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PLANS  and 
Speculations 


Construction  of  61  housing  units 
at  Columbia  Park  in  Pittsburg,  and 
40  units  in  Port  Chicago,  in  Contra 
Costa  County,  will  go  forward  with 
16  per  cent  of  the  normal  crew 
operating. 

oOo 

Among  items  coming  up  when 
congrtss  opens  January  3,  is  a  bill 
to  be  submitted  by  Senator  Sheri- 
dan Downey  (D.,  Calif.)  to  exempt 
the  Central  Valley  Project  from 
the  traditional  federal  160  -  acre 
limitation. 

oOo 

The   Washington    state   highway 
department  recently  announced 
plans  for  a  four-lane,   north-south 
highway    to    cut    lhi>    distance    be 
tween  Seattle  and  Portland  to  less 
than   160   miiea.    The    1947   legisla- 
ture will  be  asked  tu  pass  on  it. 
oOo 
.A    mili    desii>;ti(d    for    treatment 
of  100  tons  of  ore  daily  is  neariiig 
compittioii    at    tliO    famed    Jumper 
gold    property    near    Jamestown    in 
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The  publishers  and  the  suifj  of  ihi 

iatlg  f  arifir  lutl&pr 

join  in  ivishinsi  YOU  a  full  measure 

HAPPINESS  and  PROSPERITY 

during  the   year  to  come. 


o 


/ 


$15  MILUON  TOLL  JOB 
RESUMED  IN  SPRING 

SACRAMENTO.— A   $15   million 
toll    project   will    add    hundreds   of 
distance     telephone 


Tuolumne  C:.untv.    ContrMlling  thi.^  i""^'    v         ,^.u  <*'*^P.h«"e     circuits 

development    is    Ralph    Fitzgerald.  ^-'"^  t^*"^  ^f,  ^f^  ^^^^^^S  "u'"^^'"''''^- 

San  Francisco  mine  operator.  ^i^^uits    will    be    served    by    a   co- 

(,Qo      *^  axial    cable    capable    of    transmit- 


Imports  of  Building 
Materials  Soar  In 
Last  Quarter  of  1946 


EXCHANGE  DAY" 


Why  do  Retail  Merchants  insist 
upon  doing  things  the  hard  way? 

-^  ^  ^ 
Bepnning  immediately  after 
Christmas  and  until  about  the  mid- 
dle of  January  there  is  a  constttWi^ 
pressure  on  stores  by  people  who 
received  a  coffee  percolator  when 
they  wanted  a  what-not,  or  re- 
ceived a  what-not  when  they  want- 
ed a  percolator. 


capable 
ting    hundreds    of    telephone    con- 
versations flimultaneouslv. 

E   .J.   O'Brien,  district   PT   &   T 
manager,   said   that   the  cable   can 


Imports  of  lumber  suitable  for 
use  in  housing  exceeded  exports 
of  such  products  by  a  ratio  of  13 
to  1  during  October,  according  to 
an  analysis  made  by  the  Office  of 


instrument    for    transmit-    ":'"Vr,^:;'^'"^"J  "//"«, '^"^^e 
iirfl  nptwnrV  tplpviftinn  r.r-c..    \^^    Housing    Expediter    based 


Proposed   construction    of   a   new 
highway    bridge    at    Avon    on    the 
Martinez  -  Port    Chicago    road    has 
been   deferred   indefmitoly   because  j  be^'the 
of  the  new  embargo  on  structural    tine  future  network  tVreviRion°nrnI    ^^^    Housing    Expediter    based    on 

,  «lftK  onn  ^^^^   Sacramento   and   the   Oregon    JuT'.""'     5"*^^"/   ??»*    ■»"*,  P«"^ 

iine    will     cost    approximately     $7  ,  J;ne    import«   of   all    sawmdl    nrod- 
million;   and   work   to  be  consTtruc- I  "*^^ - ^'^'^^P*   railroad    ties  and   box 
ted  by  the  Oregon  division  of  the 
company    will    cost   about    $8    mil- 
lion. 


in  $166,000. 


oOo 


The  board  of  trustees  of  Visalia 
College  Farm  is  socking  a  site  for 
expansion  cf  the  school's  agricul- 
tural activities. 


Badly  Chosen  Division  Regulations  Often 
Ignored  in  Small  Frame  Industrial  Building 

By    HAROLD    M.    ENGLE 

Consnl'inK   Civil   and   Structural   Engineer 
The    problem    of    allowable    areas    between    major    fire    division 
has  always  h^-en  a  subject  of  controversy.    Within  the  past  few  weeks, 
the    nation    has    H»en    tragic    e\idence    of    the    toll    taken    where    areas 
became  iincontrolb'd. 

Ilowi'vtr.  a  srnxible  medium  must  be  reached,  for  if  the  areas 
are  held  to  exceefiinjriy  nriall  limits,  it  is  then  difficult  for  the  arrhit«<'t 
and  engineer  to  produce  a  Btructurc   whirh   will  satisfy   the  occupancy 


requi  rem  Pill,-'    of    th^    owtut.      Th 
r.'^ult    i';   that    1;    is   difficult    to   en- 
force aroa  limits.    One  of  the   ma- 
jor  pxamplrs    to    bolster   this    con- 
tention is  th>'  ot'c-story  wood  ftanic 
industrial     typ''     strucfur'.      These  j 
strucfurr"^  have  liccomc  incrca-inj/    I 
ly    Comnmn    in    thi     p.isf    t  ti    years 
and    will    prol);ilily    coiitiinif    to    be  | 
built  in  '.-irK^''  i  ur.iliers.    ()nf  of  the  > 
main     (lifTiciiIf  u's     in     htpakiiig     up  I 
bui'dings  of  this  type  int(    rt'a^^on-  I 
able    qrcns    has    hern    in    the    type 
of  fire    division    c ncrally    n-qiiircd 
by  buildiiij?  codes.    It   is  Ivith  *-1ruc- 
turally    'litTicult     and     al^"    cnihar 
ras>--inp,     from     the    standpoint     of 
the  occupant,   to   have  to   put.   say, 
a  1  ?-inch  brick  wall  or  a  G-inch  or 
H-in.  rt'inforccd  c.m'rctt'  wall  com- 
pletely thr  lUgh  his  strurtur<'.    The' 
cost    of   .such   \^alls    i^^    rotisi<lf  ra'>le. 
It   ofti  M   iivans  bringing  a  tra<l<' 
on     the     project     whirh     otherwise 
would    not     ha\f'    to     h,'    employed. 
and   it    niakf  s    it    rathiT  difficult    in 
the    futuie    if    the    o\sner   of    neces- 
sity   has    t>)    n  '.amp    his    plant    and 
fparrange    the    area.     It    would    be 
far    better    for    stitictuies    <>f    thi.*-- 
kind    if   a    reason.-il>le    lire    division 
could   be  Worked   out.  say.  perhaps 
a    2  hour    \\all,    which    would    etn- 
ploy    essentially    the    materials 
vhich    go    into    the    building    itself. 


for    instaiuM' 


m 


that  a  fire-wall  of  this  character 
employs  essentially  the  materials, 
which  might  nor;na'ly  be  brought 
on  the  lob  to  build  the  building 
itself,  The  office  portion  woulc' 
prohal-Iv  have  a  certain  amount  of 
jrypsum  bo;. rd  in  any  case.  The 
frame  <if  the  hrilding  would  be 
of  timber,  as  would  the  partition. 
Quite  often  these  buildings  are 
'■tuccned  on  the  outside,  and  a 
final  coat  of  cement  plaster  on 
the  fire  division  would  also  .serve 
a^-  a  hard  medium  to  resist  ahra- 
;>i<ir.,  particularly  with  warel.ous.- 
occup.Tncies.  Many  of  these  build- 
ings .Tre  row  being  construct'^d 
without  any  fire  division  at  all,  and 
ar^as  not  infrequently  in  unspri;.k- 
led  structures  of  the  tvpe  exceec' 
2r).00t1    or    r^O.OOO    square    feet. 

Would  it  not  b'^  much  better  for 
;ill  conrernoii  if  a  reasonable  comp- 
romise r)n  the  part  of  fire  walls  re 
qnirtvl  in  such  a  structure  could 
be  workeifrjout,  so  that  the  fire- 
'valls  would  actually  be  jiut  in, 
than  to  stick  to  the  older  require- 
ment of  a  full  masonry  cutoff, 
which  actual  practice  has  <lemon- 
stra'ed,  will  not  be  put  in  at  all 
in    many  cases? 

1      think    the    compromise    would 
i^'ht    be    advantageous    from    the    stand 


.Such    a    wal 

concriveahly    consist    of    a    2    x    G    point    of    all    concerned,    the    engi- 

studfl    on     ir,-    or    21-inch    centers,  '  ueer,   the  architect,  and  the  insur- 

witb  1-inch  sheathing  on  each  side,  |ance  interests  who  may  be  involved. 

a    heavy    laver   of   nsbe«tos    felt,    a 

'4  inch     layer    of     gypsum     lv)ard. 

and     then     a     surface     <>f     cement 

stucco  plaster. 

The    spac*  s    between    stuils   coul  I 
lv»  fil'.'d   with    sn?ii(>   irieit    material, 


sr.ch  as  voikwoni,  or  treate<|  \k<)(kI 
fibers  of  «')me  chaiacter,  and  it 
is  probable  that  such  a  wall  mipht 
be  made  to  dcn'clop  soinewhere  in 
the    neighborhood    of    a    2-hour    re 


In  recommending  further  study 
en  this  matter,  I  would  like  to 
make  it  clear  that  I  am  not  ad- 
vocating a  general  let  -  down  of 
area  reqiurements  in  high-value 
ilistrict."*.  I  am  only  trying  to  offer 
a  constructive  suggestion  for  r^m- 
fdving  a  condition  which  exists 
most  often  in  the  districts  outside 
the  high-value  area,  and  yet  a  con- 
dition which  can  be  rather  seriou? 


"istance.     I*    can    readily    be    seen    if  something  is  not  worked  out. 


ehooks   were  six   times   more   than 
the  amount  exported. 

Housing  lumber  imports  totaled 
92  million  board  feet  in  October, 
a  gain  of  14  million  board  teei 
over  September,  while  exports  of 
the  same  types  of  lumber  were 
declining  frim  13  million  to  7  mil- 
lion board  feet  during  the  same 
period. 

October  imports  of  building  ma- 
terials in  geneial  continued  at 
higher  levels  than  in  earlier 
months  of  194G.  Plaster  rock  or 
crude  gypsum  imjiorts  were  the 
highest  since  ll'^S  and  three  times 
the  monthlv  average  for  the  early 
part  of  this  year. 

— i^ —  ! 

AJK  BIDS  ON  $147 
MILLION  PIPELINE 

WASHINGTON.  ~  War  assets 
administration  tliia  week  aske<l 
new  bids  for  outright  purcha.se  of 
the  $147  million  Big  aiul  Little 
Inch  pipelines  running  from  the 
Texas  Panhandle  to  the  New  York 
and    Philadelphia   terminus.  1 

The  pipes  are  used  for  transport- 
ing natural  gas.  It  may  alsf)  be 
used  for  transporting  petroleum 
and  its  products.  ; 

A  former  provision  that  the  lines 
could  bo  leased  has  Ix  en  thrown 
out.  and  only  an  outright  sale  will 
be  considered.  Bids  are  due  by 
noun,  Fe'orr.ary  8,  rJ47,  and  will 
Se  piibl'cly  opened  and  read  Feb 
ruarv   10. 

• 5  ._ 

WARREN  HITS  FPHA 

SACRAMENTO— Modification  of 
the  FPHA  termination  order  to 
allow  construction  on  a  limited 
basis  still  js  not  satisfactory  to 
California's    governor. 

Governor  Wanen  declared  to- 
day that  he  iri  not  .satisfied  with 
the  government  policy  as  a  whole. 
He  stated: 

"I  am  sti'l  firmly  of  the  opinion 
that  it  was  outrageous  of  the  fed 
eral  government  to  inaugurate  a 
housing  urogram  for  the  veterans 
.ind  then  before  it  is  complot*vl. 
and  after  everyone  has  come  to 
rfly  upon  it,  to  abandon  the  pro- 
gram either  because  it  was  spread 
too  thin  or  because  of  other  inof 
ficiencies  that  prevented  comple- 
tion of  it." 

it 

WANTS  CATALOGS 

Hyman  Rosenthal,  structural 
enginoeer  of  617  Montgomery  St., 
San  Francisco,  reports  a  need  for 
catalogs  and  manufacturers  publi- 
cations. 


Material  Shortages  to  Be  Erased  Early 
In  1947;  Liberalize  Commercal  Bofldii^ 

With  shortages  of  building  materials  and  equipment  faat  dlMip- 
pearing,  the  construction  industry  may  well  look  forward  to  a 
prosperous  1947.  Heavy  construction  work — as  well  as  home  building — 
may  set  a  volume  record  during  the  coming  year. 

Maj.  Gen.  Philip  B.  Fleming  has  declared  that  the  non-hoosing 
restriction  will  be  htnadened  to  p4>rmit  more  commercial,  industrial 
and  institutional  construction.  Trade  organizations,  led  by  the  Building 
Products  Institute,  have  warned  "♦" 
that  without  such  an  easement, 
an  oversupply  of  many  product* 
will  develop  soon  after  the  first 
of  the  year. 

Apprenticeship  Needed 
Already,     shortages     have     been 
eliminated   in   the  brick  and   struc- 

|tural   clay  tile   industries.    Greater 

I  availability  of  low-cost  standard 
materials,  the  return  of  free  com- 
petition   to    the    building    industry 

I  and  increased  productivity  on  the 
part  of  on-site  construction  work- 
ers all  should  contribute  to  a  low- 
ering of  costs,  Douglas  Whitlock, 
chairman  of  the  Building  Product.'. 

j  Institute,  commented  recently. 
Labor  demands  and  costly  strikes 

I  are  a  possible  shadow  in  the  gen- 
erally optimistic  picture.    The 

I  threatened    shortage    of    skilled 

i  building  trades  workers  in  the  in- 
dustry  depends   to    :\   large   extent 

I  upon  expansion  of  the  apprentice- 

!  ship  training  program.  Construc- 
tion employment  during  the  last 
half  of  the  vear  has  ranged  above 

I  the  two  million   mark. 
I  Quality  to  Improve 

I      Home  builders  hope  to  trim  down 
I  construction  costs  by  use  of  stream- 
lined plans,  greater  labor  produc- 
jtivity,  and  through  a  gradual  low- 
ering   of    material     costs     to    be 

I  brought  about  bv  competition.    A 

I  con.servative  prediction  is  that  one    ^,. 

m'Hion  homes  will  be  built  in  1947,    returned 

)  and    that    these    will    surpass    in  I  question 

'quality  those  of  1946. 

Following  is  s  skeleton  out'fne 
of  the  status  of  a  few  of  the  many 
products  vital  to  the  construction 
industry. 

Climber. — Tho  wood  -  preserving 
indu.stry  Is  ImkTng  forward  to  its 
greatest  expansion  in  history  dur- 
ing 1947.  More  than  180  plants 
are  in  onerat'on  now.  and  14  new 
units  are  und»'r  construction  and 
'v'll  be  placed  in  operation  durin^"^ 
1947. 

Puring  1946  more  than  three 
and  a  quarter  billion  hoard  feet 
of  wood  was  chemically-alloved  to 
resist  fire,  rot  and  insects.  Outnut 
in  1947  is  exnected  to  top  that 
record — if  lumber  production  con- 
tinues upwnrd  and  treafc^THf^  chem- 
cals,  p.Trticularlv  creosote,  be- 
comes mnre  plentiful.    The  normal 


We  would  suggest  that  the  laat 
fuH  bnafnesi  day  preceding  Naw 
Years  ]Cve  be  designated  by  th« 
Merchants  as  "Exchanga  and  tt«* 
turn  Day",  a  day  dn  which  all  un- 
wanted Christmas  items  conld  be 
or     exchanged     without 


^     ^     <t 
Not  much  of  a  column,  but  the 


year  :s  youn 


ig  vet.    I  will  do  better 

When  a  portal  -  to  -  portal 
pay  suit  is  flied  by  the 
Fuller  Brush  salesmen! 


Building  Violations 
Difficult  to  Check 


WASHINGTON— Spokesmen  for 
NHA    and    CPA    said    here    today 
„  ,  .  ,  .  I  there  would   be   no   change   in    the 

low  of  creosote,  a  by-product  of  }  compliance  setup  under  the  new 
coke  manufacture,  has  been  rrin-  1  permit  system  for  home  building, 
pled    hv    this    vear's    coal    strikes.  Permits  Only  Check 

^^d  -'mnorts  of  the  product  has  |  Officials  lor  both  agencies  said 
been  far  below  the  normal  27  per  compliance  procedures  would  be 
crrt  of  total  consumption  h«»re.  "very  similar"  to  what  they  were 
However,    one    producer,    J.     F     under  the  old  HH  priority  pattern. 


linthicm  of  tbo  American  Lum- 
ber Si  Treatine  Comnnnv,  declaref' 
thnt  unless  the  r.itinn'?'  cotI  sit 
ua+'on  {"^  stabilized,  railroads  and 
public  utirHes  mav  be  unable  to 
carry  out  lone?  defprr^d  mainte 
nance  and  badiv  needed  exnansion" 


Morris  S.  Verner,  Jr.,'  head  of 
the  CPA  compliance  division,  was 
confident  that  government  activ- 
ity against  violators  would  con- 
tinue to  center  on  non-residential 
construction. 

"We  will  insist  that  permits  for 


for   lack    of   vital    creosoted    crosK  !  new  homes  be  taken  out,"  he  stat 
ties     and     electrical     transmission    ed,  "because  that  is  the  only  check 
pf'les.  I  we  will    have   on  comnliance   with 

PIvwood.  -The  plywoo<i  indus- 1  remaining  regulations."  (These  re- 
\r\'  enters  the  new  year  with  de- ;  strictions  now  include  only  the 
m.Trd   for   all    types   far  exceeding    maximum  1,500  square  feet  of  floor 


nroduction    —   a   condition   that   is 
I'kelv    to    prevail    for    a    period    of 
ye.irs,   .according   to   industrv 
spokf^^men,  "excetjj   for  a  possihl 
period     of    Tela' 
tion     during    which 


tcet^   f 

itix-^ly    short    dura- 
public     res'st- 


space  per  housie,  yar-around  ac- 
cnnancy  and  the  Installation  of 
only  one  finished  bathroom  per 
home.) 

Violstions  Obscure 
CPA  will  have  no  way  of  deter- 


ance  to  the  high   price  of  biiildin?    mining  yea'*-around  occupancy  ex- 
c  netrMction    mav    temner    the    de- f  <'pt  through  expressed  intent.  "Of 


m.nnd  " 

Industrial  requVements.  however 
are  large  wh'le  inventories  in  the 
warehouse^  of  iobbers  and  dealers 
are  almost  at  the  vanishing  point. 

Pricrs  have  advanced  since  the 
removal  of  OPA  restrictions,  mod- 
eratelv  in  moft  cases,  though  un- 
fortnnately  .ome  are  taking  ad- 
vantacp   of  e>;.,t!n«r  conditions. 

Production  of  softwood   nlvwood 
in  1947  will  approximate  1.800  mil 
lion  feet  on  a  3/8-inch  basis,  which 


course  we  wouldn't  know  about  that 
until  the  violation  occurs,"  Vemer 
said. 

Obviously,  it  will  he  difficult  to 
uncover  violations  of  the  single 
equipped  bathrpom  rrovision  until 
new  homes  are  reaching  the  final 
completion  stage.  One  high  hous- 
ing ofl'lcial  ."'aid  he  doubted  if  many 
residential  jobs  would  be  halted 
at  that  stage. 

Vemer,  on  the  other  hand,  said 
his   ofl'lce   would   continue    to    stop 


anp'-oximatPB    the   highest    prewar  [constniction    on    all    violations    re- 
yer.r.    Accurate  production  figures  1  ported,   investigated   and   found   to 


n 


(Continued  on  Pag*  8) 


I  be  against  permit  syatera   restric- 
I  iiona. 


if. 
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iBcludes  1-story  office  and  garage, 
$13,500;  1-Btory  warehouse,  915,- 
<K)0;  112x:ilOx6-ft.  high  rtinf.  cone, 
retaining  wall  and  tanks,  |49,&00; 
and  24x8-ft.  6teel  fabricated  load- 
ing rack  and  roof,  $1200. 


1/2/47  3 

Owner  Granted    Permission    to    Build 

by  Oakland  Port  Commission 
Warehouse  and  Office      Cost,  $30,000 
UAKJ^AND,   Calif.    Alameda  County. 

West  .lide  5th  Ave.O  bet.  Southern 

Pacific  and  Western  Pacific  tracks 
Owoei>— Bay  CiUes  Aabestoa  Co.,  6th 

Ave    and  B  12th  St.,  Oakland,  Cal. 
Architect  —   Irwin    M.    Johnson,    449 

MacArthur  lilvd.   West,  Oakland. 
Includes  office  and  warehouse  bldg. 

(10dx80-ft.j 


MaUrial)  Coat  14.000 

MARVSVILl^,  Calif.,  Yuba  County. 
Owner— Elliott  E.  Meyers,  304  O  St., 

Marysville,  Calif.  *^ 

Frame,  one-story. 
Contractor— Curt  A.  Otto,  1029  H  St., 

Marysville,  Calif. 


1/2/47  1 

Fire  Loss 

COLUSA,  Calif.,  Colusa  Co.— Flro 
recently  damaged  the  ^rst  Savings 
Bank  Bldg.,  5th  and  Market  Sts., 
Coluna,  Calif.,  with  loss  estimated  at 
$50,000. 


9-ia— EDUCATIONAL 
BUILDINGS 


1/2/47  9 

Plana  in  Progreaa 

School   (Expansion)  Coat  (500,400 

BOULDER,    Colo.  Various'^  locations. 


r^Hlv 
ici^RlL 

X)l8.     M 


1 .8 — COMMERCIALBLDGS. 
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1/2/47 

Plans  to   Be  Completed  Within 
Three  Weeks 

Store  Building 

SANTA  ROSA.  Calif..  Sonoma  Co" 
7th  St.  Tract,  between  A  and  B  Sts. 

Owner— Sears,  Roebuck  ic  Co.,  2650  E 
Olympic  Blvd.,  Los  Angeles,   Calif. 

Architect — Clarence  Caulklns,  Rosen- 
berg Bldg..  Santa  Rosa,  Calif. 

Structural  Engineer  —  Jeff  erson  C. 
Sly,  268  ;Market  St.,  San  rranclsco, 
Calif. 

Mechanical  Engineer— Keller  A  Gan- 
non, 809  Pine  St.,  San  Francisco. 
Calif. 

Structural  steel  and  frame,  one-story 
with  basement  and  mezzanine,  T- 
ahaped,  76,000  sq.  ft.,  parking  area. 


1/2/47  •     4 

Working  Drawings  In   Progreta 

CPA  Approval   Granted 

Madloal-Dental    Building   Cost   fIS.OOO 

NAPA,  Calif..  Napa  County.  1752 
Jefferson. 

Owner— Dr.  C.  C.  Caulklns,  c/o  archi- 
tect. 

Architect— C.  A.  Caulklns  Jr.,  Rosen- 
berg Bldg..  Santa  Rosa,  Calif. 

Concrete  slab  on  ground,  asphalt  tile 
floor,  wood  frame,  plaster  exterior, 
one-story,  2200  sq.  ft.,  composition 
roofing. 


1/2/47  4 

Contemptated — Construction 

Estimated  to  Require  About  One 
Year    from    Time    Work    Starts 
During    1947 

Cantral  Offlea  Bldg.  (W»ng  Adiltloni 
Aoorox.    Cost,    $980,000 

RICHMOND.  California,  Contra  Cos- 
ta County.  2105  Macdonald  Ave.,  at 
21st    St 

Owner— Pacific  TelepAone  A  Tele- 
irmnh  Com«*rnv,  140  New  Mont- 
iromery  St.,  Ban  Pranclsco,  Cali- 
fornia. (L.  T.  Marshall,  d).««trlct 
manager,  central  office  building. 
Richmond.    Calif.) 

Plans  by  engineering  department  of 
owner. 

Addition  of  wing  to  present  building 
to  contain  dial  central  office  ap- 
paratus 


1/2/47  4 

BuKdIng    Permit   Granted 

Contract    Awarded 

Office    Building    (Remodel) 

Cost    $750,000 

PORTLAND,   OrcETon 

Owner  —  Lincoln  Bulldinp.  S  W. 
Fourth  &  Fifth  Aves ,  &  Oak  and 
Pine  Streets. 

Lessees — Veterans    Administration 

Remodeling   of    7-stor>'    btilldlre 

Architects  —  Whltehouse,  Church. 
Newberry  and  Roehr,  Builders  Ex- 
change.   Portland.   Ore. 

Contractors  —  Relmers  A  Jollvette 
Railway  Exchange  Building.  Port- 
land, Ore. 


1/2/47  8 

Owner   Granted    Permission    to    Build 

by  Oakland   Port  Commission 
Warehouse,  Office.  Etc.     Cost.  $79,200 

OAKLAND  Cnllf  A'ampda  Cotinty 
North    ptnn   Hlifh    St.    at    Estunrj-. 

0^^'nr^— Richfield  Oil  Corn..  .V^.'S  5?out»^ 
Flower  St ,   I»s  Angeles.  Calif. 


LURIBER 

ALUMINUM 

GARAGE    DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 


PANELS 

At  Oar  N*w  Horn* 

1994   OAKDALE    AVE. 

Cor.  Ronkln  St. 

Phon9  ATwotsr  4180 
JEFFERSON'S 

GREATER  CITY 
LDMBER  CO. 


1/2/46 

Contract  Awarded — Work   Starts 
January  l 

Warehouae  (Insulation  and   Roofing 


3 


1/2/47  4 

Fire   Lea* 

RENO,  Nev.,  Waahoe  County.— PJre 
recently  damaged  the  lower  floor  of 
the  two-story  Cladianos  Bldg.,  Reno, 
Nev.,  with  loss  estimated  unofficial- 
ly at  $100,000. 


Owner- 
Educi? 
schools, 
Colo. 

Architect*  —  Jones    A    Hunter, 
Broadway,  Boulder,  Colo. 

Includes  two  new  grade  school  build- 
ings, remodeling  junior  high  school 
and  alterations  and  additions  to 
three  grade  schools. 


of    Boulder,    Board    of 

c/o    superintendent    of 

unicipal   Bldg.,    Boulder, 


2049 


SUB  •  BIDS  WANTED 


General  contractors  desiring  sub-bids  on  any  Job  are  invited  to  maka  known 

their   requirements    in    this   column.     There   is    no   charge   for  this   OM^^Iee. 

Indus.  Plant  for  BIbo-Castle  Corp.,~8anta  ClaFj^Blda^operTjaTrTriYSO  p7m 
LcnV  Jonas*  Constr.  Co.,  150  N.  28th  St.,  San  Jose   (Ballard  «238) 

_J^^s  &  Kothchlld,  328  Merchants  D'.xcnange  Bldg.,   &.  F.   (EXbrook  1206 

Mfg.   Plant7Gall    Furniture  Co.:    Bids   Due   Approx.  January  9 

-Harry    K.    Jensen,   4024    MacArthur   Blvd.,    Oakland    (KEIlog    2-4021) 
rtaas  &  Kothchlld,  328  Merchants  H-xchange  Bldg..  S.  F.   (EXbrook  1206) 

ruberculosis    Hospital,   Selah,   Wash.;    Bid:<    Duo   January   7.2   P.    M. 

H.  a.  Rahlmann,  251    Kearny  Street,   San   Francisco    (OOuglas   8023) 

Hospital,  Tracy,  Calif.;   Bids  due  Jan.  20,  400  P.   M. 
n.   t:.    HHtiimHnn.   2.'il    Kearny   St.,    San    l-rancisco    (UOuglaa  8023) 
Swinerton  &  Wulberg  Co.,  225  Bu.sh  St.,  San  i-Yancisco  (GArfleld  2980) 
James   l.   Barne.s   Constr.    Co.,   911    Russ   «ldg..   S    F.    (EXbrook   (J905) 
iuroentraut   &  Summers.  696  t'ennsyivanla  i>t..   San   Kranclsco    (AT  2420> 
Moore   &  Roberts.   693  Miafeiun    St..   San    Francisco    (CiArfield   86V9) 

Rendering    Plant    and    Alter    Bldg..    Kaufmann    Meat    Co.,    near    San    Jose; 
Bids   Open    January   3,   12    Noon. 
C'urrico  A   Uautler.   SttS  Ocean   Ave.,   San   Krancisco    (JUnlper  4-8081) 
liresham    Co.ietr.    Co.,   344    S.    Francis    St.,    SUiinyvaie    (Sunnyvale    2971) 
rtaaa  A  Kothchlld,  32S  Merch.int.'i  Kxchangc  Bldg.,   S.  F.    (EXbrook  1205) 
carl    N.   Swenson   Co..    lt»9'j    Stockton    Ave..   San   Jose    (BAllard   2602). 
H.  E.   Kanimann,   251   Kearny  Street,    San   Francisco    (UOuglas   802J) 

\4arket,    8an    Francisco:    Bids    Due    Jan.   7,2   P.    M. 
Stolte,  inc.,  8451   San   Leondro  St.   Oakland    (TRlnidad  1064) 

County  Office   Bldg.,   VaMejo,  Calif.;    Bids  Due   Jan.   3,  2:00   P.^M^ 

A.   L,  Miller,   1715  7th   St.,  bacrainonto,   Calif.    (SAcramento  34409) 

Beach   Chalet~~R'e8torationTS'an    Franciico;    Bids    Ouei  Jan.   7,~2   P.~M^ 

tienry  Arlan   Constr.,  4142  Geary  tiivti.,    San   Francisco    (BAyvlew  3170) 

TODAY'S  BID  OPENINGS 


1/2/47  •     9 

Starting  Working   Drawings 
School  Building 
NAPA.     Calif.,     Napa    County,     Kll- 

bum  Ave.  Elemental  y  School. 
Owner  —  Napa    Elementary    School 

District,   Ralph   Trower,    chairman, 

Napa,  Calif. 
Frame,     one-story,     six     classroomB, 

steel   roof  truaa. 


District,  Geo.  Schuyler,  prealdeot  of 
the  board.  Pacific  Grove)  with  Ion 
esUAiated  at  |250,000. 


1/2/47  9 

Bend  Electjon   In  Amount  of  f  100,000 

Sot  for  January  '10 
Seheel 

KERN  COUNTY,  Calif.,  PMUUHk- Un- 
ion Scliool  Diatrlet 
Owner — Panama  Union  SdMM  'J>is- 
trict,  O.  J.  Actia.  Louise  aaatrini. 
Sing  Lum,  Amy  B.  Seibert,  >Fred 
L.  Thompson,  Members  af  the 
Gov«miug  B««rd,  K«m  fStmnty, 
Calif. 

Funds  to  be  uaad  for  the  portkaae 
of  school  lots,  bulldinif  or  pnrtiiase 
of  school  buildings,  alteration*  >and 
additions  to  present  school  buildings 


9 


1/2/47 
Fire  Loss 

PACIFIC  GROVE,  Calif.,  Monterey 
Co.— Fire  recently  destroyed  the  20 
classroom  academic  building  of  the 
Pacific  Grove  High  School,  Pacific 
Grove  (Owner— Pacific  Grove  School 


1/2/46     ^  9 

Own^v/faklno  Bid*— Duo  Jan.  20, 
8   Prn.. — Bidders    Figuring 

High    School    Building 

Estimated  Cost  $479,000 

BARSTOW,  Calif.,  San  Bernardino 
County.    First    and    Bigger  'Stfc 

Owner — Barstow  Union  High  School 
District.    Barstow,    Calif. 

Architects  and  Engineers — Franklln- 
Kump  A  Falk.  251  Kearny  St,  San 
FranciPco,   Calif. 

Stee!  and  wood  frame,  reinforced 
concrete  in  walls,  wood  sidewalls, 
one-story ;  includea  mechanical 
ventilation,  radiant  panel  heating, 
three  wings  of  four  claaarooroa  ea. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif, 


From  San  Francisco 
Enterprise   10930 


From  other  exchanges 
TWinoaks  362? 


BUILDING  PROJECTS 

Bid  Opening  Date  Project 

1-  2—  8:00  P.M.— School  Building       Yakima,  Wash. 

^^ ENGINEERING  PROJECTS 

1-  2—  2:30  P.M.— Joint  Outfall  Ixjb  Angeles"  County 

1-  2— 10:30  A.M. — Sanitary  Sewers      Fresno 

1-2—  3 .00  P.M.— Water  Mains  yl  San  Francisco 

1-  2—  3:00  P.M. — Street     ImpnMrement     San  B^ncisco 


Notod  In  Issue  of 
12-10 


SUPPLI 
SUB-CO 


AND  EQUIPMENT 
ACT  INFORMATION 


1-  2- 
1-  2- 

1-   2- 
1-   2- 
1-   2 
1-2- 
1-  2- 

1-  2- 
1-   2- 
1-   2 
1-   2- 
1-   2 
1-2 
I-   2- 
1-    2- 

1-  .; 


-10:30  AM 
-10:30  AM 
-10:30A.M 
-10:30  A.M. 
2.00  P.M 
-10:00  A.M 


-  2.r>0P.M 

-  2:00  P.M 

-  3:00  P.M 
2:(K)PM.- 

2:00  P.M 
2:00  P.M. 

-  2:00  P.M. 
2:00  P.M. 


— Electric  Service 
-^  Truck 
—Truck 

—  Motor  Patrol 
— Truck  Chassis 

-  <  'nut  rol     Bi>ar<l 


Marysville 

Fresno 

Fresno 

Fresno 

Fresno 

C<Hly,  Wyo. 
— Dismantling  and  Moving  Buildings 

Davis  Dam  Proj.,  Arlz.-Nev. 
— Water  Closets,  Etc.,     Panama  Canal 
— Alov. ,  Re.'ot   Bldg.s  TiMen    Park 

— Ga.soline    Lanterns  .San  FrancLsco 
— Roof  Repairs  San    Francisco 

-Lightning    Arresters       San    Franci.sco 
— Canvas    Curtain       El  Monte 
— Mail  Drop  ChangesPasco,  Wash. 
— Surge     Supprea.soisBoulder    City,     Nev. 
Stop  Logs  Odair,   Wash. 


12-23 
12-28 
12-17 
12-17 


12-31 
12-31 
12-31 
12-31 
12-31 
11-20 

12-11 
12-30 
12-2T 
12-20 
12-18 
12-23 
12-26 
12-26 
11-29 
11-29 


J.  MARION   THOMAS 

Consulting  Engineer 

Announces  the  Opening 
of  offices  at 

333  Kearney  St..  San  Francisco 
GRoysfone  8361 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See  us  regarding  Improvement  District  jobs.    We  handle  colics 
tions;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act  Diatrtcta. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET     -    SAN  FRANCISCO  4 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good*** 


UiuiirMi 


^■RODUC£D    hv 


PACIFIC  PRODUCTS 

PIASTER 
CRAFT 

.CONSTIUaiON 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN   fBANCISCO 
lOS   ANGIltS 


COASTWIDE  SERVICE 


PORTIANO 
SI  ATTLJ 


SCOOPMOBILE 

SOLVES 

LOADING,  LIFTING  and 
MATERIAL  HANDLING 

•  MOBILE  -  EFFICIENT  -  ECONOMICAL 

•  ADAPTABLE  TO  ANY  JOB 

•  HOPPER  ATTACHMENT  HOISTS  AND 

POURS  CONCRETE 

•  LIFT  FORKS  LOAD.  CARRY  AND  STACK 

•  VARIOUS  SIZE  BUCKETS  TO  SCOOP, 

HAUL  AND  DUMP 

•  CRANE  BOOM  HANDLES  UNWIELDY 

MATERIAL 

^ 

SOLD  AHD  RENTED  BY 

RHODES  L  MMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 


MIXERMORILE 


KEIIeg  3-5225 
Agentt  for 
TOWERMOBILE 


BUGGYMOBILE 


•%, 


u 


•Jop  bulldlug,   mualc   building,   u- 

fJ!!?"»l*°*li!P*'*='"*'*"°°»  obtainable 
llSLl!,L''"J''^  ^^^  architect  at 
IL-TT^-  --:-^*"  Franciaco,  upon  de- 
poalt  of  125,   refundable. 

♦-U  '°"o^'^fir  contractora  haya 
taken  out  plans:  " 

fWd^cJii?*"'  ^^*  ^^  ®^'  ®'^*"'- 

B<w  479,  Oli^eanaide,  Caltf. 

1/2/4T  '  \ 

B«od  Election  In  Amount  of  $150,000 
Plannod   For  EaHy  in  1»«7 

FOWLER.    Calif.,    ^eano    County. 

^"*i^"?!?'^'**'  Elementary  School. 
.  r:.  '^■o*''  Superintendent,  .Fow- 
ler, Calif. 

•^^Wtect— W.   D.   Coates.    704   Helm 

Building,  Fresno,  CaJlf. 
Concrete   wood  floors   covered  with 

linoleum  and  wood  sash. 


DAILY    PACIFIC    BUILDER 


1/2/47  0 

Werkhig   Drawing*  In   Pregress 
Gymnasium  Cost,  $87,400 

UKTAH,    Calif.,    Mendocino    County 

Present  school  site. 
Owmer  —  Ukiah  Union  High  FEchool 
District,   Chas.   M.   Pulkersoa,  dls- 
trict   superintendent,   tJklah,   Calif. 
Architect— Clarence  Caulklns,  Rosen- 
berg Bldg.,  Santa  Rosa^  Calif. 
Frame  and  stucco  gymnasium  build- 
ing; 10,000  sq.  ft 

Plans   have  been   approved   by  the 
State  Division  of  Architecture. 


coin  School. .        * 

Owner  —  Reedley  Joint  School  Dis- 
trict <rf  the  Counties  of  Fresno  and 
Tularce,  W.  O.  Hughes,  W.  J. 
Calms  (chairman),  C.  R.  Conner. 
members,  Ree.1ley,  Calif. 

ArchlteoUi-Swarte  A  Ryberg.  Row- 
ell   Bldg.,  Fresno,  Calif. 

Frame  and  stucco,  one-story,  22x40 
Includes   ^.^assrooms. 


1/2/47 

Owner  Taking  Bld«-4>u*  Jan.  22.  * 
•  P.  M.  ^        ^ 

School      r        Estimated  Cest  $«MNM 

S^  BRtJNo.  Calif..  Saa  MatSco. 
El  Crystal  Elementary  SchooL 

Owner— San  Bruno  Eleipentary  School 
putrict.  W.  R  Bngvall,  supertn- 
^dent  of  achool*  175  W.  Aigus 
St.,  San  Bruno,  Calif. 

Architect— Maaten  A  Hurd,  SM  Pow- 
ell St,  San  Francisco,  Calif. 

Concrete  walls,  wood  Joist  and  ceil- 
ing, five  rooms. 
Plans  and  speclficaUons  obtainable 

from  the  above  office  of  the  architect 

upon  deposit  of  |25. 


l/S/47  0 

'•'•w  Apprsvad  by  SUU  OMsImi  of 
-.ArchHecturs    Ownor  Will  Ask 

Bids  Soon  ^ 

School  (Addition)  Cost  $1t,00O 

McARTHUR,  Calif.,  Shasta  County. 
McArthur  Elementary  SchooL 
Ownor— l£i;Arthur  Joint  Union  Ele- 
mentary School  District.  Irwto 
Crum.  secroury,  McArthur,  Calif. 
Architect— Cbarles  F.  Dean.  Califor- 
nla^SUte  Ufa  BJdg.,  Sacrimento. 

Frame  and  concrste,  two  room*. 


1M4    ICIIui   Ave.. 


J/2/47  J 

Working    Drawings    In    Progress- 
Preliminary   Plans   Approved    by   the 

School   Board 
School  Bldg.  (Addition)    Cost  $22,000 
FORRES7VILLE.  Calif.,  SonomTco. 
Owner  —  ForrestvUle  Union   Elemen- 
tary School  DIst,  ForrestvUle,  Cal 
Architect— C!arence  Caulklns,  Rosen- 
berg Bldg.,  Santa  Rosa,  Calif. 
Frame  and  stucco,  includes  addition 
of  two  classrooms. 


1/2/47      '  *.     .  ^ 

Plans  Approved  by  State  Division  of 

Arehltoctur*— Owner  Wm*  A«k 
Bids  Soon 

Classrooms  (4) 

SAN  LORENZO,  Calif.,  Alameda  Co. 

Ashland  School. 
Owner  —  San    Lorenzo    Elementary 

School     District     W.     S.     Perkins, 

president,   Board   of  Trustees,   San 

Lorenzo,  Calif. 
Architect— Dragon,  Schmidts  A  Hard- 

man.   2068   AUston   Way.  Berkeley, 


1/2/47  g 

Plans  Completed— Awaiting  Approval 
of  State  Division  of  Architecture 

***""•  Cost,  $10,000 

VALLEJO.    Calif..    Solano    Co.     Val- 
lejo  Junior  College. 

Owner— Vallejo  Unified  School  D*st 
John    Alltucker,    Secty.,   940   Caro- 
lina St,  Vallejo.  Calif. 

Architect- Harry  J.  Devlne,  1012  "J" 
St,  Sacramento,  Calif, 


1/2/47  g 

Plans  Approvod  by  State  Division  of 
Archltscturo— Owner  Will  Ask  Bids 
Soon 

Horticulture    Facilitios 

SAN  FRANCISCO,  Calif.  S.  F.  Jun- 
ior College. 

Owner  —  City  and  County  of  San 
Francisco,  Garret  McShiemey,  pres- 
TdMt  of  board  of  trustees,  Skn 
Francisco  Junior  Collego. 

Architect — Timothy  L,.  Pflueger,  S80 
Market  St.,  San  Francisco,  Calif. 

1/2/47  g 

Plans  Approved  by  State  Division  of 
Arehitecture— Owner  Will  Ask  Bids 
Saon  ■■-  «MM 

School   Addition  Cost,  $6^000 

REEDLEY,    CahV.    Fresno   Co.     Lin- 


1/2/47  J 

Plans  Approved  by  State  Division  of 

Architecture— Owner  Will  Take 

Bids  Soon 
School   Addition  Cost  $26,000 

SAN  LORENZO.  Calif..  AlamedaCo. 

Sunset  School. 
Owner— San  Lorenzo  School  District. 

C.  E.  Lawson.  superintendent  San 

Lorenzo,  Calif. 
Architect— Dragon.  Schmidts  &  Hard - 

man.   2068  AUston-  Way,    Berkeley, 

Two  classrooms  and  toilet  additions. 

1/2/47  '  g 

Plans  Approved  by  State  Division  of 
Archltecturo— Owner  Will  Ask 
Bids  Soon 
School  (Addition)  Ceet  $25,000 

TULELAKE,  Calif..  Siskiyou  County. 
Owner  — Tulelake  Joint  Elementary 
School  District  William  H.  Nutto, 
clehk  of  Board  of  Trustees),  Tule- 
lake. 
Architect— Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento. 
Calif. 


'1/2/47  g 

j  Plans  Approved  by  Steto  Division  of 
,     Arehltooture— Owner  Will  Aek 
'     Bids  Soon  •*    - 

Temporary  Classrooms       Cost  $1(MNI0 
VISALZA.    Calif.,    -Tulare    Co.    High- 
land School  and  Conyer  School. 
Owner  —  Visalla    Elementary    School 
District,    Hilton    D.    Bell,    superin- 
tendent   of     city    schools,     Visalla, 
Calif. 
Architects— David  H.  Horn  and  Mar- 
shall   D.    Mortland,    Rowell    Bldg., 
2100  Tulare  St.,  Fresno,  Calif. 


1/2/47  ^ 

Plans  Awaiting  Approval 

SACRAMENTO.  Calif..  BacimmeBt» 
Co.— The  SUto  of  California,  DIvteion 
of  Architecture,  School  Section,  Pub- 
lic Woika  Bldg,  Sacramento.  Calif.» 
announced  the  following  applications 
Deoembfer  31  for  the  approval  of  plana 
and  specifications  for  school  projeota 
in  Southern  Califoxnla: 

Tempora^  buildings  (10),  Fuller- 
ton,  Orange^County ;  cost  $112,000; 
owner,  FulleMon  Junior  College,  Or- 
ange Count/;  architect  W.  H.  Hkrri- 

2^?:.  ^l^  ,;^rchltecis'^idf^  JUoa  Aa- 
geiec,  Calif.    . 

Arnay  buildlnga  at  Mceraffeld 
Junior  College,  cost  $10,000;  army 
building  at  school  farm,  Bakersfleld 
Junior  College,  cost  $10,000;  army 
buildings  at  Shafter  High  School. 
cost  $10,000;  owner,  Kern  County 
Unified  Hlg*  School  District  Kern 
County:  architect.  Wright.  Metcalf  A 
Parsons.  607  Flower  St,  Bakersfield. 
Calif. 

Unit  No.  4,  gymnasium  at  Senior 
High  School,  Montebello,  cost  $SS,620; 
owner.  Montebello  Unified  School 
District,  Los  Angeles  County;  archi- 
tects. Kistner,  Curils  *  Wright  412 
Architects'  Bldg.,  Los  Angeles,  CaU^ 

Dressing  rooms  In  Downey  Union 
Hig^  £k:hool  gymnasium,  cost  $6000; 
owner,  Downey  Union  High  School 
District,  Los  Angeles  (bounty;  archi- 
tects, Allison  A  Rible,  660  8.  Orand 
Ave..  Los  Angeles,  Calif. 

School  addition,  Manhattan  Heights 
School,  cost  $120,000;  owner,  Man- 
hattan Beach  School  District  Los 
Angeles  County:  architect.  Marsh, 
Smith  A  Powell.  1834  Milan  Ave.. 
Pasadena,  Calif. 

Classroom  wing  at  Allan  Ave.  Ele- 
mentary School,  cost  $50,000;  owner. 
Burbank  School  District.  Leo  C. 
Froth,  business  manger,  Board  of 
Education,  Burbank. 

Classroom  construction  at  Walnut 
Elementary  School,  Los  Angolas 
County  cost  $58,000;  owner.  Walnut 
School  District,  Los  -  Angeles  <;ounty ; 
architect.  Kistner,  Curils  A  Wright, 
412  ArchitecU'  Bldg..  Los  Angelas, 
Calif. 

Classroom  addition  at  Marshall 
Elementary  School,  cost  $44,000;  own- 
er, Roaemead  School  District,  Los 
Angeles    Ooiinty;    architect    Marsh, 


Smith  -  A    Pow«U. 
Pasadeha,  Calif. 

Classroom  addiUoo  at  gmmmar 
school,  coat  $tejMX):  owner.  N«wMrt 
Beach  School  District  Oimig^^n- 
ty;  arcliitect.  Manh.  Smith  A  Powell. 
If34  Milan  Avck,  Puadena.  Calif 

Oymnaaium  building.  Compton  Jun- 
ior College,  cost  $6000;  owaar.  Comp- 
ton Junior  Collefe.  Compton;  archi- 
tect.  Jerome  C.  DeHetra.  800  N.  Bur- 
ris  St,  Compton.  Calif. 
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CPA   Approval  arantad 


PAOjLS 


u 


QreonfTousa  (Agricultural  Kdueatlon) 

SAN  FRANCISCO,  Calif^^F^^uT 
lor  College.  Ocean  and  Phelan  Av- 
enues. 

O^^r  ^  City  and  County  of  San 
Francisco,  Dept  of  Public  Workn 
R««™  28i  City  Hall.  San  V^l 
Cisco.  Calif. 


M«»to,  Calif.,  and  Vetoiaas'  Ad^ 
mlniatration.  Frank  ^^^yiZ, 
giief  of  construction,  Waahli£oo| 

Architects  and  Bngtneara— Aahtoa  A 
Evans.  Beneficial  Life  BWg.,  Salt 

han.  Utah  Savings  a  Trust  Bide 

salt  Lake  City.  Utah.  ^^ 

Wll  linclude  500-bed  neuronayflhlatiki 

hcspltaL  »^«-*ii*™ 


— » — 
II— 


HOSPITALS 


l/»/«7  n 

Building  Fund  Campalait  Under  Wiw 

Hospital 

IDRT  MORGAN.  Cola 

Owper^-  Fort  ilorgan  Oomnualty 
Hospital  Association,  ayda  *^  * 
ley  and  H.  B.  Bloedom.  vl«i 
denta  in  charge  of  construction. 
Fort  Morgan,  Colo. 

Architect— Not  selected. 

Brick;  fireproof  construction.  Sise 
and  additional  details  to  ba  an- 
nounced later.  ^ 


11 


1/2/47 

Contompiatad 

Hoepltel  (CKpaneien) ^-^  — 

^m^'V^z^^'**^**'  <'<«*  Good- 
man of  th«  WorW  Saniterium  near 
Colorado  Springs. 

Owner— SUte  of  Colorado,  o/o  State 
Planning  CodMhlsslon.  W.  M.  Wll-  i     — «.    v.««.v»w»»», 
If"*"'  i^**  planning  conimlssk>ner.    Architect— John    W 


state  Office  Bldg,  Denver.  Colo. 

Architect— Not  selected. 

Includes  proposal  to  purchase  sani- 
tarium for  use  as  a  state  tuber- 
culosis  center.  Property  includes 
1300  acres;  buildings  provide  for 
150  rooms  and  cottages  to  house 
168  patients. 

1/2/47  '  ""    ^\/:;;-  jj 

Architect*  AuthoHced  to  PrMara 
Plans 

VA  Hospital  Coat  $S.111>C1« 

SALT  LAKE  CITT.  UUh.  South: 
west  comer  Fort  Douglas  Military 
Reservation.  ' 

Owner— U.  S.  Engineers,  District  En- 
gineer Office,  Wright  Bldg..  Sacra- 


»/»/*T  .  11 

Owner    Taking    Bld*->Dua    Jan.    14, 
10   A.    M.    (Tim*    Kxtandad    Fram 
Oaa.  30) 
Caunty  Hospital  AMm  C«ft  $3nj00 
YAKIMA,  Waah..  Yakima  Oo. 
Owner  —  Ystklma  County  Boaid  of 
Commissioners,  l^w  B^^a.  Chair- 
man,   Courthouse.    Yakima,   Wadh. 
Maloney.    HIT 


FOR  SALE 
Uftol  Mod«l  315 

2  Stcga  Por«abl« 

AIR  COMPRESSOR 

12  volt  «tar«la«  tysf«M  wHIi  imm 

mrmHr.  9m  laflaa  DHvwk  Sprtaf 

Maaafad    Aval    wllh    taw-bsr. 

4  H9nit  Paaaaiatle  TIras. 

fccaflaaf  Caadfflaa 

CURTOLA    / 

SHIPYARD.    INC. 

1011  Iftk  Ava.  OAKLAND 

ANdavar  4700 


Larson    Btdg..    Yakima,    and    OM 

Central  Building,  Seattle,  Waah. 
Reinforced  concrete,  2-story.  Lahap- 

ed  46x104  it  and  40iin8  ft.  br«eh 

facing,  space  for  24  beda. 

Specifications  obtainable  from  of- 
fice of  the  Architect  upon  depoalt  of 
$5000. 

A  call  for  bids  on  tha  mechanical 
contraot  will  be  issued  at  a  Uiter 
date. 


1/2/47  •    u 

First  thro*  Stages  of  Projeet  Com- 
pleted and  Approved  at  Washliif  • 
ten,  D.  C.I  Otag*  A  Oahamatio 
Proiimlnary  Drawlntai  ttaoa  B-^ 
Design    and    Outline;    "' 


•     HIOMWAY 
EARTH    BO  RIM  a 

MACHINE 
Ront  •  Um«  •  Coii«ro«« 


MiRRiRI  ft  Wlitiktr 

EUetrical  ContracUtr* 

378  ffh  St. .  Son  Proneltco  3 
Hiiiil««li  4149 


iRLumpflinTtompnnv 


iR^'.l^^ir;::' 


PROMPT  DELIVERY-ORDER  NOWl 

^nestra 

INDUSTRIAL  STEEL  DOORS 


M4Kfl 


FinEPRinr 

4th  &  Addison  Stv    BcrKrity  'I,  Culi' 

Pnonp;   BErkplny    jl440 


J.P.OWENS 

Building  Contractor 

BETTER    HOMES 

INDUSTRIAL 

COMMERCIAL 
CHURCHES    A    SPECIALTY 

On  o  Cosf  ?\u%  Bisl$  or  Fe«  Only 

HEAVY    CONSTRUCTION 
EQUIPMENT   AVAILABLE 

For  Defplhd  Information  Call  af 

2009  SHATTUCK  AVE. 

BERKELEY.    4.    CALIFORNIA  ' 
Pfcofio  THorRWoll  9743 


/• 


''oc/7, 


'(  Co 


«5f  f 


^'nof 


Feae$tra  Industrial  Steel  Dooft'tit  svaiUble 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  conunercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  (or  industrial 
buildings  such  as  tool  and  6ie  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


yya 

m  m  mj 


(Uglit)  Typical  Stnglo  Swlnf 
Deer  •  Wsll  OMlgned, 


STOCK  TYPIS  . . .  Sizes  nagt  fram  2'8'  «> 

I'A"  width  and  eS"  to  TV  height— provid- 
ing variety  for  many  needs.  For  dimoosioos 
by  types  illustrated,  send  for  our  oatalof. 


T 


,i 


DSTROIT^^IIl     PRODUCTS 


^DClWC  v#9ff  RMI« 

0  SlUyTWHl  St.,  ■moryvllle 
OaMand  t,  CelHonOa 
Mienei  Olympic  tSM 


St.,  Isss 
4, 
Phene:  OOugiss 


■•^ 


■•■ 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  JANUARY  2.  1947 


THURSDAY.  JANUARY  2.  1947 


Actual      t>r«llinlnary      Orawlns»— 
Ownar  Expoota  to  Advartia  for  BIda 
During   March 
Vatarana*  Hospital        Coat  •4.eS4.C72 

FRBJSHO,  Calif.,  Freano  County.  20- 
acre  site  on  N.  Freano  8t  near 
Clinton  Ave.,  Immediately  north  of 
the  clty'a  houalnf  project,  Funaton 
Place. 

Owner  —  Veterana*  Adminlatratlon, 
Frank  H.  Dryden,  chief  of  con- 
siiuctton,  Waahlngton,  D.  C. 

Archltecta— ICaatan  A  Hurd,  620  PoW- 
eii  bt..  San  Franciaco,  Calif. 

Engineers— Huber  &  Knapik,  J  Mont- 
gomery St.,  San  Francisco,  Calif. 

Steel  and  concrete,  7-story  and  base- 
ment and  sub- basement;  iacludes 
beds  for  250  patients,  surgical  and 
operfttlnf  auitaa,  laboratory,  service 
I  ..      ^iiices,    X-ray    de- 

'    paxtmant,  chapel,  i^yslcal  therapy 

.  uv^.iitiiient,  occupational  therapy 
room,  dining  room,  out-patients' 
department,  pharmacy,  admlnlatra- 
tive  and  clerical  departments,  au- 
ditorium and  theater,  kitchen,  laun- 
dry, repair  shops,  morgue  and  cen- 
tral supply  units,  four  elevators, 
dumbwaiter    system,    complete  air 

.  conditioning  system.  Eventually  an 
estimated  115.000,000  will  be  spent 
■r  on  the  hospital  over  a  15-year  pe- 
riod, including  expansion  of  bids 
to  accommodate  1500  patlenta  by 
addition  of  wings  tb  the  Initial 
units,  quarters  for  niiraea  and  at- 
tendants, duplex  apartments  for  the 
staff,  a  manager's  r^ldence,  -ga 
rage,  power  house,  et 


12.13— INDUSTRIAL 
BUILDINGS 


1/2/47  •     12 

Contract  Awarded 
Industrial  Plant  (Addition) 

Cost  $408,440 
STOCKTON,  Calif.,  8<m  Joaquin  ^. 
Owner  —  Flbreboard    Producta     CJb., 

Inc.,     1709    Montgomery     St,     San 
:  Francisco,  Calif. 
Engineer  —  Leland    S.    Rosener,    233 

Sansome  St.,  San  Francisco,  Calif. 
Reinforced    concrete,    one-atory   and 

basement. 
Contractor  —  Shepherd    A   Qreen,   309 

FIrefe     National      BIdg.,     Stookton, 

Calif. 


1/2/47  12 

Contemplated — Site     Aoqulnsd— 
Construction    Planned     In    One    to 
Three   Years  When   Condltiona 

;'  More    Favorable 

i'aotory   ^^ 

RICHMOND,  Calif.,  Contra  <«» Costa 
Co.,  8-acre  site  in  the  Parr  in- 
dustrial- tract.  In  the  Oiant  high- 
way district. 

Owner —  I.  F.  Sichnler  Co.,  Inc.,  (cork 
and  cork  products  and  dtstrlbutoro 
of  glass  container  enclosures  for 
the  Armstrong  Cork  Company  and 
E.  I.  Du  Pont  de  Nemours  Co.,  683 
Bryant    St.,    San    Francisco,    Calif. 


■    rTeparwa— ^,on«xruoxion    Will 
irt    Upon    delivery   of    Materials 
i   EquipmsntN 


1/2/47  IS 

Plans   Prepared^^onstruotlon  Will 
Sta 
and 

Substation  Cost     |245,32S 

YUBA  CITY,  Calif.,  near  Orovllle. 
Colgate  Power  House. 

Owner — Pacific  Oas  &  Electric  Com- 
pany, 245  Market  St.,  San  Francis- 
co., E.  C.  Johnson,  Colgate  division 
manager,  530  E  St.,  Marysvllle 
Calif. 

Plans  by  engineering  dept  of  owner. 

The  new  substation  will  replace  one 
destroyed  last  year  by  fire,  that 
was  located  further  from  Oro- 
vllle 

14.17— PUBLIC  BUILDINGS 

1/2/47  17 

Owner   Taking    Blda^Due   Jan.   6 

10  A.  M. 
Bidders  Figuring 
CPA    Aoprovsl    Granted 
Detention    Home  Cost    $40,000 

MERCEJD,  Calif.,  Merced  County.  On 

site  of  Merced  County  Hospital. 
Owner — County  of  Merced,  c/o  R.  W 

Cothran,  county  clerk.  Courthouse. 

Merced,   Calif. 
Architect    —    Charles    B.    Butner,    7 

Winham   St.   Sklinas.  Calif. 
One-story,   concrete:   including   eight 

Inmates'     and     matrons'     quarters. 

toilet  facl!ltles,  recreation  and  llv- 

ine  room,  heating  system. 

Plans  and  specifications  obtainable 
unon  denonit  of  $26  from  the  above 
office  of  the  architect  and  from  the 
office  of  Mr.  Bedersen,  county  engi- 
neer,   Courthouse,    Merced,    Calif. 

The  following  contractors  havt 
taken   out   plans : 

Ace    Builders,    Merced,    Calif. ; 

A.  R.  Uncr,  130-27th  St.,  Merced, 
Calif. : 

M  .E.  Shuper,  117  East  Sonoma  St., 
Stockton,   Calif. 


14 
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Architect    Selected— Bids   Will    Be 

Asked   When   Plana  Are  Completed 
Naval  Armory  and  Training  School 

Cost  $00,000 
BOISE.  Idaho.  Julia  Davis  Park  and 

Myrtle  St 


Owner— Bureau  of  JTarda  ft  Docka, 
Commahdant  P.  W.  Holsteln,  13th 
Naval  District,  Seattle,  Wash. 

Architect— Victor  N.  Jones  Sc  Asso- 
clatea,  Idaho  Bldg.,  Boise,  Idaho. 

Consulting  Engineers  —  McEntee  & 
McNenemy,  c/o  archltecta. 

Includes  steel  quonset  huts  (wood 
frame  If  steel  not  available),  land- 
scaping, furnishings  and  school 
equipment 


Plans  by  englneerln|^  department  of 

owner. 
Contractor— Hatch    Hetchy   Water  Sc 

Power  Department,  425  Maalon  St, 

San  Francisco,'  Calif. 
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18.19— RELIGIOUS  BLDGS. 


1/2/47  le 

Working  Drawings  In  Progress 
Jewish   Tempi*         Est.  Cost  $120,000 
SAN  JO&E    Calif.,   S^ta  Clara  Co., 
Comer  UniveraUy  and   Myrtle   St». 
Owner — Temple   Bickur  Chollm,   Son 

Jose,  Calif.  "v 

Architects — Hyman  ie  Appleton,  58 
Sutter  St,  San  Francisco,  and  Olf- 
ford  B.  Sobov,  69  South  First 
St.,  San  Jose,  ^alif. 
Frame  and  stucco,  Spanish  type,  to 
includa  temple  proper,  communis 
ty  center  and  Sunday  school  class- 
rooms; tile  roof. 


20-21— SOCIAL  &  RECREA- 
TIONALBLDGS. 


1/2/47  20 

Ffre    Loss 

CAMPIHDNVIIXE,  Calif.,  Yuba  Co. 
— Fire  recently,  destroyed  the  2- 
fitory  wooden  Masonic  Temple,  Camp- 
tonville,  Calif.,  with  loss  estimated  at 
$30,000.  * 


22-2^— RESIDENTIAL 
^  BUILDINGS  > 

l/2/4«  -  22 

Contract    Awarded— Foundations    In 
Motel  (Rebuild  Fire  Loss)  Cost  $22,500 
BURNEY,  Calif.,  Shasta  County. 
Owner — James  Bush,  Bumey,  Calif. 
Plans  by  owner. 
Rustic,  one-story. 

Contractor — Frank  H.  B«Hm,  Burnay, 
Calif.  > 


1/2/47 

Project    Cancelled 

Well 

YREKA,  Calif.,  Siskiyou  Co.,  Siski- 
you   County    Fair   Grounds. 

Owner — Tenth  District  Agricultural 
Assn.,  Stuart  B.  Walte  Secretary, 
Yreka,  Calif.  . 

Plans  by  O^^ner. 

Diggring  of  a  well  6-ft.  deep  on   the 

Siskiyou    County    Fairgrounds. 
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Plans  Being   Revised— Owner 
Expects  to  Call  for  Bids   Soon 

Water    Filtration    Plant   Cost   $396,000 

MARTINEZ,  Calif.,  Contra  Costa  Co. 
Pacheco  at   Veale. 

Owner — City  of  Martinez,  Leonard 
McCUntock,  city  administrator. 
City   Hall,    Martinez,  Calif. 

Consulting  Engine^ers — A.  Kempkey, 
Balboa  Bldg.,  San"  Francisco,  CaMf., 
and  Charles  Oilman  Hyde,  2509 
Buena  Vista  Way^  Berkeley,  Calif 

Includes  pumping  plant  machinery 
transmlsnion  and  distribution  pipe 
lines,  mains. 


1/2/47  32 

Contemplated — Engineer    Not    Yet 

Selected 
Sewa^   Disposal   Plant 

Cost  $150,000 
CROCKETT,  Calif.,  Contra  Coata  Co. 
Owner — Crockett    &    Valona    Sewag.» 

Maintenance     District,     Crockett, 

Calif 
Engineer — Not    Selected. 
Includes  new  sewer  Ilnea. 


31 
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1/2/47 
Fire    Lose 

SAN  FRANCISCO.  Calif.— Fire  re- 
cently damaged  the  Red  Room,  mam 
floor  banquet  hall,  of  the  Fairmont 
Hotel,  California  &  Mason  Sts.,  San 
Francijsco,  Calif.,  with  loss  estimated 
at  about  $7500. 


1/2/47  24 

Working   Drawings   In   Progress 

Awaiting   CPA   Approval 

Church  Approx.    Cost    $100,000 

SAN  JOSE,  Calif..  Santa  Clara  Co., 
Comer  Washmgton  and  Minnesota 
Aves. 

Owner  —  Willow  Olen  Methodist 
Church. 

Architect— Glfford  E  Sobey,  69  S. 
First   St.,   San    Jose,   Calif. 

Haydlto  concrete  block,  wood  truss- 
es, cement  asbestos  i>hlngle  roof, 
1 -story  and  part  basement,  seating 
capacity  245  in  nave,  84  in  adjoin  ■ 
Ing  chapel,  82-ln.  balcony;  to  in- 
clude 8  classrooms  In  basement. 


1/2/47 

Contemplated 

Walter  Filtration  Plant  Cost,  $250,000 

CONCORD,   Calif.,   Contra  Costa   Co. 

Owner — To>vn  of  Concord.  W.  E.  Bal- 

lenger,     town     clerk.     Town     Hall. 

Concord. 


1/2/47  32 

Engineering   Survey   to    Start    Soon 
Sewage   Disposal   Plant  Cost  $250,000 
CONCORD,   Calif.,    Contra  Co.sta   Co. 
Owner — Town  of  Concord,  W.  E.  Bal- 

len^er,     town     clerk,     "Town     Hail, 

Concord. 
Engineer — John    S.    Bates,    3134   Eton 

Ave,  Berkeley,  Calif. 


SI 
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No  Bids  Received 

Water  Well 

FRESNO.  Calif..  Fresno  County.  City 
Water  Dept.  Station  25,  Blackstone 
and  Dayton  Avenues. 

Owner — State  Division  of  Highways. 
E  T.  Scott,  district  engineer,  cor- 
ner Carruth  and  Olive  Avenues. 
Fresno,  Calif. 

Plans   by   Engrg.  Dept  of  Owner. 

Includes  drilling,  casing,  developing 
and  testing  an  18-  or  20-ln.  diam- 
eter water  well. 


Engineering  Section 


NEWS  INDEX 

Water  Supply   and   Sewage 

Disposal    Plants    31-32 

Bridges    „      S3 

Dams,  Resarveira  and 

Dredging — M 

Docks,  Piers  and  Harbors  ....  35 
Parks,  Airports   and 

Playgrounds    36 

RaHroads,   Subways  and 

Tunnels     87 

Electrio  Lighting  and 

Transmission    Linaa    ...- 38 

Sewer*     _ n 

Streets    and    Highways    40 

Gas,  Water  and  Oil   Pipe 

Line*        - -.- _ 41 
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Plans    Approved    by    City    Councils — 

To    Be    Forwarded   to    State    Board 

of    Health 
Sewage    Disposal    Plant 
SAN  CARIjOS,  Calif..  San  Mateo  Co. 

SE    of    Bnttan    Ave.    and    east    ol 

Bayshore. 
Owners — Cities   of   Belmont  and  San 

Carles,    City    Halls,    Belmont    and 

San   Carlos,  Calif. 
Enprineer— R     A.     Klassen,     Stafford 

Bldg.,  Redwood  City,  Calif. 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 

1/2/47  SI 

Contract  Awarded 

Concrete  Tank;  Spec.  198    Coat  $2,900 

NEAR  LJVERMORE,  Calif.,  Ala- 
meda County. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Com- 
mission, Room  287  City  Hall,  San 
Francisco,  Calif. 


33—  BRIDGES 

1/2/47  33 

Contract  Awarded 

Bridges  and   Roads       Cost  $110J90.»0 

CARBON  COUNTY,  UUh.  S.  R  53, 
between  Price  and  Price  Airport. 

Owner — Utah  State  Road  Commis- 
sion. Ray  H.  L«avltt,  chairman, 
State  Capitol,  Salt  Lake  City,  Utah. 


PAINTING 
DECORATING 

INTERIOR-EXTERIOIf 

Floor  Finishing  -  Paper  Hanginti 

Free  Estimating 

All  Work  Guaranteed 

Ml  «<22 

• 

JERRY  J.  STONE 

2411   Inqallt  St.,  San  Franciico 


Plans  by  engineering  department  of 
owner. 

Bituminous  surfaced  vaad  and  tim- 
ber bridges  over  20-ft  apan. 

Contractor — Qerqier  A  Abbott,  Tr«- 
monton,  Utah. 
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Contract  Awarded 

Bridge,  Substructures  and  Grading 

Coat  $1,096,600 

KERN  COUNTY,  CaJlf.  Between 
Keene  and,  TehachapL 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Cpncrete  bridge  (1)  and  substruc- 
tures for  4  bridges  and  10.2  mllea 
of  grading  and  applying  bituminous 
surface  treatment 

Contractor  —  Quy  F.  Atklnaon  Co., 
Orange  and  Railroad  Avaa.,  South 
San   Francisco,  Calif. 


Francisco,   Calif. 
Plans  by  Engrg.  Dept.  of  Owner. 
Contractor — Charles    L.    Harney,    629 

Market    St.,    San    Frilnclsco,    railf. 

40—       sfREETS  AND 
HIGHWAYS) 

1/2/47  •40 

Grading  and  Paving  Cost  $68,786 

SANTA  CLARA  COUNTY,  Calif. 
Stevens  Creek  Rd.  between  Orange 
Ave.  and  Stevens  Creek. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public    Works    Bldg-.    Sacra- 
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PIPE 


PIPE  -  VALVES  -  FITTINGS 
Facilities  for  pipe  bending 

and  manifolda 
Writ*  for   Prieaa 

PaciHc  Pipe  Co. 

160  Spear  St,  San  Frandaco 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FTTTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 

ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  .  SAN  FRANCISCO  8  -  Phone   EXbrook   1940 


1/2/47 

Contract  Awarded 

Overcrossing  and   Undarerossing 

Cost  $259,144.90 

LOS  A^ifGELES,  Calif.,  Los  Angeles 
Coiu(ty.\^  Santa  Ana  Parkway  at 
Esperania  St.  and  Indiana  St 

Owner — State  cf  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  box  girder  over- 
crossing  and  reinforced  concrete 
box  girder  undercrosslng. 

Contractor — Haddock  Co.,  3636  E. 
Foothill   Blvd.,  Pasadena,  Calif. 


37—     RAILROADS.  SUB- 
WAYS &  TUNNELS 


1/2/47  •  37 

Contract   Awarded 

Reconstruct   Inner  Tracks; 
Spec.  253  Cost,   $183,266.40 

SAN  FRANCISCO.  Calif.  Market  St 
between   Fremont  and   Eddy   Sts. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Com- 
mission,   Room    287   City   Hall,    San 


ATTENTION 

BUILDERS! 

We  have  a  complete  stock  of 
Lumber  for  immediate  delivery 
and  WILL  SHIP  STRAIGHT 
CARS  TO  COVER  THE 
BULK  of  your  requirements. 

FIR — Dimerision 
and  Boards 

*'5IDING  •  FLOORING 
LATH  •  SHINGLES 
SHAKES  '  TIMBERS 


LUMBER 
DISTRIBUTORS 

of  San  Francisco,  Ltd. 

367  BAYSHORE  BLVD. 
ATwoter  8174 


i 
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BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


All  Types  of  Concrete  Construction  Specialties 

W.   J.    BURKE    &    CO..    INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


PETERSEN  :EHGiMingHc:co. 

CONTRACTORS 

SAN  FRANCISCO 
VAIencia  500S 

LINE 
CONSTRUCTION 


EARTH 
BORING 


.-"V 


National  Expansion  Joint  Co. 


% 


V-' 


Maaafoctarer  oad  Olsfrlbater 
PliER  lOARD  —  PELT.SIDED  ASPHALT  AND 
RiOWOOD   EXPANSION   JOINT  PILLERS 

Ohfrlbmfor 

MARVEL-KOTE— CoBcrat*  Cariag  Compound 

SEALZ     Eapoasloo  Joint  Soalinq  Compound 

CempMot  wiffc  Podorol  Spoelflcations  SS-P-336 

FOR     CONCRETE     CONSTRUCTION 

33}  Sovonth  Stroot         Undorklll  7172         Son  Francisco  3,  Colif. 


SAVE 


•TIME  ^ 

•WORK  ^>-       K^ 

•  MATERIAL  ST     ^' 

•  ACCIDENTS  -^'^ 


^« 


uM^ 


Mmmmfmamr$d  ky 

BEATTY  STEEL 
PRODUCTS  CO. 

41S-4ai  MYANT  ITIUT 

SAN   riANCItCO  

*     *     * 
r  O  It  %  Aits  OH  HtHT  AiS  C  Ail 
SANriANCISCO         OAKLAND 
YUkoA  tOM       ^  TWIaeabt  101* 


SCAFFOLD  ;^ 


RENTED    WITHOUT    PRIORITY 


DAILY    PA91F1C    BUILDER 


PAGES 


DAILY 
PACIFIC   BUILDER 

'BaUblisbed  in  IBM) 

Publlshod  every  momino,  exoept 

•aturdaya,   Sundaya    and    Logal 

Helldaya  by 

F.  W.   Dodge  Corporation 

4M  Tenth  St.,  San  Francisco  3 

Talaphono  MArfcot  7110 

O.  C  MeOavran,  Manager-  Edlttfr^ 
J.  E.  Odgera,  Advertleing  Manager 

Subsorlption   Rateo: 

'  IMUM  par  year 
(Payable  in  Advance) 
'^  Single  Copy  U  Conta 

Advartialnp  Ratea  on  Requaat 

Printed  by 
Stark- Rath  Printing  '  .^^» 

A  Publishing  Co.  - 

(Sntered  as  Second  Claas  Matter 
July  25,  1907,  at  the  post  office  to 
Baa  Francisco.  Calif.,  under  the 
Act  of  March  8,  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporatlmi 


city  llmita  of  Phoenix,  extendtog 
north  on  Central  Ave.,  for  approx. 
^\  miles  to  point  about  %  of  a 
mile  north  of  Arizonsi  Canal. 
Owner  —  Arlxoua  State  Highway 
Commission,  17th  Ave.,  and  Jaclc- 
son   St.,    Phoenix,   Aria 


lbs.;   f.o.b.    Oalflandr  terma^net    No 
equaliaatlon  offered. 

Item  No.  2 
RocIcweU  Engtoeertng  Co.,  Chicago, 
IlL,  IS45:  ship  «0  days ;  1700  lbs. :  f.o.b. 
Chicago;   terms  net;   no  equalization 
offered 


^'^«^^  engtoeertng  department  of       George  T.   Oerhardt   Co..  Ina,   San 


mento,  Calif. 
About  0.4  mile  gradin|r  u*^  pavtBg 

with  asphalt  concrete  and  portlana 

cement  concrete  and  widen  bridge 
Contraetor— Dan  Caputo  and  Edward 

Kooble,  986  Deimaa  Ave,  San  Joae, 

Calif. 


owner. 

Includea  grading,  draining,  baae  ma- 
terial and  mixed  bituminous  sur- 
face. 

Contractoi^BartoI  4  Shearer  Con- 
tracting Co.,  laSO  So.  7th  St.,  Phoe- 
nix, Ariz. 

Other  bids  submitted  Dec.  27  were- 
Daley  -  Tullock     Construction     Co.. 

Phoenix.    $198,406.37; 
Arizona  Sand  A  Rock  Co.,  Phoenix. 

f217.066.43 ; 
Fisher    ContracUng    Co.,    Phoenix. 

1218,467.67; 
Tiffany  Construction  Co.,  F%oenix. 

$222,610.95.  r 


40 


40 


1/2/47  ^ 

Contract  Awarded   ^ 

Widening  and  Surfacing 

Cost  $241,258.29 

ORANGE  COUNTY,  Calif.  On  Har- 
bor Blvd..  between  Wilson  St.  in 
Costa  Mesa  and  Manchester  Ave,, 
south  of  Anaheim. 

Owner— State  of  Calif omia.  division 
of  Highways.  Public  Works  Bldg.. 
Sacramento.  Calif. 

SUte  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacia- 
mento,  Calif. 

11.2  miles  widentog  and  surfacing 
with  plant  mix  surfacing  and  ap- 
plying bituminous  surface  treat- 
ment to  shoulder. 

Contraetor— Griffith  Co.,  1060  South 
Broadway,  Los  Angeloa,  Calif. 


J/2/47  io 

Contract    Awarded 

Street    Improvement    Cost    $131,304.40 

SACRAMENTO,  Calif..  Sacramento 
County.  River  Park  Subdivision 
(Canister  Ave.,  from  S.  Sandburg 
Dr.  to  Carlson  Dr.;  Spllman  Ave. 
from  S.  Sandburg  Dr.  to  Carlson 
Dr.;  Slate  Ave.  from  E.  Sandburg 
Dr.;  one-half  of  Carlson  Dr.  from 
southerly  line  of  River  Hark  to 
northerly  line;  Ada  Way  from 
Spllman  Ave  to  State  Ave.,  S. 
Sandburg  Dr.  from  River  Park  to 
E.  Sandburg  Drive  and  E.  Sand- 
burg Drive  from  South  .Sandburg 
Dr.  to  northerly  line  of  River  Park 
and    rights-of-way). 

Owner — City  of  Sacramento,  H.  O 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento,  Calif. 

City  Engineer  —  Fred  ?tlaus.  City 
Hall.    Sacramento,    Calif. 

Includes  grading,  concrete  curbs, 
gutters  and  sidewalks,  sewer  pipe, 
street  lighting  system,  under- 
ground conduits,  asphaltic  concrete 
pavement 

Contractor — J.  R.  Reeves,  Box  1072, 
Sacramento,   Calif. 


40 


1/2/47 

Centr»£t    Awarded 

Street     Improvement      Cost    $4,307.90 

SACRAMENTO,  Calif.,  Sacramento 
County.  4l8t  St  from  11th  Ave 
to  41st  Street  Terrace  and  Im- 
provement of  portion  of  11th  Ave. 

Owner  City  of  Sacramento,  H.  O. 
T—*"^  c'*"  "'erk.  City  Hall,  Sac- 
imnMBto,  CUtt. 

Cliy  ci^r.— j«red  Klaus,  City  Hall, 
Sacramento,    Calif. 

In'"'"''<»"  Tpfi'"*'  rone,  curbn,  gut- 
Utn  and  aldawalka.  aawor  pipe, 
a.Mri^'nit.c  coiirreie  pavement  5Vi- 
in.  thick,  etc. 

Contractor — A.  Telohert  A  Son,  InO., 
Box   1133,   Sacramento.   Calif. 


40 
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Contract    Awarded 

Straot   Improvement       Cost  $30,670.38 

S> ''T?  A  MENTO.  /Calif..  Sacramento 
County.  Rancho  Village  (41st  St. 
from  B  St.  to  northerly  boundarj' 
of  B  St.:  43rd  St.  from  B.  .St  to 
Olenn  Orchard  Subdivision  No.  1 ; 
44th  St.  from  B  St  to  A  St .  from 
4l8t  St.  to  Rancho  Village;  B  St. 
from  48rd  S»t  to  LaPurissifna  Way 
and  rights-of-way). 

Owner — City  of  Sacramento,  H.  O. 
Denton  citv  clerk.  City  Hall.  Sac- 
ramento, Calif. 

Cltv  Bncineer  —  Fred  Klaus.  City 
Hall,  Sacramento,  Calif. 

Includes  ^Trading,  curbs,  gutters  ai)d 
sidewalk.^,  sewer,  anphaltic  con- 
crete  pavement,   5>4-in.    thick,   etc. 

Contractor — A.  Telohert  A  Son,  Inc. 
Box   1133,   Sacramento,  Calif. 


1/2/47  40 

Contract   Awarded    (Subject  to 

PRA  Approval) 
Highway   Improvement 

Cost  $168,468.39 
MARICOPA   CO..   Ariz.,   From    North 


Roy  M.  Scott 

Hcntinf  and  Ventilating  Eqnipment 

•ollara  •  High  and  Lew  Proesuro 

Staam  Traps  •  Valves  •  Strainers 

Fans    -    Blower*    •    Heating    and 

Cooling  Coils 

Phone  MArket  2921 

"Tell  Us  Your  Problems" 

%n  Tenth   StrMt,   San   Frandaco 


1/2/47 

Contract   Awardatf 

Highway    Improvement 

T^r,^  Cost  $197,291.35 

DOUGLAS  -  SAFFORD  HIGHWAY 
Aric,  From  3H  miles  east  of 
Fearce  extending  approx.  10^ 
miles   northwesterly. 

Owner  —  Arizona  Stat©  Highway 
Commission,  17th  Ave.  and  Jack- 
son   St..    Phoenix,    Arts. 

Plans  by  engineering*  Dept.,  of  own- 
er. 

Includes  grading,  draining,  base  ma- 
terial and  bituminous  surface 
treatment 

Contractor— R.    H.    Martin,    Box    934, 
Tucson,    Ariz. 
W.   R.   Skousen,   Phoenix.  Ariz.,   at 

$197,449.68   submitted    only  other  bid 

Dec.   27. 


Grancisco,  Calif.,  $351.60;  ahip  45 
days;  1750  lbs.;  f.o.b.  San  Frandaco; 
terms  %^f  1%  20  days;  no  equaliza- 
tion offered. 

Fabri  Steel  CoJ,  Ina,  Oakland.  Calif., 
$429;  ship  45  days;  1200  and  1850  lbs.; 
f.o.b.  Oakland;  terms  net;  no  equal- 
ization offered. 
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Contract  Awarded 

Grading  and  Surfacing  Cost  $79,556.50 

TUCSON-BENSON  HIGHWAY.  Ari- 
zona. One  mile  west  of  Benson, 
westerly   for   1%    miles. 

Oyvper    —    Arizona     State    Highway 

~'"t:omm1ssiony.a2ih  Ave.  and  Jack- 
son   Sts..    Phoenix,'"A^rtfc^-"  • 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  drainage,  base  ma- 
terial and  road  mixed  bituminous 
surface. 

Contractor—W.  R.  Skousen,  Mesa, 
Ariz. 


Supplies,  Eqiiq>meiit 

Sub-Contract 

Information 
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1/2/47 

Street  Lighting  Cable 

BERKELEY.  Calif..  Alameda  Co.— 
City  of  Berkeley.  Harry  Davisson, 
purchasing  agent.  City  Hall,  Berke- 
ley, Calif.,  rejected  bids  submitted 
December  31  for  furnishing  10.000  ft 
street  llghttog  cable. 

Bids  were: 

Wlestlnghouse  Electric  Supply  Co., 
711  E.  8th  St,  Oakland,  $0,124;  total, 
$1240. 

Okonlte  Co.,  San  Francisco,  $0.12442; 
toUl.  $1244.20. 

State  Electric  Supply  Co.,  Oakland, 
$130.16  per  M  ft ;  total,  $1306l 


U.  SL  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec.  1509  for  fur- 
nishing and  delivering  f.o.l).  cars  i^t 
the  chipping  point  or  f.o.b.  cars  at 
Antloch.  Calif.,  trashracks  for  Ygna- 
clo  and  Clayton  canal  pumping 
plants.  Delta  Division.  Central  Val- 
ley Project,  California  The  trash - 
rack  metal  work  will  be  installed  by 
the  Government 


43— MACHINERY  AND 


1/2/47  •     43 

Oil   Burners 
Bids   Wanted 

SAN  FRANCISCO.  Calif. —  Until 
January  10,  10  A.  M.,  bids  will  be 
received  by  the  National  Park  Serv- 
ice, O.  A.  Tomiison,  regional  director, 
601  Sheldon  Bldg.,  San  Francisco, 
Calif.,  for  furnishing  oil  burners,  f.o.b. 
shipping  point  and/or  Merced,  Calif. 
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42— MISC    SUPPLIES   AND 
MATERIALS 

1/2/47  42 

Sewer  Pipe— No  Bids  Received 

FORT  BRAGG.  Calif.,  Mendocino 
Co. — No  bids  were  received  Decem- 
ber 23  by  the  City  of  Fort  Bragg, 
Elsie  M.  J.  Thorstrom,  city  clerk. 
City  Hall,  Fort  Bragg,  Calif.,  for  fur- 
nishing (1)  500  ft  4-ln.  vitrified  sewer 
tile  and  (2)  2500  ft  6-to.  vitrified 
sewer  tile,  f.o.b.  Fort  Bragg.  v 


1/2/47 

Turbines— Contracts  Awarded 

COLORADO  -  BIG   THOMPSON 
PROJECT,  Colorado.— Allis-Chalmers 
Manufacturing  Co.,  Denver,  Colo.,  at 
(Sch.    1)     $525,000;    General    Electric 
Co.,  Denver.  Colo.,  at  (Sch,  3  and  6) 
$606,103,    and    Newport    News    Ship- 
building    &     Drydock     Co.,    Newport 
News,  Va..  at  (Sch.  4)   $160,600,  were 
awarded  contracts  by  the  Bureau  of 
Reclamation.     Denver,     Colo.,     under 
Spec.  1466  for  furnishing  and  deliver- 
ing f.o.b.   cars  at   the   shipping  point 
or    f.o.b.    cars     at     Loveland,     Colo., 
three    21,000-hp.,     400-rpm.,    vertical- 
shaft    hydraulic    turbines    with    pres- 
sure regulators;  three  governors  with 
pumping    equipment    for    regulating 
the   speed   of   the  21,000-hp.    turbines, 
and  three  16,667-kva,  99%  power  fac- 
tor.   400-rpm..    6900-volt,   S-phase,    60- 
cycle,  vertical -shaft,  alternating  cur- 
rent generators  for  Estes  power  plant 
and  one  11,300-hp.,  ^7-rpm.,  vertlcal- 
shalt,  hydraulic  turbine  with  pressure 
regulators;  one  governor  with  pump- 
ing    equipment    for     regulating     (he 
speed    of    the    11,300-hp.    turbine    and 
one  9(X)0-kva.,  99%  power  factor,  327- 
rpm.,      6000-volt,      S-phase,      60-cycle, 
vertical  -shaft,      alternating     current 
generator  for  the  Marys  Lake  power 
plant,   CoIorado-Blg  Thompson   Proj- 
ect, Colorado.  The  apparatus  will   be 
installed   by  the  government 


1/2/47  43 

Tractoi^-Bids    Wanted 

LAFAYETTE.  Calif.,  Contra  Coa- 
ta Co.— Until  Jan.  14,  8  p.  m.  bid* 
will  be  received  by  the  Acalanaa  Un- 
ion High  Shcool  Diatrtct,  M.  H.  Stan- 
ley, Clerk.  Acalanea  Union  High 
^chool,  Lafayette,  Calif.,  for  furnish- 
ing one  new  Ford  Tractor,  Ferguson 
system,  latest  model  with  delivery 
to  be  made  within,  5  days  of  accep- 
tance of  the  bid. 

SY>ecificatlons  obtainable  from  the 
above  office. 


1/2/47  •     44 

Spider  and  Shaft  Assembly 
Low  and  Only  Bidder 

SAN  FRANCISCO.  Calif.— The  San 
Francisco  Elevator  Co.,  Inc.,  860  Fol- 
som  St,  San  Francisco,  Calif.,  at 
$387.60.  submitted  low  and  only  bid 
December  31  to  the  Federal  Worka 
Agency.  Public  Buildings  Administra- 
tion, office  of  the  district  engineer, 
838  U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif.,  for  furnishing  and  in- 
stalling new  spider  and  sliaxt  Msseni-< 
bly  on  freight  elevator  No.  6  at  U.  S. 
Rlncon  Annex  Post  Office,  San  P*ran- 
cisCo.  Calif. 
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Stairs  and   Ralilnga 

Bid  Opening  Date  Extended  From 

Jan.  3  to  Jan.  23,  2  P.  M. 

CENTRAL  VALLEY  PROJECT, 
California— Until  January  28,  2  P.  M., 
bids  will  be  received  by  the  U,  s. 
Bureau  of  Reclamation.  Denver,  Colo., 
under  Spec.  1562  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coram,  Calif., 
aluminum  or  steel  stairs  and  alum- 
inum railings  and  curbs  for  Shasta 
Dam  and  power  plant  Central  Val- 
ley Project,  California.  The  material 
will  be  installed  by  the  government 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $1,  not  returnable. 


SUB-CONTRACT 
INFORMATION 
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Exterior  Painting,   Etc 
Low  and  Only  Bidders 

OROVILLE,  Calif.,  Butte  Co.— The 
Pacific  Painting  &  Decorattog  Co., 
5414  Telegraph  Ave.,  Oakland,  Calif., 
at  $973,  submitted  low  bid  to  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  Calif.,  for  ex- 
terior painting,  etc.,  at  the  U.  S.  Post 
Office  Bldg.,  Orovllle,  Calif. 

Other  bidders  December  31  were : 

B.  A.  Jensen,  Orovllle,  Calif., 
$10to.50. 

Grohne  Co.,  Decatur,  III.,  $1271. 

Emll  Solve,  San  Frajiclsco,  Calif., 
$1385. 
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Elevator  (Furnish  and  install) 
Low  and  Only  Bidder  ' 

COLUMBIA  BASIN  PROJECT, 
Washington. —  Otis  Elevator  Co.,  1 
Beach  St.,  San  Francisco.  Calif.,  at' 
$9231,  submitted  only  bid  December 
30  to  the  U.  S.  Bureau  of  Reclama- 
tion, Walker  R  Young,  chief  engi- 
neer, Denver.  Colo.,  under  Spec.  1567 
for  construction  of  plunger-electric 
freight  elevator  for  warehouse  "A," 
Grand  Coulee  Dam,   Columbia  Bsuiin 


GASOLINE  OBd  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

690  Watts  to  1 90  Kilowatts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natoma  St. 
Phone:    MArket   1691 
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Structural  Steel  _ 

Three   Low   Bidders 

DAVIS  DAM  PROJECT.  Arizona- 
Nevada. —  The  following  submitted 
three  low  bids  December  30  to  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver. Colo.,  under  Spec.  1572  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.oJ).  cars  at 
Louise.  Ariz.,  structural  steel  for 
cableway  and  gaging  station,  and 
steel  doors  and  louvers  for  gaging 
station,  Davis  Dam  Project.  Arirona- 
Nevada.  The  materials  will  be  erected 
and  installed  by  the  government: 
Item  No.  1 

Fabri  Steel  Co.,  Inc..  Oakland,  Calif., 
$677;  ahlp  45  days;  4800  lbs.;  fob. 
Oakland ;  terms  net :  equalization  la 
offered. 

Vulcan  Rail  it  Construction  Co., 
Manpeth,  N.  Y. ;  $1080;  ship  46  days; 
7200  lbs.;  f.o.b.  Benwood,  W.  Va. ; 
terms  net  No  equalization  offered. 

Gardiner  Manufacturing  Co.,  Oak- 
land, Calif.,  $1220;  ahlp  40  days;  7200 


1/2/47 

Motor-Control   Apparatus 

Low  and  Only  Bidder 

KLAMATH  PROJECT,  Oregon  - 
California. — The  General  BHectric  Co., 
Denver,  Colo.,  at  (1)  $715.86,  ship  245 
days.  900  lbs.,  Schenectady.  N.  Y., 
f.o.b.  destination,  (2)  $40  engineer 
and  $30  mechanic,  terms  net,  prices 
not  to  exceed  30%  at  time  of  ship- 
ment, submitted  only  bid  Decpmber 
27  to  the  U.  S.  Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  1543 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Tulelake,  Calif.,  all  apparatus 
necessary  for  conversion  to  Increased 
capacity  of  the  motor-control  equip- 
ment at  pumping  plant  "D,"  Modoc 
Unit  Tule  Lake  Division,  Klamath 
Project  Oregon -California.  The  appa- 
ratus will  be  Installed  by  the  govern- 
ment. 


STEEIiFORMS 

STEELTUK  CONSTRUCTION  TOWRRS 
HRAVY  DUTY  SWINOING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO 

466  Horrlson  Sfr««f       DOHglot  5583       San  Francisco 


'i 
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1/2/47 

Sale  of   Misc.   Furniture 

SAN  FRANCISCO  ,Callf.  —  War 
Assets  Admin.,  33  Berry  St..  Siar 
Francisco  7.  announces  rale  of  misc. 
office,  store  and  hospital  furniture 
to  priority  claimants  with  closing 
date   set   for   January    23 


43 


1/2/47 
Trashracks 
Contract  Awarded 

R"       -"'VIJ-EY      PROJECT 

Calif.— L    Schaffer  *    Co.,    163«   Har 
rison    St.,    San    Francisco,    Calif.,    a' 
$1,209.60    awarded     contract     by    th« 


V.  E.  MESSIER  -  M.  E. 

CONSULTING  ENGINEER 

New  San  Francisco  Address  .  .  . 


/" 


OAKLAND 

Atlas  Paclfte  ■•lldlaf 

1321   «7tli  STRIET 

OLyMpk  722t 


SAN  FRANCISCO 

Paelfle  Mill  A  Ml««  »m\\4\»q 

52*  POLSOM  STREET 

0Oa«la«  B921 


LINE     CONSTRUCTION 

We  contract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Our  Operations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
^^-\       CONSTRUCTION    CO. 


FRANCISCO  BLVD. 


SAN  RAFAEL,  CALIF 


Telephone  Ssn   Rsfsel    9^1 


BAXCO 

PRESSURE    TREATED    LUMBER     POLES     PILING 


A  M  BAXTER  un- 
load mq  CZC  Salt  Treated 
Lunibor  and  Creosotod 
Piling  at  Job  Siff  for  ex- 
nsion  Ninth  Ave  Pier 
"on  of  Oakland 


r^SF 


i' 


J.ff.Baxfera  Co. 


:»   I 


JJ   !     MOfJTCOWl  »  Y 


1'^''  O     .J      f  Al  If  OHNIA 


LOS    AMC.  lifS       lONO    HIA(H       A  1AMII>A       CAIIF  OMNIA     tISA 


^^ 


Ntfa^ 


PAGE  6 


r"v 


r 

fv 


We 


DAILY    PACIFIC    BUILDER 


Project.  Waahlngton.  The  work  la 
Bltuated  near  Grand  Coulee  Dam  and 
Involvea  furnishing  and  ineUlUnR 
one  (1)  plunger  type,  electrically  op. 
erated  freight  elevator  with  operat- 
ing machinery,  manually  operated  car 
and  hoUtway  fates;  holstWay  en- 
closure, including  bolts  and  anchors, 
guide  rails  and  supports  with  cinch 
anchors,  plunger  and  cylinder  with 
supports  and  fittings,  oil  reservoir 
tank,  operating  valves,  pipe  and  pipe 
fittings,  gate  counten^elghta,  all  nec- 
essary equipment  and  all  other  ap- 
purtenances and  accessories. 


THURSDAY.  JANUARY  2,  1947 
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1/2/47 

Rerooflna— Bids  Wanted 

Bidders  Fisuring 

OAKLAND,  Calif.,  Alameda  Co.— 
As  previously  reported,  until  January 
7,  4  P.  M.,  bids  will  be  received  by 
the  Oakland  Board  of  Education,  Dr. 
William  R.  Odelk  superintendent; 
John  W.  Edgem/nd,  secretary,  1025 
2nd  Ave.,  Oaklatodr  Calif.,  for  roof- 
ing work  as  follows: 

Proposition  No.  1.— The  reroofln^  of 
the  main  school  building  on  grounds 
of  the  Chabot  School,  located  at  5834 
Patton  St  in  the  City  of  Oakland. 

Proposition  No.  2 — The  reroofing 
of  all  of  the  peranent  school  buildings 
on  grounds  of  the  Cleveland  School, 
located  at  745  Cleveland  Ave. 

Proposition  No.  3 — The  reroofing 
of  all  of  the  school  buildings  on  the 
grounds  of  the  Jefferson  School,  lo- 
cated at  3919  Carrington  St. 

Proposition  No.  4 — The  reroofing  of 
all  of  the  permanent  school  buildings 
on  the  grounds  of  Santa  Fe  School, 
located  at  5303  Market  St. 

Proposition  No.  5 — The  reroofing  of 
ii.c  e,»««'  gymnasium  building  on  the 
grounds  of  Technical  High  School, 
•  -^.^.cU  at  4351  Broadway. 

Specifications  obtainable  from  the 
auu.c  otiice  upon  deposit  of  |25,  re- 
iundable. 

The  following  companies  have 
taken  out  plans: 

any  Cities  Asbestos  Co.,  5th  Ave. 
and  E.  12th  St.,  Oakland,  Calif. 

A.  K.  Goodmundson,  45th  Ave.  and 
Clement  St..  Oakland,  Calif, 
i      N.  V.  Heathom,  515  29th  Ave.,  Oak- 
land, Calif. 


builder,  not  selected :  architect,  H 
M  Engle.  110  Sutter  Bt. 
DWELI-INGS    (1 -story,    frame)    (2), 
14600  each ;  E  Head  100,  125  N  Sar- 
gent; owner,  Atlas  Realty  Co.  1500 
Judah    St;    builder,    Pacific    Coast 
Construction  Co.  1600  Judah  St 
ALTER  DWELLING.  $1000;  36  Anga 
Way ;   owner,  Mr  Morris,  premises ; 
day  work. 
ALTER    DRUG    $TORB.    |750;    SW 
Polk  and  Jackson;  owner,  Malllard 
Drug  Co.   premises;  builder.  Regal 
Sianufacturlng  Co,   1310  Pulton   St. 
ALTER    APARTMENTS.    *500;    1530 
Octavla  S^;  owner.  Harry  Topplns, 
premises;  builder,  not  selected.     », 
APARTMENTS      (2  -  story,      frame). 
J9000;   N  California  126  W  Oough ; 
own^r.  Prison  Realty  Co,  2665  Jones 
St;   builder.   L  &  E  Emanuel.   Inc. 
2666  Jones  St ;  architect,  Hertzka  ft 
Knowles,  85  Post  St 
DWELLING   (1-story,  frame),  $6600; 
NE  comer  41st  Ave  and  Santiago; 
owner.  Atlas  Realty  Co,  1500  Judah 
St;  builder,  Pacific  Coast  Construc- 
tion Co,  1500  Judah   St. 
ALTER  APARTMENTS,   flOOO;    4226 
Mission    St;     owner.    Dominic    De 
Vard,  premises;  builder,  W  G  Mc- 
Allister, 604  26th  Ave. 
ALTER  OFFICE,  |500;  22-24-26  Cali- 
fornia St;  owner,  Marvin  Building, 
24   California   St;    builder,   not   Se- 
lected. 


Heraty,    3626    MacArtiiur    Blvd. 

ADDITION,  $2000;  9«0  6«th  Street; 
owner.  Vacu  Dry  Co,  premi  con- 
trictor,  Chris  Pedersen,  667  Chet- 
V     xl  St. 

SIGW,  electric,  1725;  2116  Broadway; 
owner,  Frank  and  Freddies  Steak 
House,  prem;  contractor,  Gteneral 
Neon  Lite  Co.  811-A  58rd  Ave. 

SACRAMENTO   COUNTY 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO  COUNTY 


DECEMBER   31,  1»4« 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 

SAN  FRANCISCO 


FLATS  (2-story,  frame),  flO.OOOr  W 
Colllngwood  170  N  22nd  St;  owner 
and  builder.  United  Houslnir  Corn. 
2701  Judah  St. 

ALTER  APARTMENTS.  |2000;  2126 
Pine  St;  owner  and  builder,  Pine 
Methodist  Church  Board  of  Trus- 
tees, 1359  Pine  St 

ALTER  STORE.  $5000;  2«40  Mission; 
owner,  Adam  Hat  Co,  preml.ses; 
builder,  Alfred  J  Fisher,  300  Mont- 
gomery St 

ALTER  DRUG  STORE,  |640;  110 
First  St;  owner,  Harold  Grossman, 

,  premises;  builder,  Regal  Manufac- 
turing Co,  1310  Fulton  St 

ALTER  FLATS.  $1500 ;  1121  Pierce; 
owner  and  builder.  Mrs  M  Duncan. 
1770   Turk   St 

DWELLING  (1-story,  frame).  |7000; 
W  Vienna  25  S  Brazil;  owner  and 
builder.  B  C  Hoecker.  371  Pragua 

ALTER  BUILDING  (auto  parts), 
$500;  275  Valencia  St;  owner,  B  ft 
W  Auto  Parts  Co.  premises;  day 
work. 

DWELLINGS  (1-story,  frame)  (6), 
15500  each;  E  41st  Ave  25,  60,  76. 
125,  150.  175  N  Santiago;  owner. 
Atlas  Realty  Co.  1600  Judah  St; 
builder.  Pacific  Cocust  Construction 
Co.  1500  Judah   St 

ALTER  FLATS.  13500;  2151  Pacific 
Ave ;  owner.  A  J  Machne,  premises ; 
day  work. 

ALTER  SERVICE  STATION,  $800; 
SW  comer  San  Jose  and  Standlsh ; 
owner,  Richfield  Oil  Co.  333  Mont- 
gomery; builder.  Michel  ft  Pfeffer 
Iron  Works.  Inc.   1416  Harrison  St 

ALTER  FLATS.  1850;  2851  Pine  St; 
owner.  Clarence  Wilson,  premises; 
day  work. 

DWELLING  (1-story,  frame),  |8000; 
W  3l8t  Ave  300  S  Ulloa;  owner  and 
builder.  A  Hallgren.  1694  29th  Ave; 
architect,  C  O  Clausen.  746  46th 
Ave. 

DWELLINGS  (1 -story,  frame)  (11), 
»5000  each;  E  41st  Ave  25.  50.  75. 
100.  125.  160.  175.  200,  225,  250.  275 
S  Rivera;  owner.  Atlas  Realty  Co. 
1500  Judah  St;  builder,  Pacific 
Coast  Construction  Co.  1600  Judah 

BUILDING  (2-8tory.  class  C.  second 
unit).  190.000;  S  16th  St  between 
Folsom  and  Shotwell-  owner,  Kll- 
patrick's    Bakery,    2030  Folsom    St; 


COMFORT  AIR.  INC. 

CHRYSLER^AIRTEMP 

Automatic  HcMing  and  ,'\ir 

Conditioning 

"Packaged"  Air  Conditioners 

Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

2100  •  17tll  Sf.  HEmloek  2040 

Saa  ProneUee,  Calif. 


DWELLINGS,  two  1 -story  frame. 
$5400  each;  W  Bright  St  300  and 
326  North  Randolph;  owner.  Atlas 
Ret^^lty  Company:  contractor.  Pa- 
cific Coast  Constr  Co. 

ALTER  dwelling,  $1000;  2206  Stelner 
St;  owner.  J  B  Wheelwright;  con- 
tractor. G  P  W  Jensen  ft  Sons. 

SANTA    CLARA    COUNTY 


DWELLING.  $2500 i  Casey  Rd;  own- 
er and   builder,  Lewis   Hart. 
DWELLING,  $8600;  W  Plckford  Ave 
owner   and    builder.    L   L   Falcone. 
169  Plckford  Ave.  San  Jose. 
DWELLING.     $3000;     Mercedes     and 
Paso  Robles.  Los  Altos ;  owner  and 
builder.    J    W    Price.    663    Church 
St.  Mtn  View. 
DWELLING.  $6000;  Sierra  Vista  nr. 
Hacket;    owner   and    builder,    R    B 
Peeples.    Rte    1,    Box    141-J,    Mtn 
View. 
DWELLING.     $8000;     Lot     40    Weet 
Walnwright;     owner    and     builder. 
H    T    Reykers.    General    Delivery, 
Campbell. 
DWELLING,  $2500;  W  Lawrence  Rd 
&anta    Clara;    owner    and    builder, 
Robert   Knabke,   premises. 
DWELLING.      $10,000;      Fourth     and 
Younger;    owner,    R    A    Paris.    Rte 
3,    Box   618,   Sunnvaide:    contractor, 
Sam    E    Barih,    1801    McDanlel    St. 
I     San   Jose. 

DWELLING.  $7000;   E  San   Jose- Los  • 
Gates    Road ;    owner    and    builder. 
Leonard  Bonsall.  1091  Morris  Court 
San   Jo^e. 
SHOP,  $750;  2243  Stevens  Creek  Rd; 
owner    and    builder,    John    A    Wll- 
helm,    premises. 
DWELLING.    $2750;    259    Dana.    Mtn 
View;     owner    and     builder.     A    P 
Perry.    1643   Villa    St    Mtn    View. 
ADDITION.   $500;   Rte   1    Box    167-G. 
MIddlefield;     owner     and      builder, 
Walter  Egnew,    premises. 
ADDN    and    alterationn,    $1000;     Los 
Gates;  owner  and  contractor.  Mon- 
tezuma   School,    premises. 


6-ROOM  Dwelling.  $4000;  Ptn  Lot  6, 
Blk  19.  North  Sacramento  Sub  No 
8;   owner  and   builder.  H  F  Shook. 
2876  North   Franklin. 
S-ROOM    Dwelling.    $1500;     Lot    82&. 
Carloton    Tct;    owner   and    builder. 
W  L  llaltzman.  Rte  8.  Box  5703. 
6-ROOM     Dwelling,     $3000;     Lot     7, 
Houston    Tct:    owner   and    builder. 
Ralph    Thayer.   225  Nlmitz    St.    Del 
Paso    Heights 
5-ROOM     Dwelling,     $4000;     Lot     16, 
North  Sacramento  Sub  No  3;  own- 
er and  builder,  Mr  ft  Mrs  A  R  Marr. 
2818  G  St 
SERVICE  STATION,  $8000;  Ptn  blk 
4,  Bast  Del  Paso  Heights  Sub  No  1 
owner    and    builder,    John    J    Hill, 
Rte  2  Box  2026  Del  Paso  Heights. 
5-ROOM  Dwelling,  $6000;  Ptn  Section 
20,  Township  10;  owner  and  build- 
er, Daniel  Dennis,  Rte  9  Box  3180. 
4-ROOM     Dwelling,     $6600;     Ix)t     3, 
Rancho  Del  Paso  Sub  No  11;  own- 
er and  builder  Harry  Dunlap.  Box 
444  Del  Paso  Heights. 
3-ROOM    Dwelling.    $2500;    Lot    326 
Cordova      Townsite;      owner     and 
builder.     George     J     Francis.     1709 
T  St 
5-ROOM!  Dwelling.  $2000;   Ptn  Lot  4. 
Blk  E  North   Sacramento.  Sub  No 
2;     owner    and    builder.    Albert    J 
Eddy.   Box   497.  North   Sacramento. 
GARAGE.    $500;    Ptn    Lot    4.    Blk    4. 
North  Sacramento  Sub  No  6;  own- 
er   and    builder.    Charles    Roberts. 
Rte  2  Box  1638. 
3-ROOM  Dwelling.  $3000;  Ptn  Lot  35. 
Greenwood  Sub;  owner  and  build- 
er,   Wm    P   Nakumas.   2715  Capitol 
Ava 

3-R<X>M  Dwelling.  $2500;  Lot  742. 
Orange  Park.  Sub  No  7 ;  owner  and 
builder.  Dolores  Masse,  1706  63rd 
St. 


Bouthem  Pacific  Co  to  Peterson 
Hobby  Co December  29.   1946 

Dec  30.  194ft~a001  BUCHANAN  St 
and  2100  Pine  St   Jaimes  Roberts 

to  whom  it  may  concern 

— December   27.    1946 

Dec  30.  194*— 110-14-18-22-24-26-3C- 
38-42  DEL  VALE.  Claude  T 
Lindsay  Inc  to  whom  it  may  con- 
cern  -..J>ecember  30,   1946 

1946—1176    POTRERO    AVE. 

Doherty  Bros,  Carrico  ft  OauUer 

to  whom  it  may  concern ! 

-•• •» ~ December   31.    1948 


^^"^^i^ 


Phunbing 


OAI^LAMD 


ALAMEDA  COUNTY 


Recorded  Accepted 

Dec  30.  1946— LOT  6  Blk  F.  Tract 
721.    Dale  E  Patterson  to  whom 

It  may  concern December  30.  1948 

Dec  31.   1946  —  7532  MacARTHUR 
[Blvd.  Oakland.   R  A  Roeber  to  H 

^r  Caskey -..J«Iovember  20,  1946 

Dec  30.  1946— PTN  LOT  3  Blk  13, 
ppty  Berkeley  Villa  Assn,  Ber- 
keley. Harold  F  and  Elizabeth 
K  Hobllt  to  K  P  Irvine  and  A  M 
Hlllegas JDecemher  20.   194b 

Building  Contracts 


ALAMEDA  COUNTY 


ALTERATIONS  tQ  existing  building. 

1180  57th  Ave.  Oakland. 
Ownei^-Paclflc  Tel  ft  Tel  Co. 
Architect— Not  Given. 
Contractor— N  J  sjfeerg  ft  Son.  5604 

E  16th   St.  OaklanoS 
Filed.  Dec  30.  1946.    DAted 

Upon  completion,  cost  of  work  plu.s 

10%. 

TOTAL  COST.  $8,000 
Bond,  $8000.  Sureties.  Pacific  In- 
demnity Co.  Limit  90  working  days. 
Plans  and  specifications  filed. 


8131  Dowllng;  owner  ,  plumb- 
er. J  R  Pierce ;  5  plumbing  fixtures ; 
3  gas  openings;  16  water  connections 

7701  Green  ley  Dr;  owner,  C&mp> 
bell;  plumber,  J  R  Pierce;  1  plumb- 
ing fixture. 

Eighth  ft  Broadway;  owner,  Simon 
Hardware;  plumber,  J  L  Tancready; 
5  plumbing  flxturee.  , 

4265  Ma  sterson ;  owner,  S  J  Dow- 
llng; plumber,  Chas  Smith;  10  plumb- 
ing fixtures;  6  gas  openings;  20  wa- 
ter connections. 

2640  Short  Sit;  owner,  Coppln; 
plumber,  H  S  Salesbury;  5  plumbing 
fixtures;    3   gas   openings;   20  watei 

connections. 

3225  Suter;  owner,  A  MacDonald; 
plumber,  J  Goldstein;  5  plumbing 
fixtures;  2  gaus  openings;  12  water 
connections. 

3883    Piedmont   Ave;    owner,    HalUn. 
meyer;     plumber,    J    Goldstein;     1 
plumbing  fixture;  2  gas  openings;  2 


\  \.  1   M  I  \  E  .\ 


PUTTYLF^^  GLAZING 


SACRAMENTO 


DWELLING  (6-room),  $7500;  4461  B 
St;  owner,  Wilbur  F  Brand  Jr, 
Route  9.  Box  1034;  builder,  R  H 
Sutter.  1732  3rd  Ave. 

REMODEL  (raise  old  dwelling  and 
build  two  stores  underneath).  $16.- 
000;  2815  J  St;  owner,  Edgar  A 
Sayre,  premises;  builder,  H  Hen- 
dren,  1109  39th  St 

DWELLINGS  (5-room)  (21).  $6000 
each;  6281.  6269.  6277.  6313.  6280. 
6268.  6310,  6216,  6210,  6202.  6180. 
6162,  6142.  6130,  6122.  6224.  6262,  6314, 
6306,  6100  3rd  Ave ;  owner  and  build- 
er, Manuel  Jacinto,  6101  6th  Ave. 

DWELLINGS  (6- room)  (6).  $0780 
each;  6801,  6340,  6271,  6300,  6280 
3rd  Ave;  owner  and  builder,  Man- 
uel Jacinto,  6101  5th  Ave 

DWELLINGS  (6-room)  (5),  $6950 
each;  and  one  5-room  dwelling, 
$5700;  Alta  Tract;  owner  and  build- 
er. Walker  ft  Donant  1090  Perkins 
Way. 


Non-Responsibility 


ALAMEDA  COUNTY 


Dec  31.  1946—231  MAKIN  ROAD. 
Oakland.  Dept  of  Veterans  Af- 
fairs of  the  State  of  California 
as  to  improvements  on  property. 


Release  of  Liens 


ALAMEDA  COUNTY 


Recorded  Amount 

Dec  31,  1946  —  2829  HILLEGASS 
Ave.  Berkeley.  N  A  MacQuarrie 
to  Frank  and  Phyllis  Bryant.  H 
H  and  M  Bernice  Hadley  and 
Frank    Bryant    $1.430  62 


O.  2».  fat.  ^l/liiy 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

for  •MiraaCci.  or  cnBin«»rinfi  driiiins 
covcriog  a  coDiplai*  inttallation.  inrliiii 
ing  iKart  matal   rcquircmcnU   .   .   . 

CALL  . .  .  EXIROOK  11  OS 

Bxrluaiva    Diatributor*    for 
Northarn   Calilomla 

McKune  Metal  Products  Co. 

266  Tehama  St..  Son  Franeitc*.  3 


OAKLAND 


SHED,  l-etory,  $600;  536  La  Prenda 
Dr;  owner,  Roy  Mortensen.  prem; 
contractor.  Apderson  ft  Haglund, 
?19  41«t   St. 

ADDITION.  $750:  3866  Maybelle  Ave 
owner  and  builder.  E  Flener,  3866 
^'■••vhelle    Ave. 

DWELLING,  1 -story  4-room,  $0900: 
7857  Sterling  Dr.  owner,  Atlee  and 
Beatrice  Bro!i(fhton,  442  Foothill 
Bivd:  foptr»»<tor,  W  H  Edwards. 
"«'*  E  12th  St. 

DWELLING.  l-8torv  5-room,  $7S0b; 
8M5  Thermal  St :  owner,  Carl  L 
Rnr»fji.  pr<»rr,t^««»:  contractor.  Geo 
H  r-aiflPf.  8056  E^arl  St. 

FACTORY.  1-story  concrete.  $22,000; 
8(^1  71rd  Ave,  owner,  C  Wodman- 
see.  Snell  and  73rd  Ave;  contrac- 
tor, Elmer  J  Freethy.  14S2  Kear- 
ney Rt,  El  Cerrito:  architect.  Chas 
.Strothoff.  San  Francisco. 

ALTER  and  addition.  $4000;  663  Man- 
dana  Blvd :  owner,  Ben  J  'larrer, 
nremlnes:  contractor,  Oaba  and 
Dames.  1404  Franklin  St;  plans  by 
D  B  K'.rbv 

STORE.  1 -story,  $4000;  7982  Mtn 
Blvd:     owner     and     builder.     Phil 


SACRAMENTO  COUNTY 


TWO  OARAGES,  $1000 ;  Lot  19.  Block 
T.  Tract  S.  Del  Paso  Heights  No  1 ; 
owner  and  builder,  C  S  Perry,  Box 
232.  Del  Paso  Heights. 

DWELLING  (6-room).  $8000;  Lot  218. 
Orangevale  Colony:  owner  and 
builder,  E  C  Prechtel.  Route  1.  Box 
349,   Fair  Oaks. 

ADDITION  (to  dwelling).  $800;  Lot 
266.  Orangevale  Colony ;  owner  and 
builder,  E  C  Prechtel.  Route  1.  Box 
349,  Fair  Oaks. 

DWELLING  (6-room).  $3000;  ptn 
Section  33.  Township  5;  owner  and 
builder.  Emmett  James.  Box  563. 
Rio  Vista. 

RESTAURANT,  $3500 ;  Boulevard  Lot 
190.  Slawson  City  Farms;  owner 
and  builder.  Leo  F  Feusl.  Route  1, 
Box  2062. 

DWELLING  (5-room),  $6000;  Lot  10. 
Arcade  Park ;  owner  and  builder. 
Edward  F  Brown.  626  Garden  St. 
North  Sacramento. 

DWELLING  (6-room)  .$8000;  Lot  10. 
Sierra  Oaks  No  2;  owner  and  build- 
er, Ralph  M  Holmes,  3876  8th   Ava 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO,.  Ltd 


Manufacturcrg  of 


Wire  Cut,  Repressed  Pav-  \%Ti\CV  Hollow  Baild- 
J.*'  ^***  Reaisting,  Face,  I)I\ll.ll  ing.  PartiUon 
Fire  aay,  and  Fire   .   .    .    *'*"V"       .^j  Quarry  .  . 

OflBce  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


k. 


sn 


Boilers . . .  High  Pressure  &  Heating 

NEW     AND     REBUILT 
AW  %\2m%  and  Types  of  Sf«ef  Tanks 

OCEAN    SHORE    IRON   WORKS 

SSO  Eighth  SttMt  Phone  UNdarhlll  4310  San  Francisco 


Completion  Notices 


SAN    FRANCISCO   COUNTY 


Recorded  Accepted 
Dec  30,  1M6— 1450-1452  PACHKCO, 
1990-92.  1986-88  and  1982-84  19th 
Ave.  Edward  J  and  Dorothy  E 
J  Manctiss  to  Pacific  Coast  Con- 
struction  Co December  16,  1946 

Dec    30.    1946— THIRD    and  .  Town - 
send     (S     P    passenger    station). 


L.  H.  CLAW80N  CO. 

Insulators  for  the  Pacific  Coast 
.  . .  PRESENTS  .  .  . 


llWSUL-MASTIC 


•  waterproofs  t 

•  rustproofs 

•  insulates 

610  -  16th  STREET  OAKLAND  12 

Telephone  TWinoaks  6206 


FOR     SALE 

Compressors  -  Pumps 
Pneumotic  Tools 
Rock  Drills 

.  .  .  Complete  Renfal  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

S82  SIXTH  STREET  UNderhill  5026 


k 


-»■     — 


GLASS  and  GLAZING 


V 


Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIaware  7313 

^~>t- 


.1 

I, 
( 

f 


THURSDAY.  JANUARY  2.  1947 


< 


DAILY     PACIFIC    BUILDER 


water  connections. 

3I5«  Piedmont  Ave;  owner,  Doty- 
Lroclcwood;  rlumber,  Flnill;  9  plumb- 
ing   fixtures:    11    water    connections. 

9810  E  St:  owner,  J  W  Walker; 
plumber,  J  A  Fazio;  5  plumbing  fix- 
tures; 3  gas  opedings;  9  water  con- 
nections. 

9318  E  St;  owner,  J  W  Walker; 
plumber,  J  A  Faaio  ;,5  plumbing  fix- 
tures; 3  gas  openings;  9  water  con- 
nections. 

9322  E  St;  owner.  J  W  Walker; 
plumber,  J  A  Faxlo ;  5  plumbing  fix- 
tures; 3  gas  openings;  9  water  con- 
nections. .       , 

9328  E  St;  ownei.  J  W  Walker; 
plumber,  J  A  Fazio ;  5  plumbing  fix- 
tures; 3  gaa  openings;  9  water  con- 
nections. 


OAKLANCr 


310    Broadway;    owner,    ; 

plumber,    Aladdin    Htg   Corp;   2    gas 
openings. 

8235  College  Ave;  owner,  L«lanl 
Cafe;  pltimber,  E  Bonin;  1  pi  fix; 
2  water  con. 

2614-20  8th  Ave;  owner,  R  Haul- 
mar;  plumbtr,  J  Olivira;  22  pi  fix; 
12  gas  op;  40  water  con. 
'  1515  Clay  St;  owner,  Jergens  Bldg; 
plumber,  J  Marsony;  6  pi  fix;  10 
water  con. 

8440  Telegraph  Ave;  owner,  atef- 
ferson;  plumber,  J  Rankin;  1  pi  fix; 
1  water  con. 

1048  7th  Street;  owner,  J  ailvera; 
plumber,  J  Bruce;  1  pi  fix. 

666  14th  St;  owner,  Tafe  &  Pen- 
noyer;   plumber,  Finzel ;  3  pi  fix. 


ers;  contractor.  Richmond  Electric; 
temp  saw. 

642-3  Various  locations  and  own- 
ers; contractpr,  Elec  Products  Corp; 
aigns.  ■        ^ 

644-46  Various  locations  and  own- 
ers; contractor,  Malm  &  Welter;  al- 
terations. 

647  Lake  St  and  17th  Ave ;  owner, 
Conrich;  contractor,  Weber  Conroy; 
30    outlets;    20   switches;    30   plugii. 

648  1251  3rd  Ave;  owner,  Jack 
Olennon ;  contractor,  Weber  Conroy ; 
rectify   complaint. 

649-51   Various   locations  and  own- 
ers;   contractor.    Neon    Maintenance, 
Co;  signs. 

652  460  Castro;  owner.  Bar;  con- 
tractor. Beacon  Elec  Co;  1  plug; 
motors. 

653  536  Clement  St;  owner.  W  P 
Fuller  A  Co;  contractor.  Beacon  El 
Co;,  alterations. 

654-8  Various  locations;  owner,  B 
L^wls;  contractor,  Orandl  Elec  Co; 
10  outlets;  11  switches;  16  plugs; 
service. 

659-65  Various  locations;  owner,  B 
Lewis;  contractor,  Grandi  Elec  Co; 
21   outlets;   20  switches;   SO  plcgs. 

666  279  13th  St;  owner,  Ore«i 
Bros ;  contractor.  Ace  Elec  Contr  Co  • 
extend  4  outlets. 

667-8  Various  locations  and  own- 
ers; contractor,  Ace  Elec  Contr  Co; 
service;  alterations. 
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OAKLAND 


Furnace  Permits 


-t- 


OAKLAND 


6102  Ruthland  Road;  owner,  Rin- 
kln;   dealer.   E   M   idaloney;    floor. 

310  Broadway^  owner,  Veronica 
oil  Co;  dealerJ/Aladdin  Htg  Corp; 
central  furnace. 

3521  Rhoda  Ave;  owner,  Haye«; 
dealer,  E  Maloney;  floor  furnace. 

8093  Broadway;  owner,  Connell 
Motor  Co;  dealer,  General  Elec  Co; 
central  furnace. 


Electrical  Permits 


SAN    FRANCISCO   COUNTY 


697     330  Jackron  :    owner,   ; 

contractor,  Frank  J  Kllmm  Co;  mo- 
tors. 

598  1827  Union;  owner,  Frederick- 
sen:  contractor,  Retter  Elec  Co;  2 
switches:  13  plugs. 

690  2020  Jackson;  owner.  Heller; 
contractor,  Retter  Elec  Co;  2  out- 
lets;  1  switch. 

600  530  Broadway;  c^er,  Saint 
Morttz;  contxatctor,  C  vartcarlno; 
connect   sign. 

601  1174    Bryant     Street;     owner, 
;   contractor,  G  Vaccarinb;  in- 

stall  pole. 

602  1460  Grant  Avenue;  owner, 
Giorgl-Tacopl ;    service    motor. 

603  1198  Naples;   owner ; 

contractor,  Maurice  E  Chase;  serv- 
ice motor. 

604  Geary  and  Powell ;  owner,  St 
Francis  Hotel;  contractor,  Chas  A 
Langlais   Co;   switch    board. 

606  Location  and  owner  omitted ; 
contractor.   Geo   F  Brayer;    trana 

606-08  Various  locations  and  own- 
ers; contractor,  QRS  Neon  Company 
signs. 

609  1217  Stockton:  owner,  Lun 
On ;   contractor,  Chas  Tick ;  4  plugs 

610-24     Various     locations ;     owne: 
Standard    Bidg    Co;    contractor, 
Elec  Co :  9  outlets :  9  switches ;  ^  i>\. 

6^6     1367  44th   Ave;  owner,  ... 
contractor.   Arc   Elec  Co;    5   outlets; 
1  switch ;  3  plugs. 

626  2834    22nd:     ov/rier 

contractor.   Malm  &  Welter;   motor. 

627  1960  Carroll  Avenue;  owner, 
Acme  Packing  Co;  contractor,  Mac- 
Cabe  Elec  Co;  

628  165  10th  St;  owner.  Peoples 
LAundry:  contractor,  MacCabe  £Nec; 
motors ;    transformer. 

629  82  Golden  Gate  Ave;  owner, 
McBride:    contractor,   W   H    Klrsten ; 

3  outlets ;  1  switch ;   1   plug. 

630  130  Taraval  SSt:  owner,  Lu- 
theran Church ;  contractor,  P  A  J 
Elec  Co;  4  outlets:   i  switches:   7  pi 

631  200  ()uint  St:  owner,  T  Meyer; 
contractor,  P  4  J  Elec  Co;  servhie. 

632  12  Pleasant  St;  owner,  ; 

contractor,    Galvln    Bros;    5    cutlets- 

4  switches :  5  plugs. 

633  Arthur  and  3rd  Sts;  owner, 
J6hnson  Mtat;  contractor.  Galvin 
Bros;  80  outlets;  8  switches;  motors. 

634  235  California  St;  owner,  . ; 

contractor,  Galxrln  Bros;  master  me- 
ter. 

636      606    Montgomery    St;    owner 

;     contractor,     M     Schimetschck ; 

alterations. 

636  S05  Oak  St;  own^r.  Smith; 
contractor,  M  Schlmetschek ;  change 
switch. 

637  Masonic  Ave  and  Vega  St; 
owner,  ;  contractor,  M  Schlmets- 
chek :   will  notify. 

638  2624  3rd  St;  owner.  Neon  Serv- 
ice Co;  contractor.  Pacific  Elec  Con 
Co;   motors;  transformer. 

639  1579  42nd  Ave;  owner,  Dol- 
lase;  contractor.  Pacific  Elec  Constr 
Co;  1  outlet;  1  switch;  6  plugs. 

640-41  Various   locations  and   own- 


42592  2698     Fisher     Ave;     owner, 
[Wooldridge;    contractor,   Jones   Elec- 
tric Co;  outlets:  switches;   fixtures; 
plugs 

42593  2697  Fisher  Ave;  owner, 
Wooldridge;  contractor,  Jones  Elec- 
tric Co;  outlets;  switches;  fixtures; 
plugs. 

42594  4311  Allendale:  owner,  Lar- 
hin;  contractor,  Special  Owner;  out- 
lets; alterations. 

42595  10008  Pippin;  owner,  Reid 
contractor,  Manz  Electric  Service;  2 
outlets;  2  .switches;  2  fixtures;  2 
plugs 

42696  S  E  17th  and  Broadway; 
owner  and  contjractor,  Foster  & 
Klelser  Co;  6  outlets;  1  switch;  6 
fixtures. 

42597  6241  Mathews;  owner.  Rose; 
contractor,  Matson  Electrical  Equip- 
ment Co,   fixtures;  alterations. 

42598  412  9th  St;  owner,  Tlbon ; 
contractor.  Paramount  Electric  Co; 
switches:  fixtures. 

42599  1237  7th  St;  owner.  Van 
Bokkelen ;  contractor,  Roberts  Light- 
ing Fixture  Co;   alterations. 

42600  8451  Baldwin;  owner.  The 
Norwood  Co;  contractor,  Haynef> 
Electric    Co ;   motors. 

42601  2602  98th  Avenue;  owner, 
Casqulro;  contractor,  Haynes  Elec- 
tric Co;  outlets:  fixtures. 

42802  338T  Sutter  St;  owner.  Cas- 
qulro; contractor,  Haynes  Electric 
Co;  outlets;  switches;  fixtures; 
pluss. 

42603  2201  E  7th  fft;  owner,  Ral- 
ston Purina  Co;  contractor,  Cali- 
fornia Electric  Co;  fixtures;  alter- 
ations. 

42604  6901  Spencer  St;  owner.  Col- 
lier; contractor,  Capitol  EUectric  Co; 
service. 

42605  1628  50th  St;  owner,  Rob- 
erts: contractor,  Capitol  Electric  Co; 
service. 

42606  4133  Maybelle;  owner,  John- 
son and  Cameron ;  contractor,  Capi- 
tol Electric  Co ;  9  outlets ;  6  switches ; 
12  plugs. 

42607  722  31st  St;  owner,  Ready; 
contractor.  Aarvaks  Heating  Ap- 
pliajice  Co;  1  switch. 

42608  21st  and  Broadway;  owner, 
B>«at«a   Den ;    contractor,   Spott  Elec 

o;   outlets;   switches. 

42609  132  Franklin   St;   owner,  HI 
mith  Co,  contractor,  Spott  Electric- 
al Co :   fixtures. 

42610  3220  Telegraph;  owner,  Am- 
erican Sheet  Metal  Co;  contractor. 
Spott  Electrical  Co;  outlets;  swjytch- 
es. 

42611  132  Franklin  8t;  owner, 
Kaufman  Meat  Co;  contractor,  Spott 
Electrical  Co;  signs. 

42612  Cypress  and  14th  St;  N  E 
comer ;  owner.  Special  Site  Sign ; 
contractor.  Spott  Electrical  Co ;  out- 
lets ;  fixtures. 

42613  2362  E  23rd  St ;  owner,  Meir- 
Ing;   contractor.  Special  owner,;  out 


42631  S2il  Grand  Ave;  owner. 
Grand  Lake  Baby  Land;  contractor, 
Fluoro  Electric  Co;  12  fixtures. 

42622  20th    &    Telegraph ;    owner,  i  transformer. 
P  G  A  C ;  contractor  Home  Elevator 
Co;  motors. 

42623  2001  Livingston;  owner, 
Gamertson  and  Green;  contractor, 
T  L  Rosenberg  Co;  1  switch. 

42624  1922  Magellan;  owner,  Jep- 
seon;  contractor,  T  L  Rosenberg  Co; 
4  outlets;  1  switches;  4  fixtures. 

42625  1118  6th  Ave;  owner.  Com- 
mercial Sales;  contractor,  T  L  Ros- 
enberg Co,  motors. 

42626  S  E  3rd  and  Adeline  St; 
owner.  Simplex  Mfg  Co;  contractor, 
T  L  Rosenberg  Co;   service. 

42627  2401  MacArthur;  oi^ner, 
Norman  Ashton ;  contractor,  Flagler 
Electric  Co;  alterations. 

42628  2850  Birdsall;  owner.  Gates, 
contractor.  White  Electric  Co;  ser- 
vice. 

42629  1121  1123  CampbeU;^owner, 
Fakoury;  contractor,  T  BtMman 
Electric  Co;  alterations. 

42630  132  10th  St;  owner.  Wood; 
contractor,  T  Bushman  Electric  Co; 
alterations. 

42631  6300  HiUmont  Dr;  owner, 
Mydra;  contractor.  Paramount  Elec- 
tric Co;  outlets;  switches;  fixtures; 
pluga 

42632  1127  29  Campbell;  owner, 
Fakoury:  contractor,  T  Bushman 
Electric  Co;  fixtures;  alterations. 

42633  6358  Estates  Dr.;  owner. 
Lane;  contiactor,  Haynes  Electric 
Co;  outlets:  switches:  fixtures;  plugs. 

42634  3441  Birdsall;  owner,  John- 
ston; contractor  Haynes  Electric  Co; 
outlets ;    f  witches ;     fixtures ;    plugs. 

42635  6S42  Mokelumne:  owner. 
Cosca ;  contractor,  Haynes  Electric 
Co ;  outlets ;  switches ;  fixtures ; 
plugs. 

4263G  2239  41-43-45  98th  Ave;  own- 
er, Van  Ness :  contractor  ,R  F  Long 
Co;  20  outlets;  20  switches;  20  fix- 
tures ;    20    plugs. 

42637  2247-49-51-53  98th  Ave;  own- 
er. Van  Ness;  contractor,  R  F  Loilg 
Co;  40  outlets;  20  switches;  20  fix- 
tures; 30  plugs. 

42638  2025  34th  Ave;  owner,  Weis- 
muir;  contractor,  R  F  Long  Co; 
2  outlets;  6  plugs. 

42639  1432    101st   Ave;    owner,   Sa- 


Co;   transformer. 

42664  6311  MacArthur  Blvd;  owner, 
, Doe;  contractor,  Harer  Furnace  Co; 


42665  5525  Marshall  St;  owner, 
California  Bldrs;  contractor.  Harer 
Furnace  Co;   transformer. 

42666  6314      MacArthur;      owner. 
Stifle;     contractor,     Harer 
Co ;    transformer. 

;42667  2122  50th  Ave;  owner,  Cas- 
qulro; contractor,  Harer  SHimace  Co; 
transformer. 

42668  3932  Altamount;  owner, 
Whltten;  contractor,  Haynes  Electric 
Co ;    range. 

42669  1655  7th  St;  owner.  Chew's 
Cafe;  contractor,  Scott  Sign  Service; 
sign. 

42670  2033  MacArthur;  owner,  Za- 
gone;  contractor.  Scott  Sign  Service; 
sign. 

42671  2327  Market  St;  owner,  Mar- 
tin's; contractor,  Scott  Sign  Service; 
sign. 

42672  2506  Telegraph;  owner,  Kel- 
ly's; contractor,  Eltctrical  Pro  Corp; 
sign. 

42673  19th  Ave  and  B  12th  St; 
owner,  French;  contractor.  Electrical 
Pro  Corp;   sign. 

42674  4251  E  14th  St;  owner.  Union 
Oil  Co;  contractor.  Electrical  Pro, 
sign; 

42675  14th  and  Webster  Sts;  own- 
cr.  Seaboard  Finance  Co;  contractor. 
Electrical  Pro  Corp:  sign. 

42676  3062  Carlsen  St;  owner, 
contractor.  Special  Owner; 
switches ;  fixtures ;  plugs. 
1484    7th     St;     owner,     Mc- 

contractor,   u"    C 


contractor.    T    L    Hosenberg    Co;    / 
outlets;    1  switch. 

42685  8491  Golf  Links  Rd;  owner. 
Groom; /> contractor.  Jones  Electric 
Co;  outlets;  switches  r  fixtures; 
plugs. 

42686    8485  Golf    Links  Rd ;  own- 
er. Groom;  contractor,  Jones  Bleotrlc 
Furnace,  Co;      outlets;      switches;      fixtures- 
plugs. 

42687  8453  Golf  Unks  Rd;  own- 
er, Groom;  contractor,  Jones  Electric 
Cor  outlets;  switches;  fixtures; 
plugs. 

42688  8445  Golf  Links  Rd;  own- 
er. Groom;  contractor,  Jones  Eleotnc 
Co;  outlets:  switches;  fixtures  ^ 
plugs.  /  ^ 

42689  8437  Golf  Unks  Rd;  own- 
er,  Orcom;  contractor,  Jones  Electric 
Co;  outlets:  switches;  fixtures; 
plugs. 

42690  8424  Golf  Links  Rd:  own- 
er. Groom;  contractor,  Jones  Electric 


-e 


r 


Sound  Conditioning 

witli 

Acousti-Celotex 


Klmsey 
outlets : 

42677 
Gowen ; 
outlets. 

42678 


Moody ;    1 


bel ;  contractor,  T  C  Moody ;  4  plugs. 

42640  N/£rFoothill  and  62nd  Ave; 
owner  and  contractor  Foster  St  Kleis- 
tr  Co;  6  outlets;  6  switches;  6  fix- 
tures. 

42641  3444  Morrison;  owner,  Tbor; 
contractor.  Pacific  Elect  A  Mech  Co . 
alterations. 

42642  4810  E  14th  St;  owner,  8chu- 
ler;  contractor,  James  Anderson;  & 
outlets ;  1  switch ;  8  fixtures. 

42643  8641  Seneca;  owner,  Kutsch ; 
contractor,  James  Anderson ;  outlets : 
switches ;  fixtures  ;  plugs. 

42644  274  14th  St;  owner,  Thrams; 
contractor.  Clifford  Electric  Co;  out- 
lets;  switches;   fixtures;  plugs. 

42645  3421  Stanley  Avenue;  owner, 
Calder;  contractor.  Clifford  Electric 
Co;    outlets;    switches;    fixtures;    pi. 

42646  3116  Lakeshure  Blvd;  own- 
er, Stanton ;  contractor,  Clifford  Elec 
Co;   plugs. 

42647  6427  Thornhill ;  owner.  Hoov- 
er; contractor,  Clifford  Electric  Co; 
outlets;  switches;  fixtures;  plugs. 

42648  1644  4th  Ave;  owner.  Mor- 
row; contractor,  Clifford  Electric  Co; 
alterations. 

42649  6306  Acacia;  owner,  Ansell; 
contractor,  Clifford  Eiectric  Co;  out- 
Jets  ;   switches ;  plugs. 

42650  1631  E  12th  St;  owner.  Lazy 
Boneb;  contractor,  Clifford  Electric 
Co;  outlets;  switches;  fixtures; 
plugs. 

42651  8937  MacArthur;  owner, 
Dreyer  and  Toby;  contractor,  Collins 
Electric  Co;  fixtures. 

42652  1002  88th  Ave;  owner,  Fern- 
andez; contractor,  Collins  Electric 
Co;  outlets;  switches;  fixtures;  al- 
terations. 

426:*3  JQ04  11th  Ave;  owner,  Kes- 
tal ;  contractor,  Collins  Electric  Co ; 
service. 

42654  4679  Davenport;  owner,  Kes- 
tal;  contractor,  Collins  Electric  Co; 
outlets,    switches:   fixtures;   plugs. 

426.55  4701  MacArthur;  owner, 
Maurer;  contractor,  Collins  Electric 
Co:  outlets;  switches;  fixtures; 
plugs. 

42656     8433   E   14th    St;    owner.    La 


807  75th  Avenue;  owner. 
Underground  Const  Co;  contractor, 
Scott  Buttner  Electric  Co;  outlets; 
motors. 

42679  534  23rd  Ave;  owner.  Sim- 
plex Wrapping  Mch  Co ;  contractor, 
T  L  Ro.senberg  Co;  motors. 

42680  7th  and  Washington  St;  own- 
er, Markus  Hdw ;  contractor,  T  L 
Rosenberg   Co ;    service. 

42681  1060  40th  St;  owner.  Pacific 
Graphite  Co;  contractor,  T  L  Ros- 
enberg  Co ;    service. 

42682  West  Clay  150  ft  S  of  10th 
St ;  owner.  Downtown  Merchants' 
Parking;  contractor,  T  L  Rosenberg 
Co;    1    outlet;    1    switch. 

42683  519  Clay  St;  owner,  Sam 
Clar;  contractor,  T  L  Rosenberg  Co; 
outlets ;  switches ;  fixtures ;  plugs ; 
alterations. 

42684  E  Broadway  100  ft.  S  of 
.17th   tst;   owner,    F*ubllx   ParMng   Co; 


C 


i 


O'NEILL  LUMBER   GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  EvMU  A««. 
Saa  Prmttciaeo,  Calif. 
^*<MMi  GArficId  9110 


.   .   .  YARDS    AT   .   .   . 

799  County   Road 

San   CarlM,   Calif. 

Phont:  San   Ou-ioa   204 1 -M 


907  Bonanza    Road 

Lm   Vtgma.    Nevada 

Phone:   Lam  V«sa«    JJ44 


'For  a  Square  Deal  Call  O'Neill" 


J 


lets:    rwitches;    fixtures;    plugs;    al-  Rosa  Mkt;  contractor,  McNews,  Inc; 

teratlons.  outlets;  alterations. 

4261-1       5537    Harvey    Ave;     owner,  42657      10804    Acalanes    Dr;    owner, 

•Sherman;  contractor.  Special  owner;  !  Post  on ;    contractor,    R    H    Ferguson; 

outlets ;    fixtures.  outlets ;     switches ;    fixtures ;    plugs. 

42615       3606      MacArthur;      owner,  42658     8372  Outlook;    owner,   Hose, 

Doe;  contractor.  Cooper  Electric  Co;  contractor,  Matson  Electrical  Equip 


JOIST  HANGERS 

ALL    SrZES 

FOR  IMMEDIATE  DELIVERY 
PATTERSON  A  ELVIN  IRON  WORKS 

2A0— ISth   STREET.  SAN   FRANCISCO  Mx.fcel    tMT 


FOR     SALE 

TIMBEKS,  wsllbosrds,  plumbing, 
pipe,  millwork,  and  other  building 
msterisls.  SALE  PRICES.  Large 
•Cocks  of   "h^ird  to   get"  itema 

Wire,  write,  or  ^phont 

CLEVELAND  WRECKING  CO. 
2900   Third   Str.M-t.   N'.Mcncta    4977 


C  outlets;  2  switches;  7  fixtures. 

42616  2811  Havenscourt;  owner, 
Potesta ;  contractor,  American  Neon , 
sign. 

42617  409  l»th  St;  owner.  Mercury 
Smoke  Shop;  contraiJtor,  American 
Neon ;    sign. 

42618  220©  Telegraph ;  owner.  Ter- 
ry's ;  contractor,  American  Neon ; 
tign. 

42619  530  LAke  Park ;  owner,  Auto- 
i  rat  Cleaners;  contractor,  American 
Neon ;  sign. 

42620  4175  55th  Ave;  owner,  A  C 
Furnace  Co:  contractor,  Deldrick 
Electric  Co;  1  motor. 


ment   Co;    alterations. 

42650  2818  Truman ;  owner.  Hov- 
anitr, ;  contractor,  Johnston  Electric 
Co ;  outlets ;  switches ;  fixtures . 
plugs. 

4266U  663  Welsey  Ave;  owner. 
Doty  and  L<ockwood ;  contractor, 
Clifford   Electric   Co;  alterations 

42661  6317  MacArthur;  owner. 
Stifle,  contractor,  Harer  Furnace 
Co;    transformer. 

42662  6300  MacArthur;  owner. 
Stifle;  Odntractor,  Harer  Furnace 
Co;   transformer. 

42663  9()i>  Vermont;  owner,  Dan- 
lalson :     contractor,     Harer     Furnace 


LINE-TITC  [LT  700] 

PROTECTIVE  PLASTIC  COATING 

Non  -  Corrosive,  Resisfs  Acids,  Alkali  and  Salt  Solutions 
Applied  Similar  fo  Paint 


GUNN   CARLE  &   CO. 

?0    Potrrro    Avr.  UNdrrhill    S't80  San    Francisco 


BUILDERS  BROKERAGE  COMPANY 

1430  Allc*  Str««« 
OAKLAND  12.  CALIF. 


TWInooks  9227 


^^We  Procure  and  Expedite  Builders 
Material  and  Equipment** 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

MORJHiRN  CALIFORNIA  DISTRIBUTORS 


GENERAL  ^  ELECTRIC 


Air  Conditioning 

Aufomoffc    Heating 
Commercfo/  Rofrigeration 


2001  PtIALTA  ST. 

oaklaWo  7 

TWiiiooks  4044 


1124  HOWARD  ST. 

SAN  FRANCISCO  3 

MArlMt  7S1S 


.    !i 


i 
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DAILY     PACIFIC    BUILDER 


THURSDAY.  JANUARY  2.  1947 


Co;      outtets;      awltches;      flxtur«s; 
plugs. 

42681  841  Oolf  Link*  Rd;  own- 
er, Groom;  contractor,  Jones  Electric 
Co;  outlets;  SMrftches;  fixtures; 
plugs. 

42692       2032     Drake      Dr;      owner, 
Montclair      Const      Co;      contractor. 
,  Johnston      Electric      Co;       outlets; 
switches;   plugs.  ^ 

42603  491  Stow  Ave;  owner,  Drys- 
dale;  contractor,  Johnston  Electric 
Co;  outlets;  switches;  fixtures; 
plugs. 

42094  414  Hale;  owner,  Duporta; 
contractor,     Johnston     Electric     Co; 


Classified  Advertising 


Are  you  Interested  In  welL-tralned 
qualified  men?  SUPERmTBND 
ENTS.  ARCHITECTS,  ENOINEERS 
DRAFTSMEN,  SURVEYORS.  ESTI 
MA  TORS.  SALES  ENGINEERS 
CONSTRUCTION  ACCOUNTANTS 
TIMEKEEPERS.  ' 

For  further  Information  call 
HENRY    C.    HELBIO.   OArfleld    1617 
Technical  Positions  Agsnoy 


BOOKKEEPING  SERVICE 
All  taxes,  payrolls  for  business  firms, 
contractors  and  Individuals.    No  ac- 
count too   large  or  too  small.    SEa- 
bright    4482.  (tf) 

~ EXPERT  DRAFTINO  SERVICES. 
FREE  LANC&.  Phone  ORaystone 
4243.  (tf) 


WANTED 


A  well  establlehed  construction 
equipment  company  needs  competent 
.industrious  SALESMAN.  Good  pay, 
steady  Job.  Our  employees  know 
about  this  ad.  Reply  Box  1224,  c/o 
Dally   Pacific  Builder. 

(12/24-26-28-30-81/46> 

Sub.star.tial  contractor  wants  first 
cl%8s  ESTIMATOR  and  CONTACT 
MAN.  Good  salary  and  percentage 
of  profits.  Reply  Box  12,  c/o  Dally 
Pacific  Builder. 
(1/2-3-6-7-8/47  > 

MOBLE  POktABLfifCoi^iKiETE 
BATCHING   PLANT,    used   ono   day. 
Fully     automatic.      For     particulars 
phone  TUxedo  2786. 
_ (1/2-3-6-7-8/47) 

MACHINERY  WANTED 


outlets;   switches;   fixtures;   plugs. 

426»6  8130  Dowllng;  owner,  John- 
ston; contractor,.,  Paramount  Elec- 
tric Co;  outlets;  switches;  fixtures; 
plugs. 

42606  8116  Dowllng;  owner,  John- 
son; contractor.  Paramount  El*ctric 
Co;  outlet?;  switches;  fixtures; 
plugs. 

42697  1801  34th  St;  owner,  Pasco; 
contractor.  Paramount  Electric  Co; 
range. 

42698  5077  Dublin  Ave;  owner,  An- 
derson; contractor,  Paramount  Xlec- 
trie  Co;  outlets;  switches;  fixtures; 
plusrs. 

42699  3315  Champion;  owner,  Jen- 
sen ;  contractor.  Clifford  Electric  Co ; 
outlets;    switches;    fixtures;    plugs. 

42700  29th  Ave;  and  E  14th  St; 
twner,  Montgomery  Ward  Co;  con- 
tractor, California  Electric  Co;  8 
fixtures. 

42701  1607  53rd  St:  owner.  Church; 
contractor,  C  A  Langlals;  service. 

42702  1000  42nd  St ;  owner.  General 
Interior  Const  Co;  contractor,  Sev- 
erin  Electric  Co;  motors. 

42703  Foot  of  14th  St;  owner.  Port 
of  Oakland :  contractor,  Severtn  Elec  • 
trie  Co;  motors. 

42704  3074  Broadway;  owner,  Al- 
zlna;  contractor.  Moody  Sweazy  and 
Rowo:   motors. 

42705  2020  Broadway;  owner, 
Ohristensea  and  Lyons;  conti'actor, 
Moodv  Sweaty  and   Rowe;    motors. 

42706  42nd  and  Linden  Sts;  own- 
er, Boyson  Paint;  contractor,  Moody 
Sweazy  and    Rowe:    motors. 

42707  4266  Broadway;  owner,  Pec- 
tor  Glass  Co;  contractor,  L  E  Chap- 
man :    20    outlets ;    20    fixtures. 

4208  608  16th  St;  owner,  Kane; 
contractor,  Spott  Electrical  Co;  mo- 
tors. 

42709  393  9th  St;  owner,  J>urant 
Flumblng  Co ;  contractor,  Spott  Elec- 
trical  Co-   alterations. 

42710  3022  E  14th  St ;  owner,  Fruit- 
vale  Medical  Center;  contractor. 
ST>"»t  Electrical   Co:  alterations. 

42711  1045  39th  Ave;  owner,  Cur- 
tis: contractor,  Haynes  Electric  Co; 
alterations. 

42712  5796  Vicente  St;  owner.  Rep- 
etto;   contractor,  A  L  Solart;   ser- 
vice. 

42713  3468  Calandria ;  owner.  Warn 
and  Son ;  contractor,  Johnston  Elec- 
tric Co;  outlets;  switches;  fixtures; 
plugs. 

42714  919  E  14th  St;  owner.  Alex- 
ander's Garage;  contractor.  Clifford 
Electric    Co;    outlets;    switches;    llx- 


30x8  SINGLE  SURFACER  CRAFT-  i  ^"r^l.^'i'fS 


BUILT     HOMES,     INC.     Phone    GR. 
3356.  tf 

POSITION  WANTED 

ACCOUNTANT  -  OFFICE  MAN- 
AGER, exp. :  General  Contracting, 
Advertising  and  Manufacturing.  6H 
years  with  GENERAL  CONTRAC- 
TORS. Excellent  references.  Reply 
Box  1230,   c/o  Dally   Pacific   Builder 

Dec.  30-31,  l»46-£an.  2-3-6,  1M7 

FULL  OR  PART  TIME,  SAN 
FRANCISCO  OR  EAST  BAY,  Thor- 
ough Construction  Man  desires  posi- 
tion as  Expeditor  and  all-around 
Contractor's  Assistant,  awarding  sub- 
contracts and  follow-up  details,  etc.; 
80  years*  experience  around  the  bay 
as  Office  Manager,  Supt.  and  Con- 
tractor. Knows  difficult  situation  of 
materials  and  sub-contractors.  Also 
has  State  License.  Reply  Box  1231. 
c/o  Daily  Pacific  Builder 
Dec.  31,  1946-Jan.  2-3-6-7,  1947 

-ESTIMATOR,  PROJECT  OR  GEN- 
ERAL MANAGER.  Reply  Box  11,  c/o 
Daily  Pacific  Builder. 

Dec.  31,  1946-Jan.  2-3-6-7,  1947 


FOR  RENT 


6  to  8  cu.  yd.  DUMP  TRUCK;  60 
CATERPILLAR  TRACTOR  with 
DOZER   Phone  JUnlper  7-0322.  tf 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS. 
TRUCKS.  Pacific  Carriers,  Oakland. 
KE   4-1651. 


DEWALT  SAW.  also  COMPRES- 
SOR with  operator.  For  Information 
call   BAyvlew  3170. tf 

TRANSITS.  »17  per  month.  Daniel 
McFarland.  624  Second  Ave.,  Phone 
BAyvlew  7804. 

FOR  SALE  "^ 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  .0S6-ln. — 45x96-lnch.  Alum- 
inum Products  Co.,  3245  16th  Street. 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf) 


DO  YOU   NEED   NAILST 
Wft  have  a  limited  quantity  of  6.  8. 
16  tuid  20  common  which  are  avail-  | 
able    for    immediate    delivery.    Lw    8. 
CRANDALL,    575    Mission    St,    San 
Francisco.  Phone  SU.  8266. tf 

LOAM,  black  or  sandy,  and  CLEIA^  1  sign. 


42715  1600  E  14th  St;  owner,  Ma- 
deros;  contractor,  Clifford  Electric 
Co;  service. 

42716  4239  Reinhardt:  owner, 
Kushman ;  contractor,  Collins  Elec- 
tric Co;  outlets;  switches;  fixture*; 
plugs. 

42717  776  Moorepark ;  owner,  Pra- 
ga;  contractor,  Collins  Electric  C©". 
outlets;     swItcheH;     fixtures;     plugs 

42718  144  14th  St;  owner.  Madison 
Pharmacy ;  contractor,  Paramoiint 
Electric   Co;    fixtures. 

42719  3778  Manila;  owner.  Hag- 
erty;  contractor,  Paramount  Electric 
Co;  service. 

42720  666  Arimo;  owner,  Mitchell; 
contractor.  Paramount  Electric  Co, 
range. 

42721  3233  Lakeshore;  owner. 
Coles;  contractor.  College  Avenue 
Electric  Shop;  4  switches. 

42722  800  Crest;  owner,  Shaw; 
contractor.  College  Avenue  Electric 
Shop;   range. 

4272S  636  7th  St;  owner.  Doe; 
contractor,  Broadmoor  Electric  Co; 
9   flxturea 

42724  4027  E  14th  St;  owner,  Tur- 
ner Trimp  Shop;  contractor,  Broad- 
moor Electric  Co;  outlets;  switches; 
fixtures;  plugs. 

42725  4821  Tidewater  St;  owner, 
Pacific  Tank  and  Pipe;  contractor, 
Scott  Buttner  Electric  Co;  outlets; 
uwttches  ;    fixtures  ;    plugs. 

42726  4352  Townsend ;  owner, 
Plestch;  contractor,  B  F  Dreyer; 
range. 

42727  826  ?lst  St ;  owner,  U  S  Dept 
of  Agriculture;  contractor,  Abbett 
Electric    Co :    alterations. 

42728  935  12th  St;  owner,  Smith; 
contractor,  Parkhurst  Electric  Co; 
str\ice 

42729  477  13th  St ;  owner,  Vardell ; 
contractor.  Ets  Hokin  and  Oalvan ; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

42730  315  15th  St;  owner,  ,Bardell; 
contractor,  Ets  Hokln  and  Oalvan ; 
outletn;  switches;  fixtures;  plugs; 
alterations. 

42731  4230  Park  Blvd ;  owner,  Mat- 
hews; contractor,  .Ets  Hokln  and 
Galvan  ;  outlets ;  switches ;  fixtures ; 
plugs :    alterations. 

42732  Hobart  and  Franklin;  own- 
er, Llndbergs;  contractor,  Eta  Hokln 
and  Galvan;  outlets;  switches;  fix- 
tures;   plugs:    alterations. 

42733  488  20th  St;  owner.  Bardell ; 
contractor,,  Ets  Hokln  and  Galvan ; 
outlets;  switches;  fixtures;  plugs; 
service. 

42784  510  17th  St;  owner,  Curtola; 
contractor,   Ets    Hokin    and  Oalvan; 


man;  contractor,  Ets  Hokln  and 
Gtalvan ;  outlets ;  switches ;  fixtures ; 
plugs ;   aitorations. 

42736  10626  E  ^^th  St;  owner. 
General  Motors  Truck  A  Coach  Dlv; 
contractor.  Scott  Buttner  Electric 
Co;  277  fixtures. 

42737  C715  San  Leandro;  owner. 
Consolidated  Steel;  contractor,  Scott 
Buttner  Electric  Co. 

42738  1216  10th  Ave;  owner.  Bus- 
by; contractor.  Pine  Electric  Service; 
4   outlets;  2  plugs. 

42739  1727  lO**)*  Ave;  owner,  Sha- 
pero,  contractor,  Fine  Electric  Ser^ 
vice;  4  outlets;  4  switches;  4  fix- 
tures;   4   plugs. 

42740  3423  Alexander  Ct;  owner, 
Savage;  contractor.  Monxo  Electric 
Co;  alterations. 

42741  1224  23rd  Ave;  owner, 
Thomas ;  contractor,  Manning  and 
Whltaker.    sign. 

42742  6318  E  14th  St;  owner,  Port 
of  Stockton  Sausage  Co;  contractoi; 
Collins   Electric   Co;    service. 

42743  3703  Rhoda  Avenue;  owner, 
Barnes;  contractor,  Special  Owner; 
K^rvicfi 

42744  1226  E  I4th  St;  owner.  Doe; 
contractor,  Red  Top  Electric  Co; 
fcervlce. 

42745  6109  Grove  St;  owner.  Doe; 
contractor.  Red  Top  Electric  Co;  4 
bwitches ;  10  fixtures. 

42746  1409  104th  Ave;  owner. 
Wehe;  contractor.  Red  Top  Electric 
Co;  SO  outlets;  2  switches;  SO  fix- 
tures. 

42747  3033  Telegx-aph ;  owner.  Doty 
and  Lockwood ;  contractor,  Haynes 
Electric  Co;  outlets;  switches;  fix- 
tures :  plugs. 

42748  9908  D  St;  owner,  Corso; 
contractor,  Haynes  Electric  Co;  al- 
terations. 

42749  9914  D  St;  owner,  Corso; 
contractor,  Haynes  Electric  Co;  al- 
terations. 

42750  1032  105th  Ave;  owner,  Cor- 
so; contractor,  Haynes  Electric  Co; 
alterations. 

42751  2000  88th  Ave;  owner,  Corso; 
contractor,  Haynes  Electric  Co;  al- 
terations. 

42752  1045  39th  Ave;  owner,  Ri- 
vera; contractor,  Haynes  Electric 
Co;   outlets;   switches;   plugs. 

4275S  S  W  8rd  and  Washington; 
owner,  Parker  Elect  Mfg  Co;  con- 
tractor. T   L  Rosenberg  Co;  motors. 

42754  811  81et  Ave;  owner.  Leis- 
ure Ftm ;  contractor,  California  El- 
ectric Co;   motors. 

42755  4434  Albert;  owner,  Dunbar; 
contractor,  L  R  Wallace,  Jr;  2  out- 
lets ;   2  switches ;   2  plugs. 

4275A  4336  Anderson  ;  owner,  Kast ; 
contractor,  L  R  Wallace,  Jr;  6  plugs. 

42767  6424  Regent  St;  owner,  Ful- 
lington ;  contractor,  L  R  Wallace, 
Jr;   2   plugs. 


{iroduction  of  plumbing  and  heat- 
ng  materials  is  the  forecast  made 
by  the  Plnmbing  and  Heating  In- 
dustries Bureau. 

Already  the  production  of  many 
tsrpes  of  plumbing  fixtures  is  great- 
er than  at  any  time  in  the  history 
of  the  industry.  Manufacturers 
will  broaden  their  lines,  a  irreater 
variety  of  styles  and  models  will 
be  available,  and  colored  plumbing 
fixtures  will  make  their  appear- 
ance. 

To  enable  manufacturers  to  speed 
up  their  production  to  meet  de- 
mand, improvements  have  been 
made  in  manufacturing  processes, 
time-saving  methods  in  the  firing 
of  pottery  have  been  developea, 
and  foundry  processes  for  making 
cast  iron  fixtures,  cast  iron  soil 
pipe,  and  boilers  have  been  mech- 
anized. 

The  installation  of  conveyor  sys- 
tems to  streamline  manufacturing 
processes  as  well  as  the  applica- 
tion of  war  -  time  know  -  how  to 
peacetime  production  are  also  fac- 
tors in  speeding  the  output  oi 
plumbing  and  heating  materials. 

While  manufacturers  will  grad- 
ually increase  the  number  of  mod- 
els and  styles,  and  introduce  new 
equipment  as  rapidly  as  possible, 
no  radical  changes  in  plumbing 
fixtures  are  contemplated. 

Similarly  in  the  heating  indus- 
try there  will  be  no  revolutionary 
changes  but  there  will  be  innova- 
tions in  equipment  in  the  direc- 
tion of  greater  compactness  and 
greater  fuel  economy.  There  is 
nothing  in  sight  that  will  make  all 
other  kinds  of  heating  systems  ob- 
solete. The  trend  is  toward  the 
better  utilization  of  the  equipment 
and  methods  already  available. 

In  San  Francisco,  the  Building 
Trades  Council  will  meet  jointly 
with  the  Associated  Home  Build- 
ers Association  to  discuss  expan- 
sion of  the  building  trades'  ap- 
prenticeship training  program  as 
well  as  recruitment  procedures. 
Other  labor  practices  also  will  be 
discussed. 


POSITIONS  OPEN 


S-366— BNORS..  with  8-10  yrs.  «K- 
perience  In  industrial  plant  design, 
equipment  development  and  con- 
struction to  head  mechl.  process 
structl.  or  achtl.  groups.  fSOO  month. 
Sr.  Engrs..  Jr.  Engra.,  Cbem.  Ebigrs. 
and  draftsmen  also  required.  North- 
west. 

S- 207 -A  —  SALES  ENGR,  20-80, 
prof,  veteran,  engrg.  grad.  sales- 
minded,  for  elec.  conductors.  Factory 
training  given.  San  Francisco. 


ENGRO.  SOC.  PERSONNEL 
SERVICE  (A«'cy) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P.  4 

GAHIald  f 24t 


.STRUCTURES 

IMOOarOSATID 

220  Montgomery  8lr«et.  YUkon  6.0407 
San    FrancUee  4,  Calif. 
Saeramanto  OfHea:    ^„.. 
1014  •  Sth  St..  Ph«n*  Sae.  38943 


SAND.    Unlimited    Quantltlea    Phone 

Fillmore  2022.  I 

12/20-23-24-26-27-30-81/46  ' 

12-lnch  Terra  Cotta  Patent  Chim- 
ney Pipe,  Chromium  Plated  Sink 
Swing  Spout  Faucets,  Panelray  Wall 
Heaters,  Steam  Expansion  Joints,  all 
slses;  4-lnch  Olazed  T.  C.  Sewer 
Pipe  and  Fittings.  Other  Plumbing 
Materials.  Call  Sweetwood  8662. 

Jan.  2-3-6-7-8,  1946 


42736     1420  Franklin;   owner,  Holl- 


1947  Oodook 

(Continued  from  Pago  1) 

for  hardwood  plywood  are  not 
available,  but  tney  will  probably 
be  substantially  higher  than  in  any 
year  before  the  war. 

The  improvement  in  plywood 
products  and  new  uses  developed 
during;  the  war  have  generally 
broadened  the  market  for  plywood 
and  allied  laminates  manuiactured 
with  synthetic  resins. 

Steel.  —  Because  of  the  steel 
strike  at  the  begining  of  the  year 
and  the  effects  of  |he  disastrous 
coal  strikes  in  the  spring  and  late 
fall,  the  steel  industry  lost  one- 
fifth  of  its  expected  production  in 

1946.  This  loss  amounted  to  around 
16  million  tons  of  ingots.  Natur- 
ally, the  production  programs  of 
all  principal  users  of  steel  were 
peverely  retarded  by  being  do;- 
prived  of  so  large  a  tonage  of  this 
basic  raw  material. 

.  The  demand  for  ateel  and  other 
products   is    still   great. 

Machines.  —   By  the   middle  of 

1947.  the  efficient  machinery  that 
willhrlp  to  increase  productive  ca- 
pacity should  begin  to  appear  to 
help  manufacturers,  as  well  as 
heavy  construmen  men,  in  tlieir 
battle  against  rising  costs. 

A  continued  demand  for  anti- 
friction bearings  substantially 
above  prewar  levels  has  been  in- 
dicated. 

One  economist  has  gone  on  rec- 
ord with  an  assertion  that  labor- 
saving  machinery  will  assume  large 
importance  during  the  next  few 
years. 

"We  are  now  entering  one  of 
the  most  dynamic  phases  our  in- 
dustrial economy  has  even  seen/' 
he  said.  "We  can  anticipate  a 
rapid  obsolescence  of  machinery 
and  methods,  as  this  country's  in- 
dustries install  new  machinery  and 
adopt  new  methods  of  manufac- 
ture to  capture  their  markets." 

Plumbing,  Healing.— That  1947 
will    set    new    high    levels    in    the 
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Ql  ^1^^  .  Early  Legislation  Is 

^■•AWa  and  Expected  on  Housing 
Speculations  I  h  Eightieth  Congress 

Realignment   of  State  Route  56        WASHINGTON.— The  United 
between    Rob    Roy    junction    and  |  States  Chamber  of  Commerce,   in 
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WE  SAID  WE  WOULDN'T 
.     .     .     BUT  WE  WILL 


Code  Embodies  Excessive  Reqairemeiits; 
Passage  in  Present  Form  Termed  Mistake 


Santa  Cruz  has  necessitated  prep- 
aration  of  plans   for  five  bridges 
by  the  state  division  of  highways. 
oOo 

Chico  citizens  are  campaigning 
again  for  the  construction  of  a 
combination  fair  exhibit  buildincc 
and  an  armory  at  the  Butte  dis- 
trict fair  grounds. 
oOo 

Annexation  to  the  North  Orinda 
area  proposed  for  annexation  to 
the  Central  Contra  Costa  sanitary 
district  has  been  informally  pro- 
tested by  residents  representing 
the  Minerinda  Association.  They 
wish  some  150  acres  of  land  ex- 
cluded from  the  area  to  be  an- 
nexed. 

oOo 

Surveys  are  underway  for  pipe- 
lines from  Rector  Dam  near  Napa, 
to  state  institution  in  the  Napa 
Valley.  Edward  Hyatt,  state  en- 
gineer, has  disclosed  that  bids  for 
the  pipeline  installation  work  will 
be  asked  soon. 

OQO 

The  state  division  of  highways 
announced  -  that  bids  will  be  asked 
about  March  1,  for  grading  of  the 
N.  Fourth  Street  extension  from 
the  San  Jose  city  limits  to  State 
Route  68  intersection.  It  will  be 
the  fourth  Santa  Clara  County 
project  to  be  undertaken  with  fed- 
eral aid. 

•  oOo 

State  officials  Friday  made  a 
final  inspection  of  Rector  Dam 
near  Napa  last  Friday.  Contrac- 
tors' crews  have  nearly  completed 
the  job  and  are  grading  the  area 
between  the  dam  and  the  Silverado  i 
Trail  and  are  cleaning  up  con- 
struction debris. 


its  weekly  Business  Action  publi- 
cation, predicts  that  housing  will 
be  given  a  good  going  over  in  the 

80th  Congress  which  convered  her* 
Friday. 

The  curt  BA  analysis  of  legis- 
lation in  view  follows: 

"Housing  legislation  will  be  up 
in  both  the  senate  and  house,  with 
present  prospects  indicating  quick 
action  and  early  hearings  by  the 
house  banking  and  currency  com- 
mittee. The  performance  record 
of  the  national  housing  adminis- 
tration may  come  in  for  careful 
scrutiny,  with  the  possibility  of 
an  investigation. 

WET  Bill  Prospects 

"Senator  Robert  Taft  (r.,  Ohio), 
head  of  the  senate  republican  steer- 
ing committee,  has  announced  that 
he  will  reintroduce  the  Wagner-El- 
lender  -  Taft  (WET)  bill  which 
passed  the  senate  last  April  only 
to  die  in  the  house  as  the  result 
of  a  determined  committee  filbuster 
in  the  closing  days  of  the  79th 
Congress. 

"Mr.  Taft  has  indicated  that  he 
may  favor  a  policymaking  board, 
rather  than  a  single  administrator 
as  provided  in  the  earlier  bill,  to 
head  the  NHA.  Opposition  to  the 
W]ST  bill  stemmed  lasj^ly  froDi 
the  fact  thnt  as  an  omnibus  meas- 
ure, it  covered  too  wide  a  range 
of  subjects  and,  further,  that  in 
terms  of  ultimate  objectives,  it 
was  a  thinly-disguised  public  hous- 
ing measure  camouflaged  to  pro- 
vide veterans'  housing.  Businesj* 
men  generally  found  little  in  the 
bill  that  meiited  support,  and  the 
position  of  the  veterans'  organiza 

(Continued  on  Pace  8) 
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Italian  Premier  De  Gasperi 
our  top  Washington  guest  today. 
On  Tuesday  he  presented  himself 
to  our  Secretary  of  State.  He  was 
received  by  President  Truman,  and 
then  Mr.  Truman  called  in  and  in- 
troduced the  Secretary  of.  the 
Treasury. 

ir    ir   ir 

An  introduction  to  the  Secretary 
of  the  U.  S.  Treasury  is  high  on 
the  protocol  of  all  visiting  top 
Ministers.  But  remember  Premier 
De  Gasperi  is  our  guest  by  invi- 
tation. We  invited  the  guy  here — 
and  for  a  purpose. 

ir    it   ^ 

When  Italian  reparations  were 
being  dished  the  participating  W- 
lies,  with  one  exception,  were  very 
restrained  regarding  reparations. 
Russia  insited  upon  a  far  bigger 
hunk  than  seemed  polite  to  grab. 

^  i^  ^ 
At  the  time  it  was  suggested 
that  some  way  would  be  found  for 
the  U.  S.  to  give  benefits  to  Italy 
compensating  for  the  extra  pie  by 
Russia. 

ir    it   it 

A  few  weeks  ago  Premier  De 
Gasperi  was  invited  to  Washing- 
ton for  the  purpose  of  discussing 
advantageous  trade  concessions  or 
p«?rhap8  being  r«rt«uad8d  to  ac- 
cept one  of  our  trick  loans.  Frank- 
ly and  unblushingly  this  is  for  the 
purpose  of  sweetening  Italy  up 
toward  signing  a  reparations  agree- ,    .  .  , 

ment  in  which  Russia  is  the  chief  «'>"^e  »'  legislative  powers" 


'Judgment  of  Experts 
Needed  to  Consider 
City's  Building  Code' 


.^  ?o».  Outlook  for  '47"  and  the  proposed  San  Francisco  building 
SSfj-  f  i"  Z"*"  "*«'n'*e*»  discussion  at  a  dinner  im-eting  of  the 
Uailding  Industry  ronfercncf  "Board  at  the  Commercial  CIuK  Wed- 
nesday. Representatives  of  all  branches  of  the  industry  painted  a 
bright  picture  for  the  former  and  a  bleak  prospect  for  the  latter. 
After  hearinK  speaker  after  speakei*  aMcrt  that  paaaago  of  the 

proposed    building   code  would  ■• — — =^ 

"work  untold  harm"  and  that  it 
was  "strictly  a  one-man  show",  the 
Board  unanimously  voted  to  liave 
each  member  group  petition  indi- 
vidual supervisors,  the  mayor  and 
various  city  officials  to  return  the 
code  to  committee  where  contro- 
versial items  would  be  given  a  re- 
hearing. 

In  addition,  the  Board  author- 
ized a  steering  committee  to  take 
"proper  action"  in  its  name.  Ap- 
pointed by  Board  chairman,  F.  K. 
Pinney,  the  committee  includes  Al- 
bert .1.  Evors,  AIA  code  chair- 
man; John  Blume,  chairman  of  the 
Structural  Engineers  code  com- 
mittee; Carl  Gellert,  Associated 
Home  Builders;  Clyde  Bentley. 
chairman  Mechanical  Engineers 
code  committee;  Ed  Cathcart 
(Johns-Manville)-;  John  S.  Bolles, 
architect,  and  WiUiam  Popert. 
Act  Aa  Counsel 

Reviewing  the  situation,  Evers 
said  that  it  was  now  apparent  that 
the  board  of  supervisors  m'i^t  ap- 
prove a  code  calling  for  "exces 
sive  requirements"  instead  of  min- 
imum standards.  With  the  board 
refusing  to  heed  industry  sug- 
gestions, he  asserted  the  "situa- 
tion is  hopeless"  unless  the  Issue 
is  reopened.  He  termed  the  board's 
manner  of  handling  the  code   "ao 


Petition  Lawmakers  for  Engineers'  Exams 
In  Mechanical,  Electric,  Hydraufic  Fields 

By  PHILIP  G.  BRADY 
The  organized  engineering  societies  will  petition  the  State  legis- 
lature for  creation  of  a  self-governine  bndy,  similar  to  the  bar 
asaociation,  to  license  and  regulate  all  tvpes  of  engineers  in  California, 
It  has  been  reliably  learned  by  the  Daily  Pacific  Builder.  At  present, 
only  civil  engineers  are  requirtd  'o  qualify  under  stale  statute.  Under 
proposed  aw,  endorsed  by  pimtt  professional  groups,  state  aufhorit} 
will  be  extended  over  mechanical.* 
electrical,  hydraulic  and  chemica 
engineers  for  the  first  time. 


All  engineers  would  be  licensed 
with  the  title  of  "Professional  En- 
gineer". Each  would  he  given  an 
examination  in  his  own  specialty 
but  he  would  not  be  limited,  by 
law,  to  his  own  branch.  The  "hon- 
or system"  would  be  used  to  con- 
fine an  engineer  to  his  own  spe- 
cific specialty.  The  usual  grand- 
father caluse  would  allow  present- 
ly practicing  engineers  to  be  cer- 
tified without  examinations. 

In  an  exclusive  interview,  Mark 
Falk,  chairman  of  the  State  Board 
of  Registration  of  Civil  Engineers, 
said  ne  believe<I  civil  engineers 
would  neither  actively  support  nor 
oppose  the  measure.  However,  he 
anticipated  strenuous  opposition  on 
the  part  of  state  officials  to  the 
self-governing  provision  of  the  pro- 
posed law. 

"I  don't  be(ieve  the  self-gov- 
erning provision  will  be  passed," 
aaserted  Falk.  "All  the  politicians 
and  state  officials  would  oppose  it. 
Ypt,  if  self-regulation  works  for 
the  legal  profrssion,  it  could  work 
for  another  profession." 

Falk,  who  is  structural  engineer- 
ing head  of  the  San  Frnncisco  firm 
of  Franklin,  Kump  and  Falk,  was 
a  bit  skeptical  about  the  grand- 
father clause  and  the  "honor  sys- 
tem**. He  pointed  out  that  after 
18  years  of  the  civil  engineers  reg- 
istration act,  that  particular  branch 
is  "fairly  well  cleaned  up  of  in- 
competents." He  continued:  "How- 
ever, the  grandfathei  clause  wouk) 
reopen  the  ranks  to  a  host  of  new- 
comers who   can't  pass   the   pres- 


ent specifications.  Naturally,  the 
civil  engineers  wouldn't  care  for 
that." 

About  the  honor  system  of  keep- 
ing each  man  to  his  own  skill,  Falk 
asserted:  "It's  impossible  to  draw 
rigid  lines  in  the  engineering  pro- 
fession. The  fields  keep  overlap- 
ping and  would  be  diflflcult  to  break 
down.  Ever  if  it  was  broken 
down,  it  might  afct  to  increase  cost 
to  the  public." 

"The  Profesi^ional  Engineers  act 
would  have  no  appreciable  bene- 
ficial effect  for  the  public  formany 
years,"  he  declared,  "until  it  weeds 
out  the  incompetents  who  will  get 
in  under  the  grandfather  clause 
without  having  to  prove  their  abil- 
ity." 

Falk  indicated  he  would  be  in 
favor  of  a  self-governing  body.  At 
present,  the  Civil  Engineers  Board 
18  under  the  jurisdiction  of  the  De- 
partment of  Professional  and  Vo- 
cational Standards.  Greater  con- 
trol over  its  own  affairs  would  act 
to  the  oublic  benefit,  he  said. 

"As  it  is  now,  our  registrants 
get  very  little  for  their  fees  and 
the  public  gets  no  enforcement  or 
protection.  We  know  what  we  want 
but  various  state  departments  tell 
us  what  we  can  have."  State  offi- 
cials "are  swell  to  us*',  said  Falk. 
"But  the  rules  and  regulations 
work  a  hardship  on  agencies  like 
ours  which  are  actually  outside 
their  province." 

As  an  example  of  incomplete 
service,  Fa^k  said  his  Board  had 
only  one  inspector  to  police  6600 

(Continued  on  Page  7> 


beneficiary, 

it   it   ir 

Don't  blame  De  Gasperi,  or  get 
mad  at  Italy.  He  would  be  a  suck- 
er not  to  come,  especially  when 
everything  is  for  free  and  on  the 
house. 

i:  ir  it 
(The  real  joke  is  on'thc  Wash- 
ington boys.  They  think  all  the 
money  they  toss  around  belongs 
to  the  Government  or  the  Treasury 
Department.  Won't  they  feel  silly 
when  they  find  out  they  have  been 
giving  away  YOUR  money?) 

it    it    it 
We  said  we   wouldn't     .     .     . 
but  we  will. 


Pneumatic  Guns  to 
Apply  Concrete  to 
Be  Demonstrated 


Standard  Machinery  Company 
annnimces  the  arrival  of  the  first 
shipment  r(  the  new  CMC  Jete- 
crete  gurs. 

With  the  new  Jetecrete  Gun, 
concrete  is  pneumatically  applied 
or  "shot"  in  place  by  compressed 
air.  Grat'ed  aggregate  and  cement 
are  premixed  in  proper  ratio  and 
placed  in  the  gun  hopper  from 
which  the  gun  feeding  mechanism 
receives  it  automatically  and  con- 
tinuously, af  atmospheric  pres- 
sure, carrying  it  into  the  required 
pre8«sure  by  means  of  a  moving 
air  lock. 

Through  a  distributor  the  mate- 
rial is  rapidly  fed.,  in  small  amounts 
into  the  air  stream  of  the  material 
hose  and  is  carried  at  high  ve- 
locity, approximately  400  lineal 
feet  per  second,  to  the  applying 
end. 

Demonstrations  of  the  Jetecretp 
Gun  will  take  place  Thursday, 
January  9,  and  Friday,  January 
10,  and  if  interested,  it  is  sug- 
gested you  call  Standard  Machin- 
ery Company,  EXbrook  8846,  for 
the  definite  time  and  place. 


"Industry   comments   are   reject- 
ed if  they  don't  suit  the  originating 
authority,"  declared  Gellert.  "This 
code,  which   is  being  put  over  in 
an  arbitrarj'  manner  will  work  tre- 
mendous hardship  on  the  people." 
He  urged  the  industry  to  take  some 
decisive    action,   adding,    "We    are 
under  pressure   to   build   low  cost 
homes  but  if  this  codes  goes  thru 
it  is  questionable  whether  a  large 
number  of  proposed  buildings  will 
ever  be  built." 

Representing  the  mechanical  en- 
gineers, Bontley  said  they  were 
concerned  with  giving  the  new  code 
a  proper  hearing.  "If  they  start 
out  overriding  industry  sugges- 
tions, they  are  apt  to  continue 
that  way."  He  urged  that  a  re- 
sponsible industry  committee  be 
named  to  consider  the  controver- 
sial sections  of  the  code. 

Milton  W.  Morris,  secretary  for 
the  Associated  Home  Builders, 
charged  that  the  "federal  maze  is 
now  being  adopted  locally."  He 
refuted  the  assertion  of  Harr>' 
Vensano,  public  works  director,  who 
Tuesday  stated  a  re-hearing  would 
amount  to  "starting  all  over 
again."  Morria  declared  an  indus- 
try committee  consisting  of  an 
architect,  engineer,  builder  and 
material  marv^ould  act  as  an  ad- 
visory body  to  the  judiciary  com- 
mittee to  give  full  consideration 
to  controverhial  items,  including 
material  specifications. 

Prior  to  the  ful'  diess  debate 
on  the  manner  of  handling  the 
building  code,  the  more  than  60 
members  and  guests  present  heard 
speakers  tackle  the  outlook  for 
1947  in  the  industry  from  foui 
viewpoints  and  arrive  at  a  com- 
mon   answer:    Good. 

Milo  S.  Farwell,  consulting  en- 
gineer for  the  Bethlehem  Steel 
Corp  ,  predicted  that  food  proces- 
sing plants  would  lead  construc- 
tion volume.  Following  closely  be- 
hind, he  said,  would  be  food  ma- 
chinery and  household  equipment 
plants  and  heavy  constrjctior. 
equipnjmt  factories.-  Behind  those, 
he  ranked  commercial  buildings, 
public  utilities,  garages  and  ware- 
houses and  public  works.  He  men* 
tinned  the  many  large  companies 
which  have  projects  in  mind,  or 
underway. 

Speaking  for  the  contractors  wai 
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Milton  W.  Morris,  executive  sec- 
retarj'  of  Associated  Home  Build- 
ers of  San  Francisc!-.  assailed  the 
statement  of  Public  Works  Direc- 
tor Harry  Vensano,  who  said  yes- 
terday that  it  would  be  "starting 
all  over  again"  to  name  a  board 
of  experts  to  decide  controversial 
issues  of  the  proposed  building 
code. 

"It  is  tn>e  that  Mr.  Vensano  has 
taken  our  suggestions  and  recom- 
mendations," he  admitted. 

"But    when    the     opinions    and 
complaints  were  given   to  the   Ju- 
diciary committee,  they  then  were 
referred  to  him.    It  was  his  priv- 
ilege to  say  'yes*  or  'no'.    As  It  is 
now,   he   has   the   last   word.     Mr. 
Vensano  is  the  sole  judge  and  jury- 
**Is  it  right  for  a  supervisor  to 
stand  up  and  say  *!  don't  know 
much  about  thfa,  eo  I  b«rli«re  I'lf 
go  along  with  tlie  deiwrtaient  ot 
public   works'?     !•   tht*  U  be  a 
one- man  code? 

"That  is  the  reason  we  are  ask- 
ing a   technical    board.    There  are 
many   men    who   are    jiiat   an    cap- 
able,   or    more    so,    than     Director 
Vensano.    I  think  he  ig  taking  the 
wrong  attitude  of  he  wants  a  good 
code,  and  I  am  sure  that  he  does, 
just  .08  we  do. 

"The  board  would  hear  only 
controversial  matters.  The  con- 
troversial issues  are  few,  and,  I 
think,  could  be  decided  in  an  af- 
ternoon or  so." 

The  city  should  be  concerned 
not  with  maximum  standards,  but 
with  minimum  standards,  the  home 
builders  pointed  out.  By  placing 
standards  higher  than  necessary, 
Morris  said,  "the  price  of  a  home 
will  be  so  out  of  reach  that  the 
veteran  will  be  unable  to  buy  it." 
The  home  builders  are  urging 
veterans  groups  to  take  a  more 
active  interest  !n  the  proposed 
building  code,  on  tho  assumption 
that  at  the  pres^-nt  time  the  pri- 
mary group  interested  in  home 
building  is  the  veteiiyis  group. 

At  the  same  time  the  A.ssociated 
Home  Builders  of  San  Francisco 
lashed  out  at  another  provision 
making  mandatory  the  use  of  lath 
and  plaster  in  any  one  or  two  fam- 
ily dwelling  garare  space  of  more 
than  460  jiquare  feot. 

"The  idea  that  any  one  or  two 
family  dwelling  garage  of  more 
than  45f  Rouare  f'^et  should  be 
lathed  and  plastered  is  ridiculous," 
asserted  Milton  Morris,  AHB  ex- 
ecutive secretary.  "It  is  an  ab- 
solutely needless  waste  of  money. 
All  basic  wiring  and  plumbing 
would  be  covered  and  future  re- 
pairs would  tVeble  In  cost." 
People  To  Profeat 
He  continued:  "If  we  biiilders 
arbitrarily  added  ten  per  cent  prof- 
it to  construction  costs  or  if  labor 
tacked  an  extra  ten  per  cent  to 
its  charges,  the  people  of  San 
Francisco  would  rightfully  charge 
that  they  were  benig  held  up. 

"I  dont  think  that  they  are  go- 
ing to  stand  still  for  this  sort  of 
unneeded  and  unwanted  expense." 
Supervisor  Dewey  Mead,  inter- 
viewed tod^y.  said  he  felt  that 
labor  is  being  falsely  accused  of 
increasing  the  cost  of  building,  and 
Uisre   some   provisions   of   the   pro- 

Eosed  building  code  will   raise 
uilding  costs  unduly. 
"Of'  course,  wages  are  being  in- 
crease,'   W?    qualified,    "but    they 

<Coo\lnued  on  Page  6)     .       - 
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1/9/47  B 

FWA  Planning   Funds  Allotted  in 

Amount  of  96500 
Cafetoria  Cost  1162.000 

REDONDO  BEACH,  Calif.,  Los  An- 
geles County.  Redondo  Union  High 
School. 
Owner — Redondo  Union  High  School 
District,  clerk,  Redondo  Beach, 
Calif. 


9-lO^EDUCATlONAL 
BUILDINGS 


1/9/47  9 

FWA  Planning  Funds  Allottsd  In 

Amount  of  $6500 
Shop  Building  Cost  $162,000 

REDONDO  BEACH,  CaUf..  Los  An- 
geles County.  Redondo  Union  High 
School. 
Owner — Redondo  Union  High  School 
District,  clerk,  Redondo  Beach, 
Calif. 


1  -8 — COMMERCIALBLDGS. 

1/9/47  •   4 

Lew   and   Only   Bidders 
Msdical-Dental    Building    (Altsr) 
SAN    FRANCISCO.    Calif.    1022    Cle- 
ment   Street. 
Owner — David  Lupescu,  3801  Clay  St. 

San    Francisco,    Calif. 
Architects — Thomas  M.  Edward*  and 

George   Wiemtyer,    704    Market   St., 

San  Francisco,  Calif. 
Conversion    of    frame    building    into 

offices. 
Xx>w    Bidder Bkiward    Anderson, 

Builders  Xhcchange,  Oakland,  Calif., 

$12,800. 
.::^ Other  bidders  January  Tth  wars: 

John    E.    Kramer,    San    Francisco, 
Calif.,    128,700; 

Martinslll    Construction    Co..    San 
Francisco,   Calif.,   $29,886; 

Peter     Sartorio,      San      Francisco, 
Calif.,    $30,460; 

H.    E.    Rahlmann,    Scui    Francisco, 
Calif..   $32,777.  ^ — , 


1/9/4T  • 

Contract   Awardsd 

Work   Underway 

Warshouss  and  Oftlcs  Building 

Estimated    Cost    $16,000 
EMERYVILLE,    Calif.,   Alameda   Co. 

Collms   and  Powell   Sts. 
Owner  —  Herrick   Iron  Works,   18th 

and  Campbell  Sts.,  Oakland,  Calif. 
One-story,  triangle  shape  (140x75ft:). 
Contraetoi^-E.  T.  Lsitsr  A  Sons.  811 
.    S7th  St.,  Oakland,  Calif. 


1/9/47  •     9 

Owner  Taking  Bids— Due  Jan.  2/^, 

8  P.  M. 
School  (Addition)  Cost  $2ft,000 

TULELAKE,  Calif.,  Siskiyou  County. 

Owner  —  Tulelake  Joint  Elementary 
School  District,  William  H.  Nutto, 
clerk  of  Board  of  Trustees,  Tule- 
lake, Calif. 

Architect — Charles  F.  Dean,  Califor- 
nia   State  Life    Bldg.,    Sacramento, 
Calif. 
The     following     contractors     have 

taken  out  plans : 
J.  B.  Crooks,  Tulelake,  Calif. 
B.  A  R.  Construction  Co.,  268  Mar- 
ket St..  San  Francisco,  Calif. 
Shalz    Construction    Co.,    Route    1, 

Box  22,  Chlco,  Calif. 


1/9/47  2 

CPA    Approval    Granted 

Owner  Will  Buiid--Construotion  To 
Start  January  15 

Garage 

SUNN7VALB,  Calif.,  Santa  Clara 
Coi.  388  E.  Evelyn. 

Owner — A.  Shallenherger,  102  Gard- 
ner, Vallejo.  CaHf 

Plans   by  owner. 

Frame  and  corrugated  covered  build- 
ing. 

Contractor— Owner  will  build. 


1/9/47  10 

Fund-RaiBing   Campaign   Over  50% 
Subscribed — Site   Acquired 

Fresno  State  College  School  of 
Agriculture  Cost  $500,000 

FRESNO.  Calif.,  Fresno  County.  S20- 
acre  site  five  miles  north  of  Fresno 
State  College  Campus. 

Sponsors  —  Six  County  Agricultural 
College  Committee,  members  in- 
clude Harry  S.  Baker,  president  of 
Producers  Cotton  Oil  Co.;  Ftank 
W.  Thomas,  president  of  Fresno 
State  College;  Geral  F.  Thomas, 
Fresno  advertising  man ;  Melville 
E.  Wilson  and  J.  E.  O'Neill,  gen- 
eral campaign  chairman. 

Includes  barns,  dormitories,  labora- 
tories,  equpment,  etc. 


High    Sch«9l    Bldg.    Program 

BISHOP,  Calif,  Inyo  County. 

Owner — Bishop  Union  High  School 
District,  Clerk,  BUhop,  Calif. 

Architects  —  Eugene  Weston  and 
Walter  L.  Reicitardt,  Chamber  ol 
Commerce  Bldg.,  Lus  Angeles,  Cal. 

1/9/47  9 

FWA   Planning   Funds  Ailotted 

in    Amount   of   $11,500 
Classroom     Addn.  Cost     $270,000 

REDONDO  BEACH,   Calif.,   Lcs   An- 
geles Co. 
Owner — Redondo  Union  High   School 
District,'    Redondo    Beach,    Calif. 


12-13— INDUSTRIAL 
BUILDINGS 
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1/9/47  10 

FWA    Advance    Planning    Funds 

Allotted 
Library  Cost  $162,000 

REDONDO  BEACH.   Calif.,  Los  An- 
geles Co. 
Owner — Redondo   Union   High   School 
District,    Redondo,    Beach,   Calif. 


1/9/47  •  9 

Bond    Election    In   Amount  of  $56,000 

Set   for   February  4,  1947 — School 
APTOS,   Calif.,    Santa   Cruz   County. 
Owner — Board    of  Trustees   of  Aptos 

Union   Elementary   School   District, 

Lloyd    E    Chsrlson,    H.    H.    Ledyar, 

Hary  A    Baker,  Arthur  E.  Day,  E. 

C.  Brownlee,  members  of  the  board, 

Aptos,  Calif. 

Funds  will  be  used  for  the  pur- 
chase of  school  s.te  and  the  con- 
struction  of  school    buildings. 


11— 


HOSPITALS 


1/9/47  n 

Owtier   Talking.  Bids— Due   Jan.    30, 

2   P.    M. 
Convalescent    Home    (Alterations) 
Near  PHOENIX,  Ariz..  Maricopa  Co. 

County    Convalescent    Hon^. 
Owner— County    of    Maricopa,    Board 
of    Supervisors,    Courthouse.    Phoe- 
nix,  Ariz. 
Architects — Lescher  A  Mahoney.  HOC 
Title  &  Trust  Bldg..  Phoenix,  Ariz. 
Alterations  and  additions. 

Specifications  obtainable  from  of- 
fice of  the  art;hitect»  upon  deposit  of 
$10.00. 
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1/9/47  9 

Plans    In    Progress 
School  Est.    Cost    $350,000 

RENO,   Nevada,   Washoe  County. 
Owner— Reno  School  District  No.  10. 

Reno,   Nevada 
Architecti) — Gulhng    &    Means,    Clay 

F'eters  Building,    Reno,    Nevada. 
Concrete    A    brick,    plaster    interior, 

tile   floor,   built-up   roof  and  steam 

heating  system. 


1/9/47  •  2 

Architects  Selected 

Coach  Oarage  Coet.  $300,000 

OAKLAND.  Calif.,  Alameda  County. 
■  San   Leandro  Blvd.   and   Seminary. 

Ownsr — Key  System,  J.  L  Haugh, 
president,  F.  R.  Lloyd,  purchasing 
agent,  1106  Broadway,  (Z^kland. 

Architects— Kent  ft  Hass,  525  Market 
SK..  San  Francisco.  Calif. 

One-story,    masonry    and    steel;    ca- 

aclty   260   motor  coaches,    includ- 
j     maintenance     machine     shop, 
locker  rooms,  etc. 


1/9/47  5 

CPA  Approval  Granted— Contract 

Awarded 
Dining  Room  (Alter)  Cost  $1500 

FRESNO,  Calif.,  Fresno  County. 
Owner— Rufus  A.  Phillips,  2141   Far- 

ria,  Fresno.  Calif. 
Structural     Engineer  —  R.     Raymond 

Fisher,  1501  Pacific  Southwest  Bldg:, 

Fresno,  Calif. 
Steel  and  glass. 
Contractor— Fisher  4  McNulty.  510-12 

Mattel  Bldg..  Freene,  Calif. 


1/9/47  •        9 

Low    Bidders 

State   School    and   Colony    (adds.) 

NAMPA,    Idaho. 

Owner — istate  of  Idaho,  Commission- 
er of  Public  Works,  State  Capitol 
Bldg.,  Boise,  Idaho. 

Archt.  —  Waylar.d  A  Fennell,  62-« 
Idaho   Bldg.,   Boise,   Idaho. 

Includes  const,  of  nurses  home;  hos- 
pital STid  receiving  bldg. ;  garage 
bldg.,   dining   room  add. 

Low    Bidders : 

Nurses  Home — C.  B.  Lauch,  SOS  Kie- 
sel    Bldg.,    Ogden,    $249,982. 

Hospital  —  Kloepfer  A  Gramkow, 
Bt^ipe    Idaho,  $99,887. 

rraraTe  BIdff  —  Kloepfor  A  Gram- 
kow.  Boise    Idaho,  $18,696. 

Dining  Room— C.  B.  Lauch.  308  Kie- 
sei    Bldg..    Ogden,    $20,254. 


1/9/47 

Plans   Nearing  Completion 

Hospital   Addition  Cost  $130,000 

COLUSA.  Calif..  Colusa  County.  Co- 
lusa   County    Memorial    Hospital. 

Owner — County  of  Colusa,  Board  of 
Snnprvisors,  Courthouse,  Colusa, 
Calif. 

Architect— J.  S.  Gould,  461  Market 
St..   San   Francisco.  Calif. 

Concrete,  one-story ;  includes  one 
ward  wing,  administration  offices, 
matemilv  section  and  kitchon. 
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l/9.'47 

Plans   In   Progress 

Hospital     (Addn.)     Est    Coet    $300,000 

SPARKS,    Nevada.    Washoe    County. 

Nevada    State   Hospital. 
Owner — State   of    Nevada,    Gov.    Vail 

Pittman,   Carson  City.   Nevada. 
Architects — Gulling    «%    Means,    Clay 

Peters    Building,   Reno,   Nevada. 
Brick    building   to   house   auditorium, 

kitchen,    dining    roAm-  and    recr»»a- 

tional    facilities,    to    include    steam 

heat'.ng  system. 


1 /9/47 

Master  Plan    in    Progress 


1/9/47  11 

Archtects  Selected  to  Prepare  Plans 
— Funds    to    Be    Raised    by    Public 
Subscription 

Hospital   center  Cost  $4,500,000 

PHOENIX,  Ariz..  Maricopa  County. 
Ten -acre  site  between  3rd  and  6th 
Aves.  on  Thomas  Rd. 

Owner — Sisters  of  Mercy  of  St.  Jo- 
seph's Hospital.  Phoenix.  Ariz. 

Architect— Lescher  A  Mahoney.  1100 
Title  A  Trust  Bldg..  Phoenix.  Ariz. 

Seven-story.  350-bed  main  building, 
several  outbuildings  and  a  four- 
stor>'  nurses*  home,  parking  facili- 
ties and  landscaping. 


TODAY'S  BID  OPENINGS 


1/9/47  T 

Plane  in  Progreaa 

Department  Stori,  Cost  $1300.000 

LOS  ANGEL^er,'' Calif.,  Los  Angeles 
County  Northwest  comer  Sepul- 
veda  Blvd'  and  La  Tijera  St,  West- 
chester District 

Owner — Los  Angeles  Extension  Co.. 
et  al,  510  S.  Spring  St,  Los  Angeles, 
Calif. 

Lessea— Mllliron's  Fifth  St  Store,  601 
S.  Broadway,  Los  Angeles,  Calif. 

Plans  by  Gruen  A  Krununeck,  de- 
signers 8460  Santa  Monica  Blvd., 
Los  Angeles,  Calif. 

Claaa  A  building  containing  90,000 
■q.  ft  floor  space,  fireproof,  sprin- 
kler system,  60,000  sq.  ft  parking 
area  (paved).  • 


1/9/47  4 

FWA  Planning  Funds  Allotted  In 

Amount  of  $2S00 
Administration  Building     Cost  $59,000 
REDONDO   BEACH.  Calif.,  Los   An- 
geles County.  Redondo  Union  High 
SchooL 
Owner — Redondo  Union  High  School 
District,     clerk,     Redondo     Beach, 
Calif. 


FOR     SALE 

TIMBERS,  wallboards,  plumbing, 
pipe,  millwork,  and  other  building 
materials.  SALE  PRICES.  Urge 
•tocks  of  "hard  to  get'*  itcma 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  Street.  VAIencis  4977 


BUILDING  PROJECTS 


Bide  to  be  Opened  Projtct     Location  of  Project 

1-  9—  8:00  PM.— Cafeteria    Bldg.        Kentfi€;Jd 
1-  9—  8 :00  P.M.— Alter  School 

r 


Coulee  City.  Wash. 


Noted  in  Issue 
12-27 
12-81 


ENGINEERING  PROJECTS 


1-  9 —  2 :00  P.M.— Overcrossing             Los  Angeles  12-10 

1-  9—  2:00  P.M.— Grading  and  Paving    El  Centro  12-10 

1-  9— 10:00  A.M. — Floor  Covering        Denver.  Colo.  12-26 

1-  9— 11:00  A.M.— Grading,   Etc.            Phoenix- Yuma  Highway,  Aria.  1- *T 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


1-  9 — 10 :30  A.M.— Truck  Chassis           Fresno  1-  7 

1»  9—  2:00  P.M.— Srtnictural    Steel      Pasco.    Wash.  12-  5 

1-  g_  2:00  P.M.— Radial -Gate  HolsUFrlant  12-  6 

1-  9~  2 :00  P.M.— Transformers            Cody.  Wyo.  12-  6 

1-  9— 10:30  A.M.— Street  Names  Plates     Fresno  12-30 

1.  g_  7:30  P.M.— Gasoline  and   Motor  Oil     Sebastopol  1-  6 
1-  9—  2 :00  P. M— Reinforcement  Bars     Missouri  Basin  ProJ.,  S.  D.        1-  8 

1-  9—  2:00  P.M.— Reinforcement  Bars     Boise  Project,  Idaho                  12-31 

1-  9—  8:00  P.M.— Electric  Meter*       Alameda  12-19 


m 


L.  H.  CLAW80N  CO. 

Insulators  for  the  Pacific  Coast 
. . .  PRESENTS  ... 


IINSUX- MASTIC 


610 


•  WATERPROOFS 

•  RUSTPROOFS 

•  INSULATES 

16th  STREET  OAKLAND  12 

Telephone  TWinoaks  6206 


1/9/47 

Contract  Awarded  > 

Factory  and  Office  Building 

SANTA  CLARA,  Calif.,  Santa  Clara 
County.  Aiviso  Road. 

Owner— BIbo-Castle  Corp.  (silk  screen 
printing),  851  Market  St.,  San  Jose. 
Calif. 

Architect — Greishaber  A  Neilan,  302 
State  St.,  Wew  London,  Conn. 

Structural  Engineer  —  Wm.  B.  Lots, 
35  W,  San  «arlos  St..  San  Jose. 
Calif. 

Concrete,  steel  frame,  one-story,  no 
basement,.  60.000  sq.  ft,  steel  roOf 
Joists,  steel  sash,  normal  plumbing 
and  electricity ;  Includes  screen 
printing  room  (90x280),  finishing 
room  (40x260),  color  shop  (40x80)* 
screen  preparing  romo  (40x48),  gen- 
eral office  (25x60),  bleach  house 
(60x80),  loading  platform  for  rail- 
road pur  (60x80),  unfinished  cloth 
storage  (45x90)  and  finished  cloth 
storage  (50x80),  railroad  spur  550 
feet  long. 

Contractor— Pasetta  Construction  Co., 
2390  Park  Ave.,  Santa  Clara,  Calif. 


Francisco,   Calif. 

Structural  Engineer — L  H.  Xishkian. 
1045  Sansome   St.,   .San   Francisco. 

Concrete  and  glass  brick.  3-storle8, 
102x281 ;  complete  air  conditioning 
system,  steel  sabh,  comp.  roofing, 
three  freight  elevators,  modem 
filling  and  packaging  sys.,  which 
will  include  considerable  mechan- 
ical equipment,  conveyor  belts, 
etc.  Equipment  estimaied  to  cost 
an   additional    |50O,CO0.     \ 

Contractor — Parker,  S^tef^ens  and 
Pearce.  135  SouUi  Park,  Hau  Fran- 
cisco, Calif. 

Pile  Driving — Raymond  Concrete  Pile 
C.-).,  333  Montgomery  St.,  San  Fran- 
cisco, Calif. 
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1/9/47 

Plans   In   Progress 

Laundry  Est.     Cost    $80,000 

SPARKS,  Nevada,  Washoe  Co.,  Ne- 
vada State  Hospital. 

Owner — State  of  Nevada,  Gov.  Vail 
F'ittman,  Carson  City,   Nevada. 

Architects — Gulling  A  Means,  Clay 
Peters   Building,   Reno,   Nevada. 

Brick  exterior,  fireproof  interior,  ap- 
prox.  2400  sq.  ft.,  to  include  steam 
heating    system. 


1/9/47  •  -12 

Plans    In    Progress 

Steel    Plant   BIdgs.    (3) 

Cost,   $600,000 

NILES,  CaUf.,  Alameda  County.  45- 
acre  site. 

Owner  —  Pacific  States  Steel  Corp., 
Marlon  Newman  (general  mgr.), 
Alvarado-Nilea  Roaa. 

Structural  Engineer— Kaj  Thclll,  580 
Market   St.,    ftan    Francisco,   Calif. 

Steel  frame  and  corrugated  iron, 
300x70  each,  to  house  additional 
rolling  mill  equipment  and  melting 
facilities,  being  part  of  a  $2,000,- 
000   expansion   at   the   plant. 

14-17— PUBUC   BUILDINGS 


1/9/47  •  12 

Pile    Driving     Contract    Awarded — 

Work  Just  Started 
Paint    Factory  Cost,   $500,000 

SOUTH  SAN  FRANCISCO,  Calif.. 
San  Mateo  County.  West  of  pres- 
ent group  of  buildings  on  E.  Grand 
Avenue. 
Owner— W.  P.  Fuller  &  Co.,  301  Mis- 
sion .St..  San  Francisco.  Calif.,  Geo. 
L.  Gibson,  general  plant  superin- 
tendent and  supervisor  of  construc- 
tion,   E.    Grand    Ave.,    South    San 


1/9/47  14 

FWA  Planning  Funds  Allotted  in 

Amount  of  $2500 
N«w  Grandstand  Cost  $54,000 

REDONDO  BEACH,  Calif.,  Los  An- 
geles County.  Redondo  Union  High 
School. 
Owner— Redondo  Union  High  School 
District,  clerk.  Redondo  Beach, 
Calif. 


1/9/47 

Plans  in  Progress 

City   Hall  Annex  Cost  $10,000 

BURLINGAME,  Calif..  San  Mateo  Co. 

Owner— City  of  Burjingame.  Herbert 

K.    White,    city    clerk,    Clty-Ki 

Burlngame,  Calif. 
City  Engineer— Kenneth  S.  Fitch,  City 

Hall,   Burlingame,  Calif. 
Reinforced  concrete,  one-story.  17x50 


SUB  ■  BIDS  WANTED 


Qeneral  contractors  desiring  sub-bids  on  any  Job  are  invited  to  make  known 

their  requirements   In   thia  column.    There   Is    no   charge   for  thrs   service. 

El  Crystal  School.  San   Bruno;    Bids  Due  Jar.uary~22r8~"Pr~IVL  " 

Jas.  H.  McFarland  Constr.  Co.,   Laguna  Honda  Blvd.,  s.   F.    (MO  1780) 
ti.  A  R.  Constr.  Co..  268  Market  St.,  San  mrancisco  (lX)uglas  7516) 
wm.  Hor^mt^er  Co.,  23  Mars  Street,  San  Ji-ranclsco   (MArket  7239) 
Richard  DeLucchi  &  Co.,  420  San  Mateo  Ave..  San  Bruno  (San  Bruno  974) 
Moorei  &  Roberts,  683  Mission  Street.  San  Francisco  (GArfieid  8579) 
Oarrico  &  Gautier,  365  Ocean  Ave.,   San  Francisco   (JLnlper  4-8081) 

Mfg.   Plant,  Gail   Furniturs  Co7FBidr~D'ue~A"ppro)r~JVnuary~9 
riarry  K.   Jensen,  4024    MaoArthui    Blvd.,   Oakland    (KBllog  2-4021) 
Maas  A  Kothchild,  328  MercbantM  Kxcnange  Bldg.,  S.  F.   (EXbrook  1205 > 
Vesey  Constr.  Co.,   3760  Ardiey   Ave.,    Uaiciar.d    (ANdover  9672) 
Wm.   M.   Oreuner,  Jr.,  2727  Parker   St.,   Berkeley    (BErkeley  2877) 

Hospital,  Tracy,  Calif.;   Bids  due  Jan.  2O~4:0O  P.   M.  ; 

H.  E.  Rahlmann,  251  Kearny  St.,  San  li'rancisoo  (DOuglas  8023) 
Swinerton  A  Walberg  Co.,  225  Bush  St.,  San  Krancisco  (OArfleld  2960) 
James  i.  Barnes  Constr.  Co.,  941   Russ  Bldg..   S    F.    (EDCbrook  6906) 
iiiroentraut  &  Summers,  696  Pennsylvania  St.,   San   Kranclsco    (AT  2420; 
Moore  A  Roberts,  693  Mission   St..  San   Francisco   (GArfieid  85V9) 
».  C  Giles  A  Company,  31l»  Elks  Bldg.,  Stockton,  Calif. 

Office  Quarters,  Oept.  of  Veterans'  Affairs,  700  Capitol   Ave.,  Sacramento; 
Bids  open   January   14,  2  P.   M. 

continental  Constr.  Co.,  1402  Front  bt.,  Sacramento  (Sacto.  3-1973) 

Central  Cailfomla  Conslruotion  Co..  802  Capitol  Nailonai  Bank  Building. 

Sacramento   (Sacramento  3-6371). 

Stoito,   inc.,  8451   San   Leandro  Street,  Oikl.and    'TRlnidad   1064) 
High  School,    Modesto,  Calif.;"  Bids'Duo    rebruary~10~8:06~PTM. 

H.   K.   Kalilmann,   2!51   Kearny   St.,   Son   Krancisco    (DOjglas   8023) 


County  Detention   Home,  Sacramento;    Bids  Due   February  3,  10  A.   M. 
H.  E.  Rahlmann,  251  Kearny  St..   San   Francisco    (DOuglas  8023) 


SUMMERBELL  ROOE  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Caiif. 


From  San  Francisco 
ENtcrprise  10930 


From  other  exchanges 
TWinoaks  3622 


Uniformity 


y^y  A^rocfuei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


1 
1 


THURSDAY.  JANUARY  9.  1947 


feet,  to  house  offices  of  city  enei- 
neer,  purchasing  department,  build- 
ing inapoctor  and  engineering  draft- 


^ 


PAILY     PACIFIC     BUILDER 


l/»/47  j^ 

'"'il'n.  I^'J^^"  Co'wpletlon-Owner 

ii.Zl}l     *••*  ^'***  '"  ^'»»"*  30  Days 
»perts  Arena 

LOS  AJNGELES  Calif.,  Los  Angeles 
County.  Near  Beveriy  Blvd.  and 
Fairfax  Ave. 
Owner— Pan-Pacific  Corp.,  7600  Bev- 
aS»  *  '*;;,^*  Angeles,  Calif, 
w^  u?*"^""**™*"  *  Becket,  3757 
Wilshlre  Blvd.,  Los  Angeles,  Calif. 
ll^^l'^^   concrete   structure    (300x 


School. 
Owner-Redondo  Union   High   School 
C  lif**^*'     ^'^^^^'     ^®^°"«^°     Beach, 


22-26— RESIDENTIAL 
BUILDINGS 


23 


1/9/47 

Contract  Awarded 

'^?)1'.?.?.  *"**  Converting   Buildings. 

Utilities;  Spec.  R-2-S  Cost  S75  6S5  93 
ORANGE  C6VE,  Calif:  ?r;S'f^6a 
Owner-U  s.  Bureau  of  Reclamation, 

K.    K_    Durant,    construction    eniri 


6M\   #*v~    :-'"    •'""»'<^"»«'    vwux        neer.  Friant,  Calif. 

)l2dltoAum";^*°i"-!.^^n^^^«^*?:PH'^'oTner^^   engineering  depariment  of 

^"^'"*i«8  moving  and  converting 
buildings  and  constructing  water 
distribution  and  sewerage  systems 
for  government  housing,  Oranee 
Cove.  Buildings  to  be  moved  are 
located  in  the  former  AAPTTC 
Basle  Training  Center  No.  8,  Fresno 
County  Fair  Grounds,  near  Fresno, 
and  are  to  be  re-erected  and  con- 
verted at  government  campsite  tn 
town  of  Orange  Cove. 

Contractor— Paul  Spencer,  8aS2  W.  5th 
«;'«c°^  Angeles,  Calif.,  (Sch.  1) 
$59,365.90,   (Sch.  2)  «l6,33a03. 


26 


auditorium  to  seat  10.500;  club- 
room,  large  restaurant,  offices, 
shower  and  dressing  rooms,  and 
equipped  to  handle  conventions,  cir- 
cuses and  all  indoor  sports,  includ- 
ing Ice  hockey,  boxing,  basketball, 
etc.  ' 


1/9/47  .  ^5 

Bond    Election    Planned    for    Early 
This  Summer  to  Finance  Construc- 
tlon  and  to  Decide  Location 

Sam  "ioTrxT^     Approx.  Cost,  $300,000 

SAN  BRUNO,  Calif.,  San  Mateo  Co 
Sites  to  be  presented  to  voters  are : 
(1)  Near  Cypress  court  facing  on 
El  Camino  Real  and  San  Mateo 
Ave.;  (2)  near  public  library  on 
Jeneveln  Ave.  enar  El  Camino 
Real;    (3)  a  site  not  determined 

Owner— City  of  San  Bruno,  Jos  J 
Hearne  (mayor),  Ralph  Woodman 
(c  ty  clerk).  City  Hail.   San  Bruno. 

iTellminary  plans  prepared  by  Arch- 
itect Richard  M  Bates.  950  Bailev- 
ana  Road.  Hillsborough.   Calif 

Spanish  type.  2-story.  688x515x171- 
includes  city  hall,  library,  police 
headquarters,  Jail  and  ceatral  fire 
station,  county  branch  courthou.se 
and   ambulance  .station. 


Bonds  were  approved  last  I^fovem- 
ber  In  amount  of  $75,000  to  go  with 
similar  amount  already  raised  by 
taxation  and  $20,000  state  matching 
funds  to  finance  construction. 

1/9/47  ~~^ 

Contract  Awarded 

Reeideneea  (89) 

BELL   GARDENS,    Calif.,    Los    An- 

f.^®' ^^°""*y-    5*00-5500    blocks   on 

Wfctoher,  Lanto  and  Agra  Sts 
Owner— O-B  Investment  Co.,  6700  B 

Florence  Ave.,  Bell  Gardens.  Calif 
Frame  and  stucco  (880  sq.  ft.  In  area 

each). 

ContractoiwBarnett  Shapiro,  2120  in- 
dustrial Ave.,  Los  Angelas,  Calif. 


PAG&3 


1/9/47  26 

Construction    Scheduled    to    Start    in 

About  Three  Weeks 
Residences   (42) 

^  aTk'^^^^^c^-  ^^*'*f-  ^«  Angeles  Co. 
Alberta  Street  iwo  blocks  weat  of 
Lincoln   Ave. 

Owner— Geo.  H.  Garrison,  3030  Lin- 
coln Ave..  Alhambra.  Calif. 

Frame  and  stucco,  3 -bedrooms  each. 

Owner  Will  Build. 


24 


14 


1/9/47  , 

Owner  Taking   Bids— Due  Jan.  29, 

Naval    Reerve  Armory;    Spec.  18172 
lyAKLAND,    Calf.,    Alameda    County 

Hurley   Marine  Works,   foot  of  5th 

Ave 


1/9/47 

Contract  Awarded 

Residence  Cost    $16  30C 

OAKLAND    Calif..   Alameda   County 

5709  Grisbome  Ave..  Oakland.  Calif 
Owner—Jwiquin  Grill,  5709  Grisbornt 

Ave.,.  Oakland,    Calif. 
^ Q^.«"o^«  ";;  Joseph   Eaherick.  Room 

Calif  ^^■'    ®^"    Francisco. 

1 -story,    7-room    dwelling. 
Contractor— Elvin     C.     Stendell,    2278 

Market   St.,    San    Francisco,    Calif 


28-30— MISCELLANEOUS 
BUILDINGS 


29 


26 


1/9/47 

Bid    Rejected 

Residences  (20);    Spec.  1508 

DAVIS  DAM  PROJECT^'Amonl- 
Nevada.  Da\i.s  Government  Camp 
approximately  SO  miles  west  of 
Kingman,   Ariz. 

Owner— U.  S.  Bureau  of  Reclamation, 
Kingman,   Ariz 


Owner— Bureau  of  Yards  and  Docks,       .....6...«..,   «r.z. 

%lZ^^^^Z?^%>^''^^^''^l^   *2th    Plans   by  engineering  department   of 
xvaval   Dstrict,    Room    134,    Federal        owner. 

Office     Bldg.     Civic     Center,     San    Includes  eight  6- r<  om  residences  and 
l*Tanclsco..^ Calif.  twelve   5-room    residences 

Includes  addition   and   alterations    to    _  George   ^.    Thatcher,    4074    Laurel 


X>MO  2-story  v/ood  I'rame  buildings 
with  the  neceesat^  fill,  demolition, 
plies,  concrete  construction,  asphalt 
concrete  paving,  misc.  iron  and 
steel,    carpentry    and    Joinery,    as-^''*/47 

phalt     tile    flooring,     roofing     and   "" 

sheiet    metal    work,    glazing,    finish 
hardware,     metal     windows,     metal 
doors,  metal  studding,  furring  and 
lathing,      plastering,      wire      fence, 
plumbing    and     heating,     electrical 
work,  and  field   painting,  complete 
and  ready  for  use. 
Plans     and     .3peclfication8     obtain- 
able from  Public  Works  Department. 
DeslRTi   Section,   Room   A-119,  feder- 
al   Office    Bldg..    Civic    Center,    San 
Francisco,     Calif.,     upon     depo.sit     of 
check  or  postal   money  order  for  $10 
payable  to  Chief  of  Bureau  of  Yards 
A   Docks. 


Canyon  Blvd.,  North  Hollywood' 
Calif.,  at  $296,357  submitted  the  only 
bid    Nov.    25. 


18-19— RELIGIOUS  BLDGS. 

1^9/47  •   19 

Project    Held    In    Abeyance 

Pending    More    Favorable 

Building    Conditions 
Church 
CRESCENT  CITY.   Calif..   Dei   Norte 

Co.   Federated   Community  Church, 

7th  .\nrt  H  Sts. 
OAvner— Rev.  Et'win  R.  Freeman.  441 

E    Street.    Crescent    City,    Calif. 
Arrhftect— J.  S.  Gould.  Shaldon  Bldg 

Snn   Fmncisco,  Calif. 
Concrete  block  and  wood. 


Three   Low   Bidders 

^t^^lS''^"*^    ^^"^      ^°»*'   $'.578,664.2C 

Owner— U  S.  Engineer  Office,  Gal- 
veston, Texas 

Plans  by  Engrg.   Dept.  of  Owner. 

Includes  appurtenances;  400  days  for 
I     completion. 

Low  Bidder— List  A  CJlark  Construc- 
tion Co..  414  Rall-.vav  Exchange 
Bldg.,     Kansas    Citv.     Mo..     Jl  57&- 

Second  and  third  low  bid.s  submit- 
ted  January   6  were:  . 

McCarthy-Pohl  iCo..  St.  Louis,  Mo.. 
$1,672,528.25. 

James  A  Fhelps  Constr.  Co.,  Okla- 
homa   City,    Okla.,    $1,683,660.40. 


1/9/47 

Owner  Taking  Bids— Due  Jan.  2 
2:30  P.  M. 

Horticultural  Facilities 

SAN  FRANCISCO.  Caiif.  San  Fran- 
cisco Junior  College,  Ocean  and 
Phelan   Aves.- 

Owner-^lty  and  County  of  San 
Francl*o.  Department  of  Public 
Works,  Room  282  City  Hall.  San 
Francisco,  Calif. 

City  Architect— Dodge  A  Riedy,  Rm 
265  City  Hall,  San  Francisco,  Calif 
Specifications   obtainable  from   the 

office   of   the  architect  upon   deposit 

of  $10,  refundable. 


Engineering  Section 
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1/9/47 

Bond   Election  in  Amount  of 

Approximately  $500^000  Set  for 

April  1 

Public  Works  Projects     Cost  SSOftOOO 

SAN  MATEO,   Calif.,  San  Mateo^S^ 

Owner— City  o*  San  Mateo  Park  and 

Recreation  Commission,   Arthur  B 

..Sullivan,   city   manager.   City  Hall. 

San  Mateo,  Calif. 

Projects   land     tentative    estimates 

cirQ  • 

Police  Department— Municipal  Court 
combined  Into  a  .Aall  of  justice, 
requiring  aiteratlonsat  the  old  city 
hail,  215  B  St.,  $56,400.  ^ 

fo'^'c^y  Architect  Wm.  H.  Toepke. 
19  B  St..  San  Mateo.  Calif.  ^ 

Fire  Department— Construct  branch 
station  on  city  owned  property  at 
27th  Ave.  and  Edison  St.  Includes 
building,  hose  and  drill  tower,  land - 
sea f.ing,  $69,450;  shOp  facilitiei  and 
hose  tower  at  headquarters,  $5350; 
Duiiding  Improvements  and  hose 
tower  at  Bellevue  Ave.  branch  sta- 
tion. $4250;  addition  of  bungalow 
single  engine  station  In  East  San 
$91 KW    ^''""^   «12.500;    grand    total. 

^'fa°n^/  Architect  Wm.  H  Toepke. 
19  B  St.,  San  Mateo.  Calif. 

Corporation    Yard— Project    on    city- 
owner  property  at   19th   and   Rail- 
road   Aves.,    including    repair    and 
maintenance  shop.  $60,000 
Plans  by  Architect  Thomas  M  Ed- 

CalS*'  ''^  ^"'■'^^t  St..  San  Francisco, 

Park  and  Recreation  Facilities  — 
Beresford  Park,  includes  bulldine 
pool  and  facilities,  equipment  and 
landscaping.  $139,350;  East  Park, 
includes  building,  spray  pool,  equip- 
ment, hothouse  purchases  and  land- 
scaping. $31,850;  Central  Park,  in- 
eludes  building  equipment,  grand- 
stand repair  and  landscaping,  $53,- 
000;  construct  four  pjaygrounds  in 
Laurel,  Broadway,  Shore  View  and 
Sunnybrae.     $19,000;     grand     total. 

Plans     by     Architect     Francis     B 
LloycJ,   210    Post    St..    San    Francisco', 

Branch    Library— In    Soiith   San    Ma- 
teo. $45,000. 
Plans   by   Architect   Leo  J.   Sharps, 

1310  Howard  Ave.,  Burlingame,  Calif. 


DAMS,  RESERVOIRS  & 
DREDGING 


14 


1/9/47 

Owner  Taking  Bids— Due  Feb.  \ 

8  P.  M. 
Install  Radial  Qatee,  Extend 

Spillway  Wails,  Etc. 

NAPA  and  SOLANO  COUNTIES 
Calif. 

Owner— City  of  Vallejo,  Melvln  F. 
Brooks,  city  clerk.  City  Hall.  Val- 
lejo,  Calif.  '  r^  •      ~ 

City  Engineer— T.  D.   Kilkenny,  City 

Hall.  Vallejo.  CaUf. 
Consulting    Engineers— Kaiser   Engi- 
neers,   Tnc.    1964    Broadway,    Oak- 
land. C»llf. 
Includes    (1)    furnishing  labor,  mate- 
rials and  equipment  for  installation 
of   radial  gates  in  the  spillway  of 
Lake   Curry   Dam,    located  in  Gor- 
don  Valley.   Napa  County,  consist- 
of   five    steel    radial    gates,    worm 
gear    hoist,    extension    of    existing 
spillway  buttress  walls,  alteration* 
to  existing  pipe  railing  and  (2)  in- 
stallation of  float  wells  and  switches 
on  three  elevated  tanks  of  the  city 
water  department   located   In   Val- 
lejo.  Solano   County,   consisting   of 
fabrication    and   erection    of    three 
float  switch   wells  and  three  float 
switches,     electrical     conduit     and 
crossarms. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  and  from 
the  office  of  Kaiser  Engineers.  Inc. 
upon  deposit  of  $10,  refundable. 

1/9/47  •     M 

Ownsr  Taking    BidsDue  Jan.  29, 

2  P.  M.  (Time  Extended  From 

Jan.  16) 
Levee  Construction;   Spec.  1248 
FEATHER  RIVER,  Calif.  West  lerM 


1/9/47  32 

FWA    Planning    Funds    Ailotted    in 

Amount   of   $10,000 
Sewage  Treatmant   Plant 

LARAMIE,  Wyoming  *^"*'  •^^•**^ 
Owneiv-City  of  Laramie.  M.  H.  Soule 
city  manager,  Laramie.  Wyo 


33 — 


BRIDGES 
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1/9/47 

Preliminary     Plans    Completed 

Church  Cost.   $150,000 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
Cypress  and  Park  Blvd. 

Owner— First  Church  of  the  Naza- 
rene  of  San  Dlepo,  Calif. 

Architect— C.  J.  Pedercwski,  401  Cal- 
ifornia Theater  Bldg,   San   Diego. 

Reinforced  t-oncrete  curch,  2-8tory 
(17,000  sq.  ft.   in  a'rea). 

20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 

1/9/ A7  20 

FWA  Advance  Planning   Funds 

Allotted  In   Amount  of  $18,200 
Recreational   Facilities     Cost   $363,500 
SAN  FRANCISCO,  Calif. 
Owner  —  City     and    County    of     San 

Francisco,     Department    of    Public 

Works,   Room    282    City    Hall,    .San 

Francisco,  Calif. 
City  Architect— Dodge  A.  Riedy.  Rm. 

266  Cty  Hall,  San   Francisco,  Calif. 
Includes  new  gymnasium,  swimming 

pool,  theater,  clubrooms  and  offices. 

1/9/47  20 

FWA  Advance  Planning   Funds 

Allotted  In  Amount  of  $10,000         ^ 
Qlris'  Gymnasium  Cost  $270,000 

REDONDO  BEACH.  Calif.,  Los  An- 
geles County.  Redondo  Union  High 


\ 


PAINTING 
DECORATING 

I NTIR I  OR- EXTERIOR 

floor  Finishing  ■  Paper  Hanging 

Free  Etlimalmg 

All  Work  Guaranteed 

Ml  M22 

e 

JERRY  J.  STONE 

24f  1  Ir^oIU  St.,  Son  FraiicUce 


1/9/47 

Low  and  Only  gBidders 
SAN  FRANCISCO,  Calif.  Dormitories 

Cost  $15,500 
SAN  FRANCISCO.  Calif.  Dormtories 

A  and  K  in  Civic  Center 
Owner  — City    and     County     of     San 

Francisco.     Department**  of    Public 

Works.    Room    282    City    Hall.    San 

Francisco,  Calif. 
City  Architect— Dotlge  A    Riedy.  Rm. 

265  City  Hall.  San  Francisco,  Calif. 
Low  Bidder— Peter  Sorensen.  927  Ar- 

guelio  St..  Redwood  City.  $15,600. 

Robert  McCarthy  Co.,  San  Fran- 
cisco, submitted  only  other  bid.  which 
was  irregular  and  was  not  considered. 

1/9/47  22 

Supervisors  Approve   County-Owned 

Site 
Juvenile  Home  Cost  $170,000 

NEAR  SAN  MATEO,  Calif.,  San  Ma- 
teo County.  Site  In  the  vicinity  of 
the  relief  home,  four  miles  west  of 
San  Mateo. 
Owner— County  of  San  Matoo,  W.  H. 
Augustus,  county  clerk,  Courthouse, 
Rpdwood  City.  Calif. 
Architects — San  Mateo  County  Board 
of  Architests,  comprised  of  Archi- 
tects Hervey  P.  Clark,  Arthur  D. 
Janssen,  James  H.  Mitchell,  Leo 
Sharps  and  Harry  A.  Thomsen  Jr., 
210   Post  St.,  San   Francisco,   Calif. 


31-32— WATER  SUPPLY  A 

SEWAGE  DISPOSAL 

PLANTS 


1/9/47  •     81 

Owner  Taking  Bids — Due  Feb.  11, 

7:30  P.  M.   (Bidders  Figuring) 
Water  Filtration   Plant    Cost  $360,000 
MARTINEZ,  Calif..  Contra  Costa  Co. 

Pacheco  at  Veale. 
Owner  — City    of    Martinez.    Leonard 

McClintock,     city     administrator; 

Frank    Sarles,    citv    engineer,    City 

Hall,  Martlnei,  Calif. 
Consulting    Engineers— A.    Kempkey, 

Balboa  Bldg,,  San  Francisco,  Calif.. 

and     Charles     Oilman     Hyde,     2599 

Buena  Vista  Way,  Berkeley,  Calif 
Six  MGD  filter  plant,  including  14.,V)0 

cu.    yds.   excavation.    3150   cu.    yds. 

reinforced    concrete   and    14.700    iln. 

ft.  8-in.  to  24-in.  pipelines,  etc. 

Plans  and  specifications  obtainable 
from  office  of  City  Engineer  Frank 
Sarles,  City  Hail.  Martinez.  Calif, 
upon  deposit  of  $50.  refundable. 

The  following  contractors  have 
taken  out  plans: 

Fred  J.  Early  Jr.  Co..  860  Pine  St.. 
San  Francisco,  Calif. 

Butte  Construction  Co..  603  Mission 
St..  San  Francisco,  Calif. 

Stanley  H.  Koller,  1694  Pomona  St.. 
Crockett.  Calif. 

Parish  Bros..  Box  6.  Benicia.  Calif. 

DeLuca  A  Son,  1746  Filbert  St.,  San 
Francisco.  Calif. 

Central  California  Construction  Co., 
Inc..  116  Erie  St.,  San  Francisco. 
Calif. 


1/9/47  .  3;< 

Low  and  Only  Bidders 
Bridge    'Reconstruct)        Cost,    $17,600 
FRESNO     COUNTY.     Calif.      Acroas 
Klnifs    Slough    2.7    miles    south    of 
Mondota. 
Owner— State  of   Cailfomla,   Division 
of  Highways,   Public   Works   Bldg., 
Sacramento,   Calif, 
itate   Highway  Etigr— G.   T.    McCoy, 

Public    Works    Bldg,    Sacramento 
Reconstruct    existing    bridge. 
Low  Bidder— Lord  A  Bishop,  Box  812 
Sacramento,    Calif. 
Rpxroth  *  Rexroth.  Bakersfield,  at 
$24,600  submitted  only  other  bid.  Jan- 
larv  8. 
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GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
*         Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 
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BUILDING 
BLOCKS 

8"  X  8**  X  16  and 

smalltr  six«s  now 

ovailobit 


1 
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CHECK    PUMALITI    ADVANTAOIS 

1.  LIGHTWEIGHT  .  .  .  weighs  leM  than  one-half 
of  the  average  masonry  block. 

2.  *  STRENGTH  ...  to  meet  the  requirements  of 
uniform  building  codes. 

3.  Economy  of  laying  .  .  .  lightweight  and  convenient 
sizes  cut  building  costs. 

4.  LOW  UPKEEP  and  Insurance  Cost  (about  half 
of  frame  construction  rates). 

3.    High  Insulation  and  Acoustic  value. 


Writ*  foe  OoteHpHy  Mdor 

WESTERN  PBMISTONE  PRODVCTS  CO. 
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of  Feather  Riv*r  from  opposite  Rio 

Bonlto  Station,  upatreun  S.5  mile*. 
Owner— ^U.  S.  Engineer  Of  flee,  Wright 

BIdg.,  Sacrumento,  Calif. 
Plana  by  engineering  department  of 

owner. 
Unit  quantities  toid  prospective  bid- 
ders were  published  December  19. 

1/9/47  •  ^  S4 

Owner  Taking  Bld»— Due  Jan.  14. 

t  P.  M. 
Water  Reservoirs  (S)  .     .. 

PORTLAND,  Ore. 
Owner— Capital  Highway  Water  Dla- 

trlct,    Pumphouse,    SW.    40th    Ave. 

and   Taylor's   Ferry  Rd.,  Portland, 

Ore. 
Consulting  Engineer  —  C.    E.    Carter, 

Spalding  Bldg.,  Portland,  Ore. 
Includes  excavation,  clearing,  laying 

of  830  cu.  yds.  concrete,  158,000  lbs. 

of    reinforcing  steel,    two    concrete 

pumphouses,   placing   pipe,   fittings 

and  valves. 

Specifications  obtainable  from  the 
office  of  the  consulting  engineer  upon 
deposit  of  |2S. 


l/»/47  •  34 

Bids    Rejected— Owner  Will   Take 
New    Bids   Later  with   the  Govt. 
Furnishing    Cement   and    Certain 
Other  Changes 
Savannah   River   Dam 
AUCtUSTA,  Ga.    Savannah  River,  ap- 
proximately 18  miles  northwest  of 
Augusta.  ^ 

Owner — U.    S.   District   Engineer  Of- 
fice, Savannah,  Ga. 
Total  bids  submitted  Jan.  6  were: 
Morrison-Knudaen,    Inc.,    (local    of- 
fice.   Ill    Sutter   St.,    San    Francisco, 
Calif.);    Utah   Conatr.    Co.    (local    of- 
fice.   1    Montgomery    St.,    San    Fran- 
cisco, Calif.);  Peter  Klewlt  Sona  Co. 
(local    office,    442    Post    Street,    San 
Francisco,   Calif.),    et   al,    924,670,216. 
Brown  Jk  Root  &  Annociates,  Hous- 
ton,  Texas,   $26,481,919.20. 

Thompson  Street  A  Associates,  f27- 
277.141. 

J.    A.    Jones    ft    AR<)ociate8,    Char- 
lotte, N.  C,   $27,881,507.82 


S4 


1/9/47 

Contract  Awarded 

Dredging;   ProJ.  No.  7       Cost  $124,417 

SAN  DIEGO.  Calif.,  San  Dego  Co. 
Mission  Bay  at  Dana  Basin,  Sun- 
set Point  and  vicinity. 

Owner— City  of  San  Diego,  Civic  Cen- 
ter, San  Diego.  Calif. 

Plans  by  engineering  department  of 
owner. 

Approximately  830,000  cu.  yds.  dredg- 
ing -and  filling  in. 

Contractor — Newport  Dredging  Co., 
631   31st  8t.,  Newport  Beach,  Calif. 


1/9/47  84 

PWA    PInnnIng    Funds    Allotted    in 
Amount  of  $1100 

Water   Reservoir  Cost,   $S1J200 

BLAND  WO.  Utah. 

Owner— 'Town  of  Bianding,  Iceland  W. 
Redd.   Mayor.   Blanding,   Utah. 

Includes  SOO.OOO-jfal.  relnf.  concrete 
reservoir,  installation  of  6700  ft. 
of  8-ln.  calit  iron  pipe  and  appur- 
tenant work. 

3$-r>    DOCKS.  PIERS  & 
HARBORS 

1/9/47  85 

Preliminary    Report    Completed 
Yacht   Harbor  A   Recreation    Park 

Cost    $3,717,000 
OXNARD.     Calif..    Ventura    Co. 
Owner — City    of    Oxnard.    City    Hall. 

Oxnard.  Calif 
CohsuUlng     Enfrineera — Leeds.     HUl. 

and    Jewett.    601    W.    5th    St.,    L<oe 

Angeled.    Calif. 

The  proposed  harbor  would  con- 
sist of  five  stages  of  work  as  fol- 
lows: 

(1)  an  entrance  dredged  through  the 
beach,  midway  between  the  north 
Jetty  and  entrance  to  the  main 
bare  of  the  Port  Hueneme  Naval 
Station  : 

(2)  a  first  of  maneuvering  basin  of 
about  14%  acres  In  area; 

(3)  a  channel  400  feet  wide  (bottom 
width  280  to  840  feet),  extending 
northerly  or  parallel  to  the 
shoreline  for  about   2  miles; 

C4)  a    small    second    vacht    basin    at 
ab^ut  1  mile  from  the  entrance: 
(8)  a  major  or  third  yacht  haaln  of 
over   100   acres    at    the    northerly 
end  of  the  channel,  adjoining  Ox- 
nard   Road. 
The   breakdown    on  ^  the    coat    esti- 
mate   is    as    follows:    Dredging    and 
Baaln    No.    1    $193,000;    channel    from 
Banin    2   and   Incliifflng   Ba.stn    3.   $1,- 
107,000;    sheet    piling   and    revetment. 
.      $34,000:    small    craft    facilities.    $400.- 
000;  niivigation  aids.  $18,000. 

Public      utilities :    ■  Water.      $72.000 : 

sewer.     $64,000;     electrtcUv.     $92,000; 

.    fuel    facilities.    $30,000:    highway    Im- 

^   provements    and    landscaping,    $200,- 

.    000;    land,   $150,000:   engineering   con- 

tlngtenctea.    $745,000. 

1/9/47  86 

2:30  P.  M,  (Bidders  PiguHng) 

Owner  Taking    Bd»— Due  Jan.  29, 

Wharf;   Spec.  1076 

LOS  ANGEI>ES  HARBOR,  CTallf.. 
Los  Angeles  County.  San  Pedro. 

Owner — Board  of  Los  Angeles  Har- 
bor Commissioners.  Rm.  408  Branch 


City  Hall.  San  Pedro,  Calif. 
Reinforced  concrete  wharf,  approxi- 
mately 882  ft.  lb  length  at  Bertha 

7S-B,    78C,    including    access    road 

grading. 

Plans  and  specifications  obtainable 
from  the  office  of  the  harbor  engi- 
neer. Branch  City  Hall,  San  Pedro. 
Bids  to  be  accompanied  with  a  cer- 
tified check  or  a  bid  bond  in  10%  of 
amount. 

The  following  contractors  have 
taken  out  plans: 

Guy  F.  Atkinson  Co.,  22233  S.  Santa 
Fe  Ave.,  P.  O.  Box  2C9.  Long  Beach. 

Baruch  Corp.,  621  S,  Flower  St.,  Los 
Angeles. 

E.  B,  Bishop,  P.  O.  Box  1811,  Long 
Beach. 

Ben  C.  Oerwlck,  Inc.,  112  Market 
St.,  San  Francisco. 

Hull,  Smale  &  Robinson,  1033  N. 
Avalon  Blvd.,  Wilmington. 

Johnson  Western  Co.,  2100  Wilming- 
ton-San Pedro  Rd.,  Berth  118,  P.  O. 
Box  6,  San  Pedro. 

Macco  Corp.,  815  N  .Paramount 
Blvd.,  Clearwater. 

L.  V.  Mulherron,  5300  Sheila  St, 
Los  Angeles.  r\ 

H.  B.  Nicholson,  1161  S.  Broadway. 
Los  Angeles. 

O.  B.  Pierson,  621  Flower  St.,  Bell- 
flower. 

Pugh  Construction  Co.,  Ltd.,  1260 
Alameda,  Wilmington. 

Raymond  Concrete  Pile  Co.,  816  W. 
5th  St.,  Los  Angeles, 

Shannahan  Bros.,  6193  Maywood 
Ave.,  Huntington  Park. 

United  Concrete  Pipe  Corp.,  Box  1, 
Station  H,  Los  Angeles. 

Warren-Southwest,  Inc.,  2145  E.  5th 
St..  Los  Angeles. 

Winston  Bros.  Co.,  411  W.  8th  St.. 
Los  Angeles. 

36—  PARKS,  AIRPORTS  A 
PLAYGROUNDS 

1/9/47  36 

FWA  Advance  Planning  Funds 

Allotted  in  Amount  of  $6450 
Recreational    Facilities     Cost  $270,500 
SAN   FRANCISCO.   Calif, 
Owner  —  City    and     County    of    San 

Francisco,    Department    of    Public 

Works.    Room    282    City    Hall,    San 

Francisco,  Calif. 
City  Architect— Doage  A.  Rledy,  Rm. 

265  Cnty  Hall,  San  Francisco,  Calif. 
Playground     development,     including 


County.  S2nd  St  from  P  St.  to 
Stockton  Blvd. 

Owner— City  of  Sacramento,  George 
L.  Klumpp,  mayor;  H.  G.  Denton, 
cltjr  clerk,  City  Hall,  Sacramento, 
Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
Sacramento.  Calif. 

Includes  grading,  concrete  curbs,  gut- 
ters and  sidewalks,  reconsti'Uctlng 
existing  manholes,  aaphaltlc  con- 
crete 5>4-ln.  in  thickness. 


1/9/47  40 

Owner  Taking   Bids— Due  Jan.  22, 

11   A.  IM. 
Grading  and  Paving 
TERMINAL     ISLAND.     Calif..      Lo« 

County. 
Owner — U.  S.  Navy,  officer  in  charge 
of  construction,   U.  S.  Naval  Base, 
Terminal  Island,  Calif. 
Plans  by  engineering  department  of 

owner. 
Island   freeway  bridge,  consisting  of 
grading  of  roadways  and  embank- 
ments, importation  of  subgrade  and 
embankment    material,    placing    of 
reinforcing    steel    and    concrete   In 
road   curbs  and  structures,  placing 
plant   mix   asphaltic    concrete    and 
bituminous  surface  treatment,  mis- 
cellaneous    Iron     and     steel    work, 
ystorm   drains  and    sewers,  railroad 
tracks,  fencing  and  planting. 
Plans  and  specifications  are  avail- 
able from  the  above  address  upon  de- 
posit of  $50. 


1/9/47  '  40 

Owner   Taking    Bids — Due    Jan.    17, 

2  P.  M. 
Grading,   Surfacing 
IDAHO.  . 

Ownei^— Idaho  State  Dept.   of»  Public 

Works,    Boise,    Idaho. 
Plans   by   engineering  department   of 

owner. 

Includes : 

Fremont  and  Madison  Counties — 
Consisting  Df  constructing  roadbed, 
drainage  rtructurea  and  crushed  gra- 
vel .surface  on  6.596  miles  of  Parker 
to  Thornton  Rd.  Parker-Egln-Hen- 
ry'8  Fork  section;  FAP  S-56(l) ;  en- 
gineer's   estimate,    $77,000. 

Elmore  County — Consisting  of  con- 
structing roadbed,  drainage  struc- 
tures, and  bituminous  surface  treat- 
ment on  12.7(52  miles  of  SH  22.  be- 
tween Mount  Home  and  ToUgate; 
FAF*  F-12(3);  engineer's  estimate, 
$331,800. 

Latah    County — Consisting  of   con- 


Owner— (?lty  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall.  Baa 
Francisco,  Calif. 

City  Engineer  — Ralph  Wadsworth. 
City  Hall,  San  Francisco.  Calif. 

Low  Bidder— B,  J,  Treacy,  428  Dewey 
Blvd.,  San  Francisco,  Calif.,  $7893.50. 
The  work  involves: 

(1)  600   cu.    yds.    grading    (excava- 
Uon) ;  V 

(2)  298  lin.    ft   8-ln.    vitrified    clay 

(3)  50   )in.    ft'  10-in.   vitrified    clay 
pipe  oulvert; 

(44  3  each  brick  manholes  complete; 
(8)  2   each   brick   catchbasins  com- 
plete ; 

(6)  21  each  8x6-ln.  vitrified  clay  pipa 
T-branches ; 

(7)  360   lln.    ft    6-in.    vUrifled    clay 
pipe  side  sewer; 

(8)  858  lin,   ft   unarmored   concrete 
curb; 

(9)  2680    sq.    ft    asphaltic    concrete 
pavement ; 

(10)  7200  sq.  ft.  class  E  concrete  pave- 
ment ; 

(11)  120  sq.    ft   two-course  concrete 
sidewalk ; 

(12)  7  each  water  services,   long,  at 
$27  each;   < 

(13)  9  each  wafer  services,  short,  at 
$13  each. 

Total     bids     submitted    January    8 
were: 

(A)  E.     J.     Treacy,     San   .Francisco, 
$7893.50. 

(B)  Charles    L.    Harney,    San    Fran- 
cisco, $8680.90. 

(C)  Eaton  &   Smith,   San   Francisco, 
$9687.20. 

Unit  prices  were: 


New   Montgomery    St.,    San    Fran- 
cisco, Calif, 
Plans  by  engineering  department  of 
owner. 
The  work  Involves: 

(1)  1040  lln.  ft  4-in.  pipe  coaUng; 

(2)  1000  lln.  ft  4-in.  pipe  installation; 

(3)  40  lin.  ft  8-ln.  pipe  sleeve; 

(4)  1  each  4-in.  valve  installation; 

(5)  lump  sum,  concrete  anchors. 
Specifications   obtainable  from  th* 

above  office. 


gridirons,    baseball    diamonds,    ap-  ,     ~ 

paratus  section  and  appurtenances.  !. St ructlng     roadbed,     drainage    atruc 

turef>  and  crushed  surface  coi'rse  on 


1/9/47  3fi 

Contract    Awarded 

Funston   Playground   (General 

Restoration):    Serial   No.  04-2(^-47- 

46  Cost  $22,266.90 

SAN   FRANCISCO.   Calif..   West  side 

Laguna  St.   between   Chestnut  and 

Bav  Sts. 
Owner— U.    8.    Bngr.    Office.    74    Ne^v• 

Montgomery     St.,     Sian     Francisco, 

^H^   «"'^°*«'^"»  department  ot\i^ee?s^e.U^^^^^^^  ^^^^   ^^^ 

Contractor-Peter    Sorenson,   927   Ar-    above  office   upon    deposit   of    $5   for 
guello    St.,    Redwood   City,    Calif.         <"««"   ■«*• 

•  40 


2.990  miles  of  Kendrick-Troy  Road, 
Bradv  Gulch  section;  FAP  S-75(l); 
engineer's    estimate,    $217,000. 

Valley  County— Consisting  of  con- 
structing roadbed,  drainage  struc- 
tures and  plant-mix  bituminous  sur- 
face on  6.500  miles  of  SH  15,  and 
roadmix  bituminous  surface  on  1.0 
mllo  of  connecting  road,  between 
Cascade  and  Donnelly;  Idaho  Mls- 
cellaneouH     Project     No.     963;     engl 


(A) 

(B) 

(C) 

(1  ),„... 

$  1.50 
4.00 

$    .70 

3.60 

1  2.00 
8.00 

(2).. 

(3) 

2.0O 

2,30 

5.00 

(4) A„... 

180.00 

250.00 

220.(« 

(5K........ 

160.00 

208.00 

200.00 

(6).^_....„ 

2.00 

1.20 

2.60 

(7) 

2.80 

2.1(f 

8.80 

(8)......... 

.90 

1.80 

1.10 

(9) 

.80 

.81 

.84 

(10)..... 

.88 

.48 

.88 

(11) . 

.30 

.37 

.38 

(12) 

27.00 

27.00 

27.00 

(13) 

13.00 

18.00 

13.00 

1/9/47  40 

FWA    Piannincr  Funds    Allotted   in 
Amount   of  $8000 

Street    Improvements       Cost,  3248,942 

ARTESIA.    New   Mexico. 

Owner — City   of   Artesia.    P.   V.    Mor- 
ris,  City    Manager,  Artesia,   N.  M. 

Includes     excavation     and     grading, 
paving  and  curbs  and  gutters. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 

1/9/47  38 

Owner  Taking   Bids — Due  Jan.  24. 
1:90  P.  M. 

Transmission    Line 

STEVENS  COUNTY.  Wash.  From 
end  of  Spokane-Colvllle  line  ex- 
tending 25.5  miles  to  Spirit  substa- 
tion in  Stevens  County. 

Owner  —  Bonneville  .Power  Adminis- 
tration, P.  O.  Box  8537.  Portland, 
Ore. 

Plans  by  engineering  department  of 
owner. 

Spirit -Colvllle  n5-kv.  wood-pole  line, 

I     of  wood   pole.   H-frame   structures 

I     with  spar  type  crossarms. 

Specifications   obtainable  from  the 
above  office  upon  deposit  of  $25. 


1/9/47  39 

Contract  Awarded 

Standard    Culverts  Cost  $12,264 

ALAMEDA,  Calif.,    Alameda   County. 
Owner— City  bf  Alameda,  J.  P.  Clark. 

city  clerk,  City  Hall,  Alameda,  Calif . 
C\ty    Engineer  — Carl    Froerer,    City 

Hall,  Alameda.  Calif. 
For  flacal  year. 
Contractor — Gallagher    A    Burk.   900 

7'ird  Ave.,  Oakland,  Calif. 

40—       STREETS  AND 
HIGHWAYS 

1/9/47  40 

Hearing  of   Protests  Set  for  Jan.  24. 

S  P.  M. 
Street   Improvement 
SACRAMENTO,     Calif,     Sacramento 


1/9/47  • 

Low   and  Only   Bidders 

Sidewalk  and  Loam  Planting  StHps; 
Spec.  20,199  Cost,  $5972.20 

SAN  FRANCISCO,  Calif.  36th  Ave. 
<we8t  .•'ide)  between  Noriega  and 
Quintara  Streets  and  37th  Avenue 
(east  side)  between  Moraga  and 
Noriega    Slreets. 

Owner— Cltv  A  County  of  San  Fran- 
clFoo.  Dept.  of  Fhibllc  Works,  Room 
282  City  Hall.  San  Francisco,  Calif. 

City   Engr.— Ralph    Wadsworth,    City 
Hall,   San   Francisco.  Calif. 
Work   Involves : 

(1)  14.320  sq.  ft   two-course  concrete 
sidewalk ; 

(2)  842  c  y.  loam  In  place. 

Low    Bidder— Patrick    R.    Kelly,    988 

Rockdale  Dr..   San    Francisco.    Cal., 

(1>   $0.33;    (2>   $2.30;   total   $5972.20. 

Other  bids  submitted  Jan,   8  were: 

M    J.   TreAcy.    (1)    $0.34;    (2)    $2.78; 
total.  $6849.80, 

E.   J.   Treacy.    (1)   $0,335;    (2)   $3.00; 
total.   »6425.20 

Ernest     Donougher,     (1>     $0.32;     (2) 
$3  65;    total,    $6560.70. 

D     J     Bressl.    (1»    $0.36;     (2)    $3.15; 
total,    $686260. 

Love  A   Haun.    (i)    $0.36;    (2)    $3.25; 
total,    $6916.70 

Arthur  Walgren,   (1)   $0,378;   (2>  $3; 
total,  $6996. 

Cha«      L     Harney, 
$4  80:    total,   $7184. 

E.     Miles    Thomas, 
$3(V<:    total,    $7409.06. 

Adam  Arras  A  Sor.    (1)   $0.38;    (2) 
$4.50:   total.  $7880.60. 

Butte    Conxtr     Co..    (1>    fO.84 
$9;   total,   $9746.80. 


1/9/47  40 

FWA    Planning    Funds    Allotted    In 

Amount    of    $12,000 
Street   improvements       Cost,  $318,000 
LAS  CRUCES,  New  Mexico. 
Owner — City   of  Las   Cruces,    Samuel 

Klein,   Mayor,   Las  Cruces,   N.  M. 
Includes   excavation,   grading,   drain- 
ing and  paving. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


1/9/47  •     41 

Owner  Taking   Bids — Due  Jan.  23, 

2  P.   M. 
Gat  Main;  Serial  No.  04-203-47-54 
BENICIA.  Calif..  Solano  County.  Be- 

nicla  Arsenal. 
Owner  —  U.    S.     Engineer    Office.    74 


1/9/47  41 

Owner  Taking  Bids — Due  January 

22,  10  A.  M. 
Water   Feeder   Lines;    Job    No. 

W-4633 
PHOENIX.    Ari«. 
Owner— City   of   Phoenix,   City  Hall, 

Phoenix,  Ariz. 
Plana  by  engineering  department  of 

owner. 
Installation  of  20  4n.  and  Iff  In.  water 

feeder    lines. 

Work  Involves: 

SCHEDULE  1 
AIL  "A"— Lea<^  Joints 

(1)  7808   lin.   ft    20-in.   C   I   pipe; 

(2)  S880  lln.  ft   16-ln.  C  I  pipe; 

(3)  31,250  lbs.  C   I  fittings; 
Total  Alt.  "A". 

Alt.  "B" — Cement   Joints 

(1)  7808  lln.   ft   20-ln.   C   I^  pipe; 

(2)  8880  lln.  ft  16- in.  C  I  pipe; 
1(3)  31.250  lbs,   C    I   fittings; 

Total    Alt    "B". 
Alt  "C'^Coai  Tar  Enamel  Protection 
Inside  and  Outside 

(1)  7808  lln.   ft    20-ln.   steel  pipe; 

(2)  8880   lin.    ft    16-in.   steel    pipe; 
<3)  2    each    16-ln.    tee   branch*es; 

I  (4)  5    each    32-in.    tee   branches; 

(6)  6   each    10-in.    tee   branches; 

(6)  10   each   8-in.    tee   branches; 

•  7)  27   each    6-in.    tee   branches; 
Total  Alt.   "C." 

Alt  "D"— Coal  Tar  Enamel  Protection 
[    Inside  and  Gunite  Coating   Outside 
1(1)  7808  lln.   ft.  20-ln.   steel  pipe; 
j  (2)  8880   lin.    ft    16-ln.   steel   pipe; 
I  (3)  2    each    16-ln.    tee    branches; 

(4)  5   each    12-ln.    tee   branches; 
(6)  6   each    10-in.    tee   braJiohes; 

;  (6)   10    each    8-in.    tee    branches ; 
I  (7)  27    each    6-in.    tee    branches; 
Total  Alt.  "D". 

Alt  "E" 

(1)  7808  lln.  ft  20-ln.  concrete  cylm- 
der  pipe ; 

(2)  8880  lin.  ft  16-ln.  concrete  cylin- 
der pips : 

'3)  2  each   16-in.   tee  branches; 
(4)  5    each    12-in.    tee    branches; 
'5)  6   each    10-in.    tee   branches; 

(6)  10  each  8-ln.  tee  branches ; 

(7)  27  each  6-in.  tee  branches; 
Total    Alt    "E". 

SCHEDULE   2 
Items  Applicable  to  All   Sohsduisa 

(1)  20   lin.    ft    12-ln.    C   I   pipe,    lead 
Joints; 

(2)  12  lin.  ft   10  in.  C  I   pipe,  lead 
Joints; 

(3)  24    lln.    ft.    8-m.    C    I    pipe,    lead 
Joints ; 

(4)  120   lin.   ft    6-in.    C   I   pipe,    lead 
Joints; 

(5)  85    each    Detail    "J",    1  tn.    cor- 
poration  cock ; 

(6)  1    each    Detail    "K",    pipe    con- 
nection ; 

(7)  1     each    Detail    "L",    pipe    con- 
nection ; 

(8)  3  each  Detail  "M",  reducer; 

(9)  1    each  Detail   "N",   connection; 
(10)  4     each.     Detail     "O",     45     deg. 

bends ; 
(111)  2     each.     DIatall     "Pv.     12^-ft 
radius,  90  deg.  bends; 


BURKE     FORM     CLAMPS 


SNAP  TIES  TIMBER  RINGS        CURING  COMPOUND 

EXPANSION  JOINT      COLUMN  CLAMPS         SCREED  SUPPORTS 
THREAi:>ED  RODS  REINFORCED  PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  Street  San  Francisco  Phone  GAriield  8768 


(1) 
(1) 


$0.82; 
$0.38; 


(2) 
(2) 


(2) 
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1/9/47 

Low  and  Only  Bidders 

Street  Improvement;  Spec.  20,160 

Cost  $7J93.S0 
SAN    FRANCISCO.    Calif.    Lakevlew 
Ave.,  between  Ashton  and  Jules. 


HIGHWAY 
EARTH    BORING 

MACHINE 
R«nf  •  L«as«  •  Contract 

MiRiiRS  &  Whitaker 

Electrical  Contractors 

375  9tli  St.  -  Son  Francisco  3 
HEmlock  6148 


MARSH  AIR  SERVICE 

PICK  YOU  UP  AT  ANY  AIRPORT! 

No  Rosorvofloffs  Noedod.'   24-Hour  Loy-Ovor 

WItfcoiif  Extro  Cftorgo . . .  Local  or  DIftonf  Hops 

-^^c.  OP  OUI^  fLVZ/VQ.  Tb^ 


J.P.OWENS 

Building  Contractor 

BETTER    HOMES 

INDUSTRIAL 

COMMERCIAL 
CHURCHES    A    SPECIALTY 

On  o  Cost  ?\u%  Basis  or  Fee  Only 

HEAVY    CONSTRUCTION 
EQUIPMENT    AVAILABLE 

For  Defailed  Informaflon  Call  of 

200915HATTUCK  AVE. 

BERKELEY,    4.    CALIFORNIA 
Pfcone  THornwoll  9743 


DAILY 
PACIFIC   BUILDER 

(Established  in  1890) 

PuMishod  svery  morning,  exoapt 

Saturdays,   Sundays    and    Lsgai 

Holidays  by 

W.  W«  ^odge  Corporation 

4C5  Tenth  SL,  San  Franclsoo  3 

Tsisphone   MArket  7110 

Q.  E.  McQavran,  Manager  -  Editor 
J.  E.  Odgsra,  Advertising  Manager 

Subscription   Ratsat 
$30.00  p4r  year ' 
/  (Payable  in  Advance) 

Single  Copy  15  Cents 

Advsctlsing  Rates  on  Request 

Printed  by 
Stark- Rath  Printing 
A  Publishing  Co. 

fSntered  as  Second  Class  Matter, 
July  26,  1907,  at  the  post  office  in 
San  Francisco,  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Denver.  Colo.,  under  Inv.  27,9M)-B-1 
for  reinforcement  bars,  f.o.b.  ship- 
ping point  and/or  Pleasant  Grove, 
Utah. 
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1/9/47 

Structural    Staal 
Contract    Awarded 

CENTRAL  VALLEY  PROJECT. 
California.  —  American  Bridge  Co., 
1st  Nat'l.  Bank  Bldg.,  Denver.  Colo., 
iat  $34,834  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation.  Den- 
ver, Colo.,  under  Spec.  1535  for  struc- 
tural steel  for  Southern  Pacific  rail- 
road bridge  and  farm  bridges.  West- 
ley  wasteway,  Delta-Mendota  Canal, 
Central  Valley   Project,  California. 


Rex  E.  Gailfus,  City  Clerk,  717  10th 
St.,  Modesto,  Calif.,  for  fumlshmg 
8  two-way  3-llght  automatic  traf- 
fic control  signal  heads  with  con- 
troller and  appurtenances. 


4S 
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(12)  2  each,  20-in.  gate  valve  stand- 
ard  C   I   valve   box; 

(13)  4  each  16-in.   gate  valve  stand- 
ard  C   I   valve   box; 

(14)  5  each   12-in.   gate  valve  stand- 
ard   C    I    valve   box; 

(15)  3  each   10-ln.  gate  valve  stand- 
ard   C    I   valve    box; 

(16)  6   each   8-in.    gate   valve   stand- 
aid    C    1    valve    box; 

(17)  13  each  6-in.  gate  valve  stand- 
ard   C    I    valve    box ; 

(18)  10,860    lbs.     misc.     C     I    fittings 
for  connections; 

(19)  I'oach  10x6-t»-^«'T^reducer ; 

(20)  1  each  8x6-in.  C  I  reducer; 

(21)  1   each  8x2 -in.  C  I  reducer. 
Total    Schedule    2. 


1/9/47 

Crusher  Run  Basa 

Bids  Wanted 

ALAMEDA,  Calif.,  Alflimeda  Co. — 
Until  January  21,  8  P.  M..  bids  will 
be  received  by  the  City  of  Alameda, 
J.  P.  Clark,  city  clerk.  City  Hall, 
Alameda,  Calif.,  for  furnishing  1000 
tons  crusher  run  base  for  remainder 
of  the  fiscal  year  ending  June  80, 
1947. 

Specifications  obtainable  from  the 
above  office. 


1/9/47  •  41 

Owner  Taking   Bids — Due  Jan.  28,  10 
A.    M.    (Time    Extended    from    Jan- 
uary 14) 
Discharge   Pipelines,    Etc.;    Spec.   1588 
YAKIMA   PROJ..  Wash.    Roza  Divi- 
sion along  full  reach  of  the  canal 
between  Yakima  and   Benton   City, 
Wash. 
Owner — U.    S.    Bureau    of    Reclama- 
tion, 7Vj  Second  St..  Yakima,  Wash. 
Plans  by  Engrg.  Dcpt.  of  Owner. 
Includes    manifolds,    discharge    pipe- 
lines  and   outlet    structures    for    16 
pumping  plants. 

Unit  quantities  were  published  De- 
cember   11. 


Supplies,  Equipment 

Sub-Contract 

Information 


43— MACHINERY  AND 
EQUIPMENT 

1/9/47  43 

Sale  of  Mobile  Cranes 

SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St, 
San  FYanclsco,  Calif.,  announces  sale 
of  mobile  cranes  at  fixed  prices  to 
priority  claimants  and  to  normal 
trade  channels  concurrently,  with 
closing  dates'  set  for  January  28  and 
February  12. 


1/9/47 

Office    Fumitura 

Contracts    Awarded 

SAN  FRANCISCO,  Calif.— Beler  A 
Gunderson  Co..  77  Battery  St ,  San 
Franclfcco,  and  The  General  Flre- 
prooflng  Co.,  1025  Howard  St.,  San 
Francisco,  Calif.,  awarded  contracts 
oy  the  Purchaser  of  Supplies,  M.  H. 
Gerrv,  270  City  Hall,  San  Francisco, 
Calif.,  under  bid  No.  3785  for  fumlsh- 
mg and  delivering  office  furniture 
for   assessor's    office. 


Oakland,    Calif.,    for   furnishing    ten 
automobiles    for   the   Police   Dept. 

Specifications  obtainable  from   the 
above  office. 
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1/9/47 

Sale  of  Used  Trucks 

SAN  FRANCISCO.  Calif.  —  Until 
January  21,  2  P  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  Francisco.  Calif., 
for  sale  of  used  trucks  as  follows: 

Bid  No.  674 — Sale  of  used  trucks, 
located  at  Redding.  Calif. 

Bid  No.  675 — Sale  of  used  trucks 
located  at  Quincy,  Calif. 

Bid  No.  676— Sale  of  used  trucks 
located  at  Westwood.  Calif. 

Specifications  obtainable  from  the 
above  office. 
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1/9/47 
School  Buses 
Bids'  Wanted 

NAPA,  Calif..  Napa  Co.— Until  Jan. 
14,  8  P.  M,  bids  will  be  received  by 
the  Mt.  George  Union  Elementary 
School  District,  E.  N.  Munk,  clerk, 
Mt.  George  School,  2nd  Ave.  and 
Coombsvllle  Rd.,  Napa.  Calif.,  for 
furnishing  two  school  buses  with  a 
capacity  of  57  and  64  passengers, 
respectively. 


1/9/47 

Stop    Logs 

Low  and  Only   Bidders 

COLUMBIA  BASIN  PROJECT 
Washington. — Tlie  following  submit- 
ted bids  January  2  to  the  U.  S. 
Bureau  of  Reclamatloi^,  Denver, 
Colo,  under  Spec.  1560  for  furnishing 
and  delivering  f.o.b.  cars  at  the  shij*- 
plng  point  or  f.o.b.  cars  at  Odair, 
Wash.,  four  lower-tier  stop  logs,  four 
intermediate-tier  stop  logs,  and  three 
upper-tier  stop  logs  lor  Grand  Cou- 
lee pumping  plant,  Columbia  Basin 
Project,  Washington.  The  stop  logs 
will  be  installed  by  the  government . 

Lakeside  Bridge  &  Steel  Co..  Mil- 
waukee, Wis..  $29,800;  ship  240  davs ; 
155,  3000  and  216,000  lbs.  Milwaukee; 
f.o.b.  destination .  terms  net  ^u 
p<4ua<izatlon    offered. 

Consolidated  Steel  Corp.,  Los  An- 
geles, Calif..  $30,420;  ship  240  days; 
222,600  lbs. ;  f.o.b.  Los  Angeles ;  terms 
net.   No  equalization  offered. 

American  Bridge  Co.,  Denver.  Colo. 
130,500;  ship  300  days;  227,10'}  lbs,; 
f.o.b.  Gary.  Ind. ;  terms  net.  No  equal- 
ization offered.  Bid  based  on  clean- 
ing, matter  of  wire  brushes  and 
scrapers. 

Schmltt  Steel,  f-.o.b.  Portland.  $31.- 
650:  225,000  lbs;  H%  10  days,  no 
equalization. 

Independent  Iron  Works.  Inc..  f  .o  b. 
Oakland,  Calif.,  $31,884;  225,000  lbs.; 
net;    no    equalization. 

Pacific  Coast  Engineering. 
Alameda.  $32,325;  226.000  lbs. 
10  days. 


f.o.b. 
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1/9/47 

Trucks — No  Bids  Received 

FRESNO,  Calif..  Fresno  Co.— No 
bids  were  received  January  2  by  the 
City  of  Fresno,  D.  E.  Roughton.  city 
clerk,  City  Hall.  Ff^sno,  Calif.,  for 
furnishing  one  %-ton  truck. 


1/8/47  '43 

Disconnecting  Switch** 
Low  Bidders 

COLUMBIA  BASIN  PROJECT. 
Washington.— The  following  submit- 
ted low  bids  January  3  to  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1538  for  furnishing  elec- 
trical equipment,  f.o.b.  shipping  point 
and/or  Almlra,  Wash.,  and  Odair, 
Wash.,  for  unit  L-9  and  n.95-kv.  sub- 
station. Grand  Coulee  power  plant, 
Columbia  Basin  Project,  Washington  : 

Schedule  No.  1,  item  1 
General  Electric  Co.,  Denver,  Colo. ; 
Railway  A  Industrial  Engineering 
Co.,  Greensburg,  Pa. ;  Electric  Power 
Equipment  Corp.,  Philadelphia,  Pa. ; 
Pacific  Electric  Manufacturing  Corp., 
San  Francisco,  Calif.,  and  A.  B. 
Chance  Co..  San  Francisco,  Calif.,  all 
bid  $3242.38;  f.o.b.  Almlra;  terms  net 
Prices  not  to  exceed  30%  at  time  of 
shipment.  Equalization  Is  offered. 
The  exceptions  are  listed  as  follows: 
General  Electric  Co.,  Denver,  Colo., 
ship  224  days;  2300  lbs.  Philadelphia 
and  2100  lbs.  Baltimore.  Spare  parts 
$28.80  and   100  lbs. 

Railway  &  Industrial  Engineering 
Co.,  Greensburg,  Pa.,  ship  180  days; 
6970  lbs.  South  Greensburg  and  2760 
lbs.  Baltimore,  Lima  or  Barberton, 
Spare   parts  $28.80  and  $100  lbs. 

Electric  Power  Equipment  Corp., 
Philadelphia,  Pa.,  ship  180  days;  17,- 
000  lbs.  Philadelphia  and  3080  lbs. 
Baltimore.  Spare  parts  $28.80  and  110 
lbs. 

Pacific  Electric  Manufacturing 
Corp..  San  Francisco,  Calif.,  ship  180 
days ;  5015  lbs.  San  Francisco.  Spare 
parts  $28.S0  and  100  lbs. 

A.  B.  Chance  Co.,  San  Francisco, 
Call/.,  ship  240  days;  4200  lbs.  San 
Francisco  and  2800  lbs.  Baltimore. 

Graybar  Electric  Co.,  Inc.,  Denver^ 
Colo.,  $3403.15;  ship  400  days;  10,200 
lbs.  Melrose  Park.  111.;  f.o.b.  Almlra; 
terms  net.  Spare  parts  $28.80  and  100 
lbs.  Equalization  Is  offered. 

Westinghouse  Electric  Corp..  Den- 
ver, Colo..  $3818;  ship  720  days;  9700 
lbs.  Elast  Pittsburgh ;  f.o.b.  Almlra ; 
terms  net.  Prices  not   to  exceed  30% 


at  time  of  shipment.  Equalization  Is 
offered. 

Schedule  No.  2.  Items  a  and  S 
Westinghouse  Electric  Corp.,  Den- 
ver, Colo.,  and  General  Bleotrlc  Co., 
Denver,  Colo.,  both  bid  $2801,40  and 
$407.64;  toUl  bid  of  $3209.04;  f.o.b. 
Almlra;  terms  net.  Pricea  not  to  ex- 
ceed 90%  at  time  of  shipment.  Equal- 
ization is  offered.  The  exceptions  are 
listed  as  follows: 

Westinghouse  Electric  Corp.,  Den- 
ver, Colo.,  item  2.  ship  392  days;  1122 
lbs.  East  Pittsburgh;  item  3,  180 days; 
204  lbs.  East  Pittsburgh. 

General  Electric  Co.,  Denver,  Colo., 
ship  both  items  180  days ;  item  2,  280S 
lbs.  Pittsfield,  Mass.,  and  item  3,  510 
lbs.  PitUfleld,  Mass, 

Schedule  No.  3,  Items  4,  5,  6  and  7 

R  E.  Uptagraph  Manufacturing 
Co..  Scottsdale,  Pa.,  item  4.  $351 ;  Item 
5.  $1710;  item  6,  $468.60,  and  item  7, 
$86.90;  ship  all  items  360  days;  no 
weights  given ;  all  f.o.b.  Almlra ; 
terms  net.  Total  bld^of  $2616.50.  Prtce 
clause  given.  No  equaluuition  offered. 

Westinghouse  Electric  Corp.,  Den- 
ver, Colo.,  Item  4.  $423.39;  640  lbs.; 
item  5,  $2043.60;  2700  lbs.;  Item  6, 
$671.68,  720  lbs.;  item  7.  $106.36,  120 
lbs. ;  ship  all  Items  from  Sheron,  Pa., 
In  180  days;  f.o.b.  Almlra;  terms  net. 
Total  bid  of  $3145.03.  Price  clause 
given.   Ek]ualization   is   offered. 

Standard  Transformer  Co.,  War- 
ren, Ohio,  item  4,  $465.30,  628  lbs.; 
Item  5,  $2257.50,  2626  lbs.;  item  6, 
$558.30,  900  lbs.;  Item  7,  $103.90,  166 
lbs. ;  all  Items  shipped  from  Warren ; 
ship  all  Items  320  days;  f.o.b.  War- 
ren with  freight  allowed  to  nearest 
railroad  siding;  terms  net.  Total  bid 
of  $3384.70;  prices  not  to  exceed  15% 
at  time  of  shlpnnent.  Equalization  ia 
offered. 

Schedule  No.  4 

No  bids  submitted. 
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1/8/47 

Water  Softener  Units 

Contract    Awarded 

SAN  FRANCISCO.  Calif.— Chemi- 
cal Equipment  Co.,  911  Harriaon  St, 
San  Francisco.  Calif,,  at  $4814,67,  n*t 
SO  days,  60  days  delivery,  awarded 
contract  by  Purchaser  of  Supplies 
M.  H.  Gerry.  270  City  Hall  San  Fran- 
cisco. Calif.,  under  bid  No.  3768  for 
furnishing  and  delivering  two  only 
water  softener  units  for  Laguna 
Honda  Home. 
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1/9/47 

Trucks — No  Bids  Received 

FRESNO.  Calif..  Fresno  Co. —No 
bids  were  received  January  2  by  the 
City  of  Fresno.  D.  E.  Roughton,  city 
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clerk.    City    Hall,    Fresno,    Calif.,  for 
Specifications  obtainable   from  the  j  furnishing  one  1>^ -ton  truck, 
above  office.  (  . 


Gamerston  &  Green  Lumber  Co. 

Wfcol«sol«  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Saa  Fraacisce— ItOO  ArMy  St. 
ATwat»r  1300 


Oakload— 2001  Llvlagstea  St. 
JCn/afff  4-1ii4 
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42— MISC.    SUPPLIES    AND 
MATERIALS 


1/9/47  42 

Gasoline — Bids  Wanted 

BURLINGAME,  Calif.,  San  Mateo 
Co.— Until  January  20,  8  P.  M.,  bids 
will  be  received  by  the  City  of  Bur- 
llngame,  Herbert  K.  White,  city  clerk. 
City  Hall,  Burllngame,  Calif.,  for  fur- 
nishing approximately  25,000  gallons 
of  gasoline  during  12-month  period 
beginning  February  1,  1947,  to  be  de- 
livered in  bulk  at  the  Burllngame 
Fire  Station  and  Police  Department 
tanks. 

Specifications  obtainable  from  the 
above  office. 
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1/9/47 

Pipe,  Bolts,  Etc 

Bids  Wanted 

DESCHUTES  PROJECT,  Oregon. — 
Until  February  6,  2  P.  M,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1646  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Madras,  Ore.,  one 
96-inch  diameter  plate  steel  pipe  with 
structural  steel  supports,  anchor  bolta 
and  24  sets  of  field -weld  test  plates 
for  the  Willow  Creek  siphon,  north 
unit  main  canal,  Deschutes  Project 
Oregon.  The  pipe  will  be  Installed  by 
the  government  No  charge  for  copies 
of  the  specifications  to  prospective 
bidders ;  to  others.  $1.50,  .not  return- 
able. 
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1/9/47 
Reinfercament   Bars 
No    Bids   Received 

PROVO  RIVER  PROJECT,  Utah. 
— No  bids  were  received  Jan.  3  by 
the    U.    S.    Bureau    of    Reclamation, 


FOR   SALE 
URol  Model  375 

2  St«f«  Portobla 

AIR  COMPRESSOR 

1 2  volt  startlag  tystain  witk  gaa- 

•rotor.  Oot  Eiifiao  Drivaa.  SprlRg 

Moaatod    Axal    with    tow-bor. 

4  Now  Paaainotlc  Tiros. 

tMfllmmt  Coarf/floR 

CURTOLA 
SHIPYARD,    INC. 

lOfl    Ittft  Avo.  OAKLAND 

ANdovor  47M 


1/9/47 

Trucks 

Contract   Awarded 

ARCATA,  Calif..  Humboldt  Co.— 
P.  C.  Sacchl,  8lh  and  H  Sts.,  Ar- 
eata, Calif..,  at  (1)  $1835.87  net;  (2) 
$^9.07  net  awarded  contract  Jan. 
3  oV  the  City  of  Areata,  Geo.  F. 
Crowley.  City  Clerk.  City  Hall.  Ar- 
eata. Calif.,  for  furnishing  (1)  one  IVj, 
ton  heavy  duty  truck,  and  (2)  one 
34 -ton  truck  for  the  Watei  Depart- 
ment. 

Complete   bids  were: 

P.  C.  Sacchl.  Areata,  (1)  $2229.43 
for  1  1947  Chev.  l^-ton  dump  truck; 
net  $1729.43:  $2280.10  for  one  1947 
Chev.  l»^-ton  dump  truck;  net  $1- 
835.S7;  (2)  $1243.00  for  1%-ton  Chev. 
pickup;    $699.07   net. 

Luther  Hunt  Motors,  Areata  (1) 
$2146  for  Ford  IVj-ton  dump  truck. 
1947;  net  $2050:  $2250  for  Ford  Dump 
truck  l>4-ton  1947;  net  $2160. 

Bonniksen  A  Sorenson,  Areata,  (1) 
fl4ai.84  lor  1-ton  Stude.  pick-up 
truck;  net  $961.84;  $2331.92  for  1^ 
ton  dump  truck;   1947;   net   $2031.92. 


1/9/47  43 

Truck  Chassis — No  Bids  Received 

FRESNO.  Calil..  Fresno  Co. —  No 
bids  were  received  January  2  by  the 
City  of  Fresno.  D.  E.  Roughton.  city 
clerk,  City  Hall,  Fresno,  Calif.,  for 
furnishing  two  l^-ton  truck  chassis. 
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1 /9/47 

Brake  Blocks 

Contracts    Awarded 

SAN  FRANCISCO,  Calif.  — Chans- 
lor  A  Lyon  Co..  740  Polk  St..  San 
Francisco  and  Colyear  Motor  Sales 
Co.,  1250  Van  Ness  Ave.,  San  FVan- 
clsco,  Calif.,  awarded  contracts  by 
Purchaser  of  Supplies,  M  H  Oerry 
270  City  Hall.  San  Francisco,  Calif., 
under  bid  No.  3776  for  furnishing 
and  delivering  brake  blocks  for  the 
Municipal    Railway. 


1/9/47 


43 


Traffic  Control   Signal   Heads 
Contract   Awarded 

MODESTO.  CaUf..  Stanislaus  Co. 
— Wlllc  Electric  Co..  1016  Q  St..  Mo- 
desto, Calif,  at  $1749.47  awarded 
contract    by    the    City    of    Modesto, 


1/9/47  43 

Lighting   Standards 
Bids  Wanted 

ALAMEDA.  Calif..  Alameda  Co.— 
Until  January  21.  8  P.  M..  bids  will 
be  received  by  the  City  of  Alameda, 
J.  P.  Clark,  city  clerk.  City  Hall. 
Alameda,  Calif.,  for  furnishing  129 
20-foot  light  center  pendant  type 
street  lighting  standards. 

Specifications  obtainable  from  the 
above  office. 


"^ 
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1/9/47  • 

Blasting  Outfit   Rental- 
Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— Hunter 
A  Works,  7480  Mission  Street  Colma. 
Calif.,  at  $16  per  hour  opeiutlon, 
$12.50  transportation,  submitted  low- 
bid  Jan.  8  to  the  State  Division  of 
Highways,  J.  H.  Skeggs,  district  en- 
gineer. 2001  Vsn  Ness  Avenue.  San 
Francisco,  Calif.,  for  rental  of  one 
blasting  outfit  for  use  in  removing 
traffic  strips  on  ttate  highways  in 
bay  area  during  the  period  ending 
June  30.   1947. 

Other  bids  were: 

Vacu  Blast  Sales  Co.,  Inc.,  $17.50 
operation:   $13    transportation. 

Redeica  Corp.,  $18  operation ;  $14 
transportation. 


1/8/47  43 

Automobiles — Bids  Wanted 

OAKLAND  Calif.,  Alameda  Coun- 
ty—Until Jan.  21,  1  P.  M..  bids  will 
t>e  received  bv  Oakland  City  Council, 
Chas.   M.  Don,   City  Clerk,  City  Hall, 


V.  E.  MESSIER  -  M.  E 

COMSULTIMG  ENOINEER 


t 


New  San  Francisco  Address  .  •  • 


OAKLAND 

Atlo*  PocMc  ■ailtfiof 

1321   «7tb  STRUT 

OLyM^c  722t 


SAN  FRANCISCO 

Pocliic  Mill  A  Miao  ■■INIb« 

B24  FOLSOM  STRUT 

OOa^lot  Sf21 


SCOOPMOBILE 

SOLVES 

LOADING,  LIFTINa  and 
MATERIAL  HANDLINa 

•  MOBILE  -  EFFICIENT  -  ECONOMICAL 

•  ADAPTABLE  TO  ANY  JOB 

•  HOPPER  ATTACHMENT  HOISTS  AND 

POURS  CONCRETE 

•  LIFT  FORKS  LOAD,  CARRY  AND  STACK 

•  VARIOUS  SIZE  BUCKETS  TO  SCOOP. 

HAUL  AND  DUMP 

•  CRANE  BOOM  HANDLES  UNWIELDY 

MATERIAL 

SOLO  >IND  AENTED  Bf 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND,  CALIF. 

KEIIeg  3-S225 

AqmmH  for 
MIXERMOPILE     -     TOWERMOBILE     -     BUGGYMOBILE 


■^ 


/^ 


I 


k 


^.U.  i^Jkl       .1,-^ 
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DAILY    PACIFIC     BUILDER 


THURSDAY.  JANUARY  9.  1947 


THURSDAY.  JANUARY  9.  1947 


DAILY    PACIFIC    BUILDER 
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SUB-CONTRACT 
INFORMATION 
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l/»/47 

8«l*  and  Removal  of  Buildings 

FORT  BARRY,  Calif..  Marin  Co.— 
Until  February  «,  10  A.  M.,  bids  will 
be  received  by  the  division  engineer, 
South  Pacific  Division,  San  Fran- 
claco  Suboff ice.  851  California  St..  San 
Francisco  19,  Calif.,  under  bid  No. 
SFRB3-37-47  for  sale  and  remoi^al  of 
certain  buildings  and  improvements 
at  Fort  Barry,  Marin  Countv,  Calif. 


bid  January  8  to  the  City  and  County 
of  San  Francisco,  Department  of 
Public  Works.  Room  282  City  Hall, 
San  Francisco,  Calif.,  for  hot  water 
heaters,  pumps,  piping  system,  etc., 
for  tubercular  and  Isloatlon  building, 
San  Francisco  Hospital,  Potrero  Ave. 
and  22nd  St.,  San  Francisco,  Calif. 


1/8/47  •     44 

Reroofing — Low  and  Only  Bidders 

OAKLAND,    Calif.,    Alameda   Co.— 

Following    is    complete    list    of    bids 

submitted  January  7  to  the  Oakland 

Board   of  Education,   Dr.   William  R. 

Specifications   obtainable    frofti  the  I Odell,  superintendent;  John  W.  Edge- 


above  office. 
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1/9/47 

Steel   Pipe    (Fabrication    Only) 

Contract    Awarded 

BLYTHE,  Calif.  Riverside  Co.— 
Consolidated  Steel  Co..  5700  So.  East 
ern  Ave.,  Los  Angeles,  Calif.,  at  ap- 
prox.  $2,500,000  awarded  contract  by 
the  El  Paso  Natural  Gas  Co.,  El 
Paso,  Texas  for  the  fabrication  only 
of  100  miles  of  26-inch  steel  pipe 
to  be  laid  from  Blythe,  Calif.,  east, 
as  part  of  the  1200-mile  gas  pipe  lino 
to  be  constructed  from  Texas  into 
California. 


44 


J/9/47 

Steel   Reservoir  Roof 

Low  and  Only   Bidders 

Near  SCOTTSDALE,  Ariz.  —The 
following  bids  were  received  by  the 
City  Clerk  of  Phoenix,  City  Hall, 
^•hoenix,  .Ariz..  Jan.  6  for  the  Instal- 
laticn  of  a  pteei  reservoir  roof  for  a 
20,000.000  -  gallon  reservoir  located 
near  Scottsdale.  Ariz. 

Allinon  Steel  Co.,  Phoenix,  Ariz.. 
572.000 : 

Western  Iron  &  Metal  Co.,  Los 
Angeles,  Calif.,  $84,000  f.o.b.  Los  An- 
geles  (doe-s   not  include   erection). 

Johnson  Bros.  Manufacturers, 
Phoenix.    Ariz.,    $98,556.63 
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1/9/47 

Shelving— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
January  22,  2:30  P.  M.  bids  will  be 
received  by  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  shelving  In  law 
library.  City  Hall,  San  Francisco, 
Calf. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy,  Room  265  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  |5,  re- 
fundable. 
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1/9/47  • 

Hot   Water  Heaters,  Pumps  and 

Piping  System 
Low  and  Only  Bidder 

SAN    FRANCISCO,    Calif.-O'Mara  I     Elliott  A  Elliott  Roofing  Co.,  Oak- 
A    Stewart,    Ltd,    218   Clara    St.,    San  Ij^nd    Calif     $2677 
Francisco,  at  |18,900,  submitted  only       Alta    Roofing   Co.,    San    Francisco, 


Imond,  secretary,  1025  2nd  Ave.,  Oak- 
land, Calif.,  for  roofing  work  as  fol- 
lows  I 

Proposition  Ko.  1— The  reroofing  of 
the  main  school  building  on  grounds 
of  the  Chabot  School,  located  at  5834 
Patton  St.  In  the  City  of  Oakland. 

Malott  A  Peterson,  3221  20th  St, 
San  Francisco,  Calif.,  $122& 

A.  K.  Goodmundson,  Oakland,  Calif., 
11580. 

Bay  Cities  Asbestos  Co.,  Oakland, 
Calif.,  $1175. 

Alta  Roofing  Co.,  San  Francisco, 
Calif.,    $2388. 

Proposition  No.  2— The  reroofing  of 
all  of  the  permanent  school  buildings 
on  grounds  of  the  Cleveland  School, 
located  at  745  Cleveland  Ave. 

Malott  A  Peterson,  3221  20th  St., 
San  Francisco,  Calif.,  $2789. 

Elliott  A  Elliott  Roofing  Co.,  Oak- 
land, Calif.,  $2798.75. 

Alta  Roofing  Co.,  San  Francisco, 
Calif..  $3877. 

Proposition  No.  3 — The  reroofing  of 
all  of  the  school  buildings  on  the 
grounds  of  the  Jefferson  School,  lo- 
cated at  3919  Carrlngton  St. 

Malott  &  Peterson,  3221  20th  St., 
San  Franclflto.  Calif.,  $4843. 

Bay  Cities  Asbestos  Co.,  Oakland, 
Calif.,  $5845. 

A.  K.  Goodmundson,  Oakland,  Calif ., 
$8418. 

Elliott  A  Elliott  Roofing  Co.,  Oak- 
land. Calif.,  $8955. 

Alta  Roofing  Co.,  San  Francisco, 
Calif..  $11,222. 

Proposition  No.  4 — The  reroofing  of 
all  of  the  permanent  school  buildings 
on  the  grounds  of  Santa  Fe  School, 
located  at  5303  Market  St. 

Alta  Roofing  Co..  976  Indiana  St., 
San  Francisco,  Calif.,  $7777. 

Malott  &  Peterson,  Oakland,  Calif.. 
$7938. 

Proposition  No.  6 — The  reroofing  of 
the  girls'  gymnasium  building  on  the 
grounds  of  Technical  High  School, 
located  at  4351  Broadway. 

A.  K.  Goodmundson,  45th  Ave.  and 
Clement  St..  Oakland,  Calif..  $2186. 

Malott  A  Peterson,  San  Francisco, 
I  Calif.,  $2202. 


f.rhedule    1.  $1.4,100;    Schedules.   flO.- 

000;  /  , 

Almas  House  Moving  Co.,  Lyn- 
wood,  Calif..  Schedule  1,  $22,184; 
Schedule   2,   $13,024; 

S.  V.  Owen  Transportation  Co., 
Phoenix,  Ariz.— Schedule  1,  $24,060; 
Schedule   2.    $21,850; 

Leui  Vegas  Trucking  and  Moving 
Co..  1.^8  Vegas,  Nevada — Schedule  1, 
129,625;  Schedlule  2,  no  bid: 

Wm.  S.  Forde.  Kingman,  Arts. — 
Schedule  1,  $30,223;  Schedule  2,  no 
bid. 
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1/7/47 

Refrigerated    Cooling    Syate/n 

Bids   Wanted 

NEAR  BAKERSFIELD.  Calif., 
Kern  Co.— Until  Feb.  IS,  8  p.  m.  bids 
will  be  received  by  the  Lakeside 
Union  Elementary  School  District, 
Bakersfield,  for  the  construction  of 
a  refrigerated  cooling  system  for  the 
auditorium  and  cafeteria  building  at 
Lakeside  school,  near  Bakersfield, 
Kern  County,  for  the  district.  Plana 
were  prepared  by  Frank  Wynkoop  & 
Associates.  Stoner  Bldg.,  Bakers- 
field, and  may  be  obtained  from  the 
office  of  the  architect  upon  deposit 

of  $20.     V  ;  ..■•':■.. — ■._  "  .;/■■.   . .;  - 


Until  January  20,  10  A.  IC,  bids  will 
'be  received  by  City  Engineer  Harry 
Goodrldge,  City  of  Berkeley,  City 
Hall,  Berkeley,  Calif.,  for  Installation 
of  emulsion  tank  at  the  corporation 
yard.  Including  vents,  manhole,  emul- 
sion gauge,  ladder,  heating  coll  and 
box,  emulsified  circulating  pump  and 
motor,  storage  water  heater  and 
pump  motor,  thermostat,  all  pipes, 
gates,  valves,  plugs  and  necessary 
switches,  etc. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5. 
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l/8/47~~~--^  > 

New  Oil  Burners — Bid  Wanted 

TILLAMOOK.  Ore.— Until  January 
22,  2  P.  M.,  bids  will  be  received  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  furnishing  and  Installing  new  oil 
burner  at  the  U.  S.  Post  Qtflce  Bldg., 
Tillamook,  Ore.  Plans  and  specifica- 
tions obtainable  from  the  above  office 
of  the  district  engineer. 


1/8/47  44 

New  Counter—Bide  Wanted 

YUBA  CITY,  Calif.,  Sutter  Co.— 
Until  January  22,  2  P.  M.,  bids  will 
be  received  by  the  Federal  WorJts 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer, 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco,  Calif.,  for  new  counters 
In  Room  202,  U.  S.  Post  Office  Bldg., 
Yuba  City,  Calif.  Plans  and  specifica- 
tions obtainable  from  the  above  office 
of  the  district  engineer. 


Deplore  Code  Action 

'  i^Contlnued  from  Page  1) 
H.  H.  H'lp  of  Barrett  &  Hilp,  who 
'  paid  that  while  the  picture  was 
■  "srood"  it  is?  "not  as  srood  as  the 
ballyhoo".  The  President's  atti- 
tude on  labor,  he  stated,  would  en- 
courage industry  but  not  until  in- 
dustry found  out  what  congress 
was  proinjr  to  do.  He  expected  that 
the  "CIO  and  AFL  have  learned 
their  lesson  and  won't  be  as  wild 
PS  last  vear."  The  current  wave 
of  portal  -  to  -  portal  suits  he  dis- 
nrcsed  as  a  lure  to  hold  member- 
ship. 

Pay  Suits  'Lure* 

**A  sharp  readjustment  in  our 
national  economy  is  necessary  be- 
fore the  nation  can  expect  lone- 
ranjre  prood  times."  Raid  W.  A.  Deal. 
San  Franci.sco  district  manaerer  of 
the  buildinp  materials  division  of 
Johns-Manvillc.  He  hinged  this  ad- 
justment to  cessation  of  r  i  8.^i  n  j? 
prices.  "The  peak  in  prices  may 
nave  already  been  reached,"  he 
declared,  pointing  out  that  rea' 
estate  and  retail  sal'^.s  have  ro- 
flected  consumer  n^si.stance.  He 
predicted  that  building  materials 
will  be  'n  .imple  supply  as  '%nu- 
"terial  manufacturers  all  over  the 
country  are  planning  factory  ex- 
pansions at  an  urorecedentod  rate." 
•  Johnson  Is  Speaker 

Some  materials  may  be  short, 
Deal  conceded,  but  supply  short- 
ages will  be  come  a  minor  factor 
as  industry  gets  back  to  it.^  task 
of  "giving  the  public  more  and 
more  for  less  and  less.'' 

William  E.  Hague,  secretary  of 
the  BIC,  announced  that  Gardiner 
Johnson,  legislative  advisor  for 
many  construction  trade  g-oups, 
will  be  next  month's  speaker 


Calif.,  $3382. 


1/8/47  44 

Repair  Tile  Floor — Bids  Wanted 

PORTLAND,  Ore.— Until  January 
22,  2  P.  M.,  bids  will  be  received  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  repairs  to  tile  floor  at  the  U.  S. 
Post  Office  Bldg.,  Portland,  Ore. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 
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1/7/47 

Oismantling    A    Moving    BIdgs. 

Low    and    Only    Bidders 

DAVI.S  DAM  PROJECT,  Ariz- 
Nev. — Don  McRlley  Houat  Moving 
Co.,  310  Baltimore  St.,  Los  Vegas. 
Nev.,  at  (Sch.  1)  $14,100:  (Sch.  2) 
$10,000  ."ubmltted  low  bid  Jan.  2  to 
the  U.  .S.  Bureau  of  Reclamation. 
Kingman,  Ariz.,  under  Spec.  1580  for 
dismantling  and  moving  18  barracks 
2  latrines,  and  1  shop  building  from 
the  Yucca  Army  Air  Field  to  Davis 
Government  Camp,  Davis  Dam  F'roJ- 
ect.  Arizona  -  Nevada.  The  Yucca 
Army  Air  Field  is  located  about  26 
Tnlles  south  of  Kingman.  Arizona, 
and  the  Davis  Govemmtnt  Camp.  30 
miles  west  of  Kingman,  Arizona. 

Total   bids    were : 

Don    McRUey    House    Movmg   Co. — 


Experienced 
Monufocturer's  Agent 
•    ond  Wholesaler's 
Representative 

has  openings  for  a  few  addi- 
tional lines  of  building  materials 
and  fixtures  serving  the  follow- 
ing counties  .  .  . 

Sanla  Cruz 
Santa  Clara 
San  Benito 
Monterey 

Please  address  replies  to: 

Box   1216 

c/o  Daily  Pacific  Builder 

465   10th  Street,  San  Francisco 


Dewey  Mead  Opposes 

(Continued  from  Page  1) 

are  behind  the  pace  of  the  cost  of 
living." 

DPW  'Too  Fearful* 

He  explained  hi?  position.  "I 
foel  that  scmf  of  the  things  that 
are  contained  in  the  pi-oposed  code 
being  insisted  upon  by  th»  depart- 
ment of  public  works  are  "of 
minor  importance  as  far  as  the 
city  is  conremed,  but  of  major 
importance  ns  far  as  the  builders 
are  concerned."  He  *aid  officials 
of  the  DPW  are  "too  fearful." 

He  referred  to  a  provision  re- 
quiring landings  where  doorways 
open  to  a  flight  of  stairs.  He  said 
an  amendment  otTered  by  Suner- 
visor  Edward  Mancuso  providing 
that  such  landings  be  required  only 
in  cases  where  a  door  opens  out 
would  serve  to  protect  safety. 

"The  dopartn^ent  of  public  works 
takes  the  position  that  there  mu^t 
be  a  platform.  Anyone  could  iust 
as  well  fall  off  the  platform,"  he 
said,  and  added  that  the  necessity 
of  the  provision  was  something  of 
a  mystery  to  him. 


1/8/47  44 

Fluorescent  Lighting   Fixture* — Bid* 

Wanted 

SANTA  BARBARA.  Calif..  Santa 
Barbara  Co.— Until  January  22,  2  P. 
M.,  bids  will  be  received  by  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  fluorescent 
lighting  fixtures  at  the  U.  S.  Post 
Office  Bldg.,  Santa  Barbara,  Calif. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 
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1/8/47 

Prefabricated   Building 

Bids  Wanted 

COLORADO  RIVER  CONTROL 
PROJECT,  Arizona  -  California  -  Ne- 
vada.—Until  February  7,  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1644  for  furnishing  and  dellver- 
ng  f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Needles,  Calif.,  one 
(1)  40-foot  by  100-foot  prefabricated 
steel  building  for  shops  and  storage 
space  at  Needles,  Calif.,  Colorado 
River  Control  Project,  Arlxona-Cali- 
fomla-Nevada.  The  building  will  be 
erected  by  the  government.  No  charge 
for  copies  of  the  specifications  to 
prospective  bidders ;  to  others,  $0.50, 
not  returnable. 


l/R/47  44 

Fuel  Oil  Burners  (Furnish  4  Irittall) 
Bids    Wanted 

RENO.  Nev,.  Wa.shoe  Co.  —As 
previously  reported,  until  Jan.  13,  5 
n.  m.  bids  will  he  received  by  the 
City  of  Reuo,  T.  L.  Taylor, "  City 
Clerk.  City  Hall.  Reno  Nev.,  for 
furnishing  and  Installing  two  pres- 
sure type  fuel  oil  burners  In  the  ex- 
isting furnace  In  Reno  Recreation 
Bldg.,  303  South  Center  St.,  Reno. 
Nev.,  together  with  1  1000-gal.  fuel 
tank  and  other  Incidental  equip- 
ment. 

Specifications  obtainable  from  of- 
fice of  Reno  Recreation  Commission, 
303   South   Center   St.,   Reno,    Nev. 


1/8/47 

Emulsion  Tank  (Install) 
Bids  Wanted 
BERKELEY,  Calif.,  Alameda  Co. 
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Associated  Wood  Products  Co. 


"^H  Wood  We  ^UUI'' 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


1/7/47  44 

Electrical  Work — Contract  Awarded 
TIBURON,  Calif.,  Marin  Co.— Oli- 
ver G.  Duer,  907-4th  St.,  Tlburon, 
Calif.,  at  $2,227.00,  awarded  contract 
by  the  Tlburon  School  District  of 
Marin  County,  E^dward  R.  DtRth. 
Clerk,  Tlburon,  Calif.,  for  furnishing 
and  Installing  new  lighting  fixtures 
and  performing  certain  electrical 
work  In  Tlburon  school. 


RESUMES  PRACTICE 

John  Davis  Young  has  returned 
from  the  navy  to  practice  archi- 
tecture in  the  offices  where  his 
father,  Edward  E.  Young,  one  of 
San  FVancisco's  old  time  architects, 
was  located. 

The  address  is  2002  California, 
and  the  phone  Jordan  7-2220. 

The  building  started  a  fad  at 
the  time  it  was  built  because  of 
its  center  patio. 

# 

BRIDGE  BUILDER  DIES 

SAN  MATEO.— Funeral  services 
were  held  Monday  afternoon  for 
Arthur  William  Deuel,  63,  renown- 
ed as  the  engineer  in  charge  of  the 
construction  of  the  San  Mateo- 
Hayward  bridge,  which  is  thn  long- 
est bridge  in  the  world. 

Surviving  are  a  daughter,  Mrs. 
Pauline  Girard,  and  a  son.  John 
William  Deuel,  both  of  San  Mateo. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO   COUNTY 


ALTER    offices.    |2000;    704    Market; 
owner,     Whlttell     Realty     Co.     1W5 


Geary  ?t:  contractor,  Aenal  Engrg 
66C  Mission  St 

DWELLING,  1 -story  frame,  19000; 
SW  Cor  43rd  Ave  and  Cabrlllo  St; 
owner  and  builder,  C  L  Wold 
Con«itr  Co,  4412  Fulton  St. 

ALTER  store.  12100;  45  West  Por- 
tal Ave ;  awner,  L  Glalsberg,  372S 
Ortega :  contractor,  Carlsen  and 
Vrq|*   50  Oak  Grove  St. 

BOTTLiNO  plant,  2-8tory  Class  C, 
$17,500;  E  Treat  Ave  200  N  20th; 
owner.  Regal  Amber  Brewing  Co, 
675  Treat  Ave:  contractor,  Monson 
Bros,  475  6th  8t 

ALTER  office  bld^.  |8000;  47  2nd  St; 
owner,  P  A  Thomas  Co,  premises , 
contractor.  Empire  Constr  Co,  Ltd 
344  Harriet  St. 

ALTUK  rooming  house,  |3000;  628 
Van  Ness  Ave;  owner,  R  Martinez 
1314  2t7h  Ave;  contractor,  Don- 
"'>""   '''^'^f'nflr   C9,   652   Fulton    St. 

WAREHOUSE,  1-story  Class  A.  |10,- 
000;  N  Jerrold  300  NW  Napoleon; 
owner.  J  E  Hlggins  Lumber  Co,  99 
Bayshore  BlvdP;  contractor,  not  let 
structural    engineer,    C    Seage,    932 

"'"•^oVlnorlt     Bldg. 

DWELLING,  l-story  frame,  f3250; 
N  Visitacion  50  W  Sawyer;  owner 
Alice  arid  Jennie  Kendrlch,  267 
Arita ;    contractor,    David    Kvlstad, 

DWELLINGS,  three,  l-story  frame, 
$5660  each;  West  Pacheco  289.396, 
346.245,  403.094  S  Ortega  Way;  own- 
er and  builder,  Henry  Doelger  Bldr 
^w  Tudah  St. 

ALTER  store  and  flat,  $10,000;  4606 
3rd  Kt :  owner,  G  DeCarlo.  prem ; 
rr»n»ractor.    T   St.irelll,    175  Dolores. 

ALTER  apts,  $750;  2  Toledo  Way; 
owner.  R  .Tayrad.  prem:  contractor 
Hanson    Bros,    5840   Mission    St. 

ALTER  hotel  and  ator^,  $615;  3S7 
Ellis  St;  owner,  Mentone  Hotel, 
prem;  contractor,  Phoenlx-Slmpton 
Co.  520  6th  St. 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO   COUNTY 


JANUARY  8,  1947 


REMODEL  counter.  S1250:  1335  Fill- 
more St ;  owner,  Milton  Wells ;  con- 
tractor.   Fred    Isaacson. 

REMODEL  store,  240  Kearny  Street; 
owner,  Three  J  Cigar  Store;  con- 
tractor, L  &  E  Emanuel;  architect 
Gustave   Aaron. 

CONSTRUCT  spray  room,  $2500:  200 
Paul  Ave;  owner  and  contractor, 
M<^np-nim,    Holbrook    &  Elkus. 

REMODEL  Ftore.  $3965;  48-50  Geary 
St;  owner,  ZInke  Shoe  Renewing; 
contractor.   Mullen   Mfg.  Co. 

BLDG,  l-story  frame,  $8300;  East 
Vernon  265  S  Holloway;  owner 
and  contrp.ctor.  Bonetti  A  Rocca. 

BLDG,  l-story  fame.  $8400;  East 
Vernon     290    S    Holloway;     owner 


^National  Expansion  Joint  Co. 

tAanufaefurmr  and  DItfrlbufcr 
PIIER  BOARD  —  FELT-SIDED  ASPHALT  AND 
REDWOOD   EXPANSION   JOINT   FILLERS 

DMrtbufor 
MARVEL-KOTE — Ceacr«t«  Curlag  Compound 
SEALZ — Expansioa  Joint  Sooling  Compound 

CompHes  wlfh  Fodoral  Spoeifications  SS-P-336 

FOR     CONCRETE     CONSTRUCTION 

333  Sovonth  Street         Undorhtll  7172         Son  Francisco  3.  Calif. 


DUITIBlliniTERS 


ELEVHTORS 


and  contractor,  Bonetti  A  Rucca. 

ALTER  warehf.u.sc.  $500;  344  Clem- 
entina Street;  owner,  Kata  Cotton 
Product.s;  contractor,  Geo  W  Cal- 
lagy. 

SHEDS  tnd  fences.  $1000;  200  Paul 
Ave;  owner  and  builder,  Mangrum, 
Holbrook  &■  Elkus. 

INSTALL  vertical  electric  sign.  $500 
2950  Gearv  St:  o'vner,  Krieger  and 
Sons;  contractor.  Electric  Products 
Corp, 

ADD  bedroom,  $500;  50  Natlck  St; 
owner,    Josephine    Jacobsen. 

_______^ "V. 

OAKLAND 


ADDITION  (l-story,  concrete),  $1500; 
5700  Foothill  Btvd  ;  owner  and  build- 
er. Wood  A  Ohlson,  premises. 

ADDITION  (l-story,  concrete),  $8500; 
8332  E  14th  St;  owner,  H  Smith; 
builder,  E  Flener,  S866  Maybelle 
Ave. 

ALTERATIONS.  $600;  407  12th  St; 
owner,  John  Russo,  prem;  build- 
er, Donald  D  McKenzle,  3363  64th 
Ave. 

DWELLING  (l-story,  5-room),  $8000; 
4271  Norton  Ave;  owner  and  build- 
er, 4501  Brookdale  Ave. 

SERVICE  STATION  (l-story,  steel), 
$4200 ;  2844  Mountain  Blvd ;  owner. 
Standard  Oil  Co,  Financial  Center 
Bldg;  builder,  Gettlngs  Steel  Co, 
235  Bayshore,  San  Francisco. 

ALTER  APARTMENTS.  $4000;  1754- 
56-58-60  27th  Ave;  owner,  W  H 
Wlsheropp,  2643  Charleston  St; 
builder,  W  H  Wlsheropp  Co,  584 
Grand  Ave. 

ALTER  (move  building).  $1000;  741 
54th  St ;  owner  and  builder,  Anton 
Doyak,  737  54th  St. 

DUPLEX  (l-story,  6-room).  $7000; 
6836-38  MacArthur  Blvd  ;  owner  and 
builder.  Robert  F  O'Nell.  6832  Mac- 
Arthur  Blvd. 

DWELLING  (l-story,  6-room),  $9000; 
4022  Huntington  St;  owner  and 
builder,  Otto  Rlnkert,  3330  Vale 
Ave;   garage,  $1000. 

ELECTRIC  SIGN,  $600;  1510  Mac- 
Arthur  Blvd ;  owner.  Radio  Doctor, 
premises ;  builder,  Electrcal  Prod- 
ucts Corp,  950  30th  St. 

ELECTRIC  SIGN,  $500;  1908  Frank- 
lin St ;  owner.  Modem  Apothecary, 
premises;  builder.  Electrical  Prod- 
ucts Corp,  950  30th  St. 

ELECTRIC  SIGN,  $800;  542  Grand 
Ave ;  owner,  Souza  Bros,  premises ; 
builder.    Western     Neon     Co.     3001 

Chapman  St. 

ELECTRIC  SIGN,  $1550;  1901  Tele- 
graph Ave;  owner,  Payless  Drug 
Store,  premises;  builder.  Western 
Neon  Co.  8001  Chapman  St 

SACRAMENTO 

WAREHOUSE  (40x100  ft.  steel  and 
corrugated  Iron),  $15,000;  1731  18th 
St;  owner  and  builder.  Pacific 
Guano  Co. 
\DWELLINGS  (6-room)  (6).  $6600 
each :  668,  700.  728.  701  51st  St ;  6062 
and  5200  H  St ;  owner  and  builder, 
Charles  C  Bell,  6008  H  St. 

FOUNDATION.  $400;  1364  48th  St; 
owner,  Frank  Dagostlna,  premises; 
builder,  Elton  Blair,  4440  Mariposa 
Ave. 

DWELLING  (6-room),  $10,000;  2633 
53rd  St;  owner  and  builder.  Earl 
M  Sllva,  1816  7th  St. 

REMODEL  (Interior  of  building), 
$1000;  1218  K  St;  owner.  A  L  Baa- 
sanelli,  1323  F  St;  builder.  Zetx 
Bros. 

REMODEL  (dwelling  for  4  apart- 
ments). $3000;  2409  N  St;  owner 
and  builder,  Clyde  C  Morrison,  2409 
N  St. 

ADD  TO  DWELLING.  $796 ;  5681  ISth 
Ave;  owner  and  builder.  A  B  Swft. 
premises. 

SACRAMENTO  COUNTY 

DWELLING  (5-room),  $8000;  Lot  218, 
Orangevale  Colony ;  owner  and 
builder,  E  C  Prechtel,  Route  1,  Box 
849,  Fair  Oaks. 

DWELLING  (4 -room),  $2500;  Lot  7, 
Block  23,  Del  Paso  Heights;  owner 
and  builder,  Isaac  G  Cobb,  Box  540, 
Del  Paso  Heights. 

DWELLING  (6-room t,  $10000;  E  ^ 
of  SW  "4  Section  23;  owner,  Mike 
Thomas:  builder,  Walter  R  Kints- 
lev.  Route  2,  Box  1640,  Rosevllle. 

DWi:LLING  (6-room),  $12,000;  Lot 
660.  Arden  Park  Vista,  Unit  No  4; 
owner,  Robert  C  Arnold ;  builder, 
Moore  A  Brown,   1864  46th  St. 

DWELLING  (5-room  >,  $4000;  Lot  2, 
Block  16,  North  Sacramento  No  6; 
owner  and  builder.  J  F  Butts,  1312 
Del  Paso  Blvd.  1 

DWELLING  (6-room),  $5000;  Lot  619, 
Arden  Park  Unt  No  4 ;  owner  and 
builder,  J  W  Johnson,  717  Santiago, 
North  Sacramento. 

DWELLING  (5-room),  $4500;  Lot  23, 
Arcade  Park ;  owner  and  builder, 
Clair  W  Carter,  Route  4,  Box  2779. 

DWELLING  (4-room),  $6000:  Lot  6, 
Block  10,  North  Sacramento  Sub- 
division No  3 ;  owner  and  builder, 
John  Zimmerman.  3909  Royal  Court 

DWELLING  (5-room),  $1000;  ptn  Lot 
133,  Rio  Linda  Subdivision  No  6; 
owner  and  builder,  James  Krans, 
Route  1,  Box  1260,  Rio  Linda. 

DWELLING  (6-room).  $6000;  Lot  23. 
Norwood  Acrej* ;  owner  and  builder. 
Kurt  M  Lyman,  1623  South  Ave, 
Del  Paso  Heights. 

DWELLING  (4-room),  $3000;  Lot  18. 
Blk  24,  North  Sacramento  Heights; 
owner  and  builder,  Charles  Tull. 
Route  2,  Box  1666,  Del  Paso  Heights 

DWELLING  (4-room),  $4000;  ptn  Lot 


New  Method 

PAINTERS  &  DECORATORS 

for 

PROMPT  SERVICE 

DOuglas   Z70S  —  UNdcrhlll   0054 

52  PRrnaflfiu8  Avenue 
San  Francisco 


6,  Norwood  Acres;  owner  an(l  build- 
er, F  J  Brorsen,  2649  Castro  Way. 

DWELLING  (4-rcom).  $3000;  ptn  Lot 
128,  Camellia  Park;  owner  and 
builder,  Eugene  H  Prather,  2200 
S  St. 

GARAGE.  $1000;  Lots  1,  2,  Buscher 
Traxjt;  owner  and  builder,  H  E 
Lasher,  Route  1,  Box  1240,  E  Grove. 

DUPLEX.  $3000 ;  Lot  300,  City  Firms ; 
owner  and  builder,  H  P  Larsen, 
2820  38th  Ave. 

DWELLING  (6-room),  $9000;  Tract 
32,  Amended  Map  of  Vlneland ; 
owner  and  builder,  George  F  Wil- 
son Jr,  Route  1,  Box  895. 

DWELLING  (4-room),  $1000;  ptn  Lot 
15,  Blk  34,  West  Del  Paso  Heights ; 
owner  and  builder,  Orin  H  Myrick, 
general  delivery,  Del  Paso  Heights. 

ADD  TO  REPAIR  SHOE,  $2000;  ptn 
Lots  4,  5.  Kern  Tract,  Elk  Grove; 
owner  and  builder.  Manuel  J  Kllb. 
Box  738.  Blk  Grove. 

DWELLING  (4-romo),  $1500;  Lot  81, 
Rio  Linda  Subdivision  No  6;  owner 
and  builder.  R  A  Swatsenb^rg.  Rte 
4,  Box  3281. 

DWELLING  (6-room).  $1500;  Lot  26, 
Carmichael  Colony ;  owner  and 
buUdpr,  E  C  Thompson,  Route  6, 
Box  815. 

DWELLINGS  (4-room)  (2),  $5000 
each ;  ptn  Section  20  of  Township 
No  8,  containing  one  acre;  owner 
and  builder,  H  C  Resner,  4140  14th 
Ave; 

NORTH    SACRAMENTO 

DWELLING    (5-room),    $3800;    200   S 

Franklin    St;     owner    and    builder, 

Jack  Dagrace. 
REMODEL    DWELLING,    $1000;    223 

Dellcla  St;  owner  and  builder,  Dan 

Poly,  premises. 

SAN    MATEO 

ALTER  STORE,  $750;  319  1st  Ave; 
owner,  Mr  Moanow,  prem ;  builder, 
Williams  A  Burrows,  10  California 
Dr.  Burllngame. 

ALTER  OFFICE,  $800;  321  Ist  Ave; 
owner  and  builder,  L  C  Smith,  321 
1st  .Ave 

DWELLING,  $3500;  323  El  Dorado; 
owner,  A  Cxulrlnl ;  builder.  Vincent 
A  Errlco.  1428  Balboa  Ave.  Burlln- 
game. 

SANTA  CLARA  COUNTY 

ALTERATIONS.  $1500;;  1317  Peach 
Ct ;  owner  and  builder,  Ina  Baker, 
premises.   San   Jose. 

DWELLING.  $3000;  Santa  Maria,  Los 
Altos ;  owner  and  builder,  William 
Ward.  Route  2,  Box  204,  Mt  View. 

DWELLING.  $2500;  Lot  68,  Topping 
Way ;  owner  and  builder,  M  L 
Chase,  214  Saratoga  Ave,  Los  Gates. 

GARAGE,  $500;  12  Orange  Ave, 
Monte  Vista;  owner  and  builder, 
F  C  Pezzalo,  Route  2,  Box  753. 
Monte  Vista. 

DWELLING,  $8000;  Lot  1,  Portola; 
owner  and  builder.  I  Elchenberger. 
Ill  Pine  St.  San  Francisco. 

GARAGE  (storage).  $1000;  Monterey 
Highway ;  owner  and  builder,  Cali- 
fornia Concrete  Products  Co.  1710 
S  1st  St,  San  Jose. 

DWELLING,  $6000;  Lot  18,  Holly 
Dr;  owner  and  builder,  H  G  Wick, 
342  Westcourt,  San  Jose. 

DWELLING,  $6500;  Portola  St;  own- 
er, Dr  Galbralth,  Mt  View;  builder, 
C  Llndholm  Jr,  1079  Mercury  St, 
Mt  Vew. 

DWELLING,  $6000;  Springer  and 
Rincon ;  owner,  C  DeVaul,  Los 
Altos;  builder,  C  Llndholm  Jr,  1079 
Mercury  St.  Mt  View. 

DWELLING.  $5000;  Lyndale  off  Flor- 
ence :  owner  and  builder,  Martin 
Souza  160  »4cCreery  Ave.  San  Jose. 

ALTERATIONS.  $500;  889  La  Parra. 
Palo  Alto ;  owner  and  builder,  Orrin 
Swendslnd,  premises. 

ADDITION  (to  columbarium),  $5000; 
695  Araatradero  Rr,  Palo  Alto; 
owner.  Alta  Mesa  Memorial  Park; 
builder.  Wells  P  Goodenough.  49 
Wells  Avae,  Palo  Alto. 


Lawton   St     Thomas   V   Cradock 

to  Jamea  C  Duemei-  A  Son 

January  2,    1947 

1  Jan   8,   1947— N  POST  ST   177-6  W 
Lnrkln.    Chas  L  and   Dorothy  C 

Grimm  to  Larsen  A  Larsen 

(In  part) January  2,  1947 

MARIN  COUNTY 

Recorded  Accepted 

Jan.    6,    1947— San    RafaeL    Pat    N 

Costello  to  Oliver  G  Bean 

- Jan.    6,   1947 

Jan.  7,  1946— Mill  Valley.  El  Cerrito 

Tract.    Marin   Capital   Co   to  Go- 

heen  Construction  Co Jan.  8,  1947 

SAN  MATEO  COUNTY 

Recorded  Accepted 

Jan.  7.  1947— Lota  1  and  2,  Block  5, 
Dumbarton   Park.   Louis  PaoUno, 

et  al,  to  Walter  Stewart. 

Nov.  20,  1946 

Jan.  7.  1947— Lot  15.  Block  25,  Vlat* 
Grande  No  1,  Daly  City.  State 
Building  Corp  to  whom  It  may 
concern ..._ Jan.  7,  1947 

Jan.  7,  1947— Lot  18.  Block  4,  Eacon- 
dlte  Tract  near  Stanford  Univer- 
sity. Charles  E  McCammon,  et  al. 
to  Rugg  A  Nelson Jan.  7,  1947 

Jan.  7,  1947— Lots  69,  60  and  61, 
Block  5,  Belle  Air  Park,  San 
Bruno  Station.  Jess  A  Belmont, 
et  al.  to  Leo  Sullivan Jan.  2,  1947 

Jan.  7,  1947— Lot  3.  Block  72,  Sub- 
division No  6,  Belmont  Country 
Club  property.  Belmont.  William 
J  Wacker.  et  al,  to  whom  It  may 
concern Jan.  6.  1947 

Jan.  4.  1947—15.193  acres,  more  or 
less.  San  Mateo  Mounted  Sher- 
iff's Posse  Club  to  whom  It  may 
concern Jan.    29.    1946 

Jan.  6.  1947— Lot  6.  Block  20,  Hlgh- 
laAds  of  Emerald  Lake,  Subdivi- 
sion No  1.  Vic  D  Andrews  to 
whom  it  may  concern..  Jan.  6,  1947 

Jan.  6,  1947— Lot  6.  Block  6,  Mill- 
brae  Manor.  Sam  Basin,  et  al,  to 
Julian  Basin Jan.  6,  1947 

Jan.  6,  1947— Lot  5,  Block  22,  Sub- 
division No  1,  Belmont  Country 
Club  property,  Belmont.  William 
M  Owens,  et  al,  to  McKeon's  Pen- 
insula Building  Co Jan.  S,  1947 

Jan.  6,  1947— Ptn  Lot  3,  Murray 
Tract,  near  Menlo  Park.  Rudolph 

Nichols,  et  al.  to  J  Parrish  Co 

Jan.    4.    1947 

Jan.  6,  1947— Lot  6,  Block  D,  John- 
son Tract,  Pttfalao  Park.  Henry 
A  Buchman  to  W  P  Goodenough 
Jan.    4.    1947 

Jan.  7,  1947 — 1463  Burllngame  Ave, 
Burllngame.  Arnold  Mertens.  ten- 
ant, to  MacDonald,  Young  A  Nel- 
son,  Inc Dec.  30,  1946 

Jan.  7,  1947 — 601  EI  Camlno  Real, 
San  Bruno.  G  O  Smallcomb  to 
George  Arthur  A  Sons. ..Jan.  3,  1947 

ALAMEDA  COUNTY 

Recorded  Accepted 

Jan.  7,  1947 — SW^  comer  Watklna 
and  C  St,  Hayward.  Manuel  S 
and  Mary  E  Soaxes  to  D  Ross 
McClellan Dec.    30,    1946 

Jan.  8,  1947—1628,  1626  and  1726 
148th  Ave;  14788,  14807  Sylvia 
Way;  14786  and  14804  Lark  St, 
San  Le&ndro.  Charles  A  Russell 
to  Beckett  &  Federighl  ..Jan.  2,  1947 

Jan.  8.  1947—1728  148th  Ave;  14806, 
14818  and  14795  Sylvia  Way ;  14562, 
14823,  14795,  14811,  14610,  14616  and 
14550  Wake  Ave,  San  Leandro. 
Charles  A  Russell  to  Beckett  A 
Federighl Jan.    2.    1947 


Subdivision.  Atherton.  F  L  F*)eld- 
helm  and  J  C  Bowman  to  whom 
It  may  concern  $8,463.91 

ALAMEDA  COUNTY 

Recorded  Amount 

Jan.  8,  1947— Lot  5.  Map  Eden  Acres. 
Eden,  Township.  Alameda  County. 
John    P    Murphey    to    Emile    and 

Dorothy  Saunders $192.50 

!Jan.  7.  1947— Lot  16,  Block  1.  Map 
Arlington  Heights.  Berkeley.  Pat- 
terson A  Elvln  Iron  Works  to  I 
Densmoor  and  California  Con- 
struction Co  $582.00 


1601  5th  St;  owner,  B  McMahon; 
plumber,  J  Smith ;  2  fixtures ;  2  water 
connections. 

6317  Wood  Dr;  owner.  Dunlap  Con- 
struction Co;  plumber,  O  Saunder- 
man :  10  fixtures;  3  gas  outlets;  24 
water  connections. 

6730  Heartwood;  owner.  Klnger; 
plumber.  H  Salisbury;  3  fixtures;  2 
water  connections. 

6842  Mokelumne  St;  owner,  Jones; 
plumber.  J  Fazio;  5  fixtures;  8  gas 
outlets;  9  water  connectlona. 


Furnace  Permits 


OAKLAND 


6236  Herzog  St;  owner.  K  Higan; 
dealer.  Jackson  Furniture  Co;  floor 
furnace. 

4835  Gordon  St;  owner,  R  E  Bbel- 
Ing;  dealer,  R  Hartsten,  floor  fur- 
nace. 

603  36th  St;  owner,  C  Hudson; 
dealer  R  Hartsten;  floor  furnace. 

6688  Estates  Dr;  owner,  Mllford; 
dealer,  Harer  Furnace  Co;  centml 
furnace. 

5512  Thomas  St ;  owner,  Stevenson ; 
dealer,   R  G  Johnson ;   floor  furnace. 


Plumbing  Permits 


OAKLAND 

801    73rd    Ave;    owner,    Pittsburgh 
Water  Heater  Co ;   plumber.  H  Tay-  I 
lor;    5    fixtures;     4    gas    outlets;    20 
water   connections. 

5365  Bond;  owner,  Hester;  plumb- 
er H  Lass;  12  fixtures;  2  gaa  outlets; 
26  water  connections. 

1228  47th  Ave;  owner,  ;  plumb- 
er, H  Lass;  4  fixtures;  8  gas  outlets; 
6  water  connections. 

1438  San  Pablo  Ave;  owner,  J  Mac- 
Pherson  ;  plumber,,  H  Salisbury ;  1  fix- 
ture; 2  gas  outlets;  2  water  connec- 
tions. 

1701  Franklin ;  owner.  First  Church 
of  Xlhrlst ;  plumber  Durant ;  Z  gas 
outlets.  ' 

i960  Franklin ;  owner,  R  Conness ; 
plumber,  W  Picard ;  2  fixtures. 

3241  Lakeshore  Ave;  owner,  F 
Fong;  plumber,  H  Taylor;  12  fix- 
tures; 6  gaa  outlets;  SO  water  con- 
nections. 

651  20th  St;  owner.  Holt  Manufac- 
turing Co;  plumber,  H  Taylor;  13 
fixtures  ;  30  water  connections. 

6990     Sunklst    Dr;     owner,     ; 

plumber,   J   Fazio;   5   fixtures;   3  gas 
outlets ;  9  water  connections. 

4215  Gregory  St;  owner,  Harrison 
Sign  Co;  plumber,  D  Watson;  6  fix- 
tures; 8  gaa  outlets;  12  water  con- 
nections. 

6069  Contra  Costa  Rd;  owner,  W 
Shea;  plumber,  Durant;  2  fixtures; 
4  water  connections. 

7142    Orral    St;    owner,    T    Oalvln; 
plumber,    Durant;   6    fixtures;    3   gas  ; 
outlets ;  9  water  connectlona.  ' 


Electrical  Permits 


8AN  FRANCISCO 

844     800  Chestnut  St;  owner,  Cali- 
fornia School  of  Fine  Arts;  contrac- 


License  Board 

(Continued  from   Page  One) 

registrants  and  "we  can't  grot  any 
more."  He  estimated  the  minimum 
need  to  be  two  additional  insprc- 
tors,  adding:,  "we  could  do  a  bang- 
up  job  with  five."  His  Board  also 
urgently  neods  "an  understudy  to 
our  executive  secretary.  He's  loo 
valuable  a  man  to  be  chained  to 
an  office  handling  petty  details." 

Falk  placed  the  blame  for  in- 
adequate personnel  squarely  on  the 
shoulders  of  the  Peirsonn«l  Bo.ard 
and  the  Finance  Department.  He 
declared  that  insufficient  salaries 
were  barring  men  from  applying 
for  the  jobs.  "We  have  plenty  of 
money  to  do  it."  he  explained,  "if 
we  were  allowed  to  handle  onr.own 
funds.  But  the  Finance  Board 
won't  approve  additional  funds  for 
more  men." 

"All  theFe  Boards  largely  en- 
force the  law  by  moral  persua 
sion,"  the  Board  chairmar  dis- 
closed when  asked  how  they  func- 
tioned without  adequate  person- 
nel. "The  men  might  be  operating 
on  the  edge  of  the  'aw  but  rather 
than  risk  disgrace  in  the  profes- 
ftion  and  trouble  with  the  Board, 
they  agree  to  operate  ethically." 


COMFORT  AIR.  INC. 

CHRYSlERe^AlRTEMP 

Automatic  Heating  and  Air 

t'otiditicjtiin^ 

"Packaged"  Air  Conditioners 

Cumnicrcial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

2100  .  irtb  St.  HEmfeek  204t 

San  Froncltco,  Calif. 


Completion  Notices 


SAN    FRANCISCO   COUNTY 


Recorded  Accepted 

Jan    8,    1947— W    20th    AVE    200    S 


Liens  Filed 


SAN   MATEO  COUNTY 

Recorded  Amount 
Jan.  6.  1947'  Lot  18,  Block  11,  MUl- 
hrae  Highlands.  Electric  Con- 
."tructlon  Co.  subcontractor,  vft 
Sante  and  l>oulsa  Torresan.  own- 
ers, and  T  J  Broderlck.  general 
contractor    $479.88 


Release  of  Liens 


8AN   MATEO  COUNTY 

Recorded  Amount 

Jan.    6,    1947— Lot    19,   Maple   Manor 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

NORTHERN  CALIFORNIA  DISTRIBUTORS 

GENERAL  @  ELECTRIC 

Air  Conditioning 

Automatic    Hooting 
Commarcfof  Rofrigoration 


2001  PItALTA  ST. 

OAKLAND  7 

TWIaoaks  404* 


>     1124  HOW  AID  ST. 
t  SAN  PRANCISCO  I 
MAHwt  711 S 


'^11  E  R3±  N  ENCJNEERrNG  CO.: 
CONTRACTORS 

SAN  FRANCISCO 
VAIeneUi  5005 

LINE 
CONSTRUCTION 


EARTH 

BORING 


AIR  ENTRAINING  AGENT 

Mfd.  by  Dewey  &  Almy  Chemical  Co.,  Cambridjif,  Ma*f. 

ESSENTIAL  INGREDIENT  FOR  BETTER  CONCRETE 

Check  These  6  Advantages 

1.  Workability  Without  IZxcess  Water. 

2.  Plasticizes,  Saving  Time  in  Placing. 

3.  Reduces  '^Bleeding/*  Saving  Time  in  Finishing. 

4.  Ehminates  Segregation  of  Aggregates. 

5.  Minimi7es  Danger  of  Over-Vibrating. 

6.  Makes  Concrete  Uniformly  Better. 

Easy  ond  Sai9  fo  Use . . .  Surprisingly  Low  in  Cost 

Approved  by  Public  Roadt  Adminittration,  Bureau  of 
Reclamation  and  U.  S.  Engineeting  Dept. 

DISTRIBUTED  BY 

PACIFIC  COAST  AGGREGATES,  INC. 


400  ALAiAMA  STRUT 

(•«  17H  S*rM*) 

SAN  FRANCISCO 

KUs^ik*  2-UU 

tlXTilNTH  AND  "A"  STRUTS 

SACRAMINTO 
PtoMi  3-1 903 


2400  PERALTA  STRUT 

OAKLAND 

Hlf«t«  0770 

790  STOCKTON   AVINUI 

SAN  JOSE 

iAIIard  0470 
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tor.  ;  14  outlets ;  2  switchea ;  • 

plugs;  motors. 

845-846  Various  locations  and  own- 
ers; contractor,  Wonderlite  Neon 
Products;  signs. 

847  835  Market  8t;  owner,  Em- 
porium; contractor,  Chas  A  LAnglals; 
wiring  service. 

848  444  Bush  St;  owner,  Pacific 
Tel  ft  Tel ;  contractor,  Chas  A  Lemg- 
lais;  IS  outlets;  14  plugs. 

849  S80  3rd  St ;  owner,  Sam's  Cafe ; 


Classified  Advertisii^ 


MISCELLANEOUS 


Are  you  Interested  In  well-trained 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS,  ENOINEBRS 
DRAFTSMEN,    SURVEYORS,  ESTI- 
MATORS,    SALES     ENGINEERS 
CON.siTRTTr-rrON      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP*. 
For  further  Information  call 
E.   STEVENS,   GArfleld    1617 
Tsehnlcsl  Positions  Agency 


All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SEa- 
brleht    44«2.  (tf) 

KAHiiiKT  bftAWiNft  &mmcEs. 

FREE  LANCE.  Phone  ORaystone 
4243.  (tf) 


HELP  WANTED 


SALESMAN,     ESTIMATOR,     must 
understand  plans,  specs,  and  details 
thoroughly.    State  salary.    Reply  Box 
14  c/o  Dally  Pacific  Builder. 
^ (1/6-7-8-g- 10/47 ) 

Experienced  OFFICE  MAN  for 
PLANING  MILL.  Reply  Box  48, 
Redwood  City. (tf) 

One  engineering  draftsman,  also 
one  good  instrument  man  who  under- 
stands land  surveying,  steady  work, 
good  location  in  country,  with  ad- 
vancements. Send  qualifications  and 
salary  wanted  to  Box  18,  Daily  Pa- 
cific Builder.  to  1/14 

Architectural  draftsman  wanted^ 
must  be  able  to  handle  small  build- 
ing plans  complete  with  some  details 
and  supervision.  Permanent  position, 
good  salary,  small  office.  State  salary 
wanted,  experience  and  ^end  sample 
of  work  to  Box  1«,  Daily  Pacific 
B""dg«-- ^  to  1/14 

3— POSITION  WANTED 


contractor.  Chas  A  Langlals;  12  out- 
lets; 2  switches;  2  plugs;  motors. 

860  344  Jones  St;  owner,  Bernard 
Hotel;  contractor,  J  K  Herzog;  2  out- 
lets; 2  switches;  6  plugs. 

85l'  1475  Market  St;  owner,  Sal- 
vage Supply  Co;  contractor,  J  K 
Herzog;  2  outlets. 

852-853  240  Stockton  St;  owner, 
Schroth  Bldg;  contractor,  Wcber- 
Conroy ;  4  outlets ;  3  switches ;  2  plugs. 

854  142  Front  St;  owner,  World- 
wide Trading  Corp;  contractor,  Web- 
er-Con roy  ;  8  outlets. 

855  567  llHh  St;  owner,  McLana-> 
ban;  contractor,  Malm  ft  Welter;  13 
plugs. 

866  1876  Market;  owner.  Spiegel; 
contractor.  Malm  &  Welter;  check 
wires. 

857  1455  Bush  St;  owner.  Factory; 
contractor.  Golden  Gate  Electric;  17 
outlets;  fire  repairs. 

858-859  Various  locations  and  own- 
ers; contractor,  O'Keeffe  the  Fan 
Man ;   motors. 

860  40  Belden;  owner,  Puccinelli; 
contractor,  O'Keeffe  the  Fan  Man; 
2  outlets ;  motors. 

861-864  Various  locations;  owner, 
Alemany  Construction  Co;  contrac- 
tor,   ;  20  outlets;  20  switches; 

20  plugs;  cable  service. 

865  Mill  Bldg.  220  Montgomery  St; 

owner,    ;    contractor,    H    S 

Tittle  Co;  ..... 

866  566  Kearny  St ;  owner,  Marcus ; 
contractor,  M  Schimetschek ;  2  plugs. 

867  3253    16th    St;    owner,    Gould; 


Reintrodnce  WET  Bill 

(Continued  from  Pag*  1) 


A  conscientious  man  with  years  of 
experience  in  construction  and  main- 
tenance of  plumbing,  heating,  indus- 
trial high-pressure  piping,  estimating 
and  drafting,  in  the  design  and  lay- 
out of  plumbing,  heating  sjid  general 
piping.  Call  Ordway  6728  after  6:30 
P^M.  ^ 

BOOKKEEPER,  light  steno,  expe- 
rienced,  accurate.  Prefer  charge  of 
small  office.  Reply  Box  19,  c/o  Dally 
Pacific  Builder.  1/16/46 

4—  WANTED 

MACHINERY  WANTeET" 

30x8  SINGLE  8URFACER  CRAJIT- 
BUILT  HOMES.  INC.  Phone  OR 
3356  or  Sacramento   9-5224. 


FOR  RENT 


6  to  8  cu.  yd.  DUMP  TRUCK;  60 
CATERPILLAR  TRACTOR  with 
DOZER  Phone  JTJnlper  7-0822.         tf 

LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS.  STACKERS. 
TRUCKS.  Pacific  Carriers.  Oakland 
KE   4-1681. 


TRAMSTTS,  11?  p«r  monih.  Daniel 
McFarland,  624  Second  Ave.,  Phone 
BAyview  7804. 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  036-ln. — 45x»fi-inrb.  Alum- 
inum Prodticts  Co..  S24.'S  l«th  Street. 
Phone  UNrtorhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf ) 


DO  YOU  NEED  NAILST 
We  have  a  limited  quantity  of  6,  8, 
16  and  20  common  which  are  avail- 
able for  immediate  delivery.  L.  Sv 
CRANDALL,  576  Mission  St,  San 
Francisco.  Phone  SU.  8266.  tf 


LOAM,    binck   or  sandv,   |?   per   yd. 
CLEAN  BEACH  SAND.  Call  FI  21tt2. 

(tf) 


INDUSTRIAL  PROPERTT  \n  San 
Leandro.  Calif.  66  M.  sq.  ft,.  479  ft. 
along  S.  P.  right-of-way.  All  uUlitles 
available.  Excellent  labor  supply. 
Priced  right.  Deadrich,  581  East  14th 
St..  San  Le.indro.  phone  TRlnidad 
1234. 

EQUIPMENT  FOR  SALE 
1  10-inch  STICKER,  complete  with 
25-hp.  Motor  and  Starter,  Full  Price 
11,395.  1  IDACO  GANG  RIP,  prac- 
tically new,  complete  with  40-hp. 
Motor  and  Starter,  8  Blades,  Full 
Price  11,295.  Will  sell  both  machines 
for  $2,600.  Phone  Palo  Alto  6721. 

1/7-8-9-10-13/47 


tions  varied  from  lukewarm  to  out 
right  opposition  to  it. 

"In  the  house,  the  bill  of  Rep- 
resentative Wolcott  (r.,  Mich.), 
may  provide  the  framework  for 
new  legislation.  A  new  bill  may 
be  introduced  which  would  steer 
clear  of  the  omnibus  provisions  of 
the  original  and  may  come  to  grips 
with  the  major  bottleneck — a  re- 
alizeable  program  of  homes  for 
veterans,  leaving  to  other  meas- 
ures such  matters  as  slum  clear- 
ance, public  housing  research  and 
statistics. 

"Whatsover  happens  to  the  WET 
bill  in  the  senate,  it  appears  very 
likely  that  the  house  will  consider 
its   own  measure." 

And  here,  in  more  general  terms 
is  the  Chamber  of  Commerce  point 
of  view  on  problems  facing  the 
new  congress  and  what  might  be 
done  about  them: 

"The  new  republican  -  controlled 
conjerress  assembles  with  labor  and 
fiscal  problems  pressing  for  imme- 
diate action 

Press  Pay  Suits 
"A  year  of  industrial  strife,  cul- 
minating in  the  autumn  coal  tie- 
up,  has  stirred  public  demand  for 
legislative  action  to  correct  one- 
sided labor  laws  and  to  improve 
the  collective  bargaining  process. 

"The  union  rush  to  file  'portal- 
to-portal'  pay  suits  brings  to  the 
front  for  congressional  attention 
the  need  for  clarification  of  the 
Fair  Labor  Standards  (Wage- 
Hour)  Act. 

"The  rise  in  prices  and  living 
costs  has  increased  public  demand 
for  cuts  in  federal  expenditures 
and  for  a  balanced  federal  budcret, 
to  remove  a  primary  source  of  the 
inflcationary  pressure  upon  prices. 
"The  80th  Congress  has  the  task 
of  giving  legislative  expression  to 
the  change  in  popular  sentiment 
registered  in  the  turnover  in  the 
November  congressional  elections. 

"Since  the  November  elections, 
the  administration  has  hastened 
the  end  of  war-imposed  controls 
and  the  swing  toward  freedom  for 
enterprise. 

"How  much  faster,  and  farther, 
the  new  congress  will  go  on  this 
road  Tcmains  to  be  seen.  Indica- 
tions are  that  congress  will  rec- 
ognize the  majority  wish  to  settle 
down  to  uninterrupted  work  and 
for  an  environment  favorable  to 
competitive    enteiprise. 

'Distorted  Economy* 
"The  increasing  flow  of  supplies 
since  the  ending  of  OPA  controls 
and  industry  -  crippling  strikes  is 
moving  to  restore  better  balance 
with  extraordinary  demand  .ind  to 
cause  a  leveling  off  in  the  rising 
price  trend. 

"This  points  the  way  to  the  most 
effective  cure  for  tho  nation's  eco- 
nomic ills  and  the  hangover  of 
shortages  following  wartime  dis- 
tortions of  supply  and  demand." 


contractor,  M  Schimetschek ;  1  plug. 
.  868  327  Eddy  St;  owner,  Marcus; 
contractor  M  Scl^imetschek ;  S  plugs. 
869  2529  Noriegjl;  owner,  Derfaap; 
contractor,  M  Schimetschek;  1  plug. 
870-876  Various  locations  and  own- 
ers ;  contractor,  M  Schimetschek ;  al- 
terations. 

877  3884  17th  St;  owner.  Street; 
contractor,  M  Schimetschek;  8  plugs. 

878  759  Harrison  St;  owner,  Milo 
Coffee ;  contractor,  Kuchel  &  Sievers ; 
motors. 

879  720  Shields  St ;  owner  and  con- 
tractor, Charles  Bellows  Jr ;  1  outlet ; 
1  switch;  2  plugs. 

880  273  Golden  Gate  Ave;'  owner. 
Eagles'  Hall;  contractor,  Mohrdlck 
Electric ;  2  outlets ;  2  switches. 

881  Silver  Ave  and  Mission  St; 
owner,  Jewish  Home;  contractor, 
Mohrdlck  Electro;  20  outlets;  12 
plugs;  14  switches 

882  150  Larkin  St;  owner,   :.....; 

contractor,  Mohrdlck  Electric ;  66  out- 
lets ;  20  switches ;  25  plugs. 

883  2215  Mariposa;  owner,  Kan- 
sbris ;  contractor.  Pacific  Elec  &  Mech 
Co;  8  outlets;  9  switches;  13  plugs. 

884  736  Folsom  St ;  owner,  Hersch ; 
contractor.  Pacific  Elec  &  Mech  Co; 
4  outlets;  30  plugs. 

885-888  Various  locations;  owner, 
Pacific  Coast  Construction  Co ;  'con- 
tractor, B  J  Doherty;  temporaiy  saw 
service. 

889-909  Various  locations  and  own-' 
era ;  contractor.  Apex  Electric ;  signs. 

910  4049    18th    St;    owner.    ; 

contractor.  Malm  &  Welter;  3  plugs; 
motors. 

911  111  Conrad  St;  owner,  ; 

contractor.   Star  Electric;  11  outlets; 
9  switches ;  10  plugs ;  service. 

912  1960  35th  Ave;  owner,  Sala  & 
Corbell ;  contractor,  Century  Elec- 
tric ;  10  outlets ;  10  switches ;  10  plugs ; 
new  service. 

913  1986  48th  Ave;  owner,  J  Dam- 
magan;  contractor,  Century  Electric; 
1  plug;  new  service. 

914  415  Jones  St;  owner,  Shirar 
Young;  contractor.  Century  Elec<trc; 
motors. 

915  823  45th  Ave;  owner.  Lane; 
contractor.  Century  Electric;  recon- 
nect range. 

910  268  Market  St;  owner.  Pacific 
Gas  &  Electric;  contractor,  Stone- 
Ryals  Electric;  temporary  service; 
survey. 

917  6439  California  St ;  owner,  Lin- 
coln Park  Market;  contractor,  Ken- 
nedy Electric;  1  outlet;  motors. 

918-920  Various  locations  and  own- 
ers; contractor,  Wonderlite  Neon 
Products ;  motors. 

921  515  Market;  owner,  Dr  LaRue 
Moore ;  contractor,  Pacific  X-Ray  Co ; 
motors. 

922  2960  Geary;  owner,  Krieger  A 
Sons;  contractor,  Electrical  Products 
Corp;   sign. 

923  1860  O'Farell  St ;  owner,  Cortes 
Cleaners ;  contractor  Frank  J  Kllmm ; 
motors. 

924  511  Ellis  St;  owner,  Belshaw; 
contractor,  Frank  J  Klimm;  meter. 


OAKLAND 


PT.  REYES  LUMBER  YARD,  $20.- 
000  Land  and  Buildings.  Inventory 
approximate  value  flO.WO  at  whole- 
sale. Phone  Construction  Dept.,  GAr- 
fleld 8737.  1/14 

Win  build  W0<5D  FRAME  c^m- 

RUOATED  IRON  WAREHOUSE  or 
INDUSTRIAL  BLDG.  In  South  San 
Francisco  for  interested  party.  Land 
and  building  material  available.  W. 
H.  Livingston,  phone  THomwall  8911, 
evsnlngs  AShbery  8226.  (1/15) 


42886      23     San     Pablo    E     comer 
owner     and     contractor,     Foster     A 
Kleieer;   3   outlets:    1   switch;   3  fix- 
tures;   new    installations. 

42687  9607  E  14th  St;  owner,  Jer- 
ry's; contractor,  Collins  Elec  Co; 
outlets;  switches;  plugs;  service; 
motors. 

42888  1100  Broadway;  owner,  ; 

contractor,  Fluoro  Elec  Co;  2  fix- 
tures. 

42889  7869  Sterling  Dr;  owner, 
Walter  Edwards;  contractor,  Clif- 
ford  Elec;   outlets:    switches:    plugs. 

42890  .%380  Bond  St;  owner,  Lass 
Plumbing;  contractor,  Clifford  Elec; 
outlets ;    switches ;    plugs. 

.^  42S91  4620  Aliso  Ave;  owner,  Har- 
ris; contractor,  Clifford  Elec;  range 
wlriug. 

42882  241C  8ih  Ave;  owner.  Lan- 
dryettc;  contractor.  Paramount  Elec. 

42893  1414  Jefferson  St ;  owner, 
Sutter  Club;  contractor.  Paramount 
Elec :  fire  repairs. 

42894  nil  Stanford  Ave;  owner, 
Scott  Sign  Service  (Dick's  Inn); 
contractor.  Jas  T  Colltns-Scott  Sq 
Ser\'ice;   .'Ign. 

42895  6225  Shattuck  Ave;  owner, 
F  L  Van  Meyer;  contractor,  Anchoi 
Elec  Specialty  Co;  switches;  alter- 
ations. 

42896  2970  Summit  St ;  owner.  Lls- 
Her;  contractor.  Crescent  Elec  Co; 
repairs. 

42897  17th  &  San  Pablo;  owner, 
Downtown  Merchants  Parking:  con- 
tractor, T  L  Rosenberg  Co;  recon- 
struct  shacks. 

42898  14th  &  Broadway;  owner. 
American  Trust ;  contractor,  Rosen- 
berg ;   addition. 

4i«99  3943  Vale;  owner.  Wolf; 
oontractor.  Matson  Elec  BJq  Co;  al- 
terations;   fire    repairs. 

42000      851    16th    St;    owner,    W    A 
Rose ;    contractor,    Matson    Elec    Eq 
I  Co;  alterations:   fire  repairs. 
'      42901     Grove  St  &.  Sycamore;  own- 
er. Special  Site  Sign  Co;  contractor, 
Spott;  wire  1  24-sheet  panel. 

4290?  1748  7th  St ;  owner.  Slim 
Jenkins:  contractor,  Spott;  install 
lamp  fixtures. 

42903      17'8    17th    St;    owner.    Slim 


Jenkins;     contractor,     S^tt ;     plugs. 

42904  625  14th  St ;  owner,  Gerwlns ; 
contractor,  Ets-Hokin  ft  Galvan ;  fix- 
tures. 

42905  1201  Broadway;  owner,  Mr 
Fisher;  contractor.  Ets-Hokin  &  Gal- 
van ;    alterations. 

42906  2029  23rd  Ave;  owner,  Mr 
Mara;  contractor,  Ets-Hokin  &  Gal- 
van ;    alterations. 

42907  1908  Franklin  St;  owner. 
Modem  Apothecary;  contractor.  W  £ 

Baker;  sign. 

42908  3636  E  14th  St ;  owner.  Singer 
Sewing  Machine  Co;  contractor.  W  E 
Baker;  sign. 

42909  6701  Telegraph  Ave;  owner. 
Miller  Materi^s  Co;  contractor,  W  E 
Baker;  sign. 

42910  1510  MacArthur  Blvd ;  owner, 
Radio  Doctor;  contractor,  W  E  Bak- 
er; sgn. 

42911  60O  14th  St;  owner.  Central 
Pharmacy;  contractor,  W  E  Baker; 
sign. 

42912  961    7th    St;    owner _.; 

contractor,  J  B  Colemang;  sign. 

42913  12th  and  Kirkham;  owner, 
Box  Craft;  contractor,  T  L  Rosen- 
berg; 3  motors. 

42914  5930  San  Pablo  Ave;  owner, 
San  Pablo  Cleaners;  contractor,  T  L 
Rosenberg;  2  motors. 

42915  1644  14th  St ;  owner,  Cvetich ; 
contractor,   T  Bushman;   alterations. 

.  42916  4400  44th  and  Telegraph; 
owner,  Del  Monte  Cleaners ;  contrac- 
tor, Broadman  Electric;  plugs;  mo- 
tors; install  gas  pump. 

42917  24th  and  Grove  Sts;  owner. 
Duchess  Sandwich  Co;  contractor, 
Broadman  Electric;  plugs;  motors; 
new  installation. 

42918  1239  6th  St;  owner,  G  &  W 
Trucking  Co;  contractor,  Broadman 
Electric;  2  outle'^^;  1  switch;  motors; 
addition. 

42919  4769  E  14th  St;  owner,  Mrs 
Davis;  contractor,  C  A  Langlals;  20 
outlets;  6  switches;  24  plugs. 

42920  1406  Seminary  Ave;  owner. 
United  Auto  Workers;  contractor, 
Clifford  Electric;  sign. 

42921  3808  High  St ;  owner,  Heine- 
man;  contractor,  Clifford  Electric; 
outlets;  switches;  plugs. 

42922  400  Gravatt  St;  owner,  John 
Merrou ;  contractor.  Clifford  Electric ; 
saw  service. 

42923  98th  Ave  and  San .  Leandro ; 
owner,  Dennison  Foods;  contractor. 
Pacific  Electric  Motor  Co;  motors. 

42924  1340  Cypress;  owner,  Coca- 
Cola  Co;  contractor.  Pacific  Electric 
Motor  Co;  motors. 

42926  9025  G  St;  owner,  Lincoln 
Lumber  Co ;  contractor.  Pacific  Elec- 
tric Motor  Co;  prefabricated  house 
No  9. 

42926  Railroad  and  Kennedy;  own- 
er. National  Auto  Fiber  Co;  contrac- 
tor. Pacific  Electric  Motor  Co;  per- 
mit for  January. 

42927  Hilmont  and  Seminary;  own- 


POSITIONS  OPEN 


S-311— SALES  ENGRS.,  30-86  yrs. 
old,  with  lubrication  and  automotive 
exper.  for  industrial  or  automotive 
accts.  Salary  and  bonus.  California. 

S-438^-VALUATION  ENOR,  with 
mine  plant  or  milling  exper.  to  asst 
or  take  charge  of  appraisal.  Temp. 
Salary  open.  Nevada. 

S -318— ASST.  CHIEF  ENGR,  with 
broad  construction  design  exper..  to 
take  charge  of  engrg.  plans  and  spec- 
Ifica^ns.  1650  month.  Also  Bldg. 
MeAl.  Engr.  and  Water  Supply  and 
Sewage  Disposal  Engr.  to  head  sec- 
tions. $550  month.  San  Francisco. 


ENARG.  SOC.  PERSONNIL 
SERVICE  (Aq'ey) 

Newton  D.  Cook,  Mqr. 

57  POST  ST.  S.  p.  4 

GArfisId  9241 


er    B    Netherly;    contractor.   Pacifie 
Elec  &  Mech  Co ;  service. 

42928  1757  7th  St;  owner,  Chester 
Oveg;  contractor.  Pacific  Elec  & 
Mech  Co ;  20  outlets ;  15  switches ;  25 
plugs. 

42929  24th  and  Harrison;  owner, 
A  J  Hopper  Co;  contractor.  Pacific 
Elec  &  Mech  Co ;  50  ouUets ;  12  plugs ; 

20  8Wlt£hG8. 

42930  3107  Texas  St ;  owner,  Peter- 
son; contractor,  Diniond  Electric  Co; 
alterations. 

42931  6226  Ascot ;  owner,  O  L  Bur- 
rett;  contratcor  Paramount  Electric; 
alterations. 

42932  1732  Mountain  Blvd;  owner, 
Dr  J  M  Hughes;  contractor.  Para- 
mount Electric;  range. 


Official  Proposak 


OFFICIAL    PROPOSAL 


NOTICE  TO  CONTRACTOIM 


Sealed  bids  will  be  received  by 
the  City  of  Martinez,  California,  on 
February  11,  1947,  for  the  construc- 
tion of  a  6  MGD  Filter  Plant  Prin> 
cipal /quantities  include  the  following: 

14,500  cubic  yards  excavation. 
3,150  cubic   yards   reinforced  con> 
Crete. 

14,700  linear  feet  pipe  lines  8-  to 
24-inch. 

A  proposal  guaranty  of  920,000  Is 
required.  Plans  and  specifications  can 
be  secured,  on  deposit  of  $50.00,  from 
the  City  Engineer,  Martines,  Cali- 
fornia. 

(Dally  Pacific  Builder) 
(Jan.  7-9-18-16-17-21-28-27-29-81/47 


FOR     SALE 

Compressors  -  Pamps 
Pnemnalic  Tools 
RoclcDrlUs 

.  •  .  Complete  Renfal  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

S82  SIXTH  STREET  UNdcrkill  BOM 


LINE     CO  N  STR^U  CTIO  N 

Wc  coi^ract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Our  Operations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

Telephone  San  Rafael  9501 


FULLER 


DOORS 


tUieit 

4fOU  OOH  Lu4f! 


All  sUss  used  is  a  full  7/32  inch  thick.  Doors  arc 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  aviilable — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJ-PFULL€i\  £.  CO* 


901  MiMion  Sk«t« 
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PiANS  and 
Speculations 


YoJo  County  supervisors  will 
request  the  state  highway  depart- 
ment to  readvertise  for  bids  or»  re- 
placement of  the  Moody  slough  and 
Capay  bridges,  which  weie  de- 
stroyed in  floods  several  years 
ago.  No  bids  were  received  on  first 
call  last  September.  Funds  for 
the  two  bridges  (both  listed  as 
federal  aid  secondary  projects) 
have  beA  set  aside. 

oOo 

A  preliminary  survey  of  the  im- 
provement and  surfacing  of  the 
Old  Mission  Road  will  be  started 
soon  by  South  San  Francisco  En- 
gineer Jack  Estes,  of  the  depart- 
ment of  public  works.  It  Would 
connect  El  Camino  Real  and  Grand 
.A.venue. 

oOo 

Oakland  has  acquired  a  strip  of 
land  owned  by  Western  Racific 
Railroad,  and  plans  to  buy  others 
necessary  for  realighment  of  East 
12th  Street  from  19th  to  Fniitvale 
Avenues. 

oOo 


Removal  of  all  street  car  tracks 
recenUy  began  in  Sacramento. 
Work  is  being  done  by  the  city, 
and  the  Oak  Park  business  dis- 
trict is  first  on  the  list.  Removal  of   —^ 

rail*  on  downto^-n  streets  is  tied! 22.8    mile  ntreteh 


Plumas  Forest  Timber 
Access  Road  Project 
Okayed  By  Creedon 

More  than  108  million  board  feet 
of  timber  will  be  hauled  this  year 
over  about  48  miles  of  additional 
access  roads,  which  are  to  be  im- 
proved on  the  west  coast  with 
funds  allotted  under  the  veterans 
emergency  housing  program.  Hous- 
ing Expediter  Frank  R.  Creedon 
announced  today.  The  48  miles  of 
new  roads  to  be  built  under  two 
projects  are  in  addition  to  2700 
miles  of  access  roads  contracted 
for  privately. 

A  total  of  1305,000  will  be  allot- 
ted for  two  projects.  One  of  these, 
involving  an  allocation  of  $275,000 
to  the  public  roads  administration, 
will  enable  that  agency  to  carry 
out  in  cooperation  with  the  Oregon 
state  highway  department  the 
improvement  of  25.3  miles  of  roads 
between  Estacada  and  Milwaukie, 
Ore.  The  latter  town  is  near  Port- 
land and  Estacada  is  near  Mount 
Hood  National  Forest  on  the  up- 
per waters  of  the  Clackamas  River, 
The  stretch  of  highway  will  be 
widened  to  25  feet  and  a  2(Vfoot 
surfaced  strip  will  make  it  an  all- 
weather  road. 

The  other  allotment,  $301,000, 
also  was  made  to  the  public  roadfi 
administration  and  that  agency 
will  work  in  cooperation  with  the 
Plumas  County,  Calif.,  highway 
department  in  the  betterment  of  a 


in    the   Phnnas   sfamg  she 


WHICH  WAY  IS  NORTH? 

Mentioning  two  young  people 
of  my  acQuaintance:  "Junior"  is 
the  high  school  son  of  a  well-to-do 
middle  class  family — a  family 
whose  security  is  dependent  upon 
the  current  prosperity  of  general 
business. 

if  it  <: 
During  the  1945  school  vacation 
Junior  worked  in  a  fruit  and  vege- 
table packing  plant.  During  the 
school  vacation  last  year  he  did 
not  work  as  conditions  had  chang- 
ed and  the  same  job  paid  only  $6- 
$7  per  day. 

ir   ir    ir 
He  said :  "Last  year  when  I  was 
a  kid  of  17  I  received  $10-$12  per 
day,  and  I'm  certainly    not   going 
to  work  this  year  for  buttons*'. 

if  ir  ir 
Marie  is  a  sixteen  old  high  school 
girl  of  a  family  where  Security 
has  never  been  a  regular  boarder 
--only  an  occasional  week-end 
caller.  During  th6  last  Christmas 
holiday  she  was  one  of  the  kids 
employed  by  the  Post  Office  to 
help  handle  the  mail  rush.  She  was 
paid  $1.04  per  hour. 

it    it    it 

She  is  no  longer  interested  in 
her  former  fdXtur  school  and  Satur- 
day job  of  answering  the  phone 
and  checking  delivery  slips  lor  the 
little    corner    merchant.    With    a 


in  with  a  $300,000  city  project  foi    National   Forest.   The   road   starts 


"Me  wwlr  tor  Me 


replacing  sidewalks,  curbs  and  gut- 
ters, inspecting  and  replacing  re- 
taining walls,  and  improving  street 
grades. 

oOo 

New  bids  will  be  asked  for  con- 
struction   of    a    new    Bidwell    Bar 


at  Plourney  Bridge  and  extends 
through  Tavlorsville  then  on  the 
easterly  and  northerly  sides  of  In- 
dian Valley  to  Greenville.  The  road 
will  be  reshaped  and  graveled  and 
the  drainage  will  be  improved. 
About  38   million  board   feet  of 

„  , J        ,       ,,       ,  .   ,     — ,  timber,  24  million  of  which  is  from 

J*ridge  by  the  highway  commis- 1  government-owned  land,  is  expect- 
siop.  No  bids  were  eligible  at  the  led  to  move  to  the  mills  over  this 
first  opening  m   September.  1  road   this   year 


Ti- 
to   understand. 


Construction  Industry  Presents  United  Front 
After  Legislative  Conference  at  Sacramento 

By  PHILIP  G.  BRADY 
tontrartors  will  join  forces  with  engineers  and  architects  to  form 
a  new  overall  agency  to  re«;ula(o,  coordinate  and  administer  all  branch- 
es of  the  conKtruction  industry  under  a  plan  unanimously  endorsed 
Saturday  by  the  statewide  legislative  conference  at  Sacramento.  Wil- 
liam C.  Tait,  San  Francisco  gener.il  contractor,  was  named  to  head 
a  commission  to  study  variuuH  administrative  plans  and  draw  up  a  bill 
for  presentation  to  the  Legislature. 

The  decision  was  reached  after  •♦■ 
delegate  spent  hours  expressing 
their  di.ssatisfaction  with  the  pres- 
ent set-up  which,  they  claimed, 
does  not  adequately  encourage  or 
protect  either  the  public  or  the 
industry  interest.  As  th««  state's 
largest  non-agricultural  indu.<»try, 
it  was  felt  that  all  interests  would 
be  better  served  by  a  consolidation 
in    administration. 

Other  important  agreements 
were  reached  at  the  two-day  con- 
ference which  attracted  represent- 
atives from  all  segments  of  the 
industry.  As  a  result,  it  was  ex- 
pected that  the  industry  would  pre- 
sent a  united  front  on  all  common 
legislative  prablems.  Tlie  meet 
was  termed  "the  most  successful 
yet"  by  spokesmen  who  pointed  out 
that  final  details  would  be  thresh- 
ed out  at  a  meeting  in  February 
after  all  the  bills  had  been  filed. 

Three  preliminary  plana  for  the 
new  agency  were  given  considera- 
tion by  the  conference.  The  first 
was  to  group  the  existing  license 
boards  (contractors,  civil  engineers 
and  architects)  under  a  separate 
division  within  the  Department  of 
Professional  and  Vocational  Stand- 
ards which  now  administers  them. 
The  new  division  would  be  regu- 
lated by  a  commission  chosen  from 
the  existing  boards  and  would  be 
administered  by  a  full  time  direc- 
tor with  an  industry  background. 
The  second  plan  calls  for, an  or- 
ganization alon^  the  lines  of.  the 
Railroad  Commission  without  the 
price  setting  functions  of  that 
body. 

"The  third  plan,  which  received 
strong   support,   calls   for  a   com- 


pletely self-governing  body  such 
as  the  bar  association.  This  plan 
took  its  cue  from  strong  agitation 
by  the  engineers  and  architects 
for  self-regulation  of  those  pro- 
fessions. 

As  presented  by  Tait,  the  new 
overall  commission  would  consist 
of  three  boards,  as  at  present. 
Members  to  these  boards  would  be 
chosen  bw(  the  registrants  and  li- 
cense holders  with  approval  of  the 
Governor.  Over  these  boards  would 
be  a  top  commission  consisting  of 
delegates  from  the  boards  and  re- 
porting directly  to  the  Governor. 
Actual  administration  would  be 
in  the  hands  of  a  fall  time  direc- 
tor chosen  by  the  boards.  Under 
this  plans.  Boards  would  be  «ble 
to  control  their  budgets  and  per- 
sonnel directly. 

The  committee  will  give  con- 
sideration to  all  suggestions,  ac- 
cording to  Tait,  at  a  meeting  in 
San  Francisco  in4he  near  future. 
Others  on  the  committee  include 
William  McGrath.  Harold  Dixon, 
Milton  W.  Morris,  Don  Shaw,  John 
S.  Bolles  and  Winfleld  H.  AraU. 
A  representative  of  the  engineers 
will   be   named   shortly. 

S.  B.  31,  modifying  the  mechan- 
ics lien  law,  was  endorsed  in  prin- 
ciple by  the  confeience.  It  would 
allow  completion  notices  to  be  filed 
on  individual  residences  in  subdivi- 
sion developments  as  each  was  com- 
pleted. Filing  time  for  subcontrac- 
tors and  material  suppliers  re- 
mains unchanged  at  30  days  but 
the  time  limit  for  general  contrac- 

(Oontlau«d  on  Page  S) 


an    hour    again?    That  s    just    kid 
stuff." 

it    it 

Before  you  try 
remember  that  everyone  under  33 
years  of  age  has  been  exposed, 
since  their  high  school  days,  to 
the  ohilosophy  that  nobody  has  to 
work  for  a  living — the  Govern- 
ment will  take  care  of  everyone. 
it    it    it 

It  was  over  nineteen  hundred 
years  ago  St.  Luke  said:  "The 
labourer  is  worthy  of  his  hire," 
About  the  same  time  it  was  also 
written: 

it    it    it 
"By    the    sweat    of    your 
brow    shall    ye    earn   your   daily 
bread." 

, # 

Private  Construction 
Triple  PobUc  Works 

New  construction  during  Decem- 
ber amounted  to  $909  million  and 
for  the  year  totaled  $10,131  million, 
the  construction  division,  depart- 
ment of  commerce,  said  today  in 
its  final  report  on  1946  building 
Activity. 

The  December  1946  total  was 
more  than  double  that  for  Decem- 
ber 1945,  and  the  1946  yearly  to- 
tal was  two-and-one-fifth  times 
greater  than  1946. 

Total  private  construction  for 
December  1946  was  $691  million 
and  public  construction  amounted 
to  $218  million.  Private  residential 
construction,  excluding  farm,  to- 
taled $300  million  for  December 
and  private  nonresidential  con- 
struction totaled  $299  million.  In 
the  public  category,  residential  con- 
struction during  December  was 
valued  at  $57  million  and  nonresi- 
dential at  $23  million.  Military  and 
naval  construction  was  valued  at 
$14  million  and  highway  construc- 
tion at  $75  mMlion. 

For  the  entire  year  $7,868,000,- 
000  was  "pent  in  private  construc- 
tion and  $2,2ft3,000,000  in  public 
construction,  th«»  department  of 
commerce  said. 


Supervisors  Retnni  Code  to  Judiciary;  BoaoL 
Of  Expert$1p  Iron  Out  Controversial  Issues 

The  board  of  supervisors  decided  that  controversial  futures  of 
the  proposed  municipal  building  rode  ahall  be  ironed  out  by  a  board 
of  experts  including  an  arrlUtect,  an  engineer,  a  home  builder,  a  gen- 
eral contractor  and  a  materials  representative  Monday  afternoon  in 
the  face  of  a  confident  prediction  by  Chief  Administrative  OOlcer  Thorn. 
as  A.  Brooks  that  "a  Jurv  composed  of  such  interests  would  put  the 
kiss  of  death  on  our  code/' 

The  united  opposition  of  Indus- ♦- 
try    associations    included    in    the 


-  m    

building  Industry  Conference  Board 
met  stiff  opposition  in  the  council 
chambers  and  a  resolution  re- 
questing return  of  the  code  to  the 
judiciary  committee  (which  would 
name  a  board  of  experts  to  go  over 
the  differences)  narrowly  missed 
rejection.  Final  vote  was  6-6,  with 
.Supervisors  Coleman,  Sullivan, 
Christopher,  Mead  and  McPhee 
protesting  its  return  to  committee. 


CPA  R^trids  Help 
In  Obtaining  Supplies, 
Equipment  Sharply 

In    a    sweeping    amendment    to 
Priorities  Regulation  28,  the  Ciy- 
ilian  Production  Administration  of 
the  Ofllice  of  Temporary  Controls 
Among    the    many    construction  today  sharply  restricted  the  areas 
industry    organizations     opposing  ;_  _,i,{«u  u  —sn  »:.«•* 
the   passage    of    the    code    as    it  '"  ^""^  'J  will  give  assistance  to 


E  D  I  T  O  R'  8  NOTE:  The 
Daily  Pacific  Builder  goes  to 
preas  handicapped  by  the  ab- 
sence of  linotype  operator  and 
shop  foreman  Irving  Sage, 
whose  wife  died  Friday  after  a 
long  illness. 

Washington  Correspondent 
Ernest  Mickel  is  serioasly  ill. 
and  no  Washington  release  will 
be  filed  for  a  week,  at  least 


stands  on  second  reading,  were 
Associated  Home  Builders  of  San 
Francisco,  the  American  Society  of 
Engineers,  Planning  &  Housing 
Association  of  San  Francisco,  the 
San  Francisco  Hotel  Association, 
San  Francisco  Chamber  of  Com- 
merce, the  Central  Chapter,  As- 
sociated General  Contractors,  Am- 
erican Society  of  Heating  &  Vent- 
ilating Engineers,  the  Structural 
Engineers  Association,  Shrader 
Iron  Works,  the  American  Insti- 
tute of  Architects,  and  Judson-Pa- 
ciflc,  Mtirphy  Corporation. 

tudiiutfy~  iiraranntstivetf'  'doHar* 
ed  that  the  building  code  is  one  of 
the  most  important  pieces  of  leg- 
islation to  be  enacted  by  the  city 
for  a  lone  time,  and  that  any  pro- 
visions adopted  would  affect  build- 
ers in  San  Fiancisco  tor  a  long 
time. 

A  roprf'sentative  of  the  chamber 
of  commerce,  calling  for  a  return 
to  committee,  pointed  3ut  that 
minimum  standards  of  construc- 
tion, and  not  maximum  require- 
ments, should  be  established;  and 
said,  "if  the  department  of  works 
is  ovci-  zealous,  that  is  because 
they  are  charged  to  be." 

Principal  support  to  the  code 
rehearing  came  from  Supervisor 
Dewey  Mead,  a  member  of  the 
Building  Trades  Council.  Super- 
visor Mead  contended  that  the 
code  is  such  an  important  and  far- 
reaching  law,  that  differences  of 
opinion  on  its  provisions  should 
receive    every    consideration. 

Supervisor  McPhee,  chairman  of 
the  judiciary  committee  which 
urged  the  passage  of  the  code  as 
is,  said  he  did  not  know  whether 
or  not  speed  was  required  in  pas- 
sage of  the  code.  He  said  he  had 
been  informed  that  a  great  many 
buildings  were  being  held  back  as 
the  contractors  and  owners  want- 
ed to  be  sure  that  their  buildings 
would  comply  with  any  provisions 
that  may  be  enacted. 

Supervisor  Mead  expressed  a  be- 
lief that  consideration  of  contro- 
versial features  by  the  soon-to-bc 
appointed  board  of  experts  will  not 
prolong  the  passage  of  a  new  code 
very  much. 

He  declared:  "I  am  firmly  con- 
vinced that  the/  t^o  factions  are 
not  too  far  ipai-t.  That  is  why  I 
would  like  to  see  the  controversial 
issues  of  this  code  reconsidered." 
Albert  J.  Everts,  representing 
the  American  Institute  of  Archi- 
tects, asked  further  consideration 
of  the  code.  Speaking  for  a  host  of 
industry  organizations.  Everts 
«aid: 

"There  is  a  good  deal  of  concern 
in  the  building  industry,  as  well 
as  the  building  owners,  that  we 
be  not  saddled  with  a  law  that  will 
not  wear  well. 

He  declared  that  no  one  man 
could  be  a  judpre  of  the  varied  pro- 
visions contained  in  a  building 
code  and  that  experts  in  many 
fields  are  required. 

Chief  Administrative  Oflleer 
Brooks  reiterated  his  previous 
statement  that  the  code  should 
have  been  passed  as  it  is  on 
grounds  that  offlcials  have  "gone 


business    in    obtaining    materials 
and  equipment.  Commissioner  John 
C.  Houston,  Jr.,  announced,  today. 
The  amendment  is  in  line  with 
the  policy  of  decontrol   whenever 
possible.  tJnder  the  rewritten  reg- 
ulation, CPA  will  no  longer  grant 
CC  priority  ratings  for  production 
materials;  maintenance,  repair  and 
operating  supplies;  capiUl  equi|^ 
ment  or  construction  material*  or 
equipment  for  the  purpose  of  start- 
ing or  maintaining  any  individual 
plant  or  business  or  to  alleviate 
Andivi<fti>l  hardship.  Spaeial  niting 
asirfstanee   to    wamil    bnafnesiiMh 
and   veterans    wav   terminatod   by 
revocation  at  Direction  20  of  the 
RMTuIaticn. 

tin  making  this  annonncemen^. 
CPA  made  it  clear  that  CC  nttings 
already  issued  would  continue  val- 
id, and  that  it  would  continue  to 
issue  ratings  for  non-deferable 
military  needs,  essential  communi- 
ty needs,  and  to  maintain  or  in- 
crease the  production  of  veterans' 
housing  materials  or  products,  de- 
termined to  be  in  ':ritica!ly  short 
supply. 

Specifically,  CC  ratings  will  be 
issued  only  in  the  following  lim- 
ited cases: 

1.  Where  an  item  is  needed 
to  fill  a  military  order  which 
cannot  be  deferred  without 
serious  results  to  the  defense 
program  or  to  the  health  and 
welfare  of  enlisted  personnel. 

2.  Where  an  item  is  needed 
to  provide  essential  utility 
services  or,  in  an  emergency, 
to  eliminate  serious  hazard  to 
the  life,  health  or  safety  of  a 
large  number  of  people. 

3.  Where  material  or  equip- 
ment is  required  in  eonnee- 
tion  with  the  Veterans'  Em- 
ergency Housing  Program  to 
maintain  or  increase  the  pro- 
duction of  a  building  material 
or  product  which  has  been  de- 
termined to  be  critically  short 
supply. 

WOULD  ESTABLISH  STATE 
COMMERCIAL  RENTS  LU> 


(Contlnusd  on  Page  I) 


SACRAMENTO.— Senator  Ger- 
ald Jt  O'Gara,  Sxn  Francisco,  and 
Jack  B.  Tenney,  Ix>s  Angeles,  have 
asked  that  a  $26,000  fund  be  ap- 
propriated for  creation  of  a  five- 
member  Joint  legislative  investi- 
gating committee  pn  California'! 
housing  situation. 

A  measure  introduced  by  At- 
semblvman  Lester  A  McMillan, 
Los  Angeles,  would  provide  com- 
mercial property  rent  control  bas- 
ed on  the  average  level  for  1042. 

UNDERGROUND  GARAGE 
SUGGESTED  FOR  NOB  HUX 


T.  Robert  T^tts,  executive  sec- 
retarv  to  Mayor  Lapham,  has  pro- 
poaod  constmetion  of  a  Nob  Hill 
underground  ffarage.  Letts  asked 
that  consideration  be  given  the 
proposal  in  current  studies  on  an 
overall  plan  for  a  solution  to  tho 
traffic  problem,  in  a  letter  to  Mar- 
shall Dill,  chairman  of  the  mayor's 
coordinating  council  on  traffic  and 
transportatloa. 


'.i-Sf 


». 


'f 


/ 


.) 


.J- 


rTK.Mjfuu     } 


H*m<«lli«imi  .-^r  *9^>- 


f 


-I 

T 


i^«ie:2 


DAILY    PAClFiC    BUILDER 


TUESDAY.  JANUARY  14.  1947 


UJESDAY.  JANUARY  14.  1947 


DAILY    PACIFIC     BUILDER 


PAGE3 


•» 


IMS  by  P.  W.  0«4i« 


a>«^rt»  «Hlh«ut  wrMUii 


I 


ir^   !• 


Reinforced  concrete,  composition  roof, 
■tore  building  and  nursery  for 
■wholesale  seed  production  and  dis- 
tribution. 

Contractor  —  Central  California  Con- 
struction Co.,  Capitol  National  Bank 
Bldg.,  Sacramento,  Calif. 
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1-8 — COMMERCIAL  BLDGS. 

1/14/47  * 

Ownor    Will    Build 
Warehouses  (4)  Cost  »8400  ea. 

BAN    FRANCISCO,     Calif.,    W    33rd 

Ave. 
Owner— M.    Costello   &   Son,   821    .^Ith 

Ave..  San  Francisco,  Calif. 
Frame,   1 -story. 
Contractor— Owner  will  build 


1/14/47  4 

Preliminary   Plans   In    Progress- 
Start    Working    Drawings    Soon    < 
Offle*    Bldg. 

SAN  FRANCISCO,  Calif. 
Owner— Swift    &    Co.,    H.    W.    Rus- 
kamp  (chief  engineer)  W.  A.  Bur- 
nett     (majiager     ol     construction) 
Union   Stock  Yards,  Chlcaflro,  Ill- 
Architect — private    plana. 
Relnf.    concrete    throughout,    2    stys. 
102x62;    includes   new    office   build- 
ing,   restaurant   facilities,   toilets,   7 
lockers,     7     restrooms,      personnel 
dept. 


1/14/47  * 

Contemplated— Work  Started  on  New 
Roof 

Office   Building   (Remodel) 

RENO.  Nev.,  Washoe  County.  First 
and  Center  Sts.  (former  Lyon  Bldg.) 

Owner— Eugene  M.  Rosen,  Riverside 
Hotel,  17  S.  Virginia  St.,  Reno,  Nev. 

Reconstruct  building  destroyed  by 
fire  into  modem  office  and  pro- 
fessional building. 

Contractor— Bard  Construction  Co., 
Rono,  NOV. 


1/14/47  •     8 

Contemplated — Site  Acquired 

detail  Store  and  Storage  Building 

Cost  IS00.000 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 
Site  extends  132  feet  on  CaliXornia 
Ave.,  285  feet  on  Third  St.  and  106 
feet  on  Sherman  Ave. 

Owner— Palo  Alto  Transfer  &  Stor- 
age Co.,  Sidney  Vandervoort,  secre- 
tary-treasurer, ISl  Homer  St..  Palo 
Alto,  Calif. 

Architect — Not  selected. 

Three  and  four  stories,  including  re- 
tall  store  quarters  for  rental  and 
large  merchandise  storehouse,  park- 
ing space  and  spur  track. 


ROBBINS,     Calif..     Sutter     County 
Robbins-Sutter  Union  SchooL  | 

Owner— Robblns-Sutter  Union  School  ] 
District,     Ambrose     C.     Holdridge, 
clerk.  Board  of  Trustees,  Robbins. 
Calif. 

Architect— George  C.  Sellon,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Frame  and  stucco  two-classroom  ad- 
dition. 
Plans  and  specifications  obtainable 

from  the  office  of  the  architect  upon 

deposit  of  |25. 

1/14/41  •     • 

Contract  Awarded — Work  Started 
January  13 

Prefabricated  Buildings  (7) 

ATHERTON,  Calif.,  San  Mateo  Co. 
Alejandra  Ave. 

Owner — Menlo  School  and  Junior  Col- 
lege, Alejandra  Ava,  Atherton, 
Crallf. 

Erection  of  seven  additional  pro- 
fabricated  buildings  (20x48)  to  be 
used  for  classrooms  and  dormi- 
tories. 

Contractor — FJoldhoim  A  Bowman, 
1075  El  Camino  Real,  Monio  Park. 
Calif. 


and     Junior     College     District,     % 

Clerk,    FuUerton,    Calif. 
Architect— William   H.   Harrison,   914 

Architects      Bldg.,      Los      Angeles, 

Calif. 
Engineer— Paul  E.  Jeffers.  815  W.  5th 

St.,    Im»   Angeles,    Calif. 
Concrete,  frame  and  stucco. 
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S-IO—EDUCATIONAL 
BUILDINGS 

1/14/47  9 

Contemplated — Bond     Election    Set 

For    Feb.   20   at   $60,000 
New   School   BIdgs.  &    Impts. 
WINTERS,  Calif.,  Yolo  Co. 
Owner— Winters    Elementary-    School 

District,  Winters  Grammar  School, 

Winters.  Calif. 


1/14/47 

Preliminary  Plans  In   Progress 

FULLERTON,    C^alif.,    Orange    Counr 

ty.   FuUerton   High    Schol. 
Ovvner— FuUerton  Union  High  School 

and     Junior     College     District,     % 

Clerk,    FuUerton,    Calif. 
Architect— William   H.    Harrison,   914 

Architects      Bldg.,      Los      Angeles, 

Calif. 
Engineer  —  Flaul  E.  Jeffers,  815  W. 

5tb   St,   Los  Angeles,  Calif. 
Concrete,  frame  and  stucco. 


1/14/47  » 

Bond  Issue  Defeated  Jan.  7  at 

$200,000 
School  Building 

OCEANSIDE,   Calif.,    San   Diego   Co. 
Owner  —  Oceanslde  -  Carlsbad     Union 

High     School     District,    Oceanslde, 

Calif. 
Architects- Klstner,  Curtis  &  Wright, 

Architects'    Bldg..   816   W.    5th    St., 

Los  Angela,  Calif. 


1/14/47  1   0 

Preliminary  Plans  In  Progress 
Jr.  College  Science  Bldg.  Cost  $300,000 
FULLERTON,    Calif.,    Orange   Coun- 
ty.   FuUerton    Junior   College. 
Owner     —     FuUerton      Union     High 
School  and  Junior  College  District, 
%  Clerk,  FuUerton,  Calif. 
Architect— William   H.    Harrison,   914 
Architects      Bldg.,      Los      Angeles. 
Calif 
Engineer— Paul    B.    Jeffers,    816  ^W. 

6th    St.,   Los   Angeles,   Calif. 
Concrete,  frame  and  stucco. 
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1/14/47 

CPA  Approval   Granted 

Department  Store   (Addn) 

Cost    $100,000 

SAN  FRANCISCO,  Calif.,  O'Connor 
Moffatt  and  Company;  O'Farrell 
and  Stockton  streets. 

Owner — Provident    Securities,   Crock 
er  1st  National  Bank  of  San  Fran- 
cisco,    Post     ft     Montgomery     S.t8., 
San    Francisco. 

Architect— W.  P.  Day  &  Associates. 
Ill  New  Montgomery  street,  Sai. 
Francisco. 

Addition  of  concrete  roof  for  storage 
space. 

1/14/4T     '  •    8 

Owner  Taking  Bids — Due  Fob.  S, 

12  Noon — CPA  Approval  Granted 
Motor  Transport  Facilities 

Cost  $10«,000 
RICHMOND,  Calif.,  Contra  Costa  Co 

Richmond  Refinery.      * 
Owner — Standard    Oil  Co.,    225    Bush 

St.,  San  Francisco,  Calif- 
Plans   by  engineering  department  of 

owner. 
Includes  repair  shop,  paint  shop,  lock- 
er and  lunchroom  building. 


1/14/47  10 

Architects   To    Make  Preliminary 
Survey 

Library    Building 

MONTEREY,  Calif.,  Monterey  Cc, 
Corner    Madinon    and    Pacific. 

Owner— City  of  Monterey,  Clyde  Dor- 
f-cy.  City  Manager,  City  Hall,  Mon- 
terey,  Calif. 

Architects — Wuster,  Bemardl  A  Em- 
mons, 402  Jackson  St.,  San  Fran- 
cisco,  Calif. 


1/14/47  •     2 

Preliminary  Plans  In  Progress 

Motor  Coach  Terminal  (Transfer 
Point) 

RICHMOND.  Calif.,  Contra  Costa  Co. 
Macdonald  Ave.  and  Btssell  St.. 
near  San  Pablo  Ave. 

Owner  — Key  Sy.<item.  J.  L.  Haugh, 
president ;  F.  R.  Lloyd,  purchasing 
agent,  1106  Broadway,  Oakland, 
Calif. 

ArchitecU— Kent  Ac  Hass.  525  Market 
St.,  San  Francisco.  Calif. 

Concrete,  steel  trusses,  one-story,  ap- 
proximately 90x130.  to  Include  wait- 
ing rooms,  news  and  lunch  stands. 


1/14/47 

Owner  Taking  Bidi 

2:30  P.  M. 
School  (Addition) 


-Duo  Jan.  20, 

Coot  $25,000 


1/14/47  » 

Piano  In  Progreos     FWA  Funds 
Allotted  In  Amount  of  $SOM 

Elementary  School;  Unit  No.  1 

Cost  $96,760 

DINUBA,  Calif.,  Tulare  County. 

Owner  —  Dinuba  Elementary  School 
District,  W.  N.  Davis,  superintend- 
ent, Dinuba,  Calif. 

Architects— Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  Bidg.,  Fresno. 
Calif. 

Includes  frame  and  stucco  one-story 
combined  assembly  hall  -  physical 
education  unit  containing  locker 
and  dressing  rooms  and  toilets, 
with  floor  area  of  approximately 
6500  sq.  ft 

1/14/47  9 

Preliminary    Plans    In    Progress 
High   School  Music    Bldg. 

Cost  $300,000 
FULLERTON,  California,  Orange  Co. 

FuUerton  High  SchooL 
Owner- FuUerton  Union  High  School 


1/14/47  9 

Plans  In   Progress — FWA   Planning 
Funds    Allotted   In    Amount 
of  8000 

Elementary    School;    Unit    No.    3 

Cost    $148,160 

DINUBA.   Calif.,  Tulare,  Col 

Owner — Dinuba  Elementary  School 
District,  W.  N.  Davis,  Supt.,  Di- 
nuba, Calif. 

Architects — Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  Bldg.,  Fteano, 
Calif. 

Frame  and  stucco  1-stofy  containing 
6  classrooms,  combined  llbrar;.' 
and  study  hall  and  lunch  room 
with  floor  area  of  12,000  sq.  ft." 


Funds    Allotted    In    Amount 
of  $5300 

Elementary   School;    Unit    No.   2 

Cost   $1000,040 

DINUBA,    Calif.   Tulare,   Col 

Owner — Dinuba  Elementary  School 
Dlt-trict,  W.  N.  Davib,  Supt..  Di- 
nuba,  Calif.  ^  .„ 

Architects— Fred  L.  Swarta  and  Wm. 
G.    Hyberg,    Rowell    Bldg.,    Freano, 

Frame  and  stucco  1-story  6-class- 
room  building  with  adminiatuatlve 
offices  and  storage  room*  with 
floor  area  of  S^QO  sq    ft. 


1/14/47  ~  ..      __    '  • 

Working    Drawings    Nearwg 
Completion 

Owner  To  Call    For  Bids  Soon 

School    Building 

HAYWARD,  CaMf.,  Alameda  County. 
Comer  Willow  and  Weatem.Avoa.. 
on  five-acre  site. 

Dwner— Hayward  Elementary  School 
District,  Board  of  Trustees,  Jack 
Rees,  district  superintendent,  Main 
and  E  Sts.,   Ha>-ward,  Calif. 

Architect— Anderson  A  Slmmonds,  899 
15th    St..    Oakland,   CaUf. 

Frame  and  <jBtyoeo,  concrete  slab 
floor,  asphaltlc  tile;  includes  ten 
classrooms,  kindergarten,  auditor- 
ium, cafeteria  and  admrniatrative 
offices  and  single  corridor. 


11—  HOSPITALS 


1/14/47  9 

Plans  In   Progress — FWA  Planning 


1/14/47  •     11 

Owner  Taking  Bids — Due  Fob  3», 
2:30  P.  M. 


Roy  M.  Scott 

Heating  and  VentilatiiiK  Eqaipmcnt 

Bolloro  -  High  and  Low  Proaouro 

Steam  Traps  -  Valvoo  -  Strainers 

Fans    -    Bloworo    -    Heating    and 

Cooling  Colls 

Phon*  MArket  2921 

"Tell   Us  Your  Problem*" 

82S  Tenth  Str««t,   San  FrandMO 


OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     L.ocatlon  of  Project 

1-14 —  2 .00  P.M.— Off  Ice  Quarters        Sacramento 
1-14— 8:00P.M.— Prefabricated    Housing  Units     Potter  Valley 
1.14—10 :00  A.M. — County  Hospital  Addition     Yakima,  Wash. 


Noted  in 


Issue 

ia-S4 

12-80 

1-  2 


ENGINEERING  PROJECTS 


1.14_  5 :00  P.M.— Flow  Line  and  Pen  tock    Longmont,  Colo  12-1* 

1.14— 10:00 AM— Steel  Penstocks  Davis  Dam  ProJ.,  Ariz. -Nev.  12-18 
1.14—10 :00  A.M.— Grading,  Surfacing  Bridges  Washington  State  1^*^ 
1.14—  8:00  P.M.— Water   Reservoirs    (3)     Portland.  Ore.  1-  • 

1.14—10 :00  A.M.— Water  Distribution  System    Grand  Junction.  Colo.  13-80 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


1/14/47  •     4 

CPA  Approval  Granted — Owner  Will 

Ask  Bids  Soon 
Sliod  (Equipment  Maintenance) 

Cost  M.060 
CHICO,    Calif..    Butte   County.    Third 

District  Agricultural  Association. 
Owner— State     of     California,    Anson 

Boyd,  state  architect,  PubUc  Works 

Bldg.,  Sacramento,  Calif. 


1-14— 

2: 

1-14— 

2: 

1-14— 

2: 

1-14- 

1: 

1-14— 

8: 

1-14— 

1-14— 

2 

1-14— 

2 

1-14—10 

1-14— 

2 

1-14— 

2 

1-14  - 

2 

1-14— 

8 

1-14- 

1 

00  P.M.— Sand   Blasting  Outfit  Rental     Eureka 

;00  P.M.— Reinforcement  Bars     Columbia  Basin  ProJ.,  Wash. 

:00  P.M.— Cable  Support,  Termlntors,  Etc.     Columbia  Basin 

Project,  Washington 
:00  P.M. — Steel  Refuse  Bodies     Oakland 
:00  P.M. — School  Buses  Napa 

—Wire  Rope,  Etc.      Panama  Canal,  Canal  Zone 
:00  P.M.— Seamless  Steel  Pipe  and  Fittings     Columbia  Basin 

Project,  Washington 
:00  P.M.— Bridge  Equipment  San  Francisco 
:00  A.M.— Control  Panels,  Etc.     El  Centre 
:00  P.M.— Traveling  Cranes    Jenness,  Idaho 
:00  P. M— Structural  Steel        Sunnyslde.  Wash. 
:00  P.M.— Structural  Steel       Redding 
:00  P.M.— Tractor  Lafayette 

.00  P.M— Demolition  and   Salvage     Kingman,  Arix. 


1-13 
1-  6 


iRUJin  pninr  compnnv 


MAKES 


FinE  pninT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


'  1/14/47  •     « 

Contract  Awarded — CPA  Approval 

Granted 
Retail  Store  Cost  $120,000 

SACRAMENTO,     Calif..     Sacramento 

County  1223  Alhambra  Blvd. 
Owner— ^F.   Lagomaralno   A   Sons,   727 

J  St,  Sacramento,  Calif. 
Architect— Harry    J.    Devlne,    1012    J 
•   St.,  Sacramento,  Calif. 


ALL  WELDED  ALUMINUM 


Wit»9m 


BUILD 
THi  MODERN  WAY 

WITH 

PUMICITE 

BIILIIRG  BLOCKS 

WATIR  REPILLINT 

l|EW.  ARTISTIC.  ECONOMICAL 

1^1^  iUILDING  COSTS  V> 

1%  SHAPES  AND  SIZES 

(  IMCTRIC  OUTLETS 

CAST  IN  ILOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentin  "Y" 

On  S.  F.  Highway  U.  S.  101 

Post  O&e  Box  188 


San  Rafael 
431.W 


Pkmtet 


Mill  Valley 
1889-J 


Dealer  Agencies  Open 

5th  and  Brannan  St».,  S.  F.  500  High  St.,  Odduid 

SUtterl365  ANdover  1600 


FLUTED  OR  ABRASIVE  SURFACES 


Michel  &  Pfafffer 
Iron  Works,  Inc. 


ARISTOM 


T«nth  and  Horrtton  •  San  frcmclsca,  California 


CellulAr  Structure  for  Slide  Arsa 

SAN  FRANCISCO,  Calif.  Fort  Mlley. 

Owner  —  Veterans'  Administration, 
Branch  No.  12,  180  New  Montgom- 
ery St.,  San  Francisco,  Calif. 

Plans  by  owner. 

Construction  of  cellular  structure  for 
slide  area  containing  approximate- 
ly 26,000  cu.  ft. ;  Includes  excava- 
tion, grading,  drainage,  paving,  re- 
inforced concrete,  masonry,  water- 
proofing, miscellaneous  metal  work, 
metal  window  equipment,  carpen- 
try, painting,  glazing,  hardware, 
plumbing,  heating,  electrical  work, 
outside  utilities,  etc. 
In  addition  to  a  lump  sum  bid  for 

the  complete  structure,  a  unit  price 

per  cubic  yard  Is  to  be  submitted  for 

cost  of  rock  excavation. 
Plans    and    specifications    may    be 

obtained  from  the  above  office  of  the 

owner;  no  deposit  required. 
Bach  bid  must  be  accompanied  by 

guaranty   bond   or  certified  check  in 

amount  of  not  less  than  25%  of  bid. 
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1/14/47 
'  Low  and  Only  Bidders 
Tuberculosis    Hospital    Cost   $3,196,653 
SEL.AH,   Wash.    Central   Washington 

Tuberculosis  Hospital 
Owner  —  Joint    SAnltorla    Committee 
for  Grant,  Kli«kitat,  Kittitas,  Ben- 
ton,   Franklin    and    Yakima    Coun- 
ties,   c/o    Uoyd    L.    Wehl,    Court- 
■  house,  Yakima,  Wash. 
"Architect  —  John    W.    Maloney.    1117 
Larson   Bldg.,  Yakima,  Wash.,  and 
654  Central  Bldg.,  Seattle,  Wash. 
Mechanical  Engineer — Lincoln  Bouil- 
lon,   1411    4th    Ave.    Bldg.,    Seattle, 
Wash. 
125-bed,    6-story     main     building,     3- 
story  and  basement  rear  wing,  T- 
shaped,  concrete  frame,  brick  exte- 
rior   walls,    stone    trim,    acoustical 
ceilings,  air  conditioning,  sewer  and 
water  systems,  equipment. 
Bids  submitted  January  7  were: 

General  Construction 
Aurora   Construction  Co.,   2473  Au- 
rora St.,  Seattle,  Wash  ,  f  2,499.605. 
Mechanical  Work 
Urban    Plumbing    &    Heating    Co., 
1215  SW.  5th  St.,  Portland,  Ore.,  $594,- 
677. 
P.  S.  Lord.  Portland.  Ore.,  $652,687. 

Electrical  Work 
Electric  Smith,  Inc.,  SpiJJtane.  Wash.. 
$102,371.  X 

J.  J.  AjgTUtter  A  Cc-^eattle,  Wash., 

"  i$113,264."'       ■"  " \ 

Power      City      Electric,      Spokkne, 
Wash.,  $116,868. 

City  Electric  &  Fixture  Co.,  Seattle, 
Wash.,  $120,191.  „^     ^ 

Estep  Electric  Co.,  Yakima,  Wash., 
$127,245.  „     ^ 

Van  S.  McKenny  Co.,  Seattle,  Wash., 
$129,780.  ,  _ 

Thompson  Electric  Co.,  Bremerton, 
Wash.,  $138,370. 

Entire  Contract 
Howard  S.  Wright  &  Co.,  Inc.,  407 
Yale  N.,  Seattle,  Wash.,  and  Sound 
Construction  &  Engineering  Co ,  1403 
W.  45th  St.,  Seattle,  Wash..  $3,207,420. 
MacLean  Construction  Co.,  717  El- 
liott Ave.  W.,  Seattle.  Wash.,  and 
Moriispn-Knudsen,  Inc..  Hoge  Bldg., 
Seattle,  Wash.,  $3,454,002. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 

1/14/47  •     30 

Worklnji  Drawjngs  In  Progress 
Lodge  Hall  Cost  $26,000 

YOLO,  Calif.,  Yolo  Co.,  opposite  the 

Borach  store  on  First  St. 
Owner — Yolo  Masonic   Lodge  No.  81, 
Clyde    F.    Hayden,    secretary,    2nd 
and  Main  Sts.,  Yolo,  Calif. 
Architect— C.    N.    Franklin.    1739   9th 

Ave..  Sacramento,  Calif. 
Steel  and  reinforced  concrete,  two- 
story.  36x72  ft.,  includes  banquet 
room  and  social  hall,  modem  kitch- 
en, heating  and  air  conditioning 
plants,  cloak  and  utility  room  on 
lower  floor,  lodge  room  on  second 
floor. 
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1/14/47 

Contemplated— CPA  Approval 
Sought 

Theater  (Remodel  Building) 

Cost  $100,000 

SAN  JOSE.  Calif.,  Santa  Clara  Co. 
550  S.  First  St. 

Owner— Milton  F.  Samls,  ownet,  Hes- 
ter Theater.  1257  Martin  Ave..  San 
Jose,  and  Jay  McCabe.  Civic  Audi- 
torium, manager.  San  Jose. 

Remodel  building  Into  800-seat  thea- 
ter to  be  called  "Garden  Theater"; 
includes  removal  of  second  floor 
and  other  demolition,  air  condition- 
ing. 
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1/14/47 

Contract   Awarded 

Theatre    (repair    marquee) 

Cost    $3,200 
SAN  JOSE,    Calif.,    Santa   Clara   Co.. 

Liberty   Theater,  67   So.  Market   St. 
Owner — San     Jose     Theatre     Co.,    25 

Taylor  St.,  San  Francisco.  Calif. 
Architect— Otto    A.     Dekhman,     1026 

Market  St.,  San   Francisco,  Calif. 
Contractor — Rundle's    Inc.,   P.  O.   Box 

648,   San  Jose,  Calif. 


22-26 — RESIDENTIAL 
BUILDINGS 

1V14/47  •     24 

Contract  Awarded—Work  Just 

Started 
Residence      Approximate  Cost  $25,000 
SLEEPY    HOLLOW,    Calif..    Contra 

Costa  County. 
Owner — Cbanning  Kilbum,  c/o  archi- 
tect. 
Architect— Anderson  A  Simonds,  2800 

Park  Blvd..  Oakland.  Calif. 
Wood  frame  and  stucco,  seven  rooms. 

two-car  garage. 
Contractor — Runo  4  Runo,  J321  Ran- 
'  dolph  Ave.,  Oakland.  Calif. 


Engineering  Section 
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31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

1/14/47  32 

Plans   Forwarded   to   State  Board   of 


SUB .  BIDS  WANTED 


1 2-1 3— INDUSTRIAL 
BUILDINGS 


12 


1/14/47 

Contemplated — Incorporation 
,.  Articles  Filed   As  a  Santa  Clara 

^  County    Organization — Construction 

Hinges    Largely   on    Availability 

of   Materials  

Winery  Cost  $1,000,000 

SAN  JOSE.  Calif.  Santa  Clara  Co 
Owner— Tnc  Hou^^e  of  Cribari,  (B. 
Crlbari  &  Pons)  Fiore  Cribari,  An- 
thony Cribari.  Albert  C.  Cribari, 
(directors)  Commercial  Building, 
San  Jose,  Calif. 

1/14/47  ^         .  *,    " 

Sub-Contracts  Awarded — Completing 

Construction 
Awning  Manufacturing  Plant 

Estimated  Cost  $9,660 
BERKELEY,  Calif.,  Alameda  County. 

741  Folger  St.,  Berkeley.  Calif. 
Owner—Thomas  D.  Stevenson  &  Sons, 

466   California   St..    San   Francisco, 

Calif. 
Quonset  hut. 
Contractor  —  Sharp     A     NIedermyer, 

1509  Broadway,  San  Pablo,  Calif. 
Plumbing— Timmons  &  Berk.  316  15th 

St.,  Richmond.  Calif. 
Glass— Frank    Miller    Glass    Co.,    520 

16th  St,  Richmond,  Calif. 


General  contractors  desiring  sub-bid's  on  any  Job  are  Invited  to  mak*  known 

their   requirements   In   this   column.    There   is   no   charge   for  this   service 

El  Crystal  School.  San  Bruno;   Bids  Due  January  22rs~P~M^ 
Jas.  H.  McFarland  Constr.  Co..  Laguna  Honda  Blvd.,  8.  F.    (MO  1780) 
«.  &  R.  Constr.  Co..  268  Market  St..  San   Francisco   (DOuglas  7516) 
wm.  ±ior»^me^yer  Co.,  23  Mars  Street,  San  Francisco   (MArket  TC3fl) 
Richard  JJeLucchl  A  Co.,  420  San  Mateo  Ave..  San  Bruno  (San  Bruno  974) 
Moorel  &  Roberts,  693  Mission   Street.  San  Francisco  (GArfleld  8679) 
Carrtco  ft  Gautler,  365  Oo*'an  Ave..  San  Francisco   (JUnlper  4-8061) 

Mldstate  Consctruction   Companv,  427   Br>'ant   Street,   San   Francisco,  Calif 
(YUkon   6-2812) 

Heter  Sartorio.  262  Clementina  Street,  San  Francisco,  Calif.   (GArfleld  8317) 

Hospital,  Tracy,  Calif.:  Bids  due  Jan.  20,  4:00  P.  M^ 
H    E.    Kahlmann.  281   Kearny  St..   San   Francisco   (OOufTlas  »028> 
Uwinertoq  A  Walberg  Co.,  225  Bush  3t.,  San  Francisco  (GArfleld  2980) 
James  l.  Barnes  Constr.  Co.,  941    Russ  Bld^.,   6    F.    (EXbrook  8906) 
JUroentraut  &  Summers,  606  Pennsylvania  St.,   San   Francisco   fAT  2420 
Moore  Ik  Roberts.   603   MIs.slon   St..  San   Francisco    (GArfleld  8579) 
8.  C  Giles  Bt  Company.  Slli  Elks  Bldg.,  Stockton,  Calif. 

Qffioe  Quarters,  Oeot.  of  "Veterans'  Affairs,-  700  Capl{bT~Ave.,  Saoramhnto: 
Bids   open^January   14,  2   P.   M. 
continental  Constr.   Co.,   1402  Front   bt.,   Macramcnto   (Sacto.  3-1973) 
Central  California  Conitruotlor.  Co.,  802  Capitol  National  Bank  Building, 
Sacramento   (Sacramento  3-<W71). 
Htolto,   Inc.,  8451   San    Leandr.>   Street,   Oikland    'TRInidad   1064) 

High   School,    Modesto,  Calif.;    Bids   Due    February   10    «:00   P.    MT 
H.   E.   Kalilniann,   251    Kearny   St.,    Snn    Kranciso    (DOjglas   8028) 
Jas.  I.  ilames  Constr.  Co..  941  Russ  nidg..  San  Francisco  (EXbrook  6908 » 

M.  A.  Little.  1  Grand  View  Ave.,  San   i-YancJsco.  Calif.    (VA  7991) 


H«alth-<Flnai    Plan*  Will    Ba 

Started  Upon  Reoaipt  of  Permit 
Sewage  Disposal  Plant 
SAN  CARLOS,  Calif.,  San  Mateo  Co. 

Southeast  of  Brittan  Ave.  and  east 

of  Bayshore. 
Owners — Cities   of  Belmont  and  San 

Carlos,    City    Halls.    Belmont    and 

San  Carlos.  Calif. 
SUigineer  — R.    A.    Klassen,   Stafford 

Bldg.,  Redwood  City,  Calif. 
Consulting  Sanitary  Engineer — Harry 

N.  Jenks,  345  Madrono  Ave.,   jpalo 

Alto,  Calif. 


(10)  82,850  each  plants  No.  SO; 

(11)  90  each    placing  plants   No.  51; 

(12)  114   each    plants   No    52;' 
(IS)  628  each  plants  Group  B; 

(14)  490,000   each    piants    No.    67;   * 

(15)  115.000    each    plants    No.    58; 

(16)  19.000    each    placing    plants    Na. 
50; 

(17)  74,100   each    placing    plants    No. 
00; 

(18)  3,445  sq.  yds.  grass.  - 

The     State     will     furnish     certala 
plants  used  in  the  work. 


1/14/47  •     S3 

Application  Filed  for  State  Board  of 
Public  Health  Permit— Final  Plans 
Will  Soon  Be  Under  Way 

Sewage   Plant   improvements 

Cost  $65,000 

COLFAX.  Calif.,  Placer  County. 

Owner— City  of  Colfax,  city  clerk. 
City  Hall,  Colfax.  Calif. 

Consulting  Sanitary  Engineer — Hacry 
N.  Jenks,  345  Madrono  Ave.,  Palo 
Alto,  Calif. 

Sewage  treatment  plant  improve- 
ments and  enlargements. 
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BRIDGES 


1/14/47  83 

Low   and   Only   Bidder 
Highway  Planning  Cost  $66,011.80 

\JO^   ANGELES,   Calif.,   Los    Angeles 
County.    Santa    Ana    Parkway    bet 
Koamey  and  Sota  Streets. 
Owner — State  of   California.   Division 
of   Highway.s,    Public   Works   Bldg.. 
Sricramento,   Calif. 
State  Highway   Engineer— G.   T.   Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento,   Calif. 
'About    1.5   miles   to   planted. 
Jnlv    Bidder    —    Jannock    Nurseries, 
29n    Windsor    Ave.,    AUadena,    $66.- 
Oll.SO. 

Bids    opened    in     the    State    Bldg.. 
Los   Angeles,    Calif. 
The    work    involves: 
(1»   10,310   sq.   yd.s.   cultlvat.ng  areas 

to  be  planted; 
(2>  9  5    ton:i     ?ommerclal    fertlUxer; 
<3)   100    tons    ptraw; 
<4)  238  each  plants  Group  A; 
(5)   144  oach   plant  No.  8; 
(61   195    each    plant    Gn)up   B; 
<7)  35  each   plantn   No.   15; 
(^8)  2.1^8   each    plant.s    Group   C; 
(9)  16^  each  plants  Group  D; 


1/14/47  •    M 

Owner  Taking  Bids— Duo  Fob.  13, 

2  P.  M. 
Ovorhoad  Crossing   (Substruoturo) 
SANTA     BARBARA.     Calif.,     Santa 

Barbara    County.    Over    tracks    of 

Southern  Pacific  Co.  at  Salsipuodoa 

Street. 
Owner— State  of  California,  Division 

of   Highways,  Public  Works  BldCn 

Sacramento.  Calif. 
State  Highway  Bnglneor— G.  T.  Mo- 
Coy,    Public    Works    Bldg.,    Saom- 

mento,  Calif.  "^ 

Substructure  for  an  overhoad  croafl- 

Ing. 

The  work  Involves: 

( 1 )  460  cu.,  yds.  roadway  excavation ', 

(2)  2400  cu.    yds.   structure  excava- 
tion; 

(3)  3800  cu.  yds.  Imported  borrow,' 

(4)  2700   cu.    yds.  class   A   portland 
coment  concrete ; 

(5)  32.110  lin.  ft.  furnish  Douglas  fir 
piling ; 

(6)  3150  lin.  ft.   furnish   10-in.   atool 
piling;  0 


FOR   SALE 
LeRo/  Mode/  375 

2  Stogo  Fort«blo 

AIR  COMPRESSOR 

1 2  volt  •tartlRf  tysfom  with  goo* 

orator.  Oat  logloo  Drivoa.  S|irliig 

MoHotod    Axol    with    tow*bar. 

4  Now  Pooumotic  TIrot. 

Eicolloat  Coodltloo 

CURTOLA 

SHIPYARD.    INC. 

IttSI   Ifth  Ava.  OAKLAND 

ANdovor  47lt 


SUMMERBELL  ROOF  STRUCTURES 


1746  Thirteenth  St.;  Oakland,  Calif. 

From  San  Francisco  From  other  exchd 

ENterprisc   10930  TWinoak?  36? 


WILL-MIX 


County  Detention   Home,  Sacramento;    Bids   Due   February  S,  10  A.  M. 
H.   E.  Kahlmann,  251   Kearny   St,   San    FYanclsco    (DOuglas   8023) 
Jas.  I.  Barnes  Constr.  Co.,  911  Russ  Bldg,  San  Francisco  (EXbrook  690.%) 

Bingham  Construction  Company,  Rt.  2,  Box  5075.  Sacramento,  Calif.,   (sub- 
mit  bids  no   later  than   Feb  2nd.) 

Horticultural   Facilities,  San   Francisco  Jr.  College:    Bids  open  Jan.  2»,  2:30 
P.  M. 

Don  Wilson,  427  Bn,ant  Street,  S.in   Francisco,  Calif..    lYUkon   6-2710) 

Motor  Transport   Facilities,  Standard   Oil    Richmond   Hetmery;    Due   Feb.   3. 
12  Noon 

a.  S.  McKlttrick  Company,  Inc..  610  16th  St. .Oakland   (TWIn  Oaks  5070) 

NavaT'Reiervo  Armory,  Oakland.  Calif.   Bids   Due  January  29,  11    A.   M. 
James  I.  Barnes  Construction  Co.,  9*1   Russ  Building,  San  Franclaco,  Calif.. 
(EXbrook  6906) 


LUMBER 

ALUMINUM 

GARAGE    DOORS 

Olid 

CORRUGATED 

ALUMINUM    SHEETS 


PANELS 

4f  Cor  Now  Nopo 

1994   OAKDALE   AVE. 

Cf  r.  Raakia  St. 

Phone  ATwotcr  4180 

GREATER  CITY 
LUMBER  CO. 


'    Build  wHh  BASAUTE 

Llglit¥reight  Mafonry 
BUILDING  UNITS 


Por  coNiplefo  iNfermorloo 
calf  •  tASAlfTf 
RoprotOMtotive  ■  • . 

CliarUt  W.  Olliiet 

Main  Oflic* 
T«l*phon«  Napa  2260 

Harolii  A.  Pries 

T«l«phon«  CamplMll  3369 

A.  C.  LOMNIOl 

Talaphon*  Slocklon  2. 2439 

1. 1,  tryan 

Tal«phoo«  Maryi villa  3065- R 

Out  tiombero 

Talaphon*  Socromanlo  6-3976 

Tlionioi  Coryell 

T«l»phon«  BErltaUy  9471-W 

L««  Ksnwerthy 

T«l«phon»Willitt209-J 

Waltsrtrewsll 

Son  Fronciico  Offks 
Talcphen*  OAr6*id  3758 


■UlLDIRtl  You  Mv*  tims,  labor  and  money 
when  you  build  with  BASALITE.  The»«  llghl- 
wsight  matonry  building  unit*  offar  parman- 
anca  with  minimum  axpanta  for  mointanonca. 
BASALITE  i«  ovoiloblo  in  o  rang*  of  *iio«  and 
thopot  to  mast  tha  individual  raquiramant*  of 
buildings  of  avary  datcription.  BASALITE  it 
aaty  to  hondia,  making  building  quicks  timpla. 

•  lAAMEDJATE  DELIVERY  of  BASALITE  Light- 
waight  Matonry  Building  Units  I  Thara's  acon- 
omy,  ttrangth  and  parmonanca  with  BASAL- 
ITE.. .  plan  to  build  with  BASALITE  I 

Otkor  BABAIT  BalMloo  Prodoctrioclodo... 
•OCK,  SAND  end  ORAVfl 
STEEL  TANKS 
REAOY-MIXEO  CONCRETE 
REFRIGERATION  (Walk-In  Bexas) 
RIf-RAP  STONE 
for  Horbor  and  Rivar  Bonk  Pretaction 


BASAMTE 

Ligfifwelghf  MASONRY   BUILDING   UNITS 


r    MORTAR  ANP 
L  PLA.STtR  MIXER 

available  NOW! 


I 


PRECISION 
BUILT 


Oa  tacit  oMs 


I 


»  * 


5  time-saving 
reasons  why 
WILL-MIX  will 
make  exfro 
money  for  you  1 

1. 

forlobta  — voty  le 

tew  to  any  lob.  Na 

/  whip  whila  towing. 

2o 

fott  and  aoty 

to  oporotc. 

3o 

Right  haight  for 
fott  loading. 

4o 

Thorough  mix  on 
•vtry  botch. 

So 

-Owmpt  diraclly  into 
wk**lborrow  er  box. 


wHIil 
far  podlecR 


COMPARE  WILLMIX'i 
sturdy  conttruction  and  out* 
funding  features  with  thoM 
of  any  other  mixer  on  the 
market  today.  Mounted  on  a  4"  channol 
steel  electrically  welded  chassit,WlLL-MIX 
is  built  for  heavy-duty  service.  Mixing  dr^m 
has  sides  of  3/ 16"  steel  plate  and  1/4"  steel 
plate  ends.  Adjustable  paddle  blades  scrape 
drum  clean  every  revolution— giving  quick, 
smooths  uniform  mix  every  batch.  The  gears 
are  machine-cut,  noc  cast,  for  quicker  oper> 
ation.  WILL- MIX'S  double-sealed  bearings 
keep  grease  io— morur,  sand  and  dust  ouc 
The  rugged,  4  H.  P.  water-cooled  engint 
runs  cool  in  the  hottest  weather,  and  is  en* 
closed  in  an  aluminum  detachable  hood. 
Mounted  on  roller  bearing  steel  wheels  with 
finest  pneumatic  tires,  the  compactly  de- 
signed WILL-MIX  gives  you  smooch  towing, 
easy  storing  and  years  of  trouble-free  service. 

6.8  Cu.  H.  Capacity 

Writt  TmJsv  fw  Furtk^r  Dftmib  mm  J  Prkt, 


"^^ 


■  ABAIT    ROCK    CO.,    IMC,    Dopt.    Of.,   NAPA,   CALIPORNIA 
flontt   Io   HkPk.  STOCKTON,  BUNNTVAiB 


Ooofor 
TIRRITORIIi 
AVAILAtLI 

•     Wrffo  l>Of 


WHITE  SUPPLY  CO. 

Manufacturmn  Agmntt 

525  Mission  Street,  Son  Francisco  S 
DOutflat  2aS9 


V 


I 


i. 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  JANUARY  14.  1947 


(7)  772  each  drive  timtMr  pUe*  and 
ate«l  piles; 

(8)  6  each  steel  pile  spUoea; 

(9)  442,000  lbs.  furnish  bar  relodCorc- 
iDg  steel ; 

(10)  442,000  lbs.  place  bar  relnfoorclng 
steel ; 

(11)  9500  lbs.  anchor  bolt  aaaemblles; 

(12)  500  Un.  ft.  new  track; 

(18)  915     lln.     ft.     remove     exiating 
tracks ; 

(14)  174    lln.    ft    relocating    ezlatlng 
track; 

(15)  engineer's  office. 

All  track  materials  In  connection 
with  items  13,  14  and  15  will  be  fur- 
nished free  of  cost  to  the  contntctor. 

Specifications  obtainable  from  the 
above  office. 

1/14/47  •    83 

Owner  Taking  Bids— Due  Feb.  1S, 

2  P.  M. 
-Bridge  (Substructure) 

REDDING,  Calif.,  Shasta  County. 
Across  the  Sacramento  River. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento, Calif. 

Substructure  for  a  bridge. 
The  work  involves : 
(1)  8400  cu.  yds.  structure   excava- 


Nelson  A  Moore,  La  Conner,  Wash., 
8192,286. 
Hall-Atwater,  Seattle,  Wash.,  |192,- 

862. 
Gaasland  Construction  Co.,  Belling- 

ham,  Wash.,  $196,946. 


tlon  ,type  A; 

(2)  1800  cu.   yds. 
tion,  type  B; 

(3)  1450  cu.   yds. 


structure  excava- 

__.    ^  _       class    A    Portland 

cement  concrete  structure; 
■  '(4)  1350  cu.   yds.   class    A    portland 
ceAent  concrete  footing  block ; 
(6)  4700  lbs.  miscellaneous  steel; 

(6)  20,810  lln.  ft.  furnish  steel  piling; 

(7)  619  each  drive  steel  piles; 

(8)  62  each  steel  pile  splices; 

(9)  219,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(10)  219,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  engineer's  office. 
Specifications   obtainable  from  the 

above  office. 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 
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1/14/47 

Contract  Awarded 

Runway  Lighting  Rehabilitation; 

Spec.  18129  Coet  WAiO 

SAN   DIEGO,  Calif.,   San    Diego   Co. 

Naval  Air  Station,  North  Island. 
Owner  — 11th   Naval  District,   Public 

Works     Department,     1220    Pacific 

Highway,  San  Diego,  Calif. 
Plans  by  engineering  department   of 
„  owner. 
Includes   Installation  of  the  runway 

lights,     underground    diict    system 

and   miscellaneous  work. 
Contractor  —  S.    A.    Cummlngs,    3450 

Kite  St..  San  Diego,  Calif. 
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STREETS  AND 
HIGHWAYS 


1/14/47  40 

Hearing  of  Protests  Set  for  Feb.  3, 
2  P.  M. 

Street  Improvement 

SAN  FRANCISCO,  Calif.  Pacheco  St 
between  42nd  and  43rd  Aves.  and 
crossing  of  Pacheco  St  .and  42nd 
Ave. 

Owner  —  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall.  San 
Francisco,  Calif. 

City  B:nglneer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Includes  fill  and  excavation,  grad- 
ing, 8-in.,  12 -in.  and  15-in.  vitrified 
clay  pipe  sewer,  10-in.  vitrified  clay 
pipe  culvert,  brick  manhole  and 
catchbasins,  15x6-in.  vitrified  clay 
pipe  Y-branches,  d-ln.  vitrified  clay 
pipe  side  sewers,  unarmored  con- 
crete curb,  asphaltlc  concrete  pave- 
ment, two-course  concrete  sidewalk, 
water  services  and  water  main. 


between  westerly  line  of  Orange 
Ave.  and  easterly  line  of  Eucalyp- 
tus Ave. 

Owner— City  of  South  San  Francisco 
Daniel  J.  Hyland,  City  Clerk,  City 
Hall,   South   San  Francisco,  Calif. 

Works    Engineer  —  John    Estes,    City 
Hall,  South   San   Fnanclsco,  Calif. 
Specifications   obtainable   from   the 

office  of  the  engineer. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 


/ 


41 


88 


1/14/47  • 

Owner  Taking  Bids— Due  Feb.  13, 
2  P.  M. 

Overcrosslngs   (Substructure) 

SAN  MATEO  COUNTY,  Calif.  Bay- 
shore  Freeway  between  South  San 
Francisco  and  Burlingame. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento, Calif. 

Substructure  for  four  overcrosslnge. 
The  work  involves: 

(I)  9250  cu.   yds.  structure   excava- 
tion f 

(3)  5086   cu.   yds.   class   A   portland 
cement ; 

(8)  18,100    lbs.    anchor   bolt    assem- 
blies; 

(4)  75,996  lln.  ft.   furnish   untreated 
timber  piling; 

(6)  5040  Un.  ft   furnish   10-ln.   ateel 
frtllng: 

(6)  4975  lln.  ft  furnish   12-in.   steel 
piling ; 

(7)  19  each  steel  pile  splices; 

(8)  2148  each  driving  plies; 

(9)  755,000  lbs.  furnish  bar  reinforc- 
ing steel ; 

(10)  755.000  lbs.  place  bar  reinforcing 
steel ; 

(II)  1  each  new  manhole; 

(12)  196   lln.    ft    6-ln.   vitrified    clay 
pipe; 

(13)  engineer's  office. 
Specifications  obtainable  from  the 

above  office. 


1/14/47  *0 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO,  Calif.,  Sacramento 
Co.— State  Highway  Engineer  G.  T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  for  which 
bids  will  bp  opened  in  Los  Angeles 
on  February  6,  1947: 

XI-S.D-78-B,C,  between  0.9  mile 
east  of  Santa  Ysabel  and  2.4  miles 
west  of  Julian :  Plans  (including  sales 
tax),  82;  cross-sections  (Including 
sales  tax),  $6.77;  total  cost  plans  and 
cross-sections  (including  sales  tax), 
88.77. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans,  speci- 
fications and  proposal  form  must  be 
addressed  to  the  office  of  the  State 
Highway  Engineer,  P.  O.  Box  1499, 
Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not   returnable  for  re- 

Sa!n  DIEGO  COUNTY,  Calif.- A 
representative  of  the  district  office 
of  the  State  Division  of  Highways 
will  meet  prospective  bidders  for  the 
proposed  project  in  San  Diego  County 
(XI-S.D-78-B,C),  for  which  bids  are 
to  be  received  in  *  Lios  Angeles  on 
February  6,  194T. 

Said  representative  will  meet  pros- 
pective blddece  at  Santa  Ysabel  store 
and  post  office  on  January  30,  1947,  at 
1  P.  M. 

1/14/4T  *0 

Contract    Awarded 

Street   Improvement;    Spec.  20,160 

Cost  87,893.50 
SAN   FRANCISCO.    Calif.,    Lakeview 

Ave.,  between  Ashton  and  Jules. 
Owner   —   City    and    County    of    San 

Francisco,     Department     of    Public 

Works.    Room    282    City    Hall,    San 

Francisco,    Calif. 
City  Engineer  —  Ralph  Wadsworth, 

Cltv   Hall.   San   Francisco,  Calif. 
Contractor— E.  J.  Treacy,  425   Dewey 

Blvd.,    San    Francisco. 
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34__DAMS,  RESERVOIRS  A 
DREDGING 

1/14/47  •     84 

Owner  Taking  Bids — Due  Jan.  21, 
2  P.  M. 

Savannah  River  Dam 

AUGUSTA,  Ga.  18  miles  northwest 
of  Augusta. 

Ownei^-U.  S  Engineer  Office,  Sa- 
vannah, Oa. 

Plans  bv  owner. 

Low    bid    of    824,670,216.    submitted 

January  6  by  Horrison-Knudsen,  Inc. ; 

Utah  Construction  Co.,  Peter  Kiewlt 

Sons  Co.,  et  al,  was  rejected.     . 

1/14/47  84 

Low  and  Only  Bidders 

Fish  Rearing   Facllltlee    Cost  8171,188 

BOWMAN'S  BAY,  Wash.  Bowman's 
Bay  Marine  Biological  Station, 
about  six  miles  south  of  Anacortes, 
Wash.,  Deception  Pass  State  Park. 

Owner — State  Department  of  Fish- 
eries, Mllo  Moore,  director,  1808 
Smith  Tower,  Seattle,  Wash. 

Includes  1620  ft  8-ln.  translte  pipe, 
4346  lln.  ft.  iron  and  steel  pipe  from 
1-in.  to  12-ln.,  940  lin.  ft  concrete 
drainage  pipe  from  12-in.  to  24-in. 
reinforced  concrete  intake  structure 
and  powerhouse,  frame  pumphouse, 
pumping  equipment,  brick  veneer 
duplex  residence,  17  reinforced  con- 
crete ponds,  utilities. 

Low    Bidder  — A.    W.    Stevens    Con- 
struction Co.,  Mount  Vernon,  Wash., 
8171.188. 
Other  bids  January  6  were : 


CjpMFORT  AIR,  INC. 

CIRYSLEie^AlRTEMP 

Automatic  Heating  and  Air 
f|  ConditioninK 

\^    "Packaged"  Air  Conditioners 
-^'       Copiniercial  and  Industrial 

"  't.  Refrigeration. 

< '  • 

'{  Complete  Shop  and 

Service  Facilttiei. 

• 

2100  •  17HI  St.  HiMlock  204t 

S«H  FraHeUca.  Calif. 


1/14/47 

Contract    Awarded 

Sidewalk  and  Loam  Planting  Strips: 
Spec    20.199  Cost  8M72.50 

SAN  FRANCISCO.  C.«illf..  ^th  Ave. 
(west  Mde)  between  Noriega  and 
Quintara  Streets  and  S7th  Avenue 
(east  side)  between  Moraga  and 
Noriega  Streets. 

Owner  —  City  and  County  of  San 
Francisco.  Dept  of  Public  Work?, 
Room  282  City  Hall,  San  Francisco. 

Calif.  ^     „r     ^ 

City  Engineer  —  Ralph  Wadsworth. 

Cltv    Hall.    San    Francisco,   Cnlif. 

Work    Involves : 
(1)  14,320  sq.  ft  two-course  concrete 

sidewalk ; 
'2)  542  cu.  yds.  loam  in  place. 
Contractoi^Patrlck     R.     Kelley.     935 

Rockdale  Dr.,  San  Francisco.  Calif. 


1/14/47  40 

Owner  Taking  Bids — Due  Jan.  29, 

2:30  P.  M.  (Unit  Quantities) 
Street  improvements;  Spec.  25,238 
SAN  FRANCISCO,  Calif.  Bella  Vista 
Way    between    Sequoia    Way    and 
Avoca  Alley,  Avoca  Alley  between 
''Bella  Vista   Way   and   Myra  Way, 
Myra  Way  between  Omar  Way  and 
Avoca  Alley,  and  Omar  Way  from 
Myra    Way    easterly     to     existing 
pavement. .  including    Intersections 
of    Bella    Vista    Way   and    Dorcas 
Way;  Bella  Vista  Way  and  Rock- 
dale   Dr;    Myra    Way    and    Omar 
Way  and  Myra  Way  and  31st  St 
Owner  — City    and     County     of    San 
Francisco,     Department    of    Public 
Works,    Room    282    City    Hall.    San 
Francisco.  Calif- 
City     Engineer  —  Ralph     Wadsworth. 
City  Hall,  San  Francisco,  Calif. 
The  work  involves : 

(1)  110  lln.    ft    15-ln.    vitrified   clay 
pipe  sewer; 

(2)  620    lln.    ft    12-in.    vitrified    clay 
pipe  sewer; 

(3)  180    lln. .  £*,^«Jn..  Ylttlfled    clay 
pipe  sewer;     '         "^^--^— .u^- 

(4)  90   Un.    ft    10-in.    vitrified    clay 
pipe  culvert;  *      . 

(5)  6  each  brick  manholes; 

(6)  4  each  brick  catchbasins; 

(7)  2  each  15x6-ln.  vitrified  clay  pipe 
Y-branches; 

(8)  9  each  12x6-ln.  vitrified  clay  pipe 
Y-branches ; 

(9»  4  each  8x6-ln.  vitrified  clay  pipe 
Y-branches ;  jr 

(10)  210    lin.    ft    6-in.    vltVled    clay 
pipe  sewer; 

(11)  1610  lln.   ft.   unarmor#i  concrete 
curb :  jjfc 

(12)  2270  sq.  ft.  6-in.  clas^Wiconcrete 
pavement : 

(13)  20.600  sq.   ft   6-in.   class  E   con- 
crete pavement ; 

(14)  lump   sum,   alteration   ^f    exist- 
ing improvements; 

(15)  13  each  water  services,  long,  at 
$20; 

(16)  6  each  water  services,  short,  at 
812: 

(17)  lump  sum.  water  main,  83981 ; 

(18)  lump   sum.    street   lighting    sys- 
tem, complete. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  85,  refundable. 

m 

1/10/47  *0 

Owner  Taking  Bids— Due  Jan.  22, 

10  A.  M. 
Bridges  and  Approaches,  Colorado 

Project  F-272  (12). 
OTERO  COUNTY,  Colo.   S.  H.   No.   6. 

between  Manranola  and  Fowler. 
Owner— State   Highway    Department, 

F.  H.  Young.  518  State  Office  Bldg.. 

Denver.  Colo. 
State   Engineer  —  Mark   U.   Watrous, 

512     State     Office     Bldg.     Denver, 

Colo. 
Includes  construction   of  bridge  with 

gr.    surface    approaches   0.014    mile 
long. 


1/14/47 

Low  and  Only  Bidders 

Steel  Water  Mains;  Sec  S  and  4 

Cost  $60,200 
SACRAMENTO,    Calif.,    Sacramento 

County.   ^ 
Owner— CitJ^f    Sacramento,    H.    G. 

Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 
City  Engineer— Fred  Klaus,  City  Hall, 

Sacramento.  Calif. 
Furnish    and    lay   24-ln,    steel   water 

main  in  two  sections  as  follows: 

Section  No.  3 — Furnish  and  Install 
24-ln.  welded  steel  water  main  from 
present  terminus  of  a  24-in.  welded 
steel  water  main  at  5Ist  and  R  Sts, 
In  a  westerly  direction  on  R  St.  to 
45th  St.,  removing  the  present  16-ln. 
cast  iron  water  main. 

Section  No.  4 — Furnish  and  install 
24x%-ln.  welded  steel  pipeline  from 
present  terminus  of  24-ln.  welded 
steel  pipeline  on  the  south  side  of 
Southern  Pacific  right-of-way  at  59th 
and  R  Sts..  southerly  on  59th  St  to 
5th  Ave.,  thence  westerly  on  5th  Ave. 
to  58th  St.,  terminating  on  5th  Ave. 
at  58th  St 
Low   Bidder— Tom   L   Gogo,   10,024  S. 

Figueroa    St.,    Los   Angeles,    Calif., 

$60,200. 

Other  bids  submitted  January  10 
were : 

N.  P.  Van  Valkenburg,  Sacramento, 

$67,117. 

Pacific  Pipeline  &  Engineer,  Ltd., 
El  Cerrito,  $68,671.14. 

Underground  Construction  Co.,  Oak- 
land, $74,198. 

A.  Telchert  A  Son,  Inc.,  Sacra- 
mento, $74,410. 


(4)  1   each  4-ln.   valve  InsUllatlon; 

(5)  lump   sum,   concrete   anchors. 
The     following     contractors     have 

been  furnished  with   plans:   * 

E  E  .Lowell,  Box  148,  Vallejo, 
Calif. 

George  Sllnsen.  2255  Silverado 
Trail,   Napa,  Calif. 

Barrett  *  Hilp,  918  Harrison  St, 
San  Francisco,  Calif. 

Underground  Construction  Co.,  75th 
Ave,  and  San  Leandro  Blvd.,  Oak- 
land, Calif. 

Stolte  Inc..  8451  San  Leandro  St, 
Oakland,  Calif. 

Cory  &  josiln  Inc..  512  Golden 
Gate   Ave.,   San    Francisco,   Calif. 

McGuire  &  Hester,  796  66th  Ava, 
Oakland,  Calif.  .    ^ 

Pacific  Pipeline  &  Engineers  Ltd., 
2128    San     Pablo    Ave.,     El    Cerrito, 

Calif. 

John  Pestana.  16411  E.  14th  St, 
San  Leandro.  Calif. 

Peter  Sorensen,  927  Arguello  St, 
Redwood    City,   Calif. 

Central  California  Constr.  Co.,  Inc. 
116  Errie  St.,  San  Francisco,  Calif. 

Conduit  Construction  Co.,  1630 
Webster   St,   Oakland,    Calif. 

Albert  Mangs,  Box  2309,  Rt  2, 
Rldgewood  Road.  Redwood  City,  Cal. 


Bids — Due    Jan. 
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1/14/47 

Owner    Taking 
2  P.   M. 

Gas  Main";   Serial  No.  04-203-47-54 

BENICIA,  Calif.,  Solano  Co.,  Be- 
nlcla    Arsenal. 

Owner — U.  S.  Engineer  Office.  74 
New  Montgomery  St,  San  Fran- 
cisco.  Calif. 

Plans  by  engineering  department  of 
owner. 
The  work  involves: 

(1)  1040  lln.   ft   4-ln.   pipe   coating; 

(2)  1000  lin.  ft  4-in.  pipe  installation; 

(3)  40  lin.  ft   8-ln.    pipe  sleeve; 


PONDEROSA  PINE 


INTERIOR 


TRIM 


Western  Pile 

tiniT  etMMii 

1  201    HARRISON    STRUT 

SAN     FRANCISCO.     3 

Telepkoee  UNderkill  8684 


BURKE     FORM     CLAMPS 


SNAP  TIES  TIMBER  RINOS        CURING  COMMHJND 

kJKJnSION  JOINT      COLUMN  CLAMPS         SCREED  SUPPORT| 

THREAI>ED  RODS  REINFORCED  PAPER 

Alt  Typei  of  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  San  Francisco Phone  GArfield  8768 
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1/14/47 

Low    Bidder  ._.».,„. 

Grading,  Etc.  Cost  $67,316.05 

PHOBNIX-YUMA  HIGHWAY,  Ariz. 
U.  S.  80  from  lateral  15  east  1  mile 
to    Lateral    14  „,   ,. 

Owner  —  Arizona  State  HlRhway 
Commission.  17th  and  Jackson  Sts., 
Phoenix.    Arts. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  draining,  base  ma- 
terial, mixed  bituminous  surfacing. 

Low  Bidder  —  Tiffany  Constr.  Co., 
-Box  846.  Phoenix.  Arls..  867.316.0B. 


1/19/47  *0 

Owner  Taking  Bide— Due  Jan.  22, 

10  A.  M. 
Bridge  and  Approaches 

F.A.P.  No.  F-96  (2) 
OTERO  COUNTY.  Calif.  S.  H.  No.  6, 

between  La  Junta  and  Swink. 
Owner— State   Highway    Department 

F.  H.^oung.  618  State  Office  Bldg. 

Denver,  Colo.  , . 

State   Engineer  —  Mark   U.    Watrous. 

512     State    Office     Bldg.     Denver, 

Cola 
Includes    concrete    and    steel    girder 

bridge,   gravel  surface   approaches, 

0.265  mile  long. 

^  —  ■  -  -        ■    - 

1/10/47  •  40 

Owner  Taking    Bids — Due   Jan.   20.    8 

P.    M. — Street    Improvement;    Spec. 

No.   1151 
SOUTH     SAN     FRANCISCO.     Calif. 

San    Hilateo    County.     Second    lane 


FOR     SALE 

300  THOUSAND  B.  M.  FEET 

USED  10"  X  10"  O.  P. 

10.  13,  14.  16,  17  FOOT  LENGTHS 

Phone  CRockett  73 


N 


MAPE  IN  THE  WEST 
for  Western  Industries 


BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 

Se/et  Office*  •  Son  Frondico.  Lo»  Angela*,  Portland,  Seattle, 

Solt  Lake  City,  Honolulu 

Sfeel  Phnttt  South  Son  FronciKO,  Lo»  Angelet,  Seottle 

FobrUating  Works  i  So.  Son  Franci*co,  Alameda,  Lo*  Angale* 

MI/(  Dspof*  t  Son  Prondico,  Lo«  Angela*,  Portlond,  Seattle 


STtlEL 


J.P.OWEN^ 

Building  Contractor 

BETTER    HOMES 

INDUSTRIAL 

COMMERCIAL 
CHURCHES    A    SPECIALTY 

On  o  Cosf  Plus  Bash  or  Fee  Only 

• 

HEAVY    CONSTRUCTION 
EQUIPMENT    AVAILABLE 

For  Defailed  fnformaf/on  Call  of 

2009  SHATTUCK  AVE. 

BERKELEY.    4,    CALIFORNIA 
Phone  THomwall  9743 


A 
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90  days;  2200  lbs.,  f.o.b.  Oakland;  net 
awarded  contract  by  the  Bureau  of 
Reclamation,  purchasing  agent, 
Room  416  U.  S  Customs  House.  Den- 
ver. Colo.,  under  Spe:  1542  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Coram,  Calif.,  at  the  option  of  the 
b dder,  m'sptllaneous  structural  steel 
for  230-kv.  switchyard  extension, 
Shasta  power  plant;  Central  Valley 
Project,  California.  The  material  will 
be   installed    by    the   government. 
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1/10/47 

Preliminary  Plans  In  Progress 

Bow   Lake   Pipeline  Cost  S600.000 

Near  SEATTLE.  Wash.  South  ol 
Seattle  In   Bow  Lake  Airport  area 

Owner— Cltv  of  Seattle,  City-County 
Bldg.,    Sealtle,    Wash. 

City  Engmeer  —  Charles  Wartelle, 
City-County    Blag.,    Seattle.    Wasn. 

Includes  48  In.  line  from  So.  120th 
to  So.  160th  Sts.,  a  5,000.000-gal. 
I  reservoir  near  So.  160th  and  24th 
Ave.  S.  and  a  pumping  plant  be- 
tween  S.   112th  and   S.   120th   Sts. 
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1/14/47 

Low    Bidders 

Floor    Covering    and     Acoustical 
Tpeatmentr    Spec.   1618 

DENVER,  Colo..  Building  No.  9.  Den- 
ver Federal  Center,  three  miles 
wrst   of   Denver.  ^ 

Owner — U.  SL  Bureau  of  Reclamation. 
Walker  R.  Young,  chief  engineer, 
Denver,  Colo.  ^ 

Plans  by  engineering  department  of 
owner. 

Includes  furnishing  and  installing 
4200  sq.  ft.  aiiphalt  tile  floor  cov- 
ering for  Sch.  1  and  furnishing 
and  applvlng  930  sq.  ft.  acoustical 
material  for  Sch    No.  2. 

Low  Bidder— John  C.  Reevea  &  Co., 
Denver,     Colo,     (Sch.    ir    I996.11; 

(Sch.   2)    »2W.57. 
Second    and    thTrd    low    bids    Jan 

9  were: 

IjRuren    Burt    Inc.,    Denver,    Colo., 

(1)   11167.60;    (2)   9258.54. 
Daniels  &  Flaher  Stores  Co.,  Den- 

er,    Colo.,    (1)    ?1755. 


Calif. ;  terms,  will  not  accept  unless 
Bureau  accepts  cement  bid  on  Jan.  8. 

Riverside  Construction  Co.,  Los  An- 
geles, Calif..  $2.60;  ship  10  days;  -.- 
900,000  lbs.;  fob.  Oro  Grande,  Calif. ; 
terms  net :  10%  price  clause. 

Monolith  Portland  Cement  Co.,  Loa 
Angeles,  Calif.,  |2.48,  less  S%  trans- 
portation tax;  ship  1  day;  1.900,000 
lbs.;  terms  net;  f.o.b.  Southern  Pa- 
cific Railroad. 
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1/14/47 

Transmls#on  Line  Materials 

Bids  Wanted 

MISSOURI  BASIN  PROJECT,  Ne- 
braska—Until January  20,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Inv.  67.500-F  for  furnishing 
pole  bands,  guy  clips,  conehead  bolts, 
etc.,  f.o.b.  shipping  point  and/or  Ger- 
-ing  and  Sidney,  Neb. 

Specifications  obtainable  from  the 
above  office. 
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1/10/47 

Contract   Awarded 

Water  Main;    L8-372         Cost,   $41,845 

OAKLAND,   Calif.,   Alameda   County. 

Mountain     Blvd.     bet.     Upper     San 

I^ggnndfo    Filter    Plant     .ind     Oak 

Knoll  Blvd. 
Owner— East    Bay    Municipal  -Utility 

District,    Room    406,    512    16th    St., 

Oakland.  Calif. 
District   Engineer— John  S.  Long^well, 

512  16th  St.,  Oakland,  Calif. 
Includes    Installing    approx.    5860    l.f. 

30-ln    welded   steel   water  main. 
Contractor — Pacific    Pipe    Line    Son- 

structlon   Co..    Engineers,    Ltd.,   and 

R.  V.  Wllsort,  2128  San   Pablo   Ave^ 

E!  Cerrito,  Calif.  ,* 

1/10/47  V, -M 

Contract  Awarded 

Well  Discharge  Lines,  Etc.  Cost  $8750 

SAN  FRANCISCO,  Calif.  Golden 
Gate  Park. 

Owner — Park  Commission  of  the  City 
and  County  of  San  FranclSco,  Ger- 
ald J.  Linares,  secretary.  McLaren 
Lodge.  Golden  Gate  Park,  San 
Francisco,  Calif. 

Plans  by  owner. 

Includes  relocation  of  booster  pumps, 
piping  and  Installation  of  new  well 
discharge  lines  at  the  water  works. 

Contractor— Pacific  Pumping  Co.,  9201 
San  Leandro,  Oakland,  Calif. 


1/14/47 

I  Conduit    and     Fittings 
Bid     Opening     Date     Extended     from 

Jan.   10  to  Jan.  20.   2   P.    M. 

COLUMBIA  BASIN  PROJECT, 
Washington.  —Until  January  20,  2 
P.  M.,  bids, will  be  received  by  the 
U.  SL  Bureau  of  P.eclaniation,  Den- 
ver, Colo.,  under  Spec.  G-38,166-A  for 
furnishing  rigid  steel  conduit  and 
couplings  and  conduit  fittings  f.o.b. 
shipping  point  and/or  Odair,  Wash. 

Specifications  obtainable  from  the 
above   office 
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1/14/47 
Reinforcement  Bai» 
Bids  Wanted 

COLUMBIA     Basin     project, 

Washington.- Until  January  21,  2  P. 
M.,  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Denver.  Colo., 
under  Inv.  G-38,187-A  for  reinforce- 
ment bars,  fob.  shipping  point  and/ 
or  Odalr,  Wash. 

Specifications   obtainable  from   the 
above  office. 


Owner— Lawrence    V.    Metcalf.    1098 1  «o«ld«noes   (600) 
ISa^^  St,  San  Fraucwco,  Calif.    SAN  JOSE.   Calif 

Plans    by  .  contractor. 

Concrete  block,  ateol  frame,  one- 
story. 

Contractor — Stolto,  Inc.,  §481  8an  Le- 
andro   St.,    Oakland,   Cahf. 

Roofing— Alta  Roofing  Co..  976  In- 
diana  St.,  San  Francisco,  Calif. 

Plumbing,  Heating  4c  Sheet  Metal 
—Monterey  County  Plumbing  Co., 
8276  San  Leandro  St.,  Oakland,  CaL 

Electric  Wiring— Manning  A  Whit- 
aker.  375-9th  St.,  San  Francisco, 
Calif 

Glass- Cobbledlck-Klbbe  Glaas  Co. 
Washington  &  Third  Sts.,  Oakland, 
Calif. 

Mill  Work— California  Mill  A  Lumber 
Co.,  340  Townsend  St,  Slan  Fran- 
cisco, Calif. 

Hardware— Marshall -Newell  Supply 
Co.,  Spear  Sc  Mission  Streets,  San 
Francisco,    Calif. 

Lathing  A  PlasVfting— Bay  Flasterr 
Ing  Co.,  632  Atlantic  Ave.,  Alameda, 
Calif 

Overhead  WooUeii  Doors^-Oleasen  A 
Richardsoif,  1368  Park  Ave,  Em- 
eryville,   Calif. 
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43— MACHINERY  AND 
EQUIPMENT 
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Cost  $5,000,000 

.>., ,    .   Santa   Clara   Co., 

66  acre  site  on  N.  First  St..  ad- 
jacent to  the  Rosrmary  Gardens 
Subdivision;  >  west  aide  of  Gish 
road. 

Owner — San  Jose  Development  Com- 
pany,   9fr    contractors 

Plans  by  owner. 

Contractor  —  McKeon  Construction 
Company,  9*t  Taraval  St.,  8an 
Francisco,   Calif. 


Supplies,  Equipment 

Sub-Contract 

Information 
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1/14/47 

Supplies  and  Materials 

Bids  Wanted 

PANAMA  CANAL,  Canal  Zone.— 
Bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for  fur- 
nishing supplies  and  materials  as 
follows: 

January  17 
Sch.    8504—14,000    ft.    Carbon    steel 
pipe,  %  and  2  inches:  24  bench  vises; 
10,800    tin-plate    cans    with     friction 
covers;   200  globe  valves;   20  valves; 
3000  expansion  anchors;  24  extension 
ladders;  360  fitch  brushes;  264  flow- 
ing  brushes,    skunk   hair;    10,000   lbs. 
rock  salt;'  10,000  lbs.  lump  rosin. 
January  20 
Sch.    8505 — 20    steel    furniture    sec- 
tions; 10  steel  office  tables;  20  wood 
swivel      typists'      chairs;      144      pipe 
wrenches;  24  tinners'  shears;  3  gross 
harness  snaps;  6  maple  meat  blocks; 
50   plepes    polished    plate    glass;    4000 
lbs.  cocoa  fiber;  80  pairs  rubber  knee 
boots:  6000  yards  36-ln.  cotton  sheet- 
ing; 81/3  gross  lead   pencils;   20  tool 
holders   and   8  cuttlng-off  tools. 

Sch.  8502 — 8  wood-cutting  circular 
saws;  200  cleaning  brushes,  steel 
wire;  6000  3-oz.  packages  steel  wool 
and  2300  lbs.  do ;  2500  fibre  dry  loofa 
sponges;  200  lbs.  paste  compound  for 
cleaning  and  reflnlshlng  painted  sur- 
faces; 36  lbs.  powder  silver  polish; 
500  60-yd.  rolls  1-ln.  masking  tape; 
8400  sheets  alumlnum-oxlde  abrasive 
cloth,  9x11  In.;  105  reams  flint  paper; 
24  50-yd.  rolls  garnet  paper;  48  discs 
garnet  paper;  1V4  reams  garnet  paper, 
waterproof ;  40,000  sheets  kraf t  wrap- 
ping paper. 
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1/14/47 

Sub  Contracts  Awarded 

Work    Underway 

Medical-Dental     Building 

WALNUT     CREEK,     Calif.,     Contra 

Costa  County. 
Owner  —   Dr.    E.    F.    Winn,    Walnut 

Creek     Calif. 
Architect— Chester    H.    Trelchel,    696 

Cleveland     St.,     Oakland.     Calif. 
Frame,  wood  exterior.  one-«tory.  Co- 
lonial design. 
Contractor    —    A.    McCloud.    Walnut 
Creek,  Calif. 
_     ._    Roofing— Martinet  Sheet  MeUl  Wks, 
1/14/47  *3       g3Q   Escobar,   Maitlner.   Calif. 

Fencing  _^    Flumblng    —    Champion    and    Lehto, 

Bid  Opening  Date  Extended  From       -      Walnut    Creek,    Calif. 

Jan.  14  to  Jan.  15,  3  P.  M.  Heating    A    Sheet    Metal    —    Walnut 

SACRAMENTO,  Calif..  Sacramento  creek  Sheet  Metal  A  Furnace  Co.. 
Co.— Until  January  15,  3  P.  M.,  bids  East,  Walnut  Creek.  Calif, 
will  be  received  by  the  Sacramento  Qlas.s — Sanders  Glass  Co..  315  lUh 
Municipal  Utility  District.  James  E.  St.,  Oakland,  Calif. 
McCaffrey,  general  manager  and  Brick  and  Stone  Work  —  Berryhlll 
chief  engineer,  California  Fruit  Bldg.,  and  Roach,  393  40th  St.,  Oakland, 
4th  and  Jay  Sts.,  Sacramento,  Calif.,       Calif. 

for   furnishing  and    erecting   one   in-    Grading— Manual    Lemos,   Rt.    1,    Box 
dustrial  woven  wire  fence  and  gates        387,   Ripon,   California, 
at  the    operational    yards   of    Sacra-    Lumber     -    Lafayette    Lumber    and 
mento  Municipal  Utility  District,  59th       Supply    Co..    Tunnel    Road,    Lafay- 

and  R  Sts.,  Sacramento,  Calif.  ®**t'„*^?"',r            t        v,       r*       a^^ 

Specifications  obtainable    from    the    Mill  Work-Hoga«.Lumber  Co     Sec- 

ahnve  office  i     ond  *   Alice  Sts..  Oakland,  Calif, 

above  oirice.  ,  Hardware— Simon   Hardware,  Broad- 

■  i     way   &  Eighth   St.,  Oakland,  Calif. 

1/14/47  *"  (Painting— Roy    E.    McQuary,    Walnut 

Cofferdam  Lafayette,  Calif 


1/14/47  ** 

Sub  Contract  Awarded — Construction 

25%    Complete 
Factory  ^      „       „ 

OAKLAND,    Calif.    Alameda   County. 

B.   8th   St.,  and  52nd   Ave. 
Owner  —    Peerless    Stucco    Co.,    2921 

Elmwood    Ave.,    Oakland,    Calif. 
Architect   —   Irwin    M.    Johnson.    449 

MaoArthur    Blvd..    West.    Oakland, 

Calif.  .    „, 

Structural  Engineer— John  A.  Blume, 
68  Post   St.,   San    Francisco,  Calif. 

Steel,  stucco,  multi-quonaet  ware- 
house, one  story-  office  portion  two 
■tories.  .   ^ 

Contractor  —  Sharp  A  Niedermyer 
1809   Broadway.    San    Pablo.    Calif. 

Plumbing  —  Mlnogglo  Bros..  2316 
Telegraph    Avenue.    Oakland,   Calir 

Electric  Wiring  and  Glass  Work 
not  let  yet. 

1/14/47  .     ** 

Sub-Contracts  Awarded— Work  Just 

Starting 
Prefabricated  Clasorooma  (8) 
PACIFIC   GROVE,    Calif.,    Monterey 


OVERHEAD  GARAGE  DOORS 


Low    and    Only    Bidders 

CENTRAL     VALLEY      PROJECT, 
California. —The    following    submitted 
bids  Januarv  7  to  the  U.   S.   Bureau 
of    Reclamation,    Walker    R.    Young, 
chief    enginenr,    Denver,    Colo.,   under 
Spec.    1571   for   furnishing  aftd   deliv- 
ering   f.o.b.     shipping     point     and/or 
Coram,    Calif.,     the     structural    steel 
cofferdam   for   inalntcnance   of   spill- 
way  apron   at   Shasta   Dam,   Central 
Valley    F'roject,    California.    The    cof- 
erdam  will  be  installed  by  the  gov- 
ernment. 

American  Bridge  Co.,  Denver,  Colo, 
fob.  Gary,  Ind.,  $171,865,  1,987,600 
pounds,  net 

Consolidated  Steel  Corp..  f.o.b. 
Ix)s  Angeles,  Calif.,  $228,700,  2.075,000 
pounds,    net. 

Independent    Iron  Works.  Inc..  f.o.b. 
I  Oakland    $279,533,    1,142    tons.    net. 

Willamette      Iron     &     Steel,     f.o.o. 
Portland,       Ore,      $319,680.      2,000,000 
I  pounds,   net 


SUB-CONTRACT 
INFORMATION 


Linoleum    —    Linoleum    Studio,    261B 
Telegraph  Ave.,  Oakland,  Calif. 


1/14/47  *< 

Contractor    Taking    Sub    Bide— No 
Due  Date  Set 


ELECTKILALLY 
OPERATED  DOORS 

toVERHEAD  DOOR  CO. 

I  Phoit*  Olympic  631  a 

S420  San   Pablo   Avo„   OAKLAND 
e 
Phono  jumper  4-7897 
$731   Mission,  SAN    FRANCISCO 


42— MISC.    SUPPLIES   AND 
MATERIALS 

1/14/47  ** 

Diesel   Engine   Fuel 
Low   and   Only   Bidders 

SACRAMENTO,  Calif..  Sacramento 

Co Following    submitted    bids    Jan. 

10    to    the    State    Purchasing    Agent. 
Sacramento,   Calif.,  for  diesel   engine 
fuel   as    follows : 
QUO.    34590.    REQ.    62011: 

15  000  gallons  diesol  engine  fuel 
delivery  in  5000-gallon  lot8  at  Le- 
moore    maintenance    station. 

Sunland  Refg»  $  0724  per  gal : 

Shell  Oil  Co..  $.07  at   Lemoore : 

Tri    State  Oil   $.067. 

Calif.  Fresno  Oil  C.i..  $.07. 
QUO    34591.  REQ.  S2012: 

15  000  gallons  diesel  engine  fuel, 
delivered  5000-gallon  lots  at  Coalinga 
maintenance    station. 

Tri  State.  $069: 

Shell    Oil    $065   at    Coalinpa: 

Sunland,    $.074 : 

Calif.   Fresno  Oil  Co ,  $07. 


44 


1/14/47 

Portland  Cement 
Low  and  Only  Bidders 

DAVIS    DAM    PROJECT.    Arizona- 
California —The    following  submitted 
b.d  Januar>'   10   to  the   U    S.   Bureau  j 
of  Reclamation.  Customs  House,  Den-  I 
ver,  Colo.,  under  Inv.  C-44,297-B-l  for 
furnishing  5000  bbls.  portland  cement,  i 
type    II.    low-alkali.  In    paper   sacks, 
fob.     shipping    point    and/or    Barp, 
Calif.,  and/or  Parker  Dam.  California. 

Southwestern  Portland  Cemen^t  Co., 
Los  Angeles.  Calif.,  1-A  $2.60;  ship  5 
days ;  1,900,000  lbs. ;  f.o.b.  Vlctorville, 


1/14/47 

Steel    Reservoir   Roof 

Contract    Awarded 

Near  SCOTTKDALE.  Ariz— Alli- 
son Steel  Co..  Phoenix,  Ariz.,  at  $72,- 
000  awarded  contract  by  the  City 
Clerk  of  Phoenix.  City  Hall.  Phoenix. 
Ariz.,  for  the  installation  of  a  stetl 
resenoir  rcof  for  a  20,000,000, -gal - 
on  reservoir  located  near  Scortsdale, 
Ariz.,  for  the  city. 


1/14/47  4 » 

Sub   Contracts    Awarded 
Work     Underway — Foundations 
Auto   Sales    and    Service    Building 

Cost    $70,000 

BURLINGAME:.     Calif.      San      Mater 

County    California  and   Peninsular 


Gamerston  &  Green  Lumber  Co. 

WfcolMof*  ond  Jobbing  fords 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Saa  Praiicitce— ItOO  Amy  St. 


O«klaad~2001  LlvlN«ttoa  St. 
KEf/of0  4.|fft4 


» 


I 


Associated  Wood  Products  Co. 


7.W  Wood  We  I'uUi." 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


1/14/47  *- 

Structural   Steel 

Contract   Awarded  ^ 

CENTRAL     VALJ.EY      PROJECT, 

Calif.   —  Fabri-Steel   Co..   1061   19th 

*»f^W-    Ave.,  Oakland.  Calif.,  at  1252.50  shit 


USED    TIMBER 

250,000    ft.    7    X    8    —    30    ft. 

Bridge  Ties 
290,000   ft.   7    X    17    —    30   ft. 
Bridftc  Stringers 
50.000  ft.    12  X    12   —   30  ft 
100,000  lin.  ft.  Piling 

Other  Misc.  Siier 

Josoph  D.  Bollingor  It  Co. 

1905  Cypress  Street 
Oakland.  Calif. 
TWinoaks  6177 


hIdonMi 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTIUCTION^ 


^  BY   MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cobliiof  Slnlit 

Woll   CoblnoH 

Floor  Coblnett 

TO  FIT  ANY  KITCHEN 


■T.rijrfp    R' 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN    f  KANCISCO 
I  OS    ANr.fm 


COASTWIDE  SERVICE 


POPTLANL 
SIATTir 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNdorlini  2727 


••■ 


mMmm^mita^' 


\ 


■"^r*^—— ^    n„    B^ 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  JANUARY  M,  1947 


TUESDAY.  JANUARY  M.  1947 


DAILY    PACIFIC    BUILDER 


PACE  7 


County.  Pacific  Grove  High  SchooL 

Owner— PacKlc  Orove  High  School, 
A.  B.  Ingham,  principal  and  super- 
intendent; L.oren  Smith,  secretary 
of  board,  Pacific  Grove,  Calif. 

Architect  —  Robert  Stanton,  Pebble 
Beach,  Calif. 

Contractor — Stolte,  Inc.,  24S1  San  Le- 
andro  St.,  Oakland,  Calif. 

Roofing— C.  L.  Frost,  1221  Fremont 
St..  Monterey,  Calif. 

Plumbing  and  Heating— Pacific  Heat- 
ing &.  Plumbing  Co.,  554  Del  ^onte 
Ave.,  Monterey,  Calif. 

Electric  Wiring— Del  Monte  Electric 
Co.,  635  Cass  St.,  Monterey,  Calif. 

Glass— Thomas  H.  French  Co.,  131 
Lighthouse  Ave.,  Monterey,  Calif. 

Window  Shades  and  Linoleum — D.  C. 
Curtmlngs  Co.,  801  Lighthouse  Ave., 
Mu.iterey,  Calif. 

Ha^d^  ood  Floors— E.  G.  Finn  Hard- 
wood Floor  Co.,  735  Laguna  Honda 
Blvd.,  San  Francisco,  Calif. 

Lumber  and  Mill  Work  —  Peerleas 
Lumber  Co. 

Hardware  —  Marshall-Newell  Supply 
Co.,  Spear  and  Mission  Sts.,  San 
Francisco,  Calif. 

LathinK  and  Plastering— Bay  Plas- 
tering Co.,  632  Atlantic  Ave.,  Ala- 
meda, Calif. 


RECORITED 
NOTICES 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


JANUARY  13,  1047 


REPAIR  FIRE  DAMAGE,  flOOO;  521 
Grove  St;  owner,  George  Jue;  con- 
tractor, Carl  J  Fung  &  Co. 

REMOVE  FRONT  FACADE,  $500; 
37  Waverly  Place ;  owner  Mun  Seek 
Kee  Loo  Association;  contractor,  R 
A  Cullen. 


er  and  builder,  Mr  and  Mrs  V 
Ruero,    et    al. 

ALT  Processing  &  Packing  Plant, 
$5000;  230-240  Drumm  St;  owner, 
Bridge  Investment  Co..  c/o  con- 
tractor; bullaer.  Fred  J  Early  Jr., 
Co:,   Inc..  169  Pine   St.  „  »„  ^ 

2-&T  Ft  Apts,  (2)  |24,5C0  ca ;  E  30th 
Ave  100  ft  A  125  ft  So  Cabrlllo; 
owner  and  builder,  T  G  Meyer  & 
Sons,    200   Quintara    St 

1-ST  Fr  Produce  Stand,  $1000;  3W 
cor  3rd  St,  Thornton  Ave;  owner, 
J  E  WalUr,  901  Earl  St.;  builder, 
day   work 

ALT  Dwelling,  $500;  1415  Irving  St; 
owner  and  builder.  A  M  Jerald, 
1207   32nd  Ave. 

ALT  Dwelling,  $600;  43  Manchester; 
cwner,  Vincent  Raucatove,  prem; 
builder,  A  C  Llndgren,   346  Lowell. 

1-ST  Fr  dwelling,  $7000;  NW  cor 
Douglass  &  Duncan ;  owner  and 
builder,  H  Crocker,  681  Market; 

ALT  Flats,  $1000;  1527  Golden  Gate 
Ave;  owner  and  builuder,  J  T 
Hart,  prem. 

ALT  Dwelling,  $2000;  2662  Bufch  St; 
owner.  Venice  Majors,  2660  %  Bush 
builder,  D  H  &  T  Sullivan,  666 
Mission. 


OAKLAND 


DWELLING  (1-story,  6-room),  $6000; 
1008  106th  Ave;  owner  and  builder, 
J  M  Walker,  1831D  University  Ave, 
Berkeley;  architect,  Paul  Hammar- 
berg,  2  Norwood.  Berkeley 

ALTERATIONS,  $750;  1430  Franklin 
St ;  owner,  Davles  &  Mejla.  prem ; 
builder,  Swanstrom  &  Stahl,  2034 
Hoover  Ave. 

DUPLEXES  (l-story,  lO-room)  (2), 
$9420  ea;ch;  1825-1827  E  22nd  St; 
owner  and  builder,  D  McAdams, 
1433  65th  Ave. 

ADDITION,  $2500;  10508  Dante  Ave; 
owner  and  builder,  Rachel  Mat- 
thews. P  O   BOX;  36,   Elmhurst   Sta. 

DWELLING  (1-story,  4-room),  $8800; 
2133  101st  Ave;  owner,  M  J  Pen- 
nella,  9851   E  St 

ADDITION,  $3000;  10815-23  MacAr- 
thur  Blvd;  owner  and  builder,  Chris 
Thim.  3120  Sheffield  Ave. 

ALTERATIONS,  $600;  537  53rd  St; 
owner,  Bennett  MCfJaev.  537  53rd 
St;  builder,  I  Purldelll,  4912  Shat- 
tuck  Ave.  J 

DWELLING  (l-story,  5-room).  $5500; 
10210  Longfellow  Ave;  owner,  Ed- 
win N  Stenbro,  758  56th  St ;  builder. 
A  Stenbro,  2432  107th  Ave;  1-story 
eara^e.  $450. 


BUILDING    (l-story,    frame),  $3000;  _._„_.  ^„.. 

SW  corner  Shafter  Ave  and  Hawes  IgXraGE.^SOO;  3717  Randolph;  own- 

er  and  builder,  T  A  Stallard,  prem. 

DWELLING  (l-story,  4-room),  $3500; 

10150    Foothill     Blvd ;     owner     and 


St ;  owner,  Homelite  Corp ;  con 
tractor,  DeLucca  &  Son. 
ALTERATIONS  (shop  and  mezza- 
nine), $2000;  982-984  Guerrera  St; 
owner,  C  C  Mougos ;  contractor,  not 
selacted. 

REMODEL  (basement  Into  apart- 
ment). $2000;  1712  Webster;  own- 
er, Bryant;  contractor,  Donnelly 
Roofing  Co. 

ALTER  BUILDING,  $1800 ;  1527  37th 
Ave;  owner,  Mrs  Saufom;  contrac-, 
tor,  Callagy  &  Meeks. 

FIRE  REPAIRfS,  $2000;  2919  Califor- 
nia St;  owner,  Robert  Pavilla;  day 
work, 

INSTALL  (partitions  In  offices), 
$18,000;  537  Market  St;  owner,  H  H 
Hilp,  et  al;  contractor,  Barrett  ft 
Hllp. 

INSTALL  (partitions),  $800;  454  Va- 
lencia St;  owner,  Irish -American 
Hall  Assn ;  contractor,  John  Casey 
&  Son. 

REPAIR  FIRE  DAMAGE.  $7000;  2950 
Pacific  Ave;  owner,  E  Newhall; 
contractor,  Ira  W  Cobum. 

STUCCO  REAR  WALL,  $900;  4029 
Balboa  St;  owner,  Mrs  A  Rae;  con- 
tractor, Wm  Horatmeyer  Co 

CONCRETE  FLOOR.  $500;  453  Cort- 
land Ave ;  owner,  M  Vick ;  day 
work. 

REPAIR  FIRE  DAMAGE,  $600;  749 
Laguna  St ;  owner,  G  Schenone ; 
contractor,  Leonard  Salomon. 

INSTALL  (piping  and  machines), 
$2000;  1350  Grant  Ave;  owner,  A  M 
Koven  and  Albert  Silverman ;  con- 
tractor, Joseph  G  Sand  Co  and  Co- 
lumbia Electric  Co. 

BUILDING  (l-story,  frame).  $8000; 
W  side  31st  Ave  300  ft  S  Ulloa  St; 
owner  and  builder,  August  Hall- 
gren ;  architect,  C  O  Claussen. 

BUILDING  (l-story,  frame),  $8000; 
W  Vienna  25  ft  S  Brazil ;  owner  and 
builder.  B  C  Hoecker. 

BUILDINGS  (l-story,  frame)  (7), 
$6700  each ;  NE  comer  41st  Ave 
and  Santiago,  E  line  4l8t  Ave  25, 
50.  75.  125,  150.  175  N  Santiago  St; 
owner.  Atlas  Realty  Co;  contrac- 
tor. Pacific  Coast  Construction  Co. 

REPAIRS,  $500;  275  Valencia  St; 
owner,  B  &  W  Auto  Parts;  day 
work. 

REPAIR  FIRE  DAMAGE,  $2000;  607 
Frederick  St ;  owner,  Mrs  Sanders ; 
contractor,  Ira  W  Cobum. 

REPAIR  FIRE  DAMAGE.  $528;  716 
Arguello  Blvd ;  owner,  T  McGov- 
em ;  contractor,  Ira  W  Cobum. 

ALTER    KITCHEN,    $750;    1530    8th 
Ave;    owner,    Andy    Lacbay;    con- 
tractor. Wm  Cunningham. 
BUILDING    (l-story,    frame).    $8700; 
..S  side  Shields  25  W  Vernon;  owner, 
■  Arnold  Blum;  contractor,  Joe  Blum 
REPAIR  FIRE  DAMAGE,  $500;  2400 
Pacific  Ave;  owner,  J  Nelson;  con- 
tractor. Ira  W  Cobum. 
ALTER     (and     Install     machinery), 
,  840  Bryant  St ;  owner,  Pateraon  Pa- 
cific    Parchment     Co;     contractor, 
Eckert  Engineering  Corp. 
ALT.  Flats,  $5(.H) ;  .iy6  Shotwell :  own- 


builder.  Harold  Jess  Rodgers,  10168 
Foothill  Blvd;  l-story  garage,  $500. 

DUPLEX  (l-story.  8-room>,  $9000; 
144345  E  33rd  St;  owner,  Harry 
Schuster,  10326  E  14th  St;  builder, 
J  A  Sutton,  10916  Noveldo  Dr;  ga- 
rage. $400. 

ALTERATIONS,  $3500;  1008  23rd 
Ave;  owners  and  builders,  R  Bet- 
tencourt  and  J  C  Ollveria,  1008  23rd 

ADDITION,  $1000;  1601  E  14th  St: 
owner  and  builder,  John  O  Luque, 
l.V)5  Washington  Ave.  San  Leandro. 

ADDITION,  $1200;  828  Filbert  St; 
owner,  W  Beliveau,  prem ;  builder, 
W  F  Wllloughbv,  2821   Atwell  St 

ALTERATIONS,  $900:  4701  E  14th 
St;  owner.  George  Jan.s.san.  prem; 
builder.  Geo  W  Bates.  9509  Olive  St. 

ELECTRIC  SIGN.  $700;  5445  College 
Ave;  owner.  Walter  Trueb.  prem; 
builder.  Albert  L  Getz.  2816  E  9th  St 


PALO  ALTO 


RESIDENCE  and  GARAGE.  $15,000; 
370  Southampton  ;  owner.  R  J  Tripp. 
363  Klngsley  Ave;  builder,  Dal  En- 
gineering Associates,  698  Menlo 
Oaks  Dr. 

RESIDENCE  and  GARAGE.  $7300; 
2580  Cowper  St ;  owner,  Curtis  Day, 
537  Brvant  St;  builder.  West  Bay 
Construction  Co.  537  Bryant  St. 

ALTER  RESIDENCE.  $1000;  382 
Channlng  Ave;  owner  and  builder. 
V  M  Aldvlch,  283  Lyton   Ave. 


SOUTH    SAN    FRANCISCO 


LOCKER  and  SHOWER  (for  work- 
ers!, $17,900;  S  Linden  Ave;  owner, 
E  I  DuPont  De  Nemours,  S  Linden 
Ave,  South  San  Francisco;  builder, 
Parker,  8teffen.<s  &  Pearce,  188 
South  Park.  San  Francisco. 

DWELLINGS  (2).  $5000  each;  Mag- 
nolia Ave;  owner  and  builder,  H  P 
Carrey.  116  Green  St.  South  San 
Francisco. 

DWELLINGS  (2),  $4200  each;  School 
St;  owner  and  builder,  O  Blandlnl, 
606  Olive  Ave. 

SAN   JOSE 


ADD     TO     RESIDENCE.     $600;     845 

Plaza  Dr;  owner  and  builder,  V  F 

Van   Dalsen,  premises. 
ADD    TO    BUILDING.    $13,000;    1999 

Park    Ave;    owner  and    builder,    B 

Mazzone.   premises. 
RESIDENCE,     $8800;     1298     Roycott 

Way ;  owner.  Dewlt  Parks ;  builder, 

F  L   Forsyth,  1181   Pine   Ave,   San 

Josa 


HANGAR,  ••500;  Newhall  St  Alrp<frt: 
owner  and  builder,  Food  Machin- 
ery Corp. 

RESIDENCE,  $12,500;  1152  Prevost; 
owner  and  builder,  Louis  Aruto. 

ALTER  RESIDENCE,  $1000;  685  N 
Mh  St;  owner  and  builder,  Califor- 
nia Packing  Corp. 

ADD  TO  BUILDING,  $800;  483  N 
12th  St;  owner  and  builder,  E  A 
Currell,  premises. 

ADD    TO    RESIDENCE,    $2600;    1143 
Nevada  St;  owner  and  builder,  P 
L  Francini,  premises. 

RESIDENCE,    $9000;    1393    Spencer; 

owner  and  builder,  G  Moulton 
RESIDENCE,   $9100;   428  N   19th   St; 

owner  and  builder,  Wm  O'NelL 
RESIDENCE,    $8500;     1181    Spencer; 

owner  and  builder,  D  Tomacci. 
BUILDING,    $1000;    648    Walnut   St; 

owner  and  builder,  Paul  Parker, 
ALTER     BUILDING,     $500;      796    E 

Julian;  owner,  P  Bagllone;  builder, 

C  A  Jorgenson. 
BUILDING     (accessory),     $750;     917 

Asbury;  owner  and  builder,  Robert 

Gray,  premises. 
RESIDENCES    (20),    $140,000;    Rose- 
mary Gardens ;  owner  and  builder, 

McKeon  Construction  Co. 
REPAIR   RESIDENCE,   $650;    905    N 

17th    St;    owner,    J    Valentl,    prem; 

builder,  Anderson  Pest  Control,  338 

W  San  Carlos,  San  Jose. 
ADD    TO    RESIDENCE,    $700;     1118 

Vine    St;    owner  and    builder,    S    A 

Cancllla,  premises. 
ADD  TO  RESIDENCE,  $50 ;  85  Floyd ; 

owner  and   builder,   Mrs  E   N«lson, 

premises. 
ALTER  BUILDING,  $800;  797  E  Jul- 
ian ;    owner.    J    Faubert,    premises ; 

builder,  C  E  Jorgensen. 
RESIDENCE,    $7500;    17    S  33rd    St; 

owner,  Joseph  Bronk;  builder,  Geo 

Bell,  877  E  San  Antonio,  San  Jose. 
BUILDING    (office    and    industrial), 

$800,000;  725  Newhall;  owner,  Food 

Machinery    Corp;    builder.    Earl  W 

Heple,   494    Delmas   Ave,    San    Jose. 
ALTER  RESIDENCE,   $2500;  986-988 

N  17th  St;  owner  and  builder,  Mrs 

Demetrla  Arecco,  premises. 
RESIDENCE.  $6750;  482  Hamllne  St; 

owner  and  builder,  August  F  Wal- 

trip. 
ALTER      RESIDENCE,      $685;      1161 

Spencer;  owner,  T  Weaner;  builder, 

Kelly  Bros. 
BUILDING     (accessory).     $5500;     840 

N  10th  St;  owner,  Tri- Valley,  prem; 

builder.  C  N  Swenson,   1095  Stock- 
ton Ave,  San  Jose. 
ALTER     BUILDING     ($2700;     525    S 

Market  St ;  owner,  St  Claire  Motors, 

premises ;  builder,  L  W  Doxsee. 
ALTER      BUILDING      ($23,000;      570 

Race  St ;   owner,  U  S  Products  Co, 

premises;    builder.   W    W   William- 
son, 320  Market  St,  San   Francisco. 
RESIDENCE  (multi-family),  $30,000; 

1069  Willow  St;  owner  and  builder, 

O  B  Averltt. 
RESIDENCE,      $6000;      1279     Curtiss 

Ave ;  owner,  Hugh  Barret ;  builder, 

C  E  Jorgensen. 
RESIDENCE,      $6000;      1232      Curtis; 

owner  and  builder,  Steve  Tallea. 
RESIDENCE,     $7500;      415      Belmont 

Way;  owner  and  builder,  E  T  Kom- 

.sthaeft. 
RESIDENCE.     $9000;     1212     Roycott 

Wav ;  owner  and  builder,  F  L  For- 

svth. 
ALTER  BUILDING.  $1000;  45  N  San 

Pedro ;  owner,  Z^IIerbaoh  Paper  Co. 

premises:  builder,  Al  Bolel.  154  Vine 

St.  San  Jose. 
REPAIR      BUILDING      (acces.sory), 

$500:  933  Asbury;  owner  and  bulid- 

er.  Robert  Grav. 
RESIDENCE.   $8400;    983    S    11th    St; 

owner   and    builder.    John    Vlnyard. 
RESIDENCE.     $8000:      1043     Camlno 

Pablo ;     owner,     Arthur     Freeman ; 

builder.   Splvey. 
RESIDENCE.    $750;    596    N    5th    St; 

owner  and  builder.  E  Calleja,  prem. 
REPAIR    RESIDENCE.    $2000;    1201 

Shortrldge:     owner.     Pat    Emmons. 

premises :    builder.     Ted     Geske.     6 

Empev  Wav.  Campbell. 
ALTER  BUILDING.  $(»0;  55  W  San 

Carlos  :   owner,  Oswald's,  premises ; 

builder,  O  E  Anderson.  398  Menker 

Ave.   San  Jose. 
BUILDING,  $800:  498  R  4th  St;  own- 
er and  builder.  Ted  Halstead,  prem. 
RESIDENCE,  $14,000:   1470  Glen  wood 

Ave':     owner     and    builder,     H    W 

Walters. 
RESIDENCE,   $7000;    161   N   31st   St; 

owner  and  builder.  Philip  C  Henrv. 
ADD    T  OBUILDING.    ••600;    335    B 

Taylor  St;  owner.  Vegetable  Grow- 
ers, premises:  builder.  E  A  Hatha- 
way.   1275    Glen    Eyrie    Ave,    San 

Jose. 
RESIDENCE,     $9000;     1248    Roycott 

Way ;  owner  and  builder,  F  L  For- 
syth. 
ALTER    RESIDENCE,    $.'i00:    91  < -919 
Asbvjry :  owner  and  builder,  Robert 
Grav,   premises. 
ALTER  BUILDING,  $500;  221  E  San 
Fernando;   owner  and  builder,  J  C 
Woodruff,   premises. 
RESIDENCE.   $6000:    486  N  19th    St; 

owner  and  builder,  W  O'Nell. 
ALTER      RESIDENCE,     $50(T:      1102 
Plum :    owner.    J    Glaco,    premises ; 
builder,  Charles  Kelley. 
ALTER    RESIDENCE,    $900;    ••i    S 


Callan  to  John  E  Branagh. 


2nd  St;  owner.  Volunteers  of  Amer-       Callan  to  jonn  il  ""*%•»"  r-fi.- 

Ica,  premises;  builder,©  E  Ander- |     VZ'Z',     i 

son.  898  Menker  Ave,  San  Jose.        i  jan.  10,  1947— Lots  6.  8  and  14,  BlocK 


ALTER  BUILDING,  $10,000;  670  Race 
St;  owner,  U  S  Products  Corp,  670 
Race  St ;  builder,  W  W  ^llUamson, 
820  Market  St,  San  Francisco. 

SACRAMENTO 


REPAIRS  TO  BUILDING,  $500;  2422 
9th  St;  owner  and  builder,  Yee 
Wah,   premises. 

ADD  TO  BUILDING,  $2000;  38  rd  St 
and  4th  Ave;  owner  and  builder. 
Oak  Park  Baptist  Church. 

DWELLING  (6-room),  $5580;  21416th 
Ave;  owner  and  builder,  Paul  E 
Olson,  3119  63rd  St 

GARAGE  (for  living  quarters),  $1000; 
4il7  V  St ;  owner  and  builder.  Jack 
Boyle,  4108  U  St 

BUILDING  (reinforced  concrete,  com- 
position roof,  nursery),  $120,000; 
1223  Alhambra  Blvd;  owner,  F  La- 
gomarslno,  727  J  St;  builder,  Cen- 
tral California  Construction  Co; 
architect,   Harry  Devlne. 

FREIGHT  DOCK,  $2500;  213  13th  St; 
owner  and  builder,  Sacramento 
Freight  Lines,  premises. 

ADD  TO  DWELLING,  $400 ;  3515  36th 
St ;  owner  and  builder,  E  G  Carter. 

DWELLING  (5-room),  $5000;  5124 
2nd  Ave;  owner,  Roy  Johnson; 
builder,  Donald  G  Carter,  1017  J  St 

DWELLING,  $3415;  6426  13th  Ave; 
owner  and  builder,  Edward  Massey, 
5445  14th  Ave. 

DWELLING  (5-room),  $7000;  3621 
Broadway ;  owner  and  builder,  G 
Lore. 


SANTA   CLARA   COUNTY 


ADDITION,  $1500:  corner  Monterey 
&  Stone.  Ave;  owner,  H  Tatro, 
623  So  2nd  St ;  cohtractor,  M  Allen 
&  Co.,  745  Willow  St,  San  Jose. 

ADD  to  Store  bldg,  $1000;  Mpnterey 
&  Senter  Roads,  San  Jo.se;  owner, 
and   contractor,   B  A  Korf.  Box  32, 

Pacific    Grove. 

1-FAMILY  dwelling,  $5500:  101  Hl- 
way  200  ft  No  of  Morgan  Hill  City 
Limits;  owner  and  contractor,  J 
PIres,  Rt  1  Box  254-F,  Morgan  Hill. 


Completion  Notices 


JhONTEREY  COUNTY 


Recorded  Accepted 

Jan.  8,  1947-SE  130  ft  Lot  13.  Gabl- 
tan  Acres.  W  Eccles  Balrd  to 
whom  It  may  concern       Jan.  7.  1947 

Jan.  8,  1947— Ptn  Lot  41.  Block  114, 
Carmellto  Tract,  being  the  north- 
erly 90.7  ft  Wright  S  Fisher  to 
Stolte,  Inc Jan.  8,  1947 

Jan.  8,  1947— Lot  6,  Block  167,  La 
Loma  Terrace,  11th  Addition  to 
Carmel.  Herbert  Taylor  to  whom 
It  may  concern Jan.  2,  1947 

Jan.  8,  1947— Lot  4.  Block  5,  West- 
fleld  B  Tract.  A  B  and  Vera  S 
Willoughby  to  whom  It  may  con- 
cern  .'...Jan.   8,   1947 

Jan.  8,  1947— Ptn  Lot  96,  containing 
0.929  acre.  Pebble  Beach.  Helena 


4  Sunstream  Village.  Stanley  J 
and  Esther  A  Krlkac  to  whom  it 
may  concern Jan.  10,  1947 

Jan.  10,  1947— Lot  3,  Block  1,  VosU 
Subdivision,  Soledad.  Marcelo  Al- * 
barado  to  whom  It  may  concern.... 
Jan.  8,  1947 

Jan.    lb,    1947—3^77    acres    Ranch© 
San  Vicente.  Ernest  C  and  Mar- 
garet  C   Bertl   to  whom  It   may^„ 
concern Dec.   31,    1946 

Jan.  6,  1947— Lot  18.  Block  4,  Sun- 
stream  Village,  Salinas.  Selmer 
E  and  Frances  Jo  Cramstad  to 
whom  It  may  concern  ..Jan.  6,  1947 

Jan.   7,   1947— Voss   Motor  Co  West 
Market    property,    Salinas.     C    L 
and  Esther  Voas  to  Geo  L  Fisk  .^ 
Jan  .2,  1947 

Jan  7,  1947— Lot  5.  Block  4,  Santa 
Maria  St,  Salinas.  Esther  M  Roush 
to  Geo  L  Flsk Jan.  2,  1947 

Jan.  2,  1947— Lot  4,  Block  3B.  Del 
Monte  Grove,  Ist  Addition.  D  A 
and  Marie  A  Greenwald  to  whom 
it  may  concern Dec.  28,  1948 

Jan.  3,  1947— Lot  8.  Block  2,  West- 
field  B  Tract.  Albert  Davis  to 
whom  it  mav  concern Jan.  3,  1947 

Jan.  7,  1947— Lot  5,  Block  2,  Maple 
Wood  Subdlv,  Salinas.  Clement  G 
and  Georgia  J  Richardson  to  Vic- 
tor Daniels J*"-  «■   1»47 

Jan.  6,  1947—1  acre  in  Block  825, 
Pacific  Grove  Acres.  Don  and 
Bernlce  Noggle  to  R  S  Cropley .... 
Dec.    30,    1948 

Jan  8,  1947— Begrinnlng  at  comer  11 
in  Block  328,  Pacific  Grove  Acres, 
lot  96x214.  Alton  W  and  Theresa 
Jones  to  J  T  Hastle Jan.  3,  1947 

Jan.    7,    1947-Lots   2830,    2832,    2828, 

2834,  Block  40,  Del  Monte  Heights 

No  3.   Buel   H   and   Ruby    L  Van 

Deusen  to  whom  it   may  concern 

Dec.  30.  1946 

Jan.  7,  1947— Lot  12,  La  Rancherla 
Del  Carmelo.  Howard  A  Nibecker 


PITTSBURGH 

TESTING 
LABORATORY 

SiiecMSors  fe 

SMITH,  EMERY  AND  CO. 

Cempfcf*  Phytica/  and  Ckcnlcaf 
7*sf/iig  oad  fa<p«etiea 

CONCRETE  MIX.  PLACINft  AND 

TESTING 

STEEL  AND  OTHER  iUILDING 

MATERIALS 
MACHINERY  AND  EQUIPMENT 


651 
SAN 

HOWARD     STREET 
FRANCISCO 

EXbreek  1747 

■»»»-»»-»»< 


CONTRACTORS  .  .  .  Save  Money  and  Time 

BY  USING 

QUANTITY    SURVEYS 

us  JESSE  STREET  SUn*r  83&1         •         SAN  FRANCISCO 

Prepared  by     LeROY      SERVICE 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

Uh  Horrlton  StrMt       DOuglos  5S83       San  Francisco 


FOR     SALE 

TIMBERS,  wallboards,  pUmibitig, 
pipe,  miflwork,  and  other  building 
materials.  SALE  PRICES.  Urge 
•tocki  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third   Suoct,   V.Mciuia   4977 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  Street 
OAKLAND  12,  CALIF.  TWInoaks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment** 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Bock  DrIUs 

.  •  .  Comp/efe  Rental  Service  .  .  . 

THE  BIX  COMPANY  •  INC. 


S82  SIXTH  STREET 


UNderhlll  502* 


'•SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forming  and  Stamping  of  All  Kinds 
35  OILtMT  STREET  UNderhlll  6733 


to  Charles  I  Hufford Jan.  6,  1M7 

Jan.  7.  1947— Lot  3,  Block  7,  LAguna 
Grande  Subidivion.  P  F  Wilbom 
to  whom  it  may  concem.Jan.  2,  1947 

V 

CONTRA    COSTA    COUNTY 

Recorded  Completed 

Jan.  8,  1947 — Parrel  of  land  ad- 
Joininf^  Lot  14  of  the  Lewis 
Tract,  ntfar  Martinez.  Henry  B 
Lewis  to  whom  it  may  concern 
Jan.    2.    1947 

Jan.  8,  1947— Lots  41  &^  42,  BHc  3&, 
HenderBon  Tapscott  Tract,  Bl 
Cerrlto.  Ruth  J  Fell  to  Jordan 
St  Read Jan.   7r  1947 

Jan.  8,  1947— Lots  35  &  36,  Blk 
6,     Andrade      Exposition      Tract, 

'  Richmond.  Oeorge  D  McCrary  to 
Self - Jan.    6,    1947 

Jan.  8,  1947— Lots  9  &  16,  Blk  "A", 
Parkaite  Addition  to  Racetrack 
Subdvn,  Concord.  William  J  Kutz 
to  whom  it  may  concern  Jan  6,  1947 

Jan.  9.  1947— Por  Lot  13-A,  Walnut 
Creek  Park,  near  Walnut  Creek 
Hana  W  Sorensen,  et  al  to  David 
Petersen,  et  al Jan  2,  1947 

Jan.    9,    1947— Por    Lot    3,    Blk    31, 

,  Boulevard  Gardens,  El  Cerrlto 
Charles  F  Peak  to  C  Ron  Ander- 
son  Jan  6,  1947 

Jan.  9,  1947— Lots  126  to  132,  IncI, 
Blk  7,  Pittsburg  Heights,  Pitts- 
burg. Gaetano  E  Seeno,  et  al  to 
whom  it  may  concern Jan  7,  1947 

Jan.  9,  1947— Lots  13  &  14,  Blk  35, 
Hendersmi  Tapscott  Tract,  El 
Cerrito.  Roy  E  Crawford  to  Jor- 
dan 6i  Read Jan  8,  1947 

Jan.  10,  1947— Lot  7,  Tenth  Street 
Subdvn,  .  Pittsburg.  Settemo  S 
Davl.  to  Senno,  DiMaggio  &  See- 
no Jan.    6,    1917 

Jan.  10.  1947— FV)r  Lots  121  &  122. 
Rancho  Laguna  De  Los  Palos 
Colorados,  near  Orinda.  Walter  H 

Noffsinger.   Alfred  L  Holm   

., Jan.  2,  1947 

Jan.  10,  1947- Lot  6,  Blk  2,  AUa 
Punta  Terrace,  El  Cerrito.  W  J 
Tombllng  to  whom  it  may  con- 
cern  Jan.   9,   1947 

Jan.  10,  1947— Lot  22,  Whyte  Or- 
chard Estates,  Del  Hambre  Cir- 
cle, near  Walnut  Creek.  Her- 
bert A  Rawley  to  Blake  &  Cal- 
laway  ..._ Jan.   7,   1947 

Jan.  10,  1947 — Por  Lot  4,  Grace- 
land  Walnut  Home  Sites,  near 
Walnut    Creek.    Joe    P    Muzzi    to 

Self.   ..._ Jan.  9,   1947 

Jan.  10,  1047— Lot  4,  Blk  «i.  Map 
No  2  Walnut  Heights,  near  Wal- 
nut    Creek.     Milt     D     Brown     to 

Joseph  Brown Jan.  6.  1947 

Jan.  10,  1947— ^or  Lot  12,  East 
Bav  Center  Tract,  El  Cerrito.  W 

L  James   to   Self Jan.   8,    1947 

Jan  10,  1947— Lots  3,  4  &  5,  Alton 
Oaks,  Walnut  Creek.  S  Clark - 
son  Bales  to  whom  It  may  con- 
cern  Jan.   9,    1947 

Jan.  la  1947— Lot  6.  Blk  34,  Nlcholl 
^aodonald  Avenue  Civic  Cen- 
tin^  Richmond.  Kenneth  B  Hen- 
son,  et  al  to  Oscar  Holland 

Dec.      31.      1948 

Jan.  11.  1947- Lots  238  *  239.  Ro 
deo    Vista,     Unit     No    3,     Rodeo. 

Oliver.  Peters   to  Victor   Pedro 

„ Jan.  10.  1947 

MARIN  COUNTY 


Recorded  Accepted 

Jan.  10.  1947 — San  Rafael.  Marin 
Title  Guaranty  Co  to  R  C  Briggs 
Jan.    7.    1947 

Jan.  8,  1947— Kentfleld,  Marin  Jun- 
ior College  District  to  Vanzin 
Construction   Co...- Dec.  36,  1946 

Jan.  8,  1947— San  Rafael.  John  Z 
Fung  to  self Jan.  6,  1947 

SAN   MATEO  COUNTY 

Recorded  Accepted 
Jan.    10,    1947— Lots    11,    12    and    13. 
Block    8.   Redwood    Manor.    M    J 
King,  lac,  to  whom  It  may  con- 
cern  Jan.  8,   1947 

Jan.  10,  1947 — Comer  Klayton  and 
Alameda.  Menlo  Park  (ptn  Lot 
24,  Tobin  Tract).  James  A  Mc- 
KeMar  to  J  W  Cabbage  Jan.  8,  1947 
Jan.  10,  1947— Lot  8,  Block  21.  Eas- 
ton  Addition.  Burlingame  No  2. 
William  F  Cameln,  et  al.  to  Er- 
nest R  Chenler Jan.  9,  1947 

Jan.  10.  1947— Lot  21,  Block  3.  Uni- 
versity Park.  Robert  D  Fisher  to 
Lindlev  Construction  Co.Jan.  8.  1947 
Jan.  10,  1947— Lot  12,  Merrtll  Manor, 
Atherton.  Thomas  C  Stapleton  to 
Lindlev  Construction  Co.Jan.  8,  1947 
Jan.  10,  i947— N  50  ft  Lot  8,  Block  2, 
Palo  Alto  Park.  George  S  Dodson, 
et  al,  to  whom  it  may  concern 

Jan.  10.  194^ 

Jan.  10,  1947— Lot  6,  Block  47,  Red- 
wood Highlands.  Warren  P  Mon- 
tague, et  al,  to  whom  it  may  con- 
cern  Jan.    10,   1947 

Jan.  8,  1947— Known  as  1335  Hoover 
St,  Menlo  Park.  Frank  I  Back- 
lund,  et  al,  to  whom  It  may  con- 
cern  - J»n-   7.  1947 

.Tan.  8,  1947— Lot  24,  Block  11 ;  Lots 
37,  38  and  89.  Block  18,  Newbridge 
Park.    Arthur  Greenbach.    et    al, 

to  whom  It  may  concern — 

Jan.  «.  1947 

Jan.  si,  ifit— Lot  24.  N  4  ft  Lot  23. 
8  12  ft  Lot  25,  Block  16.  Revised 
Map  Salada  Beach.   Ray  T  Hlg- 

gins,  Inc,  to  Frank  Glttings 

Jan.  3.  1947 

Jan.  8^1947— Lots  7.  8,  Block  9,  Re- 
vised Map  Salada  Beach.  Ray  T 
Higglns,  Inc,  to  Frank  Glttings 

Jan.  4,  1947 

Jan.  8^  1947— Ptn  Lots  7  and  8. 
Block  U.  Bowie  Estates.  Ralph  P 
Lee  Jr.  et  al,  to  F  H  Boring 

Jan    7,  1947 


Jan.  8.  1947— SE  50  ft  Lot  14,  Block 
14,  Oak  Park.  Ralph  G  Stanley  to 

Wm  Horstmeyer  Co Dec  81,  1946 

Jan.  8,  1947— Lot  17.  Block  4.  Belle 
Monti,  Belmont.  Eugene  A  Zim- 
merman to  Harvey  Shirley 

_~ „.,..„,.. — Jan.  6,  1947 

Jan.  8.  1947— Li>ts  1  to  16,  inclusive, 
Blk  11,  Rancho  Burl-Buri,  South 
San  Francisco.  Burl-Burl  Homes, 
Inc,  to  Barrett  &  Hilp.Jan.  7,  1947 
Jan.  8,  1947— Lots  4  and  5.  Block 
100,  South  San  Francisco  Plat 
No  1.  Henry  P  Carrey  to  whom 

it  may  concern Jan.  7,  1947 

Jan.  8,  1947— Lots  9,  12  and  16,  Block 
8;  Lots  4,  6,  7,  9,  10,  14  and  15, 
Block  7,  Menalto  Park.  Earl  M 
Berendsen,  et  al.  to  whom  It  may 

concern Jan.    7,    1947 

Jan.  8,  1947— Lot  13,  Block  7.  Park- 
way Terrace,  South  San  Fran- 
cisco. James  A  Whiteside,  et  al, 
to  Lawrence  H  Smith ..  Jan.  2,  1947 
Jan.  8,  1947— Lot  15,  Block  7.  Park- 
way Terrace,  South  San  Fran- 
cisco. James  A  Whiteside,  et  al, 
to  Lawrence  H  Smith...  Jan.  7,  1»47 
Jan.  8,  1947— Lot  14,  Block  7,  Park- 
way Terrace,  South  San  Fran- 
cisco. James  A  Whiteside,  et  al, 

to  Lawrence  H  Smith Jan.  8,  1947 

Jan.  8,  1947— Ptn  Lot  B,  Dumbarton 
Acres.     California     Pacific    Title 

Insurance  Co  to  Stolte,  Inc.. 

Dec.  81,  1946 

Jan,  8,  1947— Lot  9,  Poplar  Sub- 
division No  2  Floyd  C  Shank  to 
whom  it  may  cogcem  ..  Dec.  1,  1946 
Jan.  9.  1947— Lots  21  and  22,  Sub- 
division Watlington  Park.  Wm 
Beatty  Wright,,  et  al.  to  Nichols- 
White.  Inc Jan.  4,  1947 

Jan.  9,  1947— Lots  5  and  6,  Block 
.31.  North  Fair  Oaks  Subdivision 
No  3.  Leonard  Monroe   to  whom 

It   may  concern Jan.  8,  1947 

Jan.  9,  1947— Lot  2,  Block  2,  North 
Palo  Alto.  John  Lubbe  to  Jack  H 

Magee ...Jan.   4,  1947 

Jan.  9,  1947-^ots  35,  37,  39  and  43, 
Elmwood  Gate,  Hillsborough.  Max 
Schmidt  to  whom  it  may  concern 

'..: :.... Jan.    8,    1947 

Jan.   9,  1947— NW  V6    Lot  8,   Block  9, 
New  High  School  Acres,  Redwood 
City.  P  J  Murphy  to  whom  it  may 

concern Jan.  8,  1947 

Jan.  9,  1947— Lot  12,  Block  1,  Mason 
Tract  No  2.  Sigmund  A  Rosen- 
thal, et  al,  to  I  E  Fallstrom 

J*ov.   6,  1946 

Jan.  9,  1947— Lot  6,  7.  8  and  9,  Block 
11,  Mills  Park  No  1,  San  Bruno. 
G  W  Williams  Co  to  Williams  & 

Burrows,  Inc Jan.   6,  1947 

Jan.  9,  1947— Lots  28,  29  and  30, 
Block  8,  Mills  Park  No  2,  San 
Bruno.  G  W  Williams  Co,  Inc,  to 

Williams  &  Burrows,  Inc „ 

-Jan.  8,  1947 

Jan.  9,  1947— Lot  9.  Block  6;  Lots 
3  and  5.  Block  7,  Belmont  Park, 
Belmont.     C    D    Cunningham    to 

Stolte,  Inc Dec.  81,  1946 

Jan.  9,  1047 — 0.241  acre,  ptn  Lots  7 
and  20,  Linda  Vista  Tract.  Ed- 
ward   E    Bell    to    whom    it    may 

concern Jan.  9,  1947 

Jan.  8,  1947— Hillside  Blvd  from 
Vista  Grande  Ave  to  IIB  ft  S 
Holy  Cross  Cemetery.  Pacific  Tel 
A  Tel  Co  to  Lowrie  Paving  Co, 
Inc , Dec.   81,  1946 


I  Jan.  10,  1947—2767,  2769  and  2771 
76th  Ave,  Oakland.  Nels  and  Syl- 
via R  Gustaison  to  whom  It  may 
concern '. Jan.    6,    1947 

Jan.  10,  1947— Lots  63  and  64  and 
ptn  Lots  11  and  12,  Block  N.  Map 
Fruitvale    Blvd    Tract,    Oakland. 

J  Santos  to  A  Casqueiro..— 

Jan.   8,  1947 

Jan.  10,  1947—9288  Edwards  Lane, 
Hay  ward.  Fraink  A  Stearns  to 
whom  it  may  concemJ^ui.  10,  1947 


Building  Contracts 


ALAMEDA  COUNTY 


On    E    St.   near   2nd   St.,  All   Salnta' 

ParUh,  Hayward,  Calif. 
Two-story  and  part  basement  frame 

convent  building. 
Owner — Roman   Catholic    Archbishop 

of  San  Francisco. 
Contractor — Zaballos   Bros.,  850  Soto 

St,  Hayward,  Calif. 
Recorded — January  10,  1947. 
Payments : 

Per  work  completed  10th 
each  month 76% 

35  days  after  completion J26% 

TOTAL. 181,086.00 

Bond— )81, 085 

Surety — U.  S.  Guarantee  Co. 
Limit— Auf^ust  15,  1947. 
Specifications  and  plans  filed. 

MARIN  COUNTY 

Sausalito.  Marin  County. 

One-story  single  family  frame  dwell- 
ing. 

Owner— Raymond  E.  Randolph,  Sau- 
salito, Calif. 

Contractor — Stuart     Rose,     Sausalito, 
Calif. 

Payments : 
According   to   schedule   with    Bank 
of    America,    1    Powell    St.,    San 
Francisco. 

TOTAL W,750.00 

Bond— 18.750. 

Surety  —  Great    American    Indemnity 
Company. 

Specifications  and  plans  filed. 


Valley  Estates,  near  Lafayette. 
James  A  Ganley  to  John  H  Klaaa. 
et  al  11,208.52 

Jan.  10.  1947— Lota  18  and  19,  Block 
228,  Walls  Second  Addition,  Rich-    ^ 
mond.  Associated  Builders  to  Cur- 
tis A  Wiley,  et  al — |«S«.18 

Jan.  10,  1947— Lots  84,  85  and  86, 
Walls  Second  Addition,  Rich- 
mond. Eureka  Mill  A  Lumber  Co 
to  Lawrence  Strickland .- 1334.25 


ALAMEDA  COUNTY 


Recorded  Amount 

Jan.  13,  1947— Ptn  Lots  5,  Block  A, 

Map    Huntington    Tract,   Oakland 

Airport    Sheet     Metal    Works    to 

J  P  Owens  and  Lonnle  G  Galyen 

^. 11,275.10 

Jan.  10,  1947—1010  Hampton  Rd, 
San  Lorenzo.  Lloyd  Johnson  to 
Movell  L  Day.  George  S  and 
Philena  M  Rusdlsh  |«19.12 


Plumbing  Permits 


OAKLAND 


Liens  FOed 


SAN   MATEO  COUNTY 

Jan.  8,  1947— Lot  18,  Block  11,  Sub- 
division No  1,  Mlllbrae  Highlands, 
MiUbrae.  California  Terrazzo  Co 
vs  Sante  and  Louisa  Torresan, 
owners;  T  J  Broderick  (contrac- 
tor    1226.00 

Jan.  9,  1947— Lot  4,  Block  8,  High 
School  Park  Addition,  South  San 
Francisco.  Feruccio  Coruccinl  vs 
Ulisse  Certiberl  fl,211.29 


ALAMEDA  COUNTY 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

Jan.  10,  1947Lot  4,  Moraga  Mead- 
ows, near  Onnda.  Vincent  Wal- 
ton   vs  G   Roy   Nlcolaysen,    et   al 

$381.00 

Jan.  1,  1947— Lot  8,  SSdel  Tract,  Al- 
amo Home  Sites,  near  Walnut 
Creek.  Benton  A  Wright  vs  Clyde 
WilBon-Reid,    et    al $.1,201.85 


6669  Bancroft;  owner,  ;  plumb- 

er.  C   W   Roland;    2   gas   openings. 

984-994  MacArthur;  owner.  Pac 
Coast  Salami  Co;  plumber,  F  E 
Nearhood;  "23  plumbing  fixtures;  6 
gas  openings;  40  water  connections. 
7547  Valentine:  owner,  Wm.  Thom- 
as; plumber,  N  S  Salisbury;  6 
plumbing  fixtures;  3  gas  openings; 
20  water  connections. 

9891  Tolu  Ave ;  owner,  Lincoln ; 
plumber,  N  &  Salisbury;  5  plumbing 
fixtures:  3  gas  openingfs;  20  wattr 
connections. 

1736  W  12;  owner.  Jardine;  plumb- 
er. N  P  Sheridan:  6  plumbing  fix- 
tures; 3  gas  openings;  6  water  con- 
nections. 

2527  E  23;  owner.  Clark '.(^  P'umber, 
F  Gottsteln;  plumbing  fixtures;  '• 
gas    openings;    2    water   cotinei-tions 

;     owntT,     Tracy     Bingham; 

plumber,  E  M  Muloney ;  4  plumbing 
fixtures:  2  gas  openings;  6  water 
connections. 

662  Louisiana  St ;  owner,  Tracy 
Bingham ;  plumber,  E  M  Maloney : 
4  plumbing  fixtures;  2  gas  openings; 
12    water    connections. 

654  Louisiana;  owner,  Tracy  Bing- 
ham:  plumber,  E  M  Malor.ey;  4 
plumbing  fixtures;  2  gas  openings; 
12    water    connections. 

1101-26th  St;  owner.  Golden  State; 
plumber,  Durant;  4  plumbing  fix- 
tures; 0  gas  openings;  6  water  con- 
nections. 

1790    San     Pablo;     owner ; 

plumber,  J  L  Tancready ;  10  plumb- 
ing fixtures;  1  gas  opening;  16 
water  connections. 

2602  98th  Ave;  owner,  Casquelra; 
plumber,  Wnl  Souza;  1  plumbing 
fixture;  0  gas  openings;  2  water 
connections. 


fixture;  2  water  connections 

3820  Clark  St;  owner,  P  W  Bark- 
er; plumber,  W  Griffith;  5  fixtures. 
467    14th    St;    owner,    Arkens  Dress 
Shop;  plumber,  H  Taylor;  4  fixtures; 
20  water  connections 

2362  E  23rd  St;  owner,  T  Nierlng; 
plumber,  F  Nearhood;  7  fixtures;  3 
gas  outlets;  14  water  connections. 

1233  87th  Ave;  owner,  A  Chestnut; 
plumber,  O  Hanson ;  5  fixtures ;  4  gas 
outlets;  20  water  connections. 

1068  71st  Ave;  owner.  J  Simmon; 
plumber,  J  P  Ollveria;  5  fixtures;, 8 
gas  outlets;  14  water  connections 

8941  San  Leandro  Blvd;  owner ; 

plumber,  E  Maloney;  2  gas  outlets. 

703  37th  St;  Owner.  H  Furman; 
plumber,  H  Weber;  2  fixtures;  2 
water  connections. 

19th  and  Telegraph'VAve;  owner, 
Geo  Brdwn;  plumber,  W  Griffith;  12 
fixtures;  7  gas  outlets;  18  water  con- 
nections. 

465  Crescent  St;  owner,  R  E  An- 
derson; plumber,  P  Bruno;  4  fix- 
tures; 7  water  connections. 

814  Alice  St;  owner.  Moody;  plumb- 
er, Durant;  1  fixture, 

4109  Porter  St ;  owner,  McChestney ; 
plumber,  Durant;  5  fixtures;  8  gas 
outlets;  11  water  connections. 

4677  Davenport;  owner,  E  Carroll; 
plumber,  J  Mckeever;  6  fixtures;  8 
gas  outlets ;  20  water  connections. 

4003  Pampas:  owner,  O  Johnson; 
plumber,  R  A  Roeber;  6  fixtures;  8 
gas  outlets;  10  water  connaction, 

920  Moorpark;  owner,  R  Magee; 
plumber,  R  A  Roeber;  10  fixtures;  6 
gas  outlets;  20  water  connections. 

10626  E  14th  St;  owner,  General 
Motors  Co;  plumber,  J  Marsony;  19 
fixtures;  4  gas  outlets;  SO  water  con- 
nections. . 
1682-84  17th  St;  owner.  F  Ortiz; 
plumber,  P  Bruno;  10  fixtures;  6  gas 
outlets;   20  water  connections. 

3361  MacArthur  Blvd ;  owner,  Oold- 
eur ;  plumber,  J  McKeever ;  8  fixtures ; 
1  gas  outlets;  1  water  connection. 

1931  102nd  Ave;  owner,  J  Walker; 
plumber,  J  Faalo;  5  fixtures;  8  gas 
outlets ;  9  water  connections. 

2243  102nd  Ave;  owner,  J  Walker; 
plumber,  J  Fazio;  5  fixtures;  8  gaa 
outlets;  9  water  connections. 

2249  107th  Ave;  owner,  J  Walker;' 
plumber,  J  Faalo;  6  fixtures;  3  gas 
outlets;  9  water  connections. 


ALAMEDA  COUNTY 


Recorded  Accepted 

Jan.  13,  1947—2915  Carlsen  St,  Oak- 
land. Lester  O  and  Mrs  L  O 
Petersen  to  whom  It  may  concern 

Jan.  3.  1947 

Jan.  13.  1947— 1909H  Vine  St,  Berke- 
ley.  Bayard    C   Rucker   to   Hugo 

Schmitz Dec    15,   1946 

Jan.  13.  1947— SE  Lot  1,  Block  P. 
Map  Melrose  Acres  on  Morcum 
Ave,    Oakland.    Louis    Freschl    to 

Ungarettl  A  Son Jan.  10,  1947 

Jan.  IS,  1947— Lot  6,  Block  E.  Tract 
708,  Eden  Township,  Alameda  Co. 
Franklin    R   Bates   to   Stanley  M 

Davis Jan.  10,  1947 

Jan.  13,  1947— Lot  8,  Block  F,  Tract 
708.  Eden  Township,  Alameda  Co. 
Stanley  M  Davis  to  whom  it  may 

concern Jan.  10,  1947 

Jan.  13.  1947— House  on  lot  19  and 
ptn  Lot  21 ;  house  on  Lot  23  and 
ptn  Lot  21 ;  house  on  Lot*  27  and 
29;  house  on  Lots  31  and  33,  Block 
42.  Map  Athens  Park.  Oakland. 
J  M  Walker  to  whom  it  naay  con- 
cern  Jan.  8,   1947 

Jan.     13,    1947—1684    Francisco    St, 
Berkeley.  Chas  and  Marie  Moore 
to  W  Vernon  Bernard     Jan.  6.  1947 
Jan.    13,    1947— House   on    ptn    Lots 
11  and   12;   house  on   ptn  Lot  12; 
house   on    Lot   22,   Block   33,    Map 
Beverly  Terrace.  Oakland.  Ralph 
Kroll  to  Harry  Kroll       Jan.  10.  1947 
Jan.  13,  1947— House  on  ptn  Lots  8. 
9   and    10;    house   on    ptn    Lot  6; 
house  on  ptn  Lots  6  and  7;  house 
on  ptn  Lots  7  and  8;  house  on  ptn 
Lots    10   and    11,    Block    33,    Map 
Beverly  Terrace,  Oakland.  Ralph 
Kroll  to  Harry  Kroll  ..Jan.  10,  1947 
Jan.  11.  1947— Lots  80  and  81.  Block 
C,    Map    Fruitvale    Villa    Tract, 
Oakland.    Bernard    M    and    Fern 

Davis  to  James  A  Ganley 

Jan.   10,  1947 


Recorded  Amount 

Jan.  11,  1947—1115  Peach  St,  Ala- 
meda. Melrose  Building  Materials 
Co  vs  C  L  and  Dorothy  M  Bryant 

and  Jacob  Vlsscher  471.(B 

Jan.  11,  1947-9889  Burr  St,  Oak- 
_  land.  Melrose  Building  Materials 
"  Co   vs  Jacob  Vlsscher,   George  E 

and  Adrienne  C  Hummel $71.03 

Jan.  11,  1947—175  Euclid  Ave,  San 
Leandro.  Melrose  Building  Mate- 
rials Co  vs  Jacob  Vlsscher,  An- 
thony  and   Mary   Morano $98.48 


Non-Responsibility 


OAKLAND 


2961  Summitt;  owner,  Dr  Bills; 
plumber,  J  Marsony H  6  gas  outlets. 

2070    Webster    St;     owner ; 

plumber,  J  M  Dale;  2  gas  outlets. 

1228  Peralta  St ;  owner,  C  Mayf  ield  ; 
plumber,  J  Bruce;  1  fixture;  1  gas 
outlet:  2  water  connections. 

22nd  and  Brush  Sts;  owner,  Beklns 
Storage  Co;  plumber,  L  J  Madden;  1 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPKR  STS. 

SAN  FRANCISCO 

UNdcrhill    3144 


CONTRA  COATA  COUNTY 

Jan.  8,  1947— Parcel  of  land  adjoin- 
ing Lot  37  of  Moraga  Sstates 
Subdivision,  near  Orlndsu  Sidney 
B  Epstein  as  to  Improvements  on 
property. 


ALAMEDA  COUNTY 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 


lOfh    &    nivi«»ion    Slr«^ts    -    KAN    FKANCIStO 
Main  Office  A  Factory.  401  PaHflr  Av^..  Alsm.'ds 


Kl>«>ndikv    2-til4>;; 
L  Nk*-»M<r>.i  ?..<•" 


Jan.  11,  1947—1981  San  Pablo  Ave, 
Oakland.  Qulnto  A  Bruna  Bar- 
Botti  as  to  improvements  on  prop- 
erty. 

Jan.  13  ,1947— Lot  9  and  ptn  Lot  10. 
Block  37,  Map  of  land  on  Oak- 
land Point,  Oakland.  Eleanor  E 
Garrison  as  to  Improvements  on 
property.  

Release  o^Liens 


RUSTIC.   PLYWOOD  OR   ALL- 
ALUMINUM    CONSTRUCTION 

Rcaldentlat    end    Cemmerolai 
—FREE    ESTIMATE*— 

•        •        •         ^ 

Elaiy  Overhead   Door  Co 

Phone    THornvvsH   Silt 


a  ■  ■  a  a  B  B  88  iJ-rrmt»  9  a  ■•■      *808  San  Pablo  Ave..  B*rk..lr» 


CONTRA  CO»TA  COUNTY 


Recorded  Amount 

Jan.  10,  1947— Lot  82.  Upper  Happy 


John  D.  McLaagUin 

CONSULTING  ELECTRICAL 
ENGINEER 

1««1    RUM   BLDQ.— KXbrook  »712 
taO  Junipers  fterra      -      DE   1019/ 


Sisalkraff  Reinforced 
Building  Paper 

POI  CUilNa  AND  rtOTICTINO  CONCRITI 
SHIATHING  AND  COVIRIN*  MATIRIAL 

Tough  —  Waferproof  —  W>iidproof 


GUNN   CARLE  &   CO. 

20    Pottc.o    Ave.  JNdcrhill    5480  San    Franc.sco 


GLASS  and  GLkZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
.     Shower  Doors, 

Tub  Enclosures.     . 

MedicJne  Cabinets 

SAN  FRANCISCO  GLASS  Ca. 


5234  MISSION  STRCET 


SAN  FRANCISCO,  12 


Phone:  Diilawarc  75 U 
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Classified  Advertising 


1--    MISCELLANEOUS 


Are  you  Interested  in  well -trained, 
■uallfled      men?       SUPERINTEND- 
ENTS. ARCHrnBCTS.  BJNOINBSBRa 
PRAFTSMEN.   SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEERS. 
CONSTRUCTION      ACCOUNTANTS, 
TIMBKEEPEWS,    OFFICE    HBLf. 
yor  further  information  call 
E.   STEVENS.   OArfield    1617 
Technical  Position*  Agency 


EQUIPMENT  FOR  SALE 
1  10-tnch  STICKER,  complete  with 
26-hp.  Motor  and  Starter,  Full  Price 
$1,3W.  1  IDACO  GANG  RJP,  prac- 
tically new.  complete  with  40-hp. 
Motor  and  SUrter.  8  Blades.  Full 
Price  11,295.  Will  sell  both  machinefl 
for  12.600.  Phone  P^'o^^.^^.J^^o':  13/47 


y      BOOKKEtPING  SERVICE 
^11  taxes,  payrolls  for  bualness  firms, 
contractors  and  individuals.    No  ac- 
count too  large  or  too  snuflL    SEa- 
bHght   4462. (tf) 

EXPERT  DRAFTING  BERVICEa 
FREE  LANCE.  Phone  GRaystone 
420.  <**> 


2—     HELP  WANTED 


Experienced  OFUCE  MAN  for 
PLANING  MILL  Reply  Box  48, 
Redwood  Cltv.  (tf) 


One  engineering  draftsman,  also 
one  good  instrument  man  who  under- 
stands land  surveying,  steady  work, 
good  location  in  country,  with  ad- 
vancements. Send  qualifications  and 
salary  wanted  to  Box  18.  Daily  Pa- 
cific Builder  to  1/14 


Architectural  draftsman  wanted, 
must  be  able  to  handle  small  build- 
ing plans  complete  with  some  details 
and  supervision.  Permanent  pooltlon. 
good  salary,  small  office.  State  salary 
wanted,  experience  and  send  sample 
of  work  to  Box  19,  Dally  Pacific 
Builder.  to  1/14 


ARCHITECTURAL  DRAFTSMAN 
wanted  in  Beikoley  office.  Write 
Box  113,  c/o  Dally  Pacific  Buildsr. 

(1/17) 


3— POSITION  WANTED 


COBfET  RADIAL  SAW.  2-hp.  AC 
flineie  phase;  Bordger  State  Machine 
CO  STATIONARY  TABLE  TILT- 
ING TYPE  SAW,  10-h.p..  AC  220-volt. 
3    phase.     Phone    SKyline   »614    after 

ep.  M. 


(tf) 


PT.  REYES  LUMBER  YARD,  |20,- 
000  Land  and  Buildings.  Inventory 
approximate  value  |10,000  at  whole- 
sale. Phone  Construction  Dept,  OAr- 
field 8737.  1/14 


Will  build  WOOD  FRAME  COR- 
RUGATED IRON  WAREHOUSE  or 
INDUSTRIAL  BLDG.  in  South  San 
Francisco  for  interested  party.  Land 
and  building  material  available.  W 
H.  Livingston,  phone  IHomwall  6911, 
evenings  AShbery  8226.  (1/15) 


Industry  United 

(Continued  from  Page  1) 


A  conscientious  man  with  yean  of 
experience  In  construction  and  main- 
tenance of  -plumbing,  heating,  indus- 
trial high-pressure  piping,  estimating 
and  drafting,  in  the  design  and  lay- 
out of  plumbing,  heating  and  general 
piping.  Call  Ordway  6728  after  6:80 
P.  M. 


tors  is  cut  from  60  to  45  days  un- 
der provisions  of  the  law.  Utility 
contrtictors  would  continue  to  be 
protected  under  the  Improvement 
Act. 

The  conference  went  on  record 
"opposing  unreasonable  increases 
in  the  amounts  of  force  accounts," 
after  it  learned  that  school  divi- 
sions and  public  works  agencies 
were  seeking'  an  increase  in  the 
legal  limits.  Any  decrease  in  the 
publicity  given  for  public  bids  was 
also  opposed. 

The  plight  of  some  school  divi- 
sions without  funds  but  badly  in 
need  of  additional  buildings  and 
equipment  was  discussed  by  the 
meeting.  It  was  agreed  to  support 
State  Aid  bills,  possibly  to  be  in- 
troduced at  the  special  session,  to 
afford  some  relief  in  such  situa- 
tions. 

A  bill  to  make  parents  respon- 
sible for  the  willful  and  malicious 
acts  of  their  children  was  endors- 
ed. It  was  hoped  that  such  a  meas- 
ure would  cut  down  the  huge 
amounts  of  damage  done  to  con 


1808  102nd  Ave;  owner,  J  Walker; 
pUmber,  J  Fazio;  6  fixtures;  3  gas 
ffutlets;  9  water  connections. 

104<Xi  Longfellow;  owner,  J  Walker; 
plumber,  J  Fazio;  6  fixtures;  3  gas 
outlets;   9  water  connections. 

822  Brush;  owner,  T  Rets;  plumb- 
er, Wm  Souza;  2  fixtures. 

7411  Altura  PI;  owner  and  plumber, 
L  Jones ;  4  fixtures ;  7  gas  outlets ;  4 
water  connections. 


Furnace  Permits 


OAKLAND 


MacArthur  and  Broadway;  owner. 
Andrew  Williams;  dealer,  J  A  Thom- 
as;  central  furnace. 

9021    Holly    St;    owner,    N    Misko; 
dealer,  N  Prevlatl;  floor  furnace. 
^620  31st  St;  owner,  J  Meyers;  deal- 
er,"! S  Wood;  floor  furnace. 

2009  36th  Ave;  owner,  J  Eisner; 
dealer,  E  J  Hoerst;  floor  furnace. 

3437  Suter  St;  owner,  M  O  Bryant; 
dealer,  E  J  Hoerst;  floor. furnace. 

2623'Rawson;  owner,  H  Lowe;  deal- 
er, E  J  Hoerst;  floor  furnace. 

69(X)  Krause;  owner,  W  Brown; 
dealer,  E  J  Hoerst ;  floor  furnace. 

6865  Sunnymere ;  owner,  Vismen ; 
dealer,  P  Brunno;  floor  furnace. 

1614  53rd  Ave;  owner,  Mr  Church; 
dealer,  O  Hanson ;  floor  furnace. 

1997  36th  Ave;  owner,  Hensley; 
dealer,  J   Tancredy;   floor  furnace. 

4253  Laguna;  owner,  H  Christian- 
son;  dealer,  Harer  Furnace  Co;  cen- 
tral furnace. 

4001  E  14th  St;  owner,  W  Boyd; 
dealer,  Harer  Furnace  Co;  central 
furnace. 

2321  66th  Ave;  owner,  FCosta; 
dealer,  E  J  Hoerst ;  floor  furnace. 


Electrical  Permits 


^ 


BOOKKEEPER,   light  steno,  expe 
rienced.   accurate.   Prefer   charge  of  i  struction  equipment  and  materials 


smaU  office.  Reply  Box  19A.  c/o  Dally 

Pacific  Builder.  1/15/46 

AROTttTECTURAL  DRAPTiSMANr: 
designer,  creative,  many  years'  exp., 
desires  contact  with  architect,  build- 
ers contracting  or  manufacturing 
concern;  residential,  apartments,  the- 
atres, stores,  commercial,  etc.  All 
drawings  from  preliminary,  perspec- 
tives, through  working  details.  Avail- 
able for  part  time  or  free  lance  basis. 
Reply  Box  110  c/o  Dally  Pacific 
Builder^ 

Steady  Position  with  Contractor, 
have  '46  Ford  Flatbed  Truck,  equipped 
with  lumber  roller.  Call  or  Phone  Ed 
DroEvnski,  879  Brunswick  St.,  San 
Francisco.  JUniper  7-6969. 1/20 

Man  wants  opening  with  Industrlsil 
Electrical  Contractor.  Estimating  and 
some  selling.  Reply  Box  114,  c/o  Daily 
Paclfift  Builder.  1/20/47 


OAKLAND 


WANTED 


MACHINERY  WANTED 

30x8  SINGLE  SURFACER  CRAFT- 
BUILT  HOMES,  INC.  Phone  OR 
SS56  or  Sacramento  9-5224. 


FOR  RENT 


6  to  8  cu.  yd.  DUMP  TRUCK;  60 
CATERPILLAR  TRACTOR  with 
DOZER.   Phone  JUniper  7-0322.  tf 


'^  LUMBER  HANDLmO  EQUIP- 
MENT: CARRIERS.  STACKERf* 
TRUCnCS.  Pacific  Carriers.  Oakland 
KE   4-1661. 

TRAN&II'S.  |i?  per  month.  Daniel 


McFarland.    624  Second   Ave.. 
BAvvlew  7804. 


Phone 


TARPAULINS.  TENTS  ft  CAMP- 
ING EQUIPMENT.  Sullivan  Awning 
Co..  801  South  Van  Nees.  Phone  MI. 
8086.  2/9 

6-yd.  DUMP  TRUCK,  1942  Dodge, 
with  a  1946  motor,  new  tires,  for  rent 
with  driver  by  day,  week  or  month. 
Phone  overland  4268  after  6:80  P.  M. 

tf 

FOR  SALE 


Corrugatert  ALUMINUM  SHEETS. 
19  gauge,  .03«-ln. — 48x9«-ln^h.  Alum- 
inum Products  Co.,  8245  16th  Street. 
Phone  UNderhlll  2166  or  BUtter  6700. 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  cornisrated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Cmndall.  SUtter  8266.  (tf) 


The  Contractor's  State  License 
Law  would  receive  minor  revisions 
under  bills  approved  by  the  con- 
ference. William  E.  Hague,  secre- 
tary-manager of  the  Central  chao- 
ter,  AGC,  submitted  a  proposal  to 
compel  tlie  Board  to  publish  a  geo- 
graphically classified  directory  of 
licensees.  Jriague  also  said  he  would 
file  a  bill  halving  the  contractor's 
fees  and  another  establishing 
standard  holidays  throughout  the 
state. 

Clifford  W.  Dorwin,  represent- 
ing the  State  Builders  Exchange, 
received  approval  for  several  leg- 
islative changes.  Included  among 
them  was  a  bill  to  cut  from  two 
to  one  year  the  filing  date  of  com- 
plaints ."^gainst  contractors.  This 
would  apply  only  to  disciplinary 
action  by  the  Board,  not  to  civil 
rights. 

He  announced  that  the  state's 
Exchanges  were  behind  the  archi- 
tects ."one  bundled  per  cent"'  in 
their  move  to  allow  private  archi- 
tects to  do  public  work.  Another 
amendment  offered  by  Dorwin 
would  change  the  provision  for 
listing  of  compensation  insurance 
carriers  with  the  State  License 
Board. 

"Not  one  per  cent  of  the  con- 
tractors comply  with  the  provi- 
sion," asserted  Dorwin,  adding  that 
failure  to  do  so  is  a  misdemeanor. 
He  asked  that  the  law  be  amend 
ed  to  allow  csontractors  to  list 
their  carriers  at  the  time  of  origi- 
nal application  and  at  each  re- 
newal. A  simple  change  in  the  re- 
newal forms,  he  said,  would  ac- 
complish this. 

Joseph  Burr,  Sacramento  Build- 
ers Exchange  manager,  was  chos- 
en to  head  a  committee  to  act  as 
liaison  and  advisory  committee  to 
the  Contractor's  State  License 
Board.  Others  named  to  the  com- 
mittee were  Floyd  Baker,  Harold 
Dixon   and   Harry    Robertson. 

Excessive  building  requirements 
and  the  need  for  a  uniform  build- 
ing code  more  in  line  with  the 
Housing  Act  was  discussed  by 
John  S.  BoUes,  president  of  the 
California    Council    of    Architects. 


43005  1436  Barrow;  owner,  Fred 
Herman ;  contractor,  Vincent  Elec- 
tric ;  outlets ;  electric  range. 

43006  495  3rd  St;  owner,  Sam  Clar; 
contractor,  T  L  Rosenberg;  outlets; 
motors. 

43007  865  77th  Ave;  owner,  O  A 
Hauser;  contractor,  T  L  Rosenberg; 
outlets ;  switches ;  plugs. 

43(K)8  1910  Telegraph  Ave;  owner, 
Mary  Bumhams;  contractor.  White 
Electric;  lower  light  for  drop  ceiling. 

43009  555  High  St;\  owner,  Daco 
Development  Co;  contractor,  Clifford 
Electric;   addition. 

43010  424  7th  St;  owner,  Capitol 
Machine  Works;  contractor,  Clifford 
Electric;  alterations. 

43011  3418  Wilson  St;  owner,  Ep- 
stein ;  contractor,  Colbum  Electric ; 
outlets;  switches;  fixtures;  plugs; 
addition. 

43012  2655  Fruitvale  Ave;  owner, 
Alexander;  contractor,  Collins  Elec- 
tric; outlets;  switches;  plugs;  fix- 
tures ;    motors. 

43013  1280  47th  Ave;  owner,  ; 

contractor,    Fluoro    Electric;    3    fix- 
tures. 

43014  3rd  and  Adeline;  owner,  Oak- 
land  Pump    Service    Co;    contractor, 


Haynea  Electric ;  motors. 

43015  3827  E  12th  St;  owner,  C;eo 
Tourlos;  contractor,  Haynes  Elec- 
tric ;  outlets ;  switches ;  plugs ;  fix- 
tures;  motors;  alterations. 

43016  425  8th  St;  owner.  Victory 
Grocery;  contractor,  Bushman  Elec- 
tric; 1  motor;  alterations. 

43017  176  12th  St;  owner,  Shields 
Harker  Co;  contractor,  Bushman 
Electric;  2  outlets;  6  plugs. 

43018  176  12th  St;  owner.  Shields 
Harker;  contractor,  Busbmsin  Elec- 
tric; 6  fixtures.  . 

43019  2nd  and  Alice ;  owner,  Hogan 
Lumber  Co;  contractor.  Pacific  Elec- 
tric; servica 

43020  828  98th  Ave ;  owner,  SchlUIn 
Manufacturing  Co ;  contractor  Pacific 
Electric;  motors. 

43021  1001  22nd  Ave;  owner,  Cali- 
fornia Wire  Corp;  contractor,  Pacific 
Electric;  motors;  alterations. 

43022  601  36th  Ave;  owner,  Owens- 
Illinois  Glass  Co;  contractor.  Pacific 
Electric; battery  room  feeder. 

43023  49th  Ave  and  12th  St;  own- 
er,  Morse- Starret;    contractor,  Pa- 
cific Electric;  outlets;  motors. 

43024  16th  and  Willow ;  owner.  In- 
ternational Printing  Ink  Co ;  contarc- 
tor.  Pacific  Electric;  motors. 

43025  630  20th  St;  owner,  Califor- 
nia Peanut  Co;  contractor.  Pacific 
Electric;   motors. 

43026  150  12th  St;  owner.  Tire 
Center;  contractor.  Pacific  Electric; 
switches ;  motors ;  alterations. 

43027  94th  and  San  Leandro  Blvd; 
owner.  Pacific  Coast  Agg^regates  Co; 
contractor.  Pacific  Electric;  outlets; 
switches;   plugs;  motors;'  sign. 

43028  168  Marlow  Dr;  owner,  Dun- 
stan  S  Cross;  contractor  special  own- 
er ;  switches ;  3  plugs ;  alterations. 

43029  7402  MacArthur  Blvd;'  O'wn- 
er,  Eastmont  Theater;  contractor, 
Matson  Electric;  alterations. 

43030  4266-67  Masterson ;  owner,  S 
J  Darling;  contractor,  Johnston  Elec- 
tric; outlets;  switches;  plugs. 

43031  6961  Colton  Blvd;  owner,  A 
WIeben ;  contractor,  Johnston  Elec- 
tric; alterations;  addition. 

43032  1066  47th  Ave;  owner,  (jeo 
Warn  ft  Son;  contractor,  Johnston 
Electric;  alterations. 

43033  9015    Walnut    St;    owner,    J 


POSITIONS   OPEN 

S.453  — ESTIMATORS,  exper.  <m 
quantity  takeoffs.  1  for  bldg.  matls., 
1  for  electrical  items.  Salary  open. 
Bay  Area. 

S.420  —  SAI^SMAN.  26-36.  with 
some  tech.  traJlHag  and  refrigeration 
exper.  for  Ice  creAm  co.  Perm,  oppor. 
San  Francisco. 

S-446— SALES  ENGR,  with  good 
knowledge  of  heating  and  plumbing 
and  sales  exper.  to  manage  branch 
office.  Salary  open.  Los  Angeles. 

ENGrNEERING  SOCIETIES 
PERSONNEk  SERVICE.  INC. 

(Ag*aey) 
Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  p.  4 

GArHcId  9248 


Horanitz;  contractor,  Johnston  Elec- 
tric;  outlets;   switches;  plugs. 

43034  5748  Ayola ;  owner,  Val ;  con- 
tractor, A  L  Solarl;  move  meter. 

43035  1846  7th  St;  owner,  M  li 
Chaney ;  contractor,  Albert  N  Red- 
man; 3  fixtures;  alterations. 

43036  7411  Altura  Pi;  owner  and 
contractor,  Lowell  G  Jones;  outlets; 
switches ;  fixtures ;  plugs ;  alterationa 

43037  20th  and  Broadway;  owner, 
H  C  Capwell  Co;  contractor.  Nelson 
Hearus ;  motors ;  alterations ;  new  In- 
stallation. 

43038  1220  E  Washington;   owner, 

;    contractor.    Nelson    Hearus; 

motors. 

43039'  E  Broadway  north  of  Ho- 
bart:  owner,  ;  contractor.  Nel- 
son Heams;  2  motors;  alterations. 


New  Method 

PAINTERS  &  DECORATORS 

for 

PROMPT  SERVICE 
DOuglas  2703  —  UNderhill  0OS4 

52  Parnassus  Avenae 
San  Francisco 


Code  to  Committee 


(Continued  from  Page  1) 
as  far  as  wi-  can  go  in  conscience." 
He    emphasized   that    the    depart  - 
ment    is    not    .^n    opponent    of   the 
building  interests. 

"I  feel  that  it  would  be  just  a 
waste  of  time  to  refer  the  matter 
back  to  the  judiciary  committee," 
he  stated. 

Supervisor  Colnian  objected 
strenuously  to  appointment  by  the 
judiciary  committee  of  a  technical 
board  to  make  the  decisions  on 
controversial  issues.  He  said  that 
he  believed  that  such  decisions  be- 
longed to  the  board  of  supervisors, 
and  that  industry  interests  had 
not  been  denied  the  right  to  an 
adequate  hearing. 

"The  industry  should  be  given 
a  full  hearing,'*  he  maintained, 
"and  we  should  make  the  decisions. 
Their  opportunity  is  right  here, 
before  this  board  of  supervisors. 

He  disclosed  that  a  code  advanced 
by  the  Los  Angeles  Chamber  of 
Commerce  had  received  prelimi- 
nary  approval    of  the   ar.'hitects. 

The  next  mer*ing  was  s^t  for 
Sacramento,    February    21-22. 


OO  YOU  NEED  NAILSr 
We  have  a  limited  quantity  of  6,  8, 
16  and  30  common  which  are  avail- 
able for  Immediate  delivery.  Li.  8. 
CRANDALL.  575  Mission  St,  San 
Francisco.  Phone  8U.  8266,  tf 


LOAM,  black  or  sandy.  >2  per  yd. 
CLEAN  BEACH  SAND.  Call  FI  2922. 
(tf) 

Ten  Carloads  EASTERN  KILN- 
DR'YTCD  OAK.  ranging  froin  4  quarts 
to  R  quartH,  for  immediate  sale.  Phone 
SWeetwood  1922.  1/17 

"^ WO  R""8AL  E 

8-Inch  SAW  mounted  on  2-wheel 
trailer  with  16  H.P.  Continental  gaso- 
line motor,  flOOO.  Phone  OArfield  87*7. 

1/90/47 
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PAINTING 
DECORATING 

INTIRIOR-IXTIRIOR 

Floor  Fmithmg  •  Ptper  Hmging 

Pre*  Ettimmthtg 

All  Work  Cuarmteed 

til  M22 

e 

JERRY  J.  STONE 

2411  lH9«llt  St..  Son  PraiieUeo 


1 


CORN     BROOMS 

FOR  EVERY   PURPOSE 
Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


ELECTRIC  HEAT 

HELPS  CHECK  WINTER  COLDS  I 

Yes,  the  qui(JLer  you  change  from  cold  and  wet  clothing, 
die  bettef. 

Better,  too,  when  you  warm  chilled  wrists,  hands, 
ankles  and  feet  beside  an  electric  heater.  And  then  slip 
into  warm  socks  and  slippers. 

Every  home  should  have  a  dependable  electric  heater 
as  a  winter  health  protector.  It  is  handy  to  use  whenever 
quicic-acting  emergency  heat  is  needed.  Your  electric 
dealer  now  has  a  supply  of  portable  electric  heaters  that 
plug  into  any  wall  outlet  and  operate  economically  on  or- 
dinary house  current.  Buy  yours  today— help  keep  winter 
colds  kwmj. 


Hill  too,  *lim 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


OOCO— Mtii  m«tor-drlv*n, 
tae-typ*  iMotw. 


Sll  rOVt  DIAtf  R  OR 


•OOO-thI*  rfepae^ekle 
rfo«ibi*-ecf  foe  I 


I0a-W.147 


■  '^ 


\ 
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CTATE 


COMPLETE     BUILDING 

AND       t    NG   I    N  t  E   R  I    N   G 

NfWS     SfPV/Cf 


•lAi 


13  35at(B  iacific  1  uililcr 

eIporatJ  largest   construction   daily  in   the   west 


Vol.  5  7— No.  II 
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r.  w. 


Cofyrltkt  IMS  ky 
DMA*  C«r»*rattM 


PLANS  and 
Speculations 


A  park  commission  meeting 
Thursday  will  seek  to  detirniine 
whether  or  not  private  capital  is 
willing  to  finance  construction  and 
operation  of  garages  under  St. 
Mary's  Square.  Civic  Center  I'laza 
and  Portsmouth  Square.  Only  hid 
received  for  the  work  was  rejected 
by  the  commission  because  it  con- 
tained an  escalator  clause. 

oOo 

A  public  hearing  will  be  held  at 
lurreka  on  the  proposed  creation  of 
a  harbor  at  'irinidad.  Army  en- 
gineers will  i)resi(le  at  the  10  o'clock 
session. 

oOo 

Congressman  Richard  Nixon  (r., 
Calif.)  pledged  opposition  today  to 
appropriation  of  funds  to  build  the 
disputed  $5  million  ">\  hitlier  Nar- 
rows Dam  in  his  district. 

oOo 

Possible  annexation  of  Prince- 
ton,  El    Granada   and    Miramar   to 

the  Half  Moon  Bey  public  utilities 
district  in  order  to  unite  safficient 
assessed  valuation  for  a  water 
system  is  stUl  in  the  "talking 
stage." 

oOo 

Nevada's  state  legislature  will 
be  asked  to  provide  funds  for  con- 
struction of  a  state  tuberculosis 
hospital.  Dr.  Fred  Anderson,  Reno 
physician,  disclosed. 

oOo 

San  Mateo  County  probation  of- 
ficers are  expected  to  recommend 
a  site  for  the  propose<l  new  juve 
Mile  d?tenti()n  home.  Location;-  near 
Redwood  City  and  San  Mateo  are 
favored. 

oOo 

Preliminary  plans  for  realign- 
ment ani!  widening  of  Crow  Can- 
yon Road  nenr  Martinez  will  be 
submitted  [n  the  state  <iivision  of 
highwavs.  It  would  be  a  federal 
aid  project. 


Popert  Assigned  to 
Name  Experts'  Board; 
Jan.  29  Is  Deadline 

The  judiciary  committee  of  the 
board  of  supervisors  Wednesday 
afternoon  took  up  the  proposed 
building  cooe  as  a  first  item  of 
business,  and  assigned  William  H. 
Popert,  representative  of  the 
Building  Industry  Conference 
Board,  to  name  an  advisory  board 
of  experts  to  go  over  controversial 
issues  contained  in  the  legislation. 

The  judiciary  committee  stipula- 
ted that  an  architect,  an  engineer, 
a  home  builder  and  a  general  con- 
tractor be  named,  and  further  rec- 
ommended that  representatives  of 
the  city  fire  and  building  depart- 
ments be   included. 

Chairman  Chester  R.  MacPhee 
gave  the  board  of  experts  until  3 
p.  m.,  Weunesday,  January  29,  tj 
thresh  out  the  differences  between 
the  industry  and  the  authors  of 
the  proposed  code.  At  that  time, 
the  technical  board  must  bring  in 
their    recommendations. 

Mr.  MacPhee  promised  an  early 
settlement  would  come  from  the 
January  2yth  session.  "We'll  stay 
here  far  into  the  night,  if  we  have 
to  to  settle  this  thing,"  he  de- 
clared. 

# 

'DECONTROL  RENTS* 


WASHINGTON.— Senator  Ken- 
neth Wherry  (r.,  Nebr.)  and  Sen- 
ator Moore  (r.,  Okla.)  today  ad- 
vocated an  end  of  rent  ceilings. 

Their  announcement  followed  the 
announcement  that  rent  ceilings 
will  be  lifted  from  transient  hotel 
rooms  and  motor  court  accommo- 
dations effective   February   15. 

OTC  Administrator  Philip  Flem- 
ing declared  rent  controls  on  other 
units  must  be  kept  tc  protect  thou- 
sands of  working  couples,  students, 
many  of  them  veterans,  and  other 
person?  of  modest   means. 


With  the  Legislature 

Ten  Per  Cent  of  Legislative  Bills  Submitted 
Affect  Construction  Industry;  3500  Expected 


WE    SAID    WE    WOULDN'T 
BUT  WE  DID 

it   i:    ir 

In  thi.s  column  one  week  ago 
Thursday,  January  9th,  I  men- 
tioned the  visit  of  Italian  Premier 
De  Gasperi  being  in  this  country, 
at  our  invitation,  to  discuss  ad- 
vantageous trade  concessions 
which  would  compensate  Italy  for 
an  extra  grab  of  Italian  repara- 
tions, which  one  of  our  allies  in- 
sisted   upon,   and  got. 

ic    it    ir 

You  may  have  been  expecting 
to  see  a  Senate  debate  and  discus- 
sion on  this  matter.  You  were 
waching  the  barn  door  when  you 
should  have  been  aiming  your 
shotgun  at  the  melon  patch. 
it     it     it 

It  is  old  fashioned  to  think 
there  would  be  anything  as  honest 
and  forthright  as  a  discussion  on 
a  loan  before  the  Senate.  That  is 
the  way  the  Constitution  .says  it 
should  be — but  it  isn't  the  way 
we  olanned  it. 

it    it    it 

On  Tuesday  afternoon  the  14th 
the  Italian  Signor  dropped  in  at 
the  Export-Import  Bank  where 
the  papers  were  all  ready  for  hini 
to  sign  granting  Italy  a  100  million 
dollar  credit' 

it    it     it 

(The  Export- Import  Bank  ih  one 
of  the  lending  ageiicies  we  have 
established  where  money  can  be 
obtained  without  embarra.ssment, 
without  delay,  no  investigation,  in 
strict  privacy  and  all  for  free.) 

it    it    it 

Here  is  a  remarkable  coinci- 
<lence:  Tiie  100  million  dollar  cred- 
it (of  YOUR  money)  is  exactly 
the  same  amount  of  extra  repar- 
ations pie  grabbed  by  our  litt'e 
Volga    palsky.s. 

it    it    it 


Safety  Record  of  State  Worst  in  Natkui,  ^ 
Call  Declares;  Inadequate  Roads  Blamed 

"California  is  the  worst  itate  in  the  nation  from  the  standpoint  of 
traffic  deaths  and  accidents — and  our  highway  and  county  road  systems 
lag  so  far  behind  current  needs  that  action  must  be  taken  to  ameliorate 
this  situation,"  Asa  V.  Call,  president  of  the  California  State  Chamber 
of  Commerce  declared  today,  announcing  the  State  Chamber's  highway 
policies  for  presentation  at  the  special  highway  session  called  by  Governor 
Warren  to  begin  today. 

■  The  State  Chamber  policy  is  that  * 


We   said   we  wouldn't 
hut    wp   din. 


By    PHILIP 

SACRAMENTO— An  analysis  of 
the  fir.st  200  bills  filed  with  the 
current  Ivgislatun'  reveal-^  that 
well  over  one  in  ten  affect.*!  .some 
phase  of  the  construrtion  indus- 
try. Political  ohserver.s  freely  pre- 
dict that  .SnOO  proposed  law.*;  will 
be  presented  for  considTation. 
This  mean.s  that  contractor?,  archi- 
tects, engineers  .ind  material  mf  n 
may  have  to  keep  posted  on  nearly 
500  mea.«ures  dirertiy  affectinp 
them. 

To  keep  the  industry  infortned 
on  the  content  and  progres.^  of 
these  bills,  the  Daily  Pacific  Build 
er  inaugurate.^  a  review  of  pend- 
ing legislation.  It  must  be  borne 
in  mind  that  many  bill?  are  file! 
for  bargaining  purposes  only,  with 
no  expectation  of  passage  by  the 
sponsors.  Others  ar>  nresented  in 
skeleton  form  or  by  title  only. 
The  actual  "meat"  will  be  add"d 
later  by  amendittfr  th"m  in  com. 
mittee  or  on  the  floor  of  the  .As- 
sembly   or    Senate. 

The  filing  ses<;ion  will  la.'=t  un- 
til the  end  of  the  month  wh^n  the 
solons  will  take  a  .30-day  recess. 
But  with  the  special  session  on 
highways  now  in  progress,  many 
other  matters  of  concern  to  the 
construction  industry,  such  as 
housing  and  school  faoilifies.  may 
be  taken  up  as  "urgency  matters". 

Following,    in    numerical    order, 
arc    some    (>ills    pertinent     to    the 
^ndus*ry.    Those    starred    have    ex- 
ceptional   interest: 

•A.B.  1  sets  up  air  pollution 
control  districts  along  county  lines 
and    provides   a   "person    shall   not 


G.    BRADY 


build,  erect,  alttr  or  replace  any 
stationary  f\iel  burning  equipment" 
except  dwelling  heaters  and  incin- 
erators without  obtaining  permit 
from    air    pollution    CT)i'.trol    officer. 

A.B.  24  provides  that  whenever 
pubdividers  are  required  to  install 
sewers  with  laterals  extending  be- 
yond subdivision  as  a  condition  of 
acceptance  of  streets  and  high- 
ways governing  bodies  shall  pay 
subdividers  for  work  and  exasf  a 
charge  from  users. 

A.B.  2.5  sets  up  a  bun'au  oi 
licensed  locksmiths  within  depart- 
ment of  professional  and  voca- 
tional standards.  Does  not  apply 
to  installation  of  locks  in  new 
construction.  "Master  locksmiths" 
are  those  in  the  trade  four  years 
or  more.  Grandfather  clause  lasts 
only  90  days.  Exam  f^e,  $20;  an- 
nual  fee,  $25. 

*A.B.  .^8  defines  statewide  ho!i 
davs,  .adds  Feb.  12  and  Feb.  22  to 
usual  li-^t:  Jan.  1,  May  SO,  July 
4,  Sept.  9.  first  Monday  in  Sept., 
Oct.  12.  Nov.  11,  Dec.  25,  all  state- 
wide election  days  and  holidays 
proclaimpd  by  President  or  Gov- 
ernor. Affects  all  public  agencies 
except    service    departments. 

*A.B.  40  forbids  government  em- 
ployees to  work  in  excess  of  f^vc 
days  of  eight  hours  in  any  week. 
Also  carries  same  holidavs  as  A.B. 
38. 

A.B.  78  makes  mandatory-  pay- 
ment to  a  veteran  of  net  gain 
realized  after  sale  of  his  forfeitW 

(Continued  on  Page  7) 


Rent  Control  Debate 
Broadcast  Over  KGO 
At  6:45  P.M.  Thursday 

lltrl>erl  I'  N'eUon.  exeeulivr  \-ire- 
pn -Kltui  1.1  the  Nati'inal  A^-o«i.i- 
li'  n  ot  He;il  K^tate  Hoards,  will 
<i(I».(t(  R<-|>rc«i  iitalu  >  .\lherl  <i(.rc 
(I),  ICnn).  a  menilx  i  oi  the  house 
iMiimiiltee  "ii  iiiipr' ipriatH'ii-.  nw  liu- 
^ulijei  I.  '  SliMuld  Kent  (  .mtrul-  He 
l.itti-fl'  "U  tile  radrii  proKfani. 
■'AiiHTii  .1  -  |m\<,  n  .\l((linL;."  i.in  I'l. 
\<)A7 

AUm  ;ipp(  .iniii..'  <">  llic  pTM^r.iiii 
will  lir  twn  spi'cial  interroiMiurs 
who  will  »pii-stion  N'eKon  and  ( lore 
Douglas  Whitloek,  thairnian  of  the 
I'.iiil'line  i'rodurts  lii-titule.  will 
support  Nelson's  aOirniativc  stand, 
and  l<  .1  riionia-.  <'I<)  virr -presi- 
(leiil.  wtll  hark  (ion  -  iicu'.itnr  posi- 
tion 


BID  ON  TOOLS 

War  A--<lv  AdTuniistralioii  sai<I 
lo(l.i\  tliat  a  .s8-inillioii-i|ollar  mviii- 
tory  ot  war-surplus  eutpnjf  tools, 
torni*  rl\  ofT«rp<l  for  sale  through 
iii'hisir\  a^jreeineiits.  now  will  he 
ofTered    on    a    competitive    hid    basis 

KJie  lar^e  iiiveTitory.  «'X|>reted  to 
he  nureased  l>y  an  estimated  2.v 
niillion-flollars'  \y>rth  yet  to  be  dc- 
rlared  surplus,  ^ronsists  f)f  nearly 
1Q8-niillion  pieces  in  26.000  sizes. 
Included  are  twist  drills  ran«ing  in 
diameter  from  01. V^  inches  to  four 
inches,  rramrrs  raUKinp  from  0 
inches  to  four  inches,  and  milling 
rntters  ransinwr  from  01. "^  inches  to 
12  inches. 


any  reasonable,  required  increase  in 
the  motor  vehicle  fuel  tax  and  the 
imposition  of  any  new  special  high- 
way user  taxes  will  be  supported, 
provided  such  additional  taxes  arc 
allocated  specifically  to  a  new  high- 
way develoi)ment  program,  includ- 
ing <leveIopment  of  a  freeway  or 
exjiress  way  system,  and  the  cor- 
rection of  critical  deficiencies  on  the 
highway  system  and  county  road 
system,  designed  to  meet  the  high- 
way requirements  of  a  great  major- 
ity of  (-ftlifornia's  motor  vehicle 
operators. 

■The  State  Chand)er  asks  that 
there  be  a  time  limit  on  the  increase 
of  revenues  tu  coincide  wttti  the 
time  rc(|uired  to  construct  tlire  proj- 
ect;, contemplated'  in  the  prdgram." 

The  State  Chamber  and  other 
groups  cooperating  have  l)een  as- 
sembling an  analyzing  facts  under- 
lying the  highway  problem,  includ- 
ing close  cctoperation  with  the 
Collier  Committee  and  the  state 
department  of  public  works. 

"While  current  traffic  congestion 
and    high    accident   toll    in   life   and 
property     loss     demand     immediate 
improvement    or    urban    and    coun 
ly    thoroughfares,"    Call    continued 
"However,  all  funds  presently  in  the 
slate  treasury  available  for  highway 
development  will  be   spent  by  June 
JO — and    more    than    $60   million    in 
a()proved    critical    projects    will    re- 
main    si  ill     to     be     financed.      With 
other    essential    construction    needed 
-  freeways,       bridge      and      county 
roads — there     will     be     needed     well 
over  a  billion  dollars  for  a  highway 
system  of  reasonable  standar<ls." 

Other  .State  Chamber  highway 
policies  follow  . 

1  liai  the  California  Legislature 
effect  at  the  current  ses.sion  an  ac- 
i(  lerateil  highway  devehjpmcnt  pro- 
t;raiii  a'lcipiatf  to  nie<t  the  slate- 
whI(  raiii<lly  increasing  traffic  re- 
quirements, and  in  \  iew  of  its 
urgencN.  such  action  programmed 
I  oinnience  as  scion  as  practicable. 

I  hal  there  be  established  by  leg- 
islative aeiion  a  statewi<le  system  of 
111  ban  rural  highways  to  he  known 
.1^  lli<  (  alilornia  I",  .x  press  way  Sys- 
ii  111.  to  <<>nsist  of  urban-rural  routes 
aii'l  an  additional  mileage  of  urban 
irei\va>s  within  mctroi»olitan  dis- 
iriits  giving  «lue  consideration  to 
population,  motor  vehicle  registra- 
tion- ami  trartic  v')lume.  The  design 
aiHJ  t  inistruction  of  these  highways 
IS  io  he  of  modern  freeway  stand- 
ard- whiih  shall  be  )>r<igressively 
.livilopi'd  .IS  rapiflly  as  necfls  indi- 
<  .it<  and  funds  lnc«)ine  available. 
N'lither  the  state  highway  commis- 
>ioii  nor  any  other  agency  of  the 
-t.iie  shall  (lermit  or  conduct  com- 
iiiernal  enterprise.s  or  activities 
Aiiliiii  or  on  the  i)ropcrly  acquired 
tor  or  (hsignatt  d  as  freeways  fir 
ix]iress\vays 

That  responsibility  for  acquisi- 
tion, eoiistruetion  and  .maintenance 
of  the  (  alifornia  |-"xpressway  Sys- 
tem he  vested  in  the  state  highway 
('immissioti  which  shall  be  gov- 
erned   by    the    following    principles: 

1  Priority  for  development  of  the 
I- xjiiressway  Syst«ni  to  be  given  to 
(jre-ent  and  pf)t«-ntial  motor  vehicle 
transportation  needs  on  the  K^f- 
pri-s\\a\    System, 

2  Initial  construction  of  high- 
wavf  on  the  Expressway  System  to 
contemplate  their  ultimate  develop- 
ment to  full  freeway  standards,  re- 
(piiring  the  acquisition  of  ample 
rights-of-way  widths  and  necessary 
limited  access  rights  to  avoid  the 
extraordinary  expenses  of  futUre  ac- 
quisition or  possible  relocation  of 
highways  by  reason  of  lateral  en- 
croachments 

That  concurrently  with  the  dc- 
velofiment    of    an    f\xpressway    sys- 

(CoBtlnucd  on  Pac*  8) 


^ 


Gas  Tax  Increase  Is 
Superfluous,  Unfair, 
Oil  Dealers  Contend 

Western  Oil  and  Gas  Association 
took  sharp  exception  today  to  state- 
ments claiming  the  state  needs  more 
money  at  this  time  for  highway  use.  ' 
Pointing  to  the  $668  million  avail-  ^ 
able  to  the  road  builders  during  the  >- 
next    four    years,    Don    E.    Gilnian,  ^ 
executive  vice  president  ot  the  oil- 
men's group,  said  this  sum  exceeded 
the   greatest  estimate  of  need  over 
a    like    period    by    more    than    $3$  ■'. 
million. 

The  California  Major  Highway 
Development  Committee,  in  its  Sep- 
tember 25,  1946  report  to  the  Collier 
committee,  Gilm.an  said,  forecast 
$594,914,000  accruing  to  the  state 
during  the  next  four  years.  To  this 
has  been  a<Idcd  $73,271,000  normally 
expected  from  local  property  taxef. 
Totalled,  this  amounts  to  the  $668,- 
185,000  referred  to. 

The  estimate  of  need  reported  by 
the  Collier  Committee's  technical 
staff  amounts  to  $6.^2.725,600. 

"If  the  proponents  of  higher  tax- 
ation will  show  need  of  increased 
taxation.  Western  Oil  and  Gas  As- 
sociation will  rest  content,"  the  ex- 
ecutive said,  but  until  then  it  would 
be  unfair  to  oil's  best  customer,  the 
motorist,  to  remain  silent. 

Careful  to  emphasize  the  figures 
he  «|Uotcd  were  those  of  the  Cali- 
fornia Major  Highway  Develop- 
ment Committee,  plus  local  property 
taxes,  he  said  his  industry's  interest 
was  confined  to  need  and  nothing, 
else. 

The  Highway  Development  Com- 
mittee referred  to  is  composed  of  22 
statewide  organizations,  called  to- 
gether by  the  state  Chamber  of 
Conunercc  to  determine  probable 
highway  income.  The  accuracy  of 
their  estimates,  fiilman  said,  has 
never  been  publicly  questioned. 

"While  not  «|uestioning  the 
'emergency'  nature  oi  many  of  the 
state's  highway  pr»)blems,"  he  went 
on,  "our  association  does  question 
the  need  of  highway  revenue  legis- 
lation." 

California  highway  revenue,  from 
all  sources  will  run  far  in  excess  of 
$100  million  during  1946  according 
to  latest  figures.  Just  how  far  will 
not  be  known  until  all  sigcncies  re- 
j)ort.  To  back  his  statement  Oilman 
ofTerud  the  net  $^)8.989.249  collected 
frfini  the  three  cents  tax  gathered 
during  1946.  A  third  more  than 
1945's  $49,952,%!,  the  money  rep- 
resents actual  collections  as  re- 
ported by  the  state  controller  and 
he  said  are  not  to  be  confused  with 
assessments  by  the  Board  of  Kqual- 
ization,  he  explaiiied. 

Referring  to  a  minority  report, 
nresented  to  the  legislature  January  . 
7.  by  members  of  Collier's  commit-  , 
tee,  Ciilman  said  the  oil  association 
was  in  full  accord  with  its  findings. 
"It  is  a  point  of  logic  and  cer- 
tainly in  the  public  interest  these 
higher  tax  proponents  be  required 
to  show  need  before^  imposing  an- 
other tax  boost  on  the  California 
taxpayer."  he  said,  stating  Califdr- 
nians  are  already  paying  six  tax 
dollars  today  for  every  one  of  ten 
vears  ago.  Oilman  called  the  state  ' 
"money  fat"  and  said  our  law  mak- 
ers should  not  be  hurried  into  legis- 
lation which  cannot  possibly  result 
in  the  construction  of  an  extra  foot 
of  needed  highway. 
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e«pyriaM  1M«  by  F.  W.  Do<lf« 
C«rp«r«t1*n.  llaprMiuotten  In  whole 
•f  part,  writhout  wrlttMi  p«rnni«- 
•l«n  of  th«  eepyrlght  holder.  Is 
oxproooly  forblddon. 


^ 


and  Junipero  Serra  Blvd.  San  Ma- 
tibo  County;  owner,  Michael  C  Cal- 
lan,  Box  492,  Colma. 


CPA  PERMITS  GRANTED 

•    SAN  FRANCISCX>.  —  Th«  Civilian 

INoductlon  Admlnlotratlon,  K.  F.  Hal- 

fM«A,  roglonal  director,  1355  Market 

WL,  hJM  announced  the  following  per- 

ailts  granted  for  construction  of  com- 

■MOlal   and    industrial    buildings    in 

^0  San  Francisco  area: 

i;  WAREHOUSE,    12617;   Placer   Coun- 

ty ;  owner,  L  M  Orasser,  1083  Grant, 

Vallejo. 

4JDD  TO  STORE,  |5000 ;  85  California 
Dr,  Burllngame;  owner,  William  J 
Bourne,  212  Channing  Rd,  Burlln- 
gama 
,  9TOREROOM      (paving      machinery 
^      storage),  |870O;  Standlsh  and  Chil- 
ton,  Redwood   City;   owner,  Doug- 
laas  ft  Woodhouse.  Box  908.  Red- 
wood City. 
JACKING    HOUSE    (fruit),    $72,800; 
—     Kelaeyvllle;     owner,     KelseyvlUe 
Packing  Co,  Kelseyvllle. 
BUILDING     (tire     warehouse     and 
service),  |10,238;-5th  and  Cedar  Sts, 
Coallnga;    owner,    I  L    Koppel,   289 
N  5th  St,  CoaUnga. 
PLANT   (processing  plant  for  dairy 
and     poultry     feed),     |11,500;     Los 
Oatoa;  owner.  Chester  E  Pfefferle. 
140  E  Main  St,  Los  Oatos. 
ALTERATIONS    (to    cannery),    $40,- 
000;  Oakland;  owner,  Butler  Pack- 
ing  Co.   9957    Medford    Ave,    Oak- 
land. 
VACTORT    (sausage),  $100,000;  Sac- 
ramento;   owner,    Made   Rite    Sau- 
sage Co,  8353  2nd  St,  Sacramento. 
BUILDING  (distribution  of  feed  and 
grain   mill    equipment),    $15,000;    M 
and  Los  Angeles  Sts,  Fresno;  own- 
er, W  O  Hendrie  &  Co,  400  Towne, 
Los  Angeles. 
WOKD     AGENCY,     $130,000;     259    W 
Santa  Clara,  San  Jose;  owner,  R  M 
.    Cuthbert>et  al,  Box  579.  San  Jose. 
PLANT    (tminufacture    of  wood    ex- 
celsior and  containers )T  $6000;  Mill- 
brae;   owner.  Royal   Container  Co, 
Mlllbrae. 
: ALTER    (radio    station),    $5000;    San 
Francisco;    owner,   Chronicle   Pub- 
lishing   Co,    901    Mlsison    St,    San 
Francisco 
MILKING  BARN,  $3500;  near  Marys- 
vUle;  owner,  Ed   B  Reamy,   Route 
8.  Box  lis,  MarysvlUe. 
aCLKING  BARN,  $1500;  near  Ander- 
son ;  owner,  George  Machado,  Route 
1,  Box  201,  Anderson. 
PIJLNT  (manufacture  of  oxygen  and 
acetylene  gas),  $12,000;  North  Sac- 
ramento; owner,  California  Ovygen 
Co,  1409  Central  Bank  Bldg.,  Oak- 
land. 
•CHOOL  (elementary),   $68,000;   Ma- 
dera; owner,  Rev.  V   J   Mazzucco, 
121  N  C  St.  Madera. 
TAILOR  SHOP,  $3500;  Fresno;  Leob 
L  Emerzian,  1826  S  Van  Ness  Ave, 
Fresno. 
SHOP    (auto   repair),    $7200;    645    W 
Fremont,  Stockton ;   owner,  Wm  E 
Hansen,  620  N  Hunter.  Stockton. 
BUILDING  (Blue  Cross  Hospital  In- 
surance   Assn).    $2400;     1127    J    Sin 
Sacramento ;  owner  Intercoaat  Hos- 
pital   Ins   Assn,   1127   J    St,    Sacra- 
mento. 
ADDITION  (classroom).  $17,000;  near 
Grass  Valley;  owner,  P  J  Beskano. 
Union  Hill  Schools.  Grass  Valley. 
■NLARGE  (union  hall  for  classroom 
carpentry),    $17,000;    Salinas;    Car- 
penters' Hall  Assn.  422  N  Main  St.. 
Salinas. 
AUTO    AGENCY,   $42,000;    418    Rob- 
ertson    Blvd,     Chowchllla;     owner, 
PlatoresI  Chevrolet  Co,  411  Robert- 
son, Chowchllla.  / 
ESCALATOR,    $105,000;    9th    andJK 
Sts.  Sacramento;  owner.  Hale  Wroa 
Stores,  36  5th  St.  San  Francisco. 
pLiANT  (manutacture  of  steel  water 
tanks),  $167,100;    San   Jose;    owner. 
Plttsbur(fh-Des   Moines  Co.  Neville 
Island,  Pittsburgh.  Pa. 
BUILDING  (auto  and  truck  mainte- 
nance and  repairs).  $28,000;  Putnam 
and    2nd    Sts,    Portervllle;     owner. 
Kick   J  Joannldes,  105  S  Main   St, 
Portervllle. 
PAINT  STORE,  $21,750;  2969  Broad- 
way, Oakland;  owner,  R  N  Nason 
Jk  Co.  151  Potrero.  San  Francisco. 
BUILDING  (service  garage  for  tele- 
phone company),  $35,000;  90th  and 
Bancroft,  Oakland ;  owner,  P  A  An- 
derson. Walnut  Creek. 
REAL  ESTATE  OFFICE,  $4250;  91st 


Building  Section 
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V lb/47  4 

Building    Permit   Granted 
Office    Bldg.    (alter)  Cost    $20,000 

SAN  FRANCISCO.  Calif.,  (309  Sutter 

St. 
Owner   —   U.    S.    Marine    Corps.    100 

Harrison    St. 
Contractor — Wm.  Horstmeyer  Co.,  23 

Mars  St.,  San  Francisco.  Calif. 


SAN  FRANCISCO,  Calif.,  19th  ave- 
nue and  Geary  street 

Owner — American  Trust  Company, 
646  California  street,  San  Francis- 
co,  Calif. 

Architect — not    anounced. 

Details  later. 


1/16/47  •    8 

CPA   Approval  Granted — Work  Just 

Started — Ground  Broken 
Loaded  Truck  Warehouse    Cost  $5000 
WALNUT     CREEK,     Calif.,     Contra 

Costa  County.  Arroya  and  Me  in  Sts. 
Owner— Stapel   Truck  Line,  Route  2, 

Box  810,  Walnut  Creek,  Calif. 
Plans  by  owner. 
Quonset  hut,  40x60. 
Contractor— Johnson  Bros.,  c/o  owner 


1/16/47  •     8 

CPA   Approval   Qranted^Owner  Will 

Build  Some  Time  This  Summer 
Farm  Equipment  Sales  and  Service 

Building  Coat  $4000 

CRESCENT  CITY,  Calif.,  Del  Norte 

County. 
Owner— Clifford  J.  Akers,   484  L  St, 

Crescent  City,  Calif. 
Plans  by  owner. 
Concrete  blocks,  cement  floor. 
Contractor — Owner  will  build. 


1/16/47  4 

Owner  Taking   Bids— Due  Feb.  3, 
2  P.  M. 

Headquarters  BIdgs.;  Spec.  9238 

WEST  LOS  ANGELES.  Calif..  Los 
Angeles   County.   5898  Venice  Blvd. 

Owner — Los  Angeles  Water  &  Power, 
purchasing  agent.  Room  1202,  311 
S.  Spring  St..  Los  Angelea,  Calif. 

Plans  by  owner. 

Injcludes  office  and  warehouse  build- 
ing, motor   vehicle    buildings,   yard 
improvements. 
Plans  and  specifications  obtainable 

from    the  above   office   upon   deposit 

of  $50. 


1/16/47  3 

Constructions   Started — 

Foundations    In — CPA    Approval 
Granted 

Loading    Platform  Cost   $3S00 

SAN    FRANCISCO,    Calif.,    1495    Illi- 
nois  St..    San    Francisco,    Calif. 

Owner— W.    C.    Thompson.    1401    Illi- 
nois   St. 

Plans   by  owner. 

Frame    construction. 

Contractor— Owner  will    build.       -' 


1/16/47  •    1 

Plant    In    Progress — Construction 
Expected  To  Start  Soon 

Bank    Building    (Addition) 

Cost  $250,000 

SACRAMENTO.  Calif..  Sacramento 
County.   9th    street    near  J    street. 

Ownfer — American  Trust  Company, 
646  California  street.  San  Fran- 
cisco,  Calif. 

Architect — Harry  J.  Devine.  1012  Jay 
street,    Sacramento.    Calif. 

1 -story  and  a  half  and  basement  with 
drive-In  depository  lit  the  base- 
ment  with   teller's   window. 


1/16/47  •    1 

Preliminary    Sketches    In    Progress 
Bank    Building 


1/16/47  •     6 

Plans  In  Progress 

Store  and  Apartment  Building 

Cost  $40,000 

FRESNO,  Calif.,  Fresno  County.  Bel- 
mont Ave.  1 

Owner — c/o  architect. 

Architect  —  Leonard     H.     Ford,'   1360 
Main   St..  Walnut  Creek,  Calif. 

Brick  and  frame,  two-story  (50x65). 


1/16/47  •     8 

Construction  25  Per  Cent  Complete 

Auto  Sales  and  Service  Building 
(Alterations)  Cost  $2750 

SAN  FRANCISCO.  Calif.  4249  Geary 
Street 

Owner— William  &  Frederick  Motors. 
4249  Geary  St..  San  Francisco,  Calif. 

Architect— Masten  &  Hurd.  526  Pow- 
ell St,  San  Francisco,  Calif. 

Modernization  of  building. 

Contractor — Fred    J.     Early    Co.,    369 
Pine  St.,  San  Francisco,  Calif. 


1/16/47  •    8 

CPA  APPROVAL  Granted   (Contract 

...Awarded) 

Department    Store    (Addn) 

Cost  $100000 

SAN  FRANCISCO,  Calif.,  O'Connor 
^Moffalt  and  Company;  O'Farrell 
and  Stockton   Streets. 

Owner — Provident  Securities,  Crock- 
er 1st  National  Bank  of  San  Fran- 
cisco, Post  A  Montgomery  Sts., 
San   Francisco.  Calif. 

Architect— W.  P.  Day  A  Associates, 
111  New  Montgomery  street  San 
Francisco.    Calif. 

Addition  of  concrete  roof  for  stor- 
age space. 

Contractor  —  Dinwiddle  Construction 
Co.,  210  Crocker  Bldg..  San  Fran- 
cisco, Calif. 


1/16/47  "^  6 

Building    Permit   Granted 
SCtore  (add  to  bldg.)  Cost  $60,000 

SAN   FRANCISCO.    Calif.,    aouttueast 

comer  2nd   A  Harrison   Sts.    W 
Owner — Fleischacker  Paper  Box  Co.. 

401    2nd    St..    San    Francisco.    Calif. 


Associated  Wood  Products  Co. 


ff 
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TELEPHONE  LANDSCAPE  5-7713 
335  SIXVH  STREET  BERKELEY  2.  CALIF. 


LUILBER 

ALUMINUM 
GARAGE    DOORS 

CORRUGATED 
ALUMINUM    SHEETS 


PANELS 

4f  Osr  New  Hnm* 

1994   OAKDALE   AVE. 

Cer.  RoKklii  St. 

Pfeon*  ATwot*r  4180 

GREATER  CITY 
LUMBER  CO. 


p  u  m  H  li  I  T  E 


w^' 


BUILDING 
BLOCKS 

8"  X  8"  X  16  and 

smaller  sizes  now 

available 


CHICK    PUMALITE    ADVANTAGIS 

1.  LIGHTWEIGHT  .  .  .  weighs  less  than  one-half 
o£  the  average  masonry  block. 

2.  STRENGTH  ...  to  meet  the  requirements  of 
uniform  building  codes. 

3.  Economy  of  laying  .  .  .  lightweight  and  convenient 
sizes  cut  building  costs. 

4.  LOW  UPKEEP  and  Insurance  Cost  (about  half 
of  frame  construction  rates). 

5.  High  Insulation  and  Acoustic  value. 


Wrffe  for  Oeccr/pHve  MOf 

WESTERN  PUMISTONE  PRODVCTS  CO. 

COMMERCIAL   ROAD.  SAN  CARLOS.  P.  O.  BOX  340 

fkeee:  So*  Carioi  1202 


SUB  •  BIDS  WANTED 


General  contractors  desiring  sub-bids  on  any  jeb  are  Invited  to  make  knewn 

their  j^qulrements   In   this   column.    There   is   no   charg*   for  thia   eervlee. 

Ei  Cryetal  School.  SaiT  Bruno;' Bid8~Due~Jar.uar>r^'8p7T«r 

Jas.  M.  McKarland  Constr.  Co.,  Laguna  Honda  Blvd.,  S.  V.   (MO  1780) 
W.  &  K.  constr.  Co.,  268  Market  bt.,  San  Kranclsco  (XXJuglaa  7616) 
wm.  ilor^me|yer  Co.,  23  Mars  Street,  San  ^Tanclsco   (MArket  7<U9) 
Klchard  UeLucchl  &  Co..  420  San  Mateo  Ave..  San  Bruno  (San  Bruno  974) 
Moore(  &  Roberts,  693  Mission  Street.  San  Francisco  (GArfieid  8679) 
Carrlco  &  Gautier,  365  Ocean  Ave.,  San  Francisco   (JLnlper  4-8061) 

Midstate  Consctruction  Company,  427  Brj'ant  Street,  San  Francisco    Calif 
(YUkon   6-2812) 

Peter  Sartorto,  262  Clementina  Street.  San  Francisco,  Calif.  (OArfleld  8817) 

Hospital,  Tracy,  Calif.;   Bids  due  Jan.  20,  4:00  P.  M. 
H.  K.  Kahlmann.  251  Kearny  St.  San  Francisco  (£>Ougl<^  8028) 
swinerton  A  Walberg  Co.,  226  Bush  St.,  San  Francisco  (GArfieid  2980) 
J^met  L  Barnes  Constr.   Co.,  911    Russ  BIdjf..   S    F.    (EXbrook  6906) 
JUrbentraut  &  Summers,  686  i^ennsyivanla  St.,  San  ^Tanclsco  (AT  3430 > 
Moore  &  Roberts,  693  Mission   St.,  San  Francisco   (GArfieid  8579) 
a.  C.  Giles  A  Company,  319  Elks  Bktg.,  Stockton,  Calif. 

Hlflh  School,    Modesto,  Calif.;    Bids   Due    February   10.   8:00   P.    M. 
H.   E.  Rahlmann,   251  Kearny   St.,   San    Francisco    (iX>jg)aa   8023) 
Jas.  I.  Barnes  Constr.  Co.,  941  Rus8  Bldg.,  San  Francisco  (EXbrook  6803/ 

M.  A.  Little.  1  Grand  View  Ave.,  San  i'ranclsco^  Calif.    ( VA  7991 ) 
Moore  A  Roberts,  693  Ml.->«»ion  St.,  San  Francis  Jo   (GArfieid  8579) 
Willis  F.  Lynn  1040  Folger  Ave.,  Berkeley,  Calif.    (BErkeley,  6044) 
S.  C.  Giles  and  Co.,  319  Elks  Building,  Stockton  1,  Calif.   (Stockton  3-0409) 


County  Detention   Home,  Sacramento;    Bids   Due   February  3,  1o  A.  M. 
H.   E.  Rahlmann,  251   K«*amy   St ,   Ran   Francisco    (DOnglas   8023) 
Jas.  I.  Barnes  Constr.  Co.,  911  Russ  Bldg.,  San  Francisco   (EXbrook  6005) 

Bingham  Construction  Company.  Rt.  2,  Box  5975,  Sacramento,  Calif.,   (sub- 
mit bids  no  later  than  Feb  2nd.)  ^ 
Moore  &  Roberts,  693  Mls.sion   St.,  San  Francisco   (GArfieid  8579) 


Horticultural  Facilities,  San  Francleco  Jr.  College;  Bids  open  Jan.  29.  2:30 
P.  M.  .-  . 

Robert  L.  Wilson,  427  Bryant  Street,  San  Francisco,  Calif.  (YUkon  0-2710) 
Henry  Arian  Construction.  1142  Geary  Blvd.,  San  Fruncisco  (BAvlew  3170) 
t-'eter  Sartorio,  262  Clementina  Street,  San  Francisco  (GArfieid  8317) 

Motor  Transport  Facilities,  Standard  Oil  Richmond  Hefineryr^Oue  Feb.  a, 
12  Noon 

B.  S.  McKlttrlck  Company.  Inc.,  610  16th  St.,OakIand  (TWln  Oaks  6070) 
Swinerton    A   Walberg   Co.,   225   Bush    Strtet,    San    Francisco,   California 
(GArfieid  2980) 

Waas  &  Rothchild,  328  Merchants  Exchange  Bldg.,   San  Francisco   (EX- 
brook 1205) 

James  I.  Barnes  Construction  Co.,  941  Russ  Building,  San  Francisco  (EX- 
brook 6006  or  EXbrook  7054) 


Naval   Reserve  Armory,  Oakland,  Calif.   Bids   Due  January  29,  11    A.   M. 

James  I.  Barnes  Construction  Co.,  911   Russ  Building,  San  Franclaco,  Calif.. 
(EXbrook  6906) 

Henry  Arian  Construction,  4142  Gearj'  Blvd,  .Sa»i  Francisco.    (BAvlew  3170) 
Willis  F.  Lynn,  1040  Folgor  Ave..  Berkeley  (BErkeley  6044). 
Haas  &  Rothchild,   328  Merchstnts  Exchange  Bldg.,   San   Francisco   (EX- 
brook 1205) 
Midstate  Construction  Co.,  427  Bryant  St.,  San  Franxisco  (TtTkon  6-2812) 


School    Addition,    Robbinr,  California:    Bids    Due   January   20,   2:30    P.    M. 

iiilngham   Construction    Company,   6329   Kastern   Ave,   Sacramento,   Calif., 

(SAc-6-6419) 
A.  L.  Miller,  1715  7th  Stret,  Sacramento,  Calif.    (SAc-4409) 

Charles  F.  Unger,  2416  Seventh  Ave.,  .Sacramento,  Calif. 

Painting  A  Repairing  M«rry-Go  Round  Fleishhacker  Playfield.  San  Fran- 
cisco:  Bids  open  Jan.  21,  2P.  M. 

Henry  Arian  Construction,  4112  Gtnry  Blvd,  San  Francl«co,  (BAvlew  8170) 
Midstate  Construction  Co.,  427  Br>'ant  St.,  San  Francisco  (YUkon  ^-2812) 


Water  Filtration  Plant,  Martinez;  bids  open  Feb.  11,  7:30  P.  M. 
Butte  Construction  Co.,  693  MiR.Mlon  St.,  San  Fraiclsco  (TUxedo  2412  and 
EXbrook  8898) 


THE    METAL    WALL    COVERING 

OF  JlG4iUuj^  Beai4i4f 

Chromite,  the  ztnc  wall  tile,  is  beautiful  .  .  .  lasting  .  .  .  modern 
— and  thoroughly  practical.  That  is  why  Chromite  playt  such 
an  important  part  in  up-to-the-minute  planning  of  new  and 
remodeled  HOMES  (bathrooms  and  kitchens),  RESTAU- 
RANTS,  OFFICE  BUILDINGS,  PLANTS  and  OFFICES. 
Chromite  brightens  any  room  with  its  sparkling  freshness  and 
striking  color  variety!  Chromite  is  durable  .  .  .  will  not  crack, 
fade  or  rust. 

fnclnde  Chromff*  fji  Your  Plangl 

For  specificalioni,  colors  and  proper  usage,  contact 

CHROMITE  SALES  COMPANY 

— Distributers  For  Western  States — 

23  Fremont  Street.  San  Francisco  S,  Collf. 
Telephone  SUffer  2B26 


I 


Architect — Herman  C.   Baumann,  251 

Kearny  St.,  San  Francisco,  Calif. 
Bnelneer    —    James    W.    Smith,    251 

Kearny  St.,  San  Francisco,  Calif. 
Contractor— Central    California    Con- 

Btructlon    Co.,     Inc.,    116    Erie    St., 

San    Francleco,   Calif. 


1/16/47  •    4 

Low  and  Only  BIdere 

Office  Quartera 

SACRAMENTO,  Calif,  aacraraento 
County.  Department  of  Veterans' 
Affairs.    700    Capital    Ave. 

Owner — State  Division  of  Architec- 
ture, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

State  Architect — Anson  Boyd,  Public 
Works   Bldg.,   Sacramento,    Calif. 

Alterations  to  existing  2-story  brick 
building  (80x160),  including  struc- 
tural work  and  alterations,  new 
jMirtltlon,  reflnibh  interior  through- 
out. 
Segregated     bids     were     taken     as 

follows : 

General   Work 

Low  Bidder — LAwrence  Construction 
Co.,  3020  V  St.,  Sacramento,  Calif., 
fll4.84600. 

Other  bidders  were: 

Stolte,   Inc.,   Oakland,   Calif.,   |118.- 

85O00. 

Continental  Construction  Co..  Sac- 
ramento, Calif.,  $119,385.00. 
Plumbing    Work 

Low  and  Only  Bidder— M.  R.  Car- 
penter, 907  Front  St.,  Sacramento, 
Calif..    $10,412.00. 

i-leating    A    Air    Conditioning 

Low    Bidder — M.     R.     Carpenter,    907 
Front  St.,   Sacramento.  Calif.,   $37,- 
930.00 
Pacific    Heating   and    Sheet    Metal 

Co.,    San    Francisco,    Calif.,    $45,449.00 

aubmitted   only  other  bid. 
Electrical    Work 

Low   Bidder — Manuel    Joseph,    1020   J 
St.,    Sacramento,    Calif.,    $10,219.00. 
Other   bidders    were : 
Engineering  Design   Company,  San 

Francisco,    Calif.,    $10,904.00 

Reliable    Elevator    Works,     Sacra- 
mento,   Calif..     $13,766.00. 

Sam     Bisset,      Sacramento,     Calif., 

$13.99300. 

Menvln    and    Gatejen,    Sacramento, 

Calif..   $14,553.00. 

George     Fobs.     Sacramento,     Calif., 

$14,700.00. 


9.10_EDUCATIONAL 
BUILDINGS 

1/16/47  •     » 

Owner  Taking  Bide— Due  Jan.  20, 
2:30   P.    M.    (Bidders    FiguHng) 
School  (Addition)  Cost  $25,000 

ROBBINS,  Calif.,  Sutter  County. 
Robbins-Sutter  Union  School. 

Owner— Robblns-Sutter  Union  School 
District,  Ambrose  C.  Holdridge, 
clerk.  Board  of  Trustees,  Robbins, 
Calif. 

Architect— George  C.  Sellon,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Frame  and  stucco  two-classroom  ad- 
dition. 
Plans  and  specifications  obtainable 

frowr  the  office  of  the  architect  upon 

deposit  of  $25. 
The     following     contractors     have 

taken  out  plans: 
Bingham     Construction     Co.,     6329 

Eastern  Ave.,   Sacramento,  Calif. 

A.    L.    Miller,    1715   7th   St.,    Sacra- 
mento, Calif. 
Charles    F.    Unger,    2426    7th    Ave., 

Sax;ramento,  Calif. 


1/16/47  •    6 

Owner  Taking    Bids — No    Due 

Date   Set 
Store    (alter    flaU) 
SAN    FRANCISCO,    Calif.,    3965    24th 

street. 
Owner— John    Ragona.    3965   24th    St 
Plans  by  B.  K.  Dobkowitz.  425  Mon- 

terev    Blvd.,    San    FrancKsco.    Calif. 
Raising   flats    for    addition    of    store. 

1/16/47  •     1 

Preliminary  Sketchee  In  Progreea 

Bank    Building 

SAN  FRANCISCO,  Calif.  Ninth  and 
Market  Sts. 

Owner — American  Trust  Co.,  646  Cali- 
fornia St.,  San  Francisco,  Calif. 

Architect — Not  announced. 

Details  later. 


1/16/47  •     9 

Owner  Taking  Bids — Due  Jan.  23, 

8  P.  M.   (Bidders   Figuring) 
Shop  Building  Cost  $45,000 

PORTERVILLE,    Calif.,     Tulare     Co. 

High  School  site  on  Olive  St. 
Owner— The   Portervllle   Union    High 

School   District,   Irvin    H.   Althouse, 

clerk,  office  of  Board  of  Trustees, 

High  School  Bldg.,  Oliver  and  J  Sts., 

Portervllle,  Calif. 
Architect— W.    D.    Coates,    704    Helm 

Bldg.,  Frespo,  Calif. 

Plans  and  specifications  may  be 
obtained  from  the  architect's  office 
on  deposit  of  $25,  refundable. 

Each  bid  must  be  accompanied  by 
certified  check  or  bidder's  bond  in 
amount  of  at  least  10%  of  bid,  pay- 
able to  the  clerk  of  the  board. 

The  following  contractors  have 
taken  out  plans: 

Harris  Construction  Co.,  P.  O.  Box 
109.  Fresno,  Calif. 

Larsen-Ratto  Construction  Co.,  1901 
Hedges,  Fresno,  Calif. 

Midstate  Construction  Co.,  Cam- 
bridRe  and  N.  Fresno  Sts.,  Fresno, 
Calif. 

R.  Pedersen,  446  Clark  St.,  Fresno, 
Calif. 


County,     Washington     Elementary 
School 
Owner — Richmond  Union  School  Dis- 
trict,   Walter    T    Helms,    Superin- 
tendent    of     Schools,     1108     Bissell 
Ave.,    Richmond,    Calif. 
Architects    —    Dragon,    Schlmdts    A 
Hardman.  206S  Allston  Way.  Berk- 
eley, Calif 
Frame    &     rustic     temporary     class- 
rooms. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect  upon  deposit  of  $10.00. 


1/16/47  9 

Preliminary    Plans    Completed 
Schol    Improvements        Cost    $151,000 
ALBANY.    Calif.,    Alameda    County. 

Albany   High    School. 
Owner — Albany    Schol    District,    Paul 
C.  'Brvan,  Eupenntendent  of  schols, 
1009  Santa  Fe,  Albany,  Calif. 
Architect     —     Dragon,     Schmidts     & 
Hardman.  2068  Allston  Way,  Berk- 
eley,   Calif. 
Work  to  Include  swimming  pool,  vo- 
cal and   instrumental   music   class- 
rooms   added    to    auditorium-gym- 
nasium  and    enlargement    of   cook- 
ing and  chemistry  laboratories. 


> 
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Contemplated— Site  Acquired 

Elementary   School 

niCHMOND,  Calif.,  Contra  Costa  Co. 
Site  south  of  the  Saleslan  House 
of  Studies. 

Owner— Richmond  Union  School  Dis- 
trict, Walter  T.  Helms,  superin- 
tendent of  schools,  1108  Bissell  Ave., 
Richmond.  Calif. 

Probably  will  be  a  temporary  struc- 
ture, pending  the  availability  of 
materials. 
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Owner     Taking      Bids — Due     January 

29,    8    P.    M. 
School    Addn.    ^2    classrooms) 
POINT  RICHMOND,  Calif.,  Alameda 


1/16/47  9 

Low  and  Only  Bidders 
School  Buildings  Cost  $272,788 

TEMPLE   CITY.   Calif.,   Los    Angeles 

County.  Cloveriy  School,  Broadway 

and  Cloveriy  St. 
Owner  —  South    Santa  -  Anita    School 

District,  2048  Longden  Ave.,  Temple 

City,  Calif. 
Architects — Marsh,    Smith    A   Powell, 

Architects'    Bldg..    816    W.    5th    St., 

Los  Angeles,  Calif. 
Includes  three  buildings  (126x30>  and 

three   buildings    (64x30).    to   contain 

12  classrooms. 
Low    Bidder— E.   C.    Nesser,    4822    W. 

Jefferson    Blvd..    Los    Angeles,    and 

Johnson  &  Vedder,  3419  Hyde  Park 

Blvd.,  Los  Angeles,  $272,788. 

Other  bids  January  13  were: 

Peter  Shelbv,  $281,299. 

George  B.  Thatcher  Co.,  $285,642. 

Alison  Honor,  $294,600. 


1/16/47  9 

Low   and    Only    Biddera 
Schol   (Alter,  and  Addna.) 
COULEE    CITY,    Waah.    ElenVfentary 

School. 
Owner — School    Dlst.    No.    150,   Grant 

County,  Wash.,   H.   L   Hutchinson. 

Clerk. 
Architect— Walter  H.   Rothe,  S3  Lib- 
erty   Bldg.,    Yakima.   Wash. 
Con.sultlng  Engr.— DeWitt   C.   Griffin 

A   Associates.    717    Llovd    Building, 

Seattle,  W^sh. 
Cement  block  or  brick  veneer,  wood 

and    asphalt    tile    floor,    fiberboard 

ceilings,    built-up    roof;    to    include 

6  classrooms,  librar>-  and  auxiliary 

rooms. 

Complete  bids   Jan.   9  were: 
General    Construction 

A.  M.  Bengel,  Spokane,  Wash.,  $87,- 
992. 

Hansen    &    Parr,    Spokane.    Wash., 
$98,250. 

Burboom  &  Rauh,  Spokane,  Wash., 
$115,922. 
Plumbing  A   Heating 

Zahniser   &    Wurren,    $21,208,    allow 
$16  yard  for  rock. 

James  Smyth  Plumbing  A  Heating 
Co.,  .Spokane,    Wash .    $23,333. 

Modem    Plumbing    A   Heating   Co., 
Coulee,  Citv,  Wash.,  $22,986. 
Electrical    Wiring 

Maxwells     Inc..     Spokane,     Wash., 
$7373. 

Electric     Smith,     Spokane,     Wash., 
$7525. 

Power  City   Electric    Co.,    Spokane, 
$8534. 

Service  Electric  Co.,  Seattle.  Wash., 
$9497. 

Home  Electric  Co.,  Yakima.  Wash., 
$9750. 

Coulee    Cltv    Ekciric    Co..     Couleo 
City.  Wash.,  $9950. 


Dunbar   Union    Elementary  School 

Owner — Dunbar    Union    School    Dte- 

trlct.   Maxwell   Cunningham,    (prla- 

cipal  and  eecretar)'  to  the  l>oard  of 

trustees)     John     Kirk     (chalrmaa) 

Dunbar  Union   Elementary  bcbooV 

Glen    Ellen,    Calif. 

Architects    —   J.    Clarence    Felotaiu^ 

4010  Monteclto  avenue,  Skntil  Roa^ 

Calif 

Includes    classroom,   auditorium 

cafeteria. 
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Plans    Approved     By    State    Division 

of    Architecture — Owner   Will 

A*k    Bids    Soon 
School     (Addition)  Cost     $35,000 

GL.EN    ELLEN,    Calil.,    .Sonoma    Co.,  geies. 


1/18/47  • 

Plans   Awa.lting    Approval 

SACRAMENTO,  Calif.  Sacramen- 
to Co.— The  State  of  California.  Divi- 
sion of  Architecture.  School  9e«» 
tion.  Public  Works  Bidg.,  Syramen- 
to,  Calif.,  announced  the  following 
appUcationa  January  IS  for  the  ap* 
proval  of  plana  and  speciflcattoas 
for  school  projects  In  Southern  Cali- 
fornia - 

Army  buildings  at  Cecil  Avenue 
School,  co.<«t  $10,000;  oWner,  Delano 
Union  School  District,  Delano,  Kem 
County;  architects,  Metcalf,  Par. 
sons  and  Wriifht.  607  Flower  atreel^ 
Baliersfleld.  Calif. 

Army  Uuildiitgs  at  Arvln  School, 
cost  $10,000;  owner.  Arvln  School 
District,  Arvin,  Kern  County;  arelil> 
tects,  Metcalf,  PVirsone  and  Wright. 
607  Flower  strct,  Bakerafield,  Calif. 

Addition  at  Jackaon  Elementary 
School.coat  $58,000:  owner,  San  Diego 
Unified  School  District,  Skn  Diego; 
architect,  W.  T.  Johnson.  San  Diego 
fruHt  and  .Savings  Bank  Building, 
San  Diego. 

Army  Buildings.  Fairfax  Elemen- 
tary School,  cost  $10,<X)0;  owner,  Fair- 
fax Elementary  School  District,  Kem 
County;  architects,  Metcalf,  Par- 
sons 3nd  Wright,  607  Flower  etreet, 
Bakerafield,  Calif. 

ciasMroom  addition  at  Victory  BIt^ 
School,  cost  $140,000;  owner,  Los  An- 
geles City  School  Diatrict,  Los  An- 
geles; architect,  P.  R.  Hunter,  837 
Carondelet    street,     Bouth     Loa    An- 


SUMMERBELL  ROOF  STRUCTURES 

17A6  Thirteenth  St.,  Oakland,  Calif. 


TODAY'S  BID  OPENINGS 


From  San  Francisco 
Enterprise  10930 


From  other  exchancjc 
TWinoalcs  3627 
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Preliminary  Sketchee   in    Progreea 
Bank  Building 

SAN   MATEO.  Calif.,   San  Mateo  Co. 
Owner — American  Trust  Co.,  646  Cali- 
fornia St..  San   Francisco,  Calif. 
Architect— Not  announced. 
Details  later. 
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Preliminary  Sketches  In  Progrese 
Bank  Building 

BURLINOAME,  Calif.,  San  Mateo  Co. 
Owner— American  Trust  Co.,  646  Cali- 
fornia St..  San  Francisco,  Calif. 
Architect— Not  announced. 
Details  later. 


ENGINEERING  PROJECTS 

Bids  to  be  Opened  Project     Location  of  Project        Noted  In  Issue 

1-16—  2:00  P.M.— Grading  and  Paving    Ventura  County  12-17 

1-16—  2:00  P.M. — Grading  and   Surfacing     Orange  County  12-17 

1-16— 10:00A.M.— Earthwork,  Etc.        Shoshone  Project,  Wyoming         12-81 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


1-16—  2:00P.a£^Electric  Ranges       Bonneville,  Wyo.,  and 

Billings,  Mont. 
1-16—  2 :00  P.M.— Lathea.  Central  Valley  Project 

1-16—  2 :00  P.M.— Asbestos    Cem't    Conduit.  Etc.  Central  Valley  Proj. 
1-16—  2 :00  P.M.— Reinforcement  Bars     Colorado-Big  Thompson 

Project,  Colorado 
:00  P. M— Insulators  Missouri  Basin  Proj.,  Nebraska 

:30  P.M.— Steel  Pipe  and  Couplings     Yreka 
:00  P.M.— Truck  Sale  Stockton 

:00  P.M. — Truck  Sale  Sonora 

—School  Bus  Salinas 


12-10 
1-  8 
1-  8 
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Preliminary   Sketchee  In   Progress 
Bank  Building 

SAN  CARLOS.  Calif..  San  Mateo  Co. 
Owner— American  Trust  Co.,  646  Cali- 
fornia St.,  San  Francisco,  Calif. 
Architect— Not  announced. 
Details  later. 
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Preliminary  Sketches  In  Progreea 

Bank   Building 

SACRAMENTO,  Calif..  Sacramento 
County.  North  section  of  city. 

Owner— American  Trust  Co.,  646  Cali- 
fornia St..  San  Francisco.  Calif. 

Architect— Not  announced. 

Details  later. 

1/16/47  1 

Preliminary  Sketchee  In  Progress 

Bank  Building 

SACRAMENTO.  Calif.,  Sacramento 
County.  South  section  of  city. 

Owner— American  Trust  Co..  646  Cali- 
fornia St.,  Ban  Francisco,  Calif. 

Architect— Not  announced. 

Details  later. 


iRiuin  pniHT  compnnv 


MAKES 


Fine  pniHT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


AETNA 

REFRIGERATION 

AND 

AIR  CONDITIONING  CO. 

SALES  and  SERVICE 

COMMERCIAL 

INDUSTRIAL 

Dealers  for 

OiRYSLER  AIR  TEMP 

CYCLOPS  REFRIGERATION 

FEDERAL  and  BALLY 

COMMERCIAL  STORE 

EQUIPMENT 

4231  BROADWAY  -  OAKLAND 
Pkone  Pledmeat  1440 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 
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FnEREDiuiinii 


HRODUCIC)    BY 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

(ONSIIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN  rnANCISCO 
LOS  ANOILES 


COASTWIDE  SERVICE 


POOTIANO 
Sf ATTll 


NEW    Improved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 

NEW  "Shovel  Action"  BUCKET 

A  full  load  •  •  •  plus!  No  mure  ramming  into  itock  pile.  Simply  caae 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  . .  nmt 
un  the  machine  .  .  .  faiter,  fuller! 

HAND  LEVER  CONTROL 

Iwo  hand  levers  at  operator's  fingertips  give  positive,  flexible 
control  of  bucket  action.  No  more  trip  rope  and  "shock  dumping^ 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  load<i  c;in  now  be  discharged  from  very  top  of  rack.  (Up  to 
8  ft.)  Parti.il  loads  can  be  discharged  by  closing  bucket  at  eny 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  ground!  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmobile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  give  en- 
tirely new  control  of  digging  angle.  New  design  of  bucket  meane 
NO  spillage  over  rough  terrain. 

MOBILE   .   EFFICIENT    ■   ECONOMICAL 

HOPPER    ATl/VCHMENT  HOISTS    AND    POURS   CONCRETE 

.   .   .   LIFT  FORKS   LOAD,  CARRY   AND  STACK  .   .    .   CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KEIIoq  3-5225 

Agonfs  for 

MiXERMOBILE     -^    TOWERMOBILE     -     BUGGYMOBILi 

BUILDING  MATERIAL     -     READYMIX  CONCRETE 


i;iHn'iV""r  in.-inr.- 
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▲dltiona  at  Bl  Camlno  St.  •chool, 
coflt  $75,000;  owner,  aanta  Maria 
School  District,  Santa  Barbara.  Co; 
architects,  Daniel,  Mann,  and  John* 
■on. 

Two  1  unit  bungalows  at  102n(l 
street  school,  cost  |12,O0O;  owner, 
Los  Angeles  City  Schol  District, 
architect,  A.  S.  Nlbecker,  Jr.,  1425  S. 
San  Pedro   St.   ,L<08  Angeles. 

Kindegarten  building  at  Carpenter 
Avenue  School,  cost  $20,000;  owner, 
Lios  Angeles  City  School  District; 
architect.  A.  S.  Nibecker,  Jr..  1426  S. 
San  Pedro  street.  Los  Angeles. 

ROTC  Building  at  J.  A.  Garfield 
High  School,  cost  |lt>,000;  owner, 
Los  Aiigeles  City  School  District; 
architect,  A.  S.  Nlbecker,  Jr.,  1425  S 
San  Pc<lro  St.,  Los  Angeles. 

Army  Buildings  at  Lamont  School, 
cost  $10,000;  owner,  Mountain  View 
School  District,  Kern  County;  archi- 
tects, Metcalf,  Parsons  and  Wright, 
607  Flower  street.  Bakersflcld,  Calif. 
Classroom  Building  Unit  A,  at 
John  Burroughs  High  School,  cost 
$180,000;  owner.  Burbank  Unified 
School  District,  Los  Angeles  County; 
architects  Austin  and  Field,  1161  So 
Broadway,    Los    Angeles. 

Classroom  Building  Unit  B  at 
John  Burroughs  High  School,  cost 
1175,000;  owner,  Burbank  Unified 
School  Dlstifct.  Los  Angeles  County; 
architects  Austin  and  Field.  1151  So. 
Broadway,    Los    Angeles. 

Units  1  and  2  at  Center  Street 
School.  c:st  180.000;  owner.  Manhat- 
tan Beach  School  District,  Los  An- 
geles County ;  architects  Marsh. 
Smith  and  Powell.  1934  Milan  avenue, 
Pasadena,    Calif. 

Vets  Training  Center  at  Burbank 
High  School,  cost  $50,400;  owner, 
Burbank  Unified  School  District. 
Los  Angeles  County ;  architect  C.  H. 
bchulte. 

Seven  Prefabricated  Classrooms  at 
WUiard  Elementary  School,  cost  $66.- 
000;  owmer,  Fa.>«adena  City  School 
District,  Los  Angeles  County;  archi- 
tect F.  Kennedy.  Jr.,  1304  West 
Juanlta  Ave,  San  Dimas. 

i/16/47  •  9 

Plant   Approved   by   State   Division 
of    Architecture— Owner    Will    Ask 
Bids  Soon 
School  Shop  BIdg.  Cost  $46,000 

PORTERVILLE.    Calif..    Tulare    Co., 

Portervllle  Union  High  School. 
Owner  —  Portervllle  Union  High 
School  District,  Henry  Lubklng 
(preeident  board  of  trustees)  Por- 
tervllle High  Sk:hool.  Portervllle, 
Calif. 

Architect    —   W.    D.    Coates.    Helm 
Building,   Fresno,   Calif. 


Owner— Kaufman  Meat  Co.,  Berry- 
eitsa  Road.  San  Jose,  Calif. 

Architect— Mario  Clampl.  333  Kearny 
St.,    San    Francisco,    Calif. 

Reinforced  concrete,  1 -story  and 
mezzanine  (100x100);  composition 
roofing,  including  rendering  plant 
and  alterations  to  existing  plant 
All     bids     received     January     6th, 

were    rejected. 

1/16/47  12 

Fire  Los* 

NEAR  ARCATA,  Calif.,  Humboldt 
Co. — Fire  recently  destroyed  the  Berg 
Lumber  Co.  plant,  Jalamer  Berg, 
president,  one-half  mile  east  of  High- 
way 101  on  Blue  Lake  Rd.,  north  of 
Areata,  Calif.,  with  loss  estimated  at 
$70,00a 

1/16/47  12 

Bulldlrig   Permit  Granted   . 
Dog  Food  Manufacturing  Plant 

Cost  $25,000 

SAN  FRANCISCO,  Calif.  N.  Arm- 
strong St.  100  ft.  west  of  Keith. 

Owner— M  ft  B.  Mackall,  1410  9th 
Ave. 

Architect — Private  plans. 

Contractoi^-John  J.  Moore  Co^.  §89 
33rd  St..  Oakland,  Calif. 

1/16/47  •   42 

Window    Guards 
Bids  Wanted     _ 

SAN  B'RANCraCO,  Calif.  -Until 
January  29.  2  p.  m.  bids  will  be  re- 
ceived by  the  Federal  Works  Agency. 
Public  BIdgs.,  Admin.,  office  of  the 
District  Engineer,  838  U.  S.  Apprais- 
er's BIdg,  San  Francisco,  Calif.,  for 
furnishing  window  guards.  Federal 
Office    BIdg..    San    Francisco,    Calif. 

Specifications  obtainable  from  the 
above  office. 

14-17— PUBUC  BUILDINGS 
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HOSPITALS 
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Bids  Rejected— No  Step*  Will  Be 
'Taken  to  Readvertlse  for  Bids  on 
This  Hospital  Until  a  Decision  Is 
Reached  on  the  Grand  Junction, 
Colo.,  Hospital  Bid  Which  Is  Ex- 
'  pected  About  January  21^— Negotia- 
tions Are  Still   In   Pre^rsaa 

Veterans'  Hospital  (150  Beds) 

Cost  $3,12»,190 

MINOT,  N.  D..  Ward  County.  Johif 
Moses  Veterans'  Hospital. 

Owner — U.  S.  Veterans'  Administra- 
tion, L  H.  Tripp,  director  of  con- 
struction. Veterans'  Administration 
BIdg.,  Washington,  D.  C. 

Owner's  Agent — U.  S.  War  Depart- 
ment, district  engineer's  office.  Col. 
K.  H.  Walker,  district  engineer. 
Fort  Peck.  Montana. 

Brick    and    reinforced    concrete ;    in- 

,     eludes  one  main  hospital  building. 

'  one  nurses'  quarters  building,  one 
manager's  quarters  building,  one 
•"""'attendants'  quarters  building,  one 
apartment  building,  one  station 
garage  building,  one  bollerhouse 
building,  one  utility  building,  one 
laundry  building,  one  incinerator 
building  and  stack.  Including  site 
Improvements,  road  excavation, 
pavement  and  surfacing,  concrete 
-  walks,  curbs  and  gutters,  sewage 
collection  system,  water  supply, 
elevated  storage  tank  and  distribu- 
tion system,  elect:  ical  and  heat 
distribution  systems,  and  will  be 
constructed  of  reinforced  concrete. 
The  base  bids  submitted  November 
22  were: 

Daley  Bros.,  San   Francisco,  Calif.. 

•   and      Morrison-Knudsen      Co.,      Inc., 

Boise.  Idaho  (Joint  venturers),  $3,927,- 

000. 

McGough  Bros..  1964  University 
Ave..  St.  Paul,  Minn..  $3,970,000. 

Carson  Construction  Co.,  Helena, 
Mont..  $4,146,825. 

Ring  Construction  Corp.,  1645  Hen- 
nepin Ave.,  Minneapolis,  Minn..  $4,« 
396.000. 

Government  estimate,  $3,128,190. 

12-13— INDUSTRIAL 
BUILDINGS 
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Bid    Rejected— Uncertain    When 
Owner  Will  Ask  News  Bids 

Detention   Home  Cost  $40,000 

MERCED,  Calif..  Merced  County.  On 
site  of  Merced  County  Hospital. 

Owner — County  of  Merced,  c/o  R  W. 
Cochran,  county  clerk.  Courthouse, 
Merced,  Calif. 

Architect— Charles  E.  Butner.  7  Win- 
ham  St.,  Salinas.  Calif. 

One-story,   concrete;    including  eight 
Inmates'     and     matrons'     quarters, 
toilet  facilities,  recreation  and  liv- 
ing room,  heating  system. 
C.  B.  Kennedy  and  A.  R  Liner.  130 

27th  St.,  Merced,  at  $88,596,  submitted 

the  only  previous  bid. 

22.26— RESIDENTIAL 
BUILDINGS 


SBBASTOPOL,  Calif..  Sonoma  Co. 

Owner- City  of  Sebastopol,  Mayor 
John  R  Spooner,  City  Hall,  Sebas- 
topol, Calif 

City  Engineer— W«ater  Adams,  City 
Hall,  Sebastopol,  Calif. 

Includes  pumps,  drying  ponds  and 
other  necessary  facilities. 


33— 


BRIDGES 


Owner  Taking  Bids— Due  Jan.  30,  10 
A.  M.   (Time  Extended  from 
Jan.  23)  

Timber  Bridge  and   Weir;   Spec.  1617 

CENTRAL  VALLEY  PROJECT,  Cal- 
ifornia. About  11  miles  northeast 
of  Madera. 

Owner— U.  S.  Bureau  of  Reclamation, 
Friant,  Calif. 

Plans  by  engineering  department  of 
owner. 

Timber    bridge  across  Fresno    River 
and   timber   weir  in    Fresno  River 
siphon  wasteway,  Madera  Canal. 
Principal  quantities  are : 

(1)  3000  cu.  yds.  excavation; 

(2)  100  cu.  yds.  backfill; 

(3)  100  cu.  yds.  compacting  backfill; 

(4)  1000  cu.  yds.  rock  protection; 

(5)  1660  lln.  ft.  furnish  and  drive 
treated  timber  piles; 

(6)  11  M  b.m.  furnishing,  fabricating 
and  driving  treated  timber  sheet 
piling;' 

(7)  71  M  b.m.  furnish  and  erect  tim- 
ber In  structures. 

Specifications  obtainable  from  the 
above  office. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtain- 
ed from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R. 
Young.  Chief  Engineer,  Denver.  Col- 
orado; R.  L.  Boke,  Regional  Direc- 
tor, P.  O.  Box  2611.  Sacramento  10, 
California;  R.  K.  Durant,  Construc- 
tion Englner.  Friant,  California;  and 
Michael  W.  Straus.  CommlsHioner. 
Bureau  of  Reclamation.  Washington 
25  D.  C.  Prospective  bidders  desir- 
ing to  visit  the  site  of  the  work 
should  communicate  with  the  Con- 
struction   Engineer. 


1/16/47  M 

CAA  Funds  Allotted  in  Amount  of 

$20,000 
Airport  Cost  $80,000 

SAN  RAFAEL.  Calif.,  Marin  County. 

Greenbrae. 
Owner  —  County  of  Marin,  county 
clerk.  Courthouse,  San  Rafael, 
Calif. 
Includes  $80,000  for  land  purchase, 
with  eventual  program  to  include 
dredging,  removing  power  lines,  ex- 
tension of  runways,  hangar  con- 
struction. 


1/16/47  ^      38 

CAA  Funds  Allotted  in  Amount  of 

$18,654 
Xirport 

WASCO,  Calif.,  Kern  County. 
Owner— City    of    Wasco,    city    clerk, 

City  Hall.  Wasco.  Calif. 
Includes    $14,000    for    land    purchase, 

$6600    for    administration     building 

and  $21,400  for  grading  and  paving. 

1/16/47  36 

CAA  Funds  Allotted  In  Amount  of 

$29,796 
Airport  Cost  $75,000 

SANTA  CRUZ.  Calif.,  Santa  Cruz  Co. 

Santa  Cruz  Municipal  Airport. 
Owner— City  of  Santa  Cruz,  Bob  Jen- 
nings,    city     engineer.    City     Hall, 
Santa  Cruz,  Calif. 
Includes  $37,500  for  land  and  $37,500 
for  grading,  fencing  and  marking. 


3S— ELECTRIC   UGHTING 
TRANSMISSION  UNES 


1/15/47  38 

Owner  Taking  Bids — Due  Jan.  29, 
7:30  P.  M, 

Lighting   System 

MARTINEZ.  Calif.,  Contra  Costa  Co. 
Alhambra  Union  High  School  field. 

Owner— Alhambra  Union  High  School 
District,  Forrest  Routt,  district  su- 
perintendent   6f  schools,    Martinez. 

Calif. 
Consulting    Electrical   Engineer— Ro- 

malne    W.    Myers.    Tribune   Tower 

BIdg.,  Oakland,  Calif. 

Bids  will  be  opened  at  the  office  of 
the    Martinez    Junior    High     School. 

Court   and   Warren   Sts.,    Martinez. 

Calif. 


88 


1/15/47 

Owner  to  Ask  Bids  Soon 

Electric  Distribution  System 

Cost  $110,000 
PALO  ALTO,  Calif.,  Santa  Clara  Co. 
Owner— City  of  Palo  Alto,  city  clerk. 

City  Hall.  Palo  Alto,  Calif. 
City  Engineer— Fabian  S.  Miller.  City 

Hall,  Palo  Alto,  Calif. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


24 


. 


1/16/47 

Preliminary  Plans  Completed — 

To    Start    Working    Drawing    Soon 
Residence 
HILLSBOROUGH.    Call*..    San     Ma 

teo  Co. 
Owner— Withheld. 
Architects— Leo    J.    Sharps    &    Irving 

Forbes    Brown,    1319   Howard    Ave.. 

Burlingame.    Calif. 
2-8tory.   6   bedrooms. 

1/16/47  •  24 

Plans  Completed — Uncertain   When 

Owner   Will    Take    Bids 
Residence  Aprox.     Cost     $50,000 

SAN   MATEO,  Calif..   San   Mateo  Co. 
Owner— Withheld. 
Archltectr— Leo   J     Sharps.   &    Irving 

Forbes    Brown.    1319   Howard    Ave., 

Burlingame.    Calif. 
1 -story,   California   ranch   type,   brick 

veneer,     4     bcdrooras.     shake     roof. 

To    eventually     include     .stables. 


1/16/47  '  34 

Owner   Taking    Bids — Due   Jan.  31. 

2  P.  M. 
Levee  Repair  ^ 

YAKIMA,  Wash.  Yakima  River  levee. 
Owner— U.    S.    Engineer    Qtfice,    1400 

Textile  Tower,   Seattle,  Vfeieh. 
Plans  by  owner. 
Includes    Vj-acre    clearing,    grubbing 

and    stripping,    2000  cu.   yds.    levee 

embankment     and     1300     cu.     yds. 

dumped    riprap. 

Specifications    obtainable    from  the 
above  office. 


1/16/47  36 

CAA  Funds  Altotte  din  Amount  of 

$107,313 
Airport  Cost  $222,500 

SAN   JOSE,   Calif.,   Santa   Clara   Co. 

San  Jose  Municipal  Airport. 
Owner — City  of   San  Jose,   Harold   J. 

Flannery,  city  engineer.   City  Hall. 

San  Jose.  Calif. 
Includes  $45,000  for  purchase  of  land 

and  $177,500  for  drainage,  grading, 

paving    of    4500-foot    runway    and 

warming-up  apron  and  taxlway. 


1/16/47  36 

CAA    Funds    Allotted    In    Amount 

of  $6,495 
Airport  Cost  $12,000 

LX)NE    PINE,    Calif..    Inyo    Co. 
Owner    —    City    of    Lone    Pine.    City 

Clerk.  City  Hall.   Lgne  Pine,  Calif. 
Includes   grading. 


oi    Lrf>n 
ill.   Loni 


1/16/47  36 

CAA    Funds    Allotted    In    Amount 

of    $3,078 
Airport  Cost    $8466 

LOS     ALAMOS,     Calif..    Santa     Bar- 
bara  Co. 
Owner — City     of     Los     Alamos,     City 
Clerk,  City  Hall.  Los  Alamos,  Calif 
Includes  $5164  for  land  purcha.se  and 
$3302   fdr   grading. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


36 


1/15/47 

$44,165   in  CAA   Funds   Allotted 

Airport    (expansion)  Cost    $82,800 

PUEBLO.    Colo 

Owner— Citv     of     Pueblo,     c/o     City 

Clk.,    City    Hall,    Pueblo,    Colo. 
Archt.— Private   plans. 
Include**    apron     paving;     developing 

landing  area.  etc. 

36 


1/16/47  36 

CAA    Funds    Allotted    In    Amount 
of    $50,979 

Airport  Cost  $98,500 

CARPINTERIA,    Calif..    Santa    Bar- 
bara Co. 

Owner   —  City   of   Carplnteria,   City 
Hall.    Carplnteria,    Calif. 

Includes     $8,000    for    land     purchase, 
$6,800      for      administration      bidg., 

and   $83,700  for  grading. 


1/16/47  88 

Owner    Taking     Bids— Due     Jan.    27, 

10    A.    M.    (Bidders    Figuring) 
Instrument    Landing    System    and 

Light    Lane;    Pro.    No.   6-47-291 
SAN  FRA.NCISCO.  Calif.,  San  Fran- 
cisco   Municipal    Airport    near   San 
Bruno,   Calif. 
Owner  —  Civil  Aeronautics  Adminis- 
tration.   5651    W.    Manchester   Ave., 
Los    Angeles,    Calif. 
Plans  by  owner. 

Includes  erection  of  a  45x6x7-ft.  sec- 
tional wood  antenna  shelter,  a  12x 
If- ft.  sectional  transmitter  build- 
ing. Installation  of  standby  engine 
generation  building  and  8xl4-ft. 
building,  instal'ation  of  8xl2-ft. 
glide  path  building,  installation  of 
counterpoise  and  4x7-ft  buUdiAg 
with  middle  marker  unit  on  pile- 
supported  platform  which  will  be 
installed  by  others ;  installation  of 
countcrpoi.se  60-ft.  pole  and  8xl2-ft 
building  at  outer  mark  site.  Trench- 
ing and  Install  power  and  c'ontrol 
cables,  10,000  ft.;  lay  submarine 
cable,  3000  ft.;  Install  14  neon  ap- 
proach llght.s  OK  5-ft.  steel  rack 
supoorts.  N'>  radio  transmitting 
equipment  will  be  Installed  under 
this  proposal. 

Plans  and  specifltatlons  may  be 
obtained  upon  application  to  the 
Regional  Administrator.  Civil  Aero- 
nautics Administration.  5651  W. 
Manchester  Ave.,  Los  Angeles.  Calif. 
Bidder's  guarantee  of  10%  to  accom- . 
pany   each   bid. 

The  following  contractors  have 
taken   out  plans: 

Del  Monte  Electric  Co..  8275  San 
Leandro   St.,   Oakland  Calif. 

Frank  Electric  and  Haywart^ 
Constr.  Co.,  505  Main  St.,  Hayward. 
Calif. 

Frontenac    Constr.    A    Engineering 
Co.,  Box  267.   R.R.   1.  Dayton  5,  Ohio. 
Peterson    Engineer    Co.,    4126    26th 
St.,   San   Francisco,   Calif. 

Fred     G.     Scatterwhite.     Box     229, 


f 


1/16/47  •     12 

CPA  Approval  Granted — Construction 

Will  Start  About  March  1,  1947 
Apple  Processing   BIdg.         Cost  $6000 
KL  DORADO   COUNTY.   Calif.  Near 

Camlno. 
Owner ~V.  H.  Hamilton.  Route  1.  Box 

430,  Camlno,  Calif. 
Plans  by  owner. 
Concrete  floor,  wood  frame,  aluminum 

roof  and  sides,  one-story. 
Contractoi^-Ownsr  will  build. 
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1/15/47 

$20,827   In    CAA    Funds   Allotted 

Airport  (development)         Cost  $40,800 

CANON    CITY,    Colo. 

Owner  Cltv  of  Canon  City,  c/o  City 
C'k.,  City  Hall.  Canon  City.  Colo. 

Archt— Private    plans      , 

Includes  acquiring  adl.  land ;  de- 
velopment of  landing  area  and 
public    facilities. 

1/15/47  36 

$16,752   in   CAA    Fund*   Allotted 
Airport  (Development)        Cost  $33,000 
JULESBURG,  Colo. 
Owner— City    of    Julesburg,    c/o    city 

clerk.  City  Hall,  Julesburg,  Colo. 
Architect— Not  selected. 
Includes  development  of  landing  area 

and   extensions. 


r 


Gamerston  &  Green  Lumber  Co. 

Wkole$ofe  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


San  Praacttco^l  800  Army  St. 
4Twaf*r  1300 


Oakland— 2001  Livlngstoii  St. 
KE/fogg  4-1884 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
Pl-ANTS 


1/16/47  • 

Plans  In   Progress— Bond   Issue 

Approved  Jan.  14  In  Amount  of 

$65,000 


32 


1/15/47  36 

$44,300  in   CAA   Funds   Allotted 

Airport  Cost  $83,000 

GRAND  JUNCTION,  Colo. 

Owner— Cltv  of  Grand  Junction.  Her- 
bert D.  Frits,  city  manager.  City 
Hall.  Grand  Junction,  Colo. 

Architect— G.  Meredith  Muslck,  1000 
Patterson  BIdg..  Denver,  Colo. 

Includes  development  of  land  area 
and  pvihlic  facilities. 


1/15/47  36 

$47,851   in  CAA   Funds  Allotted 
Airport   (Expansion)  Cost  $80,709 

LONGMONT,  Colo. 
Owner— City   of  Congmont,   c/o   city. 

clerk.  City  Hall,  Longmont,  Colo. 
Architect— Private  plans. 
Includes     apron     paving,     developing 

landing  area  and   public   facilities 
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1/16/47  •    12 

All  Bids  Received  Jan.  6th  Rejected 
Plant  (New  A  Remodel)  Cost  $100,000 
SAN    JO&B,    Calif.,    Santa    Clara   Co 


New  Method 

PAINTERS  &  DECORATORS 

for 

PROMPT  SERVICE  ^^ 
DOuglas  2701  —  UNdsrhlll  00»4 

52  PArnamui  Atmiuc 
San  Frmndsco 
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Sahanche  Constr.  and  Engrg,  Co , 
Holland    BIdg.,    St.    U}uis,    Mo.  ' 

Peter  Sorensen,  927  Arguello  St, 
Redwood  City,  Calif. 

Wicker  Engr.  &  Constr.  Co.,  1441 
2nd    Ave.,    Des    Moines,    Iowa. 

Underground  Constr.  Co.,  75th 
Ave.,  at  San  Leandro  Blvd..  Oak- 
land, Calif. 


39— SEWERS 


1/15/47  39 

8   P.    M. 

Owner  Taking   Bids — Due   Feb.  4, 

Sanitary  Sewer 

MONTEREY,  Calif..  Monterey  Co.. 
Cooper  St.,   Larkin    St.,   etc. 

Owner— City  of  Monterey,  Clyde  A. 
Dorsey,  city  mamager,  E.  C.  Walk- 
er, City  Clerk,  City  HaM,  Monterey, 
Calif. 

Includes  H06  lln.  ft.  six-inch  vitrified 
salt-glazed  Ironstone  sewer  pipe,  4 
manholes  and  19  4-ln.  Y-branches. 
Specifications   obtainable   from    the 

above   office. 


(12)  2250  tons  untreated  rock  base; 
(IS)  15    tons    liquid    asphalt    (SC-S) 

prime     coat     and     penetration 

treatment ; 

(14)  15  cu.  yds.  sand  prime  coat; 

(15)  1260  tons  minimum  aggregate 
plant  mix  surfacing; 

(16)  65  tons  paving  asphalt  plant  mix 
surfacing ; 

(17)  7  tons  asphaltic  emulsion  paint 
binder  and  seal  coat; 

(18)  60  tons  screenings  seal  coat; 

(19)  345  cu.  yds.  class  A  portland 
cement  concrete  structures; 

(20)  13,000  lbs.  structural  steel ; 

(21)  6200  lbs.  erect  salvaged  struc- 
tural steel; 

(22)  15  cu.  yds.  rubble  masonry; 

(23)  20  cu.  yds.  Portland  cement  con- 
crete curbs,  gutters  and  side- 
walks ; 

(24)  150  each  curb  dowels; 

(25)  ^5  each  monuments; 

(26)  160  lln.  ft.  steel  railing; 

(27)  5  each  culvert  markers  and 
guide  posts; 

(28)  64  lln.  ft.  8-ln.  CMP.  16-gage; 

(29)  56  lln.  ft.  12-ln.  CMP.  16-gage; 

(30)  252  lln.  ft.  18-ln.  CMP.  16-gage: 

(31)  300  lln.  ft.  18-ln.  CMP  siphon, 
16-gage ; 

(32)  20  lln.  ft.  salvage  existing  pipe 
culverts; 

(33)  1  each  spillway  assembly:    • 

(34)  14  lln.  ft.  8-ln.  CMP  downdralns, 
16-gage ; 

(35)  27,700  lbs.  bar  reinforcing  steel; 

(36)  1  each  frame  and  cqyer  for  drop 
Inlet ; 

(37)  remove   and    dispose  of   garage. 
Total    bids    submitted    January    15 

were : 

(A)  Beerman  &  Jones,  Sonora,  $74,- 
616.44. 

(B)  Fairey-Hammond  Co.,  Inc.,  San 
Francisco,  $77,884.5. 

(C)  Folsom  &  Drolllnger,  Sacramento, 
$84,570.49 

(D)  Louis  Biaaotti  &  Son.  Stockton, 
$91,474. 

(E)  J.  Henry  Harris.  Berkeley,  $108,- 
396.49. 

Unit    prices    will    be    published    to- 
morrow. 


471.40. 
Unit   prices    will    be   published    to- 
morrow. 


40 


40 


1/16/47  39 

Hearing  of  Protests  Set  for  Jan.  30, 
9  A.  M. 

Sanitary  Sewers 

FRESNO,  Calif.,  Fresno  County.  Mo- 
Kinley  Park,  Lamona  Land,  La- 
mona  Land  Addition,  Routt  Tract, 
Esmeralda  Heights,  Arrow  Heights, 
King's  Orange  Manor,  Shelburne 
Tract,  Crawford  Park  and  portions 
of  Lots  4,  14  and  21,  Salinger  Tract. 

Owner — City  of  Fresno,  D.  E.  Rough- 
ton,  city  clerk,  City  Hall,  Fresno, 
Calif. 

City  Engineer— A.  Segal,  City  Hall, 
Fresno,  Calif. 

Includes  84  masonry  manholes  with 
cast  iron  frames  and  covers  and  8 

lampholes  with  metal  frames  and 
covers  and  4xl2-ln.,  4xl0-ln.,  4x8-ln. 
and  4x6-in.  Y-brancheii. 


1/15/47  39 

Plans  In    Progress — Owner   Exoects 
To   Ask    Bids   Soon 

Sewer    Mains 

SACRAMENTO  CO.,  Calif.  Frecport 
Blvd.,  24th  St..  Franklm  Blvd. 
north  from  Fruitrldge  Rd.  Sacra- 
mento Blvd.,  44th  St.  and  Stockton 
Blvd. 

Owner— Sanitation  District  No.  1  c/o 
E.  A.  Fairbum,  county  engin'?er, 
Court   House.   Sacramento,   Calif. 

Consulting  Sanitary  Engineer— Harry 
N.  Jenks.  345  Madrono  Ave,  Palo 
Alto,    Calif. 


40—       STREETS  AND 
HIGHWAYS 


1/16/47 

Low  and  Only  Bidders 

Planting   and  Sprinkler  System 

Cost  $13,07Z3S 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
Bayshore  Freeway  at  Santa  Clara 
Street 

Owner— state  of  California,  Division 
of  Highways,  Public  Works  BIdg., 
Sacramento,  Calif. 

state  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  BIdg.,  Sacra- 
mento, Calif. 

Includes  about  0.5  mile  planting  and 
furnishing  and  installing  sprinkler 
system.  ^ 

Low    Bidder  —  Huettlg    &    Schromm. 
278     Santa    Margarita     Ave.,     Palo 
Alto.    Calif..   $13,072.35. 
The  work  involves: 

(1)  31,400  sq.  yds.  cultivating  areas 
to  be  planted; 

(2)  3  tons  commercial  fertiliser; 

(3)  26  tons  straw; 

(4)  136  each  plants  No.  1; 

(5)  8  each  plants  No.  2; 

(6)  44  each  plants  No.  8; 

(7 )  36  each  plants  No.  4 ; 

(8)  5000  each  plants  No.  5; 

(9)  92.500  each  placing  plants  No.  6; 

(10)  42,000  each  placing  plants  No.  7; 

(11)  143.250  each  placing  plants  No.  8; 

(12)  9600  lln.  ft.  nozzle  lines; 

(13)  48  each  turning  unions  and  con- 
trol a.ssemblies. 

Total    bids    submitted    January    15 
were: 

(A)  Huettlg  St   Schromm.   Palo  Alto, 
$13,072.35. 

(B)  Leonard   Coates   Nurseries,    Inc.. 
San  Jose.  $14,018.12. 

(C)  California     Nursery     Co..     NUes, 
$22,050.13. 

(D)  Tyson    &     Walters     Co.,     Sacra- 
mento, $25,834.50. 

(E)  Bay    Nursen,-,    San    Matpo.    $39,- 


V/ 16/47 

Low  and  Only  Bidders 

Grading  and  Surfacing     Cost  $143,37$ 

KERN  COUNTY,  Calif.  Between  12 
miles  east  of  Mojave  and  Muroc 
Junction. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  BIdg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  five  miles  grading  and  plac- 
ing plant-mix  surfacing. 

Low   Bidder— Basich   Bros.  Construc- 
tion Co.  and  Basich  Bros..  Box  151, 
Alhambra,  Calif.,  $143,373. 
The  work  involves: 

(1)  22,100  cu.  yds.  roadway  excava- 
tion; 

(2)  240   cu.    yds.    structure    excava- 
tion; 

(3)  40   cu.    yds.    ditch"  and   channel 
excavation ; 

(4)  18,000  sta.  yds.  overhaul; 

(5)  41,760  cu.  yds.  Imported  borrow; 

(6)  28,700  cu.  yds.  Imported  base 
material ; 

(7)  develop  water  supply  and  fur- 
nish water  equipment; 

(8)  3900  M  gallons  apply  water; 

(9)  264  sta.  flnifth  roadway; 

(10)  9280  tons  minimum  aggregate 
plant  mix  surfacing; 

(11)  161  tons  liquid  asphalt  (SC-2) 
prime  coat  and  penetration 
treatment; 

(12)  511  tons  liquid  asphalt  (SC-5  or 
SC-6)  plant  mix  surfacing; 

(13)  54    tons    asphaltic    emulsion; 

(14)  725  tons  screenings; 

(15)  7  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(16)  200  lbs.  bar  reinforcing  steel; 

(17)  256  lin.  ft.  24-in.  CMP,  16-gage; 

(18)  186  lln.  ft.  30xl7-ln.  CM  arch 
pipe.  16-gage; 

(19)  20  each  culvert  markers  and 
guide  posts ; 

(20)  32  each  monuments. 
Total    bids    submitted    January    15 

were : 

(A)  Basich  Bros.  Construction  Co. 
and  Basich  Bros..  Alhambra. 
$143,373. 

(B)  John  M.  Ferry.  Glendale,  $159,- 
378.60. 

(C)  George  E.  France,  Vlsalla,  $164,-  i 
048.40  • 

(D)  Frank   T.   Hickey,   Inc.,   Los  An^  . 
geles,  $165,619.50.  ' 

(E»  Fairey-Hammond,  Inc..  and  R. 
A.  Farish,  San  Francisco,  $169,- 
361. 

(F)  Clements  &  Co.,  Hayward,  $176.- 
159.50.  { 

(G)  Dimmltt  &  Taylor,  Lo.s  Angeles. 
$181,045. 

(H)   A   H.  Famularo   and    A.    A.    Ed- 
monson, Glendale.  $189,155.76. 
(I)  George    Hers    A.    Co..    San    Fran- 
cisco, $203,035. 
(J)  Haddock  Engineers,  Ltd.,  Ocean - 

side.  $210,683.40 
(K)  Griffith    Co.,    Los  Angeles,   $217,- 
434.26. 
Unit    prices    will    be    published    to- 
morrow. 


NEVADA  COUNTY,  CaUf.  Nevada 
Clty-DownlevlUe.  Tahoo  National 
Forest. 

Owner— Public  Roads'Adminlatratlon, 
C.  C.  Morris,  division  engineer,  720 
Phelan  Bldg..  San  Francisco,  Calif. 

Plans   by  engineering  department  of 


owner. 
About  2.596  miles.  Project  Calif.  FH- 
25-C. 
The  work  involvos: 

(1)  30  acres  clearing  and  grubbing; 

(2)  276.000  cu.  yds.   unclassified  ex- 
cavation ; 

(3)  2200  cu*  yds.  unclassified   exca- 
vation  for  structures; 

<4)  790,000  sta.  yds.  overhaul; 

(5)  6150  M  gallons  watering; 

(6)  lump    sum.    provide    and    main- 
tain water  plant  or  plants; 

(7)  1500    force    account    obliteration 
of  old  roadway; 

(8 1  17,500  cu.    yds.   selected    twrrow 

base  course; 
(9)  85  tons   medium  curing  asphalt 

for  prime  coat ; 

(10)  20  tons  rapid  curing  asphdlt  for 
seal  coat ; 

(11)  2.596  miles  road  mix  surfacing 
laid; 

(12)  540  tons  medium  curing  cutback 
asphalt  for  road  mix; 

(13)  $4000  force  account  debris  de- 
flectors ; 

(14 >  410  cu.  yds.  concrete; 

(15)  43.500  lbs.  reinforcing  steel;' 

(16)  3392  lin.  ft.  corrugated  galvan- 
ized sheet  metal  culvert  pipe; 

(171   1   culvert  pipe  elbow; 

(IS I  408  lln.  ft.  remove,  clean  and 
stockpile  or  relay  salvaged  cul- 
vert pipe; 

(19)  11   each  drop  Inlets; 

(20)  11  each  steel  Inlet  covers; 

(21 )  4  each  embankment  spillway  Un- 
let assemblies; 

(22i  420  eq.  yds.  grouted  rubble  gut- 
ter; 

(23)  42  each  right-of-way  monuments 

(24)  4  each  concrete  maintenance 
marker  posts ; 

(25)  35  each  timber  culvert  markers; 

(26)  $1500  force  account  remove  and 
reset  fence ; 

(27)  95  each  timber  guide  posts; 

(28)  570  lin.  ft.  beam  type  metal  plate 
guide   rail. 

Plans  and  specifications  obtainable 
from    723    Phelan    Bldg.,    San    Fran- 


cisco, Calif.,  upon  deposit  of  $10  and 
may  be  examined  at  515  Forum  Bldg.. 
Sacramento,  and  at  the  offices  of  the 
Associated  General  Contractors.  216 
Pine  St..  San  Francisco;  707  Archi- 
tects' Bldg.,  Los  Angeles,  and  Hotel 
Golden,  Reno,  Nev. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

1/16/47  •    « 

Plans  In  Progress — Bond  tssue 

Approved  Jan.  14  In  Amount  of 

$WK000 
Water  System  Improvement 
SEBASTOPOL,  Calif..  Sonoma  Co. 
Owner  — City    of    Sebastopol.    Mayor 

John  R  Spooner,  City  Hall,  Sebas- 
topol. Calif. 
Cky   Engineer— Walter  Adams,  City 

Hall,  Sebastopol,  Calif. 
Includes    new     mains,    water    lines, 

booster  pumps  and  other  necessary 

equipment. 

1/16/47  •  *1 

uow   and   Only   Bidders 

Steel   Pipe   Lino  (llstall  Only) 

Cost    $24,550 

FAIRFAX.  SAN  ANSBLMO  and 
SAN    RAFAEU    Calif..    Marin    Co. 

Owner— Marin  Municipal  Water  Dis- 
trict, James  S.  Peters.  Chief  Engi- 
neer and  General  Manager;  B.  J. 
Brusatori,  Secretary,  874  4th  St., 
San   Rafael,  Calif. 

Plans  by  engineering  department  of 
owner.  ^^  ,        ^     , 

Install  approx.  12,200  ft.  16  in.  steel 
water  main.  Pipe,  valves  and  fit- 
tings are  to  be  furnished  by  the 
owner.   90  days   completion    time. 

Low    Bidder— R     J.    Brant.    118    New 
Mohtgomerv     St.,     San     Francisco, 
Calif.,    $24,550. 
Work   Involves : 


FOR     SALE 

TIMBERS,  wallboards,  plumbiiig, 
pipe,  millwork,  and  other  building 
material!.  SALE  PRICES.  Urge 
■tocka  o«  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third   Street.   VAlencia   4977 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 
SCREED  SUPPORTS 
REINFORCED  PAPER 


1/16/47  ^ 

Plans  In   Progres* — Bond    Istue 

Approved  Jan.  14  In  Amount  of 

$35,000 

Street    Improvement  Cost   $35,000 

SEBASTOPOL,  Calif..  Sonoma  Co 
Owner  — City    of    Sebastopol,    Mayor 
John   R.  Spooner.  City  Hall,  Sebas- 
topol. Calif 
City    Engineer— Walter    Adams,    City 

Hall.   Sebastopol,  Calif. 
Includes    grading,    curbs,    repair    and 
new    construction    on   streets,   side- 
walks and  gutters. 

1/16/47  •     <0 

Owner  Taking   Bids — Due   Feb.  6, 

2  P.  M. 
Surfacing,  Eta 


1/16/47  *0 

Low  and  Only  Bidders 

Grading  and  Surfacing  Cost  $74,716.44 

SONORA,  Calif..  Tuolumne  County. 
Stockton  St.,  between  Solinsky  St. 
and  Washington  St. 

Owner— State  of  California,  Division 
of  Highways.  I*ublic  Works  Bldg., 
Sacramento,   Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento,  Calif. 

About  0.4  mile  grading  and  surfacing 
with  plant-mix  surfacing. 

Low   Bidder— Beerman    &   Jones,    So- 
nora. Calif.,  $74,716.44. 
The  work  Involves: 

(1)  470  cu.  yds.  remove  concrete; 

(2)  0.03  mile  remove  and  reconstruct 
existing  property  fences; 

(*)  23  sta.  clear  and  grubb; 

(4)  6400  cu.  yds.  roadway  excava- 
tion; 

(6)  826  cu.  yds.  structure  excava- 
tion ;  J     w  « 

(6)  375  cu.  yds.  ditch  «uid  channel 
excavation ; 

(7)  2800  cu.  yds.  Imported  subgrade 
material ; 

(8)  81.000  sta.  yds.  overhaul; 

(0)  develop   water  supply  and  fur- 
,    nlsh  water  equipment; 

(10)  660  M  gallons  apply  water; 

(11)  23  sta.  finish  roadway; 


All  Type$  of  Concrete  Con$trMctioH  Specialtits 

W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  Street  San  Francitco  Phone  GArfield  8768^ 


COMFORT  AIR.  INC. 

CIRYSLEI^AIRTEMP 

Automatic  Heating  and  Air 

Conditioning 

"Packaged"  Air  Conditioners 

Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 

Service  Facilities. 

17fli  $f.       *      Mfmloek  2041 
Sam  ProNciteo,  Colif. 


2100 


AIR  ENTRAINING  AGENT 

Mfd.  by  Dewey  6t  Almy  Chemical  Co.,  Cambridge,  Mass. 

ESSENTIAL  INGREDIENT  FOR  BETTER  CONCRETE 

Check  These  6  Advantages 

1.  Workability  Without  Excess  Water. 

2.  Plasticizes,  Savitig  Time  in  Placing. 

•  3.  Reduces  "Bleeding,"  Saving  Time  in  Finishing. 

4.  Eliminates  Segregation  of  Aggregates. 

5.  Minimizes  Danger  of  Over- Vibrating. 

6.  Makes  Concrete  Uniformly  Better. 

Easy  and  Safe  fa  Use . . .  Surprisingly  Low  in  Cost 

Approved  by  Public  Roads  Administration,  Bureau  of 
Reclamation  and  U.  S.  Engineering  Dept. 

DISTRIBUTED  BY 

PACIFIC  COAST  AGGREGATES,  INC. 


400  ALAIAMA  STRUT 

(o«   17t1l   SfTMf) 

SAN  MANCISCO 

KUii^lk*  2-UU 

SIXTEENTH  AND  "A"  STtEITS 

SACRAMENTO 

Pb«M:  3-1  f03 


2400ifERALTA  STREET 

OAKLAND 

HlqmH  0770 

7f0  STOCKTON  AVENUE 

SAN  JOSE 

•Allartf  •470 


5  time-saving 
reasons  why 
WIU-MIX  will 
malce  t xfra 
money  for  you  t 

la 
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COMPARE  WILLMIX* 
sturdy  construction  and  out* 
sunding  features  with  thos« 
of  any  other  mixer  on  the 
market  today.  Mounted  on  a  4"  channel 
sceel  electrically  welded  chassis.WILL-MIX 

is  built  for  heavyKluty  lervice.  Mixing  drum 
has  sides  of  3/16"  sccci  plate  and  1/4"  steel 
plate  ends.  Adjustable  paddle  blades  scrape 
drum  clean  every  revolution -giving  quick, 
smooth*  uniform  mix  every  batch.  The  geart 
are  machine-cut,  not  cast,  for  quicker  oper- 
ation. WILL-MIX'S  double-scaled  bearings 
keep  grease  in— mortar,  sand  and  dust  out. 
The  rugged,  4  H.  P.  water-cooled  engine 
runs  cool  in  the  hottest  weather,  and  is  en- 
closed in  an  aluminum  deuchable  hood. 
Mounted  on  roller  bearing  steel  wheels  with 
finest  pneumatic  tires,  the  compactly  de- 
signed WILL-MIX  gives  you  smooch  towing. 
easy  storing  and  years  of  trouble-free  service. 

6.t  Cu.  H.  Capacity 

Writ*  Ttlav  for  Pmrttfr^Hsih  and  Prkt. 


OMfer 
TIIIITORIIS 
AVAILAtll 


WHITE  SUPPLY  CO. 

Alonufocfuf«ri  Agonff 

525  Miiiion  St r««t.  Son  Francisco  5 

DOuglat  2889 


^^^^^m_ 


.... .  ,At  j-....^ 


--..-T^i  ,r 
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DAILY     PACIFIC  BUILDER 


THURSDAY.  JANUARY  \t.  IM7 


(1>  12,200  Un.  ft  excavation  of 
tr«nch  and  backfill 

(2)  SOO  cu.  yds.  additional  excava- 
tion 

(S)  12^00  lln.  ft  Install  approx.  12,- 
200  lin.  ft.  16  m.  steel  pipe 

(4)  lump  sum,  install  steel  pipe  on 
bridge 

(5)  per  lin.  ft.  farbricatlon  of  special 
welded  joints 

(6)  50  Un.  ft  cutting  of  pipe  in  spe- 
cial   lengths 

(7)  20  cu.  yds.  an&horage  and  block- 
ing of  piers 

(8)  35^.  yds.  replace  concrete  pave- 
^^--*»«fient,    curbs    and    gutters 
^*IB)  2000  sq.  ft  replace  oil  macadam 

^    pavement. 

Complete  bids  submitted  Jan.  14 
were:  '  • 

B,  J.  Brant,  San  Francisco,  (Ifc 
$105;  (2)  $2;  (3)  $0.75;  (4)  $250;  (5) 
$5;  (6)  $2;  (7>  $12;  (8)  $25;  (9)  $0.20; 
total   $24,550.  ^ 

Underground  Constr.  Co.,  Oakland, 
(1)  $1.20.  (2)  $250;  (3)  $0.«J3;  (4) 
$300;   (5)  $2;   (6)  $5;  (7)  $25;  «)  $33; 

(9)  $0.47;   total  $26,871. 
Murphy  &  McNalr,  San  Francisco, 

(1)  $0.90;    (2,   $4:    (3)  $1.06:    (4)  $250; 

(5)  $8;  (6)  S2;  (7i  $30;  (8)  $20;  (9) 
$50;    (10)   $0.30;   total  $28,612. 

Walter  Lenkolt,  San  Francisco,  (1) 
$1.25;    (2)    $1.50;    (3)    $0.95;    (4)    $300; 

(6)  $2:  («)  f2;  (7)  $20;  (8)  $20;  (9) 
$0.20;  total  $29,340. 

Willis  F.  Lynn,  Berkeley,  (1)  $138; 

(2)  $2;  (3)  $0,745;  (4>  $482.25;  (5) 
$6.40;  (6)  $257;  (7)  $25.70;  (8)  $38.60; 
(9)    $0,385;    total  $29,686. 

S»olte  Inc..  Oakland,  (1)  $2.49;  (2) 
$7.76;   '3)   $115;   (4)   262.50;    (5)   $12.50; 

(6)  $2:  (7)  $30;  (8)  $28;  (9)  $0.35; 
total   529,691. 

Pacific  Pipeline  &  Engineers  Ltd., 
EJ  Cerrlto.  (1)  $1.45;  (2)  $8.25;  (8) 
$0  53:   '4>  $491.97:  <5)  $8.30;  (6)  $5.10; 

(7)  $.*?7.25;  (8)  ?S5.75;  (9)  $44.50;  toUl 
$30,471.72. 

Hunllnpton.  Huntington  A  Dacher, 
(1)  $1.40.  (2)  $4.50;  (3)  $0.75;  (4) 
$582;  (5)  $9;  <6)  $3;  (7)  $36;  (8)  $38; 
<9>    $0.45,     total    $31,487.         ^ 

Harvev  E.  Conner,  Redwood  City, 
(1)  $0.45;  (2)  $4;  (3)  $1,952;  (4)  $750; 
i5)  $8;  (6)  »>2;  (7)  $40;  (8)  $35;  (9) 
$0.70;   total  $34,979.40. 

H.    L.    Harp,     San     Francisco,     (1) 
$1.75;    (2)    $5;    (3)    $1;    (4)    $900;    (5) 
•     $8;   (6>  $5:   (7)  $35;  (8)  $25;   (9)  $0.50; 
total  $38,975. 

R.  G  Cifford,  South  San  Francisco, 
(1)  $1.78;  (2)  $4;  (3)  $1.08;  (4)  $300; 
\5)  $20;  (6)  $7.50;  (7)  $30;  (8)  $22  50; 
(9)    $0.30;    total   $39,254.50.  I 

B.  A.  Forde.  San  Anselmo,  (1) 
$1.95;  (2)  $6;  (3)  $0.88;  (4)  $650;  (5/ 
$3;  (6)  $2:  (7)  $60;  (8)  $30;  (9)  $0.35. 
total    $40,101. 

McGulre  &  Hester,  Oakland  (1> 
$1.95;  (2)  $9:  (3)  $1;  (4)  $600;  (5) 
$4{  (6)  $2:  (7)  $30;  (8)  $30;  (»)  $0.20; 
total  $41,940. 

DcLuca  A  Son,  San  Francisco,  (1) 
}2.268-,  (2)  $2.19;  (3)  $1.82;  l4>  $1612; 
(5)    $14.64;    (6)$40;    (7)    $25;    (8)    $34; 

(9)    $0.50;    total    $54.9V2. 

Bids    taken    under  advisement    un- 
til  January  21. 


Specifications  obtainable  from  th« 
office  of  the  city  manager.  City  Hall, 
San   Mateo,  Calif. 

1/16/47 

Completing  Plans— Uncertain  When 
Owner   Will    Take    Bids  ^„«« 

Residence  ^  Est     Cost     $10,000 

SAN    MATEO,    Cfcllf..    San    i^teo    C. 

Owner— Withheld.  ^    ,     . 

Architects— Leo  J.  Sharps  *  Irving 
Forbes  Brown.  1319  Howard  Ave., 
B-jrlingamo.    Calif. 

1 -story,  California  ranch  type,  con- 
crete and  plaster,  sldinc;.  shake 
roof.    3    bedrooms. 


42 


1/^6/47 

Diesel    Fuel   Oil 

Bids   Wanted 

SACRAMENTO.  Calif..  Sacramento 
Co. — Bids  will  be  received  (by  re- 
turn mail)  by  the  State  Purchasing 
Agent,  Sacramento.  Calif.,  under  Req. 
78104,  Quo.  36657  for  5000  gals,  dlesel 
fuel  engine  oU,  delivered  In  1000- 
gal.  lots  to  storage  tank,  Chllao. 


43— MACHINERY  AND 
EQUIPMENT 


1/16/47 

Tank  Truck   Rental 

Bids  Wanted 


43 


BAN  LUIS  OBISPO,  Calif.— UntU 
January  20,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways. L.  H.  Gibson,  district  engineer, 
50  Higuera  St,  San  Luis  Obispo, 
Calif.,  for  rental  of  (1)  1200-gallon 
oil  distributor,  (2)  2200-gallon  tank 
trailer  and  (3)  8780-gallon  tank  truck 
for  approximately  60  days'  use  In 
Santa  Barbara.  San  Luis  Obispo  and 
Monterey  Counties. 

Specifications  obtainable  from  the 
above  office. 


4S 


1/16/47 

Sale   of  Construction    Machinery 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Admmistration,  33  Berry  St, 
San  Francisco  7,  Calif.,  announces 
sale  of  liew  and  used  construction 
machinery  and  farm  equinment  to 
Veterans  of  World  War  II  only  with 
closing  date  for  mail  orders  set  for 
Jan.    22,    5    p.    m. 


43 


1/16/47 
Traveling  Crane 
Low  and  Only  Bidder 

BOISE  PROJECT,  Idaho.— Judson- 
Paciflc-Murphy  Corp.,  1200  17th  St, 
San  Francisco,  Calif.,  at  (1)  $11,414, 
22,000  lbs.,  (2)  $306,  495  lbs.,  ship  both 
items  360  days,  f.o.b.  Bmeryville, 
Calif.,  terms  net,  no  equalization  of- 


fered, toUl  bid  $11,719,  submitted  only 
bid  January  14  to  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1596  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Jenness,  Idaho,  one 
3-motor,  floor-operated,  15-ton  trav- 
eling crane  and  one  lifting  beam  for 
the  "C"  line  canal  pumping  plant, 
Payette  Division,  Boise  Project  Ida. 
The  crane  and  lifting  beam  will  be 
installed  by  the  government 


SUB-CONTRACr 
INFORMATION 


1/16/47  ■• 

Exterior  Painting 
Low  and  Only  Bldderj 

ORANGE,  Calif.,  Orange  Co  ■- C. 
Gavton  2101  Lusa  St.,  Loe  Angelee. 
at  $449.7(H'  submitted  low  bid  Jf^W 
15  to  the  Federal  Work*  Agency. 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer^838  U.  a. 
Appraiser's  Bldg.,  San  ^cljco. 
eallf  for  exterior  stucco  painting, 
U  S   Post  Office  Bldg.,  Orange,  Calif. 

Other  bidders  were: 

A.  O.  Miller,  Los  Angelee,  1880. 

R.   A.  Newman,  McMlnnville.  Ora.. 

'^ohne  Co..  Decatur.  IlL.  »1040. 


44 


OVERCROSSING/LOS  ANGELES,  CALIF. 


Supplies,  Equipment 

Sub-Contract 
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42— MISC.    SUPPLIES   AND 
MATERL\LS 

1/16/47  •     42 

Burner  Oil 
Bids  Wanted 

ALAMEDA,  Calif.,  Alameda  Co.— 
Until  January  22,  3  P.  M..  bids  will 
be  received  by  the  Housing  Author- 
ity of  the  City  of  Alameda,  Floyd  B. 
Comstock.  executive  director.  611 
Buena  ViBta  Ave..  Alameda.  Calif., 
for  furnishing  burner  oil  for  eleven 
months  beginning  Febl^ary  1.  1947. 
and  ending  December  31.  1947.  esti- 
mated at  between  1,500,000  and  2,000,- 
000  gallons. 

Specifications  obtainable  from  the 
above  office. 
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1/16/47 
Gasoline 
Bids  Wanted 

SAN  MATEO.  Calif.,  San  Mateo 
Co.— Until  January  20.  8  P.  M..  bids 
will  be  received  by  the  Cltv  of  San 
Mateo.  Wm.  J.  O'Fkrrell.  city  clerk. 
City  Hall.  San  Mateo.  Calif.,  for  fur- 
nishing ethyl  gasoline,  first  grade, 
setcond  grade,  for  the  period  from 
February  1,  1947,  to  January  31.  194«. 


Low  and  Only  Bidders — Unit  Prices      i 

Overcrossing  Cost  $485,76B.90 

LOS  ANGELE^S,  Calif.,  Los  Angeles 
County.  Arroyo  Seco  Parkway  at 
Sunset   Blvd. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Relnf,  concrete  box  girder  overcross- 
ing. 

Low    Bidder— Winston    Bros,    411   W. 
5th    St.,  Los    Angeles,   Calif.,    $488,- 
769.90. 
Bids   will   be  opened  in  the   State 

Bldg.,    Los    Angeles,    Calif. 
Work  Involves: 

(1)  1.300   c.y.    remove   concrete; 

(2)  58,000   c.y.    rdwy.    excav.  ; 
(  3>  2,400    ey.    struc.    excav.,    over- 
crossing  ; 

(4)  2,000    cy.    struc.    backfill,    over- 
crossing  ; 

(5)  8,600  c-y.  struc.   excav.; 
(6>  1,300  c.y.  import  borrow; 
(7)  1,420  tons  plant  mix  surf.; 
(8>  1.570    tons    asph.    concrete; 
(9)  37  c.y.  Class  A  portland  <:ement 

concrete,  aprons; 

(10)  4,275    c.y.    Clas    A    portland    ce- 
ment  concrete,   struc. ; 

(11)  34  cy.  Class  C  do.  pipe  relnf ; 

(12)  60,000  lbs.   mlEC.   iron  and   steel; 
(18)  2,047  l.f.  furnish  steel  piling; 

(14)  89  each  drive  steel  piles; 

(15)  9  each  steel  pile  splices; 

(18)  166  c.y.  Class  A  Portland  ce- 
ment concrete  curbs,  gutters, 
and  sidewalks ; 

(17)  80  l.f.  18-ln.  relnf.  cone,  pipe, 
standard   strength ; 

(A)  (B)  (C) 

(1) $       5.00    $       3.00    $       3.00 

(2) .85  1.10  .70 

(8) 2.50  3.50  2.00 

(4) 2.00  2.25  1.50 

(5) 2.20  4.00  1.50 

.     (6) 3.00  4.25  2.00 

(7) 5.00  5.00  5.50 

(8) 4.50  4.75  6.00 

(Q) 25.00  21.00  30.00 

(10) 52.00  56.00  65.00 

(11) 21.00  16.00  15.00 

(12) .30  .30  .40 

aS) 2.50  2.10  2.00 

(14).....  55.00  62.00  40.00 

(15) 18.00  25.00  15.00 

(16) 33.00  27.00  40.00 

(17)....  3.50  15.00  6.00 

(18) 4.00  16.00  8.00 

(19  )...„.  5.20  18.00  10.00 

(20)   ...  8.00  16.00  15.00 

(21) 8.60  24.00  17.00 

(22)  10.50  27.00  22.00 

(23) 17.00  32.00  35.00 

(24)....  1.30  4.00  4.00 

(25) 1.50  4.00  5.00 

(26) 2.00  5.00  ^.00 

(27)..,.  200  6.00  ^00 

(28)  1.50  5.00  5.00 

(29»  05  .045  .05 

(30) .03  03  .035 

(31) 8.00  5.10  6.00 

(32)      .  12.50  20.00  20.00 

(83)  150.00  125.00  150.00 

(34) 20.00  35.00  20.00 

(35) 260  2.25  4.00 

(36) 2.00  3.50  5.00 

(37)  100  3.50  5.00 

(38)  1.800.00       2.50000       3.000.00 

(39)  7,000.00     13.600.00     16.000.00 

(40)  1,500.00       1,000.00     20,000.00 


(18)  20    l.f.    21-lnch  do; 

(19)  175    l.f.   24-ln.    relnf.    cone.    pipe. 
1760D; 

(20)  16  l.f.  36-in.  do.  800D; 

(21)  88  l.f.  86-ln.  do.  1500D; 

(22)  192   If.    42-in.    do.    1500D; 

(23)  213  If.  60-ln.  do,  ISOOD; 

(24)  18   If.   4-ln.   vit.    clay    pipe; 

(25)  392    If.    6-lnch  do; 

(26)  205    If,    8-lnch  do; 

(27)  1,930    If.    8-ln.    vit    clay    pipe, 
extra  strength; 

(28)  80  If.   15-in.   plain   cone,  pipe; 

(29)  1,112,500    lbs.    furnish   bar   relnf. 

(30)  1,112,600  lbs.  place  do; 

(31)  732   i.f.  steel   railing; 

(32)  14   l.f.   pipe  shaft  manholes, 
storm  drains; 

(33)  1  each  remodeling  existing  mn- 
holes ; 

(34)  149  l.f.  new  brick  manholes; 

(35)  1,235  If    timber  curb   and   rail; 

(36)  320    If.    portable    timber    guard 
rail; 

(87)  225  l.f.  timber  stairs  and  rail; 

(38)  detour  lighting; 

(39)  electrical    equipment; 

(40)  miscellaneous  items  of  work. 
The  total  bids  January  9  were : 

(A)  Winston   Bros.  Co.,  $485,769.90. 

(B)  E.  B.  Bishop,  Orland,  $556,427.90. 

(C)  Contracting  Engineers  Co.,  $585,- 
170.50. 

(D)  Carlo  Bonglovannl,  Los  Angeles, 
I           $595,568.24. 

(E)  Haddock     Co.,     Pasadena,     $55,- 
268.10.  „       ^ 

1  (F)  Guy    F.    Atkinson,    Long    Beach, 
y  $634,169.60. 

(G)  Peter  Klewlt  Sons  Co..  Arcadia, 
$712,054. 
Unit,  prices  were: 

(D)  (E)  (F)  (G) 

$        5.00      $        6.25     $  4.00     $        7.50 

1.00  .90  1.00  1.40 

3.50  4.65  5.00  9.60 

2.50  2.35  3.50  180 

.40  3.60  5.50  4.50 

3.50  3.75  3.50  4.40 

5.75  5.00  5.60  6.80 

4.75  5.00  5.50  6.10 

20.00  19.00  30.00  41.00 

62.00  67.50  67.00  72.50 

40.00  17.50  20.00  20.00 

.30  .23  .25  .26 

2.50  2.45  2.30  2.75 

45.00  47.00  50.00  50.00 

20  00  25.00  15.00  30.00 

35.00  30.00  27.00  35.00 

4.50  3.80  550  8.00 

4.50  4.50  6.50  10.00 

9  35  6.85  10.00  13.00 

16.16  7.35  13.00  14.00 

16.16  8.10  15.00  3.00 

18.00  11.15  22.00  19.00 

25.30  18.45  27.00  52.00 

3.00  1.50  2.50  4.0O 

3.00  1.50  4.50  4.00 

3.25  1.66  5.50  4.00 

5.40  1.88  6.50  6.00 

4  00  2.80  6.00  4.00 

.07  .0625  .06  .06 

.0125  .027  .08  .04 

5.35  5.70  5.00  700 

15.00  15.65  35  00  16.00 

25.00  125.00  150.00  150.00 

40.00  26.25  35.00  25.00 

8.00  3.80  3.00  5.00 

6.00  5.40  3.60  4.00 

3.75  2.00  4.0O  3.00 

2  000.00  2,650.00  1,650.00  4,200.00 
14  000.00      13,550.00     17,500.00     20,000.00 

44,290.00      10.000.00  2,600.00  1,512.25 


1/16/47 

Reroofing— New  Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Unt'l  February  4,  4  P.  M,  new  bids 
will  be  received  by  Oakland  Board 
of  Education,  Dr.  William  R.  Odell, 
superintendent;  John  W.  Edgemond, 
secretary,  1025  2nd  Ave.,  Oakland, 
Calif.,  for  roofing  work  aus  follows : 

Proposition  No,  3— The  reroofing  of 
all  of  the  school  building  on  the 
grounds  of  the  Jefferson  School,  lo- 
cated at  3919  Carrington  St 

Proposition  No.  4 — The  reroofing  of 
all  of  the  permanent  school  buildings 
on  the  grounds  of  Santa  Fe  School, 
located  at  5303  Market  St. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $25. 

All  bids  received  January  27  on 
the  above  propositions  were  rejected. 
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1/16/47 

Reroofing — Contracts  Awarded 

OAKLAND.  Calif.,  Alameda  Co. — 
The  following  contracts  were  award- 
ed by  the  Oaklamd  Board  of  Educa- 
tion, Dr.  William  R.  Odell.  superin- 
tendent; John  W.  Edgemond.  secre- 
tary. 1025  2nd  Ave..  Oakland.  Calif., 
for  roofing  work  as  follows: 

Proposition  No.  1 — The  reroofing  of 
the  main  school  building  on  grounds 
of  the  Chabot  School,  located  at  5834 
Patton  St.  in  the  City  of  Oakland. 

Bay  Cities  Asbestos  Co..  5th  Ave. 
and  12th  St..  Oakland.  Calif..  $1175. 

Proposition  No.  2— The  reroofing  of 
all  of  the  permanent  school  buildings 
on  grounds  of  the  Cleveland  School, 
located  at  745  Cleveland  Ave. 

Malot  &  Peterson,  3221  20th  St., 
San  Francisco,  Calif.,  $2789. 

Proposition  No.  5— The  reroofing  of 
the  girls'  gymnasium  building  on  the 
grounds  of  Technical  High  School, 
located  at  4351  Broadway. 

A.  K.  Goodmundson,  45th  Ave.  and 
Clement  St.,  Oakland,  Calif.,  $2186. 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


8AN  FRANCISCO 


ALTER  STORE,  $1000;  5733  Geary: 
owner.  Little  Mann  Grocery,  prem; 
builder,  J  A  Gordon,  252  Chatta- 
nooga St. 

DWELLING  (1 -story,  frame),  $5600; 
S  19th  111  W  Yukon;  owner  and 
builder,  Modem  Home  Builders, 
4103  24th  St. 

ALTER  APARTMENTS,  $3000:  1170 
Sacramento  St;  owner,  S  C  Polh- 
man,  premises;  builder,  Empira 
Construction  Co,  344  Harriet  St 

DWELLING  (1-story,  frame),  $6500; 
W  39th  Ave  143  S  Noriega;  owner 
and  builder,  Sala  &  Corbell,  82S 
Irving  St 

ALTER  DWELLING,  $750;  2132  15th 
Ave;  owner,  W  Buscos,  premises; 
dav  work. 

DWELLINGS  (1 -story,  frame)  (2), 
$7000  each;  N  Pope  225,  259  B 
Brunswick;  owner  and  builder, 
Boyd  L  Lindsay,  1176  Alemany 
Blvd.  ,,   „ 

ALTER  DWELLING.  $800;  124  No- 
riega St;  owner  and  builder,  Ga- 
briel  Frederickson,   premises. 

ALTER  DWELLING,  $700 ;  340  Wlnd- 


44 


1/16/47  / 

Cables — Low  and  <9nly  Bidders 
SAN  FRANCISCO,  Calif.— Westing- 
house  Electric  Corp.,  Elevator  Divi- 
sion, 110  Sutter  St.,  San  Francisco, 
Calif.,  at  $150.86,  submitted  low  bid 
January  16  to  Public  Buildings  Ad- 
ministration, Federal  Works  Agency, 
office  of  the  district  engineer.  838 
U,  S.  Appraiser's  Bldg..  San  Fran- 
cisco. Calif.,  for  furnishing  and  in- 
stalling new  governor  and  safety 
cables  at  100  McAllister  St..  San 
Francisco.  Calif. 

Otis  Elevator  Co..  San  Francisco, 
at  $16540,  submitted  the  only  other 
bid. 


H  I  G^Tl  W  A  Y 
EARTH    BORING 

MACHINE 
R«iit  •  L«at*  •  Cvntrcet 

Maiiiil  ft  Whitakif 

Electrical  Contractors 

375  9th  St.  -  San  Proneisc*  3 
Hlmlock  4148 


LINE     CON  STRU  CTI  O 

We  contract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Our  Operations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

Telephone  San  Psfael    5501  


Experienced 

Manufacturer's  Agent 

and  Wholesaler's 

Representotive 

hat  openings  for  a  few  addi- 
tional lines  of  building  materials 
and  fixtures  serving  the  follow- 
ing counties  .  .  . 

Santa  Cruz 
Santa  Clara 
San  Benito 
Monterey 

Please  address  replies  tot 

Box   1216 

c/o  Daily  Pacific  Builder 

465  10th  Street,  San  Francisco 


6LASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

V 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIanarf  7313 


J.P.OWENS 

Building  Contractor 

BETTER    HOMES 

INDUSTRIAL 

COMMERCIAL 
CHURCHES    A    SPECIALTY 

On  o  Cost  Plu%  Bash  or  Fee  Only 


HEAVY    CONSTRUCTION 
EQUIPMENT    AVAILABLE 

For  Detailed  Informafion  Call  af 

2009  SHATTUCK  AVE* 

BERKELEY,    4.    CALIFORNIA 
Pfcone  THornwall  9743 


> 


THURSDAY.  JANUARY  16.  1947 


DAILY     PACIFIC     BUILDER 


PACE? 


Ing  Way ;  owners,  Mr  and  Mrs  Jay. 
premlaea;  builder.  Henry  Erlckaon. 
•72  Chenery  St 

ALTER  RESTAURANT,  1800;  15«7 
Bills  St;  owner  and  builder.  Arthur 
Wright,  49  Jennings. 

DWELLINGS  (l-story,  frame)  (3), 
|6«00  each;  S  l»th  St  136.  161,  186 
W  Yukon ;  owner  and  builder.  Mod- 
em Home  BuUdera.  4103  24th  St 

DWELLING  (l-story.  frame),  19000; 
E  36th  Ave  275  N  Ortega;  owner. 
A  Tarantino.  886  Junipero  Serra; 
builder.  Rude  &  Upman.  1894  36th 
Ave. 

ALTER  DWELLING.  |2400;  575  24th 
Ave ;  owners,  Mr  and  Mrs  R  Evans, 
premises;  builder,  Fred  Ooldon. 
3856  California  St. 

DWELLING  (l-story,  frame).  |3250; 
W  Sawyer  36  N  Vlsltaclon ;  owners, 
Allle  and  Jennie  Kendrlck,  Sawyer 
and  Vlsltaclon;  builder,  D  Kvlstad, 
Oakland.  i*' 

ALTER  HOTEL.  |2600;  180  Turk  St; 
owner,  Governor  Hotel,  2048  Mar- 
ket St ;  builder,  Ira  W  Cobum,  2048 
Market  St 

ALTER  DEPARTMENT  STORE, 
»100.000;  NW  corner  Stockton  and 
O'Farrell;  owner,  Provident  Se- 
curities, c/o  contractor;  builder, 
Dinwiddle  Construction  Co.  210 
Crocker  Bldg. 

ALTER  DWELLING,  |558;  446  Oak 
St;  owner,  A  Buck,  prem;  builder, 
L  E  Orr,  242  Gough  St 

ALTER  WAREHOUSE.  flOOO;  679 
Howard  St ;  owner.  B  M  Betan  Co. 
premises;  builder.  J  H  Netherton, 
231  7th  St 

PLANT  (l-story,  class  C.  dog  food 
manufacturing  plant),  $25,000;  N 
Armstrong  100  W  Keith;  owner,  M 
&  B  Mackall,  1410  9th  Ave;  buUder, 
John  J  Moore  Co,  Oakland. 

DWELLING  (1-atory.  frame),  $6500; 
W  39th  Ave  168  S  Noriega;  owner 
and  builder,  Sala  A  Corbell. 

ALTER  OFFICE  BUILDING,  $20.- 
000;  609  Sutter  St;  owner.  U  S  Ma- 
rine Corps,  100  Harrison  St;  build- 
er, Wm  Horstmeyer  Co,  23  Mars  St. 

DWELLINGS  (l-story,  frame)  (2). 
$7500  each;  SW  comer  Rock  Alley 
and  Idora  Alley,  S  Idaro  30  W 
Rock  Alley ;  owner  and  builder  Vig- 
natl  &  Frank,  4645  Mission  St. 

ALTER  DWELLING.  $1000;  881  Jer- 
sey St ;  owner  and  builder,  Edward 
MuBchner,  premises. 

ALTER  FLATS,  $800;  3624  San  Bruno 
Ave ;  owner,  Simos  Johnson,  prem ; 
builder,  L  E  Orr.  242  Gough  St. 

BUILDING  PERMITS 

Granted 


APARTMENT    HOUSE,    $17,000;    ISO 

27th  Ave ;  owner  and  builder  United 

Construction  Co. 
RESIDENCE,  $11,009;  644  Caplstrano ; 

owner,  John  F  Barrett  Jr;  builder. 

Barrett    &   Hilp,    918    Harrison    St, 

San  Francisco. 
RESIDENCE.    $4000;    929    10th    Ave; 

owner.     Ruben     Straight;     builder. 

Jack  Waldo. 
GARAGE,   $800;   207   Undberg;   own- 
er and  builder,  E  J  Brischen,  prem. 
ALTER  RESIDENCE,  $1000;  ; 

owner  and  builder,  Jerry  Jornslow, 

premises. 
DUPLEX,    $14,000;    417-421    S    Idaho; 

owner,   Frank  H  Currettl;  builder, 

Wm  M  Orvlck. 


SOUTH   &AN   FRANCISCO 


DWELLINGS  (4),  J7000  each;  Chest- 
nut Ave;  owner  and  builder,  A  J 
Eschelbach,  303  Orange  Ave. 

DWELLING,  $8000;  Commencial  AVe; 
owner  and  builder,  D  J  Daly.  661 
Miller  Ave. 

SANTA  CLARA  COUNTY 


BURLINGAME 


WAREHOUSE,  $14,000;  Rollins  Rd; 
owner  and  builder,  C  H  Bessett 
Building  CO.  826  Walnut  Ave,  Bur- 
lingame. 


SAN    MATEO 


APARTMENT  HOUSE,  $27,000;  16-18 

Poplar;  owner  and  builder.  United 

Construction  Co. 
APARTMENT  HOUSE,  $27,000;  20-22 

Poplar;  owner  and  builder,  United 

Construction  Co 
APARTMENT  HOUSE,   $17,500;   2661 

Garfield ;  owner  and  builder.  United 

Construction  Co. 


Legislature 


(Continued  from  Page  1) 


farm  and  home  contract  purchases. 

•A.B.  extends  unil  adjournment 
•f  58th  (current)  Le^slature.  the 
right  of  school  districts  to  grant 
contracts  for  materials  and  sup- 
plies without  postinir  notices  if 
unable  to  obtain  estimates  fToni 
three  doalerg  or  contractors. 

•A.B.  91  increases  lawful  school 
district  dav  labor  account  from 
$1000  to  $3000.  The  bill  reads:  "In 
each  school  district,  the  ifovefn- 
ing  board  may  make  altprations 
or  additions  to  school  buildingT, 
repair  or  build  apparatus  of  equip- 
ment, make  improvements  on 
school  grounds  and  erect  new 
building."?  by  day's  labor  wh»*never 
the  total  cost  of  labor  on  the  job 
does  not  exceed  13000. 

A.B.  92  raiser  from  |100  to 
1600  the  amount  of  public  work.'^^ 
contract  before  contractor  must 
post  bond. 

A.B   98  creates  $30  million  Stato 
School  building  fund  to  aid  impov 
•rished     school    districts    "lacking 
essential  physical  properties."  This 
it  an  urgency  measure. 

•S.B.  31  lowers  time  limit  for 
llling  liens  by  general  contractors 
ftom  60  to  45  days,  slightly 
changes  form  of  lien  non?e  nnd 
allows  separate  completion  notices 
for  individual  residences  within  a 
subdivision. 


DWELLING,    $8500;    San     Luis    and 

Clark.  Los  Altos;  owner,  F  C  Stlt- 

ser.  Route  4,  Box  55,  Santa  Cruz; 

builder,  R  M  Voorhles. 
DWELLING.  $6000;  Lot  14.  Harrison 

Ave,  Campbell ;  owner  and  builder, 

E    L    Frye,    275    Terra    Bella,    Mt 

View. 
DWELLING,      $6500;      El       Rancho, 

Campbell;  owner  and  builder,  E  W 

Heple. 
DWELLING.    $4000;     Alhambra    and 

Empire,    Monte    Vista ;    owner    and 

builder,    E    Lynch,    P    O    Box    788, 

Cupertino. 
DWELLING.  $2000;  Peach  Ct;  owner 

and  builder,  L  Arzola,  479  Horwlng, 

San  Jose. 
DWELLING.    $3000;    Los    Gatos-Al- 

maden ;    owner   and    builder,    W    A 

Murray.   2356  73rd   Ave.  Oakland. 
DWELLING,  $2000;  Casey  Rd;  owner 

and   builder,    I   E  Mercer.   Route  2. 

Box  217A,  Casev  Rd,  San  Jose. 
DWELLING,  $8000 ;  Gion  and  White ; 

owner  and   builder,  R  Murray,  185 

Dale  Dr.  San  Jose. 
GARAGE.    $2000;     San    Antonio    off 

Almond ;    owner  and    builder.    D   F 

Donovan,   499   Bellevue,    Daly   City. 
DWELLING.  $6000;    Lot   11.   W  Parr 

Ave,    Campbell ;     owner.     Johnson ; 

builder.  C  V   Brown. 
DWELLING.    $6500;    Lot    46.    Locot 

Way,    Campbell ;    owner,    Neujahr ; 

builder.  C  V  Brown. 
DWELLING,    $6000;    Lot    47,    Locat 

Way,     Campbell;      owner,     Wight; 

builder,  C  V  Brown. 
DWELLING,  $7200 ;  Lot  6.  Vale  Ave. 

Campbell;  owner.   Olmettl;   builder. 

C  V  Brown. 
DWELLING.   $7000;    Lot   29,    Audrey 

Ave,      Campbell;      owner.      Eades; 

builder,  C  V  Brown. 
DWELLING,    $6000;    Lot    24,    Audrey 

Ave,    Campbell:    owner,    Crawford; 

builder,  C  V  Brown. 
DWELLING.    $6000:    Lot    25,  Audrey 

Ave.      Campbell ;      owner.      Hank ; 

builder.  C  V  Brown. 
DWELLING.    $7200;     Lot     18,     Hack 

Ave,     Campbell ;     owner.     G     Arm- 
strong;  builder.  C  V  Brown. 
DWELLING.   $7000;    Lot    1.   W    Parr 

and  Vale.  Campbell;  owner.  Anello; 

builder.  C  V  Brown. 
DWELLING.    $6000;    Lot   21.    Audrey 

Ave,     Campbell ;     owner.     Hersog ; 

builder.  C  V  Brown. 
SHED   and    OFFICE.   $2500;    lat   and 

State  Sts,   Los  Altos;   owner.  D  H 

Voorhies.  Box  293,  Los  Altos;  build- 
er, R  M  Voorhles. 
ADDITION,  $1500;  Hillvlew  and  Mag- 

delena;    owner    and    builder,    C    E 

Rosen,  premises. 
DWELLING.    $7000:    Lot  16,    Pamlar 

Ave:  owner  and  builder.  J  M  Dahl, 

48  W  Campbell  Ave,  Campbell. 

OAKLAND 


000;  1981  Bywood  Dr;  owner  and 
builder,  W  B  Sargent,  936  Jackson 
St,  Albany. 

GARAGE  (l-story).  $S00;  751  Moor- 
park  St;  owner  and  builder.  B  B 
Goastree,  751  Moorpark  St 

DWELLING  (2-Btory.  7-room),  flO,- 
000;  67  Weybrldge  Ct;  owner  and 
builder.  Arnold  Schultz,  2527  80th 
Ave. 

ALTERATIONS,  $6250;  3204  E  14th 
St;  owner,  S  Fibush,  prem;  builder, 
Capital  Co,  1  Powell  St,  San  Fran- 
cisco. 

GARAGE,  $600;  2927  107th  Ave;  own- 
er and  builder,  W  V  Menjoulet, 
premlaea. 

DWELLING  (l-stor>'.  5-room).  $7000; 
8123  Dowling  St;  owner  and  build- 
er, O  W  Johnson,  1918  Hoover  Ave. 

WAREHOUSE  (l-story.  concrete). 
$15,000;  411  High  St;  owner  and 
builder,  Richfield  Oil  Corp,  656  S 
Flower  St,  Los  Angeles;  l-story 
concrete  office  and  garage  build- 
ing, $13,500. 

RETAINING  WALL  $49,600;  411 
High  St;  owner  and  builder.  Rich- 
field Oil  Corp.  555  S  Flower  St  Los 
Angeles;   steel   loading  rack.  $1200. 

ALTER  (move  building),  $800;  9978 
MacArthur  Blvd ;  owner,  J  F  Pat- 
terson, 7938  HiUmont  Rd;  builder. 
Dale  E  Patterson,  7938  Hlllmont  Dr. 

ALTER  APARTMENTS.  $700;  1044A. 
1044B  54th  St ;  owner  and  builder. 
Pierre  Martinet.   6038   Monroe   Ave. 

DWELLING  (l-story.  4-room).  $4500; 
1171  61st  Ave;  owner,  Alameda 
Homes  Co,  9935  A  St;  builder,  J  E 
Kenney,  9935  A  St 

DWELLING  (l-story,  4-room),  $4500; 
1237  80th  Ave;^  owner,  Alameda 
Homes  Co,  9935  A  St;  builder.  J  E 
Kenney.  9935  A  St 

DWELLING  (l-story.  4-room),  $4000; 
1232  88th  Ave;  owner.  Alameda 
Homes  Co,  9935  A  St;  builder,  J  E 
Kenney,  9935  A  St. 

DWELLING  (l-story,  4-room),  $4500; 
1192  60th  Ave;  owner,  Alameda 
Homes  Co.  9935  A  St;  builder,  J  E 
Kenney,  9935  A  St 

ELECTRIC  SIGN,  $750;  940  Broad- 
way ;  owner,  Lem  T  Mack,  prem ; 
builder.  Ace  Electric  Sign  Co.  1219 
13th   Ave. 

ELECTRIC  SIGN,  $650;  279  12th  St; 
owner,  Norman  Manha,  premises ; 
builder.  Ace  Electric  Sign  Co,  1219 
13th   Ave. 


CITY    OF    SACRAMENTO 


SIX    5-Room    dwellings,    $6000    each; 

5917.  5923.  5922,  5926.  6006,  6000,  4th 

Ave;     owner    and     builder,     James 

Jansen. 
6- ROOM   dwelling.   $10,000;    2500    llth 

Ave ;     own«r    and     builder,     Myron 

Wetmore.    2216    23rd    St. 
REMODEL   Garage    for    living   quar- 

ers,    $7000;    2714    F    St;    owner    and 

builder,  M  P  Bambery. 
5-ROOM  dwelling,   $8886;  301  Colcma 

Way;  owner.  W  H  Beal,  3178  Oh  St; 

builder.  Charles  Guth.  1515  27th  St. 
TWO    4-Room    dwelling.    $8000    each ; 

2725  and  2717  2nd  Ave;  owner  and 

builder.    Mike    Furtado.    1819  H     W 

St. 
KEMDL     Interior     of     Bldgs.     $1000; 

owner.      Capital      City      Title      Co.. 

builder,  Charles  F  Unger.  2426  7th 

Ave. 
REMDL  Interior  office,  $600;   owner, 

fHclflc   Gas   and   Elec   Co;    builder, 

Bingham    Const    Co,    6329    Eastern 

Ave. 
lEMDL    dwelling,    $895;    2903    E    St; 

owner  and  builder,  Frank  J   Leoni 


8;  owner  and  builder,  R  W  Adams, 
2790   12th   St.   North   Sacramento. 

5-ROOM  dwelling.  $4000;  Ptn  East 
14  of  Blk  15  East  Del  Pasu  Hts 
Addn  No  1 ;  owner  and  builder. 
Walter  McMillan.  Rte  2.  Box  2475. 
Del    Paso   Heights. 

4-ROOM  dwelling.  $3500;  Lot  3.  Duf- 
fee  tract ;  owner  and  builder.  Her- 
schel  D  Hill,   1211    22nd  St. 

3-ROOM  Dwelling.  $3500:  Ptn  Ix>t  44. 
Carmichael  Colony  Sub  No  .  2 : 
owner  and  builder.  E  C  B  ooke. 
Rte    6.    Box    4717. 

4-ROOM  dwelling.  $3t<00:  Lot  S3.  City 
Farms;  owner  and  builder.  Ber- 
nlce  Sellers,  Gen!  Delv,  Secramen- 
to. 

5-ROOM  dwelling.  $7000;  Ptn  Lot  3. 
Blk  2,  Del  Paso  Hts;  owner  and 
builder.  Lyndall  D  Smith.  Rte  6. 
Box    3223 -B. 

7-ROOM  dwelling.  $8500:  Lot.  103. 
Sierra  Oaks,  Vista  Unit  No  6;  own- 
er and  builder,  Wm  H  Long.  2425 
E!v6   St 

5-ROOM  dwelling,  $7000 ;  Lots  26 
and  27.  Babich  tract ;  owner.  D  W 
Martin;    builder.  S   W  Sunzeri,  Rte 

I,  Box  2200,  Florin. 

5-ROOM  dwelling,  $5000;  Lot  111. 
Carmichael  Colony ;  owner  and 
builder.  J  H  Morgan.  2728  North 
7th    St. 

3-ROOM  dwelling.  $1500;  Lot  7.  Blk 
38.  Del  Paso  Hts;  owner  and  build- 
er. A  W  Whaples,  3832  Chestnut. 
Del    Paso    Heights. 

5-ROOM  dwelling.  $9000;  Lot  21.  Blk 

II.  Rancho  Del  Paso;  owner  and 
builder.  James  C  Way,  Rte  3,  Box 
304. 

5-.RObM  dwelling,  $5000;  Lot  'Zi.  Blk 
36  West  Del  Paso  Hts;  owner  and 
builder,  Oncar  Richardson.  Rte  2, 
Box  32««. 

TEMPORARY  living  qtrs,  S2250;  Ftn 
Lot  20,  Blk  8  North  Sacramento. 
Sub  No  8;  owner,  Herman  D 
Schadick.  820  Modoc.  Vallejo; 
buil'ler.  Kicbara  Hunted.  Fair 
Oaks. 

6- ROOM  dwelling.  $5000;  Lot  32  Sier- 
ra Heights  Vista  ;  owner  and  build- 
er. James   R  Johnson.  2424   L  St. 

TIRE  SHOP  BUlg,  $1000;  Ptn  NW«*. 
Sec  15,  Twp  8 ;  owner  and  builder, 
Fred  Wacker,   Jr.    1417,   57th    St. 

6-ROOM  dwelling.  $5000;  Lot  362 
Arden  Park  Vista ;  owner  and 
builder,  Norman  A  Rasmussen, 
-1642    39th    St. 

TWO  5-room  dwellings,  $6000;  Lot  2, 
Seawell  Addn ;  owner  and  builder, 
ohn  Garinu,  Rte  2,  Box  1731.  Rose- 
vllle. 

OFFICE    Bldg,    $2000;    Lot    161.    City 

I  Farms ;  owner  anc|  builder,  Millard 
Shellcv,   4774,   Franklin    Blvd. 

4-ROOM  dwelling,  $4000;  Lot  22,  Blk 
36  West  Del  Paso  Hts ;  owner  and 
builder.  George  E  Ketcherside. 
Genl  Dely.  Del  Paso  Heights. 

4-ROOM  dwelling.   $1800:   Ptn   S»/4   of 

,  314    tract    13.   Oakdale;    owner   ana 

builder.  Roy  Stringer.  1822  15th  St. 

6-ROOM  dwelling,  $7500;   Ptn  Lot  37. 
Swanson   Acres;    owner  and   build- 


er, 1  Norman    T    Trimble*.    Box    116, 
Fair  Oaks.     • 

4-ROOM  dwelling,  $2500;  Weat  Yp 
Ft  of  East;  187  Ft  tract  128,  Cam- 
ellia F'ark ;  owner  and  builder.  J 
A   Tapp.   Rte   1.   Boy   2047. 

5-ROOM  dwelling.  $1200;  Lot  1«. 
Hood  tract  amended;  owner  and 
builder,    S.    C.    Allen.   Box   7.    Hood. 

GARAGE.  S1S(»;  Lot  215.  City 
Farms,  No'  1 ;  owner  and  builder. 
W  W  Holtzclaw,  26P0  32nd  Ave. 
-R(X)M  dwelling.  $4000;  Ptn  Sec  11- 
9-6.  Carmichael:  owner.  Wiley 
Dickson.  Box  636;  builder.  Charles 
F  Bell. 
3ARAGE  for  living  qrts.  $1750;  Lot 
3,  Blk  23,  North  Sacramento  Sub 
No  6;  owner  an  builder,  K  R  Luke, 
Rte  2,  Box  1396.  Del  Pt^so  Heights. 

5-ROOM  dwelling,  $2800;  Lot  100 
Cnrmlchael  Colonv;  oWner  and 
builder,  Henry  BropTBre.  1235  Eye  St 

6-ROOM  dwelling,  $4000;  Lot  16,  Blk 
34,  West  Del  Paso  <Hts;  owner 
and  bu'.Ider,  Bishop  E  Reich.  702 
9th   St. 

LEATHER  SHOP  Bldg,  $1200;  Lot 
12,  Blk  13,  Del  Paso  Hts;  owner 
and  builder.  W  W  and  Barney  Mc- 
Cullough.  Rte  1.  Box  1222.  Del 
Paso   Heights. 

RESTAURANT  Bldg,  $4000:  Lit  3106 
Gooth  Colony  No  31.  Florin;  own- 
er. Norman  Mason,  Rte  1.  Box 
3312;  builder,  Sutter  Supply  Co. 
3417    28th    St. 

4-ROOM  dwelling.  $4600:  Lot  18.  Mc- 
Gowen  Estate;  owner  and  builder. 
Bon   Mott   Box   291.  B»k  Grove. 

TWO  3-Room  dwellings,  $1500  each; 
Lot  8,  Unil.s  1  and  2  Strawn  tract; 
owner  and  builder.  J  C  Strawn, 
Rte  7,   Box   1104H. 


Completion  Notices 


MARIN    COUNTY 


Jan.  14.  1947 — Jo»»  G  Knzonsper- 
ger  Jr  3k.  Florence ;  TIburon  Mar- 
in Co  to  whom  It  may  concern  .... 
Jan    13.  1947 

Jan.    14,    1947— Mill    Valley.    Marin 


FOR   RENT 

D8  Caterpillar 

Tractor  and 

LeTourneau  Carryall 


Model  FP  14  to  18  vd. 
Catcrpilhir  12  Motor  Patrol 

KEN  ROYCE  CO. 

189   Bayshore   Boulevard 

San  Francisco   24 

ATwater   1830 


■  ■  ■  ■  ■  a^ 


CITY   OF    NORTH    SACRAMENTO 


DWELLING,  $6000;  at  500  East  Bas- 

settlaw    Ave;    owner    and    builder, 

W  L  Williams. 
ADDN     to    dwelling.    $1000;     at     506 

Blackwood ;   owner  and    builder.  R 

W    Faulkner   Jr. 

SACRAMENTO  COUNTY 


FOR     SALE 

Compressors  -  Pumps 
Pneiunatic  Tools 
Rock  DrIUs 

.  .  Complefe  Rental  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNderhill  S026 


ALTER  and  REPAIR,  $1770;  606 
Vernon  St ;  owner.  Sam  Sarver, 
premises :  builder.  W  Thomas  Roof- 
ing Co,  2019  E  30th  St 

ALTER  DWELLING.  $1000;  2134 
Adeline  St ;  owner  and  builder.  Rev 
M  C  Compton.  2138  Adeline  St 

ALTER  and  ADD,  $850;  3275-77  Da- 
kota St;  owner,  M  V  Bragg.  3275 
Dakota  St;  builder.  T  O  Sllvera, 
1833  Fremont  Dr.  Alamedau 

DWELLING    (2-story.    7-room).   $10,- 


5-ROOM  dw»»lllng,  $500;  Ptn  Lot  1, 
Block  34  West  Del  Paao  Hts;  own- 
er  and  buOder,  Ramuel  A  Kiphart, 
Box  47G  Doi   Paso  Heights. 

6-ROOM  dwelling,  $4500:  Lot  250.  Ar- 
den Park  Vista  unit  4;  owner  and 
buililer.  Robert  1  Lewis,  2727  Rio 
Linda    Blvd. 

6-RCX)M  dwelling,  $10,500;  Lot  107. 
Sierra  Oaks  Vista,  unit  No  5: 
owner  and  build-jr.  A  J  Howe.  1320 

9-ROOM  dwelling.  $7000;  Ptn  Lot  1, 
Blk   31    North    Sacramento   Sub   No 


DUfUBUiniTERS 


ELCVHTORS 


FOR   SALE 
LeRof  Model  375 

2  Sta««  rertabU 

AIR  COMPRESSOR 

It  yrmH  tfarfiiQ  syttvm  with  §»m- 

•rcrtvr.  Gat  EnglB*  Drlvea.  Sprlag 

MeaaUd    At*!    with    tow-bar. 

4  N«w  PManiatle  Tir*t. 

fie*ff«st  CoNcfftte* 

CURTOLA 

SHIPYARD.    INC. 

1011   Ittb  Av«.  OAKLAND 

ANd«v*r  47M 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

NORTHERN  CALIFORNIA  DISTRIBUTORS 

GENERAL  ^  ELECTRIC 

Air  Conditioning 

Aufomoffc    Heating 
Commercfof  RofrigBration 


2001  PERALTA  ST. 

OAKLAND  7 

TWIaenks  4044 


1124  HOWARD  ST. 

SAN  PRANCISCO  3 

MArlMt  7S1S 


n/ 


-^ 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  JANUARY  16.  1947 


% 


Capital  Co  to  Ooheen   Const  Co. 

„ Jan.  14.  1947 

Jan.  14,  1M7 — ^Martn  Terrace,  near 
Sausallto.  L.  B  Grantham  * 
Claire  to  whom  It  may  concern  .... 
Jan.     «;     1947 

ALAMEDA  COUNTY 


Recorded  Accepted 

Jan.  15.  1947—228  Marlow  Dr.  Oak- 
land. Margaret  Tomlln^on  to 
whom  It  may  concern... Jan.  15,  1947 

Jan.  16.  1947—5224  Redondo  Ave, 
Oakland.  8  Marracclnl  to  Charlee 
Ungarettl  ft  Son Jan.  14.  1947 

Jan  15.  1947— Ptn  Lot  6.  Block  32, 
Map     Warner     Tract,     Oakland. 


llassif  led  Advertising 


1—    MISCELLANEOUS 


Are   you   Intereated  In   well-tralne<i 
qualified      men?       SUPERINTEND 
FNTS    ARrHITECTS.  ENOINBBRS 
oHAPTSMEN,    SURVEYORS.  KSTl 
MA  TORS.     SALES     ENGINEER? 
«  ,,^•.v;T'•T'^~^TON       ArPOTTNTANTS 
TIMEKEEPERS.    OFFICE    HELP. 
For  further  information  call 
E.   STEVENS,   GArfleld    1«17 
.,  nriicdi  Poaltions  Agency 


BOOKKEtPING  SERVICE 
All  taxes,  payrolls  for  business  firms, 
contractors  and  Individuals.    No  ac- 
count  too   large  or  too  small.    SEa- 
brlght    4462.  (tf) 


"expert  drafting  SKRVICB». 
FREE  LANCE.  Phone  ORaystone 
1248  (tf) 


HELP  WANTED 


Experienced  OFFICE  MAN  for 
PLANING  MILL.  Reply  Box  48. 
RoH'ood   ritv.  (tf) 


ARCHITECTURAL  DRAFTSMAN 
wanted  in  Berkeley  office.  Write 
Box  113,  c/o  Daily   Pacific  Builder. 

(1/17) 


Agnes  G  Peterson  to  W  A  Peter- 
son       J*"-   13,  1947 

Jan.  15,  1947—6824  St  Paul  Court, 
Oaklnad.  Leo  J  Breschl  to  James 
A  Ganley Jan-  15'   ^^^^ 

Jan.  15,  1947—1415  and  1421  156th 
Ave,  San  Leandro.  Albert  L  Mc- 
Dole  and  Ira  Blalock  to  whom  it 
may  concern Jan.  15,  1947 

Jan.  15,  1947-^920  Ramona  Way, 
San  Leandro.  Peter  J  Coleman  to 
Fred  Lackatrom Jan.  10,  1947 

Jan.  15,  1947—16511  and  16616  2nd 
St,  Eden  Township,  Alameda  Co. 
David  G  Oamett  to  whom  It  may 
concern...- Jan-    13>    1®^^ 

Jan.  16,  1947—3014  Maple  Ave,  Oak- 
land. Melvln  R  and  Doris  A  Kin- 

nick  to  whom  It  may  concern 

_ Jan.    10,    1947 

"sanTT'RAncisco  county 

Jan.  14,  1947—219,  23,  27,  31,  & 
243-47,  Prague.  A  Nelson  to 
whom  it  may  concemn  Jan.  14,  1947 

Jan.  15,  1947—916  -  917.  Sanchez 
Robert  J  Si  Grace  B  Everson  to 
America'n  Const  Co Jan.  14,  1947 

Jan.  14,  1947— SE  Pine  &  Stemer. 
Pac  T  &  T  Co,  to  M  Cohn  &  Co. 

J    an.    8.    1947 

Jan.  16,  1947— W  Klrkham  95  E 
14th.  Ellas  Vigcn  to  whom  it 
may    concern NJan    15,    1947 

Jan.  15,  1947t-E  35th  Ave,  75  N 
Moraga;  E  35th  Ave,  160  N 
Moraga.  Thomas  E  Mohler  Jr  to 
whom  it  may  concern.  Jan  13,  1947 

Liens  Filed 


Electrical  Permits 


8AN  FRANCI8CO 


ALAMEDA  COUNTY 


Recorded                                        Amount 
Jan.  15,   1947—3932  Altamount  Ave, 
Oakland.    Atlas     Roofing    Co    vs 
Fred  Mala^  Orville  and  May  Whit- 
ten  W6.00 


Furnace  Permits 


3— POSITION  WANTED 


ARCHITECTURAL  DRAFTSMAN, 
designer,  creative,  many  years'  exp., 
desires  contact  with  architect,  build- 
ers    contracting     or     manufacturing 
concern;  residential,  apartments,  the- 
atres,   store.s,    commercial,    etc.     All 
drawings  from   preliminary,   perspec- 
tives, through  working  details.  Avail- 
able for  part  time  or  free  lance  basis. 
Reply     Box     110     c/o     Daily     Pacific 
Builder. 


OAKLAND 


2024  84th  Ave;  owner,  Thatcher; 
dealer,    C    W    Roland;    floor   furnace. 

2681  62nd  Ave;  owner,  Briggs; 
dealer,  C  W  Roland;  floor  furnace. 

1729    100th    Ave;   owner,    ; 

dealer,  C  W  Roland;  floor  furnace. 

6200  Majestic;  owner,  Miller;  deal- 
er, C  W  Roland;  floor  furnace. 


Plumbing  Permits 


OAKLAND 


Steady  Position  with  Contractor, 
have  '46  Ford  Flatbed  Truck,  equipped 
with  lumber  roller.  Call  or  Phone  "EA 
Drosynski,  879  Brunswick  St,  San 
Francisco.  JUnlper  7-6969. 1/30 

Man  wants  opening  with  Industrial 
Electrical  Contractor.  Estimating  and 
some  selling.  Reply  Box  114,  c/o  Dally 
Pacific  Bunder.  1/20/47 

X^  WANTED      ^ 

MACHINERY  WANTED 

30x8  SINGLE  SURFACER  CRAFT- 
BUILT  HOMES,  INC.  Phone  OR. 
3356  or  Sacramento  9-5224. 

5—       ^FOR  RENT 


6  to  8  cu.  yd.  DUMP  TRUCK;  BO 
CATERPILLAR  TRACTOR  with 
DOZER   Phone  JUnlper  7-0322.         tf 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIKRS,  BTACJKERS, 
TRUCKS.  Pacific  Carriers,  Oakland. 
KE   4-1681. 

TRANSITS.  117  per  month.  Daniel 

McFarland.    624  Second   Ave.,   Phone 

.BAyvlew  7804. 

TARPAULINS.  TENTS  ft  CAMP- 
ING E(3UIPMENT.  Sullivan  Awning 
Co..  801  South  Van  Ness.  Phone  MI. 
3085.  2/9 

6-yd.  DUMP  TRUCK,  1942  Dodge, 
with  a  1946  motor,  new  tires,  for  rent 
with  driver  by  day,  week  or  month. 
Phone  overland  4266  after  5:30  P.  IL 
tf 

6^1         FOR  SALE 


171  Marlow  Dr;  owner,  C  Buckley; 
plumber,  C  Goody ;  5  fixtures ;  3  gas 
outlets;  12  water  connections. 

1044  54th  St;  owner,  Martlnett; 
plumber,  J  Rankin;  3  fixtures. 

5000  Manila;  owner,  Hayes;  plumb- 
er, J  Rankin;  8  fixtures;  6  water 
connections. 

3437     Elm     St;      owner,     Kimball; 
plumber,   F  Gottsteln;  2  gas  outlets. 
9621    Skyline    Blvd ;    owner.    Brass; 
plumber,    Flnxel ;    7    fixtures ;    4    gas 
outlets;    14   water  connections.  ,,..^.„„.. 

924  71st  Ave;  owner,  J  Walker;  3  plugs, 
plumber.  J  Fazio;  6  fixtures;  3  gas  1156-I 
outlets;   12  water  connections. 

6010  Harmon ;  owner.  H  Cosca ; 
plumber.  P  Sllva;  6  fixtures;  3  gas 
outlets;   14  water  connections. 

970  7th  St;  owner,  :  plumber, 

A  Johnson;   1  fixture;  2  gas  outlets; 
2  water  connections. 

1617  87th  Ave;  owner,  W  B  Mc- 
Mus;  plumber,  H  Elke ;  1  fixture;  2 
water  connections. 

580  66th  St;  owner,  Lynde;  plumb- 
er. Durant;  1  fixture;  2  water  con- 
nections. 

305  Adeline  St;  owner.  R  Martin; 
plumber.  Flnxel ;  5  fixtures;  4  gas 
outlets;  12  water  connections. 

1290  107th  Ave;  owner.  J  Walker; 
plumber.  J  A.Faxlo;  6  fixtures;  3  gas 
outlets ;  9  water  connections. 

1294  107th  Ave;  owner,  J  Walker; 
plumber,  J  A  Faslo ;  6  fixtures ;  3  gas 
outlets;  7  water  connections 


1125  3253  16th  St;  owner.  Rose 
Cleaners;  contractor.  Dowd-Seid  Elec 
Co ;    motors. 

1126-1127  various  locations  and 
owners;  contractor,  W  B  Baker  A- 
Co ;   motors. 

1128  21  Drumm  St ;  owner,  Amer 
Flxt  Co;  contractor,  W  B  Baker  & 
Co. 

1129  45  Golden  Gate;  owner.  Thea- 
trical   Lounge;    contractor,    ;    2 

outlets;    1    switch;    2    plugs. 

1130  340  Stockton  St;  owner, 
Drake  Wllshlre  Hotel;  contractor,  W 
B   Baker;    motors. 

1131  484  Geary;  owner.  Cats  House 
contractor,  W  B  Baker;  2  outlets; 
1    switch. 

1132  35  Grandvled  Ave;  owner, 
Andrade;  contractor,  W  B  Baker  <t 
Co;   2  outlets;   1   switch;    1   plug. 

1133  340  Stockton;  owner,  Drake 
Wilshire;  contractor,  W  B  Baker 
Co;    sign    switch. 

1134  480  Main.  St;  owner.  Matson 
Nav.  Co;  contractor,  W  B  Baker  & 
Co;    4    plugs. 

1135  2584  Mission;  owner,  Miller; 
contractor,  W  B  Baker  &  Co;  1  out- 
let; 2  plugs. 

1136-1138  various  locations  and 
owners;  contractor,  W  B  Baker  & 
Co ;   alterations. 

1139  2453  Fillmore  St;  owner, 
Linder;  contractor,  W  B  Baker  & 
Co;  motors. 

1140  3355    Octavia;    owner,    ; 

contractor.  Golden   Gate  Elec  Co;   10 
plugs. 

1141  607   Frederick ;   owner,   , 

contractor.     Golden     Gate     Elec     Co; 
fire    repairs. 

1142-1143  various  locations  and 
owners ;  contractor.  Grand!  Elec  Co ; 
temporary    .saw.  j»  ^   „   ^ 

1144  23  Beale  St;  owner,  PG&E 

contractor, ;    s    plug;    service; 

motors ;    temporan.'    saw. 

1145  7th   E/side  300  ft  &   1   Bran- 
nan  ;     owner    Schweitzer    Meat^,     8 

otulets;    1    switch:    1    plug;    service; 
motors. 

1146  1247   Harrison;   owner ; 

contractor.   Buz7ell  Elec  €0;    motors. 

1147  1  14th  St;  owner.  Western 
Cooperage  Co,  contractor,  Buzzell 
Elec  Wke;  3  outlets;   1  switch 

1148  4347  Calif;  owner,  Schonner; 
contractoi,  E  Finasco  Elec  Co;  ser- 
vice; motors. 

1149  3l8t  Ave;  E/150  ft  N  ot 
Irving;  owner,  Waods  Bros;  contrac- 
tor, American  Elec  Cont;  29  outlets; 
27    switches;    31   plugs. 

1150  110  1st;  owner,  A  Gross- 
man; contractor,  American  Elec  Co; 
alterations. 

1151  0280  3rd;  owner,  Freedway 
Feed  Co;  contractor,  American  Elec 
Co ;    sign    feed. 

1152  1119  Divlsadero;  owner. 
Greenwood ;  contractor.  Crown  Elec 
Co;   repair  wire. 

1153  »  2086  Sutter;  owner,  Di 
Franklfn ;  contractor.  Crown  Elec 
Co;   2   plugs. 

1154  136  Mason  St;  ow.ier,  Ma- 
rino's ;  contractor.  Neon  Sales  8t 
Service ;    signs. 

1155  730  Mission;  owner,  Mc- 
F'herson;  contractor,  Retter  Elec  Co; 


1175  1861  46th  Ave;  owner,  o 
JClng;  contractor.  Century  Blec  Const 
Co;    temporary   saw. 

1176  806-10  Russia  St;  owner. 
Modem  Homes;  pontractor,  E^dlsoo 
Elec  Cb;  27  outlets;  24  switches;  28 
pltigs ;    service ;    transformers. 

1177  295  Munich;  owner,  J  Bar- 
reco;  contractor,  Edison  Elec  Co;  5 
outlets;    2    plugs;    service;    motors. 

1178  1645  Judah  St;  owner,  Dr 
Penn;  contractor,  Edison  Elec  Co; 
6  outlets;  7  switches;  6  plugs. 

1179  1326  Ortega;  owner,  Ander- 
son ;  contractor,  Edison  Elec  Const 
Co;  11  outlets;  *12  switches;  16 
plugs;     service;     transformers. 

1180  4142  Geary  St;  owner,  Arlan 
Const  Co;  contractor,  Edward  W 
Scott  Elec  Co;  motors. 


OAKLAND 


43056  4636  Merrill  Ave;  owner, 
Walter  Bdivaras ;  contractor,  Clifford 
Electric;  outlets;  switches;   plugs. 

43057  4129  Broadway;  owner.  Stov- 
er Studio;  contractor,  Clifford  Elec- 
tric; alterations. 

43058  19th  Ave  and  Estuary;  own- 
er. Western  Pine  Supply  Co;  con- 
tractor, Clifford  Electric;  sign. 

43059  5366  Bond  St;  owner,  W  L 
Stoors;  contractor,  Clifford  Electric; 
plugs. 

43060  5365  Bond  St;  owner,  W  L 
Stoors;  contractor,  Clifford  Electric; 
fixtures. 

43061  1136  E  15th  Bt ;  owner,  Naas; 
contractor.  Clifford  Electric;  altera- 
tions. 

43062  994  MacArthur  Blvd;  owner. 
Pacific  Coast  Salami  Co;  contractor, 
Clifford  Electric;  outlets;  switches; 
plugs. 

43063  994  MacArthur  Blvd;  owner, 
Pacific  Coast  Salami  Co;  contractor, 
Clifford  Electric;  fixtures. 

43064  9025  G  St;  owner,  Lincoln 
Lumber  Co ;  contractor.  Pacific  Elec- 
tric Motor  Co;  fixtures. 

43065  1200  49th  Ave  and  E  12th  St ; 
owner,  Morse  Slatrett;  contractor, 
Pacific   Electric   Motor  Co;    fixtures. 

43066  94th  and  San  Leandro  Blvd; 
owner.  Pacific  Coast  Aggregate  Co; 
contractor.  Pacific  Electric  Motor  Co; 
fixtures. 

43067  150  12th  St;  owner.  Tire  Cen- 
ter; contractor.  Pacific  Electric  Mo- 
tor Co;  fixtures. 

43068  Hobart  and  Broadway;  own- 
er, Cahlll  Bros ;  contractor,  C  A  Lan- 
glals  Co;   outlets;    switches;   plugs. 

43069  SW  Hobart  and  Broadway; 
owner.  Cahlll  Bros;  contractor,  C  A 
Langlais;  fixtures. 

43070  3368  Laurie;  owner,  Rock- 
strok;  contractor,  L  K  Wallace  Jr; 
outlets;  switches. 

43071  739  Warfleld;  owner,  Al- 
bott;  contractor,  L  K  Wallace  Jr; 
plugs. 


POSITIONS   OPEN 

S-400~METALLURGICAL  CHEM. 
1ST,  tech.  grad.,  for  research  work 
on  vacuum  tube  components.  Salary 
^bout  1300  month.  San  Francisco. 

S-391 — CHEMIST  for  quality  con- 
trol of  foodstuffs  and  microscopic 
and  chem.  analyses.  J250-$300  month. 
San   Francisco. 

S-412— ENGINEERS,  Civil,  mechl. 
and  elec,  for  plans  and  specs,  of 
large  sanitary  sewage  system.  |292- 
$400  month.  Bay  Area. 

ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(A9*Ncy) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  F.  4 

GArficId  9248 


43072  5021  Wehster;  owner,  Pat- 
rick; cotnractor,  L  K  Wallace  Jr;  2 
outlets;  9  plugs. 

43073  1947  Dennlson ;  owner,  To- 
bias; contractor,  Conrad  Electric  Co; 
fire  repairs. 

43074  901  75th  Ave;  owner,  Ses- 
siun  Bros;  contractor,  Conrad  Elec- 
tric Co;  outlets;  switches;  plugs; 
motors;  sign. 

43076  1066  66th  Stf  owner  and 
contractor,  D  Occelli;  alterations. 

43076  NE  8th  and  Adeline  Sts; 
owner,  Wilson ;  contractpr,  Payne  ft 
Burke;  outlets;  switches;  plugs; 
sign;  alterations. 

Roads  Deplorable 

(Continued  from  Page  1) 

teni,  adequate  provision  should  be 
made  by  the  state  division  of  high- 
ways for  remedying  at  the  earliest 
possible  time  the  critical  deficiencies 
existing  on  the  balance  of  the  state 
iiijihway  system. 

That  in  general  the  present  street 
and  highway  revenues  and  appor- 
tionments made  to  the  state,  the 
counties,  and  the  cities  for  purposes 
now  established  be  maintained. 


2114  Broadway;  owner.  Pirate  Den.    ^j^^.    ^^nge 
plumber.  E  Bonln ;  1  fixture;  8  water        j,^ 


ComigateO  ALUMINUM  SHEETS. 
19  gauge.  036-m  454x96-ln.  Alum- 
inum Products  Co..  3245  16th  Street. 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAILABUD^  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  •  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266. (tn 

00  YOU  NEED  NAIL8r 
Wk  have  a  limited  quantity  of  6.  8, 
16  and  20  common  which  ara  avail- 
able for  Immediate  delivery.  L,  8. 
CRANDALL,  676  M1m1oH~  8t,  San 
Francisco.  Phone  9U.  8266.  tf 


connections. 

1218  10th  Ave;  owner.  D  Rouse; 
plumber.  D  Watson;  2  fixtures;  2 
water  connections. 

1466  3rd  St;  owner.  :  plumb- 
er, Durant;  2  gas  outlets. 

1216  2l8t  Ave;  owner  Jones;  plumb- 
er, H  Lass;  5  fixtures;  3  gas  outlets; 
12  water  connections. 

1952  Crosby ;  owner.  Gllera ;  plumb- 
er. Wm  Souza;  3  fixtures;  4  water 
connections. 

6868  Arthur  St;  owner.  Griffith; 
plumber,  Wm  Souxa;  1  fixture;  2 
water  connections. 


157  various  locations  and 
owners:  contractor,  L  Ray  Moser; 
motors. 

1158-1161  various  locations  and 
owners;  contractor,  R  S  Neon  C7o; 
signs. 

1162  711  Valencia;  owner,  Cher- 
in;  contractor.  Empire  Elec  Co;  mo- 
tors. 

1163-1164  various  locations  and 
owners;  contractor,  Pac  Elec  Const 
Co;   signs 

litis    Civic  Auditorium;  owner ; 

contractor,    C    J     Holzmueller;    tem- 
pornry    lights. 

11(»6  9S5  Mission  St;  owner.  B 
Levy  &  Son ;  contractor.  W  B  Baker 

*    Co;    .survey. 

1167  72  Dorland  Ave;  owner,  Vlt- 
orelo;  contractor,  Bemal  Elec  Co; 
1   range. 

1168  115  Charter  Oaks;  owner, 
Dver;  contractor,  Bemal  Eltc  Co; 
8  "outlets;  10  switches;  10  plugs;  ser- 

Parodl ;     con- 
6    outlets ;    5 


National  Expansion  Joint  Co. 

Maaii#aef«r«r  oad  Oltfrlb«#or 
FUER  ROARD  — FELT-SIDED  ASPHALT  AND 
REDWOOD   EXPANSION  JOINT   FILLERS 

DIstrlbafer 
MARVEL-KOTE— C«BCi«t«  Curiag  Cempeuad 
SEALZ— Expaaiioa  Jelat  S«allii9  Cempouad 

Ceaipllas  wlfft  F*d*ral  Sp«cifleatloBS  SS-F-334 

FOR    CONCRETE     CONSTRUCTION 
333  Savaath  Straat         Uadarhlll  7172         Soa  Froaciico  3.  Calif. 


IX)AM,  blsck  or  sandy,  $2  per  yd. 
CLEAN  BKACH  SAND.  Call  PI  2922. 

an 

Ten  Carloads  EASTERN  KILN- 
DRYED  OAK,  ranging  from  4  quarts 
to  8  quarts,  for  Immediate  sale.  Phone 
SWeetwood  1922.  1/17 


;owner, 
tractor.  A  J  Ferrera 
switches;  6  plugs. 

1170  l.'.S?  Shrader;  owner,  ; 
contractor,     Alfred     Walker. 

1171  283  Post  St:  owner,  W  P 
Railroad ;  contractor  Weber  Con- 
rov;    12    outlets;    4    plugs 

1172  167  11th  St;  owner.  Cho«is: 
contractor,  Weber  Conroy;  sign  feed 

1173  Wl  Hayes:  owner,  Soarles: 
contractor.  Weber  Conroy;  5  outlets; 
2   svvltches. 

1174  336  Granada;  owner,  Men- 
gle;  contractor.  Century  Elec  Const 
Co ;    motors. 


FULLER 

SHOWER 

DOORS 


rdR  SALE 

8-lnch  SAW  mounted  on  2-whecl 
trailer  with  16  H.P.  Continental  gaso- 
line motor.  $1000.  Phone  GArfleld  8737. 

1/20/47 

TIUN«lT-BEnaER  No.  15644  ^ex- 
cellent  condition,  6-in.  plate  and  82nd 
and  has  full  vertical  circle  and  10^- 
In.  scope),  1400;  ABNBT  HAND 
LETVBL,  excellent  condition,  $16; 
BRUNTON  COMPASS,  excellent  con- 
dition), $80;  7-100-ft.  SURVEYOR'S 
CHAINS.  Phone  LAndscape  68803. 

1/22/47 


MARSH  AIR  SERVICE 
nriMBrAXM 

PICK  YOU  UP  AT  ANY  AIRPORT! 

No  R«s«rvofloiit  Needmdl   24-Hour  Lay-Ovmr 

WHkcwf  ixfrQ  Cfcorg* . . .  Locol  or  DMamf  Hops 


l/te  led. 

4fOU  can  L444^! 


^ 


r 

All  slass  used  is  a  full  7/32  inch  thick.  Doors  arc 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJ-PFULLCR  €•  CO- 


301  Minion  S^«t 
S59  Tatilh  Straet 


Sen  Franciico 
OakUnd       • 


•     EXbreok7151 
GLtncourl0167 


-> 


f1 
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PLANS  and 
Speculations 


Few  Controk  Remain 
In  Effect;  F.  Creedon 
Slashes  Orders  to  27 


The  Board  of  Fire  Underwriters 
of  the  I'acific  informed  Lemoorc's 
city  council,  that  the  city's  water 
system  needs  immetiiate  improve- 
ment and  that  new  eiiuipment  i> 
needed  by  the  fire  department. 
Adoption  of  a  buihhiiK  code  pattern- 
ed from  the  Code  of  Suggested 
Ordinances  for  Small  Municipalities 
was  urged  also. 

oOo 
Hahn-Camphcll  &  Associates,  city 
planning  experts  of  Burlingatne. 
have  been  employed  by  the  City  of 
South  San  brancisco  to  make  a 
study  of  the  city's  zoning  laws  and 
recommendations  for  future  land 
use. 

oOo 
Bids  are  c.\i)eitcd  to  he-  advertised 
soon    for    C(jnstruction    of    a    $91,0()b 
concrete  bridge  over   Kern   River  oi' 
the  Stockdale  Ro.id  nearBakersfield 
The  road  will  be  relocated  for  aboui 
three-quarters  of  a  mile. 
oOo 
State    Assemblyman    Jack    F. 
Thompson    has    introduced   a   bill    ii: 
the    legislature    asking    $500,000    foi 
constructi<»n   of   a   ^tate  office   build 
ing  in  San  Jose. 

oOo 
Officials  of   the  veterans  adminis 
tration  will  inspect  possible  sites  for 
a  1000-bed  neuropsychiatric  hospita 
in  San  Francisco  sotnetime  in    Feb 
ruary,  a  reliable  source  revealed. 
oOo 
The   Woodbridgc  hre   district    ha- 
purchased    a    vacant    lot    at    .Augusta 
and    Main   Streets  as  a  sUe   t.>r  erer 
tion    oi    a    pernianiiit    fire     house,    ca 
l)al)lc  ol    housing  three  engnie^. 
oOo 
Fxteiisi\i-    leinoiKlmg    ol    the    So- 
noma-Marin    Fourth    District    Agri- 
cultural i  .iirgiounds  1--  I'lanneil 
oOo 
,\rm\    tiiK>'ieers   bavt    rejected   .ill 
l)i(!s  on  the  proposed   \  A  liospii.il  at 
Minot,  N.  D.;  ilu    io\\<  -t  uas 
0(K)   too  liiK^h      Action   u  il 
« lUtcoiiie  ■  .1    iieK'  'li.ttioii-  . 
liar    ( iraml    lum  ti  .n.   (  -1 
oOo 
Slate   civil   service  exams   v<ill    \>r 
given    March   K  for   ininor  architmal 
tlraftsinan    ($J.s()-.nt)).   and   assistant 
architectural    draftsman    ( 5.^10-$3/t>) 
on    Marcti  S     On    .Man  b   4.  an  exam 
will  be  given  to  select  .i  -eiiior  -;nii- 
t.irv    (iigineer    (  ?4.^.^-$^.^.^  ) 
OQO 
A-.s.inl>l\iMau    Alifcrt    I       Wolleii- 
berg   (r  .   .*san    b  i.itu  i-e. . )   .ninr.uiuid 
be   would   intr  .lime   a  legi-latue  bill 
to     finaiue    a     (oiiipl-te    <  iigiiiei  i  niL' 
studv    t'.r    ,1    sei    .!id    bridge   (r'i--ing 
San  Francisco  Bay. 
oOo 
'J'he   nav\    department   iia-   reioin 
mcMd<d     tiM      Dg\    Monte    Mte    near 
Motiteti  v  l-r  eoii-^trm  tioii  ot  it^  $JH,- 


I  .await  the 
III  the  .-ini- 
'  .    I  .i^e. 


WASHINGTON.  — The  office  of 
temporaiy  controls  has  listed  the 
followinpT  orders,  rchedules  and  ap- 
pendices in  effect  as  of  January  1 
1947.  Only  those  of  direct  inter 
est  to  the  construction  industry 
are  li.sted. 

CPA,  of  OTC,  was  operating  un 
der  27  of  these,  excluding  direc- 
tions, on  January  1.  This  com- 
pared with  43  orders  and  18  sched- 
ules and  appendices  in  effect  h 
year  ago. 

Construction  and  Field  Operations 
Bureau 
VHP-1    Veterans'    housing    pro- 
gram,  general   restriction   on   con 
struction    and    repairs.     Last    date 
modified,  Dec.   23.  1946. 

VHP-2    General    restrictions    or. 
hardwood  lumber. 

VHP-3  Use  restrictions  on  cast 
ron  soil  pipe. 

VHP-4     Production     restriction^^ 
on  cast  iron  soil  pipe. 

Forest  ProductH  Division 
L-358   Permits   builders    of  con- 
ventional type  houses  to  use  up  tn 
600  instead  of  300  square  feet  ol 
softwood  plywood  per  house. 

L-359    Limits    sales    of,   and    es 
tablishes  setasides  for,  v  a  r  i  o  u  f 
types  of  lumber.    Last  date  modi- 
•ied,  December  30,  1946. 
Steel  Branch 
M-21     Controbs    the     productior 
and   distribution   of   iron   products, 
steel  forgings  and  other  steel  prod- 
ucts  and    steel    alloying  products; 
explains  identification  of  purchase 
orders.     Last    date    modified,    Dec 
iO,  1946. 

Priority  Regulations 
PR-1  Basic  rule?  on  priorities. 
PR-3     How    preference     rating? 
ire  eused.    Last  date  modified,  De 
ember    13,   1946. 
PR-5  Reproduction  of  forms  anfl 

)rders. 

PR-7  Standard  certification. 

PR-7A  Transfer  of  quotas  and 
preference   ratings. 

PR-28  Policy  on  CC  ratings.  Las* 
date  modified,  D^-cembor  3,  r.'4fi. 

PR-32  Inventory  controls.  Last 
date  modified.  Dee.  13,  1946. 

PR-33  Priorities  assistance  in  se 
curing  building  materials  for  mod- 
erate-cost veterans'  hoiising.     Last 
date  modified,  Deo.  31,  1946. 

PR-34  Controls  HFC  sales  of 
certain  strategic  meta's,  minerals 
and  other  materials.  La.'^t  date 
modified,  Dec.   17.   1946. 

it — 

Aluminum  Capacity 
Far  Above  Postwar 


MEMO  ON  HELL 


Anyone  giving  the  matter 
thought  is  wishing  success  to 
Theodore  Bilbo's  surgeons.  Even 
his  most  ardent  enemies  did  not 
wise-crack  about  "poetic  justice", 
when  it  was  announced  that  Bilbo 
required  another  operation  for 
cancer  of  the  mouth.  Cancer  and 
polio  are  two  things  you  don't 
joke  about. 

^    ^    ^ 

Some  days  ago  Bilbo,  in  discus- 
sing his  forthcoming  Senrtorial 
seat  fight  stated  that  if  Fate  per- 
mitted, "I'm  going  back  and  fight 
until  hell  freezes  over". 
^    ^    ^ 

That  frost  point  would  be  an 
interesting  problem  in  thermatics 


I  have  often  speculated  upon  the 
social  aspect  of  Hell — but  assumed 
that  the  climatic  condition  was 
tropic   and  unvarying. 

ir    ir    ^ 

Perhaps  I  should  discuss  this 
with  the  Western  Asbestos  Com- 
pany or  the  Johns-Manvillc  boys — 
who  know  all  the  answers  regard- 
ing Heat  and  Frost  Insulation. 
iz    <r    ir 


Heraty  Calls  for  Sincere  Cooperation  of  ^^ 
Government;  Rental  Financng  b  Needed 

The  homes  builders  of  the  countrv  are  ready  to  build  promptly  all 
the  housing  called  for  by  President  IVuman  in  his  State  of  the  Union 
message  if  the  government  will  sincerely  cooperate  with  private  indua* 
try,  Philip  F.  Heraty.  president  of  the  Associated  Home  Builders  of 
Alameda  County,  Inc.,  declared  today. 

"Home  Builders  will  welcome  proper  and  orderly  aid  by  the  ffor- 
ernment  in  financing  rental  housing  for  veterans,  and  in  flnancing  oth« 

moderate    cost    housig,"    he    said.^  ' 

'They  have  been  working  for  real 


o.sn.ooo  n. 


i\>    1' 


i-tKradniitt 
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iction  along  these  lines  for  months. 

"If  materials  and  labor  are 
available,  we  can  build  all  the 
housing  the  nation  needs.  That's 
our  job,  and  we'll  do  it.  We  agree 
with  President  Truman  that  1947 
can  be  the  biggest  home  con- 
struction year  in  history  if  the 
materials  come  through. 

"Home  builders  have  the  land, 
the  experience,  the  backing,  and 
the    ability    to    build    the    houses. 

We'll  do  our  part" 

"Keep  Government  Out** 

As  for  the  public  housing  call- 
ed for  by  President  Truman,  Her- 
aty said: 

"The  way  to  encourage  a  lot  oi 
moderate  cost  housing  and  rental 
housing    for    veterans   is    lor   the 

I  government  to  cooperate  with  in- 
dustry and  refrain  from  getting 
into  the  business  of  buHding,  own- 
ing and  rentine  housing  itself.  If 
."«=»..  "   t«"^«   "•"•  ^""""   '""ri*     we   are   to  build   the  houses   nov^ 


("iin)i>l<'ti'  m 
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at    San   Mateo   Point 

.rizrd  1>\    1  .aniedoTi  \V 
1  ril-X   dirrctnr. 
nOo 

.■\  .mnvtv  ot  alternate  ^itt  -  t"  the 
proposrd  hiKli-lcvcl  M'>nti(  cllo  I 'am 
on  Putah  Creek  will  bo  prr-mti  d  to 
the  t  aliforni.j  ^tatr  water  resources 
hoard  hv  l-chrnary  1,  tlu-  rer  hureau 

announced. 

oOo 
San   Mateo  fOnnlv"'-   new  jnvenile 
lionir  will  he   locate. 1  iie.ir  t)ie  exist- 
iiiR    l^-hef    Home   tuar   San   Mateo. 
The    decision    ctdniinates    a    contro- 
v<  rsv  of  two  year's  standing;. 
oOo 
("oiistrnction     f>f     the     new     "^tate 
mental  institution  at  Atascadero  will 
take    at    least    two    years    after    tlie 
pl.itis  are   drawn.   arcordinR  to   Carl 
F.    ,'\iipleKate.  <)epnty  director  of  the 
■state  dei>ar1nu-nt  f>f  mental  livRiene. 
I'stimated  cost  is  $^).13.V0O0. 
oOo 
Four     San      Mated     foimly     civd 
«.rTvice  exams  will  he  held  in   Red- 
wood   City.     February    1       Apt>1ica- 
unnn    clo^r     Jannarv    24      Positionn 
listed    include   that   of    planning  as- 
sistant. $266-$332. 


WASHINGTON.  —  George  R 
Gibbons,  senior  vice-president  o' 
the  Aluminum  Company  of  Ameri- 
ca, has  been  quoted  as  saying  the 
nation's  economical  capacity  foi 
producing  new  aluminum  is  f<»ur 
times  as  great  as  in  the  highest 
prewar  yoar.  It  now  amounts  to 
more  than  a  billion  poundf  a  year, 
he  said. 

Surpasfs   Postwar   Record 

Prefabricated  home  manufac- 
turers use  large  quantities  of  the 
product  while  conventional  home 
builders  kave  turned  to  aluminum 
to  some  extent  during  the  past 
year  as  a  substitute  for  more  criti- 
cal materia"ls  such  r»  tin. 

Gibbons  pointed  out  that  in  194h 
nearly    all    war-built    government 
owned  aluminum  plants  capable  of 
peacetime  operation  were  leased  or 
sold  to  private  industry. 

The  estimated  output  of  836  mil- 
lion pounds  of  aluminum  during 
the  last  year  was  three  times  the 
amount  manufactured  by  the  na- 
tion in  1938.  Yet,  it  represented 
only  two-thirds  of  the  rated  annual 
rapacity  that  now  is  approaching 
full    production. 

Currently   there    is   a   tjrice   ad- 
vantage    since     basic    aluminum 
prices    have    been    reduced    bv    26 
per  cent  since   World  War 
ran. 


by    2E 
I!  be- 


tions",  but  he  failed  to  report  the 
name  of  the  successful  contractor. 
^     it     ^ 
(Note   by    Lorna   Stock.  BuUdei 
reporter:    ^'This    piper    was    not 
scooped  by  the  Jonnson  report,  as 
that  was  published   100  years  be- 
fore the  "Builder"  was  founded.") 
<r    i^    it 
While   mentioning   old   contracts 
there  was  a  Heavenly  job  involv- 
ing "Pearly  Gateg  and  streets  pav- 
ed   with    gold."    Nothing    is    men- 
tioned regarding  CPA  priorities  on 
materials. 

it    it    it 
I'm   just   trying  to  figure  out 
who  had  the  nerve  to  bond  that 
job! 

# =r 

Pledge  Support  To 

Sound  Public  Works 

Program  In  Congress 

Winficld  H.  Arata,  disclosed  today 
that  h(  had  recciyed  inmierous  rc- 
pl.rs  troni  conKressiiien  repre-entinn 
tiie  .\(  rthcrn  Caliiornia  area,  indt- 
eatiiiK  their  approval  and  sui>p<'rt  of 
•'a  M)und  proKrani  of  j)uhlic  wi-rks 
( iinsiructii)n  for  necessary  and  es- 
-.<  iitril  iirojects  which  liave  ixen  scn- 
(Uisly  niterrupted  and  delayed  l»y  the 
war  reqnirenients." 

The  Northern  California  .\<it 
(  liai.t(r  manager  said  that  telcKrams 
had  been  sent  conKres^-man  on  a  res- 
olution uiianiinoiisly  passerl  at  the 
animal  .\ssociated  (/eiieral  Contract- 
ors meeting  in  early  I)<  cember.  The 
teUtrrwii  s  read,  in  part: 

"We  encourage  economy  in 
governmental  expenditures  but 
fell  over-drastic  curtailments  of 
federal  public  works  construc- 
tion would  retard  national  de- 
velopment by  depriving  the  pub- 
lic of  essential  services  and 
would  seriously  affect  the  na- 
tional economy.  Construction, 
being  the  second  largest  indus- 
try in  the  United  States  will  be 
required  to  make  up  for  down  in 
other  industries." 

_- if 

INVESTIGATE  PUBLIC 
SCHOOL  SYSTEM— CALL 

U)S  ANGFLES— Asa  V.  Call, 
president  of  the  California  State 
Chamber  of  Commerce  today  urged 
a  complete  re-appraisal  of  the  serv- 
irrs  and  costs  of  California's  public 
school  system,  to  determine  if  im- 
provements were  apace  with  expen- 
ditures. 

He  said  l'M5  expenditures  nn  the 
public  school  svstem  vffre  72.6  per 
cent  above  1934  expenditures.  He 
nrped  that  a  legislative  committee  be 
appointed  and  provided  with  an  ade- 
(piate  appropriation  to  study  the 
•ystein 


that  we  need  today,  we  can't  dabble 
with  long-range  socialisation  oi 
housing. 

"Pri'vata^  ^MOM  bttildera^wKV-irsI 
come  a  genuine  effort  by  the  gov 
ernment  to  cooperate  with  private 
industry  by  providing  sound  and 
orderly   financing  aid." 

As  evidence  of  the  ability  of  pri- 
vate   builders    to   produce    homes, 
Heraty    pointed    to    the    latest    re 
port     of     the     housing     expediter 
which     stated     that     630,000     new 
permanent  homes  and  apartments 
were     placed     under    construction 
during  the  first  11  months  of  194f 
— the   largest  number  in  any   full 
year    since    1928.    Nearly    400,000 
permanent    units    were    completed 
by  private  builders  in  the  11-month 
period. 

Worked  While   Hobbled 
"We   did   this   job   under   a   tre- 
mendous load  of  disrupting  regula- 
tions   and    controls    that    impeded 
our  work   enormously,"   said   Her- 
aty.   "Now    with    the    removal    of 
the  worst  of  these  disrupting  regu- 
ations  and  with  the  promised  elim- 
ination of  the  rest  when  the  ma- 
terials situation  clears  up,  we  car 
ook  forward  to  the  greatest  build- 
ing period  of  all   time.' 

HORN  BOOK  OUT 


A  now  edition  rf  the  Horn  Conr 
struction  Data  and  Handbook  hat 
just  come  off  the  press. 

Its  first  section  gives  technical 
data  on  all  Horn  products,  such  as 
flooring  materials,  exterior  and  in- 
terior coatings,  roofing  materials. 
waterproofings,  dampprooflngs  and 
udrfiixtures. 

The  second  section  of  the  hand- 
book is  a  veritible  treasury  of 
useful  tables,  conversion  factors 
estimating  tables,  weights  and 
strengths  of  building  materials, 
etc. 

A  copy  will  be  sent  free  to  ex- 
ecutives, engineers  and  contrac- 
tors upon  written  request.  Horn 
Company's  local  address  is  252 
Townsend. 

# 

TRADE-MARK  STUDY 


The  first  book  on  the  new  trade- 
mark act  came  off  the  presses  in 
January.  It  was  written  by  At- 
torney H.  A  Toulmin,  Jr.,  of  Day- 
ton, bhio,  a  well-known  authority 
tn  trade-mirk  law  and  the  author 
of  previous  trade-mark  treatises. 

Because  of  the  wide  experianca 
of  the  author,  who  is  counsel  for 
a  large  number  of  corporations  on 
tfade-mark  matters,  the  book  may 
be  considered  authoritative.  Pub- 
lisher is  the  W.  H.  Anderson  Com- 
pany of  Cincinnati. 


Area  Meet  Tuesdajf 
Invites  Suggestions 

To  FHA  By  Industry 

Members  of  the  entire  Bay  Area 
building' industry  have  been  invited 
to  attend  a  meeting  to  be  conducted 
by  the  local  Federjal  Hbusing  Admin- 
istration, under  sptfrisorahip  of  the 

mayor'jliousing  committee. 
Eliminate  Bottlcnccka 
One  of  a  series  of  nationwide  such 
meetings — San   Francisco's — will  be 
held  by  the  FHA  at  Larkin  Hall  in 
the  San  Francisco  Civic  Auditorium 
at  10  a.  m.,  Tuesday,  January  21. 

Purpose  of  the  meeting  is  to  deter- 
mine  the  requirements  and  possibili- 
ties in  stimulating  and  encoursKing 
construction  of  rental  properties  in 
San  Francisco,  according  to  District 
Director  D.  C.  McGinnusa.   . 
, .  He  polntftd  out  tliat  MMBdet  olioaa 
of  the  FHA  have  been  given  a  wider 
latitude  and  are  not  required  to  ob- 
serve other  than  statutory  Washini^- 
ton-dictated   regulatitJns.     Local   di- 
rectors and  underwriters  may  deter- 
mine what  is  appropriate  and  accept' 
able  in  a  given  locality. 

The  meeting  will  ask  suggestions 
and  fuM  cooperation  of  all  oranches 
of  the  industry  in  providing  a  maxi- 
mum number  of  rental  units  in  the 
Bay  Area. 

The     district     officer     announced 
that  action  is  being  taken  by  Wash- 
ington headquarters  to  simplify  pro- 
cedures   in    order    to    expedite    the 
proccs.sing  of  applications  under  all 
phases  of  FHA  financing. 
Panel  Discussion 
"Kvcry  effort  will  l)e  put  forth  by 
all  personnel  of  this,  ulhce  to  assist 
individuals    who    are    interested    in 
sponsoring  rental  housing  projectSf— 
such  projects  to  be  a  two-,  three-,  or 
four-family  dwelling  financed  under 
Section  603 — or  a  reconversion  job 
under  Title  I,"  he  declared. 

While  it  is  expected  that  a  large 
segment  of  the  need  for  rental  hous- 
ing will  be  met  by  the  construction 
of  multi-family  rental  projects,  both 
large  a"<l  small,  under  Section  608,' 
he  said,  "the  FH.\  will  lend  strong 
tncf>uragcmcnt  to  the  development 
and  construction  of  a  larR*  number 
of  rental  units  in  two-,  three-,  and 
four-family  structures  to  be  insured 
under  Section  603  of  Title  IV."  ^ 
The  morning  session  of  Tuesday  » 
meeting  will  be  devoted  to  a  thor-- , 
ough  explanation  of  new  regulations 
and  procedures  by  FHA  staff  mem- 
bers. The  afternoon  session  will  be 
devoted  to  an  open  panel  discussion. 
Nine  Community  Meetings 
San  Francisco's  meeting  is  part  of 
a  statewide  program  to  be  launched 
immediately,  seeking  cooperation  of 
all  groups  of  the  industky  in  each 
community. 

Meetings  will  be  scheduled  wtthtn 
the  next  two  or  three  weeks  in  nine 
other  cities,  the  district  FHA  office 
disclosed.  Cities  included  are:  Chico, 
Sacramento,  Stockton,  Modesto, 
I'resno.  V'isalia,  Santa  Rosa.  San 
Jose  and  fSlinas.  Possibly  other 
meetings  will  be  announced  later. 


WATER  SHIPMENTS  UP 

PORTLAND. —  December  water 
shipments  of  lumber  from  Oregon 
and  Washington  seaports  to  other 
oarts  of  the  nation  totaled  more  than 
70.000  tons.  .       .  , 

The  West  Coast  Lumbermen  s 
Association  office  here  said  that  vol- 
ume was  a  jumn  of  130  per  cent  over 
November.  1945.  and  described  if  as 
reflecting  a  return  to  normal  peace- 
time distribution. 
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Building  Section 


CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  E.  F.  Hal- 
loran,  regional  director,  1355  Market 
Ct^  hiaa  announced  the  following  per- 
mits granted  for  construction  of  com- 
mercial and  Industrial  buildings  In 
the  San  Francisco  area: 

OFFICE  (landscape  contractor's), 
14000;  Tilton  and  El  Camlno,  San 
Mateo;  owner,  Stephen  L>  Vlstlca, 
11»  Reservoir  Rd,  San  Mateo. 

OROCERT  and  MARKET,  14000; 
North  Ave  and  Marysvllle  Rd,  Del 
Paso;  owner,  John  D  Vincent,  Box 
4,  Del  Paso  Heights. 

REPAIR  (store  and  rooming  house), 
fl7,87S;  426  L  St,  Sacramento;  own- 
er, Tony  Legatos,  Oschner  Bldg, 
Sacramento. 

BUILD  (windows  and  roof  on  du- 
plex), |7M ;  Los  Bancs ;  owner,  Wil- 
liam Ferro,  RFD  Box  SSA.  Los 
Bancs. 

HEATING  PLANT  (for  church), 
fioO;  039  F  St,  Eureka;  owner, 
Apostolic  Faith  Church,  NW  6th 
and  Burnslde,  Portland,  Ore. 

OFFICE  (real  estate  and  Insurance), 
I41S0;  214  N  ls£  St,  San  Jose;  own- 
er. Earl  P  Alderman,  80  W  San 
Carlos,  San  Jose. 

BUILDING  (manufacture  and  re- 
pair of  scales),  $2800;  Oakland; 
owner,  John  W  Ferguson,  1140  E 
11th   St,  Oakland. 

BUILDING  (building  supplies,  |8800; 
Felton;  owner,  Russell  J  Hanson, 
Felton. 

REPAIR  (office  building),  flSOO;  San 
Francisco;  owner.  Royal  Insurance 
Bldg,  201  Sansome  St.  San  Fran- 
cisco. 

AUTO  COURT  (complete),  $3000; 
Ukiah;  owner,  L  O  Southwick,  et 
al,  Box  66D,  Route  1,  Ukalh. 

WAREHOUSE  (building  material), 
18500;  N  3rd  at  ral^-oad  tracks, 
San  Jose ;  owner,  Borchers  Bros,  396 
N  1st  St,  San  Jose. 

OFFICE  and  WAREHOUSE  (for  con- 
tractor),  110,000;  15th  and  Poplar, 
Oakland ;  owner,  William  Clark,  901 
Creed  Rd,  Oakland. 

DRUG  STORE,  $4000;  Hamilton  at 
Meredian,  San  Jose;  owner,  Paul  A 
DuboU,  et  al,  18(  W  Santa  CUra, 
San  Joso. 

REPAIRS  (moisture  and  vermin 
proof  flour  terminal),  Keith  and 
Carroll,  San  Francisco ;  owner,  A  M 
Devlncenzl,  Keith  and  Carroll  Sts, 
San  Francisco. 

RADIO  STATION  (composed  entirely 
of  veterans),  $7626;  1117  8th  Ave. 
San  Rafael;  owner,  Roy  A  Brown, 
1028  B  St,  San  Rafael 

GROCERY,  $1800;  1115  10th  St.  Oak- 
land; owner.  William  T  lino,  580 
60th   St,   Oakland. 

BUILDIN  (auto  painting  and  fender 
shop),  $6000;  1708  Jay  St,  Sacra- 
mento; ovmer.  John's  Auto  Paint- 
ing, 1616  Kay  St,  Sacramento. 

BUILDING  (uto  sales  and  service). 
$60,000;  S.  L  and  Ventura,  Tulare: 
owner,  Sturgeon  k.  Beck.  Box  147. 
Tulare. 

FOOD  MARKET,  $2434;  1712  San 
Pablo,  Berkeley;  owner.  ABC  Mar- 
ket, 1712  San  Pablo,  Berkeley. 

SHOP  (bus  line  maintenance  shop), 
$20,600:  405  N  16th  St,  Sacramento: 
owner,  Gibson  Lines,  1111  1  St,  Sac- 
ramento. 

OROCTERY,  $4900 ;  Forestvllle ;  owner. 
Fred  Ooode,  Box   164,  Forestvllle. 

MILL  WORK.  $8000;  1244  N  Union. 
Stockton  :  owner  George  Hasbrouck, 
3940  Alvarado,  Stockton. 
POST  OFFICE.  $12,500;  Emerson  at 
Fremont,  Centervllle:  owner,  Chas 
R  Wauhab.  4th  assistant  postmas- 
ter general,  Washington,  D.  C. 

REPAIRS  (replace  worn  plumbing). 
$40,000;  Alcatrax  Island;  owner. 
Department  of  Justice.  Alcatrax. 

BUILDING  (farm  equipment  sales 
and  service),  $8000;  near  HolUsler; 
owner,  Holllster  Tractor  &  Equip- 
ment, Box  941,  Holllster. 

STORE  (furniture).  $3500;  Berkeley; 
owner,  Ralph  R  Austin,  2813  Tele- 
graph, Berkeley. 

SHOP  (barber  and  beauty  shop), 
$6000;  Waterford  and  Santa  Crux. 
Modesto :  owner.  Peter  Ruf f Ino.  827 
Sycamore,  Modesto. 

BUILDING  (retail  building  mate- 
rials) $15,000;  Santa  Rosa;  owner. 
Diamond  Match  Co,  Box  1037,  Chlco. 

PLANT  (mlllwork),  $8000;  Santa 
Rose;  owner.  Diamond  Match  Co, 
Box  1087,  Chlco. 

FOUNDATION  (department  store), 
$88,000;  San  Francisco;  owner, 
O'Connor,  Moffat  A  Co.  Stockton 
and  O'Ffcrrell,  San  Francisco. 

PLANT  (mlllwork).  $8000;  North 
Sacramento ;  owner  Diamond  Match 
Co.  Box  1037,  Chlco. 
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1/20/47 

Preliminary  Plans  Approved  by 
School  Board  of  Trustees — Working 
Drawings  Start  Soon 

Gymnasium   Building         Cost  $110,000 

OROVILLE,  Calif.,  Butte  Co.  Oro- 
viUe  Union  High  School. 

Owner— OrovlUe  Union  High  School 
District,  Todd  McGlnnls,  president 
of  Board  of  Trustees;  J.  C.  Nlsbet, 
principal,  Orovllle  Union  High 
School,  Orovllle,  Calif. 

Architect  — E.  Geoffrey  Bangs,  606 
Market  St.,  San  Francisco,  Calif. 

Concrete  block,  steel  frame,  approxi- 
mately 10,000  sq.  ft.  floor  area. 


education  unit  containing  locker 
ai<d  dressing  rooms  and  toilets, 
with  floor  area  of  approjalraately 
6500  sq.  ft.  / 

FWA  advance  planning  funds  were 
allotted  to  assist  in  tlie  preparation 
of  plans  according  to  an  announce- 
ment made  by  Wright  L.  Felt.  Divi- 
sion Engineer  in  charge  of  the  Bu- 
reau of  Community  Facilities  of  the 
Federal  Works  Agency,  630  Sansome 
St.,   San    Francisco  11,   Calif. 


1 .8— COMMERCIALBLDGS. 

1/20/47  •     4 

Contract   Awarded— ^PA   Approval 

Granted— Work    Will    Start 

February  1,  1947 
Offices  (Enlarge)  Cost  $15,143 

SAN  FRANCISCO,  Calif.  660  Market 

Street. 
Owner — Pacific    Mutual    Life    Insur- 
ance Co.,  680  Market  St.,  San  Fran- 

cisco    C&lif 
Architect— Clayton  Van  Wagner,  2122 

Lakcshore  Dr.,  Oakland,  Calif. 
Remodel  second  floor  offices. 
Contractor —  Dinwiddle    Construction 

Co.,    Inc.,    210    Crocker    Bldg.,    San 

Francisco,  Calif. 


1/20/47  •    2 

Projects  Postponed  At  Least  Six 
Months  Due  to  Lack  Of  Interested 
Private  Capital—If  Private 
Interests  Remain  Reluctant  at  the 
End  of  That  Period  a  Bond  Issue 
Will  Be  Prepared  for  the  November 
Ballot  Providing  For  Construction 
From    City    Funds 

Lease  Sub-Surface  Space   For 
Construction    of   Garages 

SAN  FRANCISCO.  Calif.,  St.  Marj-'n 
Square,  Portsmouth  Square  and 
Civic    Center    F'lasa 

Owner — Board  of  Park  Conimisblon- 
ers  of  City  and  County  of  San 
Frapc'^'co,  Gerald  J.  Linares,  sec- 
retary, McLaren  Lodge.  Golden 
Gate   Park.    Fell   and    Stanyan    Sts. 

Lease.*?  not  to  exceed  50  years  of  the 
sub-surface  space  for  purpose  of 
constructing  and  operating  therein 
public  automobile  guragcH  and 
parking  (Stations  and  restoring 
surfaces. 


1/20/47  ^,   • 

Plans  Completed— Now  Being  Studied 
by  School   Board 

School  (5  Classrooms)        Cost  $80,000 

OROVILLE,  Calif.,  Butte  County. 

Owner— Orovllle  Union  High  School 
District,  Todd  L.  McGlnnls,  presi- 
dent of  Board  of  Trustees;  J.  C. 
Nlsbet,  principal,  Orovllle  Union 
High  School,  Orovllle,  Calif. 

Architect  — E.  Geoffrey  Bangs,  606 
Market  St,  San  Francisco,  CJallf. 

Stucco  exterior. 

1/20/47  ^  ^  ® 

Preliminary  Plans  Approved  by 
School  Board  of  Trustees— Working 
Drawings   Start  Soon  .,.^«^ 

Auditorium  Cost  $220,000 

OROVILLE,  Calif.,  Butte  Co.  Oro- 
vllle Union  High  School. 

Owner— Orovllle  Union  High  School 
District,  Todd  L.  McGlnnis,  presi- 
dent of  Board  of  Trustees;  J.  C 
Nlsbet,  principal,  Orovllle  Union 
High  School,  Orovllle,  Calif. 

Architect  —  E.  Geoffrey  Bangs.  605 
Market  St.,  San  Francisco,  Calif. 

Reinforced  concrete,  approximately 
16,000  sq.  ft.  floor  space  to  seat  1000. 
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1/20/47  •     5 

Contract   Awarded— Work    Started 
Jan.  14 — CPA  Approval  Granted 

Restaurant  Cost  $6,900 

MODESTO,  Calif.,  Stanislaus  County. 
918  10th   St. 

Owner— Ralph  G.  Livingston,  926  Eye 
St.,  Modesto,  Calif. 

Private  plans. 

Sheet  aluminum  and   plaster;   to  In- 
clude fountain. 

Contractor — Milo    H.    Allen,   207   Vic- 
toria Ave.,  Modesto,  Calif. 


1/20/47.  ,        ^  .  ,  • 

Contemplated— Bond  Election  Set  for 
February    20    at    $60,000 

New    School    Building    and 
Improvements 

WINTERS,    Calif.,    Yolo    County. 

Owner  —  Winters  Elementary  School 
District,  Glen  C.  Kidder,  cleik; 
William  G.  Brinck  and  Howard 
Hansen  (trustees)  Winters  Gjam- 
mar    School,    Winters,    Calif. 


1/20/47  •„» 

Working  Drawings  In  Progress — CPA 
Approval  Granted — Owner  to  Ask 
Bids  Approximately  Feb.  15 

School  Approximate  Cost  $40,000 

WALNUT  CREEK,  Calif.,  Contra 
Costa  County. 

owner  —  Walnut  Creek  Grammar 
School,  Sheldon  Rankin,  principal. 
Walnut  Creek,  Calif 

Architect— Dragon,  Schmidts  &  Hard- 
man.  2068  Allston  Way,  Berkeley, 
Calif. 

Prefabricated  frame,  four  units. 


1/20/47  •     4 

Plant  Completed— Contract  Awarded 

—Work  to  Start  Immediately — CPA 

Approval  Granted 
Offices  and    Educational   Facilities 

Cost  $9,800 
SOUTH     SAN     FRANCISCO.     Calif.. 

San   Mateo  County.  Mills  Field. 
Owner— United    Air   Lines,    Inc.,    Box 

3000.  South  S«m  Francisco,  Calif. 
Plans  by  owner. 

Offites  and  educational  facilities. 
Contractor — Austin    Co.,     618     Grand 

Ave.,  Oakland,  Calif. 


1/20/47 

Bonds  Approved  in  Amount  of 
$50,000 

School  Buildings  (New  and 
Improvements) 

SACRAMENTO  COUNTY,  Calif. 

Owner— Cosumnes  River  Union  School 
District     of     Sacramento     County, 
Jake   Schneider,   Sloughhouse,   Sac- 
ramento  County,  Calif. 
As  previously  reported,  bonds  were 

voted  to  finance  construction  of  new 

school  buildings  and  alterations  and 

improvements      to      existing      school 

building. 

1/20/47  -         ^       <* 

Plans    In    Progress— FWA    Funds 
Allotted   In    Amount  of  $8000— 
Project  To  Be  Constructed  on   Unit 
Basis  Over  a   Period  of   from   3  to 
5  Years 
Elementary    School;    Unit    No.    3 
,  Cost    $148,160 

DINUBA.  Calif..  Tulare  Co.,  Wash- 
ington School 
Owner— Dlnuba  Elementary  Schoo» 
District.  W.  N.  Davis,  Supt.  Dl- 
nuba, Calif. 
Architects— Fred  L  S warts  and  Wm. 
G  Hyberg,  Howell  Bldg.,  Fresno, 
c:aiif.  .  , 

Frame  and  stucco  1 -story  containing 
8     classrooms,      combined      library 
and    study    hall    and    lunch    room 
with    floor  area   of    12,000   sq.    ft. 
FWA  advance  planning  funds  have 
been  allotted  to  assist  in  the  prepar- 
ation   of    plans    according   to   an    an- 
nouncement    made     by     Wright     L. 
Feld    Division  Engineer  in  charge  of 
the   Bureau  of   Community   Facilities 
of    the    Federal    Works    Agency.    G30 
bansome  St.,  San  Francisco  11.  Calif 


1/20/47  ^  ^    „/     ® 

Owner  Taking   Bids— Due  Fob.  11, 

8  P.  M. 
Elementary  School  (Addition) 
LEBEC.     Calif.,     Kern     County.     El 

Tejon  School. 
Owner— Board  of  Trustees  of  Persh- 
ing School  District,  El  Tejon  School. 
Architect— Wright,    Metcalf    &    Par- 
sons, 106  Morgan  Bldg.,  Bakersfleld, 
Calif. 
Classroom  building. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tects upon  deposit  of  $25.  Each  bid 
must  he  accompanied  by  a  bidder's 
guarantee  of  10%  of  bid. 


1/20/47  ^  ^.   ,  ,         • 

Plans  Approved   by  State  Division 
of    Architecture — Owner    Will    Ask 
Bids   Soon 

Temporary  School   BIdgs.   (4) 

Cost    $10,000 

SAN  RAFAEL,  Calif.,  Marin  County. 
San  Rafael  High  SchooL 

Ownei^San  Rafael  High  School  Dis- 
trict,  San  Rafael,   C^llf. 

Architect— O.     F.     Gromme,     Alhort 
Building,  San  Rafael,  Calif. 


1/20/47  ^,    ,  ,  3 

Plans  Approved  By  State  Division 
of    Architecture— Owner    Will     Ask 
Bids  Soon 

Temporary    Prefab.    School    Bldu. 

^  Cost  $TD,000 

PACIFIC  GROVE,  Calif.,  Monterey 
County    Pacific  Grove  High  School 

Owner-^Pacific  Grove  Unified  School 
District.  Georg©  Schuyler  (presi- 
dent bd   of  trustees)  Pacific  Grove, 

Calif. 
Archite&t  —  Robert  Stanton,  Pebble 
Beach,   Calif.    * 


1/20/47  » 

Plans    Approved     By    State    Division 

of    Architecture— Owner    Will    Ask 

Bids  Soon 
Temporary   School    BIdgs. 

Cost    $7,500 
LINCOLN,     Calif.,     Placer     (County. 

Lincoln    Union    Elementary    School 

District,   Lincoln,    Calif. 
Architect— Leonard     F.     Starks,     416 

Native  Sons  Building,  Sacramento, 

Calif. 


1/20/47  •    » 

Contract  Awarded — Work  Under  Way 

— Foundations  In — CPA  Approval 

Granted 
School  Cost  $6,000 

PACIFIC    GROVE,    Calif..    Monterey 

County.     Lighthouse     and     17-Mlle 

Drive  Aves. 
Owner — Pacific  Grove  School  Board, 

George    Schuyler,    president   of    tho 

board.  Pacific  Grove,  Calif. 
Architect  —  Robert     Stanton,     Pebble 

Beach,  Calif. 
Prefabricated     government    barracks 

to  be  used  for  classrooms. 
Contractor — Stolte,  Inc.,  8451  San  Lo- 

andro  St.,  Oakland,  Calif. 


1/20/47  P 

Plans    In    Progress — FWA    Funds 

Allotted    In    Amount    of   $1250 
Elementary     School     Addns. 

Cost  $24,360 
HAWTHORNE,  Nevada,  Mineral  Co. 

360    6th     St.  ^,  .  .  . 

Ownei^Hawthome  School  District 
No  7,  Floyd  Smallty,  Supt,  Haw- 
thorne, Nevada. 
Architects  —  DeLongchamps  &  O  - 
Brien,  Gazette  Bldg.,  Reno,  Ne- 
vada. ^  .  . 
Includes  1  new  classroom,  boys  and 
girls'  toilets  and  extension  to  pres- 
ent  auditorium. 

FWA  advance  planning  funds  have 
been  granted  to  assist  in  the  prepar- 
ation of  plans  according  to  an  an- 
nouncement made  by  Wright  L. 
Felt,  Division  Engr.,  In  charge  of 
the  Bureau  of  Community  Facilities 
of  the  Federal  Works  Agency,  630 
Sansome   St.,   San   Francisco,   Calif. 


9- 1 0— EDUCATION  AL 
_      BUILDING 

1/20/47  9 

Plans  Approved  by  State  Division  of 
Architecture— Owner  Will  Ask  Bids 
Soon 
School   (Alter)  Cost  $6,000 

DINUBA,  Calif.,  Tulare  County.  Lin- 
coln Elemrntury  School. 
Owner    —    Dinuba     School      District. 

Dinuba,  Calif. 
Architect— Swartz  &  Hyberg,   Rowell 
Bldg.,  Fresno,  <::allf. 
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1/20/47  9 

Plans  Approved  by  State  Division  of 
Architecture — Owner  Will  Ask  Bids 
Soon 
School  (Alter)  Cost  $7,500 

DINUBA,  Calif.,  Tulare  County.  Jef- 
ferson  Elementary   School. 
Owner    —    Dinuba      School      District, 

Dinuba,  Calif. 
Architect— Swartz  &    Hyberg,   Rowell 
Bldg.,   Fresno,  Calif. 

1/20/47  9 

Plans  Approved  by  State  Division  of 

Architecture — Owner  Will  Ask  Bids 

Soon 
Quonset  Building  Cost  $10,000 

HAYWARD.  Calif.,  Alameda  County. 

Hay  ward  Union  High 'School. 
Owner — Havward  Union  High  School 

Di.strict,  Hayward,  Calif. 
Architect— Dragon,  Schmidts  A  Hard - 

man,    2068    Allston    Wav,    Berkeley, 

Calif. 


1/20/47 

Plans    in    Progress— FWA    Funds 
Allotted    in    Amount    of    $5300— 
Project  To  BS  Constructed  on   Unit 
Basis   over   a    Period    of   from    3   to 
5    Years 
Elementary    School;     Unit    No.    2 

Cost  $100,040 
DINUBA.    Calif..    Tulare    Co.,    Wash- 
ington School. 
Owner— Dinuba     Elementary     School 
District.    W.     N.    Davis,    Supt.    Di- 
nuba, Calif. 
Architects— Fred  L.  Swartz  and  Wm. 
G.    Hyberg,    Rowell    Bldg.,    Fresno, 
Calif. 
Frame    and    stucco    1 -story    6-clas8- 
room    building   with   administrative 
offices     and     storage     rooms     with 
floor   area  of   8000  sq.   ft. 
FWA  advance  planning  fund.s  have 
been   .illotted  to  asslt   In   the  prepar- 
ation   of   plans   according   to    an    an- 
nounrement      made     by     Wright      I... 
Felt.  Division  Engineer  In  charge  of 
the  Bureau  of   Community   Facilities 
of    the    Fedpral    Works    Agency.    630 
Sansome  St.,  Sun  Francisco  11,  C^lif. 


1/20/47  a 

Plans    Approved     by     State     Division 
of    Architecture — Owner    Will 
Ask    Bids   Soon 

Quonset  Shop  Bidgs.  (2)       Cost  $9,500 

MARVSVILLE,  Calif..  Yuba  County 
Yuba  Junior  College,  18th  A  B 
Sts. 

Owner — "iuba  County  Junior  College 
Di.«<trlct,    Marysvllle.    Calif. 

Architect— Charles  F  Dean,  Califor- 
nia State  Life  Bullotng.  Sacra- 
mento,   Calif. 


1/20/47  •   « 

Low  and  Only  Bidders 
Elementary    School    BIdgs.    (4) 

—    -  Cost    S538,192 

ARCADIA,    Calif.,    Los    Angeles    Co. 

Site  on  Lower  Santa  Anita  Avenue 

to  be  known  as  Santa  Anita  School 

Owner— Areadla  City  School  District, 

301  S  First   Ave.,  Arcadia,  Calif. 
Architect— Paul    Kingsbury     106    W. 

3rd  St.,  Los  Angeles,  Calif. 
Structural   Engineer— 803  W.  3rd  St., 

Los   Angeles,   Calif. 
Electrical     Engineer    —    Clayton     T. 
Gibbs,  111  W.  7th  St.,  Los  Angeles, 
Calif. 
Mechanical    Engineers   —   Robert   M. 
Storms,   and   Robert  A.   Lowe,   6359 
Yucca  Ave.,  Los  Angeles,  Calif. 
All     buildings     will     be     reinforced 
concrete   and    the   work    will    Include 
concrete  plab  roof,  composition  roof- 
ing, steel  girders,  concrete  and  wood 
floors,    wood    sash,    acoustical    treat- 
ment,    tile    floors    and    wainscot     In 
toilets.    Intercom    system    throughout, 
gas  units  in  Individual  rooms,  forced 
air  heating   in    speech-arts    building, 
painting,    plastering,    plumbing,    elec- 
trical  work. 
Building  include: 

(1)  Kindergarten  buiUling  57x79  ft. 
I  In  area; 

(2)  Speech  •  arts  and  cafeteria 
building  96.\112  ft.  i;i  area;  v;lth  a 
lunch   wing,  41x73  ft.   in  area; 

(3»  Clas.sr.ioni  buildings  (two)  21K)- 
X  31  ft.  In  area  each,  connected  with 
9-ft.  covered  passage  ways,  total  of 
16   classrooms ; 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See  us  Kgarding  Improvement  District  jobs.    We  handle  collec- 
tions; buy  Warranu  or  Bonds  on  all  19IS  or  1911  Act  Districts. 

Telephone  GAr6eld  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 
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UNIFORM 


1 1/20/47  » 

Plans    In    Progress — FWA    Funds 
Allotted    in    Amount   of   $5060 — 
Project  To   Be  Constructed  on   Unit 
Basis     Over     a     Period     of     from     3 
to  5  Years  _ 

Elementary  School;   Unit  No.  1 

Cost    $96,760 

DINUBA,    Calif.,    Tulare    Co.,    Wash 
in^ton    Schooi 

Owner— Dinuba  Elementary  School 
District,  W.  N,  Davis,  superintend- 
ent. Dinuba.  Calif. 

Archltect.s— Fred  L.  Swartz  and  Wm. 
O.  Hvherg,  Rowell  Bldg..  Fresno, 
Calif  ■ 

Includes  frame  and  stucco  one-story 
conihlnc>d  assembly  hall   -   physical 
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(4)   Administration   building  114x07 
ft  In  area. 
Low  Bidder— Harvey  &  Rose,   UN 

5th   Ave.,   Arcadia,  Calif.,   $538,192. 

Bids  were  taken  for  the  complete 
Job,  less  the  folloving  alternates: 

(1)  if  Bldg.    Unit  "E"   Is   omitted; 

(2)  If  Bldg.    Unit   "A"   is   omitted; 
(l)  if  Bldg.  Unit  "B"  is  omitted; 

(3)  If  BldgH.  Unit     C"  Is  omitted; 

(4)  If  Bldg.  Unit  "C"  Is  omitted; 

(5)  If  Bidg.  Unit  "C"  is  omitted  but 
lunch  shed  is   retained; 

(6)  If  covered  passages  1,  2,  3  and 
4  are  omitted ; 

(7)  if  acoustical  Itle  Is  omitted  but 
sand  finish  plaster  on  expajided 
metal  lath  la  substituted; 

(8)  if  asphalt  tile  is  omitted; 

(9)  if  tile  wainscoting  around  drink- 
ing fountains  and  In  toilets  Is 
omitted  but  tile  base  and  floor 
is    retained ; 

(10)  if  composition  blackboards  are 
used  instead  of  slate  as  speci- 
fied; 

(11)  if  composition  roofing  and 
flashings  over  covered  passages 
are  omitted; 

(12)  If  gutters  and  downspouts  are 
omitted : 

(13)  if  brushcoatlng  on  exterior  walls^ 
is  omitted; 

(14)  if  all  case  and  cabinet  and 
counter  work   is   omitted. 

Complete   bids   were: 

Harvey  &  Flose,  $638,192;  (1)  $116,- 
063,  (2)  $54,178.  (3>  $57,410,  (4)  $129,- 
682,  (5)  $119,860;  (6)  $6081,  (7)  add 
$5783,  (8)  $5275,  (9)  $1837.  (10)  $610, 
(11)  $1600.  (12)  $3490.  (13)  $870,  (14  > 
$18,159. 

Wm.  C.  Crowell,  $601,000;  (1)  $132,- 
5(»,  (2)  $60,300,  (3)  $61,700,  (4>  $140,- 
600,  (5)  $129,600,  (6)  $6060.  (7)  add 
$900,  (8)  $7200,  (9)  $3400.  aO>  $650. 
(11)  $1650,  (12)  $4300,  (13)  $1600,  (14) 
$17,000. 

Baruch  Corp..  $603,291;  (1)  $112,- 
250,  (2)  ?48,725.  (3>  $54,223.  (4)  $130,- 
723.  (5)  $120,397,  (6>  $5684.  (7)  add 
$829,    (8)    $7400,    (9)    $4735,    CIO)    $600, 

(11)  $1600,  (12)  $3869,  (13)  $1000,  (14) 
$13,500. 

C.  W.  Driver,  $638,690;  (D  $131,000, 
(2)  $60,000,  (3)  $64,000,  (4)  $161,000  (5) 
$140,000,  (6>  $7566,  (71  no  bid,  (8) 
$7700,    (9)    $4400,    (10)    $600,    (11)    $250, 

(12)  $3600,   (13)   $1600,    (14)   S14,400. 
Haddock    Engineers,     $707,000;     (1) 

$149,780,  (2)  $69,5 W,  (3)  $69,000,  <4) 
$158,000,  (5)  $144,000,  (6)  $7000.  (7) 
add  $3200,  (8)  $10,000,  (9)  $3.%0,  (10^ 
$600,  (11)  $1000,  (12)  $3550,  (13)  $1500. 
(14)    $22,400. 


i«    m''^®".^""'-  *•"  ^•"""•J   Bids  Du«  January  22.  SP 

K    *  »  ^>     ^r'*"**  ^°°"'"-  ^°-  l-afiTuna  Honda   Blvd..  S.  P    (MO  1780) 


1/20/47  U 

Contemplated — Citziens'  Meeting  Set 
for  Jan.  28  at  San  Mateo  City  Hall 
to  Discuss  Plans  for  County  Hos- 
pital District 

Hospital   (150-200  Beds) 

Cost    Between   $1,500,000 -$2,600,000 

BURLJNGAME  AREA,  Calif.,  San 
Mateo  County. 

Sponsors — Citizens'  Hospital  Commit- , 
tee.  Attorney  Luther  M.  Carr,  chair- 
man, 1204  Burlingame  Ave.,  Bur- 
llngame,  and  the  San  Mateo  County 
Medical  Society,  Dr.  Albert  Q.  Mil- 
ler, secreUry,  Medical  Arts  Bldg., 
205  3rd  Ave.,  San  Mateo,  Calif. 


Proposed  district  would  comprise 
the  area  from  San  Mateo  to  San 
Bruno,  inclusive,  including  Lomita 
Park,'  Mlilbrae,  Burlingame  and 
Hillsborough.  Cost  of  the  project 
is  based  on  an  estimated  $10,000  to 
$14,000  a  bed,  including  the  surgery. 


12.13~INDUSTRIAL 
BUILD1N(;S 


1/20/47  •     12 

CPA  Approval  Granted  in  Amount  of 

$167,100  to  Construct   First  Unit  of 

Plant— Worfca  Starts  Soon 
Steel  Fabricating  Plant    Cost  $500,000 


SUB  ■  BIDS  WANTED 


SAI>(TA  CLARA,  Calif.,  Santa  Clara 
County  70-acre  site  at  northwest 
comer  of  Bayshore  Highway  and 
the  Santa  Clara-Alvlso  Road. 

Ownor — Plttsburgh-Des  Moines  Steel 
Co.,  John  E.  Jackson,  president, 
Neville  Islanlf,  Pittsburgh,  Pa.; 
local  branch,  Rialto  Bldg.,  San 
Francisco,  Calif. ;  C.  A.  Fef^tly,  resi- 
dent engineer,  Moffett  Field.  Calif. 

Includes  equipment  building,  252x110, 
including  640-foot  overhead  crane 
runway ;  large  warehouse  and  ad- 
ministration and  sales  building. 

Contractor — Owner  will  bulM. 


U 
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K    *  »  ^f    "f*"**  ^°°"'"-  ^°-  Laguna  Honda   Blvd..  s    P 
wrjf  i!:.^""''-  ^**-  ^^  ^*'''*«t  »»••  S»°  *>anclsco   (DOug 
WHO.  tior^tm^er  Co.,  23  Mars  Street,  san  i<Yanci8co   ^^u^7k»^7^\a^ 
Kichard  DeLucchi  &  Co.,  420  San  Mateo  Ave..  Sa^  B^^no  ^an  Bru^f 
ca?;^  *  "Aborts,  693  Mission  Street.  San  Francis^  (OArfre^^7;? 

M^d«t^t     n    °*""*'''  ^^  °^^*"  ^^«-  '''»°  Francisco    (JLnl per  4-8081) 
(Y?ko'n  «^?8?2?'"'"  ''°'"^*"^'  *"'  ^'^^  ^^"^^'  ^^  Franclsc^,  Cal.f 

I'eter  Sartorto.  262  Clementina  Street,  San  Francisco,  Calif    (QArfleld  8317. 
w2l^  'T^'J-  ''°  ^^'•'^^^  «*'-*'^*-  «^"  Francsco   JoA-fle/d  2i?6T 
O^urH-lfge)         "'''■''•   ^''^'   ^^  ^'»»'°™*»   ^••^^«.    Burlingeme.    Oal'.fomln 


Hospital,  Tracy,  Calif.:   Bids  due  Jan 
M    K    Kahlmann.   251    Kearny  St. 


20.  4:00  P.   M. 
San   Francisco  (DOuglas  8023) 


f™      .     w     Walberg  Co..  226  Bush  St.,  San  Francisco  (GArfleld  2980) 

H  r^!^»io    .^'^^I   ^°""*'"-   ^°-   *"    ^""   **'<**f-    S     F.    (EXbrook   6908) 
^roentraut  &  Summers,  686  I'ennsy.vaula  St..  San   KYancisco   (AT  2420 
Moore  &  Roberts.   693  Mission    St.,  San   Francisco   (OArfield  8579) 

s.  C.  mies  A  Company,  319  Elks  Bldg.,  Stockton,  Calif 


High  School,   Modesto.  Calif.;    Bids   Due   ribruiiy"  10.   8-00~pr~M: 

H.   E.   Kahlmann,   251  Kearny   St.,   San    Francisco    (DOuglas   8023) 
Jas.  I.  Wames  Constr.  Co..  941  Russ  Bldg..  San  Francisco   (EXhrook  6905, 
M.  A.  Little,   1  Grand  View  Ave.,   San  ^'ranclsco,  Calif.    (VA   7991) 
Moore  &  Roberts,  693  Mission  St..  S.an  Francisco   (GArfleld  8579) 
Willis  F.  Lynn  1040  Folger  Ave.,  Berkeley,  Calif.    (BErkeley  6044) 
S.  C.  Giles  and  Co.,  319  Elks  Building,  Stockton  1.  Calif.   (Stockton  3-0469) 
Erbentraut    &    Summers.    696    Pennsylvania    St,    San    Frartcisco     Calif 
(ATwater'  2420) 
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HOSPITALS 


1/20/47  •     11 

Contemplated-^Sponsoring  Committee 
to  Launch  Fund-Ralsing  Drive 

Cancer  Memorial  Hospital 

SOUTHERN  CALIFORNIA.  Site  not 
determined. 

Sponsoring  Committee — c/o  Mrs.  Mel- 
ville E.  Dunkley,  122  John  Mulr  Ct., 
Modesto.    Stanislaus   County,   Calif. 


County   Detention    Home,   Sacramento;    Bids   Due   February   3,  10~AT~m; 

H.   E.   Rahlmann,   251   Kearny   St,   San    Franclsc'.    (DOuglas   8023) 

Jas.  I.  Barnes  Constr.  Co.,  941  Rubs  Bldg.,  San  Francisco   (EXbrook  690R 

Bingham  Construction  Company.  Rt.  2,  Box  6976,  Sacramento,  Calif.,   (sub- 
mit bids  no  later  than  Feb  2nd.) 

Moore  &  Roberts.  693  Mission   St.,  San   Francisco   (GArfleld   8570) 
Stolte   Incorporated,    8451    Saui    Leandro    St.,    Oakland.    Calif.,    (TR'nadad 
1064) 

Continental  Construction  Company,   1402  Front  Street,   Sacramento,  Cali- 
fornia (SAcramento  3-1973) 


1/20/47 

Contract  Awarded 

Main   Building  Substructure,  Units 
No.  3,  4  and  5;   Spec  9688 

Cost  $797,800 

WILMINGTON.  Calif.,  Los  Angeles 
County.  Harbor  steam  plant  site. 

Owner — Los  Angeles  Water  &  Power 
Bureau,  purchasing  agent.  Room 
1202.  311  S.  Spring  St.,  Los  Angeles, 
Calif. 

Contractor.— Guy  F.  Atkinson  Co., 
Mission  Rd.  and  Ali*o  St.,  Los  An- 
geles, Calif.,  and  Orange  and  Rail- 
road Aves.,  South  San  Francisco, 
Calif. 


1/20/47 

Building    Permit    Granted— Owner 

Will    Build 
Forge    Plant  Cost   $11,000 

ALAMEDA,  Calif..  Alameda  County 

2306  Standing  Ave 
Owner— Arnold    W    Buck,    2280    Skin 

Antohto   Ave 
Engineers— J.    Y.    Long  ft   Company. 

Easton  Building,  Oakland,  Calif. 
Steel,    l-stpry,    1    room. 
Contractor^— Owner    will    build. 
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1/20/47 

Contemplated 

Hospital   (50- Bed  Addition) 

Approximate  Cost  $500,000 
SAN   MATEO.   Calif.,   San   Mateo  Co. 

Mills  Memorial  Hospital. 
Owner— Mills    Memorial    Ho-spital.    95 

S.     El    Camlno    Real,    San     Mateo, 

Calif. 


11 


1/20/47 

Working    Drawings   In    Progress 

Hospital   (Addition)  Cost  $1,000,000 

ST.  HELENA,  Calif..  Napa  County. 
St.  Helena  Sanitarium  and  Hos- 
pital site. 

Owner— St.  Helena  Sanitarium  and 
Hospital,  c/o  Board  of  Trustees, 
Ernest  L.  Place,  business  manager, 
St.   Helena.   Calif. 

Architects— Douglas  D.  Stone  and  Lou 
B.  Mulloy,  381  Bush  St.,  San  Fran- 
cisco. Calif.  ,         ,_ 

Concrete,  fireproof,  five  stories,  lOO- 
fL  rear  wing.  Includes  156  beds, 
complete  surgery,  maternity  wards, 
convalescent,  out-patients'  depart- 
ment, private  rooms;  part  of  five- 
year  building  program  to  include 
additional  buildings  in  future. 


1/20/47  " 

Working   Plans  in   Progress 

Hospital  (Addition)         Cost  $2,500,000 

SAN  FRANCISCCT,  Calif.  Marine 
Hospital.  14th  Ave.  and  LAke  St. 

Owner— Public  Building  Administra- 
tion. Washington.  D.  C.  operated 
bv  U  S  Public  Health  Service,  of- 
fice of  District  No.  5,  630  Sansome 
St.,  San  Francisco,  Calif. 

Architects -Douglas  D.  Stone  and 
Lou  B.  Mulloy,  associate,  381  Bush 
St..  San  Francisco,  Calif. 

Structural  steel  and  reinforced  con- 
crete, brick  veneer,  class  A,  six 
stories,   includes   three    new    wings. 


11 


1/20/47 

Contemplated— Hospital  Directors 

Appointed  by  Supervisors 

Hospital  (75  Beds)  .„„..«« 

Approximate  Cost  $750,000 

REDWOOD  CITY  AREA.  Calif..  San 

Mateo     County     Sequoia     Hospital 

District.  .   ^,  i_i  .    /-. 

Owner— Sequoia  HosplUl  District,  C. 
C.  Armstrong.  358  Iris  St  Redwood 
City  J.  C.  Healy.  162  Regent  St.. 
Redwood  C*lty;  George  R  Walsh. 
Memo  Park;  A.  T.  Kelly,  Belmont, 
and  Hugh  C.  RHey.  &an  Carlos 
(directors),  c/o  San  Mateo  County 
Board  of  Supervisors.  Courthouse, 
Redwood  City,  Calif. 


Horticultural   Facilities,  San   Francisco  Jr.  College;    Bids  open  JSii.  2»,  2:30 

P.  M. 
Robert  L.  Wilson.  427  Bryant  Street.  San  Francisco,  Calif.   (YUkon  0-2710) 

Henry  Arlan  Construction,  1142  Geary  Blvd.,  San  Francisco  (BAvlew  3170) 

i-'eter  Sartorlo,  262  Clementina  Street,  San  Francisco  (GArfleld  8317) 
Martlnelll  Construction  Company,  44  Mary  Stret,  San  Francisco,  Califomle 

(GArfleld  8277) 

Stolte    Incorporated,    8451    San    Leandro    St.,    Oakland.    Calif.,    (TRtnadad 

1064) 
Motor  Transport*  Facllltle«,~8tsndard   Oil   Hlcnmond~*le»lnsry;    Du«   Fifi.' S. 

12  Noon 
E.  S.  McKlttrieH  Company,   Inc..  610  16th  St.,Oakland   (TWIn  Oaks  0070) 

Swinerton    ft   Walberg    Co.,    225    Bush    Street,    Son    Francisco,    Callfomi 

(GArfleld  2980) 

Haas  &  Rothchlld.   328   Merchiints  E^cchange  Bldg.,   San   Francisco    (EX 

brook  1205) 

James  I    Barnes  Construction  Co.,  941  Russ  Building,  San  Francisco  (EX 

brook  6905  or  EXbrook  7054) 

M  ft  K  Corporation,  200  Financial  Center  Building,  San  Francisco.  C4llf 

(EXbrook  7624) 

Stolte   Incorporated,   8451    Ban    Leandro    St,    Oakland.    CaUf .    (TRlnada< 

1064) 
Naval   Reserve  Armory,  Oakland.  Calif.   Bids   Doe  January  29,   11    A.   M. 
James  I.  Barnes  Construction  Co.,  9*1   Russ  Building,  San  Frandaco,  Calif. 

(EXbrook  6906)  ,„^    .         ,,„, 

Menrv  Arian  Construction,  4142  Gear>'  Blvd.  .San   Francisco.   (BAvlew  3170) 
Wlills  F    Lynn,  1040  FoJger  Ave..  Berkeley  (BErkeley  6044) 
Haas  ft   Rothchlld.  328   Merchants  Exchange   Bldg.,   San   Francisco   (EX 

brook  1205)  .         ,«.»«         a  onto 

Midstate  Construction  Co.,  427  Bryant  St..  San  Franxlsco  (YUkon  6-2812 

Stolte.   incorporated.  8451   San    Leandro   Street.   Oakland,  Calif..    (TRmad:. 

School    Addition,    Robblnf,   California:    Bids   Due   January   20,   2:3()    P.    M 
Hinpham   Construction   Company,   6329   Eastern   Ave.   Sacramento,   Calif 

(SAc-6-6419) 
A    L  Miller.  1715  7th  Stret,  Sacramento,  Calif.    (SAc-44()9) 

Charies  F.  Unger.  24i;6  ^?eventh  Ave..  Sacramento.  Calif. 
Painting  &   Repairing    Merry-Go  Round     Flei.hh.cV.r  Playfleld    San    Tr.n 

Cisco:    Bids  open  Jan.  21,  2P.   M.  ,«,...i_,„   9-ttr\ 

Henry  Arian  Construction.  4112  G.ary  Blvd.  San  ^ranci^o,   (BAvlew  3170 

Midstate  Construction  Co.,  427  Br>'ant  St.,  San   Francisco  (YUkon  A-2812 

Water  Filtration  Plant.  Martinet;  bids  open  ^•J?-  "•/  =  *>,,?•  J*'       ,.,,  ^_, 
Bt.tte  Construction  Co..  693  Mission  St.,  San  Francisco  (TUxedo  2412  an< 

cJ.^r^^^momia    Construction    Company.    116   Ene   St.,    San    Francisco, 
Calif.,  (HEmlock  7926) 
Moving  and  Erecting  School  Building.,  Tulelake,  California;   Bid.  Due  Jan- 

uary  24 

BAR  Construction  Company, 

(UOuglus  7516) ',  '     . 

Undercros.lng.  San   Rlfrsel:   BldrBTHHan.  29.  2  P.  M 
tnrl  N    Swenson  Co.  P  O.  Box  558,  San  Jose.  Calif..   (Bal.ard  .602) 

Structurae  For  SlldTT^F^.  Vst.  Adm.  Ft.  MIley:    Bid.  Due  Feb.  2^ 

(TRinadad 


.1/20/47  • 

Owner  Taking   Bids — Due  Jan.  27, 
10  A.   M.   (Bid   Opening   Date  Post- 
poned From  Jan.  20 — Bidders 
Figuring 
VHF  Radio  Range  Stations 

(P.oposal    No.  6-47-298) 
NEAR     BLYTHE,     Calif.,     Rlvetuide 
County,  and  PHOENIX,  Ariz.,  Mar- 
icopa County. 
Owner  — Civil    Aeronautics    Adminls- 
istratlon,  5661  W.  Manchester  Ave., 
Los  Angeles,  Calif. 
Plans  by  owner. 

Work  Includes  fencing  the  site,  erect- 
ing a  16x28-ft.  sectional  steel  frame 
building  on  concrete  foundation, 
erecting  a  16-ft.  steel  tower  with 
35-rt.  diameter  'counterpoise  and  a 
12xl2-ft.  antenna  shelter  on  top, 
and  Incidental  work.  No  radio  trans- 
mitting equipment  will  be  Installed 
under  this  proposal.  Bidder's  guar- 
antee of  10%  to  accompany  each 
bid. 

Tho  following  contractors  have 
taken   out  plans : 

Theodore  Scott.  4405  N.  Normandie 
Ave.,  Los  Angeles. 

Frontenac  Construction  &  Engi- 
neering Co.,  Box  276,  R.  R.  1,  Day- 
ton 5,  Ohio. 

Kaahner-Bender,  Inc.,  30  N.  Ray- 
mond,  Pasadena. 

Fred  G.  Satterwhlte,  P.  O.  Box  229, 
Brownsville.   Texas. 

Wicker  Engineering  ft  Construction 

Co..  1441  2nd  Ave.,  Des  Moines,  Iowa. 

B.    E.    Rled,    R.    R.    1,    Box    2S4-B, 

Weatherford,   Texas. 

Peterson     Manufacturing    Co.,    4126 
26th  St.,  San  Francisco,  CaUf. 
Schance   Construction   ft  Engineer 
Ing  Co..  Holland  Bldg.,  St.  Louis,  Mo, 
C.  Edward  Seymour,  3773  Dyke  St., 
San    Diego,   Call/. 


1/20/47 

Owner  Takjng   Bids— Due   Fab. 
2  P.  M. 

Prefabricated  Steel  Shop  Building 

NOTUS,  Idaho,  Canyon  County.  Pay- 
ette Division,  Boise  PropecL 

Owner— Bureau  of  Reclamation,  Dsa- 

ver,  Colo. 

Plans  by  owner. 
Prefabricated     steel 

machine  shop. 

The  building  will  be  erected  by  the 
government.  The  specifications  con- 
tain a  provision  for  liquidated  dam- 
ages for  delay.  No  charge  for  copies 
of  the  specifications  to  prospective 
bona  fide  bidders;  to  others,  $.60,  not 
returnable.  Copies  of  the  specifica- 
tions and  bid  forms  may  be  obtained 
upon  request  from  the  Bureau  of 
Reclamation,  Denver,  Colo. 


buildiny   for    a 


GASOLINE  ond  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

6M  Watts  to  190  Kilowatts 

KERR 
EQUIPMENT    CO. 

160  Tenth  St.,  Cor.  Natoma  St. 
Phone:    MArket  16)1 


SUMMERBELL  ROOF  STRl/CTORES 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  cxchd 

Enterprise   10930  TWinoaks  362 


110  Market   Street.   San   Frarclsco,  Cailf 


Cellular 
2:30  P.  M. 
Stolte    incorporated.   8451    San    Leandro 

1064) 

l!jrbenlraut    St    Summers,    696    Penn-«ylvania 

(ATwater  2420)  „ 

jas     I.    Barnes,   Conalnictlon    Comnany,   »41    Hush 

falit.,   (KXbrook  6905) 


St.    Oaklarid.    Calif.. 


St.,    .San    Franci.Hco,    Calif. 


"ildg.,    San    Franclxco, 


TASGON--The  Pecetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Loos'^n  Rust -Bound  Nuts,  Bolls, 
Joints,  Etc.,  Saving  Time  aT^dLahor 


GUNN   CARLE   &  CO. 


20    Potrcro    Ave. 


UNderhtll    S480 


San    Froncisco 


ARCHITECTS! 
CONTRACTORS! 
HOME  OWNERS! 
HOME  BUILDERS! 
INDUSTRIAL  USEIH»I 
Wi  take  pride  in  offering  these  really 
beautiful  and  diitinctite  blinds.  Made 
in  one  of  the  Bay  Area's  most  modem  factories, 
by  an  organization  with  which  you  like  to  do  business} 

•  InttfllUd  wittiin  Ave  doys       •Flex- metal  slatt  wHk 

•  Pully  guorantccd  k«ked-»n  enamel  ftnUk 

•  Perfect  loilorerf  fit  •Three  yeor*  to  |»«y  on  F.M.A. 

A  phone  .call  will  bring  a  trained  Venetian  specialise  to  your 

ofticc,  plant  or  homc.who  wiU  offer  helpful  suggestions 

on  your  requirements  for  your  clients. 


TRIUMPH  MANUFACTURING  CO 

708      MADISON      STUIIT       .       OAKLAND.      CAllF. 

SAN    FRANCISCO  PMONt    INTERPRISi   10140 

OAKLAND   CL    3123  •   MAYWARO   252S  •   RICHMOND    271-R 
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DAILY    PACIFIC    BUILDER 


MONDAY.  JANUARY  20.  1947 


22-26— RESIDENTIAL 

BUILDINGS 

1/20/47  •     23 

Ownsr  Taking   Bid*— Due  F*b.  IS, 
2  P.  M. 

Apartment*  (Conversion); 
Serial   No.  M-20S-47-S6 

CAMP  8TONEMAN,  Calif.,  Contra 
Coita  Coxinty.  Section  Q,  Areaa  3 
and  4;  about  one  mile  south  of 
Pittsburg,  Calif. 

Owner  —  U.    8.    Engineer    Office,    74 
New   Montgomery   St,    San   Fran- 
cisco, Calif. 
Plans  by  owner. 

Conversion    of    16   buildings  Into    «4 
apartments  or  family  housing. 
Bids  will  be  taken  as  follows: 

(1)  lump  sum,  conversion  of  build- 
ings No.  T-225.  T-226.  T-227,  T- 
228,  T-257.  T-288.  T-289,  T-260, 
T-261,  T-262.  T-263,  T-293,  T-2»4. 
T-295,  T-296,  T-297; 

(2)  sanitary  sewer  system,  including 
all  new  connections,  4-in  run- 
outs, 6-in.   lines,  6-ln.   cleanouts 

-—      to  grade  and  all  trenching  and 
backfilling; 


(a)  350  lln.  ft.  4-ln.  '  vitrified  clay 
sewer  pip*  in  place,  finished: 

(b)  700  lln.  ft  6-in.  vitrified  clay 
sewer  pipe  In  place,  finished; 

(c)  10  each  6-ln.  cleanouts  to  grade; 

(8)  gas  supply  and  distribution  sys- 
tem. Including  connections  to 
supply  main,  valves  and  cpnnec- 
tlons  to  house  systems ; 

(a)  1800  lln.  ft  24-ln.  black  iron 
gas  pipe,  wrapped; 

(b)  1300  lin.  ft  1-ln.  black  Iron  gas 
pipe,  wrapped; 

(4)  cement  sidewalk  work; 

(a)  24.000  sq.  ft.  cement  sidewalk  in 
place ; 

(b)  80  lln.  ft.  4.in.  vitrified  clay 
sewer  pipe  culverts. 

Alternate  A:  In  case  the  govern- 
ment shall  choose  to  omit  or  substi- 
tute   cerUin     features     Included     In 

Item  1: 

(1)  deduct  for  omitting  refuse  con- 
tainers (4  per  building) ; 

(2)  deduct  for  omitting  doors  on 
kitchen  cabinets; 

(3)  deduct  for  omitting  electric 
light  switches  and  substitute 
chain  sockets; 

'  (4)  deduct  for  omitting  all  Interior 
doors,  except  entrances  and 
bathrooms; 
(8)  deduct  for  finishing  one  side 
of  partitions  only,  except  around 
kitchens,  bathrooms  and  fire- 
retarding  partitions; 

(6)  deduct  for  using  prefabricated 
metal   showers    in    lieu    of   bath 

-  tubs  (existing  metal  showers  are 
available  for  this  substitution 
and  all  bath  tubs  omitted) ; 

(7)  deduct  for  omitting  window 
shades ; 

(S)  deduct  for  omitting  bathtubs  (4 
per  building). 
Alternate  B:  In  case  the  govem- 
inent  shall  choose  to  use  a  mixture 
of  both  tube  and  showers,  taking  ad- 
vantage of  the  15  available  tubs  and 
31  available  prefabricated  metal 
showers,  tubs  and/or  metal  showers 
will  be  Installed  complete  as  follows : 

(»)  furnish     and     Install     bathtubs, 

ea/^ ;  .     »  ^ 

(10)  furnish  and  Install  prefabricated 
showers,  each ; 

(11)  Install  bathtub  furnished  by  the 
government,  each ; 

(12)  Install  prefabricated  shower  fur- 
nished by  the  government,  each. 

Specifications  obtainable  from  the 
above  office. 


l-storv  California  ranch  type,  con- 
c^Ve  and  plaster,  siding,  shake 
roof,  3  bedrooms. 

1/20/47  ^ 

Plane  Completed  -ua 

Owner  Filing  Application  for  PHA 
Approval— Indefinite   When    Owner 
\A/1II  Take  Bids 
Bunfl-low  court  (8  Unite)  Cost  $25,000 
WIlLoWS,   Calif.,  Glenn  County.  5- 

acre  tract  -,*  >, 

Ownei^Dr.  W.  L.  Stansbury,  619  Cow- 

per  St,  Palo  Alto,  Calif. 
Architect— Lawrence  K.  Cone,  6965 
Ocean  View  Dr.,  Oakland  11,  Calif. 
Exterior  walls  hollow  load-bearing 
concrete  masonry  units,  asphalt 
shingle  roofing,  one-story,  to  In- 
clude gas  heating,  air  conditioning 
system,  metal  windows,  front  parts 
reinforced  concrete,  metal  septic 
tank  and  absorption  field  sewage 
disposal. 

1/20/47  ^        .  ^     «  ^* 

Building    Permit   Granted— Owner 

Will   Build  „.^ 

Residence  Cost    f7,500 

ALAMEDA,  Calif.,  Alameda  County. 

1432  Sherman  St 
Owner— George    A.    Sturtevant,    2009 

High   St,  Alameda,   Calif. 
Plans  by  Ben   Harry.   2924  Domingo 

Ave.,   Berkeley,   Calif. 
Frame,  2-story,  S-rooms. 
Contractoi^— Owner  will   build. 


Will  Ask  Bids  in  the  Spring 

Sewage  Disposal  System 

EAST  BAKERSFIBLD,  Calif.,  Kern 
County.  920  acres  east  of  Bakers- 
field  city  limits. 

Owner  —  Mount  Vernon  Sanitation 
District,  Bakersfleld,  Calif. 

District  Engineer— R.  E.  White,  617 
20th  St,  Bakersfleld,  Calif. 

Collecting  sewer  lines,  trunk  lines 
and  disposal  plant. 


31 


M-51,  M-61A,  M-51B.  M-B2,  M-53A, 
M-53B,    M-54,    M-56,    M-66,    M-56A 
and  sublaterals. 
Low  Bidder— Adlor  Construction  Co., 
Redmond.  Ore.,  $165,300. 
Other   bids   submitted    January   17 

Babler  Bros.,  Portland,  Ore.,  $198,- 

Werner     &     Jeske,     Eugene,     Ore., 
$218,255. 

'  •     34 


1/20/47  ^^ 

Building    Permit   Granted 
Residence  Cost    $8,500 

ALAMEDA,   Calif..   Alameda  County 

3214  Adams   St. 
Owner— Frank  W  Baker,  2514  Eagle 

Ave..    Alameda,    Calif. 
Architect— Gnuy    L.    Rosebrook,    1701 

San    Leandro   Blvd.,    San   Leandro, 

Calif 
Frame,   1- story,   5   rooms. 
Contractors— S.  J.  Dowling,  2800  Clay 

St.,  Alameda,  Calif. 

'  24 


1/20/47 

Contrftot  Awarded 

Reeldence  Cost    $11,600 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 

64   Greenwich   Place. 
Owner— P.    J.    &    M.    J.    Huston.    720 

Welleslcy  Ave.,  Palo  Alto,  Calif. 
Architect— William    F.     Hempel,     514 

Bryant    St.    Palo    Alto,    Calif. 
Residence   and    garage. 
Contractor   —    Sehmaling    A    Stenbit 

924  Emerson  St.,  Palo  Alto.  Calif. 


1/20/47  ,       ^      _. 

Plans    In    Progress— FWA    Fund* 
Allotted     In    Amount    of    $11,650 

Water  Supply   System    Improvements 

Cost  $212,000 

CALISTOGA,    Calif.,   Napa   Co. 

Owner  —  City  of  Callstoga,  Mayor 
Howard  Butler.  Geo.  C.  Locey, 
City    Clerk,    City    Hall.    Callstoga, 

Calif.  ,       ^^ 

Engineer   —    Clyde    C.    Kennedy.    604 

Mission   St.,   San  Francisco,  Calif. 
Includes     (1)     raising     the     existing 
earthflll   dam  ten   feet  to  Increase 
the   storage  capacity  by   50%;    (2) 
raising    the   overflow    crest    of    the 
concrete   spillway   ten   feet   Involv- 
ing   raising    the     side    walls    and 
maintaining      the      required      flow 
characteristics  In  the  upper  chan- 
nel-   (3)    construction    of    a    water 
treatment   and    filtration    plant   on 
city    property    near    dam    site    In- 
volving   treatment    units    of    con- 
crete covered  by  a  frame  building 
with     plant     capacity     500.000-gal3. 
per  day;    (4)    rehabilitation    of    the 
exlsBtlng  1.250.000- gal.   covered   res- 
ervoir con.slstlng  of  a  concrete  Im- 
ing    and    construction     of    a    new 
roof-    (5)  construction  of  a  100,000- 
eal   terminal   reservoir   adjacent  tc 
the     business     district     to     provide 
better  fire  protection  ;  (6)  construc- 
tion  of   transmission   lines    to   con- 
vey  treated   water  to   the  2    reser- 
voirs and   to   the  distribution   sys- 
tem   requiring    the    Installation    ot 
lines    to    serve    new   areas    and   re- 
place   old.    Inadequate    and    corrod- 
ed exl.Mtlng  lines  and   (7)   construc- 
tion of  distribution  lines  wlthm  the 

city  limits.  ,      J    1. 

FWA  advance  planning  funds  have 
been  allotted  to  assist  in  the  prepar- 
ation of  plans  according  to  an  an: 
nouncemcnt  made  by  Wright  t>. 
Felt,  Division  Engineer  in  charge  of 
the  Bureau  of  Community  Facilities 
of  the  Federal  Works  Agency,  830 
Sansome  St,   San   Francisco   11.  Cal 


1/20/47 

Low  and  Only  Bidder 

Earthwork  and  Struoturse; 

Spec.  1590  Cost  $502333.50 

SHOSHONE     PROJECT,     Wyoming. 

Heart    Mountain    Division,   vicinity 

of  Ralston. 
Owner— U.  S.  Bureau  of  Reclacatlon, 

Cody,  Wyo. 
Plans  by  engineering  department  or 

owner.  ^      ,        „.  ,_ 

Ralston  lateral,   station   0   plus   84.1^ 
to  station  230  plus  52.57  and  sub- 
laterals.  .     _^ 
Only    Bidder— Otis    Williams    A    Co.. 
Helena,  Mont.,  $502,833.50. 


36— PARKS,  AIRPORTS  & 
PLAYGROUNDS 


1/20/47  26 

CAA  Funds  Allotted  In  Amount  of 

$57,990 

Airport  Cost  $120,603 

SANTA  YNEZ,  Calif.,  Santa  Barbara 

County.  ^^^ 

Owner  — City    of    Santa    Ynez,    City 

Hall,  Santa  Ynez,  Calif. 
Includes    $25,000  for    land    purchase; 

$6800    for    administration    building 

and  $88,803  for  runway  paving  nad 

site  preparation. 

1/20/47  38 

CAA  Funds  Allotted  In  Amount  of 
$2000 

Airport  Cost  $8000 

PIXLEY,  Calif.,  Tulare  County. 
Owner— City    of    Pixley,    city    clerk. 

City  Hall,  Pixley,  Calif. 
Includes  land  purchase  only. 


includes  $54,000  for  land  V^JchaM; 
$16  600  for  administration  building 
and  $219,380  for  grading,  paving 
and  lighting. 

1 /20/4T  ^^ 

CAA  Funds  Allotted  In  Amount  of 

$27,060  ^  _^  .-»«w» 

Alwrt  Cost  $50,000 

QUINCY,  Calif.,  Plumas  County. 

Owner— City    of   Qulncy,    city    clerk. 

City  Hall,  Qulncy.  Calif. 

Includes  grading. 

1/20/47  >"*-  " 

CAA   Funds   Allotted    In    Amount  of 

Ai^^iS'  Coet  $126,690 

HANFORD,   Calif..  Kings  Co.  Kings 

County  No.  1  Airport. 
Owner— County  of  Kings,  Courthouse. 

Hanford.  Calif. 
Includes    $61,500    for   land    Purchase. 

$6500    for    administration    building 

and  $58,690  for  grading  and  paving. 

1/20/47 

CAA  Funds  Allotted  In  Amount  of 

Airport  Cost  $61,250 

TEHACHAPI  Calif.,  Kern  County. 
Owner— City  of  Tehachapi.  city  clerk. 

City  Hall,  Tehachapi,  Calif. 
Includes    $11,500    for    administration 

building    and    $49,750    for    paving. 

grading  and  lighting. 


___-■ 
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1/20/47  3^ 

Bids  Rejected 

Bridges   (Reconstruct) 

NEAR  PHOENIX.  Ariz..  Maricopa 
County.  N.  7th  St  and  N.  7th  Ave. 
crossings  of  Grand  Canal. 

Owner— Arizona  State  Highway  Com- 
mission, Phoenix.  Ariz. 

Plans  by  engineering  department  of 
owner.  ,  ,    . 

Includes    the    reconstruction    of    two 

bridges.  ^      _.      ^. 

Arizona  Sand  &  Rock  Co,  Phoenix, 
Ariz.,  at  $«6..'M8.58.  submitted  the  low 
bid  January  10. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


i/ao/47  •    22 

Preliminary  Plans  Nearing 

Completion  .«aa#wi 

Hotel  Cost  $7SO,000 

SALINAS,  Calif.,  Monterey  County. 
Monterey  Road. 

Owner  — Salinas  Valley  Engineering 
A.  Development  Co.,  c/o  architect 

Architects  —  Douglas  D.  Stone  and 
Lou  B.  Mulloy,  381  Bush  St,  San 
Francisco,  Calif. 

Wlood  frame,  part  one-  and  part  two- 
story,  380- ft  frontage.  660  ft  deep, 
includes  150  rooms,  cocktail  room, 
dining  room,  coffee  shop,  gardens, 
swimming  pool,  rambling  type  de- 
sign. _         . 

1/20/47  •     2* 

Plans  Completed— Construction 

Under  Way  ^  .^ 

Dormitory  and  Workshop   (Remodel) 
'  Cost  92&,000 , 

SAN    FRANCISCO,    Calif.    1500    Va- ] 
lencia  St.,  San  Francisco,  Calif. 

Owner— Salvation  Army,  116  Valencia 
St..  San  Francisco,  Calif. 

Architects  —  Douglas  D.  Stone  and 
Lo\i  B.  Mulloy,  associates,  381  Bush 
St.  San  Francisco,  Calif. 

Includes   Interior  and   exterior   work. 

Contractor— Russell  CuHen,  479  Jack- 
son St.,  San  Francisco,  CaUf. 

1/20/47  2* 

Fire   Damage  ..      ™       _« 

SAN  FRANCISCO,  Calif —Fire  re- 
cently damaged  the  two-story  Mod- 
em Hotel,  162  Taylor  St,  San  Fran- 
Cisco,  Calif.,  with  loss  estimated  at 
$10,000. 

1/20/47  2* 

Completing     Plans — Uncertain    When 

Owner  Will   Take   Bids  ^  .,„,^ 

Residence  Est.  Cost  $10,000 

SAN   MATEO,  Oalif..   San    Mateo  Co. 
Owner— Withheld. 

Architects- Leo    J     Sharps    ft    Irving 
.   Forbes    Brown.    1319    Howard    Ave.. 

Burllngame,    Calif. 


1/20/47  ^82 

Plans   In    Progress — Bond    Issue    Ap- 
proved  Jan.   14   at  9319,000— Owner 


34— DAMS,  RESERVOIRS  & 
DREDGING 


34 


1/20/47 

Low  and  Only  Bidders 

Earthwork  and  Structures; 

Spec.  1589  Cost  $165,300 

DESCHUTES       PROJECT,       Oregon 

Vicinity  of  Madras.  Ore.,  and  seven 

miles  south  thereof. 
Owner— U.  S.  Bureau  of  Reclamation, 

Bend.  Ore. 
Plans  by  engineering  department   or 

Laterals     M-45,     M-48,     M-49.    M-50, 


1/20/47  36 

CAA  Funds  Allotted  In  Amount  of 

$27,871 
Airport  Cost  $51,500 

AVENAL.  Calif.,  Kings  County. 
Owner— City    of    Avenal,    city    clerk. 

City  Hall,  Avenal,  Calif. 
Includes     $6700     for     administration 
building  and  $44,800  for  paving  run- 
way, lighting. 

1/20/47  36 

CAA  Funds  Allotted  in  Amount  of 

$15,154 
Airport  Cost  128,000 

SAN  LUIS  OBISPO,  Calif.,  San  Luis 

Obispo  County. 
Owner — County  of  San   Luis  Obispo, 

county  clerk.  Courthouse,  San  Luis 

Obispo,  Calif. 
Includes  grading. 

1/20/47  36 

CAA  Funds  Allotted  In  Amount  of 

$11,870  '  __ 

Airport  Cost  $21,933 

MERCED.     Calif.,     Merced     County. 

Merced   Municipal  Airport 
Owner— City  of  Merced,  G.  E.  Wlnton, 

city    engineer.    City    Hall,    Merced,  | 

Calif.  I 

Includes  paving   apron   and  taxlway 

and  landscaping. 

1/20/47  86 

CAA   Funds  Allotted  In  Amount  of 

$141,212 
Airport  Cost  $289,980 

CALEXICO,  Calif.,  Imperial  County. 

Calexico  Municipal  Airport. 
Owner— City  of    Calexico,    City    Hall, 

Calexico,  Calif. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Write  for   Pricoo 

Pacific  Pipe  Co. 

160  Spear  St.,  San  Frarcisco 
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FOR  SALE 

BUILDING 

CONSTRUCTION 

MATERIAL 

42  Mills  shower  cabinets  com- 
plete with  sides,  back,  front,  top 
and  curtain  rail  of  16  ga.  rust 
resisting  steel.  All  with  drains, 
brass  strainer  and  punched  for 
piping.  Size  2-8 "  x  2-10"  x7-0  . 

5000  Lin.  ft.  Galv.  Tin  Gutter. 
1100  lbs.  12  Gauge  Galv.  Wire. 

700    lbs.    12    Gauge    Annealed 

Wire. 

300    each    8    x    14    Aluminum 

Vents. 

100.000  Lin.  ft.  1  x  16  Kimsul. 

24  eaclj  35.000  BTU  Dual  Floor 
Furnace  complete  with  attach- 
ments. 

P.  O.  BOX  847 

MODESTO.  CALIFORNIA 

Phone  4622W 


TODAY'S  BID  OPENINGS 


IMJILDING  PROJECTS 


Bid.  to  be  Open^ "         pT^^jiit     Location  of  Project        Noted  In 

1-20—  8  00  P.M.— High    School   Building     Barstow 

1  20—     "  —Hospital  (40  Beds)  Tracy 

1-20—  3  00  P.M.— Residence  Sacramento 

1-20— 12  00  M.     — PrefabHcated  Oarage     Wheatland 

1.20-11 :00  A.M.— Fire  House  Delhi 

1-20—  2 -SO  P.M.— School  (AddlUon)    Robblns  -,.^,.„^ 

l-aoH  4^PM.-Cannery  Building   (Alterations)     Oakland 


Issue 

12-  S 
1-13 
1-13 
1-  7 
1-  7 
1-14 
1-15 


BURKE     FORM     CLAMPS 


Q«|GIN£ER1NG  PROJECtS 


lISS^iOiOiDiA^M.— Transmission   tines 


1-20—  8 


Colorado-Big  Thompson 

Project.  Colorado 
South  San  Francisco 


•00  PM. — Street  Improvements^ 

SUPPLIES  AND  EQUIPMENT 

SUB-CONTRACT  INFORMATION 


12-16 
1-14 


SNAP  TIES 
BXP>*NSION  JOINT 
THREADED  RODS 


TIMBER  RINGS        CURING  COMPOUND 
COLUMN  CLAMPS         SCREED  SUPPORTS 

REINFORCED  PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO..    INC.^ 

780  Bryant  Street  San  Francisco Phone  GArfield  8768 


l-2(>—  a: 
1-20—  2 
1-20—  2 
1-20—  2 
l-2a-  2 
1-20—10 
1-20—  8 
1-20—  3 
1-20^-12 
1-20—10 
1-20- 
1-20—  2 
1-20—  2 

1-20—  8 
1-20—  2 


:00  P.M. 

:00  P.M. 

:00  P.M. 

-.00  P.M. 

:0OP.M 

-.00  A.M. 

:00  P.M. 

:00  t'.M. 

;00M. 

:OOA.M 

:OOP.M 

:0OP.M 

— Transformers 
— Sprav  Guns 
—Portable  Pipe 
, — Copper  Strips 
—Fire  Extinguisher 
—Emulsion   Tank    ' 
. — Gasoline 
—Girder  Ralls 


Concord 
San^  Francisco 
San  Francisco 
Davis  Dam,  Arlsona 
Charges     San  Francisco 
(Install  >     Berkeley 
Burllngame 
San  Francisco 


.OOP.M 
:OOP.M 


—Ready-Mixed    Concrete     Wheatland 

—Pickup  Truck  Reno.  Nev. 

-Steel  Furniture  Sections.  Etc.     Panama  Canal 

-Conduit  and  Fittings     Columbia  Basin  ProJ..  Wash. 

—Transmission    Line  Materials     MLssouri  Basin 

Project,  Nebraska 
—Gasoline                      San    Mateo 
—Tank    Truck    Rental     San  Luis  Obispo    


NOW  AVMIABIE 

"s«EL  TRUSS  JOISTS 


■'m\i 


PHONE 


National  Expansion  Joint  Co. 

Mansfaetsrer  and  Dlifrlbsfor 
PIIER  lOARD  — HLT.SIDED  ASPHALT  AND 
REBWOOO   EXPANSION   JOINT   FILLERS 

DMrihwfor 
MARVEL-KOTE — Coneret*  Curieg  CempesMd 
SEALZ— EipoRtleii  Jelat  ScoIIkq  Ceiii|»osNd 

CemplUa  wlf*  Nderol  Sp«ei«eaNoR«  $S-F.33$ 
FOR    CONCRETI    CONSTRUCTION 


333  S«vMtli  S»r»«f         U«derWII  7172         So«  Pra«cUe»  3.  Calif. 


STEEL  COMPANY 

\v.\'.:::j'o  •  VA  4141 


COASTWISE      SERVICE 


mf^m^^^m^^ltwm^mHmtn\'«  11^11  * 
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1/20/47  36 

CAA  Funds  Allotted  in  Amount  of 

f  10.824 
Airport  Cost  $20,000 

DUNSMUIR,  Calif.,  Siskiyou  County. 

Dunsmulr  Municipal  Airport. 
Owner — City  of  Dunsmulr,  city  clerk. 

City  Hall,  Dunsmulr,  Calif. 
Includes  grading. 


1/20/47  36 

CAA   Funds  Allotted   in   Amount 

of    $14,367 
Airport  Cost   $26,600 

DEL.  MAR,  Calif.,  San  Dle^go  Co. 
Owner— City  of  Del  Mar,  City  Hall, 

Del  Mar,  Calif. 
Includes  $100  for  land  purchase ;  $700 

for  admlnlstratldn  hldg.  and  $25,800 

for  grading,   paving  and   lighting. 


1/20/47  36 

CAA  Funds  Allotted  in  Amount  of 

$600 
Airport  Cost  $2400 

CEDARVILLE,  Calif.,  Modoc  County. 

CedarvUle  Municipal  Airport. 
Owner— City  of  CedarvUle,  city  clerk, 

CedarvUle,  Calif. 
Includes  land  purchase  only. 


1/20/46  36 

CAA    Funds   Allotted    In    Amount   of 

$18ft 
Airport  Cost  $750 

ADIN,    Calif.,    Modoc    County.    Adln 

Municipal  Airport. 
Owner— City  of  Adln,  city  clerk.  City 

Hall,  Adln,  Calif. 
Includes  land  purchase  only. 

1/20/47  ^       '* 

CAA  Funds  Allotted  In  Amount  of 

tM.733 
AlVport  cost  $45,700 

JACKSON,    Calif..    Amador    County. 
Owner— County    of    Amador,    county 

clerk.  Courthouse,  Jackson,  Calif. 
Includes     grading,     paving,     lighting, 

utilities. 

1/20/47  ,  ^    '2 

CAA    Funds   Allotted    in    Amount   of 

AI?5^  cost  $20,930 

ORANGE  COVE,  Calif.,  Fresno  Co. 
Owner  — City    of    Orange   Cove,    city 
clerk.  City  Hall,  Orange  Cove,  Calif. 
Includes  land  purchase  only. 

1/20/47  .       .  ^   ^* 

CAA    Funds    Allotted    In    Amount   of 

AlWt*  cost  $75,776 

OVERTON,  Nev.,  Clark  Co.  Overton 

Public  Airport. 
Owner— City   of   Overton,   city  clerk. 

City  Hall,  Overton,  Nev. 
Includes  $6000  for  land  purchase  and 

$69,776  for  grading. 

1/20/47  ^  .    f* 

CAA    Funds   Allotted    In    Amount   of 

AlwJf  cost  $177,500 

BRAWLEY,  Calif..  Imperial  County. 
Brawley  Municipal  Airport. 

Owner— City  of  Brawley,  city  clerk. 
Cltv  Hall.  Brawley,  Calif. 

Includes  $24,500  for  land  PV«^« 
and  $153,000  for  grading  and  pav- 
ing.  

CAA  Funds  Allotted  in  Amount  of 

a.^S^  C«»*  »^^ 

CALJPATRIA.    Calif.     Imperial    Co. 

Callpatria  Municipal   Airport. 
owner-City  of  Callpatria.  city  clerk. 

City  Hall.  Callpatria.  Calif. 
Includes  grading  and  paving 

38 
CAA^Funds  Allotted   in   Amount  of 

¥ULARE.  Calif..  Tulare  County.  Tu- 

O^^r^^T/'of    Tu>are     city    clerk. 

Cltv  Hall.  Tulare  County. 
Includes  land  purchase  only. 


building  and  $21,100  for  paving  and 
lighting. 

1/20/47  '« 

CAA  Funds  Allotted  In  Amount  of 

$27,249 

Airport  Cost  $72.»47 

SHAFTER,  Calif..  Kern  County. 
Owners-County  of  Kern,  county  clerk. 

Courthouse,  Bakersfleld,  Calif.* 
Includes    $42,000   for    land    purchase, 

$6800    for    administration    building 

and  $24,147  for  grading  and  paving. 

1/20/47  8« 

CAA  Funds  Allotted  In  Amount  of 

^8,689  / 

Airport  Cost  $86,700 

MODESTO,  Calif.,  Stanislaus  County. 

Modesto  Municipal  Airport. 
OAvner— City  of  Modesto,  Rex  E.  Call- 
us, city  clerk;  Frank  J.  Rossi,, city 
engineer,  717  10th  St.,  Modesto, 
Calif. 
Includes  $45,000  for  land  purchase ; 
$6500  for  administration  building 
and  $44,200  for  grading,  paving  and 
lighting. 

1/20/47  3« 

CAA  Funds  Allotted  in  Amount  of 

$31,125  ^        ^ 

SONORA,     Calif.,     Tloumne    County. 

Sonora-Columbla  Airport 
Owner— City    of    Sonora,    city    clerk. 

City  Hall,  Sonora,  Calif. 
Includes  grading  and  lighting. 

1/20/47  36 

CAA  Funds  Allotted  In   Amount  of 

Airport  Cost  $5,813 

BIG  PINE,  Calif.,  Inyo  County 
Owner— City  of  Big  Pine,  city  clerk. 

City  Hall,  Big  Pine,  Calif. 
Includes  grading. 

1/20/47  3® 

CAA  Funds  Allotted  in  Amount  of 

A*^rt  Cost  $MO0 

THREE    RIVER,    Calif.,    Tulare    Co. 
Owner— City    of    Three    Rivers,    city 
clerk.  City  Hall,  Three  Rivers,  Calif. 
Includes  land  purchase  only. 

1/20/47  ^       36 

CAA  Funds  Allotted  In  Amount  of 

$13,530 
Airport  Co«t  ^'^ 

LOS  BANGS,   Calif.,  Merced  County. 

Los  Bancs  Municipal  Airport. 
Owner— City  of  Los  Bancs,  city  clerk, 

City  Hall,  Los  Bancs,  Calif. 
Includes  grswilng  and  paving  runway. 


Vlnnell  Co.,  1145  Westminster,  Al- 
hambra. 

Dragline  Rentals  Co.,  2000  W.  Pa- 
cific Coast  Highway,  Long  Beach. 

A.  D.  Schader,  144  Spear  St.,  San 
Francisco. 
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39— SEWERS 


1  /^A/4T 

Sanitary    Survey    To    Be    Held    Soon 

Sewer   System    Extension 

CARMEU  Calif..   Monterey  Co. 

Owner  —  Carmel  Sanitary  District, 
Ocean    &   Dolores.    Carmel.    Calif. 

Sanitary  Engineer  —  Clyde  C.  Ken- 
nedy, C04  Mission  St..  San  Fran- 
cisco.  Calif. 

1/20/47  ^  .     t1  ^ 

Bids   Rejected— Owner   Expects  To 

Ask    New    Bids    Soon 
Sanitary    Sewer    Lines 
CERES,    Calif.    Stanislaus    Co. 
Owner— City  of   Ceres,  Mayor  Henry 

Kline:    E.    N.    Disney,    Clerk.    City 

Hall.    Ceres.    Calif. 
Plans  by  engineering  department  or 

As  previously  reported.  R  Goold  * 
Son.  Box  190;  Stockton,  Calif,  at 
$31,441.21  submitted  the  low  bid  Deo 
30.' 


40—       STREETS  AND 
HIGHWAYS 


1/20/47 

Low  and  Only  Bidders 

Grading  and  Paving      Cost  $502,91330 

VENTURA  COUNTY,  Cal.  Between 
Montalvo  and  Ventura. 

Owner— State  of  Callfomia,\Divi8lon 
of  Highways,  FMbllc  Work^  BIdg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento, Calif. 

paving  with  portland  cement  con- 
crete. 
Bids    will   be   opened   In   the   State 

Bldg.,  Los   Angeles.   Calif. 

Low    Bidder  — J.    E.    Haddock,    Ltd., 
3538    E.    Foothill    Blvd.,    Pasadena. 
Calif..  $592,013.50. 
Work  Involves: 

(1)  1,750  c.y.   remove  concrete; 

(2)  179  sta.  clear  and  grubb; 

(3)  48,000   c.y.    rdwy.    excav. ; 

(4)  25,750    c.y.    struc.    excav.; 
(B)  500  c.y.    ditch   and   channel   ex- 
cavation ; 

(6>  480,000  sta.   yds.  overhaul-; 

(7)  53,000  sq.   yds.  compact  original 
ground ; 

(8)  56,000   c.y.   Import  base  material 
(9>  55,300  sq.   yds.  prepare,  ml*  and 

shape  surf.,   subgrade  treatment 
aO)  485   tons    llq.   asph.    RC-2   or    -3. 

subgrade  treatmwit; 
(11  >  develop    water   supply    and    fur- 
nish  water   equipment; 

(12)  3,600  M.   galh.  apply  water; 

(13)  179   sta.    finish    rdwy.; 

(14)  365  tons  llq.  asph    SC-S  bit.  surf, 
treatment; 

(15)  25,500  sq    yds.  prepare,   mix  and 
shape  shoulders,  bit.  surf,  treat. 

(16)  8300  tons  pylant  mix  surf.; 

(17)  15    tons    liq     asph.    SC-2    prime 
coat ; 

(18)  22  tons  asph.  emulsion,  paint 
binder  and   curing  seal; 

(19)  9,870  c.y.  portland  cement  con- 
crete pavement ; 

(20)  2.080  c.y.  portland  cement  con- 
crete base : 

(21)  7,000  each  tie  bolt  assemblies; 

(22)  1,50C  c.y.  Class  A  portland  ce- 
ment cone,   struc  ; 

(23)  310  c.y.  Class  A  portland  cement 
concrete  curbs,  gutters  and  side- 
walks ; 

(24)  160,000    lbs.    bar   relnf.    steel; 

(25)  780  l.f .  remove  and  talvage  met- 
al  guard   rallmg; 

(26)  2,500  l.f.  metal  plate  guard  rall- 

InR :  , 

(27)  40  each   culvert  markers; 

(28)  0.5  mile  remove  and  reconstruct 
property   fences; 

(29)  530  l.f.  18-ln.  relnf.  concrete  pipe 
standard    strength; 

(30)  600  If.  24-lnch  do; 

(31)  650   If.    36-mch  do; 
(82)  260   If.    42-lnch         ^    do; 

(33)  2W)    If.    48-lnch  do; 

(34)  1,930    If.    57-lnch  do; 

(35)  1.730  If.  6«-lnch  do; 

(36)  2,280    If.    salvage  existing 
culvertp;  ^..t, 

(37)  JSOO  If.   relay  salvage   CMP 
verts;  ^         ,    , 

(38 »  210     If.     relay     salvaged     remf. 

concrete  pipe  culverts; 
(89)  8  If.    pipe   shaft   manholes; 

(40)  2  each  adjust  manholes  to  grade 

(41)  10.000  lbs.    misc.    Iron   and   steel: 

(42)  3  each  remove  and  salvage  tim- 
ber brltlgeti ; 

(43)  10  >»ach  remove  antl  salvage 
catchbasln    grates    and    frames. 

Total  bids  January  16  were: 

(A)  J    E    Haddock.    Ltd.,    $.'592,913.50. 

(B)  United  Concrete  Pipe  Corp.  and 
Ralph  A.  Bell,  $673,494. 

Unit  bids  were: 


41— CAS,  WATER  AND  OIL 
PIPE  LINES 
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-^ 


41 


Contract  Awarded 

Water  Supply  and  Sewer  Service 

Cost  $6238 

CHICO,  Calif.,    Butte   County.   Third 

District  ^Agricultural  Association. 
Owner— State  of  California,  Division 

of  Architecture,  Public  Works  Bldg., 

Sacramento,  Calif. 
State  Architect— Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Contractor — McQuIre    4    Hester,    7»d 

66th  Ave.,  Oakland,  Calif. 


B.  $7800;  Sch.  C.  $64,865;  total.  $870.- 

022.20. 

Carson  Construction  Co.,  Helena, 
Mont..  Sch.  A,  $416,327;  Sch.  B,  $2066; 
Sch.  C,  $75,762 ;  total.  $494,145. 

J.  F.  Cummlngs,  Los  Angeles,  Sch. 
A.  $457,917;  Sch.  B.  $3800;  Sch.  C,  $54,- 
035;  total,  $515,752. 

Engineer's  estimate.  Sch.  A«  $34^,- 
922-  Sch.  B,  $734;  Sch.  C,  $83,804; 
total,  $297,460. 

Shumaker  &.  Evans  Construction 
Co.  submitted  a  bid  which  was  de- 
clared Irregular  and  was  not  read. 


•  4a 
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1/20/47 
Gate  Valves 

Low  and  Only  Bidder  

SAN  FIIANCISCO,  Callf.-The  SaJi 
Francisco  Water  Department,  426 
Mason  St.,  San  Francisco  Calif.,  at 
(1)  $27,  (2)  $98.75,  (3)  $168.  net,  de- 
livery within  120  days,  submitted  only 
hid  January  17  to  Purchaser  of  Sup- 
plfes'lTH'^Gerry,  270  City  Hall,  S^ 
Francisco,  Calif.,  under  bid  No  8803 
for  furnishing  and  delivering  IW  *-. 
TO  12-  and  25  16-lnch  gate  valves 
from  the  city's  pattern  for  Water  De- 
partment. 


42— MISC.    SUPPLIES   AND 
MATERIALS 

1/20/47  *2 

Reinforcement  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington— Until  January  28.  2  P. 
M.,  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
mder  Inv.  F-38,400-A-2  for  reinforce- 
ment bars,  f.o.b.  shipping  point  and/ 
or  Odalr,  Wash. 

Specifications   obtainable   from  the 
above  office. 


4S 
1/17/47  ■ 

Sale  and  Removal  of  J?"''^" ^  «4«f 
SANTA  BARBARA  COUNTY.  €?•  Uf. 
-Until   January    28.    U    A.    M..    bids 
will  be  received  by  the  W*''^J>X*?; 
ment,  office  of  the  division  engineer 
South    Pacific   Division.    Los    Angeles 
Real  Estates  Sub-office.  621  8.  Hope 
St..     Los     Angeles,     and    be    publicly 
opened    at    550   S.    Flower   St.    (U.    S. 
Engineer   garage   building),   Lo» J^: 
gelis,    for   the    sale    and    removal  of 
iovemment-owned  buildings  and  Im- 
provements at  the  Santa  Maria  Army 
1  Air  Field.  Santa  Barbara  County,  3 
miles  south  of  Santa  Maria. 


42 


Sale  ani-Removel  of  BulldlnQS 

DAVIS  -  MONTHAN  FIELD.  Tuc- 
son.  Ariz.-Untll  January  24.  U  A. 
M.,  bids  will  be  received  by  the  War 
Department,  office  of  the  South  Pa- 
cific Division  Engineer,  Phoenix  Real 
Estate  Field  Office,  Room  »•  ™t- 
ery  Bldg.  210  W.  Adams  St.,  Phoenix. 


42 


pipe 

cul- 


l/20/47 

Crossarms  and  Poles 

Bids  Wanted 

MISSOURI  BASIN  PROJECT,  Ne 
braska.— Until    January    28.  2    P    M., 
bids  will  be  received  by  the  U.  8.  Bu 
reau    of    Reclamation.    Denver,   Colo., 
under    Inv.    67,600-D    for    furnishing 
crossarms    and    poles,    f.o.b.    shipping 
point  and/or  Gerlng  and  Sidney.  Neb. 
Specifications  obtainable   from  the 
above  office. 

1/20/47  *2 

Demolition  and  Salvage  Work 

Low  and  Only  Bidders  ^     ..  w 

KINGMAN.  Arts.— The  Wunderllch 
Contracting  Co,  Box  1269,  Kingman, 
Arts.,  at  (A)  $245,740  dismantling  and 
salvage,  (B)  $3260  partial  restora- 
tion, (C)  $44,125  packing,  crating  and 
loading,  total  $293,116,  submitted  low 
bid  January  14  to  the  U.  8.  District 
Engineer  Office.  751  S.  FIgueroa  St.. 
Los  Angeles,  Calif.,  for  demolition 
and  salvage  in  blocks  1  to  83,  »nclu- 
sive.  Job  No.  Kingman  AAF  BSA 
7-120-0  at  Kingman  Army  Air  Field, 
Kingman,  Arts. ;  Serial  No.  47-19. 

Other  bids  were: 

Cleveland  Wrecking  Co.  of  Cin- 
cinnati, Ohio.  Sch.  A.  $298,757.20;  Sch. 


1/20/47  .         ^     *^ 

Owner  Taking  Bids— Due  Jan.  22. 

11  A.  M.  (Bidders  Figuring) 
Grading  and  Paving 
TERMINAL     ISLAND,      Calif.     Los 

Angeles  County. 
Owner— U.  S.  Navv.  officer  In  charge 

of  construction,  U.   S.   Naval  Base, 

Terminal  Island,  Calif. 
Plans  by  engineering  department   of 

Island  freeway  bridge,  consisting  of 
erading  of  roadways  and  embank- 
ments Importation  of  subgrade  and 
embankment  material,  placing  of 
reinforcing  steel  and  concrete  in 
road  curbs  and  structures,  placing 
plant  mix  asphaltlc  concrete  and 
bituminous  surface  treatment,  mis- 
cellaneous iron  and  steel  work, 
storm  drains  and  sewers,  railroad 
tracks,  fencing  and  planting. 
Plans  and  specifications  are  avail- 
able  from    the   above    address    upon 

deposit  of  $50.  .  _     u.v.o 

The     following     contractors     have 

taken  out  plans: 

James  I.  Barnes  Construction  Co.. 
1119  Montana  Ave..  Santa  Monica. 

Griffith  Co.,  1060  S.  Broadway.  Los 

ifadd'ock  Construction  Co.,  8538  E. 
Foothill  Blvd..  Pasadena. 

Macco  Corp..  815  N.  Paramount 
Blvd..  Clearwater. 

Sully-Mlller  Contracting  Co.,  1500 
W.  7th  St.,  Long  Beach. 

United  Concrete  Pipe  Corp.,  Box  1, 
Station  H,  Los  Angeles. 


Immediate  Delivery 

BUDGIT 

ELECTRIC  HOISTS 
CAPACITIES 

%  to  2  Ton 

*ROLIND' 

MONORAIL  SYSTEMS 

CrTnes   -  Trolleys  -  Winches 
Bridge  Drives    ■   Shngs,  Etc. 


Manufacturers— Distributors 


ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Francisco.  Cahf. 

Phone  DElsware  7487 
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CAA    Fund.    Allotted    In    Amount   of 

.  »^?J*  cost  $2«.000 

JHjTlERTON.  calif.,  orange  County. 

Fullerton  Municipal  Airport. 
owner-City  of  Fullerton    city  clerk. 

mtv  Hall    Fullerton,  Calif. 
InSe?     ioSl     for     administration 


WILSON    WELDING 
SERVICE 

GENERAL  CONSTRUCnON 
WELDING  and  REPAIRS 
325  7th  Sbrt^  OMaad  7 

Portable  Welding   Sorvloe 
GLencaurt  ••»• 


Gamerston  &  Green  Lumber  Co. 

Wfior«$ofe  and  Jobbing  Yard$ 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

So.  Froacl..— ItOO  Ar«y  St.  O.kla.d-.2001   Llvhjj.t-  St. 

4Twoter  IJOO  ««/•§•  <•»••* 


Associated  Wood  Products  Co. 


'^H  Wood  We  'I'uUi'' 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF 


NOVEMBER    CARLOAD    SOLDI 

Now  Taking  Ordtri  for  ^^bruaryi 
%b\pm^n\  of 

AMERICAN  ^iry  SAWMILLS 

•  EASILY  PORTABLE        ^IB^fv^  -   ^"^  '   '''-'^ 

•  INEXPENSIVE 

•  ECONOMICAL 

•  EASY  TO  OPERATE 

We  advertised  a  carload  of  these  w«ll-known  units  in  September 
and  October.  These  have  been  sold.  Another  shipnnent  of  15  is 
scheduled  for  February  delivery.  We  are  announcing  this  to  help 
you  make  your  equipment  plans  for  1947.  Contact  our  ^r.  Ed. 
Hibbert.  His  50  years  experience  in  construction  and  operating 
sawmills  is  available  to  you. 

CHAMBERLAIN   CO. 


4 


4700  DISTRICT  BOULEVARD 

Kl.  4136 

LOS  ANOILIS.  CALIP. 


•nd 


75  MARKET  STREET 

GLencourt  8420 
OAKLAND.  CALIP. 
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DAILY     PACIFIC     BUILDER 


MONDAY.  JANUARY  20.  1947 


MONDAY.  JANUARY  20.  1947 


DAILY     PACIFIC     BUILDER 
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Arts.,  for  the  sale  and  removal  of 
government-owned  buildings  and  im- 
provementa  located  on  the  west  side 
Alvemon  Way  and  adjoining  Davis- 
Monthan  Field  on  the  west,  Tucson, 
Pima  County.  Art*.;  Inv.  No.  LARE 
47-SS. 
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1/1B/4T 
Reinforcement  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash— Until  January  24,  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Iriv.  G-38,19»-A  for  furnishing  (1) 
1,684,000  lbs.  %-lnch  round  deformed 
reinforcement  bars  and  (2)  2,280,400 
lbs.  %-lnch  round  deformed  bars, 
f.o.b.  shipping  point  and/or  Adrian, 
Wajsh. 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


1/20/47  *S 

Butterfly  Valves 
Contracts  Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Pelton  Water  Wheel  Co.,  2929  19th 
St.,  San  Francisco,  at  (1)  $319.35,  (2) 
$3585,  and  Pacific  Coast  EJnglneering, 
Inc.,  Drawer  E,  Alameda,  at  (3)  $324, 
(4)  $67.20,  (5)  $432,  awarded  contracts 
by  the  East  Bay  Municipal  Utility 
District,  Room  312,  512  16th  St.,  Oak- 
land, Calif.,  under  Spec.  1799  for  fur- 
nishing butterfly  valves  f.o.b.  Wal- 
nut Creek  pumping  plant,  Contra 
Costa  County,  as  follows: 

(1)  3  each  butterfly  valves,  60-lnch 
diameter,  flanged,  faced  and 
drilled,  electric  motor  operated; 

(2)  6  each  welding  flanges,  60-inch 
diameter,  steel,  faced,  grrooved 
and  drilled ; 

(3)  216  bolt  studs,  class  B,  2-lnch 
diameter,  4Vi  threads  per  inch, 
national  course  standard,  for  the 
above   flanges ; 

(4)  48  stud  bolts,  class  B,  2-lnch 
diameter,  4V4  threads  per  inch, 
national  course  standard,  for  the 
above  flanges; 

(5)  480  hexagon  nuts,  2-inch  semi- 
finished, commercial,  for  above 
bolt  studs  and  stud  bolts. 


sections  for  Ygnaclo  Canal  pumping 
Plant;  one  outdoor,  weatherproof 
swltchgear  assembly  for  2300- volt,  8- 
phase,  60-cyclo  service  with  one  In- 
coming line  auxiliary  section  and 
three  motor-control  sections  for  Clay- 
ton Canal  pumping  plant;  two  M,000- 
volt,  600-ampere,  3-pole,  single-throw, 
manually-gang  operated,  outdoor  type 
disconnecting  switches  with  arcing 
horns,  one  each  for  Tgnacio  Canal 
and  Clayton  Canal  pumping  planU; 
six  69,000-volt,  200-ampere,  single- 
pole,  hook-operated,  outdoor  expul- 
sion type  disconnecting  fuses  and 
two  hook  sticks,  three  fuses  and  one 
hook  stick  each  for  Ygnaclo  Canal 
and  Clayton  Canal  pumping  plants, 
and  two  float  switches,  one  each  for 
Ygna£lo  Canal  and  Clayton  Canal 
pumping  plants.  Central  Valley  Proj- 
ect, CallfomlaL  The  apparatus  will  be 
installed  by  the  government.  Speci- 
fications obtainable  from  the  above 
office;  no  charge  to  prospective  bid- 
ders; to  others,  $1.50,  not  returnable. 
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1/20/47 

Meters — Contracts  Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Neptune  Meter  Co.,  320  Market  St., 
■San  Francisco,  Calif.,  at  $65,000,  2'^c 
discount,  awarded  contract  by  the 
East  Bay  Municipal  Utility  District, 
Room  312,  512  16th  St.,  Oakland, 
Calif.,  under  Spec.  1789  for  furnishing 
5000  %x%-tnchTiiac  meters,  bronze. 


43 


1/20/47 

Trucks — Bids  Wanted 

ALTURA8,  Calif.,  Modoc  Co.— Un- 
til April  7,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Modoc  County  Board 
of  Supervisors,  Ella  C.  Sloss,  clerk. 
Courthouse,  Alturas,  Calif.,  for  fur- 
nishing two  I'/a-ton  trucks,  134-Inch 
wheelbase,  10  leaf-over  head  springs, 
2-spee<l  rear  axle.  7-8  25x20  10-ply 
tires,  set  for  flares,  signal  arms. 

Specifications  obtainable  from  the 
above  office. 
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1/20/47 

Transformers 

Bid  Opening   Date  Extended   From 

■    Jan.  20  to  Jan.  28,  2  P.  M. 

CENTRAL      VALLEY      PROJECT, 
Callfomla.—Untll  January  28,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau   of    Reclamation,   Denver.    Colo., 
under  Spe*".    1575   for  furnishing  and 
delivering  f.o.b.   cars  at  the  shipping 
point  or  f.o.b.  cars  at  Concord.  Calif., 
three  150-kva..   66.000/57.000  delta-    to 
2400  delta-volt,  single-phase,  60-cycle. 
oil  -  Immersed,    self  -  cooled,     outdoor 
type  transformers  for  Ygnaclo  Canal 
pumping  plant,  complete  with  oil  and 
high -voltage      lightning      arresters; 
three  200-kva.,  66,(X)0/57.000  delta-    to 
2400  delta-volt,  single-phase,  60-cycle, 
oil  -  Immersed,    self  -  cooled,     outdoor 
type  transformers  for  Clayton  Canal 
pumping  plant,  complete  with  oil  and 
high-voltage  lightning  arresters;  one 
outdoor,  weatherproof  swltchgear  as- 
sembly for  23<X)-volt.  S-phase.  60-cycle 
service,    with    one    incoming    line  au- 
xiliary section  and  two  motor-control 


1/20/47 

Steel-Pipe   Railings,   Etc. 

Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT, 
California. — The  following  submitted 
bids  January  13  to  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1591  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Central  Valley.  Calif., 
steei--pl>pe  railings,  stairs  and  parti- 
tions for  installation  in  Shasta  Dam 
and  power  plant.  Central  Valley  Proj- 
ect, California.  The  materials  will  be 
installed  by  the  government: 

Southwest  Ornamental  Iron  Co., 
Kansas  City,  Mo.,  f.o.b.  Kansas  City; 
$8999.50;  weight,  40,000  lbs.;  time,  180 
days ;  terms,  net. 

G.  H.  Gerhardt  Co.,  Inc.,  San  Fran- 
cisco, f.o.b.  San  Francisco,  $7800; 
weight,  29,000  lbs.;  time,  180  days; 
terms,   %%  20  days. 

Independent  Iron  Works,  Oakland, 
f.o.b.  Oakland,  $11,764;  weight,  32,000 
lbs.;  time,  180  days;  terms,  net. 

Vulcan  Rail  &  Construction  Co., 
Maspeth,  N.  Y.,  f.o.b.  Bendwood,  W. 
Va.,  $7180;  weight,  37.600  lbs.;  time, 
100  days ;    terms,  net. 

Associated  Piping  &  Engineering 
Co.,  Compton,  Calif.,  f.o.b.  Compton, 
$17,669;  weight,  36,000  lbs.;  terms,  1% 
10  days. 

1/20/47  •     <3 

Mowing  Machines  I 

Bids  Wanted  ' 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  January  28  bids  will  be 
received  by  the  State  Purchasing 
Agent.  Sacramento,  Calif,  for  pneu- 
matlc-tlred  tractor-operated  highway 
.mowing  machines  as  follows: 
I  Quo.  37615,  Req.  27533%— One  pneu- 
matic-tired tractor-operated  highway 
mowing  machine,  f.o.b.  Eureka. 

Quo.  37614  —  For  pneumatic  -  tired 
tractor  -  operated  highway  mowing 
machines. 

Req.  5558»^ — One  machine  for  Red- 
ding. 

Req.   19000%~Four  machines,   f.o.b. 

Sacramento. 

Req.  757  H— Three  machines,  f.o.b. 
San  Luis  Obispo. 

Req.  5705— Six  machines,  fob  FYesno. 

Req.  6680% — One  machine,  f.o.b. 
San  Bernardino. 

Req.  16044%— Six  machines,  f.o.b. 
Sacramento. 


1/20/47  ^     *^ 

Gptes  and   Aooessory   Equipment 
Contract    Awarded 

DENVER,  Colo.,  John  W.  Beam, 
Denver,  Colo.,  at  (Sch.  1)  $9410.  41,000 
lbs.;  ship  120  days;  f.o.b.  Denver; 
terms  %%  10  days;  no  equallzafion 
offered;  awarded  contract  by  the 
U.  SL  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec  1527  for  fur- 
nishing and  aellvering  f.o.b.  cars 
at  the  shippmg  point  or  f.o.b.  earn 
at  Pasco,  Wash. ;  PavHllon,  Wyo.,  and 
Blair,  Okla.,  various  gates  and  ac 
cessory  equipment  for  Pasco  pump 
laterals,  Columbia  Basin  Project. 
Washington;  Lost  Wells  lateral  sys- 
tem. Pilot  Division,  Rlverton  Proj- 
ect, Wyoming,  and  Altus  Canal,  Al- 
tus  Project,  Oklahoma.  The  gates 
and  accessory  equipment  will  be  In- 
stalled  by   the  government. 

1/20/47  *3 

Truck    Chassis  » 

No   Bids   Received 

FRESNO,  Calif.,  Fresno  Co.— No 
bids  were  received  Jan.  3  by  the  City 
of  Fresno,  D.  E.  Roughton,  city  clerk. 
City  Hall,  Fresno.  Calif.,  for  fur- 
nishing one  1%-ton  truck  chassis 
for  use  by  street  department. 


18  gauge  metrodeck ;  ship  210  days ; 
no  weliht  given;  freight  allowed; 
terms     %%     10    days.    Price    clause 

**]U)°en  Burt,  Inc.,  Denver,  —(f.o.b. 
Detroit).  $12,126;  weight,  118^  lbs.; 
time,  240  days;  terms,  %%  20  days. 
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1/20/47  *3 

Transformers 

Bid    Opening    Date    Extended    from 
Jan.  20  to  Jan.  28,  2  P.   M. 
CENTRAL     VALLEY      PROJECT, 
California.— Until  January  28,  2  P.  M., 
bids  win  be  received  by  the  U.  S.  Bu- 
reau   of    Reclamation,    Denver.    Colo., 
under  Spec.   1675   for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Concord,  Calif., 
three    150-kva,   66,000/57,000  delta-    to 
2400  delta-volt,  single-phase,  60-cvcle, 
oil  -  immersed,  self  -  cooled,  outdoor 
type  transformers  for  Ygnaclo  Canal 
pumping  plant,  complete  with  oil  and 
high-voltage       lightning       arresters ; 
three  '200-kva,    66.000/57,000  delta-    to 
2400  delta-volt,  single-phase,  60-cycle, 
oil  -  immersed,  self  -  cooled,  outdoor 
type  transformers,  for  Clayton  Canal 
pumping  plant,  complete  with  oil  and 
high-voltage  lightning  arresters;  one 
outdoor,  weatherproof  swltchgear  a.i- 
sembly     for    2300-volt,     3-phase,     60- 
cycle  service,  with  one  incoming  line 
auxiliary    section,    and    two    motor- 
control    sections,    for   Ygnaclo    Canal 
pumping  plant;   one  outdoor,   weath- 
erproof swltchgear  assembly  for  2300- 
volt,   3-phase,    60-cycle   service,   with 
one   incoming   ".ine   auxlUar:.-   .section, 
and  three  motor-control  sections,  for 
Clavton    Canal    pumping    plant ;    two 
69,000-volt,   «300-ampere,  3-pole,  single 
throw,  manually-gang  operated,  out- 
door    type     disconnecting     switches 
with     arcing     horns,     one     each     for 
Ygnaclo    Canal    and    Clayton    Canal 
pumping    plant;    -six    69.000-volt,    200- 
ampere.     single-pole,     hook -operated, 
outdoor,  expulsion  type  disconnecting 
fuses    and     two    hook    sticks,    three 
fuses   and    one    hook    stick    each    fo' 
Ygnaclo    Canal    and    Clayton    Canal 
pumping      plants;      and      two      float 
switches,  one  each  for  Ygnaclo  Canal 
and    Clayton    Canal    pumping   plants. 
Central    Valley     Project,     California. 
The    apparatus    will    be   Installed    by 
the  government. 

No  charge  for  specifications  to 
prospective  bidder* ;  to  others,  $1.50, 
not    refundable. 


1/20/47 

Pumping    Units 

Low    and    Only    Bidders  ,^^», 

<X)LORADO  -  BIG  THOMPSON 
Project,  Colorado.  —The  following 
submitted  bids  January  .7  to  the  TJ. 
S  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec  1568  for  fur- 
nishing and  delivering  f.o.b.  car.<» 
at  the  shipping  point  or  f.o.b.  cars 
at  Oranby,  Colo.,  four  (4)  motor- 
driven,  deep-wejl,  turbine  type  pump- 
ing units  for  Granby  pumping  plant, 
Colorado-Big  Thompson  Project,  Col- 
orado. The  control  equipment  will 
be  furnished  by  the  government  and 
all  apparatus  will  be  installed  by  the 
government.  _  , 

Warner  Co.,  Inc.,  Denver,  Colo., 
f.o.b.  Grady,  (1)  $15,953.24,  (la)  $15^- 
053.24,  (2)  $2,468.34;  (2a)  $2,330.90; 
no   equalization,   price  clause;    net. 

Water  Engineering  Co.,  Denver, 
Colo.,  f.o.b.  Granbq.  (1)  $18,438.  38,- 
260  lbs.;  (2)  $3,973.  5.660  pounds;  com- 
bination bid.  $22,371 ;  on  equalization , 
no  price  clause;  net. 

Worthlngton  Pump  &  Machinery, 
Denver.  Colo.,  f.o.b.  Granby,  (2)  $3,- 
309.08,  2,000  pounds;  no  equalization; 
net.  ^     . 

Western  Pump  Co.,  ,Ltd.,  f.o.b. 
San  Jose,  Call!.,  (2)  $3,040.54;  3,132 
pounds;  no  equalization,  price  clause; 
3%   10  days.  2<"c  20  days,  1%  30  days 

Wintroath  Pumps,  inc.,  Alhambra, 
Calif.,  freight  allowed  destination,  (1) 
116,354.80,  36,000  pounJs,  (2)  $2,955.40, 
COOO  pound.s;  total  $19,310.20;  no 
equplizatlon,  price  clause  not  to  ex- 
ceed   15%  :    net. 

Fairbanks  Morse  &  Co.,  Kansas 
City,  Motor  Item  1,  f.o.b.  Pittsburgh, 
Pa.,  full  freight  allowed:  pump  fob. 
Pomona.  Calif.,  Motor  Item  2,  f.o.b. 
Oakland;  pumo.  f.o.b.  Pomona,  (1) 
$14,386.  50.000  pounds.  (2)  $2,434,  4.- 
000  poundH;  total,  $16,820;  no  equali- 
zation, price  clause  not  to  exceed 
15%;    net. 

F.  H  Whiting  Co.,  Denver,  Colo., 
t.o.b  Granbv,  (1)  $18,300,  16,200 
pounds,  (2)  $3,250.  3.320  pounds;  to- 
tal, $21,550;  combination  bid.  $21,- 
400:  no  price  clause,  no  equalization, 
net. 


1/20/47  ^ 

.Station  Wagons 
Contract    Awarded  _ 

OAKLAND,  Calif..  Alameda  Co.- 
nSde  &  Rude,  at  $7630.65  awarded 
?on?^cT  by  the  East  Bay  Munlc.pa^ 
Utility  District.  Room  312  512  16th 
St  Oakland.  Calif.,  under  Spec.  1801 
for   fumTshlng  five    station    wagons. 
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1/20/47 

Sale   of    Electrica.1    Equipment 

SAN  FRANCISCO.  Calif.  —  War 
Assets  AdmJn.,  33  Berry  St.,  San 
Francisco,  announces  sale  of  elec- 
trical material  and  equipment  to 
non-priority  purchasers  wUTl  opeii- 
Ing  date  set  for  Jan.  29,  11  a.  m. 


1/20/47  ^ 

Switchboard 

''oiK'l!AND*'SSif..    Alameda    Co- 

GUs^oIf 'lup^'pl  Ao.:  "g,^^^'-,°5 
St.,  Oakland,  Calif..  »*  f'^^^O,  2% 
awarded  contract  by  the  East  Ba> 
Municipal  Utility  District.  Roonn  312 
512  16th  St.,  Oakland.  Calif.,  under 
Soec  1804  for  fumlshmg  one  swltch- 
K, Tdoor  type.  Jor  480-volt  ser- 
vice,  complete  with  bus  and  bus 
supports.  _ 

1/20/47  ** 

Pickup    Trucks 
Contract    Awarded 

OAKLAND,  Cahf..  Alameda  Co.-- 
Relde  &  Rude,  at  $2963  85  awarded 
Contract  by  the  East  Bay  Munlc  pal 
Utility  District,  Room  312,  512  16th 
St..  (Dakland.  Calif.,  under  Spec.  1806 
for  three  pickup   %-ton  trucks. 

1/20/47  ^„  ** 

Passenger  AutomoDlles 
Contract    Awarded 

OAKLAND,  Calif..  Alameda  Co.— 
Curt  Campbell,  836  San  Pablo  Aye., 
Albany,  Calif.,  at  $5563.08,  awarded 
contract  by  the  East  Bay  Municipal 
Utility  District,  Room  312,  512  16th 
St.,  Oakland,  Culif..  under  Spec.  1802 
for  four  4-door  passenger  automo- 
biles,   new    sedan,    latest    model; 

Bid  on  six  new  passenger  auto- 
mobiles, coupe,  latest  model,  was 
rejected. 

1/20/47  ^        ,  w»  ^ 

Penstocks,   Etc.   (Furnish) 
Low  and   Only   Bidders 

MISSOURI  BASIN  PROJECT, 
Wyoming.  —The  foUowihg  submitted 
bids  January  13  to  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  iSpec.  1611  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  CaspefV.  Wyo., 
three  10-inch  diameter  welded-plate 
steel  penstocks,  complete  with  sup- 
ports, anchor  bolts,  stlffener  rings, 
drain  and  air  -  vent  connections, 
flanges,  expansion  Joints,  expansion 
Joint  ladders  and  manholes  for  the 
kortes  power  plant.  Korte  Unit,  Mis- 
souri Basin  Project,  Wyoming.  The 
penstocks  will  be  Installed  by  th« 
government  • 

Darbv  Products  of  Steel  Plate 
Corp.,   "Kansas    City,     Kan.,    $78,856; 
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PUTTYLESS  GLAZING 


1/20/47  •'^ 

Structural   Steel   Roof   Framing 
Low    and    Only    Bidders 

-COLUMBIA  BASIN  PROJECT, 
Washington.  —The  following  submit- 
ted bids  January  6  to  the  U.  S.  Bu- 
roati  of  Reclamation.  Denver.  Colo., 
under  Spec.  1567  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  care  at  Odalr.  Wash., 
structural  steel  roof  framing.  In- 
cluding anchor  bolts  and  other  em- 
bedded material  for  the  machine 
thof  building  at  Grand  Coulee  Dam, 
Columbia  Basm  Project.  Washing- 
ton. The  materml.s  will  be  erected  by 
the  government. 
;     Milwaukee    Bridge    Co.    Milwaukee 

(t.o.h.  Mllw»iukee).  .«33.963:  weight. 
400.000  lbs;  time,  150  days;  terms, 
net. 

I     Provo  Foundrv  &   Machinery  Co.— 
i    fob.   Odalr).   $55,450:   weight   420.000 
i  hs. :   time.  IT'  davs ;   terms,  net. 
I     P.telflc  Car  &  IP'oun'Irv  Co.,  Seattle, 
'—(fob.      Seattle).      $34,900;      weight 

i04  tons;  time.   150  day.x;   terms,   net. 
I      Isaacson     Iron    Works.    Seattle,    — 

(f.o.b.     Odaln,     $39,388;     weight,     196 
I  tons-    llmo,    150   days;    terms,    net. 
Wordon-Allen     Co.,     Milwaukee     — 

(fob.     Milwaukee),     $27,200;     weight, 

41?,000    lbs:    time.    150    days;    terms, 

net. 


1/20/47 
Oump    Truck 
Contract    Awarded 

OAKLAND,  Calif.  —Alameda  Co.— 
Intcmotional  Harvester  Co.,  1640  E 
12th  St.,  Oakland.  Calif.,  at  $420054. 
awarded  contract  bv  the  East  Ba> 
Municipal  Utt'lty  District.  Room 
312,  512  16th  St.,  Oakland,  Calif.,  un- 
der Spec.  1800  for  fumishlng  one 
motor  truck  chassis  for  dump  body 
of   20.000   lbs.    gross   weight   capacity. 

1/20/17  43 

Projector  A  Speakers 
Bids    Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Jan.  3',.  3  p.  m.  bids  wi'l  be  received 
by  the  Ptirchaser  of  Supplies,  M  H. 
Gerr\-,  270  Citv  Hall,  San  Francisco, 
Calif.,  under  Bid  No.  3813  for  fur- 
nishing and  delivering  1  motion  pic- 
ture projector  and  2  speakers  for  the 
School  Dept. 

Specifications  obtainable  "from  the 
above  office. 


1/20/47 

Sale   of    Laundry    Equipment 

SAN  FRANCISCO,  Calif.,  —  War 
Assets  Admmistration,  33  Berry  St , 
San  Franci#"o  7.  Calif.,  announces 
sale  of  laundry  equipment  at  fixed 
prices  to  priority  claimants  Including 
Veterans  of  World  War  II  only 
with  closing  date  set  for  Jan.   28. 

1/20/47  43 

Sale    of    Tackle    Blocks 

SAN  FRANCISCO,  Calif.,  —  War 
Assets  Admin.,  33  Berry  St.,  San 
Francisco,  Calif.,  announces  sale  of 
tackle  blocks  at  fixed  prices  to  pri- 
ority claimants  and  to  normal  trade 
channels  concurrently  with  closing 
date   set    for   January   28. 

l,/20/47  43 

Sale    of    Motor   Vehicles 

SAN  FRANCISCO,  Calif  —  War 
.Assets  Admin.,  .13  Beiy  St.,  Sar 
Francisco,  announces  spot  sale  or 
Motor  Vehicles  to  dealers  on  Janu- 
ary 28  and  29  In  the  Masonic  Hall. 
25  Van  Ness  Ave.,  San  Francisco. 
Calif. 
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1/20/47 

Sale  of  Salvable  Jigs.  Etc. 

SAN      FRANCISCO.     Calif.  —  Until 
January-    30.    10    A.    M.,    bids    will    be 
received  bv  the  Navy  Material  Prop- 
i  erty  Disposal  Division,  600  Bryant  St., 
^  San  Francisco,  Calif.,  under  sales  No. 
B-79-47  for  sale  of  salvable  Jl^.  fix- 
tures and  special  tooling  for  the  man- 
ufacture of    turbine    blading,    located 
at  Joshua  Hendy  Iron  Works,  Sunny- 
ale,  Calif. 


U.  S.  P«».  21/1119 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  HOOFS 

GREEN  HOUSES 

For  «iitim«t«»,  or  •n|iin*«rinr  d««i(in« 
rovtritiR  ■  romplfte  in*t*llation,  inrliid- 
ing  thcct  inttal  r«qiiir«in«nu  .  .  . 

CALL.  ..  iXBROOK  1185 

ExrliKiv*  Dirtribntor*   for 

Norlhfrn    Cii<li(omi« 

McKune  Metal  Products  Co. 

2U  Tvhama  St..  Son  ProncUce,  3 


1/20/47 

Steel    Roof    Deck 

Low  and  Only  Bidders 

COLUMBIA  BASIN  PROJECT, 
Washington.  —The  following  submit- 
ted bids  January  6  to  the  U.  S. 
Bureau  of  Reclamation.  Denver. 
Colo.,  imder  Spec.  1566  for  furnishing 
and  delivering  f.o.t).  cars  at  the  shii<- 
plng  point  or  f.o.b.  cars  at  Odalr. 
Wash.,  the  steel  roof  deck  for  the 
machine  shop  at  Grand  Coulee  Dam, 
Columbia  Basin  Project,  Washington. 
The  roof  deck  -.vlll  be  Installed  by  the 
government : 

Tucson  Steel  Co.,  Denver,  Colo., 
$7000;  bidding  on  18  erau^e  ferra- 
hoard;  ship  210  days;  120.000  lbs.; 
f.o.b.  Young.'itown.  Ohio;  terms  net 
FVlce  clause  given. 

H.  H.  Robertson  Co..  Plttsburgli, 
Pa..  $9410.16;  ship  R  weeks;  no  weight 
given ;  fob.  destination ;  terms  net 
Price    clause    given. 

Golrflnmlth  Metal  l>ath  Co.,  Cin- 
cinnati,   Ohio.    $11,100.26.    bidding    on 
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BUILDERS  BROKERAGE  COMPANY 

1430  Allco  Street 
OAKLAND  12.  CALIF.  TWInoakt  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hard  to  Get**  items  jor  you. 
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The  ORIGINAL  Pre-sealed  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hot  water  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


Tl  XnW      MAW 


DURflNT  INSULATED  PIPE  COMPANY 


kllNN>MEDE    ST 


PALO    ALTO     CAL 


Dltfrlbaf«tf  fy 

NEIL  H.  PETERSON  COMPANY 

1129  FOLSOM  STREET  SAN  FRANCISCO  3.  CALIP. 

fftoR*  UNdcrklli  lOSO 


Washington,  Oregon  and  Tonitory 

of  Alaska: 

C.  H.  LANQOON  COMPANY 

72  Vina   8tr«ot 

toatti*  1,  Washington 

Phono  BLIIott  02S0 


Southern   CalJfornlai 
ENGLISH  A  tAUER,   Ino. 

Los  Angslos  11,  Cstlf. 

Phono   Richmond   6316 
1978  South  Los  Angolos  St., 


ship  120  days  (anchor  bolts).  360 
days  for  balance:  488,000  lbs;  f.o.b. 
Kansas  City,  Kan.:  terms  net;  no 
equalization    offered. 

Thompson  Pipe  &  Steel  Co.,  Den- 
ver, Colo.,  $82,540;  ship  90  days  (an- 
cbo,-  bol'.'^i,  V40  days  lor  balance; 
U2,000  and  78,000  lbs.;  f.o.b.  Denver, 
lt:ii.,:>    uci ;    no   equalization   offered. 

Union  Steel  Co.,  Lbs  Angeles,  Calif, 
196,648;  ship  90  days  (anchor  bol^s), 
l/^d'l^'s  for  balance;  640  lbs.,  37  tons, 
9BS  tolu  from  Laos  Angeles;  terms 
lit  I;    no    equuUzatiun    offered. 

Western  Pipe  and  Steel  Company 
of  California,  L,os  Angeles,  f.o.b.  L.os 
Angeles,  J107,et;p,  710,000  lbs.,  no 
equalization :    net. 

Bethlehem  Steel  Co.,  Bethlehem, 
Pa.,  f.o.b.  Steelton,  F'a.,  $110,000,  479,- 
000  and  73,000   lbs.,   no  equalization; 


Assets  Administration,  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  machine  tools  at  fixed  prices 
to  priority  claimants  and  normal 
trade  channels  concurrently,  with  the 
closing  date  set  for  January  29. 

1/17/47  43 

Sale  of  Trucks 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  33  Berry  St, 
San  Francisco,  Calif.,  announces  sale 
of  industrial  lift  trucks  and  dollies 
to  priority  claimants  and  normal 
trade  channels  concurrently,  with  th6 
closing  date  set  for  January  27  to 
March  3. 


Bernardino  Co.— Until  February  19.  2 
P.  M..  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg.,  San  Francisco.  Calif.,  for 
furnishing  and  installing  new  oiJ- 
buming  equipment,  U.  S.  Post  Office, 
San   Bernardino,  Calif. 

Specifications  obtainable  from   the 
at>ove  office. 


44 


1/20/47  •   43 

Sato    of    Construction     Machinery 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Administration,  30  Van  Ness 
Ave.,  San  Francisco,  announces  sal«^ 
of  unused  and  used  construction 
machinery  and  farm  equipment  to 
dealers  on  Jan  23  in  Masonic  Hall, 
25  Van  Ness  Ave.,  San  Francisco, 
Calif. 


43 


1/20/47 
Water  Matara 

Low  and  Only   Biddora 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  January  17  to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3802  for  furnishing  and 
delivering  100  ?-inch  and  50  l^-inch 
water  meters  for  the  Water  Depart- 
ment: 

Hersey  Manufacturing  Co..  San 
Francisco,  (1)  $100.80.  (2)  $67.20,  net 
30  days,  delivery  subject  to  delay. 

Neptune  Meter  Co..  San  Francisco, 
(1)  $81.90,  (2)  $64.60.  2%  30  days,  de- 
livery 90  days. 

Pittsburgh  Equitable  Meter  Divi- 
sion, San  Francisco,  (1)  $88.20,  (2) 
$58.80,  net  30  days,  delivery  4  or  5 
months  after  receipt  of  order,  8 
months  completion. 


1/17/47  43 

Prefabricated  ^eol  Bldg.  (Furnish) 
Bids  Wanted       V. 

BOISE  PROJECT.  Idaho.  —  Until 
February  19.  2  P.  M..  blds^will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver.  Colo.,  under  Spec 
1651  for  furnishing  and  delivering 
f.o.b.  cars  at  Notus,  Idaho,  one  (1) 
40-foot  by  60-foot  prefabricated  steel 
building  for  a  machine  shop  at  Notus, 
Idaho,  Payette  Division,  Boise  Proj- 
ect. The  building  will  be  erected  by 
the  government.  No  charge  for  copies 
of  the  specifications  to  prospective 
bidders;  to  others,  $0.50,  not  return- 
able. 


1/17/47 
Elevator  Cable 
Bids  Wanted 

SAN  JOSE.  Calif..  Santa  Clara  Co. 
—Until  January  29.  2  P.  M.,  bids  will 
be  received  by  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer. 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco,  Calif.,  for  new  elevator 
cable,  U.    S.   Post   Office.    San    Jose, 

Calif. 

Specifications  obtainable   from  the 

above  office. 


\LT  Dwelling,  $600;  1867  27th  Ave> 
owner.  J  Marines,  prem;  builder, 
G  Harder.  632  44th  Ave. 

ALT  Store.  $3500;  1325  Stockton: 
owner.  A  Fieri,  et  al.  prem;  build- 
er. Leo  Dal  Bon.  1307  Oilman  Ave; 

ALT  Apts.  $2600;  670  Waller  St: 
owner.  Sidney  Osborne,  1734  Bro<i- 
erick;  builder.  Leonard  Salomon, 
1734   Bfoderick. 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 
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SUB-CONTRACT 
INFORMATION 


43 


1/17/47 

Water  Storage  Tank 

Contract  Awarded 

MISSOURI      BASIN      PROJECT. 
Wyoming.— Western  Pipe  &  Steel  Co. 
of  California,  200  Bush  St..  San  Fran- 
cisco,  Calif.,  at  $3875,   ship  210  days, 
33,906.    50    and    1700    lbs.,    f.o.b.    San 
Francisco,   terms   net,   awarded   con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation.   Denver.    Colo.,    under    Spec. 
1490    for    furnishing     and    delivering 
f.cb.   cars   at   the   shipping   point   or 
f.o.b.    cars   at    Bonneville,    Wyo.,    one 
40,000-gallon,  welded  steel  water  stor- 
age tank   for  the  water   supply  sys- 
tem   at    Boysen    Government    Camp, 
Boysen  Unit.  Missouri  Basin  Project, 
Wyoming.  Connecting  electrical  cno- 
dult  and  wiring  between  the  heaters 
and  controls  will  be  furnished  by  the 
government     Shop     painting     of    the 
materials  will    not    be    required.    The 
tank   will  be   erected  by  the  govern- 
ment. 


1/20/47  44 

Clean  and  Paint  Tanks 
Contracts  Awarded 

OAKLAND.  Calif.,  Alameda  Co.— 
R.    W.   Reade  &   Co.,   2019  Blake   St., 

Berkeley,  at  (1,  2  and  3)  $5385.86, 
discount  5%,  and  J.  H.  Mohr,  Inc., 
1685  Kansas  St.,  San  Francisco,  at  (5) 
$1848,  awarded  contracts  by  the  East 
Bay  Municipal  Utility  District.  Room 
406,  512  16th  St.,  Oakland,  Calif.,  un- 
der LS-375  for  cleaning  and  painting 
interior  of  the  following  tanks:  (Sch. 
1)  Forest  Park  tank;  (Sch.  2)  Gwen 
tank;  (Sch.  3>  Crest  tank;  (Sch.  4) 
Garber  No.  2  tank;  (Sch.  5)  San  Pablo 
tank. 

No  award  was  made  on  Schedule  5. 


1/17/47  ** 

New   Plumbing   Fixtures  (Furnish 

and   Install) 
Bids  Wanted 

BELLINGHAM,  Wash.— Until  Feb. 
12.  2  P.  M.,  bids  will  be  received  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer,  838  U.  S.  Ap- 
praiser's Bldg..  San  Francisco,  Calif., 
for  furnishing  and  installing  new 
plumbing  fixtures,  etc..  In  Post  Office 
and    Courthouse.    Bellingham.    Wash. 

Specifications  obtainable  from  the 
above  office. 


RECORDED 
NOTICES 


4S 


1/17/47 

Radial   Gates 

Bids    Rejected— To    Be    Readvertlsed 

as  Spec.  1658  to  Open   February  24, 

2  P.   M. 

BOISE  PROJECT.  Idaho.  —  Bids 
submitted  June  5  have  been  rejected 
by  the  U.  S.  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1330  for 
furnishing  and  delivering  f.o.b.  ship- 
ping point  or  f.o.b.  Mountain  Home, 
Idaho,  at  the  option  of  the  bidder,  | 
two  25-ft.  by  22-ft.  radial  gates  with 
5-in.  diameter  rollers,  pin  bearings,  | 
10-ln.  wall  plates  with  butt  splices 
and  gate  sills ;  two  40,000-lb.  capacity 
motor-driven  radial  gate  hoists  for 
Installation  in  the  spjillway  at  Asider- 
son  Ranch  Dam,  Boise  Project.  Idaho. 

1/17/47  ,   .        ^         *' 

Sale  of  Electrical   Material  and 

Equipment  ,,   ^,, 

SAN  FRANCISCO.  Calif.  -  UntU 
January  29,  11  A.  M.,  bids  will  be 
received  by  the  War  Assets  Admin- 
istration. 33  Berry  St..  San  Fran- 
cisco 7.  Calif.,  for  sale  of  electrical 
material  and  equipment  to  non-prior- 
ity purchasers. 

1/17/47  ** 

Sale  of  Machine  Tools 

SAN  FRANCISCO.  Calif-The War 


1/20/47  4* 

Weed    Control— Bids    Wanted 

PORT     CHICACK).     Calif.,     Contra 
Tosta    Co.— Until    Jan.    29,    2    p.     m. 
bids    win    be    received    by    the    12th 
Naval   District.    Public  Works    Dept.. 
Room    A-109.    Federal    Office,  Bldg.. 
Civic    Center.    San    Francisco,    Calif., 
under    Spec.     18267     for    removal     of 
weeds  and  weed  control  preparatory 
o  planting  ice  plant  at  Naval   Mag- 
azine,    Inland     Area.     Port     Chicago. 
?.a.\it.  Work   includes  cutting  and  re- 
moval  of    existing    grass   and    weeds, 
fpraying   with    a    herbicide,    spraying 
with    a    soil    sterllant.    cultivation    of 
orchard    and    maintenance,    complete 
and  ready  for  use 

Pl.ans  and  specifications  obtainable 
from  Public  Works  Dept..  Design 
Division.  Rm.  A-119.  Federal  Office 
Bldg.,  Civic  Center,  San  Francisco. 
Calif.,  upon  deposit  of  check  or  pos- 
tal monev  order  for  $10  payable  to 
Chief  of  Bureau  of  Yards  &  Docks. 


\  •« 


1/20/47 

Correction 

Ventilating — Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— W.  B. 
Baker  &  Co..  1112  Mission  St.,  San 
Francisco.  Calif.,  at  $1352.  submitted 
low  bid  to  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  ventilating  new  generator 
room.  New  Mint  Bldg.,  San  Francisco. 

Calif. 

Other  bidders  January  15  were: 

Comfort  Air.  Inc.,  San  Francisco, 
Calif.,  $1886.45. 

Gilmore  Air  Conditioning  Co.,  San 
Francisco,  Calif.,  $2064. 

Pacific  Heating  &  Sheet  Metal  Co., 
San  Francisco,  Calif.,  $2365. 

Fred  J.  Early  Co.,  San  Francisco. 
Calif.,  $3259. 

Correction  in  low  bid. 
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ATTENTION 

BUILDERS! 

We  have  a  complete  stock  of 
Lumber  for  immediate  delivery 
and  WILL  SHIP  STRAIGHT 
CARS  TO  COVER  THE 
BULK  of  your  requirements. 

FIR — Dimension 
and  Boards 

SIDING  -  FLOORING 
LATH  -  SHINGLBS 
SHAKES  -  TIMBERS 


LUMBER 
DISTRIBUTORS 

of. San  Francisco,  Ltd. 

367  BAYSHORE  BLVD. 
ATwoter  8174 


1/17/47 

Fuel  Oil   Burners  (Furnish  and 

Install) 
Low  and  Only   Bidders 

RENO.  Ncv.— Savage  &  Son,  Inc., 
628  S.  Virginia  St.,  Reno.  Nov.,  at 
$1235  submitted  low  bid  January  13 
to  the  City  of  Reno.  T.  L.  Taylor, 
city  clerlt.  Citv  Hall.  Reno.  Nev.,  for 
fuml.shlng  and  installing  two  pres- 
sure type  fuel  oil  burners  In  the  ex- 
isting furnace  in  Reno  Recreation 
Bide.  303  S.  Center  St.,  Reno.  Nov.. 
together  with  one  1000-gallon  fuel 
tank  and  other  incidental  equipment. 

Other  btds  were:  - 

Stevens  Heating  *  Supply  Co., 
Reno.   $1390. 

National  Coal  Co..  Reno,  $2284. 


1/17/47  ^        ,   ^     ** 

Oil   Burning    Equipment   (Furnisn 

and   Install) 
Bids  Wanted  ,,^       _ 

SAN    BERNARDINO,     Calif.,     San 


aXT  Garagc!$2500;   NW   cor  h-actnc 
&  Montgomery;  owner,  B  &  H  Mo- 
tors; builder.  L,  Sartorio,  2627  Lom- 
bard  St. 
ALT    Baker>'.    $2000;    886    Geary    5m: 
owner,    J    Motzer.   2048   Market    St ; 
builder.    Ira  W   Coburn,   2048  Mar- 
ket. 
ALT    Warehouse    ft    office.    $1000 ;    7 
Front     St;     owner.     Tildtn     Sales 
Bldg;  builder,  Phoenix -Slmpton  Co. 
520-6th  St.  „...,. 

ALT   Commercial,   $2000;    118-124    1th 
St;     owner,     J     Allec     Estate,     310 
Kearny ;     builder,     Phoicnix-Simpton 
I      Co.    520-6th    St. 

lALT  Commercial.  $500;  219-222  Na- 
toma  St;  owner.  Silver-Stahl  Corp; 
builder.  Phoenix -Slmpton  Co;  620 
6th   St.  „    „ 

l-STORY  fr  whse.  $14,800;  E  Barn- 
weld  235  So  Jerrold;  owner,  Mon- 
terey Dist  Co.  390  Kansas;  builder, 
day  work;  plan  by  Keith  Held, 
Berkeley,    Calif.  _ 

1-STORY  fr  whse.  $20,000;  E  Bam- 
weld.  302  So  Jerrold ;  owner.  Louis 
Rossi;,  1078  Hampshire;  builder, 
dav  work:  plan  by  Keith  Reid. 
Berkeley,    Calif.  ^       ,,^^^ 

1-STORY     fr     dwellings,      (3)     $7000 
ea;    W    45ih    Ave,    325,    380,    ft    475^ 
•So    Taraval ;     owner    and     builder; 
C   T    Lindsay   Co.  824   Taraval. 
1-STORY     fr     dwellings.      (2)     $6000 
ea;    .SW    cor    Head    &    Randolph    & 
W    Head    39    So    Randolph ;    owner, 
and  builder,  H.  A    '/hrall.  351  Head. 
1-STORY    fr  dwelling,       tiSOO;    NW 
Ellis    375    NE     Esmeralda;     owner 
and   builder,   McDonald  &   Johnson. 
9C8    Rutland. 
ALT  Store,  $2000;  131  Columbus  Ave; 
owner.     Free     Flllp*no     Benevolent 
Society,   204    Marine   Bldg;    builder, 
Phoenix-Simpton    Co.   520   6th   Ave. 
ALT    Dwelling,    $200t>;    4030    Mission 
St-    owner.   Chas   Sousa,   2048   Mar- 
ket   St;     builder,     Ira    W     Coburn, 
prem 
ALT  Store,  $3000;  150  Powell;  owner, 
Nate  Casard.   prem;   builder.   Wood 
Bros   Ctnst    Co.    1878   Market    St; 
ALT    Store.    $1400;    25   West    Portal; 
owner.     Eezy     Freeze     Co,     prem; 
builder.  E  W   Perkins   ft   Sons.   425 

ALT  Apta.  $2000;  512  Van  Ness  Avo 
ownci.  A  deUrioste,  prem;  build- 
er.   J    Ar\'id    Johnson.    412    Fioche 

St' 
ALT    Hotel.   $1800;   242   Turk;    owner, 

Hotel     Hoding    Co,     625     Bush     St; 

builder,   O.scar    Presco   ft   Sons,   250 

Lungton    St. 
ALT    Stores    ft     Office.s.     $800;     2048 

Market  St ;  owner.  Estate  of  A   w 

Coburn,     c/o     contractor:     builder, 

Irn    W    Coburn,    2048    Market    St. 
ERECT     Elec    sign,     $700;     470    10th 

Ave;     owner.     S     F     Brewing     Co, 

prom;   builder.  Elec  Prod  Corp.  910 

Hnr'lson. 
ALT   Dwelling.    $2000     2816  Clay    St; 
i     ownT      Ravmond      Gaylord,      1734 
I     Brodorick,     builder,    Leonard     Sal- 

nnoii.     1734    Broderick. 
ALT  Whse.  $1000:  915  Bryant;  own- 
-  er     Frank    Connell.    275    Diamond ; 

btilldcr,   J    Arvid    Johnson,    412  ,P1- 
'     orhe   8f 


NEW  STORE  FRONT,  $1000;  629 
Van  Ness  Ave;  owner,  Ray  Mar- 
tinez; contractor,  Peter  B  Vuki- 
cinich. 

BUILDING    (class   C),    $25,000;    rear 
of    3030    Mission    St;     owner,    Jess 
Lanning;   contractor,  John  Farrell; 
'engineer,  C  E  Seage. 

REMOVE  PARTITION.  $5600;  240 
Stockton  St ;  ■owner.  Transcontinen- 
tal &  Western  Air  Lines ;  contrac- 
tor. Empire  Construction  Co. 

ALTER  .(storeroom  to  apartment) 
$750;  1736  Greenwich  St;  owner,  S 
Blumenthal ;  contractor,  E  Lom- 
bard!. 

BUILDING  (2-story,  frame).  $14,000; 
E  side  Polk  St  87.10  N  Lombard  St ; 
owner  and  builder.  Oliver  M  Rous- 

BUILDING  (2-story,  frame).  $14,000; 
E  side  Polk  St  117.11  N  Lombard; 
owner  and  builder.  Oliver  M  Rous- 

BUILDING   (2-Btory.  frame).  $12,600; 
E    line   48th    Ave    100   N    Kirkham; 
owner  and   builder.   E  W    Perkins; 
architect.  C  O  Clausen. 
BUILDING   (2-8tory.  frame).  $12,600; 
E    line  48th   Ave    125    N    Kirkham; 
owner   and    builder,   E  W   Perkins ; 
architect.  C  O  Clausen. 
BUILDING  (class  C).  $12,000;  SE  cor- 
ner Tennessee  and  23rd  Sts;  owner 
and     builder.    Cleveland     Wrecking 
Co ;  engineer,  C  Seage. 
BUILDINGS     (l-8tory,     frame)      (3). 
$7800  each ;  E  47th  Ave  150,  175,  200 
N   Ortega    St ;    owner    and    builder, 
Superior  Building  Co. 
ALTER  STORE  FRONT,  $1000;  4599 
Mission    St ;    owner,    Joe    Giannini ; 
contractor.  Mel  W  Bosnos. 
APARTMENT    (addition  to    bakery). 
$6000;  98  Leland  Ave;  owner.  Wil- 
liam    Gkvia;     contractor.     Mel     W 
Bosnos. 
ALTER    OFFICE.     $2300;     19th    and 
Tennessee  Sts ;  owner.  A  B  Chsince 
Co;  contractor,  Erbentraut  ft  Sum- 
Summers. 


1706>12  J  8t;  owner,  Gus  Verros: 
builder.  Nelson  ft  Gahdy,  Routs  1. 
Box   1850. 

DWELLINGS  (5-room)  (6).  $8400 
each;  4507.  4318,  4601,  4607.  4813, 
4619  C  St ;  owner  and  builder,  Jo- 
seph  L  BInet. 

ALTER  BUILDING,  $700;  1824  Stock- 
ton Blvd;  owner.  John  Buell;  build- 
er. Charles  Guth.  1515  27th  St. 

STORAGE  BUILDING.  $700;  702 
57th  St ;  owner.  Bertha  Poe;  build- 
er, Pesce  Bros.  1028  58th  St. 

ADD  TO  GARAGE,  $700;  1173  Marion 
Way:  owner  and  builder,  E  A 
Hollidav.  premises. 

SHED,  $400;  1517  Capitol  Ave:  owner 
and  builder,  A  E  Wilson  ,premlses. 

OARAGE,  $400;  8516  T  St;  owner  and 
builder,  A  Y  Meier,  premlsea. 


SANTA  CLARA  COUNTY 


GARAGE.  1350:  Independence  off 
Mlddief  ield ;  owner  and  builder  Ann 
Gregory,  Route  1,  Box  178E,  Ml 
View. 
DWELLING,  $8000:  east  side  Rich- 
land, north  of  Curtner ;  owner,  John 
Mattern ;  builder.  S  E  Barth. 
DWELLING.  $7600;  Lot  8,  California 
St,  Campbell;  owner  and  builder. 
Chris  Myhre,  Lenox  oHtel,  Ban 
Jose.  „.  ^ 

ALTERATIONS,  $600;  Sierra  Vista 
and  Hackett;  owner  and  builder, 
Carl  Bolan,  Route  1,  Box  14  IE,  Mt 
View.  ^     .^ 

DWELLING,  $6000;  Lot  «,  aouth  side 
Kammerer ;  owner  and  builder,  L  C 
Fuller,   169  Scharff  Ave,   San   Jose. 
DWELLING,    $8000;    Nickells    Tract, 
near  Blossom  Hill  and  Union;  own- 
er and  builder,  C  Feak,  P  O  Box  62. 
A-Kncw. 
DWELLING,  $8000;  Lot  26,  Crowner 
Rd,  Morgan  Hill;  owner  and  build- 
er, Ralph   Step,  Route  1.  Box  87D, 
San  Jose. 
DWELLING,  $6000;  Lot  2,  McCreery 
Ave;  owner  and  builder,  J  A  Hath- 
erley,  1800  E  San  Antonio  St,   San 
Jose. 
DWELLING,  $7000;   Lot  208,  Arietta 


OAKLAND 


ALTERATION  ft  Add.  $10400;  333 
17th  St;  owner.  Pacific  City  Lines; 
builder,  F  H  White.  331  17th  St; 
plans  by  Carl  S  Reploglo.  510  Blvd 
Way 

ALTERATION.  $1000;  1901  Poplar 
St;  oAvner,  Wester  Paper  Box  Co: 
builder,  Christenren  ft  Lyona,  3464 
Harlan  St ;  architect,  Alben  Fro- 
berg  3454  Harlan  St. 
-STORY  dwelling,  $7500;  6B36  Colton 
Blvd:  owner,  Eklward  F  Jones; 
builder,  Chopin  ft  Whltson,  1990 
Mountain  Blvd;  arch.  John  D  Wag- 
enet,  Femwood  Dr. 


SACRAMENTO 


BUILDING  (auto  paint  shop),  $7500; 


r 
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ENGINEERING 

IN 

WOOD 

Laminated  Beams,      ( 
Arches,  TruM«» 

STRUCTURES 


] 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  •  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Morrison  Strs«t       DOHglos  5583       Son  Francisco 


GEORGE  M.  PHILPOTT  CO. 
Iryoaf  b«t.  9tli  aad  10th  %H..  S.  P. 


COMPRESSORS 

PUMPS 
CONCRETI  IREAKERS 

RENTAL   SERVICE 

Drill  SfMl    •    Qadt    -    V'l*ltt 

WIr*  Rep«  and  PIHIaft 

■all  ft  RelUr  ■•orlags 

SAN  PRANCISCO 

HiMleck  S47S 
OAKLAND 

HUmbeldf  145* 


PIPE  INSULATION 
Holds  ^Hf  Al/ Inside 

Architects,  Engineers,  Plant  Suoer- 
intendents  all  specify  FIBERGLAS 
Hold-the-Hcat  Insulation  for  steam 
and  hot  water  heating  systems,  sicam 
«ind  process  piping  and  equipment. 

Tops  in  Thermal  Efficitmy  because  it  is 

IIONTWIIONT   VWimiMWIOOr  tAStTOOSi 

MRMANINT  lOW  IN  COST 

HOT  NAIMID  Sr  MOISTURI 

Piow  availahle  at  your  imulaticn  supply 
house  or  call 


OJHtH 

riBtHOLAS 

UStS: 

IIICTIICAI  INtUlATION 

COID  INSULATION 

COMfORT  INSULATION 

DICORATIVI  rAIRICS 

riLTIR  ClOTHS 

DUtTtTOr  niTIRS 

SNIP  INSULATION 

SOUND  DIADtNINC 

ROOf  MCK  INSULATIOM 

ROOflR-S  MOP  YARM 


WESTERN  FIBERGLAS  SUPPLY.  LTD 


0/ST«(BUTO»S 

SAN    fRANCISCO 

7J9  Bfyiif«»  %•'►»♦ 

SUft»r    i967 


f  NOfNFf  AS 

OAKtAND 
S36    ifrf    Street 
TWinoaht  14S* 


CONrRACrORS 

rRESNO 

JOS   Moion  RuHdinti 

Ph*n«  S-e916 


I 


t^i^mmmmm 
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DA4J-Y     PACIFIC     BUILDER 


MONDAY.  JANUARY  20.  1947 


A.V ;  owner  Donald  Hiatt.  36  Brook- 
lyn Ave,  San  Joae;  builder,  Hlatt 
Bros. 

DWELLING,  18000 ;  Ferris  and  Loma ; 
owner  and  builder,  W  A  Murray, 
146  New  York  Ave.  Los  Oatos. 

DWKLLINQ.  17000;  Lot  10,  Fewtrell 
Dr,  Campbell;  owner,  Peter  Alello, 
San   Jose;   builder,  Kindt  A  Ronk. 

DWELLING.  $7000;  Lot  14,  Fewtrell 
Dr,  Campbell;  owner.  Harold  K 
Keoo;    builder,   Kindt  &  Ronk. 

DWELLING.  18000;  McKee  Rd;  own- 
er  and  builder,  Ben  Zwelgle,  103  N 
S3rd  St,  San  Jose. 

DWELLING.  12000;  E  William  St; 
owner  and  builder,  Marie  Neumer- 
Bter.  1224  E  William  St,  San  Jose. 

DWELLING,    J6800;    1581    Isabel   Dr, 


Classified  Advertising 


off  Meridian;  owner  and  builder, 
Howard  WalU,  1581  Isabel  Dr.  San 
Jose. 


ALAMEDA 


1—    MISCELLANEOUS 

^1  ■I— I  ,  ■  ■  ■  I  <  I   »    I 


Are  you  Interested  m  w<>ll-tralned 
quail/led      men?       SUPERINTEND 
ENTS.  ARCHITECTS,  ENGINEERS, 
DRAFTSMEN,    SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEEEfS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS.    OFFICE    HEI.J^'. 
For  further  information  call 
E.   STEVENS,   GArfleld    1617 
Technical  Positions  Agency 

bo6KktEiriiN6  fieRVICE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SEa- 
brlght    4462. (tf) 

EXPERT  DRAFTING  8ERVICSS. 
FREE  LANCE.  Phone  ORaystone 
4243.  (tf) 

2—     HELP  WANTED 


Exp«>rlenced  OFFICE  MAN  for 
PLANING  MILL  Reply  Box  48, 
Redwood   City.  (tf) 

3— -POSITION  WANTED 


DUPLEX  (l-8tory,  8-room),  $10,600; 
1914-16  Chestnut  St;  owners  and 
builders,  A  H  and  L  G  Rahlves, 
1630  Webster  St,  Oakland. 

WAREHOUSE  (1 -story,  steel),  |12,- 
000;  foot  of  Sherman  St;  owner 
^nd  builder,  Pacific  Bridge  Co,  333 
Kearny  St,  San  Francisco. 

ADD  KOOM,  $500;  2514  Central  Ave; 
owners  and  builders,  Harvey  and 
Clara  Miller,  premises. 

RESIDENCE  (2-8tory  5-room).  $6500; 
1432  Sherman  St;  owner,  George  A 
Sturtevant,  200  High  St;  plans  by 
Ben  V  Harry,  2924  Domingo,  Berke- 
ley. 

FORGE  PLANT  (1-story,  1-room, 
steel),  $11,000;  2306  Blandlng  Ave; 
owner,  Arnold  W  Buck,  2250  San 
Antonio  Ave;  engineer,  J  Y  Long 
Sc  Co.  Easton  Bldg,  Oakland. 

GARAGE  and  WORKSHOP,  $800 ;  225 
Lincoln  Ave;  owner  and  builder, 
George  W  Pearson,  premises. 

DWELLING  (l-story.  5-room).  $8500; 
32±-k  Adams  St ;  owner.  Frank  W 
Baker,  2514  Eagle  Ave ;  builder,  S  J 
Dowllng.  2800  Clay  St;  architect, 
Guy  L  Rosebrook,  1701  San  Leandro 
Blvd.  San  Leandro. 


Completion  Notices 


CONTRA    COSTA    COUNTY 


A  YOUNG  VETERAN  whose  varied 
experience  includes  EXPEDITING 
and  SUPERVISION  ON  HOME 
BLDG..  YARD  SUPERVISION  and 
OFFICE  WORK  for  Retail  Lumber 
and  Supply  Firms"  and  FREE  LANCE 
WHOLESALE  SEHL-LING.  desires  po- 
sition as  assistant  to  manager  of 
small  retail  yard,  assistant  to  Con- 
tractor or  as  Mfg.'s  Representative. 
Reply  D.  A.  Bartholomew.  1743 
Spencer  St..  Napa.  Calif. 

Gentleman  with  12  years  exp.  in 
the  building  game  would  like  a  posi- 
tion with  Bldg.  Mtl.  Co.  as  salesman 
or  plant  superintendent.  Excellent 
references.  Reply  Box  117,  c/o  Dally 
Pacific  Builder.     

Steady  Position  with  Centraotor, 
have  '46  Ford  Flatbed  Truck,  equipped 
with  lumber  roller.  Call  or  Phone  Ed 
Drosynski,  879  Brunswick  St..  San 
Francisco.  JUnlper  7-6968.  1/30 


Geary.  Edmund  P  Demartlni   to 
whom  It  may  concem.Jan.  16,  1947 
Jan.    16,    1947— NE    Thor    Ave   87.6 
SE   Surrey.    Sig    J    Olafsson    to 
whom  it  may  concem..Jan.  16,  1947 


Liens  Filed 


CONTRA  C08TA  COUNTY 

Recorded  Amount 

Jan.  14.  1947— Lot  7  and  ptn  Lot  8, 
Block  25,  Town  of  Antioch.  Flem- 
ming-  &  Rogers  vs  H  L  Howse. 
et  al -..$466.60 

Jan.  15,  1947— Lot  630,  Haciendas. 
Del  Orinda,  Unit  No  6,  Orinda. 
American  Sheet  Metal  &  Roofing 
vs  AUyn  S  Wool,  et  al $6,306.87 

Jan.  15,  1947 — I^retnises  described  as 
No  618  Macdonald  Ave,  Richmond. 
M  C  Jewett  vs  Sam  Rappapport, 
et  al  $939.90 

SAN    FRANCISCO  COUNTY 

Recorded                                        Amount 
Jan.    16.   1947 — Labor  and   material, 
N  John  75.6  E  Mason.  James  Lo 
Lemp   vs   Tom    Shee    Shenn   and 
First  Doe  Kwal $350.00 

Non-RespcibiUty 


Man  wants  opening  with  Industrial 
Electrical  Contractor  Estimating  and 
some  selling.  Reply  Box  114.  c/o  Dally 
Pacific  Builder.  1/20/47 

4—  WANTED 

To  buy  8  to  10  cu.  yd.  SCRAPER. 
Le  Fnant  Choate  or  Le  Toumeau 
Phone  THomwall.  2266. 

(W23/47 

5—  FOR  RENT 

6  to  8  cu.  yd.  DUMP  TRUCK:  60 
CATERPII.I^R  TRACTOR  with 
DOZER   Phone  JUnlper  7-0322.         tf 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS.  STACKERS. 
TRUCKS.  Pacific  Carriers.  Oakland. 
KE   4-1661. 


"tAR?AULW&.  fKMTfl  A  eXMP: 
ING  EQUIPMENT.  Sullivan  Awning 
Co..  801  South  Van  Ness.  Phone  MI. 
3085.  2/9 

6-yd."  DUMP  TRUCK,  1942  Dodge, 
with  a  1946  motor,  new  tires,  for  rent 
with  driver  by  day.  week  or  montb. 
Phone  overland  4258  after  5:30  P.  IL 

tf 


FOR  SALE 


Corriijcatert  ALUMINUM  SHEETS. 
19  gauge,  G36-Jn.  45Hx96-ln.  Alum- 
inum Products  Co.,  3245  16th  Street. 
Phune  UNderhlll  2166  or  SUtter  6700. 

"AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  AI..UMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf) 


DO  YOU  NEED  NAILS? 
We  have  a  limited  quantity  of  6.  8. 
16  and  20  common  which  are  avail- 
able for  immediate  delivery.  L.  B. 
CRANDALL.  875  Mission  St,  Baa 
Francisco.  Phone  SU.  8266.  tf 


Recorded  Accepted 

Jan.  13.  1947— Lot  6,  Carlsa  Tract, 
near  Walnut  Creek.  Helen  R  Mc- 
Collum  to  whom  it  may  concern 

Jan.    7,   1947 

Jan.  13,  1947— Lot  6,  La  Collna  Sub- 
division near  Richmond.  Edward 
K  Sampson  to  whom  it  may  con- 
cern  Jan.    9,  1947 

Jan.  13,  1947— Ptn  Lot  3,  Block  2, 
Map  No  2.  Walnut  Heights,  Wal- 
nut  Creek.    George   H   Jesser   to 

Joseph  Brown Jan.  8,  1947 

Jan.  13,  1947— Ptn  Lot  &  Graceland 
Wlalnut  Home  Sites,  Walnut 
Creek.  Garfield  V  Policy  to  Hans 

Rodde Jan.   10.    1947 

Jan.  13,  1947— Lot  41,  Block  3,  East 
Richmond  Boulevard  Tract.  Rich- 
mond. R  E  Griffith  to  Earl  Flory 

Jan.  10.  1947 

Jan.  18,  1947— Ptn  Lot  35.  Subdivi- 
sion No  2.  Larkey  "Ranch,  near 
Walnut  Creek.  Herbert  R  Fair- 
child  to  whom  It  may  concern 

Jan.  10,  1947 

Jan.  14,  1947— Lot  12,  Block  8,  Mar- 
tinez Land  Co  Tract  No  2,  near 
Mttninez.  Roland  W  Prettyman 
to  whom  it  may  concern. .Jan.  4, 1947 
Jan.  14, 1947— Ptn  Lot  21,  Map  No  1, 
Del  Hambre  Terrace,  Walnut 
Creek.  Chas  W  Mosley  to   Blake 

&  Gallaway Jan.  18,  1947 

Jan.  15,  1947— Lot  48,  Block  O.  Berk- 
eley Highlands  Addition,  near  El 
Cerrlto.  Louis  G  Rahlves  to  A  H 

Rahlves.  et  al Jan.  14,  1947 

Jan.  15,  1947— Lots  70,  71  and  72. 
Pleasant  Acres.  Unit  No  2,  near 
Walnut  Creek.  C  Dudley  DeVel- 
blss  Co  to  whom  it  may  concern 

Jan.    13.    1947 

Jan.  16,  1947— Ptn  Lot  2,  Prtngle 
Ranch,  near  Walnut  Creek.  Elmer 
W  Miller  to  whom  it  may  concern 

Jan.    11,    1947 

Jan.  16,  1947— Lot  2,  Norlyn  Sub- 
division, near  Lafayette.  Stanley 
C  Dickson  to  whom  it  may  con- 
cern  Jan.   13,   1947 

Jan.  16,  1947— Ptn  Lots  18  and  19, 
Sec  24.  T  1  N,  R  6  W,  containing 
8.972  acres,  Richmond.  Flllce  St 
Perrelli  Canning  Co  to  Barrett  Sc 
Hllp Jan.  10,  1947 

ALAMEDA  COUNTY 

Recorded  Accepted 

Jan.  17,  1947— Lot  8,  Block  1,  Map 
No  8.  Regents  Park.  Albany. 
Eugene  S  and  Veronica  M  Dar- 
lington to  G  D  Gaeta    Jan.  16,  1947 

Jan.  17,  1947—3015  California  St. 
Berkeley.  Clarence  E  Banks  to 
Waldo  E  Bethel         ■     Jan.  13,  1947 

Jan.  17,  1947—4811  Tompkins  St. 
Oakland.  Al  Ware  to  C  R  Tlsher 
Jan.    17.    1947 

Jan.  17.  1947— Lota  18  and  19.  Block 
M.  Map  Iveywood  Tract.  Oak- 
land. Charles  E  Relschach  to 
whom  It   may  concern  Jan.  16,  1947 

Jan.  17,  1947—6429.  6441.  6447  E  14th 
St.  Oakland.  R  and  Primrose  C 
Perrott  to  whom  it  may  concern 
Dec.     1.    1946 

Jan.  17,  1947—1402  Srd  St,  Alameda. 
Edward  Berg  to^  whom  It  may 
concern  Jan.    16.    1947 

Jan.  17,  1947—6118  Majestic  Ave. 
Oakland.  Frank  T  Naylor  to  Bo- 
strom  A  Laverro „.Jan.  16.  1947 


SAN    FRANCISCO   COUNTY 

Jan.  17,  1947—140  Geary  St.  Hilda  S 
Newbauer  and  Wells  Fargo  Bank 
&  Union  Trust  Co.  trustees,  as  to 
improvements  on  property. 


Plumbing  Permits 


OAKLAND 


9213  B  St;  owner.  O  Bunker;  deal- 
er. Atlas  Htg  A  Vent  Co;  floor  fur- 
nace 

9204  B  St;  owner,  G  Bunker;  deal- 
er. Atlas  Htg  A  Vent  Co;  floor  fur- 
nace. 

971  73rd  Ave;  owner,  Ala  Homes 
Co;  dealer,  Atlas  Htg  A  Vent  Co; 
floor  furnace. 

3066  Champion  St;  owner.  J  Phil- 
lips; dealer,  Leonhardt  Strohmaier; 
floor  furnace. 

1077  7l8t  Ave;  owner,  J  Cadinha; 
dealer,  Leonhardt  Strohmaier.  floor 
furnace. 

2519  E.  15th  St;  owner.  Momes; 
er,  Leonhardt  Strohmaier;  floor  fur- 
furnace. 

483  49th  St;  owner,  Refisi;  deal- 
dealer,  Leonhardt  Strohmaier,  floor 
naCe. 

1042-1  Pippin;  o\vner,  Ala  Homes; 
dealer.  Atlas  Ht«  A  Vent  Co;  floor 
furnace 


Electrical  Permits 


1X5AM.  blnck  or  sandy.  $V  per  yd. 
CLEAN  BEACH  SAND.  Call  FI  2922. 

(tf) 

FOR   SALE 
8-lnch    SAW    mounted    on    2-wheeI 
trailer  with  15  H.P.  Continental  gaso- 
line motor.  $1000.  Phone  GArfleld  87S7. 

1/20/47 

"TKaTj s m^ rt??fi ft  No.  1S<>44  Ux- 
cetlent  condition,  6-ln.  plate  and  32nd 
and  hiAi  full  vertical  circle  and  10^- 
In  jwope).  $400;  ABNEY  HAND 
LEVEL,  excellent  condition.  $15; 
BRUNTON  COMPASS,  excellent  con- 
dition). $30;  7-100-ft.  SURVEYOR'S 
CHAINS.  Phone  LAndscape  68802. 
1/22/47 

NORT-F,    PORTABLE    CONCRETE 
BATCHING    P-LANT.    used    one   day. 
Fullv      automatic.      For      particulars 
phone  TUxedo  2735  after  6:00  P.   M 
_( 1/24/47) 

NEW  86-ln.  14-GAUGE  CORRU" 
GATED  CULVERT.  Phone  DElaware 
0677  or  Ban  Rafael  4748.  1/34/47 


2300  106  Ave;  owner.  T  Perry; 
plumber,  H  Lee ;  5  plumbing  fixtures ; 
4  gas  openings ;  12  water  connections. 

1161  7th  St;  owner.  Thomas; 
plumber,  J  Tancredy ;  2  gas  open- 
iagf ;  2  water  connections. 

1104  57th  St;  owner,  Don  Nelir 
Motors ;  plumber.  H  Salisbury ;  5 
pliAnbing   fixtures ;    2   gas   openings ; 

2  water   connections. 

8645  Thermal ;  owner,  Geo  Calder ; 
plumber,  Morrill;  5  plumbing  fix- 
tures; 4  gas  openings;  10  water  con- 
nections. 

2356  106th  Ave;  owner,  T  Perry; 
plumber,  H  Lee ;  5  plumbing  fixtures ; 

3  gas    openings;    11    water    connec- 
tions. 

907  Glendora  Circle;  owner.  D 
Lane;  plumber,  H  Lee;  5  plumbing 
fixtures;  3  gas  openings;  12  water 
connections. 

9754  Castlewood  St;  owner,  T  Per- 
ry; plumber,  H  Lee;  5  plumbing  fix- 
tures; 3  r^as  openings;  12  water  con- 
nections. 

2321  107th  Ave;  owner,  T  Perry; 
plumber,  H  Lee;  5  plumbing  fixtures; 
1  gas  openings;  12  water  connec- 
tions. 

2081  23rd  Ave;  owner.  J  Mora; 
plumber.  J  Freitaa ;  8  plumbing  fix- 
tures; 4  gas  openings;  16  water  con- 
nections. 

1029  62nd  St ;  owner  Perry ;  plumb- 
er. J  Freitas ;  16  plumbing  fixtures ; 
6  gas  openings :  30  water  connections. 

1337  102nd  Ave ;  owner,  De  Mont ; 
plumber,  O  Hanson ;  10  plumbing 
fixtures ;  12  gas  openings ;  36  water 
connections. 

No.  5  Pershing  Dr;  owner.  C  Jones; 
plumber.  H  Lee;  5  plumbing  fix- 
tures; 3  gas  openings;  11  water  con- 
nections. 

890-  Railroad  Ave;  owner.  Gen- 
eral Metals  Corp:  plumber.  J  Mar- 
.sony;  4  plumbing  fixtures;  6  water 
connections. 

882S  E  14th  St;  owner.  Milard : 
plumber,  J  Freitas ;  4  plumbing  fix- 
ture; 1  gas  opening;  10  water  con- 
nections 

2ni  Stockbrldge  Rd ;  owner,  M 
Shaw ;  plumber,  J  Freitas ;  5  plumb- 
mg  fixtures:  2  gas  openings;  10  wa- 
ter connections. 

76  Hamilton  PI;  owner.  Peters: 
plumber.  J  Freitas;  5  plumbing  fix- 
tures; 2  gas  openings;  10  water  con- 
nections. 


POSITIONS   OPEN 

S-464  — SURVEYORS,  for  plpeUne 
location  and  const  Long  Job.  Asia 
Minor. 

S-453  —  ESTIMATORS,  ejcper.  on 
quantity  takeoffs,  1  for  bldg.  matls., 
1  for  electrical  items.  Salary  open. 
Bay  Area. 

S-374— MECHL.  ENGR.  young,  for 
Lectureship  In  engrg.  dept  Intereat- 
ing  oppor.  in  South  Africa.  $2160- 
$2880  year  plus  transp.  and  living 
allowance. 


ENGINEERING  SOCIETIU 

PERSONNfL  SERVICE.  INC. 

(Ag*Bcy) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  r.  4 

GAHI«ld  9241        _ 


Furnace  Perinib 


1228  510  3rd;    owner,    :    con- 
tractor,  Schwabecher  Frye  Co;   sur 
vey. 

1229  22  California;  owner,  H  Gold- 
enberg;  contractor.  Decker  Elec. 
Const  Co;  14  outlets;  switches;  6 
plugs ;    service. 

1230-1232  various  locations;  own- 
er, Hoecker;  contractor.  Arc  Elec 
Co;  10  outlets;  10  switches;  10 
plugs ;    cable. 

1233  1231  Fillmore;  owner,  Val- 
entine; contractor,  Wonderllte  Neon 
Prod  Co;   signs. 

1234-1235  various  locations  and 
owners;  contractor.  Mercury  Elect 
Co;    temporary   saw. 

1236  193  Eddy  St;  owner.  Mlch- 
elletti ;  contractor.  Mercury  Elec  Co ; 
connect  sign. 

1237  2164;  owner,  Udello;  contrac- 
tor.  Dover  Elec  Co;    motors. 

1238  2974  Army;  owner,  Sorg; 
contractor.  Dover  Elec  Co;  4  out- 
lets ;   5  switches ;   8   plugs. 

1239  960  Sunset;  owner.  Gross 
Co;  contractor.  J  K  Herzog  Elec 
Co;   2  plugs. 

1240  1699  Van  Ness;  owner.  Sloss 
A  Gllkburg;  contractor.  Elec  Prod 
Corp ;   signs. 

1241  15  Belcher;  owner.  Redstead ; 
contractor,  G   H   Armstrong;    special. 

1242  687  Great  Hlway;  owner, 
Skateland ;  contractor,  Wonderllte 
Neon   Prod  Co;   signs. 

1243  810  Van  Ness;  owner,  An- 
drado ;  contractor,  J  K  Herzog  Elec 
Co;    6  plugs. 

1244  800  Sargent  St ;  owner.  Mlx- 
on ;  contractor.  J  K  Herzog  Elec  Co ; 
motors. 

1245  2/Ave  E  125  ft  of  E  Pacheo; 
owner.      N      Anderson ;      /contractor. 

i Adams  Elec  Co;  temporary  saw. 
1246     2500   16th   St;    owner,    SPCA ; 
contractor.    Central   Elec  Co;    7   out- 
lets :    4    switches ;    2    plugs. 

1247  SE  cor  Cole  A  Rlvol) ;  owner. 
Doelger:  contractor.  Richmond  Elec 
Oo '    service 

1248  Bldg  No  4  Apparrel  City; 
owner.  Dorman  Unit  No  1 ;  contrac- 
tor, Assn  Elec  A  Mech  Co;"~lemporar>' 
sd^lcc 

1249  159     Tiffany    St;     owner,     P 
Casetta;    contractor,    Mahoney    Elec 
Co ;  1  outlet ;  1  switch ;  1  plugs ;  ser- 
vice. 

1250  34    Culelta    Terrace;    owner. 

;    contractor. -C   Johnson    Co;   3 

plugs. 

1251  235  Main ;  owner,  Pac  Coast 
Boiler;  contractor.  Stone-Ryals  Elec 
Co;  9  outlets/  5  switches;  trans- 
formers. 

1252  688  Broadway;  owner,  V  Lan- 
dlnl;  contractor,  G  Vaccarino;  2 
outlets ;  1  switch ;  4  plugs. 

1263  900   North    F'olni    St ;    owner. 

;    contractor.    D    Ghlradelil    Co; 

motors. 

1264  301  Market;  o^-ner,  Hyman; 
contractor.  Bertrand  Elec  Co;  5  out- 
lets. 

1255  Ashton    Ave;    E    160    ft    S    of 

Gratlan ;     owner.    ;    contractor, 

Century    Elec   Const    Co;    temporary 
saw. 

1256  44  Allison  St ;  owner.  Hawk- 
ins; contractor.  M  Schlmetschek ,  1 
plug. 

1257  200  Masonic  Ave;  owner, 
Mayfalr      Heights ;      contractor,      M 


Schlmetschek;  7  outlets;  5  switches; 
7    plugs ;    service. 

1258-1260  various  locations  and 
owners;  contractor.  M  Schlmetschek; 
alterations. 

1261  606  Montgomery;  owner,  Syl- 
vester; contractor,  M  Schlmetschek; 
fclgna. 

1262  107  Oxford;  owner,  Sander- 
son ;  contractor,  Bernal  Elec  Co ;  4 
plugs. 

1263  1127  Russia;  owner,  Carlson; 
contractor,  Bernal  Elec  Co;  service; 
speelaL 

1264-1267  various  locations  and 
owners;  contractor.  Atlas  Heating 
A  Ventilating  Co,  LVl;  motors. 

1268  NW  cor  Sacramento  A  Van 
Ness;  owner.  Sloss  A  Glikberg;  con- 
tractor, Chas  A  Langlals  Co;  tem- 
poratory    motor    for    elevator. 

1269-1288  various  locations  and 
owners;  contractor  Apex  Elec  Co; 
signs. 

1290  108  Dore;  owner,  Dresden; 
contractor,  Manning  A  Wtaltaker; 
survey. 


OAKLAND 


43129  8322  E  14th  St;  owner,  Elm- 
hurst  Market ;  contractor,  American 
Neon  Displays;  sign. 

43130  2520  San  Pablo;  owner,  Con- 
rad Electric ;  contractor,  American 
Neon  Displays ;  sign. 

43131  8831  E  14th  St;  owner,  Aus- 
tin Cleaners ;  contractor,  American 
Neon  Displays;  sign.  * 

43132  1405  Harrison  St;  owner, 
Harrison  Tavern ;  contractor,  Anaeri- 
can  Neon  Displays;  sign. 

43133  108  Grand  Ave;  owner,  108 
Club;  contractor,  American  Neon 
Displays;  sign. 

43134  4770  E  14th  St;  owner,  Robt 
E  Hogan ;  contractor.  American  Neon 
Displays;  sign. 

43135  2811  Havenscourt;  owner. 
Poteeta's  Delicatessen ;  contractor, 
American    Neon   Displays;   sign. 

43136  385  17th  St;  owner.  Crab- 
tree;  contractor,  American  Neon  Dis- 
plays; sign. 

43137  1920  Union  St ;  owner,  Amer- 
ican Brass  A  Copper  Co;  contractor. 
American  Neon  Displays;  sign. 

43138  1530  E  12th  St ;  owner,  ; 

contractor.    Fluoro    Diectrlc;    4    fix- 
tures. 

43139  6730  Heartwood ;  owner, 
Krueger;  contractor,  Flagler  Elec- 
tric; addition. 

43140  1935  21st  Ave;  owner,  Sam 
Fraetls;  contractor,  Flagler  Electric; 
service. 


L 


PAINTING 
DECORATING 

INTERIOR-EXTERIOR 

Floor  Finishing  •  Paper  Hanging 

Free  Estimating 
'  All  Work  Guaranteed 
Ml  M22 

• 

JERRY  J.  STONE 

2411   IngolU  St.,  San  Froncltca 


OAKLAND 


SAN    FRANCISCO  COUNTY 

Recorded                                      Accepted 
Jan.    16,   1947— W   48th    Ave   176   8 
Irving.  H  A  Sala  and  H  Corbell 
to  whom  It  may  concern 

Jan.   15,   1947 

Jan.    16,    1947— W    14th    Ave    66    S 


FOR   RENT 

D8  Cat«rpillar 

Tractor  and 

LeTourneau  Carryall 

Model  FP  14  to  18  yd. 
Caterpillar  12  Motor  Patrol 


KEN  ROYCE  CO. 

183  Bayahorc  Boulevard 

San  Francisco  24 

ATwatw  1830 


1140  7l8t  Ave;  owner.  Ala  Homew; 
dealer.  Atlas  Htg  *  Vent  Co;  floor 
furnace. 

895  RoBemont :  owner.  B  Inch ; 
dealer.  Atlas  Htg  A  Vent  Co;  floor 
urnaco. 

843  40th  St;  owner.  J  Naloll;  deal- 
er. J  Leger;  fltx)r  furnace. 

2367  Bartlett  St;  owner,  L  Peter- 
son ;  dealer.  Atlas  Htg  A  Vent  Co ; 
tloor  furnace 

5240  Rcdonda ;  owner.  Ungarettl ; 
dealer.  Atlas  Htg  A  Vent  Co;  central 
furnace. 


I 


CONCRETE 
CUTTING 

lY  HOUR  OR  CONtRACT 


All  Kind* 

Contmcior* 

Eqiiipmcnl 

Rented  .  .  . 

Fullv 

Mainlainrd  BC 

Operated 


DOuglas 
4790 

Day  and  Nitht 

ROSENBERG  BROS. 

Cenfraefers 

12  Oak  Orov.  St.¥r4'Ca;.* 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  •  GArfield  9110 

...YARDSAT.,. 

m^^V   ^!IS!^    ^^TiJl  7"   County   Road  507  Bonanta    Road 

Sea  PfMdsco,  t^H.  jan  Carloa.  CaliL  Laa  Vaaaa,   Navads 

nk4»M«(OAti*M9110  Phone:   San  Carloi  2641  M         Phonr:   Ua  \f*li—   1)44 


"For  a  Square  Deal  Call  O'Neill" 


V.  E.  MESSIER  -  M.  E. 


CONSULTING   eNGlNEER 


OAKLAND 

Atloi  Pacific  inlldiiiq 
1321   ATtk  STRICT 

OLympie  722t 


SAN  FRANCISCO 

Pacific  Mill  ft  Mine  lyiidlag 
S24  POLSOM  STRiET 

DOiiflat  if21 


M 


— *..-.^^^ .-      .^ .      .    ,,.^ 
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TREG  E  I  V  E  D 
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PLANS  and 
Speculations 


«te 


FHA-lndiistry  Meet 
Today  May  Offer  a 
Stimuliis  to  Rentals 


A  public  hearing  recently  was 
held  on  a  petition  requesting  in- 
stallation of  sewer  facilities  along 
portions  of  105th  Avenuef,  Knight 
Street  and  Bernhardt  Drive  in  Oak- 
land. Cost  of  the  work  involved 
has  been  estimated  at  $15,000. 
oOo 
Future  development  of  Santa 
Clara  valley  and  its  rapidly  grow- 
ing communities  depends  on  con- 
struction of  a  $2  million  earth-fill 
dam  which  cannot  be  started  until 
the  Santa  Cruz-Los  Gatos  state 
highway  is  rerouted.  This  was  the 
report  brought  to  Governor  Earl 
Warren  by  a  group  of  Santa  Clara 
civic  leaders. 

oOo 
The  South  Palo  Alto  Civic  Club 
has  endorsed  tentative  plans  for  a 
37-acre  regreation  park  west  of  El 
Camino  Real  near  Mayfield  ele- 
mentary school. 

oOo 
Proponents  of  proposed  construc- 
tion of  an  exhibit-armory  building  at 
the    3rd    Agricultural    District    fair- 
grounds at  Chico  soon  will  have  an 
opportunity    to    discuss    the    project 
with    state   architecture   department 
heads  in  Sacramento. 
oOo 
Sunnyvale   city   council   members 
renewed  efforts  to  obtain   sUte  as- 
sistance  in   improving  the  intersec- 
tion  at    101    Highway   and   Murphy 
Avenue,  at  the  city's  entrance. 
oOo 
Sute  funds  will  be  requested  for 
turnouts  on  the  Yolo-DavU  Cause- 
way in  an  effort  to  stop  highway  ac- 
cidents,    Assemblyman     Lloyd     W. 
Lowrey  (d.,  Rumsey)  disclosed  re- 
cently. ^ 
oOo 

Hanford't  city  planning  commis- 
sion will  hold  a  hearing  on  the  ap- 
plication of  the  California  Water 
Service  Company  for  erection  of  a 
300,000  gallon  tank,  on  January  20. 
The  proposed  location  is  zoned  resi- 
dential.   


A  meeting  of  mil  Bay  ArM 
contractors,    architects    and 
various  segments  of  the  home 
building    indutstry    and    finan- 
ciers will  open  today  at  10  a. 
m.,  at  Larkin  HaU. 
Sponsor  is  mayor's  housing  com- 
mittee and  the  San  Franc^co  of- 
fice  of  the   Federal   Housing   Ad- 
ministration,    which      callea     the 
meeting   to   establish    greater    co- 
operation between  the  agency  and 
private  enterprise. 

Crowd  Chambers 
Morning  sessions  will  inform 
members  of  the  industry  who  at- 
tend of  procedures  followed  and 
new  regulations  on  housing.  An 
open  panel  session  during  the  af- 
ternoon will  give  representatives 
of  the  industry  an  opportunity  to 
present  their  problems,  criticisms, 
and  suggestions. 

The  meeting  was  hailed  by  State 
Senator  Gerald  J.  O'Gara  (d.,  San 
Francisco)  as  one  which  might 
produce  some  concrete  recom- 
mendations leading  to  a  solution 
of  the  area-wide  housing  shortage 
through  local  action,  at  a  night 
board  of  supervisors  session  on 
housing  last  Friday  night. 

Members  o£  veterans  organixa- 
tions  crowded  the  supervisors 
chambers  for  the  meetmg  to  ail" 
their  complaints  and  make  flpeciflc 
recommendations   on    housing. 

Representing  a  union  of  all  vet- 
erans organizations  in  San  Fran- 
cisco, Julius  M.  Keller,  American 
Veterans  Committee,  said  that  tem- 
porary housing  was  not  the  an- 
swer, and  that  ♦he  problem  will 
be  solved  only  by  privately  and 
publicly  financed  housing,  but  he 
added:  ^^    ^ 

Disabled  Vets  Needs 
"Wc  need  housing  and  we  need  it 
by   next   summer.   The    immediate 
problem    can    only    be    solved    by 

(Continued  on  Page  7) 


"HOT"  LEADS 

I  have  just  observed  boys  of  the 
Century  Electric  Company  doing  a 
job  of  rewiring  an  old,  rambling  3- 
story  residence.  I  now  understand 
why  I  would  never  get  rich  as  a 
contractor — but  I  would  have  lots 
of  fun. 

it    i(    ir 

Trouble  is,  1  would  have  too 
many  gadgets.  For  instance,  in 
tracing  out  the  old  wiring  I  would 
have  two  men  equipped  with 
walkie-talkies,  one  of  them  sta- 
tioned at  the  fuse-panel,  while  the 
other  went  around  snapping! 
switches  and  testing  outlets.  "Roger-  j 
Ovcr-Wilco."  I 


Arizona, 
Washington  Grants 


WASHINGTON— T.  P.  Wright,  administrator  of  the  civil  aero- 
nautics administration,  announced  the  allocations  of  federal  aid  to  air* 
ports  in  Nevada,  Oregon,  Washington.  Alaska  and  Hawaii  thla  week. 

Three  grants  were  made  to  Alaska  air  fields.  ,Sewfrd  waa  ir^n»«" 
$30,000  federal  fnnda  against  $10,000  provided  locally.  The  B»7«rn. 
ment  provided  $40,000  to  DilUngham  on  a  new  airport  'l^^igS*^ 
will  braboat  $53,300.  and  $18.700  of  an  eatimated  coat  of  $$6,000  to 
Seldovia    for    extensive    improve-  •  " 

ments  to  the  existing  port. 

Hawaiian  airports  will  be  grant- 
ed nearly  $400,000  for  field  devel- 
opment. The  aid  funds  and  esti- 
mated totals  are  as  follows:  Hana 
(estimated  cost  $256,000),  federal 
aid  $128,250;  Kailua,  (cost  $196.- 
000)  aid  $96,000;  Kalaupapa  (cost 
$100,000)  aid  $50,000;  Lanai  City 
(cost  $100,000).  aid  $60,000  and 
Lihue    (cost   $89,000),   $238,000. 

Following  are  the  allocations  foi 
towns  in  Nevada,  Utah,  Arizona, 
Oregon  and  Washington: 
Arizona: 


I      Showlow,   federal.   $8,006;   toUl. 

I  $18,226;  Tombstone,  federal,  $21.- 

'  776;  toUl,  $36,467;  clifton.  federal, 

$185,827;   total.  $307,000;   Clemen- 

ceau.  federal.  $69,610;  total,  $115,- 


Ffle  for  Permission 
To  Biuld  $26,800,000 
Featiier  River  Plant 

Pacific  Gas  and  Electric  Company 
announced  a  five-year,  $300  million 
expansion  program. 

First  steps  under  the  program  will 
be  taken  when  PG&E  files  applica- 
tion for  approval  of  construction  of 
two  projects  on  the  Mokelumne 
River,  and  two  on  the  Feather 
River,  with  the  state  public  utilities 
commission. 

The  Feather  River  hydroelectric 
projects  are  Rock  Creek  Power- 
house, a  $26,800,000  plant  of  169,000 


Housing  No.  1  Problem-^  Special  Session 
b  Devoted  to  Fmancing  Superhighways 

By   PHILIP   G.   BRADY  ■     ■       c     a. 

SACRAMENTO.— A  shakeup  in  the  method  of  apportionmg  funds 
for  construction  and  maintenance  of  city  and  county  rojds  «  (U.Ued  for 
J«  a  hill  (A  B  345)  filed  by  Assemblymen  Lloyd  W.  Lowrey  (d.) 
Ruis^y  .1^  Em«t  R.  Gedde.  (r..  Pomona).  The  bijl  which  was  filed 
in  Sfre^r  wssion,  has  no  relationship  to  the  overall  highway  program 
cm  which  the  Senate  opened  hearings  Monday  night.   .  ^^  ^     . 

The  act  ^so  wo«£d  restrict  primary  county  roads  to  40  per  cent  of 
all    county    roads    and    major    city*-—  ~" 

streets  to  25  per  cent  of  the  total 
maintained  mileage  withm  the  area. 
Local  governing  bodies  would  be 
allowed  to  select  the  major  streets 
and  primary  roads  on  the  basis  of 
greatest  general  importance. 

Under  the  proposed  setup,  county 
roads  would  be  placed  under  a  cen- 
tral agency  in  each  county.  This 
agency  would  be  in  charge  of  a 
registered  civil  engineer  or  other 
qualified  person  approved  by  the 
State  Highway  Commission.  The 
commission  would  also  have  power 
of  approval  over  all  expenditures. 

The  new  method  ^f  distributing 
the  Highway  Users  Tax  fund  would 
put  two-thirds  in  the  State  High- 
way Fund  and  split  the  balance 
evenly  between  county  and  cities 
(including  cities  and  counties).  The 
plan  provides  that  the  county 
money  is  apportioned  by  granting 
each  county  a  flat  $7500,  and  split- 
ting the  balance  into  halves. 

One  half  is  distributed  '  o  counties 
in  proportion   to  auto  registrations 

and  the  other  half  is  distributed  ac-jursiiuv......    -.     r^-^ , 

cording  to  (he  proportion  of  county    vendor's    loss   prior    to   transfer    ot 


tween  200.000  and  500,000  people  is 
counted  twice.  All  under  2(X),(K)0  are 
counted  once. 

Money  for  maintenance  of  roads 
and  streets  will  amount  to  the  larger 
sum  of  two  methods  of  computa- 
tion. One  method  allocates  a  gat 
$100  per  certified  mile  to  each  city 
and  county  while  the  second  system 
grants  $300  per  mile  less  30  per 
cent  of  the  total  valuation  of  taxable 
property  within  the  city  or  county. 
Any  unexpended  balance  may  be 
used  for  new  construction  by  vote 
of    the    city    or    county    governins 

board. 

Other  bills  affecting  the  construc- 
tion industry  jiow  before  the  Legis- 
lature for  consideration  include: 

S.B.  19  |omewhat  liberalizes  law 
for  real  estate,  business  opportunity, 
cemetery  and  mineral,  oil  and  gas 
brokers.  Abolishes  examination  tee 
and  increases  original  fee  from  $5 
to  $20.  (See  A.B.  136.) 

S.B.  2S  called  the  Uniform  Ven- 
dor and  Purchaser  act  and  provides 
destruction    of    property     shall    be 


Patrick    Furlong    of    the    Century 
Electric   Construction  Company   il- 

lustratinK  the   BEST  way  of  NOT 
testing  out  a  '.'hot"  circuit. 

# -— 

Greater  Commerdal 
ADowance  Gratifying 
Says  AIA  President 

WASHINGTON.— The  action  of 
the    Office   of   Temporary    Controls 
in  raising  the  limitation  on  the  vol- , 
ume  of  non-housing  construction  is  | 
most   encouraging   to   the   architec- , 
tuarl  profession  and  to  the  construc- 
tion industry  as  a  whole,   fames  R.  I 
Edmunds,     Jr..     president     of     the, 
American     Institute    of    Architects,  I 
stated  today.  '^^ 

"The  increase  from  $35  million  a 
week   a  $50  million  a  week  in   Uie  j 
amount    of    commercial,    industrial, 
public,  and  other  construction   that  . 
will  be  permitted  to  get  under  way  i 
will  mean  at  least  $780  million  more  ; 
non-housing  this  year  and  wiU  per- | 
mit  the  building  of  many  additional  i 
structures   of    an   essential   nature, 
Edmunds  said.  . 

"\  record  breaking  amount  ot 
new  building  of  all  kinds  has 
reached  the  blueprint  stage  and  is 
ready  for  on-site  construction  to  be-  ] 
gin  as  soon  as  governmental  regu- 
lations permit.  There  will  be  no 
difficulty  from  a  design  standpoint  i 
in  reaching  the  $15  billion  of  new 
construction  forecast  for  this  year 
and  that  total  cojld  be  surpassed 
with  no  difficulty  if  the  supply  of 
materials  is  sufficient." 

aVIC  CLUB  LEAGUE 
TO  ELECT  THURSDAY 

Election  of  officers,  dclcgates-at- 
large  and  an  advisory  board  will  be 
the  main  item  of  business  when  tlic 
annual  meeting  of  the  Civic  League 
of  Improvement  Clubs  and  Associa- 
tions of  San  Francisco  is  held  next 
Thursday. 

The  meeting  will  be  held  at  the 
League's  offices  in  the  Mills  Build- 
ing. Suite  824.  George  VV.  Gerhard, 
secretary,  announced.  Other  out- 
going officers  are  James  L  Halley. 
president;  Dr.  Edward  E  Johnson, 
P.  J.  Kelly.  Hugh  K.  McKevitt. 
\Villiam  Mooser.  and  ^'"j*'"  .° 
Poyner.  vice-presidenls;  P.  F.  Kin- 
gole,  treasurer;  and  Alfred  C  l  rit- 
tenbach,  auditor. 

# 


ceau.  federal,  »69,610;  total,  »n&,-|nouse.  a  ^u.ow.vwv  v..-».  v,.  .^,.-.> 

000;  Williama,  federal,  124,212;  to- 1  horsepower    capacity    near    btorne, 

Ul,     $40,000;     Holbrook,     federal,!  piu^ias  County,  and  Crcsta  Power- 

'|ll922;  total,  |28,(KH>;  Meaa.  'ed-jhouse.  a  $21,500,000  ciant  of  101.000 

Chandler,    federal,    $16,103;    total  \  Butte  County. 
$81,300. 


1  i«evada 


primary  road  mileage. 

The  city  split  is  limited  for  use 
on  new  construction  of  major  city 
streets.  The  apportionment  is 
strictly  along  population  lines  ex- 
cept that  each  person  in  a  city  ol 
over  500.000  people  is  counted  three 
times  and  each  person  in  a  city  be- 


legal  itie  of  possession  (notwith- 
standing any  contract)  and  the  pur- 
chaser's loss  thereafter. 

S.B.  96  exempt  landowners  of  10 
acres  or  less  from  real  estate  sub- 
division  act  provided  he  has  owned 

(Continued  on  Page  S) 


BRAWNER  lAC  LEADER 

Appointment  of  W.  V.  Puller 
Brawner  as  chairman  of  the  San 
Francisco  Chamber  of  Commerce 
industrial  department  advisory  com- 
mittee was  announced  Thursday  by 
Carl  J.  Eastman.  Chamber  presi- 
dent. ...         J 

Brawner    is    vice    president    and 

treasurer  of  VV.  P.  Fuller  and  Com- 
pany 


Overton,  federal,  $46,110;   toUl, 
$76,776. 
UUh 

Price,    federal,    $112,806;    total, 
$182,020;    Nephi,   federal,   $68,430; 
total,     $86,180;     Vernal,     federal, 
$120,060;    total,   $194,790;    Spamah 
Fork,  federal,  $47,720;  total.  $79,- 
160;    Tremonton,    federal    $36,570; 
toUl  $60,240;  Kanab,  federal  $29,- 
790;  total,  $53,770;  Salina,  federal, 
$24,200;  toUl,  $42,610;  Green  Riv- 
er, federal  $42,010;  total,  $71,670; 
Goulding    Trading    Post,    federal, 
820,045;   total.  $32,870;   Panguitch, 
federal,     $23,380;     totel,     $40,090; 
Beaver,     federal,     $67,610;     toUl, 
$108,610;  St.  George,  federal,  $18,- 
260;  total,  $29,440;  Moab.  federal, i 
$22,090;     total,     $36,620;      Myton, 
federal.     $20,190;     toUl,     $32,490; 
Rosevelt,    federal,    $51,900;    total, 
$87,530;    Duchesne,    federal,    $35,- 
980;  total,  $60,180;  Torrey,  feder- 
al, $20,  160;  toUl,  $32,Ba0. 
Oregon 

Hood  River,  federal,  $7,000;  totl. 
$18,500;    Wasco,   federal,    $15,600: 
total.  $28,400;    Lexington,  federal. 
$7,000;  total,  $12,600;  Joseph,  fed- 
eral,   $300;    total,    $1,100;    Nyssa, 
federar$4,700;  tcUl.  $8,400r  Hills- 
boro.    federal,    $8,100:    toUl,    $l4,- 
500;    EnterpriBe,    federal,    $5,600; 
toUl,  $10,000;  Prairie  City,  feder- 
al, $3,500;   total,  $7,200;    Florence, 
federal,  $8,400;  total  >15.000;  J^Si" 
Day.  federal,  $1,000;  toUl,  $4,000; 
Burns,  federal,  $8,900;  total,  $17,- 
600;  Bend,  federal,  ^24,100;   total, 
$43,000;     Baker,    federal     $72,826; 
total.  $130,000;  La  Grande,  federal, 
$15,700;     total,    $28,000;     OnUno. 
federal,  $8,900;  total,  $15,900.  Co- 
luille,  federal.  $16,000;  total,  $36,- 
800;    Albany,   federal.   $3,700:    to- 
Ul,   $14,800;    PrinceviUe.    i«:<lefW. 
$700;    toUl.    $14?00;    The    Dalles, 
federal,     $19,000;     total,     $34,000; 
Washington 

Kelso,     federal,     »30.W>0-., total. 
$102,000;   Lester,  federal,  $61^800; 
total,  $119,600;  South  Bend  -  Rav- 
mond.  federal.  $47,300;  toU  ,  $91.- 
200-  Port  Townsend.  federal,  fo^,- 
200',   total,   $161,100;   Chelan,   fed- 
eral, $29,100;  toUl,  $66,200;;  Con- 
crete, federal,  flMOO;  totaJ.  $31,- 
000;  Colfax.  'e<ieral.  $21,600;  total, 
$41,600;  Oroville,  federal.  $10,400; 
toUl,    $20,000;    Kirkland,    federal, 
$80,700;   totAl,  $65,300;   Clarkston, 
federal,    $36,500:     total.    $71,900; 
wJnatcheJ.  federal  W  1,1 00;   totel. 
$60,000;  Blaine,  federal,  $9^00;  to- 
Ul,   $20,600;    Bandera,    federal, 
*M,800;      toUl.     <106.70O;      Long 
Beach,  federal.  123.300;  total^ $46,- 
000;   Proaser,   federal,  $8,-300;    to- 
tal, $16,000. 


WESTERN  AODmOM  AMEK 
REDEVELOPMENT  FIRST 

The  San  Francisco  board  of  aw- 
perviaors   Monday   pa«»ed  «   reso- 
lution  ot  intention   designatlnir  « 
section    of   the    Western    Addition 
aa  the  initial  project  to  be  under- 
laken  under  the  Urban  Redevelop- 
m«Bt  Act.  The  action  called  unon 
Mayor    LanhanH    to    ask    further 
•tudy  of  the  project  by  planning 
)fBciala  and  civic  improvement  or- 
ganizations of  the  area  concerned. 
Although  a  resolution  of  inten- 
tion ia  not  an  official  act,  the  city 
planning  commlsaion   urged   it   as 
^'enabling   letiBlation"  that   would 
permit   studies  bo   that   plans  and 
definite  figures  might  bo  presented 
to    property    owners    of   the   area 
aflfected.   Progress   reports   are   to 
be  submitted  to  the  board  by  the 
planning  commission  every  month. 
#- 


SHORTAGE  NATIONWIDE: 
THREE  MAJOR  PROBLEMS 

Not  only  the  West,  but  the  entire 
nation  is  affected  by  the  current 
heavy  demand  for  steel,  h.  B.  De- 
Long  told  a  conference  of  Pacific 
Intermountain  Purchasing  Agents 
meeting  at  the  St.  Francis  over  the 
weekend.  ^      .     _ 

The  Columbia  Steel  Company 
vice  president  explained:  "Manufac- 
turers of  products  of  steel  are  faced 
with  the  necessity  of  trying  to  supply 
demands  which  accumulated  during 
the  war  years  ...  by  no  means  great- 
er than  the  requirements  which  man- 
ufacturers have  placed  with  the  steel 

industry."  ,  .     .. 

He  cited  three  major  production 
problems:  the  raw  materials  short- 
age; deterioration  of  equipment  from 
long,  hard  use  during  the  war;  and 
work  stoppages  which  cost  the  na- 
tional economy  "about  16  million 
tons  of  ingot  *^**^j" 

REC  BUREAU  AIDES 
DEADLINE  JAN.  28 

BOISE,  Idaho.— The  deadline  for 
filing  applications  with  the  bureau 
of  reclamation  for  engiaeenng  aid 
positions  has  been  exten4ed  to  Jan- 
uary 28.  F.  Russell  Sparks,  execu- 
tive secretary  of  the  bureau's  region- 
1  al  board  of  U.  S.  Civil  Service  Ex- 
aminers,  announced  here  today.  He 
said  that  the  extension  was  granted 
to  permit  college  students  finishing 
in  January,  and  ofVers.  to  take  ad- 
vantage of  the  opportunity.  , 

Full  particulars  can  be  ot>tatncfl 
from  the  Regional  Board  of  Civil 
Service  F>xaminer8,  Box  937.  Boise, 
Idaho,  or  any  first  or  second  class 
post  office. 
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iM  IMS  by  F.  W.  0*dM 
•n.  lUfMnfduotlon  In  vrKoM 
_,  iwtttMut  wrttt*n    p«nnl«- 
•f  tlw  MpyrtgM   holder,  !• 

■ag^lilil... 


JM  PERMITS  GRANTED 

^^*—  VIULNCXBOO.  —  Tlie  Civilian 
I  ▲dmlnlatr&tioD,  E.  F.  Hal- 
l«0OB«l  director.  1865  Market 
•aaouneod  tho  following  per- 
Mt«d  for  conatruction  of  com- 
__       aad   Indiutiial   buildings   in 
__  9a»  FrancUco  aroa: 
•mLDINa    (field    operation    center, 
Tflepbone  Co.).  »16,700;  Sacramen- 
to   l^d    RaUroad,   Auburn;    owner. 
Bert  W  Caaildy.  Auburn.  Calif. 
aVJXDXNO     (to    house    all    Pacific 
tarn  oaicee),  |47«.000:   Sutter  and 
m^uA  atM,  San  FranclBCo;  Amert- 
ZS^ed  Croii.  Civic  Auditorium, 
iftn  Frandaco. 
^uURT   BARN,    $14,000;    near    King 
City;   owner,  TognetU  Bros,  King 
Clt/, 
■VJLDINO  (telephone  central  office) 
aS200'      Walnut      and      Thornton, 
t^oraton;  owner.  Pacific  Tel  A  Tel. 
140  New  Montgomery  St,  San  Fran- 


^LNTTART  FACILITIES  (telephone 
^mce).  12500;  725  Missouri  St.  Falr- 

SSd;  owner,  Pacific  Tel  &  Tel  Co. 

MO  New  Montgomery  St,  San  Fran- 
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WAREHOUSE  (lumber),  11850;  L4v- 
infiton ;  owner,  Merced  Lumber  Co, 
Llvlogston. 

•■PAIR  FIRE  DAMAGE  (to  office), 
BJOO:  268  Market  St,  San  Fran- 
Smo;  owner,  Pacific  Gas  &  Elec- 
tric^ an  Market  St,  San  Francisco. 

■■PAIR  FIRE  DAMAGE  (to  office), 

^K)00;  826  N  Main  St,  Yreka;  own- 
•r.  State  of  C^allfomla,  Sacramento. 

MAI>lO  SHOP.  17600;  SUnlalaus  and 
C3>annel.  Stockton;  owner,  R  C 
Baston,  71»  E  Miner  St,  Stockton. 

^■BVJCB  STATION  (lubrication 
ffoom).  11200;  Robles  Del  Rio;  own- 
er, W  I  Henry,  Robles  Del  Rio. 

Jtf>DITION  (to  mezzanine  and  sani- 
•arr  facilities)  |7900;  Albany;  own- 
W.  Curt  Campbell,  838  San  Pablo, 

AU>«ay. 


Building  Section 
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•   8 
Phi^r'ln   Progress-Project   Awaiting 

CPA    Approval.  n.^o-.n 

Star*  BIdg.   (En Urge  A   Remodel) 
Cost  imOOO  (alteration.  A  Equip.) 

OAKLAND,  Calif..  Alameda  Co..  Ho- 
bart  at  Franklin  St 

Owner— Lindburg's,  (ladles  apparel) 
R  B  Robins,  (manager  &  part 
owner)  Hobart  at  Franklin  St., 
Oakland,  Calif. 

M^rchitett  -Harold  C.  Ferree.  2100  Vir- 
ginia   St.,    Berkeley,    Calif. 

Remodel  present  building,  provide 
8ccund  entrance  to  store  from 
Franklin  St.,  and  expansion  to  add 
5000  .•iquare  feet  in  an  adjoinmg 
building;  Includes  parking  space, 
equipment    and   fixtures. 

1/21/47  •  'S 

Contract   Awarded — Work   to   Start 
Immediately — CPA   Approval 
Granted 

Shop  (Plumbing)  Cost  18400 

HUGHSON,  Calif.,  Stanislaus  County. 
5th  and  Locust  Sts. 

Owner— Truman  R.  Brown,  Box  18, 
Hughson,  Calif. 

Plans  by  owner. 

Frame  and  stucco  exterior,  plaster- 
board Interior. 

Contractor — Kenneth  H.  Doberenx,  P. 
O.  Box  82;  Houghson,  Calif. 

1/21/47  •     4 

Architect  Taking  Bide  From  Selected 
List  of  Contractore— Due  Jan.  21, 
10  A.  M. 

Medical   Building   (Conversion  and 
Remodeling)  Cost  $30,000  to  840,000 

SAN  JOSE.  Calif.,  Santa  Clara  Co. 
123  S.  3rd  St. 

Owner— Withheld. 

Architect— Klngsford  Jones,  45  N.  1st 
St.,  San  Jose,  Calif. 

Convert  existing  stucco  and  steel 
two-story  building  into  medical 
center,  includes  rebuilding  of  mte- 
rlor,  lath  and  plaster  on  wood  stud 
partitions,  forced  air  heating  sys- 
tem and  ventilating  system. 

1/21/47  •     8 

CPA  Permit  Granted  for  Foundation 
Work  Only 

Department  Store 

Approximate  Coct  |1.2SO,000 

SAN  FRANCISCO.  Calif.  N.  O'Far- 
rell  St..  188  ft.  W.  Stockton  St.,  ad- 
joining present  O'Connor,  Moffatt 
&  Co.  store  building. 

Owner  -Macy'8.  New  York  CTlty. 

Architect— W.  P.  Day  &  Associates, 
111  New  Montgomery  St.,  San 
Francisco.  Calif. 

Reinforced  concrete  and  structural 
steel,  eight  stories  and  baisement 
(142x138).  includes  escalators  from 
basement  to  fifth  floor,  freight  ele- 
vators, etx;. 

Contractor  —  Dinwiddle  Construction 
Co.,  Crocker   BIdg.,  San    Franoleco, 

Elevators  and  Ascalators— Otis  Ele- 
vator Co..  1  Beach  St,  San  Pran- 
cleco.  Calif. 


272  N.  18th  St,  San  Jose,  C^allf. 


9-10— EDUCATIONAL 
BUlLDINvaS 


1/21/47  •     • 

Working  Drawings  Nearing  Comple- 
tion— Owner  to  Call  for   Bids  Soon 

School    Building 

HAYAVARD,  Calif..  Alameda  County. 
Comer  Willow  and  Western  Aves., 
on  five-acre  site. 

Owner— Hayward  Elementary  School 
„  District  Board  of  Trustees,  Jack 
Rees.  district  euperlntendent.  Main 
nad  E  Sts..  Hayward.  Calif. 

Architect— Anderson  &  Slmmonds.BW 
18th  St.,  Oakland,  Calif. 

Structural  Engineer— Thos.  F.  Chace, 
268     Market     St,     San     FrancUco, 

Calif. 
Frame  and  stucco,  concrete  elab 
floor,  asphaltic  tUe;  Include*  ten 
classrooms,  kindergarten,  audito- 
rium, cafeteria  and  administrative 
offices  and  single  corridor. 


\/' 

55»4    W.    1st    So.    Salt    Lake    City. 

Utah,   1410,415.20. 

Olson   Constr.   Co..  Salt  Lake  City, 

Utah,     at     1425.970     submitted     only 

other  bid  Jan.  15 


TUESDAY.  JANUARY  21.  1947 


1/21/47  ^^^ 

Low  A  Only  Bidder* 

School    BIdg.  ^         ,         „„ 

LOMITA.  Calif..  Los  ^ngele?  Co.. 
Orange  St..  Elementary-  School. 
25902    Eshelman    Ave. 

Owner— Los  Angeles  Board  of  Edu- 
cation. 1426  So.  San  Pedro  St., 
Los  Angeles,  Calif. 

Architects— Chas.  M.  Hutchison  & 
Marshall  R.  Lawson,  205  No.  Alex- 
andria   Ave..     Los    Angeles,     Calif. 

Structural  Engineer— S.  B.  Barnes, 
803  W.  3rd  St,  Los  Angeles,  Ca»«- 

Frame  and  stucco,  S-clabsroom  bldg. 
(186x58  ft)  ^  ,^  .  , 

Bids  were  received  Jan.   17  as  fol- 

ows: 
General  Construction 

Oppert    &  Forsberg.    1446    W.    186th 
St.  Gardena,  Calif..  $108,642. 

Geo.    Dever.    |120,213. 

S.  J.  Cook,  $129,939. 

Brunzeli     Construction     Co.,     »la/,- 

149. 
Harrv  Heirshberg,  $137,665. 

Plumbing  Work 

Hickman    Bros.     Inc.,    471    W.    8th 
St.    San    Pedro.    Calif..    $11,309. 

S.  Glenn   Hickman   Co..   $11,934. 

Howe    Bros.,    $16,160. 
Painting  „ 

W     M.    Gelfan    &    Son,  121    So.    i^ 
Brea  Ave.,  Los  Angeles,  Calif..  $3950 

Rlsk-Sutton.   $4138. 

D.  Wein.  $4975. 

Hegemeier  &   Minnlck.   $5750. 
Electrical  Work 

Golden  State  Electric  Co..  Inc.,  1513 
W.  7th  St.  Los  Angeles.  Calif..  $6150. 

Newbery    Elec.    Corp.,    $6385. 

Vancott   Co..   $6676. 

Gerard    Vance.    $8128. 
Heating   Work 

S.    Glenn    Hickman.    $3170    E 
St.,  Los  Angeles.  Calif.,  $13,164 


11th 
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tal.  ftoereatlenal  Bldg*.  _J»-«  I 

flMMentUI    Bulldlnge    ~^*£*  * 

TmfMportatlen   Bldga ^r 

MlaMlUiMeue    Bldoa.   .,Ji-«B 


t.>— COMMERCIALBLDGS. 

iM/4fi  *    ^ 

•Mtr«0l  Awarded— Work  Under  Way 
•-Meek   Fill   Now   Being  Placed— 
e^A  Approval  Oranted  .  ^_^ 

tlervreem  (Machinery)        Cost  M,700 

HJBDWOOD  CITY,  Calif..  San  Mateo 
County.  Standish  and  Chilton  Sts. 

Owner— Douglass  A  Woodhouse,  Box 
•Ot.  Redwood  Cltyl.  CaUf. 

%l«neet,    40x100,     with     40x20     office 
Structure,    rustic   finish   and    70-ft 

•Mtractor— Richard  Albrecht,  Palo 
AHa.  Calif.    

•TA  Approval   Granted 
•eatract   Awarded 
-Wark  Juet  Started 
M   (Remodel) 
VRANCISCO.  California,  Grand 

AT*. 

#wmer— Withheld. 

aiaaa  by— Roselyn  A  Gariner,  Uoyrt 
Gartner.  AIA.  82n«arket  St..  San 
VranclBCO,    Calif. 

a^vtltion  changes  to  9th  floor  of  of- 
fice building. 

•entraetor  —  MacDonald  •  Young  A 
Neleon,  Inc.,  127  Montgomery  St., 
•an   Franoleco,  Callt. 


1/21/47  "     * 

Contract   Awarded  ^  ..,»^«, 

Office    Building   (Alter)     Cost  $10,400 
OAKLAND,  Calif.,  Alameda  County. 

337  17th  St  ,,^^ 

Owner— Pacific    City   Lines,    337  17th 

St..  Oakland,  Calif. 
Consulting    Engineer— Carl     S.    Rep- 
logle,    510    Bouldevard    Way,    Oak- 
land, Calif. 
Alterations  and  additions. 
Contractor^F.  H.  White.  331  17th  St.. 
Oakland,  Calif. 


,  Cost  $22,000 
Alameda     Co., 


Solanti 


1/21/47 

Contract    Awarded 
Drug   Store 
BERKKLEY.     Calif., 

1  *•  19   .Solano. 
OwncrStanley     Boltop.     1888 

Ave..     Berkeley,     Calif. 
Industrial  Designer— Bob  Dillon,  4236 

Grove  St.,   Oakland,   Calif. 
Drug  store. 
Contractor   —    Fred    Alexander,    17;i7 

Franklin    St..   Oakland.   Calif. 


1/21/47 

Low  A   Only    Bidders 

Elementary    School    Bldg^, 

SEATTLE,  Wash    SW  182nd  St.  and 

41  h  Ave.   SW.  Hazel  Valley  School 
Owner    —    Hlghllne    Public    Schools. 

King  Co.  School  DIst.  No.  40i.  Lylc 

Daverin,   Secty..  Admin.   Bldg..   25b 

S.   152nd  St..  Seattle  88.  Wash. 
\rchltect— William    Mallis,    328    Lyon 

Bldg..   Seattle,   4.  Wash. 

Bids  submitted  Jan.  6  ..  were: 
General   ConBtruction 

Nelse  Mortensen  4  Co.,  1021  West- 
lake   N..   Seattle.   Wash..   $251,350. 

S     S.    Mullen.    Seattle,    $293,775. 

Lewis  Constr.  Co..  Seattle.  $326,997 

Kuney   Johnson  Co..  Seattle,   $315,- 

000. 

Mechanical  Work 

Ashwell -Twist     Co..     967     Thomas 
St..  Seattle.  Waph..  $60,792. 

Navarre   Plumbing   A    Heating  Co.. 
Seattle.    563,333 

MacBoykei,  Kent,  Wash..  $64,700. 

Reynolds  Plumbing  &  Heating  Co.. 
Kent.    Wash..    $66,943. 

Ruslad    Heating    A    Plumbing    Co., 
Seattle,    Wash.,    $74,251. 


1/21/47  •     » 

Contract  Awarded  on  Basis  of 

Alternate*  1  and  4 
Classroom    Building   and    Sanitary 

Facilitiee  Cost  $60,200 

ORANGE    COVE,   Calif.,    Fresno   Co. 

Site  of  the  Orange  Cove  SchooL 
Owner  —  Orange    Cove    Joint    Union 

School  District  Don  C.  Miller,  clerk, 

Board    of    Trustees,    Orange    Cove, 

Calif. 
Architect  —  Philip    S.     Buckingham, 

1922  Clinton  Ave.,  Fresno,  Calif. 
Contractor — Harris  Construction   Co., 

Box  10O,  Fresno,  Calif. 

Complete  bids  submitted  January  7 
were: 

Karris  Construction  Co.,  Fresno, 
basic  bid,  $70,700,  (Alt  1)  $40  per  yd., 
(2)  $12,450,  (3)  $6277,  (10)  $10,500,  (5) 
$35.   (6)   $190,   (7)   $200,   (8)  $100. 

Raymond  Construction  Co.,  Fresno, 
$68,400,  (1)  $30  per  yd.,  (2)  $14,500,  (3) 
$7600,  (4)  $8000.  (5)  $85,  (6)  $170,  (7) 
$300,    (8)   $200. 

Larson  A  Ratto,  Fresno,  $96,291,  (1) 
$23  per  yd.,  (2)  $16,041.  (3)  $7948.  (4) 
$22,000.  (5)  $35,  (6)  $263,  (7)  $600,  (8) 
$358. 

1/21/47  ^    ^      M         ** 

Plans   in    Progress— FWA   Fund* 

Allotted    In    Amount   of   $5550 
Shop    Bldg.  Cost    $101,895 

STRATHMORE,   Calif.,  Tulare   Co. 
Owner    —    Strathmore    Union     Higii 

School     District,     D.     R.     Lightner, 

Strathmore,  Calif. 
Architect— Ernest     J.     Kump    Co.,     9 

Main  St,  San  Francisco,  Calif. 
Shop  Bldg.,  containing  2  classrooms, 

3  shops,  storage  rooms  and  toilets, 

with    floor    area    of    10,400    sq.    ft. 

FWA  Advance  planning  funds  have 
been  granted  to  assist  In  the  prepar- 
ation of  plans  according  to  an  an- 
nouncement made  by  Wright  L.  Felt, 
Division  Engineer  in  charge  of  the 
Bureau  of  Community  Facilities  ot 
the  Federal  Works  Agency,  630  San- 
some  St.,  San  Francisco.  Calif. 


3/21/47  9 

Plan*   in    Progre** — FWA    Fund* 

Allotted    in    Amount   of  $2190 
Cla*sroom     Bldg.  ■>  Cost    $39,9/:> 

STRATHMORE.  Calif..  Tulare.  Co. 
Owner    —    Strathmore     Union     High 
School     District.     D.     R.     Ughtner, 
Strathmore,    Calif. 
Architect— Ernest     J.     Kump    Co.,     9 
Main  St.  San  Francisco,  Calif. 
Bldg    to    contain    3    cias^rooms,    2 
storerooms    and    a    dark    room    tor 
photography     classes,     having     a 
floor  area  of  approx.  3400  sq.  ft. 
FWA  advance  planning  funds  have 
)een  granted  to  assist  in  the  prepar- 
Ltlon   of   plans,   according   to   an   an- 
nouncement    made     by     Wright     L. 
Telt,  Division  Engineer  in  charge  ot 
.be  Bureau   of   Community    Facilities 
t.f    the    Federal    Works    Agency,    630 
Sansome   St.,  San  Francisco,   Calif. 


'  District,    Tulare,    Calif. 
\rchltectB— Franklin,   Kump  A   FalK. 

251  Kearny  St..  San  Francisco.  Cal. 
Fabricated    steel    frame    (Approx.    35 

tons   fabricated    steel)    Building  to 

bG  obtained   from  Army. 

Flans  and  specifications  obtamable 
from  the  above  office  of  the  Archi- 
tects;  no  deposit    required. 
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1/21/47  ^  ,  ^  ^ 

Preliminary   Plan*  Completed— 

Action  on  Financing  Expected  At 
Next  Trustees  Meeting  Tentatively 
Set  for   Feb.  20th  ^ 

Gymnasium    A    Shop    Bldg. 

E*t.   Costs   $140,000  A   $70,000   reep. 

LIVINGSTON.  Calif..  Merced  Co. 
Livingston  High  School. 

Owner-«-Board  of  Trustees.  Merced 
Union  High  .School  District  Mer- 
ced,  Calif. 

Architect— Frank  Wyukoop  A  Associ- 
ates. 821  Market  St,  San  Francisco, 
Calif 


1/21/47  ^  • 

Preliminary  Plan*  Completed— 

Action  on  Financing  Expected  At 
Next  Tru*tee*  Meeting  Tentatively 
Set  for  Feb  20th 

Gymnasium,   Shop   &    Music    Bldg. 
Est.   Costs   $160,000,   $100,000   A 
70,0000   respectively 

MERCED,  Calif.,  Merced  Co.  Merced 
Union    High    School. 

Owner — Board  of  Trustees,  Merced 
Union  High  School  District,  Mer- 
ced, Calif. 

Architect — Frank  Wynkoop  A  As- 
sociates. 821  Market  St.,  San  Fran- 
cisco, Calif. 

Master  plan  for  the  school  include* 
additions  to  main  building  which 
would  doublo  the  classroom  ca- 
pacity    and     other    new     facilities 


John  D.  McLaughlin 

CONSULTING  ELECTRICAL 
ENGINEER 

1641    RUSS   BLDG.— EXbrook  5712 
920  Juntpera   Serra      -      DE   101t7 
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Owner    Taking    Bids — Due    February 

11,   7:30   P.   M. 
Shop   Bldg.   (Temp.) 
TULARE.    Calif..    Tulare    Co.    Tulart- 

Union  High  School. 
Owner — Tulare    Union    High     School 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BBILDIN6  BLOCKS 

WATER  REPELLENT 

NEW,  ARTISTIC.  ECONOMICAL 

CUTS  BUILDING  COSTS  V> 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 

CAST  IN  ILOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentin  "Y" 

On  S.  F.  Highway  0.  S.  101 

Post  Oflice  Box  188 


San  Rafael 
431.W 


Phones 


Mill  Valley 
1889-J 


1/21/47  •     3 

Plans  Completed — Bid  In — Held 

Under  Advisement 
Planing  Milt 

OAKI^ND,   Calif..  Alameda*^ounty. 
Owner  -r-  Interbay    Lumber    Co..   23rd 

Ave.   and   Estuary,   Oakland,  Calif. 
Structural    Engineer— R.    H.    Cooley, 

959  33rd  St.,  Oakland,  Calif... 
Corrufated  iron  and  timber  (80x140), 

Low*Md  Only  Bidder— John  J.  Moore,  '  Low"  Bidder  -   Paulsen    Constr.    Co., 


1/21/47 

Low  And  Only   Bidders 

Field    House   A    Museum 

Cost     $410,415.20 

VERNAL.    Utah 

O^ner— Utah    State    Building,    Board, 

422  Capitol    Bldg,,    Salt    Lake   City, 

Utah. 
Architect— Mlle;^    E.    Miller,    312    Felt 

Bldg..   Salt    Lake   City,    Utah. 
Includes  field   house  of  natural  nis- 

torv   and   museum. 


Building  Contractor 


i,i- 


BETTER  HOMES       COMMERCIAL       INDUSTRIAL 


Cosf  ?\us  or  Fee  Only 


HEAVY  CONSTRUCTION   EQUIPMENT  AVAILABLE 


iRiuin  pninr  compnnv 


MAKES 


FinE  pniHT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


2009  SHATTUCK  AVE. 

BERKELEY    4.    CALIFORNIA 


For  Information  Call 
Phone  THornwoli  9743 


'    Build  with  BASALITE 

Lightweight  Masonry 
BUILDING  UNITS 


For  c«OT|ilete  IniwmoU^n 
€oll  a  MSAliri 
Kepretantotlve . 

CherUtW.OIIIiet 

Main  Office 
Telvphon*  Napa  2260 

Harold  A.  Price 

Ttlephon*  Campboll  3369 

A.C.  Lowimel 

Telophon*  Stockton  2-2439 

1.  i.  •ryen 

Ttlophon*  Marysvill«3083-R 

Owt  •lemberg 

Taicphona  Sacramonto  6-3976 

Themot  Caryall 

Telophono  BErkoloy  9478-W 

lae  Keewertky 

Telophon*  Wlllilt  209  J 

W«lt*rBrewell 

San  Francitco  Office 
Telephone  GArfield  3758 


lUllDIRtI  You  tave  time,  labor  and  money 
when  you  build  with  BASALITE.  These  light- 
weight masonry  building  units  offer  perman- 
ence with  minimum  expense  for  maintenance. 
BASALITE  is  ovailoble  in  a  ronge  of  sizes  and 
shapes  to  meet  the  individual  requirements  of 
buildings  of  every  deKfiption.  BASALITE  i> 
easy  to  handle,  g^aking  building  quick,  simple. 

•  IMMEDIATE  DELIVERY  of  BASALITE  Light- 
weight Masonry  Building  UnitsI  There's  econ- 
omy, strength  and  permanence  with  BASAL* 
ITE . . .  plan  to  build  with  BASALITE  I 

Other  BASALT  BHlldlNa  Prerfwctt  Include... 

ROCK.  SAND  and  GRAVEL 

STEEL  TANKS 

READY  MIXED  CONCRETE 

REFRIGERATION  (Walk-in  Boxes) 

RIf-RAP  STONE 

for  Harbor  and  River  Bonk  Prelection 


/ 


BASALITE 

Llg\twlght  MASONRY   BUILDING   UNITS 

•  ABAIT    tOCK    CO.,    INC.,    Dept.    DF.,    NAFA,    CALIPORNIA 
Pleats   ie    NAPA,   SfOCKTON,   BUNNYVAll 


TUESDAY,  JANUARY  21.  1947 

^ 

planned  on  a  long  range  basle. 


DAILY     PACIFIC     BUILDER 


11— 


HOSPITALS 


1/21/47  •     11 

Plane  to  Be  Completed  Thie  We«k 
Hoepltal         Eetl mated  Coet  (3,000,000 
TAIRFIELD,    Calif.,    Solano   County. 

Falrfleld-Suisun  Army   Air  Base. 
Owner— U.  S.  EHiglaeer  Office,  Wright 

Bldg.,  Sacramento,  Calif.  * 

Structural  Engineer — Donald  R.  War- 
ren Co.,  417  Market  St,  San  Fran- 
cisco, Calif. 
Reinforced  concrete,  four-story  and 
basement,  150  beds,  including  sepa- 
rate nurses'  quarters,  boiler  house 
and  enlisted  men's  quarters,  post 
exchange,  library,  auditorium  and 
gymnasium,  occupational  therapy 
room,  prison  ward  and  isolation 
-     section. 


11 


1/21/47 

Low  A   Only    Bidders 

County    Hospital    Addn.   Cost  $397,612 

YAKIMA,    Wash.,   Yakima    Co. 

Owner  —  Yakima  County  Board  of 
Commissioners,  Liew  Evans,  Chair- 
man,   Courthouse,    Yakima,    Wash. 

Architect— John  W.  Maloney,  1117 
Larson  Bldg.,  Yakima,  and  t>84 
Central    Bldg.,    Seattle,    Wash. 

Reinforced  concrete,  2-8tory,  L-shap- 
ed  46x104  ft  and  i6xll8  ft.,  brick 
facing,   space,  for  24  beds. 

Low  Bidder— Hall  Atwater  Co.,  Arc- 
tic    Bldg.,     Seattle,     Wash.,     $397,- 
612;    $351,482    alternate. 
MacLean       Constr.       Co.,       Seattle, 

Wash.,  at  $443,930;  $395,089  alternate, 

submitted   only   other   bW  Jan.    14. 


(1)  main  library  building  in  the 
block  bounded  by  14th  Oak,  13th 
and  Madison  Sts.  Resolution  of 
tlce  building  in  the  block  bounded 
by  11th,  Oak,  10th  and  Fallon  SU., 
(3)  state  buwilding  in  the  block 
of  12th.  Alice,  11th  and  Jackson 
Sts.  and  (4)  civic  arena  and  con- 
vention building  in  block  l>ounded 
by  8th  and  10th  Sts.  and  2nd  Ave., 
Fallon  St.,  behind  the  present  Ex- 
position building. 

Owner— City  of  Oakland,  John  F. 
Hassler.  city  manager;  Charles  M. 
Don,  city  clerk;  John  O.  Marr,  city 
planning  engineer,  Citjr  Hall,  Oak- 
land, Calif. 

Architects'  Board— Frederick  L.  Con- 
fer, chairman  ;  Keith  Ponsford,  sec- 
retary-treasurer;  Miller  &  War- 
necke,  Reynolds  &  Chamberlain, 
Wlllicbn  Edward  Schirmer,  Will  O. 
Corlett,  Edward  T.  Foulkes,  anchl- 
tectural  consultant.  1214  Webster 
St.,  Oakland  12,  Calif. 


Planning    Kxpert  —  Earl    MilU,    St 

Ix>uls,  Mo. 
Includes  main  library  building  (cost 
$1,300.000) ;  (2)  hall  og  Justice  build- 
ing (coat  $2,700,000) ;  (3)  state  build- 
ing (coet  $1,000,000) ;  (4)  civic  arena 
and  convention  building  (cost  $3.- 
000.000).  and  post  office,  federal 
building,  county  building,  court- 
house, city  hall,  auditorium  expo- 
sition, horticultural  building,  opera 
house,  art  gallery,  museum,  etc. 


22-26— RESIDENTIAL 
BUILDINGS 


1/21/47  •    '-i* 

Working    Drawings    In    Progress 
Residence  Approx.  Cost  $40,000 

HILiSBOROUGH.  Calif.,  San  Mateo 

County.  .  Baywood    Highlands. 
Owner — Withheld. 
Architect— M     L.    Gaidano,    177    Post 

St,    San   Francisco.   Calif. 
Frame,    wood    exterior.    1-story;    in- 
cludes 6  rooms;  2  tile  baths,  com- 


SUB  ■  BIDS  WANTED 


position  roof,  hardwood  floors, 
wood  siding,  detached  2-car  gar- 
age and  guest   room. 


28-30— MISCELLANEOUS 
BUILDINGS 


1/21/47  •     30 

CPA   Approval   Granted — Contract 
Awarded— Work  Just  Started 

Milking    Barn   and   Dairy    House 

Cost  $6,000 

GONZAL^ES.  Calif..  Monterey  County. 

Owner— Rincon    Dairy,    Box    6.    Gon- 
zales, CaUf. 

Plans  by  owner. 

Concrete  and  galvanised  iron. 

Contractor  —  Sah    Trondjem    Jr.,    50 
Gall  St.,  Salinas,  Calif. 


Engineering  Section 


1/21/47  •     11 

Building  Kund  Drive  for  $250,000  to 
Be  Launched   During   February 

Maternity   Home  Cost  $250,000 

SAN  FRANCISCO,  Calif.  Site  not 
selected. 

Owner  —  Florence  Crlttenton  Home, 
376  20th  Ave.,  San  Francisco,  At- 
torney diaries  de  Y.  Elkus  Jr., 
chairman,  capital  funds  committee, 
300  Montgomery  St.,  San  Francisco, 
Calif. 

Architact— J.  Francis  Ward,  369  Pine 
St.,  San  Francisco,  Calif. 

Class  A  or  B  maternity  Home. 


12-13— INDUSTRIAL 
BUILDINGS 


12. 


1/21/47  • 

Owner  Taking   Bids — Due  Jan.  27, 
4  P.  M.  (Time  Extended  From 
Jan.  20) 

Cannery   Building   (Alterations) 

OAKLAND,  CaUf.,    Alameda  County 
Near  foot  of  8th  Ave.,  extended. 

Owner  —  Oakland  Port  Commission, 
A.  H.  Abel,  chief  engineer  and  sec- 
retary, foot  of  Grove  St.,  Oakland. 
CaUf. 

Plans  by  owner. 

Removal    of    portion    of    and    altera- 
tions to  cannery  building. 
Specifications   obtainable  from  the 

above  office. 


General  contractors  desiring  sub-bide  on  any  Job  are  invited  to  mak*  known 

their  requirements   in   thIe  column.    There  l«   no  ohargo   for  this   service. 

El  Crystal~8ohool,  San  Bruno;   Bide  Due  January  22,  8  P.  M. 
Jas.  H.  McFarland  Constr.  Co.,  Laguna  Honda  Blvd.,  8.  F.   (MO  1780) 
a.  &  R.  Constr.  Co.,  268  Market  St.,  San  Francisco  (DOuglas  7616) 
wm.  ±lor^mf|yer  Co.,  23  Mars  Street,  tian  i^Tanclsco   (MArket  723t) 
Richard  DeLucchl  &  Co.,  420  San  Mateo  Ave..  San  Bruno  (San  Bruno  974) 
Moored  &  Roberts,  693  Mission  Street.  San  Francisco  (GArfleld  8579) 
Carrtco  &  Gautler,  360  Ocean  Ave.,  Fan  Francisco   (JUnlper  4-8081) 

Mldstate  Consctructlon  Company,  427  Bryant  Street,  San  Francisco,  Calif 
(TUkon   6-2812) 

Peter  Sartorto,  262  Clementina  Street  San  Francisco,  Calif.  (GArfleld  8517) 
Jacks  &  Irvine,  620  Market  Street,  San  Francisco  (GA-fleid  2106) 
Williams  &    Burrows,    Inc.,   10  CHlifomia   Drive,    Burllngame,   California 
(Burl.  4-1796) 

HlgrTSchooirModeito,  Calif.;    Bids   Due   February   10    8:00   P.   M. 
H.   E.  Kahlmann,   251   Kearny   St.,   San   Francisco    (DOjglas   8023) 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  San  Francisco  (EXbrook  6905^ 
M.  A.  Little.  1  Grand  View  Ave.,  San  JfYancisco,  Calif.    (VA  7991) 
Moore  &  Roberts,  693  Mlsj'lon  St.,  San  Francisco   (GArfleld  8670) 
Willis  F.  Lynn  1040  Folger  Ave.,  Berkeley,  Calif.    (BErkeley,  6044) 
S.  C.  Giles  and  Co.,  319  Elks  Building,  Stockton  1,  CaUf.  (Stockton  3-0469) 
Erbentraut    &    Summers,    696    Pennsylvania    St..    San    Francisco,    Calif., 

(ATwatei*  2420) 

Cou^tyOetention   Home,  Sacramento;    Bids  Due  February  3,  10  A.  M. 
H    B.  Rahlmann,   251   Kearny   St ,   Ran   Franclsc^    (DOuglas   8023) 
Jas   L  Barnes  Constr.  Co.,  911  Russ  Bldg.,  San  Francisco  (EXbrook  68OR1 
Bingham  Construction  Company.  Rt.  2,  Box  5075.  Sacramento.  CaUf..  (sub- 
mit bids  no  later  than  Feb  2nd.)  ^»_^.  .^   o.-«. 
Moore  &  Roberte,  693  Mission  St,  San  Francisco  (GArfleld  85'») 
Stolte   incorporated.   8451   San    Leandro   St.,   Oakland.    Calif..    (TRfnadad 

continental  Construction  Company.  1402  Front  Street,  Sacramento.  Cali- 
fornia (SAcramento  3-1973) 


NEWS  INDEX 

Water  Supply   and   Sewage 

Disposal    Plants    ...~..~....^«..31-32 

Bridges    ~ 33 

Dams,   Reaei^olre  and 

Dredging 84 

Docks,  Piers  and  Harbor*  ;i;^      88 
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Playgrounds    86 

Railroads,  Subways  and 

Tunnels     - - 
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Transmission     Lines    
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Streets   and    Highways    

Gas,  Water  and  OH  Pip* 

Lines     


37 

38 
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40 


41 


plate     steel     penstocka.     tnchaatBg 
field    welding    and    radlogrsphlBC 
of  girth  Joints,  complete  with 
ports,  piezometer  connectiooa, 
connections  and  appurtenanoea. 
Specifications  obtainable  trom  ttia 

following    offices    of    the    Bttr«MI   «( 

Reclamation:  Denver,  Cok>.;  Wft^lmr 
City,  Nev. ;  Kingman,  Arte  tttft. 
Washington  25.  D.  C;  no  ChMMVft 

pn»spectlve   bidders ;  to  othMltr  SMV, 

not  returnable. 

1^21/47  _    _,.^  2 

Contemplated — Sanitary    CnglAMr  t» 

Be  Selected  Soon 
Sewage  Disposal  Plant  ^  ..^  ^-_ 

MENLO  PARK,  Calif.,  San  lf*t«oO>. 

Owner— Menlo  Park  Sanitary  Boll. 
Lawrence    Cook.    eecretanT,   mmm 

Park.  Calif.  ^..^-.u^    *- 

Plant    to    serve    sewer    dLnTHOI 
North  Palo  Alto,  Belle  Harao. 
Alto  Veterans'  Hospital  mna  «l 

ford  Village. 


! 


3132— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


1/21/47  •     31 

Owner  Taking   Bids — Due  Jan.  24, 
10  A.  M.   (Time  Extended  From 
Jan.   14) 

Steel   Penstocks;   Spec.  1601 

DAVIS  DAM  PROJECT,  Arlxona- 
Nevada.  Davis  power  plant,  ap- 
proximately 2U  miles  west  of  King- 
man. Arts. 

Owner— U.  S.  Bureau  of  Reclamation, 
Kingman,   Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes   five  22-ft.  diameter  welded 


LOMjIEl 

ALUMINUM 

GARAGI    DOOIf 

Olid 

CORRUGATID 

ALUMINUM    SHiITt 

Af  Oar  M«w  Hmm* 

1994   OAKDALI   AVI. 

Car.  loakla  tf. 

Pfton*  ATwat«r  41  St 

JEfPiltSOH't 

6REATER  CITY 
LUMBER  CO. 


I 


1/21/47  12 

CPA    Approval    Granted — Owner   Will 

Build— Work  to  Start  Jan.  23 
Bottling  Plant  (Fruit  Juice) 

"  Cost  $10,000 

OAKLAND.  Calif..   Alameda   County. 

1030  23rd  St. 
Owner — Doty    &    Lockwood.    2003    E. 

14th  St.,  Oakland,  Calif. 
Plans  by  owner. 
Wood  frame. 
Contractor — Owner  will  build. 


14-17— PUBUC  BLDGS. 


1/21/47  ^      '     15 

Plans  In  Progress — Estimated  Six  to 
Eight  Months  Required  to  Complete 
Plans — Site*  for  Four  Proposed 
Buildings  Officially  Designated  by 
City  Council 
CIvio  Center  Cost  $15,000,000 

OAKLAND.  Calif..  Alameda  County. 
Boundaries  of  proposed  Civic  Cen- 
ter with  the  present  Courthouse, 
Post  Office,  Auditorium  and  Ex- 
position buildings  as  the  nucelus 
is  the  area  bounded  by  14th,  Fal- 
lon, 9th  and  Alice  Sts.  plus  two 
•  additional  blocks,  one  bounded  by 
14th,  Oak.  13th  and  Madison  Sts. 
and  the  other  by  10th,  Oak,  9th 
and  Madison  Sts.  RecoliKlon  of 
city   council    definitely    locates    the 


Hortlculturar  Fibllltlwr  SiiT Francisco  Jr.  college;   Bids  open  Ja/i.  **.  2:30 

Ko^'tiert  I.  Wilson.  427  Bryant  Street,  San  FrancKco^ Calif .  «7"J;;"J-?"J; 
Henry  Arlan  Construction,  1142  Geary  Blvd.,  San  ^*"^/!f  "^^^^'r^^?"*' 
t\ster  Sartorto.  262  Clementina  Street.  San  Fr«^nc»"<^«jP^'^'*'**  i^"  ir«i. 

M^tneiu  construction  Company.  44  Mary  Stret.  San  Francisco.  CaUfomle 

s?o'^t?'lnc^'rated.    84ri    San    Leandro    St,    Oakland.    Calif.,    .TRlnadad 

10«4)  ^^ .  »"^ -^ 

Mot^SrTFSiipirt- Facilities.  Standirt^Oll   Rlcfimend   H*«n*ry;    OliT^eb.^. 

B^S.'McKlttrick  Company,  Inc..  -IIO  16th  SL.Oakland  (TWIn  ««^«  j^®' 
Swmerton    &   Walbcrg    Co..    225    Bush    Street.    San    Francisco.    Callfomi* 

IStaf  &^RXhUd.  328  Merchants  Exchange  Bldg.,  San  Francisco   (EX- 

Tmes^f  Barnes  Construction  Co.,  941  Russ  Building,  San  Francisco  (EX- 

n  K^r;orfSn!i)'2?nanclal  Center  Building,  San  Francisco,  C.l.f , 

SteTn'cJ:?o*:ated.   8451    San    Leandro   St.    Oakland.    CaUf..    (TRinadad 

ua'^ett  &  Hllp.  918  Harrison  Street.  San  Fr^nch^o.  Ca^.   (DO"Kl«^  o^^^^ 
^J^^ViTR^rvrArT^Oikf^^  ^l' ., . 

James  I.  Barnes  Construction  Co.,  »li   ituss  oumuiub.  s»» 


SUMNIERBELL  ROOF  STRUCTbRtS 

17A6  Thirteenth  St,    O.iUldiul,  (  ilit 


r 


EXI'ANSION 
JOINT  FILLERS 

Flexcell  Bituminous  Fiber 

and  Johns'ManvHIa 

AsphoH  FeH-Sidtd 


(EXbrook  <00B)  Francisco.   (BAvlew  8170) 

Henry  Arian  Construction.  4142  Gean'  B'^a.  '^tlL'J!,,^  -044, 
Willis  F  Lynn.  1040  Folger  Ave..  Berkeley  (BE'J*'*^  «^1' 
Haas  &  Rothchlld.  328  Merchants  Exchange  Bldg.,  San   I 

brook  1205)  Brvant  St     San  Franxlsco  (TUkon  0-2812) 

Mldstate  Constn.ctlon  CO    427  Bjant  st,  sa  ^^^^^^^    ^^^^ .     ^,j.j,.„^^^, 

Stolte.   Incorporated,  8451   »an    i-.eaiiuro   k.  . -.— ,;  t;.— «.«   *i.«n~ 

Palr^tii^STReT-^rlnT-M^-Oo  «.W«'''^*'-^  '•"^''•"*    *'"   ^ 

Cisco:    Bids  open  J""-  ^^  2P-  "*•  ^    g        Francisco.   (BAvlew  3170/ 

Henry  Arlan  Construction    4m  (^aryB.vd,  San  ^^^,^^- ^^Ukon  n-2S12, 

Ad^rirsTE'Tie^Ner Montgomery   St.,   San    Francisco    (GArtleia 

S'„"^\^Ir,...   C«n.tructlo„   Company.    .16  am  8..   S.n   m.m:l.co. 

*CaUf..  (HEmlock  7926)  ,Ki.rkPiAv   «)44) 

Willis   K.   Lynn,   1040   Folger    Ave.    Berkeley.   Calif..    ( Bl:.rkele>    W44) 
Movingand  Erecting  School  Buildings.  Tulelake.  California:  Bids  Due  Jan- 

b'&R  construction  Company.  110  Market  Street,  San  Frarcl.co,  Ca.lf.. 

(UOuglas  7516>  . ^ — . — - 

bndereroBslng.  Snn  Rafael;   Bids  Due  J«rK  29.  2  P.  M 

carl  N    Swenson  Co.  P.  O  Box  «58.  San  Jose.  Calif.   <B«"i':«::^2) 
-ellular  Structures  l-or  SlUfTAi^^VetrAdm.  Ft.  Miley:   Bid^S^ii  Feb.  2« 

2-30  P.M.  „         Oakland.    CaUf. 


P1O1I1  San  Fit*nuuo 
ENtcrpnsf    '0930 


r  i  o  I '  I    u 


TWinodl^N   "Je?? 


St,    can    Francisco 


Stolte    incorporated,   8451   San    Leandro 

Krt>entraut     &    Summers.    69«    Penn?.ylvanla 

(ATwater  2420)  .,,    „„_„    ,j,^,     «,,_ 

Jas    I.   Barnes.   Construction   Company.  941    Russ    .-lldg.,    San 

Calif.,   (KXbrook  6905) 


WESTERN 
ASBESTOS 

COMPANY 

o7S  Townsend  St.,  Son  Froncisto 
Telephone:  Htmlocli  4884 


ELECTRICAL  COMMSHICATIOliS 
TELEPHONE  ai4  SIGRAL  ENGINEERS 

Inter -Office-ond  Infer -Flanf  Systems 

Will  Subcontract  with  Electrical  Contractor 

Remote  Control  Equipment 

765    CLEMENTINA    STREET 


SAN  FRANCISCO  3 


MArkfft  2017 


JiMSTON 


PRODUCTS 


Michel  &  Pfeffer 
Iron  Works,  Inc^ 

Ttnlh  and  Horrlion  •  Son  FrancUco,  Califarnl* 


V 


PAAE4 


•  daily  pacific  builder 


TUESDAY.  JANUARY  21.  1947 


TUESDAY.  JANUARY  21.  1947 


DAILY    PACIFIC    BUILDER 


PAGES 


BRIDGES 


i/ll/47  •     W 

Pnkllmlnary  PUn«  Cemplatad— 
Awaiting  N«vlt«U«n  Appf«val 
FrMfi  War  0«partin*nt 

Br1d9« 

CROWS  LANDING.  Calif.,  Stanla- 
laus  County.  San  Joaquin  River. 

Owner— County  of  Stanlslaua,  county 
dark.  Courthouse.  Modeato,  Calif. 

Structural  Engineer— Donald  R  War- 
ren Co..  417  Market  St^  San  Fran- 
cisco. Calif. 

Construction  of  approximately  6M- 
foot  bridge  over  San  Joaquin  River. 

1/21/47  .         •    ^ 

Owner  Taking  BIda— Due  Jan.  21, 
2  P.  M.  (Unit  Quantltlae) 

SIWOTOU   COUNTT.  Calif.   Project 

Calif.      FH-93-B.      Salmon     River, 

Klamath  National  Forest. 
Owner— Public  Roads  Administration. 

C   C.  Morris,  division  engineer,  720 

Phelan  Bldg.,  San  FrancUco,  Calif. 
Plans  by  en^eering  department  of 

owner.  _.  ^. 

Approx.  0.074  mile  Salmon  River  and 

Nordhelmer  Creek  bridges. 

The  work  involves : 

(1)  extra  and  miscellaneous  force 
account;  ,     ., 

(2)  lump  sum,  remove  and  dispose 
of  existing  timber; 

(8)  176  cu.  yds.  unclassified  excava- 

tlon  for  structures; 
(4)  217  cu.  yds.  concrete,  clasa  A; 

(6)  11  cu.  yds.  concrete  claaa  YY 
(lightweight) ; 

«)  Z2fiOO  lbs.  reinforcing  steel; 

(7)  lump  8um,  structural  steel  erected 
(government-furnished  steel) ; 

(8)  lump  sum,  concrete  filled  steel 
grid  bridge  floors  (government- 
furnished  steel) ; 

(9)  lump  sum,  clean  and  pednt  exist '^ 
Ing  structural  steel. 

Specificatons  obtainable  from  the 
above  office  upon  deposit  of  |10,  re- 
fundable. 


(13)  engineer's  office. 

SpeSficatlons  obtainable  from  the 
above  office. 

1/21/47 

Owner  Taking  Bld»-Due  Feb.  20, 
2  P.  M.,  in  Los  Angelee 

Traffic  Signal   Syetems 

M?DOND<?  BEACH  and  HERMOSA 
BEACH,  Calif.,  Los  Angeles  Co. 
14  Intersections  on  Elena  Ave.  and 
El  Camlno  ReaL  ^.   ,  . 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Englneer-O.  T.  Mc- 
Coy,   Public    Works   Bldg.,    Sacra- 
mento, Calif. 
Bids   will  be  opened   In  the   State 

Bldg.,  Los  Angeles,  Calif. 
Furnish   and   install   traffic   signal 
systems  as  follows: 

(1)  fixed  time  traffic  signal  ayatema 
at  the  intersection  sof  Elena  Ave. 
and  El  Camlno  Real  with  C  Ave., 
Knob  Hill  Ave.,  Sapphire  St- 
Franclsca.  Ave.,  Guadalupe  Ave.- 
Ruby  St.,  Torraace  Blvd.,  Garnet 
St,  Emerald  St.,  Diamond  St., 
Beryl  St.-Gertruda  Ave.,  Irena, 
Ave.  and  Pacific-Anita  Ave.; 

(2)  fixed  time  traffic  signal  systems 
at  the  Intersections  of  El  Camlno 
Real  wlth^tod  St.,  Bth  St.  and  8th 
St  In  the  Clt  yof  Hermosa  Beach. 

Specifications  obtainable  from  the 
offlc?  of  the  state  highway  engineer. 
Public  Works  Bldg.,  Sacramento, 
Calif. 


(8)  700^000  cu.  yds.  roadway  excava- 
tion; 

(4)  290a  cu,  yds.  structure  excava- 
tion; 

(5)  ItOO  cu.  yds.  ditch  and  channel 
excavation ; 

(6)  8,700.000  sta.  yds.  overhaul ; 

(7)  77,000  sq.  yds.   compact  original 
ground;  ^  _,  , 

(8)  SS.000  cu.  yds.  pervious  material; 

(9)  60.000  tons  imported  borrow; 


1/21/47  ^        ^^     •     ** 

Owner  Taking  Bids— Due  F9b.  It, 

2  P.  M. 

Bridges  .,     . 

YOLO  COUNTY,  Calif.  Across  Moody 
Slough,  ^out  two  miles  northeast 
of  Winters,  and  at  Cache  Creek, 
about  0.2  mile  north  of  Capay. 

Owner— SUte  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif. 

SUte  Highway  Engineer— G.  T.  Mc- 
Coy. PubUc  Works  Bldg.,  Sacra- 
mento, Calif.  ^       ,  . 

Construct  a  reinforced  concrete  slab 
bridge  and  reconstruct  an  existing 
reinforced  concrete  bridge. 
The  work  Involves : 

(1)  remove   existing   bridge.   Moody 
Slough; 

(2)  25  cu.  yds.  remove  concrete; 
(8)  MM   cu 

tloa: 

(4)  8W   cu.   yds.   atructupe   excava- 
tion; 

(5)  1%  tons  asphaltic  paint  binder; 
(8)  40  tons  plant  mix  surfacing; 

(7)  668   cu.    yds.    class   A    Portland 
cement  concrete  structures; 

(8)  416  lln.  ft  concrete  railing ; 

(9)  510  lbs.    miscellaneous  iron  and 
steel ;  .     „. 

(10)  1786  lln.  ft  furnish  steel  piling: 

(11)  61  each  driving  steel  piles; 

(12)  6  each  steel  pile  splices; 
(18)  87  cu.  yds.  class  A  portland  ce- 
ment concrete  slope  paving; 

(14)  10  lln.  ft.  12-ln.  CMP.  14-g««e: 
(18)  100.000  lbs.  furnish  bar  reiaxorc- 
Ing  steel ;  , 

(16)  lOftOOO  lbs.  place  bar  reinforcing 
ateel;  .  ^  ^ 

(17)  125  sq.  yds.  mesh  reinforcement; 

(18)  miscellaneous  Items  of  work. 
Speclfloations  obtainable  from  the 

above  office. 


1/21/47  •     83 

Owner  Taking  Bids— Due  Feb.  19, 
2  P.  M. 

Bridge 

BUTTE  COUNTY.  Calif.  Across  the 
South  Fork  Feather  Rvler  at  Bld- 
well  Bar. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Woriis  Bldg.,  Sacra- 
mento, Calif. 

Reinfotxsed  concrete  girder  bridge. 
The  work  Involves: 

(1)  125  cu.  yds.  structure  excavation; 

(2)  926  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(8)  628  lln.  ft  concrete  railing; 

(4)  4320   lbs.    miscellaneous  Iron   and 
steel;  .  ^ 

(5)  172,000  lbs.  furnish   bar  reinforc- 
ing steel : 

(6)  172,000  lbs.  place  bar  reinforcing 
steel ; 

(7)  miscellaneous  items  of  work. 
Specifications  obtsiinable  from  the 

above  office. 


(9)  60,000  tons  importea  oorrow , 
I  (10)  develop  water   supply  and  fur- 
nish water  equipment; 

(11)  25,000  M  gallons  apply  water; 

(12)  139  sta.  finish  roadway; 
(18)  40,000  tons  untreated  rock  base; 

(14)  27,000  tons  plant  mix  surfacing; 

(15)  850    tons    plant    mix    surfacing 
channel  lining;  .„«  «v  i 

(16)  125    tons    Uquld    asphalt   (SC-2> . 
prime  coat; 

(17)  70  tons  asphaltic  emulsion  seal 
coat ; 

(18)  410  tons  screenings  seal  coat; 

(19)  4600  lln.  ft  raised  bars; 

(20)  270   cu.    yds.    class    A   portland 
cement  concrete  structures; 

(21)  10,000  lbs.  bar  reinforcing  steel; 

(22)  8600  lbs.  railroad  ralU; 
(28)  800    llh.    ft    a-ln.    CMP    down- 
drains,  16-gage; 

(24)  136  lln.  ft  18-ln.  CMP,  14-gage; 

(25)  1795  lln.  ft  24-ln.  CMP,  12-gage; 

(26)  762  lln.  ft  80-in.  CMP,  8-gage; 

(27)  820    lln.    ft   6- In.   standard    rain 
tile; 

(28)  6  each  spillway  assemblies; 

(29)  1000     lln.     ft     salvage    existing 
spillway    assembly   downdrains; 

(30)  1000  lln.   ft.    relay  salvaged  CM 
spillway   assembly    downdrains ; 

(31)  12  each  salvage  spillway  assem- 
bles ;  ^      ... 

(32)  12  each  Install  salvaged  spillway 

assemblies ; 

(33)  1  mile  new  property  fence; 

(34)  5  miles  remove  and  reconstruct 
existing  property  fences; 

(35)  4  each  drive  gates,  14  ft  wide; 

(36)  24  each  drive  gates,  10  ft  wide. 

(37)  engineer's  office. 
Specifications  obtainable  from  the 

state  highway  engineer.  Public  Works 
Bldg,   Sacramento,  Calif. 


2-ln.   black  wrapped   steel   pipe, 
fittings    and    valves,    Including 
excavation  and  backfill; 
(2)  2200  lln.   ft  furnish  and    install 
8-ln.   black  wrapped   steel   pipe, 
fittings    and     valves,     including 
excavation  and  backfill; 
(8)  1800  lln.   ft   furnish  and  install 
6-in.    black  wrapped   steel   pipe, 
fittings    and    valves.     Including 
excavation  and  backfill. 
(Materials  for  Schedule  No.  2  may 
be  purchased  from  the  City  of  Palo 
Alto  stores  division  at  an  estimated 
cost  of  16900.) 

Schedule  No.  S— Eleetrio  Distribution 
Eystem 

(1)  2386  lbs.  AWG  No.  6  medium 
hard  drawn  triple  braided 
weatherproof  wire  Installed; 

(2)  6148  lbs.  AWG  No.  2  medium 
hard  drawn  triple  braided 
weatherproof  wire  Installed; 

(3)  1875  lbs.  AWG  No.  4  medium 
hard  drawn  triple  braided 
weatherproof  wire  installed; 

(4)  168  each  secondary  racks  line 
material  co.  No.  13618  or  equal 
(3-posttion)  installed; 

(6)  87  each  45-ft  poles,  ASA  class 
2,  butt  treated,  western  red 
cedar,  installed; 

(6)  5  each  40-ft  ASA  class  2,  butt 
treated,  western  red  cedar; 

(7)  76  each  4-pln  Douglas  fir  cross- 
arms,  installed; 

(8)  26  each  6-pln  Douglas  fir  cross- 
arms,  installed; 

(9)  17  each  8-ln.  4-way  expanding 
anchors  with  %-in.  galvanized 
steel  rod,  installed; 

(10)  2800     lln.     ft.     %-in.    steel    guy 
strand,  installed. 
The   contractor   may    bid    on    any 
schedule  or  any  group  of  schedules. 


Each  schedule  bid  must  be  completa 
Specifications  obtainable  from  the 
above    office    of    the    city    engineer 
upon  deposit  of  |10,  refundable. 
1/21/47  •     *2 

Cable— Bide  Wanted 

OAKLAi^ID,  Calif.,  Alameda  Co.— 
Until  January  28,  1  P.  M.,  bids  Will 
be  received  by  the  City  of  Oakland, 
Charles  M.  Don,  city  clerk.  City  HaU, 
Oakland,  Calif.,  for  furnishing  syn- 
thetic rubber  Insulated  shielded  ply- 
chloroprene  com  pound -sheated  cable 
to  be  Installed  in  Broadway,  between 
Piedmont  Ave.  and  College  Ava, 
Oakland,  Calif. 

Specifications  obtainable  from  the 
above  office. 


•  4S 


1/21/47 
Enamel    Paint 
Bids  Wanted 

WILMINGTON.  CaUf..  Los  Angelea 
Co.— Until  Jan  26,  2  p.  m.  bids  will 
be  received  by  the  U.  S.  Veterans 
Admin.,  Procurement  DIv.,  Veterans 
Admin..  Bldg..  Washington  25,  D.  C, 
under  Inv.  145-R-45  for  furnishing 
enamel  paint  for  Wilmington,  Calif., 
Veterans  Admin.  Supply  Depot 


»■»»*■' 


40^      STREETS  AND 
HIGHWAYS 


41--GAS»  WATER  AND  OIL 
PIPE  LINES 


41 


Supplies^  Equipment 

Sub-Contract 

Infoimation 


,.  .-^ Own«r  Taking  BIda— One  Feb.  20, 

yds.    channel    excava-  1     ^  p    ,^    ,„  l„  Angelee 

Grading  and  Burfaoing 
LOS  ANGELES  COUNTY,  Calif.  Be- 
tween  Paiomas    Creek    and    Violin 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.6  miles  (net  length)  grading 
and  surfacing  with  plant  mixed 
surfacing  on  untreated  rock  base. 
Bids   will   be   opened  in    the    State 

Bldg..  Los  Angeles.  Calif. 
The   work   Involves: 

(1)  900  cu.  yds.  remove  concrete; 

(2)  1S9  sta.  clearing  and  grubbing; 


1/21/47  «  ^    , 

Owner  Taking  Bids— Due  Feb.  3, 

3  P.  M. 
Utility   Installation;   Spec  47-2 
PALO  ALTO.  Calif..  SanU  Clara  Co. 

Stanford  City  Area. 
Owner— City    of    Palo    Alto.    Depart- 
ment of   Public  Works^pity   Hall. 
Palo  Alto.  CaUf. 
City  Engineer— Fabian  S.  Miller,  City 
Hall,  Palo  Alto,  Calif. 
Bids  will  be  taken  as  follows: 
Schedule  No.  1— Water  Ulnee 

(1)  8980   lln.   ft   furnish   and   install 
6-in.  transits  class  150  pipe,  cast 
iron  fittings  and  valves.  Includ- 
ing excavation   and  backfill; 

(2)  2300  lln.  ft  furnish  and  Install 
8- in.  translte  class  150  pipe,  cast 
Iron  fittings  and  valves,  includ- 
ing excavation  and  backfill; 

(3)  2520  lln.  ft  furnish  and  Install 
12-ln.  transite  class  150  pipe,  cast 
Iron  fittings  and  valves.  Includ- 
ing excavation  and  backfill; 

(4)  17  each  furnish  and  install  fire 
fire  hydrants,  valves  and  piping, 
including  excavation  smd  back- 
fill. 

(Materials  for  Schedule  No.  1  may 
be  purchased  from  the  City  of  Palo 
Alto  stores  division  at  an  estimated 
cost  of  $21,500.) 

Schedule  No.  2— Gas  LInee 
(1)  7230  lln.   ft   furnish  and   Install 


NEWS  INDEX 

Mls«.  Suppllee  A  Materlala 
Machinery  and  Equipment 
Sub-Contract   Information 
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42— MISC.    SUPPLIES   AND 
MATERIALS 

1/21/47  ^     *     *^ 

Stranded  Cable— Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  January  28,  1  P.  M.,  bids  will 
be  received  by  the  CTlty  4f  Oakland, 
Charles  M.  Don.  city  clerk.  City  Hall. 
Oakland,  for  furnishing  stranded 
cable.  Insulated  with  heat-resisting 
rubber  compound,  to  be  Installed  in 
Broadway,  between  Piedmont  Ave. 
and  College  Ave.,  Oakland,  Calif. 

Specifications  obUinable  from   the 
above  office. 


FOR  RENT 

08  CoHrpiNar 

Troeter  aid 

LeTourn«au  Corryall 

Model  FP  14  to  18  yd. 
CatctpiUar  12  Motor  Pstrol 

KEN  ROYCE  CO. 

185  Bayshore  Boulevard 

San  Francisco  24 

ATwater  1830 


PITTSBURGH 

TESTING 
LABORATORY 

SaccMsers  H 

SMITH.  EMERY  AHb  CO. 

Compl»H  f kytlcaf  aad  Ct*«fc«f 
TMflag  Mtf  la>p«c*i«a 

CONCRITE  MIX.  PLACIHO  AND 

TISTIN6 

STIIL  AMO  OTHIR  lUILDINa 

MATIRULS 
MACHINIRY  ANP  IQUIfMENT 

6S1     HOWARD     STREET 

SAN     FRANCISCO 

eXhnok  1747 


mm  BID  OPENINGS 


CONTRACTORS  .  .  .  Save  Money  and  Time 

BY  USING 

QUANTITY   SURVEYS 

165  JESSE  STIEET  SUHer  tS*!         •        SAH  PftANCISCO 

Prepared  by     LeROY      SERVICE 


»----A 


BUILDING  PROJECTS" 


1/21/47  ^^     •     *> 

Owner  Taking  Bids— Due  reb.  ^9, 

2  P.  M. 

Bridge  _  

KSRN  COUNTY,  Calif.  Across  Kern 
River,  about  six  miles  southwest 
of  Bakersfield.  _,  ,  . 

Owner— State  of  California.  Division 
of  Highways.  PubUc  Works  Bldg.. 
Sacramento,  Calif. 
State  Highway  Engineer— O.  T.  Mc- 
-:i.Coy.    Public    Works    Bldg.,    Sacra- 
mento, Calif. 
Reinforced  concrete  slab  bridge. 
The   work  involves: 

(1)  600   cu.    yds.    structure   excava- 
tion; 

(2)  860O  cu.   yds.   Imported    borrow; 
(8)  225  M  gallons  apply  water; 

(4)  946  lln.  ft.  timber  bridge  railing; 

(6)  7.8  M  ft.  b.m.  timber  sheet  pil- 
ing; 

(«)  720    cu.    yds.    class    A    portland 
cement  eoncrete; 

(7)  7800  lbs.  miscellaneous  steel;' 

(8)  2720  lln.   ft.  furnishing  concrete 
piling; 

(9)  66  each   driving  Concrete   piles; 

(10)  186  cu.  yds.  sacked  concrete  rlp- 

(11)  174,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(12)  174.000  lbs.  place  bar  reinforcing 
steel ; 


Bids  to  be  Opened 


"Project     Location  of  Project        Noted  In  Issue 
T."— T^aoPM  I^chool  (Alterations  and  Additions)     Reno,  Nev. I^IB 

ENGINEERING  l»ROJECl^ 

l.i\-  2:<tOP.^.-BTi&t^  Siskiyou  County 

l.jl—  2  KK)  P.M.— Water  Sup.  Conn. 
l-Jl-T  6 :00  P.M.— Traffic  Signals        Tulare 


IM 8  00  P.M. — Sewer  Trunk  LlnesArcadla 

-^-^ "" — SUPPLIES  AND  EQUIPMENT 


1^25 

1-  e 

1-10 


SUBCONTRACT  INFORMATION 


1.21—  2 -00  P  M.— Lightning  Arresters    Oranby,  Colo. 
1-21—  1  OOP M— Common  Concrete  Brick    OiUdand 
1-21—  8 -00  PM— Farm   Tractor  Rental     San  Francisco 
1-21—  11  00  A.M— Building  Sale  Benlcla        „        _         ,  _ 

1  21— 2  OOPM— Merry-^-round    Painting         San  Francisco 
1I2I—  2  00  PM -Pumping  Unit*         Sunnyslde.  Wash. 
1-21-10  ;00A.M-Heatlng  System      Fallon.  Nev. 
1-21—  8 :00  P.M.— School  Buses  Portervllle 

l.»i_  1 :00  P.M.— Automobiles  Oakland 

1  21—  8  00 PM— Lighting    Standards     Alameda 

lit  |";gg:M::ge^yr;eS'St"arr,^"^"oIu^bla  Basin  ProJ.,  Wash. 


FOR     SALE 

Compressors  -  Pomps 
Pnemnallc  Tools 
Bock  Drills 

.  .  .  Compfefe  Reirfal  Servfce  .  .  . 

THE  RIX  COMPANY  •  IN4 

5*2  SIXTH  STUIT  UNd«rklll  SOU 


4  MAM£  TO  KNOW 


^ 


USED    TIMBER 

250,0<X)   ft.   7   X    8   —    30   h- 

Bridge  Ties 
290,(XK>  ft.  7   X    17  —   30  It. 
Bffidlie  Scringcrs 
JOgOOO  ft.    12  X   12  —   30  ft. 
100,000  lin.  ft.  Piling 

Othtr  Muc.  Sivn 

Jes«pli  D.  B«lli«9«^  ^  Co. 

1905  Cypress  Street 
Osklsnd.  Calif. 
TWinoaka  6177 


MADE  IN  THE  WEST 
•  • .  for  Wostorn  Industilos 

BETHLEHEM    PACIFIC 

COAST     STIIL     CORPORATION 


Solsi  CMBcsii  Son  Pranclteo,  lo»  Angela*,  Portlond,  Seattle, 

Salt  Uke  City,  Honolulu 

Sfeel  PianHt  Sowth  San  Fronelteo,  lo»  Angels*,  Seattle 

|«Arke«lA0  Vtikti  So.  %mn  PrandKO,  Alosieda,  lot  Angelei 

Mil  Depeff »  Sen  Frondice,  to*  Angele*,  Portlaad,  Seottle 


For  Mon'f  effktewt  roof  truu  •ngiiMarini  and  con- 
•trvcHoii,  BiiiM«rt  and  Architects  in  Hie  E«t»  and 
Mid-Wnsl  know  and  rely  upon  American.  Now  ynwrs 
•0  teiiannml  Hirongkout  Mie  Far  We*»,  ore  American's 
^naittr-confufv  background   and   cemplata  facililias. 

Wken  you  write  or  phono  concerning  yoor  roof  truss 
job,  state  lead,  length  of  span,  nwnbor  ragaind, 
spacing.  Let  «s  sMbmit  you  an  otHmato  -  todayt 

REGISTER  YOUR  NAME  now  for  n«w  oot-      ^ 
olog  and  str«»s  data  -  toon  off  tht  prot». 


BETHiEHE^^ 
5T:U 


ADams 
1^379 


AMERICAN  ROOF  TRISSES 


DAILY 
PACIFIC   BUILDER 

nBstabUahod  In  UM» 

Publtehod  ovory  morning,  oxoept 

•atwrtfnya,  Sundayo  and    Legal 

Holldayo  by 

W.  W.  Oodge  Corporation 

4«  Toiith  WL,  tan  Franoleoo  S 

Totophnno  MArfcot  7110 

O.  C  MeOavran,  Manaoer  •  Editor 
J.  K.  Odgoro,  Advorttaing  Manager 

Onbocrtptlon  Rateo: 

IMLOb  p^  year 
Oayablo  In  Advanoo) 
SInglo  Copy  1ft  Conta 

Advortlaing  ftateo  on  Request 

Printed  by  --    -^ 

Stark-ftath  Printing  ^^ 

A  Publlahlng  Co. 
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l/21/«7 

Shovel— BMo  Wantfd 

SACRAKBNTO,  C&lif.,  SacramoDto 
Co.— UnUl  January  »1  bida  will  be 
received  by  the  State  Purchaaing 
Acent.  SsLcramaento.  CaJlf..  under  Quo. 
S84S6.  Req.  8412,  for  replacement  of 
Northwest  shoTsl,  1%-cu.  yds.,  dlesel- 
powered,  crawler  •  mounted  ahovol, 
f.o.b.  Esconaldo. 


4S 


(■ntorod  aa  Soeond  Clasa  Idattor. 
July  20,  1807.  at  the  poat  oCfleo  tn 
Ban  Fraaelsco,  CaUf.,  under  the 
)A«t  of  Mawdi  8,  18b7.) 

Copyright  IMO  by 
F.  W.  Dodfo  Corporatloo 


1/21/47 

Treehraeks 

Bid  Opening  Dated  Extended  From 

Jan.  22  to  Jan.  2*,  2  P.  M. 

COL.UMBIA  BASIN  PROJECT, 
Washln^on.— Until  January  29,  2  P. 
M.,  bids  will  be  received  by  the  U.  8. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1614  for  furnlshina  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odair,  Wash., 
at  the  option  of  the  bidder,  182  main 
unit  trashracks,  part  1  only,  for  the 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Washington.  The  trashracks 
win  be  iDstallsH  by  the  government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  10.75,  not  returnable. 


1/21/47  •    42 

Craoo  Tleo 

Lew  and  Only  BIddero 

SAN  PRANCISCO,  CaUf.— The  fol- 
lowkig  anbmittod  Mds  January  17  to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  37M  for  furnishing  and 
delivering  9000  redwood  or  cedar 
croaa  ties  for  Municipal  Railway. 

Ebju  Products  Co.,  |S7.50  per  lOUO 
board  feet ;  terms  net ;  15  days'  ship- 
ment ;  dellvesy  two  weeks  to  40  days. 

McDonald  &  Harrington,  Ltd.,  |2.81 
each;  net;  delivery  starts  in  45  days. 

1/21/47  •     12 

Censtrwctlon  of  Framework  Ur^er 

Way 
Plant  (Addition) 

Approximate  Cost  $500,000 
OAKLAND.  Calif.,   Alameda  County. 

851  81st  Ave.,  North  Annex. 
Owner — Sunshine  Biscuits,  Inc.,  K.  D. 

Loose,    vice-president;   A.    J.    Bale, 

vice-president;  J.  G.  Flynn,  general 

manager,   861    81st    Ave.,    Oakland, 

Calif. 
Plans  by  Melvln  Haley,  engineer,  c/o 

owner's  Eastern  office. 
Concrete,    three    stories,   addition    to 

North  Annex. 
Contractor — Dinwiddle    Construction 

Co.,  210  Crocker  Bldg.,   San   Fran- 

eleoe,  Calif. 


•     44 


43— 4MACIIINERY  AND 
EQUIPMENT 

1/21/47  •     48 

Oil  Distributer  Rental 
Bide  Wanted 

SAN  LUIS  OBISPO.  Calif..  San 
Luis  Obispo  Co. — Until  January  22, 
2  P.  M..  bids  will  be  received  by  the 
State  Division  of  Highways,  L.  H. 
Gibson,  district  engineer,  50  Higuera 
St.,  San  Luis  Obispo,  Calif.,  for  rental 
of  (1)  one  oil  distributor,  1200-gallon 
capacity,  and  (2)  one  tank  trailer. 
2600-gallon  capacity,  for  approx- 
imately 60  days'  use  In  Santa  Bar- 
bara, San  Luis  Obispo  and  Monterey 
Countiea. 

Specifications  obtainable  from  the 
above  office. 


1/21/47 

Painting,   Etc. 
Contract  Awarded 

HAYWARD,  Calif.,  Alameda  Co.— 
H.  L.  Bleckman  Ca,  749  W.  North 
Ave.,  Chicago.  111.,  at  |2500,  awarded 
contract  by  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  888  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 
Calif.,  for  Interior  and  exterior  paint- 
ing at  the  U.  S.  Post  Office  Bldg.. 
Hayward,  Calif. 

1/21/47  •    ** 

Seeding — Bida  Wanted 

FAIRFIELD,  Calif..  Solano  Co.— 
Until  January  28.  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Engineer 
Office,  Wright  Bldg.,  Sacramento. 
CaUf.,  under  Spec.  12e2  for  seeding 
for  dust  and  erosion  control  protec- 
tion at  Fairway  Army  Air  Baae. 

Specifications  obtainable  from  the 
above  office. 

1/21/47  ** 

Emulsion   Tsnk   (Install) 
Low  and   Only  Bidders 

BERKELEY,    Callf.Alameda    Co- 
Parts  Bros..  2416  Oregon   St..    Berke- 
ley, Calif.,  at  S4963  submitted  low  bid 
Jan.     20     to     City     Engineer     Harr> 
Goodridge,     City     of     Berkeley,     CUy 
Hall.  Berkeley,  CaUf.,  for  Installation 
cf   emulsion   tank  at  the  corporation 
yard,  including  vents,  manhole,  emul- 
eion   gauge,    ladder,  heating  coll   and 
box,  emuHtfied  circulating  pump  and 
motor,     storage     water     heater     and 
pump    motor,    thermoatad,    all    pipes. 
gates,    valves,    plugs    and    necessary 
switches,    etc. 

Long  Constr.  Co.,   at  $6336  submit- 
ted only  other  bid. 


ALTER  DWELLING.  J600 ;  40  Lundy 
Lane;   owner  and  builder,   Charles 
Adams,  premises. 
GARAGE,  1500;  SOI  Randolph;  own- 
er and   builder,  Frank  Dominguea. 
196  Victoria  St 
DWELLINGS    (1-story,    frame)    (6), 
10000  each;  N  Velaaeo  Ave  89.728, 
114.728,    189.728,    144.723.    189.728    W 
Sawyer;   owner  and  bulkier,   F  H 
Thortnson.  206  Granada  Ave. 
ALTER      DWELLING.     llflOO;      560 
Hearst  St ;  owner,  Mrs  A  Peterson, 
premises;     builder.    A    IfklUo,    954 
Brunswick. 
DWELLING  (1-story,  frame),  $9000; 
N  Santiago  57.6  W  S8rd  Ave;  own- 
er imd  builder,  Alemany  Construc- 
tion Co,  4277  Mission  St. 
ALTER  DWELLING,  $1800;  686  29th 
Ave;    owner,    M    D    Palnoa,    prem- 
ises ;  builder,  Myron  A  Johnson,  821 
Forester  St. 
DWELLINGS    (1-story,    frame)     (4), 
$7700    each;     S     Randolph     75    W 
Bright;    S  Randolph  75   E   Bright; 
W    Bright    29  S    Randolph    and  W 
Bright  54   S   Randolph;    owners,  C 
Burke  and  A  Infuslno,  706  14th  St; 
builder,      Francis      O  ReiUy,      1127 
Hearst   Bldg. 
DWELLING  (1 -story,  frame),  $5000; 
W  Brij^t  279  S  Randolph;  owner 
and     builder,     Ingvar    Baldwinson, 
801  Randolph. 
DWELLINGS  (1-story  frame),  $7500; 
W   43rd   Ave   100,  125,  150,  175,   200, 
225,  250  and  275  N  Pacheco;  owner 
and  builder.  United  Housing  Corp, 
2701   Judah  St. 
AL-fER   DW1EBLLING,   $4000;   E  23rd 
Ave    150   N   Ansa;    owner.    M    Ru- 
dolph, 142  Beaumont;  builder.  Mis- 
rack  Construction  Co,  578  Arguello. 
DWELLING    (1 -story,  frame).  $3000; 
N  19th  St  30  E  Yukon ;  owner  and 
builder,    T    Kolsberg.    239    Bridge- 
view  Dr. 
ALTER   APARTMENTS,   $1500;    1635 
Clay  St;  owner,  Wm   ProU,  prem; 
day  work. 


Empire  Construction  Co.  Ltd. 

INSTALL  ELEVATOR.  $26,000;  860 
California  St;  owner,  Kerr  Steam - 
ahlp  Co;  contractor.  R  H  CuUan. 

ALTER  APARTMENTS.  $8000;  75- 
77-79  7th  Ave;  owner  and  builder, 
Tony  E  Gaetain.  

REPAIR  FIRE  DAMAGE,  flOOO: 
2921  22nd  St :  owner,  Ella  Batoman 
and  Phlss  Bateman  Dennla;  con- 
tractor, Fred  J  Eariy  Jr. 

BUILDINGS  (1-story,  frame)  (11). 
$6800  each:  E  line  41st  Ave  26.  60. 
75,  100,  125.  150,  175,  200,  226.  260. 
275  S  Rivera;  owner,  Atlaa  Realty 
Co;  contractor.  Pacific  Coast  Con- 
struction Ca 

REMODEL  OFFICE,  $8000;  901-906 
Mission  St;  owner,  CThronicle  Pub- 
lishing Co;  contractor,  Phoentx- 
Simpton  Co. 

BUILDING  (clasa  C>,  $175,000;  E 
line  Treat  Ave  200  N  20th  St ;  own- 
er. Regal  Amber  Brewing  Co;  con- 
tractor. Monaon  Bros;  architect,  H 
C  Baumann ;  engineer,  Jamea  A 
Smith. 

BUILDINGS  (2-story,  frame)  (2), 
$24,500  each;  B  line  80th  Ave  100 
and  125  S  Cabrillo  St;  owner  and 
builder.  Thee  G  Meyer  A  Sons. 

REPAIR  FIRE  DAMAGE,  $6000;  230- 
240  Drumm  St;  owner.  Bridge  In- 
vestment Co;  contractor,  Fred  J 
Early  Jr  Co,  Inc. 

BUILDING  (l-story,  frame),  $1000; 
8W  comer  8rd  and  Thornton  Ave; 
lessee.  J  E  Waller;  day  work. 

ADD  FLAT,  $2000;  486  Mississippi 
St;  owner,  D  Petroni;  contractor, 
Joe  Yslgoyen. 

REPLACE  DAMAGED  PLASTER. 
$2000 :  3535  l»th  St ;  owner,  Tahrath 
Hamlshpocho  Assn  of  San  Fran- 
cisco; contractor,  Wellnlts  &  De 
Narde. 

REPAIR  FIRE  DAMAGE,  $2600 ;  570 
Waller;  owner,  Sidney  Osborne; 
contractor,  Leonard  Salomon. 

REBUILD  FURNACE.  $2000;  2816 
Clay  St;  owner,  Raymond  Gaylord; 
contractor,  Leonafd  Salomon. 

REPAIR  (garage  and  apartment), 
$960;  829  Hayes;  owner,  C  Wielsch; 
contractor,  W  B  Demands. 


OAKLAND 


1 -STORY  Concrete  Veterinary  Hoa- 
pital.  $14,000;;  0018  San  Pablo  Avot 
owner  and  builder,  R  J  Tompklna; 
plana  by  J  M  Justice,  380S  86th 
Ave. 

ALTER  to  Aparts.  (2>  $2475;  761 
Kingston;  owner  and  builder,  CTbas 

0  Young. 

GARAGE.  $1000;  2009  84th  Ave:  own- 
er and  builder.  Max  Baumann. 

1-STORY  5-room  Dwelling,  $8,000; 
6106  Castle  Dr;  owner,  Geo  Hy 
land,  1319  Franklin  St;  builder. 
Brass  Hyland  Const  Co,  1819 
Franklin    St. 

ALTERATIONS,  $2710;  748-86th  St; 
owner,  F  Flores :   builder,   Norman 

1  Ashton,   2401    MacArthur   Blvd. 
2-Story    7-room    Duplex,    $7500;    2174 

78  106th  Ave;  owner  and  builder, 
F  Sackstrom,  «89  Pershing  Dr.. 
San    Leander.  .„-„ 

1-STORY  6-room  Dwelling,  $5800; 
1042  Alvarado  Rd;  owner,  Dala 
Wright.  San  Francisco;  builder, 
Hans  P  Dobkowltz,  1077  Douglas 
Dr.  San  Loandro;  also  1-story  gar- 
age, $200! 

REPAIRS  A  Addition,  $500;  1600 
102nd  Ave;  owner  and  builder,  J 
NIeHon. 

ALTER  *  Repairs,  $1000;  640  4th  St; 
owner,  Inter-Urban  ~xpres8  Corp 
builder,  Christensen  ft  Lyons.  S454 
Hsrian   St. 

CONCRETE  l-storv  8- room  Duplex, 
$8,000:  1876-77  Ailman  St;  owner, 
and  builder.  B  H  Semple,  1416 
Franklin  St;  also  1 -story  concrete 
garnge,    $A00. 

-STORY  4-room  dwelling,  $6860;  8411 
Margarita  Ave;  owner,  Wm  P  Fee 


SAN   FRANCISCO 


JANUARY  17,  1»47 


RECORDED 
NOTICES 


1/21/47 

Hellew  Metal  Doors 

Lew  and  Only  Bidders  ^ 

COLUMBIA       BASIN       PROJECT,    ■ 
Washington.— The    following  submit- 
ted bids  January  15  to  the  U.  S.  Bu- 
reau  of    Reclamation,    Denver,    Colo., 
under  Spec.  1604  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Almira,  Wash., 
hollow    meUI   doors    for  the    280-kv. 
left    switchyard,   oil  house   addition; 
the    116-kv.    left    switchyard    trans- 
former  vault   LN   addition,   and   one 
fire  door  for  the  S20-kv.  left  switch- 
yard   oil    house    addition    for    Grand 
Coulee  power  plant,  Columbia  Basin 
Project,    Washington.    The    materials 
win  be  Installed  by  the  government: 
George   T.  Gerhardt   Co..    Inc.,   San 
Francisco,   Calif.,   Item   1,   $2176;    1750 
lbs  •  Item  2,  $247 ;  400  lbs. ;  ship  both 
items  240  days ;  fob.  San  Francisco ; 
terms  %  of  1%  20  days.  No  equalisa- 
tion offered. 

Richmond  Fireproof  Door  Co.. 
Richmond,  Ind..  no  bid  on  item  1; 
item  2.  $137.50:  ship  2*©  days:  jj? 
lbs.;  f.o.b.  Richmond  with  freight 
allowed  to  destination ;  terms  net.  No 
equalisation     offered.     Price     clause 

flrlvttn 

Trussbullt  Division  of  Sums  Bros., 
Inc.,  St.  Paul.  Minn.,  item  1.  t»!\M: 
ship  240  days  subject  to  availability 
of  material:  675  lbs  :  f.o.b.  St.  Paul, 
with  freight  allowed  to  destination, 
terms  net.  No  bid  on  item  2.  No 
equalisation  offered.  Price  clause 
given. 

1/21/47  •     « 

Portable  Tolephonee 

Bida  Wanted  _      _  ,„       ,._.,, 

SAN  FRANCISCO.  Calif. -Until 
January  27.  2  P  M..  bids  will  be 
SSSvS  by 'the  U.  8.  Forest  Sen^ice, 
447  Sansome  St..  San  Francisco  11. 
calif.,  under  bW  No  684  tort^ 
porUble     telephones,     fob.     Nevada 

City,  Calif.  . .     .  »».- 

Specifications  obUinable  from   the 

above  office. 


BUILDING  PERBOTS 

Applications 


BAN    FRANCISCO 


ALTEai    WAREHOUSE,     $800;     8880 
San  Bruno  Ave;  owner  and  builder, 
George   P  Belcher,  premises. 
DWELLING   (1-story,   frame),  $6600; 
E  85th  Ave  200  N  Pacheco;  owner 
and   builder,    Sala    *    Cort>ell.    823 
Irving  St. 
ALTER  (real  estate  office).  $700;  840 
Ulloa  St;  owner.  Ralph  McGIII,  866 
Wawona   St ;    builder,   John    White. 
774   2nd   Ave. 
FLATS    (2-story,    frame).  $12,000;    W 
12th    Ave    217    N    Klckham ;    owner 
and   builder,    Heyman   Homes.   5150 
Oearv  Blvd. 
ALTER    (4-story    building),   $680;    25 
Fulton    St;    owner.    Unity    Temple, 
premises;      builder.      Skyllte     Con- 
st ruction   Co.  452  Fulton  St. 
TOOL  HOUSE  (1 -story,  frame).  $700; 
1965    Page    St;    owner.    Geo    Reg- 
glardo,    2574     19th     Ave;     builder. 
Dobbs  k  Applebee. 
ALTER  OFFICE,  $900;    1280  Indiana 
St;     owner,    Ceco    Steel     Products 
Corp,   premises. 
SHED.    $500;    NE    comer    Kansas   25 
E     32nd :     owner     and     builder.     T 
Dente.  591  Kansas  St. 
ALTER   GARAGE.    $960;    829    Hayes 
St;    owner,    C   Welch.    160  Noe    8t ; 
builder,  W  F  and   W  D  Demarals, 
732  Page  St. 


BUILDING    (1-story,    frame),   $5000; 

Lots  28,  24.  Block  6978,  Harold  Ave ; 

owners,  Joseph  and  Marion  Oliver; 

contractor,  Rou  Madsen. 
ALTER     RBZSIDENCE,      $3500;     292 

Williams   Ave;   owner,    D   Fontana. 

c/o    Sunset    Scavenger    Corp;    day 

work:    architect,   Andrew   H  Knoll. 
REMODEL   STORE,   $060;    110   Turk 

1st;    owner,   Harold  Gussman;    con- 
tractor.   Regal    Manufacturing    Co. 
BUILDING    (1-story,    frame),    $7800; 
B  89th  Ave  160  8  Ulloa ;  owner  and 
builder  Burke  Construction  Co. 
BUILDING    (l-story,    frame),    $2000; 
NW    comer    Quint    and    Davidson ; 
owner,    Houghton    Oil  Co;   contrac- 
tor, S  J  Amo#oso  Construction  Co; 
architect.  vV  D  Peugh. 
ALTER      RESIDENCE.     $1000;     2880 
Broderick    St;    owner.  Dr  E   Cam- 
pion ;  day  work. 
REMODEL     (basement     Into     apart- 
ment), $500;  806  Shotwell  St;  own- 
er   and    builder,    Froto    Ruero    and 
Leopoldo  Fernandez. 
BUILDINGS     (l-story,     frame)     (2), 
$6600   each;    W    S9th    Ave    148     168 
S  Uoriega;  owner  and  builder,  Sala 
it  Corbell. 
ALTER   DWELLING.  $800:    124    No- 
riega  St ;    owner  and    builder,   Ga- 
rtel  Fredrickson. 
STUCCO  FRONT,  $558 ;  446  Oak   St ; 
owner,    A    Buck ;    contractor,    L    E 
Orr. 
ADD   ROOM.    $800:    8624    San    Bruno 
Ave ;    owner,    S   Johnson ;    contrac- 
tor, L  E  Orr. 
BUILDING   (l-story,    frame),    $8000; 
E  line  21st  Ave  126  S  of  Pacheco; 
owner  and  builder.  N  W  Anderson. 
BUILDINGS     (l-story.    frame)     (11). 
$7400  each:  SW  comer  Pacheco  St 
and    Ortega    Way:    W  Pacheco    St 
2a872.   50966.  76040.  101.125.   126.166. 
151  186.    176867.    201.904,   228.018   and 
254.976  S  Ortega;  owner  and  build- 
er   Henry  Doelger  Builder,  Inc. 
REMODEL    ENTRANCE,    $850;    780- 
782  Vallejo  St ;  owner.  W  BIgaranI ; 
day    work. 
BUILDINGS      (Istory.      frame)      (4). 
$6700  each ;  W  line  41st  Ave  25.  50. 
75    S    Ulloa.   and    SW    comer    41st 
Ave  and  Ulloa:  owner.  Atlas  Realty 
Co;  contractor.  Pacific  Coast  Con- 
struction Co. 
BUILDINGS     (2story.     frame)      (2), 
$11,500  each:    N   line  26th    Ave   225 
N  Geary    St   and   N    line   Ansa    St 
90  W  40th  Ave ;  owner  Atlas  Realty 
Co;  contractor.  Pacific  Coast  Con- 
struction Co. 
CONVERT   (storag*  area  Into  office 
space),    $18,000;    766    Harrison    St: 
owner.  The  Gray  Unes ;  contractor. 


SANTA   CLARA   COUNTY 


DWELLING,    $9000;     Lot    D.    Arbor 
Dr,   Los   Altos;   owner  and   builder, 
Rach  &  Fogarette,  425  S  Mathlloa, 
Sunnyvale. 
DWELLING,    $5000;    Casey   off    San 
Jose-Los    Gatos     Rd ;     owner     and 
builder,  J  R  Vanmeter,  410  Arietta, 
San  Jose. 
DWELLING.   $7500;    Stlerlln    Rd.    Mt 
View ;  owner   and   builder,    N    Ba- 
barloc,  P  O  Box  588,  Mt  View. 
ALTER    RESTAURANT,   $1000;    1005 
N   13th  St,   San   Jose;  owner.  Wm 
Morgan,     premises;     builder,     Roy 
Havens. 
ALTERATIONS,  $8000;  Lot  10,  Rose 
Manor ;  owner  and  builder,  O  Moul- 
ton,  447  N  10th  St,  San  Jose. 
PLANT,  $8000;  Mlddlefleld  Rd;  own- 
er,  J   Axelson,   Palo   Alto;   builder. 
Valley  Erectors. 
REPAIR  SHOP,  $3500;   Central  Ave, 
Mt   View;    owner  and   builder,   An- 
derson  Gravel  Co,  69  Central  Ave, 
Mt  View. 


PONDEROSA  PINE 


IHTERIOR 


Western  Pine 

SiPFLY   COMPAIt 

1101    HARBISON    STKIIT 

SAN     FIANCfSCO.     I 

ral«^*a««  UNrfarhlll  MS*. 


Gamerston  &  Green  Lumber  Co. 

Wfcol«iof«  and  Jobhinq  Yardt 

LUMIER  .  TIMIERS  -  Tll$  •  FIR  -  RiOWOOD 

PONDEROSA  -  SUGAR  PINE 

S«a  Naaclsca— IMP  Armf  SI.  O«Wa«4-2001  "*]•«•♦•■  **' 

ATwotmr  I  IPO  «fW#ff  4-1994 


tURKE     FORM     CLAMPS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
THREADED  RODS 

All  Typt$  cf  Concrete  CoH$truclion  SpecialtUt 

W.   J.    RlhRKE    &    CO.,    INC. 

780  Bryant  Street  San  FranriKro  Phone  GArfield  8768 


Uniformi 


ALUMINUM 

23  Va    flcsf*  carra««t*4  •^•••^ 
Hr  r*««»f  M4  %\4\n%. 

IC    «    J*-— #J»0  _ 

Cl«v«laii4  Wr«eklii9  C*. 
2tM  nw  St.  ¥AI-«I«  4fy7 


'«'    «    26-— J2.80 
12'    K    26'— *4.20 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

^INSULATORS  FOR  THE  PAOHC  COAST 

21*  PACIFIC  iUILDING  OAKLAND.  CALIF. 


i 


PACIFIC  PORTLAND  CEMENT  COMPANY 


t 


PAGE  6 


DAILY     PACIFIC     BUILDER 
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DAILY     PACIFIC     BUILDER 


PAGE  7 


Jr.   3260  Kansas   St;    builder.    Hale 
P  Benton,  8914  Altamat  Ave. 
ALTERATION.    $6500:    Noae  Hangar 
No  1.  Oakland  Airport ;  owner,  Port 
of  Oakland,  Ft  of  Grove" St;  build- 
er.   Elder   &    Owens.    2206    Enclnal 
Ave.,  Alameda. 
ALTERATION,     »500:     92     6th     Ave; 
owner   and    builder,    Port   of   Oak- 
land. Ft  of  Grove  St. 
ALTER    (house    moved)    flOOO;    1423 
50  th   Ave;   owner  and    builder,    L 
H   Fitzgerald.   1429  50th   Ave. 
l-STORY     Store     Bldg,     |1700;     7518 
»     East    14th    St;    owner   and    builder, 
Edward   A    Robey,    4622    East    14th 
St. 
ALTER,    $800;    472    12th    St;    owner 
Perry  Miller,   472   12th    St;    bulldei:, 
Carl    C    Smith.     3816    High    St. 
1-STORY    Concrete    Addition,    $3000; 
4136    Broadway;     owner,    Standard 
Motor  Mart,  4136  Broadway:  build- 
er, V  K  Lassen,  Ti2  41st  St. 
ELECTRIC   Sign.   $800;    1201    Broad- 
way;   owner,    W    Llshler;    builder. 
Electrical  Prod  Corp,  950  30th  St. 
ADDITION  (3-8tory,  concrete),  $500,- 
000;  851  81st  Ave;  owner,  Sunshine 
Biscuits,  Inc.  851  8l8t  Ave;  builder, 
-—    Dinwiddle     Construction      Co,     210 
Crocker      Bldg,      San      Francisco; 
structural    engineer,     R    J    Fisher, 
'     Crocker  Bldg,  San  Francisco. 
ADDITION,     $1500;     1509     Mountain 
Blvd;    owner,   G   S   Moeller,   prem; 
builder,  R  A  Sparaco,  9826  Birch  St. 
ALTERATIONS,  $868;   2318-26  Wav- 
erly  Ave ;  owner.  Geo  Karavochsis. 
15   Elston    Court;    builder.   Farley's 
Termite  Control.   1624  Grove  St. 
ALTERATIONS,    $3000;    809    Walker 
"Ave:     owner     and     builder,     Pete 
A.sonovic,  premises. 
GARAGE,    $1500;    8942    Thermal    St; 
owner,    Frank    Clapulcl.    premises; 
builder.    Steadman    &    Powell,    3918 
14th  Ave. 
DWELLING  (l-story,  6- room),  $9000; 
1800     Casterline     Rd ;     owner     and 
builder,    Karl    S    Fredrlckson,    1871 
Tiffin  Rd. 
STORE  BUILDING  (1 -story).  $8000; 
1818-20  7th  St ;  owner,  Martin  Pirro. 
1012  Warfleld  Ave;  builder,  Wm  T 
Barrett,  1010  26th  Ave. 
ADDITION,     $1000;    5984    Zlnn     Dr; 
owner     and     builder,     Leslie     Van 
Lehn,  premises. 
DWELLING  (l-story,  6-room),  $8500; 
1052  Park  Lane;  owner,  Bemharat 
M  Rose,  2350A  Hllgard   St.   Berke- 
ley •  builder,  M  A  Rose,  368  Adams. 


DWELLING  (ft-foo"^'  .•Z?!?i,,^K 
Aoi-cla  Ave;  owner  and  builder.  E 

HOSW-?^  (dog  and  cat).  $12,600; 
1111  EiCamlno  Real;  owners,  Dm 
Uliitf  &  Mo"rl.;  builder.  United 
Construction  Co. 

PALO  AUTO 


WORKSHOP  and  STUDIO.  $1000  :T60 
ColleKB  Ave;  owners  and  builders, 
R  L  and  L  F  Stanley,  premises. 

RESIDENCE  and  OARAGE  $8400; 
151  Lowell  Ave;  owner  and  builder. 
J  R  Oberg,  666  Addison  Ave;  plans 
by  G  L  Rosebrook,  1701  San  Lean- 
dro  Blvd,  San  Leandro. 

RESIDENCE  and  GARAGE.  $7760; 
478  Marion  Ave ;  owner  and  builder, 
John  Christiansen  &  Son,  436  Wav- 
erley  St. 

SOUTH   SAN    FRANCISCO 


ftAN    FRANCISCO  COUNTY 


Recortled  Accepted 

Jan.     18,    1947  —  1976-79    45th    Ave. 
John  Warda  to  whom  It  may f®"'  _ 

cem - -J»n-  W  V**^ 

_B   Ramsell  29  S  Randolph. 

Charles  T  Burke  and  Angelo  In- 
fuslno  to  Francis  O'Reilly  .•  -  •- 
Jan.   18,   i»*« 


RESTAURANT  (55x68  ft),  $22,000; 
225  El  Camino  Real ;  owner.  Lyle 
Johnson,  669  Grand  Ave,  South  San 
Francisco;  builder,  Stafford-Wil- 
liams. 


DALY  CITY 


DWELLINGS  (5-room)  (2).  $7600 
each;  Lots  30.  31.  Block  21.  Vlst* 
Grande  Tract;  owner  and  builder. 
Rev  Vernon  M  Murry,  256  Palm- 
etto St.  San  Francisco;  plans  by 
C  C  Cuff.  1315  Q  St.  Sacramento. 


Completion  Notices 


ALAMEDA  COUNTY 


SAN   MATEO  COUNTY 


cem. 


SACRAMENTO 


DWELLING,     $7450;     3601     67th     St; 
owner,  E  Yates.  3426  38th  St;  build- 
er. H  Winters. 
ADD    TO    DWELLING,    $2000;    2011 
22nd  St;  owner,  J  D  Odell;  builder, 
Charles  Vanina,  2022  Capitol  Ave. 
SHED.     $900;     2700    Riverside     Blvd; 
owner.  Masonic  Lawn   Association; 
builder,  W  E  Truesdale.  2U6  H  St. 
REPAIR    SHOP     BUILDING.     $600; 
1815  Stockton  Blvd;  owner,   Stand- 
ard Oil  Co;  builder,  W  E  Truesdale, 
2116  H  St. 
DWELLING      (8-room»,      $6760;      872 
Sutter    Way;     owner    and    builder, 
Francis  H  Harrison,  2727  37th  St. 
DWELLING     (5-room),     $6000;     6639 
14th     AVe;    owner    and    builder,  J 
Van  Ostln. 


BERKELEY 


ALTERATIONS.  $600;  828  Delaware; 
owfjer  and  builder,  J  E  Leonard, 
1624  La  Loma. 

DRUG  STORE.  $22,000;  1849  Solano; 
owner.  Stanley  Baltan.  1888  So- 
lano; builder,  Fred  Alexander.  1727 
Franklin  St,  Oakland;  industrial 
designer.  Bob  Dlllln,  4236  Grove  St, 
Oakland. 

SERVICE  STATION,  $9600;  3400 
Adeline;  owner  and  builder,  U  B 
Boore.  835  35th  St,  Oakland:  plans 
by  Ben  V  Harry,  2966  Adeline  St. 
Berkeley. 


SAN   BRUN« 


DWELLING  (5-room).  $5500;  786 
Elm  Ave;  owner  and  builder,  R 
Delucchl.  420  San  Mateo  Ave. 

DWELLINGS  (5-room)  (9).  $6000 
each :  owner  and  builder,  R  Deluc- 
chl, 420  San  Mateo  Ave. 

DWELLING  (4-room),  $3500;  681 
3rd  Ave ;  owner  and  builder,  A  H 
Thrush.  San  Bruno. 


FOR  SALE 

BUILDING 

CONSTRUCTION 

MATERIAL 

42  Mills  shower  cabinets  com- 
plete with  sides,  back,  front,  top 
and  curtain  rail  of  16  Ra.  rust 
resisting  steel.  All  with  drains, 
brass  strainer  and  punched  for 
pipinR.  Size  2-8"  x  2-10"  x7.0'. 

50(X)  Lin.  ft.  Galv.  Tin  Gutter. 
1100  lbs.  12  GauR^-Galv.  Wire. 

700    lbs.    12    Gause    Annealed 

Wire. 

300    each    8    x     14    Aluminum 

Vents. 

100,000  Lin.  ft.  1  X  16  Kimsul. 

24  each  35,000  BTU  Dual  Floor 
Furnace  complete  with  attach- 
menfs. 

P.  O.  lOX  147 

MODESTO.  CALIFORNIA 

Phoii*  4422W 


Recorded  Accepted 
Jan.  15.  1947— Lots  9  and  19,  Block 
4.    Lomlta    HlUs.    Hills   Develop- 
ment Co  to  Defense  Homes  Con- 
struction Co Jan.  15,  1947 

Jan.  15.  1947— Lots  2.  4.  21,  22,  23, 
24,  25,  Hampton  Court  Tract  (Re- 
Bubdlvlslon  No  7.  Valota  Park). 
John  E  McCarthy,  et  al.  to  whom 

It  may  concern Jan.  14,  1947 

Jan.  15.  1947—2.149  acres.  Highway 

between   Redwood   City  and   San 

Jose.  Everett  C  Mooers.  et  al,  to      Lxj.»<..«rH«rt 
whom  It  may  concem.Jan.  14.  lMT-^«corded 
Jan.  16.  1947— SE  60  ft  Lot  5.  Block        J*"-  ^°' 
16.  San  Carlos.  Henry  Rlccl,  et  al, 
to  Joseph  Bettancourt....Jan.  7.  1947 
Jan.   16,   1947— S   %   Lot  8,  Block  9. 
New    High    ffchool    Acres.    P    J 
Murphy  to  whom  It  may  concern 

^ Jan.    15.    1947 

Jan.  18,  1947— Ptn  Lot  18,  Faber 
Subdivision.  WtlUam  V  Edwards 

to  K  D  Wilson Jan.  7.  1947 

Jan.  16.  1947— Lots  9  and  10.  Block 
8,  Hancock  Addition,  Redwood 
City.    G    C    Alspaugh.    et    al,    to 

Cattlch  Bros  &  Stevenson 

Jan.    16,    l»4t 

Jan.  16,  1947— Ptn  Lot  20,  Block  16, 
Oak  Park  Subdivision.  Lyle  F 
Bourquln,  et  al,  to  whom  It  may 

concern Jan.  10.  1947 

Jan.  17.  1947— N  26  ft  Lot  4.  S  60  ft 
U3t  5.  Block  2.  Palo  Alto  Park. 
Ferrell  K  Wiley,   et  al,  to  whom 

It  may  concern Jan.  16,  1947 

Jan.  17,  1947— Lot  3,  Block  8;  Lot 
18,  Block  10,  Redwood  Manor. 
M  J  King,   Inc  to  whom  It  may 

concern Jan.    15,   1947 

Jan.  17.  1947— Lot  8,  El  Cerrlta 
Manor.  Hillsborough.  Alfred  R 
Scarsi,  et  al.  to  Charles  Hammer 

Jan.    17,   1946 

Jan.  17  ,1947—107  Edgehlll  Dr.  San 
Carlos.  Charles  N  Baker  to  Baker 

Construction   Co Jan.  16.   1947 

Jan.  17.  1947— W  ptn  Lot  13.  Block 
23,  Oak  Park.  Gordon  C  Hess,  et 
al,  to  John  W  Kristjanson 

Jan.    17.    1947 

Jan.  18,  1947— Lot  22,  Block  407, 
Highlands  of  Emerald  Lake  No  4. 
Robert    E    Barrlnger    to    Steven   • 

O'Leary Jan.    14.    1947 

Jan.    18,    1947— Lots   185   to   194,   In- 
clusive. Tract   545,  Redwood  Vil- 
lage No  1.  Conway  A  Culllgan  to 
whom  It  mav  concern  Jan.  16,  1947 
Jan.  18.  1947— Lot  10  and  SW  30  ft 
Lot    9,    Block    2,    Felton    Gables. 
Menlo    Park.    John    W    Seaver,  et 
al,  to  John  D  Stelner    Jan.  15,  1947 
Jan     18.    1947— Ptn    Lots    2  and    17, 
Block   10.   Lvon   ft  Hoag  Subdivi- 
sion, San  Carlos.  Charles  F  Lane, 
et  al,  to  whom  It  may  concern 

_ Jan.    1.   1947 

Jan.  18,  1947— Lot  17.  Block  D. 
Country  Club  Park  No  1.  Jack 
J  Donahoo,  et  al,  to  Lindsay  Co 

Dec.   27,    1946 

Jan.  18.  1947— Ptn  Lot  4,  Partition 
of  Hill  Knowles  Tract,  also  known 
as  2407  El  Camino,  Redwood  City. 
George  B  Merrltt  to  Stanley  P 
Coolev  Jan.  17,  1947 


Recorded  J^*^^®^*®^ 

Jan.  20,  1947— Lot  152.  Map  E]  Por- 
tal. Eden  Township.  Alameda  Co. 
Kenneth     W    and     Margaret    M 
Rugg  to  whota  it  may  concern..^ 
Jan.    18,   1947 

Jan.  i^  1947— NE  comer  Minna  and 
Penniman  Ave,  Oakland.  Wallace 

P  Gunn  to  Carlson  &  Maler 

Jan.    18.   1947 

Jan.  17^1947— 1444  77th  Ave.  Oak- 
land. Alameda  Homes  Co  to  whom 
it  may  concern Jan.  10.  1947 

Jan.  17,  1947—1145  71st  Ave,  971 
73rd  Ave.  1330  and  1336  88th  Ave. 
Oakland.  Alameda  Homes  Co  to 
whom  it  may  concem.Jan.  13,  1947 

Jan.  20,  1947—1610,  1613.  1732,  1744. 
1756  Sidney  Ave;  14890  Sylvia 
Way;  1482.  1576.  1584  148th  Ave; 
14873  Wake  Ave  and  14775  Ban- 
croft Ave.  Eden  Township,  Ala- 
meda Co.  Beckett  &  Federlghl 
to  whom  it  may  concem  ■■■■•■■,- 
Jan.   15,    1947 

Jan.  JW.  i947-^18«»l  Sylvia  Way  and 
14774  Wyman  Ave,  Eden  Towin- 
shop,  Alameda  County.  Beckett  & 
Federighl  to  whom  it  may  con- 
cern   Jan-  ^^'  ^**' 

Jan.  20.  1947— Lots  24  to  30,  inclu- 
sive. Block  3.  and  Lots  15  to  21, 
inclusive.  Block  4,  Tract  722, 
Eden  Township.  Alameda  County. 
R  W  Marshall  to  David  D  Bo; 
hannon  Organization      Jan.  9,  1947 

Jan.  20.  1947—9020  Holly  St.  Oak- 
land. June  E  and  Charles  W 
Chesney   to    whom    it    may    con 


109  Wellealey  Park  Subdivision 
JS'  2.  J  Barker  v.  Mel  F  and 
Helen  B  Potter..^        ;,   liw    w. 

Jun  8.  1947— Lot  106  and  Nw  % 
iLot  109.  Wellealey  ParJvSubdlvi- 
Blon  No  2.  J  Barker  vs  Mel  F  an^ 
Helen   B   Potter $6.800.w 

Jan  16.  1947— Lot  8.  Block  6,  Dum- 
barton Acres.  J  F  Kingman  vs 
Bolga  A  and  Orvall  Burris...^680.93 

Jan  16  1947-Ptn  Lot  9.  Block  10, 
Hancock's  Addition  to  Redwood 
City.  Memer  Lumber  Co  vs  Mer- 
rill Construction  Co^  A  L  Ken - 
worthy  and  Evelyn  E  Kenworthy^^ 

Jan!  ieriMT-PtnL^t's,  Murray 
Tract.   Victor   Doppee  vs  Homer 

Reld  and  Mary  Whiting  (o^nen.) ; 
Lee  Merril  (contractor) $3io.w 


Specifications  and  plans  filed. 


ALAMEDA  COUNTY 


Foot  of  Paru  St.  Alameda  .Calif. 
Construct  railway  spur  track. 
Owner-Alaska  Packers   Association. 
Contractor— A.  D.  Schader.  144  Spear 

St.,  San  Francisco.  Calif. 
Recorded— January  20,  1947. 


Payments : 
36  days  after  completion... 

TOTAL. 

Limit— SO  days. 


.46.839.00 
.$6,839.00 


Plumbmg  Permits 


BERKELEY 


Release  of  Uens 


CONTRA    COSTA   COUNTY 


T»         li  A  Amount 

?an°i7!  l»47-Lot  6.  Block  D.  Berk- 
eley Highlands,  near  El  Cerrito 
Shap    &    Neldemyer    to    B^y^J 

O'Donnell.  et  al  :;,"„„; 

Jan.  17.  1947— Being  a  portion  of 
Lot  201  of  the  San  Pablo  Hancho, 
containing  12  acres,  nea'",.^*^*!: 
mond.  Archie  Thome  to  Cesare 
Bassignanl.  et  al $1,116.84 


SAN    MATEO    COUNTY 


37  1514  JIarmon;  owner,  Sneed; 
dealer,    Allen-Rich;    w    closet.    2    w 

*3S      2312    Telegraph;     owner.     Owl 
Drug:    dealer.    Kleenlr    Plumbing;    9 

sinks;  tub.  ^      ^     . 

39  162  Hlllcreet;  owner,  Crestuck; 
dealer.  Berkeley  Plumbing;  w  clos- 
et; w  basin;  shower.  ^    „  „ 

40  833  University;  ownet,  S  Man- 
queros;  dealer.  Al  Terrerta;  w  closet; 
wk  basin;  shower; 

41  647  Cragmont;  owner,  F  Ho- 
mer; dealer.  W  H  Plcard;  bendlx 
dish  washer. 


Jan.  20.   1947 
Jan"2b.  1947— 1691  17l8t  Ave    Hay- 
ward.  Eugene  Falaschi  to  Donald 
C  Olsen Ja"-  »*•  ^*** 


MARIN  COUNTY 


Accepted 

1947— Santa  Venetla,   near 

San   Rafael.   Modem   Builders   to 

whom  It  may  concem.Jan.  14,  1947 

Jan.    17,    1947— Property    near    Bo- 

llnas.  L  and  Catherine  Tarantlno 

to  whom  it  may  concern ■■■■■■■■■■. 

Jan.   15,   1947 


Recorded  .  ^.    Amount 

Jan.  15,  1947— Paul  Glustl  vs. 

Dominic   M  Ortlsi   et   al   $983.00. 

Jan.  15.  1947— Lewis  C  Tomb- 

erlin  va  Dominic  Ortisl  et  al   

$350.27 

Jan.    16.   1947"  — Feldmann 

Lumber    Co;    vs    Dominic    Ortls, 
et     al W"-28 

Jan.    15.    1947— G    G    Gunra 

(dba  Diamond    Mill   and   Cabinet 
Works)   vs   Dominic   Ortisl   •»t  al 
$248.99 

Jan  15.  1947— Andrew  B  Pet- 
erson va.  Dominic  Ortisl  et  al 
.......^^.^ $644.20 


Non-Responsibility 


SAN    FRANCISCO   COUNTY 


Jan.  17.  1947—540-542  Market  St. 
Howard  Properties  as  to  Improve- 
ments on  property. 


CONTRA  COSTA  COUNTY 


Recorded  Accepted 

Jan.  16,  1947— Ptn  of  Rancho  Aca-      1 

lanes.  Happy  Valley  Section,  near 

Lafayette.  E  R  Sheppard  to  T  O 

Smith J»n     "•    1»*^ 

Jan.  16.  1947-Lot  12.  Uberty  Tract. 
El  Cerrito.  Scott  W  Bonds  to 
whom  it  may  concem  Jan.  15,  1947 
Jan.  16.  1947— Lots  8  and  10,  Block 
1,  and  Lots  .  7  and  8.  Block  2. 
Leeper  Tract,  Concord.  David 
Zuckerman  to  whom  it  may  con- 
cern   J»n-   8.   1947 

Jan.  16,  1947— Ptn  Lot  4-A,  Block 
D,  Amended  Official  Map  of  Ar- 
lington Acres,  near  El  Cerrito. 
Alton  B  (3ould  to  Harry  E  Kane 

Jan.    10.    1947 

Jan.  16,  1947— Lots  15  and  16,  Block 
77.  Richmond  Annex,  Richmond. 
Mary  Gamero   to   Anthony  Oar- 

nero       - Ja"    12,   1947 

Jan.  17,  1947— Lots  46  and  47,  Block 
38.  Henderson  Tapscott  Tract,  El 
Cerrito.     Shirley   B    Cameron    to 

Jordan  A  Read Jan.  14,  1947 

Jan.  17.  1947— Lot  104,  Beverly  Hills 
Subdivision  near  El  Cerrito.  Har- 
old C  Devlin  to  Valory  A  Wilson 

Jan.   13,    1947 

Jan.  17^1947— Ptn  Lot  46,  Subdivi- 
sion No  2,  Larkey  Ranch,  near 
Walnut  Creek.  Roland  U  DeRoco 

to  whom  it  may  concem 

Jan.  10.  1947 

Jan.  17.  1947— Parcel  of  land  in 
Walnut  Heights  Subdivision,  at 
Junction  of  Walker  Ave  and  San 
Miguel  Dr.  Walnut  Creek.  George 
P  Fontl  to  Adams  &  Carlson 

Jan.    15.    1947 

Jan.  17,  1947— Lot  7.  Block  11,  Ken- 
ington  Park,  near  El  Cerrito.  Wil- 
liam L  Wallace  to  whom  it  may 
concern Jan.    17,    1947 


Building  Contracts 


ALAMEDA  COUNTY 


Foot  of  Paru  St.,  Alameda,  Calif. 

Relocate  and  construct  sewers,  drive- 
way, sidewalk,  curb  and  gutters. 

Owner— Alaska   Packers    As.soclation. 

Contractor — McGulre    &    Hester,    796 
66th  Ave.,  Oakland. 

Recorded— January  20.  1947.  • 

Payments : 
On  completion  and 

acceptance    $7,440.65 

TOTAL $7,440.65 

Bond— $6,500. 

Surety— Fidelity  4  Deposit  Co. 

Limit — 45  days. 


New  Method 

PAINTERS  &  DECORATORS 

for 
PROMPT  SERVICE 

DOuglas  2703  —  UNderhlll  0054 

52  Pamasaus  Avenue 
San  Francisco 


CORN     BROOMS 

FOR   EVERY   PURPOSE 
Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 
Direct  or  Through  Your 
Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and   Commercial 
—FREE    ESTIMATE*— 

•       •       * 

Easy  Overhead  Door  Co. 

Phone  THemwall  Sill 


2808  San  Pablo  Atc,  Berkeley 


Liens  Filed 


6AN    MATEO    COUNTY 


Recorded  Amount 

Jan.    18.    1947— Lot   108,   NW  %    Lot 


*'SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forming  and  Stampinj^  of  All  Kinds 
35  GILBERT  STREET  UNd«Hill!  6733 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNd«rliill  2727 


OAKLAND 


6000  Rockrldge;  owner,  FrlU  Mar- 
Ju;  dealer,  Aaivak  Htg;  pipe;  gas 
furnace. 

5297  College;  owner,  Jos  G  Peyret ; 
dealer.  Aaryak  Htg;  pipe;  gaa  fur- 
nace. 

2211  Coloma ;  owner,  C  W  Blakls- 
ton  Jr,  dealer;  Aarvak  Htg;  pipe; 
gast  furnace-; 

1314  60th  Ave;  owner.  Bent;  deal- 
er, B  R  Alhoth;  floor;   gas  furnace. 

1620  6tn  St;  owner,  Geo  Blraben ; 
dealer.  J  A  Fazio;  floor  gas  fur- 
n&ce* 

5386  Claremonl ;  owner,  Mr  Plam- 
bo;  dealer,  Aarvaks  Htg;  floor;  gas 
furnace. 

1737  13th  St;  owner,  Louis  C  Shaw 
Jr,  dealer,  Jackson  Fum;  wall  fur- 
nace. 

414   14th    St;    owner,   Murray    Shop 
dealer,   McKown ;   pipe;    gas   furnace 
1267-81  Ave;  owner,  FMlllam;  deal- 
er, Finzll;  floor;  gas  furnace. 

720  52nd  St;  owner,  Mrs  Albert 
Nelson;  dealer.  Sterling  Furnace; 
floor;    gas    furnace. 

7289  Fresno  bt;  owner,  Johnson  & 
Cameron;  dealer,  Davie  &  Hol- 
brook;    floor;   gas   furnace. 

41S1  West;  owner,  Mrs  S  Danna; 
dealer,  Jacbson  Fum ;  floor ;  gas 
furnace. 

1253    Wellington;    owner,    E    N    Kl- 

wood;  dealer,  E  N  Elwood;  pipe;  gas 

furnace. 

3920-  Collldge  Ave;  owner,  Johnson 

&  Cameron;  dealer,  Davie  &  Hol- 

brook;  floor;   gas  furnace. 

4012  MacArthur;  owner.  Wells, 
plumber,  P  Brunno;  1  plumbing  fix- 
ture; 2  gas  openings;  4  water  con- 
nections. 

3864  Patterson  St;  owner,  Gorffin; 
plumber,  T  Donaldson ;  11  water  con- 
nections. 

6400  Chabot  Rd;  owner,  Bennett; 
plumber,  T  Donaldson ;  17  water  con- 
nections. 

6173  Harbard  Dr;  owner,  Wm  Bec- 
kett; plumber,  J  Fazio;  xO  plumbing 
flxtureb;  3  gas  openlngM-  17  water 
oonnections. 

927  107lh  Ave;  owner,  H  Rugabar; 

plumber,  B  Wiltorff;   1   gas  opening. 

3516      Richmond;      owner,      Morse; 

plumber,  Flnzel ;  2  plumbing  fixtures ; 

2    water    connections. 

4011  E  14th  St;  owner,  W  Boyd: 
plumber,    Pinzel ;    V    gas    openings 

1S47  E  26th  St;  owner,H  Teponce; 
plumber,  P  Brunno;  2  plumbing  fix- 
tures; 2  gas  openings;  4  water  con- 
nections. 

1309   E   14th    St;    owner,   Jordanav; 


plumber,  J  Pierce;  4  plumbing  fix- 
tures; 2  gas  openings;  8  water  con- 
nections. 

2332  May  wood  Ave ;  owner.  Smith  ; 
plumber,  J  Piedce;  4  plumbing  fix- 
tures; 1  gas  opening;  12  water  con- 
nections. ^  ,,,  ,  , 

1427  102ita  Ave;  owner,  O  W  John- 
£on;  plumber,  J  R  Fierce;  6  plumb- 
ing fixtures:  3  gas  openmgs;  18  wa- 
ter connections.  rM-<»4«iH 

6226  Ascot  Dr ;  owner.  Dr  Oldfleld , 
plumber,  W  Plcard;  3  plumbing  fix- 
tures. _    ., 

5917  Moraga  Rd;  owner.  Bailey, 
plumber.  J  R  Pierce;  5  plumbmg 
fixtures;  3  gas  openings;  14  water 
connections. 

1975  Drake  Dr;  owner,  Spencer; 
plumber.  J  Pierce;  6  plumbing  fix- 
tures; 3  gas  openings;  18  water  con- 
nections. «/   w-,. 

2310-12  35th  Ave;  owner,  W  War- 
ren- plumber,  J  Pierce;  10  plumbing 
fixtures;  6  gaa  openings;  24  water 
connections. 

9833  B  St-  owner.  Begena;  plumb- 
er, J  Pierce:  2  plumbing  fixtures;  4 
water   connections. 

4031  Broadway;  owner,  Arts  Cafe; 
plumber,  Durant;  9  water  connec- 
tions. 

1045     39th      Ave;     owner.      ; 

plumber.  F  Smith;  3  plumbing  fix- 
tures; 4  gas  openmgs;  6  water  con- 
nections. , 

1351  84th  Ave;  owner.  Whiteside; 
plumber,  Flnzel;  8  plumbing  fix- 
tures; 6  gas  openings;  18  water  con- 
nections. 

5905  Muraga  Rd ;  owner,  Bailey ; 
plumber,  J  R  Pierce;  plumblug  fix- 
tures, 3  gas  openings;  15  water  con- 
nections. 

4027  B  14th  St;  owner.  Bell;  plumb- 
er, J  Tancredy;  1  gas  opening;  1 
water  connection. 

98  Ave  &  E  14th  St;  owner,  Jones; 
plumbtr,  J  R  Allvera;  14  plumbing 
fixtures;  18  water  connections. 

1725     Poplar     St;     owner,     ; 

plumber,  L  J  Madden ;  2  gas  openlns 

1017  -  21  7th  St;  owner.  Mills; 
plumber,  Durant;  2  plumbing  fix- 
tures; 4  gas  openings;  4.  water  con- 
nections. 

7982  Mountain  Blvd;  owner,  P 
Herety;  plumber,  Morrill;  2  plumb- 
mg fixtures;  2  gas  openings;  4  water 
connections. 

3423  Alexander  Ct;  owner,  C  F 
Savage ;  plumber,  P  Brunno ;  1 
plumbing   fixture. 

6460     Mokelumne;     owner,     ; 

plumber,  Wm  Christy/  5  plumbmg 
fixtures;  3  gas  openings;  12  water 
connections. 

3074  Broadway;  owner,  Haskell; 
plumber,  Harer  Tyn ;    1   gas  openmg 
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more  temporary  housinjr. 

M.  C.  Herman,  state  adjutant  of 
the  VFW,  concurred  with  his 
views,  and  added,  "We  have  come 
to  that  point  in  the  road  where 
whining  and  talking  about  it  has 
come  to  an  end.  People  are  living 
in  intolerable  conditions." 

Another  speaker  point  out  that 
disabled  veterans  were  entitled  to 
a  special  consideration  of  their 
needs,  and  said  that  men  who  had 
lost  their  legs  should  get  first 
consideration  for  first-floor  units. 

The  CIO  veterans  committee 
pledged  itself  to  "fight  for  re- 
housing rights'"  as  it  had  for  re- 
employment rights,  and  (recom- 
mended that  the?  city  finance  per- 
manent housing.  Freely  admitting 
that  it  means  subsidized  housing, 
the  representative  called  attention 
to  other  subsidizing  programs  and 
said  he  believed  the  veterans  were 
as  important  as  the  shipping  in- 
terests. 

Vets  Invited 

He  urged  the  supervisors  to  de- 
clare a  state  of  ^mei-gency  in  vet- 
erans housing  for  a  five-year  min- 
imum. 

Mayor  Lapham  in  urging  that 
permanent  housing  be  considered, 
recommended  that  interested  vet- 
erans groups  attend  Tuesday's 
meeting  of  the  FHA  and  the  in- 
dustry. 

Actions  of  the  board  were: 

(1)  Approval  of  a  resolu- 
tion permitting  Mayor  Lap- 
ham  and  the  San  Francisco 
Housing  Authority  to  nego- 
tiate a  $672,000  contract  with 
state  a,utT»orities  for  construc- 
tion of  261  dwelling  units  for 
veterans; 

(2)  Approval  of  a  recom- 
mendatiori  urging  Governor 
Warren  to  make  more  money 
avaliable  under  the  Malrnev 
Act.  (The  act  permits  the 
state  to  pay  90  per  cent  of  the 
cost  of  construction  of  2,000 
dwelling  units.  Estimated  cost 
is  $7^  million. 

COMFORT  AIR.  INC. 

CIITSIEIO'AIRTEMP 

Automatic  Heating  and  Air 

Conditioning 

"Packaged"  Air  Conditioners 

Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 

Service  Facilities. 

• 

2100  •  17tli  St.  HEmlock  2040 

San  PraneUee.  Collf. 
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43141  4400  Anderson  St;  owner. 
WW    Vernon:     contractor.    Flagler 

Elec;    add  ^„„--      m 

43142  1840  eth  Ave:  owner.  H 
Rivson;  colitmctor,  Flagler  JClec 
remove   old  wiring. 

43143  2201  10th  Ave ;  owner.  U' 
Mason:  contractor.  Haynes  Elec  Co; 
install    meters. 

43144  School  &  Maple  Sts ;  owner. 
Long   Const   Co;    contractor,    Hayrtes 

Elec    motors  «7»„tH 

43145  San  Pablo  Ave  &  67thth 
St;  owner.  Special  LTTe  Sign:  con- 
tractor,   Spott ;    wirtng. 

43146  206-10  Oakland  Ave;  con- 
tractor. El  Cerrito  Elec;  outlets; 
sk  witches. 

43147  E  14th  W  of  Tlst ;  owner 
and  contractor.  Fester  &  Klelser;  6 
outlets;  1  switch;  6  fixtures;  altera- 
tions. ^   _ 

43148  1443  E  33rd  St ;  owner.  Ham- 
mcrson;  contractor.  Clifford  Elec; 
saw    service. 

43139  2640  Short  St:  owner.  Jim 
Coppln:  contractor.  Clifford  Elec; 
outlets;  switches;  plugs. 

43160  11»  14lh  St:  owner,  Oakland 
Sign;  contractor.  Red  Top  Elec  Co; 
5    outlets. 

43151  Collrge  A  Broadway;  owner. 
Cal  School  of  Arts  *  Crafts:  con- 
<ractor,  Red  Top  Elec  Co:  altera- 
tions;   repairs. 

43152  3732  High  St;  owner.  Doe; 
contractor.    Red   Top  Elec;   service. 

43153  315  15th  St;  owner.  Bar- 
dell:  contraotoi.  Ets  Hokin  &  Gal- 
van;    fixtures. 

43154  2942  Mac  Arthur;  owner. 
Albany  Block  ft  Concrete;  contractor. 
Kts   Hokln   &   Galvan :   new   Install. 

431.'»  1434  W  14th  St  ;  owner.  Davis 
Material  Co:  contractor.  C  A  L«ng- 
lais   Co;    plugs. 


43156  2520  Telegraph ;  owner.  Jack 
Cooper;  contractor,  C  A  Langlais  Co; 
3  outleU;  1  switch;  1  plug. 

43157  2437  Frances  St;  owner, 
Freitas;  contractor,  Johnston  Elec* 
range    wiring. 

43158  1809  E  I4th  St;  owner,  Nash 
Key;  contractor,  Dlmond  Elec;  out- 
lets; switches. 

43160  3614  Colandrta;  owner,  J 
Payson;  contractor,  Roberts  Ught- 
ing  Fix  Co;   31   fixture*. 

43160  7009  ThornhlU  Rd ;  owner. 
Wiggenro  Marsh;  conlXftfiiorj.. Collins 
Elec  Co;  outlets;  sw4tche8;  plugs; 
new  InstAll.  .„.i.„ 

43161  9318  E  14th  St ;  owner,  Cal « 
Jewelry  Store;  contractor,  -Ifar* 
mount  Elec ;  switches :  plugs.--  sign ; 
alterations;  new  install. 

43162  Shore    ft    Mountain    BZlyd 
owner         .  ■      ;     contractor,     Capitol 
Elec;  1  outlet;  3  plugs;  saw  service. 

43163  1528  67th  Ave;  owner.  Rlg- 
oMl;  contractor,  Capitol  Elec;  2 
outlets;  4  switches;  alterations;  new 
inataU.  „,„ 

43164  1282  26th  St;  owner.  Plm- 
enantoe;  contractor.  Bushman  Elec; 
7  outlets;  2  switches;   2   plugs. 

43165  1644  14th  St;  owner.  Cve- 
tich;  contractor.  Bushman  Elec;  2 
fixtures. 

43166  1282  26th  St;  owner,  Plm- 
entoe;  contractor.  Bushman  Elec;  7 
fixtures.  „. 

43167  2036  Telegraph;  owner.  El- 
der ft  Owens;  contractor.  Haynea 
Elec    Co;    fixtures. 

43168  5277  Foothill  Blvd;  owner. 
Bank  of  America;  contractor,  Elec 
FYod   Corp:    sign. 

43169  7335  MacArthur  Blvd;  own- 
er. Bank  of  America;  contractor. 
Elec  Prod  Corp.  sign. 

43170  1220  Washington  St;  owner, 
Hughes  Store;  contractor.  Elec  Prod 
Corp;    sign. 

43171  1201  Broadway;  owner,  W 
Fishier;   contractor.  Elec  Prod  Corp; 

sifim 

/■  43172     5901  MacArthur  Blvd;   own- 
er.   Norwalk     Service    Station;    conr.^ 
tractor,  Elec  Prod  Corp;  install  tub- 
ing. 

43172  8937  MacArthur  Blvd;  own- 
er. Bartley  &  Dler  Realtors;  con- 
tractor,  Elec   Prod  Corp;    sign. 

493174  E  12  SW  25;  o\vner  and 
contractor.  Foster  ft  Klelser;  12  out- 
lets; 1  switch;  12  fixtures;  new  in- 
stall „,    , 

43175  B  side  19th  Ave  &  niid 
tracks;  ownfr,  Iresback  Lumber  Co: 
contractor,  .Scott -Buttner  Elec  ser- 
vice; motorts. 

43176  cor  14th  A  Harison :  owner. 
Maltbv  Mkts;  contractor.  Western 
Man   Corp:    mstall   tubing. 

43177  Moss  &  Santa  Clara  Ave. 
owner.  Coca  Colo  Btlg  Co;  contrac- 
tor. Fox  Elec  Co:  outlets:  switches; 
fixtures ;   new   install. 

43178  Prentls  &  Prentis  Way  of 
Frultvale  Ave:  owner,  Martinson 
and  Cooke;  contractor,  Johnston  Elec 
outlets ;    HWltches ;    plugs. 

43179  5932  Buena  Vista;  owner. 
Carl  Franaen;  contractor,  Johnston 
Elec;     outlets;    switches;     plu^s. 

43180  1M>4  Park  Read;  owner. 
Vert;  contTactor,  Collins  Elec  Co; 
nlgn  circuit. 

43181  3810  MacArthur;  owner, 
Verts;  contractor.  Collins  Elut  Co; 
sign   clrctiit 

43182  3351  Focthlll  Blvd;  owner. 
Verts;  contractor,  Collins  Elec;  sign 
circuit. 

43183  2655  Frultvale;  owner,  Alex- 


>wners;  contractor.  Golden  Gate  Elec 
:;o ;   repairs. 

1294  920  Kearny;  owner.  Sentinel 
Cafe;  contractor,  Charles  YIck;  1 
plug. 

1295  901  Geary;  owner,  S  Syru»; 
contractor.  Grand!  Elec  Co;  altera- 
tions. 

1296  70  Post;  owner.  Gold.'lnger; 
contractor.  Grandl  Elec  Co;  sign 
feed. 

1297-1290  various  locations  and 
owners;  contractor.  Brumfleld  Elec 
Co.   signs. 

1300  1220  Golden  Gate  Ave;  owner, 
A  J  Tremblay;  contractor.  Y-'a.c  Elec 
Const  Co;  motors. 

1301  3417  A  26th  St;  owner.  J 
Lannlng;  contractor.  Lanning  Elec 
Co ;  75  outlets ;  10  switches ;  30  plugs ; 
lervice:   motors. 

1302  4736   Mission:    owner ; 

contractor.   Bemal   Elec  Co;   10  out- 
lets;   1    switch;    12    plugs. 

1303  1671  Kills:  owner,  Ellis  Thea- 
ter; contractor,  Matson  Elec  Equip 
Co;   conect  line  to  meter  board. 

1304  2103  Suiter;  owner.  Uptown 
Theater:  contractor,  Matson  Elec 
Ek)ulp  Co;    motors. 

1306  421  Powell;  owner.  United 
Airlines:  contractor.  Matson  Elec 
Equip   Co;   change   meter. 

1306  741  Jackson:  owner.  E  Him: 
contractor,     Mohrdick     Elec     Co;     6 

plugs. 

13OT  2474  San  Bruno:  owner. 
Tom's  Grill;  contractor.  O'Keeffe  the 
Fan   Man ;   motors. 

1308  239  Minna:  owner.  St  Pat- 
rtck's  Shelter;  1  outlet;  1  .iwltch : 
motors. 

1309  144  Taylor:  owner,  Original 
Joe's;  contractor.  O'Keeffe  The  fan 
Man ;   motors. 

1310  996  Sutter;  owner.  Claire's 
Store;  contractor.  Malm  &  Welter;  3 
outlets;    repair    wiring. 

1311  35  Noe:  owner.  Gobs;  con- 
tractor.  Malm   ft   Welter;    2   outlets. 

1312  727»4  Howard  St;  owner, 
J  McGary;  contractor.  John  Phllls; 
remove  panel  wire. 

1313  3555  Judah  St;  owner,  S 
Cerf;  contractor.  r>IacCabe  Elec  Co; 
10  outlets ;  5  switches ;  d  plugs ;  ser- 
vice. 


1314  543  22nd  Ave;  owner.  W 
Boyd;  contractor.  MacCabe  Elec  Co; 
JO   plugs;    service. 

1317-1326  varlou.s  locations  and 
owners;  contractor,  Otis  Elevator  Co; 
motors.    X    special    equipment. 

1327  420  Market;  owner.  Tllden 
Sales  Co ;  contractor,  Kuchel  &  Siev- 
ers  Elec  Wks,  Ltd :  «er\'lce ;  motors ; 
green  tag. 

1S28  Armstrong  J^ai&JOO  W  Keith  ; 
owner,  J  J  Moore  Co;  contractor, 
Marelco.  Inc;  service. 

1329-31  Various  locations  and  own- 
•ra;  contractor,  Scott  Sign  Service; 
signs. 

1332  1270  Guerrero;  owner,  Raffo; 
contractor,  Star  ^lecfrlc;  6  outlets; 
6  switches;  6  plugs. 

1333  Bameveld  and  A  8t  (Ap- 
parel City  (Bldg  No  4);  owner, ; 

contractor,  >  Pacific   Gaa   ft  Blectrlo; 
transformer. 

1334  191  8th  St;  owner,  Bell-Brook 
Dairy;  contractor,  American  Elec 
Const  Co;  sign  circuit 

1336     1827  Union  St;  owner,  Fred- 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNdcrhill  3144 


8TEBLFORM  S 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINOINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  HorrUon  Str««t       DOuqIas  S583       Son  Froncisco 


ander;   contractor.   Collins   Eler;    fix- 
tures. ( 

43184  90  72nd  Ave;  owner.  Kleer 
Kleer  Mfg  Co;  contractor.  Dee  Mente 
Elec  Co;   fixtures. 

43185  551  Montclair;  owner.  Ad- 
ams; contractor,  Dlmond  Elec:  4 
plugs ;  service. 

43186  1435  Harrison;  owner.  A 
Harris;  contractor.  Et  Hokln  ft  Gal- 
van ;    alterations. 

48187  407  12th  St;  ownei.  Ilusso; 
contractor.  Et  Hokin  ft  Galvan ;  out- 
lets; motors. 

Shepherd,    contractor.    Ets    Hokin    * 
Galvan;    outlets;    motors. 

43189  24k9  Telegraph;  owner. 
Richardson ;  contractor,  Et  Hokin  ft 
Galvan ;    motors. 

43190  .1^6  Huntington;  owner, 
and  contractor.  Elvln  C  Zelaney; 
outlets;  switches,  fixtures;  plugs; 
paw    "lervicc. 

43191  916  Erie;  owner.  Scon  Prla- 
no;  contractor,  Scot-Buttner  Elec; 
range    service. 

43192  361  19lh  St;  owner,  Dick 
Mitchell;  contractor,  Marceico  Inc; 
fixtures. 

8AN  FRANCISCO 
1291-1293       various     locations     and 


eiASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DUljwarr  7313 


CLAY  PRODUCTS 

Specify  QUALITY  Mxeriab 

N.  CLARK  &  SONS 

0th   A   Division   Streetii  •   SAN    FRANCISCO   •    KI>ondikr    2-046^ 
vlain  Office  A  Fartory.  401  Panfir  Ave..  Alameda  •  LAkeharwt  2-S.^7- 


V.  E.  MESSIER  -  M.  E. 

CONSULTING  ENGINEER 


OAKLAND 

Atlot  Pacific  ■Mildi«9 
1321   47tli  STRUT 

OLympic  722t 


SAN  FRANCISCO 

Pocific  Mill  ft  Mi««  luildlafi 
524  POLSOM  STREET 

DOu«la»  S921 


ALL  WELDED  ALUMINUM 


Garagm 
Da€0r 


DOOB  rWB  w«Bl  to 

it   1W   WVmb   BoiT   U«  to   ol   epot  w*M*<L    hmmrj 
!«■  bi«h   Ui  OM  piM*  naif  toe  toMMdloM  InaioUattoa    Two 

Iwfciteatod   UHmq    aeehowtowi    rnmu*   pMtod    baUmm 

No    BBpiWil    •prtaga.    walgbia    of    Urf.    lb*    warkl»« 

balk    to.    ■«■«    pee«< 


Dealer  Agencies  Open 

VnukBratihetir 


5th  and  Brannan  Sl«.,  S.  F. 
SUtt«rl365 


600  High  St.,  Oakland 
ANdover  1600 


\n 
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PACES 


DAILY    PACIFIC     BUILDER 


TUESDAY.  JANUARY  21.  1947 


•rieluton;  contractor,  Retter  Electric; 
alterations. 

1836  1672A  Post;  owner,  K  Urml- 
brubo;  contractor,  American  Blec 
Const  Co;  complaint. 

1387-S8  Various  locations  and  own- 
ers; contractor.  Neon  Maintenance; 
signs. 


Qassif ied  Advertisii^ 


MISCELLANEOUS 


Are  you  interested  in  well-trained, 

Sualtfled      men?       SUPBRIirrBND- 
INTS,  ARCHITIBCT8.  BINOINSBRS, 
DRAFTSMBN,    SURVETORS,  BSTI- 
MATORS.     SALES     ENGINEERS, 
CONSTRUCTION     ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE   HELJ'. 
For  further  Information  call 
E.   STEVENS,  GArfleld   1917 
Technical  Posttlons  Aganoy 


BflOKKEtPINQ  SERVICE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  Indlvlduala  No  ac- 
count too  large  or  too  small.  SEa- 
bright  44(0. (tf) 

EXPERT  DRAFTING  BB»RVIC1». 
FKUS  lance.  Phone  ORaystons 
4241.  (tf) 


HELP  WANTED 


Experienced  OFb'ICE  MAN  for 
PLANING  MILL.  Reply  Box  48. 
Redwood  City.  (tf) 

Estimator;     C5NTa5T~TIXK 

capable  of  handling  estimates  on 
Steel  Sash  and  Doors  and  Orna- 
mental Metals.  Take  over  complete 
charge.  Reply  Box  121,  c/o  Dally 
Pacific   Builder.  tf 

3-~POSmON  WANTED 

A  YOUNG  VETERAN  whose  varted 
experience  Includes  EXPEDITING 
and  SUPERVISION  ON  HOME 
BLDG..  YARD  SUPERVISION  and 
OFFICE  WORK  for  Retail  Lumber 
and  Supply  Firms  and  FREE  LANCE 
WHOLESALE  SELLING,  desires  po- 
sition as  assistant  to  msjiager  of 
small  retail  yard,  assistant  to  Con- 
tractor or  as  Mfg.'s  Representative. 
Reply  D.  A.  Bartholomew,  1748 
Spencer  St.,  Napa.  Calif 


Gentleman  with  12  years  expi  la 
the  building  game  would  like  a  posi- 
tion with  Bldg.  Mtl.  Co.  as  salesman 
or  plant  superintendent.  Ebccellcnt 
references.  Reply  Box  117,  c/o  Dally 
Pacific  BuUdar. 


1889     Ut  ValeacU;  owner ; 

contractor.  Crown  Electric;  8  plugs; 
motors. 

1840-42  Various  locations  and  own- 
ers; contractor,  Weber-Conroy ;  pin 
ball  plug. 

1348  461  2nd  St;  owner  and  con- 
tractor, Schmidt  Uthograph  Co;  mo- 
tors. 

1344    003  14th  St;  owner,  J  Collier; 

contractor,  Scott  Sign  Service;  sign 

1845  flOl  Merchant  St;  owner,  A 
Tracey  Co;  contractor.  Marine  Elec- 
tric; service. 

1346-50  Various  locations  and  own- 
ers;    contractor,     Wonderllte     Neon 

Products  Co;  slgna 

18S1  8884  18th  St;  owner,  Dono- 
ugher;  contractor.  Malm  *  Welter; 
12  outlets;  9  switches;  17  plugs. 

1352  3282  18th  St ;  owner  Donough- 
er;  contractor.  Malm  ft  Welter;  9 
outlets ;  1  switch  ;  9  plugs ;  service. 

1358  1705  Yosemlte;  owner,  Monte 
Carlo;  contractor.  Malm  St  Welter;  8 
outlets;  1  switch. 

1854  1751  Balboa;  owner,  Park- 
Presldlo  Cleaners;  contractor,  Malm 
St  Welter;  1  plug;  motors. 

1366  598  6th  St;  owner.  White  Bros; 
contractor,  Kuchel  *  Slevers;  altsra- 
tlona 

1856  900  N  Point  St;  owner,  D 
OhlradelU  Co;  contractor,  Kuchel  St 
Sievers;  capaclators. 

1367  201  Capra  Way ;  owner,  Aath- 
Jens;  contractor,  Dewey  Electric  Co; 
survey. 

1868  6th  and  Townsend  Sts;  own- 
er. United  Grocers  Warehouse;  con- 
tractor, J  K  Herzog;  special  equip- 
ment. 

1359  18th  and  Florida  Sts;  owner, 

;  contractor,  Enterprise  Engine 

ft  Foundry ;  16  outlets ;  2  switches ;  2 
plugs;  motors. 

1360  77  Leland  Ave;  owner.  Leon- 
ettl;  contractor,  Rodlancio  Electric; 
temporary  saw  service. 

1361-62  Various  locations  and  own- 
ers; contractor,  QRS  Neon  Co;  signs. 

1363  20O6  Chestnut;  owner,  Cuneo; 
contractor,  G  Vaccarino ;  2  outlets. 

1364  937  Vallejo;  owner,  Aaron; 
contractor.  G  Vaccarino;  12  ouUets; 
10  switches;  8  plugs;  service. 


BERKELEY 


Steady  Position  with  Contraetcr. 
have  '46  Ford  Flatbed  Truck,  equipped 
with  lumber  roller.  Call  or  Phone  Ed 
Droxynskl,  879  Brunswick  St.,  Ban 
Francisco.  Jtlnlper  7-6919.  1/90 


Man  wants  opening  with  Industrial 
Electrical  Contractor.  Estimating  and 
some  selling.  Reply  Box  114.  c/o  Daily 
Pacific  Builder.  1/20/47 

4^  WANTED 

To  buy  8  to  10  cu.  yd.  SCRAPER, 
Le  Plant  Choate  or  Le  Toumeau 
Phone  THomwalL  2266. 

'  (1/28/47 

S—         FOR  RENT 

6  to  8  cu.  yd.  DUMP  TRUCK;  60 
CATERPILLAR  TRACTOR  with 
DOZER   Phone  JUnlper  7-0322.         tf 

LUMBER  HANDLING  EQUIP- 
MBNT:  CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland. 
KB  4-1681. 

TARPAULIMS,  TBNTS  1  CaMP- 
INO  EQUIPMENT.  Sullivan  Awning 
Co.,  801  South  Van  Ness.  Phone  MI. 

ww^  a/9 

5-yd.  DUMP  TRUCK,  1942  Dodge, 
with  a  1946  motor,  new  tires,  for  rent 
with  driver  by  day,  week  or  month. 
Phone  OVeriand  4268  after  B:90  P.  M. 


FOR  SALE 


12  2171  Shattuck;  owner,  Mason 
McDuff  le ;  contractor,  Paramount 
Elec;  6  outlets;  3  switcbes;  8  fix- 
tures; 9  plugs;  4  circa 

13  2399  Prospect;  owner,  N  John- 
ston;   contractor.    V    G    Electric;    84 

fixtures.  „     ,  „     » 

14  20*0  MUvla;  owner,  Carl  Knut- 
sen;   contractor.   Acme  Sign;   1   sign. 

16  2881  Carlton;  owner,  Ashmen; 
contractor,  Roberts  Lighting;  5  fix- 
tures;  6  plugs. 

16  249  Falrlawn;  owner.  Edw  H 
Collins;  contractor.  Johnson  Elec; 
12  outlets;  10  switches;  17  plugs. 

17       1849     Ward;     owner,     

contractor.     Payne-Burke;     f2     flx- 
ures;   range. 

IX  1627  Falrlawn;  owner,  R  J 
Ohalor;  contractor.  Jayne-Burke;  24 
fixtures. 

19  2778  Pork;  owner,  J  Fllarp;  con- 
tractor, Payne-Burke:  14  outlets;  17 
switches;    18    plugs;    6  circs. 

20  3198H  Adeline;  owner,  Eddy 
Yorris;   contractor,   FUyne-Burke;   10 

ixtures. 

21  1886  University;  owner.  S  B 
Walalce;  contractor,  Payne-Burke; 
50  outlets;  9  switches;  60  fixtures;  4 
plugs;   8  elrcs. 

22  3015    Adeline;     owner ; 

contractor.    Payfte-Burke;    new    ser- 
vice. 

23  1680  Alcatraz ;  owner,  I  H  Lew- 


Is;  contractor,  Payne-Burke;  11  out- 
lets; 12  switches;  16  plugs;  4  circs. 

24      1616    Aahby;     owner,     : 

contractor.  Payne-Burke;  3  outlets; 
4  switches:  8  fixtures;  6  plugs;  4 
drcK 

26      1440    Asbby;     owner,    ., ; 

contractor,  Payne-Burke;  new  ser- 
vice. 

26  3038  ABCD  Adeline;  owner, 
J  V  Malby;  contractor,  Payne  - 
Burke;.  24  outlets;  28  switches;  86 
plugs;   16  circs. 

27  1943     Ashby ;     owner ; 

contractor,   Payne-Burke;  3  fixtures. 

28  2116  Bancroft;  owner,  Pac  Tel 
ft  Tel;  contractor,  Fred  Scnmlts;  2U 
outlets;  6  switches;  10  fixtures;  4 
plugs;  2  circs. 

20  400  Vermont;  owner,  B  R  Long; 
contractor,  Fred  Schmlts;  26  fix- 
tures. 

80  1941  Berryman ;  owner,  Mahn ; 
contractor.  So  Berkeley  Elec;  1  out- 
let;   1   switch;    1    fixture;    2    plugs. 

31  127  Alvarado;  owner,  Spen- 
cer; contractor.  So  Berkeley  Elec; 
1  outlet;  1  fixture,  6  plugs;  1  clrc. 

32  2036  Bancroft;  owner,  Corder 
Corp;  contractor,  Matson  Elec;  66 
fixtures. 

83  12  E  Parnassus  Ct;  owner,  H 
W  Smith ;  contractor.  Bl  Cerrtto 
Elec;  8  fixtures. 

34     1620  Shattuck  owner,  W  Mac- 


Legislation 

(ContlBuad  from  Pac*  1> 

land  five  years  and  is  selling  not 
more  than  five  acres  subdivided  into 
parcels  not  smaller  than  60x100. 

♦S.B.  96  (4  A.B.  262)  applies  to 
all  projects  financed  from  Highway 
Users  Tax  Fund  costing  1000  or 
more.  Provides  for  bids  but  if 
municipality  considers  award  "not 
in  public  interest"  may  use  day's 
labor  and  award  contracts  without 
publishing  bids.  Effective  June  30, 
1948. 

S.  B.  145  provides  that  the  Attor- 
ney General  shall  represent  state 
agencies  in  workmen  s  compensa- 
tion cases  where  such  agency  is  de- 
fendant-employer. 

A.B.  19  makes  mandatory  a  writ- 
ten notice,  in  prescribed  form,  be- 
tween landlord  and  tenant  to  change 
terms  of  original  agreement. 

A.B.  89  creates  the  Veterans' 
Widow  Farm  and  Home  Bailding 
Fund  extending  state  aid  for  prop- 
erty purchases  to  widows  of  bona 
fide  veterans  of  World  War  II. 

A.B.  110  allows  notices  in  pro- 
ceedings under  the  Improvement 
Act  of  1911  to  be  ^posted  near,  as 
well  as  on,  council  chamber  doors. 
Could  be  a  sleeper. 

*A.B.  114  affects  all  vehicles  on 
state  highways  more  than  96  inches 
wide  by  prcscribiiig  definite  mark- 
ings: Daytime:  red  flags,  16  inches 
square  on  the  left,  front  and  rear; 
Nighttime:  two  amber  lights  for- 
ward and  two  rear  red  lights. 

A.B.  116  amends  the  Labor  Code 
to  provide  for  a  sufficient  number 
of  inspectors  to  enforce  the  scaffold- 
ing regulations. 

*A.B.  123  makes  parents  (and 
guardians)  responsible  for  "wilful 
misconduct  of  their  children.  liabil- 
ity is  limited  to  100  for  each  tort 
(act).  Expected  to  reduce  sabotage 
and  theft  of  construction  equipment 
and  materials. 


MlUan;  contractor.  El  Cerrtto  Elec; 
24  outleU;  20  switches;  86  plugs;  16 
circuits.  „ 

86  1441  Eighth:  owner,  L.  Ropp; 
contractor.  El  Cerrito  Elec;  10  fix- 
tures. „  ^ 

86  2686  Piedmont;  owner,  M  Sat- 
terwaite ;  contractor.  El  Cerrito  Blec : 
14  outleU;  7  switches;  16  plugs;  4 
circs. 

87  1087  University:  owner.  Chief 
Lrtinch  Room;  contractor.  El  Cerrtto 
Elec;  6  outleU;  4  switches;  2  plugs. 

38  806  CameU<;  owner,  B  Berger 
Irtc;  contractor,  l^tarelco  Co;  30  out- 
lets; 12  switches;  18  fixtures;  8 
plugs ;  9  circs. 

89      2126    Dwlght;    owner -     : 

contractor,  Spott  Elec;  8  outlets;  2 
switches;   14  plugs;  11  circs. 

40  2900  Fifth;  owner,  Ourkee 
Foods:  contractor,  Pac  Blec  Mbr; 
8  heaters. 

41  2036  Blake;  owner.  Union  Ice; 
contractor,  Pac  Blec  Mbr;  6  outtts: 
4  switches;  6  fixtures:  2  plugs. 

42  830  Heinz;  owner,  S  F  Sulpher; 
contractor,  Pac  Blec  Mbr;  10  out- 
lets;  10  fixtures;    6   plags;   8   circs 

43  2970  Russell;  owner,  M  S  Gib- 
son; contractor,  JohnstoQn  Blec;  11 
outlets;  9  switches;  12  plugs;  4  circs 


Official  Proposals 


OFFICIAL    PROPOSAL 


NOTICE  TO  CONTRACTORS 


Seated  bids  wUI  be  received  by 
tb«  City  of  Martlnea,  California,  on 
P«l)rvary  11,  1947,  for  the  construc- 
tion of  a  9  MOD  Filter  Plant  Prln- 
etpal  quantities  include  tbe  following : 

14300  cubic  yards  eacoavatlon. 
8480  cubic  yards  raiaforeed  eon- 


14,700  llnaar  fast  pipe  lines  8-  to 
24-tndi. 

A  proposal  guaranty  of  $20,000  is 
reqalraO.  Plans  and  spaotfioatloaa  can 
ba  se«ured,  on  deposit  of  fflO.OO,  from 
tha  City  Bhxglnear,  Martlaes,  Cali- 
fornia. 

(Daily  Paolflo  Builder) 
«     (Jan.  7-9-18-10-17-81-98-87-89-81/47 


POSITIONS  OPEN 


S.457 — FIELiD  ENGR,  pref.  mechL. 
for  supervision  of  construction  of  in- 
dustrial plants.  8850-8400  month  and 
expenses.  Hdq.  San  Francisco. 

S- 475— DRAFTSMAN,  young,  with 
at  least  6  yrs.  exper.,  to  work  out 
mechl.  and  structl.  details.  1600  mo. 
Alaska. 

S-467— ENGRO.  DRAFTSMAN,  ax- 
perienced  laying  out  H.  St  V.  plumb- 
ing and  electrical  lines.  Salary  open. 
Permanent.   Missouri. 


iNGiNEUiN^  sociinu 

PMtONNIL  SIRVICI.  INC 

(AgMMyl 

Nswton  D.  Cook.  M«r. 

S7  POST  ST.  S«  r.  4 

QAHM4  f t4t 


OPERATED  DOORS 

loVSRHiAD  DOOR  CO. 

I         FbMM  Olympk  Mil 

5420  San  Pable  Ave.,  OAKLAND 
e 
Phena  JUnlper  4-7li1' 
87S1  Mission.  SAN  FRANCISCO 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  086-ln.  45Hx90-ln.  Alum- 
inum Products  Co..  8246  16th  Street. 
Phone  UNderhlll  2166  or  SUtter  6700 

AVAILABLE  FOR  nfUTcniATF 
DELIVERY,  a  limited  quantity  of 
86  -  gauge  corrugated  ALUMINUM 
SRBVrs,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  S266.  (tf ) 


DO  VOU  NEED  NAILS? 
We  have  a  limited  quantity  of  6,  8. 
16  and  20  common  which  are  avail- 
able for  Immediate  delivery.  L.  8. 
CRANDALL,  675  Mission  Bt^  San 
Francisco.  Phone  8U.  8266.  tf 


Associated  Wood  Products  Co. 


'^M  Wood  W*  *Jl4Ui. 


n 


TILEPHONi  LANDSCAPE  5-7713 
133S  SIXTH  STREET  BERKELEY  2.  CALIF. 


It  takes 
a  lot  of 


\  ^^^mm-^ 


LOAM,  blsck  or  sandy,  83  per  yd. 
CLEAN  BEACH  SAND.  Call  FI  2923. 

(tf) 


f6n  aale 

8-Inch  SAW  mounted  on  2-wheel 
trailer  with  16  HP.  Continental  gaso- 
line motor,  flOOO.  Phone  OArfleld  8T8T. 

1/20/47 

TIUNfSTT-bfiiKT^Tl  Ko.  1BM4  ^ex- 
cellent  condition,  6-ln.  plate  and  82nd 
and  has  full  vertical  circle  and  lOH- 
In.  scope),  8400:  ABNET  HAND 
LJTWIa  excellent  condition,  815; 
BRUNTON  COMPASS,  excellent  con- 
dition), 880;  7-100-fL  SURVEYOR'S 
CHAINS.  Phone  LAndscape  68802. 
1/22/47 

NOBLE  PORTASL*:  CONCRETE 
BATCHING  PLANT,  used  one  day. 
Fully  automafJo.  For  particulars 
phone  TUxedo  2735  after  6:00  P.   M. 

(1/94/47) 

'  WeW  S6-ln.  14-OAUOS  CORRXN 
GATED  CULVERT.  Phone  DBIaware 
0977  or  San  Rafael  4748.  _l/»</<7 
Limited  amount  WOOD  iIaTH! 
HARDWALL,  BUILDING  PAPER. 
STUCCO  NETTING.  Phone  OLymplc 
8873.  Rcllly  Bros.  1/88/47 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  InCe 

NOKTHEIIN  CALIFORNIA  DISTRIiUTORS 


GENERAL  ^  ELECTRIC 


Hht  Condifioning 

Aufomoflc    Heofing 
Comftierclof  Refrfgerofion 


2001  PIIALTA  ST. 

OAKLAN*  7 

TWtMckt  4044 


1124  HOWARD  ST. 

SAN  PtANCISCO  1 

MArlMt  Till 


to  help 
meet 
Service  Demands 


0i 


W«  pot  Qp  mora  miles  of  new  electric  Uott  io  15^  dum  in  mj 
pit«Tiou8  jrcer.  We  art  ditchifig>ia  more  pipe  lor  oew  gu  camomm» 
then  we  have  ever  done  before.  But  we  are  not  yet  cauglit  up  with 
locreaMd  demands  for  gas  and  electric  service  to  all  customeok 

•  Slioiteg«  of  BqvlpBMBi 

It  nouirw  24  to  36  mooths  to  fee  dcUvery  of  < 
tnamoaaan  for  sabstations  and  powar  Unas.  W« 
lias  oaly  a  part  of  the  gu  pipa  wa 

of 

and  tmcks  of  evary  typ*  i 
oa  tht  )ob  arc  as  diflculc 


tOfSC 


to 

as 


#  Ilioitago  of  Lobor 

coeapaoy  is  oparadnc  tcbools  to  train 
panoonaL  Wa  Dsod  ssaay 


It  takes  a  lot  of  Ingenuity  Engineering  to  maintain  a  dependahio 
degree  of  service  to  our  many  gas  and  electric  customers.  Ai  Bofekiy 
for  instancy  we  have  convtfttd  half-a-wrecked  ship  into  a 
electric  generating  plant.  We  rebuild,  salvage  and  scour  the 
for  needed  material  new  or  used.  During  this  new  year  of  19i7 
hope  a  lot  of  needed  items  will  become  more  plentiful  for  all  of 


LINeHHEN  WANTMDI 

W*  Trahi  YMi-t**  P.  e.  m*  1.  Nmrl 
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PLANS  and 
Speculations 


Possible   remodeling  of   the   city- 
owned  Zarko  garage  into  a  library 
and  city  offices  is  under  considera- 
tion of  Sunnyvale's  city  council. 
oOo 

A  new  professional  organization 
has  been  formed  in  the  Central  Val- 
ley region.  Temporary  chairman  of 
the  Structural  Engineers  for  the 
Central  Valley  of  California  is  D.  C. 
Willett. 

oOo 

The  war  department  will  con- 
duct an  investigation  soon  into 
feasibility  of  using  part  of  the 
San  Francisco  Presidio  for  home 
building  purposes. 
oOo 

The  County  Supervisors  Asso- 
ciation of  California  has  endorsed 
a  gasoline  tax  increase  and  have 
urged  full  study  and  passage  of 
the  road  bill  at  this  session  of  the 
Legislature. 

oOo 

Utilities  Manager  James  H.  Tur- 
ner announced  that  work  has  be- 
gun on  a  two-year  program  of 
rebuilding  the  Moccasin  CrecK  Mu- 
nicipal Power  Station.  The  plant 
is  located  in  Tuolumne  County. 
oOo 

At  Reno,  Nev.,  the  state  high- 
way department  has  asked  more 
than  $8  million  (a  record  expendi- 
ture) for  construction  of  approxi- 
mately 387  miles  cf  highways  in  its 
tentative  budget  for  1947. 

SLUM  ELIMINATION 
TOPIC  OF  REALTORS 

WASHINGTON— Slum  elimina- 
tion at  the  local  level  without  fed- 
eral aid  will  be  considered  by  the 
board  of  directors  and  executive 
committee  of  the  National  Associ- 
ation of  Real  Estate  Boards  meet- 
ing here  January  28-29. 

Abolition  of  federal  controls  on 
rents  and  building  also  will  be 
considered. 


FHA-Mayor's  Meet 
Draws  500  Bay  Area 
Men;  Treat  Rentals 

Nearly  500  builders,  architects, 
realtors,  materials  representatives, 
finance  ofHcials  and  others  concern- 
ed directly  with  home  l>uilding  at- 
ended  a  meeting  sponsored  by  the 
Mayors'  Housing  Committee  at 
Larkin  Hall,  Tuesday. 

Goal  of  the  three-hour  session 
was  ironing  out  the  kinks  in  fi- 
nancing and  construction  of  rental 
construction,  by  determining  the 
needs  of  the  Bav  Area  builders  and 
investors.  Highlighting  the  pro- 
gram was  a  detailed  explanation 
of  procedures  of  the  Federal 
Housing  Administration  by  its 
representatives. 

Mayor  Lapham — who  has  often 
criticized  the  use  of  temporary 
structures  in  filling  out  a  fraction 
of  the  city's  housing  needs — op- 
ened the  meeting  and  pointed  out 
that  many  San  Franciscans  are 
living  in  "intolerable  conditions", 
and  that  a  "vast  amount  of  rental 
units  are  needed  now". 

Maintaining  his  position  that 
permanent  structures  are  more 
practicable,  he  called  upon  the  in- 
duRtry  to  make  as  fine  a  record 
for  itself  now  as  it  had  done  when 
it  turned  its  attention  to  construc- 
tion of  military  facilities  during 
the  war. 

Initial  portion  of  the  meeting 
was  the  outlining  of  Federal  Hous- 
ing Administration  procedures  and 
regulations.  Regulations  recently 
were  liberalized,  and  now  allow  a 
more  localized  interpretation,  FHA 
officials  said. 

Officials  discussed  at  length  the 
previsions  of  Section  603,  which 
relates  to  two-,  three-  or  four-fam- 
ily dwellings,  and  Section  608, 
which  covers  an  eight  -  family 
apartment  or  larger  project. 

Emphasis,  FHA  indicated,  will 
be  on  the  larger  proiects,  but 
"strong    encouragement"    «""     '^ 


QUIZ  PROGRAMS 

If  there  is  a  Senatorial  vote  to- 
day on  continuation  of  the  Mead 
(formerly  Truman)  Investigation 
Committee  it  will  be  almost  a  par- 
ty-line vote;  however,  there  may 
be  two  Republicans  in  the  Demo- 
cratic corral. 

^  if  if 
There  has  been  so  much  dirt 
swept  under  the  edge  of  the  rug 
during  the  past  12  years  it  is  hard 
to  predict  just  which  feet  of  clay 
the  dug-up  shoes  may  fit. 

if  if   if 


Purcell  Flares  at  Charges  of  Western  Oil 
&  Gas  Association  on  Highway  Financing 

SACRAMENTO.— Director  of  Public  Works  C.  H.  Purcell,  who 
for  fifteen  years  was  state  highway  sagincer  of  California  before  assum- 
ing his  present  post,  charged  today  that  the  Western  Gas  and  Oil 
Association  is  deliberately  disseminating  false  statements  concerning 
state  highway  revenues,  which  are  designed  to  confuse  the  Legislature 
and  befuddle  the  public.   Purcell  said : 

"In  his  address  to  the  special  highway  session  of  the  Legislature, 

Governor  Warren  pointed  out  that*—- j- 

the  present  three-cent  gasoline  tax  \  pwAtfl  Kavlv    Jv      IS 

Decorated  by  U.  S^ 
French  Govemmeiits 


brings  in  approximately  $75  million 
a  year  and  that  of  this  amount  $25 
is  distributed  to  the  counties  for 
road  work  and  the  equivalent  of  yi 
cent,  of  $12  million,  is  used  in  cities 
to  build  and  maintain  major  streets 
as  well  as  state  highways  which  go 
through  them,  leaving  $37  million 
of  the  gasoline  tax  to  the  state. 
Campaign  Misleads 
The  Governor  called  attention  to 


The  gratitude  of  two  nations 
was  expressed  Tuesday  to  a  San 
Francisco  contraciur  for  his  con- 
tribution to  the  liberation  of  France 
by  conceiving  ano  supervising  ex- 


if   if   if 

Only   a   few   of   the   places   and 

lames  have  been  published.  Among 

these    are    Hawaii,    Canol,    Latin 

American    Highways,    Rohl,   Bilbo, 

'Andy"  May  and  the  Garsson  Bros. 

This  is  just  a  headline  sampling. 

if    if    if 

The  Canol  project  is  now  wTitten 
<>ff .    It  has  been  eold  to  Canada  as 


.u  c  ^T7"?u  "''^"^  attention  to  ^^^^^^  -Jj^ggring  projects  from 
the  fact  that  other  revenues,  mclud-  ^|j^  assualt  beaches  to  the  final 
uig  federal  aid  funds,  motor  vehicle  ^r^^ak  through 

fees  and  taxes  on  diesel  fuel,  an-  a  s  h  i  s  f  a  m  i  I  y  and  friends 
nually  bring  20  million  into  the  state  L^jtched,  Fred  J.  Early,  Jr.,  who 
highway  fund;  that  during  the  com- 1  operates  his  own  firm  here  and  in 
ing  fiscal  year  the  highway  fund  will  jj^g  Angeles,  was  awarded  the  Le- 
finance  construction  and  recon- 1 -Jqh  gf  Merit  from  the  United 
struction  to  the  extent  of  $27  mil-Ig^;^^^  |^<j  the  Croix  de  Guene 
lion,  maintenance  of  our  highways:  ^^h  Qold  Star  from  France  for 
$12  million,  right  of  way  purchases^  y,  meritorious  work  as  cqnstruc- 
$6  million,  engineering  and  planning]  t^n  and  public  works  officer  on 
$2,600,000,  administration  $2.7   rail-  ^he  staff  of  the  Commander,  Unit- 


will     be 


(Continued  on  Page  6) 


Govemor's  Office  Expected  to  Keep  Silent 
Ob  Housing;  'Yets  Have  No  Concrete  Plan' 

By  PHILIP  G.  BRADY 
SACRAMENTO— Although  the  housing  shortage  is  coming  m 
for  considerable  discussion  here,  the  Governor's  office  is  not  f^P****^ 
to  advance  any  plan.  Two  measures  are  up  for  ^*Jn«lative  consider- 
ation. One  is  an  act  setting  up  a  State  Housins:  Authority  CS.B  103) 
and  the  other  is  a  constitutional  «•"«"<»'"*'"*  caTl.ng  for  a  $100  miHioii 
bond  issue  to  expedite  low-rental  housing  (S.C.A.  3).  Both  measures 
are  sponsored  by  Senators  Gerald ♦ 


J.  O'Gara  (d.,  San  Francisco),  and 

Jack  B.  Tenney  (r,,  Loa  Angeles). 

Although    Governoir    Warren 

s-cored  the  housing  muddle  as  the 


state's  "most  critical   pioblem"  in  ( coordinator 


quested  state  aid.  An  appropria- 
tion of  $200,000  is  asked  to  set 
up  the  state  agency  which  is  vis- 
ualized as  a  research  agency  and 


bis  inaugural  mes«:age,  observers 
consider  it  highly  significant  that 
ho  called  a  special  session,  not  for 
housing,  but  to  legislate  his  high- 
way program.  A  spokesman  for 
the  Governor  told  th?  Daily  Pa- 
cific Builder  last  week  that  the 
state  administration  is  not  en- 
gaged in  preparing  any  plan  for 
solution  01  the  housing  shortage. 
He  added  that  the  Governor  had 
received  no  concrete  program  from 
veterans  and  other  groups  clam- 
oring for  government  aid. 

Calling  for  a  state  housing  au- 
thority, Senators  O'Gara  and  Ten- 
ney claim  "The  housing  shortage 
throughout  California  is  causing 
disease,  divorce,  juvenile  delin- 
quency ard  demoralization  and  dis- 
integration of  family  lif**  ir  Cali- 
fornia" 

Indicating  that  they  eicpect  pn- 
vate  enterprise  to  shoulder  a  large 
share  of  the  burden,  the  uonsors 
point  out:  "Private  enterpnas  and 
capital  in  California  arc  rci^dy  and 
willing  to  supply  a  major  part  of 
the  low  cost  housing  required  in 
California  but  need  the  assistance 
of  a  state  housing  authority  to  co- 
ordinate H  state-wide  hoi  sing  pro- 
gram, formulate  a  policy  and  ren- 
der financial  aid.*' 

The  state  authority  would  be 
modelled  along  the  lines  of  exist- 
ing   municipal    bodies    and    would 


The  constitutional  amendment, 
on  the  other  hand,  would  allow 
the  stata  to  go  into  low  -  rental 
housing  on  a  $100  million  scale  and 
authorizes  the  legisl.iture  to  ap- 
prove additional  city  indebtedness 
for  the  same  purpose  up  to  two 
per  cent  of  the  total  valuation  of 
tax  property. 

An  eminent  domain  proviso  al- 
lows the  state  and  cities  to  seize 
whatever  property  is  desired,  even 
though  not  immediately  needed. 
Projects  and  redevelopments  un- 
der this  constitutional  ams»rdment 
may  be  grranted  tax  exemption  in 
vhole  or  in  part. 

Among  other  bills  filed,  which 
directly  affect  the  constniction  in- 
dustry, are  the  following: 

A.B.  127  allows  money  to  be 
spent  from  State  Highway  Fund 
for  installation  and  mainteiiance 
of  street  lighting  facilities  as  well 
as  traffic  control  devices. 

A.B.  131  allows  a  split  com.iis- 
sicn  to  be  paid  on  safe  of  Educa- 
tion Boaid  property  when  a  high- 
er oral  bid  is  accepted  over  a  writ- 
ten one.  Fifty  percent  of  the  com- 
.nission  on  the  higher  price  would 
be  paid  each  broker. 

A.B.  136  increases  real  estate 
brokers  fees:  original  $5  up  to  $10; 
exam   fee  $15  to  $26;   renewal   $5 

(Continued  on  Page  T) 


lion,    and   other    items    aggregating 

$6.8  million. 

"These  figures  are  incontrovert- 
vn.  IV  iMut  i>e«ii  torn  wj  v.»ii»u»  «.  1  ible.  The  well-financed  campaign 
junk.     This  "greatest  oil  discovery    ^f  ^^e  Western  Oil  and  G;i»  A»»o 


n  fifty  Years''  did  not  produce  as 
much  oil  as  was  used  in  its  con- 
struction— and  that  was  in  the  day.i 
when  tanker  space  was  worth  mort 
than  gold. 

,     if   if    if 

I  have  no  doubts  regarding  my 
absolute  honesty  where  $37.50,  or 
even  $375.00  is  involved.  But  were 
it  a  matter  of  3  million  750  thou- 
sand dollars,  I  would  probably 
stay  awake  at  night  trying  to  fig- 
ure some  way  of  legally  getting 
mv  fingers  in  the  cash  register. 

if  it  if 
I  would  probably  tell  myself 
that  the  phenagling  was  a  ju&t 
reward  for  my  foresight  and  busi- 
ness ability.  I  might  even  make 
a  noble  gesture,  giving  back  the 
last  50  thousand  on   renegotiation. 

if  ir  if 
Seems  like  I  have  said 
honesty  is  not  absolute  but 
relative  —  dependent  upon 
the  distance  from  the  dollar 
sign  to  the  decimal  point. 
# 

Guaranteed  Market 
Contract  Revision 

WASHINGTON  — Details  of  a 
proposed  new  guaranteed  market 
contract  are  being  worked  out  by 
the  Reconstruction  Finance  Cor- 
poration and  Housing  Expcditor 
Frank  Creedon. 

Revisions  follow  the  lines  of  gen- 
eral decontrol  trends.  The  three  ma- 
jor changes  contemplated  are: 

1.  Deletion  of  provisions  estab- 
lishirtg  a  maximum  selling  price  for 
"packaged"  homes;  but  guaranteed 
market  contracts  still  will  be  based 
in  part  on  the  principle  that  such 
housing  will  contribute  primarily  to 
lower  cost  housing  needs; 

2.  With  elimination  of  priorities 
and  allocation  assistant,  obligations 
to  meet  production  schedules  are 
changed,  providing  failure  to  meet 
them  arc  beyond  the  producer's  con- 
trol; ^         ,. 

3.  Prefab  houses  may  be  sold  to 
holders  of  housing  permits  or  to 
middlemen  who  agree  to  resell  un- 
der conditions  insuring  ultimate  sale 
to  holders  of  such  permits. 

The  proposed  new  contract  re- 
tains provisions  that  RFC  is  obli- 
?ated  to  purchase  unsold  units  at 
00  per  cent  of  the  manfacturer's 
lowest  standard  delivery  nrice,  or 
his  actual  cost,  whichever  is  lower. 

DESIGN  VA  HOSPITAL 

HARRISBURG.  Pa.— An  archi- 
tect-engineer contract  for  designing 
of  the  200-bed  proposed  general 
medical  and  surgeon  hospital  has 
been  awarded  to  Lawrie  and  Greene 
of  Harrisbnrg.  the  Veterans  Admin- 
istration announced. 


id  SUtes  Ports  and  Bases,  France. 

Tkese  military  honors   come  on 

top  of  Early's   recent   election  as 

a   national    dlreclor    of    the    Asso- 

iated   General   Contvmotors. 


ciation.  directed  by   hired   publicity  \  '    Andre     Rou»»e\et,     French     vice 
agents,  to  create  the  impression  that  consul   at   San   Francisco,  extoUed 
California   requires  no   more  funds  |  Early's  feats  enumerating  each  ma- 
for    its    state    highway    system    i«|ior  project  entirely  from  memorjr. 
propaganda  intended  solely  to  mis- 1  He  particularly  commended  Early  s 
lead  the  public  and  the  Legislature.",'  work  in  restoring  the  wrecked  port 
Purcell  added ;    "There  are  state- '  of  Le  Havre  as  Immeasurably  aid- 
inents   being   circulated   and   widely  j  pg  the  Allied  cause, 
publicized    through    the    press    that)     '^ America,     your    country,     «ay 
there     is    no    need    for    additional  well  be  proud  of  you,     the  trencn 
money   for   highways   in    this   state  i  attache   told    the    commander, 
over    the    amounts    available    from  I  "France,    my    country,    has    *v«n[ 
present   sources  of  revenue.    These  reason  tc  be  thankful  to  you.  rour 
statements  arc  being  made  by  cer-  work    was   of   momentous    Impori- 

tain  oil  interests.  ' *^-  :5»w>rat.oi.  of  France. 

"Such  statements  and  publicity 
are  an  eleventh  hour  effort  to  con- 
fuse the  people  of  California.  They 
are  an  eflPort  to  defeat  through  con- 
fusion and  misrepresentation  of 
facts  the  cflForts  of  Governor  Earl 
Warren  and  the  majority  of  the 
Collier  Interim  Committee  members 
to  provide  the  state  with  an  efficient 
and  safe  system  of  highways,  roads 
and  streets. 

Facts  Apparent 


ance  in  the  Jiberatioi.  of  France.^ 
Rear  Adm.  Donald  B.  Bean^, 
Twelfth  Naval  District  command- 
ant, presented  *»»«.  ^'^Ihit  it  was 
to  Early,  remarking  that  it  was 
unusual  /or  a  man  to  receive  such 
high  honors  simultaneously  from 
tiro  countries.  The  ceremomes 
took    place    in    the    Commandants 

^"witching  the  commsuder  being 

decorated     ^,?«.  Jl^  .  J'&trilTa 
laughters,  Elizabeth  and  P«^^c^^' 

"If     the     trend     of    thinking     set  i  his      "^J^'^ll'c^AnAernon, 
forth   in   these   statements   and   the! Howard  Watkins    C.  fc.  g  ^ 


forth   in   these   statements   and   thelHowara    '^"'■^'V^A/Miiam  E   Hague, 
procedures  suggested  m_ the  min^^^^^  of   theC.atrof 


ity  report  are  accepted  anu  cmn-icu   o-^-- — '  xcc 

into  law  by  the  California  Legisia-  chapter^ AL.^^^    accompanying    th 
ture.  the  metropolitan  freeway  sys- ,      ine    "^f'y.^^    mated,    in   part: 
tems   so   critically   needed,    particu- :  legion    oim  ^  ^j^. 

larly  in  the  Los  Angeles  area,  will  | 'For  exccptlonal^mem^   ^^   ^^^ 
not  become  a  reality  for  many  years  duct    in 


V 


?pilonaiiy  m^ ..-_- 

the   performance   of   out^ 


not  become  a  reality  tor  many  years  ""'-''..•■■    J^Vvices  .      .      .      *" 

to  come;  the  Sacramento-San  Fran-   standing  ser^i  -v^jigy^^pnt    and 

Cisco   highway.    U.    S.   40.   and    the  J  charge    of   m*-*  ^^^^^.     i,a«es, 

Los    Angeles-Sacramento    highway,  j  maint^nWKe     oi  ^j^e^     the 


U.  S.  99,  will  still  have  many  two 
lane    sections    in    operation    several 
years  from  now, 

"The  same  conditions  will  prevail 
on  the  other  crowded  two-lane  high- 
ways —  some  2500  miles  —  where 
most  of  the  traffic  accidents  occur 
and  where  excessive  operation  costs 
are  piled  up.  Many  areas  of  the 
state  will  have  to  get  along  some 
way  with  the  presently  posted  and 
narrow  bridges,  and  many  hundreds 
of  miles  of  less  than  two-lane  high- 
ways will  be  with  us  for  a  long, 
long  time. 

"Factual  data  concerning  the 
highway  system  of  the  state,  its 
actual  physical  condition  and  the 
status  of  finances,  have  been  fur- 
nished to  the  Interim  Committee  in 
complete  detail  by  the  many  inter- 
ested agencies  whose  business  it  is 
to  know  and  to  accurately  compile 
such  information.  These  data  have 
been  assembled  into  usable  and 
comjrehensive  reports  by  the  com- 
mittee staflP.  There  is  no  longer  anv 
reason  for  confusion  or  misunder- 
standing concerning  the  facts  of  the 
highway,  road  and  street  problem 
in  the  state. 

Technicalities,  Involved 

"Material    neoessiiry    for    a    high- 

(CoatlBusOon  Page  •) 


of    ports,    coordinated    the 


**'r«f  ull  conrtruo    on  battalion 

.•His    profef-sional    skim, 
-.hip  and  '^r^V^^h.VhSl  trTd'Hons 


of  the  Uni 
ce. 


.KEEP  RENT  CONTROLS* 


continuation  ^*«n  Ixoiration   dst** 
vend  the  June  «0  «*P'Nr'^  ho  also 

•with  some  a<Jj""!"^f"^Vw^rence 
told  the  United  States  Conference 

of    Mayers    that 

shouln  b 

the    tota 

he  housing  ano  "'rT'C^nnable  to 
ncome  Rtoups  woud  be  unable  t_ 


'S.r.r.uti^.cd  .  public  hou.- 
ing  program. 
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CPA  PERMITS  GRANTED 

aiJ*  FRANCISCX).  —  The  Civilian 
.■Nduction  Admlnistnition,  B.  F.  Hal- 
mm;d,  mtflotitd  director.  1356  Market 
WLt  hm»  announced  the  folJowing  per- 
jW*ii  sranted  for  construction  ot 
•MBOMrclal  and  industrial  buildings 
l>  tbo  Ban   ^VancLsco   area: 

ADDITION  (to  Public  Works  Bldg), 
#340,000;  1120  N  St,  Sacramento; 
•WDor,  State  of  California,  Sacra- 
mento. 

^ynCKS  (for  building  ft  loan  Asan.) 
9*7,000 r  631  Ramona  St.  Palo  Alto; 
•wnor,  Palo  Alto  Mutual  Building 
St  Loan,  University  Ave,  Palo  Alto. 

OQMPLBrrU  (retail  poultry  store), 
flOOO;  2783  San  Bruno,  San  Fran- 
«Uco;  owner,  B  Orlandi,  720  Mo  rat 
Bt,  San  Pranclsco. 

'Wl^RBHOUSE  (frozen  food),  |122,- 
SOO;  F  at  1st  and  South  Pacific, 
Patterson;  owner.  Food  Facilities, 
Znc,  3714  J  St,  Sacramento. 

inxSIC  STORE,  $2600;  Alameda; 
owner,  Lyman  S  Payne,  1804  Web- 
•tor,  Alameda. 

UKUQ  STORE  (to  complete).  |260; 
#th  and  O  Sts,  Mendota;  owner. 
Loo  Nolte,  Oth  and  O  Sts,  Mendota. 

SANK,  18331;  Castro  and  Villa,  Mt 
Tiow;  owner.  First  National  Bank, 
Xt  Viow. 

SLANT  (miUwork),  |25,000;  Eastern 
•ad  Folsom,  Sacramento;  owner, 
Bay  Raymond,  216  N  12th  St,  Sac- 
nunonto. 

49AJV  (repairs  order  by  DepaUxpent 
•r  4ultation).  f4000;  260  H/de  St, 
Ban  >Vanci8C0 ;  owner,  Nick  Reckis, 
laWr  83nd,  San  Francisco. 

HAINTENANCE  STATION  (DepaH- 
•lont  of  Highways),  |26,000;  near 
Woodland ;  owner,  State  of  Califor- 
nia, Sacramento. 

SSPAIRS  (store  building),  $2000; 
San  Francisco;  owner,  Estates  of 
A  W  Cobum,  2048  Market  St,  San 
Vrandsco. 

WiPAIR  FIRE  DAMAGE  (to  smoke 
room)  ,13000;  530  Clay,  San  Fran- 
•laco;  owner,  Henry  Cowell,  2048 
ICarket.  San  Francisco. 

SCHOOL  (elementary),  |112,000;  8th 
and  10th  on  Bay  Rd.  San  Mateo  Co ; 
owner.  Redwood  City  Elementary 
School  District.  Redwood  City. 
OraiCB  (real  esUte)  ,$3438;  17280 
■  14th  St,  Castro  Valley;  owner, 
Clair  C  Riedeman,  8020  William  St, 
Oaatro  Valley. 
HBPAIR  FIRE  DAMAGE  (to  hotel), 
960.000;  161  Powell  St,  San  Fran- 
•laeo;  owner,  H  Drake  Corp,  2(M8  ; 
Mariut.  San  Francisco. 


Building  Section 


SAN  RAFAEL..  Calif.,  Marin  County. 
SuutheA8t   corn«i    2nd   and    A    Sta. 

Owner— Henry  Hopfeld,  734  "A"  si., 
San   RalacI,   CaUi. 

One-8tory  butld^ng  foi  btores  on  tno 
easterly  portion  of  112-foot  front- 
age on  2nd  St.,  and  another  store 
building  with  a  lOS-ft.  frontage  on 
A  Street.  Foundation  of  the  Sec- 
ond St.  building  will  be  adequate 
for  1  lit  lire  addition  of  tWQ^storiea. 
Rcrcodeling  of,  present  "^  multiple- 
family  residence'  building  located 
on   the  corner  is   also  anticipated. 


1/22/47  .     2 

Contract  Awarded — Work   Underway 
Hangars  Total  Cost  $50,000 

SAN    JOSE,   Calif.,    Santa   Clara  Co. 
Reid's    Hlllview    Airport,   Cunning- 
ham  Ave. 
Owner— Reid's  Hlllvleyr  Airport,  Cecil 
Reld,  manager  and  co-owner,  Cun- 
ningham Ave.,  San  Jose  ,Calf. 
Plans  by  owner. 
Row  ol  steel  and  aluminum  hangars 

2700  feet  long  and  60  feet  wide. 
Contractor — Heple    Construction    Co., 

4»4  Delmas  Ave.,  San  Jo«e,  Calif. 
Paving  3000  ft.  of  runways  and  taxi- 
ways,  paving  aprons  in  front  of 
present  hangars  and  leveling  and 
improvement  of  entire  field  is  now 
being  completed,  and  work  has 
started  on  a  parking  area  800x200 
ft.  to  accommodate  several  hun- 
dred cars. 


1/22/47  •     2 

CPA  Approval  Granted— Plans  About 
50%    Complete — Construction    Ex- 
pected  to    Start    March   1 
American  Red  Cross  Building 

„  .  ,,    ^^  Cost  $500,000 

SAN  FRANCISCO,  Calif.  Sutter  St.. 
between   Octavia  and  Gough   Sts. 

Owner  —  American  National  Red 
Cros.s,  Pacific  Area.  Jas.  J.  Burke. 
director  of  utilities.  Civic  Audito- 
rium. Civic  Center,  San  Francisco, 
Calif. 

Architect  —  Gardner  A.  Dailey,  210 
Post  St.,  San  Francisco,  Calif. 

Cla.ss    B,    reinforced    concrete,    three 
and  part  two  stories,  approxlmate- 
I      ly  50.000  sq.  ft. 

I  Contractor  —  Swinerton     &     Walberg, 
225    Bush   St.,   San    Francisco,  Calif. 


St,  San  Jose,  Calif. 

Conveit  existing  stucco  and  steel  2- 
story  building  Into  medical  center, 
includes  rebuilding  of  interior,  lath 
and  plaster  on  wood  stud  parti- 
tions, forced  air  heating  system 
and   ventilating  system. 

Contractor— E.  A.  Hathaway  A  Co., 
1275  Glen  pyrlo  Ave.,  San  Jose, 
Calif. 

Other  bidders  January   21  were: 
Earl  W.  Heple.  San  Jose.  Calif. 
Paul     Nelson     Parker.     San     Jose, 

Calif. 
Carl  N.  Swenson,  San  Jose.  Calif. 


1/22/47  •  8 

Contracts  Awarded — Clearing  of   Site 
Underway — Foundation    Work    to 
Start  This   Week 

Store    Building  Cost,   $60,000 

RED  BLUFF,  Calif.,  Tehama  Coun- 
ty.   Walnut   Street. 

Owner— Dr.  R.  G.  Frey  (Doane,  Frey 
&  Wood),  787  Washington  Street. 
Red   Bluff. 

Lessee — Sprouse  -  Reitz  Co.,  c/o  A 
H  Rorsey,  district  supervisor,  822 
Lincoln  Way.  Auburn ;  Leo  Sim- 
mons,  Red  Bluff,   manager. 

Architect— Henry  C.  Baumann,  251 
Kearny   St.,    San   Francisco.   Calif. 

Reinforced  concrete,  steel  trusses  (7r> 
X  100) ;  1 -story  and  mezzanine,  a.s- 
phalt  tile  flooring,  vttrollte  plate 
glass,    steel   sash 

Foundations  and  Forms  —  O'Conner 
Bros..    750   Madison   St.,    Red    Bluft. 

General  Construction  —  Rudolph  K. 
Rapi>,  Cedar  Inn,  Red  Bluff.  Calit. 


linoleum     and     wood     sash, 
classruuins  and  cafeteria. 


eight 
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Contemplated — Qond    Election    In 
Amount  of  4725,000  Planned  Soon 

School    Buildings  and    Improvements 

Cost  $725,000 

SANTA   ROSA,    Calif.,    Sonoma  Co. 

Owner— Santa  Rosa  Board  of  Educa- 
tion. Lloyd  K.  Wood,  superintend- 
ent of  schools;  Helen  M.  Lehman, 
secretary.  756  Humboldt  St.,  Santa 
Rosa,  Calif. 

Construction  planned  includes  addi- 
tional 28-roorn  building  on  North 
St.  side  of  Fremont  Elementary 
School  grounds  for  an  expanded 
junior  higii  school;  a  new  elemen- 
tary school  in  the  Bryden  Lane 
area    and    another    in    the    Sonoma 

Ave.  district;  new  building  to  replace 
temporary  classrooms  at  Humboldt 
St.  Junior  High  School  grounds  ahd 
turning  this  into  an  elementary 
school,  replacing  Fremont;  addi- 
tional permanent  classrooms  at 
both  the  Burbank  and  South  Park 
schools. 


9-10— EDUCATIONAL 
BUILDINv-sS 


1/22/47  •     4 

Plans  Completed 

Office   Building  Cost  $40,000 

GREENVILLE.  Calif..  Plumas  Co. 
Owner— Indian  Valley  Light  &  Power 

Co.,  i/o  architect. 
Architects  —  Thom.son  &   Evans,    1308 

38th    St  - 

Calif. 
Concrete 


story. 


at    Park    Blvd.,    Oakland, 
block,     steel     frame,     one- 
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Owner  Taking    Bids — Due   Jan.  27. 

10   A.    M. 
Temporary  Garage 

SACRAMENTO,  Calif.,  SacramentC, 
County.  North  side  of  I  St..  be- 
tween 7th  and  8th  Sts. 
Owner-  -Board  of  Supervisors,  Sacra- 
mento County,  C.  C.  LaRue,  county 
( !eik.  Wm.  H.  Dkk,  deputy  clerk, 
Room  201,  Courthou.'io  Bldg.,  Sacra- 
mento, Calif. 

Each   bid  must  be  accompanied   by 
a  certified  chock  of  10*;    of  bid,  pay- 
able  to   the    chnirman   of   the   Sacra- 
mento County   Board  of   Supervisors. 
Owner  will  lurnish  materials. 


1/22/47  •  .9 

Contract   Awarded — Work    Starts 
January  27 

Shop    Building 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
San  Jose  Technical  High  School. 
24th  St.  and  McKee  Rd. 

Owner — San  Jose  Board  of  Educa- 
tion, Ralph  R.  Fields,  superintend- 
ent of  schools ;  C.  L.  Suffield,  busl- 
nena  manager  Auzerlas  and  Alma- 
den  Aves.,  San  Jose,  Calif.     r\ 

Erection  of  21  packaged  steel  bulld- 
ing.s  allocated  by  FWA  for  con- 
.soiidation  into  one  large  sho*^  build- 
ing with  12,000  sq.  ft.  of  floor  space; 
work  Involves  reinforcing  steel, 
concrete  slab  floor  and  15,000  ft.  of 
coj>per  tubing  under  the  floor  for 
radiant  panel  heating  system. 
Contractor — Robert  McCarthy,  1050 
Kirkham  St.,  San   Francisco,  Calif. 


1/22/47  •  y 

Working    Drawings    In    Progress 

School    (Addition) 

J.,OS  ANGELES,  Calif.,  Los  Angeles 
County. 

Owner— Southern  ^California  Confer- 
ence of  tlie  Seventh  Day  Advent - 
ists,  Los  Angeles,  Calll. 

Architect— F.  H.  Slocombe,  433  14th 
St.,  Oakland.  Calif. 

.Wood  frame  and  stucco;  1 -story,  9 
classrooms. 


1/22/47  •     9 

Correction 

Owner  Taking    Bids — Due   Feb.   ^\ 
7:30  P.  M. 

Shop  Building   (Temporary) 

TULARE,  Calif.,  Tulare  County.  Tu- 
lare  Union  High  School. 

Owner — Tulare    Union    High   School 
District,  Tulare,  Calif. 

Architects— Franklin,   Kump  &  F&lk. 
251    Kearny.    San    Francisco,    Calif. 

Fabricated  steel  frame  (approximate- 
12    tons    fabricated   steel),   building 
to  be  obtained  from  Army, 
riaiis  and  specifications  obtainable 

from  the  above  office   of  the  archi- 
tects; no  deposit  required. 
Correction  in  amount  o'f  steel. 


1/22/47  •     9 

Contract  Awarded 

School    (Addition)  '   Cost  $15,275 

GLEN  ELLEN.  Calif.,  Sonoma  Co. 
Dunbar   Union  Elementary  School. 

Owner  —  Dunbar  Union  School  Dis- 
trict, Maxwell  Cunningham,  prin- 
cipal ajid  secretary  to  the  board  of 
trustees ;  John  Kirk,  chairman, 
Dunbar  Union  Elementary  School, 
Glen  Ellen,  Calif. 

Architect — J.  Clarence  Felciano,  4010 
Montecito  Ave.,  Santa  Rosa,  Calif. 

Frame,  one-storj',  includes  office  and 
classroom. 

Contractor — Sigurd  Moll,  Rout*  1, 
Box  357,  Sonoma,  Calif. 


/22/47  •  9 

.Working    Drawings    In    Progress 
(ichool  Approx.    Cost,    $300,000 

NATIONAL  CITY,   Calif.,    San    Diego 

County. 
>wner  —  Paradise  Valley   Academy, 

National  Oity,  Calif. 
iVrchitect- F.    H.    Slocombe,    433    i4th 

St.,  Oakland,  Caiif. 
Frame  and  .stucco,  cement  tile   roof; 
l-.'^tory,    to    include    18    clas.sroom.s, 
Rudltonum.     cnapel,     caletena     and 
sc'parate   administration    building. 


GASOLINE  and  DIESEL 

GENERATORS 


1/22/47  •     e 

Contract  Awarded 

Cafeteria    Building   (Foundation   and 
Floor)  Cost  $10,600 

KENTFIELD.    Calif...  Marin    County. 

Owner — Junior  College  Board  of  the 
Marin  Junior  College  District.  Ada 
M.  Fusselman,  secretary  Harlan 
Hall,  Kentfleld.  Calif. 

Architect  —  Arnold  S.  Constable,  955 
Spencer  Ave..  Sausallto,  Calif  . 

Structural  Engineer — Carl  W.  Zollner. 
P.  O.  Box  162,  Ross.  Calif. 

Preparation  of  site,  fouTidation  and 
floor  work  only  for  nine  20x48-ft. 
portable  barracks  building.^  to  ho 
u.sed  a.s  a  cafeteria  building.  FWA 
will  furnish  barracks  and  award  a 
separate  contract  for  erection. 

Contractor  —  Van  ZIn  Construction 
Co.,  12  Hillside  Dr.,  Kentfleld,  Calif. 


/22/47  •  H 

Low    and    Only    Bidders — Low    Bid 
Under     Advisement 

School    (Addition) 

JIOBBINS,    Calif..    Sutter    Co.     Rob- 
bins-Surter    Union    School. 

)wner— Robbins-Suttcr  tT^lon  School 
Dist.,   Ambrose   C.  Holdridge,   clerk, 
Board    of   Trustees,    Bobbins.    Calit 
:^rchitect— George   C.   Sellon,   Califor- 
nia  .State   Life  Bldg.,   Sacramento. 

♦"rame  and  stucco  two-classroom  ad- 
ditlo;i. 

>JW   Bidder  -Bingham   Constr.   Com- 
pany,    (329     Eastern     Ave.,     .Sacra- 
menlo,    Calif.,   $22,096. 
Other   bidcier.*   Jan.   20   were: 
Chas.    F.    Unger,    Sacramento,   Cal., 

A.    L    Miller.    Sacramento.    $S3.0tXi. 


1.8— COMMERCIALBLDGS. 
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••niomplatod — Construction    Planned 

f*r  Early  Summer 
•arago  and  Showroom       Cost,  $50,000 
WAIJ>SBURG,    Calif.,    Sonoma    Co 
TH-ACre    tract    on    Redwood    High- 
Way  Just  south   of    Biffl's    Hotel. 
iMHwa* — Ford  Motor  Co.    Agencv,   W. 
C.   Bandenon,  agent,  434  West  St.. 
Baaldaburg.  Calif. 
•laaa  and   masonry.   85x150,  .Includes 

K»ge,     showroom,     used    car    lot. 
ck  service  facilities  and  oil.  gas 
lubrication    equipment. 


»/»/47  • 

Bontomplatod — SIto  Acquired 
BUra  Buildings  (2) 


6 
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Contract    Awarded — CPA    Approval 

Granted    for    $35,000    Founda.tion 
Central   Office   Telephone    Bldg. 

Cost,    $-^00,000 
SAN    JO.SE,    Calif.,    Panta    Claia    Ct> 

vV     !<an    Fernando    St    .and    Alma- 
den    Ave. 
•Owner— P.aciflc  Telephone   and   Te>- 

grai)h     Co..     140    New     Monfgnmcif\ 

ft.    S.-T   Frajicisfo,  Calif. 
\rchltert— Hurry     A.     Tliom.'^rn.     3Io 

MontKo.ne-A     St..    San    Francisco. 
<"oncrrto   and    .-it'>fl,   3  stories. 
Contractor — S  vinerton    and     Walberg 

Co.,  225   Bu.ih    St.,    San    Francisco. 

1/22/47  •     4 

Negotiated    Contract    Awarded    on 

Cost-plus   Basis 
Medical    Building     (Conversion    and 

Remodeling)    Cost  $30,000  to  $40,000 
SAN    JOSE,    Calif,    Santa    Clara  Co. 

123  S.  3rd  St. 
Architect— Klngsford  Jones.  45  N.  Ist 


J 


FOR  SALE 

lUILDING 

CONSTRUCTION 

MATERIAL 

42  Mills  shower  cabinets  com- 
plete with  sides,  back,  front,  top 
and  curtain  rail  of  16  ga.  rust 
resisting  steel.  All  with  drains, 
braai  alraincr  and  punched  foi- 
pipinff.  Size  2-8"  x  2-10"  x7.0'. 

90(X>  Lin.  ft.  Galv.  Tin  Gutter. 
1100  Iba  12  Gauge  Galv.  Wire. 

700  lbs.  12  Gause  Annealed 
Wtra. 

300   ea<|i    8    x    14    Aluminum 

100,000  Lin.  ft.  1  X  16  Kinuul. 

24  Mch  39,000  BTU  Dual  Floor 
Furnace  complete  with  attach- 
monta  <> 

P.  O.  lOX  147 

MODISTO.  CALIFORNIA 
Pk«iM  4«22W 


1/22/47  9 

Bonds  In  Amount  of  $50,000  Approved 

School   (Addition) 

FAIR  OAKS.   Ciilif.,   Sacramento   Co. 

Owner — Board  of  Trustees,  Fair  Oaks 
Elementary  School,  Dr.  N.  A.  Arch- 
er .secretary,  Fair  Oaks.  Calif. 
Fund.s  to  t^   used   for  the  addition 

of  four  cla.osrooms  to   the  south   end 

of  present  elementary  school. 


1/22/47  9 

Bond  Election  In  Amount  of  $150,000 
Set  for  February  25 

School    (Eight   Classrooms) 

F(JWLEH.  Calif.,  Fresno  County 
F»)wler  Elementary  School. 

Owner  — Fowler  Elementary  Scho<il 
District,  R.  O.  Thompson,  "president 
of  .school  board ;  C.  E.  PIsor,  dis- 
trict superintendent  of  schools.  5th 
and  Tuolumne  St.-*.,  Fowler,  Talif. 

Architect— W.    D.    Coates.    704    Helm 

Bldg..  Fresno,  Calif. 
Concrete,    wood    floors   covered    with 


PORTABLE 
LIGHTING  PLANTS 

RFMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  1 50  Kilowatu 

KERR 
EQUIPMENT    CO. 

160    Icnth  St.,  Cor.  Naioma  St. 
Phone:    MArket   1651 


%n 


iRUiin  pninr  compRnv 


MAKES 


FinEPRinT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


THOMAS  F  DUFFY  .  .  .  L  W.  HOPKINS 

TILE  CONTRACTORS 


SlTowor  Doers 
T«k 

Enclesurot 
Mediciao  Cabinots 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

••Nol  Horn  Cheap  But  How  Good" 
2^3  MINNA  STREET 
Phone 
YU  kon  6-1489 


ARCHITECTS! 
CONTRACTORS! 
HOME  OWNERS! 
HOME  BUILDERS! 
INDUSTRIAL  USERS! 
We  take  pride  in  offeritfg  theie  really 
beautiful  and  distinctive  blinds.  Made 
in  one  of  the  Bay  Area's  most  modern  factories, 
by  an  organization  with  which  you  like  to  do  businessX. 

•  Installed  within  Av*  days        •ri«x> metal  sloti  with 

•  Fwlly  guaranteed  bak*d-en  anamal  finiih 

•  Pcrfact  tailored  fit  •Thrae  yaart  to  pay  on  F.H.A. 

A  phone  call  will  bring  a  trained  Venetian  specialist  to  your 

office, plant  or  home, who  will  offer  helpful  suggestions 

on  your  rcquirenu-nts  for  your  clients. 


TRIUMPH  MANUFACTURING  CO. 

208      MADISON      STtllT       .       OAKLAND,      CAIIF. 

SAN   FRANCISCO  FHONK   ENTERPRISI  10MO 

OAKLAND  CL   3123  .  NAYWARD  2S2S  .  RICHMOND  271.R 


l/Za/47  •     10 

Working  Drawings  in  Progress 
Church  Cost  S62,000 

SANTA    ROSA.    Calif..    Sonoma    Co. 
Owner— Church    of    Jesua    Christ   of 
Latter  pay  Saints,  Thonaaa  Byrne, 
,  branch  president,  Santa  Ro.  a,  Calif. 
Architect— Theo.  G.  Ruegg.  617  Mont- 
gomery St..  San  Francisco,  Calif.' 
Wood  frame  and  stucco,  shingle  roof, 
one-8tory,    warm    air   heating    sys- 
tem. To  include  chapel,  recreational 
room  and  classrooms. 


ley,    1441'  Franklin 
Calif. 


St.,    Oaklahd, 


11— 


HOSPITALS 
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Preliminary   Plans   in    Progress 

Rehabilitation  Center  for 
Handicapped 

SAN  FRANCISCO.  Calif.  Site  86x137 
ft.  on  O'Farrell  St.,  between  Gough 
and  Octavia  Sts. 

Owner— Rehabilitation  Center  of  San 
Francisco,  Inc.,  executive  commit- 
tee of  Board  of  Directors:  Mrs. 
Nion  Tucker,  president;  Mrs.  Jerd 
Sullivan,  vice-president;  Dr.  F. 
Bost,  Lfniverstiy  of  California,  or- 
thopedist; Hazel  E.  Furscott,  ad- 
ministrator, 1680  Mission  St.,  San 
Francisco,  Calif. 

Architect  —  Carlton  A.  Steiner,  101 
Post  St.,  San  Francisco,  Calif. 

Building  will  surround  glassed-in 
patio  and  include  physical  and  oc- 
cupational therapy  departments, 
gymnasium  and  lounge  on  first 
floor  and  director's  and  employees' 
offices,  library,  lounge,  kitchen, 
dining  room  and  sun  deck  on  sec- 
ond floor.  - 
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Low  and  Only  Bidders 
Hospital  (40  Beds)  Cost  $300,000 

TRACY,  Calif.,   San   Joaquin   County. 

W.  Eaton  Ave.  at  Bessie  Ave. 
Owner— Tracy    Community   Memorial 

Hospital,    George  Clever,    chairman 

of.  board  of  directors;  Mrs.   Horst- 

korta,    secretary,   Tracy    Inn   Bldg., 

Tracy,  Calif. 
Architect.^— Fred  U  Swartz  and  Wm. 

G.    Hyberg,    Rovvell    Bldg.,    Fresno, 

Calif. 
Consulting  Engineer — Clyde  E.  Bent- 


Structural  Engineer— F.  W.  Kellberg, 

320     Market     St.,     San     Francisco. 

Calif. 
Concrete  slab  floor  with  a  .phalt  tile 

covering    on    concrete    foundation; 

one-8tor>-,     brick     veneer     exterior 

walls,  asbestos  cement  shingle  roof 

covering,  insulated  walls  and  attic 

area,  heating  and   cooling  systems. 
Low    Bidder— S.    C.    Giles    &   Co.,    319 

Elks'   Bldg..   Stockton,   Calif.,  $362,- 

5S2. 

Other  bidders  January  20  were: 

Tomell   Co.,    Tracy,  Calif.,    $369,897. 

Moore    &    Roberts,    Sian    Francisco, 
Calif.,  $382,164. 

Erbentraut  &  Summers,  San  Fran- 
cisco,  Calif.,   $390,978. 

James    I.     Barnes,    San    Francisco, 
Caiif.,    $398,000. 

Herbert      Mayson,      Los      Angeles, 
Calif.,  $409,284. 

H.    E.    Rahlmann,    San    Francisco, 
Calif..  $411,777. 

Estimate  only : 

Swinerton     &     Walberg     Co.,     San 
Francisco,  Calif.,  $365,200. 


vice-president ;  J.  G.  Flynn,  general 
manager,  851  8l8t  Ave.,  Oakland. 
Calif. 

Plans  by  Melvin  Haley,  engineer,  c/o 
owners  Eastern  office. 

Concrete,  three  stories,  addition  to 
north  annex. 

Contractor— Dinwiddle  Construction 
Co.,  210  Crocker  Bldg.,  San  Fran- 
cisco, Calif. 


ated  on  1260  kilocycles,  power  of 
1  kilowatt,  unlimited  hours  of  op- 
eration and  directional  antenna 
for  day  and  night  use. 
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11 
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Architect  To  Start  Preliminary   Plans 
Financing     Completed — Memorial 
Hospital      Cost    incl.    equip.   $660,000 

IjODI,  Calif.,  San  Joaquin  County 
Ham  I^ne  and   Walnut   btrett. 

Owner— Lotii  Memorial  Hospital  As- 
sociation, Ja.s.  M.  Prentice,  presi- 
dent; Vincent"  C.  Webb,  secretary- 
maniiper,  headqu.irtcra  departmeni 
200  W.  Pine  :5t.,  Lowi,  Calif. 

v"^oncrt-te    and    ^teel ;    IfO-bod. 

Archiicct— W.  D.  Peugh,  333  Mont- 
gomery St.,  San  BVanciHco,  Calif. 


12-13— INDUSTRIAL 
BUILDINGS 


1/22/47 
Fire  Loss 

RICHMOND,  Calif.,  Contra  Costa 
Co.— Fire  recently  destroyed  the  3- 
story  wood  and  metal  California 
Grain  Milling  Co.  building  (00x300 
ft.),  which  housed  the  mill  and  sev- 
eral grain  elevators,  29  17th  St.,  Rich- 
mond, Calif.  <  owner,  George  S.  Prytr, 
44  Sharon  Ave.,  Piedmont.  Calif.  K 
with  loss  estimated  at  about  $150,000. 


1/22/47 

Contract   Awarded 

Mfg.    Plant    (Altsr)  Cost,    $1,000 

OAKLAND,  Calif.,  Alameda  Countv. 
1901    Poplar    Street. 

Owner— Western  Paper  Box  Co..  1901 
Poplar  St ,  Oakland.   Calif. 

4rchitect— Alben  Froberg.  3454  Har- 
lan  St.,  Oakland,  Calif. 

Alteration 

Contractor — Chrittensen  and  Lyonb, 
3454  Harlan  St.,  Oakland,  Calif. 


Thomas     Grace,     president.     Santa 
Rosa.  Calif.  »•»»• 

Architect — JT  Clarence  Felolaao.  401t 
Montocito  Ave..  Santa  Roaa,  CalM. 

Reinforced  concrete,  one-story.  staM 
trusses,  tile  floor,  96x180;  to  !$)•> 
elude  offices  and  locker  rooms,   o 


14.17-~PUBUC  BLDGS. 
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1/22/47 
Fire  Loss 

SAN  MATEO,  \falif.,  San  Mateo 
Co.  —  Fire  recently  completely  de- 
stroyed the  Peninsula  Milling  Co. 
plant  (Harold  J.  Brumfield,  general 
manager),  corner  of  8th  Ave.  and 
Claremont  St.,  San  Mateo,  Calif.,  with 
loss  estimated  at  $150,000. 
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FCC    Construction    Permit   Granted 

Broadcast   Station 

SAN    FflANCISCO,    Caiifornia. 

Owner — American  Bruadcafting  Co.. 
Inc.,  KGO,  1-55  Montgomery-  Street, 
f^tn   FVanci.>5Co,   Calif. 

Granted  CP  for  a  new  station ;  Chan- 
nel No.  7.  174-180  Mc;  vLsual  pow- 
er 5.4  KW,  aural  2.7  KW ;  antenna 
1281    feet.    (B5-PCT-158i. 
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1/22/47  12 

Construction    of    Framework    Under 

Way 
Plant   (Addition) 

Approximate  Cost  $500,000 
OAKLAND.    Calif.    Alameda  County. 

851   8l8t  Ave.,   North   Annex. 
Owner — SunKhine  Biscuits,  Inc..  K,  D. 
Loose,    vice-president;    A.    J.    Bale, 


SUMMERBELL  ROOF  STRUCTURES 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  excha 

Enterprise  10930  TWinoaks  362 


1/22/47 

FCC    Construction    Permit    Granted 

Droadcast   Station 

STOCKTON.   Calif..   San   Joaquin   Co. 

Owner- -E.   F.  Peffer,  Stockton,  Calif. 

Granted  CP  for  a  new  station;  Chan- 
nel No.  8.  180-186  Mc;  vi.sual  power 
1.93  KW.  aural  1.80  KW ;  antenna 
337   feet    (B5-PCT-5e). 
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1/22/47 

FCC   Construction    Permit    Granted 

Broadcast    Station 

KAN  BERNARDINO.  Calif..  San  Ber 
nardino  County. 

Owner — WiM)drt>w  M'.ller,  San  Ber- 
nardino,  Calif 

Granted  CP  for  a  new  station'  to 
operate  or.  1360  kc,  500  watts,  day- 
time   only.     (B5-P-4240). 


J,'22/47  13 

Application  Filed  for  FCC  Construc- 
tion  Permit 

Broadcast    Station 

SAN  FERNANDO.  Calif..  Los  Ar.- 
vreles   County. 

Owner  —  Kenneth  O.  Tinkham,  S)«n 
Fernando,    Calif. 

Construction  permit  for  a  new  ptand- 
jirrt    liroddfftst    station    to    he    oper- 


RESIDENCE  STEEL  CASEMENTS 

In   24   types   and   sizes   approved   by   the   Metal  Window   Institute 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


•  More  daylight 

•  Better  ventilation 


•  Easier  opening 

•  Safer  cleatiing 


•  Superior  weather-tightness 

•  Better  screening 


Why  use  ordinary,  old-fashioned  windows,  when  modern  Fenestra  Win- 
dows offer  you  all  these  plus  values?  Write  or  call  us  for  further  information. 


Pacific  Coast  Plant 

1310  Sixty-Third  St.,  Emeryville 

Oakland  8,  California 

Phone:  Olyinpic  8826 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


IomI  Sale*  Office 

940  Rutt  Ildg.,  235  Montgomery  St. 

Son  Pr«t|ci«ce  4,  California 

Phone:  Dowgtat  0890 


1/22/47  •  12 

Contract    Awarded — Work   J^«t 

Started 
Mfg.  Plant  Cost.  $25,000 

SAN  l^vAFAEL.  Calif,,  Mann  CoUntv. 

Souih  end  of, "A''  Street. 
Owner— Henry   Hopfeld.    734    "A"    St., 

San   Rafaeh   Calif. 
Plan.-}    by    John    Brk-klein.    Jr.    Bret 

Harte  Heights,  San   Itafael,   Calif, 
toinforcod  concn^te.   two  .storv   (150x 

e")  ft.),  with  3rd  f'oor  in   rear   (27x 

»>5»  ;    includeH   four  .sepnratp   shops. 
Contractor — John    Rocca.    415    Fourth 

St..  San  Rafael,  Calif. 


1/22/47  • 

Preliminar  yPlans  In  Progress 
Bottling  Plant  and  Warehouse 
SANTA   ROSA.  Calif..  Sonoma  Co. 
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1/22/47  • 

Owner  Taking   Bid»— Ou«  F*b.  9l 

2  P.   M. 
Miscellaneous   Repair* 

OREGON  CITY.  Ore.  U.  8.  POi«  0I« 
fice  Building. 

Owner — Federal  Worka  Agency,  Pub- 
lic Buildings  Administration,  offlM 
of  the  diafrict  engineer,  888  U.  0. 
Appraiser's  Bldg.,  San  PraocUoo, 
Calif, 

Plans  by  owner. 

Sidewalk  repairs  and  repairs  to  Isek 
in   €>xterlor  walla. 
Plan  Hand  specifications  obtainable 

from  the  above  office  of  th«  dUtrtet 

engineer. 

18-19— RELIGIOUS  BLDGS. 


1/22/47  •     t» 

Plans  Completed — Funds  RalMd— ■ 

Construction  Will  Start  ••  Seen  e* 

Building   Conditions  Ars   Favorable 

Church  Center  Coel  (SIMiai 


SUB  ■  BIDS  WANTED 


General  contractors  desiring  sub-bids  an  any  JeVars  Invited  to  make  kiVM^l 

their  requirements    in    this    column.     There   Is    no    charge    for   this   eiwrvfe. 

El  Crystal  School.  San   Bruno;    6  J  d  sDuiT  J«  r.  u  a  ry  i^TrPriiiT^  ~' 

Jas.  H.  Mcfarland   Constr.  Co..   Laguna  Honda   Blvd.,  8.  F.   (MO  YtWk 
a.  &  R.  Constr.  Co.,  268  Market  St.,  San  f'rancisco  (OOugla*  Ttlf> 
wm.    Hori^m^er  Co.,   23  Mars   Street,    San   I'Tanclsco    (MArket  Tllf) 
Richard  UeLucchl  &.  Co..  420  San  Matoo  Ave..  San  Bruno  (San  Bruae  fM) 
Moorel  &.  Robert.s,  693  Missinn   Street.  San  Francisco  (OArftsld  SOTf) 
Carrlco  &  Oaiitier,  365  Ocean  Ave.,   Pan   Francisco   (JLnipor  4-8081) 

Mldstate  Consctruction  Company,  427  Bryant  Street,  San  Franeteoo.  GUM. 
(YUkon   6-2812) 

Peter  Sartorio.  262  Clementina  Street,  San  Frarclsco,  C^llf.   (OArfleld  ■!() 
Jacks  &  Irvine,  620  Market  Rtreot.  San  Franciwco  (OA -field  210«) 
Wiiilam.s   ft    Burrowq,    inc.,    10   Cilifomfa    Drive,    Burltnganvs,    Califopnrie 
(Burl.  4-1796) 

Hlgh^SchoolT" Modesto.  Calif.;    Bids~Due    February'  10    8:00   P.    M.  "^ 

H.   K.  Rahlmann,   2.M   Kearny   St.,   Snn    Francisco    (DOuglaa  8028) 
Jas.  I.  Barnes  Constr  Co..  841  Rus<«  Bldp.,  San  Francisco  (EXbrook  ••••/ 

M.  A.   Little.   1   Grand  View  Ave,  Snn  i'Tanctsco,  Calif.    (VA  TOW) 
Moore  &  Roberts,  693  Mlxsion  St.,  S.in   I^ranclsco   (GArfleld  8870) 
Willis  F.  Lynn  1040  Folger  Ave.,  Berkeley,  Calif.    (BErkeley  8044) 
S.  C.  Giles  and  Co.,  319  Elks  Building,  Stockton  1.  Calif.   (Stockton  8-0481) 
Erbentraut    &    Summers,    696    Pennsylvania    St.,    San    Franciaco,    CTalif., 
(ATwater    2420) 

County   Oetention'Home,   Saornmento-'Blds   Du«   f^obrwary  S,  10  A.   M.      '" 
H.   K    Rahlmann.   2S1    K'>amy   Bt ,   San    Vmnclscc    (DOuglas   8028) 
Jan.  I.  Barnes  Constr  Co.,  911  Rusfi  Bldg.,  San  Francisco   (SIXbrook  €M«« 
Bingham  Const  ruction  Compuny.  Rt.  2,  Box  5075,  Sacramento.  CaUf.,  (eilb- 

mlt    bids  no  later  than   Feb  Scd.) 

Moore  &   Roberts,   693  Mls.ston   St.,   San   Francisco   (OArfUld  8870) 

Htoite    incorporated,    84M    San    Leandro    Ht.,    Oakland.    Calif..    (TRtaadMl 

1004) 

continental  Construetlon  Company.  I40a  Front  «tro«l^  Saeramonto,  OaA- 

fomla  (SAcramento  8-1073) 


an 


Horticultural  FaciHties,  San  Franolsco  Jr.  Cellso*;   Bids  open  Jan. 

P.  M. 
Robert  L.   Wilson.  427  Bryunt  Street,  San   Francisco,  Calif.   (TVkoa  d-fffil 

tienry  Arian  Construction,  1142  Oearv  Blvd..  San  Francisco  (BAvlaw  flfffl 

i^tfer  Sartorio,  262  CIi»meMtlna  Ktreet.  ."^an   Francisco  (OArflold  8817) 
Martlnelli  Construction  Company,  44  Marv  97ret,  San  Francisco,  Calif onle 

(UArfleld  8277) 

Stolte   Incorporated,   8451    San    I.y>andro    St.,    Oakland.    Calif.    (TRIna8a# 
l(»«4)    written    .sub-bids    reque.'^fed    24    h  >urE    in    advance- 
Motor  Transport   Facilities,  Standard  Oil   Hienrnend^~H*finary;   Oua  i^eb.  C 

12  Noon 
IS.  S.  McKtttrick  Company,  Inc..  610  ICth  St. .Oakland  (TWln  Oaks  OOTO) 

Swinerton    &    Walberg    Co.,    226    Bush    Strtet,    San    Francisco,    Callfd 

(GArfleld  2980) 

Haas  &  Rothchiid,  328  Merchants  Exchange  Bldg.,  San  Francisco 

brook  120.'i) 

James  I.  Barnes  Construction  Co.,  941  Russ  Building,  San  Francisco 

brook  6905  or  EXbrook  7054) 

M  &  K  Corporation,  200  Financial  Center  Building,  San  Francisco,  OUtf., 

(EXbrook  7624) 
Uarrptt  &  Hilp.  9IM  Harrison  Street,  San   Francisco,  Calif.    (DOuglaa  OTOU/ 

Naval   ReMrvs~Armbry,  Oa k land. X'ahf.'  Bids  Ou«~ January  88,  1|   A.  81. 
James  T.  Barnes  Construction  Co.,  Oil  Russ  Building.  San  Franclsoe,  OaBI., 

(EXbrook  0S06) 
Henry  Arian  Construction,  4142  Ccarj'  Blvd,  Sa»i   Francisco,    (BATtew  nTH 

Willis  F.  Lynn,  1040  Folger  Ave.,  Berkeley  (BErkeley  8044) 

Haas  ft  Rothchiid.  328  Merchants  Exchange  Bldg.,  Ban  Francisco 

brook  1205) 

Mldstate  Const  nictlon  Co..  427  Bryant  St..  San  Franxlsco  (TUkon 
stoite,   Incorporated,  84.M   San   I.eandro  Street,  Oakland,  Calif.,   (TRlnateB 

Water  Filtration   Plant,  Martinez;  blds'ofaiTFsb.'llTT:*)  P.  M. 

Butte  Construction  Co.,  693  Mip<iinn  St.,  San  Francisco  (TUxsdo  M18  eai 

EXbrook  8S98) 

Central    Cnlifomin   Construction   Company,    116  ISne  StC   San    Fmadtoee, 

Calif.  (HEmlock  7926) 
WilllB    K    Lynn.   1010   Folg-  r   Ave,    Rerkeley.   Calif.,    (BErkeley  8044) 

Moving  and  Erecting  School  Buildings.  TuleliikV,  Caliternlar^lds  Due  Jee* 
uary  24 

BAR  Construction  Company.  110  Market  Street.  San  Francisco,  Qulf.. 
(Douglas  7010) 


^ 


Undercrossing,  Snn   Rnfsel;    liids  Due  Jan.  2072^.  Si 
C'arl  N.  Swenson  Co.   P.  O.   Box  558,  San   Jose.  Calif..    (Ballard  2803) 

teliular  Structurae  For  Siida  AreiTVst.'Adm;  Ft.  MrTeyVBlds  Oua  ^eb.  11 
2:30  P.  M. 

Stolte    Incorporated.   8451    San    Lcandro   .««..    Oakland.    Calif..    (T]lJoade4 
1064) 

Erbentraut    h    Summers,    686    Pennsylvania    St,    ^an    Franciaco.    Calif., 
tATwater  2420) 

Jas     I.    Barnes.  Construction    Company,   941    Russ    >Jldg.,    Ban    Franelaee, 
Caltr.,   (EXbrook  6905) 

Conversion  of  Ridg.  into  Aptfi ,  Can'p  Stonoman,  Calif.;   Bids  dua  (''abrua^ 
13,  2:00  P.  M..  ate. 
B.  *   R.  Constr  Co.   110  Market   St..   San   I'Tanclsco   tOOuglaa   7518)    ' 


BONDS                              WARRANTS 
ASSESSMENT     DISTRICTS 

See  us  rvgarding  Improvement  District  joba    Wc  ludHfle  oellee- 
(ions;  buy  Warrants  or  Bonds  on  all   1913  or  1911  Act  Diilrirti 

Telephone  GArfield  8000 

HANNAFORD     &     TALIOT 

519  CALIFORNIA  STREET     -     SAN  FRANCISCO  4 

^1^1'  ..M-. 


■  •£<« 
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SAN  ANBKZ^O.  Calif..  Marin  Co. 
Sit«  bounded  by  Ross.  Kensington 
and  Mariposa  Aves. 

Owner— Flrat  Presbyterian  Church  of 
San  Anselmo.  Rev.  Herbert  Booth 
Smith  Jr.,  pastor;  Fred  J.  Crisp, 
chairman  campaign  conunitte,  San 
Anselmo,  Calif. 

Architoct  —  James  H.  Mitchell,  407 
Sansome  St.,  San  Francisco,  Calif. 

First  units  to  be  built  will  be  the 
sanctuary,  pastor's  study,  choir 
room,  social  hall  and  kitchen. 

20-21— SOCIAL  A  RECREA- 
TIONAL  BLDGS. 

1/22/47  •     aO 

Pretlmlnary  Plane  In  Program 

Reerestton  Projeot 

OAKLAND,  Calif.,  Alameda  County. 
MosBwood  Park. 

Owner— City  of  Oakland,  John  Hass- 
ler,  city  manager.  City  Hall,  Oak- 
land, Calif. 

Architects— Malcolm  D.  Reynolds  and 
Loy  Chamberlain,  3833  Piedmont 
Ave.,  Oakland,  Calif. 

Wood  and  masonry,  one-story  club- 
house to  include  clubroom  with  150 
seating  capacity,  toilet  facilities  for 
park,  wardrobe  room  facilities  for 
city  recreation  department  and  con- 
session  areas. 

22-26 — RESIDENTIAL 
BUILDINGS 

1/21/47  •   a« 

Board    of   Supervisors    Approved 
Recommendation    That    Governor 
Make  More  Money  Available  Under 
the  Maloney  Bill 

Veteran*'  Oewling    Units  (2000) 

Estimated  Cost  f7,900,000 

SAN  FRANCISCO,  Calif. 

Owner  —  City    and    County    of    San 
Francisco,   Roger  Lapham,   mayor, 
City  Hall,  San  Francisco,  Calif. 
The  Maloney  Bill  permits  the  state 

to  finance  90  per  cent  of  the  cost. 

1/21/47  •    2« 

Board  of  Supervisors  Approved 
Resolution  to   Negotiate  |672;000 
Contract  With  the  SUte 

Veterans'  Dwelling  Units  (2000) 

Cost  1672,000 

SAN  FRANCISCO,  Calif. 

Owner  — City  and  County  of  San 
Francisco,  Roger  Lapham,  mayor. 
City  Hall,  and  the  San  Francisco 
Housing  Authority,  625  Market  St. 
San  Francisco,  Calif. 

Frame. 


By  Day  Labor 
Residence 
WARM    SPRINGS,    Calif.,    Alameda 

County. 
Owner— Fred  Weibel,  Warm  Springs. 
Architect— Chas.  E.  Butner,  985  The 

Alameda,  San  Jose,  CaUf. 
Wood    frame    and    stucco,    tile    roof, 

wurm  air  (oil  fired)  heating.  Plans 

call   for  an   eventual  8  rooms  and 

swimming  pool.  * 

Contractor— Day  LAbor. 

1/22/47  •  23 

Preliminary  Plans   In   Progress 
Apartment  Approx.  Cost,  9MfOOO 

AUBURN,    Calif..    Placer   County. 
Owner — J.  C.  Mackay,  Auburn,  Cai. 
Architect — Chas.   E.   Butner,  985  The 

Alameda,  San  Jose,  Calif. 
Reinforced    concrete    exterior    walls. 

two  stories,  12  units  (48  rooms). 

1/22/47  •  24 

Working  Drawings  Nearing  Comple- 
tion— Architect   To   Ask    Bide   Soon 

Residence  Cost,   «10,000 

SAN  FRANCISCO,  Calif.  On  Pacific 
Sit.  betv/een  Powell  and  Mason  Sts. 

Owner — Mr.  and  Mrs.  Yep,  c/o  archi- 
tect. 

Architect  —  Francis  Lai  Chlnn,  022 
Washington   Street,  San  Francisco. 

Frame  and  stucco,  1-story  and  base- 
ment,  includes  garage. 

1/22/47  •     26 

Contemplated — Mayor's  Housing 
Committee  to  Submit  Proposal  to 
City  Council  on  or  About  Feb.  3 

Apartment   Building*  (76) 

Cost  12.500,000 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
Site  not  acquired. 

Owner— The  San  Jose  War  Memorial 
Foundation  (non  -  profit  corpora- 
tion), c/o  Attorney  Vincent  Bruno, 
chairman  sub-committee  for  long- 
range  planning  on  mayor's  housing 
committee,  Rooms  205-207,  Com- 
mercial Bldg.,  San  Jose.  Calif. 

Architect — Not  selected. 

Permanent  apartment  buildings  to 
contain  four  apartments  each ; 
project  to  be  financed  by  mort- 
gages to  be  liquidated  in  30  years, 
and  land,  project  and  improve- 
ments deeded  back  to  the  city. 


116/100 

Sewage   Disposal   Plant  Cost  $302,500 
SAN    MATEO  COUNTY,    Calif. 
Owners — City    of    South    San    Fran- 
cisco. Mayor  Leo  Ferko,  City  Hall, 
South   San   Francisco,  and  City   of 
San    Bruno,   Mayor  Jos.   J.  Heame, 
City  Hall,  San  Bruno,  Calif. 
Engineer  —  The     Estes     JBnglneering 
Co.,   814    El   Camlno    Real.    Lomlta 
Park,  Calif. 
Sewage  treatment  plant   to   serve   a 
population  of  50,000. 
FWA  advance  planning  funds  have 
been  allotted  to  assist  in  the  prepara- 
tion  of   plans,   according    to   an    an- 
nouncement made  by  Wright  L.  Felt, 
division    engineer    In    charge    of    the 
Bureau    of   Community    Facilities    of 
the  Federal  Works  Agency,  630  San- 
some St.,  San  Francisco  11,  Calif. 


24 


1/22/47  • 

Working    Drawings  In    Progress 
Residence  Coet  $17,000 

OAKLAND,  Calif.,  Alameda  County. 
Owner— Withheld. 
Architect  —  Thomas    *    Evans.    1808 

E.  38th  St.  at  Park  Blvd..  Oakland. 

Calif. 
Frame,  one-story,  six  rooms. 

1/22/47  •     28 

Plans  Completed — Project  Held  In 

Abeyance  Pending   Mors  Favorable 

Building   Condition* 
Apartment    Building  Co*t  $a(MI00 

SAN  BRUNO,  CaUf.,  San  Mateo  Co. 

Lot  12.  Block  N. 
Owner- Robert  Clark,  c/o  Mr.  Merry- 
man. 
Plans  by  William  B.   Merryman,  614 

San  Mateo  Ave.,  San   Bruno,  Calif. 
Concrete    block,    two-story.    Includes 

four   apartments    on    second   floor. 

one  and  one-half  rooms  each,  and 

coffee  shop  on  first  floor. 

1/22/47 


1/22/47  82 

Engineering    Report    Submitted    to 
Owner — Three  County  Officials  Ap- 
pointed  to    Study   Sewage    Problem 
Sewags  Disposal  Sya.       Cost,  $422,bO0 
BACTECaMENTO  COUNTY,  Cal.  From 
Auburn   Blvd.    south   to    El   Ciunlno 
Ave.   and   from   Del    Paso  Country 
Club   west   to  American   River. 
Owner — County   Sanitation   Dlst.    No. 
2,  c/o  E.  A.  Falrbalm,   county   en- 
gineer;   C.    W.    Deterdlng,    county 
executive,  and  Supervisor  Clarence 
Champlin,  Court  House,  Sacramen- 
to, Calif. 
Consulting  Sanitary-  Bngr— Harry  N 
Jenks,    345    Madrono    Avenue,    tTalo 
Alto,   Calif. 
Construction  of  main  and  trunk  sew- 
ers and  sewage  pumping  plant  and 
force  main   for  discharge  of   matp- 
rlal  Into  Sacramento  sewer  system. 
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1/22/47  82 

Public  Hearing  on   Proposal  to  Form 
Sanitation   District  Set  for  Feb.  24, 

2  P.  M. 
Sewage  Disposal  System 
EAST    MODESTO,    Calif..    Stanislaus 
County.   Beard  Industrial  tract  and 
land  north  running  to  Beard  Creek 
(Dry    Creek)  and    extending   south 
to  Tuolumne  River. 
Owner  —  B:ast     Modesto     Sanitation 
District    (yet    to    be    formed),    c/o 
Stanislaus  County  Board  of  Snper- 
visors,    (Jeorge    Macomber,    county 
surveyor;     C.     E.     Eastln,     county 
clerk,  Courthouse,  Modesto.  Calif. 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


1/22/47  ^ )  32 

Preliminary  Plan*  In  Pfftgr***     FWA 
Funds  Allottod  In   Amount  of 


1/21/47  •     33 

Owner  Taking  Bids— Due  Feb.  20, 
2  P.  M.  In  Los  Angeles 

Undercrossing 

LOS  ANGELES.  Calif.,  Lds  Angeles 
County.  Santa  Ana  Parkway  at 
Soto  St. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  CaUf. 

State  Highway  Englneei^-G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, CaUf. 

Reinforced   concrete  box   girder   un- 
dercrossing. 
Bids    will    be   opened    in   the  State 

Bldg.,  Los  Angeles.  Calif. 
The  work  Involves: 

(1)  20  cu.  yds.  remove  concrete; 

(2)  1000   cu.    yds.   roadway    excava- 
tion; 

(3)  1050  cu.   yds.   structure   excava- 
tion ; 

(4)  600  cu.  yds.  structure  backfill; 

(5)  1060     cu.     yds.     untreated     rock 
base ; 
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Low  and  Only  Bidder* 

Residence 

SACRAMENTO,    Calif.,     Sacramento 
County.  Sierra  Oaks  Tract 

Owner  —  Lawrence   Gold,    c/o    archi- 
tect. 

Architect— Barovetto  &  Thomas,  620\4 
I  St..  Sacramento,  Calif. 

Frame  and  stucco,  six  rooms. 

Low    Bidder — Lawrence   Construction 
Co.,  3020  V  St.,  Sacramento,  Calif., 
$25,929. 
A,  L.  Miller,  Sacramento,  Calif.,  at 

$26,650.  submitted  only  other  bid  Jan- 
uary 20. 

1/22/47  24 

Ownef  Taking  Bids  From  Selected 

List  of  Contractors 
Residence  Cost  $10,000 

SAN   BRUNO,  Calif.,  San  Mateo   Co. 

Lot  25  and  portion  of  Lot  26,  Block 

10,  at  Huntington  Park. 
Owners  —  Mr.     and     Mrs.     Raymond 

Budke,  c/o  Mr.   Merryman. 
Plans   by   William   B.   Merryman,  614 

San  Mateo  Ave.,  San  Bruno,  Calif. 
Frame  and  stucco,  one-story,  includes 

five  room*. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened 
1-22—  8:00  P.M.— School 
1-22—  2 -.80  P.M.— Dormitories 


Project     Location  of  Project        Noted  In  Issue 

San  Bruno  1-  8 

(Dlsmantile.  Re-erect)      San  Francisco  1-13 


ENGINEERING  PROJECTS 


22—  8 
-22—  8 
•22^-11 
•22-10 


1-22—10 

1-22-11 
1-22—  8 
1-23—10 
1-22—  7 


:00  P.M.— Water  Feeder  Lines    Phoenix,  Arlx. 

:00  P.M. — Sanitary  Sewer        Kern  County 

:00  A.M.— Grading  and  Paving    Terminal  Island 

:00  A.M. — Bridges  and  Approaches    Colorado  Project,  Otero 

County,  Colorado 
:00  A.M.— Bridges  and  Approaches    Colorado  Project,  Otero 

County,  Colorado 
:00  A.M.— Wlater  Mains  Redwood  City 

.00  P.M.— School  San  Bruno 

:00  A.M.— Oranby  Pump.  Plant    Big  Thompson  ProJ..  Cola 
:SOP.M. — Sanitary  Sewer       San  Carlos 


1-8 
1-  8 
1-  » 

1-14 

1-14 

1-18 

1-  2 

13-  4 

1-  7 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 
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1/22/47 

Contemplated — Mayor's  Housing 
Committee  to  Submit  Proposal  to 
City  Council  on  or  About  Feb.  3 
Temporary  Housing  Unit* 

Estimated  Coat  $12,000  Unit 
SAN   JOSE.   Calif..  Santa   Clara  Co. 

Site  not  determined. 
Sponsors  —  Olf ford    E.    Sobey,    arch- 
itect, 60   8.  1st   St.,   San   Jose,   and 
'     Cliff  Swensen,  members  of  mayor** 

housing  committee. 
'Temporary  units  of  six  apartments 
each,  five  units  to  be  grouped  about 
a  central  laundry  and  clothes  dry- 
yard.  Project  to  be  erected  with 
private  capital  on  city-owned  land 
and  liquidated  within  five  year*. 

1/23/47  •  24 

Pl«n*  Completed— Work  To  Be  Done 


1-22—  2 

1-22—  2: 

1-22— 

1-22— 

1-22— 

1-22— 

1-22— 

1-22— 
1-22— 
1-22— 
1-22— 
1-22— 
1-22- 


2 

2 

2 

5 

5 

2 

2 
7 
2 
2 
3 


1-22—  2 


1-22—10 
1-22—  8 
1-22—  2 
1-22—  S 


•OOP.If.— Oil    Distributor   Rental     San   Luis  Obispo 

00  PM— Fluorescent  Lighting  Fixtures    Santa  Barbara 

:30  P.M.— Shelving  San  Francisco 

.00  P.M. — Repair  Tile  Floor    Portland,  Ore. 

:00  P.M.— New  Counter  Yuba  City 

:30  P.M.— Steel  Pipe  Special  Oakland 

:30P.M. — Fluorescent    Fixtures     Oakland 

:00  P.M.— Termite  TreatmentLodi 

:00  P.M.— Flagpole  Willows 

:30  P.M.— Billing  Machine        Modesto 

00  P.M.— Window   Safety  Devices     Tacoma,  Wash. 

00  PM— Electric  Service        San  Francisco  ' 

00  P.M.— Picket  Fence  Taooma.  Wash. 

00  PM.— New  Coal  Window  and  Extension  to  Driveway 

Allegany.  Ore. 

:00  A.M.— Motor  Grader  Rental     San  Luis  Obispo 

:00  P.M.— Burner    Oil  Alameda 

:00  P.M.— Structural  Steel      Sunnyslde,  Wash. 

:00  P.M — Substation  Sacramento 


(6)  151  tons  asphaltlc  concrete  pave- 
ment; 

(7)  484  cu.  yds.  class  B  portla».d 
cement  concrete  pavement  aiid 
base; 

(8)  200  each  pave  tie  bolt  aasem- 
blles ; 

(9)  1834  cu.  yds.  class  A  portl'dind 
cement  concrete  structures; 

(10)  170  iln.  ft.  rubber  water-stops; 

(11)  45<X>  lbs.  miscellaneous  Iron  and 
steel ; 

(12)  6040  iln.  ft.  furnish  steel  piling; 

(13)  180  each  drive  piles; 

(14)  19  each  steel  pile  splices; 

(15)  190  sq.  yds.  membrane  water- 
proofing ; 

(16)  97  cu.  yds.  portland  cement  con- 
crete sidewalks,  curbs  and  gut- 
ters; 

(17)  485,200  lbs.  furnish  bar  reinforc- 
ing steel; 

(18)  485,200  lbs.  place  bar  reinforcing 

(19)  308  li'n.  ft.  steel  railing; 

(20)  electrical  equipment;' 

(21)  engineer's  of  flea 
Specifications  obtainable  from  the 

office  of  state  highway  engineer.  Pub- 
lic Works  Bldg.,  Sacramento,  Calif. 


i/ao/iT  n 

Owner  Taking  Bid*— Due  IFeb.  1> 

11  A.  M. 
Bridge  Extension 
HUMBOLDT    COUNTY.    Calif.    Over 

Jacoby  Creek. 
Owner  —  County   of   Humboldt,   Fred 

J.    Moore    Jf.,     clerk.     Courthouse. 

Eureka,  Calif. 
County    Surveyor  —  Franlc    E.    Kelly, 

Courthouse,  Eureka.  Calif. 
New  extension  to  reinforced  concrete 

bridge. 

Specifications   obtainable  from  the 
office  of  the  county  surveyor. 
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1/21/47  •     33 

Owner  Taking   Bids — Due  Feb.  19, 
2  P.  M. 

Bridge 

SACRAMENTO  COUNTY,  Callfor- 
nla.  Across  Arcsule  Creek  on  Madi- 
son Ave.,  about  10  miles  northeast 
of  Sacramento. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  (Salif. 

State  Highway  Engineer— <5.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  slab  bridge. 
The  work  involves: 

(1)  remove  existing  bridge; 

(2)  50  cu.  yds.  structure  excavation; 

(3)  550  cu.  yds.  channel  excavation; 

(4)  225    cu.    yds.    class    A   portland 
cement  concrete; 

(5)  160  Iln.  ft.  concrete  railing; 

(6)  730  Iln.  ft.  furnish  steel  piling; 

(7)  24  each  driving  steel  piles; 

(8)  3  each  steel  pile  splices; 

(9)  38,000  lbs.  furnish  bar  reinforc- 
ing steel ; 

(10)  38,000  lbs.   place  bar  reinforcing 
steel ; 

(11)  miscellaneous  items  of  work. 
Specifications   obtainable  from  the 

above  office. 


1/22/47  33 

Owner  Taking   Bids — Due  Feb.  3, 

2  P.  M. 
Bridge  Superstructure 
EMERY     and    GRAND    COUNTIES, 
Utah.  U.  S.  50  east  of  Green  River, 
Utah. 
Owner— Utah    State    Road    Commis- 
sion,   Ray    H.    Leavitt,    chairman. 
State  Capitol,  Salt  Lake  City,  Utah. 
Plans  by   engineering  department   of 

owner. 
0.114  mile   concrete  and  steel  bridge 
(superstructure).   Involving    (1)   442 
cu.    yds.    concrete  class   A   (cement 
furnished  by  state),   (2)  116,800  lbs. 
reinforcing  steel  and  (3)  604,112  lbs. 
structural  stee  Kerection  only). 
Specifications  obtainable  from   the 
above  office  upon  deposit  of  $2,  re- 
fundable. 


1/22/47 

Low  and  Only  Bidder* 

Bridgee  Cost  $33,336 

SISKIYOU   COUNTY,   Calif.    Project 

Calif.      FH-93-B,      Salmon     River, 

Klamath  National  Forest 
Owner — Public  Roads  Administration. 

C.  C.  Morris,  division  engineer,  720 

Pheian  Bldg.,  San  Francisco,  Calif. 
Pltuis  by  engineering  department  of 

owner. 
Approx.  0.074  mile  Salmon  River  and 

Nordhelmer  Creek  bridges. 
Low  Bidder— Reed  &  Tuttle,  Redwood 

Valley,  Mendocino  Co.,  CaUf.,  $33,- 

335. 

The  work  Involves : 

(1)  extra  and  miscellaneous  force 
account ; 

(2)  lump  sum,  remove  and  dlsi>ose 
of  existing  timber; 

(3)  175  cu.  yds.  unclassified  excava- 
tion for  structures; 

(4)  217  cu.  yds.  concrete,  class  A; 

(5)  11  cu.  yds.  concrete  cla^s  YY 
(lightweight); 

(6)  32,500  lbs.  reinforcing  steel;' 

(7)  lump  sum,  structural  steel  erected 
(govemraent-fumlshed   steel) ; 

(8)  lump  sum,  concrete  filled  steel 
grid  bridge  floors  (government- 
furnished  steel) ; 

(9)  lump  sum,  clean  and  paint  exist- 
ing structural  steel. 

Total    bids    submitted   January    21 
were: 
(A)  Reed  &  Tuttle,  Redwood  Valley, 

$33,335. 
(B)^S.  C.  Giles  &  Co.,  Stockton,  $51,- 
700. 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVEtSAL  CRANEHOIST  ft 
MONORAIL  CO. 
Fermerfy  Knew*  as 
Ring*  Tramrall  Systems,  Inc. 

S93  Market  St..  San  Francisco 
YUkon  6-20*2 


1-21 

1-  9 

1-  9 

1-  9 

1-  9 

1-10 

1-10 

1-10 

1-10 

1-17 

1-17 

1-17 

1-17 

1-17 

1-17 

1-16 

12-24 

12-26 


Gamerston  &  Green  Lumber  Coe 

Wfcofetof*  and  Jobbing  fords 

LUMBER  -  TIMBERS  -  TIB$  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


San  Franclsco-^1  too  Army  St. 
4T wafer  T300 


Oakland— 2001  Livingston  St. 
KEifogg  4.IN4 


JOIST  HANGERS 

ALL   SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  A.  ELVIN  IRON  WORKS 
280— ISth  STREET.  SAN  FRANaSCO  MA.^ct   SS47 


SAVE 


•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


BUILDERS  BROKERAGE  COMPANY 
1430  Allc«  Street 


OAKLAND  12,  CALIP. 


TWinooks  9227 


**We  Procure  and  Expedite  Builders 
Material  and  Equipment'' 

Lei  us  get  the  "Hard  to  Get"  items  for  you. 


Mdtmm/mttmrtdhj 

BIATTY  STiiL 
PRODUCTS  CO. 

41i-4>1  BRYANT  STRin 
IAN   fRANCItCO 

*     *     * 
FORSAlfSORRFNfAlSCAU 
SANrRANCItCO        OARIANO 
YUknn  442B0        TWI.eafct  1064 


RENTED    WITHOUT    PRIORITY 


DAILY 
PACIFIC   BUILDER 

(EsUtbllehed  in  1890) 

Published  every   morning,  except 

fiatupdays,   Sunday*   and    Legal 

Holidays  by 

P.  W.   Dodge  Corporation 

465  Tenth   St.,   San    Francisco  3 

Telephone   MArfcst  7110 

O.  E.  MeQavran,  Mana^^er-  Editor 
J.  E.  Odgera,  Advertising  Manager 

Subscription   Ratee: 

$30.00  per  year 

(Payable  in  Advance) 

Single  Copy  15  Cents 

Advertising  Rate*  en  Request 

Printed  by 
Starfc-Ratli  Printing  ^^^ 

A  Publishing  Co. 

(Entered  as  Second  Class  Matter, 
July  26,  1907,  at  the  post  office  in 
San  Francisco,  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


(C) 

C.  E.  Johnson,  Eureka,  $59,852.50. 

(D) 

J.  T.   Smoody,  Berkeley,   $72,887, 

Unit  prices  were: 

(A)            (B)            (C)            (D) 

(1) 

$  375.00  $   375.00  $    375.00  $    375.00 

(2) 

1,000.00     4,080.00     1.500.00     3,500.00 

(3) 

5.00          25.00            7.50          15.00 

(4) 

60.00          88.00          70.00        103.00 

(8) 

70.00          81.00        100.00        130.00 

(6) 

.10              .13              .15              .17 

(7) 

7,800.00     9.727.00  16,000.00  15.000.00 

(8) 

4,245.00     8.103.00     9.750.00  18,500.00 

(9) 

2,000.00       828.00    9,750.00    3,887.00 

8  -  phase,  slnffle  -  circuit.  60  -  cycle. 
wood-po(e,  H-frame-type  transmis- 
sion line  approxllhately  48  miles  long. 
This  transniiaslon  line  will  extend 
from  the  proposed  Sterling  sub- 
station near  Sterling,  Colorado,  to 
the  proposed  Holyoke  substation 
near  Holyoke,  Colorado.  The  conduo- 
tors  for  thia  transmission  line  will 
be  either  No.  3/0  Awg.  aluminum 
cable,  steel -rein  forced;  No.  1/0  Awg. 
stranded-copper  coaditctor;  or  1/0 
Awg.  copper  equivalent  oopperweM- 
copped  conductor,  except  that  for 
approximately  S.700  feet  from  the 
proposed  Sterling  substation,  where 
the  line  closely -'liBrtEIIels  the  pro- 
posed 116-kv  Brush-Sterling  trans- 
mission line,  the  oondactors  will  be 
idf'ntical  with  those  of  the  Bruah- 
Sterltng  line.  Two  orwrhead  ground 
wires  will  be  installed  for  approxi- 
mately one-half  nflle  at  each  end 
of  this  transmission  line.  One  discon- 
necting switch  will  be  installed  in 
the  line  near  Dailey,  Colorado. 

Both  transmission  Itnes  are  de- 
signed for  heavy  loading  conditions 
of  one-half  inch  of  ice  and  a  wind 
pressure  of  8  pounds  per  square 
foot  at  0*  V.  Each  pole  of  each 
structure  will  be  provided  with  a 
ground  wire.  There  '•will  be  one 
iransposition  barrel  in  each  line. 
Unless  otherwise  specified,  all  con- 
struction and  clearances  of  the 
transmission  lines  to  be  constructed 
under  these  specifications  shall  con- 
form to  the  fifth  edition  of  the  Na- 
tional Electrical  Safety  Code  issued 
by   the   U.    3.    Bureau    of   Standards. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  othert.  $2.25  not  re- 
fundable. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


1/21/47  •     34 

Low  and  Only  Bidders 

Clark  Hill  Dam;   Inv.  47-36 

Cost  $17,424,016 

SAVANNAH  RIVER,  Georgia  and 
South  Carolina.  Savannah  River 
Basin. 

Owner — U.  S.  District  Engineer  Of- 
fice, Augusta,  Ga. 

Plans  by  engineering  department  of 
owner. 

Dam  and  appurtenances,  excluding 
the  diversion  channel  and  certain 
parts  of  the  west  embankment. 

Low  Bidder — Morrison -Knudsen.  Inc., 
Utah  Construction  Co.  and  Peter 
Klewit  Sons  Co.  and  Associates, 
$17,424,016. 

Other  bids  January  17  were: 
Pensacola   Construction    Co.    (J.    A. 

Jones  A  Associates),  Charlotte,  N.  C, 

$17,817,633. 
Grannis      Higglns,      Thompson      A 

Street  Co.,  Charlotte,  N.   C,   $18,768,- 

012. 
Savannah  River  Constructors,  Inc. 

(L..  B.  Dixon  and  Arundel  Corp),  $19,- 

237,989. 

Engineer's  estimate,  fl2,835.0S& 

38— ELECTRIC   UGHTING 
TRANSMISSION  LINES 

1/21/47  •     38 

Owner  Taking   Bids — Due  Jan.  30, 
10  A.  M.  (Time  Extendsd  From 
Jan.  aO) 

Transmission    Lines;    Spec.    1603 

COIXmADO  BIG  THOMPSON  ProJ 
Colo.  Near  Brush  and  Holyoke, 
Colo. 

Owner — U.  S.  Bureau  of  Reclama- 
tion, Walker  R.*oung.  Chief  Engr, 
Denver,    Colo. 

Plans  by  engineering  department  ef 
owner. 

Brush -Sterling  118-kllovolt  and  Ster- 
Ing  -  Holyoke  69-kilovolt  transmis- 
sion lines. 
Work   Includea: 

(a)  Brush-Sterling  line.  —  The 
transmission  line  to  be  cnoetructed 
under  Schedule  No.  1,  2  or  8  of  these 
specifications  will  be  a  118-kilovolt, 
8  -  phase,  single  -  circuit,  60  -  cycle 
wood-pole  H-frame-type  transmis- 
sion line  approximately  37  miles 
long.  This  transmission  line  will  be 
connected  to  an  existing  transmis- 
sion line  at  a  point  approximately  1 
mile  north  of  the  Brush  substation 
near  Brush  Colorado,  and  will  ex- 
tend to  the  proposed  Sterling  sub- 
station near  Sterling.  Colorado.  The 
conductor*  ofr  this  transmission  linn 
will  be  either  No  4/0  Awg.  alumi- 
num cable,  steel  -  reinforced :  188,100- 
clrcular  mil  copper  exjjanded  con- 
ductor; or  2/0  Awg.  copper  equiv- 
alent copperweld- copper  conductor. 
Two  overhead  ground  wires  will  be 
installed  for  approximately  one- 
half  mile  from  the  proposed  Sterling 
pubstation.  and  all  the  structures  will 
be  constructed  so  that  two  overhead 
ground  wires  may  br  InsUlled  in  the 
future.  One  disconnecting  switch 
win  be  installed  In  the  line  near  the 
point  where  the  line  is  connected  to 
the  existing  transmission   line. 

(b)  Sterllng-Holyoke  line.  —  The 
transmission  line  to  be  constructed 
under  Schedule  No.  4.  8.  or  6  of  these 
specifications   will    be    a    89-kilovolt. 


39l~6EWERS 


1/21/47  •     38 

Owner  Taking  BMs— Due  Feb.  19, 
2  P.  M. 

Bridge 

GLENN  COUNTY.  Calif.  Across  East 
Branch  Rasor  Slough  and  across 
Sacramento  River  near  Butte  City. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

Bridge  and  portions  of  a  bridge  and 
about  0.6  mile  grading  approaches 
and    applying    bituminous    surface 
treatment. 
The  work  involves : 

(1)  20  cu.  yds.  remove  concrete; 

(2)  clearing  and  g^i^bbing; 

(3)  950    cu.   yds.    roadway    excava- 
tion ; 

(4)  610    cu.   yds.    structure    excava- 
tion; 

(6)  23,500  cu.  yds.  imported  borrow; 

(6)  develop   water    supply   and    fur- 
nish water  equipment; 

(7)  620  M  gallons  apply  water; 

(8)  31  sta.  finish  roadway; 

(9)  6400  cu.  yds.  gravel  t>ase; 

(10)  68  tons  screenings  seal  coat; 

(11)  7    tons    asphaltlc    emulsion   seal 
coat; 

(12)  8600   sq.    yda 


shape  surface  bituminous  sur- 
.    face  treatment; 

(IS)  65  tons  liquid  asphalt  8C-S.  SC-4 
SC-5  bituminous  surface  treat- 
ment ; 

(14>  168  M  ft.  b.m.  treated  Douglas 
fir  timber; 

(15)  2033  cu.  yds.  class  A  portland 
cement  concrete  structure; 

(16)  20.930  lin.  ft.  furnish  treated 
Douglas  fir  piling; 

(17)  320  eaich  drive  timber  piles; 

(18)  4668  lin.  ft  furnish  concrete 
piling; 

(19)  116  each  drive  concrete  piles; 

(20)  11,818  lin.  ft.  furnish  steel  piling; 

(21)  160  each  drive  steel  piles; 

(22)  80  each  steel  pile  splices; 

(23)  328.150  lbs.  furnish  bar  reinforc- 
ing steel: 

(24)  328,180  lbs.  place  bar  reinforcing 
steel ; 

(25)  37,000  lbs.  miscellaneous  iron  and 
steel ; 

(26)  100  cu.  yds.  sacked  concrete  rip- 
rap; 

(27)  25  each  monuments; 

(28)  600  lin.  ft.  metal  plate  guard 
raling ; 

(29)  4  each  culvert  markers; 

(30)  0.06  mile  new  property  fences; 

(31)  87  lin.  ft.  18-in.  reinforced  con- 
crete pipe,  standard  strength ; 

(32)  54  lin.  ft.  24-in.  reinforced  con- 
crete pipe,  standard  strength ; 

(33)  57  lin.  ft.  30-in.  reinforced  con- 
crete pipe,  standard  strength ; 

(34)  18  lin.  ft.  8- in.  CMP  downdrains, 
16-gage; 

(35)  3  each   spillway  assemblies; 

(36)  engineer's  office. 
Specifications  obtainable  from  the 

above  office. 


1/22/47  39 

Owner  Taking  Bids — Due  Feb.  1, 

11   A.  M. 
Culvert  and    Earth   Fill 
HUMBOLDT     COUNTY.    Calif.     Elk 

River  Rd. 
Owner — County  of  Humboldt,  Fred  J. 

Moore  Jr.,  county  clerk,  Courthouse, 

Eureka,  Calif. 
County    Surveyor  —  Frank   E.    Kelly, 

Courthouse,  Eureka,  Calif. 
Concrete  culvert  and  earth  fill. 

Specifications  obtainable  from   the 
above  office  of  the  county  surveyor. 

40—       STREETS  AND 
HIGHWAYS 


OAKLAND,  Calif..  Alameda  County. 
Carson  St.  between  Reinhardt  and 
Mountain  Blvd. 

Owner— City  of  Oakland,  Charles  M. 
Don.  city  clerk.  City  Hall.  Oak- 
land. Calif. 

City  Engineer— Walter  N.  Frickatad. 
7th  floor.  City  Hall,  Oakland,  Calif. 
The  work  involves: 

(1)  1334  cu.  yds.  excavatioli; 

(2)  6318  cu.  yds.  imported  fill; 

(3)  473    cu.    yds.    selected    nuiterlal. 
top  surface; 

(4)  95  lin.  ft.  42-in.  standard  strength 
reinforced  concrete  pipe  conduit ; 

(5)  131  lin.  ft.   15-in.  plain   concrete 
pipe  conduit ; 

(6)  38   lin.   ft.   12-in.   plain   concrete 
pipe  conduit ; 

(7)  72  Iln.   ft.    10-ln.    plain    concrete 
pipe  conduit  with  concrete  cover 

(8)  1  manhole  with  steel  top; 

(9)  1  manhole  with  inlet  top.  S4-in. 
opening ; 

(10)  2  storm  water  inlets  .with  S4-ln. 
opening ; 

(11)  1  concrete  headwall. 
Specifications  obtainable   from  the 

office  of  the  city  engineer  upon  de- 
posit of  $5.  returnable. 
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1/22/47  •     40 

Bids  Submitted  Jan.  20  Returned  Un- 
opened to  Contractors — Owner  Will 
Set    New    Bid    Opening    Date    Soon 
Street  Improvement;  Spec.  No.  1161 
SOUTH     SAN     FRANCISCO,     Calif. 
San    Mateo    County.     Second    lane 
between    westerly    line    of    Orange 
Ave.  and  easterly  line  of  Eucalyp- 
tus Ave. 
Owner — City  of  South  San  Francisco, 
Daniel   J.   Hyland.    city   clerk.   City 
Hall.  South  San  Francisco,  Calif. 
Works    Bnglneer  —  John    Btetes,    City 
Hall,  South  San  Francisco,  Calif. 


1/17/47 

Contracts  Awarded 

Qrading,  Surfacing,  Bridges 

WXaHINGTON. 

Owner — State  of  Washington,  Clar- 
ence B.  Shain,  director  of  High- 
ways. Olympia,  Wash. 

Plans  by   engineering  department  of 
owner. 
Projects   Include: 

(1)  Clearing,  grubbing,  grading, 
ballasting  and  surfacing  on  0.616  mile 
of  P.S.H.  No.  6.  Jared  to  Bluesllde 
at  Granite  Point  in  Psnd  Oreille 
County,  a  state  project,  involving 
lump  sum  clearing  and  grubbing,  8740 
cu.  yds.  of  common  excavation,  28.240 
cu.  yds.  of  solid  rock  excavation, 
2120  cu.  yds.  of  selected  roadway 
borrow,  1760  cu.  yds.  screened  gravel 
surfacing,  87  lin.  ft.  of  culvert  pip* 
and  other  items. 

Contractor  —  Carbon  Bros.,  Spokane, 
Wash.,   $400,680.46. 

(2)  Widening  existing  roadway  by 
clearing,  grubbing,  grading  and  sur- 
facing on  5.508  miles  of  P.S.H.  No.  7, 
BUensburg  to  Junction  S.S.H.  No.  7-B 
in  Kittitas  County.  F.A.P.  No.  FI-148 
(10).  involving  lumpsum  clearing  and 
grubbing,  about  102.210  cu.  yds.  un- 
classified excavation.  6300  cu.  yds. 
crushed  stone  surfacing,  20.700  cu. 
yds.  ballast,  158  cu.  yds.  concrete, 
17.880  lbs.  steel  reinforcing  bars.  8687 
Mn.  ft.  culvert  pipe  and  other  items. 
Contractor — Harrison     Bros.    Co.,    225 

Waltefleld      Dr.,      Tacoma.     Wash., 
$146,807.80. 

(8)      Clearing,     grubbing,     grading, 
gallasting,      surfacing,      coi\ftruotlBg 


Ufbt  bituminous  surface  treatment 
and  oonetructtng  reinforced  concrete 
bHdge  on  6.S  miles  of  P.S.H.  No.  9, 
Humptultps  South,  in  Grays  Harbor 
County,  F.A.P.  No.  F-43  (5).  involving 
about  t  acres  clearing.  8  acres  grub- 
blii|r>  7t^  CU-  T^*-  unclaaslfled  ex- 
ca^tlon,  27.880  cu.  yds.  ballast.  19.618 
cu.  yda.  crushed  stone  surfacing  on 
ro«dway.  1900  ou.  yds.  crushed  cover 
stone  In  atockpUes,  1640  cu.  yda.  min- 
eral aggregate  In  stockpiles.  209  tons 
bituminous  ceipent  (MC-2),  79  Iln.  ft 
culvert  pipe,  448  cu.  yda  ooncrete, 
320  iln.  ft  reinforced  concrete  bridge 
railing.  16B.O0O  iba.  steel  reinforcing 
bars.  8600  Iba.  structural  steel  and 
other  items. 

Contraotor—L.  F.  BIrbeck,  Bremer- 
ton. Wash.,  $161,501.06. 
(4)  Clearing,  grubbing,  grading, 
ballasting,  surfacing  and  construct- 
ing concrete  piers  and  abutments  for 
railway  bridge  on  3.92  miles  of  S.S.H. 


I 


1/22/47  •     -W 

Owner  Taking   Bids — Due   Feb.  *. 
1   P.  M. 
prepare,   mix   and    Street  Improvement 


BURKE     FORM     CLAMPS 


GRADING  AND  SURFACING,  ORANGE  COUNTY 


Low  Bidders 

Grading  and  Surfacing      Cost  $296,060 

ORANGE   COUNTY.    Calif.     Between 

Laguna    Beach   and    Dana   Point 
Owner — State  of   California.   Division 

of  Highways.   Public  Works  Bldg.. 

Sacramento.  Calif. 
State  Highway  Engineer— G.   T.   Mc- 
Coy.   Public    Works    Bldg..    Shcra- 

mento,   Calif. 
Includes  about  4.9  miles  grading  and 

surfacing  with  plant  mix  surfacing. 

Bids  opened  in  the  State  Bldg..  Los 
Angeles.  Calif. 
Ix)w  Bidder — Cox  Bros.  Construction 

Co..  $256,060. 

Work  involves : 

(1>  58.000  c.y.    rdwy.    excav. ; 

(2)  81,000  sq.   yds.   compact  original 
ground ; 

(3)  develop  water   supply   and   fur- 
nish   water   equipment; 

(4)  1.500  M.  gals,  apply  water; 

(5)  260  sta.   flnluh   rdwy. 

(6)  1.1)00    tons    llq.    asph. 
surf,  treatment ; 


SC-S    bit 


(7)  81.000  sq.  yds.  prepare,  mix  and 
shape  surface,  bit  surf,  treat. ; 

(8)  116    tons    asph.    emulsloa.    paint 
binder  curing  seal  and  seal  coat 

(9)  110  tons  screenings,  seal  coat; 

(10)  19.000   tons    plant    mix    surf.; 

(11)  4,100  If.   raised   bars; 

(12)  63.800  s.y.  mix  and  compact  ce- 
ment treated  base; 

(18)  18,400    barrels    portland    cement 
treated  base. 
Total  bids  January  16  were: 

(A)  Cox  Bros.  Construction  Co..  $256,- 
060. 

(B)  A.  F.  Helns  and  J.  J.  Swigart, 
Alhambra,  $257,272. 

(C)  Warren  Southwest  Los  Angeles, 
$260,816. 

(D)  Baslch  Bros.  Construction  Co. 
and  Baslch  Bros..  Alhambra. 
$270,225. 

(E)  John  M.  Ferry.  Glendale.  $273.- 
573. 

(F)  Griffith   Co.. 
280.90. 

Unit  bids  were 


Los   Angeles.   $279,- 


(A) 

(B) 

(1) — -. 

$      .96 

$      .67 

(2) -.- 

.04 

.07 

(8) 

8000  00 
1.65 
9.00 

800.00 

(4) 

2.36 

(8) 

15.00 

(6)....„    - 

13.38 

1563 

(7) „ 

.13 

.103 

(8)      

45.00 
6.00 

42.80 

(9).-. „ 

12.40 

(10) *:. 

4.60 

8.00 

(ii)._ 

.60 

.86 

(12) 

.m 

.80 

(13) — 

8.00 

8.78 

(C) 

$     1.00 

.10 

1600.00 

2.50 

9.00 

15.00 

.09 

55.00 

5.50 

5.10 

.80 

.27 

3.20 


(D) 
$       .70 
.09 

3000.00 
1.50 

18;00 

18.00 

.10 

35.06 

600 

4.80 

.78 

.78 

8.00 


(E) 

$     1.14 

.04 

3000.00 

1.80 

6.00 

15.90 

.066 

28.80 

3.60 

5.25 

.60 

.80 

3.80 


(F) 

$       .98 

.06 

1200.00 

2.16 

9.54 

15.40 

.12 

39.90 

6.60 

820 

1.30 

.40 

3.29 


I 


V 


SNAP  TIBS 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


All  Types  of  Concrete  Constrmetion  Speciatlies 

W.    J.    BURKE    &    CO..    INC. 


780  Brysnt  Street 


San  Francisco 


Phone  GAriield  8768 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  •  San  Francieco  .  GArfield  9110 


199)   Bratif  Av«. 
S«n  FranHaro,  Calif. 
l>*<M«<GArfi«ld9110 


.  .  .   YARDS    AT  .   .   . 

799   CooatT  Roail 

Sao  Carlo*.  Calif. 

Phont:   Saa  Carlo*  204 1-M 


907  Bonanxa    Road 

La*  Vagaa,   Nevada 

Phon*:   U*  V*Ba*  1)44 


'For  a  Square  Deal  Call  O'NeilV 


BAXGO 


^■■■■■■■»»»»»»»»»»»»»»w ■■■■ r 


PAINTING 
DECORATING 

IHTIIIOt-IXTlIIOt 

Floor  Finishing  -  Paper  Hanging 

free  Estimating 

Alt  Work  Guaranteed 

Ml  M22 

e 

JERRY  J.  STONE 

2411  l««alU  Sf..  Saa  Proaeisce 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 

575  Berry  Street  Phone  MArket  3121 


We  Af  Rmady  fo  Srv  Your  RoqulromonU 

READ!  MIXED  CONCRETE 


PRESSURE    TREATED    LUMBER 
POLES       PILING    / 


J.N.Baxter  &  Co. 


JJ)    MONTGOMIPY     ST«MI        SftN    fHAN'IS'O     1      fAI-fOPNIA 
lOS    AN  O  HIS       lOfK.    BfAfU       AIAMIDA       CAll»OBNIA      U     S     A 


WW    »■ 


PAGE  6 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  JANUARY  22.  1947 


No.  2-A,  KcnnydaU  to  Bellevue,  Sec- 
tion 1,  In  King  County,  F.A.8.  No». 
S-53  (2)  and  SG-S3  (1).  Involving 
about  60  acres  of  clearing,  31  acrea 
of  grubbing,  434.730  cu.  yds.  unclaaal- 
fied  excavation,  42,020  cu.  yds.  se- 
lected roadway  borrow,  4230  cu.  yds. 
8«reened  gravel  surfacing  on  road- 
way, 4170  cu.  yds.  screened  gravel 
surfacing  In  stookpUes,  3160  cu.  yds. 
sand  filler,  1335  cu.  yds.  concrete,  98,- 
710  lbs.  steel  reinforcing  bars,  1600 
lin.  ft.  untreated  timber  piling,  28  M 
b.m.  of  untreated  timber  and  lumber, 
3586  lin.  ft.  culvert  pipe,  283  Hn.  ft 
sewer  pipe,  850  Hn.  ft.  drain  pipe  and 
other  items.  i 

Contractor^— N.    Fiorlto    Co.,    844    W.  | 


Sacramento,  Calif. 
Includes  grading  and  constructing 
concrete  curbs,  gutters  and  side- 
walks, reconstructing  existing  man  - 
hole,  constructing  an  asphaltlccon- 
Crete  pavement  6'/i  Inches  In  thick- 
ness. 


1  /"Irt/dT  ^V 

Low  and    Only    Bidders— Unit    Prices 

Grading    and    Paving 

EL  CENTRO,  Calif.,  Imperial  Coun- 
ty. 4th  St.  and  Adams  Ave.  bet. 
Main  St.  and  Imperial  Ave. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  BIdg., 
Sacramento,  Calif. 


48th  St.,   Seattle,  Wash..  $302,740.03. 

(5)  Installing  new  truss  members 
and  repairing  existing  truss  and 
bracing  members  on  Chiwawa  River 
bridge.  S.S.H.  No, .  15-C,  in  Chelan 
County,  a  state  project,  involving 
lump  sum  repairing  trusses. 
Contractor-— Joseph    Holt,    14656    leth 

St.,  Seattle,  Wash.,  $1040. 
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1/22/47 

Owner  Taking   Bld»— Due  Feb.  3, 
2  P.  M. 

Surfacing 

EMERY  and  GRAND  COUNTIES, 
tJiah.  U.  S.  Nos.  6  and  50,  between 
Green   River  and   Solitude  Wash. 

Owner— Utah  State  Road  Commis- 
sion, Rav  H.  Leavitt,  chairman. 
State  Capitol,  Salt  L.ake  City,  Utah. 

I'lans  by  cngiueering  department  of 
owner. 

About  3.703  miles  2l<i-in.  road  mixed 
biXumlniius  surfaced  road. 
Specifications  obtainable  from   the 

above  office   upon   deposit   of  $2,    re- 
fundable. 


1/22/47  40 

Hearing  of  Protests  Set  for  Jan.  31, 
8  P.  M. 

Street   Improvement 

SACRAMENTO,  Calif.,  Sacramento 
County.  32nd  St.  from  P  St.  to 
Stockton  Blvd. 

Owner— City  of  Sacramento.  H.  G. 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento. Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 

Rental  Stimulus 

tContmued  from  i'age  1) 

given  to  devolopnient  and  construc- 
tion of  a  larj^e  number  of  the 
gmnllor  rental  buildings,  also. 

Under  Section  6(>3,  large  proj- 
ects under  single  sponsorship  may 
be  handled  by  Fuitably  groupnij; 
separate  real  estate  parcels  in 
of   two   or    thr 


State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

Approx.  1.2  miles  grading  and  pav- 
ing with  Portland  cement  concrete 
and  plant   mix  surfacing. 

Low  Bidder— R.  E.  Hazard  Construc- 
tion   Co.,    2548    Kettner   Blvd.,    San 
Diego.  Calif..  $317,620.56. 
Bids    will   be   opened   In   the   State 

Bldg.,    Los    Angeles,    Calif. 
Work  Involves: 

(1)  2,000   c.y.    remove   concrete; 

(2)  clear  and  grubb; 

(3)  34.300  c.y.   rdwy.   excav. ; 

(4)  8,600   c.y.    struc.    excav.; 

.  (5)  36,000  sq.  yds.  compact  original 
ground ; 

(6)  17,300  c.y.   Import  borrow; 

(7)  14,700  c.y.  import  subgrade  ma- 
terial ; 

(8)  60.000  mile  yds.  overhaul: 

(9)  develop   water   supply    and    fur- 
nish  water  equipment: 

(10)  1,665    M.    gals,    apply    water; 

(11)  1.200  bbls.  Portland  cement,  ce- 
ment subgrade    treatment: 

(12)  27.70C  s.y.  mix  and  compact  ce- 
ment   subgrade   treatment: 

(13)  50  tons  asph.  emulsion  curing 
seal,  paint  binder  and  seal  coat ; 

(14)  230  tons   screenings,   seal   coat; 

(15)  20  tons  liq.  asph.  SC-2.  prime 
coat; 

(16)  4,000  tons  min.  agg.  plant  mix 
surf. ; 

(17)  240  ton?  llq.  asph.,  SC-6,  plant 
mix   surf. ; 

(18)  170  c.y.  Portland  cement  con- 
crete base : 

(19)  6.400  c.y.  Cla-sp  B  portland  ce- 
ment   concrete    pave. ; 

(20)  4.600   each   tie   bolt   assemblies; 

(21)  50   each    pavement   dowels; 

(22)  50  c.y.  Class  A  portland  cement 
concrete   struc; 

(23)  6,900  lbs.  bar  relnf.  steel; 

(24)  1,850  lbs.  misc.  Iron  and  steel ; 

(25)  1.425  c.y.  Class  A  portland  ce- 
ment concrete,  curbs,  gutters 
and   sidewalks; 

(26)  70   eaf'h    curb   dowels; 

(27)  7    each    center   line   monuments; 
(28 1  288    If.    24-ln.    reinf.    cone.    pipe. 

standard    strength ; 

(29)  120    I*.    36-lnch  do; 

(30)  2.948    If.    36-lnch  do; 


State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Signal  systems  at   13  Intersections. 

Low  Bidder— R  B.  Zlebarth,  815  W. 
17th  St.,  Long  Beach,  Calif.,  $48,078. 
The  work  Involves : 

(1)  fixed  time  traffic  signal  system 
at  intersection  of  Atlantic  Ave. 
and  Firestone  Blvd.;  A 

(2)  fixed  time  traffic  signal  systenJB 
at  intersections  of  Atlantic  Ave. 
with  Patata  St.,  Cecelia  St.,  Eliza- 
beth St.,  Clara  St.  and  52nd  St., 
Including  spare  timer; 

(3)  fixed  time  traffic  signal  systems 
at  Intersections  of  Atlantic  Ave. 
with    Florence    Ave.,    Bell    Ave., 

Gage  Ave.  and  one-half  of  the  fixed 
time  traffic  signal  system  at  the 
intersection  of  Atlantic  Ave.  with 
Randolph  St.; 

(4)  fixed  time  traffic  systems  at  In- 
tersections of  Atlantic  Ave.  with 
eist  St.,  Slauson  Ave  .and  55th 
St.  and  one-half  of  the  fixed  time 
traffic  signal  system  at  the  Inter- 
section of  Atlantic  Ave.  with 
Randolph  St. 

Total  bids  January  9  were: 

(A)  R  E.  Zlebarth,  $48,075. 

(B)  Econollte  Corp.,  $51,589. 
(CI  C.  D.  Draucker  Co.,  $56,538. 

Unit  bids  were: 


(A)  (B) 

(1) $6,000  $6,506 

(2) -..    17,000  16.601 

(3)....... 12,675  14.503 

(4) 12,500  13,979 


(C) 
$6,152 
17,811 
16,174 
16.401 
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1/16/47 

Contract   Awarded 

Grading  and   Paving     Cost  $146,203.40 

TtEDWOOD  CITY.  Calif..  San  Mateo 
County.  Redwood  Terrace  No.  1 
and  adjacent  territory  (Falrvlew 
Ave..  Truman  St..  Carson  St.,  Dewey 
St.,  Roosevelt  Ave.,  Goodwin  Ave., 
Poplar  Ave.,  Halsey  Ave.) 

Owner — City  of  Redwood  City,  Ralph 
S.  Dodge,  city  clerk.  City  Hall,  Red- 
wood Cltv. 

City  Engineer— Don  S.  Wilson,  City 
Hall,  Redwood  City. 

Improving  streets  by  grading,  pav- 
ing, curbs,  gutter*,  sidewalks,  sanl- 
tarv  sewers,  storm  drains  and  elec- 
troliers; Resolution  of  Intention 
1946-4. 

Contractor— L.  C„  Smith,  First  and 
Railroad  Aves.,' San   Mateo,  Calif. 


40 


groups   of   two   or    three    or    four 
indivi^aul    mortgaireablo    entities. 

Carroll    V/aite,  executive   assist- .  »au)  ^.wto   n.  o«-...^.. 
ant  of   FHA,   navi   that  the   provi-loi)  70   each    reflectors;  i 

sions   of    Section   603   will   be   par-    (32)  17    each    manhole    frames    and  | 
Vicularly  suited  to  the  financing  ant"  onv»rB-. 


1/22/47 

Contract  Awarded 

Street  Improvement;   Spec.  46-12 

Cost  $122,653.94 

SAN  MATEO.  Calif.,  San  Mateo  Co. 
Dore  and  Cavanaugh  Subdivision 
(Huron  Ave.,  Mefferd  Ave.,  Trail- 
man  Ave.,  Iris  Court,  Evans  Court. 
Cavanaugh  St.,  Kingston  St.  and 
easements,  streets,  courts,  alleys 
and   lanes). 

Owner — City  of  San  Mateo,  Wm.  J. 
O'Parrell,  City  clerk.  City  Hall,  San 
Mateo,    Calif 


2  P.  M. 

Surfacing 

MILLARD  COUNTY,  Utah.  U.  S.  No. 
6,  between  Hinckley  and  Nevada 
line. 

Owner — Utah  State  Road  Commis- 
sion, Ray  H.  Leavltt,  chairman, 
State  Capitol,  Salt  Lake  City,  Utah. 

Plans  by  engineering  department  of 
owner.  Cedar  City,  Utah. 

Includes  4.367  miles  2-ln.  road  mixed 
bltumlnouss  urfaced  road. 
Specifications   obtainable  from  the 

above  office  upon  deposit  of  $2,  re- 
fundable. 


Bids — Due     Jan. 


40 
31, 


1/15/47 

Owner    Taking 
5    P.    M. 

Street    Improvement 

SACRAMENTO:  Calif.,  Sacramento 
Co.,  Alley  between  C  and  D  Sts., 
from  easterly  line  of  23rd  St.  to 
westerly  line  of  24th  St.  ■ 

Owner — City  of  Sacramento.  H.  G. 
Denton.  City  Clerk.  City  Hall, 
Sacramento,   Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall,    Sacramento.    Calif. 

Installing  cast  iron  gutter  drains  and 
connecting  same  to  sewer  system 
with  vitrified  Ironstone  sewer  pipe; 
reconstnifctlng  existing  manhole 
by  placmg  curb  and  cover  to  prop- 
per  grade;  constructing  concrete 
manhole  complete  with  cast  iron 
curb  and  cover;  grading  and  con- 
structing a  hydraulic  concrete 
pavement  six  Inches  in  thickness. 
Unit   quantities   are: 

(1)  184  cu.  yds.  excav  and  grading 

(2)  120   cu.    yds.    class   D   cone,    early 
hardening 

(3)  1  manhole  reconstruct  to  grade 
(41  1    manhole    to    construct 

(5)  2    gutter    drains    cut    No.    11    to 
place 

(6)  12  lin.  ft    6  in.  V  I  sewer  pipe  to 
construct 

(7)  15  ^  X  6  X  20  ft.  expanr-lon  joint 
to  place. 

Specifications    obtainable   from    the 
above  office. 


40 


1/10/47 

Application    for    Sta.te    Funds 
Authorized    by    City   Council 

Repaving  Cost    $7,000 

BERKELEY,  »/;allf.,  Alameda  Co. 
Cornell  Ave.  from  Hopkins  to  F^ge 
St. 

Owner  —  City  of  Berkeley,  Ruth 
Kemp,  city  clerk.  City  Hall,  Berke- 
ley,  Calif. 

City  Engineer  —  Harry  Goodridge, 
City  Hall,   Berkeley,   Calif. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 


Bids — Due     Jan. 


41 
27, 


construction  of  rental  propeilits 
in  .entailer  communities,  and  by 
.snir:ll  firms. 

He  added:  "In  those  instances 
where  present  mortage  ceiiir'-s  un- 
der Sect'on  60.'{  appear  somewhat 
restrictive  'n  relation  to  current 
costs  to  iiccommodate  such  n^ntal 
projects,  the  laci-ht'cs  of  Section 
<»()8  provide  an  atTective  comole- 
mer.t  to  th^  provisions  of  60;»  ir 
tin.nncing  nil  types  of  rental  proj- 
ects. 

"If  spons(»rH  are  primarily  in- 
terested in  the  sub.sequent  sale  of 
conpUted  rental  projects,  suita'ile 
release  claufe  provisions  may  be 
Morked  out  to  accommodate  in 
«lividiinl    circumstances. 

A  g nera'  streamlining  of  pro- 
cedurLV  from  th^?  planning  Btage 
on  in  v.'as  announced  under  Section 
r.OH  procedures  by  J.  Byron  Bar- 
tion,  staff  chief  uT'drrwriter.  "Min- 
imum Property  Requireme»ts  fo«- 
Three  or  M.>n'  Livinp  Units"  will 
be  used  only  as  a  jruide  and  alter- 
nate plans  and  materials  may  be 
arccpt^d  by  st.ilT  vinderw  riters. 

E.Kistinjr  rtructur^s  may  'e  re- 
conftruct(d  into  rddilionnl  rental 
units  and  financed  under  a  608 
initrtgapc  •     . 

An  cvt-rage  rent  of  $R0  per  unit 
The  ' 
fftyment  h:is  T)ei'n  redurwl  from  2 
]>er  cent  to  m  ner  cent  of  the 
<iri;rin:«l  face  atnt.unt  of  the  mort- 
gage. Mortgajfps  may  be  increa8e<l 


covers ;  ^   ,      1  n^neineer— W     D.     Soulo,    318    B    St., 

(33)  »    each    adjust    sewer   manhole.    ^""^^uMe^teo.  Calif 

Includes  grading,  paving,  installa- 
tion of  curbs,  gutters,  sidewalks, 
sanltar.*^  sewers,  manholes,  catch- 
basins,  storm  drains,  street  signs 
and  electrolier  system. 
Contractor — Edward  Keeble  and  F. 
H.  Brown,  Box  669,  San  Mateo, 
Calif. 


to  grade; 
(34)  engineer's   office. 

Total  bids  January  9  were: 
(A)  R   E.    Hazard   Construction    Co., 

$317,620.56. 
(B>   Baslch     Bros.     Construction     Co. 
and      Baslch      Bros.,     Alhambra. 
$346,230.15. 
(C)  Haddock  Engineers.  Ltd 
side.  $387,941.90. 
Unit  prices  were: 

(A) 
(1) $     180 


Ocean- 


(2). — — 

(3) U 

(4t -. 

(5) 

(61 

(7» 

(8) 

(») » 

(10) — 

(11) 

(12) ~ 

(13) 

(14) 

(15) .. 

(16). 

(17) 

(18) -r- 

(1») 

(JO) 

(21) — . 

(28) 

(28) — - 

(24) 


is    allowed.     The    initial    principaj    J^J 

127 » 
(88) 

(2») ... 

.__.  „._  .  ,  OO)...- 

Rf'K'onal    Expediter    Preston  j  (Si) 

Wright  s.nid  action  has  been  taken  |  (82) 

to    exnedite    r-^quests    iiy    the    De-    (83) -.. 

prtrtmint  of  Labor  for  prcvailinR  (34).. 
wacTP  determinations.  There  are 
provi.'i'ors  frr  adjustment  of  mort- 
iraoTP  terms  whero  necf  :-sary  to  as- 
.«5Ure  a  rompetitive  market  pofi- 
Ijon    ffw    rotital    construction. 

OthiT  spe.^k^rs  wero  Jos.  Mon 
tr>lc(ini,  r'^presentinr"  th(<  American 
Loprion,  am',  a  National  Housing 
A  u  1  h  o  t^  5 1  y  reproFcntntive.  .who 
rnoke  "n  the  stntu*  of  production 
of  various  buildintr  materials. 

The  meel'njr  ihen  was  throarn 
in»c>  nn  oi'er.  pi'i^l  discus.sior,  with 
Mrltinness   presidinp. 


3000.00 
.86 

l.« 

.035 

1.20 

2.33 

.09 

2000.00 

2.20 

4.10 

.19 

62.00 

6.40 

50.00 

5.80 

20.60 

18.63 

13.7r> 

1.00 

„•» 

84.00 

.12 

.26 

22.00 

.58 

10.00 

6.0O 

7.25 

9.32 

225 

.30.00 

30.00 

2.500.00 


(B) 

$     5.00 

2500.00 

.70 

2.15 

.06 

1.20 

3.20 

.20 

2000.00 

2.25 

4.20 

.25 

35.00 

600 

35.00 

4.00 

20.00 

12.00 

14  50 

.90 

>  1.25 

60.00 

.10 

.25 

25.00 

.60 

10.00 

4.80 

640 

8.00 

1.25 

35.00 

20.00 

1500.00 


(C) 
$     5.00 
2500.00 
.48 
2.30 
05 


1/15/47 

Owner    Taking 

8PM. 
Water     Majns     (Install) 
ALDERWOOD  MANOR,  Wash.,  Sno- 
homish   Co. 
Owner — A.lderwood      "Water     District, 

Alderwood    Manor.    "Wash. 
Englner    —    Richard    E.    Wolff,     1506 

Smith    Tower,    Seattle,    Wash. 
Includes   laying  82,000   ft.   4    in.   20,()00 

ft.    6   in.    and    10,000    ft.    8    in.    steel 

pipe. 

Sppflflratlons    ohtninahle    from    of- 
ice  of  the  Engineer  upon  deposit  of 

no. 


Calif. 

Consulting  Engineer  — A.  Kempkey, 
Balboa  Bldg.,  San  FYancisco,  Calif. 

Approximately  93,666  ft.  pipeline,  to- 
gether with  terminal  reservoir 
(cost  $250,000);  water  treatment 
plant,  pumps,  accessories. 


Supplies,  Equipment 

Sub-Contract 

Information 
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42— MISC.    SUPPLIES   AND 
MATERL\LS 


1/22/47  •     42 

Girder  Rail  -^^-^ — _: — ^ 

Low  and  Only   Bidder        >  I 

SAN   FRANCISCO,   Calif.— Bethle- 


PIPE 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Write   for    Prices 


Pipe  Co. 

160  Spear  St.,  San  Frarcisco 


4(( 


1/10/47 

Application    for    State    Funds 

Authorized    by    City    Council 
Street   Repaving  Cost   $34,000 

BERKELEY.     Calif..     Alameda     Co. 
The     Al.imeda     from     Solano    Ave. 
to  Thou.sand  Oaks  Blvd. 
1  15  !  Owner    —    City    of     Berkeley,     Ruth 
,OK        Kemp.      Cltv      Cleik,      City      Hall, 
**  PcrUniey.    Calif. 

Cltv    Engineer    —    Harry    Goodridge, 
Cltv    Hall,    Berkeley,    Calif. 


A  i  U  M  I  N  U  M 

IttimrJidIc   Drlncry 
23  Vi    9auq«    corrugated   sheets 

for  rooftig  and  tiding. 

1'/4"  Corrugation  meens  added 

strenr^thl. 

f,'    ,    26'— jTi.lO  «'    «    26"— »2.«0 

,0'    ,    26"— 4IJ^0  12'    »    26"— J4.20 

Special  Prices  jot  Quantity  Buyers 

CLrVEI-AND  WRECKING   CO 

2800    Third    St.  VAUncio    4?77 


.20 

.3000.00 

2.00 

3..V) 

.38 

41.00 

600 

29.tHt 

5.45 

23.00 

23.00 

.85 

.50 

106.00 

.16 

.36 

35.00 

1.70 

20.00 

685 

7.70 

8.45 

1.50 

33.00 

33.00 

2500.00 

40 


1/16/47 

Low  and  Only  Bidders 

Traffic  Signal  Systems  (Furnish  and 
Install)  ...     .^ 

LOS  ANGELES  COUNTY,  Calif.  At- 
lantic Ave.  hetween  Firestone  Blvd. 
and  .52nd  St. 

Owner  State  of  California.  Division 
of   Highways.   Public   Works   bidg..    1/1.5/47 


VlO/47 

Applicition    for    State 
Authorized    by    City 
Repaving 
BERKELEY.     Calif. 


4(1 
Funds 
Council 

Cost    $25,910 
Alameda     Cm 


Portion.-'    of    Santa    Fe    Ave.    south 

of    Maiin    Ave.     and    Cornell     Ave. 

t(     north    rity     Ime    along    pre.«»ent 

mf»tor  i'oarh    line. 
Owner    —    City    of     Berkelev.     Ruth 

Kemp.      Clly      Clerk.      City      Hall. 

Berkelev.    Calif. 
Cltv    Envinotr    -      Harrv    Goodridge. 

Cltv    Hall.    Berkeley,    Calif. 


40 


1/15/47 

Owner  Taking   Bids — Due  Jan.  28, 

2  P.   M. 
Grading 
CACHE  COUNTY,  Utah    U.  S.  No.  91. 

hetween  Box  Elder  ccAinty  line  and 

WellsviUe. 
Owner— Utah    State    Road    Commis- 
sion.    Rav    H.     Leavltt,     chairman. 

State  Capitol,  Salt  Lake  City,  Utah. 
Plans  by   engineering   department    of 

owner,  Ogden,  Utah. 
About  1,014  miles  graded  and  drained 

roadway. 

Speclflrations  obtainable  from  the 
above  office  upon  deposit  of  $2,  re- 
fundable. ■ 


1/22/47  41 

Final  Plans  in  Progress — Upon  Com- 
pletion and  Approval  by  City  Coun- 
cil Bids  Will  Be  Asked  for  Pipe 
(Furnish)  and  Later  for  Installa- 
tion of  Pipeline 
Pipeline  Cost  $1,750,000 

NAPA,    Calif..    Napa    County.    From 

Conn  Valley  Reser\'oir  to  Napa. 
Owner — City   of    Napa,   Charles   Mar- 
tin,   city    clerk.    City     Hall,     Napa, 


ATTENTION 

BUILDERS! 

We  have  a  complete  stock  of 
Lumber  for  immediate  delivery 
and  WILL  SHIP  STRAIGHT 
CARS  TO  COVER  THE 
BULK  of  your  requirements. 

F I R — Dimension 
and  Boards 

SIDING  '  FLOOkINO 

LATH  -  SHINGLES 

SHAKES  -  TIMBERS 


LUMBER 
DISTRIBUTORS 

of  Son   Francisco,   Ltd. 

367  BAYSHORE  BLVD. 
ATwater  8174 


Boilers  • . .  High  Pressure  &  Heating 

NEW     AND     REBUILT 
All  Sixes  and  Types  of  Steel  Tanks 

OCEAN    SHORE    IRON    WORKS 

550  Eighth  Street  Phone  UNderhiil  4310  San  Francisco 


Sacramento,  Calif. 


Owner  Taking   Bids  -Due  Jan.  28. 


Associated  Wood  Products  Co. 


,rf 


"^H  WooJ.  We  ^'utU 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


UMlS-K^HiJlll 


.HORN 


A.  C.  HORN  COMPANY JNC. 

:^  ZWl  Towntrnd  Suwt    S«n  PraoHiro  7.  ralifornia 

I'llMNK     r.ARriKIJ)    74,Ji- 

Manufacturers    of    Maferialt    for    luildlnq    CenttrwctloH  *  *in««  1t47 


WEDNESDAY.  JANUARY  11,  1947 


DAILY     PACIFIC     BUILDER 


hem  Pacific  Coast  Steel  Co..  20th  and 
Illinois  St8.,  San  Francisco,  Calif., 
at  161,200  No.  1  rail.  $6630  No.  2  rail, 
net  coat  $67,830,  y..  <■',  30  days,  50  days 
net,  no  promise  on  shipment,  sub- 
mitted only  bid  January  20  to  M  .H. 
Oerry.  270  City  Hall,  San  Francisco, 
Calll.,  under  bid  No.  3801  for  furnish- 
ing and  delivering  850  net  tons  of 
134-lb.  grooved  girder  rail  for  Rail- 
way Department. 


42 


1/22/47 

Sale  of  Packing 

SAN  FRANCISCO.  Calif.— The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  packing,  asbestos,  metallic, 
rubber,  electrically,  etc.,  to  priority 
claimants  and  normal  trade  channels 
concurrently,  with  closing  dates  set 
for  February  4  and  February  7. 


43— MACHINERY  AND 
EQUIPMENT 

1/22/47  •43 

Lawn   Mower,  Tractor  and  Trucks 
Bids  Wanted 

MODESTO,  Calif.,nStanlslau8  Co.— 
Until  January  22,  7 :30  P.  M..  bids  will 
be,  received   by  the  City  of   Modesto, 
Rex    E.    Failfus,    city   clerk,  717    10th 
St.,    Modesto,    Calif.,    for    furnishing 
the  following  equipment: 
(1>  one  (1)  Triplex  lawn  mower.  The 
mower   shall    be    gear    or  chain- 
driven  and  have  a  minimum  cut- 
ting   width    of    seventy-five    (75) 
.  Inches.    The    mower    shall    come 
equipped      with     rubber  -  covered 
rollers  or  wheels   and  with  three 
cutting  units  complete.  Bid  shall 
not    be    greater    than    |700,    with 
the  allowance  fo  rone  (1)  seventy 
(70)  inch  cut  Locke  lawn  mower; 

(2)  One  four-wheel»tractor.  Cost  not 
to  exceed  $1210.  The  tractor  shall 
come  equipped  with  four  regular 
tractor  pneumatic  tires.  Front 
wheel  tires  to  be  single  rib,  rear 
wheels  shall  have  traction  tread 
tires.  Bid  as  alternate  one  trac- 
tor without  tires ; 

(3)  Three  (3) -pickup  trucks.  Three 
one-half  (Vi)  ton  pickup  trucks 
with  enclosed  cab  and  all  metal 
pickup  body.  They  shall  be 
equipped  with  front  bumper,  ex- 
tra tire  and  tube  fully  mounted 
on  a  spare  wheel  or  rim.  As  an 
alternate,  bids  will  be  considered 
on  two  (2)  standard  couples  In 
lieu' of  two  (2)  one-half  (»^)  ton 
pickup  trucks. 


43 


1/22/47 
Motor  Trucks 
Bids   Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  January  28,  1  P.  M.,  bids  will 
be  received  by  the  City  of  Oakland, 
Chart«»  M.  Don,  city  clerk.  City  Hall, 
Oakland,  Calif.,  for  furnishing  seven 
light-duty   motor  trucks. 

Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


1/22/47  •     44 

Partition    Changes — Bids   Wanted 

RENO,  Nev.— Until  February  5,  2 
P.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Build- 
ings Admlni.stration,  office  of  the  dis- 

Governor  Silent 

(Continued   from   Page  One) 

agencies  were  "inactive"  or  re- 
not  supercede  them  unk.ss  the  local 
to  $iU.  No  one  eligible  lor  biok- 
tr's  license  without  two  year?'  ex- 
perience as  California  real  estate 
saltsjitan  and  high  school  diploma. 

*A.B.  147  exempts  from  Vehicle 
Code  "persons,  teams,  motor  ve- 
hicles and  other  equipment  while 
actually  engaged"  in  highway 
work.  Allows  maintenance  ve- 
hicles to  be  equipped  with  flaxh- 
injr  or  other  red  lights. 

A.B.  172  authorizes  appointment 
of  $1)000  nudical  director  uhI  two 
assistants  to  Industrial  Accident 
Commission  Does  not  dehn*  du- 
ties.   May  be  added  later. 

♦.\.B.  184  makes  employers  pay- 
ing wages  by  check  provid'..  a 
means  of  cashing  such  checks 
without   charge  to   emp'oyees. 

A.  B.  194  asks  a  s*10(i,nOO  ap- 
propriation to  create  a  permanent 
exposition  in  the  Sixth  Agiicul- 
tural  District.  F2xpend;tun  s  must 
be  approved  by  Finance  Depart- 
ment. 

A.B.  199  gives  seniority  over 
cfTiciency  when  laying  ofl'  state 
employees.^ 

■".A.B.    23.'?    lemovos    seven    <lay 
wait  and  allows  payment   for  dis 
ability  under  Workmen's  Compen- 
station  act  to  begin   thj   fir.'^t  <lay 
of  injury. 

-A.B.  2«.'i  appropriate?  $.500,000 
for  a  permjMient  state  crUce  build- 
ing in  San  Jose. 

•A.B.  246  appropriate.'^  .'IJ.'iOO.OOO 
for  a  permanent  state  oi*ficc  build- 
ing in  Santa  Barbara. 

*A.B.  2«i0  provides  all  door.*?  giv- 
ing egress  from  building  u.sed  by 
punlic  shall  be  hung  so  a.«i  to  open 
outward. 


trict  engineer,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  Calif.,  for  par- 
tition changes  to  second  floor,  U.  S. 
Post  Office  Bldg.,  Reno,  Nev. 

Plans  and  specificaUons  obtainable 
from  the  above  office  of  the  district 
engineer. 
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1/22/47 

Reflnishing   Wood    Floors 
Bids  Wanted 

PORTLAND,  Ore.— Until  February 
5,  2  P.  M.,  bids  will  be  received  by 
the  Federal  Works*  Agency,  I»ublic 
Buildings  Administration,  office  of 
the  district  engineer,  838  U.  S.  Ap- 
prai.ser'.s  Bldg.,  San  Francisco,  Calif., 
for  refinishing  wood  floors  at  the 
new  U.  S.  Courthouse,  Portland,  Ore. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


165.  190.  215,  240  S  Niagara;  owner 
and  builder,  A  Brewick,  235  Brent- 
wood Ave. 


BUILDING  PERMFTS 

Granted 

SAN    FRANCISCO 
JANUARY  21,   1947 


St;  cwner,  John   Schwab;   contrac- 
tor. J  Wiley. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN  FRANCISCO 


ALTER  HOTEL,  $1800;  242  Turk  St; 
owner.  Hotel  Holding  Co,  625  Bush 
St;  builder,  Oscar  Presco  &  Sons, 
250  Langton  St. 

DWELINGS  (l-story.  frame)  (2), 
$6000  each;  W  48th  Ave  150,  175  S 
Lincoln  Way ;  owner.  Atlas  Realty 
Co,  1500  Judah  St;  builder.  Pacific 
Con.strurtlon   Co,   1500  Judah   St. 

ALTER  APARTMENTS,  $500;  3470 
16th  St;  owner,  N  Rand.  3466  16th 
.St :  day  work. 

alter'  dwelling,  $5000;  3027 
Webster  St;  owner,  Frank  Ander- 
son,  1611  Vallejo  St;   day  work. 

ALTER  FLATS,  $2000;  1407  Oak  St; 
owner,  C  Edwards,  38  Delmar  St; 
day   work. 

FLATS  (2-story,  frame)  (2),  $10,500 
ach;  E  9th  Ave  25,  50  S  Noriega; 
owner,  Atlas  Realty  Co,  1500  Judah 
St;  builder.  Pacific  Construction 
Co,  1500  Judah  St. 

ALTERATIONS  (wholesale  produce) 
$500;  114  Washington  St;  owner. 
Capital  Co.  premises ;  builder,  Peter 
D  Seatena,  1266  Shafter  Ave. 

ALTER  APARTMENTS,  $1250;  137- 
139  Prospect  Ave;  owner  and  build- 
er, M  Wllle,  premises. 

ALTER  MEAT  MARKET,  $700;  1197 
Stockton  St ;  owner.  El  Dorado 
Market,  1199  Stockton  St;  builder, 
I.,arry   P  Lee,  1104   Stockton  St. 

DWELLINGS  (1-story,  frame)  (4), 
$6000  each;  S  Lincoln  Way  57.6, 
%2A,  107.6.  182.6  W  48th  Ave;  own- 
er,  Atla.s  Realty  Co.  1500  Judah  St; 
builder,  Pacific  Construction  Co, 
J. WO  Judah  St. 

ALTER  LAUNDRY.  $1500»  1124  Har- 
iLson  St;  owner.  Stone  Linen  Serv- 
ice, premi.ses ;   day  work. 

ALTER  DWELLING,  $1750;  2139  28th 
Ave :  owner,  Isobel  Selover,  prem ; 
builder,  L  J  McDermott,  27  Holly- 
wood   Ct. 

ALTER  APARTMENTS,  $.550:  1.55- 
157  Delmar  St ;  owner,  A  Heane, 
premises ;  day  work. 

ALTER  DWELLING.  $1800;  190  Mad- 
dux SI;  owner,  Joe  Ottirla,  prem; 
builder,  Hamilton  &  Orr,  2168  Bay- 
.-shore   Blvd. 

ALTER  DWELLING,  $1200;  707  26th 
Ave;  owner,  Agnes  Pil.singer,  prem; 
builder,    David    Kvistad,    333    Page. 

ALTER  DWELLING,  $1000;  4.563  2.5th 
,St  ;  owner.  E  W  Junkins,  premi.se.s; 
Imil^ier,  Amerii'an  Ponstnu'tion   Co. 

ALTER  CAFE  nad  BAR.  $4000;  1690 
P..8t  St ;  owner,  Dr  B  Bovell.  401 
Navv  Rd ;  dav  work. 

DWELLINGS  "(l-story.  frame)  (3>, 
StVHM)  each :  .SW  comer  48th  Ave 
and  Lincoln  Way.  W  48fh  Ave  25, 
,50  S  Lincoln  Way ;  owner.  Atlas 
Realty  Co,  1500  Judah  St;  builder. 
I'acific  Coast  Construction  Co,  'l500 
Judah  St. 

ALTER  DWELLING,  $1500;  4217  25th 
Si:  owner,  James  Speck,  premises; 
builder,  American  Construction  Co, 
48  Hoff  St. 

ALTER  DWELLING,  $500;  318  Hoff- 
man St;  owner,  Cail  J  Horn,  prem; 
builder.  American  Construction  Co, 
48  Hoff  St. 

ALTER  RESTAURANT,  $2600;  250 
Hydf  St;  owner  Nick  RirkLs.  prem; 
biiiUler.  Cramer  Co,  345  Vermont  St 

DWELLING  (1 -story,  frame  1,  $8950; 
NW  comer  Cayuga  and  Foote ; 
owner  and  builder,  David  A  Btir- 
ton.  678  Vienna  St. 

ALTER  DWELLING,  $1000;  3524 
22nd  St;  owner.  J  J  Smith,  prem; 
builder,  American  Construction  Co, 
48  Hoff  St. 

DWELLING  (l-story.  frame).  15000; 
N  Hearst  200  E  Detroit ;  owner  and 
builder,  A  G  Apperson,  2331  33rd 
Ave. 

DWELLINGS  tl-Btor\-,  frame  t  (7t. 
$7400   each;    E    Howth  90,    115,    140, 


BUILDING  (l-story,  frame).  $8600; 
E  side  33rd  Ave  300  N  Taraval- 
owners,  Dorothy  and  Ed  Mclner- 
ney;  contractor.  Modern  Home 
Builders. 

ALTER  STORE,  $1000;  1690  Post  St; 
owner,    Balfour    Bovell;    day   work 

BUILDINGS  (l-story,  frame)  (2)" 
$6300  each;  W  side  38th  Ave  225, 
250  N  Vicente;  owner  and  builder. 
Chris  F  Buckley. 

ADD  STORY.  $90,000;  430  California 
St;  owner  Bank  of  California;  con- 
tractor. Fred  J  EarlyJr  Co;  archi- 
tect, BUBS' &  FairwflBTTier;  engineer 
Hall  &  Pregnoff.    ( 

REMODEL  (into  apVrtment),  $6000- 
3676  22nd  St;  owijfer,  Henry  Berg- 
man ;  day  Work. 

BUILDINGS  (l-story.  frame)  (2), 
$5600  each ;  E  line  Head  St  100,  125 
N  Sargent  St;  owner.  Atlas  Realty 
Co;  contractor.  Pacific  Coast  Con- 
struction Co. 

ALTER  RESIDENCE  (under  con- 
-structioni,  $1600;  NW  comer  7th 
Ave  and  Moraga;  owner,  F  Rose; 
contractor.    Pacific    Coast    Building 

REMODEL  (building  for  additional 
offices).  $700;  2100  Bryant  St;  own- 
er. B  J  Insley;  contractor,  E  J 
Lehman. 

ADDITION  (and  convert  rooms), 
$1785;  861  Hampshire  St;  owner, 
M  O'Connor:  contractor,  El  Rey 
Building  &  Cabinet  Shop, 

BUILDING  (l-story,  frame).  $9000; 
E  line  36th  Ave  275  N  Ortega; 
owner,  Anthony  J  Taratino;  con- 
tractor. Rude  &  Lipman. 

BUILDINGS  (l-story,  frame)  (2), 
$8000  each;  N  line  Pope  St  225,  250 
E.  Brunswick;  owner  and  builder, 
Boyd  C  Lindsay. 

GARAGE,  $2000;  144  Belgrade  St: 
owner.  John  Avaklan ;  contractor, 
J  H  Netherton;  architect,  Freil- 
erick   W  Quandt. 

ALTER  DWELLING,  $2500;  2979 
Jackson  St ;  owner,  Archie  Bianchi ; 
contractor,  S  A  Gulsti  &  Co. 

ALTER  ENTRANCE  (Hotel  Dwaine) 
.'SI 800:  242  Turk  St;  owner.  Hotel 
Holding  Co;  contractor  Oscar  Pres- 
co &  Sons. 

ADD    TO   BUILDING    (frame),    $900; 
1280  Indiana  St;  owner  and  build- 
er. Ceco  Steel  Products  Corp. 

SHED  (l-story,  frame),  $500;  N  Kan- 
sas St  25  E  18th  St;  owner  and 
builder,  T  Dente. 

ALTERATIONS  (stores  and  first 
floor).  $1047;  505-509  Ellis  St;  own- 
er, Perry  Belshaw ;  contractor,  N  B 
Le.sher  &  Son. 


SANTA  CLARA  COUNTY 


DWELLING,  $7000;   Las.swell  Street 
owner,    L    Askow,    554    I^-land.    Snn 
Jose;    conti actor,    C    J    Busack.   513 
Leiand,   San   Jose. 

ADDITION,  $1000;  S  Leghorn  Ave, 
owner  and  builder,  Theodore  Si-<- 
mnro.  Rte  i,  Box  186-C.  Mln  View. 

DWELLING.  $12,5<J0;  Aiboi  Avenue, 
Los  Altos,  owner,  Hans  Hammorle 
33  Park  Hill  Ave,  San  Francisco- 
contiactor,  John  Weber,  210  Mar- 
min  Ave,  Los  Altos. 

DWELLING,  $7500;  California  St, 
Campbell ;  owner  and  builder.  C 
Myhre.  • 

DWiELLING.  $6000:  Depot  St.  San 
Martin  :  owjrjer  and-  builder,  E  Har- 
ris,  F  O    Box   216,    San    Martin. 

DWELLINGS,  five,  $32..500;  Lots  403, 
404,  405,  406,  407  Pioneer  Avenue, 
Bradley  M.inor;  owner  and  build- 
er Haydeu  &  Thomp.^on,  86  Em- 
pey    Way,    Campbell. 

DWELLING,  7000;  Lot  .306,.Pattor 
Ave;  owner  and  builder.  D  H.Mc- 
Qieen,  65  Claytt>n,   San   Jose. 

DWELLING,  $7000;  Lot  19  Marco 
Ave:  owner  and  builder,  K  Bush, 
325   Redwood   St,   San   Jo.^e. 

ADDITION,  $1000;  1076  Lincoln  Ct, 
.Sin  Jo.se.  owner  and  builder,  G  (i 
Pr-nkoff.  1070  Lincoln  Court,  Sun 
Jose. 

DWELLING,  $3000;  Bubb  Ave,  own- 
er nnd  builder.  Jack  P  Gibson, 
215   Lasjsen    Ave.    San   Jose. 

DWELLING,  $5000:  S  Panorama  Dr: 
owner  and  builder.  Earl  Schoon- 
over,  Rte   2,   Box   483,   Lo.h   Gatos. 

GARAGE,  private,  $800;  2257  Stov- 
ons  Creek  Road.  S;an  Jose;  owner 
and   builder,  Nevin   Maxwell,   prem. 


OAKLAND 


DWELLING,  l-story  5- room,  $9000; 
307S  Norton  Ave;  owner  and  con- 
tractor, S  J  Dowling,  2800  Clay 
St.  Alameda. 

SIGN,  roof.  $140():  1127  Broadwav; 
ov.ncr,  Schwnii.;  &  Grodln,  prei!i ; 
contractor,  Eloc  Pro!  Corp,  950 
30th    St. 

DWELLING,  l-8t;ry  5-room,  $7600; 
3975  Norton  Ave;  owner  an<l  con- 
tractor, S  J  Dowling,  2800  Clay 
St,    Alameda. 


iVLTiiH  apt,   $1875;    4J24-26  Diamoi.c 
Ave;    owner,    E    A    Pox.    .^24    Di« 
mond    Ave;    fonrrmtor.    11     !'    ? 
ton,  3914    .Vltanjont  Ave. 
i\LTER,    S10,000:    2»Cl-tW    Br..aU\v.n  : 
owner,  H  N    Nu.-on  Co,   prem;  n.n- 
tractor,   P  H   White,  331    17th   St. 
i\LTEHAriON.S.      $1450:      U40     «dth 
Ave;    ovncr    ;uid    cv)nti-nct«r.    Vln- 
c»Mt   Fernandez.   191?   I2lh   Ave. 
5ft.PARTMENTS,    lour   2-.story    J6-rni, 
$18,^')0    each;  .SOoli.    (,020    Giuve    Si, 
786  both  St.  7^9  OLst  St  ;  owner  and 
builder,    Beckett    U   Federighl,    1,441 
Franklin    St. 
JWELLINQ.    1-stcry    4-room,    $4500; 
9833    C    St;    ovsner   and    builder,    W 
W  Hunt,  S60  Caswell   Ave. 
ADDITION.    I-fitoiy   concrete,    $1200; 


A  L  I   M  1  ]V  E  .\ 


PUTTYLESS  GLAZING 


U.  Ji.  l'«t.  l\,  1119 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  •■dmalci,  or  cnKincvrinr  dfiltt" 
rdvcring  a  romptel*  in<(allntlon.  includ- 
inc  ihact  metal  rcquircmcntt  .  .  . 

CALL  ...  EXBROOK  1185      * 

I;xi!iif,i\»    DUlrilnifnr*    (or 
NiirflnTii    (">ilifi<rni.i 

McKune  Metal  Products  Co. 

2&6  Tehama  St.,  San  Pranclico,  3 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO..  Ltd. 

Manufacturers  of 
Wire  Cut,  Repredsed  Pav-    1>f)ir<I/'       Hollow    Build     fll  r« 
ing,  Acid  ReHisting,  Face,    D|\II.|V       ing,     Partition     I  II.C. 
Fire  Clay,  and  Fire    .    .    .    ■'**»^"       ,„<!  Quarry  .  .    *  *"** 

Office  and  PUnl — POINT  RICHMOND 
Phon*  Richmond  226 


UNIFORM    •    DEPENDABLE 


SAN    JOSE 


BLDG,  accessory.  $(500;  709  Coleman. 
I     o-,\npr  and    builder,   Ormal    Dodd 
ALTKR   and   repair  school,   $975:    11.5 
I     S    8th    .«rt .    owner    ano    contractor. 
I     San    Joso    Unified    School    Dcpt. 
1 15'OUNDATIO.N.     S.'W       11.11      Koten- 
I     btirK:    owi.cr   and    builder.   Joe   Zc- 
i     nola. 
HF.SIDENCE,  $5670;  569  W.  Wiliiam ; 

ov.nfr.     Antonio   .Si.«;to;    contractor, 

Nick    I>nmarro.    205    Race    Street. 
-\LTER    bufline.ss   bldR,   $1000;    102   W 

S.inta    Clata;    owner,    Thr    TnA\«r; 

rf.ntractor,    O    Feter.son,    444    Nor.n 

nth    St 
ItESIDENCE.   $8000:    390-992    Myrtle: 

o\\-nfr.   H  E   Richmond;   contractor, 

Arnold    Tr/.a,    2123    35th    Ave,    San 

Francisco. 
ALTER    burlneps    bidjr.    $1700:    161    S 

Firi«t    St:    ouner,    Stuart    H    Canz; 

contiactor.    Bert    P  Ward   and    Son, 

1245   Lincoln    Ave 
RESlDENCf:.  $8000;  978-80  Vennont ; 

c)-,vn»'r.   N   111   Richmond     cnntracior. 

Arnold    Teya,    i;;?3    35th    Ave,    San 

Francisco. 
REPAIR    fire    dama^re    to    res'dcnce, 

$1200:    408  ,S    13lh    St:    owner.   Rob» 

True:      intractfjr,   D   C    MathewH. 
RESIDENCE,   $6.'W0;    629   N    17th    St: 

owner   and    builder,    D    C    M;ithew.«. 
RESIDENCE.     $8000;     239    Brooklyn. 

owner     and      builder.      Mildred      L. 

J'jvce. 
ADD   induct  rial    bldg.    $:0.000;    795    E 

Hints      Clara :      owner,      American 

Dairy:     contractor.    Freer     Lorent- 

zf  n   Co. 
RESIDENCE.   $9000;   1754  Glen   Una. 

owner  and   builder.   O   W   Faurot. 
BLDG.    business,    jI118.0<X);    115    Race: 

ov.  ner,   Geo  W  Waters ;    contractor. 

O   E    AnderHon,   398   Menker   Ave. 
REPAIR    fire    oamage    to    residence, 

$.S00    5.')8  N  4th  St;  owner,  L  Spell- 
man:    contractor,    W^II    Schwartz, 

4M   S    nth    St. 
BLDG.    bjslness.    $9000;    1145    S    3ra 

,St ;    o>\ner.    Cha^    James:    contrac- 
tor,   E    A    Hathaway    ft     Co,     1275 

Glen    Evrle    Ave. 
ALIER   residence.    $1000;    371    N    .Hth 
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PPODUCtD    BY 


PACIFIC   PRODUCTS 

PIASTER 
CRAFT 

CONSmUCTION 


I 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAK<   FRANCISCO 
lOS  ANGELIS 


COASTWIDE  SERVICE 


PORTLAND 
SfATTLI 


V.  E.  MESSIER  -  M.  E. 


CONSULTING  ENGINEER 


OAKLAND 

Atlot  Pacific  ttiilding 
1321   67th  STREET 

OLympIc  722t 


SAN  FRANCISCO 

PacMc  Mill  ft  MlM  lulidlag 
526  POLSOM  STREET 

DOHglot  Bt21 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete   Line  .   .  .  Efficient  Erection  Scryice 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 

All  Sizes  in  Stock 


\i 


W.  S.  WETENHALL  COMPANY 

I7th  SC  WISCONSIN  STRHFTS.  SAN  FRANCISCO,   10 

Phone  HEmlock   I4«0 


■> 


■  'R^iifUM  jT- 


^'Q. 


PAGES 


DAILY     PACIFIC     BUILDER 


WEDNESDAY,  JANUARY  22,  IW7 


aoo  Adeline  Si;  owner  and  con- 
tractor,   R  S   Martin,    premises. 

D^IJULING,  2-8tory  6- room,  |12,- 
000;  6471  Ascot  br;  owner  and 
buildor,  A  Russello.  1809  14th  Ave. 

ALTERATIONS,  $2000;  2019  Foot- 
hill Blvd;  owner,  O  R  Greene, 
preni;  contractor,  W  F  Wlllough- 
by,  2821  Atwell  Ave. 

ALTERATIONS.  flOOO;  983  73rd  Ave; 
owner.  A  J  McChesney,  Walnut 
Creek;  contractor.  Acme  Houae 
Moving   Co,    1859   80th    Ave. 


Release  of  liens 


8AN   rRANClSCO  COUNTY 


Recorded  ^   ■^™."'*' 

Dec.  4,  1946— Del  C  Wilson  for  Wll- 


Classified  Advertising 


1—    MISCELLANEOUS 


Krf  you  mtereated  in  well-trained 

iiialiried      men?       8UPCRIWTBKD- 

CJNTS    ARCHITECTS,  BNOINSBRS. 

DRAFTSMEN.    SURVEYORS.  ESTI- 

vlATGRS.     SALES     BNOINEBRS 

rnN«aTnTTrTTON      ACCOUNTANTS. 

TIMEKEEPERS.    OFFICE    HELP. 

For  further  information  call 

E.    STETVENS,   GArfl«ld   1617 

r»ohntea<  P— Hiaw  Af  ncy 

BOOKKfetPIMft  ftBHVieg 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  Ko  ae- 
cnunt  too  large  or  too  small.  8B<a- 
bright    4462.  (tf) 


son  Bros  to  Noel  A  and  Kathertne 
H  Bottomley  |3«5.0O 


Non-Responsibility 


8AN    FRANCISCO  COUNTY 


Jan.  20,  1947—469  O'Farrell  St.  M 
Fisher  A  Son  as  to  improvements 
on  property. 


Furnace  Permits 


OAKLAND 


6723  Mokelurr.ne;  owner,  Hendricks 
dealer,   Calif    Furnace   Co;    floor. 

252  Lee  St;  owner,  E  Loving;  deal- 
er,  Calif    Furnace   Co;    floor. 

1545  Frultvale  Ave;  owner,  H  Joast 
dealer,   Calif   Furnace   Co;    central. 

3322  West  .  St ;  owner,  M  Clark ; 
dealer,    Calif    Furnace   Co;    floor. 

4731  Clement  St;  owner,  P  Hoist; 
dealer.    Calif   Furnace    Co;    floor. 

4907  Plei-son  St;  owner,  A  E  Dree- 
per;  dealer,  Calif  Furnace  Co;  floor. 

4256  Suter  St ;  owner,  V  Crlkovian ; 
dealer.    Calif   Furnace    Co;    floor. 

4139  Greenwood;  owner,  C  Gentls; 
dealer,    Calif    Furnace   Co:    central. 

1431  36th  Ave;  owner,  J  R  Pleltten ; 
dealer,    Calif    Furnace   Co;    floor. 

3025  S'^hool  St;  owner,  J  Staller; 
dealer,   Calif   Furnace  Co;    central. 


2—     HELP  WANTED 


Experienced  OFUCE  MAN  for 
PLANING  MILL  Reply  Box  48, 
Redwood  City.  (tf) 

"ESTIMXTORI  CONTACT  HXlC 
capable  of  handling  estimates  on 
Steel  Sash  and  Doors  and  Orna- 
mental Metals.  Take  over  complete 
charge.  Reply  Box  121,  c/o  Dally 
Pacific  Builder. tf 

3— POSITION  wanted" 


Plumbing  Permits 


OAKLAND 


12th  and  Broadway;  owner.  Bank 
of -America;  plumber.  Durant:  1  pi 
fix ;  2  water  con. 

490  Stow  Avenue;  owner,  Jones, 
plumber,  J  A  Freitas;  7  gas  op;  20 
water  con; 

1021  E  24th  St;  owner,  J  Hanson; 
plumber,  J  A  Freitas;  5  pi  fix;  3  gas 
<p-  12  water  coi.. 

1744  nth  St;  owner,  W  Tyles; 
plumber,  Bruce;  -3  pi  fix;  3  gas  op; 
11   water  con. 

--^ 2220  39th  Ave;   owner,  M  D  Frost- 

..  .,    ..    »■.■■!.■    „      ,..  't lumber.  M  D  Frost;  4  pi  fix;  7  wa 

A  YOUNG  VETERAN  whose  varied   |g"  con  / 


Thorinson;  contractor,  Arc  ElaciLric; 
10  outlets;  10  switches;  »  plugs;  ca- 
ble servica 

1393-98  Various  locations;  owner, 
Carroro;  cnotractor,  A  J  Ferrera;  10 
outlets ;  10  switches  ;  10  plugs ;  service 

1399  180  West  Portal  Ace;  owner, 
Sotock;  contractor,  Mohrdick  Elec- 
tric; 5  outleU. 

1400  2498  Mission;  owner,  Lund- 
strom  Hat  Store ;  contractor,  Strom  A 
Smith ;  8  outlets. 

1401  1751  Balboa;  owner  and  con- 
tractor. Century  Electric;  alteratlona 

1402  1601A  Page  St ;  owner, ; 

contractor.  Century  Electric ;  2  plugs ; 
service. 

1403  6138  Geary;  owner.  Land  ft 
Land;  contractor.  Century  Electric; 
alterations. 

1404  3670  Jackson;  owner.  Haunt; 
contractor,  Grandi  Electric ;  1  outlet ; 
1  switch;  motors. 

1406  Geary  Blvd;  owner.  Land  ft 
Land;  contractor,  Grandi  Electric;  2 
outlets;    1   plug;   motors. 

1406  233  Cortland;  owner,  J  M 
Jochumson;  contractor,  Grandi  Elec- 
tric; service;  fire  repairs. 

1407  231  Cortland;  owner,  J  M 
Jochumson;  contractor,  Grandi  Elec- 
tric; 2  outlets;  3  switches;  8  plugs; 
service. 

1408-12  Various  locations;  owner, 
Berendsen  &  Harper;  contractor, 
Grandi  Electric;  12  outlets;  16  plugs; 
12  switches ;  service. 

1413  401  Duboce  Ave;  owner,  ; 

contractor,  Frank  F  Goodman ;  1  out- 
let 

1414  440  Noe  St;   owner ; 

contractor,  Frank  F  Goodman ;  5  out- 
lets; 3  switches;  8  plugs;  service. 

1415  1465  Valencia;  owner,  -.; 

contractor,   Frank  F  Goodman;   sign 
circuit. 

1416  701    Irving;    owner,    ,. ; 

contractor,  Frank  F  Goodman ;  6  out- 
lets. 

1417  133  West  Portal  Ave;  owner, 
;  contractor,  Frank  F  Good- 
man; 1  outlet. 

1418  666  Ellis   St;   owner ; 

contractor,   Frank  F  Goodman;   spe- 
cial equipment. 

1419  1998  Stelner;  owner.  Pacific 
Tel  &  Tel;  contractor.  Frank  F  Good- 
man ;  6  outlets. 


OAKLAND 


experience  includes  EXPEDITING 
and  SUPERVISION  ON  HOME 
BLDO..  YARD  SUPERVISION  and 
OFFICE  WORK  for  Retail  Lumber 
and  Supply  Firms  and  FREE  LANCE 


549  Center  Street;  owner.  Casidy; 
{lumber.  Hutbchmldt;  5  pi  fix;  12 
^/ater   con. 

233    Broadway;    owner.    ; 

jlumbor.    J    Steinberg;    2    gas    op. 
1140  86th    Ave:    o>vner,   Femandes; 


43193  666  Aremo  Ave;  owner, 
Mitchell;  contractor,  Bushman  Elec- 
tric; range  wiring. 

43194  460  12th  St;  owner.  Coffee 
Cup;  contractor.  Paramount  Electric; 
switches. 

43195  5249  San  Pablo  Ave;  owner, 
Lippman  Cleaners;  contractor,  T  L 
Rosenberg;  2  motors. 

48196     2100  Tiffin   Rd;   owner,  An- 


4S216  2712  Seminary  Ave ;  owner, 
Richardson;  contractor,  Collins  Elec- 
tric; service. 

43217  667  Falrview  Ave;  owner, 
J  Cavaher;  contractor,  Paramount 
Electric;  alterations. 

43218  6227  Market  St;  owner,  Mrs 
Tieghe;  contractor.  Paramount  Elec- 
tric; outlets;   switches;  plugs. 

43219  2401  Telegraph  Ave;  owner. 
Servants  Appliance  Co;  contractor. 
Paramount  Electric;  sign. 

43220  2400  Grove  St;  owner.  Serv- 
ants Appliance.Co;  contractor,  Para- 
mount Electric;  sign. 

43221  2063  Mountain  Blvd;  owner, 
Broucbt ;  contractor  niramount  Elec- 
tric; switches;  alterations. 

43222  S  comer  20th  and  Frauiklin ; 
owner,  Craig  Oil  Co;  contractor. 
Paramount  Electric;  outlets;  alteira- 
tlonss  switches. 

43228  9927  Holly  St;  owner,  Ross; 
contractor,  R  F  Long ;  alterations. 

43224  542  Grand  Ave;  owner.  Em- 
pire Construction  Co ;  contractor  Ets- 
Hokln  &  Galvln;  outlets;  switches; 
plugs. 

43225  1601  14th  St ;  owner,  M  Berry ; 
contractor,  Haynes  Electric ;  fixtures. 

43226  2324  High  St;  owner,  W  A 
Rose;  contractor,  Matson  Electric; 
alterations;  fire  repairs. 

43227  1815  Telegraph  (2nd  floor) ; 
owner,  Shraeter  White  &  Johnson; 
contractor.  Western  Neon  Corp;  2 
signs. 

43228  2020  Broadway ;  owner  Jacks 
ft  Irvine;  contractor,  Spott  Electric; 
install  tubing. 

43229  6701  San  Pablo  Ave;  owner, 
Paco  Construction  Co;  contractor, 
Spott  Electric:  install  tubing. 

48230  2020  Broadway ;  owner,  Frank 
Werner  Shoe  Co;  contractor,  Spott 
Electric;  install  tubing. 

43231  1841  Carter  St;  owner,  Mar- 
tindale  F  Andrews;  contractor,  Spott 
Electric ;  install  tubing. 

43232  Foot  of  Adeline  St;  owner. 
Western  Pacific  Railroad;  contractor 
Fred  Schmit;  outlets;  switches;  mo- 
tors; plugs. 

43233  2332  Waywood;  owner,  C  S 
Smltl;  contractor,  Fred  Schmidt; 
outlets;  switches;  plugs;  alterations. 

43234  38  Chatsworth  Ct;  owner, 
Dale  Patterson;  contractor,  Clifford 
Electric;  outlets;  switches;  plugs. 

43285  3289  Montana  St;  owner, 
Robert  L  Bostick;  contractor,  special 
owner;  meter  box. 

43236  49C1  Tidewater  St;  owner. 
F^ciflc  Box;   contractor,   Rosenberg; 


POSITIONS   OPEN 

S-456— ENGR.  MGR.  35-45;  willing 
to  learn  new  light  weight  aggregate 
slab  production  in  California  and 
move  to  Atlantic  Coast.  Salary  open. 

S-229-S  —  ASST.  TO  FACTORY 
8UPT.,  young  man  with  some  mechL 
and  executive  ability  for  permanent 
oppor.    9250-1300  mo.    San   Francisco. 

S-40a— METALLURGICAL  CHEM- 
IST, tech.  grad.,  for  research  work 
on  vacuum  tube  components.  Salary 
about  $300  month.  San  Francisco. 


ENMNElRINft  SOCIltllS 
KRSONNIL  SIRVICI.  IMC 

(Ag«acyl 
iNcwtoB  D.  Cook.  Mgr. 

57  POST  ST.  S.  P.  4 

ftArHvM  f24t 
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Rebukes  Oil  Dealers 

(Continued  from  Page  1) 


WHOLESALE  SELLING,  desires  po-  1      1140  8Btn    Ave;    owner,    rermiiiurB ,  1      43195     ziuo   "aiiiui   rvu;   o-wiic«,  .n.u- 
sition    as    assistant    to   manager    of  1  plumber. 'Femandes;   1  pi  fix;    1   gas  I  Person;  cnotractor,   T   L   Rosenberg; 
small   retail   yard,   aaslstmat  to   Con- 1  op;  1  water  con.                                           I  alterations. 
tractor  or   aa   Ut^'m  ReprwM&tatlve  "•*■  " — ^™-...  -.™—  Tr..-i«. 


Reply      D.      A.      Bartholomew, 
Spencer  St..  Napa.  CmtU. 
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Gentleman  with  12  years  exp.  In 
the  building  game  would  like  a  posi- 
tion with  BIdg.  Mtl.  Oo.  as  salesman 
or  plant  superlntendenL  Excellent 
references.  Reply  Box  117.  c/o  Dally 
Pacific   Builder. 


WANTED 


To  huv  8  to  10  cu.  yd.  SCRAPER, 
Le  Flant  Choate  or  Le  Toumeau 
Phune  THomwall.  2266. 

(1/28/47 


FOR  RENT 


Electrical  Permits 


SAN  FRANCISCO 


1365  350  5th  St;  owner,  Bertram 
Plumbing  Co;  contractor.  Manning  & 
Wliitaker;  special  equipment. 

1366-67  Various  locations  and  own- 
ers; contractor.  Quality  Electric;  mo- 
ors ;  service. 

1368  Oakdale  and  Barneveld ;  own- 
er. Apparel  City;  contractor,  Central 
Electric:  2  outleU;  1  switch;  3  plugs; 
service;  motors. 

1360    512  Golden  Gate  Ave;  owner. 


•»   to  8  cu.   yd.   DUMP  TRUCK;   ••    Maj^nni  Motors;    contractor.   Central 
CATERPILLAR    TRACTOR    with    Electric;   time  clock. 


r>nZKR    Phone  JUniper  7-0322.         tf 

t.tTMBER  HANDLING  EQUIP- 
MKNT  CARRIERS,  STACKERS, 
TRITOKS.  Pacific  Carriers.  Oakland. 
.    K    I-16R1. 


"  tARt>ADLiNS,  TENTS  it  CAiiP- 

ING  EQUIPMENT.  Sullivan  Awning 
Co..  801  South  Van  Ness.  Phone  MI. 
•WHS. 2/» 

TRANSITS.  $17  per  month.  Daniel 
MrFarlar.d.  624  Second  Ave.,  Phone 
B  Ay  view  7804. 

6—         FOR  SALE 


r..rr.i>t*tert  ALUMINUM  SHEETS. 
19  K?»tier.  086-in.  4SHx96-ln.  Alum- 
imim  Fr«KluctB  Co..  3246  16th  Street. 
Phnni'  TJNderhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf) 


1370  Oakdale  and  Barneveld;  own- 
er. Morris,  ./tpparel  City;  contractor. 
Central  Electric;   14  outlets. 

1371  Oakdale  and  Barneveld;  own- 
er, Schneider;  contractor.  Central 
Electric;   16  outlets. 

1372  Oakdale  and  Barneveld;  own- 
er,  Rodiccti ;  contractor  Central  Elec-  j  f2*"*^'"j 
trie;  11  putlets;  4  plugs. 

1373  Oakdale  and  Barneveld  ;  own- 
er, Lenora;  contractor.  Central  Elec- 
tric; 28  outlets;  4  switches. 

1374-75  Oakdale  and  Barneveld; 
owner,  various;  contractor.  Central 
Electric;  8  outlets;  4  plugs. 

1376  Oakdale  and  Barneveld;  own- 
er, Thompson-Wolk;  contractor  Cen- 
tral Electric;  30  outlets;  3  switches; 
2  plugs. 

1377  Oakdale  and  Barneveld;  own- 
er. Simon;  contractor.  Central  Elec- 
tric; 15  outlets:  12  switches;  11  plugs. 

1378  2644  Ocean;  owner,  Shaw's; 
contractor.  Ace  Electrical  Construc- 
tion Co;  motors 


Francisco.  Phone  SU.  8266. 


tf 


DO  VOU   NEED  NAlLtT  1379     216    4th    St;    owner.    Roberts 

We  have  a  limited  auanUty  of  6,  8.    Hotel ;    contractor.    Edison    Electric ; 
16  and  20  common  which  are  avail-    connect  sign. 

able    for   immediate    delivery.    L.    8.        1380    Santiago  N  side  67  ft  W  38rd 
CRANDALL,    676    Mission    St.,    Baa    Ave ;    owner.    Alemany    Construction 

"Co;  contractor.  Arc  Electric;  tempo- 
rary saw  service. 

1381     639  Cayuga;  owner.  Mesusa; 
contractor.  Arc  Electric;  range. 

1382-84  Various;  owner.  Campbell; 
contractor.  Arc  Electric;  10  outlets; 
12  switches;  13  plugs;  cable  service. 
1385  269  Victoria;  owner,  Frank 
O'Nell;  contractor,  Arc  Electric;  10 
outlets;  10  switches:  10  plugs 


I>OAM,   bisck   or  sandy,   $2  per   yd. 
CLEAN  BEACH  SAND.  Call  FI  2922. 

Of) 

TRAWair-BBROgn  Wo.  1»M4  (ex 


cellent  condition,  6-in.  plate  and  82nd 
and  has  full  vertical  circle  and  lOH- 
In.  scope).  1400;  ABNEY  HAND 
TJCVTBT..,  excellent  condition,  |16; 
BRUNTON  COMPASS,  excellent  con- 
dition). $80;  7-100-ft.  SURVEYOR'S 
CHAINS.  Phone  LAndscape  58802. 
1/22/47 

NObLE    PORTABLE    CONCRETE 
BATCHING   PLANT,    used    one   day. 
Fully     automatic.      For      particulars 
phone  TUxedo  2786  after  6:00  P.  M. 
*_ (1/24/47) 

'  Limited  amount  DOORS.  WOOL) 
LATH.  HARDWALU  BUILDING 
PAPER.  STUCCO  NETTING.  Phon^ 
OLympic  5672.    Rellly  Brothers. 

-^     •_ (1/28/47' 

BOOKKEEPING  —  Ma'e  bookkoep- 
er  with  construction  exp.,  wants  part 
time  work  anywhere  In  Bay  ares. 
Payroll  service,  tax  reports,  systems 
installed  and  maintained.  Accurate, 
ronfldontlal,  reasonable.  Telephone 
TRlnidad  40S1.  10  A.  M.  to  10  ^'  ^ 


alterations. 

43197  1915  Broadway;  owner.  Kush 
in's  Shoe  Co;  contractor.  T  L  Rosen- 
berg; outlets;  plugs;  alterations. 

43198  3244  Grand  Ave;  owner, 
Swanstrom  ft  Stahl ;  contractor,  T  L 
Rosenberg;  outlets;  plugs;  altera- 
tions. 

43199  4108  Porter;  owner.  Acme 
House  Movers;  contractor,  Haynes 
Electric;   rewiring. 

43200  Orral  St  between  72th  and 
73rd  Aves;  owner.  Acme  House  Mov- 
ing Co;  contractor,  Haynes  Electric; 
rewiring. 

43201  5511  Masonic  Ave;  owner, 
Roelse;     contractor,     E     F     Dreyer; 

range. 

43202  1272  86th  Ave;  owner, ; 

contractor,   Del   Monte  Electric;   mo- 
tors ;  alterations. 

43203  70  6th  St;  owner.  Village 
Cafe;  contractor.  Manning  ft  Whlt- 
aker;  sign. 

43204  5814  San  Pablo  Ave;  owner. 
Golden  State  Theater  ft  Realty  Co; 
contractor,    Matson  Electric;    change 

meters. 

43205  9868    Elman ;    owner,    H    P 
contractor,    Johnston    Elec- 
tric ;  saw  service. 

43206  1931  102nd  Ave;  owner,  J 
Walker;  contractor,  Johnston  Elec- 
tric :   outlets ;  switches ;   plugs. 

43:^07  e-WS  Mohelumne;  owner,  C 
R  Orr:  contractor.  Johnston  Electric; 
outlets;    switches;    plugs. 

43208  1694  Butters  Dr;  owner,  Cun- 
ningham ;  contractor.  Montclalr  Elec- 
tric; outlets;  switches;  installation. 

43209  1738  3rd  Ave;  owner,  Hel- 
more;  contractor.  Clifford  Electric; 
alterations.  .^^ 

43210  NE  cor  Hobart  and  Franx- 
lln ;  owner,  C  Thomas ;  contractor, 
Clifford    Electric;    fixtures. 

43211  4846  Shattuck  Ave;  owner. 
R  D  Boyd;  contractor.  C  Faremont 
Electric;  outlets;  switches;  fixtures; 

plugs.  .  ___     , 

43212  NE  cor  Hobart  and  Frank- 
lin •  owner,  C  Thomas;  contractor. 
Clifford    Electric;  outlets;    switches; 

^  43213  6024  Majestic  Ave;  owner,  H 
Kroll;  contractor,  Clifford  Electric; 
outlets;  switches;  plugs.  *, 

43214  6024  Majestic  Ave ;  owner  .H 
Kroll;  contractor,  Clifford  Electric; 
saw  service.  .^.    . 

43216  6935  MacArthur  Blvd;  own- 
er, Conner's^  Bakery ;  contractor  (len 


way  construction  program  of  any 
size  to  a  very  large  extent  are  pro- 
duced within  the  state.  California 
contractors  are  capable  and  amply 
equipped  to  carry  on  the  work.  It 
it  nos  necessary  to  look  elsewhere 
for  competent  personnel.  Any  con- 
tention that  California  cannot  carry 
out  a  proper  highway  construction 
program  with  its  own  forces  is 
short  sighted  indeed. 

"California  is  confronted  with  a 
complicated  and  perplexing  high- 
way problem — a  problem  that  is 
difficult  of  solution.  The  difficulty 
lies  largely  in  financing  a  construc- 
tion program  that  should  have 
started  before  the  war.  The  engin- 
eering problems  are  difficult  in  de- 
tail but  have  been  to  a  major 
degree  solved  once  the  financing 
program  is  established,  and  can 
quickly  be  adjusted  to  any  adopted 
program.  The  financing  problem 
must  be  solved  by  legislative  proc- 
esses, and  it  is  now  before  the 
Legislature. 

•No  Small  Plans' 
"In  setting  up  the  solution  of  this 
highway  transportation  problem  in 
terms  of  laws  and  future  programs 
it  is  vitally  important  thai  no  small 
plans  be  made.  California  is  a  great 
state.  It  has  all  the  attributes 
which  will  under  capable  manage- 
ment in  time  to  come  make  it  a 
greater  state.  It  is  expedient  at  tins 
sage  of  is  progress  ha  we  do  not 
sell  it  short." 


utlets;  fixtures;  plugs;  install  equip. 

43237  2200  E  7th  St;  owner.  Union 
Diesel  Engrg  Co;  contractor,  Rosen- 
berg ;   motors. 

4^38  128  Broadway;  owner,  W  A 
Rose;  contractor,  Ilosenberg;  out- 
lets;  fixtures;   plugs. 

43239  25  Sth  St;  owner,  Christen- 
6on  &  Lyons;  contractor,  Rosenberg; 
alterations. 

42240  9715  E  14th  St;  owner,  Arg- 
yre.s  Candy  Kitchen;  contractor, 
Parkhurst  Elec;   motors. 

4.1241  1060  23rd  Ave ;  owner,  Dreis- 
hack  Lumber;  contractor,  Spott;  sign 

43242  2321  Broadway;  owner,  Carl 
Scott;   contractor,   Spott;   switches. 

43243  20th  and  San  Pablo;  owner. 
Hotel  San  Pabro;  contractor,  Scott- 
Buttner  Elec;  motors. 

43244  23rd  s^d  Railroad;  owner. 
Preishack  Lumber;  contractor,  Scott 
Buttner   Elec    CJo;    sign. 

43245  2174  106th  Ave;  owner,  F 
Ijickstrom;  contractor,  Clifford  El; 
saw  service. 

43246  2174  106th  Ave;  owner,  F 
l^ackstrom;  contractor,  Clifford  El; 
cut/tets;  switches;  plugs. 

43247  223  Marlow  Dr;  owner,  M 
Girard;  contractor,  Clifford  Elec; 
sonnect  ranga 


Roy  M.  Scott 

Heating  ttid  Ventilating  Equipment 

Boilers  -  HloH  and  Lew  Pressure 

Steam  Traps  -  Valves  -  Btrslnsrs 

Fans    -    Blowsrs    -    Hsstlng    snd 

Cooling  Cslis 

Phone  MArliet  2921 

•nrell  Us  Your  Prsblsms" 

S2S   T^th   Street.    San   Prandaeo 


ENGINEERING 

IN 

WOOD 


immfff 


Q 


Fabricated  Crates, 
Pallets,  Specialties 

STRUCTVXES^ 

r  o  >  A  T  B  a 


220  Monfqomsfy  StrMt.  YUk»n  6-M07 
San   Francitce  4,  Calif. 

Sacramento  Oincc 

Sth  St..  Phona  Sac.  3)1543 


8TBELFORMS 

'  STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

iM  Horriiea  S»r««»       DOuqIot  SS«3       Saa  FraaeUeo 


1386-92 


v":rr  ioc'^tiCT ««,.,,.  i  -k^  n.o„  -x.-.  c«  ; «,» .-.....»...». 


CALROCK  ASPHALT  BLOCKS 

Massfactsred  Osdsr  22.000  lbs.  Prssssrs  par  Sqamf  faaft 

Standard  Slss  1"i4V4xf  Va— In  Red  aad  Hack 

A  klf My  wsar-rsilsfas*  dssflass  floor,  warsi  wadmr  H»f,  **r  wara- 

kassos.  facfariss.  laadlsf  docks.  W/doly  asod  for  raainf  rfaeks. 

V^l^r  oad  SpoclHcotlass  on  Kaaaasf 


GUNN   CARLE  &   CO. 

20    Potrcro    Ave.  UNdcrhill    5480  San    Francisco 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


K^^'^, 


^ 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

^  EQUIPMENT 

ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  -  SAN  FRANCISCO  8  -  Phone  EXbrook  lk4§ 


^ 


f 


^EC 


eTve^ 


^LLOc, 


^^~^3!L^OlV!S,ON 


F.W.DODGE 


BUILDING 


0       fNG/NEfff,^G 
N  E  A   S     S  £  R  V  J  c  £ 


fill  49ails  pacific  l^uUder 

SrporatioS  LARGesi;  construction  daily  in   the   west 
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PLANS  and 
Speculations 


The  architects  of  the  central 
coast  counties  are  forming  a  group 
to  be  separately  identified  from 
the  Northern  California  section  of 
the  American  Institute  of  Archi- 
tects. Counties  to  be  included  are 
Monterey,  Santa  Clara,  San  Benito 
and  Santa  Cruz.  Second  meeting 
of  the  group  will  be  held  January 
28,  in  San  Franci-sco. 

oOo 

County  officials  have  assured  the 
City  of  Hayward  that  taxes  on  the 
$2  million  airport  there  proffered 
by  the  government  "will  be  reas- 
onable" and  that  city  has  accepted 
the  field  "without  cash  payment." 
Final  WAA  approval  is  pending. 
oOo 

Supervisor  Marvin  E.  Lewis, 
who  represented  the  city  of  San 
Franci^o  at  the  army-navy  board 
hearings  on  the  new  bridge  site, 
has  been  named  to  represent  the 
city  before  coming  congressional 
hearings. 

oOo 

State  civil  service  exams  will  be 
given  March  11  for  a  flood  control 
construction  superintendent  ($365- 
$446).  High  school  education  and 
five  years'  experience  (three  as 
supervisor)  are  required. 
oOo 

Roy  L.  May,  well  known  Hanford 
consulting  engineer,  died  recently. 
Funeral  services  were  held  Wed- 
nesday at  Hanfoi-d.  Surviving  arc 
his  widow.  Belle;  a  son,  Robert, 
Hanford:  and  a  daughter,  Gladys. 
Sacramento. 

oOo 

Sixteen  of  twenty  family  units 
at  Eureka  may  be  completed,  Lang 
don  Post,  regional  director  of  the 
FPHA,  announced  recently.  State 
funds  may  be  asked  for  completion 
of  the  remaining  four  units. 

oOo  I 

Development  of  the  14th  agri- 
cultural district  fairgrounds  on 
Hecker  Pass  highway  near  W«t- 
sonville  will  take  approximately  6 
or  6  years,  it  was  revealed  re- 
cently.    First    improvement    (now 


Seek  FPC  Anthority 
For  Hydroelectric 
Feather  River  Jobs 

WASHINGTON.  —  The  federal 
power  commission  has  received  ait 
application  from  the  Pacific  Gas 
and  Electric  Company  of  San 
Francisco,  for  a  license  to  con- 
struct two  hydroelectric  prbjects 
on  the  North  Fork  of  the  Feather 
River  in  Butte  and  Plumas  Coun- 
ties, Calif. 

Projects  would  be  known  as  the 
Rock  Creek  and  the  Cresta  Proj- 
ects and  are  part  of  a  scheme  of 
development  planned  to  utilize  the 
power  potential  of  the  head  of  tht 
North  Fork  of  the  Feather  be- 
tween Lake  Almanor  and  the  in- 
take to  the  Big  Bend  Plant. 

The  Rock  Creek  Project  would 
include  a  concrete  diversion  dam 
across  the  North  Fork,  a  power- 
hou.se  with  two  73,500-hp.  turbines 
each  connected  to  a  63,000-KVA 
generator,  a  substation,  a  switch- 
yard, two  transmission  lines  about 
600  feet  lang,  water  conduits  and 
appurtenant  equipment  The  dam 
would  be  about  116  feet  high  and 
550  feet  long.  Maximum  elevation 
of  the  dam  will  be  2212  feet  with 
normal  operating  water  surface 
level  at  elevation  2205  feet.  The 
reservoir  formed  by  the  dam  would 
extend  upstream  about  two  miles 
to  near  the  junction  of  Yello'w 
Creek  with  the  North  Fork. 

Plans  for  Cresta  Project  include 
a  iliversioii  dam  on  the  North 
Fork  oelow  the  Rock  Creek  Dam, 
water  conduits,  powerhouse  equips 
ped  with  two  46,50a-HP  turbines 
each  connected  with  a  37,500-KVA 
generator,  substation,  switchyard 
and  transmission  lines.  The  dam 
would  be  about  113  feet  high  and 
about  360  feet  long.  Maximum  el- 
evation of  the  dam  will  be  1680 
feet  with  normal  operating  water 
surface  level  at  elevation  1670  feet. 

Construction  is  proposed  to  be- 
gin in  June  1947  on  the  Cresta 
Proi'ect,  and  in  June  1948  on  the 
Rock  Creek  Project. 

CHAMBER  BACKS  SIX 
CENT  GAS  TAX  HIKE 

Harry  A.  Mitchell,  first  vice  pres- 
ident of  the  State  Chamber  of  Com- 
merce, pledged  full  support  of  the 
State  Chamber  to  Governor  Earl 
Warren's  recommendations   to   the 


i  mm 


PICTURES 


"Evening",  by  Maxfield  Parrish 
is  the  title  of  a  Christmas  Memen- 
to from  F.  S.  Cook  of  the  Robert 
W.  Hunt  Company. 

ir   -tr   ir 

The  picture  holds  nostalgic  mem- 
ories for  anv  country  boy.  It's  all 
there,  including  the  spring  house 
where  Aunt  Efl^e  kept  her  milk  and 
butter. 

i!  ^  -ic 
Cook:  Speaking  of  pictures,  I 
have  a  question  regarding  that 
Parrish  original  which  many  of  us 
have  viewed  from  a  3-point  stance 
(one  foot  and  two  elbows).  Why 
was  that  guv  called  the  Pied  Pip- 
er?   He  pulled  the  most   success- 


ful mass  snatch  in  history, 
he  was  cold  sober! 

it   it    ir 

Another  picture: 


I'd  say 


This     n1     should     know     about 
Harry     Hennings    of    the    General  |  Alameda 
Roofing   Company   in   Oakland. 


$129  Millrofl  Allocated  to  Nodernization  of 
Bayshore  Higliway  in  Collier  Cbmniittee  ikt 

»-„   SACRAMEN'rO.— The  Collier  Committee  today  announced  that  its 
ten-year  su^rhighway  program  would  require  11.468,924.000  to  cover 

critical  deficlences"  on  state  highways  only  for  construction  and 
modernization.  No  Ggures  have  been  presented  on  aiate  aid  on  county 
roads  and  city  streett  under  the  1946-56  program. 

Construction  of  proposed  San  Francisco  cxptessways  and  major 
city  streets  impruvementH  would  require  $68,040,000;  and  arqniflition 

of   rights  of   way,  principally   for^ 

these  purposes,  would  require  $61.- 
140,000  more. 

George  T.  McCoy,  state  highway 
engineer,  told  senators  that  his 
staff  was  prepared  to  speed  plan- 
ning so  that  1948  might  see  $46 
million  in  additional  contracts  let. 

San  Francisco's  allocation  for  the 
decade  would  be  $133,686,000— all 
to  be  spent  on  state  routes  within 
the  city-county  limits,  with  Bay- 
shore  Highway  receiving  the  giant 
share  of  $129  million. 

The  rest  is  intended  for  minor 
aid  on  Ocean  Shore  Highway. 
About  $4.5  million  would  be  spent 
ta  improve  San  Francisco-El  Ca- 
mino  connections. 

Ten  million  dollars  is  earmarked 
for  completion  of  widening  and 
separation  of  grades  on  U.  S.  40 
(main  central  California  east- west 
highway)  in  Solano  County  . 

Other  allocations,  as  planned  by 
the  Collier  Committee's  oudget.  in- 
clude funds  for  important  projects 
in  ten  Bay  Area  counties.  They 
are: 


Capitol  Conference 
Seeks  Better  Housing 
Statistics,  Methods 


ir    if    -tr 

Harry  has  a  calendar  which  H 
adjusted  for  accuracy  in  all  loca- 
tions within  100  miles  of  Oakland. 
There  is  also  a  colorful  picture  of 
a  lovable  old  scoundrel  who  has 
enjoyed  life. 

it    it    ir 

,  The  picture  is  about  the 
nize  to  patch  the  hole  in  the 
roof — unless  the  gal  han  a 
better  idea. 


I  Contra  Coat*  .. 


underway)    is  erection   of  a  steel  i  special  highway  session  of  the  Leg- 
fence  around  livestock  exhibits.        lislature. 


Crittendon  Housing  Bill  Provides  State 
OperatioAJEroni  Materials  Thru  Sdling 


By  PHILIP 

SACRAMENTO.— Senator  Brad- 
ford S.  Crittendon  (r.,  Stockton), 
Monday  introduced  a  bill  into  the 
Legislature  to  put  the  State  of 
California  into  the  house-bnildinfr 
business. 

The  project  would  require  a  $25 
million  emergency  appropriation. 
The  legislation  would  authorize 
Governor  Earl  Warren  to  take 
prompt  action  to  obtain  necessary 
materials  and  start  new  construc- 
tion. 

Under  this  bill,  the  governor 
could:  (1)  Acquire  or  build  saw- 
mills and  other  plants  to  make  con- 
struction materials  available  at 
once.  Timber  would  come  from 
Htate-owned  forests;  (2)  acquire 
sites  and  build  homes  of  the  same 
value  as  permitted  by  the  veterans 
farm  and  home  purcha.«e  act  of 
1943;  (3)  sell  to  veterans  and  oth- 
ers under  terms  of  the  same  act; 
(4)  acquire  sites  and  build  apart- 
ment houses  sufl'lcient  to  meet  the 
housing  needs  of   Californians. 

The  governor  is  given  vast  pow- 
ers unoer  the  act.  He  is  authorised 
to  acquire  and  maintain  offices, 
real  eitate,  cooperate  and  contract 
with  public  and  private  agencies 
for  services  and  facilities  and  "do 
such  oth«-r  acf^  .  .  .  incidental 
to  the  discharge  of  duties  im- 
posed" upon  him  by  the  act. 

•A.B.  265  Full  text:  "A  #arent 
shnll  be  liable  for  damages  to  per- 
sonal property,  real  property  and 


G.   BRADY 

appurtenances  t  h  e  r  e  t  o  resulting 
from  the  negligent,  wilful  and  ma- 
licious acts  of  nis  child."  Another 
anti-sabotage  bill. 

A.  B.  274  allows  any  injured  em- 
ployee to  institute  proceedings  for 
compensation  within  245  weeks  of 
date  of  injury  if  it  has  resulted  in 
peimanent  injury  or  disability. 

*A.B.  290  provides  that  employ- 
ers are  responsible  for  all  medical, 
surgical  and  hospital  expenses  un- 
der workmen's  compensation  and 
abolishes  employer's  right  to 
choose  physician. 

A.B.  292  establishes  40  -  hour 
work  week  for  state  employees  and 
provides  for  overtime  compensa- 
tion. 

•A.B.  295  removes  ceilings  ot 
$10,000  for  homes  and  $15,000  for 
farms  purchased  by  veterans  un- 
der state  subsidy  but  continues  to 
limit  state  aid  to  $7600  and  $13,500 
respectively. 

A.  B.  300  provides  that  the  low 
interest  rate  charged  on  veterans 
farm  and  home  purchases  shall 
not  pass  to  assignee.  Fixes  five 
per  cent  interest  for  latter. 

•A.B.  309  allows  Industrial  Ac- 
cident Commission  to  add  employ- 
ee's legal  fees  to  any  award  grant- 
ed in  compensation  cases. 

•A.B.  329  appropriates  $120,000 
to  "provide  a  more  adequate  ac- 
cess to   the   Humboldt   SUte  Col- 

(Contlauod  on  Pago  8) 


Tower  Increase  k 
Needed  in  Pacific 
Northwest  Area' 

WASHINGTON.  —  The  power 
supply  of  the  Pacific  Northwest 
must  be  .lugmented  if  it  is  not  to 
hamper  continuing  development  and 
well-being  in  that  region,  Admin- 
istrator Paul  J.  Raver  stated 
this  week  in  a  report  to  Secre- 
tary of  the  Interior  J.  A.  Krug. 

He  said:  "The  general  regional 
power  shortage  can  be  met  in  time 
only  by  construction  of  more  dams 
in  the  multiple-purpose  Columbia 
River  Basin  developmental  pro- 
gram, and  of  additional  transmis- 
sion lines. 

"Accelerated  installation  of  ad- 
ditional generators,"  he  continued, 
"at  Grand  O)uloe  and  wherever 
else  feasible,  can  help  meet  the 
immediate  needs." 

He  pointed  out  that  many  proj- 
ects will  eventually  be  required 
for  the  development  of  Columbia 
River  potentialities  and  of  Pacific 
Northwest  resources,  and  ILsted 
seven  developments,  all  of  which 
he  said  ?hould  be  started  during 
the  next  few  ve.ir8  because  their 
power  output  "is  essential  to  meet 
the  growing  Pacific  Northwest 
loads." 

All  of  the  projects  have  been 
authorized  by  congress  except  the 
Dalles   Dam.    They  are: 

McNary  Dam  at  Umatilla  Rap- 
ids on  the  Columbia  River,  Fostei 
Creek  Dam  below  Grand  C!oulee 
on  the  Columbia,  Detroit  Dam  on 
Santiam  River  in  the  Wilamctte 
Valley  of  Oregon,  six  dams  on  the 
lower  Snake  River  between  Idaho 
and  Pasco,  Wash.,  the  Dalles  Dam 
on  the  Columbia,  Hunjrry  Horse 
Dam  in  Montana,  and  further  gen- 
«»ration  at  Grand  Coulee. 


Marin 

Napa 

.Sacramento 

San   Mateo  ^.. 

Santa  Clara  . 

Santa  Crua  ..^_ _.,_. 

Solano    „, 

Sonoma     26.'3ao,do6 

lx>m  Angelea'  share  would  be  1291.- 
MZ.OOO. 
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1946  WORST  YEAR  IN 
RECENT  FTRE  HISTORY 

WASHINGTON.  — Major  Gener- 
al Philip  B.  Fleming,  general 
chairman  of  the  President^  Con- 
ference on  Fire  Preverticn,  today 
named  W.  E.  Reynolds,  commis- 
sioner of  the  public  buildings  ad- 
ministrator. Federal  Works  Agency 
to  be  chairman  of  the  coordinating 
committee  which  will  draft  the 
agenda. 

General  Fleming  expressed  con- 
fidence that  concerted  effort  will 
drasticallv  reduce  fire  during  the 
last  decade  which  have  resulted  in 
an  average  of  10,000  deaths  a  year. 
The  conference  will  be  held  next 
rpring. 

He  said  that  1946  was  the  most 
destructive  year  in  recent  history, 
with  a  property  loss  of  $561,487,- 
000.  December's  toll  was  the  heav- 
i»^st  fire  loss  for  any  single  month 
in  the  last  16  years. 

# 

PAanC  STATES  TAKE 
195,241  HH  PRIORTTIES 

WASHINGTON.— The  final  tab- 
ulation of  HH  priorities  on  new  prr- 
manrnt  houses  and  apartments  un- 
der the  veterans  emergency  housing 
I)rograni  showed  that  927.621  units 
were  authorized  hetwecn  January 
15  and  December  2.V  1946. 

Of  the  total  authorizations,  23.8 
per  cent  were  rental  units  and  82.5 
per  cent  were  sales  units,  although 
some  were  reported  both  as  rentals 
and  sales  and  therefore  appeared  in 
both  classifications. 

One-third  of  all  rentals.  NHA  re- 
ported, rented  under  $50:  and  a 
third  of  total  sales  authorizations 
was  ff)r  homes  to  sell  for  less  than 
$6,500 

Pacific   Coast   stales  led  all  other, 
regions  with  a  total  of  195,241  units. 
# 

SPLIT  PARTNERSHIP 

Eric  Mendelsohn,  John  Ekin  Din- 
•viddie  and  Albert  Henry  Hill  are 
no  longer  practicing  architecture 
SIS   partners. 

Eric  Mendelsohn,  A.7.A,,  has  op- 
ened offices  at  627  Commercial  St. 

John  Ekin  Dinwiddle,  A.I.A., 
will  continue  his  practice  at  233 
Sansomc  Street. 

Albert  Henry  Hill  will  he  as- 
sociated with  Architect  Mendel- 
sohn at   627  Commercial. 


WASHINGTON.  —  Housing  Ad- 
ministrator Raymond  M.  Foley  has 
called  a  conference  on  housing  sta- 
tistics here.  January  27-28.  Rec- 
ognized authorities  of  government 
and  private  industry  have  been  in- 
vited to  participate. 

Foley  said  the  conference  would 
seek  better  compilation  of  statis- 
tics. 

"The  inadequacy  of  information 
now  available  is  recognised  |by 
government  and  private  industry 
alike,"  the  administrator  said. 

Among   those   who  will   partici- 
pate are  James  C.  Downs,  Jr.,  eco- 
nomic consultant   to  the   National 
Association  of  Real  Estate  Boards; 
Wilson    Wright,    chairman    of    the 
Producers'      Council      construction 
1189,864.000  )  and  economic  eommitteo;  and  Thos. 
8».«e7,000  I  c.  Holdcn,  president  of  the  F.  W. 
^tJSSffi  \P<x>»«  Corporation. 

Tr 


30.290,000  f  COMMUNITY  ACTION 
?;«2^  TO  UPHOLD  VHP-l 

iJSroioooj  WASHINGTON.  —  Frank  R. 
Creedon,  housing  expediter,  today 
said  that  the  importance  of  com- 
munity action  as  a  weapon  against 
unauthorized  construction  has  in- 
creased under  the  new  veterans 
emergency  housing  program. 

"The  use  of  a  simple  permit  sys- 
tem instead  of  the  priorities  system 
for  future  authorizations  and  relax- 
ing certain  other  building  controls 
have  not  affected  the  most  impor- 
tant governmental  building  regula- 
tion (VHP-I),  the  construction 
limitation  order."  he  pointed  out. 

He  stated:  "The  continuation  of 
this  order  is  indispensal)le  to  getting 
a  large  volume  of  housing  underway 
this  year." 

# 

SALVAGES  OPnCE 
RECORDS  IN  FIRE 

Jefferson  C.  Sly,  Jr.,  structural 
engineer,  now  is  located  at  680 
Market  Street.  Room  608  (Doug- 
las 7653)  He  was  located  formerly 
in  the  268  Market  Street  building 
which  was  badly  damaged  by  fire 
recently. 

Sly,  who  was  in  Miama,  Fla.,  at 
the  time,  praised  the  work  of  his 
son,  William  T.  Sly,  ex-nfc  with 
the  U,  S,  Engineers  In  the  Solo- 
mons. Knowing  tho  value  of  in- 
struments and  papers  in  the  office, 
he  entered  the  building  with  fire- 
men and  salvaged  much  of  It.  Sly's 
other  son,  Jefferson  C.  Sly,  Jr.,  is 
on  Guam  with  the  navy  engineers, 

DOUGLAS  FIR  MILLS 
HAVE  RECORD  OUTPUT 


PORTLAND— I)(i 
mills  exceeded  six  bi 


las  fir  saw- 
frxit  out- 
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ut   in    1946,  topping  the   1945  total 
y    169  million   feet,  and   supplying 
enough  lumber  suitable  for  housing 
to  build  .100,000  homes. 

Lumber  ToUrA  from  Pacific  north- 
west monnfacturing  p!ant.s  during 
1946  at  the  rate  of  833  railroad  ears 
a  dav.  Production  for  the  year  was 
6,133.409.000  hoard  feet.  In  only 
two  years  before  the  war  and  since 
the  fabulous  20's— in  1936  and  1937 
— has  lumber  production  surpassed 
the  1946  volume. 

#- 


NOMINATE  DIRECTORS 

A  special  meeting  of  members  of 
the  Builders'  Exchange  has  been 
called  for  Wednesday,  Jan.  29.  at 
one  o'clock.  At  that  time  nomina- 
tions will  be  received  for  directors 
of  the  Exchange  during  1947, 
President  H.  N.  Patterson  an- 
nounced. 
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CPA  PERMITS  GRANTED 

BAN  FRANCISCX).  —  The  Civilian 

Productloa  AdminlBtratlon,  E.  F.  Hal- 

leran,  reglooal  director,  1355  Market 

St..  baa  emnounced  the  following  per- 

mlta     punted     for     construction     of 

oommarciar  and   industrial   buildings 

In   tbe   San    Francisco   area: 

HEALTH     CENTER      (for     chronic 

■ick),  1580,000;  DIvlsadero  at  Bush, 

San  Francisco;  owner,  Malmonldes 

Healtb   Center,  1800  Scott   St,  San 

Francisco. 

SHOP     (plumbing),     $4000;     Selma; 
owner,    Bertha    R    Laughlln,    1886 
Sylvia  8t,  Selma. 
laLKINO  BARN.  |9600;  near  Peta- 
luma;  owner,  Lulgi  Terza,  Route  4, 
Box  248,  Petaluma. 
WARSHOUSE  (roofing),  f4S00;  Mis- 
alon  at  Acton,  San  Francisco;  own- 
er, Benjamin  Sand,  2048  Market  St, 
San  Frandaco. 
LAUNDRY      (self-service),       11937; 
Spring  at  Redwood,  Redwood  City ; 
owner,  E  D  Ross,  690  Vine  St,  San 
Jose. 
WAREHOUSE  (glass),  fll.OOO;  Fres- 
no;   owner.   Valley    Glass    Co.  2220 
Inyo  St,  Fresno. 
ADDITION    (to   exchange    building), 
|U)S,000;  1620  Market  St,  Redding; 
owner,  Pacific  Tel  &  Tel,  140  New 
Montgomery  St,  San  Fraaclsco. 
LAUNDRETTE.    fSOOO;     7     Hebbron, 
Salinas;  Joseph  Cava,  695  E  Allsal, 
Salinas. 
BUILDINO    (hay,   feed    and    grain). 
17600;  8170  Castro  Blvd.  Hayward; 
owner.  C  L  Gaube,  2437  Shattuck, 
Berkeley. 
SOFT    DRINK    (distributor).    $9600; 
1st  and  Jackson  St,  Oakland;  own- 
er, Fred   Coon,   325   22nd   St,    Rich- 
mond. 
BUILDING  (auto  and  truck  repairs^, 
|23,0(X>;  Pennsylvania  and  Sonoma, 
Vallejo;   owner,  Al  Toung,  425  So- 
noma, Vallejo. 
BAKERY    (to   complete),    |1200;  6035 
Shattuck,    Oakland ;    owner,   Frank 
Shalinsky,  609  6lBt,  Oakland. 
SANITARY    FACILITIES    (to    meet 
state   requirements),    $4500;    Rlpon ; 
owner,    Meyenberg    Milk    Products 
Oo,  Box  P  Rlpon. 
BUILDINO    (airplane     motor    over- 
hauling), 160,000:  Airport,  Oakland; 
owner,  Pacific  Alrmotlve  Corp,  6265 
San    Fernando,   Glendale. 
GROCERY,  $6000;  San  Bruno;  owner, 
Mrs  Mary  Dagnall.  441  Kcn.<;ington, 
San  Brimo. 
BUILDING    (tire    recapping),    $3000. 
Redwood  Village,  San  Mateo;  own- 
er, C  L  Grimmer,  et  al.  Main  and 
Middlefield,   Redwood  City. 
REPAIR    and    redecorate    hat    shop. 
$8800;    1S21    Washington    St,    Oak- 
land; owner,  Reed  Stores,  Inc..  156 
Montgomery  St.,   San   Francisco. 
COLUMBARIUM.   $11,000;    695  Aras- 
tradero,  Santa   Clara;   owner.  Alta 
Mesa  Imp  Co.,  premises. 
ADDN.    to    elementary    school,    $21,- 
800;    Bumey;    omier,    Mt.    Bump> 
Union  School,  Bumey. 
MFG.  Acetylene  gas.  $47,495;  Fresno 
and  Marengo  Road.  Stockton;  own- 
er,   Llnde   Air   Products   Co.  30   E 
42nd  St.  New  York  City. 
AUTO  repairs.  $8600;  Harbor  and  F. 
Santa   Fe.    Pittsburg;    owner,    Wm 
W.  Winsby.  etal.  621  E.  14th.  Pitts- 
burg. 
FROZEN  food  lockers,   $47,444;  Mill- 
brae:   owner.   John   Trembley,   etal, 
325  El  Camlno  Real.  MllUjrae. 
FURNITURE    store,    $2800;    1225    W. 
San  Carlos,  San  Jose;  owner.  John 
Foglia,  885.  Alameda,  San  Josp. 
RECREATION    center.    $18,500;    Mo- 
desto;  owner.  City  of  Modesto  Rec- 
reation   Commis.sion.    Modesto. 
BUS   LINE    office.    $39,118;    4lh    and 
Perry,   San   Francisco;   owner.   The 
Gray  Line,  Inc.,  965   Post   St.,   San 
Francisco. 
REPAIRS    to    clothing    store.    $5986; 
Hobart   at   Franklin    St..   Oakland; 
owner.  Earl  R.  Llndburg  Co..  Oak- 
land. 
COMPLETE    resUuranl,    $2300;    1100 
S.  Van  Ness  Ave..   San   Francisco; 
owner,  Joe  Cardlnale,  2289  3rd  St., 
San    Francisco. 
WAREHOUSE  for  pipe  and  fittlngr.. 
$10,200;  7th  and  Phelan.  San  Jose; 
owner.   Thaler   Pipe  &    Supply   Co., 
5812    Hollls    St,    Emeryville. 
NURSERY,  seeds,  etc,  $9000;  SoUuio 
and  Ramona,  Albany ;  owner.  Steve 
Plelch,  801  Key  Route.  Albany. 
LAMP  and  novelty  mfg..  $12,000;  DI- 
vlsadero and  Trinity.  Fresno;  own- 
er, Pheley  Art  Novelties,  Pinedale. 


l/2?/47  4 

CPA    Approval    Granted 
Office  Building    (Addn) 

Cost    $240,000 
SACRAMENTO,     Calif.,     Sacramento 

Co.,    1120  N.    St 
Owner — State  of  California,    Division 

of  Architecture,  Anson  Boyd,  State 

Architect,    Public    Works    Building, 

Sacramento,    Calif. 
j'lan.'^   by  owner. 
.\ddltl<  ri  to  Public  Worka  Building. 


1/23/47  4 

Owner    Taking    Bids— Due    Feb    4. 

3   P.    IVI. 
Administration    BIdg.    (Additions   & 

Improvements);  Spec.  92 
SAN  MATEO  CO.,  Culif.,   San  Fraii- 

clflo  Airport. 
Owner  —  City  and  County  of  San 
Francisco.  Public  Utilities  Com- 
mission, Janie.^  H.  Turner,  man- 
ager. City  Hall,  San  Francisco, 
Calif. 
Architect— W.  P.  Day  &  Associates, 
111  New  Montgomery  St.,  San 
Francisco,  Calif. 
Reinforced  concrete  addition  of  two 
wings  to  Korth  and  south  end  of 
p»os*nt  terminal  bldg.,  to  provide 
additional  passenger  facilities,  in- 
cluding offices  for  customs  inspec- 
tors, additional  dining  apace  ana 
restroom   area. 

rianj-  and  .sprciDcatlons  obtainable 
from  (ashler's  office,  6th  floor,  42r 
Mason  St.,  San  Francisco.  Calif.,  up- 
on   depo.sit    of    $10    refundable. 


1/23/47  6 

Plans   Completed 

Project    Held     In    Abeyance     Pending 

More     Favorable     Building 

Conditions 
Medical  Building  and  Store         $60,000 
LOS  GATOS,  Cailf..  Santa  Clara  Co. 

Almendra  and  N.  Santa  Criiz  Aves. 
Owners — Mr.  and  Mrs.  C.  C.  Lotz,  Lo.s 

Gatos,  Calif. 
Architect   —   Charles   E.    Butner.    985 

The     AJameda.     San     Jose,     Calif., 

Harry  Lincoln,  manager. 
Wood     frame     .and     stucco.     Irregular 

.«hnpe,  upproximately   75x60  ft.   on.^ 

and  part  two-story,  to  include  gla.js 

tile    Hi'r",    stone    front,    composition 

roofing. 


ft.  of  floor  space,  concrete  roof, 
steel  sash,  concrete  floor,  painting, 
plastering,  plumbing,  electrical 
work,  partitions,  glasa  and  glazing, 
two  elevators,  forced-air  ventilat- 
ing system. 
Contractor— P.  J.  Walker  Co..  3900 
Whiteside  Ave.,  Los  Angelea,  Calif. 


1/23/47  •  tt 

Plans  In  Progress — Work  Underway 
Department  Store  (Alter  Interior) 
SAN    FTiANCISCO,    Calif.    O'Connor. 
Moffatt     and     Co.,     O'Farrell     and 
Stockton  Streets. 
Owner— Provident   Securities,   Crock- 
er   First    National     Bank    of    San 
Francisco.    Post    and    Montgomery 
Sts.,  San  Francisco,  Calif. 
Architect  —  Ernest  Bom,  730  Mont- 
gomery  St.,   San   Francisco.  Calif. 
Changes  to  Interior. 
Contractor — Mangrum  •  Hoibrook  and 
Elkus.    Fell    and    Gough    Sts..    San 
Francisco,  Calif. 


1/23/47  9 

FWA   Funds   Allotted  In   Amount 
of    $10,600 

Elementary    School  Cost    $275,000 

LITTLETON,    Colo. 

Owner— School  District  No.  6.  A.  A. 
Brown,    Supt.,    Littleton,    Colo. 

Includes  approx.  20  clasarooms  wiUi 
admlnlatraiive,  storage  and  .sani- 
tary facilities. 


1/23/47  •  5 

Plans    In    Progress — FWA    Funds 

Allotted    In    Amount   of   $3100 
CafeteHa  Cost,  $57,300 

STRATHMORE,    Calif.,    Tulare   Co. 
Owner — Strathniore  Un.   High   School 
District.  D.   R.   Llghtner,   Principal, 
Strathmore,    Calif. 
Architect— Ernest    J.     Kump    Co.,     9 

Main   St.,  San   Francisco,   Calif. 
Includes  kitchen,  dining  room,   prac- 
tice   rooms    and    storage    facilities, 
with  4125  sq.  ft.  of  floor  area. 
FWA  advance  planning  funds  have 
been   allotted   to  assist   in    the    prep- 
n ration  of  plans,  according  to  an  an- 
nouncement made  by  Wright  L  Felt, 
Division    Engineer    in    charge    of    the 
Bureau  of  Community  Facilities,   630 
Sansome  St.,  San  Francisco  11,  Calif. 
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1/28/47  •  1 

Building    Pormit   Granted 
Bank  (Add  1-otory)  Cost  $90,000 

SAN   FRANCISCO.    Calif..    430  Cali- 
fornia St 
Owner— Bank  of  America,  California 
A    Stoaomo    Sta.,     San     Francisco,  i 
Caltf.  .-.jTlli 


3/2S/47  '  .3 

Contempated 

Packinq  Plant   (Tomatoes  & 
Veqetables)  Cost    $80.00€ 

DAVI.S.  Calif.  Yolo  Co.  Third  and  f 
Streets  on  the  Roy  Mattley  prop- 
erty. 

Owner.*-  —  Gordon  Gulherson.  Carl 
Becker,  Mc<rris  Carden.  Charles 
Whalev  and  Roy  Mattley,  College 
Park.    Davis,   Cailf. 


:/23/47  •  4.? 

1/23/47  6 

Contemplated 
Store  Building 

CORCORAN,  Calif.,   Kings  County. 

Whitley  and  Norboe  Aves. 
Owners — Ray  Mustain   and  Elmer  C. 

Von  Glahn,  both  of  Corcoran,  Calif. 
Building  to  house  five  stores. 


1/23/47  4 

Contracts  Awarded 

Office    Quarters 

'i.^r■R^MKNTO.     Cal'f..     Saf^ramento 

County.     Depiirtment    of    Vetctans' 

Affair.''.  700  <'\T>Hal   Ave. 
Owner — Stpte    Division    of    Architec- 
ture,   Pub'ic    Works    Bldg.,    Saern- 

n->"nlr>    r'nllf. 
Sta»e    Arehltf'el-    An.oon    Boyd.    Public 

Works    Bl.le..    S.icrnmento.    Calif. 
Alterations    1o   existing  2-story  brlek 

b'liH  nsr    <W)xlfi0i.    Including    stnie- 

turnl     work     anfl     alterations,    new 

psrtitlon.  reflnl.sh   interior  throuRh- 

out. 

'Central    Work 
Contrsctor  —  Lawrence  Construction 

£o..   ?020   V    St.,   Sacramento.   Calif.. 

$114.M6.00 

Plumbinq  Work 
Contractor    —    M.    R.    Carpenter.    90^ 

Front    St..    Sacra.mento,    Calif..   $10,- 

41?rO. 

Hfating    &    Air    Conditioning 
Contractor    —    M.    R.    Carpenter     907 

'•-•"'t    St..  Sacramento.   Calif..   $37,- 

930.00. 

Electrical  Work 
Contrartor  —   Manuel    Joseph.    1020   J 

St.,    Sacramento.    Calif..    $10,21900. 


1/23/47  4 

Contract  Awarded 

Office  Building   Addition 

Cost  $2,000,000 

HUNTINGTON  PARK,  Calif.,  Los 
Angeles  County.  6822  Santa  Fe  Ave. 

Owner  —  Southern  California  Tele- 
phone Co.,  740  S.  Olive  St,  Los  An- 
geles, Calif. 

Plans  by  owner. 

Steel  frame  3-story  and  part  4-8tory 
addition. 

Contractor— p.  j.  Walker  Co.,  3900 
Whiteside  Ave.,  Loa  Angeles,  Calif. 


•     4 


'rrhitprts — ni.s.s  &  Fairweather.  Ho- 
Hirt  Buildi-"-  ''«82  Mnrket  St..  San 
■P-^nrlsro.   C»l!lf. 

Strvt'iro;  TCnciii''"rs — Hall  A  Pre^:- 
noff.  '"■•1  Kecniy  St..  San  Fran- 
cisco, r-alif 

Contractor— Prert  J  Early  Jr.  369 
Pine   St..    S-^n    Francisco,   Calif. 


V/?'^/47  3 

Plans   Nearing  Completion^ 

Warehouse   Addn. 

LOR    ANOETJCS.    Caif      T,o«-     Angeles 

Co,   Corner   11th    and    Sar.ford    Sts 
Owner— Bullocks.  .?O50  Wllshire  Blvd 

Los   Angeles,   Calif. 
Architects    —     Parkinson,     Powelson. 

Brlnev,  Bernard  and  Woodford.  410 

No.    La    Brea    Ave.,    Loa    Angeles. 

Co. 
Relnf.    concrete  3-story   addn.   to   fop 

of  present  8-story  bldg    (200x280  ft  > 

1 /23/47  * 

Work  Just  Started 

Office  and  Laboratory  Building 

Estimated   Cost   $1,500,000 
EL    SEGUNDO,    Calif,    Los    Angeles 

County. 
Owner  —  Standard    Oil    Co.,    605    W. 

Olympic   Blvd.,   Ijon  Angeles.   Calif. 
Knglneer— Donald  R.  Warren  Co..  600 

S.  Flgueroa  St..  Los  Angeles,  Calif. 
Reinforced    concrete,    two-story    and 

basement,   approxlmatel    y50,000  sq. 


1/23/47 

Work    Under  Way 

Doctor's  Office   (Addition)   Cost  $9640 

DINUBA,   Calif..   Tulare    County.   403 

N.  L  Street 
Owner— Lewis  L.  Sellgman,  403  N.  L 

St..  DInuba,  Calif. 
Architect  — H.    Rafael     Lake.    T.    W. 

Patterson   Bldg.,  Fulton  and  Tulare 

Sts.,  Fresno,  Calif. 
Frame  construction. 
Contractor — Guy  L.  Munson,  Route  2. 

Box   529,   DInuba.  Calif. 


1/23/47  8 

Contemplated — Site  Acquired — Con- 
struction Planned  Whan  Materiala 
Are  More  Available 

Sales  and  Service   Building 

MODESTO,  Calif  .  Stanislaus  County. 
Southwest  comer  of  11th  and  F  Sts. 

Owner — Stanislaus  Implement  and 
Hardware  Co.,  526  10th  St.,  Mo- 
desto, Calif. 

Details  later. 


1/23/47  4 

Plans  in  Progress — Owner  May  Have 
Plans  Ready  to  Release  for  Figure* 
About  March  15 
Branch  House  Cost  $360,000 

PHOENIX,  Ariz.,  Maricopa  County. 
Owner — Armour  A  Co..  O.  A.  Ander- 
son, chief  engineer;  L  L.  Ediund, 
design  engineer;  A.  F.  Best,  pur- 
chasing agent ;  J.  M  .LaPointe.  in 
charge.  Union  Stock  Yards.  Chi- 
cago, 111. 
Brick  and  concrete,  2  stories,  con- 
crete slabs  and  floors ;  includes 
offices  and  factory  space,  refrig- 
eration. 

9-10— EDUCATIONAL 
BUILDING 

1/23/47  9 

Owner  Taking    Bids — Due    Feb.  4. 
2    P     M. 

School  Addn.  Cost  $138,000 

YAKIMA.  Wa.«,h.  Wide  Hollow  Ele- 
mentar>-  School. 

Owner — ."^ohool  District  No,  26,  Ver- 
non Lutthans,  Clerk.  Wide  Hollow 
School,    Rte.    4,    Yakima.   Wash, 

Architect—Walter  H,  Rothe,  333  Lib- 
erty Bldg,  Yakima,  Wash. 

1 -story    shop.    1 -story    cafeteria    and 
2-storv    classroom    addition. 
Specif ic.itlrns    obtainable    from    pfv 

flee    of    the    architect    upon    depfflSTf" 

of  $25  00. 


I 


LINE     CO  NSTRU  CTION 

We  contract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Our  Optrations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

Telephone  San  Rafael   5501 


1/23/47  jQ 

State    Public   Works    Board    Proposes 
$56,850,000    Building    Program 
During   Fiscal  Year  Starting  July  1 
Public    Buildings 
CALIFORNIA 

Owner   State    of   California,    Dlvi.9lon 
of  Architecture.  Anson  B(^yd,  State 
Architect,    Public   Works    Building, 
Sacramento,  CaKf. 
Proposal    includes    the    following   al- 
locations to  come  out  of  the  $154  - 
000,00()  postwar  building  fund : 
Univetsity    of    Califbmia,     $12,600,- 
000;    department    of    education.    $10,- 
000,000;    department    of    mental    hy- 
giene, $14,000,000;  department  of  cor- 
rections,  >6,000,00O:    California   Youth 
Authority,      $3,500,000;      veterans' 
home,    $1,750,000:    .state    Capitol    and 
offices,  $5,000,000;  department  of  na- 
tural    resources,     $1,000,000;     depart- 
ment   of    motor    vehicles,     $1,250,000; 
department    of    agriculture.    $350,000; 
miscellaneous    repairs    and    Improve- 
ments,    $2,000,000; 

The  board  also  proposed  an  addi- 
tional $77,000,000  to  meet  increasing 
construction  costs  be  allocated  aa 
follows : 

University  of  California,  $15,000,- 
000:  department  of  education,  56,- 
750,000;  department  of  m^tal  hy- 
giene, $28,750,000;  department  of 
corrections,  $6,100,000;  California 
Youth  Authority.  $3,500,000;  vet- 
erans home.  $1,200,000;  department 
of  finance  for  State  Capitol  and 
other  buildingb,  $7,900,000;  depart- 
ment of  natural  resources,  $1,650,- 
000;    department    of    motor    vehicles. 


$1,708,750;  department  of  agricul- 
ture, $225,000;  state  agricultural  so- 
city,  and  six  district  agricultural 
associations,  $1,750,000,  and  miscel- 
laneous, $2,471,250. 


l/2«/47  9 

Plans   Completed 

Awaiting  Approval  of  Stata  Division 
of  Architecture 

School    (Addn) 

UEDDiNG,  Calif.,  Shasta  Co..  Cy- 
press Sciiool. 

0^\•Tor — Redding  Elementary  School 
District,  Siebert  Stephens,  District 
Superintendent,  Redding,  Calif. 

Architect— J.  Clarence  Felclano,  4O10 
Monteclto  Ave.,   Santa  Rosa,   Calif. 

To  include  4  classrooms,  cafeteria, 
auditorium  and  gymnasium. 


10 


1/23/47 

Final  Plans  in  Progress 

Branch    Library   BIdgs.    (4) 

OAKLAND,   Calif.,  Alameda   Co. 

Owner — Cit>     of    Oakland,    John    F. 

Hassler     (citv     manager),    Charles 

M.     Don     (City    clerk).    City    Hall, 

Oakland.   Calif. 
Architects — Miller  &  Wamecke,  Fin- 

aticial  Center  Bldg.,  Oakland,  Calif. 


1/23/47  ^  9 

Plans    In    Progresa 

School    (Alter)  Cost   $5,000 

WINTERS,  Calif.,  Yolo  Co.  Old  High 
school    building. 

Owner — Winters  High  School,  Edgar 
SnoW,    principal,   Winters,    Calif. 

Architects-Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Involves  cutting  down  side  walls  of 
old  building  gutted  by  fire  in  1943 
to  a  point  where  remaining  sec- 
tions can  be  used  in  contemplated 
rebuilding  program. 


1/23/47  9 

Master    Plan    Completed    and 
Submitted   to  School    Board — 
Application    Filed   For   FWA   Fund* 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprise  10930 


From  other  exchanges 
TWinoaks  3622 


1 
2 
3 

4 
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NEW    Improved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 


NEW  "Shovel  Action"  BUCKET 

A  full  It).id  .  .  .  plus!  No  more  ramming  into  stock  pile.  Simply  case 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  . .  easier 
on  the  mnchine  .  .  .  faster,  fuller! 

HAND  LEVER  CONTROL 

Two  hand  levers  at  operator's  fingertips  give  positive,  flexible 
control  of  bucket  action.  No  more  trip  rope  and  "shock  dumping" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  discharged  from  very  top  of  rack.  (Up  to 
8  ft.)  Partial  loads  can  be  discharged  by  closing  bucket  at  any 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  ground!  New 
c-.iintcr  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmobile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved   double  sheaves   and<  mechanical  improvements  give   en- 

lir^'^  "r.'*'  <^°"^'"**'  *»^  digging  angle.  New  design  of  bucket  means 
NO  spillage  over  rough  terrain. 


MOBILE   .   EFFICIENT    -   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.   .   .   LIFT  FORKS   LOAD.   CARRY  AND  STACK  .   .   .  CRANE 

DOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KEIIoq  3-5225 

Agents  for 

MIXERMOBILE     .     TOWERMOBILE     -     BUGGYMOBILE 

BUILDING  MATERIAL     -     READYMIX  CONCRETi 


jl. 


1«">«aMMWIMMI»< 


WM 


iNlite 


Sahool   Buildinga 

HOLLJ6TER    Calif..    Benito    County 

Owner— Hollistcr  Elementary  School 
District,  C.  C.  Trimble,  superin- 
tendent of  BChoola,  Holllster,  Calif. 

Architect  —  Ernest  J.  Kump  Com- 
pany. 251  Kearny  St..  San  Fran- 
cisco, Calif. 

Includes      new      elementary      school 

.    building 


1/28/47  •   0 

CPA  Approviil  Granted 

Plana  Completed 

School    Building  Cost    $11 2,000 

REDWOOD  CITY,  Calif.,  San  Mateo 
Co.,    Taft    School.    Friendly    Acres. 

Owner  —  Redwood  City  Elementary 
School  District,  Redwood  City, 
Calif 

Architect — Arthur  D.  Janssen,  Aus- 
tin Ave.  and  Patricia  Dr.,  Ather- 
ton,   Cailf. 

Struetural  steel  frame,  fi-ame  an<'. 
stucco,  one-story,  concrete  and  as- 
phalt tile  floors,  includes  six  class- 
rooms, teachers'  room,  offices  and 
toilet    facilities. 


J/2S/47  » 

Working   Drawing*   l/i    Progress 
Elementary  School  Addition 

Cost  1200,000 
SAN    JOSE,    Calif.,    Santa    Clara   Co. 

St.    Joseph's    Grammer    School,    333 

P&rk  JCvo. 
Owner— Roman    Catholic    Archbishop 

of  San  Francisco.  1100  Franklin  St., 

San  Francisco,  Calif. 
Architect— J  .Clarence  Folclano.   4010 

Montecito  Ave.,   Santa   Rosa,   Calif. 
Reinforced    concrete,    two-story    ana 

l>a8emeiit:    includefl    10   classroom.^, 

administrative      offices,      cafeteria, 

kitchen,     music     and      Boy     Scout 


rooms. 


1/28/47  •     » 

Owner  Taking  Bids — Due  Jan.  24, 
1  P.  M. 

Move  and   Reassemble  School 
Buildings 

PORTERVILiE.  Calif.,  Tulare  Co. 

Owner  —  Portervllle  Elementary 
School  District,  J.  D.  Frost,  clerk, 
Portervllle,  Calif. 

Architect— W.  D.  Coates,  704  Helm 
Bldg.,  Fresno,  Calif. 

Move  2  frame  buildings  from  Gard- 
ner Field,  Kern  County,  to  Putnam 
and  Bartlett  school  sites  in  Porter- 
vllle, reassemble  buildings  and  set 
them  on  new  redwood  foundations. 
Specifications   obtainable   from   the 

above  office  of  the  architect. 

1/23/47  ^® 

Low  and  Only  Bidder 

Ubrary  Addition 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  University  of  California  at 
Los  Angeles. 

Owner— Board  of  Regents.  University 
of  California,  405  Hilgard  Ave.,  Los 
Angeles.  Calif.  ,  ».  ^ 

Fabrication,  erection  and  completion 
of  additions  to  Ubrary  bracket  type 
bookstacks,  including  f  r  a  m  in  g , 
stacking,  shelving,  floors,  stairs, 
heating,  etc. 

Low  and  Only  Bidder— Sapp  Con- 
struction Co.,  1825  S.  Beverly  Glen 
Blvd.,  Los  Angeles,  Calif.,  $150,000. 

1/23/47  • 

Plana  In   Progreaa  ».«ft«ftnAA 

Vocational  School  Cost  *}<^^ 

TACOMA.  Wash.  S.   11th  and  O  Sto. 
Owner-Tacoma    School    District,    H. 

R  Goold.  superintendent.  701  S.  8th 

St.,  Tacoma.  Wash. 
Architect— Mock  &  Morrison,  Perkins 

Bldg.,  Tacoma.  Wash. 
Three-story  building. 

i'iJnd^Eleetion  In  Amount  of  1130.000 
Set  for  February  11 

School    Addition  ^      r  , 

PLEASANTON.  Calif..  Alanieda  Co. 
Pleapanton  Elcmentar>'  School. 

Owncr-Pleasanton  Joint  School  Dis- 
trict of  Alameda  and  Contra  Cost.. 
counties.  Board  "f  Trustees  (Wm. 
Mortensen.  A  X.  O"®"!;  »"*^ 'f*!" 
"in    E.    Orloff.    olerkl.    Pleasanton. 

TMi*"addltlonal  classrooms  and  ad- 
ministration   offices. 

Bond*'Elcction  In  Amount  of  $60.00n 
Set  for  February  11 

School    (Additions) 

*T  AvrirnA  and  Contra  Costa  Co." . 
r^Vf  Amadcr  Vallev  HlRb  School 
Calif.    ^I^^Aor  VA\^ey   Joint    Union 

SJ  contra  Co«ta  <:^""»\-,V  «"::.*^ 
of  Trustee.  (Edwin  «   0^1;;"-^J^*>;, 

B  Casterscn,  clerk,  Henr\   Moii  r). 

romSeTorof^'^school     gymnasium, 
^"urge    quonset    hut    to    >\-':^    "^"^ 

and  bu.  garage  and  modernization 

of  home  economic.'  rooms. 

9 
Bend   Election  In   Amount  of  »11B.000 

Set  for  February  25 
School    Addition  _ 

ROSS.    Calif.    Marin    County.     Ro.s» 

Grammar  School. 
Owner— Ross  School  District    (Board 

members:    Dr    W.    Scott    Polland : 


AIR    TAXI 

All  New  Airplanes 

ANY  TIME 
ANY  AIRPORT 

Horn*  field  20  minutes 
from  downtown  S.  F. 

S.  F.  BAY  AIRPORT 

1  Mile  East  of  San  Raf.iel  on 

San  Quentin  Road 

Phone  San  tlafael  47^3 


Louis    H.    Carlson    and    Dudley    F. 
Miller). 
Includes    3     classrooms,    all-purpose 
room  and  extension  of  playground 
facilities. 


1/23/47  9 

Preliminary  Plans  In  Progress — Proj- 
ect Included  in  Bond  Election  in 
Amount  of  $1,085,000  Set  for  Feb. 
25  to  Finance  Elementary  School 
Building  Program 

School    Addition  Cost,  $175,000 

MODESTO,  Calif..  Stanislaus  County. 
Wilson   School,  Wilson   Street. 

Owner  —  Mode^ito  Elementary  School 
District,  Dr.  Aubrev  A.  Douglass, 
Supt  of  Schools,  14th  and  "I"  Sts., 
Modesto,  Calif. 

Architects — Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  Bldg.,  Fresno, 
Calif. 

Additional  classrooms. 


South  Area  School. 
Owner  ^ —  Modesto  Elementary  School 

District,    Dr.    Aubrey    A.    Douglass, 

Supt.  of  Schools,  lith  and  "I"  Sts., 

Modesto,  Calif. 
Architects — Fred  L  Swarta  and  Wm 

G.    Hyberg,    Rowell    Bldg.,    Fresno, 

Calif. 


1/23/47  ,  9 

Preliminary  Plans  In  Progress — Proj- 
ect Included  in  Bond  Election  In 
Amount  of  $1,085,000  Set  for  Feb. 
23  tc  Finance  Elementary  School 
Building  Program 
School   Building  Cost,  $200,000 

MODESTO,  Calif.,  Stanislaus  County. 


1/23/47  .9 

Preliminary  Plans  In  Progress — Proj- 
ect Included  In  Bond  Election  in 
Amount  of  $1,085,000  Set  for  Feb. 
25  to  Finance  Elementary  School 
Building  Program 
School   Addition  Cost,  $40,000 

MODESTO,  Cailf.,  Stanislaus  County. 

Roosevelt  School. 
Owner  —  Modesto  Elementary  School 
District,  Dr.  Aubrey  A.  DouglaB."*, 
Supt.  of  Schools,  14th  and  "I"  Sts., 
Modesto.  Calif. 
Architects — Fred  L.  Swarts  and  Wm 
Q.  Hyberg,  Rowell  Bldg.,  Fresno, 
Calif. 


10 

Medical   Rasearch   Building 

Cost  $36(^000 
LOS   ANGELES,   Calif..   Los  Angeles 

County.     Blanche    May     Memorial. 

4751  Fountain  Ave. 


School  Addition  Cost,  $160,000  j  1/28/47 

MODESTO.  Calif..  Stanislaus  County.  ,  Contract  Awarded 

Ensicm  School,   Coldwell   Avenue. 
Owner  —  Modesto  Elementary  School 

District.   Dr.    Aubrey   A.   Douglass, 

Supt.  of  Schools.  14th  and  "I"  Sts., 

Modesto,  Calif. 
Architects— Fred  L  Swartz  and  Wm.    ^  ^  ^ 

G.    Hyberg,    Rowell    Bldg.,    Fresno,  '  "^®'""^'^*'"   °'   Lebanon  Hospital. 

Calif.  I      <*33    Fountain    Ave.,    Los    Angsiss, 

Addltiona!  classrooms.  Calif. 

Architects     &     Engineers— Albert    C. 

V23/47  g  ,      Martin  &  Associates,  333  S.  Beaudry 

Preliminary   Plans  In  Progress — Proj-  i      A^*     ^os  Angeles,  Calif. 

ect    Included    in    Bond    Election    |n    ■^*<*clate  Architect— Samuel  A.  Marx, 

Chicago.  Ill 


1/23/47  -  « 

Preliminary  Plans  In  Progress — Proj- 
ect Included  In  Bond  flection  in 
Amount  of  $1,085,000  Set  for  Feb. 
25  to  Finance  Elementary  School 
Building  Program 


SUB  ■  BIDS  WANTED 


General  contractors  desiring  sub-bids  oo  any  job  ara  Invited  to  maka  known 

their  requirements   In   this   column.    There  Is   no   charga'^for  this   service. 

High   School,    Modesto,  CalTf.;    Bids   Due    February    10    8-^   p7~mT 
a.   E.  Kahlmann,   2.'51   Kearny   St.,    San    Krancisco    (DOjglas   8023) 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Francisco  (EXbrook  6905, 

M.  A.  Little,  1  Grand  View  Ave..   San  Kranclsco,  Calif.    (VA   7991) 
Moore  &  Roberts,  693  Mission  St.,  San  Francisco   (GArfleld  8579) 
Willis  F.  Lynn  1040  Folger  Ave.,  Berkeley,  Calif.    (BErkeley  6044) 
S.  C.  Giles  and  Co.,  319  Elks  Building,  Stockton  1,  Calif.   (Stockton  3-0469) 
Krbentraut    &    Summers,    696    Pennsylvania    St.,    San    Francisco     Calif 
(ATwatep   2420) 
J^rl^N.  Swenson  Co.,  P.  O.  Box  658.  San  Jose  (BAIlard  2602) 

County   Detention    Home~Sacrame"nto7~Bids~Due   February's, 'l(J  ~a7~M. 
t±.   E.   Itahlmann,   251    Kearny    St,   San   ^'ranclsc-,    (DOuglas   8023 » 
Jas.  I.  blames  Constr  Co.,  911  Russ  Bldg.,  San  Francisco   (EXbrook  6905) 

Bingham  Construction  Company.  Rt.  2,  Box  6976,  Sacramento,  Calif.,  (slib- 
mit  bids  no  later  than  Feb  2nd.) 

Moore  &  Roberts,  693  Mission   St.,   San   Francisco    (GArfiold   8579) 
Stolte    incorporated,    845)    San    L(?andro    SI.,    Oakland.    Calif.,    iTRinadad 
1064) 

Continental  Construction  Company,  1402  Front  Street,  Sacramento,  Cali- 
fornia (SAcramento  3-1973) 

Central    California    Constr.    Co.,    802    Capitol    Wational    Bank    Building, 
Sacramento  (SAcramento  3-6371) ;   Submit   olds  no  later  than  Feb.  2 

KibrtlcultunirFacititles~San  Francisco  Jir.~COlleger^lds'op«n  Jan  a  2:SU 
P.  M.  '      ' 

Robert  L.  Wilson.  427  Bryant  Street,  San  Francisco.  Calif.  (YUkcn  0-2710) 
lienry  Arian  Construction,  4142  Geary  Blvd.,  San  Francisco  (BAview  3170) 
teeter  Sartorio,  262  Clementina  Street,  San  Francisco   (GArfleld  8317) 

Martlnelll  Construction  Company,  44  Mary  Strei,  San  Francisco,  Calif omle 
(GArfleld  8277) 

Stolte   Incorporated,   8451    San    Leandro    St ,    Oakland.    Calif.,    (TRlnadad 
1064)    written    sub-bids    requested   24    hourc    m   advance. 
Carrlco  A  Oautler,  365  Ocean  Ave.,  San  Kranclsco   tJUniper  4-SOSl) 

Motor  Transport  Faoillties7'Btaridaf^~OiPRichmond^t4etrn«ryr  Due  Feb  "  S 
12  Noon 

B.  S.  McKlttrick  Company,   Inc..  610  IGth  St.,0'3ikland    (TWln  Oaks  8070) 
ISwlnerton    A   Walberg    Co.,    226    Buah    Street,    San    Francisco,    California 
(OArtleld  2980) 

ilaaa  &  Rothchlld,  328  Merchants  Elxchange  Bldg.,   San   Francisco    (EX- 
brook 1205) 

James  I.  Barnes  Construction  Co.,  941  Russ  Building,  San  Francisco  (EX- 
brook 6905  or  EXbrook  7054) 

M  A  K  Corporation,  200  Financial  Center  Building,  San  Francisco,  Calif., 
(EXbrook  7«24) 

liarrett  A  Hllp,  918  Harrison  Street,  San  Francisco,  Calif.    (DOuglas  0700, 


Amount   of   $1,085,000   Set   for    Feb 

29   to    Finance    Elementary    School 

Building  Program 
School  Cost,  $175,000 

MODESTO,  Cahf.,  Stanislaus  County. 

Municipal    Airport    Site.    Tuolumne 

Blvd    and  Thrasher  Ave. 
Owner  —  Modesto  Elementary  School 

District,   Dr.    Aubrey    A.    Dougla.ss, 

Supt.  ot  Sohool.1,  14th  and  "I"  Sts., 

Modesto,  Calif. 
Architects— Fred  L.  Swartz  and  Wm 

G    Hyberg,    Rowell    Bldg.,    Fresno 

Calif. 
9  classrooms. 


1/23/47  9 

Preliminary  Plans  In  Progress — Proj- 
ect Included  In  Bond  Election  in 
Amount  of  $1,085,000  Set  for  Feb. 
25  to  Finance  Elementary  School 
Building  Program 

School   Addition  Cost,  $100,000 

MODESTO.  Calif..  Stani.'^laus  County. 
John    Muir   School,   2400   Morris. 

Owner  —  Mf>desto  Elementary  School 
District,  Dr.  Aubrey  A.  Douglass, 
Supt.  or  Solioo!.«,  14th  and  "I"  Sts., 
Modesto,  Calif. 

ArchltectF— Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  Bldg..  Fresno. 
Calif. 

Additional  cla.ssix.oms. 


1/23/47  9 

Preliminary  Plans  In  Progress— Proj 

ect    Included    in    Bond    Election    in 

Amount    of    $1,085,000    Set    for    Feb. 

25    to    Finance    Elementary    School 

Building  Program 
School   Addition  Cost,  $75,000 

MODESTO,  Cal-.f  .  Stanislaus  County. 

Furbank    School.   Pamdise   Road. 
Owner  —  Modcsti)  Elementary  School 

District,    Dr.    Aubrev    A.    Douglass, 

Supt.  of  Schools,  14th. and  "I"  St.i , 

Modesto,  Calif. 
Architects— Fred  L.  Swartz  and  Wm. 

G.    Hyberg.    Howell    Bldg,    Fresdo. 

Calif. 
Additional   classrooms. 


Reinforced    concrete    two-story    and 
basement  class  A  iJOK.116  ft.),  pro- 
viding about    18,000  sq.  ft.   of   floor 
space. 

Contractor — Baruch     Corp.,     flSI     •, 
Flower  St.,  Los  Anasiss,  Calif. 

1/23/47  9 

Plans  in   Progress— FWA  Funds 
Allotted  in  Amount  of  145,750 
High   School   Buildings 
REDONDO   BEACH.  Calif..  Los   An- 
■-^eeles  Count  v.  Redondo  Union  High 

School, 
Owner— Redondo  Union  High  School 
District,    Robert  Russell,    presidant 
of  the  Board  of  Trustees,  Redondo 
Beach.  Calif. 
Architect— Samuel  E.   Lunden,  458  8. 

Spring  St.,  Los  Angeles,  Calif. 
Includes    (1)    new   high  achool  claas- 
room  unit  containing  20  claasrooms, 
floor  area  20,000  sq.  ft.,  cost  |270,- 
000:   (2)   new  admjiilstratlon  build- 
ing   containing    5<n)0    aq.    ft.    floor 
space,  cost  $59,000;  (3)  new  Ubrary, 
10.000  sq.  ft    floor  space,  coat  |162,- 
000;  (4)  new  cafeteria,  10,000  aq.  ft. 
floor   space,  cost   $162,000;    (8)   new 
shop    building    with    floor   area   of 
12,000  sq.  ft.,  cost  $162,000;   («)   new 
15,000  sq.  ft.  gymnaaltim  for  glrli, 
cost    $270,000;    (7)    new    grandstand 
to  seet  5000,  cost  $54,000. 
FWA  advance  planning  funds  have 
been  granted  to  assist  In  the  prepara- 
tion   of  ^plans,    according    to   an    an- 
nouncement made  by  Wright  L^  Felt, 
division    engineer    in    charge    of    the 
IJuieau    of   Community   Facllltlea   of 
the  Federal  Works  Agency,  630  San- 
some St.,  San  Francisco,  Calif. 


1  /'..M/17  3 

Preliminary  PUns  In  Progress — Proj- 
ect Included  in  Bond  Election  in 
Amount  of  $1,085,000  Set  for  Feb. 
25  to  Finance  Elementary  School 
Building  Program 
School    Building  Cost 

>TODF;sTO.  raVt..  Slanlhlnus 

North  Ari-a  Scrhool. 
Owner  - ••  Modesto  Elenrn-ntaiy  School 
District,  Dr.  Awhrev  A.  Dnuglasn, 
Supt.  of  Schools,  Hth  and  "I"  Sts.. 
Modesto,  Calif. 
ArrhltectK — Frod  1..  .Swarf z  and  Wm. 
G.  Hvbteig,  Kuweil  Bldg.,  Fresno, 
Calif. 


t.   $175,000  1 
18  County.  I 


Naval   Reserve  Armory,  Oakland.  Calif.   Bids   Due  January  29,  11   A.  M. 

James  I.  Barnes  Construction  Co..  911  Russ  Building,  San  Frandaco,  Calif. 
(EXbrook  eSOB) 

Menry  Arian  Construction,  4142  Geary  Blvd,  .San   Francisco,   (BAview  3170) 
Willis  F.  Lynn,  1040  Folgcr  Ave.,  Berkeley  (BErkeley  6044) 
Haas  A  Rothchlld,  ^28  Merchants  Exchange  Bldg.,   San   Francisco    (EX- 
brook 1205) 
MIdstate  Construction  Co,  427  Bryant  St.,  San  Franxisco  (YUkon  6-2312 ( 

Stolte,   Incorporated,  8451   San    Leandro   Street,   Oakland.  Calif.,    (TRinada<l 
Charles   MacClowsky,   112   Market   St.   San    Francisco    (Fillmore  6607) 

Wat^r  Filtration   Plant,  Martlnezf  bids  open  Feb.  11,  7:30  P.  M^ 

Butte  Construction  Co..  693  Mission  .St.,  .Sati  Fraicisco   (TUxcdo  2412  and 

EXbrook  8898) 

Central   California   Construction   Company,    116  Erie   St.,   San    Francisco, 

Calif,,  (HEmlock  7926) 
Willis   F.   Lynn,   1040   Fnigcr   Ave,    Berkeley.   Calif.,    (MKHteley   6044) 

Moving  and  Erecting  School  Buildings,  Tureiake.~Calitornia:   Bids  Due  Jan- 
uary 24 

BAR  Construction   Company,   110  Market   Street,'  San   Francisco,  Calif., 
(DOuglas  7516) 

Undercrosslng.  San  Rafael]~bids~  Due~Jan7  2t.~2  P.M 
Carl  N,  Swenson  Co.  P.  O.  Box  .^58,  San  Jose,  Calif.,   (Ballard  J602) 

Cellular  Structurae  FoTsllde^Area,  Vet.  Adm 


1/23/47  •  9 

Owner  Taking  Bids — Due  Feb.  10.2:30 

P.    M. — Prefabricated    Steel    BIdgs. 
SAN    FRANCI.SCO,    California. 
Owner   —   City    and    County    of    San 
Francisco,    bept..of   Public   Works. 
Room  282,  City  Hall,  San  Francisco. 
Citv  Architect— Dodge  A.  Rledy.  Rm. 
265.  City  Hall.  San  Francisco,  Calif. 
Government      iturplus      prefabricated 
steel    buildings    for    use    as    class- 
rooms at   various  school  sites. 
Specifications   obtainable   from    the 
office  of  the  City  Architect  upon  de- 
posit  of  ¥10,   refundable. 


1/23/47  t 

Plans  in  Progress — FWA  Funds 

Allotted  In  Amount  of  $3000 
School  Building  Cost  $80JOO 

ATA8CADERO,      Calif.,      San      Luis 

Obispo  County. 
Owner  —  Ataacadero     Elementary 

School       District.      Trammoll       W. 

Moore,  superintendent,  Ataacadaro, 

Calif. 
Architects— Daniel,  Mann  A  Johnson. 

15  Motta  Bldg.,  Santa  Maria,  Calif. 
Includes  kindergarten  room,  4  class- 
rooms, service  rooms  and  lavatortea. 

FWA  advance  plsjinlng  funds  haTa 
been  allotted,  succordlng  to  an  an> 
nouncement  made  by  Wright  L>.  VmXt, 
division    engineer    In    charge    oC    tha 


HIGHWAY 
EARTH    BORING 

MACHINE 
Rent  •  L«at«  •  Cenfroet 

Minning  ft  Whifiker 

Electrical  Contractors 

375  9fh  Sf.  -  Son  Fronclsco  3 
HEmlock  6148 


Ft.  Miley:    Bids  Due  Feb.  2b 

8451    San    Leandro    St.,    Oakland.    Calif.,    (TRinadad 

696    Pennsylvania    St.,    San    Francisco,    Calif.. 

:-3ldg..    Sin    Francisco, 


2:30  P.  M. 

Stolte    Incorporated, 
10«4) 

Wrbentraut    *    Summers, 
(ATwater  2420) 

Jas     I,    Bamee,   Construction    Company.   941    T^uss 
Calif.,   (EXbrook  6905) 
ConversiofTTf  Bldg.  Into  Apts,  Camp  Stoneman.  Calif.;  Bids  dua February 
13.  2:00  P.  M..  etc. 
B.   A   R.   Constr   Co.,    110  Market   St.,   San   l«*rancl8Co    (DOuglas   7518» 
Charles  MacClowsky.   112   Market   St.,   .San   Francisco    (Fillmore   6d07) 
Krnentraut  A  Summers.  »196  Penn8ylvai)la  at,  San   Francisco   (AT  242'J) 
Oliver  M.   Rousseau,   725  Tchainn    St.,   San   Francisco   (HEmlock   3411) 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWittoaks  6206 

L.    H.   CLAWSON    CO. 

•      INSULATORS  FOR  THE  PACIFIC  COAST 
219  PACIFIC  BUILDING  OAKLAND.  CALIF. 


iRUJin  pniHT  compnnv 

MAKES 

FIHE  PRIHT 

4th  &  Addison  Sts  •  Berkeley  7,  Calif. 
Phone:  BErkeley  3440 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

NORTHERN  CALIfORNIA  DISTRIBUTORS 


GENERAL  m  ELECTRIC 


Air 


Aufomoffc    Heating 
Commercial  Refrigerafion 


2001   PERALTA  ST. 

OAKLAND  7 

TWinoaki  40*6 


112*  HOWARD  ST. 

SAN  FRANCISCO  3 

MArhaf  7S1t 


4> 


I  -I 
I 


m*>f  ■ 
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Bureau  of  Community  l^kollltiM  of 
the  FMem  Woriu  Agency,  680  San- 
eome  St.  Ban  Francisco,  Calif. 


11— 


HOSPITALS 


l/M/47  ji 

Working  Orawlnge  In   Progreee 
Health  Center  Cost  $600,000 

SAN  FRANCISCO.  Calif.,  North  side 
of  Sutter  St.,  ecut  of  Dlvisadero. 
100  ft  by  a  depth  of  275  ft.,  extend- 
ing through  to  Bush  Street,  in  the 
Immediate  vicinity  of  Mount  Zion 
Hospital. 
Owner  —  Malmonldes  Health  Center 
for  the  Chronic  SicJ<,  Ben  P.  Lillen- 
thal,  preaident  1600  Scott  St..  San 
Francisco.  Calif. 
Architects— Mendelsohn.  &  Hill.  627 
Commercial  St.  San  Francisco. 
Calif. 

Members  of  the  Maimonides  build- 
ing committee  are:  Joseph  M.  Bran- 
ten,  chairman ;  B.  P.  Ullenthal,  Sam- 
uel Jacobaon.  Newton  Bisslngcr.  Al- 
fred Karp.  Milton  Meyer,  Charles  M. 
Wollenber. 
Reinforced  concrete.  8  storiea 

12-13— INDUSTRIAL 
BUILDINGS 


1/3S/47  12 

Fire  Le«« 

6UNNTVALB.  Calif.  Santa  Clara 
Co. — Fire  recently  destroyed  the 
Hubbard  and  Byard  Lumber  Co. 
plant  (W.  L.  Hubbard  and  R.  E. 
Byard  co-o»vner8),  114  So.  Murphy 
Ave.,  FTunnyvale.  Calif.,  with  loss  es- 
timated at  $25,000. 


1/28/47  12 

FWA    Funds   Allotted   in    Amount 
of   $31,600 

CreaitMry   A   Dairy   BIdg.    Etc. 

Cost  99SO.00O 

LARAMIE.    Wyo. 

Owner — University  of  Wyoming,  Fay 
B.  Smith,  Comptroller  and  Secre- 
tary,  Laramie,  Wyoming. 

Includes  creamery  and  dairy  bidg., 
remodeling  of  Bookstore  and  Mech- 
anic Arts  and  Old  Main  BIdgs.,  and 
an   addition   to  Knight  HalL 

1/23/47  12 

Construction   Started — Ground  { 

Broken 

Sawmill   (new) 

SUSANVILLE.  Calif..  Lassen  Co..  14 
acre  site  2  miles  east  of  Susanville. 
on  Susanville-Reno  highway  ad- 
Joining  the   Mallery    ranch. 

Owner  —  Susanville  Logging  Com- 
pany. Sam  Dotson.  W.  B.  Barboe 
and  Sherman  Rca,  partners.  Susan- 
ville. Calif. 

Modem  diesel-powered  plant  with 
capacity  cut  about  40.000  feet  dally. 
A   2^ -acre    mill    pond    Is    already 

completed. 

3/23/47  12 

Fire    Leee    Owner    Will    Rebuild 

Immediately 

ARCATA,  Calif..  Humboldt  Co.— 
Fire  recently  destroyed  the  Berg 
Lumber  Company.  J.  Berg,  owner, 
at  Areata  with  damage  estimated  at 
170.000.  

1/23/47  12 

Fire  tose  _  «       « 

ORANGE,  Calif.,  Orange  Co.— Fire 
recently  damaged  a  packing  house  of 
El  Modena  Citrus,  Inc..  E.  La  Veta 
Ave.,  Orange  (80),  with  an  estimated 
loss  of  1200.000  to  the  plant  and  Its 
equipment.  The  plant  is  owned  by 
Victor  C.  Anderson,  Laguna  Beach, 
Calif.  

1/28/47  13 

Preliminary  Plane  In  Progreee — Con- 
sulting Engineer  Will  Take  Further 
Action   Shortly 

Radio  Studio*  and  Transmitter 

Buildings  (6)         Total  Cost  $250,000 

LOS  ANGELES,  Calif.;  BOSTON. 
Maae.;  NEW  YORK  CITY;  ST. 
LOUIS.  Mo. ;  CHATTANOOGA, 
Tenn..   and    PHILADELPHIA,    Pa. 

Owneiv-Intematlonal  Ladles'  Gar- 
ment Workers  Union,  1710  Broad- 
way, New  York  City. 

Architect— Dlegert  ft  Yorkes.  3203  O 
St   NW..  Washington,  D.  C. 

Consulting  Engineer— Wilmotte  Lab- 
oratory, Inc.,  236  W.  66th  St.  New 
York  City,  and  1460  Church  St  NW.. 
Washington,  D.  C. 

Details  later. 


Northeast  comer  lltb  and  F  Sts. 
Owner— Andrews    Motor    A    Electric 

Works.  Frank  Andrews,  owner,  631 

11th  St..  Modesto,  Calif. 
Architect— Private  plans. 
Tile,  one-story.  60x80  ft 

1/23/17  1* 

Plan*  Nearlng  Completion — Owner 
Will   Release   Plans  for  Figure*  to 
General  Contraotor*  About  Mar.  IS 

Sausage  Processing   Plant 

Cost  $400,000 

PORTLAND.  Ore.,   Multnomah  Co. 

Owner — Armour  A  Co.,  O.  A.  Ander- 
son, chief  engineer;  L.  L.  Edlund. 
design  engineer:  A.  F.  Ben.  pur- 
chasing agent.  Union  Stock  Yards. 
Chicago,  111. 

Brick  and  concrete.  2  stories,  $0x130. 
concrete  floors  and  slabs;  Includes 
steam  heating,  vitrified  brick  floors, 
tar  and  gravel  roofing. 

1/28/47  12 

Plans  Completed— 4tart  About 
March  1 — CPA  Approval  Granted 

Cracking   Plant   (Completion) 

Cost  $2*7,406 

EA£T  CHICAGO,  Ind..  Lake  County. 
3500  Indianapolis  Blvd. 

Owner— Sinclair  Refining  Co..  Rich- 
ard O.  Amer.  general  superintend- 
ent In  charge;  R  B.  Greenburg, 
resident  engineer,  both  86(X>  India- 
napolis Blvd..  East  Chicago.  Ind. 

Engineer — Private  plems  by  general 
contractor. 

Contracton— C.  F.  Braun  Co.,  1000  S. 
Fremont  Ave.,  AJhambra,  Calif.,  and 
D.  E.  Kelly,  superintendent  at  site, 
3S00  Indianapolis  Blvd.,  East  Chi- 
cago, Ind. 

14-17~-PUBUC  BLDGS. 

1/23/47  1' 

Plans    Nearlng    Compretion 
Fire   Houses    (4)  Cost    $120,00C 

OAKLAND.  Calif..  Alameda  Co, 
Grove  and  38th  Sts..  7th  and  Lin- 
den; 88th  Ave.,  and  Thermal  St. 
and  56th  Ave  and  MacArthur 
Blvd. 
Owner— City  of  Oakland.  John  F 
Hassler  (city  manager) ;  Ch&s.  M. 
Don  (city  clerk),  City  Hall.  Oak- 
'     land,  Calif. 

Architects    —    Malcolm    D.    Reynolds 
and    Loy    Chamberlain.    3833    Pied- 
mont Ave..  Oakland.  Calif. 
1 -story   frame  and   stucco. 

1/23/47  •     15 

To  Prepare  Plans 

Fire  House  Approx.  Cost  $100,000 

SAN     FRANCISCO,     Calif.     Oakdale 

and  Newhall  Sts. 
Owner  — City    and     County    of     San 

Francisco,   Roger   Lapham.    mayor. 

City  Hall.  San  Francisco.  Calif. 
Architect— William    Mooser    Jr..    261 

Keamy  St.,  San  Francisco,  Calif! 

1/23/47  •     15 

Architect  Authorlred  to  Appoint 

Commission  of  Five  Arohlteot*  to 

Assist  In  Preparation  of  Plans 
County  Administration  Building 

Cost  $1,000,000 
SAN   JOSE.   Calif..  SanU  Clara  Co. 

Site  undetermined. 
Owner- County  of  Santa  CTlara  Board 

of    Supervisors,    c/o    county    clerk. 

Courthouse.  San  Jose.  Calif. 
Architect  —  Ralph     Wyckof  f,     Santa 

Clara   and  Market   Sts..    San    Jose, 

Calif. 

The  architects  will  work  In  concert 
with  the  San  Jose  and  County  Plan- 
ning commissions  and  Santa  Clara 
County  Council  on  Intergovernmental 
Relations  in  developing  recommenda- 
tions for  the  type  of  building  which 
will  fit  into  a  projected  co-ordinated 
grouping  of  county,  city,  federal  and 
state  offices. 


Church,  Rev.  Mary  McKee  Chester 
and  ^v.  Joseph  Chester,  c/o  Con- 
gregational Church,  2700  L  St.,  Sac- 
ramento, Calif. 

Architect— Harry  J.  Devlne,  1012  Jay 
St..  SSicramento,  Calif. 

Includes  chapel,  sanctuary,  large  as- 
sembly ball,  four  all-purpose  rooms, 
gymnasium,  manual  training  cen- 
ter and  swimming  pool  to  be  con- 
structed In  units. 


Don   (city  clerk);   City  Hall.   Oak- 
land. Calif 
Architect    —    F.    H.    Slocombe.     1463 
Trestle  Glen  Road.  Oakland.  Calif. 
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1/23/47  •  10 

Preliminary    Plans    In    Progress- 
Site  Acquired— Synagogue 

BERKELEY.  Calif..  Alameda  Coun- 
ty.   Arch  and  Vino  Streets. 

Owner- Temple  Beth-El,  Rabbi  Jos. 
Glttln,  2727  Channlng  Way.  Ber- 
keley. Calif, 

Architect  —  Michael  Goodman.  2161 
Shattuck  Ave.,  Berkeley.  Calif. 


20.21— SOCIAL  A  RECREA- 
TlOrf  AL  BLDGS. 

1^23/47  •   2r. 

tow  und  Only  Bidders 
Merry-Go-Round  Painting  and 

Repair  Cost   $15,967 

SAN     FRANCI.9CO.     Calif..     Fleish- 

hacker    Playfield. 
Owner — Park  Commission   of   City  & 

County    of    ban    Francisco.    Gerald 

J.      Linares,     Secretary.      McLaren 

Lodge.     Golden     Gate     Park,     San 

Francisco,   Calif. 
Plans  by  owner. 
I.rf)w    Bidder    —    Antone    Petersen    & 

Sons.    2758    San    Bruno    Ave..    San 

Francisco,  Calif.,  $15,967;  alt  $1290. 

Other  bids  Jan.  21  were: 

Wm.    Martin,   San    Francisco,    $16,- 
167;    alt    $1760, 

Henry  Arian  Constr  San  Francisco, 
$16,470;    alt    $2022; 

Adam  Arras  &  Son,  San  Francisco. 
$18,985;    ult    1150; 

Mid.=;tate  Constr.  Co.,  San  Francis- 
co. $24,360;  alt  $3107. 


1/23/47 

Plans  In   Progress 

Recreation  Center    .        Cost  $363,500 

SAN  FRANCISCO.  CaUf.  40th  Ave. 
and  Pacheco  Street 

Owner  —  City  and  County  of  Skn 
Francisco.  Dodge  A.  Rledy.  Depart- 
ment of  Public  Works.  City  Hall, 
San  Francisco,  Calif. 

Architect— William.  G.  Merchant,  67 
Post  St,   San   Francisco,  Calif. 

Includes  large  gymnasium,  swimming 
pool,  small  theater,  clubrooms  and 
offices,  32,500  sq.  ft.  of  floor  space. 


Residence  Eventual    Cost    $50,000 

NEVADA  CITY.  Calif..   Nevada  Co. 

Owner — E.  E.  La  Boyteaux,  %  Archi- 
tect 

Architect— Chas.  E.  Butner,  $85  me 
Alameda,   San   Jose.  Calif. 

Wood  frame  with  shake  roof,  to  In- 
clude 8  rooms  and  4- room  guest 
house. 

Contractor— T.  W.  Reynolds,  P.  O. 
Box    541.    Nevada    City,    Calif. 


22-26— RESIDENTIAL 

BUILDINGS 

1/2.V47  26 

Construction    Started — Owner 
Awarding  Separate  Contracts 

Residences  (71)  Cost  $7,000  ea. 

NEAR  SAN  PABLO,  Calif.,  Contra 
Costa  County.  "Santa  Rita  Acres" 
on  the  San  Pablo  Dam  Road. 

Owners — Adams  &  MacLeod.  Rich- 
mond Lumber  Company,  Grant 
Road,    Richmond.    Calif. 

Plans  by  owners. 

Contractor— Owner  will   build 
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1/23/47 

Plans  Completed 

Owner  To  Ask   Bids   Soon 

Society  Hall  (Repair  Fire  Damage) 
Aprox.   Cost   $15,000 

SAN  FRANCISCO,  Calif.,  Comer 
Wavely  and  Clay  Ste. 

Owner— Gee  Family  Association,  c/o 
Architect 

Architect  —  Francis  Lai  Chlnn,  622 
Washington  St..  San  Fijanclsco. 
Calif. 

Repair  work  includes  masonry,  plas- 
tering, asphalt  tile,  plumbing,  new 
tar  and  gravel  roof. 

1/23/47  20 

Plans   Nearlng  Completion 

Swimming  Pools  (4)  Cost  $100,000  ea. 

OAKLAND,  Calif..  Alameda  Co.,  Vi- 
cinity of  Technical  High  School; 
old  MCClymonds  High  School  on 
Filbert  St.,  Castlemont  High  School 
and  Oakland  High  School. 

Owner— City  of  Oakland,  John  F. 
Hassler  (city  manager) ;  Chas.  M. 
Don  (city  clerk).  City  Hall.  Oak- 
land, Calif. 

Architects— Will  G.  Corlett  and  Ar- 
thur W.  Anderson,  Bank  of  Ameri- 
ca  Bldg..   Oakland,   Calif. 

1/23/47  20 

Plans   Nearlng  Completion 

Swimming     Pool  Cost     $120.U00 

OAKLAND.  Calif..  Alameda  Co.  City 
Corp.  \ard  No.  2,  4661  Foothill 
Blvd.,   near   Fremont    High    School. 

Owner  -City  of  Oakland.  John  F. 
Hassler  (city  manager) ;   Chas.   M 
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1/23/47 

Contemplated 

Summer  Resort  Cost  $50,000 

SANTA   CRUZ   MOUNTAINS.   Calif.. 

Santa   Clara  County. 
Owner   —    Robert    W.    Ames    (owner 

Anves     Studio,     {Aortography)      116 

University  Avenue,   Palo  Alto.  Cal. 
Construction    planned    In    vicinity    of 

owner's  private   airfield. 


1/23/47  2« 

Construction    Started — Foundations 

Laid  For  First  Four  Home* 
Residencee   (204) 

SAN  LEANDKO.  Calif..  Alameda  Co. 
Tract  No.  777  In  the  triangle  form- 
ed by  the  projected  E^ist  Shore 
Highway,  the  Southern  Pacific 
tracks,  and  San  Leandro  creek  to 
the  north  of  Davis  St..  at  the  end 
of  Warden  Ave. 
Owner — Dr.  C.  P.  Pond  (owner  Ster- 
ling Homes.  Inc..  )  114  Garcia  8t, 
San  Leandro.  Calif. 
Architect— F.    H.   Slocombe,   433  14th 

St..  Oakland.  Calif. 
Engineer — Ralph  Cotter  and  Associ- 
ates. 3124  E.  14th  St..  Oakland.  Cal. 
Frame    and    stucco,    one-story,    two 
and     three     bedrooms,     recreation 
area,    large   market   and    six   other 
stores. 
Contractor^— Owner  will   build. 

As  previously  reported.  Heftfey- 
Moore  Company.  344  High  St.  Oak- 
land, Calif.,  awarded  contract  for  the 
street  work. 


29 
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1/23/47 

Preliminary    Plans   Completed 

Residence 

OAKLAND,    Alameda   Co. 

Owner — Wayne    Davis,    %    Architect. 

Architects  —  Malcolm  D.  Reynolds 
and  Loy  Chamberlain,  3833  Pied- 
mont   Ave.,    Oakland,    Calif. 

Wood  frame  and  stucco,  to  Include 
three  bedrooms,  one  bath  and  base- 
ment. 


1/23/47 

Construction   Started 

Residences  (87) 

LOS  ANGELES,  Calif.,  Los  Angeles 
Co.  Bet.  Manchester  and  Kenne- 
bec Aves.  in  Westchester  Area 

Owner— C.  &  M.  Homes,  7825  So. 
Western    Ave.,    Los   Angeles.   Calif. 

Frame  and  stucco.  3-bedrooms  each. 

Contractor — Owner  Will   Build 
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1/23/47  •    24 

Working    Drawings    In    Progress 

Residence 

ORINDA.    Calif..    Alameda    Co. 

Owner — Dale   Nelson  c/o  architect. 

Architect — Maicolm  D.   Reynolds  and 

Loy    Chamberlain.     3833     Piedmont 

Ave..  Oakland,  Calif. 
Wood    frame,    one-atory,    six-room. 


18-19— REUGIOUS  BLDGS. 


12 


1/23/47 

Contract  Awarded 

Chemical  Processing  Plant 

Cost  $4,000,000 

SEARLES  LAKE.  Calif..  San  Ber- 
nardino County. 

Owner— American  Potash  &  Chemical 
Co..  809  8.  Grand  Ave..  Los  Angeles, 
Calif. 

Plans  by  owner. 

Includes  npeclaliscd  equipment  for 
extracting  soda-ash  and  borax  from 
secondary  brine  of  lake. 

Cer^raotor — Fluor  Corp.,  Ltd..  2500 
Atlantic  Blvd..  Los  Angeles,  Calif. 


1/23/47  13 

Plans  In  Progress    Censtructlon 

Planned  Soon 
Shop  Cost  $12,000 

MODESTO.  Calif.,  Stanislaus  County. 


1/23/47  •     19 

Contemplated — Site  Being  Acquired 
Chapel  Cost  $100^000 

SAN   MATEO,   CTalif.,  San   Mateo  Co. 

Two-acre   site  at    Borel  and   Park 

Aves. 
Owner — Church    of    Jesus    Christ    of 

Latter     Day     Saints,     c/o     Bishop 

Stanley    S.    Glbbs.    818    W.    Grant 

Place.,  San  Mateo,  Calif. 
Architect— Not  selected. 
Chapel  to  seat  approximately  500. 

1/23/47  •     1» 

Plans   Completed — Stsrt    of   Con- 
struction  on    inltlsl    Unit   Expected 
Within   Six   Month* 

Church 

SACRAMENTO,  Calif.,  Sacramento 
County.  Three-acre  site  at  North- 
rup  and  Sewall  Aves. 

Owner  —  Sierra  -  Arden    Community 


1/23/47  23 

Plans    In     Progress — Painting     Upper 

Floors  Completed 
Hotel    (Remodel)     Est    Cost    $200,000 
SAN    JOSE,   Calif.,    Santa   Clara  Co.. 

St.    Clair    Hotel,     San    Carlos    and 

Market  Sti<. 
Owner — P.   J.  Dee,   %   Architect. 
Architect    —    Chas.    E.    Butner,    985 

The   Alameda,   San   Jose,   Calif. 
New    cocktail     lounge,     coffee    shop. 

dining    room    and    kitchen.    General 

work  to  include  air  conditioning. 
Psinting     Contractor— G.     E.     Lenzen 

Co..    137    East    San    Antonio.    San 

Jose.  Calif. 


1/23/47  '  24 

Working    Drawings    In    Progrei 

Construction  of  Guest   House 

Just   Started 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project 

1-23—  8 :00  P.M.— Shop  Building  Portervllle 


Noted  In  Issue 
U-81 


ENGINEERING  PROJECTS 


FLOORING 

f»  IB  X  2  STRIP  KILN  and 
DRIED  EASTERN  OAK 

CsrIoad  tots  Only 

SAN    tEANDRO.   CAtlF. 

Phone  days  ....  SWeetwood  1922 

Phone  evenings    .  SWeetwood  3433 


National  Expansion  Joint  Coe 

Mmaafmttwfr  aarf  Dhfrlkator 
nut  lOARO  — MLT.SIDID  ASPHALT  AND 
MiWOOD  IXPANSION  JOINT  PILLIRS 

OMrlbwHr 
MARVIL-KQTI— Caacrvto  CaHa«  Campoaad 

SIAIX— Ixpaulaa  Jaiaf  Saaliaf  Canpoaad 

Caiapflat  wffk  P*dM^  SpacMcotleas  SS-P>33« 

FOR    CONCmTE    CONSTRUCTION 

m  S«v«Btli  StTMt         Uad*rblN  7172        Saa  Praacltca  3.  Calif. 


i-23 —  2 :00  P.M.— Levee     Construction    Feather  River  1-  t 
1-23 —  2:00  P.M. — Repairing  Fender    L.ines  and  Comers 

San  Francisco  1-17 

1-23 —  2:00  P.M.— Gas  Main                    Benlcla  1-  • 

1-23 —  2:00  P.M. — Traffic    Signal   System     Los  Angeles  County  12-31 

1-23—  2:00P.M— Gas  Main                    Benlcla  1-14 
1-23— 10:00  A.M.— Surfacing  and   Bridge    Colorado  Project. 

Boulder  County.  Colo.  1-18 


1/23/47 

Construction  Will  Start  Soon 

Residences    (20)  Cost    $150,000 

LOS  ANGELES,  Calif..  Los  Angelen 
Co.  14,000  blotk  on  Sayre  St.,  Bea- 
ver St.  and  Bordon  St,  Van  Nuys 
District. 

Owner— Garel  ic  Labby,  14008  Ven- 
tura Blvd.,  Sherman  Oaks,  Calif. 

Frame  anl  stucco,  6- rooms  eacsh. 

Contractoi^-Owner  Will   Build 
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1/23/47 

Construction    Started 

Residences  (200) 

CHTNO,    Calif..    San    Bernardino   Co., 

Comer  12th  and  D  Sts. 
Owner — Chino  Gardens   Inc.,  Herbert 

Ketell.     President,     Chlno,     Calif. 
'Pumlcrete"    homcLi    of    6   and    6  and 

7  room.s    (2  and   3  bedrooms) 
Contractor — Ketell    Constr.    Co.,    6200 

Franklin    Ave..    Los    Angelee,   Calif. 

1/23/47  •   aa 

Low  arid  Only  Bidders 
Oermltorlee  (Dismantle  and  Re-ereot) 

Cost  $11,956 
SAN  FRANCISCO,  Calif.  Civic  Cen- 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


"1-23—  2 :00  P.M.— Structural  Steel      Cascade.  Idaho  12-19 

1-23—  2 :00  P.M.— Fabricated  Structural  Steel     Yuma.  Arts.  12-19 

1-23—  2 :00  P.M.— Stairs  and  Railings  Central  Valley  Project  1-  2 

1.2a—  2 :00  P.M.— Steel    Conduit    and  Fittings        Davis  Dam.  Ariz.  1-17 

1-23—  2:00  P.M.— Radio  Tubes              San  Francisco  1-13 


LUM_BER 

ALUMINUM 

GARAGE    DOORS 

Olid 

CORRUGATED 

ALUMINUM    SHEETS 


PANELS 

Af  Osr  New  Homa 

1994   OAKDALE   AVE. 

Cor.  Raakia  St. 

Pfcon*  ATwaf«r  4180 
JBf  PERSON'S 

GREATER  CITY 
LUMBER  CO. 


Building  Contractor 


BETTER  HOMES      COMMERCIAL       INDUSTRIAL 


Cosf  Plu%  or  f  •€  Only 


HEAVY  CONSTRUCTION    EQUIPMENT  AVAILABLE 


2009  SHATTUCK  AVE.  ,„  Infor.aflon  Co/I 

BERKELEY    4.    CALIFORNIA  Fhone  THornwall  9743 
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ter.  Dormitories  A  and  K. 
Owner  — City    and    County    of    San 

Francisco,    Department    of    Public 

Worics.    Room  282    City   Hall,    San 

Francisco,  Calif. 
City  Architect— Dodge  A.  Rledy,  Rm. 

206  City  Hall,  San  Francisco,  Calif. 
Low    Bidder- Robert   McCarthy,    1080 

Klrkham  St.,  San  Francisco,  Calif., 

111,956. 

Henry  Arian  Construction  Co.,  San 
Francisco,  at  313,966,  submitted  only 
other  bid  January  22. 
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1/23/47 

Contract   Awarded 

Residence  Cost  |9,S0C 

OAKIaAND,  Calif.,  Alameda  Co.,  6935 
Colton    Blvd. 

Owner — Edward  F.  James,  6935  Col- 
ton Blvd.,  Oakland.  Calif. 

Architect — John  Davis  Wagenet,  157fc 
Femwood    Drive,    Oakland.    Calif. 

FYame,    l-story.  5   rooms. 

Contractor — Chopin  A  WKitson.  1990 
MounUin    Blvd.,  Oakland,  Calif. 


1/23/47  25 

Construction  to  Start  Immediately 
Residences  (107)  Cost  $1,200,000 

AL.TADBNA,  Calif..  Los  Angeles  Co. 
Marathon  Rd.,  Wapello  St..  Ray- 
mond Ave.  and  Bellalre  Dr. 
Owner  —  Foothill  Construction  Co.. 
8206  Mt.  Curve  Ave.,  Altadena, 
Calif. 
Frame   and    stucco,    three    bedrooms 

each. 
Contractor — Owner  will  buHd. 


1/23/47  25 

Construction  to  Start  Immediately 
Residences  (70) 
WHITTIER,  Calif.,   Los   Angeles  Co. 

Danbrook.  Foxley  and  Dunton  Drs.. 

off  Santa  Fe  Springs  Rd. 
Owner— Whittier    Park   Estates,    1821 

W.   Whittier  Blvd.,   Whlttler,   Calif. 
Frame    and    stucco,    two    and    three 

bedrooms  each. 
Contractor— Owner  will  build. 


1/28/47  •  24 

Owner  Taking    Bide— Due   Feb.  11.  2 

p.  M. — Superintendent's   Residence 

and  Garage 
REDDING,     Calif.,     Shasta     County. 

Division  of  Fish  and  Game. 
Owner— State  of  California,   Division 

of  Architecture,  F\iblJc  Works  Bldg. 

12th  and  N  Sts..  Sacramento,  Calif. 
State  Architect- Anson  Boyd.  Public 

Works    Bldg.   Sacramento,    Calif. 
Wood    frame,    l-story,    wood    siding, 

■hlBgla   roof,   wood   sash,    1466   sq. 

ft.  of  floor  area. 
Alternate  bids  arc  required  for  sub- 
stituting stucco  for  exterior  finish. 

Specifications  obtainable  from  the 
above  office 

1/31/47  25 

Construction  Scheduled  to  Begin 
This   Month 

Residences  (513)  Cost  $4,000,000 

TACOMA.  Wash.  West  Moorland  Ad- 
dition. 

Owner— Corliss  Investment  Co.,  Prov- 
ident Bldg.,  Tacoma.  Wash. 

Architects— Lance,  McGuIre  A  Muri, 
319  S.  7th  St..  Tacoma,  Wash. 

One  and  l>4-story.  4  to  5  rooms. 

Contractor — C.  F.  Davidson  Co.  Prov- 
Idsnt  Bldg..  Tacoma,  Wash. 

1/28/47  26 

Lew  and  Only  Bidders 

Finish   Floors  snd   Paint  Houses; 
Spec  .1594  Cost  »13.0«) 

HUNGRY  HORSE  PROJECT.  Mon- 
tana. (Sovemment  Camp,  about  8 
miles  east  of  Columbia  Falls. 

Owner— U.  S.  Bureau  of  Reclamation, 
P.  O.  Box  710.  I^lispell.  Mont. 

Plans  b  yenglneering  department  of 
owner. 

Finishing  of  floors  and  painting  of 
50  prefabricated  houses,  including 
applying  one  coat  of  paint  to  all 
exterior  wall  surfaces  and  to  all 
Interior  wall,  celling  and  woodwork 
surfaces  (a  first  or  priming  coat 
of  paint  has  already  been  applied 
to  the  exterior  walls  and  to  the 
Interior  woodwork*,  and  sanding, 
filling,   sealing  and   waxing  floors. 

Low   Bidder— Puget   Sound  Painters, 


ALUMINUM 

Immtdiale  Delivery 
23 Va    «««9«   cermgofad  •baatt 

far  roafliif  and  siding. 

IV4"  CorrM«a>ioii  meoa*  added 

stra««tli! 


«'   R    2«'— #2.10 

10'  «  2t'—$^.'i0 


%'    %    26-— «2.«0 
12'   K    26-— #4.20 


Special  Prices  for  Quantity  Buyen 

CLIVILAND  WtlCKINO  CO 

2t00   Tklrd   S«.  VAIaacifl   4977 


Inc.,  1915  6th  St.  S.,  Seattle,  Wash., 

$13,090. 

Other  bids  January  15  were: 

Fred  Hartnett.  Casper.  Wyo..  |13.- 
460. 

Industrial  Painters.  Tacoma,  Wash., 
113,990. 

H.  P.  Nelson.  Helena,  Mont,  |14,760. 

Lewis  Construction  Co.,  Seattle, 
Wash.,  $14,980. 

Arthur  H.  Nelson  .Great  Falls. 
Mont.,  $18,750. 

Gamble  Skogmo  Store  No.  1234, 
$19,690. 

Western  Painting  Co,  Helena, 
Mont..  $21,617.50. 

Bell  Better  Decorating  Service. 
Chicago,  111.,  $23,420. 

Vic  Lindstrom,  Los  Angeles.  Calif.. 
$26,550. 

Paul  Stromqulst  &  Sons.  Inc..  Du- 
luth,  Minn.,  $38,700. 

Bids  were  also  received  from  the 
following  two  firms  but  too  late  for 
scheduled  opening:  Joseph  Mander- 
field  Co.,  Mankato.  Minn.,  at  $22,000, 
and  U.  S.  Improvement  Co^  Des 
Moines.  Iowa,  at  $16,209. 


28^0.MISCELLANEOUS 
BUILDINGS 


1/23/47  •  M 

Plans  Completed— Uncertain  When 
Owner  Will  Ask  Bids — Cow  Palace 
(Auxiliary  BIdgs.)  Cost,  $1,000,000 
SAN  MATEO  COUNTY,  Calif.,  Ge- 
neva Ave.  and  Rio  Verde. 
Owner— State  of  California.  Agricul- 
ture District  lA.  Directors  of  the 
district  are:  Porter  Sesnon,  Menlo 
Park ;  Nlon  R  Tucker.  Burllngame, 
president:  George  N.  Keyston.  San 
Mateo,  1st  vice  president:  Sheldon 
Potte^r,  San  Francisco,  2nd  vice 
president:  Roland  Tognazzinl,  San 
Mateo;  John  Lawler,  Henry  Budde 
and  Fred  D.  Parr,  all  of  San  Fran- 
cisco. 
Plans  by  State  Division  of  Architec- 
ture, Anson  Boyd,  8tate  architect, 
PubMc  Works  Bldg.,  Sacramento. 
Includes  two  buildings  240x260  feet 
each  for  beef  and  dairy  cattle.  The 
interior  of  each  units  to  be  divided 
by  two  fire-v/alls  into  three  sec- 
tions spanning  %  feet  each.  Two 
buildings  120x200  ft.  each  for  sheep 
and  swine.  Additional  corral  space. 
In  addition  to  the  above  buildings, 
which  are  slated  for  construction 
before  next  fall,  aro  a  80x100  foot 
sales  arena  and  a  combined  dor- 
mitory and  restaurant,  which  may 
not  be  built  until  completion  of  the 
other  buildings. 

Owners  have  applied  to  the.  San 
Mateo  Planning  Commission  for  a 
use  permit  to  construct  a  spur  track 
to  run  from  a  PG&E  spur  along  three 
blocks  on  Geneva  Ave.  and  Into  the 
Cow  Palace  grounds. 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


1/23/47  31 

Owner   Taking    Bids — Due    Feb.   11, 

7:30    P.    M.    (Bidders    Figuring) 
Water   Filtration    Plant   Cost  $350,000 
MARTINEZ,  Calif.,  Contra  Costa  Co. 

Pachpro   at    Veale. 
Owner — City    of     Martinez,     Leonard 
McCHntock.       city       admhiistrator, 
Frank    Series,    city   engineer,    Ray- 
mond   B    Johnson,   city    clerk,   Citv 
Hall.     Martinez.    Calif. 
Conxtilting    Engineers —A.    Kempkey, 
Balboa  Bldg.  San  Francisco,  Calif, 
and     Charles     Gllman     Hyde,     2i».i 
Buena  Vista  Way,  Berkeley.  Calif. 
Work   Includes : 
il)  A   30-inch   or  24-inch    raw    wafer 
fupply    pipe    line    from    the    Ter- 
minal   Reservoir    of    the    Contra 
Costa  Canal  to  the  Water  Treat- 
ment   Plant 
(2»  A  complete  water  treatment  atncl 
pumping    plant    conciisting    of    a 
ppray     nozzle     aeration     system, 
twin    settling   basins,    three    floc- 
(Milation    tanks,    four    rapid    sand 
niters    having    a    nominal    maxi- 
mum capacity  of  six  milllcn  gal- 
lons per  24  hours,  a  wash   water 
tank,  a  filtered  water  basin,  and 
a    filter    building    and     pumping 


station  containing  pipe  gallery, 
office,  coffee  room,  lavator>',  lab- 
oratory, chemical  dosing  "  room, 
chemical  storage  room,  corridors 
and  stairways,  elevator,  chlorin- 
ator.  room  with  chlorlnators; 
chlorine  cylinder  storage  room, 
machine  shop,  transformer  room, 
together  with  pumps,  air  com- 
pressor, blower,  fans,  switch- 
board and  appurtenant  electrical 
mechanical,  plumbing,  and  other 
piping  and  equipment  Installa- 
tions. 

(3)  Interior  and  exterior  connecting 
piping,  drains,  etc.,  as  commoni)' 
associated  with  water  treatment 
plants  of   this  nature. 

(4)  A  wash  water  settling  pond  with 
restraining  levees. 

(5)  Grading,  rouids,  paths  and  lawns 
an^und  the  treatment  and  pump- 
ing  works. 

(6)  A  force  main  with  Venturi  meter 
and  clear  water  pressure  pipe 
lines  to  distant  connections  with 
the  City's  distributing  pipe  sys- 
tem. 

In  this  woik  there  will  be  Involved 
the  following  approximate  quantities: 
8,200  cubic  yards  of  net  excava- 
tion for  the  treatment  plant  and 
pumping  station  structures. 
8.200  cubic  yards  of  compacted  and 
partially  compacted  backfill,  In- 
cluding 1700  cubic  yards  of  top 
soil,  around  the  treatment  plant 
and  pumping  station. 
6,300  cubic  yard?  of  excavation  in  the 

wash  water  settling  pond. 
6,300    cubic    yards    of    compacted    fill 
in    the    restraining   levees    of    the 
wash    water    settling    pond. 
3,150  cubic  yards  of  concrete,  mostly 

reinforced. 
404.000  pounds  of  steel  reinforcement. 
2,090  linear  feet  of  30-lnch  or  24-inch 

raw  water  supply   pipe. 
12,600  linear  feet  of   14 -inch   and    12- 
Inch  and  8-mch  clear  water  pres- 
sure pipe  lines. 

In  addition  to  the  above  there  will 
be  considerable  lengths  and  weights 
of  cast-Iron,  translte,  steel  and  vitri- 
fied clay  pipe  with  fittings,  valves 
and  other  appurtenances,  together 
with  other  work  of  a  miscellaneous 
nature 

Complete  Items  of  work  were  pub- 
lished  January   13. 

Specifications  obtainable  from  of- 
fice of  the  City  Engineer  upon  de- 
posit of  $50  refundable. 

The  following  contractors  have 
taken  out  plans: 

Fred  J.  Eariy  Jr,  Co.,  369  Pine 
St.,   San   Francisco.   Calif. 

Butte  Constr.  Co..  693  Mission  St., 
San    Francisco,    Calif. 

Stanley  H.  Koller,  1694  Pomona 
St..    Crockett.   Calif. 

Parish  Brrs.,  Box  6,  Benlcla.  Calif. 

DeLuca  &  Son,  1745  Filbert  St.. 
San    Francisco,   Callfr. 

Central  California  Constr  Co.  Inc., 
116  Erie  St..  San   Francisco,  Calif. 

Hoagland-Flndlay  Engineering  Co  , 
3254  Cherrv   Ave.,  Long  Beach.  Calif 

Wallace  D.  Harklns  Inc.,  Box  1767, 
Oakland   4.   Calif.  _    ..       ^      » 

Haas  &  Rothchlld,  326  Merchants 
Exchange   Bldg.,   San   Francisco,   Cal. 

Willis  F.  Lynn,  104O  Folger  AveJ, 
Berkeley.    Calif.  •       „       .     ^ 

Frerierickson  *  Watson  Constr  Co., 
873    81  St    Ave.,    Oakland,    Calif. 

Moore  &  Roberts,  603  Mission  St., 
San  Frarclsco,   Calif. 

Johnson  Western  Co.,  Box  416,  Ala- 
meda, Calif.  ^ 

Guv  F.  Atkinson.  1095  Stockton 
Ave.."  San   Jose,   Calif. 

R.  Goo  Id  &  Son.  Box  190,  Stock- 
ton. Calif. 

Morrison -Knudsen,    111    Sutter   St 
San   Francisco,  Calif. 


fluent    prior   to   dlscluurga    to    the 
7*uolumnc  River. 


1/28/47  S2 

Plans   In    Progress     FWA   WMn6» 

Allotted  in   Amount  of  $4000 
Sewage  Plant.  CtCn  Coot  flltkOOO 

ARMONA.    Calif..    Kings    Co. 
Owner — Armona    iSanltary     District. 

Charles    L    Sewell.    Preeident.    Mrs. 

Gladys   C.    Saylor.   assessor  collec- 
tor;  Robert   Athey.  C.   L.   Larimer. 

B.   D.   Moore  and   Alfred   Peterson, 

directors,    Armona.    Calif. 
Consulting  Engineer — L.  Cedric  Mac-        County   Calif 

A^*'  r}^.    University    Ave..     Palo   Bngineer^Privite  plans  by  owner. 
Vew   seweraire   collection    svstem    ,„.    Contraotor- Nichols    Engineering    * 
^^.rfln^  i^.^,>.ni  -*-H«n^nH   --u^         Rseaarch   Corp.,   70   Pine  St.,   New 

eluding  pumping  station   and  sew-        v»rir  ri*\i 


Morrison -Knudsen  Co.,  Inc.,  Boise 
Idaho,  $623,718.65. 

Bowen  *  McLaughlin,  Phoenix, 
Aria,  and  S.  H.  G  roves  A  Bona  Co., 
Minneapolis,  Minn.,  $680,495. 

1/28/47  IS 

Plane   In    Progreee— indefinite   When 

Work  Will  Start 
Indnerstor  Plant  Coet  $350,000 

BKVBRLT   HILLS,    Calif.,    Los  An- 
geles County. 
Ownei^-Clty    of    Beverly   Hills,   City 
Hall.    Beverly    Hills,    Los    Angeles 


age  disposal  plant  and  Installation 

of  approx.  34,275  lln.  ft.  sewer  pipe 

from  4  In.  to  8  In. 

FWA  advance  planning  funds  have 
been  allotted  to  assist  m  the  prepa- 
ration of  plans  .accotdlng  to  an  an- 
nouncement made  by  Wright  L 
Felt,  Division  Bngr.,  In  charge  of 
the  Bureau  of  Community  Facilities 
of  the  Federal  Works  Agency,  630 
Sansome  St.,  San  Francisco,  Calif. 


S2 


1/28/47 

Formation    of    Sanitary    District 
Approved — Directors  Elected 

Sewage  Disposal  System  Cost  $53,333 

CORDELIA,    Calif.,    Solano    County. 

Owner — Cordelia  Sanitary  District, 
R.  H  Ellsworth.  Stanley,  CampI, 
Raymond  Esola,  Hans  H.  Dunker 
and  Geo.  S.  Myers,  directors ;  Har- 
old C.  Patton,  district  assessor. 
Cordelia,    Calif. 

Engineer — Solano  Engineers  Associ- 
ated, 1806  Capitol  St.,  Vallejo,  Cal. 


1/23/47  32 

Application  Made  for  State  Beard 
of    Public    Health    Permit 

Sewage    Disposal    System    Addns. 

TRACr.   Calif.,   San   Joaquin   Co. 

Owner — City  of  Tracy,  Chas.  B.  De- 
Freltas,  city  clerk.  City  Hall. 
Tracy.  Calif. 

Consulting  Engineer— John  S.  Bates, 
3134    Eton    Ave,    Berkeley,    Calif 

Additional  domestic  sewerage  sys- 
tem consisting  of  collecting,  Inter- 
cepting and  outfall  sewers  and 
construction  of  additional  sewage 
treatment  plant,  located  adjacent 
to  present  treatment  plant,  consist- 
ing of  bar  screen,  detritor,  measur- 
ing flume,  primary  clarifler,  high 
rate  trickling  '  filter.  secondary 
clarifler,  digester,  and  sludge  beds. 
Effluent  will  continue  to  be  dis- 
charged  Into   Sugar  Cut   Slough. 


31 


York  City. 


BRIDGES 


1/33/47  ss 

Owner  Taking   Bids — Due  Jan.  31, 

2  P.  M. 
Overpass  A  Approaches 
FLAGSTAFF   -   WINSLOW  HIGH    - 

WAY,   Arizona.  Coanlno  Overpass. 
Owner    —    Arizona     J?tate    Highway 

Commission,  17th  and  Jackson  Sts.. 

Phoenix.    Ariz. 
Plans   by  engineering  department  of 

owner. 
Relnf.     concrete    overpass     and     ap- 
proaches tncuding  portland  cement 

concrete   pavement. 

Specifications  obtainable  from    the 
above  office  upon   payment  of  $5.25. 


34— DAMS,  RESERVOIRS  A 
DREDGING 


1/23/47  84 

Contract   Awarded 

Steel     Tanks  Coet     $40,229 

HILLSBOROUGH,  Calif.,  San  Mateo 
County. 

Owner— Town  of  Hillsborough,  B.  P. 
Wllfcay,  city  manager  and  city  engi- 
neer, 705  El  Camlno  Real,  Burlln- 
game, Calif. 

Plans  by  engineering  department  of 
owner. 

ContractorwWeetern  Pipe  A  Steel 
Co.,  200  Bush  St.,  San  Franoieoo, 
Calif. 


1/23/47  84 

•>lans    in    Progress — FWA    Funds 
Allotted    In    Amount    of    $15,900 
Reser>4lr  Cost    $341,850 

SANTA    MONICA.    Calif..    Los    An- 
geles Co. 
Owner — City  of  Santa  Monica,  D.  C. 
Freeman,     Commissioner     of     Fin- 
ance, City  Hall,  Santa  Monica,  Cal. 


1/23/47  „      32 

Applications    Made    for    State    Board 

of  Public  Health  Permit 
Sewage  Treatment  Plant  (Additions) 
MODESTO.  Calif..  Stanislaus  Co_ 
Owner  -Citv  of  Modesto,  Rex  E. 
Oailfus.  City  Clerk.  717  10th  St., 
Modesto.  Calif. 
City  Engr— Frank   J.  Rossi.  717  10th 

St..  Modesto,  Calif. 
Alteratlors  and  additions  to  exist- 
ing cewage  treatment  works  con- 
sisting of  measuring  flumes:  coarse 
bar  rucks ;  mechanlcally-cleanetl 
bar  sc-eens  with  grit  collectors; 
screenings  disintegrator;  primary 
clarifler;  high  rate  trickling  fil- 
ter; secondary  clarifler;  heated 
sludee  lr>-inf  beds;  ana  oxidation 
ponds. 

V2.'?/47  32 

Application  Made  for  State  Board 
of   Public    Health    Permit 

Industrial   Waste    Treatment    Plant 

MODESTO,  CAllf.,  Stanislaus  Co., 
Rouse  Ave  and  Neece  Drive  on 
west  bank   of  Tuolumne  River. 

Owner  —  Citv  of  Modesto,  Rex  E 
Gallfus.  Citv  Clerk,  717  10th  .St., 
Modesto,   Calif. 

Citv  Engineer-  Frank  J.  Roesl,  717 
lOth    St.,    Modesto,    Calif. 

Indddtrial  wai-te  treatment  plant 
consiiiting  of  measuring  flumee, 
coarse  bar  racks  mechanically 
cleaned  bar  rcreenn  and  grit  col- 
lectors; rotary  fine  screens;  vacu- 
ators;  screening  disintegrators; 
heated  sludge  digesters;  sludge 
storage  basin  and  sludge  drying 
beds;  with  chlorinatlon   of  the  ef- 


1/23/47 

Low   Bidders 

Granby  Pumping  Plant  and  Canal; 

I     Spec.  1&M 
COLORADO -BIG     THOMPSON 
PROJECT,    Colo.    Between    Qranby 
and    Grand    Lake.    Colo.,    southeast 
of  U.  S.  Highway  No.  84. 
Owner— U.  8.  Bureau  of  Reclamation. 
WTalker   R.    Young,    chief    engineer, 
Denrer,  Goto. 
Plans   by  engineering  department  of 

owner. 
Construction      of     Granby      pumping 
niant  and  Granby  pump  canal. 
Low    bids    submitted    January    22 
were : 
Schedule  No.  1 — Qranby  Pumping      I 

Plant 
Granby     Constructors,     Colorado 
Springs,  Colo.,  $4,139,99a 

Morrison-Knudsen  Co..  Inc..  Boise. 
Idaho.  $4,402,933. 

Bowen     A     McLaughlin.     Phoenix, 
Ariz.,   and    S.   H.   Groves   A  Sons  Co., 
Minneapolis,  Minn..  $4.5S9.9(M. 
Schedule    No.    2— Earthwork    and 
Structures.  Qranby  Pump  Canal 
Vlnnell  Co..   Inc..  Alhambra.  Calif., 
$591,458.75. 
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BURKE     FORM     CLAMPS 


tP"""**^ 


SNAP  TIBS  TIMBER  RINCiS        CURING  COMPOUND 
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THREADED  RODS  REINFORCED  PAPER 
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Associated  Wood  Products  Co. 
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Engineers— Koeblg  St  Koebig,  458  So. 

Spring  St.,  L.OS  Angeles,  Calif. 
5,000,009- g&l-       undcrgrdund       water 

storage  reservoir. 

FWA  advance  planning  funds  have 
been  allotted  tu  assiht  in  the  prepar- 
ation of  plans  according  to  an  an- 
nouncement by  Wright  L.  Felt,  Div- 
ision Engineer  in  charge  of  the  Bu- 
reau of  Community  Facilities  of  the 
Federal  Works  Agency,  630  Sansomc 
St.,   San   Francisco,   Calif. 

35—     DOCKS,  PIERS  & 
HARBORS 

1/23/47  35 

Contract  Awarded 

Yacht  Harbor;   First  Unit 

cost  $1,200,000 

MALIBU,  Calif.,  Los  Angeles  County. 
Mallbu  Creek  inlet. 

Owner  —  Mallbu  Quarterdeck  Im- 
provement Co.,  Edward  D.  Turner, 
president,  c/o  Beverly  -  Wllshire 
Hotel,  Beverly  Hills,  Calif. 

Includes  4700-ft.  seawall  and  bulk- 
head, 000,000  cu.  yds.  excavation 
and  dredging  for  harbor  to  10  ft 
below  low  mean  level,  marine  rail- 
way, swimming  pool  (02x100  ft), 
3000-ft  roadway,  two-story  con- 
crete slab  boat  garage  (200x220  ft), 
with  two  electric  elevators. 

Contractor  —  Johnson  -  Western  Co., 
2100  Wllmlngton-San  Pedro  Road, 
Berth  115.  Box  6,  San  Pedro,  Calif. 


■  « 


of  Coos  River  Secondary  Highway, 
70  mile  of  grading  and  surfacing. 

Un-coln  County— Construct  182-ft  re- 
inforced concrete  viaduct  over 
Spencer  Creek  on  the  Oregon  Coast 
Highway  near  Newport. 

Washington  and  YamhUl  Countlea— 
Scholls-Newbcrg  section  of  HUls- 
boro-Silvertoa  Secondary  Highway, 
7  91  miles   of   surfacing  and   oiling. 

Union  County— Mecham-HUgard  rock 
production  project  on  the  Old  Ore- 
gon Trail. 
Speclflcf-tions  bbtalnable  from   the 

Highway    Commission,    State    Office 

Bldg.,    Salem,    Ore.,     upon    payment 

of  |2. 

1/23/47  .    *0 

Contract  Awarded 

Grading,  Etc.  Cost  $67^16.06 

PHOENIX-YUMA  HIGHWAY,  Ariz. 
U.  S.  80  from  lateral  15  e&at  1  mile 
to  lateral  14. 

Owner— Arizona  State  Highway  Com- 
mission, 17th  and  Jackson  Sts., 
Phoenix,  Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  draining,  base  ma- 
terial, mixed  bituminous  surfacing. 

Contractor — Tiffany  Construction  Co., 
Box  84^  Phoonix,  Ariz. 


intersection  of  Grand  Ave.  with 
Thomas  Rd.  and  Mission  Dr.  north- 
erly for  approximately  6%  miles 
to  point  on  existing  highway  about 
5»4  miles  south  of  New  River. 

Owner— Arizona  State  Highway  Com- 
mission, 17th  and  Jackson  Sts., 
Phoenix,  Ariz. 

Plans  by  owner. 

Includes  grading,  draining,  base  ma- 
terial,   aggregate    base    and    bitu- 
minous surface  treatment. 
Plans  and  specifications  obtainable 

from  the  above  office  upon  payment 

of  $7.50. 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 


41 


36— PARKS,  AIRPORTS  & 
PLAYGROUNDS 

1/23/47  36 

Plans   In   Progress 

Recreation    Facilities       Cost,  $270,500 

SAN  FRANCISCO.  Calif.  West  Sun- 
set  Civic   Center  Playground. 

Owner  —  City  and  County  of  San 
Francisco,  Dodge  A.  Rledy,  Depart- 
ment cf  Public  Works,  City  Hall. 
San  Francisco,  Calif. 

Architect— William.  G.  Merchant,  57 
Post  St.,   Ssui  Franci.<?co,  Calif. 

Playground  development  of  nearly  8 
acres  of  vacant  land.  Including 
baseball  diamonds,  football  field, 
and  a  section  for  varied  types  of 
play  apparatus. 


39— SEWERS 


1/23/47  •    S6 

Owner  Taking    Bids — Due    Feb.  4, 

1    P.   M. 
Sewer  Lines 

OAKLAND.  Calif..  Alamoda  Co    Por- 
tion.s  of   105lh   Ave..   9th    St..   Bern- 
ardt  Drive.  City  of  Oakland  FVop- 
erty   and   right-of-ways. 
OwnerCltv    of    Oakland,    Chas.    Don. 
Cltv  Clork,  City  Hull.  Oakland.  Cal. 
City  Engineer- Walter  N.   Frlckstad, 
7th  floor.  City  Hall.  Oakland,  Calif. 
Work  Involves: 
(1)  14r.    lln.    ft    10    in.    yltrlfled    clay 

pipe    sewer 
•  2)   100   lln.    tt.    10    m.    vitrified    cay 
pipe     sewer     inca.sed      in     12     In 
gauge  24  In.  corrugated  iron  pipe 

iClCKCt 

(3)  2314    lln.    ft    8    In.    vitrified    clay 
pipe  sewer 

(4)  10    manholes  * 

(5)  90  Y -branches.      ,      ^.      .  . 
Specifications    obtainable   from    or- 

rice   of    the   City   Engineer   upon   de- 
posit of  $5  refundable. 


40 


1/23/47  *  ^ 

Owner   Taking    Bids— Due    Jan.   27, 

3  P.  M.  In  Los  Angeles 
Irrigation  Systems  (Alter) 
ORANGE  COUNTY.  Calif.    One  mile 

north  of  Doheny  Park  and  3  miles 
■    south  of  Han  J«'an  Caplstrano. 
Owner— State  Division  of  Highway.^. 

District  Engineer.  80S  State   Bldg. 

Los  Angeles.  Calif. 
Plans  by  Engrg.   Dept.  of  Owner. 
Nev/  irrigation   lines,  slsnds,  valves. 

Spectfl'-atlona  obtainable  from   the 
nbovc  office. 
1 /23/47 
Hearing    of    Protests    Set    for    Feb    3, 

3  P.  M. 

Canal  Lining 

MODESTO.  Calif..  Stanislaus  Co.  Im- 
provement Dl.strlcl  No.  199.  Anker 
Branch   of   Latrral    No.   2 

Owner-Modcfllo  Irrigation  pi«trlct. 
L.  E.  BUher.  Secretary.  823  Hth  St.. 
Modesto,  Calif.  ^  •  ^, 

District  Engineer -Clifford  E.  P  um- 
mcr,   823    11th    St..    Modeso.   Calif. 

1/23/47  ^   ^  *• 

ttZTL'^  cost   $1837.85 

JACKSON.   Calif..   Amador  Co.   From 

O'Orady    Tract    to    sewer    line    in 

Jackson.  ^  __, 

Owner— Cltv  of  Jackson.  Grace  Tal- 

Ton    city  clerk.  City  Hall.  Jackson. 

Plans  by  erglncerlng  department  of 

Co"ntr«tor— Spinetti     Bros.,    Jackson. 
Calif. 


1/23/47 

State   of   California 

Special    Notices 

SACRAMENTO.  Calif..  Sacramento 
Co.— S^ate  Highway  Engineer  G.  T. 
McCoy  announces  cost  of  blue  prints 
nov/  available  for  work  for  which 
bids  will  be  opened  in  Sacramento  on 
Feb    13,  1947:  .      , 

II-Sha-20-C.  at  Redding.  Plans  incl. 
Sales  Tax.  $1.69:  Cross  Sections  inc. 
.«ales  Tax.  0;  Total  Cost  Plans  & 
Cro.ss  Sections  Incl.  Sales  Tax,  $1.69; 

IV-S.M-68-F.  Burl  bet.  So.  S.  F. 
and  Burllngame.  Plans  incl.  Sales 
Tax,  $6.15:  Cross  Sections  incl  Sales 
Pa*  0-  Total  Cost  Plsns  &  Cross 
SecHons    Incl.    Sales    Tax.    $6.15. 

V-S  B-2-S.  B  nt  Sailspuedes  St. 
Plans  incl.  Sales  Tax.  $2.16;  Cross 
SeoMona  Incl.  Sales  Tax.  0:  Total 
Cost  Plans  &  Cross  Sections  incl. 
Sales    Tax.    $2.15.  ».      ,^    k» 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
F*ubllc  Works.  Division  of  Highways, 
nnd   should   accompany   the   order   to 

this  office.  ^,„„„ 

Requests  for  the  above  plans, 
specifications,  and  proposal  form 
must  be  addressed  to  the  office  of 
the  Slite  Highway  Engineer,  P.  O. 
Box  1499,  Sacramento,  Cailiforn  a. 

Blu3  prints  of  plans  are  sold  at 
cost   and   are   not   returnable  for   rc- 

'"san  Mateo  Co..  Calif  representa- 
:lv*-  of  the  District  Office  of  the 
State  Division  of  Highways  will  meet 
prospective  bidders  for  the  Pjoposed 
fnrolect  In  San  Mateo  County.  IV -S. 
M  68^K,  Burl  for  which  Wds  are  to 
he^celved   in   Sacramento  on    Fcb- 

'■"^Ikl'repretlntat.ve  will  |nee\  Pf''^; 
pectlve  bidders  on  the  g|>'"|.J°^^d/; 
Penninsular     Avenue     on     Tiiesda>. 

February  4.  1947  '^^'"^^^if     renre- 
Santa    Barbara    Co.,    Calif,    repre 
.enmtive   of   the   Bridge   Department 
win     meet     prospective     hl^^f'-s^^" 
the   proposed    p.^Ject   *"   ^anta^Bar 

'^^T'h  S,Tds  'are  to  b?  received  In 
which    bids    are     lu     "^  . 

Sacramento    on    February'    13-  /»Y„. 

Said  representative  will  meet  pro  - 


1/23/47  t  • 

Low  and  Only  Bidders 

Water  Mains  (Install)  Cost  $2635 

REDWOOD  CITY.  Calif.,  San  Mateo 
Countv.    Charter  Street. 

Owner-<;ity  of  Redwood  City.  E.  "W. 
Blom,  City  Mgr.,  City  Hall.  Red- 
wood City,  Calif. 

City   Engineer— Don   S.  Wilson,   City 
Hall.  Redwood  City.  Calif. 
Work  involves: 

(1)  1250  l.f.  install  12-in.  water  main; 

(2)  14C  l.f.  install  6-ln.  do  with  valves, 
fittings  and  appurtenances; 

(3)  500  ft    trench    excav. "  for   water 
line. 

(Note:    All    materials    will    be    fur- 

,  nished  by  the  City  at  its  Corpora- 
tion  Yard>.  „„,^ 

Low  Bidder— B.  Miles  Thomas.  2817 
Scott  St,  San  Francisco,  Calif.,  (D 
$1.80;  (2)  $1.50;  (3)  $0.35;  total,  $2,- 
635. 

Other  bids  submitted  Jan.  22  were: 
Pettr  Sorensen.  Redwood  City.  Cal., 

(1)    $2.45;    (2)    $2.20;    (3)    $0.40;    total. 

53570.50.  ^   ,  ,       , 

Underground  Constr.   Co.,  Oakland, 

Calif..    (1)   $2.82;    (2>   $2.20;    (3)   $0.40; 

total.  $4033. 

H    L.   Harp.   San   Francisco.   Calif., 

(1)    $2.90;    (2)    $2.60;    (3)    $0.40;    total, 

$41*'9-  -    ^   .., 

M     Weber,    San    Francisco,    Calif., 

(1)    $.'5  85;    (2)    $8:60;    (3)    $0.50;  total, 

$5986.50.  ^   , 

Fred  T.  Falrey.  San  Francisco,  Cal., 

(1>  $4.06.  (2)  $5.15;  (3>  $0.75;  total 
f  6158.50. 

B.  J.  Bressl,  (1)  $5.20;  (2)  $4.62; 
(3)   $2:  total,  $8146.80. 


pairs  do;  260  Ihs.  cotton  chalk  line. 
February  3 
SCH.  8510:  600  through-screen  type 
casement  operators;  iOO  brass  pad- 
locks; 192  shelf  brackets;  72  rim 
type  transom  catches;  360  french 
window  or  cupooard  metal  catches; 
60  door  hooks,  cast  bronze;  72  foot 
balls;  480  barrel  bolts;  12  prs.  sky- 
light hanges  ;  1,680  pairs  butt  hinges ; 
720  steel  hinge  hasps;  machine 
screws,  and  machine  screw  nuts. 


43— MACHINERY  AND 
EQUIPMENT 
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1/23/47 

Tractors  and  Trailers 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Bids    win    be    received    by    the 
State  Purchasing  Agent,  Sacramento, 
Calif.,  for  equipment  as  follows: 
January  29 

QUO.  38054,  RE<3.  203:  ».    „  .  , 

One  International  tractor,  Model 
W-3042H,  or  equal. 

One  flat-bed  semi -trailer  with  de- 
tachable cattle  rack,  Freuhauf  or 
equal,  f.o.b.  Soledad,  Calif.,  medium 
security  prison. 

January  31 
<3UO.  39275,  REQ,  HS71: 

One  four-wheeled  pneumatic-tired 
trailer,  f.o.b.  Sacramento. 


Supplies,  Equipment 

Sub-Contract 

Information 


SUB.CONTRACT 
INFORMATION 
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1/23/47  • 

Rerooflng — Contract  Awarded 

SACRAMENTO,  Calif.,  Sacramen- 
to County. — Capital  Roofing  Co.,  1717 
S  St.,  Sacramento,  Calif.,  at  $6195 
submitted  low  bid  and  awarded  con- 
tract January  21  by  the  State  of  Cal- 
ifornia, Division  of  Architecture, 
Anson  Boyd,  Public  Works  Building, 
Sacramento,  Calif.,  for  rerooflng  of 
livestock  bar  No.  1  at  the  State 
Fair  Grounds,  Sacramento.  Calif. 

Other  bids  were: 

Bush   Roofing  Co..   $888.00. 

Yancey  Co,  $8903.00. 

Sacramento  Roofing  Co..  $9937. 


Airencv  Public  Buildings  Admlnla- 
fxluon.  off  ice  of  the  district  engineer 
838  U.  S.  Appraiser's  Bldg..  San  Pran- 
Ssco,  Califrfor  furnishing  and  in- 
stalling new  oil  burner  at  the  U.  8. 
Post  Office  Bldg.,  Tillamook.  Ore. 

Campbell  &  Nordquist  P°^^^; 
Ore.,   at  $1765.  submitted  only  other 

bid. 

•  44 

1/23/47 

Fiagpoio— Low  and  Only  B'^****^.  „. 

WILLOWS,  Calif..  Glenn  Co.— Chas. 
Wait,  666  Mission  St..  San  Franclsoo. 
Calif.,  at  $847,  submitted  low  bid  Jan- 
uary 22  tT  Federal  Works  Agency, 
Public  Buildings  Administration  of- 
fice of  the  district  englneer^8  u.  a. 
Appraiser's  Bldg.,  San  Francisco^ 
Calif.,  for  furnishing  and  if stalltog  a. 
new  flagpole  at  the  U.  S.  Post  Office, 
Willows.  Calif. 

Other  bidders  were: 

Nick     Hemminga,     San    Franclaco, 

'^rice  Building  Specialties  Co..  San 
Francisco,  $975. 

•  44 

1/23/47 

Electric  Service 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Callf.-Malm  & 
Welter.  1482  5th  Ave.,  San  FranclsCo. 
Calif  at  $1556,  submitted  low  bid 
January  22  to  the  Federal  Works 
Agency!  Public  Buildings  AdminU- 
fritlon^  office  of  the  district  engU 
neer.  838  U.  S.  Appraiser's  Bldg.  Sim 

Francisco,  Calif.,  ' o^  e^^^*"!^  ^fT^^ 
for  miscellaneous  equipment,  Feoerai 
Office  Bldg..  San  Francisco,  CaUf. 

Severin  Electric  Co.,  San  Fran- 
cisco, at  $2710.  submitted  the  only 
other  bid. 
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1/23/47  •  41 

Steel   Reservoir  Roof   (Install) 
Bids   Wanted 

NEAR  &COTTSDALE.  Ariz..  Mari- 
copa County— Until  Jan.  28.  10  A. 
M..  olds  will  be  received  by  the  City 
Clerk  of  Phoenix,  City  Hall.  Phoenix. 
Ariz.,  for  the  installation  of  steel 
reservoir  roof  for  20-million  gallon 
reservoir  to  be  located  near  Scotts- 
dale.  Ariz.,  for  the  City  of  Flioenix. 

Bids  shall  be  submitted  on  the  fol- 
lowing items: 

(A)  materials,   labor  and   fabrication 
of   struc.   Eteel   roof   complete ; 

(B)  galvanizing   approx.    656,000   lbs 
of    fabricated    btruc.    steel    roof 

I  members. 

Plans  and  specifications  may  be 
obtained  from  the  City  Engineer. 
City  Hall,  Phoenix.  Ariz.  Binder's 
guarantee  of  S'ic  to  accompany  each 
bid 


RECORDED 
NOTICES 

BUILDING  PERMTTS 

Applications 


SAN    FRANCISCO 


42--MISC.    SUPPLIES   AND 
MATERIALS 
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STREETS  AND 
HIGHWAYS 


1/23/47 

Owner  Taking   Bids— Due  Feb.  3, 

2  P.  M. 

Grading,  Viaduct 

STATE  OF  OREGON. 

Owner-Oregon  State  Highway  Com- 
mission. Public  Service  Bldg..  Port- 
land. Ore.  .        _^         *   ^# 

Plans  by  engineering  department  or 

owner. 
Projects  include: 
Coos  County-Enegren  Ferry  section 


MllZ^  of  protest,   set  for   J.n.  ». 
8    PM. -Street    Improvement; 

^.mmi'^SAN'^FBANCISCO.     Calir 

^^S^  Mateo     county.     Commercla'. 

Ave.  from  ^^^steriy  line  of  Chesty 

nut    Ave.    to   eaateriy    line    of    Oak 

O^^'r-^ity  of  south  SanFi^nclsco. 

Daniel  J.  ">>«^"'^'-,*^*l^,,-„    calif 
HalV    South    San   '^f'^^'^g^^^g^  city 
Works    Engineer— John   .^Jstes^    v-ii> 
H«ll    Scuth  San  Francisco.  Calif. 

nnmrritl-  wearin«?  surface  35-ft.  jn 
^^^Sth^nd  concrete  curbs,  gutters 
and    sidewalks. 

""  40 

1/23/17 
Plans  in   Progress 

rTT^KTO^N^'cTuf"*  San   Joaquin   Co 
""^SJloflrld    and    ManchCMler   Av^.. 
and  San  Jose.  Yosemlte  and  Stock- 
ton  Sts..   In   Avondale   Tract. 
0^^-T,er-Clty  of  Stock  on.  B    L.  T™' 
hem.  city  clerk.   City  Hall.  Stock- 

Ci'tv^En^nocr  -  Lvle  Payton.  City 
Hall,  Stockton,  Calif. 

1/23/47 

Owner  Taking  Bids— Due  Jan.  31, 

11  A.  M. 

PHOENIX -ROCK   SPRINGS    HIGH- 
WAY,   Arizona.    17    miles   north  of 


1/23/47  •  42 

Cast    Iron   Pipe — Bids  Wanted 

PHOENI.  Ariz..  Maricopa  County. 
—Until  Jan.  27,  10  A.  M.,  bids  will  be 
received  hv  the  City  Manager  of  the 
City  of  Phoenix.  Ariz.,  for  furnish- 
ing" Cla.Hs  150  cement  enamellne- 
lined  c.-ist  iron  pipe,  as  follows: 
(H   110,000  If.  6-inch; 

(2)  130,OOC   If.   8-lnch; 

(3)  6.000  if.   10-lnch:  « 

(4)  40.00('   l.f.   12-lnch; 

(5)  12r.,000  lbs.  ca.U  Iron   fittings.  | 

•  42 


1/23/47  •     *4 

Shelving — LOW  and   Only  Bidder* 

SAN  FRANCISCO.  Calif.  4- Henry 
Arlan  Construction  Co.,  4142  Geary 
Blvd..  San  Francisco,  at  $1644.50,  sub- 
mitted low  bid  January  22  to  the  City 
and  County  of  San  Francisco.  De- 
partment of  Public  Works,  Room  282 
City  Hall.  San  Francisco,  Calif.,  for 
shelving  In  law  library.  City  Hall, 
San  Francisco.  Calif. 

Other  bids  were: 

Peter  Sartorio.  San  Francisco.  $1850. 

Adam  Arras  &  Son,  San  Fancisco. 
$2540. 

~"  •     44 


DWELLINGS    (l-story,    frame)     (2), 
$6952    each;    N    Burlwood    Dr    386, 
432  Emll  Lane;  owner  and  builder, 
Howard  B  Nilsen,  126  Melrose  Ave. 
ELECTRIC    SIGNS     (».    $890    each; 
4249  Geary  Blvd ;  owner  W  J  Bbert, 
premises;  builder,  Scott  Sign  Serv- 
ice, 210  Post  St. 
ALTER  DWELLING,  $1200 ;  2046  47th 
Ave;  owner,  George  Forinsky.  2046 
47th   Ave;   builder,  Ernest   A  Flss- 
ler,  1531  Ocean  Ave. 
DWELLING   (l-story,  frame),  $6000; 
E  25th  Ave  25,  50  S  KIrkham ;  own- 
er and  builder.  Berendsen  &  Harp- 
er. 300  Taraval. 
ALTER     STOREROOM.     $900;     1825 
Folsom    St;   owner  and   builder,  A 
Zimmerlin.  premises. 
ALTER    STORE,    $800;    78©    Howard 
St ;  owner  and  builder,  Don  Nlagra, 
premises. 


1/23/47  .    • 

Supplies  and    Materials- 
Bids    Wanted 

WASHINGTON,  D.  C— Bids  will 
he  received  by  'he  General  Pur- 
chasing Officer,  The  Panama  Canal, 
Washington,  25.  D.  C,  for  misc.  sup- 
plies and  materials  a.s  follows: 
January  27 
SCH  >'507:  Rteol  bar.s  structural; 
200  pes.  .structural  bar  ste?l:  steel 
floor  plates;  carbon  billet  steel;  2,000 
lbs.  nlcke'  steel  bnrs;  4.000  lbs.  nickel 
steel  blllpts";  3.000  ft.  carbon  steel 
pipe;  19.200  ft.  do:  3.600  ft.  do:  cast 
iron  pipe  fittings;  ."WH)  fire  clay  brick; 
12,000  lh.9.  soda  swh:  300  lbs.  lemon 
chrome  yellow  pigment  In  Japan 
30.000  lbs.  dry  zinc  oxide;  10  gro.  yds. 
Venetian   blind    ladder  tape. 

SCH.  8511:  4,000  gals,  ready-mixed 
exterior  paint. 

January  30 
SCH.  8508:  20  unmounted  grind- 
stones 4  grindstone  frames,  wood; 
200  truck  casters,  swivel.  5-in.  dlam. ; 
720  furniture  casters;  10  2-qt.  tallow 
pots;  4fc  toilet  piper  holders;  480 
steel -wire  brushes;  .36  bronze  tr«.n- 
rom  cha'ns;  1.300  chain -connecting 
links,  galv.  Hteel :  10  gro.  brass  screw 
eyes:  600  lbs.  copper  tacks;  200  lbs. 
escutcheon  pins;  60  axe  handles,  360 
chisel  handles:  approx.  1.700  file 
handles:  70  gro  lumber  crayons; 
1,000  lbs.  lump  chalk;  600  doz.  pairs 
canvas  protective   gloves;    360   dozen 


1/23/47 

New   Oil    Burn 

Low  and  Only  Bidders 

TILLAMOOK,  Ore.— Ser\'lce  Heat 
&  Power  Co..  636  21st  St..  Oakland. 
Calif.,  at  $1282.  submitted  low  bid 
January-    22    to    the    Federal    Works 


COMFORT  AIR.  INC. 

CHRYSLER^AIRTEMP 

Automatic  Heating  and  Air 

Conditioning 

"Packaged"  Air  Conditiotiers 

Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 

Service  Facilities. 
• 
2100  -  17«h  St.  HEmleek  204t 

San  Pranciice,  Colif. 


CONTRACTORS 

SAN  FRANCISCO 
VAIencio  5005 

LINE 

CONSTRUCTION 


EARTH 
BORING 


><gII22>w 


SMOOT-HOLMAH 


MArkct    8474 


ELECTRICAL  COMMUNICATIONS 
TELEPHONE  and  SIGNAL  ENGINEERS 

Infer -Office  and  Infer -Plant  Systems 

Will  Sub-contract  with  Electrical  Contractor 
Remote  Control  Equipment 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MApk.t  2017 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

^^ub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5254  MISSION  STREET  SAN  FRANCISCO.  12 

Phone:  \W.\aw.ne  75 H 


V       ■ 


THURSDAY.  JANUARY  23.  1947 


DAILY     PACIFIC     BUILDER 


PACE  7 


DWELLING  (l-story,  frame).  16000; 
8E  comer  28th  Ave  and  KIrkham; 
owner  and  builder,  Berendsen  & 
Harper,  300  Taraval. 

DWELLING  (l-story.  frame),  $7000; 
E  25th  Ave  76  S  KIrkham;  owner 
and  builder,  Berendsen  &  Harper, 
300   Taraval. 

DWELLING  (l-story,  frame).  $8400; 
W  33rd  Ave  200  S  Pacheco;  owner 
and  builder,  M  Costello  &  Son.  821 
34th  Ave. 

ALTER  DWELLING.  $1500;  342  Le- 
land  Ave;  owner  and  builder.  Hugh 
McNeal.  premises. 

DWELLING  (l-story,  frame)  (2), 
$7000  each ;  S  KIrkham  57.6.  82.6  E 
25th  Ave;  owner  and  builder,  Ber- 
endsen &  Harper,  300  Taraval. 

STOREROOM  (l-story,  frame)  $1_. 
SW  comer  Selby  and  Revere ;  ow 
er  and  builder,  C  R  Haley,  168  S 
ter  St. 

DWELLINGS  (l-story,  frame)  (8), 
$8000  each ;  W  33rd  Ave  225,  250.  27? 
S  Pacheco;  owner  and  builder.  M 
Costello  &  Son,  831  34th  Ave. 


BUILDING  PERMITS 

Granted 

SAN  FRANCISCO 


JANUARY  22,  1947 


ALTER  BUILDING,  $7950;  corner 
Post  and  Stockton  Sts;  owner, 
Westem  Pacific  Railroad  Co;  con- 
tractor, A  M  Hardy. 

BUILDING  (class  C.  2nd  unit),  $90.- 
000;  S  16th  St  between  Folsom  and 
Shotwell;  owner,  Kllpatrlck's  Bak- 
ery; engineer,  H  M  Engle;  con- 
tractor, not  selected.         . 

INSTALL  (2  apartments)r$2500;  SE 
comer  Holloway  and  Granada; 
owners.  Karl  E  and  Hilda  Lund- 
quist;   contractor,   not   selected. 

REMODEL  (raise  buikJlng  and  in- 
stall garage),  $1000;  381  Jersev  St; 
owner  and  builder.  Edward  C 
MuBchner. 

BUILDING  (l-story,  frame),  $7000; 
SE  comer  Russia  and  Moscow; 
owner  and  builder.   Jure  Bjukman. 

REMODEL  (store  front).  $3600;  540 
Market  St;  owner.  United  CMgar- 
Whelan  Stores;  contractor,  Rade- 
mann-Gulsto. 

ELECTRIC  SIGN.  $700;  470  10th  St; 
owner.  San  Francisco  Brewing  Co; 
contractor,  Electrical  Products 
Corp. 

ALTER  STORE,  $3000:  160  Powell; 
owner.  Nate  Ca.sard :  contractor, 
Wood   Bros  Construction   Co. 

BUILDINGS     (l-story.    frame)      (2). 
$6000    each;    SW    comer    Randolph, 
and  Head  and  W  Head  39  S  Ran- 
dolph ;     owner    and    builder.     H    A 
Phrall. 

BUILDING    (l-story.    frame).    $6500: 

875  NE  Esmeralda   NW^^  side  Elsie 

St;    owner   and    builder.    McDonald 

8c  Johnson. 

^BUILDING    (l-story.    frame),    $9000: 

,)SN    side    Santiago    57.6    33rd    Ave; 

«.  owner.    Alemany    Constnictlon    Co; 

contractor,  Martire  &  McKlnney. 

OAKLAND 

ALTERATION."^?.  $1500:  79  10th  St: 
owner.  Jack  Fonpr.  prem :  contrac- 
tor. Donald  D  McKenzie,  .^363  64th 
Avenue. 

DWELLING,  1-9tor\'  5-room.  $7500, 
27%)  Frnrler  Ave;  owner  and  con- 
tractor.  R  T-  Wentworfh.   1729   Ati- 

ALTER  adn  Addition.  $1000:  9720  FI- 

ALER  and  Addllion.  $1000:  9720  El- 
mae  Ave:  owner  imd^rontractor, 
Andrew  Nelson.  234lWNi  Ave. 

DWELLING,  1 -story  5-room.  $6000: 
3f»28  Bnvo  .St:  owner  and  builder. 
J  T  Hi!l.  20.'?7  E  22nd   St. 

DWELLING,  l-storv-  6-room.  $7000: 
10125  Longfellow  Ave?  owner  ana 
builder.  A  Caaquclro,  2072  ft2nd  Av^. 

DWELLING.  l-stor>-  4-room.  $.V)00: 
0670  Elmar  Ave;  owner  and  build- 
er. H  P  Flaher.  376  17th   St. 

DWELLING.  1 -story  4-room.  $600": 
1032  Mpt  Ave;  owner  and  hiillder, 
Howard  S  Pulliam.  ."5909  E  14th  St 

ADDITION.  $1000;  91  8th  St:  owner 
Ed  Crce.  rreml.'»es :  contractor,  E 
Plener.  3866  Mavbeile  Ave. 

SERVICE  Station,  steel,  $850:  100 
lt4h  St;  owner  and  builder.  F  C 
Wh°el«>r,    preml.ses. 

GARAGE,  l-story,  $3.V>:  ?(«.%  Du- 
rant  Ave:  owner.  Alfred  W  Jensen 
678  Joiy^uin  Ave,  San  Leandro: 
contractor.  V  N  Jense'h, '678  Jon- 
quln   Ave.   San    Leandro. 

SIGNS,  two  electric.  $750  each:  298 
14th  St;  owner.  Maltby  MarkPta. 
prem;  contractor.  Westem  Neor. 
Co.  3001  Chapman  St. 

SOUTH   SAN    FRANCISCO 

ALTER  DWELLING.  $3000;  120  Gar- 
diner Ave;  owner.  Mrs  Garbarlno. 
premises;  builder.  Herbert  G  John- 
son. 5918  El  Dorado  Ave.  El  Cer- 
rlto.  Calif. 

DALY   CITY 

DWELLING  (5-room).  $7000;  Lot  19. 
Block  23,  Crocker  Tract;  owner  and 
builder.  Sierra  Construction  Co.  525 
4th   Ave,  ^an   Bruno. 

BERKELEY 

ALTERATIONS.  $800;  2686  Bancroft ; 
owner.    U   C  Masonic   Club,    prem: 


builder.  J   M   Bartlett,   703  Everett 

St.  El  Cerrito. 
REPAIRS.    $500;   810   San    Luis   Rd; 

owne  rand   builder,  Robert  T  Evju, 

premlsea. 
ALTERATIONS.     $2000;     3208    Ellis; 

owner   and    builder.    Wm   Coleman. 

premises. 
ALTERATIONS.  $10,000;  2036  Blake; 

owner,  Union  Ice  Co  ,215  Pine  St. 

San    Francisco;    builder,    Swinerton 

&  Walberg.  225  Bush  St.  San  Fran- 
cisco. 
ALTERATIONS.    $500;     1729    Grave; 

owner  and  builder,  H  E  Thurston, 

2356  Hilgard. 
ALTERATIONS.      $1000;      1491      San 

Pablo;    owner.    Bank    of    America. 

12th      and      Broadway,      Oakland; 

builder,  Oliver  &  Cobum,  1006  Par- 
dee St. 
ADDITION,     $700;     2311     Le     Conte; 

owner,     Bachelaredan      Fraternity, 

premises;,    builder,    E    S    Clark.    21 

Kingston. 
STORE.  $1000;    1252  University   Ave- 

owner    and    builder.    A    P    Yeager. 

premises. 


rose;  owner.  Marley  &  Williams 
builder,  E  M  Man.ey 
BUILD  .^a  building  $700;  413  Wil 
low;  q^lv'  and  builder,  Dr  L 
Johnsoi 


T,     Ci     JUL 

.^tt  bi 


CITY  OF   NORTH   SACRAMENTO 


BOAT  mfg  bldg,  $15,000;  517  W  Bas- 
.settlaw  Ave .  owner  and  builder. 
Jack  Davis,  premises. 


OAKLAND 


OFFICE,  l-story.  $800;  6127  Medow 
Place:  owner,  J  A  Casson.  6127 
Medow  Place;  builder,  Chopin  & 
V.'hitson.    1990    Mountain     Blvd. 

ALTERATION.  $500:  25  8th  St;  own- 
er, Geo  R  Bowman  Co;  builder, 
Christen  sen  &  Lyons,  3454  Harlan 
S». 

GARAGE.  $850:  5359  College  Ave: 
owner.  Frenk  De  Witt:  builder.  E 
R  E.lwnrd.s    2741  78th  Ave. 

ALTERATION.  $500:  519  19th  SI; 
owner.  Fox  West  Coast  Co;  build- 
er. F  A  Younger.  23.34  38th  Ave. 

ALTER.  $7.10;  1002  55th  St:  owner 
^- fl  builder,  D  E  Floeners,  1002  55th 
St. 


SACRAMENTO    COUNTY 


New  Method 

PAINTERS  &  DECORATORS 

for 

PROMPT   SERVICE 
OOuglat  2703  —   UNderhlll   00S4 

52  PAmassuB  Avenue 
San  Francisco 


DWELLINGS,  five  5-room.  $7500  ea : 
I^t.s  328.  329,  330.  331  and  .133  Arden 
Park  Vl<«<a:  owntr  and  builder. 
Farl  Kelley.  3131  Lassen  Wav. 
North  S-icramentci. 

DWELLINGS'.  5-room.  Lots  1  and 
2.  Busrher  Tract:  owner  and  build- 
er, H  E  Lasher,  Route  1  Box  1240 
Elk  Grove. 

D\A'ELLING,  4-room.  $2000:  Ptn  Lot 
15  acre  Price  Tract;  owner  and 
builder.  Jack  Shannon,  Box  415  Del 
Fasn  Heierhts, 

.STORE.  $3000;  I.ot  94,  Planehaven : 
owners.  L  Gabriel,  Rice  and  Rack- 
straw;  architect.  C  C  Cuff;  con- 
tractor. L  Bowles,  Cosmos  Street, 
Carmichael. 

GARAGE,  $2000;  Lot  151  Sierra  Oaks 
Vista  Unit  No  5;  owner  and  build- 
er, B  Shermantine,  42  East  18th  St. 
Antloch. 

DWTELLING,  3-room,  $2000;  Lot  2 
BIk  22  W^est  Del  Paso  Heights: 
owner  and  builder.  Maxim  G  Hu- 
eerln,  general  delivery.  Del  Paso 
Heights. 

DWELLING,  2- room.  $1200:  ptn  Lot 
2  Blk  F,  North  Sacramento  Sub  No 
2:  owner  and  builder.  Peter  E  Ray. 
Rte  3  Box    462. 

DWELLING.  4-room.  $1000:  Ix)t  5ft 
Jones  &  Brand  Tract ;  owner  and 
builder.  John  Macgir^'^n.  Rte  8.  Box 
1.M5. 

DWELLING,  5-room,  $2000:  I>it  10. 
Cltv  Acres  Addn  >.' •  1;  owner  and 
builder.  Walter  Jennings.  1053  56th 
Street. 

DWELLING,  3-room,  $2000;  Lot  13 
Blk  12,  Orangevale  Sub:  owner  and 
builder.  Kenneth  M  Cooper.  37S8 
23rd  Ave. 

DWELLING.?",  two  5-room,  $5,500  ea  : 
Ptn  Lot  38  Carmichael  Colonv: 
owner  and  builder.  James  L  Phe- 
lan.  Rte  5  Box  7493. 

DWELLING.  6-room,  $4500;  Lot  364 
Arden  Park  Vista:  owner  and  con- 
tractor. Alfred  DIckman,  1642  39th 
Street. 

ADDN  to  dwelling,  3  room.  $3750; 
Boyd  Sub  Rancho  Rio  Dc  Las 
Americanos:  owner  and  builder,  G 
W  Ochsner.  27.%  5th  Ave. 

DWELLINGS.  20  5-room.  $6000  each  : 
Lots  1.  2.  3.  4.  5.  6.  7.  27.  28.  29,  30. 
31.  S4.  35.  36.  37.  38,  40.  42  and  43 
Park  View  Terrace;  owner,  E  R 
Lyons,  918  8th  St ;  builder.  J  L  Ro- 
wen.  6001  4th  Ave. 


CITY    OF    SACRAMENTO 

GARAGE.  $600;  6237  2nd  Ave;  own- 
er and  "builder,  J  F  Hartman. 

ALTER  dwelling.  $800:  3044  San  Josu 
Way ;  owner  and  builder.  Ben  Rob- 
ertson,  premises 

DWELLING,  «-room.  $7000;  2401  9th 
Ave;  owner,  Ira  Sawyer,  2(X)1  59th 
St;    contractor,    Paul   Opdyke. 

APT  In  basement.  $2000;  1317  Q  St; 
owner  and  builder,  Paul  B  Brown, 
premises. 

BUILDING.  $2000;  1710-16  Broad- 
way; owner  and  builder.  A  B  Wil- 
lett. 

DWELLING,  5-room,  $7500;  1864  40th 
St :  owner.  E  A  Tucker.  Jr.  836  52nd 
£t;  contractor.  S»  J  Palermo.  Rte 
9.  Box   1240. 

DWELLING.  6-room.  $7000?  188  4l3t 
St;  owner  and  builder,  J  Cechet- 
tlnl,   508   San   Antonio  Way.  ' 


SANTA  CLARA  COUNTY 


DWELLINGS   (10).  $6000  each;   Lots 

53.   54,   56.   56.   57.   5fc     59.    60.   62.    64, 

65.  66,  Kenwood  Acres.   Los  Gatos; 

owner    and    builder,    T    L    Mitchell 

Co,  97  E  Sapia  Clara  St.  San  Jose. 
DWELLING,    $7500;    Lot    14.    Emory 

Ave,    Campbell;    owner.    R  A    Carl. 

300  N  nth  St.  San  Jose;  builder,  B 

Matthews. 
ALTERATIONS.  $700;  972  Pacific  St. 

San  Jose ;  owner,  J  M  Moore,  prem ; 

builder.   F  Paris.   44   Flovd   St.   San 

Jose. 
DWELLING.  $5000:  Los  Gatos-Alma- 

den  Rd ;  owner  and  builder.  Joseph 

Mitchell.     Route    3.    Box    142.    Los 

Gatos. 
DWELLINGS    (4).    $9000   each;    Lots 

2,  3.  4.  6.  east  side  Los  Gatos-Sara- 

toga   Rd;  owner  and   builder.   Geo 

Reed. 
DWELLINGS   (2),  $9000  each ;  Lot  6. 

east    side   Saratoga-Los  Gatos    Rd; 

owner   and    builder.   Earl   H   West- 

cott.  Box  275,  Saratoga. 
DWELLING,    $5000;    Shelley    Rd    off 

San  Jose-Los  Gatos  Rd;  owner  and 

builder.    R    Saltzman.  769   Race    St. 

San  Jose. 


Completion  Notices 


SACRAMENTO    COUNTY 


Recorded 


SAN    JOSE 


BUILD  residence,  $6,500;  47   No  34th 

SS't ;  own'-r  and  builder.  N  M  Stacev. 
BTTILJ)     business     building      $17,786: 

508  No  First  St :   owner,  Dr  Robert 

Perrine;  builder,  Kocher  Const  Co; 

1740   Park  Ave.    San   Jose. 
ALTER   business    building,    $524:    20J 

Sc.  First   St :   owner.  Harry  Hirsch  ; 

builder.     Bridges     Const     Co.     107i 

Pine   St.    San   Joae. 
BUILD  building.   $l..'iOO:  641    No   13th 

St :     owner     and     builder.     Vincent 

Arena. 
HP;PAIR  foundation,   residence,  $560; 

106P  So  nth  St:  ov.nrr,   M  Castag- 

noli:    b.jnder,    J    Bothelia,    Jr.    102 

S.Tn    Josr^  Ave,    San    Jose. 
ALTER    store    front.    $600 :    31    Post , 
•  owner,    Vaughn    Graham:     builde'-. 

I     M    Coldren.    829    Fell     St.,     San 

Francisco. 
BUILD    residence.    $7,500;    88    Mont- 


-         «  Accepted 
Jan    9.    1947 -FREEPORT.  South- 
em   Pacific   Railroad   Co  to  L  O 

Lentz     

Jan  9.  1947— LOT  2939  Elmhurst 
No  2  Evelyn  L  Heckes  to  C  L 
Heckes    

Jan  9.  1947— LOT  46  Coloma  Ter- 
race. John  D  Russell  to  Jansen 
Construction   Co 

Jan  9,  1947— LOT  227,  South  Oiak 
Park.  Stanley  J  Garfinkle  to 
California   Westem    Bldrs  . 

Jan  9,  1947— PTN  LOT  2  Cope  Sub 
No   n.    Euel   Keith   to  Self 

Jan  9.  1947— LOT  58.  Gardenland. 
Helen  H  Stocker  to  Raymond  L 
Harris 

Jan  10,  1947— LOT  4  Beilvlew  VII- 
l.-\ge  Unit  No  2.  Jerold  G  Mashek 
to  Robert  Jerauld  

Jan  10.  2947— PTN  BLK  29.  East 
Del  Paso  Heights  Addn  No  1.  E 
B  Browning  to  Self 

Jan  10.  1947— PTN  LOT  49.  Oak- 
dale.    George  A  Carter  to  Self 

Jan  11,  1»47— PTN  10  acre  Tract. 
Sutter  Grant  No  28.  Norman 
I.Attln   to   .Self 

Jan  11.  17947  -PTN  LOT  2  Blk  1». 
North  Sacramento  Sub  No  8.  J 
L  Houx  and  Robert  J  Branch  to 
Self    

Jan  13.  1947  STILLWATER  Or- 
chards Stillwater  Orchards  to 
Stolte.  Inc  

Jan  13,  1947— PTN  LOT  5,  Blk  2. 
Sub  of  No  3.  North  Sacramento. 
Peltro    A    Dar.donol*    to    Self 

Jan  13.  1947— LOT  8  Blk  10.  East 
Del  F'aso  Heights  Richard  J 
Vernon   to  Elbert  C   Hill 

Jan  14,  1947— PTN  LOT  127.  Car- 
michael Colony.  Ethel  M  Bax- 
ter   to    Self 

Jan  14.  1947— N  H  LOT  6  Cope 
Sub  No  11.    Ralph  Hertel  to  Self 

Jan  14,  1947- PACKING  Shed  No 
103.  Florin.  Southem  Pacific  RR 
Co  to  George  L  Repp 

Jan  16.  1947— LOT  2,  Swanston  Pk 
Unit  No  3.  Sierra  Builders.  Inc 
to  Self  

Jan  15.  1947— LOTS  4.  6,  »  and  10 
Blk  29.  East  Del  Pa«o  Heights  No 
1.    E   L  Schutt  to   Self 

Jan  15.  1947— LOT  78.  Camellia 
Heights  Roland  K  Mathews  to 
Self _.... 

Jan  15.  1947— LOTS  1,  3  and^  3. 
Perktel  Tract.  C  B  Peiklns  to 
Wright   and   Frank   


V.  E.  MESSIER  -  M.  E. 


CONSULTING  ENGINEER 


OAKLAND 

Atlos  Pacifie  UmMimq 

1321   47th  STREET 

OLyM^lc  7221 


SAN  FRANCISCO 

Paei«e  Mill  A  MIm  l«ildi*9 

524  FOLSOM  STREET 

DOm«Iob  Sf21 


Jan  IS,  1W7^PTN  LOT  1,  Alta- 
mont  Tract.  Leo  H  Hansen  to 
Miller  A  Harrlgan    _  .. 


ALAMEDA  COUNTY 


MARIN  COUNTY 


Recorded  Accepted 

Jan  22.  1947  -LOT  27  Blk  28.  Re- 
vised  map  Rock  Ridge  Pk,  Oak- 
land. Valentine  A  &  Edna  Char- 
lotte Witte  to  Dougherty  and  Mc- 
Oulrc Januarj'  2(K  194r 

Jan  22.   1947—1825  PARK  ST.   Ala- 
meda.    Edwin    S   and    Thelma   C 
Agnew  to  D  W  Nicholson  Corp 
January  20,    1947 

Jan  22.  1»»47- 14866  LARK  ST.  and 
1718  Sidney  Ave.  Eden  Twp.  A 
T  Beckett  and   F  J  Federighl  to 

Beckett  &  Federighl   

January    15.   1947 

Jan  23,  1947^PTN  BLK  S9,  Kel- 
lersberger's.    Oakland.     Gar    and 

Helen  Lee  to  Shale  Ortaow 

_ _ JanuaVy  18.   1947 

Jan  21.  1947— LOT  161,  Montera 
Tract.  Oakland.  Doris  H  Mollin 
to  Frank  A  Stead Jan  15.  1947 

Jan  21.  1947--1434  LEIMERT  Blvd 
Oakland.     Dean     F    Swindell    to 

whom   It    may   concern 

January   20.    1947 

Jan  21.  1947—201  SECOND  Street. 
Oakland.  J  G  Molakldes  to  Rade- 
mann-Guisto  Co January  2.  1947 

Jan  21,  1947— SW  COR  THE  ALA- 
MEDA and  Solano  Ave,  Berkeley. 
Grace  McGoldrlck  to  whom  It 
may  concern January  15,  1947 

Jan  20.  1947— 183G1  CARLTON  Ave. 
Ca.stro  Vallev.  Hayward.  June  M 
and  Wayne  O  Caldwell  to  R  W 
Delguldlce January    14,    1947 

Jan  21.  1947— LOT  18.  DowUng 
Homestead  Tract.  Oakland.  An- 
drew A  Anderegg  to  Relnhard 
Constr  Co January  16,   1947 

Jan  21.  1047  -LOT  20.  Blk  P,  Mul- 
ford  Gardens  Manor,  San  Lean- 
dro. W  D  and  Birdie  L  Lecount 
to  whom  it  may  concern 

^       January    11.   1947 

Jan  20.  1947— LOTS  1  and  2  Blk 
13,  Los  Palmas  on  the  Blvd.  Oak- 
land. Donald  C  Brandt  to  Kirk- 
man  &  Hanna  January  17.  1947 

Jan    20,    1947—6900-6906-6914    OUT- 
L(X)K   Ave.    Oakland.     Melvin    C 
Shaw  to  whom  it  may  concern... 
._ January   13.   1947 

Jan   20,   1947—347  MARLOW  Drive. 
Oakland.    Danny  D  and  Barbara 
Richardson  to  Sidney  J  Dow  ling 
December    16.    1946 

Jan   20    1947— 5d20   COLLECGE  Ave. 
Oakland.      Laurie     and     Lily     H 
Neilson  to  whom  it  may  concern 
January   16.    1947 

Jan  20.  1947—9166  SILVEIRA  Ave 
Hayward.    Charles   E   Harden   to 

whom  It  may  concern 

January   20,   1947 


Recorded                                     Accepted 
Jan.    20.    1947— Kentfleld.   Claude   E 
Robison  to  Otis  H  Smith 

Jan.   IB,  1947 

— Tamalpals    Woods,    near 

Mill  Valley.  Jack  and  Marion 
Namlck  to  whom  It  may  con- 
cern  (2  houses) Jan.   10,  1947 

SAN    FRANCISCO  COUNTY 


Recorded  Accepted 

Jan  21,  1947— SE  21st  and  CASTRO 
Sts.    Catherine    Carey   to   Robert 

Scrlmgeour. November  28.  1946 

Jan  21.  1947— XOT  54  Blk  3064,  As- 
sessor's   Map     Leif    Thor   Andre 

to  whom  It  may  concern 

_..„. _.._ -...January   21,  -1947 


Liens  Filed 


SACRAMENTO    COUNTY 


Recorded  'Amoimt 

Jan  10.  1947— LOTS  188  and  204, 
Country  Club  Estates.  Dunrite 
Painters  vs  Jack  Welle  and  B^ 


Berger 


.tS90.0C 


SAN   FRANCISCO  COUNTY 


Recorded                                        Amount 
Jan  21.  1947— SB  CASTRO  and  2l8t 
Sts.    Robt  I  Scrlmgeour  vs  Cath- 
erine Carey   _ 1126 

Jan  21.  1947—414-430  MASON  ST. 
H  Bertram  vs  Hall  Assn  of  Na- 
Uve  Sons  of  Golden  West,  Sam 
Miller.  Irving  Ackerman  and 
Raymond  Perkins  ....|179a2i> 


Release  of  Liens 


SAN   FRANCISCO  COUNTY 


Recorded                                      Amount 
Nov  28,  1941— S  HILL  170  E  Guer- 
rero   St.    E    36    X    S    114.     M    R 
Nunes   to   John   and    Ina  Valera 
and  Jack  E  Lester  $500 


Non-Responsibility 


SAN   FRANCISCO  COUNTY 


Jan  16,  1947— W  THIRD  ST  250 
S  22nd  St.  Carmen  M  Perry  an 
to    Improvements    on    pro^nsrty. 

Jan  21.  1947— SW  CHESTNUT  and 
Stetner  Sts.  Baron  &  Nathan  as 
to  Improvements  on   property. 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

...  Complete  Rental  Servlcm  .  .  . 

THE  lux  COMPANY  •  INC. 

S82  SIXTH  STREET  UNdertifll  5026 


Gamerston  &  Green  Lumber  Co. 

Wfco/*so/«  Olid  Jobbing  Yard* 

LUMBER  .  TIMBERS  -  TIES  -  FIR  •  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


1 


So*  PraaeUeo— ItOO  Army  St. 
>ITwat«r  nOO 


Ookload— 2001  Livla«t«ea  St. 


PUmSblTE 


BUILDING 
BLOCKS 

8"  X  8"  X  16  and 

smoller  sizes  now 

ovoiloble 


] 


CHICK    PUMALITI    ADVANTAGiS 

1.  LIGHTWEIGHT  .  .  .  weighs  less  than  onr-half 
of  the  average  ma.sonry  block. 

2.  STRENGTH   ...   to   meet   the   rrqiiireincnts  of 
uniform  hiiikJing  codes. 

3.  Economy  of  laying  .  .  .  lightwt-ight  and  convenient 
sizes  cut  building  costs. 

4.  LOW  UPKEHP  and   Insurance  Cost   (about  half 
of  frame  con.struction  rates). 

5.  High  Insulation  and  Acoustic  value. 


WHfm  Her  DmurtpHym  FoMbr 

WESTERN  PIMISTONE  PRODNCTS  CO. 

COMMERCIAL   ROAD.  SAN  CARLOS.  P.  O.  BOX  340 

Pft«a«:  S«a  Carl«t  1202 


»i 
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DAILY     PACIFIC    BUILDER 


THURSDAY.  JANUARY  23.  1947 


Buflding  Contracb 

ALAMEDA  COUNTY 

NW  COR  BANCROFT  and   Joaquin 
Ave*.  San   Leandro.    Church. 

Owner— San     Francisco     Bay     Cities 
Baptist  Union. 

Contractor— Vigo  N  Jensen. 

Filed,  Jan  20,  1M7.        Dated 

Monthly  payments  of 90% 

Usual  35  days  after 10% 

TOTAL.  COST,  |1»,200.00 

Forfeit,  150  per  day.    Utnlt,  120  cal- 

endar  days.    Specifications  filed. 

Farnace  Permits 

^     ■»■     ii,M     m.'    Ml       I  -        ■  ■■■ 

OAKLAND 

7701  Holly  St:  owner,  E  A  Robey; 
dealer,  Calif  Furnace  Co;  central 
lumace. 

3766  Penniman;  owner,   J  W  Roy; 

dealer,  Calif  Furnace  Co;  floor 
furnace. 

1SS6  62xid  Ave;  owner,  C  Duriel; 
dealer,  Calif  Furnace  Co;  floor  fur- 
nace. 

2425  55th  Ave;  owner,  Jourick; 
dealer.  Calif  Furnace  do;  central 
furnace.  % 

1523  89th  Ave,  owner,  J  Oonzalss; 
dealer,  Calif  Furnace  Co;  floor  fur- 
nace. 

675  42nd  St;  owner,  B  Humphrey; 
dealer,  Calif  Furnace  Co;  central 
iurriace. 

637  56th  St;  owner,  Harris;  deal- 
er, Calif  Furnace  Co;  floor  furnace. 


Qassif  ied  Advertisuig 


1—    MISCELLANEOUS 

Are  you  Interested  tn  well-trained 

Juallfled      men?       SUPERINTEND 
INT8.  ARCHITECTS.  BNOXNIUBRa 
DRAFTSMEN.    SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HBLf. 
For  further  information  call 
E.   STEVENS.   GArfleld    1617 
Taohnlcal  P—Wnm  Aganey 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SEa- 
briyht   4462.  (tf) 

2—     HELP  WANTED 


6143  Fremont  St;  owner,  D  Maf- 
fie;  d(>aler,  Calif  Furnace  Co;  cen- 
tral furnace. 

4233  E  17th  St;  owner,  Q  Carmi- 
cheal ;  dealer,  Calif  Furnace  Co ;  floor 
furnace. 

4430  Penniman  Ave;  owner.  C  S 
Banks,  dealer,  Calif  Furnace  Co; 
floor  furnace. 

2888  Harrison  St;  owner,  Ulrlch; 
dealer.  Mills  St  Anderson ;  floor  fur- 
nace. 

1446  S2nd  St;  owner,  LAurence; 
dealer,  W  H  Laurence;  floor  furnace. 

233  Broadway;  owner,  Sam  Clar; 
dealer,  J  Stenbeck;   central   furnace. 

4649  Tyrell;  owner.  Burrow;  deal- 
er, Sidney  Jones;  floor  furnace. 

1512  27th  Ave;  owner,  Cretchfield; 
dealer,  Gilmour  Bros;   floor  furnace. 


Plambing  Permits 


OAKLAND 


ESTIMATOR.  CONTACT  MAN, 
capable  of  handling:  estimates  on 
Steel  Sash  and  Doors  and  Orna- 
mental Metals.  Take  orer  complete 
charge.  Reply  Box  121,  c/o  Dally 
Pacific  Builder.  « 

"nea^CTRtcAL  ks'I'Imator  witg 

Contracting  Experience.  Salary  open 
Chas.  A.  Langlais  Co.,  474  Bryant  St.. 


960  66th  Avenue;  owner,  

plumber,  J  A  McKeiver;  1  gas  open- 
ing;   2    water    connections. 

986  Brockhurst  St;  owner,  Lumis; 
plumber.  H  P  Sheridan;  8  pi  fix;  8 
gas  openings  ;  20  water  connections. 

4118  Frultvale  Ave;  owner,  A  L 
Fernsten ;  plumber,  A  L  Femsten ; 
11  pi  fix;  8  gas  openings;  20  water 
connections. 

2359  San  Pablo  Ave;  owner ; 

plumber,  H   Lee;   H  gas   openings. 

554  Orand  Ave;  owner,  Gilbert; 
plumber,  O  Hanson;  9  pi  fix;  2  gas 
op;  20  water  con. 

54  7th  Street ;  owner,  S  Artinyan ; 
plumber,  H  Sogn ;  8  pi  fix ;  2  gas  op ; 
5  water  con. 

1440  Linden  Street;  owner.  Rose; 
plumber,    Durant;    1    pi   fix. 

1332  107th  Ave;  owner,  J  Walker; 
plumber,  J  A  Fazio;  5  pi  fix;  3  gas 
op;  9  water  con. 

2385  103rd  Ave;  owner,  Methodist 
Church ;  plumber,  J  Sorenson ;  4  pi 
fix:  8  gas  op;  2  water  con. 

822  Brush  Street ;  owner,  Smith ; 
plumber,  O  Hanson ;  2  pi  fix ;  6  wa- 
ter con. 

455  High  St;  owner.  Slater;  plumb- 
er, O  Hanson ;  6  pi  fix ;  4  gas  op ;  20 
water  con.  / 


BERKELEY 


2431  9th  St;  owner.  ;  dealer, 

Barnard  Engineering  Co;  sprinkler 
system. 

2226  San  Pablo  Ave;  owner.  ; 

dealer,  Al  Ferreria;  water  closet; 
wash  basin. 

1625  Julia;  owner,  Patrick;  dealer, 
Al  Ferreria;  water  closet;  sink. 

2899  Prospect ;  owner,  N  Johnson ; 
dealer,  J  R  Pierce;  standplpe. 

304  SVine  St;  owner,  Kerr;  dealer, 
M  J  Schmltt;  drain. 


San  Francisco. 


1/29/47 


3— POSITION  WANTED 


Gentleman  with  12  years  exp.  in 
the  building  game  would  like  a  posi- 
tion with  Bldg.  MtL  Co.  as  salesman 
or  plant  superintendent.  Excellent 
references.  Reply  Box  117,  c/o  Dally 
Pacific    Builder. 


b^y:>i«<!KEPiKa-Ma!e  bookkeep- 
er  with  construction  exp.,  wants  part 
time  work  anywhere  in  Bay  area. 
Payroll  service,  tax  reports,  systems 
installed  and  maintained.  Accurate, 
confidential,  reasonable.  Telephone 
TRlntdad  4081,  10  A.  M.  to  10  F.  M. 
(l/28> 

5—  FOR  RENT 

6  to  8  Cu.  yd.  DUMP  TRUCK;  BO 
CATERPILLAR  TRACTOR  with 
DOZER  Phone  JUnlper  7-0822.         tf 

LUMBER  HANDLING  BQUIP- 
MENT :  CARRIERS.  STACKERS. 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-16B1. 

TARPaTJLTNS,  TBMTS  k  CAlffT 
ING  EQUIPMENT.  Sullivan  Awning 
Co.,  801  South  Van  Ness.  Phone  MI. 
3085.  2/0 

TRANSITS.  fl7  per  month.  Daniel 
McFarland,  «24  Second  Ave.,  Phone 
BAyvlew  7804. 

6—  FOR  SALE 


Electrical  Permits 


8AN    FRANCISCO 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  G36-in.  45Hx»6-in  Alum- 
inum Products  Co.,  8245  16th  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quanUty  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf ) 


DO  VOU  NEED  NAILST 
We  have  a  limited  quantity  of  6,  S, 
16  and  20  common  which  are  avail- 
able for  immediate  dellTery.  I*  B. 
CRANDALL.  575  Mission  St.  San 
Francisco.  Phone  SU.  8266.  tf 


LOAM,  binck  or  sandy.  |2  per  yd. 
CLEAN  BEACH  SAND.  Call  FI  2922. 
(tf) 

NOBLB   PORTABLM   LliNOWCTK 
BATCHING   PO^ANT,    used    one  day. 
Fully      automatic.      For      particulars 
ph.  ne  TUxedo  2735  after  6:00  P.   M. 
(1/24/47) 

Limited     nmoDnt     DOORS;     WOOD 
LATH.       HARDWALU       BUILDING 
PAPER,  STUCCO  NETTING.    Phone 
OLympic  5S72.    Retlly  Brothers. 
(1/28/47' 

■  INTERNATIONAL  T.D    18  I'RAiJ- 
TOR  with  11-ft.  6-1n.  Angledo«er  and 
12-yd.   Scraper.    Phone  Jim  Chilcote, 
Richmond   6586  days,  evenings  8578. 
(1/29) 

PIPE  RACK.  stuMy  bolted  wood 
frame  construction,  excellent  condi- 
tion. For  inspection  phone  EXbrook 
1586.  (1/29) 


1420  512  Van  Ness;  owner,  Corin- 
thian Apts;  contractor,  Buzzell  Elec 
Wks;    fire    repairs. 

1421  1069  Mission  t:  owner,  J  T 
Topper;  contractor,  Buzzell  Elec 
Wks  i    motors. 

1422  255  C^olden  Oste;  owner,  Natl 
Theater  Supply;  contractor,  Matson 
Elec  Equip  Co. 

1423  1181  Montgomery;  owner.  J 
Rodriques;  contractor.  Northern  Elec 
Co;  3  outlets:  8  switches:  14  plugn. 

1424  Shield  S/slde  25  ft  E  of  Ver- 
non ;  owner.  Blum  &  Son ;  contractor. 
Grandi   Elec  Co;  temporary  saw. 

1425  Main    yard   8rd    Ave:    S    Dr, 

owner.   ;    contractor.   City  A   Co 

of  San  Francisco.  Park  Comm ;  wlr- 
mg  repairs. 

1426  1448  Church;  owner.  Hal- 
Htead ;  contractor.  E  A  Koenlg :  2 
plugs. 

1427-1429  various  locations;  own- 
er.  Pac  Coast   Const   Co;    contractor. 

;    19    outlets;    18    switches;    26 

plugs ;  service ;   2  transformers. 

1130  Golden  Gate  Park,  nr  S 
Dutch  Windmill ;  owner.  C  ft  C  of  San 
Francisco;  contractor.  Paragon  Elec; 
R5  outletn;  26  switches:  43  plugs; 
Ker\ice:    motors;    transformers. 

1431  1861  O'Farrell ;  owner.  Towne ; 
contractor.  Smith  Elec  Co;  service: 
motors 

1482  1701  >4  Buchanan;  owner. 
Lucas  A  Norton ;  contractor.  Bying- 
ton  Elec  Co ;   signs. 

1438-1484  various  locations  ani 
owners;  contractor,  Bylngton  Elec 
Co;   ^oeciul  compl.alnt. 

1435-1436  Various  locations  and 
owners ;  contrsctor,  Bylngton  Elec 
Co;  alterations. 

1437  555  9th  Ave;  owner.  Wagner; 
contractor    Bylngton  Elec;  3  plugs. 

1438  4019     Judah ;     owner,     

contractor.      Bylnpton      Elec;      con- 
nect   sign. 

1439  2309  Webster;  owner,  James 
Cleaner;  contractor,  Bylngton  Elec, 
motors 

1440  2419  Vallejo:  owner.  Folger: 
contractor,  Bylngton  Elec;  heater 
plug. 

1441  N  B  cor  Clay  A  Sacramento; 
o\*'ner,  Stanford  U  Hosp;  contractor, 
Bylngton  Elec;  5  outlets;  20  plugs; 
In   service. 

1442  781-83    Hayes;    owner,    

contractor,   Bylngton   Elec;    6   plugs; 
service. 

1448  1850  Mkt;  owner.  Fox  Thea- 
ter; contractor.  Fox  W  Coast  Ser- 
vice Corp;  8  outlets;  motors. 

144  778  Halght;  owner,  A  Monso- 
llnl:  contractor,  Scott  Elec  Co;  sur- 
vev, 

1445  2522  Irving;  owner.  Lilac 
Lane  Florist;  contractor,  WonderlKe 
Neon  Prctf  Co.  signs. 

1446-1447  various  locations  and 
ownerf ;  contractor,  H  C  Wilson ; 
Ign   «»rvice. 

1448  SW  cor  Lee  ft  Grafton ;  owner. 
Sullivan ;  contractor.  F  Johnson  Elec 
Co;   temporary  ssw. 

1449  67    Belcher   St;    owner,   J    H 


Wiley;  contractor.  Star  Electric  Co; 
service;  motors. 

1450  845  Woolsey  St;  owner,  Pel- 
legrini;  contractor.  Star  Electric;   16 
outlets;  16  switches;  14  plugs. 

1451  819  Ellis  St;  owner,  H  Ed- 
wards; contractor.  Liberty  Electric; 
3  plugs. 

1452  510  3rd  St;  owner,  Schwa- 
bacher-Frey  Co;  contractor,  P  ft  J 
Electric;  servica 

1453-54  Various  locations  and  own- 
ers; contractor,  Brumfield  Electric 
Sign  Co;  signs. 

1465  1033  Kearny  St;  owner,  WSl- 
lard ;  contractor,  Chas  H  Tick ;  meter 
loop. 

1466  905  Stockton  St;  owner,  Jair; 
contractor,  Chas  H  Tick;  20  outlets; 
20  switches ,  10  plugs. 

1457  900  Stockton;  owner,"  Jalr; 
contractor,  Chas  H  Yick;  10  outlets; 
2  switches;  8  plugs. 

1458  995  Stockton  St;  owner.  Sing 
Lung;  contractor,  Chas  H  Tick;  5 
outlets. 

1459  282  29th  St;  owner  .Radio 
Sales  Service;  contractor.  Pacific 
Elec  Const  Co;   sign. 

1460-62  Various  locations  and  own- 
ers ;  contractor,  Eveready  Electric 
Service;  alterations. 

1463  461    Bush   St ;    owner,  ^ ; 

contractor,  Eveready  Electric  Serv- 
ice; 6  outlets;  2  switches;  6  plugs; 
service. 

1464  1.37  3rd  St;  owner,  Ellsino; 
contractor,  Eveready  Elec  Co;  23 
outlets;   1  plug. 

1466     67  Columbia   Square;   owner, 

;    contractor.    Enterprise    Elec; 

14  outlets ;  7  plugs ;  service ;   motors. 

1466  111  Townsend  Street;  owner, 
Benrua  Co;  contractor.  Enterprise 
Elec  Co ;  alterations. 

1467  925  Bryant;  owner,  Outsen 
Bros;  contractor.  Enterprise  Elec; 
motors. 

1468  1123  Munich;  owner,  Sandow 
contractor,  Mahoney  Elec  Co;  4  pi; 
service. 

1469-70  Various  locations  and  own- 
ers; contraclfjr,  Buzzell  Elec  Works; 
motors. 

1471  2006  Chestnut  Street;  owner, 
Rossi;  contractor.  Neon  Maint  Co; 
signs. 

1472  88  3rd  St;  owner,  Crowley; 
contractor,  Dowd-Seid  Elec  Co;  four 
outlets. 

1473  740  Valencia  St;  owner,  A 
Swenjfurd ;  contractor,  Dowd  -  Seid 
Elec  Co;  special. 

1474  268  Market  St;  owner,  Hans- 
ford Bldg;  f»jntractor,  Dowd-Seid  E'. 
Co:  repair  fire  damage. 

1475  408  Eddy  St;  owner,  Sam 
Scaplntiro;    contractor,    QRS    Neon; 

1476-81  Various  locations  and  own- 
ers; contractor,  Elec  Products  Corp; 
signs. 

1482  Great  Highway  and  Balboa; 
owner,  Skateland;  contractor,  C  J 
Holzmueller;    temp   lights. 

148S  1C46  Sansome  Street;  owner. 
Mlnton  ft  Kabon ;  contractor,  Edw 
W  Scott  Elec  Co:  8  outlets;  8  plugs. 

1484  1072  Ashbury;  owner,  Papen- 
hausen ;  contractor.  Eureka  Electric 
Co.  temp  saw. 

1485  540  Clay  St;  owner.  Thermal 
Insulation;  contractor.  Eureka  Elec; 
8  outlets;    2   switches. 

1486  773  Dlvisadero;  owner,  J  K 
Herzog  Elec  Co;  contractor.  Pan- 
handle Carpet   Co;   move  panel. 

1487  544  6th  St;  owner.  Munson ; 
contractor.  Weber  -  Conroy ;  motors; 
hookup  gas  pump. 

1488  62C  Brannan  St ;  owner.  West- 
em  Hardware;  contractor,  Weber- 
Conroy:    4   oi-^lets,   4   plugs. 

1489  886  Geary  St;  owner.  Epplers; 
contractor.  Golden  Gate  Elec  Co;  3 
outlets;  repair  fire  damage. 

1490-91  Vaiious  locations  and  own- 
ers ;  contractor.  CJoIden  Gate  Elec . 
repair  fire  dame^e. 

1492     1393  Market  St;  owner,  ; 

contrsctor,  Goldeb  Gate  Elec  Co;  8 
outlets;  3  switches;  repair  fire  dam- 
age. 

1493-9  Various  locations  and  OMm- 
crs;  contractor.  Neon  Malnt  Corp; 
slums. 

1500-04  Various  locations  and  own- 
ers :  contractor,  Wonderlite  Neon 
FYoducts   Co;    

1505  1826  Sutter  St;  owner,  ; 

contractor,  G  H  Armstrong  Elec  Co; 
sign  feed. 

1506  1623 '/4   Buchanan   St;   owner, 

;    contractor.   Ace  Elec   Constr 

Co;  7  outlets. 

1507  189  29th  St;  owner,  Dennis 
Co;  contractor.  Ace  Elec  Ctonstr  Co; 
e  switches :  3  fixtures ;  6  plugs ;  serv- 
ice:  motora        ^  *■■ 

1608  1606  Dolores  St;  owner,  W  T 
Dennlj  Co;  contractor,  Ace  Electric 
Constr  Co;  4  outlets:  4  switches;  10 
plugs,  service;  motors. 

OAKLAND 

43248  (^17  Ascot  Dr;  owner,  A 
Russello;  contractor,  Clifford  Elec; 
f*aw   service. 

4.^249  340C  Mountain  Blvd ;  owner, 
M  W  Halvlg;  contractor,  Cllffonrt 
Elec ;    outlets ;   switches ;   plugs 

43260  1091  Amito  Dr;  owner,  Hanc 
Dobkowltz;  contractor,  Capitol  Elec; 
]*lugs;    Installations. 

4S251  ."Sth  Ave  bet  SP  WP  tracks . 
owner,  Stoltc-Harrilson  Co;  contrac- 
tor, Del  Monte  Elec;   motors. 

43252  3943  Vale  Ave;  owner.  Ray 
Wolfe:  contractor,  Fan  Elec  Co; 
service;    fire    repair. 

43253  460  12th  St;  owner.  Coffee 
Cup ;  contractor.  Paramount  Elec ; 
fixtures. 

4,3254  206.1  Mountain  Blvd ;  owner. 
Brancht ;  contractor,  Paramount  Elec 
fixtures. 

4.3256  ft  Joseph  Gym:  7th  and 
Chestnut;  owner,  A  J  Hopper;  con- 
tractor.   Paramount    Elec;     fixtures. 

4325<^  6320  Bi"oadway ;  owner,  Mrs 
Curtif" ;  contractor.  Paramount  Elec; 
outlets ;    ("Witches ;    plugs. 

43257  67  7th  St;  owner,  S  H  Artln- 
pan  ;   contractor,  Kent  Klbbe;   4  out- 

etr>;    new  Installations. 

43258  968  16th  St;  owner,  D  J 
Canty  Paint  Co ;  contractor,  Pac  Elec 


Motors;  motors. 

4S259  906  66th  Ave;  owner.  Fruit- 
vale  Canners;  contractor,  Pac  Elec 
Motors   Co;   power  work   In    bldgs. 

43260  906  6eth  Ave;  owner.  Fruit - 
vale  Cannerr;  contractor,  Pac  Elec 
Motors  Co;  fixtures;  new  fixtures. 

43261  5104  E  14th  St;  owner,  Nor- 
ton W  Faust;  contractor,  Pac  Elec 
Motors ;   motors. 

43262  1001  22nd  Ave;  owner.  Col 
Wire  Cloth;  contractor,  Flac  Elec 
Motors ;   install. 

43263  1001  22nd  Ave;  owner,  Cal 
Wire  Cloth;  contractor,  Pac  Elec  Mo- 
tor Co;    fixtures. 

43264  4805  Tidewater  Ave;  owner. 
Pacific  Carriers;  contractor,  Pac 
Elec  Motor  Co;  motors. 

43266  24th  ft  Broadway;  owner, 
McFarlane  Candy;  contractor,  Pac 
Elec   Motors;    fixtures. 

43266  801  98th  Ave;  owner,  Ger- 
ber  Woods;  contractor.  Pacific  Ele<? 
Motors ;  fixtures. 

43267  801  98th  Ave;  owner,  Ger- 
ber  Woods ;  contractor,  Pac  Elec  Mo- 
tors:   wiring    for    mach    shop. 

43268  801  98th  Ave;  owner,  Ger- 
ber  Woods ;  contractor,  Pac  Elec  Mo- 
tors; motors. 

43260  6020  Foothill  Blvd;  owner, 
John  Sawyer;  contractor,  Pac  Elec 
Motors;   motors. 

43270  264C  9glh  Ave ;  owner,  Frank 
Carr;  contractor,  Pac  Elec  Motors, 
service. 

43271  380  14th  St;  owner,  Irene's; 
contractor,  W  B  Baker;   sign  Inst. 

43272  1127  Broadway;  owner, 
Schwartz  &  Grodin ;  contractor,  W  E 
Baker;    sign. 

43273  9529  E  14th  St;  owner, 
KirschJinR  Realty;  contractor,  W  E 
Baker;  sign. 

43275  589  15th  St;  owner,  Tacos 
Cleaners;  contractor,  W  E  Baker; 
sign. 

43276  1968  85th  Ave;  owner ; 

contractor,  Melrose  Electric;  11  fix- 
tures. 

43277  807  7th  Ave;  owner,  Under- 
ground Conistruction  Co;  contractor, 
Scott-Buttner;  fixtures. 

43278  954  Vermont  Ave;  owner,  D 
J  Lineham  Jr;  contractor,  Scott- 
Buttner;  range. 

43279  5537  Taft  Ave;  owner,  Mac- 
chitelll ;  contractor,  T  Bushman ;  fix- 
tures. 

43280  6637  Taft  Ave;  owner,  Mac- 
chitelll ;  contractor,  T  Bushman ;  out- 
lets; switches;  plugs. 

43281  7310  McArthur  Blvd;  owner 
and  contractor,  Scott  Sign  Service; 
sign. 

43282  1060  Clarldon  Crescent ;  own- 
er, Sparraco;  contractor,  Dimond 
Electric;  alterations. 

43283  Mill  College  Campus;  owner, 
Mills  College;  contractor,  W  T  Ort- 
man ;  outlets ;  switches. 

43284  2925  35th  Ave ;  owner,  Peter- 
son ;  contractor,  Monzo  Electric  Co ; 
fixtures. 

43288  112  Hamilton  Place;  owner, 
Harold  Luhtala;  contractor,  Monzo 
Electric ;   service. 

43286  960  86th  Ave ;  owner,  Kostal ; 
contractor,   Collins    Electric;   service. 

43287  4701  E  14th  St;  owner.  Eagle 
Drug  Co;  contractor,  Clifford  Elec- 
tric; alterations. 

43288  10550  Mark;  owner,  A 
Holmes;  contractor,  Johnston  Elec- 
tric; outlets;  switches;  plugs. 

43289  3318  School  St ;  owner,  Fred- 
rickson ;  contractor,  Fluoro  Electric ; 
outlets;  plugs:  motors;  alterations. 

43290  3738  Foothill  Blvd;  owner, 
Murdock  Realty;  contractor,  Haynes 
Electric;   fixtures. 

43291  3738  Foothill  Blvd;  owner, 
Murdock  Realty;  contractor,  Haynes 
Electric;  outlets;  switches;  plugs; 
alterations. 

43292  1438  San  Pablo ;  owner,  Mac- 
I>her8on  Optical  Co;  contractor  Para- 
mount Electric;  alterations. 

43293  6320  Broadway;  owner,  Cur- 
tis: contractor.  Paramount  Electric; 
flxturea 

43294  7577  Circle  Hill   Dr;   owner, 
E    L    Haines;     contractor,     special 

owner;  outlets;  switches;  fixtures; 
plugs;  new  Installation  and  addition. 

43296  4353  Arden  Place;  owner, 
Mlnton  ft  Kubon;  contractor,  Haynes 
Electric:  outlets;  switches;  plugs; 
new  Installation. 

43296  3810  Tlegley ;  owner,  Dor- 
rance;  contractor,  Flagler  Electric;  9 
fixtures. 

48297  5809  Shattuck  Ave;  owner, 
F  Long ;  contractor,  Flagler  Electric ; 
fixtures. 

43298  1840  6th  Ave;  owner,  Ray- 
son;  contractor,  Flagler  Electric;  6 
fixtures. 


BERKELEY 


44  2017  Shattuck;  owner,  Mollk 
Clothing  Co;  contractor,  Manning  ft 
Whitaker;   1   motor. 

45  2115  4th  St;  owner  ,E  Brown; 
contractor.  Manning  ft  Whitaker;  1 
motor. 

46  40  Stephensen ;  owner,  W  Fos- 
ter; contractor,  Manning  ft  Whit- 
aker;  1   motor. 

47  490  Vermont;  owner,  C  H  Still- 
man  ;  contractor.  Manning  ft  Whit- 
aker; 1  motor.  * 

48  2036  Bancroft ;  owner,  E  Broun  ; 
contractor,  Manning  ft  Whitaker;  1 
motor. 

49  63  Falrlawn  Dr;  owner,  D  Sel- 
vlg;  contractor,  P  Jones;  2  outlets; 
8  switches;  2  fixtures;  7  plugs;  2 
circuits. 

50  2700  Shattuck;  owner,  Forman 
Motor  Co;  contractor  Parkhurst  Elec- 
tric; 8  outleU;  1  switch;  2  plugs;  10 
circuits. 

51  1400  Aeraft  Ct;  owner  and  con- 
tractor, Seabert  Sorrensen;  2  outlets; 
2  switches;  2  fixtures;  4  plugs;  3 
clrcuitfe. 

62  3028  Ellis  St;  owner.  W  C 
Martin;  contractor.  Havens-Wade;  8 
outlets;  7  switches;  8  plugs;  2  cir- 
cuits. 

53  20  Vlnoente  Rd ;  owner,  D  Han- 
naford;  contractor,  Havens-Wade;  11 
fixtures. 

64     1970  Chestnut;  owner,  Finnish 


POSITIONS   OPEN 

8-487  STRUCTL  DESIGNER,  pref. 
30-40  with  M  S.  degree  and  wllhng  to 
work  on  the  board  on  steel  Jfe  con- 
crete.   Sal.   open.   Sail    Francisco. 

S-486  CIVIL  ENGRG.  DRAFTS- 
exper.  on  sewage  treatment  plants. 
Sal.  open.  San   Francisco. 

S-485  JR  CIVIL  ENGR,  recent 
grad.  to  learn  construction  estimat- 
ing In  contractor's  office.  Sal.  open. 
San  Francisco. 


ENGINEERING  SOCIETIES 

PERSONNEl  SERVICE.  INC. 

(Ag«Bcy) 

Newton  0.  Cook,  Mgr. 

S7  POST  ST.  S.  P.  4 

OArHcId  f24t 


Brotherhood ;  contractor,  Havens- 
Wade;  2  outlets;  2  switches;  2  fix- 
tures. 

55  1076    University    Ave;    owner, 

;    contractor,    Havens-Wade;   2 

motors. 

56  1419  Campus  Dr;  owner,  Hodges 
Construction  Co;  contractor,  Havena- 
Wade ;  temporary  service. 

57  1333  University  Ave;  owner. 
H  B  Williamson ;  contractor,  Havena- 
Wade ;  2  outlets ;  2  switches ;  1  motor. 

58  3040    Sacramento    £9t;    owner. 
;    contractor,    Havens-Wade;   1 

plug. 

59  131  Bret  Hart«»;  owner,  Larsen; 
contractor,  Havens-Wade;  2  outlets; 
1  switch;  2  fixtures;  2  plugs;  new 
service;  2  circuits. 

60  8  Brookslde;    owner,   ; 

contractor,    Clifford    Electric;    ranga. 

61  1309  Campus  Dr;  owner,  R  B 
Smith ;  contractor,  Collins  Electric ; 
12  outlets;  14  switches;  26  plugs;  S 
circuits. 

62  1250  Rose;  owner,  ;  con- 
tractor, Bayer  Electric;  1  outlet;  1 
switch ;  3  plugs. 

63  725  Potter;  owner,  (Castle  Co; 
contractor,  N  State  Electric ;  110  out- 
lets; 1  switch;  42  circuits. 


With  Legislature 

(Continued  from  Paga  1) 

legre"  by  widening  Plaza  Avenue 
in  Areata. 

*A.B.  338  removes  experience 
and  examination  requirements  for 
civil  engineer  registration  for  vet- 
erans who  have  graduated  from  or 
are  "now  attending  an  accredited 
college  of  engineering.*'  Effective 
for  only  six  naonths  after  passage. 

*A.B.  342  amends  Vehicle  Code 
to  make  all  local  ordinances  re- 
ducing weight  limits  on  streets  and 
highways  subject  to  Highway  Com- 
mission approval. 

*A.B.  344  abolishes  all  distinc- 
tions between  primary  and  secon- 
dary state  highways. 
....A.B.  359  allows  chiropodists  to 
be  classed  as  physicians  for  med- 
ical services  in  workmen's  compen- 
sation cases. 

*A.B.  376  appropriates  |500,000 
for  the  acquisition  "of  real  prop- 
erty for  the  San  Francisco  State 
College  to  be  expended  under  the 
provisions  of  the  Property  Acquis- 
ition Act." 

*A.B.  379  authorizes  Public 
Works  Department  to  advertise  for 
bids  for  highway  lighting  and  safe- 
ty signals  on  a  stated  list  of  nutjor 
highways  and  appropriates  |25  mil- 
lion for  the  purpose. 

A.B.  384  increases  punitive 
award  in  compensation  cases  where 
employer  of  nis  agent  is  held  to 
"wilful  misconduct'^  from  |2600  to 
$3500. 

A.B.  386  increases  from  six  to 
12  months  the  time  limit  in  which 
a  workman's  compensation  case 
may  be  commenced. 

*A.B.  413  allows  Boards  of  Su- 
pervisors to  enter  into  "contracts 
with  any  person  for  the  erection 
of  dwelling  units  for  aged  persons 
receiving  public  assistance",  and 
authorizps  them  to  incur  bonded 
indebtedness  for  the  purpose. 

,*A.B.   states   anv  employer 

will  be  guilty  of  a  misdemeanor  if 
he  discriminates  against  hiring 
workers  previously  injured  on  job 
or  suffering  from  any  physical  in- 
firmitj'  "if  such  person  is  able  to 
perform  each  and  everj'  duty"  on 
job 

AJ.R.  10  m'cmorializes  the  RFC, 
WAA  and  President  to  transfer 
title  of  airport  at  Hayward  to  City 
of  Hayward  and  protests  its  pos- 
sible sale  to  private  interests. 


Official  Proposals 


OFFICIAL    PROPOSAL 


NOTICE  TO  CONTRACTOftS 


Sealed  bids  will  be  received  by 
the  City  of  Martinez,  California,  on 
February  11,  1947,  for  the  construc- 
tion of  a  6  MOD  Filter  Plant  Prtai- 
clpal  quantities  include  the  following: 

14,500  cubic  yards  excavation. 
8,160   cubic  yards   reinforced  con- 
crete. 

14,700  linear  feet  pipe  lines  8-  to 
24-lnch. 

A  proposal  guaranty  of  $20,000  Is 
required.  Plans  and  specifications  can 
be  secured,  on  deposit  of  $60.00,  from 
the  City  Engineer,  Martlnas,  Cali- 
fornia. 

(Dally  Pacific  Builder) 
(Jan.  7-»-l8-l»-17-21-2«-27-2«-81/47 
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PLANS  an<f 
Speculations 


Grass  Valley  (Nevada)  civic 
leaders  recently  were  infornie<l 
that  the  community's  minimum 
hospital  requirements  are  a  50-beti 
institution  complete  with  powei 
plant,  laundry,  kitchen,  labora- 
tory and  x-ray  rooms.  The  opinion 
ws^  delivered  by  D.  P.  K.  Gilman, 
chief  of  the  state  bureau  of  hos- 
pital surveys,  before  a  meeting  of 
thp  local  Business  and  Profession- 
aiWomen's  Club. 

OQO 

The   city   of  San   Jose   recently 
adopted    a    master    plan    for    its 
streets  ar.d  highways. 
oOo 

The  Napa  County  fair  district 
has  been  paid  $65,000  as  its  shart- 
of  pari  mutuel  take  at  state  race- 
tracks. 

oOo 

Marysville  officials  are  shaping 
up  backing'  for  a  possible  move  to 
acquire  the  soon  to  be  discarded 
Camp  Bealo  sewage  plant.  It  is 
surplus  as  of  March  31.  Use  of  the 
Beale  camp  water  supply  also  is 
contemplated. 

oOo 

Caruthers,  Fowler  and  Clovii. 
will  join  the  campaign  to  raise 
$600,000  to  establish  an  agrricul- 
tural  college  in  the  San  Joaquin 
Valley. 

oOo 

Extension  of  sewage  facilities 
to  all  homes  under  construction  to 
veterans  as  a  health  measure  is 
the  subject  of  a  survey  being  con- 
ducted in  the  Fresno  area. 
oOo 

Assemblyman  W.  E.  James  -(r,, 
Bakersfield)  has  proposed  con- 
struction of  a  $10  million  highway 
between  Morrow  Bay  near  San 
Luis  Obispo  and  the  Nevada  state 
line. 

oOo 

•San'  Mateo  supervisors  held  a 
hearing  Tuesday  on  plans  and 
proposals  for  new  construction  at 
Canyon   Sanitarium. 


FRED  J.  EARLY,  Jr. 

Seven  Directors 
Elected  by  Central 
Chapter  of  AGC 

The  Central  California  Chap- 
ter of  The  Associated  General 
Contractors  of  America,  held  its 
annual  meeting:  this  week  and 
elected  the  following  general  build- 
ing contractors  as  directors  for 
1947; 

Fred  J.  Early.  Jr.,  Fred  J.  Early, 
Jr.  Co.  Inc.;  Henry  A.  Knutzcn, 
Peter  Kiewit  Sons'  Co.;  Robert 
McCarthy,  Robert  McCarthy  Co.; 
Art  B.  Smith,  Engineers,  Ltd.; 
Harold  W.  Smith,  Dinwiddie  Con- 
struction Co.;  Carl  N.  Swenson, 
Carl  N.  Swenson  Co.;  and  Geo. 
W.  Williams,  Williams  &  Burrowh, 
Inc. 

These  Directors  will  serve  for 
1947  and  will  convene  early  next 
month  an<l  elect  officers  for  the 
ensuing  year.  All  are  well  known 
and  prominently  identified  with 
the  building  and  construction  in- 
dustry in  Northern  California. 


End  of  First  Quarter  of  Year  WiD  Find 
Cumulative  Balance  in  Building  Materials 

By  THOMAS  S.  HOLDEN 
President,  F.  W.  Dodge  Corporation 
Adjustments  to  peacetime  operation  in  a  market  characterized 
by  overwhelming  accumulated  demands  and  severe  material  shortages 
characterized  the  construction  record  for  1946.  Although  adjustments 
have  been  completed,  there  is  strong  prospect  that  most  of  the  major 
<|ne«  will/be  chit  of  the  way  by  the  middle  of  1947. 

Important  to  early  reeutwption  of  an  upward  trend  of  contracts 
is  early  stabilization  of  construe- •♦ 
tion  material  prices.  During  tho 
first  five  weeks  after  removal  of 
price  controls  (Nov.  9,  1946  to 
Dec.  14,  1946)  the  U.  S.  Bureau 
of  Labor  Statistics  index  for  whole- 
sale prices  of  building  materials 
jumped  seven  per  cent. 

During  the  same  five  weeks,  the 
wholesale  price  index  for  metals 
and  metal  products  (which  include 
some  finished  building  products  as 
well  as  basic  structural  materials) 
jumped  16  per  cent.  Considering 
that  these  were  the  immediate  ef- 
fects of  removal  of  ceiH'ngs,  these 
jumps  are  not  alarming. 

Sees  Cost  Reduction 

More  immediate  prospect  for  re- 
duction in  construction  costs  is  in 
elimination  of  the  abnormalities 
and  inefficiencies  inherent  in  1940 
market  conditions.  Every  x?J*oject 
started  last  year  was  in  some 
sense  an  emergency  project,  one 
which,  in  the  minds  of  its  prin- 
cipals, could  not  be  advantagpously 
postponed. 

Early  disappearance  of  thes« 
abnormal  costs  should  enable  build- 
ers to  figure  costs  more  accurately, 
to  give  closer  bids,  in  many  cases 
to  show  lower  actual  cost  in  1947 
than  those  of  similar  projects  in 
1946,  Builders  would  do  well  to 
acquaint  the  public  with  the  na- 
ture of  th?  abnormal  costs  that 
have  been  in  the  picture  and  with 
any  news  of  their  disappearance. 

In  spite  of  all  the  confusions  of 


1946,  the  volume  of  construction 
work  started  was  considerably 
larger  than  that  of  most  recent 
years.  Although  less  than  in  1942, 
the  peak  year  of  war  construction, 
last  year's  volume  compares  strik- 
ingly with  that  of  1941,  culmina- 
tion year  of  tthe  prewar  construc- 
tion revival. 

Expenditures  Greater 

Total  construction  contracts  in 
dollars  were  approximately  25  per 
cent  greater  in  1946  than  in  1941; 
new  building  floor  space  contract- 
ed for  last  year  was  slightly  over 
the  1941  amount.  Last  year  resi- 
dential building  represented  42  per 
cent  of  the  doUai  total;  in  1941, 
about  33  per  cent. 

Completion  of  adjustments  and 
resumption  of  construction  indus- 
try recovery  arc  expected  thi? 
year.  The  rapidity  with  which  ad- 
ju.stment8  are  made  will  determine 
the  rapidity  of  construction  revival. 
There  is  no  question  of  an  enor- 
mous potential  demand,  no  import- 
ant difficulty  in  construction  finan- 
cing, no  need  for  any  kind  of  gov- 
ernment stimulation,  other  than 
removal  of  remaining  obstacles. 

F.  W.  Dodge  Corporation  has  es- 
timated for  1947  an  over-all  dol- 
lar volume  increase  in  construc- 
tion contracts  over  1946  of  24  per 
cent.  A  moderate  seven  per  cent 
incre-ise  is  estimated  for  nonres- 
idential building  and  a  38  per  cent 
increase  for  residential  building. 


I  am  sure  the  Customers  wiil 
not  object  to  one  on  the  house  for 
the  little  guy  under  the  big  hat 
who  rides  around  in  the  air-condi- 
tioned jalopy  with  the  patched 
tires. 

^    ^    ^ 

This  issue  marks  the  end  of  the 
seventeenth  year  this  column  has 
appeared  During  that  time  mtich 
newsprint  has  run  through  the 
presses. 

^    ir   ir 

This  column  was  here   to  greet 
such    present  -  day    hcadliners    as 
Wftlter   Winchell,   Westbrook   Peg- 
ler,  and   Eleanor  Roosevelt. 
tr    ir    ir 

It  has  also  noted  with  deep  re- 
gret the  passing  of  two  Columnists 
who  was  Great  in  any  language. 
One  was  known  to  the  cow  wad- 
dies  around  Claremore,  Oklahoma 
as  "Uncle  Clem's  boy",  and  to 
presidents  and  kings  of  the  World 
as  Will  Rogei^.  The  ofher  was  O. 
O.  Mclntyre  of  Gallipolis,  Ohio,  a 
boy  who  never  quite  lost  his  open 
mouth  awe  at  the  Passing  Parade. 
-Cr    ^    it 

This  column  has  achieved  its  pri- 
mary objective  —  to  stand  on  its 
own  feet  without  benefit  of  per- 
sonal build-up  or  by-line.  Perhaps 
the  reason  for  this  is  that  you, 
the  readers,  have  developed  a  feel- 
ing of  affection  for  the  little  guy 
with  the  big  hat  •who  frequently 
drives  oT  on  such  unpredictable 
tangents.  Edgar  Bergen  may  feel 
the  same  toward  Charlie  McCar- 
thy. 

ir    it   it 

Years  and  circumstances  have 
set  up  many  road-blocks,  making 
the  preparation  of  this  copy  more 
difficult — but  the  ^oy  of  the  doing 
has  increased  with  the  passing 
years. 

if    it    it 

The    next    issue    will    mark   th(! 
beginning    cf   the    EIGHTEENTH 
year.     There    is    still    gas    in    the 
tank  and  a  few  miles  remaining  in 
the  patched  tires.    We  are  going 
to  drive  a  little  farther    .     .     . 
it    it    it 
"Groover  &  I"  don't  know 
what  will  happen  —  but  it 
will  —  and  we  want  to  be 
there. 


EXCAVATORS.  INC^  LOW 


Warns  Cooperation 
Needed  to  Supply 
Sufficient  Labor 

WASHINGTON— Douglas  Whit- 
lock,  chairman  of  the  Building 
Products  Institute,  today  urged 
concerted  cooperative  eflfort  by  the 
construction  industry,  labor  organ- 
izations, and  the  federal  dpvern- 
ment  to  insure  an  ample  supply  of 
trained  building  trades  workers 
for  the  heavy  volume  of  construc- 
tion to  be  started  this  year. 

"There  need  be  no  shortage  of 
workers  to  build  homes  and  other 
structures  if  everyone  concerned 
will  work  together  vigorously  to 
expand  apprentice  training  pro- 
grams and  interest  young  men  in 
entering  the  building  trades,"  seaid 
Whitrock. 

"The  Apprentice  Training  Serv- 
ice of  the  i;.  S.  Department  of  La- 
bor has  been  doing  outstanding 
work  in  this  field  and  their  efforts 
will  be  made  increasingly  success- 
ful if  manufacturers  of  building 
products,  builders  and  contractors, 
and  others  interested  in  construc- 
tion, including  national  and  local 
labor  union  officials,  will  lend  their 
full  «"P,Pf^io^the^P-«J-n.  I      WASHINGTON.    -    "Highway 

"Fully   one-third   more   workers  r'^*"*l'°'^'*^»""    '"    ^^'♦^    ^'^^    tquil 
will  be  needed  in   1947  than  were  1  ^^"^  perhaps  exceed,  the  record  year 

SX^^^u.M^?  ^*"  y®"  ^  ^^  '^^  *olo*  19^*."  James  J.  Skelly,  president 
i-?  J  te""  **^  construction  antici-  Ui  the  American  Road  Builders' 
pated  this   year  is  to  be  accomp- 1  »  .  •  i    »    •        •    """"^'" 

fished  Additional  workers  ^  I  Association  taid  today  in  a  state- 
needed  in  every  n\a}or  building  I  ment  issued  to  highway  engineers, 
trade,  both  because  relatively  few  I  "^^  ^^'^S,  highway  transportation 
young  men  entered  the  various  I  al""e  piled  up  a  total  of  496  billion 
trades  during  the  depression  and  I  passenger-niiles.  Passenger-miles  on 
war  years  and  because  many  of  j  buses  accounted  for  62,895  million 
the  union  members  are  reaching  f  <^^  ^^^  total.  Some  61,218  million 
retirement  age.  I  ton-milcs    of    freight     were    hauled 

"The  housing  expediter  estimat-  f  over  rural  roads  by  truck,"  he  said, 
ed  that  1,500,000  additional  on- 1  'Highway  use  has  increased  stead- 
site  and  off-site  workers  would  bo  I ''y  throughout  1946." 
required  by  the  middle  of  1947,  |  Skclly  pointed  out  that  the  con- 
venience of  highway  tran.sportation 
has   been  made  possible  only   by  a 


Excavators,  Inc.,  of  Pittsburg, 
Calif.,  were  low  bidders  on  eon- 
struction  of  the  Feather  River 
west  levee  (Spec.  1248)  when 
bids  were  opened  Thursday  af- 
ternoon at  Sacramento.  Their 
price  waa  $302,330.30. 

Other  bidders  were  as  fol- 
lows: H.  Earl  Parker,  Marys- 
ville, $308,187.56;  Clyde  W. 
Wood,  Inc..  North  Hollywood, 
$355,702.95;  Fredrickson  Bros., 
Emeryville,  $362,850.05; 

Morrison  &  Kundsen,  Los  An- 
geles, $397,799.47;  Piombo  Bros. 
Constr.  Co^  San  Francisco,  $461- 
600.40;  A.  Teichert  &  Son,  Inc., 
Sacramento.  $464,936.25; 

N.  M.  Ball  Sons,  Berkeley, 
$466,383.05;  Fredrickson  A  Wat- 
son Copstr.  Co.,  Oakland,  $551,- 
494.73;  M  JB  Constr.  Co.,  Stock- 
ton. $585,509.00;  Bressi  and  Be- 
vanda  Constructorn,  Inc.,  I.,os 
Angeles,  $595,692.50;  and  Par- 
ish Bros.,  Benicia,  $658,270.30. 


Vast  Increase  In 
Highway  Use  m  '46 


FRED  EARLY,  JR.,  IS 
CHOSEN  NEW  NATIONAL 
DIRECTOR  DISTRICT  2 


Fred  J.  Early,  Jr.  of  the  Fred 
J.  Early,  Jr.,  Co.,  Inc.,  has  been 
elected  a  building  director  for  Dis- 
trict No.  2  of  the  Associated  Gen- 
eral Contractors  of  America  for 
the  three  year  term  representing 
the  States  of  California,  Nevada 
and  Arizona.  Prominent  and  well- 
known  in  the  building  ind  con- 
struction industry  Early  has  erec- 
ted many  large  private  and  public 
structures. 

He  is  a  past  president  of  Central 
California  Chapter  of  the  Associ- 
ated General  Contractors  of  Ameri- 
ca, and  will  take  office  at  the  close 
of  the  forthcoming  National  A.  G. 
C.  convention  to  oe  held  at  Chi- 
cago, January  26-30. 

# 

UGHT  GAGE  STEEL 
STANDARDS  ISSUED 

Issuance  of  the  official  industry 
standards  for  linht  gauge  sttc!  has 
been  announced  by  the  American 
Iron  and  Steel  Institute. 

The  standard.s,  designed  to  make 
possible  broader  uses  of  the  material 
in  certain  types  of  building  con- 
struction, are  the  result  o(  studies 
begun  in  1939  under  the  building 
code  committees  of  the   institute. 

Nearly  700  structural  specimens 
were  used  in  compiling  the  stand- 
ards. "Spi'cifications  for  the  Design 
of  Light  Gauge  Steel  Structural 
Members." 


and  only  a  fraction  of  this  number 
has  entered  the  apprentice  train- 
ing program  so  far. 

"If  suitable  methods  of  speeding 
up  the  training  of  new  apprentices 
arc  adopted  generally,  none  of  the 
new  building  which  is  so  urgently 
required  need  be  postponed  or  de- 
layed because  of  a  shortage  of 
workers. 

"In  view  of  the  great  accumulat- 
ed need  for  new  homes,  factories, 
fitores,  schools,  roads,  and  public 
buildings,  the  building  trades  of- 
fer more  attractive  career  oppor- 
tunities and  better  earning  posai- 
bilities  than  ever  before  for  vet- 
erans and  others  who  are  seekin;; 
steady  employment." 

# 

'INSULATION  SHOULD 
BE  SEPARATE  ITEM 
OF  HOUSING  BILL» 

Insulation  firms  today  urge<l  that 
the  forthcoming  Wagner  -  Ellen - 
der  -  Taft  bill  on  housing,  con- 
sider the  use  of  insulation  as  a 
separate  item. 

It  was  pointed  out  that  since  in- 
vestigation of  hotel  fires  had 
shown  that  inadequate,  outmoded 
insulation  was  one  of  the  contrib- 
uting factors  in  the  rapid  spread 
of  those  fires.  No  efforts  shouM 
be  spared  to  prevent  future  dis- 
asters the  producers  contend,  not 
only  in  hotels,  but  in  all  types  of 
dwellings. 

"Many  types  of  insulation,"  the 
letter  emphasized,  "will  within  a 
comparatively  short  time  d»*terio- 
rate.  They  become  infested  with 
termites,  vermi|n  and  moisture 
seeping  in,  causing  the  insulation 
to  pack  down  and  remain  practical- 
ly useless." 


continuous  program  of  highway 
construction  and  maintenance.  Pas- 
scnRcr-nnles  for  private  cars  in  1945 
represent  seven  times  the  travel  of 
1920,  when  r<jad  inijirovement  got 
under  way.  Bus  travel  has  in- 
creased almost  sixteen  times  since 
then.  • 

"Our  postwar  construction  pro- 
Kram  must  be  stepped  up  to  meet 
present  highway  transportation* 
needs."  Skelly  said.  "We  now  have 
80  per  cent  of  the  motor  vehicles  of 
the  world,  one  for  every  4.5  persona 
in  the  nation." 

Despite  the  limited  production  of 
cars,  registrations  of  privately 
owned  motor  vehicles  have  totalled 
more  this  year  than  last.  Automo- 
bile registrations  show  an  increase 
<>{  5.4  per  cent  over  1945.  Truck 
registrations  show  an  increase  of 
12.2  per  cent. 

Passenger  travel  in  1946  will  ap- 
pr'^ximate  the  511  billion  passenger- 
miles  of  1941.  Ton-miles  of  rural 
freight,  for  this  year,  according  to 
preliminary  reports  from  21  states 
to  the  Public  Roads  Administration, 
show  a  12.4  per  cent  increase  over 
1945. 

"A  phenomenal  rise  in  highway 
traffir  will  follow  increased  produc- 
tion of  motor  vehicles,"  said  Mr. 
Skelly.  "Our  roads,  inadequate  now, 
must  be  put  in  condition  to  meet 
the  increasing  needs  of  a  motorized 
nation." 


Final  figures  on  government  aid 
to  housing  after  the  flrst  world 
war  showe<i  a  net  loss  of  $33,911,- 
000  on  an  original  investment  of 
$66,500,000  —  slightly  more  than 
half  the  face  figure. 


Did  Yon  Know  That  •  •  • 


Mario  L.  Caidano.  architect,  has  opened  offices  in  the  Liebes 
Building,  177  Post.  Before  opening  his  own  ofllcee,  he  was  associated 
with  I.  W.  Goldstine,  architect. 

During  the  war.  Gaidano  sorved  with  the  Army  Transportation 
Corps  and  for  his  outstanding  work  m  the  design  of  port  facilities 
was  awarded  the  Legion  of  Merit.  A  native  San  Pr.iinciscan.  he  was 
educated  at  St.  Ignatius  High  School  and  the  California  School  of 
Fine  Arts. 

oOo 

Lacey  and  White,  Inc..  contractors,  have  opened  ofRces  at  220 
Montgomery.    The  telephone  number  is  GArfleld  f>olO. 
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f lu  pnifni  GRAirnu) 

8AN  FRAKOIBOa  —  Th»  Federal 
UmiBUc  AdmlnUitratlon,   D.  C    Mo- 
(HnnMi,  Dlatrtot  IDrsotor,  tU  Mont- 
muMry  Bt,  San  Francisco,  haa  an- 
nouBoad   tti»  following   llBt   of   per- 
miU  granted  by  th»  above  office  for 
the  oonatruction  of  dwelling  or  rent- 
al unit*   (other   than   for   owner-oc- 
cupancy) In  the  San  Francisco  area 
for  applicants  a«  noted: 
QridgM.  Floyd  T.  and  Ban.  Chris,  664 
Oliver  St..   Palo   Alto,    4   unit*    at 
Manlo  Park. 
*  0*Reillsy,  Francis,  1127  Hearst  Bldg.. 
San  Fmndsoo,  2  units  at  San  Fran- 
cisco. 
Williams,    O.    W,    Co..    10   California 
Drive.  Burllngame.  1«  units  at  San 
Mateo. 
Brand,  V.  I*.  «02  Spencer  Ave..  Santa 

Rosa.  8  unite  at  SanU  Rosa, 
luksdorf,   A    D..   Atwater.   16   units 

at  Atwater. 
Apperson.  A.  O..  2831  88rd  Ave..  San 
Francisco,  3  units  at  San  Francleco 
Ohaataln.  H.  E..  1719  Del  Paso  Blvd.. 
North  Sacramento,   1  unit  at   Sac- 
ramento. , 
Brunjes  &  Fallis,  Santa  Crur.  2  utxlts 

at  Santa  Crux. 
Blgelow.    Harlan    K..    Route   4,    Box 
fi4,  Sebastopol.  1  unit  at  Sebasto- 

Ch^ettlne,   John.    698   San    Antonio 
Way.  2  unlU  at   Sacramento. 
Morris,    Herbert    F..    R.R.    ♦•    ^^ 
2202.  Sacrajnento.  1  unit  at  sacra 

J^iJ{S!b«i.  103  N  S3rd  St..  San  Jo^e 

2  units  at  San  Jose. 
Dougherty.    Raymond    L.    2418    East 

Vine  bt,  Stockton.  1  unit  at  Stock- 

lo*Sn  A  Read.  2101  Shattuck   Ave  . 

Berkeley,  »0  units  at  Concord. 
Harrison   &   Tayler.    P.    O.    Box    3«3. 

Felton.  1   unit  at  Santa  Crur. 
Fisher.  H.  P..  87«  17Ui  St..  Oakland. 

1  unit  at  Oakland. 
T^nd^beck.  .Geo.    T     310    MorH-sey 

Blvd..  Santa  Cruz.  R  units  at  Santa 

InvMtxn-nt  Corp.  *09  Oschner  Bldg.. 
'"s^cSnento.  7units  at  Sacrament" 
■herar.   John.   367  South     R     Street. 

Morced,  1  unit  at  Merceo. 
D^hl^rRufus    J..    R-8-189.    Fresno. 

1  unit  at  Fsesno.  , 

Alameda  Homes  Cq^3S    A    Street. 

Oakland.  1  unit  itt5^akland. 
D^Srs.   Nlckola8    206  Douglass   S^.. 

San  FranciBCo.  2  units  at  San  Fran 

ASTe^on.  Glenn  L..  I^  O    Box  llOf. 

Oakdale.  I  unit  ^^t  Oakda\e_ 
McKen«le,  C,  Box  81.  Glen   Ellen,   1 

W?SL";'c2ri!"":Si-»  Foothill  Blvd  . 
OaWand.  3  units  at  Oakland.  1  unit 

BeVg.Tro^l'°Larv.ck  »«J  Pro.p^c, 
St.   San  FranclPfo,  3  units  at    Han 

wlSfr"' V°aughn.   Route  2.   Box   230. 

Campbell.  11  units  at  CampbeR^,. 
Ifarin  capital  Co..  Box  12    MIU  V«l 

ley.  87  units  at  Mill  Valley. 
Menlo    Heights    Homes,    Inc.,    J*.    «^ 

Box    !«>.    South    San    Francisco.    1 

unit  at  Sotuh  San  Francisco. 
MacArthur  Bldg.  Co..  3224  Judah  St.. 
*SSii  Fi^ncisco.  8  unltsatSanFrau- 
BrtSSon.   J.    A..    115  ,Part   Ave .    Ha- 

llnaa.  2  units  at  Salinas. 
D«  Plero.  Herman.  Box  332- A,  Wal 

nut  Ave..  Concord.  2  units  at  Con- 

AdvSce  Bldrs.  Corp  2824  San  Pat.U. 
Ave..  San  Pablo.  1  unit  at  UKb- 
mond. 


Building  Section 
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1/24/47  ^  * 

Contemplated— Site   Acquired 
Offlo.  Bldg.  Cost  I1.SOO.000 

SAN  OABRIBL.  Calif.,  U)»  Angeles 
Co.  Naar  corner  oi  Ban  Gabriel 
Blvd.  and  UiS  Tunas  Dr. 
Owner  —  Southarn  Gallfomla  Tele- 
phone Co.,  740  So.  Olive  St..  l-os 
Angeles,    Calif.  ,^  . 

Blrig.  to  house  central  office  swltcn- 
Ing  equipmefit. 

1/21/47  ^ 

Plans  Nearlng  Completion  ...... 

Alter  Bank  Cost,  |5fl,000  faO.OOO 

RIPHMOND.   Cal.     Contra   Coatu   C  - 

Tenth  and  Macdonald   Avenue.  ^ 
Owner-American  Trust  Co..  464  Cal- 
ifornia  St.,   San  FranciBCo,   Calif. 
Alterations    to    bank    to    inchide    re- 
modeling uf  office,  first  flor,  base- 
ment and  rneKzanine. 


1/24/47  •  3 

Owner  Taking    Bids — Due   Jan.   29.   2 

P.   M. — Extend   Warehouse 
OAKLAND.   Calif..   Alameda  County. 

Universal   Cailoadlng  Co..   7th   and 

Fallon  Streets. 
Owner — Southern     Pacific    Company, 

65  Market  St.,  San  Franclpco.  Calif. 
Plans  by  Engrg.  Dept.  of  Owntr. 


1/24/47  4 

CPA  Approval   Granted 

Office  Bldg.  (Repair  Fire  Damage) 

YREKA.  Calif..  Siskiyou  County.  52.'5 
N  Main  Street. 

Owner— State  of  California.  Divisi<>n 
of  Architecture,  An.son  Boyd.  State- 
Architect,  Public  Works  Building. 
Sacramento,  Calif. 

P'lans  by  owner; 


1/24/47  6 

CPA   Approval   Granted 

Plans  In  Progress — Owner  To  Ask 
Bids  Approx.  Jan.  31 

Store  (Retail)  Cost,  $14,000 

PORTERVILJLE,  Calif..  Tulare  Coun- 
tv.    121  N.  Main  Street. 

Owner— Thomas  J.  Cimlno,  222  Mar- 
tin. Gilroy,  Calif. 

F'lans   by  owner.  ,^ 

Reinforced  concrete.  * 


1/24/47  4 

Plans  Completed — Owner  Will 

Release  Plans  for  Figuring  General 

Contract  Soon 
Demonstrating   Kitchen  and  General 

Office  Building 
LOS  ANGELES^  Calif. 
Owner  -Swift  &  Co..  H.  W.  Ruskamp. 

chief     engineer;     W.     A,     Burnett. 

nwinager    of    construction ;     A.     M. 

Ives,  in  charge,  Union  Stock  Yards. 

Chicago,  111. 
Reinforced    concrete    construction 

throughout;     two     stories     (100x100 

r"-     __ 

1/24/47  1 

Building    Permit  Granted 

Bank  (Add  One  Story)         Cost  $90,000 

SAN  FRANCISCO,  Calif.  430.  Cali- 
fornia St. 

Owner — Bank  of  America,  California 
and  Sansome  St/?,,  San  Francisco, 
Calif. 

Architects— Bliss  &  Falrweather,  Ho- 
bart  Bldg..  582  Market  St.,  San 
Francisco.  Calif. 

Structural  Engineers—Hall  &  Preg- 
noff,  251  Kearny  St..  San  Fran- 
cisco. Calif. 

Contractor — Fred  J.  Early  Jr.,  360 
Pine  8tn  San   Francisco,  Calif. 


1/24/47  ^ 

Owner  Taking    Bids— Due   Feb.   18.  10 

A.    M.— Standards   Bldg., 

Spec.  814  Cost.  $161,000 

LOS   ANGELES.   Calif..  Loa   Aiipeies. 

SE   comer   Main    St.   and   Eastluke 

Avenue. 
Owner — Los    Angelea    County    Boarrt 

of  Supervisors,  501  Hall  of  Rocord-s 

Los  AngelPH,  Calif. 
Architects— Allen   &  Lutzl,   6112  Wil- 

shln-   Blvd.,   Los   Angelen.   Calif. 
Reinforced  concrete  building  for  Los 

Angeles  County  Scaler  of  Weights 

&     Measures    for    storage    of    im- 
pounded scales. 

Specifications  obtainable  from  Rni 
1008,   Hall   of  RecordH,   Los  Angeles. 


V24/47  ^^     I 

Preliminary  PNns  In  Progress— Start 
Workina  Drawings  Soon 

Office   Bldg.  Cost.  $190,000 

SAN   FRANCISCO,    Oallfoi-nla. 

Owner— Swift  &  Co.,  H.  W.  Ruskamp 
(chief  engineer*;  W.  A.  Burnett, 
(manager  of  construction),  Union 
Siock  Yard.*?,  Chicago,  111 

Private  plans. 

Relnf.  concrete  throughout,  2  aionen, 
lC2x82-  includes  new  office  blUg. 
re.staunint  facilities,  toilets  ar..l 
lockers  ai.d  restrooms.  porscniiel 
department.    Details  later. 

1/24/47  _,  " 

CPA   Approval   Granted 

Owner   Building— Foundations  Under 

way— Shop  (Heating  &  P'"'"'^'"^) 
'  Cost,  SIO.OOC 

PORTERVILLE,  Calif..  Tulare  couii. 

tv     1211    West   Olive  Slreet, 
Own,M— H.    T.    Lefever,   408    and*  St  , 

Porter\ille,   Calif. 
Private   plans. 
Steel    rigid    frame,    ahimmum    covci- 

ed.  stucco  front. 
Owner  will  build. 


9-1 0— EDUCATIONAL 
BUILDIN.^ 


1/24/47  '  ^  * 

Contract  Awarded  r' 

Elementary  School  Bldg.  Cost  $119,134 

BARSTOW,  Calif..  San  Bernardino 
County.   Mountain  View  Ave. 

Owner  —  Barstow  Union  Grammar 
School  District.  Eli  R.  Steed,  dis- 
trict superintendenl,  Bar.'ttow.  C.ilif. 

Architect— Kistner,  Curti.s  &  W,ri*;ht, 
Architects'  Bldg..  816  W.  5th  St.. 
Los  Angeie.«,  Calif. 

Frame  and  stucco,  four  classrooms 
and  toilets. 


Contraotor^-H.    B.    Nicholson,   1111    S. 

Broadway,  Los  Aingoloo,  Calif. 

Bids  were  taken  ion  (1)  6-cla8Broora 
gchool  building  at^4  (2)  4-cla«sroom 
Rchool  building. 

Complato  bids  s»bmitted  Januaiy 
ao   wers: 

H.    B.    Nicholson,    (1)   •141.114;    (fl) 

G«orge   Thatchor,    (1)    $171,300;    (2) 
«143,flO0. 
Arthur  Pinner  Jr.,  (1)  |171.i00;  (2) 

$14f.,ftOO.  «,fl   ■ 

Haddock  Hnginoers,  Ltd.,  (1»  $218,- 
910;   (2)   $194,662. 


1/24/47  »  • 

Owner  Taking  Bids — Due   Fob,  7, 
2  P.  M. 

School  Building   (Addition) 

NORTH  HOLLYWOOD,  Calif..  Los 
Angeles  County.  Toluca  Lake  Ele- 
mentary School,  4840  Cahuenga 
Blvd. 

Owner— Los  Angeles  Board  of  Edu- 
cation, 1425  S.  San  Pedro  St.,  Los 
Angeles,  Calif. 

Architect— George  Adams,  2439  Hype- 
rion Ave.,  Los  Angeles,  Calif. 

Engineers— Hillman  &  Nowell,  816  W. 
5th  St.,  Los  Angeles,  Calif. 

Frame  and    stucco,  one-story,   elght- 
classroom  building  (191x58  ft.). 
Specifications  obtainable    from  the 

office  of  the  Board  of  Education. 

1/24/47  10 

Plans   Completed 

Student    Union   Bldg.  Cost   $300,000 

PA.SADENA,  Calif.,  Los  Angeles  Co. 
Pasadena  Junior  College,  E.  Colo- 
rado St. 

Owner— Pasadena  Board  of  Educa- 
tion. 451  S.  Hudson  Ave.,  Pasadena, 
Calif. 

Architects— Cvril  and  Robert  E.  Ben- 
nett, 1165  E.  Colorado  St.,  Pasa- 
dena, Calif. 

Reinforced  concrete,  two-story  and 
basement. 


1/21/47  *  9 

Low  and  Only  Bidders — Award  Prob- 


ably Will  Bo  Mad*  on  Baoo  Bid 
Plus  Alternates  2,  5  and  6 

High  School   Bldg.  Coot.  |36O,6Q0 

BARSTOW.  Calif.,  San  Bernardino 
County  Barstow  Un.  High  3chool, 
First  and  Blggsr  fits. 

Owner— Barstow  Union  Hi^h  Sohool 
District.  Vincent  B.  ClaypoQl,  Dis- 
trict Supt.  of  Schooifl,  Bannow 
I  nlon  High  School.  Barstow,  Calif. 

Architects  and  Engineers — Franklin, 
Kump  and  Falk,  251  Kearny  Street. 
S&n   Francisco,   Calif. 

■teel  and  wood  frame,  relnf.  concrete 

in  walls,   wood  sidewala.  one -story 

Including   3   classroom  bldgs.,   I66x 

35-ft.  each  ;  locker  room,  I60x47-f t. ; 

mechanical    ahop    bldg.,    117x47-ft. ; 

library  and   teacers'   room,    102x35- 

ft.;  music  bldg.,  101x47-ft. 
Low  Bidder  —  Haddock   -  Engineers. 

Ltd.,   129  W  2nd   St..   Los  Angeles, 

Calif.,  basic  bid  $360,600. 

Bids  were  taken  Jan.  20  as  follows : 

Base  bid :  for  construction  of  three 
classroom  building  and  appurtenant 
woik. 

Alt.  No.  1:  for  construction  of  the 
locker  room  building  and  appurten- 
ant work. 

Alt.  No.  2:  for  construction  of  the 
mechanics'  shop  and  appurtenant 
work. 

Alt.  No.  3:  for  construction  of  the 
library  building  and  appurtenant 
work. 

Ait.  No.  4 ;  for  construction  of  the 
music  building  and  appurtenant 
work. 

Alt.  No.  5:  for  grading  of  football 
field,  volleyball  and  basketball  court* 
and   aopurtenant  work. 

Alt.  No.  6:  for  grading  of  baseball 
field,  tennis  courts,  parking  areas, 
and    anpurtonant   work. 

Alt.  No.  7:  for  substitution  of  00- 
pound  miiieral-surl'aced  roofing,  In- 
stead of  the  tilo  roof  specified. 

Complete  bids   were: 

Hadt'ock-Engineers.^Lld.,  base  bid 
$.360,600;  (Alt.  l)  $145,000;  (Alt.  2), 
5100,600;  (Alt.  3),  $165,500;  (Alt.  4), 
,SS4.300;  (Alt.  5).  $12,500;  (AIL  6), 
$10,000;    (Alt.  7),  deduct  $13  per  p^. 


Associated  Wood  Products  Co. 


tf 


ff 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


l-S-^OMMEROALBLDGS. 

V24/47  * 

Contract  Awarded 

Offloo  Building  Addition  Cost  $275,000 
■L  MONTE,  Calif.,  Los   Angeles  Co. 

117  N.  Tyler  SL 
Owner  — Southern     California    Tele- 

phona    Co.,    740    S.    01lv«    St.,    Los 

Angeles,  Calif. 
Plans  by  owner. 
Reinforced   concrete.   2-story    (46x122 

feet). 
Contractor— Fred    E.    Potto   Co.,    2516 

12th  Av*^  Loo  Angolos,  Calif. 


iRuiin  pninr  compnnv 


MAKES 


FIHE  PRinT 

4th  r  Addison  Sts  •  Berkeley  1,  Colif. 
.  Phone:  BErkeley  3440 


COMET  SAWS 

Va   »o  10  H.  P. 


•TRVGTURIS-i 

220  Moi.ti«ii..ry  8lr.rt    YUkon  6  0407 

Son  Frsneltr*  4.  Ctlll. 

8oeram«nte  0«r«: 

|«I4  .  Mk  «..  Pl»«"»  *■•    "**' 


KERR  EQUIPMENT  CO 

160  Tenth  Street     san'VrIw'sco ''•""  "'^'■'"•'  "•■'^' 


WOVEN 
WIRE 
PRODUCTS 


CATALOGUE 
WILL  BE  MAILED 
UPON  REQUEST 


Michel  &  Pfeffer 
Iron  Works,  Inc. 

Tonth  and  Harrison  •  San  Francisco,  California 


I 
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It  B.  Nicholson,  base  bald,  »408,. 
•W;  (Alt.  1)  $167,451;  (Alt.  2).  $99,251  • 
(Alt.  8),  1165.154;  (Alt.  4)  f 93.223  • 
(Alt.  5)  $17,092;  (Alt.  6)  $19,131;  (Alt. 
7)  deducst  $40  per  square. 

1/24/47  9 

Ownor  Taking  Bid*— Due  Fob.  11, 
8  P.  M. 

Classroom 

LEBEC,  Calif.,  Kern  County. 

Ownar— Pershing  School  District,  C. 
M.  Hogue,  clerk.  El  Tejon  School, 
Lebec,  Calif. 

Architects— Wright,    Metcalf  &   Par- 
sons,   106    Morgan    Bldg.,    Bakers- 
field,  Calif.      , 
Specifications   obtainable  from   the 

above  office  of   the  architects  upon 

depostl  of  $25,  refundable. 


1/24/47  9 

To    start    Preliminary    Plans 

Blomontary  School   Building 

Cost  $89,900 

ATASCADERO.  Calif..  San  Luis  O'n- 
Ispo  Co..  School  grounds  boi-der- 
tng  East  Mall. 

Owner  —  Ataacadero  Elementary 
Schc-ol  District,  Trammell  W 
Moore,  (district  superintendent) 
Atascadero,  Calif. 

Architects— Daniel,  Mann,  &  John- 
son, 15  Motta  Building,  Santa  Ma- 
ria,  Calif. 

Includes  new  elementary  school  \mit 
containing    a    kindergarten     room, 
four  classrooms,  service  rooms  and 
lavatories. 
The      project      will      be      f  inane  etl 

through    the   sale   of   general   obliija- 

tlon  bonds  which   the  voters   will  be 

asked    to  approve. 


Owner— Red    Bluff    School      DUtrtct, 

W.    M.    Mettccr.    Dist.    S'Opt,      Rod 

Bluff.   Calll. 
.Architects    —    Masten    &    inurd,    ff2« 

Powell  St.,   San   Fiancisc  i.   Calif. 

FW'A  funda  ha^■e•  been  ajlottod  to 
a3.<»i.st  In  the  prei>a ration  of  plans, 
according  to  an  announteni  t-Mt  made 
by  Wrijrht   L.  PV>U,  divi;sion        •  i- 

In    charge    of    the    Bureau     »  .- 

munlty  Facilitiesi  of  the  Federul 
Works  Agency.  630  Saiiaome.  St.,  San 
Francisco,    Calif. 


PAG&3 


1/21/4  7  .    9 

Plans   In    Progress — FWA    Funds* 

Allotteo 
Industrial  Arts  Bldg.         Cost  $16»,20C 
MERC13D,   Calif.   Ivtt  reed   Co.   Uv  ing- 

.'^ton   Hiiih   School. 
OwnMr-r-ilerccd    'Union    High    S<3hool 
District,    Frai.k    H[.    Poytres.s.    Dis:. 
Supt..    19th    and    G.    Sts..    M>3rced, 

Calif.  , 

Architect— fl'lUftk  Wynkoop   A  A*- 
sociate.s.   821    Marl\'  S  I'v.    Fran- 

cisco,   Calif. 


1/24/47 

Plans   in    Progress — FWA    Funds 
Allotted 


Industrial    Arts    Bldg.    Cost    $163,200 

AIl^RCED  CKlif..  Merced  Clo.  Merced 
High  School,   19th      G  Sts.. 

Owner — Merced  Union  High  School 
District,  Frank  H  Poytiess,  Dlst. 
Supt..  18th  and  G  Sts..  Merced.  Cal. 

Architect  —  Frank  Wynkoop  &  As- 
.•»oclatc«,  821  Market  St.,  San  Fran- 
cisco, Calif.      * 


1/24/47  9 

Plans  fn  Progress — Owner  Will  A«k 

Bids  About  March  1 
Elementary  SchooT  Cost  $75,000 

ATASCADERO.      Calif..       San       Luij 

ObLsiK)  County. 
Owner — Atascadero    School    District, 

cleidt,  Atascadero.  Calif. 
Arthltv^'ts — Daniel,  Mann  &  Johnson. 

15  Rubel  Bldg..  Santa  Maria,  Calif. 
Ivatiistecl  and  concrete. 


1/2  i/ 17  •  9 

Contract  Awarded  on  Base  Bid   Basis 
School  Cost,  $117,823 

SAN   BRUNO,  Cullf..   San    Mateu   Co. 

El   Crj'fctal  Elementary   School. 
0\\ner — The   Sun    Bruno   Elementary 
School  Distrht.  W.  R.  Engvall,  su- 
por^ntendcnt  ol  schooLs,  875  W.  Ar- 
gus St.,  Sun  Bruno,  Calif. 


SUB  -  BIDS  WANTED 


General  contractors  desiring  •ub^blds  on  any  Job  are  Invited  to  make  known 
their  requirements  In  this  coHumr  There  Is  no  charge  for  this  sorvlco 
High   School,    MoOesta.   Calif.;  ■  Bids    Due    February    10    sToO    P. 


.»..    „.,    ,,,„u<:3iu,   i^rtiir.;     0105    uuc    rcoruary    10    8-00    P     M 

a.   K.   Kahlmann.   2.'>1   Kcanwv    St..   San    KranclHco    (DO.ig'as' K0"3) 
Jas.  I.  tsarne.s  Ccn.str,  Co.,  flil  P.u;^s  Bldg..  San  Francisco  (EXbio-.k 


$642,000 
Hawaii 


1/24/47 

FWA    Funds    Allotted 
Elementary     School         Cost 
LAUPAHOEHOE,      Hawaii. 

County. 
Owner — County   of   Hawaii.   Clem    A. 
Aklna,  Chairman   of  Board  of  Su- 
pervisors, E.  L.  Wung.  Chief  Engi- 
neer. Dept.  of  Public  Works.  Court 
House,  Hllo,   T.  H. 
FWA  funds   have  been   allotted   to 
assist    In    the    preparation    of    planH. 
according  to  an  announcement  mado 
by  Wright  L.  Felt.  Divi.slon  En  gin  to  r 
In    charg.'    of    the    Bureau    of    Com- 
munity    Facilities     of     the     Fwleral 
'Works  Agency.  630  Sansome  St.,  San 
Francisco.   Calif. 

1/24/47  .       ^  ^  A  1 

Bond  Election  Set  for  February  4  In 
Amount  of  $365,000 

School  Building  (Additions) 

GILROY.  Calif..  Santa  Clara  County. 
Jordan  School.  >  „  ^      , 

Owner  —  Gilroy  Elementary  School 
District.  Board  of  Trustees.  Bobcrt 
Colson.  chairman.  Dr.  B'^sscU  R. 
Crane  and  Mrs.  Kathleen  D.  Clark. 
Gilroy,  Calif.  ^  _., 

Architect-Ernest   J-    Kump     rJlIf 
Kearny  St..  San  Francisco,  Calif. 

inclines  12  additional  classroom.,  a 
Jordan  School,  $225,000;  eqn.pmeT.t 
$15,000:  heating  plant,  utilities  con- 
nections and  ground  improvrmout.. 
$25,000.  (Balance  of  the  bond  li^.'ue 
would  be  devoted  to  four  adj^''*""; 
a1  classrooms  at  Jordan   and  EUot 

Schools). 

1/24/47  ^         =■   h     i/i     a 

Owner  Taking  Bids-Due  Feb  14.  8 
p    ^.—Elementary   School    Bldg. 

SANTA  MARIA,  Calif..  Santa  Bar- 
bara Countv.  Alvin  Street  Schoo  . 
Sw  portionof  Lot  C,  Harms  Tract 

oS!;r-Santa  Maria  ^-^--\^''i^^^ 
Clerk.  301  W  El  Camlno  St..  Santa 

AiSi?ect^Ph«HP  J.  Danl-^l  and  Ar- 
Sur  E  Mann.  15  Rubel  Bldg..  San- 
ta Maria,  or  672  S.  LB'f-yette  Park 
Place.  Los   Angeles.  Calif, 

Rirld    steel    frame,    containing    eight 

^.Ussrooms.  two  i»»nf  "B^'^:;"  ^l^f^:' 
z v.„...-iriir  and   eve   corroctlo 


M.  A.  Little 


690.), 


M. 


1   Grand  View  A,ve..  San  l<'rancisco.   Calif     (VA   799)) 
Moore  &  Robert.^,  693  Mis:.i,«n   St..   San   Francisco    (GArfW-Id  8579) 
Willhs  F.  Lynn   1040  Fulfiror   Ave..   Ber^teley,  Calif.    (BErkeky  aotl) 
S.  C.  Giles  and  Co .  ?ASi  Elks  Kniidin/  Stockton  1.  Calif,   (Stockton  3-0-169) 
Erbentraut    &    Snn.mn^.     696     Pennt.vlvania     SI  ,     San    Franois-o     Calif 
(ATualer  2-120)  '    ^'*"'  ' 

Carl  N.  Swen-jon  Co.  P.   (V    Jiox  05«.   Sau   Jose    (BAllard  2602) 

County  Detention  Home,  S-icraTimto;  Bids'  Due  "February  3,  10  A. 
H.  E.  Kahlmann,  2.M  Kearny  S*,  .San  JbTancisc.  (DOuglas  »<023) 
Ja.s,  I.  LSarnes  Constr    Co.  9-Jl  Rtirs  Bldg..  San  Francisco  (EXbrook  690.'ii 

Bingham  Construction  Company,  Kt.  2,  Box  5975,  Sacramento,  ('allf.  (sub- 
mit  bida  no  later  tha.i  Feb  2nd.) 

Moore  &  Robtrt,'-,   693  Mi.s.smn   iii.,  San   Fr.mclsco  IGArflold   8579) 
atoite   incorporated,   fi45J    San    I.A?andr(>    ^    .    Oakland.    Calif.,    (TRinadad 
li>64) 

Continental  Construction   Omnpany,  1402  Front  Street,  Sacramento,  Cali- 
fornia-(SAcramento  3-1973) 

Central    Califoruia    Constr.     Co.,    «02    Capitol    JNatlonal    Bank    Building. 
Ssacramento  (SAcramcntc  3-6371)  •   iSubmit  olds  no  later  than  Feb,  2 
Horticultural   Pacilitios,  San   Frtsnciaco  Jr.  College;    Bids  open   Jan.  29,  iirio 

Robert  L  WlL^oii,  4:.'7  Bryant  Saroet,  S.ir  Frantiaro,  Calif.  (YUkcn  ^-2710) 
iienry  Ariun  <'<'n' tniition,  1112  Geary  Blvd..  San  Frjinclpco  (BAvlow  3170) 
t'ettr  Sartorto,  2f;2  Clementina  Street,  San  Francisco  (GArfleld  8317) 

Martlnelli  Constnx  ti.n.  r,,„.  ,n^-  ,i ;  ai.,-,  s'n  r,  ?  in  Francisco,  OaUfomli. 
(GArfleld  8277) 

Stolte    Incorporaii  <i,    .-i    1    i-ian    irf-amir,)    j-i  ,    -jakland.    Calif.,    (TRinadad 
lUtil)    written    sul)-btdH    roqiiettert    24    h  jure    in' advance. 
Carrico  .Sc  Gautkr,  aOTj  Ocean   Ave.   Bar.   f'ranclsco    (JUniper  4-^8081) 

Motor  Transport    F.irilitio's.   St-inHard    Oil   Hichmond' Hefinery;    Due    Feb     3 

12  Noon 
K.  S    McKJttrtrk  f. ..,;•>,    li  •   ,  110  ICth    St.,0-»k!nnd    (TWin   Oaks  »<?70> 

.Swmerton    &   Wait.tTS    ^i*-,    225    Bush    Strtet,    San    Franci.sco,    California 

(GArfleld  2980) 

«aas  &  JiothcM!  I,   SPS   Mcivhrtofs  Exchange  BJdg..   San   Francisco    (EX 

^rook  120.5) 

James  I.  Karnes  Cor-.. nirri  ,  917  R.i<53  Building,  San  Fraheiaco  (EIX- 

brook  690.')  or  EXbrook  70'=;'  ' 

M  &  K  Corporation    r  "^   T-  '   -•,  r.i.  t    Building.  San  Francisco.  Calif 

(EXbrook  7(i24) 
i.J^rrett  &  Hilp.  91R  TI;n  i  l.s'ii   ^Slrc-ct.  ;'an   Fran.-I.Hco,   Calif.    (DOuglas  0700 
Naval   R?<:erve  Armory,  Oakland.  Calif.    Bids   Due   January  29, H    a.   M. 
Jamp.s  I.  Barnes  Construction  Co..  911   Rum  Ruiiding.  .San   Franct.ico    Calif 

(F:.Xbrook  6905) 
Henry  Anaii  (Construction,  4142  G«fir\t  Blvd.  .Sao   Francisco.    (BAvlew  3170 1 

VVIIli.s  F.  Lynn,   lom  Fnlfrrr  S\o.,  BorUelev   (lilCrkelcy  (A\^^ 

Haas  «-   K'Mhfliil.l.   ?3R  M'-uhanis  Excliar.-,'   BIdir.,    Kan   Francisco    (EX- 

brok  1205) 

Mld.state  Cr.n.stnictloo  Co..  427  Bryant  SI.,  S.ui  Kiii>i\i.'»cn  (TTTkon  6-2312y 
Stolte,   Incorporated.  8451    San    Leandro   Street.   Oakland.  Cnlif.,    (TRinndad 

Charles   MaoClowtcv,   112   Market   St.    San   Francisco    (Flllm.ore   6607) 

Wm.  M.  <ireuncr,  L'727  Parker  .street,  lierKeley   (BErkeley  .af<77) 

Water  Filtration   Plant,  Martlnes;  bids  open  Feb.  1lT7:30  P.  M^ 

Butte  Constnictlon  Co  .  693  Mlralon  St.,  San  Fraici.sco  (TUxedo  2412  and 

EXbrook  8S98) 

Central    California    Construction    Company.    116   Erio   St..    San    Francisco, 

Calif.,  (HEmlock  792«» 
Willis  F.   Lynn,  lOiO  Foigor  Ave.,  RerHelcy,  Calif..   (BErkeley  0044) 

Moving  and  Erecting  School  Bail^lnf}s,~Tulelake7Calltornla.^B?dV^ue^  Jan- 
uary 24 
I     B  &  R  Cun.st ruction  Company,  110  Market  Street,  San   Frarcl.'-.co    Calif 
(DOuglas  7516)  ^  '  ' 

IVashliigton  ii.iemtii...v.  .  ..■ --""l,  UndercrossTngTS.nn' Rafael;    bids  Due~Jan.  28,  2  P.  M 
mrnpr— Richmond  ITnlon  School  Dis-        carl  N    .Swf  n.^o«  <.'o.  P.  O.   Boy  .',5S.  Fan  Jcse.  Calif.,   (Ballard  2602) 

trict,    Walter    T.    "/'"]';•        Bl<««(ell    Cellular  Structurae  For  Slide  Area.  Vet.  Adm.  Ft.  MIley:   Bids  Due  Feb'28" 
tendent     ')f     Schooi«.^    i  ok>  •        j     jrSO  P.  M. 

Stolte    Incorporated,    8451    San    Leandro    .<?t..    Oaklatid.    Calif.,    (TRmadad 

1064) 

Erbrntrant    &    Summers,    696    Pennsylvania    St.,    .San    Francisco.    Calif 

(ATwater  2420) 

Jas.    1.   Barnes,   ConRiruclion    Company,  94i  Russ    MIdg..    San    Franclseo, 

Cam..   (EXbrook  R905) 

Cbnyersion  of  Bldg    into   Aptti ,  Camp  Stoner«an.  Calif.;   Bids  due  February 
13.  2:00   P.  M..  etc. 
B.   &   R.   Constr.    Co..    110  Market    St,,    .N.in    franelsto    (DOuglas   7516) 
Charles  MacClbsky,   112  M.irkot   St.,   San  FrandiJco  (i'ltlmore  6607) 
Eroentraut  &  S)inimer.'-.  IDO   I'ennsylvania   >5t ,   San    F.-anclsco   (AT  2-lJ'J) 
Alter   C.rnnery,    Inner    Ha^^or   9t!i    Ave."  T  erminai,   Oakland;    Bids   dueJan. 
27,  4:00   P.   M. 
W)Ti.   M.   Grcinur,   i;7>'7   J'tiu.:    .  -i.*-     »*f  rkeioy    (BErkeley  2877) 

Extension  to  Unlversat  Carloadmg  Company  warshouse  for  8.~l^.,~7th"~an^ 
ballon   Sts.  Oikland;    Bidsdue  Jr*in.  27,  2   P.   M. 
Wm.   M.   Grenner,  2727    I'arKer   Street,   UerKcky    tWErkeley  2877) 
Administration    Bldg.    (Additions    and    Improvements),"  San  "Francisco    Air 
Port,  ban   Mateo  County:    Bids  due   Fee.  4.  3:00  P.   M. 
KM>e'iti,-ini   Si   SunimoiH,   V:'.M\   f 'nn.sylwania  Wt..  S.-in    Prnnct.«ro    (AT  2120) 


Architect— Masten  Sc  Hurd.  626  Pow- 
ell St..  San  Francisco,  Calif. 
Concrete  walls.  %vood  Joist  and  coll- 

*ng,   fi\e   rooms. 
Contractor — Midstate  Constr.  Co.,  427 

Bryant  St.,  San    Francisco,  Calif. 

Cmplete  bids  were: 

Mid-stato  Constr.  Co..  San  Pran- 
ciseo.  Calif..  $117.82.1;  (Alt.  1)  add 
$2.'>00;   (Alt.  2)  add  $19,788. 

Peter  Sartorlo.  San  Francisco.  Cal 
S117.840;  (Alt  1)  $3«00;  (Alt.  2)  $19.- 
.■^72.  '1 

Carrlco  h  Gautler.  San  Pranolsco. 
Calif.,  $118,970:  (Alt.  1)  $.3300:  (Alt. 
2)    SI 9.996. 

Williams  &  Burrows.  Inc..  Burlln- 
pime,  Calif..  $119,630;  (Alt.  1)  $4000; 
(Alt.  2)  $21,900. 

B.  &  R.  Constr.  Co.,  San  Francisco, 
Calif..  $121,239;  (Alt.  1)  $2884,  (Alt. 
2)    .?2I,726 

Tttgk.<5  Si  Irvir.e.  San  Francisco,  Cal 
$i;:2|fl;  (Alt.  1)  $1973;  (AH.  2)  $20.- 
600. 

James  H^  Ml  Farland  Conslr.  Co., 
San    Fi-ancisco.    Calif..    S22,5()0:    (Alt. 

1)  $.VS00;    (Alt.  2>   $20,700. 

Win.  HorstnT^ver  Co.,  San  Fran- 
cisco. Calif..  $122,.'.71 ;  (Alt.  1»  $3098* 
(Alt.  2)   $24,300.      , 

De  Luca  &  Son,  San  Francisco, 
Calif..    $123,845;    (AtL J^  13«00;    (Alt. 

2)  $20,fi22.  ;  - 
Richard  DeLticohl  A  Co.,  San  Bru- 
no.   Calif..    $137,350;     (Alt.    1)    $4070; 
(Alt.  2)   $2J,02& 

Moore  &  Robert.^,  San  Francisco, 
Calif..  $U-»8.794;  (Alt.  1)  $3787;  (Alt 
2)    $19,631 


1/24/47  M 

Plans  In  Prog  rows     Ownor  Will  Alk 

Bids  About  Juno 
Hospital  Co«  917VnO 

INYO  COUNTY,  Calif. 
Owner— Northern  Inyo  County  LamI 

Hospital      District,      Roy      Booth*, 

president.  Bishop,  C«Ulf. 
Structural  Engineer — Burton  F.  Dloa- 

more,  2435  W.  Main  St.,  Alhambr«, 
Calif. 
Reinforced  concrot*  or  immle* 


12.13~INDUSTR1AL 
BUILDINGS 


U— 


HOSPITALS 


1/24/47  IJ 

Preliminary  Plans  In  Progress— May 
Start   Working   Drawings  Soon 

Utility   Building  Cost  $500,000 

PORTLAND,  Ore.  North  Portland. 

(Iwner-SwKt  &  Co.,  W.  A.  Burnett, 
manager  of  construction ;  H.  W. 
Ruskamp.  chief  engineer,  UAton 
Stock   Yards.   Chicago,   111. 

Architect— Private  plans. 

Reinforced  concrete  throughout,  five 
stories  and  basement  (102x82  ft.) ; 
Includes  doctor'.s  offices,  restaurant, 
toilet  and  locker  facilities,  rest- 
rooms,  treatment  and  nursing 
rooms.  General  contract  includes 
all    trades. 


11 


1/24/47  It 

Low  and  Only  Bidder* 
Radio  Communloatlon*  Plant 

Cost  |12S,191 
LOS  ANGELES.  Calif.  4310  B.  Hauol 

Street. 
Owner — Loo    Angele*  County    BoaiH 

of  Supervisors.  601  Hall  of  Recoxda, 
Los  Angeles.  Calif. 
Architect  —  Maynard     Lyndon,     Ml 

Westwood  Blvd.,  Los  Angelas,  Calif. 
Structural  Engineer — R  Howard  An- 

nln,  408  S.  Spring  St.,  Los  Ang«l«^ 

Calif. 
Mechanical  Engineer — ^TheSS-LfBCo.. 

124  W.  4th  St.,  Los  Angeles,  Calif. 
Radio    station,     radio    tower,    power 

plant,  etc. 
Low  Bidder— Herco  Conatructlon  Co., 

745  N.  La  Brea.  Los  Angelea,  Calif.. 

$125,151. 

Other  bids  January  21  weris: 

Harvey  A.  Nichols  Co.,  $126,943. 

Davlea.  Keusder  A  Bfown,  |lSl,iT5. 

Robert  E    McKoe,  $133,200. 

H.  J.   Farrlngton.  $135,900. 

Fred  F.  Greenfield  Co.,  $160,070. 

James   I.  Barnes  Conatructlon  Oa., 
$171,400. 


1/24/47 

Plans  In   Progress — FWA   Funds 
Allotted 

Tuberculosis     Hospital     (85-100-beda) 

Cost  $646,850 

LIHUE,   T.    H. 

Owner— County  <if  Kauai.  Wm.  Ellis, 
chairman.  Board  of  Supervisors, 
Cfnuthouae.    I^lhue,    T.    H. 

IAiTliitect  -C.  W.  Dickev  A.sHoclates, 
405  Damon  Bldg..  Llhue,  T.  H. 
FWA  fvnidn  have  been  allotted  to 
assist  In  the  preparation  of  plans, 
acconlin^  to  a.ii  announcennent  made 
hy  Wright  L.  Folt,  Division  Engineer 
in  charge  of  the  Bureau  of  Com- 
munity Facilities  of  the  Federal 
Works  Ageiic.v.  630  San.some  St..  San 
Francisco,  Calif. 


1/24/47  It 

Start  Work  Soon 

Food   Plant   (Addition) 

LOS  ANGELES.  Calif. 

Owner— Swift  ft  Co.,  W.  A.  Burnett. 

manager    of    construction ;    H.    W. 

Ruskamp.     chief     engineer;    8.    O. 

Brown,     In     charge,     Union    Stook 

Yards,    Chicago,   III. 
Engineer — Private  plana. 
Frame,  one-story,   includes   runways. 

overhead  machinery. 
Contractor — Lynch    Construction    Ce^ 

730    E.    Gago     Ave.,     Le*    Anoe|«% 

Calif. 


1/24/47  tt 

Amended   Application   Filed   for  FCC 
Construction   Permit 

Broadcast  Station 

SAN  PABLO  ISLAND,  Calif.,  Contra 
Costa  County. 

B5-P-5106  amended  construction  per- 
mit fo  ra  new  stsindard  bcoadoas% 
station  to  be  operated  on  710  kilo- 
cycles, power  of  1  IcUowatt  and 
daytime  only  hours  of  operation. 
Amended  to  change  studio  location 
from  Potrero  St.,  San  Pablo  Island. 
Calif.,  to  NlchoII  Fob,  Richmond. 
GaUfL 


rooms,   hearing  and   eye 


lion 


rooms,  combination  auditorium  and 
^eteria.  kitchen,  library  aind  ad- 
mlnlptration  offices.  ^,  .  _  ..  „ 
flneclflcatlons  obtainable   from   the 

Hbo^e  omces  of   the  architects  upon 

deposit  of  $26. 

OwneV  Taking    Bids-Due   Jan.   29.  5 

p    M— Bidders   Figuring 
school   Addition J2,cla«room^s)^^^^^ 


SUMMERBELL  ROOF  STRIiCTliRFS 

1746  Tiiirltenth  Si     OdKldnti    Cjl«r 


From  San  Fi(*nciS(o 
ENterprise  10930 


rrcMi  olhi    f  x'h  *f^ 
TWinodki  i622 


'A  POINT  RICHMOND.  Calif..  Alame 

\  Co   Wrshlngton  Elementary  Sehc 

>  *-"•  -,._.._...,-l    TTntr,n    SchOOl    Dl 


Owner 


AiihUec^r-  D?ag?n"'.Schm.dt.,  and  , 
^  Hirdmsn.   2068    Alls^on   Way.   Ber- 

FramTanS"  rustic    temporary   ciass- 

^ns  and  specification.,  obtainable 

fro':;rThe  abo^  .r"r$isw 

"^i,Kg"cC'^ac[ofrh"aye  taken 
""]ohr*  M:  Bartle.t.  703  Everett  St.. 
^^V^nk'^X'^'^Payne.  Overhlll  Road, 
"^  Wims  "f"  Lvnn.    1040    Folge,    Ave, 

^'Erme7j.''FJeethy.  1432  Kearney  St.. 
El   Cerrlto.  Calif 
Carl    Overaa    &    Co 

"^C^ro^r^an^Peterson.  70  Rock  l.nc 
Berkeley.  Calif. 


520    16th    St 


pfsliTm    Progress-FWA    Funds 

Cllmenrary  School  Cost  $104,000 

RBD  BLUFF.  Calif..  Tehama  Co. 


BONDS 

WA  RR  ANTS 

ASSESSMENT 

DISTRICTS 

See 
tioas 

us  rcgarditij:   Injprovcmcnt  District  job.*.     We  handle  collec- 
;  buy  WarTJim  or  Bonds  on  all   1915  or  1911  Act  Districta 

Telephone  GArficId  8000 

HANN AFORD 

&     TALBOT 

519 

CALIFORNIA  STREET 

-     SAN  FRANCISCO  4 

! 


WOODWORKING    E9UIPMENT 

•  Oliver  Woodworking  Machindery 

•  D.ivis  and  Wells  Tabic  Saws,  Shapers,  etc. 

•  Comet   Radial  Arm  Saws   I -10  H.P. 

•  Porter-Cable  Electric  Hand  Saws,  Sanders,  etc. 

•  Mall   F*ortable  Elccttic  Tools 

CONTRACTORS    EQUIPMENT 

•  Etnyrc  "Black  Topper"  Distributors  and 

Street   Fliishers 

•  Ciot>d   Roads  Truck  Mounted  Spreaders 

•  Coniasco  Swing  Saw<i 

•  Bearcat  Swing  Table  Saws  powered  with 

Wisconsin  Gas  Engines 

•  Shisser-McLean  Wheelbarrows,  Scrapers,  etc. 

•  Gilson  Concrete   Mixers,  2-11   cu.  ft.  capacities 

•  T.nrrant   Tar  and  Asphalt   Pots,  Buckets,  etc. 

•  St<'wart  S<'wcr   Rods  and  Equipment 

•  Sasgen   Hoists  and  Derricks 

•  Btidgit   Hoists,  Cranes,  Trolleys 

•  Sterling  Generators  and  Hoists 

•  Fairbanks  Morse  Generators,  Pumps,  etc. 

SAWMILL    EQUIPMENT 

•  Farquhar  Sawmills 

•  M.ill  Chain  Saws,  2-6  Ft.  Cut,  G«»,  Electric 

and  Pneumatic 

A.  L.  Young  Machinery  Co. 


1301   HOWARD  ST. 

MArket  8228 
SAN  FRANCISCO 


2510  BLACKSTONE  AVi. 
Phon*  4-3303 
FRESNO.  CALIF. 


■ssss 
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1/24/47 

AppllMtiOfi  Filed  for  FCC 
wonvtruotlen  Pormlt 

Bre«de««t  tUtlen 

VICTORVILX.B,  Calif..  San  Bernar- 
dino County. 

Owner*— O.  E.  Bohlen  and  O.  U  Boh- 
len.  a  partnership  doing  businesa 
as  Franclaco  Rental  Co.,  Vlctor- 
ville.  Caur..  P.  O.  Box  687,  N.  Irv- 
ing Blvd.,  Los  Angeles,  Calif. 

B&-P.66&e— Construction  permit  for 
a  new  standard  broadcast  station 
to  be  operated  on  960  kilocycles, 
power  of  6  kilowatts  and  daytime 
only  hours  of  operation. 


17547*7  18 

Amended  Applloatlon  Filed  for  FCC 
Construotlon  Permit 

Broadoast  Station 

REUDLANDS.  Calif.,  San  Bernardino 
County. 

Owner  —  American  Pacific  Radio 
Broadcasting  Co.  (limited  partner- 
ship), Redlands,  Calif. 

B6-P-6&44 — Resubmitted  and  amend- 

'  ed  construction  permit  for  a  new 
standard  broadcast  station  to  be 
operated  on  1370  kilocycles,  power 
of  500  watts  and  unlimited  hours 
of  operation.  ^,.. 


13 


1/24/47 

Application  Filed  for  FCC. 
Construction  Permit 

Broadcast  Station 

WEISER,  Idaho,  Washington  County. 

Owner — Inland  Broadcast  Co.,  Wels- 
er,  Idaho. 

Construction  permit  for  a  new  stand- 
ard broadcast  station  to  be  oper- 
ated on  1240  kilocycles,  power  of 
250  watts  and  unlimited  hours  of 
operation. 


and  authority  to  determine  operat- 
ing power  by  direct  meaaurement 
of  antenna  power  (1240  kc). 


18 


1/24/47 

Application  Fil?d  for  FCC 
Construction   Permit 

Broadcast  Station 

DINUBA,  Calif..  Tulare  County. 

Owners — Egon  A.  Hofer.  David  l^ 
Hoter  and  John  M.  Banks,  partners, 
doing  business  as  Radio  Dinuba 
Co.,  Dinuba,  Calif. 

B5-L-2238  and  B5-Z-205S  (KPDU)— 
License  to  cover  construction  per- 
mit (BS-P-4785  as  modified)  which 
authorized  a  new  standard  broad- 
cast station  and  authority  to  de- 
termine operating  power  by  direct 
measurement  of  antenna  power 
(1130  kc). 


1/24/47  12 

Preliminary  Plans  In   Progress 
Food  Processing  Plant     Cost  (135,500 
SOUTH   GATE.    Calif.,   Los    Angeles 

County,  Salt  Lake  Ave.  and  Santa 

^ina  St 
Owner — Kern    Food    Products,    Inc., 

2849   E.    Pico    Blvd.,    Los   Angeles, 

Calif. 
jBhiglneer— John    E.    Mackel,    234    N. 

Main  St.,  Los  Angeles,  Calif. 
Cement  block,  1- story  (120x300  ft). 


18 


1/24/47 

Application  Filed  for  FCC 
Construction   Permit 

Broadcast  Station 

POCATELLO,  Idaho,  Bannock  Co. 

Owner — Radio  and  Television  Broad- 
casting Co.  of  Idaho,  Pocatello, 
Idaho. 

B5.P-2222  and  B5-Z-2038  KEYY— 
License  to  cover  construction  per- 
mit (B5-P-4526)  which  authorized 
a  new   standard   broadcast  station 


1/24/47  12 

Plans  Noaring  Completion — Owner 
Will  Release  Plans  for  Figures 
About  March  15th 

Processing  Plant 

PORTLAND,   Oregon. 

Owner — Armour  &.  Co.,  O.  A.  Ander- 
son, chief  engineer;  L.  L.  Ediund, 
design  engineer;  A.  F.  Beat,  pur- 
chasing agent,  Union  Stock  Yards, 
Chicago,  111. 

Engineer — Private  plans. 

Brick  and  concrete,  two  stories  (90x 
130  ft),  concrete  floors  and  slabs; 
includes  processing  plant  for  sau- 
sage, steam  heating,  vitrified  brick 
floors,  tar  and  gravel  roofing. 


12 


1/24/47 

Preliminary  Plans  in  Progress 
District  Branch   House     Cost  $400,000 
LOS  ANGELES,  Calif.  Vernon  plant. 
Owner— Swift  &  Co.,  W.  A.  Burnett. 


BID  OPENING  SCHEDULE 

BUILDING  PROJECTS 


Bid  Opening  Date  Project  Notod  In  issueof 

1-24 —                   —Moving  and  Erecting  School  BIdgs.     Tulelake  1-17 

1-24—  1:00  P.M.— Move    and    Reassemble  Buildings  i-23 

1-24—  8  K)OPM.— School  (AddiUon)     Tulelake  1-  9 

1-27— 10:00  A.M.— VHF  Radio  Range  Stations    Near  Blythe  1-20 

1-27— 10:00  A.M.— Temporary  GarageSacramento  1-22 

1-27—  4 .00  P.M.— Cannery  Building  (Alterations)     Oakland  1-21 

l-2»— 10:00  A.M.— (tentaUve)    School  Dorm.            Ashland,  Ore.  10-81 

1-29— 11 .00  AJtf.-TNaval  Reserve   Armory    Oakland  1-  9 

1-2^—  8:00  P.M.— School  Addn.  (2  Classrms.)      Point   Richmond  1-1« 

1-29—  2:80  P.M.— Horticultural  FacOttles    San  Francisco  1-  9 

1-29— 2:00  PM.— Platform   and   Bumpers     San  Luis,  Ariz.  1-17 

1.30— 2:00  P.M.— Convalescent    Home    Phoenix,  Aria.  1-9 

1-80— 10:00  A.M.— Naval  Armory          Aberdeen,  Wash.  1-18 

1-SO—  2 :30  P.M.-^unlor  College  Bufldlng    Santa  Ana  1-  8 

a.  8— 10:00  AM.— Detention  Home      Sacramento  i2-U 

2-  3 — 12:00M.    — Motor  Transport  Facilities    Richmond  1-14 

2-  8— 2K)0P.M.— Headquartem     BIdps      West  Los  Angeles  1-16 

2-  8—                  —Medical  Office  BIdK     Sacramento  1-18 

2-  8 —  8:00  P.M. — School  Addition  (Four  Classrooms)     Porterville  1-16 

2-  4—  9:30  P.M.— Central   Feed    Storage  Unit    San  Luis  Obispo  1-16 

2-  *-•  8 :30  P.M.— Laundry  Building  Patton  1-15 

2-  4  —  3:00  P.M.— Admin.  Bldg.           San  Mateo  County  1-23 

2-  4—  2  00  P.M.— School  Addn.             Yakima,  Wash.  1-23 

2-  6—  8:00  P.M.— School    Bldg.             Norwalk  12-27 

2-  5—  2 :00  P.M.— Miscellaneous    Repairs    Oregon  City,  Ore.  1-22 

2-  6—  2 :00  P.M.— Painting  and  Repairs     Lancaster  1-17 

2-  7—  2:00  P.M.— SUte  College  Buildings    Seattle,  Wash.  1-  6 

2-  7—  2 :00  P.M.— Mailing    Platform   Extension     Van  Nuys  1-17 

2-10-^  8.00P.M.— High   School             Modesto  1-10 

J-11—  2 :00  P.M— Medical-Dental  Building    Seattle,  Wash.  1-15 

2-11—  2 .00 P.M.— Supt  Res.  and   Garage                             Redding  1-23 

2-11— 8:00  P.M.— Elementary    School  (Addition)     Lebec  1-20 

2-11— 7 :30 P.M.— Shop  Building   (Temporary)     Tulare  1-21 

2-12— 2:00  P.M.— Painting  and  Repairs     Sebastopol  1-17 

2-13—  2 :00 P.M.— Apartments    (Conversion)     Camp  Stoneman  1-20 

2-19 —  2 :00  P.M.— Prefabricated    Steel  Shop  Bldg.     Notus.  Idaho  1-20 

.     2-19—  2 : 30 PM— Prefab.   Steel   Bldgs.              Sam  Francisco  1-23 

2-24— 10:00  A.M.— Residences                 Gila  Project  Yuma,  Aria.  1-15 
2-28—  2  .30  P.M.— Cellular  Structures  for  Slide  Area    San  Francisco      1-14 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 

BALL  and  ROLLER  BEARINGS 

V-BELTS 

TIMKEN  BITS        ^ 

HOT  MILL  SERVICE 


manager  of  construction;  H.  W. 
Ruskamp,  chief  engineer.  Union 
Stock  Yards,  Chicago,  IlL 

Engineer — Private  plans. 

Reinforced  concrete  throughout;  in- 
cludes sales  offices  and  manufac- 
turing space. 

Details  later. 


1/24/47  18 

Application  Mide  for  Federal  Power 
Commisalon  License— Construction 
Proposed  to  Begin  in  June,  1947 

Cresta  Powerhouse        Cost  $21,500,000 

NEAR  CRESTA,  Calif.,  Butte  Co. 
North  fork  of  Feather  River. 

Owner — Pacific  Gas  &  Electric  Co., 
James  B.  Black,  president,  245  Mar- 
ket St.,  San  Francisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Hydro-electric  project,  including  a 
diversion  dam  on  the  north  fork 
below  the  Rock  Creek  dam,  about 
113  ft.  high  and  360  ft.  long,  with 
maximum  elevation  of  1680  ft.  and 
normal  operating  water  surface 
level  at  elevation  of  1670  ft;  water 
conduits,  powerhouse  equipped  with 
two  46,500-hp.  turbines,  each  con- 
nected with  a  37,600-kva  genera- 
tor, substation,  switchyard  and 
transmission  lines. 


1/24/47  13 

Application   Made  for  Federal   Power 
Commission    License — Construction 
Proposed  to   Begin   in  June,  1948 
Rocic  Creeit   Powerhouse 

Cost  $26,800,000 
NEAR  STORRIE,  Calif..  Plumas  Co. 
North   fork  of  Feather  River. 
Owner— Pacific  Gas    &   Electric   Co 


James  B.  Black,  president,  245  Mar- 
ket St,  San  Franclaco,  Calif. 

PlaniTTsy  engineering  department  of 
owner. 

Hydro-electric  project,  including  a 
concrete  diversion  dam  across  the 
north  fork,  about  115  ft  high  and 
550  ft  long,  maximum  elevation 
2212  ft,  with  normal  operating 
water  surface  level  at  elevation  of 
2205  ft.  (the  reservoir  formed  by 
the  dam  would  extend  upstream 
about  two  miles  to  near  the  Junc- 
tion of  Yellow  Creek  wJith-'-^e 
north  fork) ;  a  powerhouse  with 
two  73,500-hp.  turbines,  each  con- 
nected to  a  d3,000-kva.  generator,  a 
substation,  switchyard,  two  trans- 
mission lines  about  500  ft.  long, 
water  conduit  and  appurtenant 
equipment. 

i/24/47  12 

CPA  Approval   Grantedu-Contract 
Awarded — Work  Just  Started 

Factory    (Sausage)  Cost,  $10,000 

SACRAMENTO,  Calif.,  Sacramento 
County. 

Owner — Made  Rite  Sausage  Co.,  3353 
Second  St..  Sacramento,  Calif. 

Architect— George  C.  Sellon,  Califor- 
nia State  Life  Bldg.,  Sacramento. 

Concrete  and  frame. 

Contractor— Hoidener  Constr.  Com- 
pany,  2608  R  St.,  Sacramento,  Calif. 


RICHMOND,  Calif..  Contra  Costa  Co. 
56  acre  site  west  of  Southern  Pa- 
cific Railroad  tracks  and  north 
of    Road    20. 

Owner — Rheem  Manufacturing  Com- 
pany. R.  S.  Rheem  president,  Ches- 
ley  &  SP  RR,  Richmond,  Calif. 


1/24/47  12 

Contemplated — Site    Acquired — 

Conftruction    Deferred    Until    P'-es- 

ent  Expansion  Program  Completed 

Is  Completed 
Manufacturing    Plant    (Home 

Appliances)  Cost  $4,000,000 


1/24/47  1* 

Contract  Awarded 

Factory  &  Office  Bldg.  Cost  $200,000 
LOS  ANGELES.  Calif.,   Los  Angeles 
.  Co.,   5737   W.  96th    St 
Owner— Pacific   Bedding  Co.,   710  EJ 

62nd  St 
Architect— Herman  Chaa.  Light  8205 

W.  3rd  St.,  Los  Angeles,  Calif. 
Bldg.    200x500-ft    in    floor   space. 
Contractor  —  Contracting  Engineers 

Co..  2310  W.  Vernon  Ave.,  Loo  An- 

geleo,  Calif. 


14.17— PUBLIC  BLDGS. 


1/24/47  14 

Owner  Tailing  Bld»— Duo  Fob.O  10, 
11  A.  M. 

Naval  Reserve  Armory;  Spec.  18187 

TUCSON.  Ariz. 

Owner— U.  S.  Navy,  Public  Works 
Office.  11th  Naval  District,.  San 
Diego,   Calif.     . 

Plans  by  owner. 

Three  prefabricated  rigid  frame  util- 
ity warehouse  building  (40x100  ft), 
spaced  52  ft.  on  centers  and  con- 
nected along  the  front  by  a  one- 
story  frame  structure  approxi- 
mately 25x150  ft.  in  area  (three 
prefabricated  buildings  to  be  fur- 
nished by  the  government). 
Plans    and    specifications    may    be 


FEATHER  RIVER  LEVEE,  CALIFORNIA 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Tlmk«ii  Co.         GardN«r-D«nv«r  Co.         Morlow  Pumps 

PofBlr  Bearing  Co.  Now  Doporturo  Boorlng  Co. 

Hyott  Booring  Co.  Aflat  Bromo  Co. 

Rochostor  Ropof         Mollory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

•ryaat  lat.  tth  A  lOfli  SH. 

PhoM  HEmleck  M7S 


OAKLAND 
325S  S«  PflWo  Avo. 
PkoM  HUmkoMf  US« 


Low  and  Only  Bidders 

Levee  Construction;  Spec.  1248 

Cost  $302330.30 
FEATHER  RIVER.  Calif.  West  levee 

of  Feather  River  from  opposite  Rio 

Bonlto  Station  upstream   3.5  miles. 
Owner — U.  S.  Engineer  Office,  Wright 

Bldg..  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Low    Bidder — Excavators,    Inc..    Box 

790.  Pittsburg.  Calif.,  $302,330.30. 

The  work  involves : 

(1)  568,285  cu.  yds.  excavation; 

(2)  28,510  M  gallons  water  for  com- 
paction and  sprinkling,  applied 
as  directed ; 

(3)  262,300  cu.  yds.  remove  cobbles; 

(4)  293.755  cu.    yds.    cobble   backfill; 


(5)  175,800  cu.   yds.  cobble   blanket; 

(6)  700  lln.  ft  remove  and  waste  ex- 
isting fence; 

(7)  4400  lln.   ft   remove  and  recon- 
struct fence ;' 

(8)  9720  cu.  yds.  Oroville  cobbles  in 
place ; 

(0)  5665  tons  crushed  rock  surfacing 
in  place; 
(10)  20  roller  hours  compaction  roll- 
ing, one  power  roller. 
Total    bids    submitted    January    23 
were: 

( A)  ■  Excavators,  Inc.,  Pittsburg,  $302.- 

330.30. 

(B)  H.  Earl  Parker.  Marysvllle.  $308,- 
187.56. 

(C)  Clyde  W.  Wood.  Inc.,  North  Hol- 
lywood, $355,702.05. 


Co., 


Fredrickson     Bros.,     Emeryville, 
$362,850.05. 

Morrison    &    Knudsen,    Los   An- 
geles, $397,799.47. 
Piombo    Bros.    Construction 
San  Francisco,  $461,600.40. 
A.   Teichert   &    Son,   Inc.,    Sacra- 
mento,  $464,956.25. 
N.  M.  Ball  Sons,  Berkeley,  $468,- 
383.05. 

Fredrickson  &  Watson  Construc- 
tion Co.,  Oakland,  $551,494.73. 

(J)  M.  J.  B.  Construction  Co.,  Stock- 
ton, $585,509. 

(K)  Bressl  &  Bevanda  Constructors, 
lac.,  Los  Angeles.  $595,682.50. 

(L)  Parish  Bros.,  Benlcia,  $658,270.30. 

(M)  Government  estimate.  $415,101.17. 
Unit   prices   were : 


(D) 

(E) 
(F) 
(G) 
(H) 
(I) 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(I) 

(J> 

(K) 

(L) 

(M) 

(D... 

,   «  .23 

f  .250 

8  .239 

$  .27 

$  .325 

$  .30 

$  .36 

$  .34 

$  .4i6 

$  .40 

$  .45 

$  .55 

$  .312 

(2)... 

.„.-- .93 

.50 

1.25 

1.00 

.30 

1.00 

.90 

1.00 

1.30 

1.30 

1.25 

1.35 

1.30 

(3)... 

....._ ....       .12 

.15 

.18 

.155 

.17 

.28 

.20 

.30 

.25 

.35 

.25 

.35 

.239 

(4).. 

. 18 

.15 

.196 

.17 

.17 

.28 

.23 

.23 

.335 

.30 

.35 

.26 

.11 

(5).. 

30 

.206 

.27 

.28 

.46 

.30 

.50 

.41 

.385 

.55 

.80 

.50 

.175 

(6)... 

..- _...       .10 

.20 

.50 

.08 

.17 

.40 

.10 

.07 

.18 

.10 

.05 

.15 

.10 

(7)... 

.80 

.30 

.50 

.15 

.40 

.70 

.25 

.25 

.24 

.20 

.15 

.30 

.25 

(8).. 

„ 96 

.90 

1.70 

3.00 

1.20 

3.40 

1.10 

1.00 

2.50 

3.00 

1.00 

3.60 

6.00 

(B) 

2.10 

3.00 

2.30 

2.25 

2.70 

3.10 

2.60 

2.70 

3.66 

2.50 

3.50 

2.55 

2.70 

(10). 

_ 6.60 

7.20 

9.00 

aoo 

16.00 

10.00 

10.00 

8.00 

10.00 

8.00 

7.00 

10.00 

9.00 

TRAXCAVATE  for  PROFIT 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 


The  TRAXCAVATOR— front-end  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesel  tractor — has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It's  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

For  information  see  your  PETERSON  REPRESENTATIVE 

or  call  SWeefwood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 
$W—twood  5600 


SAN  FRANCISCO 
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eight  classrooms  and  kindergarten, 
auditorium,  offices,  library,  clinic, 
cafeteria  and  vocational  room, 
landscaping  and  play  area;  accom- 
modates 350  pupils. 
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obtained  from  the  officer  in  charge 
of  construction,  Public  Works  De- 
partment, U.  S.  Navy,  1220  Pacific 
Highway,  San  Diego,  upon  deposit  of 
check  or  postal  money  order  for  $10, 
payable  to  the  chief  of  the  Bureau 
of  Yards  and  Docks. 


1/24/47 

Plans  In  Progress    Church 

RENO,  Nev.,  Washoe  County.  South- 
west corner  of  Thoma  and  Center. 

Owner— Calvary  Baptist  Church,  Rev. 
Joseph  Geddes.  pastor,  28  Thoma 
St.,  Reno,  Nev. 

Private  plans. 

Brick  and  stucco,  1-story  and  bal- 
cony; includes  main  auditorium  to 
seat  225  and  Sunday  school  rooms. 
Present  building  will  house  tho 
church  kitchen,  recreation  hall, 
study  and  prayer  room. 

1/24/47  •  19 

Plans  To  Be  Completed  This  Week- 
Bids  Will  Be  Asked  Approx.  Jan.  31 

Church  Building  Cost,  $48,000 

SAN  FRANCISCO.  19th  Avenue  and 
Stoat  Boulevard. 

Owner — West  Portal  Lutheran,  Rev. 
Haake,  pastor,  163  San  Leandro, 
San  Francisco,  Calif. 

Architect  —  Martin  Rist,  944  Flielan 
Bldg.,  San  Francisco,  Calif. 

Frame  and  stucco;  1-story  and  base- 
ment, Spanish  design,  tile  roof, 
seating  capacity  of  300. 


assist  in  the  preparation  of  plans 
according  to  an  announcement  made 
by  Wright  U  Felt.  Division  Kngineev 
in  charge  of  the  Bureau  of  Com- 
munity FacillUea  of  the  Federal 
Works  Agency.  630  Sansome  St.  San 
Francisco,  Calif. 


1/24/47  25 

Construction  To  Start  Immediately 
Residences    (228)  Cost    $2,000,000 

RANCHO   LOS  AMIGOS.   Calif..   Los 

Angeles  Co.  Imperial  Highway  and 

Paramount    Blvd. 
Ovmer—il.    J.    Brock    &    Sons,    2894 

Rowena    Ave.,     Lo3    Angeles,     and 

Da  vies.    Keusder   and    Brown,    4915 

Expf>8ition      Blvd.,      Los      Angeles. 

Calif 
Frartie  and  stucco  1 -story  5-  and  6- 

rooms   each. 
Contractor — Owner  Will    Buildl 
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1 /24/47 

Works  Starts  Soon — Owner  Will 

Award   Separate   Contracts 
Residences  Cost   $8,000   ea. 

NEAR   HAYWARD,   Calif..   Alameda 

County.    Castro  Valley. 
Owner—^Lionel  Wise  (insurance)  1404 

Franklin  St.,  Oakland.  Calif. 
Architect — private    plans. 
Frame,   1-story. 
Contractor— Owner    will   build 


1/24/47  14 

Owner  Taking    Bids — Due    Jan.   29, 

11    A.    M.    Bidders    Figuring 
.Naval    Reserve  Armory;    Spec.    18172 
OAKLAND,   Calif.,   Alameda  County. 
Hurley  Marine  Works,  foot  of  5th 
Ave. 
Owner — Bureau  of  Yards  and  Docks, 
c/o  Public  Works  Department,  12th 
Naval  District,   Room   134.   Federal 
Office    Bldg.,     Civic    Center,     San 
Francisco,  Calif. 
Includes  addition  and   alterations  to 
two  2-story   wood   frame   buildings 
with  the  necessary  fill,  demolition, 
piles,  concrete  construction,  asphalt 
concrete    paving,     misc.     iron    and 
steel,    carpentry    and    joinery,    as- 
phalt   tile     flooring,     roofing    and 
sheet  metal    work,    glazing,    finish 
hardware,     metal    windows,     metal 
doors,  metal  studding,  furring  and 
lathing,      plastering,      wire      fence, 
plumbing    and     heating,     electrical 
work,  and   field  painting,  complete 
and    ready   for   use. 
Plans    and    specifications    obtain- 
able from  Public  Works  Department, 
Design   Section,   Room   A-119,  Feder- 
al   Office    Bldg.,    Civic    Center.    San 
Francisco,     Calif.,     upon     deposit     of 
check  or  postal  money  order  for  $V> 
payable  to  Chief  of  Bureau  of  Yards 
&  Docks. 

8tOlt«b  Inc.,  8451   Ban  Leandro   St., 
Oakland  3,  Calif. 

Willis   F.    Lynn,    1040    Folger   Ave., 
Beriteley,  Calif. 

Midstate    Const.     Co.,     427    Bryant 
St.,    SeJi    Francisco,    Calif. 

Haas  &  Rothschild,  326  Merchants 
Elxchange  Bldg., 

Wallace  D.  Harkins,  Inc.,  406  Sut- 
ter   St,    San    Francisco,    Calif. 

Ben   C.    (Berwick,    112    Market    St., 
San    Francisco,   Calif. 

Daley    Bros..    426   Bryant    St.,    San 
Francisco,   Calif. 

Engineering    Design    Co..    24    Cali- 
fornia,   San     Francisco,    Calif. 

M.    B.   McQowan,    Inc.,   625   Market 
St.,   San    Francisco,  Calif. 

Jas.    I.    Barnes    Const.     Co.,    Russ 
Bldg.,  San  Francisco,  Calif. 

Clinton  Const  Co.,  923  Folsom  St, 
San    Francisco,   Calif. 

Henry    Arian     Const.     4142    Geary 
Blvd.,   San    Francisco,   Calif. 

Jerry  Doyle,   F.  O.  Box  1356,  Wal- 
nut Creek,  Calif. 

J.    R.    Armstrong    Const.    Co..    400 
Central    Ave.,    El    Cerrito.    Calif. 

Elder  &  Owens,  2206  Encinal  Ave., 
Alameda.  Calif. 

Butte   Const   Co.,    693   Mission    St., 
San  Frar.clsco.  Calif. 

Wm.   M.   Greuner,   Inc..  2727   Park- 
er St.  Berkeley,  Calif. 

L.  E.  MacClosky  Co..  1600  N  Point 
St,    San    Francisco,    Calif. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 

1/24/47  21 

Contractor    Selected — Work    Just 
Started — CPA    Aoproval   Granted 

Radio  Station   (Alter.)         Cost  $5,000 

SAN    FRANCISCO,    Calif..    901    Mis- 
sion Street. 

Owner — Chronicle  Publishing  Co.,  901 
Mission  St.,   San  Francisco,  Calif. 

Plans  by  owner. 

Alterations 

Contractor — Phoenix-Simpson  Co.  520 
Sixth  St.,  San   Francisco,  Calif. 


22-26— RESIDENTL^L 
BUILDINGS 

1/24/47  26 

Project  Withdrawn   From   Letting   of 
Feb.   11    at   10  A.    M. — Indefinite 
When  Owner  Will  Take  Bids 

Housing  (Alterations)       Cost  $750,000 

COLORADO  SPRINGS,  Cole  Camp 
Carson. 

Owner — U.  S.  Government  War  De- 
partment, district  engineer's  office. 
Col.  Craig  Smyser.  district  engi- 
neer, 200  Railway  Exchange  Bldg., 
Denver,  Colo. 

Architect — Private  plans. 

Includes  alterations  to  existing  55 
buildings  to  provide  for  2S0  family 
units. 


1/24/47  22 

Supervisors    Order    Architects    To 
Proceed   With    Final   Plans — 
Construction     Scheduled     to     Start 
This  Spring 

Juvenile   Home  Cost   $170,000 

NEAR  SAN  MATEO.  Calif.,  San  Ma- 
teo County.  Site  in  the  vicinity  of 
the  relief  home,  four  miles  west  of 
San  Mateo. 

Owner — County  of  San  Mateo,  W.  H. 
Augustus,  coilnty  clerk.  Court- 
house, Redwood  Citj',  Calif. 

Arciteots— San  Mateo  County  Bo*»rd 
of  Architects,  comprised  of  Archi- 
tects Hervcy  P.  Clark,  Arthur  D. 
Janfsen.  James  H.  Mitchell,  Leo 
Sharps  and  Harry  A.  Thomsen  Jr., 
210  Poet   St.,   San   Francisco,  Calif. 

Single-story,  unit-type  building  with 
aetiommodations  for  40  children 
and  two  resident  employes,  and 
office-admini.stration    quaiterb. 


trickling    flitwns,    praUminary    and 
final  settling  and  ohlorlnatlon. 

1/24/47  tl 

Negotiated  ContraoC  Awarded  (Ownar 
to  Furnish  Some  Material*) — Bids 
Received  Dec  18  War*  Rajeoted 

Water  Works    Improvemant* 

Cost  |27S,000 

WILLIAMS,  Arlsona. 

Owner— City  of  Williams,  city  cleric. 
City  Hall,  Williams,   Aris. 

Engineers  —  Headman,  Ferguson  A 
Carollo.  3308  N.  3rd  St..  Phoanix. 
Arir. 

Water  treatment  plant  additions:  28.- 
000  lln.  ft  10-in.  water  line;  re- 
moval of  15,000  lin.  ft  8-in.  caat 
iron  pipe,  etc. 

Contractor^— N.  P.  Van  Valkenberg, 
8609  San  Vicente,  South  Gate,  Calif. 


1/24/47  31 

FWA  Funds  Allotted  In  Amount  of 
$20,000 

Water  Treatment  Plant  Cost  $590,000 

EVANSTON,  Wyoming. 

Owner — Town  of  Evanston,  L  C. 
Goodman,    mayor,   Evanston,   Wyo. 

Includes  49,000  ft  18-in.  pipe  from 
the  intake  on  Bear  River  to  the 
town's  distribution  reservoirs,  a 
water  treatment  plant  and  installa- 
tion of  950  water  meters. 


SI 


1/24/47 

Low  and  Only  Bidders 

Water  Supply  System        Cost  $257,533 

BUCKLEY,  Wash.  Western  SUte 
Custodial  School. 

Owner — Departmnt  of  Finance,  Bud- 
get &  Business,  Jack  Ballew,  direc- 
tor, Olympla.  Wash. 

Consulting  Engineer— A.  T.  Kane,  304 
I.,owman  Bldg.,  Seattle,  Wash. 

State  Supervising  Architect — James 
M.  Taylor  Jr.,  304  Lowman  Bldg., 
Seattle,  Wash. 

Low    Bidder— Matt    Malaspina    Con- 
.struction  Co.,  1901  23rd  St,  Seattle, 
WashO.  $257,533. 
Other  bids  January  10  were: 
Morrlaon-Knudsen,   Seattle,    Wash., 

$357,028. 
Carl     M.    Halvorson,    Salem,    Or*., 

$575,870. 


by  Wright  U  Felt  dlvtaion  englne„ 
t&  oharga  ot  tba  Bureau  of  Com- 
munity F\acllitie«  of  the  Federal 
Works  Agency,  630  Sansome  St.,  Ban 
Ftancisoo,  Calif. 

1/24/47  $1 

Plana   In    Progress — FWA    Funds 

Ailottad  In  Amount  of  $3,000 
Water  Facilities  Cost  $54,000 

ALTURAS,  Calif..  Modoc  Co. 
Owner — City  of  Alturas,  J.  Paul  Mc- 
Kenney,    M.D..    Mayor.    City   Hall, 
Alturas,  Calif. 
Consulting  Engineer— Fred  W.  Clay- 
ton, Bytaigton  Bldg..  Reno,  Nev. 
Includes    elevated    water    tank    and 
deep  well. 

FWA  advfince  planning  funds  hals 
been  allotted  to  aasiat  in  the  prepar- 
ation of  plans,  according  to  an  an- 
nouncement made  by  Wright  I* 
Felt,  Division  Engineer  in  charge  of 
the  Bureau  of  Community  Facilities 
of  the  Federal  Works  Agency.  630 
Sansome  St,  San  Francisco  11.  Calif. 
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BRIDGES 


1/24/47  -.  ^    *      ** 

Owner  Taking  Bids— Due  Feb.  «, 

8:1S  P.  M. 
Bridge  __ 

CHICO,  Calif.,   Butter  County.  Over 

Little  Chico  Creek  on  Mill  St. 
Owner— City  oL  Chico,  H.  H.  Hume. 

city  clerk.  CMy  Hall  .Chico,  Calif. 
City  Bn(rineei|PFrank  Robinaon,  C?lty 

Hall,  Chico,  Calif. 
Wood   truss   bridge  20  ft.   wide   and 

57  ft  long. 

Specifications   obtainable  from  the 
above  office. 


34~DAMS»  RESERVOIRS  A 
DREDGING 


Engineering  Section 


1/24/47  23 

Plana  Completed— project  Awaits 

Rezoning 
Apartments  Cost  $1,000,000 

TACOMA,     Wash.    Oneida    Gardens. 

Sand  Point  District. 
Owner — Carroll,   Hillman  A  Hedlund, 

Inc..  1907  4th  St,  Seattle,  Wash. 
Architect  —  Jesse     M.     Warren,     6214 

15th  Ave.  NE.,  Seattle,  Wash. 
Two-story    buildings    with    3-    to    5- 

room  apartments,  landscaping,  etc. 
Contractor — Hykes   Construction    Co., 

280O  E.  Howell  St.,  Seattle,  Wash. 
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1/24/47 

Plans  In    Progress — FWA    Funds 

Allotted 
Nurses    Home  Cost  $130,750 

LIHUE.    T.    H. 
Owner— County  of  Kauai,  Wm.  Ellis, 

Chairman.    Board     of    Supervisors, 

Courthouse,  Lihue,  T.  H. 
Architect— C.    W.    Dickey   Associates. 

405  Damon    Bldg.,    Lihue.   T.    H. 


{     NEWS  INDEX 

Water   Supply    and   Sewage 

Disposal     Plants    — 31-32 

Bridges    - 33 

Dams,   Reservoirs   and 

Dredging      34 

Docks,   Piers  and   Harbors  35 

Parks,  Airports  and 

Playgrounds     - —       36 

Railroads,   Subways   and 

Tunnels      - 37 

Electric  Lighting  and 

Transmission     Lines    38 
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1/24/47  31 

Plans   in    Progress — FWA    Funds 

Allotted  in   Amount  of  $1,650 
Water  System  Additions  Cost  $30,280 
'  ALTURAS,   Calif.,    Modoc   Co. 
'  Owner— City  of  Alturas,  J.  Paul  Mc- 
Kenney,   M.   D.,   Mayor,   City   Hall, 


Alturas,    Calif. 
Consulting  Engineer— Fred  W.  Clay- 

tt.n,    Byington    Bldg.,    Rsno,    Nev. 

FWA  funds  have  been  allotted  to 
assist  in  the  preparation  of  plans, 
according  to  an  announcement  made  1 


1/24/47  »* 

Low  and  Only  Bidder  (Unit  Prioea) 
Earthwork  and  Structuraa; 

Spec.  15M  Cost  $502,833.50 

SHOSHONB     PROJBCT,     Wyoming. 

Heart  Mountain    Division,    vicinity 

of  Ralston. 
Owner— U.    8.    Bureau    of    Reclama- 
tion, Cody.  Wya 
Plans  by  engineering  department  of 

owner. 
Ralston    lateral.   aUtlon  0  plus   84.1$ 

to  station  380  plus  53.67  and  aub- 

laterals. 
Only    Bidder— Otis    Williams    A    Co., 

Helena.  Mont,  $602,833.50. 

The  bids  were  taken  as  follows: 

Estimated  quantitlea  are: 
(l>  146,900  cu.   ytfs.    excavation   far 
latanJ) 

(3)  compacting    8700    cu.    yda.    am- 
bankmenta ; 

($)  40,000  ata.  cu.  yda.  oveitiaul: 


3132— WATER   SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


1/24/47  *"  '  32  I 

FWA    Funds    Allotted    In   Amount    of 

$12,000 
Sewage  Treatment  Plant   Cost  $333,000 
ROCK   SPRINGS.   Wyoming. 
Owner— City  of  Rock  Springs.  Edwin 

E.     James,    mayor.     Rock    Springs. 


, . „„„.,    _.    _  Wyo. 

FWA  funds   have   been   allotted   to    Includes     separate    sludge    digestion, 


MARSH  AIR  SERVICE 
arMBtAXM 

PICK  YOU  UP  AT  ANY  AIRPORT! 

No  R«t«rvofloiif  H—4m4\  24-Hour  Lo)r-Ov«r 

WIf fconf  Exfro  Cfcorf* . . .  Lecof  or  DItfoiif  Hops 


>?{ 


-^  Of  out)  fLV/WG-  m^ 

^^  HAYmBD  5079-J  •* 


l/24,'47  16 

Contract  Awarded 

Alterations  snd  Addns.     Cost,  $19,295 

EL  MONTE.  Calif..  Los  Angeles  Co. 
U.  S.  Post  Office. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's    Bldg..    San    Francisco, 

Calif. 

Plans  by  owner. 

Work  to  include  additional  postal  fa- 
cilities, new  driveway,  entrance  to 
vestibule,  etc. 

Contractoi^-C.  A.  Oakley,  1210  East 
Green  St..  Pasadena  5,  Calif. 


Industrial 


\ 


18-1»— RELIGIOUS  BLDGS. 

1/24/47  ,        ^      J^ 

Contemplated— Campaign  for  Funds 

to  Start  Soon  ..«*««« 

Mseonic  Temple  Bldg.  Cost  $600,000 
FUESBLO.  Colo.  Site  not  announced. 
Owner— Scottish  Rite,  Southern  Colo- 
rado Consistory.  Guy  O.  Clutter. 
Pueblo.  Colo. 
Architect— Not  selected. 
Details  later. 

1/24/47  ^         ,  .^  " 

Prellmlnsry  Plans  Completed— 
Awaiting  Owner's   Approval— CPA 
Approval  Granted  ...«.,.«» 

Parochial   School   Bldg.     Cost  $125,000 

RICHMOND.  Calif.,  Contra  Costa  Co 
Between    27th    and    20th    Sts.    and 
Macdonald  and  Bissell  Aves,  under 
Jurisdiction    of    St.    Mark  s    Parl»»i- 

Owner-Roman  Catholic  Archbishop 
of  San  Francisco.  1100  Franklin  St., 
San  Francisco,  Calif.  

Architect-Martin  J.  Rlst,  044  Phelan 
Bldg..  San  Francisco,  Calif. 

Frame  and  stucco,  one-story,  includes 


Loralite  Magnesite 

.  s .  for  smooth  durable  war^#u0#  &  imkialrial  fiooni 
. . .  easy  xnaintenanoe . . . 
.  a .  installed  on  either  wood 
...colors:  Red...  Buff  ...Ore  eti...  Black 

• .  •  easily  repaired  in  the  event  remodeling  is 

. . .  unlimited  quantities  avauable  . .  •  ■ 


LINOLEUM 
MASTIPAVE 
SAFETY  FLOORING 
DEX'O-TEX  TERRAZZO 


or  en  c  z  en 


2207 MARKET  ST.  •  TE5613  •  OAKLAND? 


CARPETS 
RUBBER  TOE 
ASPHALT  TOE 
INDUSTRIAL  FLOORS 


» - 
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DAILY    PACIFIC    BUILDER 


FUlDAY.  TANUARY  24.  1947 


I 


<A>  laoo  M.  , ■    ■       ^ 

dralnag*  tfhann«U>  ixd  Mum; 
(I)  63,000   cu.    jOm.    •xeaTMUoa    IW 

•truotur** ; 
(«)  10.100  cu.  yda.  baokflU; 

(7)  eompacUng  12.180  ou.  r^  MmIi- 
fill: 

(8)  8000  »q.  yA*.  Arjr-rock  pa^lag: 
(0)  6700  cu.  yds.  ooii«r«t«  In  ■tnM' 

turaa; 
(10)  pUdng    MO.OOO    lbs.     r«iat9T—- 

m«nt  ban; 
(It)  plaolng  100  aq.  ft.  aluti*  Wit 

material  In  joint* ; 
(la)  arMtlng  9  M  b.in.  of  tlnik«r  te 

•truoturM ; 
(XI)  laying  lAM  Un.  ft.  If-ln.  glam* 

•tar  oonerat*  plp«; 
(U)  Uylnf  100  Un.  ft  24-ln.  dlain«l«r 

eonor«t*  plpa; 
(10)  laying  144  Iln.  ft.  tO-ln.  dlamatar 

eoncret«  pip«: 

(16)  laying  186  Un.  ft.  18-ln.  Alain«t« 
corrugated  m»tal  plp«; 

(17)  laying  108  Un.  ft.  a4-ln.  dlamatw 
corrugated  matal  plpa; 

(18)  laying  62  Un.  ft  80-ln.  dlamatar 
corrugated  metal  plpa; 

(1»)  laying  30  Un.  ft  86-ln.  dlam*t«r 
corrugated  metal  plp«; 

(20)  laying  66  Un.  ft  42-ln.  dlaHMUr 
corrugated  metal  plp«; 

(21)  laying  26  Un.  ft  48-ln.  dlamatar 
corrugated  metal  pipe; 

(22)  Installing  15,600  Iba.  gate*; 

(28)  InitalHng  8200  Iba  mlacellana* 
OU8  metal  work. 

Unit  bids  submitted  January  16 
were : 

(1)  $.40,  (2)  |.60,  (3)  806,  (4)  8-6a 
(5)  11.80,  (6)  1.40,  (7)  81,  (8)  84.80.  (») 
847.50,  (10)  8055.  (11)  81,  (12)  860,  18) 
81.50,  (14)  12,  (15)  -S2.60,  (16)  8-75,  (17) 
81.  (18)  81.25.  (10)  82,  (20)  83.  (21) 
83.  22)  816.   (23)  8  IB. 


1/24/47  84 

Plans   Nearlng   Completion — Owner 

Probably  Will  Ask   Bide  Within 

Next  Three  Month* 
Arroyo  Seco  Channel        Cost  $350,000 
PASADENA.  Calif.,  Los  Angeles  Co. 

From    Colorado    St    bridge    south- 
erly to  La  Loma  Rd, 
Owner— LoB    Angeles    County    Flood 

Control    District,     H.     EI     Hedgor. 

cMN|  engineer.  751  S.  Flgueroa  St, 

Lo8  Angeles,  Calif. 
Plans  by  owner. 
Permanent    channel    for    water*    of 

Arroyo  Seco. 
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1/24/47 

Owner  Taking   Bide— Due  Feb.  tS, 
1    P.  M. 

L.0S  Angele*  River  Channel  improve- 
ments; 8pec.  47-21        Cost  $2,000,000 

l^S  ANGELES,  Calif..  Los   Angeles 
.:    County.  From  Niagara  St  to  Lan 
kershim  Blvd. 

Owner— Los    Angeles    District   Corp* 
of  Engineers.   761    8.   Flgueroa  St 
Lo8  Angeles.  Calif. 


ff?dcKJklng«^oTer£aullnf  gorem- 
ment-lea*ed  Olympian  Dredging 
Co.  clamaheU  dredge  Holland. 

Contraotop  —  Bethlehem  Steel  Co., 
flOth  and  llllnola  8t*,  •«»>  Fran- 
claee,  Calif. 

1/24/47  ^.^^  •  •• 

Low  and  Only  Bidder* 
Repairing    Fender   Unas  *  ^••'n*^ 
SAN  FRANCISCO,  CaUf.    Pl*r  U. 
Owner— Board  of  State  Harbor  Com- 
missioners, Ferry  Bldg^BJin  Fran- 
cisco. Calif..  Frank  O.  WbHa,  CHle< 

Engineer.  

Plans  by  Engrg.  Dept.  of  Owner, 
Repair  fender  llnee  and   eorners   of 

Pier  No.  S8. 
Low  Blddei^-Dimcanaon  -  Harretoon 
Co.,  1404  deToung  Bldg..  San  Fran- 
cisco. Calif..  88K.620. 
Other  bidder*  Jan.  28  were: 
Healy   -   llbbltt*  Conet   Co.,   San 
Franclsoo,  Calif.,  $42,400. 

M    B.   McOowan,  Inc.,   Ban   Fran- 
cisco, Calif.,  845,27^  ^«,^^,. 
CUnton  Conatr,   Co.   ot   OaUfomla, 
San  Franclaco.  Calif.,  852.000. 


PARKS,  AIRPORTS  & 
PLAYGROUNDS 


1/24/47  *' 

Plan*  In  Progre*e— Owner  Will  A«li 

Bid*  After  July  1  .^«^ 

Airport  ^  Sf**,5*^ 

MERCED.  Calif..  Merced  Co.  Merced 

Municipal  Airport 
Owner— City   of  Merced,    city    elerk. 

City  Hall.  Merced.  Calif. 
City    Englneei— O.   E.    WInton,   cnty 

Hall.  Merced.  Calif. 
Includes  gravel  base,  aspnaltl*  eon- 

crete  top  and  landscaping. 


Win 


80 
8Urt 


1/24/47 

Plan*  In   Pregrse*    Work 
Within  Two  Month* ,.—  --« 

Airport  Coet  $38,000 

LOS  BANCS,  Calif.,  Merced  County. 
Los  Banos  Municipal  Airport 

Owner— City  of  Los  Banos,  city  clerk. 
City  Hall.  Los  Banos.  Calif. 

City    Engineer— W.    E.    Bedeeen.    185 
2l8t  St..  Merced.  Calif. 

Includes  grading  and  paving  of  run- 
way. 


38— ELECTRIC  UQHTING 
TRANSMISSION  LINES 


1/24/47 

Owner  Taking  Bids— Due  F*l>.  18. 
10  A.  M.  (Unit  Quantltl**) 

Test  Piling;  Spec.  1650  .„^  — 

CENTRAL  VALLEY  PROJECT. 
California.  Site  of  Delta-Mendota 
pumping  plant,  approximately  nine 
mUes  northwest  of  Tracy.  Oallt. 

Owner— U.  3.  Bureau  of  Reclamation. 


twe«n  Vooper  and  Aanift  f^  ▲▼ml 
Owner— «Ute  of  Callfomal.  X>l»Jf»on 

of  Highway*.  Publto  Worka  81dg„ 

Sacramento,  Calif. 
SUte  Highway  Htaglneer— O.  T.  Mo- 
Coy.   PubUe  Wortta    Bldg..    Baera- 

mento.  Calif. 
Inelude*    funHsblng    and    inatalllng 

fixed   time  traffle  elgnal  •yfnf 

at  lnter**otlona  ot  Flr**ton*  Blvd. 

with    Hooper    Ava,    Zamora    Ara, 

MaU  Ava.  Olendale  Av*.,  C*dar  St. 

Bandara  8t,  Fir  St.  Beaudine  Ave. 

and  SsAta  Fe  Avei 

Bid*  opened  In  the  State  Bldg.,  Los 
Angele*.  Oallf.  _    ^^,, 

Low  Bldd*i^Pr**oott  Iia*otrtc  *  Mfg. 

Co..  4ai»  Radium  Dr..  Loa  Ang*l*«, 

CaJlfirfl»,600. 


^  I    n» 


3»-SEWERS 


80 

Bond 


1/24/47 

Preliminary  Plan*  In  Prog 

ei*otlon  Contemplated        _^  ..^  .^ 
Sanitary  Bewer  Une*        Co*»  •54,900 

80N0RA,  Calif.,  Tuolumne  County. 
Owner— City   of   Sonora,    Mr*,    ^f'}• 

Hagmeyer.    clt    yclerk.    City    Hall. 

Sonora,  CaUf. 
City  Bnglneei^B.  H.  Maynard,  cnty 

Hall,  Sonora.  Calif. 


1/24/47  ^.  ^_  ^,        * 

Engineering  Survey  of  D  •*rtct  • 
Sanitary  Need*  Probably  Will  B* 
Completed  Within  Two  Month* 
Sewaae Collection  System    Cpst  $72,800 
MILL  VALLEY.  Calif..  Marin  County. 
Homestead  Valley  Area.     ^     ,^  _ 
Owner  —  Homestead  Valley  Sanitary 
District   George  H.   Seayer.   chair- 
man.    20    Evergreen.    Mill    Valley, 
directors,  Edmund  L.  Fllmer.  How- 
ard  F    Todd,   Laveme    and    Fern- 
dale    Aves..    Mill    Valley;    William 
Glynn.  164  James.  MIU  Valley,  and 
John     Wybenga.    047     Ethel     Ave.. 

Mill  Valley,  Calif.  .n^   r» 

Engineer— John   C.    Oglesby,    1028    B 

St.,  San  Rafael,  Calif. 
Includes  Unit  1.  installing  14.000  Un. 
ft  sewer  pipe  ranging  in  sire  from 
6-ln.  to  12-ln..  cost  $40,700;  Unit 
2,  Installing  8000  Un,  ft  pipe  from 
6-ln.  to  8-ln.,  coat  $23,100. 


1/24/47  ** 

Plans  In    Progreae— FWA   Fund* 

Allotted  4    ^  .«.-.wvi 

Sewer    Additlone  Coet    $288,700 

SOUTH     SAN     FRANCISCO,     Calif. 

San  Mateo  Co. 
Owner— City  of  South  San  Francisco. 
Mayor   Leo   Ferko,    Daniel    J.    Hy- 
land.  City  Clerk,  City  Hall.  South 
San    Francisco,    Calif.  -  -  „, 

Work*  Engineer— John  Estes,  814  Kl 
Camino   Real,  Lomlta  Park.   CaUf. 


va4/47  •  • 

Low  and  only  Bidders     ,_,.--, 
aa.  Main;  geHal  No.  «-2g;J-JJ^ 

BENICIA.  Calif..  Solano  County.  Be- 

nlcla  Arsenal                      rk#«««     74 
Ownei^U.    S.     Engineer    Office^  74 
New   Montgomery   St,   San   Fran- 
cisco, CaUf.  ^  ^ 

Plans  by  Engrg.  Dept    of  0^«% 
Low    Bidder— Stolte,    Inc..    8451    5?an 
lL^  St,  Oakliind.  Calif..  $3066. 
Work  Involve*: 
a)  1040  If.  4-in.  pipe  coating; 

(2)  1000  If.  4-ln.  pipe  installation, 

(3)  40  Lf.  8-ln.  pipe  sleeve; 

(4)  1  each  4-ln.  valve  Installation, 

(5)  lump  eum.  concrete  anchors. 
Complete   bids   submitted  January 

Stolte,'  Inc.,  Oakland.  CaUf.,  (1) 
$0.13:  (2)  $2.74:  (8)  $175;  (4)  $25. 
(5)  $75;  total.  $3066.     ^    ^  .        _  , 

Evans  Constr.  Co.,  Berkeley,  Cal., 
(1)  $0.25;  (2)  $2.75;  (3)  $1.50;  (4)  $15. 
(5)   $75;   total.  $3160. 

McGuIro  A  Hester,  Oaklai^,  (1) 
$0.20;  (2)  $2.I5Li4a)  »10;  (4)  $60;  (6) 
$125 ;  total,  $3533.  ^  ,  ,       , 

Underground  Constr  Co..  Oakland 
CaUf..  (1)   $0.13:    (2)   $8-70 MS)   $8-60 . 

(4)  $50:   (5)   850;  total,  *^-         _   , 
Peter  Sorensen,  Redwood  City.  Cat. 

(1)  $ai4;  (2)  $6.50:  (3)  $4;  (4>  $15; 

(5)  $100;  total,  $602150. 


43-MACHlNERYAND 
EQUIPMENT 

■  '  •    4g 

D^ifltl^ne  Excavator  RenUl 
^'^'^En'^COUNTY.    Calif. -Wat* 

ways,  F.  W.  Haselwood,  ^^\^^.f^' 
ginSr,  1657  Riverside  Dr..  R^J^^ 
Caltf  for  rental  of  one  dragUne 
Scavator,  %-ou.  yd.  "JPJ^^^oSSbL 
er  type,  gasoline  or  dle*rt  pomttm^ 
?or  a?prolimately  *eTen  day*?  wort 
In  Lassen  County.  ^^  ^^ 

Specification*  obtainable  ftom  W» 
above  office. 


Supplies,  Equipment 

Sub-Contract 

Information 


NEWS  INDEX 

Mieo.  Suppllee  *  Materlale  
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42--MISC.    SUPPLIES    AND 
MATERIALS 

1/24/47  •        42 

Copper  Cable — Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  3,  3  P.  M..  bids  wiU  be  re- 
ceived by  the  Purchaser  of  Supplies. 
M.  H.  Gerry.  270  City  Hall,  San 
Francisco.  Calif.,  under  Bid;  No.  2816 
for  furnishing  and  delivering  8500  ft 
of  37-strand  copper  cable  for  Mu- 
nicipal Railway. 

Specifications  obtainable  from  the 
above    office. 


*    It 

1/24/47  ^ 

Service  Gate* 

°cLoV?S*1:alif..  Fresno  Co.-UntU 
Fe^ruar^  12.  2  P  M..  bid.  wlU  be  rjn 
celved  by  the  U.  S.  K^f*"^' ^'J?^ 
Wright  Bldg,  Sacramento,  Calif.,  un- 
der Inv  No  04-167-47-46.  Spec.  461-^ 
?or  fabrtfatlon  and  delivery  of  three 
service  gates,  f.o.b.  Clovl*.  for  Dtf 
?r7ek  Dim.  Bids  wU  Ibe  taken  on 
three  4x5  ft.  service  Kjt^f'  P^^.^i'!? 
with  frame,  extension  t^,«f «?'- 8J»'J?S 
stem  vent  pipe  assembly,  hoist  ana 
aU  accessories.  *^„ 

Specifications  obtaUiabl*  from 
above  office. 


4fi 


1/24/47 

Steel  Pipe  Special* 

tow  and  Only  Bidders 

OAKLAND.  Calif.  Alameda  C0.~ 
Steel  Tank  &  Plpe  Co..  1100  4th  St, 
ierkeley.  Calif.,  at  $1740,  -ubmitted 
low  bid  January  22  to  the  Bast  Bay 
Municipal  Utility  District,  Roo™  *"• 
512  16th  St.  Oakland,  Calif.,  imder 
Spec.  1810  for  furnishing  11  plecs* 
steel  pipe  specials. 

Other  bids  were :  ..-aoia 

M<^Donough  Supply  Co..  $1780.16. 

Berkeley    Steel    ConstrucUon    Co., 

$1980-  «„,«« 

The  Metal  Fabricator,  $2100. 


Los  Angeles,  tjaiii.  *     .  I     o    O    Boden.  construcUon  engineer. 

Plans  by  engineering  department  of        ^^tioch.  CaUf.  ^      . 

cv.ner.  Plans  by  engineering  department  or 


40—       STREETS  AND 
HIGHWAYS 


42 


AForfJ'tl'nately  900  Un.  ft 
M.ijor  quantities  are: 

(1)  3000  cu.  yds.  rock  excavation: 

(2)  408.000  cu.   yds.   channel  excava- 
tion; 

(3)  0400  cu.  yds.   levee  and  spillway 
excavation ; 

(4)  178,000  cu.  yds.  compacted  flu; 

(5)  64,275  cu.  yds.   concrete; 

(6)  6.412.200  lbs.  reinforcing  steel; 
(7>  3200  Un.  ft  steel  bearing  pile*. 

Specifications  obtainable  from   the 
above  office  after  January  24. 


1/24/47  ^^  •* 

Owner  to    Advertise  for   Bid*   About 
Feb.  S— Bids   Due  About  March  20 

Dorena  Dam  and  Spillway 

DORENA,    Ore..    LAne    County.    Six 
mile*  aoutheast  of  Cottage  Orova 

Owner— U.    S.    Engineer   Office.    628 
Pittock  Block.  Portland,  Ore. 

Plans  by  engineering  department  of 
owner.  

EarthflU  -type  structure  with  creel 
length  of  4650  ft  and  storage  ca- 
paclt  yof  79.000  acre  feet  of  water; 
completion  lime  allowed,  1200  cal- 
endar days. 
Ma)or  quantities  are: 

(1)  473,000  cu.  yds.  excavation  (com- 
mon, solid  rock,  channel) ; 

(2)  2,932,500  CU.   yds.   embankment; 

(3)  15.000  M  gallons  sprinkling: 
(4>  160.575  cu.  yds.  concrete; 

(6)  1.375,000  lbs.  steel  reinforcing; 

(6)  4.000,000  cu.  yds.  borrow  excava- 
tion ; 

(7)  214,000  cu.  yds.  stripping. 

Plans  and  specifications  will  be 
available  from  the  above  office  upon 
deposit  of  U.  S.  money  order  or  cer- 
tified check,  payable  to  the  Treasurer 
of  the  United  State*  In  the  amount 
of   $20. 


owner 

The  work  involves: 

(1)  furnishing  equipment  piling  ma- 
terials, reinforcement  bar*  ana 
all  necessary  material*  fo*  teet 
loading,   lump  sum; 

(2)  driving   540   Un.   ft   timber   pile*. 

(3)  driving  640  Un.  ft  steel  H  pile*; 

(4)  furnishing  and  placing  concrete 
for  cap  and  applying  test  load  to 
one  group  of  five  piles  spaced  on 
S-ft  to  3-ft.  6-ln.  center*; 

(5)  furnishing  and  placing  «>nc"t* 
for  cap  and  applying  test  load 
to  one  group  of  five  pile*  apac*d 
on  5-ft  centers:  __.^« 

(6)  furnishing  and  placing  concrete 
for  caps  and  applying  to*t  load 
to  two  single  test   pilea 

Copies  of  the  standard  torms  ana 
of  the  specifications  may  be  obtalnea 
from  the  following  offic^  o'  the 
Bureau  of  Reclamation;  Walker  R. 
Young,  chief  engineer,  U.  S.  Custom* 
House.  Denver  2,  Colo.;  R.  I*  Boke. 
regional  director.  P.  O^  »»*  ^5U. 
Sacramento  10,  CaUf.;  O;. O-  »?f,??' 
construction  engineer,  Antioch.  Calir., 
and  Michael  W.  Strau*.  commissioner. 
Bureau  of  Reclamation,  Washington 
25  D.  C.  Prospective  bidder*  desiring 
to'  visit  the  sit*  of  the  work  w^^ 
communicate   with    th*    con*trucaon 

*°|Mctflcatlon*  obtalnabll*  without 
charge  by  prospective  bidders;  «o 
other*,  $0.79,  not  refundable. 


2>. 
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1/24/47 

Own*r  Taking  Bid*— Du*  r*b 
a  p.  M. 

Pence  and  Curb 

SAN  FRANCISCO,  Calif.  Opposite 
Keaar  Stadium,  Golden  Gate  Park. 

Owner— Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  San 
Francisco,  Calif. 

Plans  by  owner. 

South  Drive  fence  and  curb. 
Specification*  obtainable  from   the 

above  offlc*  upon  deposit  of  $5,   re- 
fundable. 


1/24/47 

Oieeel  Fuel  and  Stove  Oil 

Bid*  Wanted 

bACRAMKNTO,  CaUf.— UnUl  Jan- 
uary 28  bids  will  be  received  by  the 
State  Purchasing  Agent,  Sacramento, 
Calif.,  for  furnishing  materials  aa 
follows : 
QUO.  38607,  REQ.  G83450 : 

18.000   gallons    dlescl    burner    fuel, 
f.o.b.  Truckee. 
QUO.  38606,  REQ.  G33458: 

5000  gallons  stove  oil,  PS-100,  40- 
gallon  lots  or  over,  Truckee,  Donner 
Lake  and  Slerraville. 


1/24/47  *» 

Fluorescent  FIxturee 
Low  and  Only  BIddere 

OAKLAND,  Calif.,  Alameda  Co.<— 
The  following  submitted  bid*  Jan- 
uary 22  to  the  East  Bay  Municipal 
Utility  District  Room  312,  612  lOOl 
St.,  Oakland,  Calif.,  under  Spec.  180i 
for  furnishing  71  fluorescent  fixture*. 
Mitchell  No.  3011,  110  volts  or  equaU 
with  FS  40  starters  and  stem*  equal 
to  Mitchell  No.  032  ST: 

Gilson   Supply  Co..  $2402.84. 

General  Electric  Supply  Co.,  $2486; 
1%;  alternate  $2130. 
i      Graybar  Electric  Co.,  $2486;  i%. 

State  Electric  Co.,  $2485;  net 

Incandescent  Supply  Co.,  $2480. 


FLOORING 

5/16  X  2  STRIP  KILN  and 
DRIED  EASTERN  OAK 

Carload  Lot*  Only 

SAN    LEANDRO.  CALIF. 

Phon*  day*  ....  SWeetwood  1921 

Phone  evenings   .  SWeetwood  S4S1 

.»-     ■ 1 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


35—     DOCKS.  PIERS  & 
HARBORS 


1/24/47  • 

Low  Bidder  .  «...«» 

Trafflo  Signal  System*      Co*t  t19.9ni 
LOS  ANGELES  CO..  Calif.  Seven  Ui- 
tersectlons   on   Firestone  Blvd.   be- 


1/24/47  •  *1 

Owner  Taking   Bide—  Du*  Jan.  30, 
10:30  A.   M^ 

Water  Main*  (Install) 

FRESNO.   CaUf..   Fr**no  County. 

Owner— City  of  Fresno,  D.  E.  Rough - 
ton.  City  Clerk,  City   Hall,   Fresno. 

City   Engineer— A.    Segal,    City   Hall, 
Fresno,  CaUf. 

Installation  of  steel  pip*  water  main* 
includtr.g   hauUng,    trenching,    lay- 
ing and  backfilling  of  trench. 
Bid*  will  be  taken  as  follows: 

(1)  6535  \.T.  lay  4-Inch  steel  pipe; 

(2)  15,486  If.  lay  6-lnch  do; 
<$)  1160  If.  lay  8-lnch  do; 
(4)  2000  If.  lay  10-lnch  do^ 

The  City  of  Fresno  wiU  furnish  all 
pipe  and  fittings  and  all  other  mate- 
rial which  Is  a  part  of  the  permanent 
installation  of  the  pipe  Une*. 

Specifications  obtainable  from  the 
abov*  offic*  of  th*  City  Engineer. 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


Alt  Typet  of  Concrete  Comlruclion  Specialtiet 

W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  San  Francisco Phone  GArfield  8768 


HOW  TO  CASH  IN  ON  TODAY'S 

Construction  Rush! 

RENT  CONSTRUCTION  EQUIPMENT  FROM 
WEMCO 


1/24/47  ^     ,  ,  » 

Contract  Awarded— Drydocltlng  and 
Overhauling   Dredge     Cost.  f145,8i0 

.IAN  FRANCISCO,  CaUf. 

0-m\«r—V.  S.  Engineer  Office.  74 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 


Johns- Monv/ffe 
BLOWN  ROCK  WOOL 

for 

HOME  and  BUILDING 

CONSTRUCTION 

• 

PACIFIC  INSULATION  CO. 

290*  MImIob  St.,  So«   FroiieUeo 

fkoM*:  ATwotar  2f32 

141S  El  ComIm  t*al.  Soa  Matoo 
ffte**  S.  M.  5-0182 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures.  « 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 


5234  MISSION  STREET 


SAN  FRANCISCO,  12 


Phonv:  Diilawarr  7»U 


Now  is  th*  time  to  get  your   shsre  of  today's  profitable  conatructiMi 
joba    Don't  turn  them  down  because  you  lack  equipment. 

RENT  air  eomprvssers  and  cempr*ts*d  air  teali  from  WIMCO 

RENTAL  SPECIALISTS 
They're  modern  and  they're  in  top  condition  .  .  .  ready  to  go  to  work 
for  you  .  .  .  r**dy  to  give  your  share  of  an  all-time  high  in  construction 
profits.  On-the-job  maintenance  of  your  WEMCO  rental  equipment 
keep*  it  always  on  the  job  turning  construction  jobs  into  dollars 
for  you. 

WESTERN    MACHINERY    CO. 


7tiO  Folsom  St. 
900  No.  16Hi  Strwt 


San  FrancJKO,  Calif. 
Sacrsmento  2,  Calif. 


Phone:  BXbrook  4167 
Phone  Sacratn*nto  2100S 


PWtf^^ 


DAIi-Y     PAJCIFIC     QUIL-OeH 


SUB-CONTRACT 
INFORMATION 


l/»4/47  u 

IntariQr  Painting— BMi  Waniad 

PORTLAND,  Qre,--1!)|Jtt  RCuJUV 
17.  a  p.  M.,  l^ds  will  1)0  rtU^VMTbv 

2"'..^*****'''  ^"'■'^^  Afsnoy.  IHihUo 
Buildings  Admlnistratian.  oiflo*  of 
the  district  engineer,  ISS  U.  8.  Ap- 
praiser's bldg.,  San  FraaciacQ.  C«Hf.. 
for  interior  painting  at  the  U.  B.  Po«t 
Office  Bldg.,  St.  John's  Postal  Sta- 
tion, Portland.  Ore. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
englnaer. 


(Cqntinued  on  Page  10) 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 

8AN    FRANCISCO   COUNTY 


ALTER  store,  $800;  3710  Balboa  St- 
owiier.  D  Michaels,  1026  MlBslon ': 
contractor  Carlsor  &  Franz.  50 
Oak    Orove. 

DWELLINGS.  ?0,  1-storv  frame,  $7  - 
300  each;  E  Ham  117,  142.  167,  192 
317,  242,  267.  202,  317.  342.  3«7.  392' 
417.  442.  467.  492.  817.  B42.  567.  592 
South  Sunnyvale  Ave:  owner  and 
builder.  Shvrrboro  and  Jorcrenscn 
46  Ravcliff  Tenace. 

STORAGE  bldgs.  four  1 -story  frame 
glass,  11000  each;  450  Niagara  St; 
owner,  N  H  Appleton,  c/o  cntr' 
oontraetor.  S  P  Glass  Co,  5234  Mis- 
sion  St. 

ALTER  flats.  $1000;  1327-1329-1331 
Chestnut  St;  owner  and  contrac- 
tor, O  Askevold.  2119  Scott  St. 

DWELLINGS,  three  1 -story  frame. 
16962  each ;  N  Burl  wood  Dr  477 
822  and  568  E  Emll  Lane;  owner 
and  builder.  Howard  B  Nilsen.  126 
Ifelroae  Ave. 

FLOUR  terminal.  1 -story  Clas.s  C. 
IS5.000;  N  Carroll  Ave  150  E  Keith  : 
owner.  A  M  Devencenzi,  Keith  and 
Carroll;  contractor,  Arthur  J  Stahl 
1085  Monadnock  Bldg. 

DWELLINGS,  two  l-story  fr,  |5500 
each;  B  47th  Ave  174  and  200  South 
Rivera;  owner  and  builder.  Straw- 
ther  Co.   Inc. 

RESTAURANT  and  bar,  1-story  fr, 
14000;  NW  Cor  25th  St  and  Po- 
trero;  owner,  Fred  Carrela.  5922 
Thlrfl  8t 

SIGNS,  five,  laoo  each;  1101  Van 
Keaa  Ave;  owner.  Van  Etta  Mo- 
tors, premises ;  contractor,  Neon 
Maintenance  Corp.  756  Davi.s  St 

ALTER  dwelling,  $1200;  1840  25th 
Ave ;  owner,  R  D  Gray,  prem :  con  - 
t raptor.  John   H   Merz,   1880   Ellis. 

4^LTER  dwelling,  |100;  254  Roose- 
y*^t  Wdy ;  owner,  M  C  Dale.  254 
l^baevelt  Way ;  contractor,  Pear- 
*cn  ic  Johnson,  2031  Bryant  St. 


QUILDING  PERMITS 


fmmm 


9AH  FRANCISCO 
JANUARY    83,    1»47 


OAKLAND 


ALTER  DWELLLNQ,  IS/Mtt;  4B6  Jaan 
St  i  owner  and  bulMer,  B  D  HoUi- 


unuuv.TIANBj  |2f]P0:  i^tt  Bmad- 
way;  pwuer  an4  biiUdW^  Jwl  WWte- 
Tiaad  Haater  Co,  4lll  Bnyulway. 

KLATS  (2-8tflry,  S-room),  |10^j 
IflSa-ag  Vista  at;  owner  and  build- 
er, Olln  W  Harris,  4188  Park  Blvd. 

ADDITION  (1 -story,  brick),  18000; 
1164  87th  Ave;  owner,  Mechano 
Electro   Works,    premlaea;    builder, 

RT?^°n^*/,^**'^°^'  ^^'^  ®  "th  St 

hTORE    (l-story).   |10.Q00;    1020  28rd 

Ave ;   owner,  P  L  Merrich,  2QQ3  B 

5S5  E  i4?h'slt"'  "^^^  *  I^wood. 

MOVE  HOUSE.  11750:  8918-17  Shaf- 

S^4^^rL°T.*''v,-^  ^  HamUton. 
3134   MoOee  St,    Berkeley;    builder 

TmP^LFv'"!'^"/  '"^^  Josejhlne  St   • 
iKifl^HX    (l-storv,    10-room)     «19 . 

^-  7227-29.31  k;ause'^'o^S; 

Midva^e"ire    "^    ""   ^'^"^'    ^^ 

FIRE    REPAIRS,    JIBOO;    SMS    Vale 

Ave;  owner  and  builder  R  Q  Wolfe 

premises. 

2000  AsUomar  Dr;  owner  and  build- 

n»  J ,  ^  Crawford.  2826  IQth  St, 
Berkeley.  ' 

ADDITION.  »4000;  4083  Huntington 
^V:  owner.  S  M  Lomba.  premises; 
builder.  Lome  Merritt  Co.  l»ia  I7th 


SAN  MATEO 


PUILDING  (l-story,  frame).  »5800; 
^  side  Arch  St  200  N  Stanley; 
QWDsr  and  builder.  Frank  J  Klas- 
aen. 

^TUCCO  FRONT.  |1000;  962  McAl- 
llater;  owner  and  builder,  B  Fire- 
man. 

PUILDINOS  (2-etory,  frame)  (2), 
138,000  each;  S  side  Chestnut  876, 
112.6  E  Webster;  owner  and  build- 
er. Oliver  M  Rousseau  St  Co ;  archi- 
tect. H  C  Baumann. 

BUILDINGS  (2-story,  frame)  (4), 
$23,000  each;  S  side  Washington 
187.6,  163.3,  189.1%,  214.11  E  Bu- 
chanan ;  owners,  Oliver  M  Rous- 
seau and  Milton  H  Lees;  contrac- 
tor, Oliver  M  Roufiseau;  architect, 
H  C  Baumann. 

ALTER  (remove  partitions),  $4575; 
1773  Haight  St ;  owner  and  builder, 
Leon  F  Leva:  architect.  J  Lloyd 
C?onrich. 

STUCCO  FRONT,  $1000;  882  Grove 
fli;   PHfner.   B  Wreman ;  <J|ay  \^ork. 

itSMoDkL'  (fttferior   of    buiidmg). 

^12000;    118-124    4th     St;    owner.     J 

^|ec  Estate;  contractor,  Phoenlx- 

gimpton  Co. 
CONVERT  DOOn.  $800:  21»-228  Na- 

toma  at;  owner.  SlWer-Stahl  Corp; 

contractor.  Phoenlx-Simpton  Co. 
BUILDINGS     <l-stor>'.    frame)      (3). 

18800  each:   W   line  45th   Ave  325. 

850.   475  S   Taraval  St;    owner  and 

builder.  Claude  T  Lindsay.  ^°<^- 
CONVERT     (into    apartment).    $600; 

2840  Cabrillo   St;  owner.  A   Kara- 

kari*;  day  work.  _         „^ 

TOOL    SHED,    $700;    1965    Pag*    St; 

owner,  George  Regglarido;  contrae- 

tOf,  Dobb*  ft  Applebe*. 


ALTER  store,  $750;  319  1st  Street- 
owner,  Macnson;  contractor,  Wil- 
liams ft  Burrows.  10  California  Dr, 
Burllngame. 

ALTER  office,  $8(iO;  821  1st  Street- 
owner  and  contractor,  L  C  Smith. 
First   and   Railroad   Ave 

DWELLING.  $3500;  323  N  Eldorado; 
owner,  A  Guertni ;  contractor,  Vin- 
cent A  Errl<-,o,  1428  Balboa  Ave, 
Burlingame. 

APARTMENTS,    two.    $27,000    each 
16-18  and  20-22 -Poplar;  owner  and 
builder.    United   Constr  Co. 

DUPLEXES,  two.  $17,500  each;  2661 
Garfield  and  130  27th  St;  owner 
and  builder.  United  Constr  Co. 

DWELLING,  $11,000:  644  Capistrano 
St;  owner,  John  F  Barrett,  Jr- 
contractor.  Barrett  and  Hilp,  918 
Harrison   St.  San   Francisco 

DWELLING.  $4000;  929  10th  Avenue ; 
owner,  Ruben  Straight;  contractor. 
Jack  Waloo. 

GARAGE,  $800;  207  Undburgh ;  own- 
er and  builder.  E  J  Boeschen. 

ALTER  dwelling.  $1000;  401  29th  SI; 
owner  and  contractor,  Jerry  Oa- 
roslcw. 

DUPLEX,  $14,000;  417-421  8  Idaho; 
owner.  Orvlck  ft  Cerrutti ;  contrac- 
tor. Wm  M  Orvlck. 

ALTER  dwelling.  $700;  207  Llnd- 
burgh  ;  oMoier  and  builder,  Emll  J 
Boeschen. 

GARAGE,  $150;  21  Klnkston ;  own- 
er  nnd   b»ilkler,   Brmo  Comovale. 

APARTMENTS.  $33,000:  4111  Beres- 
ford;  owner.  Quality  Home  BIdrs: 
contractor.   Peninsula  Home  Bldrs 

APARTMENTS.  $50,000:  4115  Beres- 
ford;  owner.  Quality  Home  Bldrs, 
contractor.   Peninsula  Home  Bldrs. 

BATHHOUSE  and  dairy,  $4000:  70 
Clark  Dr;  owner.  lAwrence  Bar- 
rett; contractor.  Barrett  and  Hilp, 
918  Harrison  St,  San  Francisco. 

GARAGE.  $1500;  200  W  3rd  St;  own- 
er, Walter  J  Mulligan;  contractor, 
Barrett  and  Hilp,  918  Harrison  St. 
San  Francisco. 

DWELLING  $,9000:  821  E  7th  Ave; 
owner,  Manuel  E  Alvarado;  con- 
tractor, R  E  Bronerick. 

DWELLING.  $13,000;  833  Castilllon ; 
owner  and   builder,   John   Moore. 

MAIL  building,  $500;  406  S  Clare- 
mont ;  owner,  Pederson  ft  Arnold : 
contractor,  A  Cavanaugh. 

GARAGE,  $80«;;  1207  Oak  St:  own- 
er and  builder.  J  Stegeman. 

DWELLING.  $1000;  823  Occldentnl; 
own^r.  L  J  Dunn  ;  contractor.  Car- 
dinal Constr  Co. 

DWELLINGS,  five.  $10,000  each ;  808, 
•i06.  507.  512.  816  Princeton :  owner 
and    builder.    L  J    Martin. 

SANTA   CLARA   COUNTY 


A  I  W  M  I  N  U  M 

immedtate  Dehyery 
UVa    ao«V«   carrugatcd  sh**n 
"    for  roo«««  Old  fIdlMg. 
IV4"  Cermaofle*  meant  add*d 
'  ftrt«9t*l 

a'  .  >*'— $2.16  *'  «  "^— *'•* 

J**r(W  Fric**  hr  Quantity  Buyer* 
OLIVILAND  WWCKINa  CO 


DWELLING.  $6500:  1650  East  San 
Antonio  St;  owner  and  builder,  C 
A  Townlev,  217  S  11th  St.  San  Jos*' 

DWELLING.  $6500;  Mariposa  Court. 
Los  (jatos;  owner  and  builder.  J 
Vol  pa.   108  Rose.  Los  Gatos. 

DWELLING.  $6000;  Lot  4,  Kl  Mon^* 
Court,  ^.jon  Altos .  owner,  3  And*T- 
«on.  780  El  CatqinM  Heal.  Redwood 
Ci^v  .  contractor,  R  Vert. 

DWELLINGS,  two  $4500  ea ;  Wright 
St  off  Stlerlln.  Mtn  View;  owner 
and  builder.  N  C  Mendlola.  813  N 
Bailey,  Mtn  View. 


SACRAMENTO  COUNTY 


2-ROOM  dwg.  $1.V)0.  Lot  21.  Del 
P^sr.  Vale:  owner  and  bulldet, 
Charles   R  CIntoI*.   1821    U  KV 

ADDN  to  bldg.  $3009.  Ptn  Lot  2  H  S 
Hill  Sub;  owner  and  builder.  W  M 
Olhssple,    Elk    Grove. 


8-ROOM   dwg;    18000;    Lot    17*    Cttj 

Airms;  owner  and  builder.  Donald 
H  KiBK>  Hte  S,  Box  1722. 
S-RQOM  dwg,  ISQQQ;  U>t  a.  Blk  A 
North  Sa^uYEoanlq,  Sub  No  81  own- 
er atui  biOMar,  U  T  Manio,  Rt* 
8,  Efaix  fiOfc 

Ua  Park ;  owipia#  ao4  bOiUer,  James 

A  Cliueobi  P  O  Boa,  Ma 
6-ROOM    Dwg,    HBQO:    Ptn    Lot    48. 

Or*enwood;     own*r    and    HarUikler, 

Frank     R    Dldion,    aMl    Highland 

Ave. 
9-ROOM  Dwg,  13000;  Lola  88  and  34. 

Gardena  Tract ;  owner  and  builder. 

J  B  Tracy,  Rte  3,  Box  42. 
2-RjCX)M  Dwg,  $1000;   Lot   17,   Blk  1 

Del  Paso  Hta;  owner  and  builder, 

Frank    T    Evans.    4027,     Franklin 

Blvd. 

Six  2-RDOM  Apts,  laOQO;  eaoh;  on 
Lot  8  Del  Paso  Park  View  No  X: 

ownerc  and  builders,  John  O  Trlp- 
lett  and  N  J  Kuyath,  8047  Rio 
Linda  Blvd. 

7-ROOM  Dwg.  $4000;  Lota  14  and  IB 
Blk  14.  East  Del  Paso  Hts;  owner 
and  bulkier.  Delbert  N  I>uncan 
.1631    20th    8L 

5-ROOM  Dwg.  $5600;  Lot  8,  Blk  16 
North  Slacramento,  Sub  No  8;  own- 
er and  builder.  Matt  Stevenson,  1728 
Ken  n  wood   Ave. 

6-ROOM  Dwg,  $3000;  Lot  4.  Blk  28 
Del  Paso  Hts;  owner  and  builder, 
Hercules  M  Lefort.  Rte  3,  Box  88, 
Del  Pafio  Hta. 

6-ROOM  Dwg,  $3000;  Lot  8.  Blk  28 
Del  Paso  Hts;  owner  and  builder, 
Rev  H  D  Benbow,  Rt*  3,  Box  36. 
Del  Paso  Hta. 

e-ROOM  Dwg,  $3000;  Lot  1.  Blk  28 
Del  Pano  Hts:  owner  and  builder, 
Reglna  R  Benbow.  Rt*  2,  Box  85. 
Del  Paso  Hts. 

Del  Paso  Hts ;  owner  and  bulkier, 
c^ara  B  Benbow,  Rt*  2,  Box  88 
Del    Paso  Hta. 

^t^^^o^k""?;  !^200;  Lot  74.  Rio 
Linda,  Sub  No  2;  owner  and  btilld- 
.^'^^"^  Dunsing,  815  18th  St 
8-ROOM  Dwg,  $4500;  Lot  6,  Rio  Lin- 
da Sub;  owner  and  builder,  Ben 
Fletcher,  Rt  1.  Box  658.  Del  Paso 
Hta. 

<-"P0M  Dwg.  $1200:  Ptn  Lot  8. 
Thousand  Oaks  Sub;  owner  and 
builder.  Gwendolyn  Myer,  2418  K 
St. 

4 -ROOM  Dwg.  $2500;  Lot  20,  Blk  24 
West  Del  Paso  Hts;  owner  and 
builder,  Millard  Herbert  Rte  1 
Box  277,   Del   Paso  HU. 

8-ROOM  Dwg.  $2500;  Ptn  Lot  1,  Blk 
46  North  Sacramento  Sub  No  8- 
owner  and  builder,  Robt  H  Val- 
entine.   312    Cantalier. 

1-ROOM  Dwg.  $1«00;  Ptn  Lot  2 
North  Sacramento;  T  D  Mile* 
property;  owner  and  builder,  W 
Lee   Tatum,    Rte   8,    Box    86. 

6-ROOM  Dwg,  $10,000;  Lot  340.  Unit 
No  8  Arden  Park  Vista;  owner 
and  bu'lder,  John  R  Bell,  Rte  l. 
Box  772.  Valr  0«ka. 

4-ROOM  Dwg.  $8000;  Lot  20  and  21. 
Blk  12  Robla  Acres;  owner  and 
builder.  J  C  Jones,  1800  El  Camino. 

5-ROOM  Dwg.  $4000;  Ptn  Lot  8, 
Norwood  Acres ;  owner  and  builder, 
Mrs  Everett  Moody,  420  Leltch 
Ave,   North  Sacramento. 

S-ROOM  Dwg,  $6600;  Lot  1.  Blk  21 
North  Sacramento  Sub  No  6;  own- 
er and  bulkier,  E  L  McLeary.  Rt* 
3,   Box   1800,  Del  Paso  Hta. 

4-R(X)M  Dwg.  $4800;  Ptn  Lot  84. 
Camiichael  Colony  No  3;  owner 
and  builder,  V  P  and  Leona  More- 
house, P  O  Box  2471. 

6-ROOM  Dwg.  $5000;  Lot  613  Arden 
Park  Vista  Unit  No  4;  owner  and 
builder  Ernest  R  Pfeifer.  1826  P 
St 

4-ROOM  Dwg.  $2500;  Lot  4  Citrus 
Heights  Park;  owner  and  builder, 
J  R  Graham,  Box  521  Fair  Oaks. 

S-ROOM  Dwg,  $2000;  Lot  256,  City 
Farms  No  4 ;  owner  builder,  (jeorge 
J  Dravls,    Rte   1,   Box   2042. 

8-R<X>M  Dwg.  $1600;  Lot  22,  Ramona 
Villa;  owner  and  builder.  C  E  Ma- 
gee.   Rte   i.   Box   3061. 

6-ROOM  Dwg.  $5000;  Lot  18,  Brott 
Sub;  owner  and  builder,  Frank 
Troutman,  Rte  4,  Box  2202. 

THREE  4 -Room  Dwg*.  $6000  each; 
Ix)tH  9.  10  and  11.  North  Sacramen- 
to Heights  Sub;  owner  and  builder. 
Eldon  Hill.  6ir-  Eleanor  Av«w 

6-ROOM  Dwg.  $3500;  Lot  15.  Colonial 
Heights;  owner  and  builder.  Alan 
B   Taylor.  4900   IStb   Av*. 

8-ROOM  Dwg.  liOOO;  8WH  of  ftB^ 
Sec  81-7-lk  V-lctory  Sub;  owner  and 
builder.  Wm  Rauscr.  Rt*  3,  Box 
37<0.  nm  Orov*. 


own*r  and  ocAtraotor.  Arcbbtabop 
of  San  Francisco,  1100  Franklin  6t 
Ban  Franclaco;  architect,  H  Mln- 
ton,  ](H0  bansome  St,  San  Fran- 
alflCD. 
DWELLING.  2-9ipry  6-room,  $8Ta»; 
a4P0  Oar£teid  Avet  owner  and  oqn- 
trB<;|tnr.  Ii<^berta  Enterprise*.  3306 
OarfiaUd  Ave. 


Completion  Notices 


MONTEREY  COUNTY 


Recordad  Aoctepted 

Jan  14,  1847— LOTS  11  to  30  Blk  F, 
Spreokels.  Spreckela  Sugar  Co  to 
Grey  Constr  Co January  8.  1947 

Jan  18.  1847— LOT  7  Blk  31 -A, 
Villa  Sub.  C  H  Lawnnan  to  wfiom 
«  may  concern January  11,  1847 

Jan  18,  1947— LOT  60x100  ft.  located 
on  Crescent  Wav  In  Airport  Tot, 
Salinas.  Willis  and  Myrtle  Day 
to  Geo  L  Flsk ,  January  10.  1947 

Jan  14,  1947— PTN  BLK  319.  Pa- 
cific Grove  Acree  along  Astlomar 
Ave.  Elmer  8  Bush  to  whom  It 
may  concern January  8.  1947 

Jar  14.  1947— LOT  14,  Block  27, 
Vista    Del    Rey.     Bnyd    A    Dine- 

hart  to  whom  It  may  concern 

JanuaW    11,    1947 

Jan  14,  1847— LOT  12,  Block  37. 
Vista  Del  Rey.    John  J  SlillUng- 

ton  to  whom  It  may  concern 

_.._ sJanuarv  11.  1947 

Jan  14,  1847— LOT  18  Blk  217.  Vista 
Del  Rey  Tract  Clarence  W  Ste- 
phens to  whom  It  may  concern.. 
_ January  11,  1847 

Jan  11,  1847— LOT  20  Blk  27,  Vista 
Del  Rey  Tract.    F*rank  E  Fabry 

to  whom  It  may  conoem 

January  11.  1847 

Jan  14.  1947— NB  100  ft  of  Uyt  11. 
Oabllan  Acre*  A  Sub.  W  Eccle* 
Balrd  to  whom  It  may  concern.. 
January  18,  1947 

Jan  11.  1947— LOT  15  Blk  8,  Del 
Rev  Wood.  Wei^ley  B  and  Esther 
B  Fleharty  to  whom  it  may  con- 
cern  January  9,  1847 


ALAMEDA 


REMODEL  kitchen  and  bath  room. 
$500:  1718  8th  St;  owner  and  con- 
tractor. Arthur  T  MacDonal^  )N0 
Alice  SI,  OJtkland 

REPAIRS.  $.'500;  2800  ToaemHe  own- 
er. Jack  Bfttenoo^V.  pr*m  :  contrac- 
tor. Orlng'e  Pest  Control.  2889  B 
19th   8,t  Oakland 

DWELLING.  3-story  6-room.  $8780; 
8808  Garfield  Ave.  owner  and  con- 
tractor. Roberts  Enterprises,  8306 
fMrfield  Ave 

REPAIR  exterior  walls.  |4M&.  KW 
Cor  Chestnut  and  ^I^M  Antonio  Ar* 


SAN  MATEO  COUNTY 

Recorded  Accepted 

Jan  22.  1847— LOT  15.  Hillsborough 
Park.  Cecil  M  Bond,  et  al  to 
Jame*  N  McFarland       Jan  70.  1847 

Jan  22.  1847— LOTS  8.  8  and  10  Blk 
1.  Bell  Tract.  San  Mateo.  H  H 
Mac  Donald  to  whom  It  may  con- 
cern  January  20,  1947 

Jan  22,  1947— LOTS  1  and  2  Blk  1 : 
Lots  1,  3  and  4  Blk  2.  Terrace 
Gardens.  6an  Mateo.  H  H  Mac- 
Donald  to  whom  It  may  concern 
January  20.   1847 

Jan   33.   1947- LOT   4    Blk   88.   Bel- 

I     mont  Country  Club  Ppty  Bub  No 

J     3.    Herbert  C  Sagers.   et  al  to  O 

C  Moroney January  21.  1947 

Jan  22.  1»4T— LOT  •  Blk  68,  Banta 
Ynes  Park,  San  Mateo.  State- 
side  Bldrs,    Inc   to  Gould   Constr 

Company .January  10.  194* 

Jan  22.  1847— LOT  lA.  Blk  A.  Hay- 
ward  Park  Sub.    Armin  O  Haus- 
wlth,  et  a!  to  I  E  Flallstrom.  Jr 
■'.: _ January  22.   1947 

Jan  32,  1947— LOT  7  Blk  40,  Bowie 
E<atate,  Eastern  Addn,  San  Ma- 
tea  Lewi*  D  Walls  ,et  al  to  W 
B  Berton _ January  17.  1947 

Jan  33.  1947— COASTSIDE  School 
DIatrtct  818-A.  Weatem  Ever- 
green Nursery  Ca  to  Orambergo 
ft  Oiustl  Co January  18.  1947 

Jan  23.  194f— LOT  38  Blk  8,  Bay- 
view  Heights.    Mariu*  Laversen. 


•t  al  tA  whom  It  may  concern.... 
- Januar>'  21,   184T 

Jan  22,  1947— LOTS  2.  4  and  14  Blk 
7.  Belmont  Park.  C  D  Cuanlng- 
way  to  atoU«.  In* Jaa  la  U4T 

Jan  32.  UH7— tb« ' 

iq  Bik  1 !  LmTi 

Devonsblra  Ppty.   0  Z)  Ouanl^f- 

way  to  StMldUh  ft  Oovtr 

- January  81.  IW 

Jan  39,  1047— LOT  17  Blk  1.  9rl*od- 
ly  Acres  Sub  No  1.  LAwr*DO*  A 
Bain,  at  al  to  whom  it  may  con- 
cern—  -January  22,  1947 

Jan  23.  1847— LOTS  19,  30  and  31 
Blk  3.   Portola  Addn  and  Reaub 

,  MoOarvey  Sub  of  Reese  Sub.  Bu- 
gtine  D  Badger,  et  al  to  whom  It 
may  concern January  18,  1947 

Jan  23,  1947— LOTS  21,  22,  33,  34 
and  2S  Block  1,  Homeviaw,  Bel- 
mont. Grand  Homw,  Ino  to  Wm 
Splvook January  30.   1947 

Jan  32.  1947— LOT  30  Block  aa 
White  Oaks  Sub  No  8.    John   M 

Seldon.  et  al  to  A  I  Larsen 

January   13.   1947 

Jan  20.  1947— LOT  4,  Arbor  Place. 
Gordon  Albert  Lyons,  et  al  to 
Oagnebin  ft  Tupper Jan  16,  1947 

Jan  30,  1847— LOTS  11  and  12  Blk 
80.  San  Mateo  Terrace.  W  W 
Holden  to  whom  it  may  concern 


B«  "COASTWISE" 

IMMEDIATE 
DELIVERY 

Attention 

Concrete 

Contractors 

2  cu.  YD. 

RANSOME 

HI-UP 

TRUCK 
MIXERS 

TWO  COMPLETE 
UNITS  JUST  RECEIVED 

Equipped  with 
Water  tank,  pump,  all  trana- 
mission    drives,    leak-proof 
door,  etc.  Ready  for  mounting. 

C  O  A  ST 

EQUIPMENT 
COMPANY 

94t  Iryoaf  St.       MArh*t  S740 


Gamerston  &  Green  Lumber  Co* 

WAol«fo/«  oad  Jobbing  Ymrd% 

LUMUR  -  TIMIERS  •  TIES  -  FIR  -  REDWOOD 
PONDBROSA  -  SUGAR  PINE 


tM  Pr«MUc«— 1M0  Aray  tf. 
AlmmHf  IIM 


0«klo«4— 2001  Llvla«ttoa  ft. 
Kffl*««  4*llf4 


;»p»wr 


y.  E,  MI9SIER  -  M*  E. 

CONSULTING  IHGIMffll 


OAKLAND 

AtlM  Paclllc  •■lltfl*« 
1321   47th  STREIT 

OLy«N«  7228 


SAN  FRANCISCO 

f  acl«c  Mill  ft  Ml**  ■•n^lM 
124  rOLSOM  STRin 

DO««lM  M21 


MALL  CONCRETE  VIBRATORS 


.  .  .  for  DEPENDABILITY 
and  ECONOMY.    TKey  ar« 
ol)t.iinable    in    various    iitct 
and   model*,   and  with  gaao- 
line,  electric  and   air  drivan 
power.    You  can  be  aure  if 
it'a    a    Mall    CONCRETE 
VIBRATOR- 
Write  or  phone 
today   for   fr*« 
catalog. 


Ah0  Afutt  tor 

DELTA  Table  S«;4f|,  Band  Saw*,  a^ 
COMET  R*4i4j  Arm  S*w*,  1  to  10  H.P. 
*SKILSAW  S*w«,  Drilla.  Sander*,  etc. 
SYNTKON  Electric  and  GaK>lin*  HMniMra 

*Qd  Form  Vibrator*. 
MALL  Chaki  Saws. 

//  if$  m  Portabte  Toot  .  .  .  we  have  it 

DELTA     EQUIPMENT     AGENCY 

SALES     •     RENTAL     •     SERVICE 
ttit  if— #wy  OAKLAND  PboM  Ttmflm^or  4t7l 


-  5 


m 


fACES 


DAILY     PACIFIC     BUILDER 


FRIDAY,  JANUARY  24.  1947 


»_;r 


I 

I. 


I     V 


~- — i January  18,  1M7 

Jan  20.  1M7— 1X>T  1»  Block  19. 
^"hlte  Oaka  Tract  Sub  No  8.  Geo 
W  Ritchie,  et  al  to  W  A  Worth.. 
— - ~i January   18,  1947 

Jan  20,  1847— PTN  LOT  5  Block  8, 
006  Friendly  Acres  Sub  No  1. 
I^eon&rd   Realty  Co   to  whom  It 

a^y  concern  (2  completions) _. 

~ ....January  20,  1M7 

Jan  20,  1947— LOT  94  Tract  944,  The 
WlllowH.  Walter  G  Scovllle.  et 
al  to  J  R  Simon January  18,  1947 

Jan  20,  1947— LOTS  0  and  10,  Block 
201.  Smerald  Lake  Sub  No  2.  Leo 
Lawrence,  et  al  to  George  Winter 
Constr  Co. January   15,   1947 

Jan  21,  1947— LOT  14  Tract  6S2, 
Brookdell  Unit  No  2.  Robert  F 
Callahan  to  Ross  Chamberlain, 
Ltd January  20,  1947 

ALAMEDA  COUNTY 


Recorded  Accepted 

Jan.  23,  1947—2925  35th  Ave,  Oak- 
land. Oscar  L  Peterson  to  whom 
it  may  concern Jan.  22,  1947 

Jan.  23,  1947—19106  Parsons  Ave, 
Castro  Valley,  Hayward.  Evelyn 
E  Mellencamp  to  E  H  Mellen- 
camp Jan.  22,  1947 

Jan.  23,  1947— Lots  26  and  28,  Block 
30,  Map  Athens  Park,  Brooklyn 
Township,  Oakland.  J  M  Walker 


to  whom  it  may  concern 

Jan.   21,    1947 

Jan.  22,  1947—3932  Altamont  Ave, 
Oakland.  OrvUle  P  and  Mae  Whit- 
ten Jan.    21.    1947 

Jan.  22,  1947— Lots  18^^  16,  16,  17, 
18,  Block  58,  KffneraberKer's 
Map,     Oakland.     Josephine     Bar- 

glacchi  to  P  Delucchi  A  Son 

, Jan.  21,    1947 

SAN   FRANCISCO  COUNTY 

Recorded  Accepted 

Jan  23,  1947— N  EXCELSIOR  Ave 
100   E    Naples.     Carmello    Cotto- 

naro  to  David  A  Burton 

January  28,  1947 

Liens  Filed 


MONTEREY  COUNTY 


Classified  Advertising 


^ 


1—    MISCELLANEOUS 


Are  you  Interested  tn  well-trained 
qualified      men?       SUPERINTEND 
BNTS,  ARCHITECTS.  ENOINESR8. 
DRAJITSMEN.    SURVEYORS.  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS,   GArflekl   1617 
Teohnlosi  PosHlone  Aganey 

BOOKKEfcPINQ  BEHVICE 

All  taxes,  payrolls  for  buslnesa  firms, 
oantractors  and  Individuals.  No  ac- 
count too  large  or  too  smalL  SEa- 
brlght    4462.  (tf) 


HELP  WANTED 


ESTIMATOR,  CONTACT  MAN, 
capable  of  handling  estimates  on 
Steel  Sash  and  Doors  and  Orna- 
mental Metals.  Take  over  complete 
charge.  Reply  Box  121,  c/o  Dally 
Pacific  Builder.  tf 


Recorded  Amount 

Jan  14,  1947— LOT  about  32x98  ft  on 
Anthony  St  in  Monterey,  known 
as  Mission  Mortuary.  Stolte,  Inc 
vs  Warren  G  and  Barbara  Ann 
Glpe,    Mllvllle    V    and     Aline    C 

Wolff,  E  J  and  Mary  Domey 

- 17,262.88 

Jan  14,  1947— LOTS  1  and  2,  Los 
Ranchltos  Dei  Carmelo  Tract  No 
1.  Stolte,  Inc  vs  Wladslaw  A  and 
F^trlda  Markowski  $66,819.97 

SAN  MATEO  COUNTY 

Recorded  Amount 

Jan  22,  1947— S  50  ft  of  N  100  ft  of 

Lot  7  Blk  5,  Palo  Alto  Park  Tct. 

L  E  Mclntyre  vs  Sam  Cangilla.. 

84870.46 

Jan  20,  1947— LOT  6  Blk  2,  Red- 
wood Villa  Park.  A  V  Pearson 
VA  Antonio  and  Lucille  F  Brig-- 
nettl     4487.14 


fix;  8  gas   openings:   18  water  con- 
nectiona 

2020   Filbert   St;    owner,    S   Guess; 
plumber,  Durart;  2  gas  openings. 

620      Henry      St;      owner.      Black; 
plumber,  B  D  Brown ;  2  gas  openings. 

10401    MacArthur;    owner,    McRey- 
nolds ;   plumber,   P  Barbin ;   5  pi 
3  gas  openings ;  14  water  connetrtlons 


p\JlTL-  151 

i(rflon87"^L 


Farnace  Permits 


OAKLAND 


Non-Responsibility 


ALAMEDA  COUNTY 


Jan.  22,  1947—2495  Shattuck  Ave, 
Berkeley,  Calif.  Lars  and  Hilda 
Svendsgaard  as  to  improvements 
on   property. 

SAN    FRANCISCO   COUNTY 


Janes,  1947— NW  FILBERT  AND 
PowetrSBts.  Dorothy  J  and  Maud 
N  Woods!  as  to  improvements  on 
property. 


•  mUkJ'rm^AL  IflUTlIUTOR  with 
Contracting  Experience.  Salary  open. 
Chas.  A.  Langlals  Co.,  474  Bryant  St., 
San  Francisco.  1/29/47 

3 — ^POSITION  WATCTED 

~  '    -  - 1  _      _jm  _      

EXPERIENCED  BUILDING  ES- 
TIMATOR, fully  acquainted  with 
purchasing  and  contractor's  office 
work,  would  like  responsible  and  per- 
manent connection.  Reply  Box  124, 
c/o  Dally  Pacific  Builder 

ri00KKEftPt>*6  —  Male  bookkeep- 
er  with  construction  exp.,  wants  part 
time  work  anywhere  In  Bay  area. 
Payroll  service,  tax  reports,  systems 
installed  and  maintained.  Accurate, 
•onfldentlal,  reasonable.  Telephone 
TRlnldad  4081.  10  A.  M.  to  10  P.  M. 

(1/28) 


Release  of  Liens 


1924  22nd  Ave;  owner,  Reis;  deal- 
er, R  Centoni ;  floor  furnace. 

1920  22nd  Ave;  owner,  Paulos; 
dealer,   R  Centoni;    floor  furnace. 

4021    Nevil;    owner,    KroU;    dealer, 

L  F  Wltharm;  floor  furnace. 

4025  Nevll ;  owner,  Kroll ;  dealer, 
L  F  Wltharm ;  floor  furnace. 

4015  Nevll;  owner,  Kroll;  dealer, 
L  F  Wltharm ;  floor  furnace. 

2611  Frazler;  owner,  Garcia;  deal- 
er, L  F  Wltharm ;  floor  furnace. 

1916  E  25th  St;  owner,  Mitchell; 
dealer,  F  E  Nearhood ;  floor  furnace. 

5938  Rincon  Dr;  owner,  Montclaire 
Realty  Co;  dealer,  J  S  Wool;  central 
furnace. 

E   14th   St   and   105th  Ave;    owner, 

;    dealer,    J    Marsony;    floor 

furnace. 

1254  72nd  Ave;  owner.  Villa;  deal- 
er, R  Centoni ;  floor  furnace. 

1523  Harrison  St;  owner,  Shepard; 
dealer,  Harer  Furnace  Co;  central 
furnace. 

4207  E  12th  St;  owner,  L  Gustlno; 
dealer,  Wltharm ;  floor  furnace. 

3012  Minna;  owner,  Maier;  dealer, 
L  F  Wltharm ;  floor  furnace. 

4000  Peniman ;  owner,  Maier ;  deal- 
er, L  F  Wltharm  ;  floor  furnace. 

1120  E  22nd  St;  owner,  Cromlster; 
dealer,  L  F  Wltharm;  central  fur- 
nace. 


Plumbing  Permits 


OAKLAND 


8AN  FRANCISCO  COUNTY 

Recorded  Amount 

Dec  18.  1946— LOT  2  Blk  1111  Anza- 
vista.     Ch>is    L   Harney    to   May- 

fp.lr   Heights   Corp   

Dec  13.  1946— PTN  BLK  1095  per 
map  of  Anzavista  IR.  Charles  L 
Harney  to  Mayfalr  Heights  Cor- 
poration     _ 111.00 


FOR  RENT 


6  to  8  cu.  yd.  DUMP  TRUCK;  60 
CATERPILLAR  TRACTOR  with 
DOgER.  Phone  JUnlper  7-0888.        tf 

LUMBER  HANDLINO  EQUIP- 
MENT :  CARRIERS.  STACKER*. 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-1681. 

TATlPAtTLlNU.  TKNTa  1  eJUff. 
INO  EQUIPMENT.  Sullivan  Awning 
Co..  801  South  Van  Neea.  Phoo*  ML 
8085.    j/j 

TRANSITS.  817  per  month.  Daniel 
McFarlar.d,  624  Second  Ave..  Phone 
BAyvlew  7804. 

INTERNATIONAL  T.D.  18  TRAC- 
TOR  with  11 -ft.  6-ln.  Angledozer  and 
12-yd.  Scrarer  Phone  Jim  Chllcote. 
Richmond  6536  days,  evenings  2573. 

(1/29) 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  036-in.  45Hx96-ln.  Alum- 
inum Products  Co..  8245  leth  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAILABLE  FOft'  nOCBDlAl^ 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 


Mr  Crandall.  SUtter  8266. 


IkL, 


(tf) 


DO  YOU  NEED  NAILtt 
We  have  a  llmHed  quantity  of  8,  8. 
16  and  20  common  which  are  avail- 
able for  Immediate  delivery.  To.  8. 
CRANDALL,  575  Mission  St.  Ban 
Francisco.  Phone  8U.  8266.  tf 


_lX)AM,_black^  or  sandy.  82  per  yd 

FI  ' 


CLEAN  BEACH  SAND.  Call 


7922. 

(tf) 


BATCHING  F-LANT.  used  one  day. 
Fully  automatic.  For  particulars 
phone  TUxedo  2786  after  6  00  P.  M. 

(1/24/47) 

Limited  amount  DOORS.  W(X)L» 
I>Ara.  HARDWALL  BUILDING 
PAPER.  STUCCO  NETTING.  Hhon*» 
OLympIc  5672\  Rellly  Brothers. 

V  ( 1/28/47 > 


Plumbing  Permits 


OAKLAND 


10406  Foothill:  owner.  M  Hessler; 
plumber.  P  Barbin ;  5  pi  fix ;  3  gnn 
openings;   15  water  connections. 

No  TO  Marlowe  Dr,  owner.  Thim ; 
plumber,  C  Roland ;   1   pi  fix. 

1946  Adeline  St;  owner.  Lerman ; 
plumber,  J  Tanciedy;  2  gas  openings. 

1334  107th  Ave;  owner.  J  Walker; 
plumber,  J  Fazio ;  5  pi  fix ;  3  gas 
openings;  9  water  connections. 

3486  Calandrta  Ave;  owner.  Hu- 
bert;   plumber.    C    W    Roland;    8    pi 


430  13th  St;  owner.  C  Clamtruno; 
plumber,  F  Lynch;  9  water  connec- 
tions. '  , 

1210-12  13th  Ave;  owner.  H  Nell- 
son  ;  plumber.  O  Zeis ;  8  fixtures ;  2 
gas  outlets ;  14  water  connections. 

2624  Cherokee;  owner.  P  Polombo; 
plumber,  M  Mlolini ;  8  fixtures ;  2  gas 
outlets ;  20  water  connections. 

488  20th  St;  owner,  ;  plumber, 

H  Lass:  2  fixtures. 

50th  Ave  and  E  12th  St;  owner. 
Pacific  Coast  Tire  Co;  plumber.  Win 
Souza;  40  water  connections. 

3421  Adeline;  owner.  Rich;  plumb- 
er. Wm  Souza;  2  fixtures;  4  water 
connections. 

1321  Linden  St;  owner,  J  Miller; 
plumber,  F  Lynch;  1  fixture. 

743  36th  St;  owner,  N  Ashton; 
plumber,  F  Lynch ;  4  fixtures ;  2  gas 
outlets;   7  water  connections. 

1949  102nd  Ave;  owner,  Gama; 
plumber,  Geo  Campbell;  1  fixture. 

631  20th  St;  owner.  Holt  Manufac- 
turing Co;  plumber.  H  Taylor;  6  gas 
outlets. 

1916  98th  Ave;  owner.  Redding; 
plumber,  Wm  Lehr;  5  fixtures;  3  gas 
outlets;  11  water  connections. 

1748  7th  St:  owner,  Jenkins;  plumb- 
er, Huf Schmidt;  3  fixtures;  6  water 
connections. 


switches;  3  plugs;  heater  and  range. 

1510  1971    Sutter   St;    owner,   J 
Williams;  contractor,  Bert^ml-Blec 
trie;  repairs.  " 

1511  58  Casa  Wa/;  owner,  Perego; 
contractor  M^>«tley  Electric ;  motors. 

1512  IMIk^pp  St;  owner,  Pacific 
^^1_  ^^^^1  Co ;  contractor,  Central 
Elecfric;  6  plugs;  temporary  board; 
motors. 

1513  4008  Balboa;  owner,  Zephyr; 
contractor.  Malm  &  Welter;  service; 
motors. 

1514  472  Turk  St;   owner,  ; 

contractor,  Malm  &  Welter;  lighting 
panel. 

1515  191  Ellis  St;  owner,  Mocha; 
contractor,  Malm  A  Welter;  combine 
2  meters. 

1516  1356  Van  Ness  Ave;  owner, 
San  Francisco  Finance  Co;  contrac- 
tor.  Malm  &  Welter;  2  plugs. 

1517  552  Mission  St ;  owner,  David- 
son ;  contractor,  Malm  A  Welter ;  1 
outlet. 

1518  122  Loehr;  owner,  P  G  Ga- 
rava;  contractor,  M  Schlmetschek ; 
13  outlets;  13  switches;  13  plugs; 
service. 

1519-20  Various  locations  and  own- 
ers; contractor,  M  Schlmetschek;  al- 
terations. 

1521  1669  Turk  St;  owner,  Carter; 
contractor,  M  Schlmetschek;  5  plugs. 

1522  2046  47th  Ave ;  owner,  Pass- 
ler;  contractor,  M  Schlmetschek;  3 
outlets ;  3  switches ;  4  plugs. 

1523  840  Ulloa  St;  owner.  White; 
cfontractor,  M  Schlmetschek;  altera- 
tions. 

1524  531  Mission ;  owner,  Morgan 
&  Barclay;  contractor,  M  Schlmet- 
schek ;  4  outlets ;  8  plugs. 

1525  77  O'Farrell ;  owner,  E  Green  ; 
contractor.  Casey  Electric;  5  outlets. 

1526  539  Minna;  owner.  Parking 
Lot ;  contractor,  Casey  Electric ;  sign. 

1527-28  Various  locations  and  own- 
ers; contractor,  Adams  Electric  Co; 
temporary  saw  service. 

1529-30  Various  locations;  owner, 
Rousseau  Co;  contractor,  Strom  & 
Smith;  36  outlets;  25  switches;  42 
plugs. 

1531  2443  29th  Ave;  owner,  A  F 
Benson ;  contractor,  Strom  &  Smith ; 
16  outlets;  15  switches;  16  plugs. 

1530  1350-50A,  1362-52A  33rd  Ave; 
owner,  E  Carlson ;  contractor,  Strom 
&  Smith;  28  outlets;  28  switches;  32 
plugs. 

1533  SE  comer  Sliver  and  Vienna; 
owner,  J  Martin ;  contractor.  Arc 
Electric ;   temporary  saw  service. 

1534  144  Paris;  owner,  J  Higgins; 
contractor.  Arc  Electric;  7  outlets;  7 
switches ;  5  plugs ;   service. 

1535  680  Guerrero;  owner ; 

contractor,  American  Elec  Const  Co; 
alterations. 


OAKLAND 


Electrical  Permits 


SAN   FRANCISCO 


1509  840  Battery  St;  owner,  Poul- 
try Producers  of  Central  California; 
contractor.  Ace  Electric;  5  outlets;  2 


43299  6118  Medau  Place;  owner, 
Montclare  Sports  Store;  contractor. 
Paramount   Electric;   fixtures. 

43300  8503  San  Leandro;  owner, 
U  S  Building  &  Modernization  Co; 
contractor,  Del  Monte  Electric;  fix- 
tures. 


-POSTTTOfi^^PJ 

6-447    crV'IL    ENGRG.     DRAFTS 
man,  exper.  on  ink  drawings.  Perm., 
open.   Peninsula 

S-464  SURVEYORS,  for  pipe  line 
location  &  const.  Long  Job.  Asia  Mi- 
nor. 

S-473  CHIEF  OF  PARTY,  exper. 
on  boundary  surveys.  $86/wk.  San 
Joaquin   Valley. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

GAHIcId  924t 


43301  8603  San  Leandro;  owner, 
U  S  Building  &  Modernization  Co; 
contractor,  Del  Monte  Electric;  out- 
lets; switches;  plugs. 

43302  5701  E  14th  St;  owner,  Fair- 
fax Bakery ;  contractor,  Pacific  Elec- 
tric Motor  Co;  motors;  alterations. 

43302  971  69th  Ave;  owner,  Austin 
Co;  contractor.  Pacific  Electric  Mo- 
tor Co;  wiring. 

43304  3360  Grand  Ave;  owner,  Un- 
ion Ice  Co;  contractor.  Pacific  Elec- 
tric Motor  Co ;  service. 

43305  2900  Glascock  Ave;  owner, 
Oliver  Filter  Cq;  contractor,  Cali- 
fornia Electric;  wiring. 

43306  1115  5th  Ave;  owner,  Ahn; 
contractor,  Clifford  Electric;  plugs; 
service. 

43307  1924  Park  Blvd;  owner, 
Searcey  Cleaners;  contractor,  Clif- 
ford  Electric ;  fixtures. 

43308  1026  10th  St;  owner,  Mc- 
Calla;  contractor,  Clifford  Electric; 
service. 

43309  372  10th  St;  owner,  Saimders 
Glass;  contractor,  Clifford  Electric; 
motors. 

43310  2837  Aleda  Ave;  ownei,  A  R 
Lapham;  contractor,  Baylls  Lighting 
Fixture  Co ;  33  fixtures. 

43311  5814  La  Salle  Ave;  owner, 
A  C  Wishen;'  contractor,  Baylla 
Lighting  Fixture   Co;   3   fixtures. 

43312  4059  Banner  Place;  owner, 
A  R  Lapham;  contractor,  Baylls 
Lighting  Fixture  Co;  9  fixtures. 

43313  2nd  and  W  side  Alice  St; 
owner.  Hogan  Lumber  Co;  contrac- 
tor, Matson  Electric ;  outlets ;'  plugs ; 
switches;  alteratlonns. 

43314  8901  Railroad  Ave;  owner. 
General  Metals  Corp ;  contractor,  Wm 

T   Watters;   alterations. 

43315  701  105th  Ave;  owner,  Gen- 
eral Metal  Corp;  contractor,  Wm  T 
Watters;  motors. 

43316  3424-26  Diamond  St;  owner. 
Hale  Benton ;  contractor,  Johnston 
Electric ;  outlets ;  switches ;  plugs ; 
alterations. 

43317  7547  Valentine;  owner,  W 
Thomas;  contractor,  Johnston  Elec- 
tric ;  outlets ;  switches ;  plugs. 

43318  2411  Stockrldge  Rd;  owner, 
M  Shan ;  contractor,  Johnston  Elec- 
tric ;  outlets ;  switches ;  plugs. 


FORM     CLAMPS 

SNAP 
SC 


TIES 
REED     SUPPORTS 


C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  Ufh  St.    •    OAKLAND,  CALIF. 

Phone  TEmplebar  1405 


DUSTRIAL 
EQUIPMENT 
COMPANY 


Have  you  investigated  our  equipment  rental  plan? 
It's  easy,  convenient  and  economical. 


PIPE  RACK.jstumy  bolted  wood 
frame  construction,  excellent  condi- 
tion. For  Inspection  phone  EXbrooV 
:5«6.  \  (1/29) 


CLEAN  BARK  SAND 

Large     Quantity     of     Clean     Bank 

Band  available  to  Builders  and  Con> 

tractors.  10c  per  cu.  yd.  Baelly  aecee- 

•Ible.  Sunset  Bulkllnir  Supply  Co.  SB. 

l/iO/4T 


Experience  is  all- important  in  recommending  correct  equipment  for 
construction  jfobs  and  industrial  operations.  On  mammoth  projects 
or  routine  building,  know- how  is  your  biggest  asset.  So  take  ad- 
vantage  of  our  specialized  experience.  Make  sure  your  equipment 
is  right  for  your  work.  Call  in  an  industrial  Equipment  engineer! 


INi^USlfilAL  kQUIPMfcNl   COMPANY 

10911   RUSSET!  STREET  •  OAKLAND  3,  CALIFORNIA 
SWEETWOOD   8877 

'  'O   n    ^nr     F  lar  t  i*c  o     N,j    »  «  (rr.     loll)         A  \  l<    o  ni  r  <i  I  o  t    (  o '(•'■•••■       ■      '     f,  .   '  P 
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Past  production  record.s  are  be- 
ing equalled  or  exceeded  in  sub- 
stantially all  lines  of  building  ma- 
terials. Tyler  S.  Rogers,  president 
of  the  Producers'  Council,  national 
organization  of  building  product 
manufacturers,    stated    today. 

"Unless  production  is  hindered 
by  shortages  of  raw  materials  or 
by  strikes,  new  high  records  will 
be  achieved  in  the  output  of  all 
building  materials  and  equipment 
<Ju"ng  1947,"  Rogers  said. 

Many  manufacturers  will  need 
additional  plant  facilities  and  rec 
ord  quantities  of  raw  materials  to 
keep  pace  with  the  high  demands 
of  the  future. 

Decontrol  Helps 
•Increases  in  prices  of  building 
products  since  the  removal  of  price 
ceilings  have  been  surprisingly 
moderate,  averaging  only  about  15 
percent,  and  are  well  below  the 
former  black  market  prices  which 
r^ged  as  high  as  100  per  cent  over  ' 
official  price  ceilings.  Most  increas- 
es m  materials  prices  have  been  the 
result  of  upward  adjustments  in 
prices  of  standard  lines,  produc- 
tion of  which  was  held  down  by  in- 
adequate ceilings  which  did  not 
recognize  higher  raw  material  and 
wage  costs. 

"In  many  cases,  these  price  rises 
are  temporary,  having  been 
brought  about  by  interrupted  sup- 
plies of  raw  materials  .ind  com- 
ponent parts,  uncertainty  as  to 
wage  levels,  low  productivity  of 
plant  workers,  and  inexperience  of 
new  workers. 

"As  these  abnormal  conditions 
disappear,  competition  between 
manufacturers  of  alternate  materi- 
als and  between  manufacturers  of 
similar  products  will  force  prices 
down.  The  ris**  in  buildingr  materi- 
al prices  still  is  lew  than  the 
average  rise  In  commodity  prices. 
The  winter  -lack  in  on-site  con- 
struction is  giving  materials  deal- 
ers their  first  chance  to  build  up 
inventories,  and  unless  strikes  or 
raw-materials  shortages  interfere 
with  production  or  distribution, 
dealers  should  be  able  to  meet  an 
enormous  Spring  demand  for  ma- 
terials in  the  normal  prewar  man- 
^    ner. 

"Relief  from  impr.nctical  and 
poorly  administered  governmental 
controls,  which  created  black-mar- 
ket prices  and  contributed  to  low 
productivity  on  the  part  of  labor, 
;vnll  permit  h,w»>r  building  costs 
in  1947  if  materials  production 
proceeds  without  undue  interrup- 
tion. 

Economy  of  Abundance 

pie  construction  Industry  plans 
to  build  a  million  or  more  new 
dwelling  units  during  the  year 
1047,  at  costs  which  are  expected 
to  average  15  to  20  per  cent  be- 
low 1946  peaks.  This  volume  of 
new  houses  at  more  normal  value 
levels  will  undoubtedly  deflatt 
abnormally  high  prices  for  exist- 
ing houses." 

* 

IDEA  SAVES  LUMBER 

,  Henry  Higueret,  a  37-year-oId 
rigger  at  the  San  Francisco  Naval 
Shipyard,  recently  was  awarded  a 
$200  Beneficial  Work  Suggestion 
prize  for  devising  a  system  for 
.  halving  and  setting  up  the  huge 
wooden  keel  blocks  under  vessels 
<Jry-docked  at  the  Hunter'.s  Point 
shipyard. 

A  home-owner  himself,  Higue- 
ret's  novel  idea  to  aid  home  build- 
ers has  resulted  in  a  big  decrease 
in  the  lumber  necessary  for  keel 
blocks.  The  haif-sized  blocks  can 
be  set  in  drydocks  with  a  saving 
at  the  shipyard  of  29  man  -  days 
work  each  month,  and  22,000  board 
feet  of  timber  per  year  —  enough 
lumber  to  build  two  single-family 
homes. 

^ 

SIZE  OF  FAMIUES  IN 
CALIFORNIA  DECREASES 

SACRAMENTO.  — state  recon- 
struction and  reemployment  com- 
mission has  estimated  California's 
present  population  to  be  9.350.000. 
an  increase  of  nearly  two  and  a  mil- 
lion since  1940. 

The  commission  said  that  the 
number  of  families  in  the  state  had 
increased  more  rapidly  during  this 
six-year  period  than  at  anv  decade 
since  1900. 

The    average    sire   of  families    in 
California  has  constantly  decreased. 
State    statistics    reveal    that    there 
were  215.000  births  and  95.000, 
deaths. 


AGC  Opens  National 
Session  in  Chicago; 
High  Officials  Attend 

CH  I  CA  G  O.  —  Looking  ahead 
to  an  anticipated  record-breaking 
volume  of  construction  activity  in 
1947,  approximately  800  members 
will  attend  the  28th  apnual  con- 
vention of  the  Associated  General 
Contractors  of  America,  to  be  held 
in  Chicago  from  January  27-30. 

San  Francisco  AGC  members 
who  are  attending  the  Chicago 
convention  are  William  Hague,  ex- 
ecutive secretary  of  the  C  e  n  t  r  a  1 
chapter;  Winfield  H.  Arata,  execu- 
tive secretary  of  the  Northern  Cal- 
ifornia chapter;  Harold  W.  Smith, 
incoming  president  of  the  Central 
chapter;  and  Fred  J.  Early,  Jr., 
newly  -  elected  director  of  the  re- 
gion comprising  Arizona,  Nevada, 
and  California. 

I  Key  government  oflScials,  indus- 
|try  and  labor  loaders  have  been 
scheduled  to  address  the  conven- 
tion meetings.  They  have  been  se- 
lected to  present  the  members  with 
as  wide  a  coverage  as  possible  of 
the  many  diverse  problems  and 
prospects  now  confronting  all 
phases  of  construction,  including 
building,  highways,  public  works, 
industrial  and  commercial  construc- 
tion. 

The  speakers  are:  Frank  R.  Cree- 
don,  national  housing  expediter, 
Ralph  Bradford,  general  manager, 
Chamber  of  Commerce  of  the  Unit- 
ed States  of  America;  Ben  Moreell, 
president,  Turner  Construction  Co., 
New  York,  N.  Y.,  formerly  chief, 
bureau  of  yards  and  docks,  U.  S. 
Navy,  who  will  speak  on  "The 
Postwar  ObligationH  of  the  Con- 
struction  Industry." 

John  L.  Haynes,  chief,  construc- 
tion     division,    oflHce     of     dome»it 
commerce,    U.     S.    depaKmMi'. 
commerce,  will  s|>eak  on 
."truction     Materials 
1!*47."     Lt.    General 
I  Wheeler,  chief  of 
Army,    will     dis^u 
Greater  America.' 
Other  8p<>aker', 
Rear    Admi-i- 
chi<f,  bureau 
U.  S.  Navy,  w 
"The     Navy's 
I?  ram."' 

Richard  J.  (;n 
ing  and  con»t; 
partment.  Aner 
Labor, 

Th«  •na^  H.  M 
|.-«ion»'r,  public  ». 
I      Kernoth  M  u 
commissioner,   , 
tion.    His  subje 
mary    of    the 
grams." 

E.   M.    Hastings, 
Richm«>nd.    FrrdericM 
tomac  Railroad,  and  i 
ident,    American    ."^.i-i.  t 
Engineers. 

W.    A.    Danner,    executive 
president,     Associated     EquipV 
Distributors. 

John  C.  Hayes,  Hayes  A  Hayes, 
Attorneys,  Washington,  D.  C,  who 
will  speak  on  "Tax  Consideration.-* 
for  Contractors". 

Edward    P.    Palmer,   Senior  and 
Palmer,    Inc.,    New    York,    N.    Y., 
past    president    of    the    Associated 
General  Contractors  of  America. 
# 


Concrete  Masonry 
Production  Is  At 
All-Time  Record 

_  WASHINGTON  —The  produc- 
tion of  concrete  building  block  and 
brick  in  the  4-month  period  of 
July-October  1946  was  at  an  ex- 
ceptionally high  level,  according 
to  preliminary  figures  just  releas- 
ed by  the  Bureau  of  the  Census. 
Although  quarterly  estimates,  bas- 
ed partly  on  deliveries  of  concrete 
block-making  machinery,  had  in- 
dicated that  production  was  ex- 
panding, these  are  the  first  data 
available  m  over  a  year  from  re- 
P<*"s  oi  the  pioducers  themselves, 
lotal  output  of  light-and  heavy- 
weight aggregate  block  reported 
K      *in.P^"°<*  July  through  Octo- 

ftTn  ^v^^ft  '^'^^  P^,  ™«"  8  in-  * 
o  in.  X  16  in.  block  equivalent.  Oc- 
tober production  of  91  million 
standard  block  was  only  slightly 
less  than  the  monthly  average  for 
the  quarter,  July  through  Septem- 

Ha!f  New  Plants  - 

Approximately  3,500  plants  were 
engaged  m  producing  concrete 
masonry.  About  half  of  the  plants 
were  new  plants  that  began  pro- 
duction duiing  1946.  The  increase 
m  plants  reached  its  peak  in  the 
V^'}a  ,^"2rte''  of  1946.  By  October 
.  aA  ^^'  ^'*^  ^  decrease  of  over 
..00  plants  manufacturing  heavy 
weight  block,  almo.st  160  fewer 
plants  producing  light  -  weight 
clock,  and  over  80  less  plants  mak- 
mg  concrete  brick. 

Output  of  heavy-weight  block 
during  the  third  quarter  of  1946 
was  reported  as  169  million  8  in. 
i'  uJ""  *  }^  *"•  ^uivalent,  and  of 
light-we.ght  block,  119  million. 
This  wah  almost  four  times  as 
many  block  as  reported  produced 
two  years  before  in  the  third 
quarter  of  1944.  Although  there 
IB  no  exact -basis  for  comparison 
lli.r.  ^'^^'^  r^^«<m;tion.  the  379 
w,iUM^,^am^mmi^^£.  ^rtnir  JuW 
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"STRICTLY  FIREPROOF"-Thi8  novel  garage  is  built  of  clay 
flue  lining.  Erected  before  the  war  when  such  products  were  plentiful, 
It  contains  enough  of  this  now  precious  kniilding  material  to  line  the 
chimneys  of  dozens  of  homes.  Since  clay  flue  lining  is  one  of  the 
best  guarantees  of  protection  against  house  fires,  one  thing  the  owner 
of  this  unusual  garage  need  not  fear  is  that  hig  building  will  bum 
downl  • 


For  Better  Building 

THE  QUANTITY  SURVEY  SYSTEM 

By  ALBERT  LE  ROY 
Contractors  are  the  only  biFsfnesa  men  who  sell  their  commodity 
before  its  production.  Doe  to  the  unusual  and  heavy  construction  riska 
they  must  assume,  they  are  industry's  greatCHt  gamblers.  Perhaps  that 
is  why  the  rate  of  failures  and  bankruptcies  is  higher  in  the  building  in- 
dustry than  in  any  other. 

Most  contractors'  failnrei  are  due  to  errors  in  estimating.   Ob- 
viously the  less  competent  fail  most  frequently.  Their  low  bidding  de- 
presses the   building   market,   and"^ 
makes    a    fair    profit    difficult    for 
the  more   efficient   bidders. 

Each  failure  does  not  mean  one 
less  incompetent  bidder  because 
there  are  always  two  or  more  to 
replace  the  one  who  failed.  The 
obvious  remedy  lies  in  better  bid- 
ding and  consequent  raising  of  the 
construction   profits. 

The  quantity  survey  system  of 
bidding    puts    bidding    on    a    fair 

PRICK  and  QUALITY  basis  of ,  ^„„„„^,^.,  ^^  ^^^k  insiaiiea  are 
competition  as  it  is  in  all  other  jointly  reviewed  on  the  iSb  by  thS 
mduHtries  In  the  present  system  (contractor  and  the  quantity ^u!- 
bidder'^i«'nn  R.S?'"*'.^*'*':^  onelveyor,  and  the  quantities  then  m- 
bidder  bids  on  800  units  and  an- 1  rived  atiare  those  the  owner  n«v!i 

OUAI  ?rY  Cn^'^'V.^^''^ V"^  ^^'•-  Th*.' ultimate  price  m'a/'L 
^^  L  1  ^1"  "*'**""«;•  Therelmore  or  less  than  the  original  con- 
;Vi    be    no    real    competition.    It's /tract  or  purchase  price. 

♦L*!!^"™    '"5* •"'"'*?'■  ?u  ''•*"' I     ^^""'    the    American    owner    {• 
&^t    k:!^ /'"""*'*'*'''• /f„*^,*  ^"- Educated  to  buy  his  buildine  on  a 

.H^*l^.,.'rr""'"Ji,'''**'^    *?l""^*    *>•«'«    as    does    the    English 

ort    quantitus,  the  present  lowner,  it  is  necessary  to  guaran- 

andicaps  efficiency.  |te».    the    quantity    suiVey    m    that 

y'Y^l^^.'^^^Q^^^-lfecte.i,  changes  expected,  it  er- 
.•  sole  basis  of  compe-lrors  should  occur  in  the  quantity 
bidder   who  offers   and  (survey  »*u«'iwtjr 

.tw     deliver     the     best  I     It    Would    be    more    practical    to 
of   construction  at  the  Guarantee  quantity  .surveys  and  in- 
CE    gets    the    buslnese  Lure  their  accuracy   than   it  is  *to 
bMlders  are  bidding  onlinsure  a  bi'ilding  against   fire  he- 
timber  of  units.  That  is  |c«use  errors  in  quantifi-.s  are  moro 


guarantee  is  necessary.  The  Eng- 
lish owner  pays  for  his  building  in 
accordance  with  the  actual  num- 
ber of  construction  units  installed, 
not  the  number  listed  in  the  'bill 
of  quantities'  the  quantity  survey- 
or furnishes.  This  'bill  of  quan- 
tities' is  merely  prepared  and  fur- 
nished by  the  quantity  surveyor 
for  the  purpose  of  fair  bidding.  As 
the  construction  progresses  the 
luantitles    of    work    installed    are 


of 
fumi- 


ATKINSON  IS  ELECTED 
NEW  AGC  PRESIDENT 

George  H.  Atkinson  was  elected 
president  of  the  Northern  Califor- 
nia chapter  of  Associated  General 
Contractors  at  a  board  of  directors 
meeting  la.<it  weekend,  Winfield  H. 
Arata,  executive  secretary,  an- 
nownced  today. 

The  new  president  is  a  member 
of  the  Guy  F,  Atkinson  firm  of 
San  Francisco.  Al  Biasotti  of  Louis 
Biasotti  and  Son,  Stockton,  was 
chosen  vice-president. 

H.  Earl  Parker  was  elected  treas- 
urer. He  hoads  the  H.  E.  Parker 
firm   of  Marysville. 

CONVECTOR*PREMIUM 
PAYMENTS  SCRAPPBD 


WASHINGTON.— Premium  pay- 
ments to  the  convector  industry 
have  been  discontinued,  effective 
January  31,  the  housing  expediter's 
office  announced.  Members  of  the 
industry  did  not  oppose  the  ter- 
mination, but  did  urge  government 
officials  to  continue  to  help  them 
obtain  steel  through  the  second 
quarter  of  1047. 


SanU  Ana  Junior  College  at  San' 
ta  Ana  i««  to  obtain  surplus  struc- 
tures to  be  converted  into  ware- 
house facilities. 

Ha.\'ward  Union  High  School  Dis- 
trict of  Alameda  County  is  to  ob- 
tain  surplus   Btructi.res   to   be    re 
erected  at  HaN-Anard  and  converted 
into  cafeteria  facilities. 

BUILD  HUGE^OVERHEAD 
TRAVELING  CRANE  HERE 

The  world's  largest  overhead 
traveling  crane,  capable  of  lifting 
battleship  gun  turrets  and  other 
huge  sections  weighing  as  much 
as  a  million  pounds,  is  being  erect- 
ed by  the  American  Bridge  Com- 
pany in  the  San  Francisco  Naval 
.Shipyard  at  Hunfers's  Point. 

Completion  of  the  giant  lift  will 
make  Uncle  Sam  fastest  on  thf- 
draw  among  the  nations  in  the  re- 
placing of  battleship  guns. 

WELDERS  MEET  JAN.  27TH 

Seventy-five  members  of  Amer- 
ican Welding  Society  are  expected 
to  attend  a  dinner  meeting  at  the 
Engineers'  Club,  next  Monday  at 
6;30  p.  m. 

Russell  Rhoades.  Bechtel  Cor- 
poration, will  speak  on  "Radio- 
graphy As  a  Control  for  Welded 
Joints  in  Pipelines."  The  speaker 
has  the  authority  of  nearly  twenty 
years  in  huilding  of  refineries,  un- 
flred  pressure  vessels,  and  pipe- 
lines. 


■t  tion. 

r  :  '      survey   system  as- 
su  .      stui  bidder  his  unit 
♦*ery  unit  of  construction 
rs,    and   the   owner   buys 
including  changes,  at 
■est  consistent  unit  price  for 
unit   of  construction    he  re- 
'8.   Both   seller  and   buyer  get 
.uare  deal.  The  seller  is  assured 
the  profit  his  bid  warrants  and 
the  buyer  is  assured  the  kind  and 
quality  of  building  he  can  expect 
for  the  price  paid. 

Under  the  present  system  of  un- 
known  quantities  and   unit  prices, 
lack  of  this  vital  information  cre- 
ates suspicion  in  the  mind  of  the 
owner,   especially    as    to   the   true 
cost  of  changes  he  may  desire  in 
the   original    contract.    The    owner 
invariably    thinks    the    contractor 
is  taking  advantage  of  his  ignor- 
ance   of  quantities    and    costs    in- 
volved in  the  chang<»s  and  believes 
the    contractor    is    trying    to    rob 
him.    When    the   exact   number   of 
units  involved  are  flemished  by  an 
impartial    quantity  surveyor,  both 
owner   and    contractor   can    arrive 
at  a  fair  cost  of  desired  changes. 
When,    under    the    present    sys- 
tem, the  successful  bidder  gets  a 
contract   on   'short'  quantities,    he 
usually  .seeks  to  avoid  personal  loss 
which    can    be    done    only    at    the 
owner's    expense.    Everyone    lo.^es. 
The   contractor    makes   less    profit 
if,  in  fart,  he  does  not  suffer  a  loss. 
The  architect  spends  a  lot  of  val- 
uable time  watching  the  job.  And 
the  owner  is  certain  to  get  an  in- 
ferior  building. 

The  proposed  guaranteed  quan- 
tity survey  will  make  the  many 
benefits  of  the  quantity  survey 
readily  available  to  owners,  archi- 
tects, engineers,  and  contractors. 
The  guarantee  will  protect  the 
owner,  the  architect,  and  the  con- 
tractor. 

In  England  and  other  countries 
where  the  nuantity  survev  system 
of  competitive  bidding  has  long 
been    the    common    practice,     no 


easily  prevented  through  careful 
checking  than  fires  or  accidents 
which  can  occur  through  the  negli- 
gence or  carelessness  of  a  large 
group  of  persons.  Errors  in  quanti- 
ties are  bound  to  occur  but  the 
employment  ot  highly  trained 
quantity  surveyors  and  careful 
checking  will  reduce  their  number 
to  a  minimum  and  practically  elim- 
inate the  larger  ones  entirely. 

The  quantity  survey  system  of 
bidding  will  provide  three  major 
benefits:  (a)  Reduce  unnecessary 
estimating  costs,  (b)  Provide  fair 
<-ompotition  of  PRICE  and  QUALI- 
TY only,  and  (c)  remove  hazard- 
ous gambling  on  quantities. 

The  quantities  will   be  taken  off 
accurately    and    in    strict    accord- 
ance with  approved  uniform  rulea 
of  take-off.  To  do  otherwise  would 
defeat    its    purpose    and    value:    a 
guaranteed  accurate   list  of  quan- 
tities   for    the    benefit    of   owners, 
architects,  engineers,   and  bidders. 
The  lists  will  be  made  in  such  de- 
tail as  will  provide  valuable  quan- 
tity information  during  the  entire 
construction    of    the    building    for 
which   it  was  prepared, — especial- 
ly   in    ordering    materials,   and    in 
checking,  handling,  and  use  of  ma- 
terials on  the  job.  This  should  re- 
duce  construction    costs    consider- 
ably   by    more    efficient    use    and 
handling  of  m.iteria!s  and  in  sav- 
ing of  time  wasted  while  waiting 
for  materials  that  may  otherwise 
be  ordered  too  late. 

The  cost  of  the  quantity  surrey 
and  guaranty  premium  will  be 
rightfully  included  as  part  of  the 
overhead  on  the  job  as  are  acci- 
dent insurance,  and  bond  prem- 
iums, and  paid  for  by  the  owner  as 
he  does  other  legitimate  building 
costs. 

In  all  trade  and  industry  groups 
except  commercial  service,  fail- 
ures in  September  this  year  oat- 
numbered  those  occurriiig  in  the 
same  month  last  year,  lliere  waa 

(Continuad  on   Pag*  14) 
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Past  production  recort's  are  be- 
ing enualled  or  exceeded  in  sub- 
stantiaMy  all  lines  of  building  ma- 
terials. Tyler  S.  Ronrers,  president 
of  the  Producers'  Coutieil,  national 
orgranization  of  buildinp  product 
manufacturers,    stated    today. 

"Unless  production  is  hindered 
by  shortages  of  raw  materials  or 
by  strikes,  new  high  records  will 
be  achieved  in  the  output  of  all 
building  materials  and  equipment 
dunng  1947,"   Rogers   said. 

"Many  manufacturers  will   ne«^d 
additional  plant  facilities  and  rec 
ord  quantities  of  raw  materials  to 
keep  pace  with  the  high  demands 
of  the  future. 

Decontrol  Helps 

"Increases  in  prices  of  buildin<? 
products  since  the  removal  of  price 
ceilings  have  been  surprisingly 
moderate,  averaging  only  about  15 
percent,  and  are  well  below  the 
former  black  market  prices  which 
ranged  as  high  as  100  per  cent  over 
official  price  ceilings.  Most  increas- 
es in  materials  prices  have  been  the 
result  of  upward  adjustments  in 
prices  of  standard  lines,  produc- 
tion of  which  was  held  down  by  in- 
adequate ceilings  which  did  not 
recognize  higher  raw  material  and 
wage  costs. 

In  many  ca-^es,  these  price  rises 
temporary,     having     been 


AGC  Opens  National 
Session  m  Chics^o; 
High  Officials  Attend 


are 

brought  about  by  intenupted  sup- 
plies dt  raw  materials  and  com- 
ponent parts,  uncertainty  as  to 
wage  levels,  low  productivity  of 
plant  workers,  and  inexperience  of 
new  workers. 

"As  these  abnormal  conditions 
disappear,  competition  between 
manufacturers  of  alternate  materi- 
als and  between  manufacturers  of 
similar  products  will  force  prices 
down.  The  rise  in  buildinsr  materi- 
al prices  still  is  less  than  the 
average  rise  in  commodity  prices. 

"The  winter  «:lack  in  on-site  con- 
struction is  giving  materials  deal- 
ers their  first  chance  to  huUd  up 
inventories,  and  unless  strikes  or 
raw-materials  shortages  interfere 
with  production  or  distribution, 
dealers  should  be  able  to  meet  an 
enormous  Spring  demand  for  ma- 
terials in  the  normal  prewar  man- 
ner. 

"Relief  from  impractical  and 
poorly  administered  governmental 
controls,  which  created  black-mar- 
ket pric»'s  and  contributed  to  low 
productivity  on  the  part  of  labor, 
••vill  permi*  h.wpr  building  costs 
in  1917  if  materials  production 
proc'H'ds  withtait  undue  interrup- 
tion. 

Economy  of   Abundance 

"The  construction  industry  plans 
to  huild  a  million  or  more  new 
dwelling  units  during  the  year 
H'47,  at  costs  which  are  expected 
to  avf'rage  15  to  20  per  cent  be- 
low 1946  peaks.  This  volume  of 
new  houses  at  more  normal  value 
levels  will  undoubtedly  deflate 
abnormallv  high  prices  for  exist- 
ing houses." 

*f 

IDEA  SAVES  LUMBER 


Henry  Higuerrf.  a  87-year-o!d 
rigger  at  tht  San  Francisco  Naval 
Shipyard,  recently  was  awanled  a 
$200  Beneficial  Work  Suggestion 
prize  for  devising  a  system  foi 
halving  and  setting  up' the  huge 
wooden  keel  blocks  under  vessels 
«Jry-docked  at  the  Hunter's  Point 
shipyard. 

A  home-owner  himself,  Higue- 
ret's  novel  idea  to  aid  home  build- 
ers has  resulted  in  a  big  decrease 
in  the  lumber  necessary  for  keel 
blocks.  The  haif-sized  blocks  can 
be  set  in  drydocks  with  a  saving 
at  the  shipyard  of  29  man  •  days 
work  each  month,  and  22,000  board 
feet  of  timber  per  year  —  enough 
lumber  to  build  two  single-family 
homes. 

■  if 


C  H  I  CA  G  O.  ^  Looking  ahead 
to  an  anticipated  record-breaking 
volume  of  construction  activity  in 
1947,  approximately  800  members 
will  attend  the  28th  annual  con- 
vention of  the  Associated  General 
Contractors  oi  America,  to  be  held 
in  Chicago  from  January  27-30. 

San  Francisco  AGC  members 
who  are  attending  the  Chicago 
convention  are  William  Hague,  ex- 
ecutive secretary  of  the  C  e  n  t  r  a  1 
chapter;  Winfield  H.  Arata,  execu- 
tive secretary  of  the  Northern  Cal- 
ifornia chapter;  Harold  W.  Smith, 
incoming  president  of  the  Central 
chapter;  and  Fred  J.  Early,  Jr., 
newly  -  elected  director  of  the  re- 
gion comprising  Arizona,  Nevada, 
and  California. 

Key  government  oflficials,  indus- 
try and  labor  loaders  have  been 
scheduled  to  address  the  conven- 
tion meetings.  They  have  been  se- 
lected to  present  the  members  with 
as  wide  a  coverage  as  possible  of 
the  many  diver.se  problems  and 
prospects  now  confronting  all 
phases  of  construction,  including 
building,  highways,  public  works, 
industrial  and  commercial  construc- 
tion. 

The  speakers  are :  Frank  R.  Cree- 
don,  national  housing  expediter, 
Ralph  Bradford,  general  manager, 
Chamber  of  Commerce  of  the  Unit- 
ed States  of  America;  Ben  Moreell, 
president,  Turner  Construction  Co., 
New  York,  N.  Y.,  formerly  chief, 
bureau  of  yards  and  docks,  U.  S. 
Navy,  who  will  speak  on  "The 
Postwar  Obligations  of  the  Con- 
struction Industry,*' 

John  L.  Haynes,  chief,  construc- 
tion division,  office  of  domestic 
commerce,  U.  S.  department  of 
commerce,  will  sjieak  on  "The  Con- 
."truction  Materials  Outlook  for 
1947."  Lt.  General  Raymc 
Wheeler,  chief  of  engineers 
Army,  will  discuss  "Building  a 
Greater  America." 
Other  speakers  are: 
Rear     Admiral    J.    J.    Manning, 

chief,   bureau   of  yards  and  docks 
U.  S.  Navy,  whose  subject  will  be 

"The     Navy's     Construction      Pro- 

R-ram."' 

Richard  J.  Gray,  piPoident,  build- 
ing and  construction  trades  de- 
partment, American  F?deration  of 
Labor. 

Tbi  mas  H.  MacLonaid,  commis- 
.sinn<.",-,  public  roads  administration. 
Kenneth  M  a  r  k  w  e  I  I  ,  assistant 
commissioner,  bureau  of  reclama- 
tion. His  subject  will  be  "A  Sum- 
mary of  the  Reclamation  Pro- 
grams." 

E.  M.  Hastings,  chief  engineer, 
Richmond.  Fredericksburg  &  Po- 
tomac Railroad,  and  incoming  pres- 
ident, American  Society  of  Civil 
Engineers. 

W.  A.  Danner,  executive  vice- 
president.  Associated  Equipment 
Distributors. 

John  C.  Hayes,  Hayes  &  Hayes, 
Attorneys,  Washington,  D.  C,  who 
will  speak  on  "Tax  Consideration.'^ 
for  C<>ntractors". 

Edward    P.    Palmer,    Senior   and 
Palmer,    Inc.,    New    York,    N.    Y., 
past    president    of    the    Associated 
General  Contractors  of  America 
# 


Concrete  Masonry 
Production  Is  At 
AII-Time  Record 

WASHINGTON  —The  produc- 
tion of  concrete  buildinar  block  and 
brick  in  the  4-month  period  of 
July-October  1946  was  at  an  ex- 
ceptionally high  level,  according 
to  preliminary  figures  just  releas- 
Ai^u^  the  Bureau  of  the  Census. 
Although  quarterly  estimates,  bas- 
ed partly  on  deliveries  of  concrete 
block-making  machinery,  had  in- 
dicated that  production  was  ex- 
panding, these  are  the  first  data 
available  m  over  a  year  from  re- 
ports of  the  pioducers  themselves. 

lotal  output  of  light-and  heavy- 
weight  aggregate  block  reported 
u  "^  ,o®.P®"****  July  through  Octo- 
ber 1946  was  379  ffllion  8  in.  x 
»  in.  X  16  in.  block  equivalent.  Oc- 
tober production  of  91  million 
standard  block  was  only  slightly 
Jess  than  the  monthly  average  for 
the  quarter,  July  through  Soptem- 

HaJf  New  Planta 

Approximately  3,500  plants  were 
engaged  in  producing  concrete 
masonry.  About  half  of  the  plants 
were  new  plants  that  began  pro- 
duction during  1946.  The  increase 
in  plants  reached  its  peak  in  the 
iqV?  ,^"arter  of  1946.  By  October 
^^i^  ^P^^^  ^'^^  »  decrease  of  over 
^.Oi>  plants  manufacturing  heavy 
weight  block,  almost  150  fewer 
plants  producing  light  -  weight 
block,  and  over  80  less  plants  mak- 
ing concrete  brick. 

Output  of  heavy-weight  block 
dunng  the  third  quarter  of  1946 
was  reported  as  169  million  8  in 

r  u*'"-  ^  vf*  ^^\  e<iuivalent,  and  of 
light- weight  block,  119  million. 
Lhis  was  almost  four  times  as 
many  block  as  reported  produced 
two  years  before  in  the  third 
quarter  of  1944.  Although  there 
'8  no  exact   basis  for   comparison 


STRICTLY  PIREPROOF--.Thi.  norel  gar«s«  U  boilt  of  day 
flue  lining.  Erected  before  the  war  when  sach  prodveta  were  plonUfuC 
It  contains  enough  of  this  now  predoua  building  material  to  line  the 
chimneys  of  dozens  of  homes.  Since  clay  flue  lining  ia  one  of  the 
best  guarantees  of  protection  against  house  Area,  one  thing  the  owner 
of  this  unusual  garage  need  not  fear  is  that  hia  building  will  bam 
down  I  % 


For  Better  Bnildfaig 

THE  QUANTITY  SURVEY  SYSTEM 

By  ALBERT  LE  ROY 
Contractors  are  the  only  business  men  who  sell  their  oommodlty 
before  its  production.  Due  to  the  unusual  and  heavy  constmction  riaka 
they  must  assume,  they  are  industry's  greatest  gamblers.  Perhapa  that 
is  why  the  rate  of  failures  and  bankruptcies  is  higher  in  the  building  in- 
dustry than  in  any  other. 

Most  contractors'  failures  are  due  to  errors  in  estimating.  Ob- 
viously the  less  competent  fail  most  frequently.  Their  low  bidding  de- 
presses the  building  market,  and"^ 
makes  a  fair  profit  difficult  for 
the  more   efficient   bidders. 

Each  failure  does  not  mean  one 
less  incompetent  bidder  because 
there  are  always  two  or  more  to 
replace  the  one  who  failed.  The 
obvious  remedy  lies  in  better  bid- 
ding and  consequent  raising  of  tjie 
construction  profits. 

The  quantity  survey  system  of 
bidding    puts    bidding    on    a    fair 


guarantee  is  necessary.  The  Eng- 
lish owner  pays  for  his  building  in 
accordance  with  the  actual  num- 
ber of  construction  units  installed, 
not  the  number  list<'d  In  the  'bill 
of  quantities'  the  quantity  survey- 
or furnishes.  This  'bill  of  quan- 
titifMi'  is  merely  prepared  and  fur- 
nished by  the  quantitv  surveyor 
for  the  purpose  of  fair  bidding.  As 
the    construction    progresses    the 


million  block  produced  during  July 
through  October  1946  was  almost 
*"'.„'**'K*  *•  the  production  of  407 
million  units  of  concrete  block  and 
vile   (except  roofing  tile)   reported 


industries    In  the  preiint^.^tem   ront^ic^^r^^and   ^  ^^ntttf  aSJ 


bidder  bids  on  800  units  and  an- 1  rived  at  are  those  the  owner  pays 

Outlook    for  ;iiP   (except  roofing  tile)   reported   ottYt  ^-Pv '^^  units.  PRICE  and  I  for.    The    ultimate   price    may   be 

Raymond    A^jfcr^the  whole   year  of   1939.   and   ?„n'^£5^J    "^HLV"    ""^H"??'    There  I  more  or  less  than  the  original  con- 

rineers,  U.  jfl^obably  was   above  any  previous     *"  ,        "°    ^.    competition.    It's  I  tract  or  purchase  price. 

"Building    a    comparable    period.  *^  s'mplv  a  gambling  matter  of  who  I     Until    the    American     owner    is 


v^ruwm  napifl  l^mnil^t   K!5^^"*"''*'^*'/f,.*^,®  in- /educated  to  buy  his  building  on  a 

Although  production  of  concrete   eJi'i^"L^f^^''   is   most    likely   to/unit    basis    as    does    the    fnglish 

brick  IS  much  less  important  thanT^T   short'  quantities,  the  present /owner,  it  is  necessary  to  guian- 

of  concrete    block,    the   growth    in    ''y«^"»'?"'^'^«P«effi<^'«"<^y-  /tee   the    quantity    survey    S^^Kt 

r .    ...  .1     Under  the  quantity  survey  sys-fthe  contract  nrice  vriU  nnt  h-  «? 

tern  of  bidding.  PRICE  and  QUa'l-    fectJd    *S2,£s%x^^tid     ^  ifl 

t\^,V  Ve'li& 'wT  c^eSTd   iu^ef  °"''  ^^"^  ^"  '""^  ^"*"*"' 
nnTITTv*^  deliver    the    best/     It   Would    be   more   practical   to 

^    ■  ,  - -  W...V.  H"«ii.ci  ui  liftt.  ,  W'-'AA^ii  I    or  construction  at  the  I  guarantee  atiantitv  Murvdva  «mi  i»i-  * 

October  1946  prwluction  of  18  mil:   lowest    PRICE    gets    the    business  jfuA  their  aJ^S^yt^ni^ 
lion  standard  brick  ws.8  K'T,  k^i  '..    because  all  biddpm  ««.  h.HH.no.  ««  lr"JT„   _   u..«VJi^y_*?*"   'i  '■/"* 


output  of  concrete  brick  was  rela- 
tively more  rapid.  The  total  of  57 
million  <5tandard  brick  produced  in 
the  third  quarter  of  1946,  by  325 
plants  was  over  five  times  the 
""tput  in  the  third  quarter  of  1944 


lion  standard  brick  was  5%  below 
the  monthly  average  for  the  thin' 
quarter   of   1946. 


SIZE  OF  FAMIUES  IN 
CALIFORNIA  DECREASES 

SACRAMENTO.  —  .State  recon- 
struction and  reemployment  com- 
mission ha<;  r<-tiin,-itr(l  California's 
present  population  to  hr  0.. 350.000, 
an  increase  of  nearly  two  and  a  mil- 
lion since  1940. 

The  commission  said  that  the 
number  of  families  in  the  state  had 
increased  more  rapidly  during  this 
six-vear  period  than  at  anv  decade 
since   1900. 

The  average  size  of  families  in 
California  has  constantly  decreased. 
State  statistics  reveal  that  there 
were  215,000  births  and  9.';,000 
deaths. 


ATKINSON  IS  ELECTED 
NEW  AGC  PRESIDENT 

George  H.  Atkinson  was  elected 
president  of  the  Northern  Califor- 
nia chapter  of  Associated  General 
Contractors  at  a  board  of  directors 
meeting  last  weekend,  Winfield  H. 
Arata,  executive  secretary,  an- 
nounced today. 

The  new  president  is  a  member 
of  the  Guy  F.  Atkinson  firm  of 
San  Francisco.  Al  Biasotti  of  Louis 
Biapotti  and  Son,  Stockton,  was 
chosen  vice-president. 

H.  Earl  Parker  was  elect^^d  treas- 
urer. He  heads  the  H.  E.  Park(  r 
firm   of  Marysville. 

CONVECTOR  PREMIUM 
PAYMENTS  SCRAPPED 

WASHINGTON.— Premium  pay- 
ments to  the  convector  industry 
have  been  discontinued,  effective 
January  31,  the  housing  expediter's 
office  announced.  Members  of  the 
industry  did  not  oppose  the  ter- 
mination, but  did  urge  government 
officials  to  continue  to  help  them 
obtain  steel  through  the  second 
quarter  of   1047. 


ALLOCATE  STRUCTURES 
TO  CALIFORNL\  SCHOOLS 

.  WASHINGTON.— Stockton  Jun- 
ior College  at  fitockton  is  to  ob- 
tain surplus  .<;tructures  for  admin- 
istration, veterans'  guidance  cen- 
ter, commercial  and  general  class- 
rooms, and  shop  facilities,  the  F^- 
r^  ^Vorks  Agency  announced  here. 
San  Benito  County  Junior  Col- 
lege District  obtained  approval  of 
an  application  for  surplus  furni- 
ture and  equipment. 

Santa  Ana  .Junior  College  at  San* 
ta  Ana  is  to  obtain  surplus  struc- 
ture.s  to  bo  converted  into  ware- 
hou.se  facilities. 

Ha\^ard  Union  High  School  Dis- 
trict of  Alameda  County  is  to  ob- 
tain surplus  structures  to  be  re- 
erected  at  Havward  and  converted 
into  cafelf^ria  facilities. 


because  all  bidders  are  bidding  on /insure  a  building  against  fire  he- 
the  same  number  of  units.  That  is /cause  errors  in  quantities  are  moro 
fajr  competition.  /easily   prevented    through    cweful 

=,.I  ♦K^^"^'*^  "^"ru-^.fy"^"'  ^^r^®^^'*'"^  than  fires  or  accfdenU 
:"[::  ^i'r:"'.!!!'.'  .^i'l^llJJ- ":"L^  hh'>»  <*"  oc<^ur  through  the  neg"" 


price  for  every  unit  of  construction 
he  delivers,  and  the  owner  buys 
his  building,  including  changes,  at 
the  lowest  consistent  unit  price  for 
every  unit  of  construction  he  re- 
ceives. Both  seller  and  buyer  get 
a  square  deal.  The  seller  is  assured 
of  the  profit  his  bid  warrants  and 
the  buyer  is  assured  the  kind  and 
quality  of  building  he  can  expect 
for  the  price  paid. 

Under  the  present  system  of  un- 
known  quantities  and  unit  prices. 


gence  or  carelessness  of  a  large 
group  of  persons.  Errors  in  quanti- 
ties are  bound  to  occur  but  the 
employment     ot     highly     trained 

auantity  surveyors  and  careful 
iieclcing  will  reduce  their  number 
to  a  minimum  and  practically  elim- 
inate the  larger  ones  entirely. 

The  quantity  survey  system  of 
bidding  will  provide  three  major 
benefits:  (a)  Reduce  unnecessary 
estimating  costs,  (b)  Provide  fair 
competition  of  PRICE  and  QUA  LI- 


BUILD  HUGE  OVERHEAD 
TRAVELING  CRANE  HERE 

The  world's  largest  overhead 
traveling  crane,  capable  of  lifting 
battleship  gun  turrets  and  other 
huge  sections  weighing  as  much 
as  a  million  pounds,  is  being  erect- 
ed by  the  American  Bridge  Com- 
pany in  the  San  Francisco  Naval 
Shipyard  at  Hunters's  Point. 

Completion  of  the  giant  lift  will 
make  Uncle  Sam  fastest  on  th*- 
draw  among  the  nations  in  the  re- 
placing of  battleship  guns. 

WELDERS  MEET  JAN.  27TH 

Seventy-five  members  of  Amer- 
ican Welding  Society  are  expected 
to  attend  a  dinner  meeting  at  the 
Engineers'  Club,  next  Monday  at 
6;30  p.  m. 

Russell  Rhoades,  Bechtel  Cor- 
poration, will  speak  on  "Radio- 
graphy As  a  Control  for  Welded 
Joints  in  Pipelines."  The  speaker 
has  the  authority  of  nearly  twenty 
years  in  huilding  of  refineries,  un- 
flred  pressure  vessels,  and  pipe- 
lines. 


lack  of  this  vital  information  d^-    ^^''S'^^nd   (c)   remove  Wr J 
ates  suspicion  in  the  mind  of  the  LVg  gamblfng  on  a^sXfe. 
owner,,  especially   as    to   the   true   '"f-hf  quan"tfties"  ^i"rbi"ta'icen  off 


cost  of  changes  he  may  desire  in 
the  original  contract.  The  owner 
invariably  thinks  the  contractor 
is  taking  advantage  of  his  ignor- 
ance of  quantities  and  costs  in- 
volved in  the  changes  and  believes 
thp  contractor  is  trying  to  rob 
him.  When  the  exact  number  of 
units  invohed  are  furnished  by  an 
impartial  quantity  surveyor,  both 
owner  and  contractor  can  arrive 
at  a  fair  cost  of  desired  changes. 

When,  under  the  present  sys- 
tem, the  successful  bidder  gets  a 
contract  on  'short'  quantities,  he 
usually  seeks  to  avoid  personal  los6 
which  can  be  done  only  at  the 
owner's  expense.  Everyone  loses. 
The  contractor  makes  less  profit 
if,  in  fact,  he  does  not  suffer  a  loss. 
The  architect  spends  a  lot  of  val- 
uable time  watching  the  job.  And 
the  owner  is  certain  to  get  an  in- 
ferior  building. 

The  proposed  guaranteed  quan- 
tity survey  will  make  the  many 
benefits  of  the  quantity  survey 
readily  available  to  owners,  archi- 
tects, engineers,  and  contractors. 
The  guarantee  will  protect  the 
owner,  the  architect,  and  the  con- 
tractor. 

In  England  and  other  countries 
where  the  quantity  survev  ^jrstem 
of  competitive  bidding  has  long 
been    the     common     practice,    no 


accurately    and    in    strict    accord- 
ance with  approved  uniform  nilea 
of  take-off.  To  do  otherwise  would 
defeat    its    purpose    and   value:    a 
guaranteed  accurate   list  of  quan- 
tities for  the   benefit  of  owners, 
architects,  engineers,  and  bidders. 
The  lists  will  be  made  in  such  de- 
tail as  will  provide  valuable  quan- 
tity information  during  the  entire 
construction    of    the    building    for 
which  it  was  prepared, — especial- 
ly in   ordering   materials,   and   in 
checking,  handling,  and  use  of  ma- 
terials on  the  job.  This  should  re- 
duce  construction    costs    consider- 
ably   by    more    efflcient    use    and 
handling  of  materials  and  in  sav- 
ing of  time  wasted  while  waiting 
for  materials  that  may  otherwise 
be  ordered  too  late. 

The  cost  of  the  quantity  snnrey 
and  guaranty  premium  will  be 
rightfully  included  as  part  of  the 
overhead  on  the  job  as  are  acci- 
dent insurance,  and  bond  prem- 
iums, and  paid  for  by  the  owner  aa 
he  does  other  legitimate  buildihg 
costs. 

In  all  trade  and  industry  groups 
except  commercial  serrlce,  fail- 
ures in  September  this  year  out- 
numbered those  occurring  in  the 
same  month  laat  year,  lliere  waa 

(Continued  en  Page  li)     ' 
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1/M/4T  M 

l*lan«  In  ProarvM— FWA    Funds 

Allattad 
tfww  PaollitiM 
AJjrURAS,  Calif.,  Modoc  Co. 
Qwaar— City  of  Altura«.  J.  Paul  Mc- 
Kaonay,   M.   D.,   Mayor,   City  Hall. 
Alturaa.  Calif. 
ConaulllVig  Knglneer — Fred  W.  Clay- 
ton,   Bylnj^on    Bldg.,    Reno,    Nev. 
Ineludaa  Unit   No.   1   of   new   sewer 
•yatan,  |26,M0;  Unit  No.  2,  919.400. 
FWA  funds  have  been  allotted  to 
aaaiat   In   the    preparation    of    plans, 
recording  to  an  anouncement   made 
by  Wright  Ll  Felt,  division  engineer 
lb   ohaige   of   the   Bureau    of   Com- 
munity    Facilities     of     the     Federal 
Worka  Agancy,  680  Sansome  St,  San 
Tnnelaeo,  Calif. 


FWA  advance  planning  funds  have 
been  allotted  to  aaaist  in  the  prepar- 
ation of  plans,  according  to  an  an- 
nouncement made  by  Wright  L.  Felt, 
division  engineer  in  charge  of  the 
Bureau  of  Community  Facilities  ol 
the  Federal  Works  Agency,  630  San- 
some St.,  San  Francisco,  Calif. 
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l/H/ir 

Plana   In    Prograa— FWA    Funris 

Allattad  In  Amount  of  $1350 
•anlta^y  ^>ii»r   Syatam    Additions 

Cost  $«9,S50 

XINO  CITY,  Calif.,  Monterey  Co. 
Ownar— City  of  King  City,  James  D. 

Zjmn,  Acting  Mayor,  H.  F.  Cozzens, 

City   Bngr.,  City  Hal],  King  City, 

Oallf 
Cooaultlng    Engineers    —    Monterey 

County  Surveyers  Inc.,  227  Salinas 

St,  Sallnaa  Calif. 

irnTA  advance  funds  have  been  al- 
lottad  to  assist  In  the  preparation  of 
plans,  according  to  an  announcement 
made  by  Wright 'L.  Felt,  division  en- 
flnaar  in  charge  of  the  Bureau  of 
Community  V^cilltles  of  the  Federal 
Worka  Agency.  030  Sansome  ^.,  San 
Frandaeo.  Calif. 


STREETS  AND 
HIGHWAYS 


1/28/47 

Owner  faking   Bid»~Oue  Feb.  4, 
10  A.  M. 

Brading,  Bridges,  Etc. 

STATE  OF  WASHINGTON., 

Owner— State  of  Washington  Depart- 
ment of  Highways,  Clarence  B. 
Shain,  director  of  highways,  Olym- 
pia.  Wash. 

Plans  by  engineering  department  of 
owner. 
Projects  include: 

(1)  Constructing  a  reinforced  con- 
crete pile  and  flat  slab  bridge  82  ft. 
long  over  Schmidt  Cre6k  on  the  Aus- 
tin Pass  branch  of  Primary  State 
Highway  No.  1  in  Whatcom  County, 
a  state  project,  involving  lump  sum 
clearing  and  grubbing,  about  430  cu. 
yds.  unclassified  excavation,  570  cu. 
yds.  selected  roadway  borrow,  608 
sq.  yds.  cement  concrete  pavement, 
11,100  lbs.  pavement  reinforcing,  120 
cu.  yds.  class  A  concrete,  22,000  Iba. 
steel  reinforcing  bars,  900  lin.  ft. 
precast  concrete  piling,  1.5  M  b.m. 
untreated  timber  and  lumber  and 
other  items. 

(2)  Clearing,  grubbing,  grading, 
paving  with  type  I-l  asphaltic  con- 
crete and  con.structing  reinforced 
concrete  flat  slab  bridge  on  4.109 
miles  of  P.  S.  H.  No.  5,  Muck  Creek 
Hill  to  Junction  S.  S.  H.  No.  5-J,  in 
Pierce  County,  F.AP.  No.  F-159  (10). 
involving  about  27  acres  clearing.  15 
acres  grubbing,  60,590  cu.  yds.  un- 
classified excavation,  2010  cu.  yds. 
channel  excavation,  30,370  cu.  yds. 
selected  roadway  borrow,  5020  cu. 
yds.  crushed  stone  surfacing,  13,361 
tons  asphaltic  concrete,  179  cu.  yds. 
concrete,  125  lin.  ft.  reinforced  con- 
crete bridge  railing,  42,000  lbs.  steel 
reinforcing  bars,  1182  lin.  ft.  culvert 
pipe  and  other  items. 

(3)  Manufacturing  and  stockpiling 
ballast,  crushed  stone  surfacing  and 
mineral  aggregates  on  P.  S.  H.  No.  13, 
Grays  Harbor  County  line  to  Smith 
Creek  in  Grays  Harbor  and  Pacific 
Counties,  a  state  project,  involving 
about  42,300  cu.  yds.  ballast  in  stock- 


piles. 23,850  cu.  yds.  crushed  stone 
surfacing  in  stockpiles  and  18,260  cu. 
yds.  crushed  mineral  aggregates  in 
stockpiles. 

(4)  Clearing,  grubbing,  grading, 
constructing  bituminous  surface 
treatment,  plant  mix  type,  and  con- 
structing reinforced  concrete  pile  and 
flat  slab  bridge  on  0.36  mile  of  S.  S. 
H.  No.  1-B,  Weiser  LAke  bridge  and 
approaches,  Whatcom  County,  F.A.S. 
No.  S-258  (4),  involving  lump  sum 
clearing  and  grubbing,  96,930  cu.  yds. 
unclassified  excavation,  7100  cu.  yds. 
excavation  unsuitable  material,  2730 
cu.  yds.  selected  roadway  borrow,  640 
cu.  yds.  screened  gravel  surfacing, 
670  tons  bituminous  mixture,  3180  lin. 
ft.  beam  guard  rail,  77  lin.  ft.  culvert 
pipe,  132  cu.  yds.  concrete,  120  lin.  ft. 
reinforced  concrete  bridge  railing, 
27.000  lbs.  steel  reinforcing  bars,  1400 
lin.  ft.  precast  concrete  piling  and 
other  items.  * 

(5)  Surfacing  with  selected  road- 
way borrow,  crushed  stone  surfacing 
and  constructing  light  bituminous 
surface  treatment  on  13.0  miles  of 
S.  S.  H.  No.  4-B,  Wilbur  South.  In 
Lincoln  County,  F.A.S.  274  (3),  In- 
volving about  33,670  cu.  yds.  selected 
roadway  borrow,  12,100  cu.  yds.  of 
crushed  stone  surfacing,  5300  cu.  yds. 
crushed  cover  stone,  345  tons  bitu- 
minous cement  MC-2  and  other  items. 

(6)  Clearing,  grubbing,  grading, 
.surfacing  and  constructing  light  bitu- 
minous surface  treatment  on  0.v47 
mile  of  S.  S.  H.  No.  10-D,  Chelan 
River  North  in  Chelan  County,  F.A.P. 
No.  F-45  (2),  involving  lump  sum 
clearing  and  grubbing,  about  64,860 
cu.  yds.  common  excavation,  26,420 
cu.  yds.  solid  rock  excavation,  3260 
cu.  yds.  ballast,  1225  cu.  yds.  crushed 
stone  surfacing,  27  tons  bituminous 
cement  MC-2,  105  cu.  yds.  dry  rubble 
masonry,  1070  cu.  yds.  structure  ex- 
cavation. 290  cu.  yds.  concrete,  24.000 
lbs.  steel  reinforcing  bars  and  other 
items. 

(7)  Constructing  steel  girder  bridge 
wit  h  reinforced  concrete  deck,  128  ft. 
long,  over  Rocky  Creek  and  grading 
approaches  to  the  bridge  on  S.  S.  H. 
No.  J7-A  in  Skagit  County,  a  state 
project,  involving  lump  sum  clearing 
and  grubbing,  3510  cu.  yds.  uncalssi- 
fied  excavation,  940  cu.  yds.  selected 
roadway  borrow,  60  cu.  yds.  special 
riprap,  248  cu.  yds.  concrete,  22,000 
lbs.  steel   reinforcing  bars,  15,500  lbs. 


structural  steel,  6200  lbs.  cast  steel, 
lump  sum  erecting  structural  steal 
and  other  Items. 

(8)  Constructing  a  reinforced  con- 
crete overcrossing  over  the  Union 
Pacific  Railroad  and  approaches 
thereto  on  Palouse  Falls  State  Park 
Rd.  in  Franklin  County,  a  state  proj- 
ect, involving  about  350  cu.  yds.  com- 
mon excavation,  390  cu.  yds.  solid 
rock  excavation,  250  cu.  yds.  screened 
gravel  surfacing,  692  lin.  ft.  beam 
guard  rail,  420  cu.  yds.  structure  ex- 
cavation, 178  cu.  yds.  concrete,  187 
lin.  ft.  reinforced  concrete  bridge 
railing  and  35,000  lbs.  steel  reinforc- 
ing bars  and  other  items. 

(9)  Grading  and  surfacing  on  3.433 
miles  of  the  Bayview-Edison  Road, 
Skagit  County  Road  Project,  F.  A.  S. 
No.  S-113  (1),  Involving  about  2980 
cu.  yds.  common  excavation,  26,040 
cu.  yds.  selected  roadway  borrow,  19,- 
400  cu.  yds.  crushed  stone  surfacing, 
11  cu.  yds.  concrete,  607  lin.  ft.  culvert 
pipe  and  other  items. 

Specifications  obtainable  from  the 
above  office  upon  payment  of  $2. 


l/a«/4T  40 

Ownar  Taking  Bld»— Dua  Fab.  4, 

•  A.  M. 
Oradlna,  Bridgaa 
BTATB  OF  OREGON 
Owaai^-Orcgon  State  Highway  Com- 
mission. Public  Service  Bldg.,  Port- 
land, Ore. 
Flans  by  engineering  department  of 
ownar. 

Projacta  Include: 
Claekamaa  County — 4.81  miles  grad- 
ing. B.t6  miles  surfacing  and  oiling, 
and    construction    of   161 -ft.    rein- 
forced concrete  viaduct  with  stock- 
pllln  gon   Eagle   Creek-Sandy   sec- 
tion   of   Woodbum- Sandy    Second- 
ary Highway. 
Clatsop  County— .14  mile  grading,  .48 
mils  paring  and  constructing  traf- 
fic   control    structures    on    Astoria 
aaetlon  of  Columbia  River  and  Ore- 
goo  Coast  highways. 
Clataop  County— .99  mile  grading  and 
bituminous  macadam  surfacing  and 
•tockplllng   on  Circle    Bridge-Sum- 
mit  section    of    the   Oregon    Coast 
Highway. 
Jackaoo  County— 1.2  mile  grading  and 
paring  on   Ashland   section    of   the 
Paelfia  Highway  and  curbing,  walls. 
drtraways  and  walks. 
Multnomah  County— .69  mile  grading 
and   paving,  five  major  reinforced 
ooacretb  structures  on   Front   Ave. 
aaetlon    of    the    Pacific    Highway 
Weat 
Multnomah  County — ^Widen  west  end 
of    Rose    Island    bridge   on    Front 
Arc  project  in  Portland. 
Speoiflcatlons  obtainable  from   the 
Oregon   Highway   Commission,    State 
Office  Bldg..  Salem,  Ore.,  upon  pay- 
ment of  13,  refimdable. 


BID  OPENING  SCHEDULE 

'       ENGINEERING  PROJECTS 


-Due  Jan.  31, 


40 


Noted  In  Issue  of 
1  9 


Bid  Opening  Date  Project 

1-24—  1:36  P.M.— Transmission   Line  Stevens  County,  Wash. 
1-24— 10.00  A.M.— Bridge   (Widen) 
1-25—  7 :30  P.M.— Sewage  Plant  Perrls 

1-27—19.00A.M.— Street,  Sewer  and  Water  Lines     Boulder  Canyon 

Project,  Arizona-Nevada 
1-27— 10.00  A.M.— Instrument  Landing  System  and  Ught  LAne 

San  Francisco 
1-27—  3:00P.M.— Irrigation  Svs.   (Alter)  L*a  Angeles 

1-27—  8:00  P.M.— Sanitary  Sewers       Montehello 

1-27-  8:00P.M.— Water  Mains   (Install)     Alderwood  Manor,  Wa.sh. 
1-28— 10:00  A.M.— Discharge    Pipelines    Yakima  Project,  Wash. 

1.28—  2 :00  P.M.— Fish  Hatchery  Project  No.  1     Near  Cassel 
1-28—  2 :0e  P.M.— Bridge  and    Surfacing    Beaver  County,  Utah 
1-28—  2:00  P.M.— Grading  Cache  County.  Utah 
1-28—  2:00  P.M.— Surfacing  Millard  County,  Utah 
1.2g_  7:30P.M— Lighli!»K    Svstem     Martinez 

1-29—  2:30  P.M.— Street  Improvements    San  Francisco 
l-2»—  2:80  P.M.— Wharf  and  Shed     Wilmington 

1.29—  2:30 P.M.— Wharf  I>os  Angeles 


1-  7 


1/15/47 

Owner  Taking   Bid 
5    P.    M. 

Street    Improvement 

SACRAMENTO,  Calif.,  Sacramento 
Co.,  53rd  St.  from  V  St.  to  2nd 
Ave. 

Owner  —  City  of  .Sacramento,  H.  G. 
Denton,  City  Clerk,  City  Hall,  Sac- 
ramento,   Calif. 

City  Engineer  —  Fred  Kiaus,  City 
Hall,  Sacramento,  Calif. 

Includes  concrete  curbs  and  gutters, 
cast  iron  gutter  drains,  and  con- 
necting same  to  se\¥er  system  with 
vitrified  ironstone  pipe  sewer; 
constructing  concrete  manholt 
complete  with  cast  iron  curb  and 
cover;  grading  and  constructmg 
an  asphaitlc  concrete  pavement 
5Vj  inches  in  thickne.'ss,  removing 
and  replacing  present  asphaltic 
concrete  pavement  for  sewer;  con- 
structing vitrified  ironstone  pipe 
sewer. 
Unit   quantities   are: 

(1)1  gutter  drain  to  remove  to  corpn 
yard 

(2)  2  trees  to  remove,  lump  sum 

(3)  557  cu.   yds.  excav.   and  grading 

(4)  1  cu.  yd.  fill  grading 

(5)  1  cone,  manhole  to  const. 

(6)  165   lin.  ft.  8  in.  V  I  sewer  pipe 
to     const. 

(7)  3    gutter    drains   cut    No.    11    to 
place 

(8)  30  lin.  ft.   6  in.  V  I  sewer  pipe 
to  const 

(9)  1455  lin.  ft.  curb  and  gutter  No. 
6  to  const. 

(10)  5500  sq.  ft.  5*/t,  in.  asph.  cone, 
pavement  to  place 

(11)  20  sq.  ft.  514  in.  asphalt  cone, 
pavement  to  remove  and  re- 
place. 

Specifications    obtainable   from   the 


surfacing. 
Contractor — Stebbins  Constr.  Co.  Tul- 
sa.  Okla. 
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1/22/47 

Contract  Awarded 

Street    Improvement;    Spec.  4^1* 

Coet  »72,790.43 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
Rolling  Hills,  Juniper  Hills  and 
Charles  Subdivisions  (La  Jolla  St.. 
38th  Ave.,  39th  Ave..  Leona  St., 
Lola  St.,  Rolling  Hills  Ave.,  Haci- 
enda St.,  40th  Ave.,  Murray  Court). 

Owner — City  of  San  Mateo,  Wm.  J. 
OFarrell,  city  clerk.  City  Hall,  San 
Mateo,  Calif. 

Engineer— W.  D.  Soule,  318  B  St., 
San    Mateo,   Calif. 

Includes  grading,  paving  ,curbs,  gut- 
ters, sidewalks,  storm  drain,  sani- 
tary sewers,  manholes  complete 
with  covers,  catchbasins,  header- 
boards,  street  signs  and  electrolier 
syi^tem. 

Contractor — L.  C.  Smith,  First  and 
Railroad  Aves.,  San   Mateo,  Calif. 


40 


,_  g  I  above   office. 


1-  7 
1-23 
1-10 
1-22 
1-  9 
1-15 
1-15 
1-22 
1-22 
1-lb 
1-13 
12-19 
12-23 


1/10/47  *0 

Contract  Awarded — Highway  Recon- 
struction; Spec.  1510 

Cost,   $137,173.20 

ALTUS  PROJECT,  Oklahoma  Okla- 
homa State  Highway  No.  9,  Alt  us 
Reservoir,  approx.  3  miles  east  of 
Granite  and  23  miles  north  Altus. 

Owner— U.  S.  Bureau  of  Reclamation, 
Altus.  Okla 

Plans  by  Engrg    Dept    of  Owner. 

Includes    earthwork,    structures,    and 


1/24/47 

Owner  Taking   Bids — Due   Feb.  9, 

2  P.   M.   (Unit  Quantities) 
Surfacing.    Etc. 
NEVADA    COUNTY,    Calif.,    Nevada 

City-Downieville,    Tahoe    National 

Forest. 
Owner — Public  Roads  Administration. 

C.  C.  Morris,  division  engineer,  720 

Phelan  Bldg.,  Slan  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
About  2.596  miles.  Project  Calif.  FH- 

25-C. 

Work  involves : 

(1)  extra    and    misc.    force   account 
work 

(2)  .30  acres  clearing  and   grubbing 

(3)  276,000  cu.   yds.  unclassified  ex- 
cavation 

(4)  2200  cu.  yds.  unclassified  excav. 
for  structures 

(5>  790,000    sta     yds.    overhaul 

(6)  obliteration    of   old   roadways 

(7)  5,500  M.    gals,    watering  of    em- 
bankment 

(8)  650    M.    gals,    watering   of    base 
course 

(9)  lump  sum,  provide  and  maintain 
water  olant  or  plants 

(10)  17,500  cu.  yds.  selectel  borrow 
base  course 

(11)  85  tons  medium-curing  cutback 
asphalt.  Grade  MC-1  for  prime 
coat 

(12)  20  tons  rapid-curing  cutback  as- 
phalt. Grade  RC-2  for  seal  coat 

(13)  2.596  miles  (Class  C-1  pave- 
ment)   roadmix    surfacing   laid 

(14)  540  tons  medium  curing  cutback 
asphalt.  Grade  MC-3  for  Class 
C-1 

(15)  debris    deflectors 

(16)  410    cu.    yds.    concrete.   Class    A 

(17)  43.500  lbs.  reinf.  steel 

(18)  230  Iln.  ft.  12  in.  corrugated  gal- 
vanized sheet  meta.1  culvert 
pipe   (asphalt  dipped) 

(19)  464  '.in.  ft.  18  in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe 

(20)  2296   Iln.    ft.   24   in.    do 

(21)  58    lin.    ft.    30   in.    do 

(22)  174   lin.    ft.   36  In.   do 

(23)  56  lin.  ft.  60  in.  10- gauge  cor- 
rugated galvanized  sheet  metal 
sheet    metal   culvert    pipe 

(24)  114  lin.  ft.  60  in.  8-gauge  do 

(25)  1  each  30  in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe 
elboW 


l/M/47  40 

Centraet  Awarded 

Highway  Cenetruotlon  Cost  160,816.73 
ORM8BT    COUNTY,    Nev.    Between 

Kinga  Canyon  Creek  and  Curry  St. 

in  Carson  City. 
Owner— State  of  Nevada,  Department 

of     Highways,     Heroes'     Memorial 

Bldg.,  Carson  City,  Nev. 
Atate  Highway  Engineer— Robert   A. 

Allen,  Carson  City,  Nev. 
About  a.OOl  miles   (120  working  days 

for  completion). 
Centraeter— Nevada  Construction  Co.. 

Ine^   OM   St.    Lawrence    St.,    Reno, 

Nav. 


l-2»— 10  KK)  A.M.— Earthwork,  Pipelines,  Etc.     Yakima  Project,  Waih.  12-80 

1-29—  2:00P.M— Undercrossing  San  Rafael 

1-29—  2:30  P.M.— Street   Improvements     San  Francisco 

1-30   -10 :00  A.M.- Timber    Bridge    and  Weir     Central  Valley  ProJ. 

1-30—  1 :30  P.M.— Clear   Right-of-Way     Lewis  County.  Wash. 

1-30-10 :00A.M.— Transmission    Lines     Colorado-Big  Thompson 

Project.  Colorado 
1   "1—  2:00  P.M.— Levee     Repair  Yakima,  Wash. 

1-31—  5:00  P.M.— Street   Improvement     Sacramento 
1-31^11 :00  A.M.— Grading  Phoen:x-Rock  Soring.s  Hiway.  Ariz. 

1-31—  2 :00 P.M.— Overpass    &    App.  Flag»>taff-Win9low  Hiway,  Ariz.   1-23 
2-  1— 11:00  A.M.— Culvert   and  Earth  Fill     Humboldt   County  1-22 

2-   1  —  11:00  A.M.— Bridge    Extension  Humboldt  County  1-22 

2-  3— 10:00  A.M.— Huts,    Sidewalks,    Water  and  Sewer  Systems 

Missouri  Basin  ProJ.  Mont.  1-  8 

2:00PM —Bridge   Superstructure  Emery  and  Grand  Cos.,  Utah  1-22 
2:00P.M.-Surfacing  Emery  and  Grand  Cos.,  Utah         1-22 

3:00  P.M.- Utility    InstallatloB**alo  Alto 


12-31 
1-14 
1-16 
1-15 

1-22 
1-16 
1-22 
1-23 


CONTRACTORS 


.  .  Saye  Money  and  Time 

BY  USING 

QUANTITY    SURVEYS 

us  JiSSI  STREET        •         SUtfer  8361  SAN  FRANCISCO 

Preparedby     LoROY      SERVICE 


2-  3 
2-  3 
2-  3 


Slate  of  Oregon 

Oakland 

Near  Clovis 

San  Diego 

Monterey 

Monterey 

Monterey 
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riaao  t»  Fregreee    FWA   Funds 
Allettid  In  Amount  of  $1350 

•Ireel  Improvements  Cost  140,060 

MIHQ  CITT.  Calif.,  Monterey  Co. 

Owners-City  of  King  City,  James  D. 
Liynn.  Acting  Mayor;  H.  F.  Coz- 
aene.  City  Engineer,  City  Hail, 
Xlnff  City,  Calif. 

Gonaulting  Engineers  —  Monterey 
County  Surreyors  Inc.,  227  Salinas 
St.,    ekllnaa   CaUf. 

Xaeludea  grading  and  paving. 


2-3—  2:00  P.M —Grading.    Viaduct 

2-  4—  1:00  P.M. — Sewer  Lines 

2-  4—  2 :00  P.M.— Reservoir 

2-   4— 10:00  A.M.— Sewer  Mains 

2-4—  8  00  P.M.— Sanitary     Sewer 

2-  4—  — Street  Paving 

2-  4 —  —Sanitary  Sewer 

2-  4—  2:00  P.M.— Street  Improvement    Oakland 

2-5—8  P.M.— Install  Radial  Gates,  Extend  Spillway  Walls.  Etc. 

Napa  and  Solano  Counties 

2-  6—  2:00  P.M.     SurfacmE,    Etc         Nevada  Co. 

2-10— 10:00  A.M.— Huts,    Sidewalks,    Water  and  Sewer  Systems 

Missouri  Basin  ProJ.,  Mont 

2-11—  7:30  P.M.— Water  Filtration  Plant     Martinez 

2-11—  2  :00  P.M.  -Well  Drilling.  Pump  Installation     San  Francisco 

2-11—  7:30  P.M.— Water  Filtration  Plant     Martinez 

2-13— 10:00  A.M.— Transmission    LlneHungry  Horse  Project,  Mont. 

2-13— 2:00  P.M.   -Overhead  Crossing  Santa  Barbara 

2-13—  2:0©  P.M -Overcrossing    (Substructures)     San  Mateo  County 

2-13—  2:00P.M.— Bridge  (Substructure)     Redding 

2-13— 10:00  A.M.— Test  Piling  Central  Valley  Project 

2-19—  2:00  P.M.— Bridge  Butte  County 

2-19—  2 :00  P.M.— Bridges  Yolo  County 

2-10-    2:00  P.M.— Bridge  Kern   County 

2-19-  2:00  P.M.— Bridge  Glenn  County 

2-10—  2:00  P.M.- Bridge  Sacramento 

2-20—  2 :00  P.M. -Traffic   Signal   System.-^     Redondo  Beach  and 

Hermosa  Beach 
2-20—  2:00  P.M.— Grading  and  Surfacing     Los  Angeles  County 


1-21 
1-23 
1-23 
1'  3 
1-17 
1-16 
1-13 
1-13 
1-22 


JOIST  HANGERS 

FOR  IMMEDIATE  DELIVERY 
PATTERSON  &  ELVIN  IRON  WORKS 

280— 1st h   STREET.  SAN   FRANCISCO 


MAiket   S647 


UNIFORM 


DEPENDABLE 


There  is  ne 

substitute 

for  goeci*** 


SMOOT-HOLMAM 


IMAriiet    8474 


Biiih 


REINFORCING  STEEL 
AND  WIRE  MESH 

FABRICATED     AND     INSTALLED 


GUNN   CARLE  &  CO. 

70    Potrero    Ave.  UNdcrhill    5480  San    Francisco 


UNdcrhiil    5480 


IPII 


III' 


MRODUCtO    BY 


PACIFIC  PRODUCTS 


PIASTER 
CRAFT 

(ONSnUCIION. 


PACIFIC  PORTLAND  CEWENT  COMPANY 


SAN    fRANCISCO 
lOS    ANGIIIS 


COASTWIDE  SERVICE 


POBTIANO 
Sf ATTlf 


,.■»■"': 


i 


FRIDAY.  JANUARY  24.  1947 


DAILY    PACIFIC    BUILBER 


''m*i 


(26)  408  Un.  ft.  removing,  cleaning, 
and  stockpiling  or  relaying  sal- 
vaged culvert  pipe 

(27)  9  each  drop  Inlets,  18  in.  size 

(28)  2  each  drop  inlets,  24  in.  size 

(29)  11   each   steel   inlet   covers 

(SO)  4  each  embankment  spillway 
inlet  assemblies  (type  A,  as- 
phalt dipped; 

OSl)  420  sq.  yds.  grouted  rubble  gut- 
ter 

(82)  42    each    right    of    way    monu-  < 
ments,  type  A 

(83)  4  each  concrete  maintenance 
marker  posts 

(84)  85  each  timber  culvert  markers 

(35)  remove  and   reset  fence 

(36)  86  each  timber  guide  posts. 
(87)  570    lin.    ft.    beam    type    metal 

plate  guardrail. 
Plane  and  specifications  obtainable 
from  723  Phelan  Bldg.,  San  Fran- 
cisco, Calif.,  upon  deposit  of  $10  and 
may  be  examined  at  515  Forum  Bldg., 
Sacramento,  and  at  the  offices  of  the 
Associated  General  Contractors,  216 
Pine  St.,  San  Francisco;  707  Archi- 
tects' Bldg.,  LjOS  Angeles,  and  Hote*^ 
Oolden,   Reno,  Nev. 


Pacific  Bridge  Co.,  333  Kearny  St.. 
San  Francisco. 

Raymond  Concrete  Pile  Co.,  816  W. 
5th  St.,  Los  Angeles. 

United  Concrete  Pipe  Corp.,  Box  1, 
Station  H,  L.os  Angeles. 

Clyde  W.  Wood.  Inc.,  6900  Tujunga 
Ave.,  P.  O.  Box  620.  North  Holly- 
wood. 

Case-Connelly  Co.,  Pier  A,  Long 
Beach. 


Supplies,  Equipment 
Sub-Contract 
Information 

(Continued  from   First  Section) 
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1/24/47 

Contract   Awarded 

Site  ImprovemenU       Cost  $230,920.65 

LONG   BEACH,    Calif.,    Los    Angeles 

Co.   Between   Bellflower  and  Clark 

Blvds.    and    Conant   and    Wardlow 

Raads. 
Owner — Lakewood    Development    Co.. 

4124   No.    Marble    St.,   Long    Beach. 

Calif : 
Ehigineers— Adams  &  Ellis,  207  West 

Valley   Blvd..   El    Monte,   Calif. 
Contractor — Heia    Constr.     Co..    2303 

E.  Artesla.   Long    Beach.  Calif. 


41~GAS,  WATER  AND  OIL 
PIPE  LINES 

j/23/47  41 

Plans  in  Progress — Owner  Expects 
To   Ask   Bids  Soon 

Water  Pipe  Line  (Install) 

SHASTA  CO.,  Calif..  From  Shasta 
Dam  to  Toyon. 

Owner  —  Shasta  Dam  Area  Utility 
Distuct.  J.  C.  Tibbltts.  Chairman  of 
board  of  directors,  Stanley  Elcock, 
engineer;  Daniel  C.  Carlton,  dis- 
trict engineer,  Carter  Bldg.,  Red- 
ding.   Calif. 

Plans  by  engineering  department  of 
owner. 
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delivery  90  days,  on  item  4  2%  10th 
prox.,  on  items  2  and  3  2%  15th  prox.. 
and  on  items  6  and  8  H  of  1%  10  days, 
submitted  only  bid  January  13  'to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall.  San  Francisco.  Calif., 
under  bid  No.  3796  for  furnishing  and 
delivering  20.000  feet  copper  wire  and 
cable  for  Municipal  Railway. 


>rs— Bid  Call  pi 
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1/14/47 

Insulators — Bid  Call  Canceled 

MISSOURI  BASIN  PROJECTT.  Ne 
braska. — U.  S.  Bureau  of  Reclama- 
tion, Denver.  Colo.,  canceled  the  call 
for  bids  scheduled  to  be  due  January 
16  under  Inv.  67.500-C  for  furnishing 
21,000  suspension  type  high-voltage 
insulators,  f.o.b.  shipping  point  and/ 
or  Gering  or  Sidney,  Neb. 


42 


42— MISC.    SUPPLIES   AND 
MATERIALS 

1/22/47  42 

Sale  of  Bronze  Pipe  Fittings 

SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  bronze  pipe  fittings  and  pipe 
hangers  to  priority  claimants  and 
normal  trade  channels  concurrently, 
with  closing  date  set  for  February  4. 


1/14/47 

Structural  Steel 

Low  and  Only  Bidders 

SHOSHONE  PROJECT.  Wyoming. 
— The  following  submitted  low  bids 
January  8  to  the  U.  S.  Bureau  of 
Reclamation,  Denver.  Colo.,  under 
Spec.  1578  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Cody,  Wyo.,  the  roof 
structural  steel  for  the  Heart  Moun- 
tain power  plant,  Shoshone  Project, 
Wyoming.  The  materials  will  be  In- 
stalled by  the  government: 

Worden-Allen  Co.,  Milwaukee,  Wis., 
$590;  ship  anchor  bolts  45  days  and 
balance  210  days;  9200  lbs.;  f.o.b. 
Milwaukee ;  terms  net.  No  equaliza- 
tion offered. 

American  Bridge  Co.,  Denver,  Colo., 
$853 ;  ship  anchor  bolts  45  days  and 
balance  210  days;  9200  lbs.;  f.o.b. 
Gary.  Ind. ;  terms  net.  No  equaliza- 
tion offered. 

Denver  Steel  &   Iron  Works,   Den- 
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1/22/47 

Sale  of  Rails  and  Accessories 

SAN  FRANCISCO.  Calif.— The  War 
Assets  Administration.  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  rails  and  accessories,  blooms 
and  plates  to  priority  claimants  and 
normal  trade  channels  concurrently, 
with  closing  dates  set  for  February  6 
and  February  10. 


1/23/47 

Bid    Rejected 

Water  Mains:   Spec.  444 

SAN  FRANCISCO.  Calif.,  Edgehill 
Way  and  Kansas  Street. 

Owner  —  City  and  County  of  aSn 
Francisco,  Public  Utilities  Comls- 
sion,  Rm.  287  City  Hall,  San  Fran- 
cisco,  Calif. 

Plans  bv   Engrg.   Dept.   of  Owner. 
Only  bid  of  $4608  submitted  by  the 

San  Francisco  Water  Dept.,  425  Ma- 

«on    St.,    San"  Francisco,    Calif.,    was 

rejected. 

1/28/47  •   41 

Low  and  Only  Bidders 
Water  Supply   Connection 
SAN      FRANCISCO.      Calif.      Golden 
Gate       Park      Sewage      Treatment 

Owner— Park  Commission  of  City  & 
County  of  San  Francisco,  Gerald  J 
Linares,  Secretary.  McLaren  Lodge 
Oolden  Gate  Park.  San  Francisco. 
Calif 

Plans  by  owner. 

Bids  submitted  Jan.   21   as  follows: 
Associated    Engineers    ,3606  El   Ca- 

mino    Real,    Palo    Alto.    Calif.,    lump 

sum.    $25,500;    alt.    a.    $18,000;    alt.    b. 

$7500:  alt.  c.  $19,980;  alt.  d.  $4050. 
Arthur     Walgren.     San     Francisco, 

alt.   b.  $12,475;  d.  $8250. 

Bids   t(-  be   held   under   advisement 

until   Jan    24 

1/28/47  *1 

Contract  Awarded 

Steel  Pipeline  (install  Only) 

Cost  $24,550 

FAIRFAX,  SAN  ANSELMO  and  SAN 
RAFAEL.  Calif..  Martn  County. 

Owner—Marin  Municipal  Water  Dis- 
trict, James  S.  Peters,  chief  engi- 
neer and  general  manager;  B.  J. 
Brusatori.  secretary,  874  4th  St., 
San  Rafael,  Calif. 

Plans  by  engineering  department  of 
owner. 

InsUl  lapproximately  12.200  ft.  16-in. 
steel  water  main.  Pipe,  valves  and 
fittings  are  to  be  furnished  by  the 
owner:  90  days  completion  time. 

Contractor— R.  J.  Brant.  118  New 
Montgomery  St.,  San  Franoisoo, 
Calif. 


1/22/47  42 

Pipe — Owner  Will  Ask  Bids  Soon 

NAPA.  Calif..  Napa  Co.— City  of 
Napa,  Charles  Martin,  city  clerk.  City 
Hall.  Napa.  Calif,  .will  ask  bids  for 
fumiahing  (only)  18-in..  20-ln..  30-in. 
and  36-in.  pipe  for  the  Conn  Valley 
pipeline  upon  completion  of  plans  by 
Consulting  Engineer  A.  Kempkey. 
Balboa  Bldg..  San  Francisco,  Calif. 


ver,  Colo.,  $871 ;  ship  anchor  bolt*  4S 
days;  balance  in  210  days;  8250  lbs.; 
f.o.b.  Denver;  terms  H%  10  days.  No 
equalization  offered. 

Fabri  Steel  Co.,  Oakland,  Calif., 
fo.b.  Oakland,  $976;  weight.  9634  Iba.; 
time,  anchor  bolts  45  days;  balance 
210  days ;  terms  net.  No  equalisation 
offered. 
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1/14/47 

Track  Supplies 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
January  24.  3  P.  M.,  bids  will  be  re- 
ceived by  I*urchaser  of  Supplies  M. 
H.  Gerry,  270  CUy  Hall.  San  Fran- 
cisco, Calif.r-4inder  bid  No.  3810  for 
furnishing  aria  delivering  track  sup- 
plies for  Municipal  Railway. 

Specifications  obtainable  from  the 
above  office. 

1/10/47  42 

Copper  Water  Service  Tuba 
Low  and  Only  Bidders 

OAKLAND.  Calif..  Alameda  Co.— 
The  following  submitted  bid.s  January 
8  to  the  East  Bay  Municipal  Utility 
District.  Room  312,  512  16th  St.,  Oak- 
land. Calif.,  under  Spec.  1798  for  fur- 
ni.shtng  copper  water  service  tube: 

Crane  Co.,  $28,320.35. 

Howard  Supply  Co.,  $28,320.35;  dis- 
count Vi  of  1%. 

Oakland  Plumbing  A  Supply  Co., 
$28,320.35;   discount    %  of  1%. 

Moran  Plumbing  &  Supply  Co.,  $28,- 
320.35:  discount  ^  of  1%. 

Republic  Supply  Co.,  $28,820.35;  dis- 
count  l*".. 

Tay-Holbrook,  Inc.,  $28,320.35;  dis- 
count   ITr. 


1/10/47  42 

Suspension    Clamps — Bids   Wanted 
MISSOURI    BASIN    FTtOJ..    Neb  — 


UnUl  January  17.  2  P.  M..  bld«  wfll 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse,  Denrar. 
Colo.,  under  Inv.  <S7,500-B,  for  fur- 
nishing suspension  clamp*,  vte.,  tote 
shipping  point  and/or  0«rtng  MMI 
Sidney,  Nebraska. 

Specifications  obtalnabla  froaa  tk* 
above  office. 


1/15/47  « 

Dougia*  Fir  Lumbar 
Bid*  Wanted 

CENTRAL  VALLEY  PROJBCT. 
Calif.— Until  Jamiary  30,  2  P.  M..  bid* 
will  be  received  by  the  U.  S.  Bur«Att 
of  Reclamation,  Denver,  Cole  undar 
Inv.  E-33.027-A  for  Dougia*  ftr  lum* 
her,  f.o.b.  shipping  point  and/or  Mlak* 
ler.  Calif.  ^ 

Specification*  obtaln»bl«  frott  »• 
above  office. 


1/17/47  • 

Water  Pip*  and   Fitting* 

Bids   Wanted  _ 

ROSEVILLE.  Calif..  PlAC*r  Ca— 
Until  January  22,  8  P.  M.,  bUtaj^ 
be  received  by  the  City  of  IIo**t1J1^ 
R.  W.  Terry,  city  clerk.  Cltj  VaU, 
Rosevllle.  Calif.,  for  fumUhlttf  water 
pipe  and  fitting*. 

Specification*  obUlnabl*  from  CM 
above  office. 


! 


1/21/47  • 

Asbestos  C*m*nt   Pip* 
Contract    Awarded 

FOR  BRAGG.  Calif.  Uendoelntt 
Co.  Johns-Manville  Sale*  Cor^.  110 
.Vew  Montgomery  St..  San  Frmnct*- 
lo  5,  Calif.,  at  $12,264.80  (prlc**  BUb- 
ject  to  change;  sales  tax  In  addition) 
awarded  contract  by  th*  Cltjr  of 
Fort  Bragg.  Elsie  M.  J.  Thor*trofn. 
city    clerk.    City    Hall.    Fort    Bragg. 


i 
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1/28/47 

Owner  Taking    Bid*— Due  Feb.   13 
From   Selected    List  of  Contractors 

Water  Tunnel  and   Intake 

REDONDO  BEACH,  Calif.,  Los  An- 
geles County.  Redondo  steam  plant 
in  Santa  Monica  Bay,  approximate- 
ly 110  ft.  north  of  Redondo  break- 
water. 

Owner  — Southern  California  Edison 
Co.,  Purchasing  Department,  Mr 
Henry  In  charge,  601  W  .5th  St., 
Los  Angeles,  Calif. 

Construction  Engineer— Stone  &  Web- 
ster Engineering  Co.,  Boston,  Mass. 

Circulating  water  tunnel  and  Intake 
Involving  two  10-ft.  (inside  diam- 
eter) reinforced  concrete  Intake 
discharge  pipelines  spaced  at  least 
25  ft.  apart  and  buried  at  a  mini- 
mum depth  of  4  ft.  below  the  ocean 
bottom,  extending  seaward  a  dis- 
tranc*  of  1360  and  1490  ft.,  respec- 
tively, from  mean  high  tide  line. 
Plans  will  be  figured  by  the  follow- 
ing selected  list  of  contractors : 

American  Pipe  St  Construction  Co., 

4635   Firestone  Blvd..    Los    Angeles. 
Guy  F.  Atkinson  Co.,  22233  S.  Santa 

Fe  Ave.,  P.  O.  Box  259  .Long  Beach. 
Ben    C.    Oerwick.   112    Market    St.. 

San  Francisco. 

Johnson  -  Western    Co..    2100    Wil- 
mington-San   Pedro    Rd.,    Berth    116, 

P   O.  Box  6,  San  Pedro. 

Macco    Corp.    815    N.    Paramount 
Blvd.,  Clearwater. 


1/22/47  42 

Structural   Steel 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.— Until  Feb.  25,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1669  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Redding,  Calif..  niincellaneous 
structural  steel  for  230-kv.  switch- 
yard, Keswick  power  plant.  Central 
Valley  Project,  California.  The  mate- 
rial will  be  Installed  by  the  govern- 
ment. No  charge  for  copies  of  the 
specifications  to  prospective  bidders; 
to  others,  $0.75,  not   returnable. 
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1/22/47 

Sale  of  Valves 

SAN  FRANCISCO,  Calif— War  As- 
sets Administration,  33  Berry  Street, 
San  Francisco,  Calif.,  announces  sale 
of  cast  iron  and  ateel  flanged  valves 
at  fixtd  prices  to  priority  c^lalmant.s 
and  normal  trade  channels  concur- 
rently with  closing  date  set  from 
Jan.  29  to  Feb.  13. 
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1/22/47 

Fuse    Holders,   Switches,    Etc. 

Bids   Wanted 

SAN  FRANCISCD.  Calif.  —  Until 
Jan.  30.  2  P.  M.,  bids  will  be  received 
bv  the  U.  &  Treasury  Dept. ,100  Mc- 
Allister St.,  San  Francisco.  Calif., 
imder  Inv.  No.  &F-3626-47  for  fuse 
holders,  connectors,  fitt'ngs,  switch- 
es fob  Boulder  City,  Nev. 
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1/22/47 

Radio   Tube? — Bidn    Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Jan  30,  2  P.  M..  bids  will  b?  received 
hv  the  U.  S.  Treasury  Dept. .100  Mc- 
Allister .St.,  San  Francisco.  Calif., 
under  Inv.  No.  SF-3629-47  for  rartlo 
iihes  fob  San  Francisco,  and  Amperf-. 
Wash. 


42 


1/22/47 

Couplings.    Torches.    Etc. 

Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Untr 
Jan  31.  2  'P.  M..  bids  will  he  re- 
ceived by  the  U.  S.  Department  of 
Agrir»ilt(!re.  Forest  Service.  447  San- 
some St..  .San  FTanclf>co,  Calif.,  under 
Inv.  68!i  for  carriers,  boards,  coup- 
linjrs  ind  torches  fob  Susanvllie. 
Weavervllle.  Alturas.  Mount  Sha.-^ta. 
/tnd  Willows. 

Speciflrations  obtainable  from  the 
above    office 
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1/22/47 

ReTdv-Mlxeri    Concrete 

3id   R-'ler.ted 

WH»^ATI>ANn  Cnlif.  Vuba  Co.- 
Oritv  hid  of  $ll.fi<)  per  c  v  for  six- 
sack  mix  submitted  ,T»»n  20  hv  Rice 
Bro.s  Mnnsvl'le.  Calif.,  was  re- 
iected  bv  the  Wheatland  T^nion  High 
School  District.  R.  R.  IJchtv.  Rec- 
ret-irv.  Wheatlsnd.  Calif,  for  fur- 
nishine  nnd  deliveHric  sufficient 
amount  of  rearU-mixed  concrete  to 
lay  a  cement  floor  4 -in.  bv  40x100- 
ft  .  ard  "s  cement  sidewalk  4x46-ln. 
by   500  ft. 

1/15/47  *2 

Copper  Wire  and  Cable 
Low  and  Only  Bidder 

SAN  FRANriRCO.  Calif  —V.  8. 
Rubber  Co.,  300  2nd  St  .  San  Fran- 
cisco, Calif,  .at  (1»  no  hid.  (2>  $104  42. 
(S\  $39.66.  (1)  $155.  (8)  no  bid.  (6» 
$40.23.  (7)  no  bid,  (8\  alternate  $71.55, 


WHO  WANTS  A 

POWER-STARVED 

HOME? 


Inadequate  wiring  makes  even  a 
brand-new  home  a  disappolntmenf  to 
its  owners. 

If  one  appliance  must  be  discon- 
nected to  plug  in  others,  if  lights  fre- 
quently dim,  if  appliances  heat  slowly, 
if  fuses  burn  out,  if  electricity  is  wasted 
— the  home  is  definitely  power-starved 
and  the  builder  may  be  blamed  for 
having  failed  to  insist  on  adequate 
wiring. 

The  difference  between  a  poor  wir- 
ing job  and  an  adequate  wiring  installa- 
tion In  a  new  home  is  very  small,  but 
means  so  much  to  future  comfort  and 
satisfaction. 

Prevent  power-starvation  in  the 
homes  you  build  by  specifying  large 
enough  wire  and  plenty  of  outlets  and 
circuits  for  all  present  and  future  needs. 

NORTHERN  CALIFORNIA 
ELECTRICAL  BNREAi 

1355  MARKET  STREET 
SAN  FRANCISCO  3 


^OEQUITE 


III'' 


THE  KtY  TO  ELECTRICAL  LIYINfi 


'  •'..•', ^ 


mm^mmm 


PACE  12 


DAILY     PACIFIC     BUILDER 


FRIDAY.  JANUARY  24.  1947 


QtMt..  for  furatohtng  (1)  2000  ft  10- 
VI.  asboatoc  cement  pipe,  sulUible  for 
4  working  pressure  of  IBO  Ibe.  per 
•quare  Inch,  complete  with  couplings 
and  gaaketo.  and  (2)  MOO  ft.  10-m. 
aabeetos  cement  pipe,  suitable  for  a 
working  pressure  of  100  lbs.  per 
•quare  Inch,  complete  with  ooupUngs 
and  gaskets. 

1/21/47  42 

Reinforoement   Bare 
Bid*  Wanted 

PROVO  RIVBR  PROJE5CT,  Utah. 
—Until  Jan.  30.  2  p.  m.  bids  will  be 
received  by  the  U.  S.  Bureau  ol 
Reclamation,  Denver,  Colo.,  under 
'Inv.  27,M0-B-2  for  furnishing  rein- 
forcement bars  f.o.b.  shipping  point 
and/or    Pleasant    Orove.    Utah. 

Specifications  obtainable  from  the 
above  office. 
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1/21/47 

Reinforcement  Bare 
Bid*   Wanted 

BOISE  PROJECT,  Idaho.  —Until 
Jan.  31,  2  p.  m.  bids  will  be  received 
by  the  U.  SL  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Inv.  No.  21,310- 
A-2  for  reinforcement  bars  f.o.b. 
shipping  point  and/or  Jenness,  Idaho. 

Specifications  obtainable  from  the 
above  office 


1/21/47 

insulator*— Bids  Wanted 

MISSOURI  BASIN  PROJE3CT. 
Nebraska. — Until  Jan.  29,  2  p.  m. 
bids  will  be  received  by  the  U  S. 
Bureau  of  Reclamation,  Denver, 
Colo.,  under  Inv.  No.  67,500-C-l  for 
21,000  suspension-type  high-voltage 
insulators  f.o.b.  shipping  point  and/ 
or  Orlng  and  Sidney,  Nebraska. 

Specifications  obtainable  frt)m  the 
adove    office. 


—The  following  submitted  bids  Jan. 
14  to  the  U.  S.  Bureau  of  Reclama- 
tion, Denver.  Colo.,  iwder  Spec.  1607 
for  fumlahlng  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Sunnyslde,  Wash.,  all  mis- 
cellaneous structural  steel  for  intake 
structures  for  areas  No.  S,  6.  7,  10, 
12  and  17,  Rosa  Division,  Yakima 
Project,  Washington.  All  of  the  ma- 
terials will  be  installed  by  the  gov- 
ernment : 

Schmidt  Steel  Co.,  Portland,  Ore. 
ie20;  ship  grating  25  days  and  bal- 
ance 00  days;  4000  lbs.;  f.o.b.  Port- 
land; terms  Vi%  10  daye  No  equal- 
ization offered. 

Isaacson  Iron  Works,  Seattle, 
Wash.,  9022 ;  ship  grating  25  days  and 
balance  60  days;  3000  lbs.;  f.o.b.  Se- 
attle; terms  net  No  equalisation  of- 

f  GFOd 

Pacific  Car  A  Foundry  Co..  Seattle. 
Wash.,  $663;  ship  grating  25  days  and 
balance  90  days;  2998  lbs.;  f.o.b.  Se- 
attle; terms  net  No  equalization  of- 
fered. 

George  T.  Oerfaardt  Co.,  Inc.,  f.o.b. 
San  Francisco,  Calif.,  $1019 ;  3900  lbs. ; 
terms  %%  20  days. 

Puget  Sound  Bridge  &  Dredging 
Co.,  f.o.b.  Seattle,  Wash.,  fSOO;  3900 
lbs.;  terms  net. 

I  Rockwell  Engineering  Co.,  f.o.b. 
Chicago,  lU..  1945;  4000  lbs.;  terms 
net 

Independent  Iron  Works,  f.o.b.  Oak- 
land; |«65;  4000  lbs.;  terms  net 

Western  Pipe  &  Steel  Co.  of  Cali- 
fornia, f.o.b.  San  Francisco,  Calif., 
1880;  3765  lbs.;  terms  net 

Pacific  Coast  Engineering  Co.,  f.o.b. 
Alameda.  Calif.,  |810;  3700  lbs.;  terms 
net. 


to  County— Until  Jan.  27,  3  P.  M., 
bids  will  be  received  by  the  State 
Division  of  Highways.  R  H.  Stal- 
naker.  Equipment  Engineer,  1805  34th 
St,  Sacramento.  Calif.,  for  the  sale 
of  the  foliowing  obsolete  or  worn  out 
equipment : 

CHC  7527  Truck;  Chevrolet  %- 
ton  express  or  pickup  with  enclosed 
cab,    1940   Mod.   CCBX. 

CHC  6692  Truck :  International  1937 
Mod.  D-30  a%-ton)  chassis,  7.00x20 
tires,  duals  in   rear. 

Inv.  114  Drill:  Welgel  power  driv- 
en. Upright  No.  75  (22-ln.)  four  cone 
.ipped.  No.  4  Morse  taper  drive. 

Inv.  5879  Creeper:  For  auto  or 
truck,  "Boyco"  make. 

Inv.  5250  Gas  Furnace:  Johnson 
No.   502,   Bench  type. 

Inv.  4967  Spray  Tank:  Myers  Spray 
No.   2290. 

Tire  Gauge:  Truo-flate  No.  711. 

Engine  blocks  and  parts,  all  used, 
a«  follows:  1  complete  engine  and 
two  "short"  eng.  assy's,  for  1941  Hud- 
son; five  Ford  "85"  and  one  Ford 
••60...  blocks;  one  Plymouth;  one 
Chevrolet ;  also  8  aluminum  heads  for 
Bulck  "51",  Chrysler  "8"  and  "6", 
Chevrolet    and    Ford    automobiles. 


buses,  complete,  and  on  chaasie  and 
bodies  separately. 

Specifications  obtainable  from  the 
above  address  of  the  high  schooL 

1/22/47  *3 

Sound   Amplifying    Equipment 

Bid    Rejected— Owner   Will    Purchase 

in   Open    Market 

OAKLAND,  Calif.,  Alameda  Co.— 
Only  bid,  of  $1084.90,  submitted  Jan 
7  by  W.  D.  Brill  j::Jo.,  10th  and  Jaclr- 
Bon  Sts.,  Oakland,  Calif.,  was  re- 
jected by  the  City  of  Oakland,  Cha*. 
M.  Don.  City  Clerk,  City  Hall,  Oak- 
land, Calif.,  for  sound  amplifying 
equipment  for  the  Council  Chamber. 


Jan.  31.  2  P.  M.,  bids  wljl  be  receive* 
by  the  Purchaser  of  SuppHes,  M  H. 
Gerry,  270  City  Hall,  San  Francisco. 
Calif.,  under  Sale  No.  407  for  sale  ol 
(1)  1  1938  Packard  Sedan,  7-pa8- 
senger;  (2)  1  1938  Packard  Sedan.  5 
passenger;  (3)  1  1931  Lincoln  Se- 
dan, 7-pas8enger. 


1/22/47  .     ^_^       ,  uv  *^ 

Traffic  Control  Signals  (Furnish) 
Contract  Awarded 

NAPA.  CaUf.,  Napa  Co.— Graybar 
Electric  Co.,  9th  and  Howard  ^ts., 
San  Francisco,  Calif.,  at  J3128,  was 
awarded  contract  by  the  City  of 
Napa,  Charles  Martin,  city  clerk.  City 
Hall.  Napa.  Calif.,  for  furnishing 
traffic  control  signals. 


1/21/47  *• 

Sale   of    Equipment  

SAN  FRANCISCO.  Canf7  — UnflT 
Jan.  31.  2  p.  m.  bids  will  be  received 
by  the  Purchaser  of  Supplies,  M.  H. 
Gerry,  270  City  Hall.  San  Francis- 
co. Calif.,  imder  Sale  No.  400  for 
sale  of  the  following  equipment: 
1— Niles-Bement-Pond     Steel     Wheel 

Turning   Lathe. 
1— Manually  Operated  Bridge  Crane 
capacity    50,000     lbs.,     span     ap- 
proximately 47  feet. 
1— National    Cash    Register,    Payroll 

Machin   Model. 
4 — Rolling   Doors.    2    for   openings   18 
ft.    X    18   ft.    2    for   openings  25   ft 
high. 

1— Old    "Union    Street"     type    street 
car. 
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1/21/47 

Reinforcement    Bars 
Bid*  Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash.— Until  Jan.  29,  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclaniatlon,  Customhouse.  Den- 
ver 2,  Colo.,  under  Inv.  G-38.189-A, 
for  furnishing  Type  B  reinforcement 
bars  for  concrete  f.o.b.  shipping  pomt 
and/or  Odalr,  Wash  ■ 
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1/23/47 
lu/ur  yjueiiT,    waen.'  Linoleum — Bids    Wanted 

Specif tcatlons   obtainable   f rom-*Wr "    SAN    FRANCISCO.    Calif..    —Until 


above  office. 
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1/21/47 

Cable— Bids  Wanted 

CENTRAL     VALLEY     PROJECT, 
^^a"'— Until  Jan.  30,  2  p  m.  bids  will 


be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Customhouse.  Denver 
Colo.,  under  Inv.  E-33.060-A.  for  fur-' 
nlshlng  synthellc-compound-lnsulst- 
ed  and  synthetic-compound-sheath- 
ed control  cable  f.o.b.  shipping  point 
and/or  Redding.  Callf. 

Sprclflratlons   obttfThable  from   the 
above  office. 


1/23/47 

Brick — Low   and   Only    Bidder 

OAKLAND,  Calif..  Alameda  Co.— 
Basalt  Rock  Co.  Inc.,  900  8th  St, 
Napa,  Calif,  at  $30.55  f.o.b.  trucks 
submitted  only  bid  Jan.  21  to  City  of 
Oakland.  Chas.  M  Don,  City  Clerk 
City  Hall.  Oakland.  Calif.,  for  fur- 
nishing common  concrete  brick. 
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Jan.  31,  2  p.  m  bids  will  be  received 
by  the  U.  S.  Treasury  Dept.  100  Mc- 
Allister St.  San  Francisco.  Calif., 
under  Inv.  SF-3e20-47.  for  198  sq. 
yds.  marbellzed  linoleum  chrome 
edging  and  wpreader  f.o.b.  Indianola, 
Nebraska. 
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1/21/47 

Asbestos  Cement  Water  PIds 

Contract     AwardMH 


1/23/47 

Burners.  Valves,  Regulator  and 

Metallic  Hose 
Bids  Wanted  ,,  ^„ 

SAN     FRANCISCO.     Calif.  —  Until 
January  31,  2  P.  M..  bids  will  be  re- 
.celved  by  the  U.   S.  Forest   Service, 
xqU47    Sansome   St,   San  Francisco   11, 
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1/2J/47 

Sale   of    Equipment 

EUREKA,  Calif.,  Humboldt  Co.— 
Until  Jan.  27,  3  P.  M..  bids  will  be 
received  by  the  State  Division  of 
Highways.  W.  H.  Pierce,  Supt.  of 
Equipment.  Shop  1,  1650  Albee  St. 
Box  1012.  Eureka  Calif.,  for  sale  of 
the  following  equipment: 

CHC  36  Boiler  and  Retort:  All 
mounted  on  S.  T.  truck  chassis;  boil- 
er Is  Peerless  horizontal  type.   63-in. 

long.  41 -In.  dla..  with  54— 2-inch 
tubes,  with  Injector,  steam  gauge, 
and  3x2x8-in.  oWrthington  Pump: 
Retort  (bad  order)  made  up  of  about 
150  ft  of  2% -in.  pipe.  «'bow8  ana 
unions;    also   aGrdner-Denver   4i/&x3x 

*'cHc"  9<r'  Shovel :  Michigan,  truck 
type,  with  fuily  inclosed  «*».  ^- 
vard.  1937  Mod  .  T6D  Hercules  Mod. 
JXD    engine,    dual    rear    tires,    elec. 

*'cHc"V7'''Trfc;or:  McCo.Tnlck- 
Dee5ng.  Mod.  1-30.  dual  rear  tires. 
«ide  Dower  takeoff,  tire  pump. 
'' CHC  715  Tractor:  McCorn.ick- 
Deerlnp.  side  power  t'-^i^^o"'  *'^^ 
nurrn  dual  tires  on  rear;  Model  1-30. 
t^og^ther  with  Be-Ge  hyrlraullc  pump 
and   control   Mod.   1000. 

CHC  W)65  Tnick:  Chasste  with  cab. 
intematicnal   IH    ton.   1940   Mod.    D- 

"'kfe^ctrirDrnrand  Stand,  Black 
and'  Dicker.  "54-1".  "Pj^  <l^Uy^HW. 
110  volts.  500  rnm,  with  B  &  O  r^o 
3   Bench   Drill   Stand.  i„,t>ected 

The    cqulpmont    may    be    inspectea 

^youlrand   Retort   at   maintenance 

yard  near  Hopland^^  ^  -,-  ._  the 
^Tractors  CHC's  697  and  715  in  the 
.nalntenance  yard  at  ■WHUts. 
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-tract    Awarded 

SACRAMENTO.  Calif.  Sacramento 
CO.— Johns-ManvlIIe  Sales  Corp..  llB 
New  Montgomery  St.  San  Francisco. 
Calif  at  1443040  awarded  contract 
by  the  City  of  Sacramento.  M.  O 
DentoM.  city  clerk,  City  Hall.  Sacra- 
mento. Calir,  for  furnishing  2400  lln. 
rt.  lo-ln.  asbestos  cement  water  nine 
for  water  department.  ^^ 

1/28/47  '  ^ 

Sale  of  Wire  Rope  Hooks.  Ete 

SAK  FRANCISCO.  Calif. -The  War 
Assets  Administration,  S3  Benry  St 
San  Francisco  7.  Calif..  announceiJ 
sa  e  of  wire  rope  hooks,  clips,  clamps, 
thimbles,  etc..  to  priority  claimants 
and  normal  trade  channels  concur- 
rently, with  closing  date  set  for  Feb- 
ruary 11,  1947. 


Specifications  obtainable  from  the 
above  office. 

1/23/47  ^ 

Sale  of  Scrap  Steel  and   Iron 

SAN  FRANCISCO.  Calif— Until 
February  4.  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Ser\'ice. 
447  Sansome  St..  San  Francisco  11. 
Calif.,  under  bid  No.  001  for  sale  of 
approximately  15  tnos  scrap  steel  and 
iron,  located  at  1611  Sharps  Lane. 
Stockton.  Calif. 
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J/2S/47 

Crusher  Run   Ba„ 

Contract   Awarded 

ALAMEDA.  Calif..  Alameda  Coun- 
ty.—Heafey-Moore  Co..  S44  High  St. 
Oakland.  Calif.,  at  $1.60  per  ton  was 
awarded  contract  Jan.  21  by  the  City 
of  Alameda.  J.  P.  Clark,  city  clerk 
City  Hall.  Alameda.  Calif.,  for  fur- 
nishing lOOO  ton»  of  crusher  run  base 
for  remainder  of  the  fiscal  year  end- 
ing June  30.  1947. 


**i    BctuBuine    Ol..,    o«...   .^-.—"^ — .     _ni„*pr,once  yarn  ai    v»  ■im.''. 

Calif.,  under  bid  No.  687  for  burners.    "^"^^^^^^^    isso  Albee  St..  Eureka. 

valves,   regulator   and   metallic  hose,       Rem.*mac  . 

fob.  Willows  and  Qulncy,  CaUf .  ^ 

" '^*-"    1/22/47 

c.io  nf  Gas  Cutting  Machines 
^  sIn  FR^T?CISCO.  Calif.-TheWar 
Assets  Administration.  33  Berry  St 
San  Francisco.  Calif.,  announces  sale 
of  gas  cutting  machines  a^d  sup- 
plies at  fixed  prices  to  pr«orlty,^>«;*|"- 
ants  and  normal  trade  channels  con- 
currently, with  closing  date  set  for 
February  3  to  February  11. 

1/22/47  ^^  *^ 

Sale  of  Gate  Valves,  Etc. 

SAN  FRANCISCO.  Calif.-TheWar 
A'^sets  Administration,  33  Berry  St. 
San  Francisco  7.  Calif.,  announces 
sale  of  bronze  flange  ^t®  B'o^*«  !."° 
hose  and  gate  valves  to  priority 
claimants  and  normal  t"^«  ^^^*": 
nels  concurrently,  with  closing  dates 
set  for  February  4  and  February  7. 
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43— MACHINERY  AND 
EQUIPMENT 


1/22/47 
Radial  Gates 

Bids  Wanted  „   ... 

BOISE  PROJECT,  Idaho.  — Until 
February  24.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation. Customs  House.  Denver, 
Colo.,  under  Spec.  1658  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Mountain 
Home,  Idaho,  two  25-foot  by  22 -foot 
radial  gates,  with  5-lnch  diameter 
rollers,  pin  bearings,  10-lnch  wall 
plates  with  butt  splices  and  gate 
sills;  two  40.000-lb.  capacity,  motor- 
driven  radial-gate  hoists  for  Installa- 
tion    m    the    spillway     of     Anderson 

Ranch  Dam,  Boise  ^^^'^^\'^^^2k 
The  gates  and  hoists  will  be  Installed 
bv  the  government  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bidders;  to  others,  $1.25,  not 
returnable. 

1/22/47  ^  '*^ 

No   Bids   Received  _     ,^   .. 

PALISADES  PROJECT.  Idaho.  — 
No  bids  were  received  Jan.  17  by  the 
U  S  Bureau  of  Reclamation.  Denver. 
Colo".,  under  Spec.  1609  for  furnish- 
ing and  delivering  f.o.b.  cirs  at  the 
shipping  point  or  f.o.b.  cars  at  Rirte, 
Idaho.  40  electric  ranges  for  the  pre- 
fabricated residences  at  the  Pali- 
sades Government  Camp.  Palisades 
Project  Idaho.  The  equipment  will 
be  installed   by  the  Government. 

1/21/47  ^"^ 

Switchboard 

Low  and  Only  Bidder* 

PARKER   DAM    POWER   PLANT. 
Arizona-    Calif.    —Northern    Electric 
Mfg.  Co..  Gallon,  Ohio,  at  $20,050  f.o.b. 
Gallon.  Ohio.  net.  submitted  the  only 
bid   to   the   Bureau    of    Reclamation, 
Denver.    Colo..    Jan.    15,    under    Spec. 
1602.    for    furnishing    one    automatic 
telephone  switchboard  and  one  cord- 
less    desk     type     manual     telephone 
switchboard,     together     with     power 
and    ringing    equipment    distributing 
frame  and  telephones,  for  use  in  con- 
Junction    with    the    switchboards    at 
Parker     power     plant     Parker     dam 
power      oroject.      Arizona-Calitomia. 
The   apparatus   will    be    installed    oy 
the    Kovetnment.    The    bid    was:    (1) 
$15,272.    (2)    $1903.    (3)    $2875.    (4)    $32. 
total.  T20.950. 


1/21/47  _      _  4S 

Gate  Assembly  ^^""^ 

Low  and   Only   Bidder* 

DENVER,  Colo. — Following  sub- 
mitted bids  Jan.  15  to  the  U.  S. 
Bureau  of  Reclamation.  Walker  R 
Young,  chief  engineer.  Denver.  Colo., 
under  Spec.  1556  for  furnishing  and 
delivering  f.o.b.  cars  at  the  ship- 
ping   point   or   f.o.b.    cars   at   Enders. 


WILSON     WELDING 
SERVICE 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 
325  7th  Street,  Oakland  7 

Portable  Welding   Service 
GLencourt  6828 


\  L  I    M    1    \    E   \ 


PUTTYLESS  GLAZING 


1/21/47  *3 

Sale    of    Sedans 
SAN   FRANCISCO.  Callf.   —   Unti: 


U.S.  Pat.  21/1)19 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  cctimatct,  or  engineering  dc«icne 
covering  a  complete  In'taliation,  includ- 
ing ihcct  metal  reqiiirtmcnta  .  .  . 

CALL..  .  EXBROOK  1185     ' 

Exclusive   Diitributora   (or 
Nftrthem   California 

McKune  Metal  Products  Co. 

266  Tehama  St.,  San  Francisco,  3 


1/23/47 

Billet-Steel    Bare 
No  Bids  Received 

DAVIS  DAM  PROJECT.  Arizona- 
Nevada.— No  blda  were  received  Jan. 
17  by  the  U.  S.  Bureau  of  Reclama- 
tion. Denver.  Colo.,  under  Spec.  1610 
for  fumishin  gand  delivering  f.o.b. 
cars  at  shipping  point  or  f.o.b.  cars 
at  Earp,  Calif.,  intermediate  grade 
billet-steoi  bent  bars;  intermediate 
grade  billet-steel  bent  bars;  hard 
grade  billet-steel  straight  bars;  hard 
grade  billet-steel  straight  bars;  hard 
grade  rail-steel  bent  bars ;  hard  grade 
rail-steel  straight  bars,  for  the  230- 
kv.  switchyard.  Parker  power  plant, 
Davis  Dam  Project,  Arizona-Nevada. 
The  specifications  contain  a  provis- 
ion for  liquidated  damages  for  delay. 

1/23/47  42 

Structural  8teel 

Low  and  Only  Bidders 

YAKIMA    PROJECT,    Washington. 


1/21/47  *-* 

Sale  of  School   Bus 

STRATFORD.  Calif..  Kings  Coun- 
tv.— Until  Jan.  27.  8  P.  M..  bids  wir 
be  received  by  the  Stratford  Union 
Elementarv  School  District.  Fred  B 
Hattesen.  Clerk.  Stratford.  Calif.,  for 
sal*"  of  one  1930  Reo  school  bus.  56- 
pas^^enger.  and  one  1931  Reo  buH 
chassis. 

1/22/47  *3 

Sale   of    Truck* 

FRFSNO.  Calif..  Fresno  County.— 
Until  Jan  27.  3  P.  M..  bids  will  be 
received  by  the  State  Division  of 
Highways,  W.  H.  R'ec»^*J!:  ^upt  of 
Equipment.  Shop  6.  845  West  Olive 
Ave..  Freano.  Calif.,  for  sale  of  the 
following  equipment: 

CHC  6241.  Truck:  White.  1936  Mod. 
712  with  S  c.v.  steel  dump  boay  atid 
hydraulic  hoist;  9.00x20  tires,  duel  In 

"^^CHC  69S2.  Truck:  Chevrolet.  IH- 
ton  chassis  with  cab;  193S  MckI  OT- 
B04;    0.00x20   dual    rear   tires. 
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1/22/47 
Sale   of    Equipment 
SACRAMENTO.    Calif..    Sacramen 


1/22/47 

Meters— Bide  Wanted 

VALIuEJO,  CaUf..  Solano  Co.--Un- 
tll  January  29.  8  P.  M  bids  will  be 
received  bv  the  City  of  Vallejo.  Mel- 
vln  F  Brooks,  city  clerk.  City  Hall. 
Vallejo.  Calif.,  for  furnishing  and 
delivering  326  Miller  multiple  -  coin 
parking  meters. 

Spoclflcatlona  obtainable  from  the 
office  of  T.  D.  Kilkenny,  city  engi- 
neer. City  Hall.  Vallejo.  Calif. 


1/22/47 

School    Buses 

Bids  Wanted  ^        _,   .„ 

FRESNO,  Calif..  Fresno  Co.— Until 
February  12.  8  P.  M..  bids  w»"  ,fe<» 
received  by  the  Central  Union  High 
School  Board  of  Trustees.  Dickenson 
and  McKinley  Aves.  (Route  9.  Box 
454).  Fresno.  Calif.,  for  one  or  more 
Rchool  buses  of  49-,  55-  or  61 -capacity 
for  deliverv  after  July  1.  1947.  Bids 
may  be  submitted  oft  new  and  used 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  •  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 


666  Harrison  Stroet       DOuglos  5583       Son  Froncitco    [ 


PIPE 

PIPE  -  VALVES  -  FITTINGS 
Facilities  for  pipe  bending 

and  manifolds 


wni 


Pacine  Pipe  Co. 

160  Spear  St.,  San  Francisco 


ALOMICHROME  Framed  Glass 

SHOWER  DOORS 

SLIDINO    tATH    TUl    INCLOSURiS 
DAYLIGHT  STALL  SHOWERS 

CHtfoM  Mode 
To  Fit  4sy  Opeslsf 

REPAIRS  AND  REPLACEMENTS 

Add  Permanent  Beauty  to  Your  Bath 
Room.  No  Leaking  or  Dripping  on 
Your  Floor.  Many  Artittic  Designi  to 
Choote  From. 

Golden  Stote  Shower  Door  Co..  Inc. 

12S4  Sotf  lltli  Street  P»ese  KEII09  3-1  f  94 

Ooklond  4.  Califoraio 


I'fi^M^ttf  INSULATION 


A  lightweight,  high -efficiency  insula- 
tion—"Tops"  for  Display  Cases,  Dccp- 
Freeze  Cabinets,  Portable  Coouiners : 

•  Vl^  LOW  CONDINSATION  FACTOR 
e  MRMANINT-PIRiSAn 

e  VIRMIN  PROOr 

e  UNHARMID  iY  MOISTURI 

e  lASILY  CUT  AND  INSTAlliD 

Available  NOW  at  your 
Imulation  Supply  Dealer. . .  or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


OTHfR 

fIBtkOLAS 

USiSi 

ElECTRICAl  INSMATION 

NEAT  INSUIATION 

COMFORT  INSUIATION 

DECORATIVE  FAIRICS 

FILTER  ClOTHS 

DUST-STOP  FtlTERS 

SNIP  INSUIATION 

SOUND  DEADENING 

ROOF  DECK  INSULATION 

ROOFER'S  MOP  TARN 


O/STAtBUrORS 

SAN    FRANCISCO 
;  )9   Bryonl   Sirrn 

SUUrr    S967 


fNGINtlKS 

OAKLAND 
S26    3rd    Strerl 
TWinoohi   J4i8 


CONTRACTORS 

FRESNO 
SOS    Maion   Building 

Phoi.r    ■>      :«  ('S 


FRIDAY.  JANUARY  24.  1947 


DAILY     PACIFIC     BUILDER 


PAaE13 


Neb.,  and  Wilds.  Colo.,  at  the  option 
of  the  bidder,  tne  high -pressure  gate 
assembly  for  Installation  In  the  out- 
let works  of  Binders  Dam,  French- 
man Cambridge  Unit,  Nebarska,  Mis- 
souri Basin  Project,  consisting  ot 
one  «-ft  by  7-ft.  «  In.  high-pres- 
sure gate,  one  173,000- lb.  hydrauUc 
hoist,  one  hydraulic  gate  hanger  with 
one  single-throw  and  one  double- 
throw  mercury  switch  assembly,  two 
eonduit-Unlng  transitions  and  on« 
1%-in.  standard  shoulder  eyebolt  and 
also  three  high-pressure  gate  assem- 
blies for  mstallatlon  in  the  penstock 
gate  structure,  Estes  power  plant, 
CoIorado-Blg  Thompson  Project,  Col- 
orado, consisting  of  three  6-  ft,  by 
17S,000-lb.  hydraulic  hoists,  three 
single-throw  and  three  double-throw 
mercury  switch  assemblies  and  three 
1%-ln.  standard  shoulder  eyebolts 
The  materials  will  be  Installed  by 
the  government. 

Hardie-Tynes  Mfg.  Co.,  Birming- 
ham, Ala.,  Item  1,  $32,950;  100,000 
lbs. ;  item  2,  $79,91C ;  225,000  lbs. ;  ship 
both  items  180  days;  f.o.b.  Krmlng- 
ham;  terms  net.  Combination  bid, 
1104.360.   No   equalization    offered. 

Consolidated  Steel  Corporation,  Los 
Angeles,  Calif.,  item  1.  $41,110;  ship 
180  days;  94,500  lbs.;  item  2,  $84,770; 
ship  270  days;  216,800  lbs.;  both 
items  f.o.b.  Los  Angeles;  terms  net. 
Combination  bid  of  $116,750.  No 
equalli.atlon  offered. 

Filler  and  Stowell  Co.,  Milwaukee, 
Wis.,  Item  1,  $50,282;  117,000  lbs.; 
Item  2,  $88,954 ;  221,000  lb3. ;  ship  both 
Items  180  days;  f.o.b.  Milwaukee, 
terms  net.  Combination  bid  of  $127,- 
134.    No  equalization   offered. 

Willamette     Iron     *    Steel.     Fob 
Portland.   (1)   $35,887,  123,000  lbs.;   (2) 
$72,521,  237.000  lbs.  combination,  $93,- 
,  987 ;   will  accept  award   of  combina- 
tion bid  only. 

Joshua  Hendy  Iron  Works— Fob 
Sunnyvale,  Cal..  1,  $62,212.  125.'M)0  lbs 
2.  $87,371.  341.000  lbs.;  combination 
$130,940;    no    equalization;    net 


ing  submitted  bid*  Jan.  ai  to  th« 
State  Division  of  Highways.  J.  H. 
Skeggs,  district  engineer,  2001  Van 
Ness  Ave..  San  Francisco.  Calif.,  for 
rental  of  one  farm  tractor  equipped 
with  pneumatic-tired  wheels,  com- 
plete with  scarifier  and  cultivator, 
lor  use  in  discing  weeds  and  other 
roadside  vegetation  at  various  lo- 
cations in  District  IY  for  approxi- 
mately 100  hours. 

Sam  Wentx.  Redwood  City.  $3  per 
hour;  $1.S0  per  hour  transportation. 

H.  Morgan.  Los  Gatos,  $3.50  par  hr; 
uo   bid  on   transportation. 
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1/24/47 

Substation    Unit 
Low  A  Only   Bidders 

SACRAMENTO.  Calif..  Sacramen- 
to Co.— Pollouing  isubmltted  bld.s 
Jan.  22  to  the  Sacramento  Municipal 
Utility  District,  James  E.  McCaffrey, 
general  manager  and  chief  engineer. 
801  California  Fruit  Bldg..  4th  and 
Jay  Sts..  Sacramento.  Calif.,  for  one 
3000-kva  22/12.5  unit  substation, 
complete  with  auxiliariec  and  acces- 
sories. 

Bids  were  taken  as  follows: 

(1)  150.000-kva  Interrupting  capacity 
multi-circuit    unit 

(2)  250.000-kva  Interrupting  capacity 
multl  circuit  unit. 

AlUs-Chalmers  Mfg..  Co.,  Milwau- 
kee. Wise.  (1)  $27,610;  (2)  $28,768; 
delivery  24  months ;  net. 

General  Electric  Co.,  f?an  Francis- 
co. (1)  $27560;  (2)  $28,718;  26  months 
dellverj    net. 

Westlnghouse  Elec.  Corp..  Sacra- 
mento. (1)  $27,610:  (2)  $28,768;  26 
months  delivery ;  net. 


1/23/47 

Sale  of    Equipment 
REDDING,  Calif..  Shasta  County.— 

Until   Jan.   27,   3   P.    M..    bids   will    bo 

received    by    the    State    Division    of 

of   Highways,   F.   F.   Green,   Supt.  of 

Equipment.   Shop   2.    1042   Center  St.. 

Box  149,  Redding.  Calif.,  for  sale  of 

the  following  equipment: 

CHC  1  Smoother:  Beadle  Road  Oil, 
with  No.  1  shoe,  additional  set  of 
No.  1  shoe  attachments;  valj^ie  of 
$485.00. 

CHC's  291.  294,  29T:  Snow  Plows:  3 
straight  blades,  speed  type;  Ross 
Mod.  R7  22XL. 

CHC  317  Snow  Plow:  Baker  Straight 
Blade,    speed    type.    Mod.    87. 

CHC  141  Snow  Plow:  Baker  Straight 
Blade,   speed  type.   Mod.  17A. 

CHC  379  Motor  Grader:  AusUn  West- 
ern, Mod.  99 ;  13  ft.  moldboard  I.  H 
C.  PD  40,  Diesel  Eng.  all  wheel 
drive,  dual  tires  on  rear. 

Ml.<<c.  parts  for  Austin -Western  Mod. 
99  Motor  Grader  In  accordance  with 
attached  list,  to  value  of  $226.13. 
Repaired  used  parts  are  priced  at 
>4  value  ot  similar  new  ones. 

One  Electric  Motor:  Ccos-Llne  (Ster- 
ling Electric^  vertical  type,  6  H.P., 
800  RP.M..  60  cycle.  220-440  V.  8- 
phase. 

One  Electric  Motor :  Fairbanks -Morse 
single  ohase.  5  H.P.,  1800  RP.M. 
110-220   V.    60    cycle. 

One  pump:  Fairbanks-Morse  Centri- 
fugal 2*4  in.  suction  1»4  in.  dis- 
charge. 

One  nump:  Golds  Pyramid  type,  4 
in  X  2%  In. 

Four  tires:   Used,  4.75x19.   each   with 

Ten  Heaters:  New.  for  Butane  gas, 
Elite  wall  type  (removed  from 
trailers). 


1/28/47  U 

Sals  of  Water  PMrlfloMllon 

Equipment 

SAN  FRANCISCO.  Calif .—Th«  War 
Assets  Administration,  33  Berry  St, 
San  Francisco  7,  Calif.,  announces 
sale  of  water  purification,  softening 
and  sewage  equipment  to  priority 
claimants  and  normal  trade  channels 
concurrently,  with  closing  date  set 
for  February  5  to  March  IS. 
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1/23/47 
Radial  Gates 
Bid*  Wanted 

CENTRAL  VALLKT  PROJECT. 
California.— Until  February  26,  2  P. 
M.  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House.  Denver,  Colo.,  under  Spec. 
1661  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Patterson.  Calif.,  eleven 
(11)  20-foot  by  17-foot  radial  gates 
for  checks,  station  835  plus  00.  1074 
.plu  00  and  1302  plus  00.  and  Westley 
wasteway  turnout,  station  1072  plus 
55,  not  including  rubber  seals,  anchor 
bolts  and  pipe  sleeves;  eleven  (11) 
15,000  -  lb.  capacity,  motor  -  operated 
radial-gate  hoists  for  checks,  sta- 
tions 835  plus  00,  1074  plus  00  and 
1302  plus  00,  and  Westley  wasteway 
turnout,  station  1072  plus  65,  not  In- 
cluding motor  starters,  anchor  bolts 
and  pipe  sleeves,  for  Delta-Mendota 
Canal,  Central  Valley  Project.  Cali- 
fornia. The  apparatus  will  be  In- 
stalled by  the  government.  The  speci- 
fications do  not  contain  a  provision 
for  liquidated  damages  for  delay.  No 
charge  for  copies  of  the  specifications 
to  prospective  bidders;  to  others.  $1.25, 
not  returnable. 
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l/«t/47 

Trathracks— Contract   Awarded 

BOISE  PROJECT.  Idaho —Pacific 
Coast  Engineering  Co..  Drawer  E. 
Alameda.  Calif.,  at  $5408  awarded 
contract  by  the  U.  S.  Bureau  of 
Reclamation.  Denver.  Colo.,  under 
Spec.  1532  for  furnishing  and  dellv- 
ertnf  f.o.b.  cars  at  the  shipping  point 
and/or  f.o.b.  cars  at  Cascade.  Idaho, 
16  trashracks  only  for  the  inlet 
structure  of  the  outlet  works  of 
Cascade  Dam.  FVyette  Division, 
Boise  Project,  Id^aho.  Trashracks 
will  be  installed   by  the  government 
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1/23/47 

Steel    Railings    and    Ladders 

Contract   Awarded 

CENTRAL  VALLEY  PROJECT, 
Calif.— Vulcan  Rail  and  Con.str.  Co., 
Maspeth.  N.  Y  at  $260  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation. Denver.  Colo.,  under  bid  No. 
1568  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Coram,  Calif.,  steel  rail- 
ings and  ladders  for  Shasta  dam  and 
power  plant.  Central  Valley  Project. 
California.  All  of  the  materials  will 
be  installed  by  the  government. 


1/23/47 

Steel  Refuse  Bodies 

Contract    Awarded 

OAKLAND,  Calif..  Alameda  Co.— 
Lpltch  &  Co..  939  Howard  St.,  San 
Francisco,  Calif.,  at  $3100  awarded 
contract  by  the  City  of  Oakland, 
Charles  M.  Don.  citv  clerk.  City  Hall, 
Oakland,  CaUf..  for  furnishing  and 
installing  three  dump  type  steei 
refuse  bodies  for  the  street  depart- 
ment. 


1/23/47 

Steel  Hand  Railings 

Bids  Wanted 

BOISE  PROJECT.  Idaho.  —  Until 
February  20.  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation. Customs  House.  Denver, 
Colo.,  under  Spec.  1654  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Mountain 
Home,  Idaho,  steel  hand  railings  for 
Anderson  Ranch  power  plant.  Boise 
Project,  Idaho.  The  materials  will  be 
Installed  by  the  government.  No 
charge  for  copies  of  the  specifications 
to  prospective  bidders ;  to  others, 
$0.75,  not  returnable. 
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1/23/4V 

Sale  of  Arc  Welding   Machines 

SAN  FRANCISCO,  Calif —The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  arc  welding  machines  to  pri- 
ority claimants  an  dnormal  trade 
channels  concurrently,  with  closing 
date  set  from  February  4  to  March  27. 
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1/23/47  48 

Sale    of    Construction     Machinery 

SAN  FRANCISCO.  Calif.  —  War 
AsseU  Admin..  33  Berry  St.  San 
FVancisco.  Calif.,  announces  sale  of 
unused  and  used  construction  mach- 
mery  end  farm  equipment  to  priority 
claimants  with  dates  set  from  Jan. 
27   to  Feb.   21. 
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1/23/47 

Handled    Axes— Bids   Wanted 

SAN  FRANCISCO.  Callf.  —  Until 
Feb.  3.-  2  p.  m.  bids  will  be  received 
by  th*"  U.  S.  Treasury  Department. 
100  McAllister  St.  San  Francisco, 
Calif.,  under  Inv.  SF-2684-47  for 
handled  axes  f.o.b.  Wilmington,  and 
San  Francisco. 
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1/23/47 

Farm   Tractor   Rental 

Low  and   Only   Bidders  „  ^  , 

SAN    FRANCISCO,    Calif.— Follow-  February  7. 


1/23/47  ,   , 

Sale  of  Miscellaneous  ln<tuttrial 

Tools 

SAN  FRANCISCO.  Calif.— The  War 
Assets  Admlnistralton.  83  Berry  St. 
San  Francisco  7,  Calif.,  announces 
sale  of  miscellaneous  Industrial  tools 
to  norma*  trade  channels,  with  clos- 
ing date  set  for  February  3,  4  P.  M. 

1/23/47  *S 

Sale  of  Bearings,  Parts  and  A«sembly 
SA  NFRANCISCO.  CaUf —The  War 
Assets  Administration.  33  Berry  St. 
San  Francisco  7.  Calif.,  announces 
sale  of  bearings,  parts  and  assembly 
to  priority  claimants  and  normal 
trade  channels  concurrently,  with  the 
closing  dates  set  for  February  4  and 


The  ORIGINAL  Presealed  Insiilateii  Pipe 


For   Maintenance-Free  Service  in 
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1/23/47 

Air  Mattresses 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
January  31.  2  P.  M.,  bids  win  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St,  San  Francisco  11, 
CaUf..  under  bid  No.  689  for  air  rub- 
ber, cell  type,  mattresses,  f.o.b.  Red- 
ding. San  Diego.  Sonora  and  Santa 
Barbara.  Calif. 

Specifications  obtainable  from  the 
above  office. 


pomt   er   fjaJt.   mn  at 
Redding,  Oaltf.,  at  tbe  •ptlon  e(  the 
bidder  .thrM  (8)  290/l»e-kllovolt,  800- 
ampere,  S-pole,  slngla-tbrow,  S-cycle, 
outdoor  type  oil  circuit  brtakeni ;  one 
(1)    230/196-kllovolt,    SOO-ampere^   t- 
pole,    single-throw,    8-cyole,    outdoor 
type  oil  circuit  brsaker;  on*  (1)  2801/ 
196-kUovolt,   800-ampere.  3-pole,   aln- 
gle-throw,   S-cyde,   outdoor   type   oil 
circuit   breaker;   six  (6)    llft-kUovolt, 
80Q-ampere,    3-poIe,   single-throw.    B- 
cycle,  outdoor  type  oil  circuit  break- 
ers;   three    (3)    116-kllovolt,   800-ain- 
pere,     3-pole,    single-throw,     S-cyole. 
outdoor    type    oil     circuit   breakers; 
three  (3)   116-kllovolt,  800-ampere,  8- 
I>ole,    single-throw,    8-cycle,    outdoor 
type  oU   circuit   breakers;   three   (S) 
196-kilovolt,    1200-ampere,  8-pole,  se- 
lector type,  manually-gang  operated, 
outdoor   type  disconnecting  switches 
with     auxiliary    switches    and    with 
manually  -  gang    operated    grounding 
blades;    four    (4)    196-kilovolt,    1200- 
ampere,   3-pole,   single-throw,    maou- 
ally-gang  operated,  outdoor  type  dis- 
connecting   switches;    five    (S)     109- 
kilovolt,  1200-ampere,  8-pole,  selector 
type,    manually-gang    operated,    out- 
door type  disconnecting  switches  with 
auxiliary   switches   and   with   manu- 
ally-gang operated  grounding  blades; 
six    (6)    ll&-kilovoU,    600-ampere,    8- 
pole,    selector    type,    manually  -  gang 
operated,  outdoor  type  disconnecting 
switches  with  auxiliary  switches  and 
with  maoiually-gang  operated  ground- 
ing blades;  nine  (9)  115-kllovolt  600- 
ampere.   3-pole.    single-throw,    manu- 
ally-gang operated  .outdoor  type  dis- 
connecting  switches;    six   (6)    single- 
pole,    thyrite    or  autovalve,    outdoor, 
station   type   lightning  arresters   de- 
signed  for  suspension    mounting  for 
service    on    a    230,000-volt,    8-]^ase, 
grounded -neutral    circuit;    three    (8) 
single-pole,  thyrite  or  autovalve,  out- 
door, station  type  lightning  arresters 
.designed  for  suspension  mounting  for 
service    on    a    230,000-volt,    8-phase, 
grounded  -  neutral    circuit ;    nine    (9) 
single-pole,  thyrite  or  autovalve,  out- 
door, station  type  lightning  arresters 
designed  for  base  mounting  and  for 
service   on   a    115.000  -  volt.   8  -  phase, 
grounded  -  neutral    circuit;    nlna    (•) 
196,000-volt  Insulated.  600-   to  1-  and 
1-ampere.   single-phase.   60-cycle,  oll- 
Immcrsed,    self-coole  d,outdoor    type 
current     transformers     with     double 
secondar  ywindlngs;   six    (6)    196.<XX)- 
volt    Insulated,    500-    to    1-    and    1- 
ampere.    single-phase,    60-cycle,    oil- 
Immersed,    self-cooled,    outdoor    type 
current     transformers     with     dduble 
secondary  windings;    six    (6)    196,000- 
volt  Insulated,  150-  to  l-ampere,  sin- 
gle -  phase.    60  •  cycle,    oil  -  Immersed, 
self  -  cooled,     outdoor     type     current 
transformers;    three    (8)    196,000-volt 
Insulated.  600-  to  1-  1-  and  1-ampere,  I 
single-phase,    80-cycle,    oU-lmmersed, 
self  -  cooled,     outdoor     type     current 
transformers    with    triple   secondary 
windings;   nine  (9)   llB,000-voU  insu- 
lated. 200-  to  1-  and  1-ampere,  stngla- 
phase,    eo-cycle,    oll-lmmersed,    self- 
cooled,    outdoor   type   current    trans- 
formers with  double  secondary  wind- 
ings,   for    the    Shasta    and    Keswick 
switchyards.   Central   Valley  Project, 


OmiUonim.  Th»  apparatus  wm  Be  •»» 


1/83/47  «• 

Conorste  MIxar— Bids  Wanted 

SAN  FRANCnSCO.  CaUf.  —  UntU 
Feb.  8,  8  P.  M..  bids  will  be  re- 
oeived  by  the  Purchaser  of  SuppUes, 
M:  H.  Gerry,  870  City  Hall,  San  Fran- 
deco,  Calif.,  for  furnishing  and  de< 
Urerlng  one  0-cu.  ft  non-tilt  eoK' 
crets  mixer  for  Ketch  Hetchy. 

Specifications  obtainable  from  tli 
above  offlca  . 

1/88/47  ♦  *• 

Sale  ef  Portable  Tools  and  PaKe 
SAN  FRANCISCO,  Calif.— War  Ae- 


stallsd  by  the  fovemment  No  ahari^ 
for  eoplee  of  ths  specifications  ta 
prospective  bidders;  to  others,  $1,  not 
returnable. 


QUICK,  PItMANENT, 
LOW-COST  CONSTRUCTION 

'QUONSIT  40"i  40  feet  wide; 
•ay  laa^th  dettrsd,  ia  20-foet 
•Ktcosiont.  Roller  doors  snd  foar 
window!  in  standsrd  end-peiieL 
"QUONWT  84"!  24  feet  wide; 
length  at  desired,  in  extenslaas 
•f  12  feet  RaUer  doM^,  soUd 
paaeU  svailakU  for  front;  walk 
daar  aod  window  avsilabl*  ta 
ead-psael. 

"QUONSIT  W'l  2t  feet  wide; 
any  length  desired,  in  12-foet 
•xtcntioos.  Walk  door  sod  twa 
windows  in  etanderd  end-paneL 

STRAN-STIEl  "QUONSETS' 


leesyl 

PACIFIC  COAST 
AGGREGATES 

KLondike  21616 

400  Alsbems   St. 

SAN  FRANOSCO  10 


)y   UmM   i  .lit  s 
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1/23/47 

on  circuit  Breakers 

Bids  Wanted 

CENTRAL.  VALLEY  PROJECT, 
CaUf.— Until  February  20.  2  P.  M., 
bids  will  be  received  by  the  U.  S. 
Bureaa  of  Reclamation.  Denver,  Colo., 
under  Spec.  1662  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 


O'NEILL  tUMBIR  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  •  San  Francisco  .  GArfield  9110 


ie»5  Bvuu  Aye. 
S«s  PnfldKe.  Csllf. 


.  .  .  YARD5    AT  .  .  . 

799   Ceoatr  R<Md 

Sao  CarlM.  Calif. 

fkomt:  Sen  CwIm  204 1  M 


r*MMi<^i«Meiie 

•'For  a  Square  Deal  Call  O'Neill 


907  Bonanta  Road 
'  Laa  Vasaa,  Narada 
Phonti   Ua  VasM  »44 


Waehlngten,  Oregon  and  Tsrrttory 

of  Alaska: 

■.  H.  LANODON  COMPANY 

7S  Vine  Itrsat 

SaattI*  1,  Washington 

Phans  KLIIon  0230 


Southern  California: 

ENGLISH  4  LAUKR,  Ine. 

Loo  Angeles  11,  Calif. 

Phone   Richmond  StlC 

117$  South  Los  Angoloo  tt^ 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-f  t,  105-f  t.,  210-f  te,  315-f  t,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 

TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 
DIGGERS,  ate 


SALES 


RENTALS 


SERVICE 


Our  Rental  Service  is  Without  Limit— No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


U 


PHONE  LANDSCAPE  5-2190  -  S-21f1 
32S4  EAST  SHORE  HIGHWAY 


RICHMOND 


UM 


on 


1 


If 


I 


PACE  14 


DAILY     PACIFIC     BUILDER 


FRIDAY.  JANUARY  24.  1947 


seta  AdmlnlatraUon.  83  B«rry  Street. 
8«Ji  Franclaco  7.  Calif.,  announces 
sal©  of  portable  tools  and  parU  to 
priority  claimants  and  normal  trade 
channels  concurrently,  with  closing 
date  set  for  Jan.  29. 


John    Barkost,  Taconia.    |1,418 
Grohne,   Inc.,  Decatur,  III.,  $1,628 
Woodworth     &    Co.,    Tacoma.    |2,- 
9S0. 


Pumps— Bids  Wanted 

BUFFALO   RAPIDS    PROJ..    Mont. 
—Until  Jan.  29.  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customhouse,  Denver,  Col., 
under   Spec.    16M    for    repairing   and 
refitting  three  16-inch,  vertical  shafi 
centrifugal  pumps  complete  with  Im- 
pellers  ajid    two   spare   bearing  shell 
assemblies    for    the    Terry    Pumping 
Plant,  Second  Division,  Buffalo  Rap- 
ids  Project.   Mont     The   pumps   and 
i>|Mire   parts   wll»   be   removed    by  the 
Government  and  shipped  on  Govern- 
ment billa  of  lading  to  the  suceaaful 
bidder,  and  after  being  repaired  an<! 
rcefitted    will   be    returned    to    Terry, 
Mont,    on    Government    bills    of    lad- 
ing.   Final  Installation  will   be  made 
by  the  Government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,   $0.50,   not   returnable. 
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1/23/47 

Sale  of  Machine  Tools 

SAN  FRANCISCO,  Calif.— War  As- 
sets  Admin.,  33  Berry  St,  San  Fran- 
cisco 7,  Calif.,  announces  sale  at 
fixed  prices  of  machine  tools  and 
equipment  to  priority  claimants  and 
normal  trade  channels  concurrently, 
with  cloBing  date  set  for  Jan.  27  and 
Feb.  11. 


1/23/47  '      43 

Electric  Ranges 
No  Bids  Received 

MISSOURI  BASIN  PROJECT. 
Wyoming. —  No  bids  were  received 
January  16  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1608  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Bonneville,  Wyo., 
and  Billings.  Mont.,  at  the  option  of 
the  bidder,  40  electric  ranges  for  pre- 
fabricated residences,  Boysen  Unit, 
Missouri  Basin  Project,  Wyoming. 
The  equipment  will  be  installed  by 
the  government. 


SUB-CONTRACT 
INFORMATION 


1/24/47  44 

Picket  Fence— Low  and  Only  Bidders 
TACOMA,  Washington  —  Saxon 
Paint  Company,  Tacoma,  at  J820  sub- 
mitted low  bid  Jan.  22  to  the  Fed- 
eral Works  Agency.  Public  Bldffs.. 
Admin.,  Office  of  the  District  En- 
gineer. 838  U.  S.  Appraiser's  Hldg., 
San  Francisco.  Calif.,  for  furnishing 
and  installing  picket  fence  at  Fed- 
eral Office  Bldg.  site,  14th  and  Pa- 
cific Sts..  Tacoma,  Wash. 

Other   bidders   ■were: 

John  Barkost,  (1,430 

C.    F.    Davidson    Co.,    $1,834. 

Woodworth    &    Co.,    |2,475 

All    of   Tacoma,    Wash. 


1/Z4/47  44 

Window  Safety  Devices — Low  and 

Only   Bidders 

TACOMA,  Washington  —  Lidral 
Construction  Co..  Seattle,  Wash.,  at 
1749  submitted  low  bid  Jan.  22  to 
the  Federal  Works  Agency,  Public 
Buildings  Administratioq,  office  of 
the  dirtrlct  engineer,  838  U.  S  .Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  window  safety  devices  at  U.  S. 
Post  Office.  Courthouse  and  Customs 
House,  Tacoma,  Wash.      * 

Other  bidders   were: 

Saxon    Paint    Co.,    Tacoma.    I784.5C 


Cost  Survey 

(Continued  from  Page  9) 


a  sharp  rise  in  wholesale  trade  and 
in  construction.  Failures  in  the  lat- 
ter group  rose  from  five  to  seven- 
.een  and  were  more  numerous  than 
in  any  month  ?ince  November,  1944. 

In  terms  of  liabilities,  one-half 
the  month's  losses  were  concen- 
trated in  manufacturing  and  one- 
quarter  in  construction.  They  ex- 
ceeded one  million  dollars  in  gen- 
eral building  contracting;  in  only 
two  other  individual  lines,  iron  and 
steel  and  transportation  equip- 
ment, did  liabilities  run  above 
JSOO.OOO. 

Number     I>iabilltles 

Jan.  Sept.  Jan.  Sept 

1946  194S     1946  194? 

Construction     98      69    3.438    8,002 

Oen.  Bldg.  Contr.  33  16  1,885  2.08fi 
Bldg.  Sub-contr.eo  49  1,035  800 
Other  Contr.  5        4       518       158 

Taken  from  Dun's  Review.  Nov. 
1946   issue. 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAN^PS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

Universol  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill   3144 
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1/22/47 

Acoustical   Tils   (Install) 

Contract  Awarded 

SAN  FRANCISCO,  Calif.— Western 
Asbestos  Co.,  67S  Townscnd  St.,  San 
Francisco,  Calif.,  at  |840  awarded 
contract  by  the  City  and  County  of 
San  Francisco,  Dept.  of  I»ubllc  Works 
Room  282  City  Hall.  San  Francisco, 
Calif.,  for  installing  acoustical  tile 
in  offices  of  Legion  of  Honor  ±fuild- 
Ing.  Lincoln  Park.  Sjan  Francisco, 
Calif. 


44 


1/22/47 

Emulsion  Tank  (Install) 
Contract  Awarded 
BERKELEY,  Calif.,  Alameda  Co.— 


Paris  Bros.,  2416  Oregon  St.,  Berke- 
ley, Calif.,  at  f4963,  awarded  contract 
by  City  Engineer  Harry  Good  ridge. 
City  of  Berkeley.  City  Hall.  Berkr  .y, 
Calif.,  for  Installation  of  emulsion 
tank  at  the  corporation  yard.  Includ- 
ing vents,  manhole,  emulsion  gauge, 
ladder,  heating  coil  and  box,  emul- 
sified circulating  pump  and  motor, 
storage  water  heater  and  pump  mo- 
tor, thermostat,  all  pipes,  gates, 
valves,  plugs,  and  necessary  switches, 
etc. 

Lang    Construction    Co.,    at    15336, 
submitted  only  other  bid  January  20. 


44 


1/23/47 

P'ainting,  Etc.— Bids  Wanted 

LONG  BEACH,  Calif.,  Los  Angeles 
Co.— Until  February  18.  2  P.  M.,  bids 
will  be  received  by  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engineer. 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT" 
SUB-CONTRACT  INFORMATION 


12-31 
1-20 
1-10 
1-10 
1-  7 
1-17 


Bid  Opening  Date  Pr«J«ei  ~~  Noted  In  Issue  of 

^-2*—  2 :00  P.M.— Radial  Gates  and  Hoists— Boulder  Canyon  Project, 
.    .^ ^  ...       .     ^,       ^  and  Rio  Grande  Project,  New 

Arlsona-Callfomla-Nevada.  Mexico-Texas 

-24 —  2:00  P.M.— Reinforcement   Bars     Columbia  Basin  ProJ.,  Wash 

-24—  3  KK)  P.M.— Grass  Seed  San  Francisco 

-24 —  3 :00  P.M.— Sanitary  Receptacles    San  Francisco 

-24—  3 .00  P.M.— Track  Specials  San  Francisco 

-24—  3:00  P.M. —Lawn  Mowers  San  Francisco 

-24—  2:00  P.M.— Steel  Conduit  and  Fittings    Columbia  Basin  Project, 
„^      „  "       Washington. 

-24— 2:00  P.M.— Electrical  Supplies  San  Francisco 

-24— 3:00  P.M.— Fertilizer  San  Francisco 

-24—  3  KX>  P.M.— Motion  Picture  Equipment    San  Francisco 

-24— 3:00  P.M— Office  Furniture      San  Francisco 

-24—  2 :00  P.M.— Oil   Purifier  Odalr,  Wash. 

-26—  2 :00  P.M.— Enamel  Paint  Wilmington 

-27—  2 :00  P.M.— Portable    Telephones    San  Francisco 

-27—  2:00  P.M.— Accordion    Door       Jenness,   Idaho 

-27—  9:00  A.M.— Non -Ferrous    Metals      Etc.     San  Francisco 

-27—  8 :00  P.M.— Battleship    Linoleum     San  Francisco 

-27—  2 :00  P.M.— Creosote  Roof  Stain     San  Francisco 


27—  2 :00  P.M.— Generators 
27— 10:00  A.M.— Cast    Iron    Pipe 


27—  — Struc.  Steel  Bars 

28—  2 :00  P.M.— Cable   Trays 
28—  1 :00  P.M.— Cafcle 
28—  2 :00  P.M.— Crossarms  and 
28—  2:00  P.M.— Transformers 


Missouri  Basin  Prop.,  Wyo. 
Phoenix,  Ariz. 
Washington,  D.  C. 
Odalr,   Wash 
Oakland 
Poles    Missouri  Basin  Proj.,  Neb. 
Central  Valley  Project 


28—  2 :00  P.M —Reinforcement   Bars    Columbia  Basin   ProJ.,  Wash. 
28—  2:00  P.M.— Portable  Lamps       San  Francisco 
28-  — Mowing  Machines  Sacramento. 

28—  1 :00  P.M.— Lighting    Standards    Oakland 
28—  1 :00  P.M.— Cable  Oakland 

Oakland 

Oakland 

Fairfield 
(Install) 

San  Francisco 

San  Jose 


-28—  2 :00  P.M.— Motor  Trucks 
-28—  1 :00  P.M.— Stranded   Cable 
-28—  2 :00  P.M— Seeding 
-28— IC  :00  A.M.— Steel   Res.   Roof 
-29—  2 :00  P.M.— Window     Guards 
-29--  2 :00 P.M.— Elevator  Cable 


Nr.  Scottsdale,  Ariz. 


-29—  2:00  P.M.— Reseeding  San  Fernando 

-29—  2K)0P.M.— New  Entrance  Doors,  Etc.     Vacavllle 

-29—  2 .00  P.M.— Fire  Extinguisher  Charges     San  Francisco 

-29 —  — Tractors,   Trailers  Sacramento 

-29—  8:00  P.M.— Dishwashing    Equipment     Oakland 

-29—  2 :00  P.M.— Trashracks  Columbia  Basin  Project,  Wash. 

-8(^—  2 :00  P.M.— Traffic    Signal   System     Manhattan  Beach,  Etc. 

2 :00  P.M.— Motor  Generator  Set     Columbia  Basin  ProJ.,  Wash 


30— 
-31— 


— Sup.  and  Mtls. 
3 :00  P.M.— Fiabrlcated  Pipe, 


Washington,  D.  C. 
Fittings    Columbia  Basin 
Project,  Washington 
-31-^  — Tractors,   Trailers  Sacramento 

-31—  —Shovel  Sacramento 

-31—  3:00  P.M.— Projectors    and    Speakers     San  Francisco 
2-  S—  2 :00  P.M.— Switchboard  Kingman.  Ariz. 

2-  4—  2:00  P.M.— Gantry  Crane  Rails     Friant  Dam,  Central  Valley 

Project,  California 
4—  2:00  P.M— Switchboard  Davis  Dam,  Arizona-  Nevada 

4—  4:00  P.M.— Reroofing  Oakland 

5—  2:00  P.M.— Bulkhead  Gate  Frames     Davis  Dam,  Arlz.-Nev. 

5—  2 :00  P.M.— Pipe,  Bolts,  Etc.      Deschutes  Project,  Ore. 
2:00  P.M.— Partition   Changes  R^no,  Nev. 
2:00  P.M.— Refinlshing  Wood 

6—  2 :00  P.M.— Metal  Work 
6—  2 :00  P.M.— Grading 

6—  2 K)0  P.M.— Exterior  Painting. 
6— 10:00  A.M.— Roofing    Boulder 

7—  2 :00  P.M.— Gate  Parts 
7—  2 :00  P.M.— Frame  Extension 


2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 


5— 
5— 


Floors    Portland,  Ore. 
Shoshone  Project,  Wyoming 
San  Diego  County 
Etc.     San  Diego 
Canyon  ProJ..  Arlz.-Callf.-Nev. 
Ogden  River  Project,  Colorado 
to  Workroom,  Etc.     Van  Nuys 


7— 2:00  P.M.— Interior  Painting  and  Misc.   Repairs     Burbank 
7— 10:00A.M.— Plumbing   Fixtures  (Furnish  and  Install* 

Fallon,  Nev. 
7— 2 :00  P.M.— Prefabricated    Building    Colorado  River  Control 

Project,   Ariz.-Callf.-Nev. 
2-10—  2 :00  P.M.— High  Pressure  Gate  Assemblies    Columbia  Basin 

Project.  Washington 
2-10—  3  :O0  P.M.— Sale  of  Buildings    Richmond 

2:00  P.M.— Traveling   Crane   and  Lifting  Beam     Boise  Project, 

Idaho 
2:00  P.M.— Motors,  Etc.  Columbia  Basin  Project.  Wash. 

2:00P.M.— New  Plumbing  Fix     tures   (Furnish  and  Install) 

Belllngham,  Wash. 
2-18—  2:00  P.M. — Discharge  Pipes.  Couplings,  Etc.    Klamath  Project, 

Oregon -California 
8:00  P.M— Cable  Alameda 

8:00  P.M. —Automotive    Chassis     Alameda 

2:00  P.M. — Substation  Columbia  Basin  Project.  Wash. 

2:00  P.M. — Gantry  Crane  Davis  Dam.  Arizona-Nevada 

2:00  P.M.— Electrical     Equipment     Fort  Peck  ProJ..  Mont. 
2-17 —  2:00  P.M. — Transformers  Davis  Dam.  Arizona- Nevada 

2-18—  2:00  P.M.— Steel    Partitions       Central  Valley  Project 
2-18—  2:00  P.M.— Gates  and  Hoists    Columbia   Basin   ProJ.,  Wash. 
2-24—  2  K)0  P.M.— Radial  Gates 
4-  7— 10:00  A.M.— Trucks 


2- 


2-11- 

2-11— 
2-12— 


2-13— 
2-13— 
2-14- 
2-14— 
2-17— 


1-17 
1-17 
1-13 
1-13 
1-18 

12-28 
1-21 
1-21 

12-33 

12-30 
1-17 
1-17 
1-17 
1-23 
1-23 

12-23 
1-15 
1-20 
1-20 
1-20 
1-17 
1-20 
1-17 
1-21 
1-22 
1-21 
1-21 
1-23 
116 
1-20 
1-17 
1-17 
1-17 
1-23 
1-17 
1-21 

la-si 

1-13 
1-23 

1-  6 

1-23 

1-21 

1-20 

12-26 

1-  6 
1-  6 
1-16 
1-  6 
1-  9 
1-22 
1-22 
1-  6 
1-  7 
1-17 
1-17 
1-  8 
1-17 
1-17 

1-17 

1  -9 


1- 
1- 

1- 
1- 


6 
18 

6 
6 


Boise  Project,  Idaho 
Alturas 


1-20 

1-  8 
1-17 
1-17 
1-  6 
1-  8 
1-  6 
1-  8 
1-17 
1-17 
1-20 
1-20 


MAPE  IN  THE  WEST 
for  Western  Industries 


BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


So/oi  OKc»t!  Son  FrandKo,  lo»  Angelas,  Portland,  SeottU, 

Salt  take  City,  Honolulu 

St— I  Nantt:  South  Son  Frondtco,  Lot  Angel**,  Seattle 

Fabricating  Worku  So.  San  Francitco,  Alomodo,  to*  AngeUt 

AV// OepefK  Son  Froncitco,  Lot  Angelet,  Portland,  SoattI* 


ST.  EL 


838  U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif.,  for  Interior  and  exterior 
painting,  etc.,  at  the  U.  S.  Post  Office 
Bldg.,  Long  Beach,  Calif.  Plans  and 
specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

1/23/47  ^  44 

Alterations   to    Elevator   Hoistway 

Doors — Bids  Wanted 

SAN  PEDRO,  Calif.,  Los  Angeles 
Co.— Until  February  19,  2  P.  M.,  bids 
will  be  received  by  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engineer, 
838  U.  S.  Appraiser's  Bldg..  San  Fran- 
cisco, Calif.,  for  alterations  to  ele- 
vator hoistway  doors  at  the  U.  S. 
Post  Office  and  Customs  House,  San 
Pedro,  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


44 


1/23/47 

Fluorescent   Lighting   Fixtures 

Low  and  Only  Bidder 

SANTA  BARBARA,  Calif.,  Santa 
Barbara  Co.— Bartlett  Bros.  Electric 
Co.,  Santa  Barbara,  at  $596,  submit- 
ted the  low  and  only  bid  January  22 
to  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer  ,838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  fluorescent  lighting  fixtures  at 
the  U.  S.  Post  Office  Bldg.,  Santa 
Barbara,  Calif. 


Official  Proposak 


FIRST  PUBLISHED  TODAY 


Highway    improvements,    Qlenn    Co. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 
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1/23/47 

Repair  Tile  Floor 

Low  and  Only  Bidder 

PORTLAND,  Ore. -!»- Carleton  Tile 
Co.,  Portland,  Ore.,  at  $175,  submit- 
ted the  low  and  only  bid  January  22 
to  the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  repairs  to  tile  floor  at  the  U.  S. 
Post  Office,  Bldg.,  Portland,  Ore. 


1/23/47  •  44 

Acoustic  Treaiment — Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Jan.  29,  1:30  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall,  San  Francisco, 
Calif.,  for  acoustic  treatment.  Room 
361,  City  Engineer's  office.  City  Hal., 
San  Francisco. 

Specifications  obtainable  from  the 
office  of  Supt.  of  Bldgs.  R  A.  Chls- 
holm,  490  11th  St.,  San  Francisco. 


44 


1/23/47 

New  Counter 

Low  and  Only  Bidders 

YUBA  CITY.  Calif.,  Sutter  Co.— 
McCoy  Planing  Mill.  Yuba  City,  at 
$524,  submitted  low  bid  January  22 
to  the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  new  counters  In  Room  202,  U.  S. 
Post   Office    Bldg..   Yuba   City,    Calif. 

Other  bidders  were: 

Diamond  Match  Co..  Chlco,  Calif., 
$630. 

Nick  Hemmlnga,  San  Francisco, 
Calif..  $1134. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  19, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Assem- 
bly Room  of  said  building,  for  con- 
structing State  Highway  in  accord- 
ance with  the  Specifications  therefor, 
to  which  special  reference  Is  made, 
as   follows: 

Glenn  County,  across  East  Brajich 
Rasor  Slough  and  across  Sacramento 
River  near  Butte  City  (lll-Qle.45. 
B),  a  bridge  and  portions  of  a  bridge 
to  be  constructed  and  about  six- 
tenths  (0.6)  mile  of  approaches  to  be 
graded  ..and  ..bituminous  ..surface 
treatment  applied. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Asphalt     plant     dryerman     or 

fireman     $1.60 

Carpenter 1.75 

Cement   finisher  „. -.. 1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  culilc  yai-d  capacity  and 

paving  type)  l.SO 

Concrete  vibrator  operator  1.878 

Flagman     1.15 

Jackhammer     operator    1.376 

Laborer    115 

Motor   grader  operator  2.10 

Oil    distributor   bootman    1.275 


(Continued  on  Page  15) 


USED    TIMBER 

250,000   ft.    7    X    8    —    30    ft. 

Bridge  Ties 
2M).000  ft.  7   X    17   —   30  ft. 
Bridge  Stringers 
50,000  ft.    12  X   12  —  30  ft. 
100.000  lin.  ft.  Piling 

Other  Misc.  Sizes 

Joseph  D.  Bollinger  &  Co. 

1905  Cypress  Street 
Oakland,  Calif. 
TWinoaks  6177 


Giant  Crip  Drive  Dowelt 


TECO 


Double  Grip  Spilie$ 

Timber  Connectors  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4314  Califoitiia  St.,  S«a  Francitfce 
SKylin*  7972 


IISI   So.   Broadway.   Lo«   AngalM 
PRoipcct   8269 


AIR  ENTRAINING  AGENT 

Mfd.  by  Dewey  Ct  Almy  Chemical  Co.,  Cambridge,  Mats. 

ESSENTIAL  INGREDIENT  FOR  BETTER  CONCRETE 

Check  These  6  Advantages 

1.  Workability  Without  Excess  Water. 

2.  Plasticizes,  Saving  Time  in  Placing. 

3.  Reduces  "Bleeding,"  Saving  Time  in  Finishing. 

4.  Eliminates  Segregation  of  Aggregates. 

5.  Minimizes  Danger  of  Over- Vibrating. 

6.  Makes  Concrete  Uniformly  Better. 

Easy  and  Safe  fa  Use  . . .  Surprisingly  Low  in  Casf 

Approved  by  Public  RoadyAdministration,  Bureau  of 
Reclamation  and  U.  S.  Engineering  Dept. 

DISTRIBUTED  BY 

PACIFIC  COAST  AGGREGATES,  INC. 


400  ALAIAMA  STREET 

(«♦  17tli  StrMfl 

SAN  FRANCISCO 

KLoadlke  2.UU 

SIXTilNTH  AND  "A"  STREETS 

SACRAMENTO 
PbeM:  3-1  f 03 


2400  PERALTA  STREET 

OAKLAND 

HlgoH  0770 

7f0  STOCKTON  AVENUE 

SAN  JOSI 

iAIIard  1470 


FRIDAY.  JANUARY  24.  1947 


DAILY     PACIFIC    BUILDER 
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(Continued  from  Page  14) 


Oiler  power  shovels  or  cranes  1.50 

Operator  of  power  shovel  or 
other  excavatlnp  equipment, 
■hovel  type  controls  (up  to 
and  Including  one  cubic 
yard) 2.10 

Operator  of  power  shovel  or 
other  excavaiing  equipment, 
shovel  type  controls  (over 
one   cubic    yard)    2.25 

Pile  driver  hol&tman  or  oper- 


2.10 
1.86 
1.75 
1.95 

i.»r. 


ator 

Pile  driver   man 

Reinforcing  steel  worker  

Roller   operator    ......: . — 

Tractor   driver   ....,..._: > i 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity) 1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1.25 

Any     classification      omitted 

herein  not  less  than  1.15 

Overtime  —  one  .and  one-half  (1%) 
times  the  above  rates. 
Sundays  and  holidays  —  one  and 
one-half  (1V4)  times  the  above  rates. 
Plans  may  be  seen,  and  fprms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
FXibllc  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offlce.s  of  the  District  Engineer  at 
Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Engineer 
of  the  District  In  which  the  work 
Is  situated,  and  at  the  office  of  the 
A-ssociated  General  Contractors  In 
San    Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by 
law.  (See  said  Proposal  Require- 
ments and   Conditions.) 

The  Department  of  Public  Works 
reserves    the   right   to   reject   any    or 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.   McCOY 

State  Highway  Engineer 

Dated   January  24.   1947 

(Dally  Pacific  Builder) 
(Jan.    24-31,    Feb.    7,    1947) 


yards  yater   level   capacity)  1.25 
Unskilled    Labor 

Flagman l.lo 

Laborer    1.15 

Positions  not  ll&ted  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  Interpreted  In  the 
light   of  this   classification. 

The  minimum  wage  paid  to  all  skill- 
ed labor,  for  which  rates  are  not 
shown  above,  snail  not  be  less  than 
$1,375    per    hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less   than   $1.15   per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  <1H> 
tinres  the  above  rates. 

Sundays  and  holidays— one  and 
one-half  (1^)  times  the  above 
rates. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
In  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  euch 
work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  SUndard  Specifications 
regarding  the  use  of  domestic  ma- 
terials: and  also  to  the  provisions  of 
Sectlpn  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Flans   may  be  seen,  and  fo'-ms   of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works   Building,   Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at   IjOs   Angeles   ajid    San    Francisco, 
at  the  office  of  the  District  Engineer 
of    the    district    In    which    the    work 
is,  situated,  at  the  office  of  the  As- 
.soclated  General  Contractors  In   San 
Francisco,   and    at   the  office   of   the 
County  Engineer  or  County  Surveyor 
at  the  county  seat  of  the  county  In 
which   the  work  Is  to  be  performed. 
No    bid    will    be   considered    unless 
it  is  made  on  a  blank  form  furnish- 
ed   by   the   State   Highway   Engineer 
and  Is  made  In  accordance  with  the 
provisions   of   the  Proposal    Require- 
ments and   Conditions   set  forth   un- 
der Section   2  of   the   Standard   Spe- 
cifications. Each   bidder  must  be   li- 
censed  and  also   prequallfled    as   re- 
quired   by    law.    (See    said    Proposal 
Requirements    and    Conditions. ) 
The   Department    of   Public   Woi-ks 

(reserves   the   right   to    reject   any   or 
aW   bids. 
DEPARTMENT  of  PtTBLIC  WORKS 
rtl\01     l-»JDi-un«:.i-r     mwk''^*  DIVISION    OF   HIGHWAYS 

G.    T.    McCOY 


Hiahway     Improvements.    Butte    Co. 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


State  Highway  Engineer 
Dated   January  24.   1947 

(Dallv  Pacific  Builder) 
(Jan.    f>4-31.    Feb.    7,    1947) 


FIRST  PUBLISHED  TODAY 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  19, 
M*7,  at  which  time  they  will  be  pub- 
licly opened  and  read  In  the  As- 
sembly Room  of  said  building,  for 
constructing  Highway  In  accordance 
with  the  specifications  thrrefor,  to 
which  special  reference  is  made,  as 
follows : 

Butte  County,  across  South  Fork 
Feather  River  at  BIdwell  Bar  (III- 
But-1046)  a  reinforced  concrete  gir- 
der   I>rld0e   to    be    constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hou** 

Skilled   Labor 

Carpenter 1-75 

Cement    finisher     1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)     1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)       ^fiO 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including      one      cubic 

yard)      2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel   type  controls   (over  1 

cubic    yard)    2.25 

Pile  driver  man   -.  1-86 

Reinforcing   steel    worker    1.75 

Roller    operator    - 195 

Tractor  driver 1.95 

Truck  driver  (18  cubic  yards 
water      level       capacity      or 

more)     1-71" 

Truck  driver  (14  cubic  yards 
and  lesp  than  18  cubic  yards 
water    level    capacity)  1.567^ 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water   level   capacity)  1-525 

Intermediate    Grade     Labor 

Concrete  vibrator  operator  1.37.^ 

Jackhammer  operator  1  375 

Oiler  nower  shovels  or  cranes  1.50 

and  lesa  than  8  cubic  yards 
Truck    driver    (4    cubic    yards 

Msater    level    capacity)  1.337.> 

Truck  driver  (lesa  than  4  cubic 


Highway    Improvements 
Sacramento  County 


Pile  driver  man  1-8* 

Reinforcing  steel   wortier  1.75 

Roller   operator    , 1.95 

Tractor  driver  1-98 

Truck   driver    (18  cubic   yards 
water      leVel      capacity      or 

more) 1.7125 

Truck   driver   (14   cubic   yards 
and  less  than  18  cubic  yards 

water    level    capacity  >    1.5875 

Truck    driver    (8    cubic    yarda 
and  less  than  14  cubic  yards 

water  level  capacity)    1.525 

Intermediate    Grade     Labor 

Concrete  vibrator  operator  1.875 

Jackhammer  operator  1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water    level    capacity)    1.8375 

Truck  driver  (less  than  4  cubic 
yards  water  level   capacity)  125 
Unskilled    Labor 

Flagman    •- •  -  1-23 

Laborer    -  }-^. 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  Interpreted  In  the 
light   of   this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  fl.376  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  arc 
not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

Overtime  —  one  and  one-hali  d'A' 
times  the  above  rates. 
Sundiys  and  holidays  —  one  and 

one-half  (1'^)  ^''""''}^f'-^V\^l^t' 
The  attention  of  bidders  Is  direct- 
ed to  the  fact  that  the  work  here- 
in proposed  to  be  <lon«_w*"..*'«  """ 
anccd  m  whole  or  In  part  with  Fed- 
eral funds  and  that  therefore  all  of 
the  applicable  Federal  statutes,  rules, 
and   regulations   will   apply    to    such 

The  attention  of  bidders  Is  partlcu^ 
lariy  directed  to  the  provisions  of 
SecMon  7.  article  (a)  subarticle  (6), 
of  "the  Standard  Specifications  re- 
eardlng  the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  <»».  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  or 
proposal,    bonds,    contract,    and    «P«- 
clflcatlons    may    be    obtained    at    the 
office   of    the    State   Highway    Engi- 
neer, Public  Works  Building,   Sacra- 
mento,  California,  and   they   may   *>« 
seen    at    the    offices    of    the    District 
Engineers    at   Los    Angeles    and    ban 
Francisco,  at  the  office   of   the  Dis- 
trict    Engineer     of     the     district     in 
which   the   work   Is    situated,    at    <hc 
office  of  the  Associated  General  Con- 
tractors   In    San    Francisco,    and    at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  in   which   the  work     « 
to  be  performed. 

No  bid  win  be  considered  unless 
It  is  made  on  a  blank  form  furnish- 
ed bv  the  State  Highway  Engineer 
and  is  made  In  accordance  with  the 
provisions   of   the   Proposal    Require- 


thls  construction  waa  granted  by  the 
Federal  Public  Houelng  Authority— 
(F.P.H.A.  -  CO-l(M.  Serial  No.) 

Prevailing  Wage  Seajc:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  dor  e  to  be  as  follows: 
Shaata    County 

Hourly  Rate 
Brick    Layers    12.06 


Cement  Flnlshcra .  1.75 

Carpenters    .....^.....^...........^  1.75 

Electric    Workers  ' . ~.  1.876 

Laborers    Building    — ... -~  1.15 

Painters   (Brush) ~.  1.375 

Plasterer — .~.~  l-WJ 

Plumbers - 1.876 

Concrete    Mixer    Operatora    up 

to  one  Cu.  Yd < ~.  l-«0 

Sheet  Metal  Worker*  176 

Any       classifications       omitted 

herein  not  less  than  116 

Overtime  —  One  and  one-half  time*, 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured 
to  the  Contractor  Irv  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Contractors  who  are  desirous  of 
securing  plans,  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  In  writing  from 
the  Division  of  Architecture,  Public 
Works    Building.    Sacramento. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  1  of  the  Standard  Specifi- 
cations. Each  bidder  must  be  licen- 
sed and  also  prequallfled  as  re- 
quired by  law.  (Seo  said  I*roposRl 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
leserves  the  right  to  reject  any 
or  all  bids  and  to  waive  any  Infor- 
mality  in  any  bid   received. 

No   bidder   may    withdraw    his    bid 
for  a  period  of  thirty  (30)  days  after 
the  time  act  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    ARCHITECTURE 
ANSON    BOYD 
STATE    ARCHITECT 
(Dally     Pacific     Builder) 
(Jan.  24,  31.  Feb.  7) 

FIRST  PUBLISHED  TODAY 

Highway  Improvements,  Yolo  County 
STATE   OF   CALIFORNIA 


at  the  office  of  the  SUte  Highway 
Engineer,  Room  373,  Public  Work? 
Building,  Sacramento,  California,  lui- 
til  2  o'clock  p.  m.,  on  February  19, 
1947,  at  which  time  they  will  be  pub< 
licly  opened  and  read  In  the  Assem- 
bly Room  of  said  building,  for  con- 
structing Highway  in  accordance 
with  tne  specifications  therefor,  to 
which  special  reference  la  made,  as 
follows : 

Yolo  County,  across  Moody  Slough 
about  2  milea  northeast  of  Winters 
and  at  Cache  Creek  about  0.2  mile 
north  of  Capay  (lll-YolH64,1152), 
a  relnforoed  eonorete  alab  bridge 
to  be  constructed  and  an  existing  re- 
inforced concrete  bridge  to  be  re- 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlaions 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  F'ubllc  Worka  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
^Classification  Rate  per  Hour 

Skilled   Labor 
Asphalt     plant    dryerman     or 

fireman  r-  *"•" 

Asphalt     plant     mixer     opor- 

ator    *•'» 

Asprialt  spreading  machine  op- 

omtnr  —   1'96 

1.75 


erator 
Carpenter 


Cement    Finisher  ..- — - 1-876 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less»  l.flO 
Concrete  mixer   operator    (ov- 
er  one  cubic  yard  capacity)  1.90 

Motor  grader  operator  - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including      one      cubic 

yard)    «•<> 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.26 

Pile  driver  holstman   or  oper- 

ator    ;jj 

Pile  driver  man  — ., »..-...-.  J.oo 

Reinforcing  steel  worker  - 1-75 

Roller    operator J-^ 

Tractor   Iriver  ■-••     *••" 

Truck  driver  (18  cubic  yarda 
v^ater      level      capacity      or 

more) ""•••  ^-"^ 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  level  capacity)  1.WJ70 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water   level   capacity)  1.5M 

Intermediate  Grade  Labor 
Concrete  vibrator  operator         1.375 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  propopalp  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Rom  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  19. 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  In  the  Assem- 
hlv  Room  of  said  building  for  con- 
structing Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  .special  reference  Is  made,  as 
follows : 

Sacramento  County,  across  Arcade 
Creek  on  Madison  Avenue,  about  10 
milee  northeast  of  Sacramento  (III- 
Sac-537).  a  reinforced  concrete  slab 
bridge   to    be    constructed. 

Bids  aie  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 


DEPARTMENT  of  PUBLIC  WORKS    5^p^j^^mmer     operator  1.376 

DIVISION    OF    HIGHWAYS  1  oiler  power  shovels  or  cranes     1.60 

Truck    driver    (4    cubic    yarda 


NOTICE   TO    CONTRACTORS 


Sealed    propoaals    will    be    received 


(Continued  on   Pa^e  1«) 


ments  and  Conditions  set  forth  un 
der  Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department    of    Public   Works 
reserves   the    right   to   reject   any   or 

DEPARTMENT  of  PtTBLIC  WOTTKS 

DIVI«nON   OF  HIGHWAYS 

G.   T.   McCOY 

State  Highway  Engineer 

Dated  January  ,24.   1947 

(Dally  Pacific  Builder) 
(Jan.    24-31.    Feb.    7.    1947) 


FIRST  PUBLISHED  TODAY 

Superintendent's  Residence  A  Garage 
Division    of    Fish   A   Game. 
Redding.   Shasta  Co..  Calif. 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 

NOTICE    TO    CONTRACTORS 


ascertaln.d     the     general     Prevailing  ,  SEALED    PROTOSALS^^^^^^^ 

rate  of  x.ages  applicable  to  the  work  1  ce«ved  at  the  o'^^.-^^'J^e  Division  or 


ages  appll 
to  be  done  *o  be  as  follows: 
Classification  Rate    per    hour 

Skilled   Labor 

Carpenter    1.76 

Cement    finisher    1.875 

Concrete  mixer  operator  (one 
cubic  yard  capacity  or  le.ss)     1.60 

Concrete  mixer  operator  (over 
one  ruble  yard  capacity)  190 

Operator  of  power  shovel  or 
other  excavaiing  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic 
yard)        2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
.fhovel  type  controls  (over  1 
cublr    yard)    2.25 

Pile  driver  holstman  or  oper- 
ator      2.10 


Architecture.  Public  Works  Building 
12th  and  "N"  Streets.  Sacramento, 
CHllfomla.  up  to  2:00  P.  M..  Tueeday. 
February  11.  1947.  said  bids  there- 
after on  said  day  to  be  publicly  op- 
ened and  read  for  Superintendent  s 
Residence  and  Oarage, "  Division  of 
Fish  and  Game.  Redding.  Shasta 
County.  California,  In  accordance 
with  plans  and  specifications  there- 
for. 

The  Residence  and  Garage  are  one 
story  wood  frame,  wood  elding, 
shingle  roof,  wood  sash,  and  contain 
approximately    1466    sq.    ft.    of    floor 

An  alternate  bid  is  required  for 
substituting  stucco  for  exterior  fin- 
ish. .    , 

Authority    Notice    —    Approval    for 


rmrr 


RUSTIC  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential    and    Commerolal 
—FREE    ESTIMATES— 

Easy  Overhead  Door  C^o. 

Phone  THomwail  llH 

2808  San  Pablo  Ave^  Berkeley 


CLAY  PRODUCTS 

Specify  QUALITY  M*teri>l> 

N.  CLARK  &  SONS 

.v».   ft   DIviaion   Streets   -    SAN    FRANCISCO   -    Kl.ondike   J-IMM 
Main  Office  A  Factory.  401  Panfir  At*^  Alameda  •  LAkehurM  t-n%< 


10th 


Brick  Work  Estunatet 

Any  Wze 

Furnace  and 

Conatruction  Repnlra 

PHILIP  FIRESTONE 

Phon*  LOckhaven  87667  or 
KEIIogg   32348 


BUILDERS  BROKERAGE  COMPANY 

1430  Alic«  Str««t 
OAKLAND  12.  CALIF.  TWInooks  f  227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment' 


!.»> 


Let  us  get  the  "Hard  to  Get"  items  for  you. 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabliivt  Siakt 

Woll   Coblnett 

Floor  Coblnefs 

TO  FIT  ANY  KITCHEN 


NORTHIRN  CALIFORNIA  DISTRItUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdorlilll  2727     ' 


f     I 


ii 


I 


PACE  16 


I 


DAILY     PACIFIC     BUILDER 


FRIDAY.  JANUARY  24.  1947 


(QMitlnu«d  troiA  Ph««  10) 

and  1688  than  8  cubic  yard* 

water  level  capwclty)    1.SS7S 

Truck  driver  (less  than  4  cubic 

yards  water   level   capacity;  1.25 
UntkillMl    Labor 

Slagman 1-25 

Liaborer  —  1.25 

Position!  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  sp«- 
elal  provlslonB,  as  interpreted  in  the 
light  of  this   classification. 

The  minimum  wage  paid  to  all 
•killed  labor  for  which  rates  are  not 
•hown  above  shall  be  not  less  than 
fl.375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  lees 
titan  I1.2S  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rate*  are 
not  shown  above  shall  be  not  less 
than  I1.2S  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
ono-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Fed«ral  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California,  and  they  n>ay  be 
seen  at  the  offices  of  the  District 
Ehigineers  at  Ixw  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict EIngineer  of  the  District  in 
which  the  work  is  situated,  at  the 
offic*  of  the  Associated  General  Con- 
tractors In  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  In  which  the  work 
is  to  be  performed. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  i 
licensed  and  also  prequallfied  as ' 
required  by  law.  (S«e  jald  Proposal 
Requfrements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
ail  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

G.    T.    McCOY 

Stats    Highway    Engineer 

Dated  January  24,   1947 

(Dally  Pacific  Builder) 
(Jan.  24-81.  Feb.  7,  1M7) 


FUntsr   (brush)    1-87-Vft 

Ralnforslng  8tMl  Workar  . 1.7S 

Roller   Operator 1.96 

Tractor   Driver   i.gc 

Tmck  Driver  (18  cu.  yds.  wa- 
ter level   oap.   or  more)    1.71-»4 

Truck  Driver    (14   cu.    yds.   A 

lees  than  18  cu.  yds.  water 

level     capacity)     1-58-% 

Truck   Driver    (8   cu.    yds.    ft 

leee  than  14  eu.  yds.  water 

level     capacity) •. 1-52-^ 

Truck    Driver    (4    cu.    yds.    A 

less   than    8  cu.    yds.   water 

level    capacity)     1-33- ?4 

Truck  Driver  (less  than  4  cu. 

yd*,     water     level     oap.) 1.28 

Any      olaasiflcation      omitted 

berelln  not  less  than  ...„ 1.15 

Overtime  —  One  and  one-half   (1^) 

times  the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured  to 
the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Coda 

Plans  and  specifications  for  exami- 
nation are  on  file  in  the  office  of 
the  Division  of  Architecture,  Public 
Works  Building.  Sacramento,  and 
Room  803  State'  Office  Building,  Los 
Angeles,  and  at  the  principal  CaJi- 
fomla  Citlee  Builders'  Exchange  Of- 
fice*. 

Contractors  who  are  desirous  of 
securing  plans,  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  woiit  may  do  so  subject  to 
certain  conditlohs  as  hereinafter 
stated  by  requesting  same  In  writ- 
ing from  the  Division  of  Architec- 
ture, Public  Works  Building,  Sacra- 
menta 

No  bid  wlM  be  accepted  from  a 
Contractor  who  ha*  not  been  licens- 
ed m  accordance  with  the  provisions 
of  the  Contractors  License  .Act  or 
to  whom  a  proposal  has  not  been 
issued  by  the  Department  of  Public 
Works. 

No  bid  will  be  considered  unless 
It  Is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture with  the  bidder's  bond  at- 
tached thereto  properly  executed  as 
prescribed  W  the  special  provisions, 
or  8uch  bid  shall  be  accompanied  by 
cash,  a  cashier'fi  check,  or  a  certi- 
fied check  made  payable  to  the  Di- 
rector of  Ihiblic  Works  in  the  sum  of 
at  least  ten  per  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  oi 
all  bids  and  to  waive  any  informality 
In   any   bid    received. 

No  bidder   may   withdraw   his   bid 
for  a  period  of  thirty  (SO)  days  after 
the  time  set  for  optyiini;  thereof. 
DEPARTMENl'  of  PUBLIC  WORKS 
DIVISION     OF    ARCHITECTURE 
ANSON    BOYD 
I  STATE    ARCrHITBCT 

(Daily    Pacific    Builder) 
(January  17  and  24,   1»47) 


Crystal    Lake    Fish    Hatchery,    rear 
Casssl.    Shasta    Co.,    Calif 


STATE  OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
NOTICE  TO  CONTRACTORS 
BBIALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
Architecture,  Public  Works  Building, 
12th  and  "N"  Streets,  SacramenSo, 
California,  up  to  2:00  P.  M.,  Tuaeday, 
January  28,  1*47,  said  bids  thereafter 
on  said  day  to  be  publicly  opened 
and  read  for  the  erection  and  com- 
pletion of  Project  No.  1,  Crystal 
Lake  Fish  Hatchery,  Near  Cassel. 
Shasta  County,  California,  in  ac- 
cordance with  plans  and  specifica- 
tions therefor. 

The  contract  will  comprise  con- 
struction of  earthen  fisk  rearing 
jmnde  with  necessary  concrete  water 
eontrol  structdres.  canal,  road,  and 
miscellaneous    work. 

Alternate  bids  will  be  required 
eovering  omission  of  certain  parts 
of  the  work. 

PrevslUng  Wag*  Scale:  In  ac- 
eordance  with  ttve  provisions  of 
Section  1770  of  the  Labor  Code,  the 
Depart Tient  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follom's: 
SHASTA    COUtJTY 

Hourly  Rate 

Carpenter    11.78 

Coacrete    Mixer    Operator    (1 

cubic  yd.  capi  or  less)  1.80 

Concrete  Mixer  Operator  (ev- 
er 1  cub.  yd.  cap)   1.80 

C?onerete  Vibrator  Operator  _  1.87-% 

Laborer    ..._ 1.16 

Operator  of  power  shovel  or 
other  excavating  equtp- 
menL  shovel  type  controls 
(op  to  A  Including  one  cub. 

yd.)   ._ - 2.10 

Operator  of  power  shovel  or 
other  excavating  equlp- 
menL  shovel  type  controls 
(over  1  eub.  yd.) 2.28 


Highway    Improvements— San    Mateo 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  Thursday,  Feb- 
ruary 18,  1847,  at  which  time  they 
will  be  publldy  opened  and  read  in 
the  Aesembly  Room  of  said  building, 
for  constructing  State  Highway  in 
accordance  with  the  Specifications 
therefor,  to  which  special  reference 
is  made,  as  follows : 

San  Mateo  County,  on  Bsyshore 
Freeway,  between  South  San  Fran- 
cisco and  Burlingame  (I.V-SM-88-F. 
Burl),  substructuree  for  four  over- 
oroesing*  to  be  oonstructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  previsions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha* 
ascertaJned  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled  Labor 

Carpenter  „ |1.75 

Cement  finisher   _ 1.875 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  lees)..  1.80 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.90 


Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  control*  (up  to 
and  including  one  cubic  yard)  2.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard) ~.  2.85 

Pile  driver  holstman  or 

operator    , 2.10 

Pile  driver  man  1.88 

Reinforcing  steel  worker 1.75 

Roller  operator 1.95 

Tractor  driver  „ 1.96 

Truck    driver    (8    cubic    yards 

water  leve)  capacity  or  more)  1.875 
Truck    driver    (6    cubic    yards 
'and   less  than  8  cubic  yards 

water  level  capacity)  ..._ 1.50 

Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity)  1.4075 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.875 

Oiler,  power  shovels  or  cranes..  1.60 
Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)..  1.2825 

Unskilled  Labor 

Flagman  ^...^..^^^^^..^ .♦ 1.25 

Laborer 1.25 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
81.375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  le** 
than  81.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.25  per  hour. 

Overtime — One  and  one-half  (1^) 
times  the  above  rates. 

Sundays  and  holidays  —  One  and 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,   respectively. 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  aaA  they  may  be 
seen  at  the  offices  of  the  Dlatrlot 
Engineers  at  Los  Angeles  and  Ban 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  in  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speciflcatlona 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.   T.  McCOY. 
State  Highway  Engineer. 
Dated  :  January  17,  1947. 

(Daily  Pacific  Builder) 
(Jan.  17-24-81,  1947) 


Central  Feed  Storage  Unit  and  Ml*- 
cellaneou*  Improvement*.  Cali- 
fornia Polytechnic  School.  San 
Luis  Obispo,  California 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 


PAINTING 
DECORATING 

INTIRIOR.IXTIRIOR 
Floor  Fmithing  •  Paper  Hanging 

Frt*  Eitimating 

AH  Work  Gummntetd 

m  M22 


JERRY  J.  STONE 

1411  l«9allt  St.,  Sm  Fr«a<h«« 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  .  .  .  Efficient  Erection  Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 


All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17th  &  WISCONSIN  STREETS,  SAN  FRANCISCO,  10 

Phone  HEmlock  14«0 


eeived  at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacramento, 
California,  up  to  8:30  P.M.,  Tuesday, 
February  4,  1947.  said  bids  thereafter 
on  said  d%y  to  be  publicly  opened 
and  read  for  Central  Feed  Storage 
Unit  and  Miscellaneous  Improve- 
ments, California  Polytecdinlc  School, 
San  Luis  Obispo,  California,  in  ac- 
cordance with  plans  and  specifica- 
tions therefor. 

Authority  Notice — Approval  for  this 
construction  wa*  granted  by  the 
Civilian  Production  Administration 
with  Serial  8-1-4110. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provision*  of  Sectlbn 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wage*  applicable  to  the  work  to  be 
done  to  be  a*  follow*: 

San  Lui*  Obispo  County 

Hourly  Rate 

Carpenters  |L6S 

Cement  Finisher* 1.776 

Laborers,  Building 1.15 

Plumbers    1.76 

Iron  Workers,  Reinforcing 

Steel   1.776 

Iron  Workers,  Structural 1.90 

Painters    _ 1.60 

Sheet  Metal  Workers  1.76 

Any  classification  omitted 

herein  not  less  than 1.15 

Overtime  —  One  and    one-half    time* 

the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.8 
of  the  Labor  Coda 

Contractors  who  are  desirous  of 
securing  plans,  specifications,  and 
proposal  forms  for  the  puri>ose  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  in  writing  from 
the  Division  of  Architecture,  Public 
Works  Building,  Sacramento. 

No  bid  will  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  StaJidard  Spe^fications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  ajid  to  waive  any  informality 
in  any  bid  received. 

No   bidder  may  withdraw   his    bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 
ANSON   BOYD, 

State  Architect. 
(Daily  Pacific  Builder) 
(Jan.  17-24-31, 1947) 


Highway    I mprbvementa— Shasta   Co. 
STATE  OF   CALIFORNIA 


DEP>^RTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  Thursday,  Feb- 
ruary 13,  1947,  at  which  time  they 
will  be  public^  opened  and  read  in 
the  Assembly  Room  of  said  building. 


for  constructing  State  Highway  !■ 
accordance  with  the  Specifications 
therefor,  to  which  special  reference 
is  made,  as  follows: 

Shasta  County  at  Redding  (ll-Sha- 
20-C),  the  sub-structure  for  a  bridge 
acroso  the  Sacramento  River  to  be 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provision* 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

'arpenter  $1.76 

:;ement   finisher  ..._ 1.876 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operartor  (over 
one  cubic  yard  capacity  and 

paving  type)  — IM 

Concrete  vibrator  operator 1.875 

Flagman  1.16 

Jackhammer  operator  — : 1.876 

.aborer  - , 1.16 

Oiler,  power  shovels  or  cranes..  1.69 
Operate  rof  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  one 

cubic  yard)  2.26 

Pile  driver  holstman  or 

operator    2.10 

Pile  driver  man  „ 1.86 

Reinforcing  steel  worker 1-76 

Roller  operator .  1.96 

Tractor  driver  1.96 

Truck    driver   (18   cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14  cubic   yard* 
and  less  than  18  cubic  yard* 

v.ater  level  capacity)  1.5878 

Truck    driver    (8    cubic    yard* 
and  less  than  14  cubic  yard* 

water  level  capacity)  1.525 

Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  —  1.8376 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.2S 
Any  classification  omitted 

herein  not  less  than 1.16 

Overtime  —  One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (11^)  times  the  above  rate*. 
Plans  may  be  seen,  and  form*  of 
proposal,  bonds,  contract,  and  *peci- 
ficatlons  may  be  obtained  at  the 
office  of  the  State  Highway  ESngl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Xhiginecr  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
E^ach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  Mc<X>Y, 
State  Highway  Engineer. 
Dated  :  January  17,  1947. 

(Daily  Pacific  Builder) 
(Jan.  17-24-81,  1947) 


3  GOOD  REASONS  WHY 

ERBCO  doesn'f  give  a  breakdown  on  even  breok 


Vq^ 


A  Mafl  «f  thrc*  field  Mrvircmcn  li«lp  deliver 
•very  tnu'iot  m*<»  of  ERBCO  ma}or  equip- 
ment. They  fteld-tervire  the  unit  (or  opera- 
tion, aaeiet  and  train  the  operator  aa  well  ae 
help  make  the  initial  inatallation. 

Tltia  Service  i*  FREE 

From  then  on,  theae  ERBCO  aperiali«t« 
prartitw  the  old,  "ounce  of  prevention  ii 
worth  a  pound  of  cure"  treatment  by  con- 
tinually vtifting  your  FRBCO  e<]uii>mcnt  .  .  . 
checking  it*  operation  and  condition  .  .  . 
aeeinn  that  your  operator'^  parte  atock  ■« 
alwaya  up  to  date. 

Thia  aervice,  fee.  U  PRIB  t*  ERBCO 
caatooMffs. 


NO  3 


The  advice,  lURsettiona  and  help  of  thaaa 
three  ERBCO  fiela  aervicemen  keep  old  man 
breakdown  awav  from  your  job.  Chaae  him 
of!  in  a  hurry  if  he  happena  to  aneak  in. 

Theae  ERBCO  aervicemea  are  epecialiata  in 
the  maintenance  and  operation  of: 

Paving  Equipment  Compreaaed  Air 
Fxcavatinit  6l  Trench-  Equipment 

ing  F^quipmrnt  Cruahing  AC  Servic- 
Greding  Eauipmeni  ing  Equipment 

Concrete  Placing  Dieael  and  Gaa 

Fquinment  i'!nginei 

Road  Oil  Equipment  Pumping  Equipment 
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CMyHiM  IM«  to 

r.  w.  o^M  cWi»M««M 


PLANS  and 
Speculations 


George  T.  McCoy,  state  high- 
way engineer,  has  recommended 
expansion  of  bridge  facilities  across 
Carquinez  Straits,  and  recommend- 
ed double  decking  the  span,  con- 
struction of  a  new  one-way  bridgre 
parallel  to  the  bridge,  or  building 
of  a  two  -  way  bridge  obliquely 
across  the  straits. 
oOo 

Federal  funds  will  be  askod  for 
construction  of  a  large  airport  on 
Berkeley's  waterfront. 
oOo 

The  El  Cerrito  street  survey 
committee  suggested  establishment 
of  through  north-south  and  east- 
west  streets  in  a  report  to  the  city 
council  recently. 

oOo 

The  state  department  of  Public 
works  has  commenced  a  movement 
to  acquire  property  needed  for  a 
proposed  underpass  under  South- 
ern Pacific  tracks  at  Roseville,  but 
definite  action  has  not  been  taken. 
oOo 

Financially  speaking,  1945  - 1946 
was  the  biggest  year  of  operation 
in  the  history  of  the  Golden  Gate 
Bridge. 

oOo 

Livermore    Valley    businessmen 
last  week  asked  elimination   of   c. 
traffic   bottleneck   on   Highway   50 
by  widening  of  that  road. 
oOo 

Release  of  the  joint  army  •  navy 
board  report  on  location  for  a  sec- 
end  Bay  crossing  is  expected  mo- 
mentarily from  Washington.  It 
will  be  transmitted  by  the  Secre 
taries  of  War  and  Novy  to  con 
gress. 

oOo 

Sunnyvale's  request  for  permis- 
sion to  build  two  dressing  roon-.s 
at  the  city  park  will  be  resubmitted 
to  the  CPA. 

oOo 

Redding  city  council  has  con- 
tracted with  the  state  division  of 
highways  for  erection  of  traffic  sig- 
nals at  two  intersections.  Half  tht 
cost  will  come  from  the  state. 
oOo 

Exeter  City  Attorney  W.  G. 
Machetanz  has  been  authorized  by 
the  city  council  to  ask  the  South- 
em  Pacific  and  Santa  Fe  railroads 
to  thstall  signals  at  several  cross- 
ings there. 

— # 

GET  LION'S  SHARE  OF 

'HALT  ORDERS  AGAIN 


California  again  led  all  states 
in  the  number  of  stop  construction 
notices  nent  to  builders  during  the 
month  of  December  for  unauthor- 
ized construction,  James  J.  Rud- 
den,  regional  CPA  compliance  di- 
rector, said*  today. 

He  said  the  orders  affecting  285 
projects  in  California  includeasuch 
structures  as  a  dance  hall,  a  bowl- 
ing alley,  co.ktail  bars  and  loanffea 
auto  courts,  beach  homes,  and  a 
variety  of  commercial  buildings. 

He   warned   that  violators   who 
ignore  the  "stop"  orders  face  pros- 
•  scution  in  federal  courts. 


Road  Program  WoaU 
bpro?e  131iM  Miles 
San  Mateo  Highways 


REDWOOD  CITY.  —  San  Mateo 
County  would  receive  $30,290,000 
for  37  road  projects,  under  the  10- 
year  highway  construction  pro- 
gram ^eing  considered  by  the  leg- 
islative special  session. 

Eighteen  of  the  projects  are 
rural  surfacing,  bridging  and  di- 
vided lane  roads;  eight  are  city 
projects;  11  are  freeways  and  the 
estimated  cost  of  the  last,  includ- 
ing rights-of-way,  is  $14,97 1,000. 

The  10-year  program  in  San  Ma- 
teo County  would  take  in  131.94 
miles.  Work,  as  outlined  by  the 
state  department  of  public  works, 
is  as  follows: 

Six-lanc  divided  highway  through 
San  Carlos,  $130,000; 

Six-iane  divided  highway,  Belmont 
to  San  Carles,   |54,000; 

Six-lane  divided  highway  through 
Blemont,  1210.000; 

Six-lanr  divided  highway  through 
San  Mateo,   |1,040,000; 

Six-lane  divided  highway  through 
Burlingame,  |622,000; 

Six- lane  divided  highway,  E(an  Bru- 
no to  Burlingrame,  $734,000; 

Six-lane  divided  highway  through 
San   Bruno,   $441,000; 

Six-lane  divided  highway  through 
South    San    Francisco,    $250,000: 

Six-lane  divided  freeway,  from  Ju- 
nipero  Serra  Boulevard  to  South  San 
Francisco.  $274,000; 

Six-lane  divided  freeway,  Colma 
to  lnters»ctlcn  of  Junipero  Serra,  ex- 
tension,  $10?,000; 

Six-Iano  freeway,  Junipero  Serra 
to  south  city  limits  of  San  Fran- 
cisco. $821,000; 

Six-lane  freeway,  Daly  City,  $803,- 
OOO: 

Four-lane  divided  highway,  north 
boundary  from  Rancho  San  liCateo 
to  Half  Moon  Bay  Road,   $1,015,000; 

Four-lane  dlvidied  highway,  San 
Francisco  to  north  boundary  of  Ran- 
cho San   Mateo,  $1,180,000; 

Four-lane  divided  highway,  south 
city  limits  of  San  Francisco,  to  2.o 
miles   south.   $400,000; 

Grade  and  surface  Half  Moon  Bay 
Road  to  south  county  boundary,  $1,- 
310,000 : 

Grade  and  surface  Santa  Cruz 
countv  line  to  Finney  Creek.  $34,000. 

Grade  and  surface  Finney  Creek 
to    Lake   Lucerne,   $1,090,000; 

Bridge — Cypress    Creek,    $28,000; 

Bridge — Gazes  Creek,  $33,000; 

Bridge— Tunitas   Creek,   $04,000; 

Two-  and  four-lane  highway  from 
one  mile  south  of  Liobltas  to  Mon- 
tara,  $1,438,000; 

Four-lane  divided  highway,  Mon ' 
tara  to  Rockaway  Beach,  $1,000,000; 

Four-lane  divided  highway,  Rock- 
away  to  Route  55.   $663,000; 

Six-lane  divided  highway  through 
Daly  City.  $700,000; 

Four-lane  freeway,  Santa  Clara 
Countv  iKJundary  to  Redwood  City, 
$1,090,000; 

Six-lane  freeway  through  Redwood 
City,  $1,846,000; 

31x-lanc  freeway  to  San  Mateo. 
$2,134,000; 

Six-lane  freeway  through  Belmont 
$317,000; 

Six-lane  freeway  In  San  Mateo, 
$1,483,000; 

North  city  limits  of  South  San 
Francisco  to  Colma  Creek,  six-lane 
freeway,  $750,000; 

San  Francisco  to  South  San  Fram- 


A  ROSE     ■      •      BY 
ANY  OTHER  NAME 


Warren  Asb  Legislature  to  Establish  Fond 
To  Obtain  Surplus  Materials  for  Veterans 


"i 


Eternal  vigilance  is  the  price  of 
liberty  -  -  •  but  we  are  lulled  into 
slumber  by  buttery  words. 
^   ir   ir 

A  "free  and  democratic"  election 

was  just  held  in  Poland at  the 

point  of  bayonets.  At  the  same 
time  the  gubernatorial  chair  of 
Georgia  was  stolen  by  Storm 
Trooper  tactics. 

^  ^  ^ 
We  have  a  good  Constitution — 
but  your  Constitutional  Govern- 
ment has  been  stolen  from  you  by 
means  more  subtle  than  bayonet 
and  blackjack. 

-ff    i(    -fr 

"Free  trade"  and  "low  tariff" 
are  fighting  words  in  this  country. 
The  Congress  is  supposed  to  make 
tariff  treaties  but  one-half  of  this 
job  has  been  taken  over  by  the 
State  Department  under  the  title 
of  "reciprocal  trade  agreements". 
i^    ir    <r 

Congress   is    supposed   to  make 
the   agrreement  wrien   passing   out 
your  money  in  the  form  of  foreign 
loans.    Congress  has  been  raped  of 
that  power  by  setting  up  a  num- 
t>er  of  Bureaus  and  then  granting 
these  Bureaus  f^ve  or  eight  billion 
dollars  of  your  money  with  which 
to"play  house".    In  this  way   the 
Impoil   -   Export  Bank  can   make 
loans    and   call    them    "granting   a 
line  of  credit". 

ir    ^    it 

Mr.    Hoover    is    on    his    way    to 

Europe   to   see  if   we   can   reduce 

the  300  million  dollars  per  year  it 

is  costing  us  to  feed  the  Germans. 

<r    ir    <r 

We  have  just  granted  Italy  100 
million  dollars  in  order  to  pay 
Italian  reparations  to  Russia.  It 
is  unknown  how  much  we  will  have 
to  pay  for  signing  other  European 
treaties. 

^    ir    ^ 

We  have  made  a  loan  of  33  mil- 
lion dollars  to  Finland  —  the  only 
European  country  who  has  dem- 
onstrated that  it  feels  debts  should 
be  paid.  Finland  will  want  to  re- 
pay this  money  but  will  have  noth- 
ing left  after  paying  a  billion  dol- 
lars indemnity  to  her  aggressor. 

ir    it    ir 
This  is  all  verv  confusing 
— bal   so  would  he  a  billion 
dollars — if  we  had  it! 


A  Good  Step— If  It  Meant  Anything,"  Sny 
Bay  Area  Home  Buildera 

SACRAMENTO.— Governor  Earl  Warren  asked  positive  action  on 
veterans  housing  Friday  through  a  million  dollar  appropriation  by 
the  Legialatare. 

In  a  letter  to  the  Assembly,  the  Governor  said  the  appropriation 
would  be  a  revolving  fund  for  pnrcbase  of  building  materlala  by  the 
state  for  resale  to  veterans  or  builders  employed  by  veterana  of  any  • 
federal  surplus  property  which ♦- 
might  be  used  for  construction  of 
housing  facilities  in  California. 

As  an  emergency  measure,  the 
appropriation  may  be  authorized 
by  the  Legislature  without  waiting 
for  passage  of  the  state  budget  bill 
which  is  due  in  several  months. 

The  plan's  success  reportedly  is 
based  upon  quick  sales  to  veterans 
or  their  builders.  The  state  gov- 
ernment has  a  higher  priority  on 
surplus  war  goods  than  individual 
veterans,  and  could  handle  large 
over&ll  purchases,  whereas  veter- 
ans generally  cannot. 

Upon  passage,  |the  $1  million 
would  be  immediately  available  for 
state  purchase  of  building  mate- 
rials. 

The  governor's  proposal  did  not 
get  the  wholehearted  support  of 
San  Francisco  home  builders,  who 
described  it  merely  as  "a  nice  ges- 
ture, but  one  that  does'nt  mear 
much." 

Milton  W.  Morris,  executive  sec- 


Iretary  of  the  San  Francisco  Asso 
elation  of  Home  Builders,  discount 
ed  its  possible  value  on  two  scores 
The    legitimate    builder   of    vet 


(Oonttaiusd  on  Page  8) 


COAST  BUILDING  PERMITS 


Summary  of  permit  valuations  reported  to  DAILY  PACIFIC 
BUILDER  by  principal  city  and  county  building  inspection  depart- 
ments for  Seven  western  states.  For  detailed  report  turn  to  Page  8 


Multi-lMillion  DoDar 
Development  Planned, 
Grading  b  Underway 

Construction  of  a  |25  million 
high-class  residential  and  retail 
shopping  area  in  southwest  San 
Francisco  will  go  forward  this  sum* 
mer,  it  was  announced  last  week- 
end. 

The  development  will  be  under- 
taken by  the  Standard  Building 
Companv,  1600  Judah,  of  which 
Carl  and  Fred  Gellert  are  co-part- 
nera. 

Approximately  1500  homes  to 
house  five  thousand  persons  will 
be  built.  Homes  ranging  in  cost 
from  |7500-f  10,000  will  be  built  in 
the  Parkside  area,  «1 0,000-^20, 000 
in  the  Pinelake  Park  area,  and 
$16,000-$50,000  in  the  Lakeshoro 
Park  area. 

General  location  of  the  entire 
project  is  the  area  bounded  and 
bisected  by  Sloat  Boulevard,  Sun- 
set  Boulevard    and    Lake    Merced 


erans'  homes,  he  said,  does  not  I  Boulevard.  Grading  of  the  site  U 
need  the  financial  backing  that  the  I  underway  by  the  owners,  and  util- 
legislation  provides  in  obtaining  I  jtieg  and  street  work  contract* 
building  supplies;  and  further, I ^re  expected  to  be  let  in  three  or 
builders  in  his  association  have  I  fom-  rnonths. 
complete  information  on  sales   off     General  construction  will  be  by 


1944 


1946 


1946 


Jan. 
P«b. 
Mar. 

Apr. 
May 

June 

July 

Auf. 

Sept. 

Oct. 

Nov. 

Dm. 


P'mts 

Value 

P'mta 

10,284  1 

18,669,081 

11,693 

10,162 

23.046,4.36 

10,206 

12,813 

28,540,600 

12.080 

11,960 

21,768,898 

13,289 

12.980 

19,228,606 

13,712 

11,395 

16,976.078 

14,639 

18,643 

19.957.114 

13,409 

12,209 

18.673.766 

13,764 

10,687 

12.120.661 

14301 

11,971 

13,924318 

18318 

11,090 

11,727,604 

17,719 

9,S74 

11,847328 

16,479 

Value 
13,998303 
13,776388 
18,116,289 
21,108384 
26,718,463 
29,861,429 
80,421310 
80,110,680 
87,662,626 
46367368 
64,908,961 
66,776359 


P'mts 

19,160 

19,766 

22,283 

22315 

21,072 

18,669 

21,199 

22,769 

21,917 

19,141 

15,648 

16,428 


Value 
I  80304,448 
74,784,712 
140,000,989 
88,602374 
783S6304 
69.401315 
77332.688 
81,040385 
69314,086 
76,662300 
61380384 
64,412397 


ToUl..lS8368  $210378,389  169.609  $388,996,089  240,886    |0a34«,72? 


ANNOUNCE  INDUSTRY 
ADVISORY  BOARD  ON 
NEW  BUILDING  CODE 

Architect  Albert  J.  Evers,  chaii- 
man  of  the  committee  of  ^repre- 
sentatives from  the  Building  In- 
dustry Conference  Board,  Friday 
announced  selection  of  the  advisory 
board  on  the  proposed  San  Fran- 
cisco building  code. 

The  committee  will  include: 
Charles  Masten,  architect,  repre- 
senting the  Amencan  Institute  of 
Architects;  Frank  Kelly,  chief,  bu- 
reau of  fire  prevention  and  inves- 
tigation; Austin  W.  Earl,  repre- 
senting the  American  Society  of 
Civil  Engineers  and  the  Structural 
Engineers  Association  of  Northern 
California;  William  C,  Tait,  repre- 
ftenting  the  Associat^'d  General 
Contractors;  Paul  R.  Babcock.  of 
the  G.  M.  Simonson  Co.,  represent- 
ing the  American  Society  of  Heat- 
ing, Ventilating  Engineers,  Carl 
Gellert,  of  the  Associated  Home 
Builders;  J.  R  Guptill,  engineer, 
acting  as  secretarv;  Wm.  H.  Pop- 
ert,  chairman  of  the  board. 

Formation  of  a  five-man  "board 
of  experts"  was  authorized  by  the 
board  of  supervisors  judiciary  com- 
mittee January  1.^,  after  mombers 
of  the  idnustry  vehemently  pro- 
tested paswige  of  the  lengthy  ordi- 
■■"d'«  that  some  of  it«i 
provisions  were  maximum,  rather 
than   minimum,  requirements. 


war  surplus  goods  and  no  difficulty 
in  obtaining  materials  through  the 
war  assets  administration. 

"You  do  not  really  need  priori- 
ties for  much  of  that  stuff  right 
now,"  he  declared.  "I  believe  that 
state  ofllcials  will  find  that  the  war 
assets  administration  are  adver- 
tising constantly  in  the  newspa- 
pers tc  have  people  purchase  their 
goods." 

He  said  home  builders  were  buy- 
ing as  much  surplus  goods  aa  they 
could  use,  and  it  goes  right  intf' 
veterans  housing  "where  it  should 

George  H.  Sharp,  executive  vice- 
president  of  the  Home  Builders  As- 
sociation of  Alameda  County,  Inc., 
concurred  in  Morris'  views,  but 
added  that  home  builders  would 
welcome  sincere  cooperation  of  the 
state  and  federal  governments. 

Offering  a  tentative,  personal 
opinion,  he  said  appropriation  of 
a  nominal  sum  to  build  emergency, 
temporary  rental  housing  "until 
suflficient  labor  and  materials  are 
available  t<*  build  the  permanent 
houses  we  need  at  reduced  costs", 
would  be  one  action  the  industry 
would  accept  enthusiastically. 

He  stressed  a  belief  that  state 
and  federal  action  is  in  order  in 
the  field  of  temporary  housing,  but 
that  participation  of  either  in  per- 
manent housing  construction  is 
more  costly  than  private  buildinii 
and  "is  an  added  burden  to  the 
taxpayers". 

He  asserted  that  some  federal 
projects  had  l»een  as  much  as  a 
third  higher  in  cost  than  privately 
financed  housing  projects  under 
the  same  conditions,  and  ur,?ed 
that  any  trends  toward  socialized 
housing  in  California  be  checked. 

Sharp  said  that  in  his  opinior, 
materials  should  continue  to  be 
obtained  through  the  regular  chan- 
nels, rather  than  "entering  into 
competition  with  private  enter- 
prise," 

Such  a  program  In  obtaining  ma- 
terials, he  aaid,  "may  tend  to  delay 
the  steadv  fljpw  of  materials  that 
is  beginning  now." 

CHANGE  NAME 

Petroleum  Equipment  Company 
announced  this  week  that  its  cor- 
porate name  has  been  changed  to 
Bethleh^-m  Supply  Company  of 
California. 


the  owners,  but  such  work  as 
plumbinff  and  electrical  installa- 
tion and  plastering  will  be  sub- 
contracted. Preliminary  sketches 
have  'been  prepared  by  the  owner's 
architectural  designers,  but  final 
plans  will  be  drawn  by  outside 
architects. 

Construction  of  the  retail  chop- 
ping district  IS  expected  to  cost 
$1,500,000.  One  of  its  most  attrac- 
tive features  is  a  provision  for  off- 
street  parking  areas  so  worked 
out  that  a  store  containing  1,000 
square  feet  of  fioor  space  will  have 
a  1500  square  feet  parking  area. 

Included  in  the  shopping  district 
will  be  a  1000-seat  theatre,  a  su- 
per market  covering  three  Quar- 
ters of  an  acre,  a  drug  store,  bak- 
ery, paint  stores,  shoe  repair  shop. 

WOULD  TIGHTEN  HOTEL, 
APARTMENT  FIRE  RULES 

SACRAMENTO.— Thousands   of 

dollars  of  new  business  for  build- 
ing contractors  would  be  created 
should  a  bill  introduced  in  the  as- 
sembly this  week  by  Assemblyman 
W.  H.  Rosenthal  (d..  Los  Angeles) 
be  passed  by  the  1947  Legislature. 

The  measure  proposes  a  tirrhten- 
ing  of  state  regulations  for  hotels 
and  apartment  nousps  which  would 
require  two  safe  means  of  egress, 
enclosed  shafts  and  stairways,  fire 
doors,  automatic  sprinkler  systems 
where  combustible  materials  are 
stored,  alarm  systems  afvd  fire-re- 
sistant decorations  in  pubik  rooms 
and  hallways. 

Assemblyman  Julian  Beck  (d.. 
San  Fernando)  presented  a  bill 
which  would  levy  a  ten  dollar  a 
year  tax  on  large  hotels  to  pro- 
vide funds  for  fire-prevention  work. 

HEATING  MEN  ELECT 
DAN  HAYES,  RODONl 

Daniel  Hayes  was  elected  pres- 
ident of  the  Heating,  Piping  and 
Air  Conditioning  Contractors  As- 
sociation recentiv  at  an  annual 
meeting  attended  by  nearly  300 
members. 

A.  C.  Rodonl  was  elected  treaa- 
orer.  The  new  secretary  it  C.  N. 
Gilley.  G.  A.  Sweeney  will  serve 
as  vice-president  during  1947. 

Elected  to  the  association  board 
of  directors  were  T.  C  Douglass, 
K,  C.  Braun,  J.  B.  Nettles,  and  E. 
L.  Nattkemper. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  CivUtan 
Production      Administration,      A.      J 
Orter.  regional  director,   1S55  Market 
St.,  has  announced  the  following  per- 
mits granted  for  construction  ol  com- 
mercial   and    industrial    bu.ldlngs    In 
the  San  Francisco  area: 
MFO  Window  shades   (to  complete), 
$1000;  488  Francisco  Blvd.  San  Ra- 
fael;   owner,   L  S  Ayers,   1434  4th 
St,  San  Rafael. 
0R0CB:RY  ft  dwelling.   112,000:    2605 
Contra     Costa     Highway,     Contra 
Costa  County;  owner,  B  Shahwan, 
1117  Wilson,  Albany. 
TELEPHONE    exchange,    $850,000;    1 
McCoppln  St.  San  Francisco;  own- 
er, Pacific  Tel  &  Tel  Co,  140  New 
Montgomery  St,  San  Francisco. 
CALF  Bam,  $3800:  Sebaatopol    ;own- 
er.   Leslie  C  Miller.  Route   1.   Box 
403,  Sebastopol. 
'SERVICE  Station.  $4637:  Fresno  and 
F  Sts,  Fresno ;  owner,  Shell  Oil  Co., 
2014  Tulrae,  Fresno. 
RETAIL  Store,  $4000;  900  Park  Ave.. 
San  Jose;  owner,  John  Glbelterra, 
455  S  8th,  ban  Jose. 
CXDMPLETE  fumltruc-  store  repairs, 
$1200 ;  3265  16th  St.,  San  Francisco ; 
owner,    A    W    Cordes,    666    Mission 
.  St.,  San  Francisco. 
BSAUTY  shop  and    real    estate    of- 
fice, $M0O;  4S2  Water,  Santa  Cruz; 
ownor,  Edward  H  Frleaen,  432  Wa- 
ter, Santa  Cruz. 
XO'EtNTS)    office,    veterans     housing, 
"       $6000;   3t9b   and    Macdonald,    Rlch- 


Sutter.    San    Francisco;    five   units 

at  San  Rafael. 
Monte,  J.  Tony,  1st  St.,  San  Jose;  one 

unit  at  San  Jose. 
Crvstal  Springs  Construction  Co.,  185 

Bayshore,  San  Francisco ;  100  units 

at  San  Mateo. 
Coastwlde  Construction  Co.,  2499  Mld- 

dlefleld  Rd.,  Palo  Alto;  93  units  at 

I>alo  Alto. 

C  Dudley  DeVelbiss  Co.,  Box  1274, 
Walnut  Creek;  63  unlU  at  Contra 
Costa  County. 

Tracy,  Edwin  W.,  3330  San  Rafael  St.. 
Stockton;  14  units  at  Stockton. 

Kennedy,  C.  E.,  350  W.  Charter  Way, 
Stockton ;  six  units  at  Stockton. 

Parks,  Randolph,  2321  Carlsbad  Dr., 
Sacramento;  59  units  at  Sacra- 
mento. 

Scranton.  Eugene  L.,  Box  678.  Mer- 
ced ;  six  units  at  Merced. 

Bonettl  &  Rocca,  426  Faxon  Ave.,  San 
Francisco;  two  unit*  at  San  Fran- 
cisco. 

Schmidt,  Max.  140  Roblar  Ave.,  San 
Mateo ;  two  units  at  MiUbrae. 

O'Connor,  M.  J.,  San  Francisco;  four 
units  at  San  Mateo. 
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I  -8 — COMMERCIALBLDGS. 

1/27/47  3 

Owner  Taking   Bids — Due  Feb.  12, 
2  P.  M. 

Addition  of  Coalhole,  Etc. 

POCATELLO,  Idaho.  U.  S.  Post 
Office. 

Owner— Federal  Works  Agency  .Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,   838  U.  S. 


SUB  -  BIDS  WANTED 


I- 


General  contractors  desiring  sub-bids  on  any  job  are  Invited  to  make  known 

their  requirements   In   this  column.    There   le   no   charge   for  this   service. 

HlghSchbol,   Modesto,  CalTti"  BUJanDusTFebruary  10    8:6o~pT  M. 
H.   E.  Kahlmann,  251   Keai-ny   St.,   San    Francisco    (DOuglas   8023) 
J  as.  L  Barnes  Constr.  Co.,  941  Russ  Bldg..  San  Francisco  (EXbrook  6908^ 

M.  A.  Little,  1  Grand   View  Ave.,  San  J^Yanclsco,  Calif.    (VA  7991) 
Moore  &  Roberts,  693  Ml.«.<'lon  St.,  S.in  Francisco   (GArfield  8579) 
Willis  F.  Lynn, 1040  Folger  Ave..  Berkeley,  Calif.    (PErkeley  6044) 
8.  C.  Giles  and  Co.,  319  Elks  Building.  Stockton  1,  Calif.  (Stocktjn  3-0469) 
Erbentraut    &    Summers,    696    Pennsylvania    St.,    San    Francisco,    Calif., 
(ATwatei*  2420) 
Carl  N.  Swenson  Co.,  P.  O.  Box  558.  San  Jose   (BAllard  2602)' 

County*  DetentTorr^H^m^~Sacramento;~Bfel8^bue   February  3,  10  A.   M. 
H.   E.   Kahlmann,   251   Kearny   St.   Sun    Francisc,    (DOuglas   8023) 
Jas.  I.  Barnes  Constr  Co.,  911  Russ  Bldg.,  San  Francisco  (EXbrook  600S) 
S^f  V?l?'"?f^  "^fi^^io;!      Golden    Ingham  Construction  Company.  Rt.  2.  Box  5975.  Sacramento,  Calif.,  (sub- 
mit bids  no  later  than  Feb  2nd.) 

Moore  &  Roberts.  693  Mls.ilon   St..   San  Francisco    (GArfield  8579) 
Stolte   Incorporated,   8451   San    Leandro    St.,    Oakland.    Calif.,    (TRinadad 
1004) 

Continental  Construction  Company.  1402  Front  Street,  S^cntmento,  Cali- 
fornia (SAcramento  3-1973)  -— .i:— ,*__ 
Central    California    Constr.    Co.,    802    Capitol    MaUonal.  Bank    Building, 
Sacramento  -(SAcramento  3-8871);  Submit  bids  no  later  than  Feb.  2 


mond :  owner.  D  A  Beckstrom,  617 
McLaughlin,  Richmond. 
8ERVICECTCLE     shop,     $2400;     503 
Van  Ness  Avenue,  San  Francisco 


San    Francisco, 


Appraiser's    Bldg., 

Calif. 
Plans  by  owner. 

Specifications   obtainable  from   the 
above  office. 


1/27/47  •     1 

Correction 

Plans  Nearing  Completion 

Alter  Bank  Cost  $50,000- $60,000 

RICHMOND.  Calif..  Contra  Costa  Co. 
lUth  St.  and  Macdonald  Ave. 

Owner— American  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco,  Calif. 

Architect— Charles   F.  Strothoff,  1855 
Market  St.,  San  Francisco,  Calif. 

Alterations    to    bank    to    include    re- 
modeling of  office,  first  floor,  base- 
ment and  mezzanine. 
Correction  in  architect's  name. 


1/27/47  1 

Contract  Awarded 

Flour    Terminal  Cost    $35,000 

SAN  FRANCISCO,  Calif.,  north  «lde 

Carroll  Ave.,  150  ft.  east  of  Keith 

St. 
Owner— A.    M.    Devencenzi,   Keith    & 

Carroll   Sts. 
Contractor  —   Arthur   J.    Stahl,    1085 

Monad  nock,    Bldg.,    6an    Francisco. 

Calif. 


Gate  Ave.,  San  Francisco.  l 

FARM  machinery  repair  shop,  $14.-  . 
000;  450  S  L  St,  Tulare;  owner.  W.  | 
F.    Harris,    1060    Sycamore    Drive, 
Tulare. 
AUTO  and  truck  repedr  shop,  $2400; 
90  Greenfield  Road,  San  Anselmo: 
owner,  Arthur  E.  Thomsson,  et  al. 
Box  338,  Marin  City. 
RELOCATE    staln\'ays.    Install    fire 
doors,    $7000;    406   Montgomery    St., 
San  Francisco:   owner,   San   Fran- 
cisco Bank,  526  California  St.,  Saj< 
Francisco 

COMPLETE  plumbing  shop,  $350; 
1006  Del  Paso  Blvd.,  North  Sacra- 
mento; owner,  Peter  Bender,  1012 
Dei    Paso,    North    Sacramento. 

PETROLEUM  warehouse,  $4060;  nr. 
Lower  Lake ,  owner,  Standard  Oil 
Co.,  226  Bush  St.,  San  Francisco. 

COMPLETE  store  and  medical  of- 
fice. $2000:  Flrcbaugh;  owner.  San- 
tl  Del  Pollto.  Box  171.  Flrcbaugh. 

GROCERY  store.  $65f-9:  Sharps  Lane 
Stockton;  owner.  Jack  H  McPhll- 
Ilps.  1552  E  Milton,  Stockton. 

ADDN  to  non-forrou.*.  foundry,  $8900. 
66  California  St..  North  Redwood 
City;  owner.  Sequoia  Mccalcraft,  68 
California  St..  North  Redwood  City. 

REPAIRS  to  bean  warehouse,  $8000: 
Patterson ;  owner,  Wm.  E.  Lyons. 
Box  546,  Patterson. 

MUSIC  practice  room,  $4700;  2213 
Union,  Berkeley ;  owner.  U.  of  C. 
Berkelev. 

WAREHOUSE    and    office    for    con 
tractor.   $7000.   2nd   and   S   Streets. 
Sacramento;  owner.  S.  J.  Garf inkle 
2fc20  24th,  Sacramento. 

COMPLETE  auto  repair  shop,  $500: 
James  and  N  4th  Sts.,  Tranquillity; 
owner.  Frank  Orlando.  Box  106. 
Tranquillity. 

REPAIRS  ordered  by  Bd.  of  Health 
$3000;  2530  I  St..  Sacramento;  own- 
er, Jos.  Domlch,  premises. 

REPAIRS  to  dry  cleaning  establish- 
ment. $0000;  2430  27th  St..  Sacra- 
mento; o'wner.  Joey  Dodge  Clean- 
ers, 2430  27th   St.,   Sacramento. 

REPAIR  flro  damage  to  bakery.  $4,- 
200:  886  Geary  St..  San  Franci.sco : 
owners.  Motser.  Erpf  &  Motzer. 
2048  Market  St.,  San  Francisco. 


1/27/47  o 

Contract   Awarded— City    Building 

Permit  Granted 
Store  (Escalator) 
SACRAMENTO.     Calif.,    Sacramento 

County.  831  K  St. 
Owner  -Hale  Bros.,  831  K  St.,  Sacra- 
mento.  Calif. 
Architect— William  "G.    Merchant.    57 

Post  St..  Room  804,  San  Francisco, 

Calif. 
Structural   Engineers— W.  H.  Ellison 

and  S.   C.  King,  1045  Sansome  St., 

San  Francisco,  Calif. 
Installation  of  escalator. 
Contractor  —  MacOonald,    Young     A 

Nelson,    Inc.,    127    Montgomery    St., 

San   Francisco,  Calif. 


1/27/47  •     4 

Contract   Awarded — CPA   Approval 

Granted 
Telephone  Exchange  Building 

Cost  $850,000 
SAN  FRANCISCO.  Calif.  1  McCoppin 

St..  MArket  Building. 
Owner— Pacific    Telephone     &     Tele- 
graph   Co..    140    New    Montgomery 

St.,  San  Francisco,  Calif. 
Architect— Harry  A.  Thomsen  Jr..  315 

Montgomery     St.,     San     Francisco, 

Calif. 
Steel  frame,  reinforced  concrete. 
Contractor — Monson  Bros.,  475  6th  St., 

San  Francisco,  Calif. 


Ho'rtlcuFtural  Facilities,  San  Francisco  Jr.  College;   Bids  open  Jan.  29,  2:30 

P.  M. 
Robert  L.  Wilson,  427  Bryant  Street,  San  Francisco,  Calif.   (YUkon  0-2710) 
Henry  Arlan  Construction.  4142  Geary  Blvd.,  San  Francisco  (BAvlew  3170) 
i-'eter  Sartorio,  262  Clementina  Street,  San  Francisco  (GArfield  8317) 
Martlnelli  Construction  Company,  44  Mary  Stret,  San  Francisco,  Callfomls     1/27/47  *  4 

(GArfield  8277)  I  plans  Completed—Architect  Will  Ask 

Stolte    Incorporated.   8451    San    Leandro    St .    Oakland.    Calif..    (TRinadad  I      p^^   gj^j,    ppom    Selected    Contrac- 

1004)    written    sub-bids    requetitcd    24    houre    m   aavance.  J     tors  This  Week — No   Due  Date  Sot 

Medical   Bldg.       Approx.  Cost,  $20,000 
SAN    JOSE.    Calif.,    Santa   Clara    Co. 

Park  Avenue. 
Owner— Dr  Elgin  Jackson,  c/o  arch- 
itect. 
Architect— Glfford  E.  Sobey.  60  South 

First   tSreei,   San  Jose.  Calif. 
Frame   and   brick,   one-story,    to   in- 
clude central  heating. 


S-ALINAS,  Calif.,  Monterey  County. 

Owner— West  Coast  Box  Company, 
Mr  Taylor.  Railroad  Yards,  Sa- 
linas, Calif.  _  „„ 

Architect— Charles  E.  Butner,  7  Win- 
ham  St..  Salinas.  Calif. 

Wood  frame,  metal  sides,  80x200  ft., 
concrete  floor. 


9-10— EDUCATIONAL 
BUlLDINv.>S 


1/27/47  •     ■ 

To  Prepare  Plans 

School  (Two-Cla*sroom  Addition) 

BURLINGAME,  Calif.,  San  Mateo 
County.  Washington  School. 

lOwner— Board  of  Trustees  of  Bur- 
lingame  Elementary  School  Dis- 
trict, Lester  D.  Henderson,  super- 
intendent, El  Camlno  Real  and  Oak 
Grove,  Burllngame,  Caiit. 

Architect— James  Mitchell,  407  San- 
some St.,  San  Francisco,  Calif. 

Two-classroom  addition. 


1/.67/47  » 

Preliminary  Plane  In   Progreee 

School   Building 

SACRAMENTO  COUNTY,  Calif. 

Owner — Cosumnes  Rtver  Union  School 
District     of     Sacramento     County, - 
Jake  Schneider,  clerk,  Sloughhouse, 
Sacramento  County,  Calif. 

Architect— Charles  F.  Dean,  Califor- 
nia State  Ufe  Bldg.,  Sacramento. 
Calif. 

Reinforced  concrete,  including  as- 
sembly room,  stage,  office  and  two 
classrooms. 


1/27/47  ^   • 

CPA   Approval    Granted— Owner   Ex- 
pected to  Take  Bids  Soon 
Grade  School  Cost  $328,000 

COLORADO  SPRINGS.  Colo.  Be- 
tween Cache  la  Poudre  and  Yampa 
Sts.,  at  Bonfoy  and  Swope  Aves. 
Owner— School  District  No.  11,  Roy 
Wasson.  superintendent.  City  Hall, 
Colorado  Springs.  Colo. 
Architect  —  Edward  L.  Bunts,  468 
First  National  Bank  Bldg.,  Colo- 
rado Springs, 


Carrlco  &  Gautler,  865  Ocean  Ave..  Ban  Franoloco  (juniper  4-8081) 


FHA  PERMITS  GRANTED 

SAN  FRANCISCO,  Calif —Federal 
Housing  Administration.  D.  C.  Mc- 
Olnness.  district  director.  815  Mont- 
gomery St..  San  Francisco,  Calif.,  has 
announced  the  following  list  of  per- 
mits granted  by  the  above  office  for 
the  construction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  the  San  Franci.sco  area  for 
applicants  as  noted : 
Bates.  R  J.,  1359  Rose  St..  Berkeley ; 

four  units  at  Berkeley. 
Mattecheck,  Mrs.  Agnes.   100  Florida 
Ave..  Richmond;  two  units  at  Rich- 
mond. 
Rabies   ft   Rahles.   1630  Webster   St., 

Oakland;   two  units  at  Alameda. 
Hartzell.  M.  W..  1009  2nd  St.,  Wood- 
land; one  unit  at  Woodland. 
Traversl,  Mary    A..    Br>-te    Ave.    and 
Anna  St..  Bryte;  one  unit  at  Bryte. 
Thompson,  Charles  F,  841  Taber  St.. 
Yuba  City;  one  unit  at  Yuba  City. 
Ball,   Cecil   L,,    2120  Greenwood,    San 

Carlos ;  six  units  at  San  Carlos. 
Froeror.  Arthur,  1407  Paul   St..  Ala- 
meda; two  units  at  El  Sobrante. 
McMillan.  John  E..  1307  H  St..  Sacra- 
mento; two  units  ^t  Sacramento. 
J.  D.  O'Connor  Co     .ruction  Co..  391 


Motor  Transport  Facllltiet,  Standard   Oil    Kicnmond   Hefinery;    Due  Feb.  3. 
12  Noon 

B.  S.  McKlttrlck  Company.  Inc.,  610  ICth  St. .Oakland   (TWin  Oaks  5070) 
Swtnerton    ft  Walberg   Co.,    225    Bush    Strtet,    San    Francisco.    Calif omi* 
(GArfield  2980) 

Haas  &  Hothchild,  328  Merchants  Exchange  Bldg.,  San  Francisco   (EX- 
brook 1205) 

James  I.  Barnes  Construction  CJo.,  911  Russ  Building,  San  Francisco  (EX- 
brook 8006  or  EXbrook  7054) 

M  ft  K  Corporation,  200  Financial  Center  Building,  San  Francisco.  Calif., 
(KX brook  7624) 

iiarrett  ft  Hilp,  918  Harrison  Street,  San  Francisco,  Calif.   (DOuglas  0700; 

Naval   Reserve  ArmoryTOakland.  Calif.   Bids   Due  January  a,  11    A.   M. 

James  I.  Barnes  Construction  Co.,  911  Russ  Building,  San  Franeioco,  Calif. 
(EXbrook  6906) 

Henry  Arlan  Construction,  4142  Goar>'  Blvd.  San   FraTl'clseo,   (BAvlew  3170) 
VVtills  F.  Lynn,  1040  Folgor  Ave..  Berkeley  (BErkelcy  6044) 
Unas  ft   Rothchlld,   328  Merchants  Exchange   Bldg..   San   Francisco    (EX- 
brook 1205) 
MldHtate  Construction  Co..  427  Bryant  St..  "5an  Fraiixlsco  (YUkon  6-2812 » 

Stolte,   Incorporated,  8451   San    L,eandro   Street,   Oakland,  Calif..    (TRinadad 
Charles  M.acClosky.   112  Market  St.,  San   l?"ranclsco   (Ulllmore  6807) 
Wm.  M.  Greuner.  2727  Parker  Street,  Berkeley  (BKrkeley  2877) 


s,  Oolo. 
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Architect  Taking  Bids  From  Selected 
Contractors — Due  Jan.  29,  5  P.  M. 
Warehouse 


Immediate  Delivery 

BUDGIT 

ELECTRIC  HOISTS 
CAPACITIES 

%  to  2  Ton 

'ROUND' 

MONOkAIL  SYSTEMS 

Cranes   -  Trolleys   -  Winches 
Bridge  Drives    •    Slings,  Etc 


Manufacturer 


-Distrtbutors 


ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Francisco,  Calif. 

Phone  DElawarc  7487 


Summer.9.    696    Pennsylvania    St.,    5an    Francisco.    Calif.. 


Water  Filtration   Plant,  Martinez;  bids  open  Fob.  11,  7:30  P.  M. 

Butte  Construction  Co..  693  Mission  St..  .San  Francisco  (TUxedo  2412  and 

KXbrook  8898) 

Central   California   Construction   Company.    116  Sne   St.,   San   Francisco, 

Calif.,  (HEmlock  7926) 
Willis   K.    Lynn,  1040   Fnlgcr   Ave-.,   Berkeley,   Calif.,    (Berkeley   6044) 

Underorosslng,  San  Rafael;   bids  Due  Ten.  29,  2  P.  M 
Carl  N.  Swenson  Co.  P.  O.  Box  .S58,  San  Jose.  Calif.,  (Ballard  2602) 

Cellular  Structurae  For'Sllde'Area,  VetrAdmT  FtTMlleyT  Bids  Due  Feb.  2b 

2:30  P.  M. 

Stolte   Incorporated,   8451    San    Leandro    St.,   Oakland.    Calif.,    (TRmadad 

1064) 

blrbentraut    & 

(Al-Tivater  2420) 

Jas.   I.   Baizes,   Construction    Company,   941    Rus.**    --Jldg.,    San    Francisco, 

Calir.,   (KXbrook  6905) 

Haas  &  Rothchlld,  328  Merchants  Exchange  BWg.,  S.  F.  (EXbrook  I'Mb) 
ConversrorTof  Bldg.  into  Apts ,  Can^p  Stoneman.  Calif.;   Bids  due  February 
13    2:00  P.  M.    etc. 

B.  ft  R.  Constr.  Co..   110  Market   St..   San  HYancisco  ^DOuglas  7616) 

Charles  MacClosky.  112  Market  St.  San  Francisco  (Fillmore  6607) 

jurbentraut  ft  Summers.  696  Pennsylvania  St..  San  Francuco  (AT  242'J) 

AlteTcanntryrinnoi*  Harbor  9th  Ave.  Terminal,  Oakland;   Bids  due  J«n. 

27    4:00  P.  M. 
Wm!  M.  Greuner,  2727  Parker  Street,  Berkeley   (Blia-keley  2877) 

Extension  to  Universal  Carloadlng  Company  warehouso  for  S.  P.,  7th  and 
Fallon  Sts.,  Oakland;    Bids  due  Jan.  27,  2  P.  M. 
Wm.  M.  Greuner,  2727  I'arker  Street,  BefKeley   (BErkeley  2877) 


SUMMERBELL  ROOF  STRUCTURES 

17^6  nn^t^cr^^'  St.,  ^dV'c^nd   Ccjli' 


From  San  Francisco 
Enterprise  10930 


Frcm  othc.  cxchancps 
TWinoaks  3622 


Lorge  Stock  of 
20-iiich  Pans 
for  Concreto 
Joist  Constrvetion 
Avallahh  Today, 
Our  trained  crows 
install  and  remove. 


WILSON     WELDING 
SERVICE 

GENERAL  CONSTRUCTION 
WEI-DINC,  and  REPAIRS 
325  7tfa  Street,  Oddand  7 

Por^ble  Welding   Service 
GLencourt  6828 


^Administration    Bldg.    (Additions    and    Improvemer.U),    San    Francisco 
Port,  San   Mateo  County;    Bide  due   Feb.  4,  3:00  P.   M. 
Erbcntraut  ft  Summers.  696  Pennsylvania  St.,  San  PTnncisco   (AT  2420) 
Jack*  A  Irvine.  620  Market  St..  San  UTanclsco    (GArlield  2106) 


BONDS  WA  RR ANTS 

ASSESSMENT    DISTRICTS 

See  us  regarding  Improvement  District  jobs.    We  handle  coUcc^ 
tions;  buy  Warranu  or  Bonds  on  all  1915  or  1911  Act  Diatrictt. 

Telephone  GArfield  8000 

HANNAFORD     ft     TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


COASrWfSf      SERVICE 
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DAILY     PACIFIC     BUILDER 


PAGE  3 


Brick    fireproof    construction;     two- 
story  and  basement. 


1/27/47  » 

Bond   loeue  Passed 

Sohooi  Facllltle*  Cost  $225,000 

AURORA,  Colo.  Site  not  selected. 
Owner — Board  of  Ekiucatlon.  c/o  John 

Simpson,     superintendent,     Aurora. 

Colo. 
Architect — Private  plans. 
Includes  school  expajision.  Board  will 

announce  further  details  after  next 

meeting. 


» 


1/27/47 

FWA   Funds   Afloted 

High  School  Bldg.  Cost  $561,000 

HONOMAKAU.    North    Kohala,    Ha- 
waii. 

Owner— County  of   Hawaii.   Clem   A- . 
Akina,  Chairman.  Board  of  Super-  ' 
visors,  EL  L.  Wung,  Chief  Engi- 
neer, Dept.  of  Public  Works.  Court. 
House,  Hllo.  T.  H. 


1/27/47  •       » 

Contemplated — Site    Acquired — 
Board   Sets   Feb  4   ae   Date  to 
Interview    Architect*— High    Costs 
of  Construction  Expected  to  Delay 
Projects  One  Year 

New   High   School   A   Four    New 
Elementary    School    BIdgs. 

SOUTH  SAN  FRANCISCO,  Calif.. 
San  Mateo  Co.  25  acres  of  land 
opposite  B  St..  between  El  Camlno 
Real  and  the  industrial  area. 

Owner — South  San  Francis'#)  Unified 
School  District,  James  C.  Cherry, 
superintendent  of  schools,  South 
San    Francisco.    Calif 

Architects — not    selected. 


1/27/47  •     10 

Owner  Taking  Bids  on  (1)  General 
Construction,  (2)  Plumbing  Work, 
(3)  Heating  and  Ventilating,  (4) 
Electrical  Work.  (5)  Elevator.  (6) 
Combination  Plumbing,  Heating 
and  Ventilating  Work,  (7)  Com- 
bination Plumbing,  Heating,  Ven- 
tilating and  Electrical  Work— Due 
Feb.  21,  2  P.  M. 
Foreetry   Building  Cost  $600,000 

BERKELEY.  Calif..  Alameda  County. 

Berkeley  Campus. 
Owner — Regents  of  the  University  of 

California,    Berkeley,   Calif. 
Architect — Miller  &  Wamecke,  Finan- 
cial Center  Bldg..  Oakland.  Calif. 
Supervising  Architect — Arthur  Brown 
Jr.,  251  Kearny  St.,  San  Francisco, 
Calif. 
Reinforced  concrete,  three  stories. 

Plans  and  specifications  will  ,be 
available  starting  January  30  at  the 
cashier's  office.  103  Administration 
Bldg..  University  of  California.  Berk- 
eley, Calif.,  upon  deposit  of  $50 
per  set. 

1/27/47  •     10 

Owner  Taking  Bids  on  (1)  General 
Construction,  (2)  Electric  Work, 
(3)  Plumbing  Work,  (4)  Heating 
and  Ventilating  Work,  (5)  Com- 
bination Plumbing  and  Heating  and 
Ventilating  Work,  (6)  Combination 
Plumbing,  Heating  and  Ventilat- 
ing and  Electrical  Work,  (7)  Spe- 
cial Temperature  Rooms,  (8)  Ele- 
vator— Due   Feb.  20,  2  P.  M. 


Plant  Sciences  Building,  Unit  No.  1 

Cost  $450,000 

DAVIS.    Calif.,    Yolo    County.    Davis 

Campus.  University  of  California. 
Owner— Regents  of  the  University  of 

California.  Berkeley.  Calif. 
Architect— Eldrldge    T.    Spencer.    251 

Kearny  St..  San  Fraixclsco.  Calif. 
Reinforced  concrete,  two-story,  53.000 

sq.    ft.    floor    area,  concrete    walls. 

floors,   roof,   steam   and  forced  air 

heating  and  ventilating  system. 

Plans  and  specifications  obtainable 
starting  JjiAuai-y  28  at  the  cashier's 
office.  103  Administration  Bldg..  Uni- 
versity of  California.  Berkeley.  Calif., 
and  at  the  business  office,  101  Ad- 
ministration Bldg..  University  of 
California.  Davis.  Calif.,  upon  deposit 
of   $50  per  set. 


11—  HOSPITALS 
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Working    Drawings    In    Progress — 

CPA   Permit  Granted 
Health    Center  Cost    $600,000 

SAN  FRA.NCISCO.  Calif..  North  side 
of  Sutter  St.,  east  of  Divisadero. 
100  ft.  by  a  depth  of  275  ft.,  extend- 
ing through  to  Bush  Street,  in  tho 
Immediate  vicinity  of  Mount  Zion 
Hospital. 
Owner  —  Maimonide.s  Health  Center 
for  the  CHironic  Sick,  Sen  P.  Lillen- 
thal.  president.  1600  Scott  St..  San 
Francisco.  Calif. 
Architects— Mendelsohn.  &  Hill,  627 
Commercial  St.,  San  Francl3co. 
Calif. 

Members  of  the  Malmonlde.i  build- 
ing committee  are:  Joseph  M.  Bran- 
ten,  chairman;  B.  P.  IJlienthal,  Sam- 
uel Jacobson,  Newton  Bis.singcr.  Al- 
fred K.irp.  Milton  Meyer.  Charles  M. 
Wollenber. 
Reinforced   concrete.   8   stories. 


Owner — Coalinga  Hospital  District. 
P.  E.  Carter,  I.  L.  Koppel,  P.  F. 
Jensen,  H.  P.  Grigsby.  A.  A.  Bak- 
er, members  of  the  governing 
board,    Coalinga.    Calif. 

To  finance  constructing  or  altering 
hospital  facilities. 

1/27/47  5 '  11 

Supplemental   Contract   Awarded 
Hospital         Estimated  Cost  $3,000,000 
FAIRFIELD.    Calif.,    Solano   County. 

Falrfleld-Sulsun  Army  Air  Base. 
Structural  Engineer — Donald  R.  War- 
ren Co..  417  Market  St..  San  Fran- 
cisco, Calif. 
Reinforced    concrete,    four-story    and 
ba.sement,  150  beds,  including  sepa- 
rate nurses'   quarters,   boiler   housf 
and    enlisted    men's    quarters,    po.st 
exchange,    library,    auditorium    and 
gymnasium,    occupational    therapy 
room,    prison    ward    and    isolation 
section. 
Contractor^— Stolte,  inc.,  8451  San  Le- 
andro St.,  Oakland,  Calif.,  and  Mor- 
rlson-Knudsen  Co.,  Inc.   (Joint  ven- 
ture), Crocker  First  National  Bank 
Bldg..  San  Francisco,  Calif. 
Supplemental    contract    to    original 
$20,0(X),000     negotiated     contract    for 
mnways,  hangar,  utilities,  sidewalks, 
roads,    paving,    enlisted    men's    bar- 
racks, officers'  quarter.s,  chapel,  mess 
hall,    airport    terminal    building,    ad- 
ministration   building   and    a    tempo- 
rary hospital  and  base  hospital  com- 
bined.   All    of    the    work    under    th© 
original  contract  has  been  completed 
with  the  exception  of  the  hangar,  for 
which  the  foundations  are  in  and  the 
steel    on    order,    and    the    temporary 
hospital  on  which  work  stopped  when 
the  war  ended. 

12-13— INDUSTRIAL  ~ 

BUILDINGS 


Supervisors  To  Set  Date  Feb.  10 
For   A    Special    Election    For 
Formation     of     Hospital     District- 
Probably    March   11 

Hospital 

SANTA    ROSA.    Calif..    Sonoma    Co..  ^ 
Designated      boundaries      for      the 
"Santa  Rosa   District  Ho.spltal"   as 
the  entire  Third  Supervisorial  dis- 
trict. 

Owners — .Sonoma  County  Board  of 
Supervisors.  *■;  county  clerk.  Court- 
hou.se.   Santa  Rosa.   Calif. 

Sponsors— Dr  Wil.son  Stegeman.  534 
B  St..  Santa  Rosa,  and  Dr.  C.  M. 
FlelFsner,  816  4th  !st.,  Santa  Rosa, 
Calif.  

1/27/47  ^    11 

Contemplated — Leglslation«jSought 
Legalizing     Hospital     District     In 
County   of    More   Than   200,000 
Population 

Hospital 

WASHINGTON  TOWN.SHlP,  Calif.. 
Alameda    County.  , 

Sponsors  —  Washington  Township 
Planning  Committee,  Ed  Knos,  sec- 
retary. Washington  Townsliip.  Ala- 
meda Co.,  Calif. 


1/27/47  12 

Contemplated — Site     Acquired — Early 

Construction   Planned 
Sausage  Factory  Cost  $250,000 

OAKLAND,  Calif..  Alameda  County. 
25,000  pq.  ft.  site  at  Oakland  Ave. 
and  Bonneville  St. 
Owner — Carianl  Sau.'<age  Company. 
John  Polettl.  John  and  Alfred  Cari- 
anl, partners.  333  Broadway.  Oak- 
land, Calif 
fielnf.  concrete,  2-storles  &  basement. 


1/27/47  11 

Bond    Election    in    Amount   of   $75,000 

Set   for   Feb.  4 
Hospital 
COALINGA,    Calif..    Fre.nno    County. 


1/27/47  12 

Contemplated — CPA    Permit    Granted 
Frozen  Foods  Plant  &   Lockers 

Cost  $50,000 
MILLBRAE.    Calif..    San    Mateo   Co. 
Owner — The    Trembley     Corporation, 
Earl      F.      Trembley     of     Mlllbrae 
Creamery,     and     three     sons,     Leo, 
Paul     and    John    Trembley     (prin- 
cipals)   325   El   Camlno   Real.    Mlll- 
brae, Calif. 
Plans  call  for  processing  vegetables, 
meats,   etc.,   in   the   plant,  the  pro- 
ducts   available   to    locker   holders 


ditional  $50,000. 
Contractor— Collins  Constr.  Co.,  15  W 
Tenth  St.,  Kansas  City.  Mo. 

14-17— PUBLIC  BLDGS. 

1/27/47  14 

FWA   Funde  Allotted 

Auditorium  Cost    $570,000 

HILO.   T.   H..   Hawaii  Co. 

Owner — County  of  Hawaii.  Clem  A. 
Aklna,  Chairman.  Board  of  Su- 
per\'isors.  E.  L.  Wung,  Chief  Engi- 
neer, Dept.  of  Public  Works,  Court 
House.  Hllo.  T.  H, 
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1/27/47 

FWA    Funds   Allotted 

County  Bldg.  Cost  $750,000 

HILO.  T.  H.,  Hawaii  County. 

Owner — County   of    Hawaii.   Clem   A. 

Aklna.    Chairman,     Board     of     Su- 

per\'i3or<».  E.  L.  Wung,  Chief  Engr. 

Dept.     of     Public      Works,      Court 

House.  Hllo,  T.  H. 


1/27/47  16 

Owner  Taking  Bids— Due  Feb.  19, 

2  P.  M. 
Painting  and  Repairs 
LA  JOLLA.  Calif..  San  Diego  County. 

U.  S.  Post  Office. 
Owner — Federal  Works  Agency.  Pub- 

ilu  Buildings  Administration,  office 

of   the   district   engineer,  838   U.   S. 

Appralser'^^B    pidg.,    San    Francisco, 

Calif. 
Plans  by  owner. 
Interior    and    exterior    painting    and 

miscellaneous  repairs. 

Specifications   obtainable  from  the 
above  office. 


22-2&— RESIDENTIAL 
BUILDINGS 

1/24/47  26 

Contemplated 

Residences    (500) 

HICHMOND,     Calif.,     Contra     Costa 

Co     Parr   Industrial   District. 
Owner     -    Parr-Richmond    Terminal 

Corp.,    Fred    D.    Parr,    president,    1 

Drumm  street,  San  Francisco,  Cal 
RcHidence.s   to  occummodate   workers 

in   the  new  industrial  center. 


Blvd.  and  Lakemerced  Blvd. 
Owner— Standard    Building   Co.,  Carl 
Gellert   and    Fred  Gellert,   co-part- 
ners.   1500   Judah   St.    San    Fran- 
cisco, Calif. 
Preliminary  sketches  by  owner. 
Approximately    1500  homes   to  house 
about    5000    people    will    be    con- 
structed within  a  Vi-mlle  radius  of 
the  retail  shopping  district;  homea 
ranging  in  cost  from  $7500  to  $10.- 
000   will    be    built    In    the  Parkside 
area :  $10,000  to  $20,000  in  the  Pine- 
lake  Park  area  and  $15,000  to  $00,- 
000  In  the  I.Akeshore  Park  area. 
!  The    shopping    district    to    cost    ap- 
proximately $1,500,000  (not  Includ- 
ing land)  will  include  a  theater  to 
seat  1000,  a  super-market  covering 
%-acre  and  numerous  other  attend- 
ant   community   faoilltles,   such   aa 
a  drug  store,  bakery,  cleaning  and 
dyeing,    shoe    repair,    paint    stores, 
etc.  All  of  the  store  buildinga  will 
be  of  concrete  with  trues  roof  de- 
sign.    The     shopping    district    will 
provide   off-street    parking   for   450 
cars,    or   approximately   1^   aq.    ft 
off-street  parking  area  for  1  aq.  ft 
of  shopping  area. 

1/27/47  •  »* 

Working    Drawings    Irt    Progress 
Residence    (Alter  A   Addn) 

Approx.  Cost  $12,000 
SAN    FRANCISCO,    Calif..    Webster 

St. 
Owner— A  Manti,   %  Architect 


GASOLINE  and  DIESEL 

GENERATORS 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened                     Project     Location  of  Project         Noted  In  Issue 
1-27— 10:00  A_M.—VHF  Radio  Range  Stations     Near  Blythe  1-20 

1-27 — 10:00 A.M — Temporary  CJarageSacramento  1-22 

1-27—  4 rOO P.M.— Cannery  Building    (Alterations)     Oakland 1-21 


ENGINEERING  PROJECTS 


1.25—  7  :M  P.M.— Sewage  Plant  Perris  1-  T 

1-27— 10:00  A.M.— Street  Sewer  and  Water  Lines    Boulder  Canyon 

Project,  Arizona- Nevada  1-6 
1-27— 10:00  A.M.— Instrument  Landing  System  and  Light  Lane 

San  Francisco  1-7 

1-27—  3:00  P.M.— Irrigation   Svs.    (Alter)  Los  Angeles  1-23 

1-27— 8:00  P.M.— Sanitary  Sewers      Montebello  1-10 

1-27—  8:00  P.M.— Water  Mains   (Install)     Alderwood  Manor,  Wash.  1-22 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


l-2<^— 2:00  P.M— Enamel  Paint  Wilmington 

1-27—  2 :00  P.M.— Portable    Telephones     San  Francisco 

1-27 —  2:00  P.M. — Accordion    Door       Jennes.s,    Idaho 

1-27- »:OOA.M— Non-Ferrous    Metal.«<       Etc.     San  Francisco 

1-27—  3:00  P.M.— Battleship    Linoleum     San  Francisco 

1-27—  2:00  P.M. —Creosote  Roof  Stain     San  Francisco 

1-27—  2  :00  P.M.— Generators  Missouri   Basin   Prop.,  Wyo. 

1-27— 10:00  A.M.— Cast    Iron    Pipe        Phoenix,  Ariz. 

1-27-  — Struc.  Steel  Bars     WachinKton,  D.  C. 


1-21 
1-21 
12-23 
12-80 
1-17 
1-17 
1-17 
1-23 
1-23 


BOLTS 


COMPLETE     JOBBERS     STOCK 

FOUNDATION  ANCHOR  (Bent  Neck) 

MACHINE  -  CARRIAGE  -  LAG 

U  BOLTS— MADE  TO  ORDER 

CLEVISES— #2V2  -  3  -  3V2  -  4 

TURNBUCKLES  AND  STUB  ENDS 

CAP  SCREWS 

"SPECIALIZING  IN  THREADED  PRODUCTS" 

Pan-Pacific  Metal  Products,  Inc. 


1/27/47  12 

Building  Permit  Granted  by  County 
Planning  Commission — 

Construction    Expected    to    Start 
Immediately 

Mfg.  Plant  Cost.  $200,000 

YOLO  COUNTY,  Calif.  17-acre  Bite- 
in  West  Sacramento,  600  ft.  front- 
age on  Davis  Causeway,  extending 
to  tracks  of  the  S.  P.'s  Overland 
route. 

Owner— Fruehauf  Trailer  Company, 
Harvey  Fruehauf,  president.  De- 
troit,   Mich. 

Plan."   hv  contractor. 

Reinforced  concrete  and  steel,  122x 
2S1  ;  Includes  loading  ramps  and 
docks  and  assembly  yards.  Equip- 
ment   is    expected    to    co.st    an    ail- 


1/27/47  •     26 

Preliminary     Sketches     Prepared     by 
Owners — Several    Architects   to    Be 
Engaged    to    Design    Final    Plane^ 
Grading     of     Site    Under    Way     by 
Owners — Contracts  for  Utilltieeand 
Street    Work    Expected    to    Be    Let 
Within     3    to     4    Months  —  General 
Construction     by     Owners     Planned 
for  This  Summer — Plumbing.   Elec- 
trical,   Plastering,    Etc.,  to  Be   Sub- 
contracted 
Residences   (Approximately  1500)  and 
Shopping      District  —  Overall      Coet 
$25,000,000   (Including    Land) 
SA.N   FRANCISCO,   Calif..   Lakeshore 
Park,  I.,ake  Merced  area,  in  south- 
west  San    Francisco,   bounded   and 
bisected     by     Sloat     Blvd.,     Sunset 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

690  Watts  to  190  Kilowatts 

KERR 
EQUIPMENT    CO 

160  Tenth  Sft.,  Cor.  Netonw  St. 
Phone:    MArket  1651 


iRUJin  PRinr  compnnv 


MAKtS 


FiHE  PRinr 

4rh  &  A(idlson  Sts  •  Berkeley  2,  (olif 
Phone:  BFrkeley  3440 


BUTLER  BUILDINGS  ARE 
QUALITY  BUILDINGS 


1: 


I 


^ 


201  NEVIN  AVE. 

LANdtcap*  S-2442 


RICHMOND.  CALIF. 

Rlebnieed  1S05 


Conventional  design,  speedy  erection,  superior  strength  and  all-around 
utility  value  account  for  the  tremendous  popularity  of  Butler  Factory 
Fabricated  Buildings. 

Limited  nhipment.s  are  now  bein^'  made  in  sizes  40  ft.  wide  and  in  various 
lengths.  Two  or  more  buildings  can  be  set  side  by  side  with  walls  removed 
to  provide  wide,  spacious  interiors. 

The  California  Distribution  of  Butler  Rif^iJ  Irame  Industrial  Buildings 

Is  Exclusively  Handled  by  .  .  . 

E.  C.  LIVINGSTON  CO 

P.  O.  BOX  478,  PASO  ROBLEIii.  CALIFORNIA 


^ 


BERKFI.F.Y 

20«»  Khatturk  Ave. 
TliorBwall  S<tn 


OTHER  OFFICES: 
FRESNO  SALINAS 


SOS  Mason  Bldg. 

Phon*  Z-7J40 


tW  Abbott  St. 
Phone  4ns 


KINO  CITY 

North  Hlffliway. 

Pheae  SS 


.,^JK.Jt.J^ 


Jtiiflaaaui: 
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Architect-^  Uoyd  Conrloh.  OM  liar- 
ket   St.   San   Francisco,   Calif. 

Addition  of  complete  4  room  apart- 
ment. Including  separate  heating 
system  and  hardwood  floors. 

1/27/47  •   2» 

Plans  Completed— Arohltsot  To 

Take   Bids   From  Selected    List  of 

Contractor*— No    Dua    D«t«    Set 
Flat 
BAN    FRANCISCO.    Calif.,    Mission 

bt.  near  Allison  St 
Owner— Jack  Kolley,   %  Archltwst. 
Architect   —  J.    Lloyd   Conrtch,   003 

Market   St,   San    FranclBco   Caltf. 
Frame  and  stucco,  5  rooms,  1  bath. 

1/27/47  *• 

Plans  Nsaring  Complation 
Flat*  (2)  .       „^ 

BAN  FRANCISCO,  Calif.  Mission  St. 

near  Allison  Street  ^.^  _* 

Owner-Jack  Kelley.  c/o  Architect 
Architect   —   J.    Lloyd    Conrich,   »3 

Market  St,  San  Francisco.  CaUf 
Frame  and  stucco,  0  rooms 

1/27/47  ^       ..     «  ^ 

Oiwner  Taking  Bids— No  Dus 

Date  Set  .„    *  .«a«ww» 

Apartment  Building  Cost  120,000 

SAN  BRUNO.  Calif..  San  Mateo  Co. 
Owner-Lyman    E.    McOuffIn    (real- 
tor)   400  San  Mateo  Avenue.,  San 
Bnmo,  Calif.         _    „  , 

Plans  by  William  B.  Merryman,  de- 
signer, 614  San  Mateo  Avenue,  San 
Bruno,  Calif. 
Frame  and  stucco,  one-story,  wood 
shingle  roof.  Includes  four  units, 
four  detached  garages. 


COLORADO  .  BIO    THOMPSON 

PROJECT.  Colorado.   Southeast  of 

U.  S.  Highway  No.  84. 
Owner— U.  8.  Bureau  of  Reclamation. 

Walker  R  Young,   chief   engineer, 

Denver,  Colo. 
Plans  by  engineering  department  or 

ConstrucUon  of  (Schedule  "  Of^^y 
pumping  plant  and  (Sche«lul«  2) 
earthwork  and  structure^  Oranby 
pump  canaL  _ 

Low  Bidders— Oranby  Constructors, 
Denver.  Colo.,  and  714  W.  Olympic 
Blvd.,  Los  Angeles.  Calif,  (consist- 
ing  of  Orafe-Callahan  Construction 
Co..  Ounther  St  Shirley  Construc- 
tion, Los  Angeles;  Brown  &  Root 
lac.,  Houston,  Texas;  Ed  Honneil. 
Colorado  Springs.  Colo.;  Condon- 
Cunnlpgham  Co..  Omaha.  Neb.; 
Martin  Wunderllch.  Jefferson  City, 
Mo.,  and  Peter  Klewlt  Sons  Co., 
Omaha.  Neb.),  Schedule  1,  M.130.- 
»96,  and  Vlnnell  Co.,  1145  West- 
minster, Alhambra,  Calif.,  Schedule 
2,  $5B1,4S&75.  ^ 

Total    bids    submitted    January  22 

Granby    Constructors,    (1)    •4,180,- 
006;   (2)  1752,754.45. 
Vlnnell  Co..  (2)  $601,468.76. 
Morrison -Knudsen  Co.,  Boise.  Ida.. 

(1)  84.402.033;   (2)  8622.718.65. 
Bowen     &     McLaughlin.     Phoenix, 

Ariz ,  and  8.  J.  Groves  Sc.  Sons,  Minne- 
apolis. Minn.,  (1)  84.560.004;  (2)  8680,- 

405. 
Cole-Carley-Hudklns,  Omaha.  Neb.. 

(2)  8810J524. 

Hlnman     Bros.     Construction     Co., 
Denver.  Colo..  (2)  8831,078. 


city  manac^r,  (Tlty  Hall,  Tulara, 
Calif. 

Plans  by  owner. 

Signals  at  intersections  of  Highway 
90  and  Inyo  and  Tulare  Sts.,  and 
fixed  time  signals  on  K  St.  at  in- 
tersection with  Inyo  and  Tulare 
Sts. 

Centraetor— L.  H.  LeenardI  Ealectrlo 
Constr.  Co.,  717  Francisco  Blvd., 
San    Rafael,    Calif..    S24,tT0. 
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Engineering  Section 
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31-32— WATER  SUPPLY  & 

SEWAGE  DISPOSAL 

PLANTS 


33— 


BRIDGES 


83 


1/27/47 

Contract  Awarded 

Bridge    Abutments,    Etc.         _,,„., 

Cost   1302,740.03 

KING  CO..  Warh.,  8.  H.  No.  2-A, 
Kennydale   to   Bellevue.    Sec.    1. 

Owner—  State  of  Washington,  Clar- 
ence B.  Shaln.  Director  of  High- 
ways, Olympia,  Wash. 

Plans  by  engineering  department  or 
owner. 

3.92  miles  grading,  surfacing  and 
constructing  concrete  piers  and 
abutments  of   railway   bridge. 

Contractor— N.    Fiorito    Co.,    844    W. 
48th   St..   Seattle,  Wash. 
Other   bide   were:  .»,„.«« 

Northwest    Constr.    Co..    8312,600 
Joe    Surace.    8320.000 
Erickson    Paving   Co.,   8327.506. 


34~.DAMS,  RESERVOIRS  & 
DREDGING 


1/27/47  ^        ^  ..         * 

Owner  Taking   Bids— Due   Feb.  4, 

1    p.    M.    —Unit    Quantities 
Sanitary  Sewer  System  Cost  81S.06C 
OAKLAND,  Calif..  Alameda  Co.  Por- 
tions   of    Bernhardt    Drive,    106th 
Ave..    Knight    St.     and    certain 
right  of  ways. 
Ownei^-Clty  of  Oakland.  Chas.  Don. 
City    Clerk.    City    Hall,    Oakland, 
■  Calif. 

<31ty  Engineer— Walter  N.  Frlckstad. 
City  Hall.  Oakland.  Calif. 
Work   involves:  ,,_.,._^      , 

(1)  145  lln.  ft.  10  In.  vitrified  clay 
pipe    sewer 

(2)  100  lln.  ft  10  In.  vitrified  clay 
pipe  sewer  encased  in  No.  12 
gauge  corrugated  iron  pipe  Jack- 

(8)  2314  lln.   ft  8  in.  vitrified  clay 
pipe  sewer 

(4)  10   manholes 

(5)  00    Y-branches. 
Specifications  obtainable  from   of- 
fice of  the  City  ICngineer  upon  de- 
posit of   85  refundable. 

1/27/47  *     ^ 

Contract  Awarded 

Sanitary  Sewer  .irr**. 

Spec.  1046-30  Coat  »1773^ 

SAN  CARIX)S.  Calif..  San  Mateo  Co. 

Orange  Ave. 
Owner-City  of  San  CV^os.  Beatrice 

U    Roberts,   city  clerk.   City    Hall, 

San  Carlos.  Calif. 
City   Engineei— R.    A.   Klaasen.   City 

Hall.  San  Carlos,  Calif. 
Vitrified  clay.  ^ 

Contractor— Albert    E.    Manga,     Box 

2309.  Route  2,   Ridge  Rd.,   Redwood 

City,  Calif.  ^     , 

Complete   bids  submitted    January 

Albert'  E.  Manga,  (It  81.86.  total 
8814.68;   (2)  8144.  total  S058.68. 

Harvey  E.  Conner.  Redwood  City. 
(1)  8100.  total  8832.20:   (2)  8150,  total 

$982.20.  „         __      ,  _  . 

B     Miles    Thomas,    San    Francisco, 

(1)    82.15,   total  8041;   (2)    8"6,   total 

$1116.70:  .  /,.  .oo« 

M.  Weber.  San  Francisco.  (1)  82.25. 

total   8085.50;    (2)   8100,   total  $1145.50. 


ownar. 

Widening,    surfacing    and    oiling. 
Contrsjotor— J.  8.   RIaley,   Mllwaukia, 

Or*. 


40 


1/27/47 

Contract  Awardad 

Grading  A  Surfacing        Cost  $141,578 

UMATILUL  CO,  Ore..  UmaUlla  Dam 

Herralston   Section   of  Old  Oregon 

TralL 
Owner    —    Oregon    Stata    Highway 

Commission.  R  H.  Baldock.  State 

Highway  Engineer,  Salem,  Oregon. 
Plana  by  anglneerlng  department  of 

owner. 
Approx.  6.4  miles  grading,  surfacing 

and   oiling. 
Contractor^-O.   C.   Vooum    Co.,    Mo- 

Mlnnvllla^  Ore. 


40 


1/27/47 

Contract   Awardad 

Traffic  Signal   Systama  (Furnish 
and    Install)  Cost    $48,075 

LOS  ANGELES  COUNTT,  Calif..  At- 
lantic Ava,  between  Firestone 
Blvd.  and  52nd  St 

Owner— SUte  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.  Calif.  ^    -.   .., 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bid*..  Sacra- 
mento. Calif. 

aigaaJ  systems  at  18  intersections. 

Contractoi^R.  E.  Zlebarth,  815  W. 
17th  St.,  Long   Beach,  Calif. 


(8)  lump    sum.    Install    8-lnch    flra 

sprinkler  service.  Including  pipe, 

fittings,    detector,    check    valve 

and  build  concrete  pit; 

(10)  estimated     field     inspection     aX 

$10.75  per  calendar  day; 
(A)  materials    furnished    and    serv- 
ices rendered  by  the  SL  F.  Water 
Dept..   $2053.25. 
Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  San  Fran- 
cisco  Water   Department   Bldg.,   426 
Mason  St,  San  Francisco,  CaUf.;  no 
deposit  required. 


Supplies,  Equipment 

Sub-Contract 

Information 


40 


1/27/47 

Contract   Awarded 

Grading  A    Paving  Cost  $2400 

SAN  FRANCISCO.  Calif.,  Veterans 
Temporary  Housing  San  Francisco 
State  College,  124  Buchanan  St 

Ownei-— State  of  California,  Division 
of  Architecture.  Public  Works 
Bldg.,  Sacramento.  CaUf. 

State  Architect— Anson  Boyd.  Pub- 
lic Works  Bldg.,  Sacramento.  Calif. 

Contrsctor  —  Eaton  A  Smith.  715 
Ocean  Ave..  San  Francisco,  Calif. 


NEWS  INDEX 
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41— GAS,  WATER  AND  OIL 
PIPE  LINES 
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1/27/47  ^         -  ,.    .    '^ 

Owner  Taking   Bids— Dua  Feb.  8. 

a  P.  M. 

Drill  Well 

RED  BLUFF,  Calif..  Tehama  Co. 

Owner  — aty    of    Red    Bluff,    E.    E. 

Stevens,    superintendent    of    water 

department.   City  Hall,  Red  Bluff, 

Calif. 
Plans  by  owner. 
Furnish  casing  and  drill  welL 

Specifications  obtainable   from  the 
above  office. 

1/27/47  •    82 

Public  Hearing  on  Proposal  to  Farm 
Sanitstion  District  S*t  f«r  Feb.  M, 
a  P.  M. 

Sewsge  Disposal   System 

BAST  MODESTO,  Calif..  Stanislaus 
County.  Beard  Industrial  tract  and 
land  north  running  to  Beard  Creek 
(Dry  Creek)  and  extending  south 
to  Tuolumne  River. 

Owner— East  Modesto  Sanitation  Dis- 
trict (yet  to  be  formed),  c/o  Stan- 
islaus County  Board  of  Supervisors. 
George  Macomber.  county  surveyor; 
C.  B.  Eastin,  county  clerk.  Court- 
house, Modesto,  Calif. 

Preliminary  plans  were  prepared  by 
Sanitary  Engflneer  Harry  N.  Jenks. 
345  Madrono  Ave..  Palo  Alto.  Calif., 
including  sanitary  and  industrial 
sewer  lines,  a  complete  sewage 
treatment  plant  and  a  pretreatment 
plant  for  industrial  waste. 

1/27/47  •     ^ 

Owner  Will  Ask  Bids  Soon 

Sewage  Pumping  Station 

MILL  VALLEY.  Calif..  Marin  Co. 

Owner-City  of  Mill  Valley.  R  E. 
Baumberger,  city  clerk.  City  Hall, 
Mill  Valley,  Calif. 

Consulting  Engineer— John  S.  Bates, 
3184  Eton  St,  Berkeley.  Calif. 

Construction  of  reinforced  concrete 
pumping  station  complete,  includ- 
ing pumps,  mechanical  and  elec- 
trical   equipment    piping,    grading. 

etc.  . 

Project  to  be  designed  to  be  capa- 
ble of  integration  with  future  South- 
em  Marin  Sanitation  District  project 
(Consulting  Sanitary  Engineer  Harry 
N.  Jenks.  345  Madrona  Ava.  Palo 
Alto,  Calif),  for  which  It  is  planned 
to  vote  on  a  proposal  to  issue  bonds 
in  the  amount  of  81.280,000  about 
May.  

1/27/47  '    •* 

l_ow  and  Only  Biddera 
Oranby  Pumping  Plant  and  Oranby 
Canal;  Spao.  IMS 


1/27/47  ^       ^        ^         '^ 

Owner  Taking  Bide— Due  March  4, 

2  P.  M.  (Time  Extended  From 

February  4) 
0Tg   Dry  Creek  Reservoir;  __,,^ 

spec.  1241  Coet  81,000,000 

NEAR  CLOVIS.  Calif.  Fresno  Co. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Earthflll  levee  dam. 

Unit  quantities  were  published  Jan. 
a  and  bWders  figuring  were  published 
Jan.  & 


40—       STREETS  AND 
HIGHWAYS 


1/27/47 

Low  and  Only  Bidders 

Water  Feeder  Line*; 

Job  No.  W-4633  Cost  8247.002.83 

PHOENIX.  Arizona, 
Owner— City    of   Phoenix.   City  Hall, 

Phoenix,  Ariz. 
Plans  by  engineering  department  of 

owner. 
Installation  of  20-in.  and  l«-ln.  water 

feeder  lines. 
Low  Bidder— Fisher  Contracting  Co.. 

Box   4035,  516  S.  7th   St,   Phoenix, 

Ariz.,  8247,002.83.  ^ 

Other   bids   submitted    January    22 

Arizona  Sand  4  Rock  Co..  8251,783. 
N.  P.  Va^i  Valkenburgh.  8201.100.60. 


42— MISC    SUPPLIES   AND 
MATERIALS 

1/24/47  42 

Copper  Wire 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  3,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. CaUf.,  under  bid  No.  3817  for 
furnishing  enid  delivering  10.000  ft 
4/0  copper  wire  for  Municipal  Rail- 
way. 

Specifications  obtainable  from  the 
above  office. 


48 


1/24/47 

Aal>estos  Cement  Conduit 

Low  and  Only  Bidder 

DENVER.  Colo.  —  Johns-Manville 
Sales  Corp.,  Denver.  Colo.,  submitted 
the  only  bid  to  the  Bureau  of  Rec- 
lamation, Denver.  Colo..  January  16 
at  unit  prices  for  furnishing  asbestos 
cement  conduit  for  Keswick  switch- 
yard. Central  Valley  Project,  Calif., 
under   Inv.   D-33.345-A-2   as    follows: 

F.o.b.  Watson,  full  freight  all  to 
destination.  (1)  8104.  (2)  8104.  (8) 
8.184,  (4)  8-227.  (5)  8.560.  (6)  8-550,  (7) 
82.t56,  (8)  82.756,  (0)  82-256,  (10)  8.44, 
(11)  8.56.  (12)  8  215,  (13)  8-278,  (14) 
8-440.  (15)  8-333,  (16)  8-440,  (17)  8-278, 
(18)  8-215,  (18)  8-215.  (20)  8-278.  (21) 
8-072. 

Unit  quantities  were  published 
January  8. 
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37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


1/27/47  •     ^ 

Contract  Awsrded 

West  Point  Tunnel 

AMADOR     COUNTY,      CaUf.      Near 

Owner— Pacific    Gas    Sc   Electric    Co. 

245  Market  St,  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
Unllned    water   transmission    tunnel. 

approximately  2%  miles,  lined  only 

at  the  portals. 
Contractor— T.  E.  Connolly,   Inc.  461 

Market  St.,  San   Frsnclaoo,  Calif. 

1/27/47  •     ^ 

Contrsct  Awarded 

Electra  Tunnel 

AMADOR      COUNTY.      Calif.      Near 

Jackson. 
Owner— Pacific    Gas    A  Electric   Co.. 

245  Market  St.,  San  Francisco.  Calif. 
Plans  by  engineering  department  of 

owner. 
Unllned    water   transmission    tunnel. 

approximately  8%  miles  long,  lined 

only  at  the  portals. 

Utah    Construction    Co.. 


1/27/47 

Low  and  Only   Bidders  ^^^ 

Grading  and  Paving;  SP^-J,^*'  „ 
NOy  14156  Cost  |33«,071.80 

TERMINAL  ISLAND.  Calif..  Los 
Angeles  County.  

Owner— U.  S.  Navy,  officer  in  charge 
of  construction.  U.  S.  Naval  Base. 
Terminal  Island.  Calif. 

Plans  by  engineering  department  or 
owper. 

Island  freeway  bridge.  consUUng  of 
grading  of  roadways  and  embank- 
ments. Importation  of  subgrade  and 
embankment  material,  placing  of 
reinforcing  steel  and  concrete  in 
road  curbs  and  structures,  placing 
plant  mix  aaphaltlc  concrete  and 
bituminous  surface  treatment  mis- 
cellaneous iron  and  steel  yo"t 
storm  drain  sand  sewers,  railroad 
tracks,  fencing  and  planting. 

Low  Bidder— Fred  D  Chadwick.  4335 
Brewster  Ave..  Lynwood,  Calif., 
$336,071.80. 

The  bids  were  Uken  Janxiary  22  as 
follows :  .  .  .  ^ , 

(1)  lump  sum.  entire  work  complete. 

(2)  amount  per  cu  .yd.  to  be  added  or 
deducted  from  item  (1)  for  quan- 
tities of  surcharge  fill  placed 
and  removed  in  excess  of  of  less 
than  the  quantity  specified; 

(3)  amount  to  be  deducted  from  item 
(1)  if  all  work  in  connection 
with  the  placing  and  removal  of 
surcharge  fill  Is  omitted. 

The  bids  submitted  were: 

Fred   D.    Chadwick.    (1)    8336.071.80. 

(2)  82.   (3)    81000. 

Macco  Corp..    (1)    8357.000,    (2)    |1, 

(3)  8500.  ^.        ^ 
James  I.  Barnes  Construction  Co.. 

(1)  8350.802.  (2)  81-50.  (8)  81000. 
Ansco  Construction   Co..   (1)   8361.- 
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1/27/47 

Low  and  Only  Bidder* 

Water  Feeder  Llnee;   ^  _^  ..^  ._.  „ 

Job  No.  W-4832  Coet  8224.821.70 

PHOENIX.    Ariz..   Maricopa   County. 

Osbom  Rd.   from   7th   Ave.   to   16th 

St.   and  16th   St   from  Osbom   Rd. 

to  Thomas  Rd. 
Owner— City   of   Phoenix.  City   Hall. 

Phoenix,  Ariz. 
Plans  by  engineering  department  of 

owner. 
Installation  of  24-inch  line. 
Low    Bidder — Arizona  Sand   A    Rock 

Co..    S.   7th   and   River  Bank.   Box 

506,  Phoenix.  Ariz..  8224.821.70. 

Other    bids    submitted   January   22 

Fisher  Contracting  Co..   8230.814.60. 

J.  H.  Welsh.  8235,141.23. 

N.  P.  Van  Valkenburgh,  8238,086. 
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1/24/47 

Contract  Awarded 

Structural  Steel 

PARKER  DAM  PROJECT,  Ari- 
zona-California.—Pacific  Iron  &  Steel 
Co..  11633  S.  Alameda.  Los  Angeles, 
Calif.,  at  80276,  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1577  for 
furnishing  8Wid  delivering  f.o.b.  cars 
at  the   shipping  point   or  f.o.b.   cars 


Contraotoo — w.-..    -.- ■      ajibc-u   v^uiidiiu«.v." 

1    Montgomery    St..   Ssn    P''«"cisco.  Ug^    (j)  82.  (3)  81000, 


Calif.:  Morrison-Knudsen  Co..  810 
Title  Qusrantee  Bldg..  Los  Angeles, 
and  111  Sutter  St..  San  Francisco. 
Calif.,  and  Walsh  Construction  Co, 
New  York  City,  N.  Y. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
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1/27/47 

Contract   Awarded  ■     .«^..« 

Traffic    Signals  Cost    824.110 

TULARE  CALIF.  Tulare  Co. 
0\vner— City   of    Tulare.    Ball    Bash, 


United    Concrete     Pipe    Corp.. 
$374,400.   (2)   8140.   (3)   fOOO. 


(1) 
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1/27/47  •  ^  *} 

Ownar  Tal<lng  Bide— Due  February  4, 

3  P.  M.Water  Maine;  Spec.  444 
SAN    FRANCISCO,    Calif.     Edgehlll 

Way  and  Kansas  Street. 
Owner  —   City  and   County   of   San 
Francisco,    Public    Utilities    Com- 
mission,   R    J.    MacDonald,    Secre- 
tory,   Room    287,    aty    Hall.    San 
Francisco,  Calif. 
Plans  by  Bngrg.  Dept.  of  Owner. 
Work   Involves: 

(1)  800  If.  excavation  and  backfill; 
(4b)  800    If.    insUII    8-inch    bell    and 

spigot  pipe; 
(5)  170O  lbs.  install  fittings  &  valves 
(6a)  190   l.f.    make    bell    and    spigot 
Joints ; 
(7)  1240  ft   street  pavement; 


AETNA 

REFRIGERATION 

AND 

AIR  CONDITIONING  CO. 

SALES  and  SERVICE 

COMMERCIAL 

INDUSTRIAL 

Dealers  for 

CHRYSLER  AIR  TEMP 

CYCLOPS  REFRIGERATION 

FEDERAL  and  BALLY 

COMMEROAL  STORE 

EQUIPMENT 

4238  IROADWAY  •  OAKLAND 
Pli«M  Pladmeat  1440 


1/27/47 

Contract    Awsrded 

Grading   &   Surfacing       Cost  $192,306 

MORROW  CO..  Ore..  Hardman  Hill. 
Heppner-Spray  secondary  highway 
and  Rhea  Creek -Hardman  Hill 
Section  of  Heppner-Spray  High- 
way. 

Owner  —  Oregon  State  Highway 
Commission,  R  H.  Baldock.  State 
Highway  Engr.,  Salem,   Ore. 

Plans  by  engineering  department  of 


ALUMINUM 

Immediate  Delivery 
2)Vi    9«a«*   eorragofad  tbaata 

for  reeftav  oad  tldi«f. 

1 W  Cermfattoa  maoas  addad 

ttrMffkl 

•'   ■   a*'— $2.10  8'   «   24"— I2.S0 

10'   «    26-^1.50  12'  «   26"— *4.20 

Special  Prices  for  Quantity  Buyers 

CLIVILAND  wmCKINO  CO 

2800   TWN   St.  VAIaxlo   4877 


LINE-TITE  [LT  700} 

PROTECTIVE  PLASTiq  COATING^ 

Non .  Corro$iv8.  Resist*  Acids,  Alkali  and  Salt  Solutions 
Applied  Similar  to  Paint 


GUN  N   CARLE  &  CO. 


O'NIILL  LUMBER  GO. 

Dutributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArficId  9110 


1995  Erfm  Apu 
Sm  Fnackca,  Cs>f. 
PA«M<OA»«*ld9110 


YARDS    AT  . 

799  Coanty  Road 

San   Carlo*.  Calif. 

Phone:  San  Carlo*  204 1-M 


907  Bonanxa    Ra*<l 

La*  Vac**,   Navad* 

Phone:  Lm  V*tM  1944 


'For  a  Square  Deal  Call  O'Neiir 


20    Potrrto    Ave 


'J^|'•Jcrhill    51R0 


San    Franci'.co 


NOW  In  Stock 

Rock  Wool  Botts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

C<i//  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAOFIC  COAST 

219  PACIFIC  lUlLOING  OAKLAND.  CALIP. 
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J/27/47 

Armature    4    Field    Coile 

Contract    Awarded 

SAN  FRANCISCO.  Calif.  —  John 
A.  Roebling  Sons  Co.  1740  Hth  St. 
San  Francisco.  Calif.,  at  (1)  $18.60 ; 
(2)  122.50;  (S)(  |24;  (4)  $85;  (5)  $80: 
(6)  $60:  (7)  $66  awarded  contract 
by  the  Purchaser  of  Supplies  M.  H. 
Gerry.  270  City  Hall.  San  Francisco. 
Calif.,  under  Bid  No.  3709  for  fur- 
nishing and  delivering  armature  and 
field    coils. 


at  Earp.  Calif.,  structural  steel,  in- 
cluding trusses,  columns,  beams.  Jack 
supports,  mraclng.  armor  angles  for 
concrete,  field  rivets,  bolts,  bearing 
plates  and  anchor  bolts  for  the  66.5- 
foot  by  58.25-foot  floating  bulkhead 
gate  storage  dock  at  Parker  Dam. 
Parker  Dam  Power  Project,  Arizona- 
California.  The  materials  will  be  in- 
stalled  by  the  government 
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1/27/47 

Pressure  Regulator  Valve 

Bide  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
February  8.  3  P.  M..  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall.  San  Fraa- 
cisco.  Calif.,  for  furnishing  and  de- 
livering 6-lnch  pressure  regulator 
valve  for  the  Water  Department. 

Specifications  obtainable  from  the 
above  ofTice. 
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1/24/47 

Sale  of  Link-Belt  Chain 

SAN  FRANCISCO,  Calif.  — UnUl 
January  31.  2  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco. CaUf..  under  sale  No.  408  for 
sale  of  approximately  60  feet  No.  825 
chain  (Link-Belt),  with  approximate- 
ly 90  attachments  for  same. 


1/27/47 

Cable— Bid  Call  Rescinded 

OAKLAND.  Calif..  Alameda  Co.— 
The  City  of  Oakland,  Charles  Don. 
city  clerk.  City  Hall.  Oakland,  Calif., 
rescinded  the  call  for  bids  scheduled 
to   opnn    January    28   for    furnishing 

(1)  stranded  cable,  insulated  with 
heat-resisting   rubber  compound  and 

(2)  synthetic  rubber  Insulated  with 
shielded  plychloroprene  compound- 
sheathed  cable. 


specifications.   The   gate  will  b«  In- 
stalled by  the  government 
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1/27/47 

Radial  Gate*  and  Hoists 

Contract  Awarded 

ALTUS  PROJECT,  Oklahoma.— 
The  Pacific  Coast  Engineering  Co.. 
Drawer  E.  Alameda.  Calif.,  at  $28,750. 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation.  Denver.  Colo., 
under  Spec  1460  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Altus.  Okla.. 
nine  (9)  21-ft  by  15-ft  radial  gates 
with  6-in.  diameter  rollers,  pin  bear- 
ings, 10-ln.  wallplates  with  butt 
bplices  and  gate  sills ;  nine  (9)  15,000- 
Ib.  capacity  motor-driven  radial  gate 
hoisU  and  all  parts  and  accessories 
for  installation  In  the  spillway  of 
Altus  Dam,  Altus  Project,  Oklahoma. 
The  gates  and  hoists  will  be  Installed 
by  the  government. 
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1/24/47  *2 

Fabricated   Pipe  and  Appurtenances 

Bids  Wanted 

DAVIS  DAM  PROJECT.  Arizona- 
Nevada.— Until  February  21.  2  P.  M., 
bids  win  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House.  Denver.  Colo.,  under  Spec. 
No.  1657  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Louise,  Ariz.,  at  the 
option  of  the  bidder,  fabricated  pipe 
and  appurtenances  for  penstock  air 
vents,  intake  structure.  Davis  power 
plant,  Davis  Dam  Project.  Arizona- 
Nevada.  The  materials  will  be  in- 
stalled by  the  government.  No  charge 
for  copies  of  the  epeclflcatlons  to 
prospective  bidders;  to  others.  $0.75. 
not  returnable. 


1/27/47  •     42 

Track  Supplies 

Low  and  Only  Bidders 

SAN  PTIANCISCO.  Calif.— The  fol- 
lowing submitted  bids  January  24  to 
Purchaser  of  Supplies  M.  H.  Gerry. 
270  City  Hall.  San  Francisco,  Calif.. 
under  bid  No.  3810  for  furnishing  and 
delivering  track  supplies  for  Munici- 
pal Railway: 

Bethlehem  Steel  Co..  San  Francisco. 

(1)  $9.52.    (2)    no    bid.    (3)   $175.    (4) 
$1.75;   H  of  1%  30  days. 

Oelumbla  Steel  Co..  San  Francisco. 

(2)  alternate  $2.95;  shipment  60  days. 
Taylor  Spotswood  Co.,  (2)  alternate 

$3.72;  50  days'  delivery;  %  of  1%  30 
days. 

C.  A.  Lovestead.  (5)  $11.80.  (6) 
$11.80.  (7)  $6.50;  net  30  days. 


1/27/47 

Circuit  Breakere 

Contracts  Awarded 

BOISE  PROJECT,  Idaho.— General 
Electric  Co.,  Denver,  Colo.,  at  (Sch. 
Nos.  1,  2  and  4)  $26,203.40,  and  A.  B. 
Chance,  Bowie  Switch  Division,  19th 
and  Tennessee  Sts..  San  Francisco. 
Calif.,  at  (Sch.  No.  3)  $1836.74.  were 
awarded  contracts  by  the  Bureau  of 
Reclamation.  Denver,  Colo.,  for  fur- 
nishing oil  circuit  breakers,  outdoor 
type  disconnecting  switches,  outdoor 
type  current  transformers,  etc.,  for 
Black  Canyon  switchyard,  Payette 
Division,  Boise  Project,  Idaho;  Spec. 
1521.  The  apparatus  will  be  installed 
by  the  government. 


f.ab.  care  at  Mountain  Home.  Idaho, 
and  Ftort  Collins.  Colorado,  five  72- 
inch  hollow-Jet  valvM  with  valve 
controls,  poaition  Indicators.  InUr- 
mediate  shafts  and  coupUngs,  anchor 
brackets  and  bolts,  and  erection 
equipment  for  the  outlet  works  al 
Anderson  Ranch  Dam.  Boise  Proj- 
ect Idaho;  and  two  72-inch  hollow- 
Jet  valvee  with  valve  controls,  po- 
sition Indicators.  Interroediate  shs^fts 
and  couplings,  anchor  brackets  and 
bolts,  and  erection  equipment  for  the 
outlet  works  at  Horsetooth  Dam. 
Colorado  -  Big  Thompson  Project 
Colorado.  The  valves,  controls,  and 
anchor  brackets  and  bolU  will  be 
installed    by   the   Oovemmeut 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
others  $1.25  not  refundable. 
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1/24/47 

Oats*  and  Lifts 

Contract  Awarded 

DESCHUTES  PROJECT.  Oregon. 
— ^Valley  Iron  Works,  Yakima,  Wash., 
at  $975  for  Schedule  No.  2,  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1654  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Metollus.  Ore.,  various 
screw-lift  vertical  gates  and  gate 
lifts  and  a  cast  Iron  gate  with  gearer 
hoist  for  canal  structures,  station 
2377-M)0  to  station  2994+00,  north  unit 
main  canal.  Deschutes  Project.  Ore- 
gon. The  gates,  gate  lifts  and  hoists 
will  be  installed  by  the  government 


1/27/47 

Track   Specials 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing submitted  bids  January  24  to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif.. 
under    bid    No.    3788    for    furnishing 

iand  delivering  manganese  steel  spe- 
cial track  castings  for  the  Water 
Department :  * 

Columbia  Steel  Co.,  San  Francisco. 
(1)  $499,  (2)  $873.  (3)  $4189.  (4)  $892. 
(5)  $499.  (6)  $373,  (7)  $418.  (8)  $392. 
(9)  $398,  (10)  $398.  (11)  $346.  (12) 
$898.  (18)  $898.  (14)  $846.  (15)  $615, 
(16)  $882,  (17)  $398.  (18)  $788,  (19) 
$637.  (20)  $353,  (21)  $583,  (22)  $606, 
(23)  $423.  (24)  $602.  (25)  $602,  (26) 
$418,  (27)  $606,  (28)  $423.  (29)  $418. 
(30)   $486;    %   of  1%. 

Bethlehem  Steel  Co..  San  Francisco. 
(1)  $620.28.  (2)  $450.40,  (3)  $397.88, 
(4)  $451.60.  (5)  $630.25,  (6)  $450.40,  (7) 
$397.85.  (8)  $450.16.  (9)  $482.60.  (10) 
$45415.  (11)  $438,  (12)  $452.60,  (13) 
$454.15.  (14)  $438,  (15)  $1125,  (16) 
$489.60,  (17)  $502,  (18)  $1507.  (19) 
$1507.  (20)  $466.60.  (21)  $872.30,  (22) 
$667.40.  (23)  $481.15.  (24)  $1560.  (25) 
$1560.  (26)  $897.85.  (27)  $687.40.  (28) 
$48.18.   (29)   $397.88.  (80)  $878.70. 
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1/24/47 

Conductor,  Tie  Wire,  Ete. 

Bids  Wanted 

CENTRAL  VALLEY  PROJ.  Calif. 
—Until  Feb.  3.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation. Customhouse,  Denver.  CJolo. 
under  Inv.  E-33.061-C,  for  fumifh- 
ing  conductor,  tie  wire,  etc.,  fob  ship- 
ping point  and/or  Coram.  Calif. 

Specifications  obtainable  from  the 
above  office. 


1/27/47 

Traveling  Crane 
Contract  Awarded 

COLUMBIA  BASIN  PROJECT. 
Washington.  —  The  Judson  -  Pacific  - 
Murphy  Corp.,  1200  17th  St.  San 
Francisco.  Calif.,  at  $19,171,  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1544  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Odalr,  Wash.,  one  20- 
ton,  3-motor,  overhead  traveling 
crane  for  warehouse  B,  Grand  Cou- 
lee Dam,  Columbia  Basin  Project. 
Washington.  The  material  will  be  in- 
stalled   by   the    government. 

1/27/47  *3 

Pickup  Truck 
Bids   Wanted 

FALLON,  Nev.,  Churchill  Co.— 
Until  Feb.  27,  10  a.  m.  bids  v/lll  be 
received  by  the  Churchill  County 
Board  of  Commissioners,  John  R. 
Hannifan,  County  Clerk.  Courthouse, 
Fallon,  Nev..  for  furnishing  one  H- 
ton  pickup  truck  or  one  %-ton  pick- 
up truck  f.o.b.  Fallon,  Nev. 

Specifications  obtainable  from  the 
above    office. 


1/27/47  *8 

Transformera 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT. 
Calif.— Until  March  6.  2  p.  m.  bids 
will  be  received  by  the  U.  8.  Bureau 
of  Reclamatfon,  Denver.  Colo.,  under 
Spec.  1664  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Herdlyn,  and 
Sacramento.  California,  seven  (7) 
33.333 -28.000-kva.  220,000-  to  IIB.OOO- 
volt,  .xingle-phase,  60-cycle,  oil-im- 
mersed, self-cooled,  outdoor-type  au- 
totransformers  with  25,000-kvA,  13,- 
800-volt  tertiary  windings;  each  with 
one  slngle-poIe  lightning  arrester  for 
115,000-volt  3-phase.  grounded-neu- 
tral  circuit  and  one  single  -  pole 
lightning  arrester  for  13.800-volt  3- 
phase.  ungrounded-neutral  circuit 
mounted  on  the  tank;  two  (2)  115,- 
000-volt  insulated,  75.000-kva  output 
capacity.  S-phase,  60-cycle.  outdoor- 
type,  oU-lmmersed.  self-cooled,  auto- 
matic voltage-regulating  transform- 
ers for  u«e  in  the  115-kv  line  connec- 
tions of  the  autotransformers;  four 
(4)  16.000- kva,  110.000-  to  69,000-volt. 
single-phase.  60-cycle.  oil-immersed, 
aelf-cooled.  outdoor-type  autotrans- 
formers with  8.280-kva.  13.8(M)-volt 
tertiary  windings;  each  with  one 
single-pole  lightning  arrester  for 
115,000-volt  3-phase,  grounded-neu- 
tral  circuit,  and  one  single-pole 
lightning  arrester  for  69.000-volt  3- 
phase,  grounded  -  neutral  circuit 
mounted  on  the  Unk;  four  (4)  25,000- 
kva,  220.000-  to  115.000-volt.  single- 
phase.  60-cyle.  oil-Immersed,  self- 
cooled,  outdoor-type  autotransform- 
ers with  16,667-kva.  lS.800-volt  ter- 
tiary windings ;  each  with  one  single- 
pole  Mghtnlng  arrester  for  115.000- 
volt.  3-phase,  grounded -neutral  cir- 
cuit   and    one    single-pole    lightning 


anaater  for  lS.800-voIt  8-phase,  un- 
grounded-neutral circuit  mounted  on 
the  tank;  one  (1)  115,000-volt  insul- 
ated, 7B,000-kva  output  capacity.  <• 
phaaa,  90-cycle.  outdoor-type,  oil- 
immersed,  self  -  cooled,  automatic 
voltage  •  regulating  transformer  for 
use  in  the  llS-kv  line  connections  of 
the  autotransformers;  eight  (8)  230.- 
000/196.000-voIt  800-ampere,  8-pole. 
alngle-throw.  3-cycle.  3.S0O.0OO-kva, 
outdpor  -  tvpe 'Oil  circuit  breakers; 
four  (4)  «s6.000/l»6.000-volt  «0O-am- 
pef»,  8-POIe.  alngle-throw.  8-cycle, 
8,80aO0O-kva.  outdoor-type  oil  cir- 
cuit bmakers;  five  (8)  118.000- volt 
800-ampei^  3-pole.  single-throw.  8- 
cycla.  2,a00.000-kva,  outdoor-type  oil 
circuit  breakers;  one  (1)  118.000- volt 
800-ampere.  8-pole.  single-throw.  8- 
cyclt,  2,800,000-kva,  outdoor-type  oil 
circuit  breaker,  with  20-cycle  auto- 
matic-recloslng  equipment;  four  (4) 
•9.000- volt.  •00-ampere.  3- pole,  single 
throw.  8-cycle.  l.S0O,00O-kva.  outdoor- 
type  oil  circuit  breakers;  two  (2) 
115.000  -  volt  800  -  ampere.  8  "  PO'«> 
single-throw.  8-cycle.  2,800,000-kva. 
outdoor-type  oil  circuit  breakers; 
four  (4)  118.000  -  volt  600  -  ampere. 
8-pola.  single-throw.  8-cycle,  2,800.- 
000-kva,  outdoor  -  type  oil  circuit 
breakers  with  20-cycle  automatlo-re- 
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1/24/47 

Dynamite— Bide   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Feb  8.  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
rome  St,  San  Francisco,  Calif.,  un- 
der Bid  No.  698  for  1180  lbs.  of  dyna- 
mite, fob  Lone  Pine.  Calif. 

Specifications  obtainable  from  the 
above  office. 
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Aluminum  Paint— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Feb  3.  2  P.  M..  bids  will  be  receive<l 
by  the  U.  S.  Forest  Service.  44V  San- 
some  St,  San  Francisco,  Calif.,  un- 
der Bid  No.  699  for  32  gals,  aluminum 
paint  fob  Rpddlng,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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1/27/47 
Bronze  Fittings 

Contract  Awarded  , 

SAN  FRANCISCO— M.  Oreenberg s 
Sons  765  Folsom  St..  San  Francisco, 
awarded  contract  by  Purchaser  of 
Supplies  M.  H.  Oerry,  270  City  Hall. 
San  Francisco.  Calif.,  under  bid  No. 
3787  for  furnishing  and  delivering  50 
2-inch  bronse  stop  cocks  for  the 
San   Francisco  Water  Department. 


1/27/47 

Motor  Grader  Rental 

Bids  Wanted 

STOCKTON.  Calif..  San  Joaquin 
Co.— Until  January  29,  10:30  A-  M.. 
bids  will  be  received  by  the  State 
Division  of  Highways.  P.  O.  Harding, 
district  engineer.  1200  N.  Center  St. 
Stockton  9,  Calif.,  for  rental  of  one 
extra-heavy  pneumatic-tired  diesel 
motor  grader,  tandem  drive,  equipped 
with  mechanically  controlled  scari- 
fier and  12-foot  blade.  Caterpillar 
No.  12  or  equal,  for  intermittent  use 
in  Solano,  Napa.  Sacramento  and 
San  Joaquin   Counties. 

Specifications  obtainable  from  the 
above  office. 

1/27/47  *3 

Pixed  Whe«l  Gate 
Contract  Awarded 

BOISE  PROJECrr.  Idaho.— Ameri- 
can Bridge  Co.,  Denver,  Colo.,  at  $19,- 
290,  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Cola, 
under  Spec.  1506  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Cascade,  Idaho, 
one  12-ft  by  18.38-ft  fixed-wheel 
gate  fo  rinstallatlon  in  the  outlet 
works  at  th»  Cascade  Dam.  Payette 
Division,  Boise  Project.  Idaho.  The 
rubber  sealing  strips  for  the  gate 
seals  will  be  furnished  by  the  gov- 
ernment and  are  not  covered  by  these 
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GEORGI  M.  PHILPOTT  CO. 
•ryaat  baf.  ftfc  m4  lOfk  Stt..  S.  P. 


1/27/47 

Control    Board    Extension 

Bids  Wanted 

RIO  GRANDE  PROJECrr.  New 
Mexlco-Texae— Until  March  10,  2  p. 
m.  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation.  Custom- 
house. Denver.  Colo.,  under  Spec. 
1662,  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Engle.  New  Mexico,  one 
(1)  extension  to  present  main  con- 
trol and  relay  board,  consisting  of 
front  vertical  section,  rear  vertical 
section,  top  cover  plate,  and  chan- 
nel mountlnj?  base;  two  (2)  rows  of 
terminal  cabinets  for  extension  to 
ihe  present  terminal  cabinets  located 
under  the  main  control  boards;  for 
inetallatl'-n  in  the  Elephant  Butte 
Power  Plant  Rio  Grande  Project 
New  Mexico -Texas.  The  apparatus 
will  be  installed  by  the  (Jovernment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $0.75,  not  returnable. 

1/27/47  *^ 

(Motor  Grader  Rental 

Bids   Rejected  „ 

SAN  LUIS  OBISPO,  Calif..  San 
Luis  Obispo  Co.  —All  bids  subm  tted 
Jar.  22  were  rejected  by  the  Slat<? 
Division  of  Highways  L  H.  Gibson, 
district  engineer,  30  Higuera  St..  San 
Luis  Obl.Hpo,  Calif.,  for  rental  of  one 
motor  grader,  extra  heavy  duty,  18.- 
501  to  21.000  lbs.,  diesel  propelled, 
with  12-ft  blade  an*  scarifier  at- 
tachment fully  operated,  fuefed  and 
malnUlned,  for  approximately  80 
days'   use  near  San   Luis  Obispo. 

Bids  were: 

Chas  J.  Dorfman,  Los  Angeles, 
$6.50    per   hr;    $175   transportation 

A  Madonna.  San  Ltiis  Obispo,  $8.50 
per  hr.  and  $7.50  per  hr;  $25  trans- 
portation 

1/27/47  ^3 

Hollow-Jet    VaJves 
Bids  Wanted 

BOISE  PROJECT,  Tdaho.  and  Col- 
orado-Big Thompson  Project  Colo. 
—Until  Feb.  28,  2  p.  m.  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver.  Colo.,  under  Spec. 
1683.  for  furnishing  and  delivering 
f.o.b.   cars   at  the   shipping  point   or 
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National  Expansion  Joint  Co. 

M«aaf«cfarar  sad  Olatribatar 
Plllt  iOAlO  — niT^WID  ASPHALT  AND 
tIDWOOO  IXPANSION  JOINT  PILLIIS 

DhfrlkaHr 
MARVIL-KOTf— C«Bcr*«a  Cariaf  CMR^aad 
SiALZ— ixpaaafaa  Jalat  S««llaf  Caai^aad 

.      Coai^fas  with  P»d«r«l  SpacMaotlaBS  SS.P-394 
FOR     CONCRETI    CONSTRUCTION 

333  Savaatli  SfrMt        Ua^Miiin  7172        S««  PraacUco  3.  Collf. 
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reduces  inidal  plant  cost -re- 
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closing  equipment;  fur  Delta  and 
BlverU  substations.  Central  Valley 
Project,  California.  The  apparatua 
win  be  installed  by  the  Government 
No  charge  for  copies  of  the  specifi- 
cation* to  prospective  bidders;  to 
others  11.25,  not  returnable. 
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1/27/47 
Vertical    Qates 
Bids    Wanted 

CENTRAL,  VALLEY  PROJECT, 
Calif.— Until  Feb.  27.  2  p.  m.  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse,  Denver. 
Colo.,  under  Spec.  1665,  for  furnish- 
ing and  delivering  f.o.b.  car*  at  tho 
shipping  point  or  f.o.b.  cars  at  Pat- 
terson, California,  21  screw-lift  ver- 
tical gates  with  hand  wheel  gate 
lifts;  20  H-beam  .ind  angle  liners;  8 
deflector  plates;  and  2  cast-iron 
gates  with  gate  stems,  geared-gate 
hand  hoists,  stem  guards,  and  cast- 
iron  stem  guides,  for  Delta-Mendota 
Canal  tind  VVestley  Wasteway,  Cen- 
tral Valley  Project,  California.  The 
installation  will  be  made  by  the 
Government. 

No  charge  for  copies  of  the  sDecl- 
fications  to  prospective  bidders;  to 
others   fl.OO,   not   returnable. 


following  recreation  centers  and  field 

houses:  „     ^  .._, 

(1)  Bemal  Recreation  Center,  on  the 
west  side  of  Moultrie  St.  at  Jar- 
boe  Ave. ;  .,        ^     * 

(2)  Hayes  Valley  Recreation  Center, 
southeast  comer  of  Hayes  and 
Buchanan  Sts. ; 

(3)  Iiiission  f  leldhouse  and  bathhouse, 
Mission  Playground,  south  side 
of  19th  St.,  between  Valencia  and 
Guerrero  Sts.; 

(4)  Portola  fleldhouse,  Portola  Play- 
ground, north  side  of  Felton  St. 
at  Holyoke; 

(5)  Slgmund  Stem  Grove  Recreation 
Center,  Slgmund  Stem  Grove, 
l»th  Ave.  and  Sloat  Blvd. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


8AN  FRANCISCO 


1/27/47  43 

Jeeps  A  Pumps 
Bids    Rejected 

OAKUAND.  Calif.,  Alameda  Co  — 
Bids  submitted  January  8  to  the 
ii;a!>t  Bay  Municipal  Utility  District 
Rm.  312.  512  16th  St.,  Oakland,  Calif., 
under  Spec.  1805  for  5  jeeps  and  7 
Panama  pumps  were  all  rejected. 
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1/27/47 

Lighting    Standards 
Bill  Call    Rescinded 

OAKLAND,  Calif.,  Alameda  Co.— 
The  Oakland  City  Council,  Charles 
Don,  city  clerk.  City  Hall,  Oakland, 
Calif.,  rescinded  the  call  for.  bids 
scheduled  to  open  January  28  for 
lighting  standards  and   luminaires. 

1/27/47  48 

Transformers 

Contract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Washington.— Standard  Transformer 
Co.,  Warren,  Ohio,  at  $2587.37  on 
items  1,  2  and  3.  awarded  contract 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1529  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Almira,  Wash.,  one  25-kva.,  6600- 
to  115/230-volt,  60-cycle,  single-phase, 
liquid-immersed,  self-cooled.  Indoor, 
distribution  type  tran.sformer ;  one 
lOO-kva.  6900-  to  230/460-volt,  60- 
cycle,  single-phase,  llquld-immersed, 
self-cooled,  indoor,  distribution  type 
transformer,  and   one   150-kva.,   6800 


1/27/47  *4 

Sale  of  Surplus  Property 

BENICIA,  Calif.,  Solano  County. 
—Until  Feb.  24,  3  p.  m.  bids  will  be 
received  by  the  FPHA.  Room  409, 
760  Market  St..  San  Francisco,  for 
the  purchase  and  removal  of  the  fol- 
lowing buildings  located  at  the  cor- 
ner of  6th  and  M  Streets,  Benlcla, 
Calif,  r 

1.  Buildings  A  &  B:  Utility  build- 
ings, each  approx.  280  sq.  ft.  in 
area.  Frame  construction,  wood 
floors.  Each  equipped  with  4 
toilet  tanks  and  bowls,  4  wash 
basins,  1  urinal. 

2.  Building  C:  Utility  building,  ap- 
prox. 280  sq.  ft.  in  area.  Same 
construction  as  Buildings  A  &  B.. 
but  without  plumbing  fixtures  and 
fittings. 

2.  Building  D:  Gate  house,  approx. 
250  sq.  ft.  in  area  Construction 
similar  to  above  buildings.  Does 
not  contain  plumbing  fixtures  or 
fittings. 


1/27/47  44 

FlooHng— Bids  Wanted 

MT.  VERNON,  Wash.— Until  Feb- 
ruary 12,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency, 
F»ubllc  Buildings  Administration,  of- 
:ice  of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  new  floor  In  mailing  vesti- 
bule of  U.  S.  Post  Office,  Mt.  Vernon, 
Wash. 

Specifications  obtainable  from  the 
above  office. 


Naval  Reserve  Armory, 
Oakland,  Calif . 


BIDS:  Bureau  of  Yards  and  Docks, 

c/o    Public    Works    Department,    12th 

Naval     District,     Room     134,     Federal 

Office  Bldg..  Civic  Center,  San  Fran- 

__         Cisco,  Calif.;   Spec.  18172;  January  29, 

to  230/460-volt,  60-cycle,  single-phase,  P''    ^-  ** 


llquld-immersed,  self-cooled.  Indoor, 
distribution  type  transformer,  for  the 
Grand  Coulee  Dan\,  Columbia  Basin 
Project,  WashingtcMi.  The  apparatus 
'  will  be  installed  by  the  government. 


SUB-CONTRACT 
INFORMATION 


1/27/47  •     44 

Acoustic  System 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
January  28.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  fo^  acoustic  suspended  celling 
In  Room  1442,  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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1/27/47 

Air  Conditioning   System 

Bids  Wanted 

BAKERSFIEIJ5,  Calif.,  Kem  Co. 
—Until  February  IS.  8  P.  M.,  bids 
will  be  received  by  the  Lakeside 
Union  Elementar>'  School  District, 
Lax  E.  Simoni,  clerk,  Bakersfield. 
Calif.,  for  construction  of  air  con- 
ditioning system  for  the  auditorium, 
cafeteria  and  offices  of  the  Lakeside 
Union  Elementary  School  Building. 

Specifications  obtainable  from  th« 
office  of  Architect  Frank  Wynkoop, 
Stoncr  Bldg.,  17th  and  Chester  Sts., 
Bakersfield,  Calif.,  upon  deposit  of 
$20,  refundable. 
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Stolle,  Inc..  8451  Ban  Leandco  St, 
Oakland  S,  Calif. 

Willis  F.  Lynn,  1040  Folger  Ave., 
Berkeley,   Calif. 

Midstate  Const.  Co.,  427  Bryant 
St,    San    Francisco,    Calif. 

Haas  A  Rothschild,  326  Merchants 
Exchange   Bldg., 

Wallace  D.  Harklns,  Inc.,  406  Sut- 
ter  St,    San    Francisco,   Calif. 

Ben  C.  Gerwick.  112  Market  St., 
San    Francisco,   Calif. 

Daley  Bros.,  426  Bryant  St.,  San 
Francisco,   Calif. 

Engineering  Design  Co.,  24  Cali- 
fornia,   San    Francisco,    Calif. 

M.  B.  McGowan,  Inc.,  625  Market 
St.,  San  Francisco,  Calif. 

Jas.  I.  Barnes  Const.  Co.,  Russ 
Bldg.,  San  Francisco.  Calif. 

Clinton  Const.  Co.,  923  Folsom  St., 
San    Francisco,    Calif. 

Henry  Arian  Const.  4142  Geary 
Blvd.,    San    Francisco.    Calif. 

Jerry  Doyle.  P.  O.  Box  1356.  Wal- 
nut Creek,  Calif. 

J.  R.  Armstrong  Const  Co..  400 
Central    Ave..    El    Cerrito,    Calif. 

Elder  &  Owens,  2206  Enclnal  Ave., 
Alameda,  Calif. 

Butte  Const  Co.,  693  Mission  St., 
San  Francisco,  Calif. 

Wm.  M.  Greuner,  Inc..  2727  Park- 
er St.   Berkeley,  Calif. 

L.  E.  MacClosky  Co..  1690  N  Point 
St.,    San    Francisco.    Calif. 

♦ — ♦ 

ScImxJ  Addition, 

Washington  Elementary 

School,  Point  Richmond, 

California 


ALTER  DWELLING,  $500;  1329  San- 
chez ;  owner,  I  Hanley,  premises ; 
builder.  Western  States  Construc- 
tion Co,  664  Fulton  St 

ALTER  OFFICE  BUILDING,  J15,- 
143;  660  Market  St;  owner.  Pacific 
Mutual  Life  Insurance  Co,  Jrem; 
builder,  Dinwiddle  Construction  Co, 
620  Market  St. 

WAREHOUSE  (l-story,  concreted, 
$9684 ;  S  Mariposa  75  W  Mississippi ; 
owner,  Mayfair  Investing  Co,  c/o 
contractor;  builder,  Mariposa  Con- 
struction Co,  1106  Mariposa. 

SHED  (class  C),  $800;  SE  comer 
18th  and  Tennessee  Sts ;  owner  and 
builder,  H  D  Priestley,  733  Ply- 
mouth Ave. 

ALTER  SHOP,  $2000;  119  9th  St; 
owner  and  builder,  Paul  Laning, 
premises. 

APARTMENTS  (3-story,  frame,  12- 
family).  $34,000;  N  North  Point  St 
184  E  Hyde  St;  owner  and  builder, 
M  Dlslano,  1022  Buchanan  St 

DWELLING  (1 -story,  frame),  $7000; 
NW  Beverley  and  Garfield;  owner 
and  builder  T  BJorkman,  454  Athens 

DWELLINGS  (1-story,  frame)  (2), 
$6000  each;  N  Moraga  57.6.  82.6  E 
45th  Ave ;  owner.  Atlas  Realty  Co, 
1500  Judah;  builder.  Pacific  Con- 
struction  Co,  1500  Judah.    * 

DWELLING  (1- story,  frame),  $3000; 
S  Ridge  Lane  71.80  E  Calne  Ave; 
owner,  Raymond  A  Lucas,  7  Calne 
Ave ;  day  work. 

ALTER  DWELLING.  $1000;  1331  2l8t 
Ave ;  owner.  Irene  Larsen.  prem ; 
builder,  Lloyd  Hunter.  2226  44th 
W.VC 

DWELLINGS  (1-story,  frame)  (3), 
$6000  each ;  S  Broad  241.  266.  291  E 
Oriziba;  owner,  Atlas  Realty  Co, 
1500  Judah;  builder.  Pacific  Con- 
struction Co,  1600  Judah. 

DWELLINGS  (l-story,  frame)  (7), 
$5000  each;  S  Arleta  50,  75  E  El- 
liot; S  Raymond  75,  100,  125  W 
Delta;  NE  cor  Elliott  and  Teddy; 
N  Teddy  25  E  Elliott;  owner.  Atlas 
Realty  Co,  1500  Judah ;  bulldef.  Pa- 
cific Coast  Constniictlon  Co,  1S(X) 
Judah  St. 


and  builder,  Gilbert  L  Plov. 

BLDG,  l-story  frame,  $4850;  E  Gates 
St  175  S  Ccrescent  Ave;  owner 
and  builder,  Gilbert  L  Plov. 

TEMP  Roof,  $2200;  W  Powell  St  90 
N  Green ;  owner,  Leonard  Ingras- 
sla;  contractor,  L  Sartorio. 

BLDG,  l-story  frame,  $1500;  SW  Ev- 
ans Ave;  owner  add  builder,  Low- 
rie  Flftvlng  Co;  engineer,  H  J  Brun- 
nier. 

BLDG,  l-story  frame,  $2500;  SW  Ev- 
ans Ave  and  Ranklin  St;  owner 
and   builder,   Lowrle  Paving  Co. 

BLDG,  l-story  frame,  $4000;  SW  Ev- 
ans Ave  and  Ranklin  St ;  owner 
and  builder,   Lowrle  Paving  Co. 

BLDG,  l-story  frame,  $7000:  SW  Ev- 
ans Ave  and  Ranklin  St;  owner 
and  builder,   Lowrle  Paving  Co. 

BLDG,  l-sty  frame,  $12,000;  SW  Ev- 
ans Ave  .ind  Kanklin  St;  owner 
and  builder,  Lowrie  Paving  Co. 


OAKLAND 


BUILDING  PERMITS 

Granted 


SAN     FRANCISCO 


Jan.  23.  1947 


1/27/47 

Handrails  (Furnish  and    Install) 

Bids  Wanted 

.SPOKANE.  Wash.— Until  February 
12,  2  P.  M.,  bids  will  be  received  by 
the  custodian  of  the  Post  Offic^ 
Courthouse  and  Customs  House.  Spo- 
kane, Wash.,  for  furnishing  and  in- 
stalling hand  rails  at  entrance  No. 
125,  U.  S.  Post  Office,  Courthouse 
an4  Customs  House,  Spokane,  Wash. 

Specifications  obtainable  from  the 
office  of  the  district  engineer.  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  838  U.  8.  Appraiser's 
Bldg.,  San  Francisco,  Calif. 

1/27/47  44 

Acoustic  Treatment 
Bids  Wanted 

SEATTLE,  Wash.— Until  February 
12.  2  P.  M.,  bids  will  be  reteived  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer.  838  U.  8.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  acoustic  treatment  to  Rooms  106A 
and  106B,  Courthouse.  Seattle.  Wash. 

Specifications  obtainable  from  the 
above  office. 


♦»— ♦ 

BIDS:  Richmond  Union  School 
District,  Walter  T.  Helms,  Superin- 
tendent of  Schools,  11M  BIssell  Avs.. 
Richmond,  Calif..  January  29,  9  P.  M. 
Architects  Dragon.  Schmidts  A  Hard- 
man.  2068  Alston  Way.  Berkeley, 
Calif. 

John  M.  Bartlett,  70S  Everett  St. 
El  Cerrito.  Calif. 

Frank  A.  Payne,  Overhlll  Road. 
Ortnda,  Calif 

Willis  F.  lA-nn.  1040  Folger  Ave.. 
Berkelev.  Calif. 

Elmer  J.  Freethv,  1432  Kearney  St.. 
El  Cerrito.  Calif. 

Carl  Overaa  A  Co.,  580  16th  St, 
Richmond,  Calif. 

C.  Norman  Peterson.  70  Rock  Lane 
Berkeley.  Calif. 


ERECT  l-st  Fr  Bldgs.   (5)   $7000  ea. 
N    Velasco     Ave;     89.723:     114.723; 
739  723;    164  723   A    1S9.723    ft   W   of 
Sawyer;    owner   and    contractor.    F 
H    'Thorlnson. 
ERECT    l-st    Fr    Garage.    $500:    301 
Randolph    St ;    owner  and   contrac- 
tor.   Frank    Domlngay. 
(X)NVERT     Into     offlc*.     $700;     840 
Ulloa    St;     owner.     Ralph     McGlIl; 
contractor.    John    White ; 
ERE<?T  1-st  Fr  Bklgs.   (4)   $7700  ea. 
S    Randolph.    75    ft.    W    Bright;    S 
Randolph  75  ft.  E  of  Head ;  W/slde 
Bright  29  ft  &  54  ft  S  of  Randolph ; 
owner.    Chas    T    Burke    &.    Angelo 
Infuslno;    contractor,    Fruncis    ()'- 
Reillv. 
ALTER  Entrance  &  Sidewalk.   $720; 
74-3rd  St;  owner,  Westchester  Ho- 
tel;    contractor.     Phoenix-Simpton 
Co. 
ERECT   lat   Fr   Bldgs     (2>   $7000  ea; 
S  line  Russia  20  E  of  Moscow  end 
E  line  Moscow  70  S   Russfli:  own- 
er and  contractor.  Jnrc  Bjorkman. 
ERECT  1st  fr  bldK-*  T9t  $6700  ea:  W 
line  48th   Ave;   7^  ft.   100  ft   125  ft, 
150  ft   and   175   ft   S  Lincoln   Way: 
S  line  Lincoln  Way  57-ft  6-in.  82-ft 
6-ln.  107-ft  6-ln  A  132-ft  6-ln.  W  of 
48th  Ave;  owner.  Atlas  Really  Co; 
contractor.   Pac   Coast   Const   Co. 
REMODEL  mto  apt.  $2000;  1407  Oak 
St ;    ow  ner,    Mr.i    C    Edwards ;    day 
labor. 
REPLACE    foundation.    $550;    155-57 
Delmar;     owner.     Amelia     Keane; 
contractor,  day  work. 
ERECT  l-st  fr  bldgs  (3)  $6700  each; 
SW  cor  Lincoln  Way  A  48th   Ave: 
W  line  of   48th  Ave  25  ft   &  50  ft 
Sotith  of  I>incoln  Way:  owner  Atlas 
Realty     Co;     contraactor.     Pacific 
Coast  Const  Co. 
ENLARGE  room  in  t-esldence,  $1200; 
707   26th    Ave;    owner.    Agnes    Pei- 
singcr,    contractor.    David    Kvistad. 


DWELLING  (l-story,  5-room),  $8560; 
3021  22nd  Ave;  owner,  J  Garcia, 
606  23rd  Ave;  builder,  M  Joaquin, 
124  Harlan  St,  Sail  Leandro. 

DWELLING  (l-story,  4-room),  $6250; 
7922  Hlllmont  Dr;  owner,  Victor  E 
Shellenberg,  228  MacArthur  Blvd; 
builder,  W  H  Edwards,  1103  E 
12th   St 

DWELLING  (l-story,  4-room),  $6950; 
7868  Michigan  Ave;  owner,  Ken- 
neth W  Robinson,  3521  High  St; 
builder,  W  H  Eld  wards.  1103  E 
12th  St;  garage  (l-story),  $1000. 

ALTERATIONS,  $1000;  2874  Tele- 
graph Ave;  owner  and  builder, 
Richard  H  "Tyrrell,  premises. 

DWELLING  (l-story,  5-room),  $10,r 
000;  9114  Lawlor  St;  owner,  L 
Perkins,  1826  105th  Ave;  builder. 
Wilson  C  Carter  A  Son,  7311  Mac- 
Arthur  Blvd. 

ELECTRIC  SIGN,  $900;  3947  E  14th 
St;  owner,  Remmer  &  Jordan,  3947 
E  14th  St;  builder.  General  Neon 
Ute  Co,  911A  53rd  Ave. 

ELECTRIC  SIGN.  $600;  9301  E  14th 
St;  owner,  Eimhurst  Hardware  Co, 
premises ;  builder.  General  Neon 
Ute   Co.  911 A  53rd  Ave. 

ALTERATION.  $800;  14.38  San  Pablo 
Ave;  owner,  J  H  MacPherson: 
builder,  &  Kulcher  Co,  731  East  lOlb 
St. 

1 -STORY  Garage.  $500;  1717  100th 
Ave;  owner  and  builder.  Frank  V 
Sllva.    1717   100th    Ave. 

ALTER  &  Repair.  $700;  492  37th 
St ;  owner,  David  Mlnaggio ;  build- 
er. J  E  Thomas.  981  61st  St 

ALTER,  $500;  302  Grand  Ave;  own- 
er. Ida  Langer,  302  Grand  Ave; 
builder,  Dreger,  Taylor;  625  Lib- 
erty Ave,  El  Cerrito. 

ADDITION.  $800;  9873  Hesket  Rd ; 
owner  and  builder.  David  P  Holmes 
9873  Hesket  Rd. 

ALTERATION.  $800;  2355  Broad- 
way ;  owner,  Western  Auto  Sup- 
ply ;  builder.  Henry  Brown.  1387 
East  32nd  St 


SANTA   CLARA   COUNTY 


STORAGE  shed.  $1200;  1440  R  First 
St.  San  Jose;  owner  and  builder. 
Mayfair  Packing  Co,  premises. 

DWELLING,  $6500;  Lot  27  Marion 
Lane;  owner,  L  Clark;  contractor. 
L  W  Traylor. 

DWELLING.  $6500;  I^>t  21.  Marion 
Lane;  owner.  I  P  Bourdeaux;  con- 
tractor. L  W  Traylor. 

DWELLING,  $6600;  Lot  20.  Marlon 
Lane;  owner.  C  C  Phillips;  con- 
tractor, L  W  Traylor. 

DWELLING,  $6500;  Lot  18  Marion 
Lane;  owner.  M  Carmino;  contrac- 
tor. L  W  Traylor. 

ALTERATIONS.  $800:  Roynton  Ave. 
Smith   Tract ;    owner   and   contrac- 


tor, O  A  Davis,  3138  Stevens  Creek 
Road,  San  Jose. 

DWELLING,  $8500;  Southslde  Dr. 
Gllroy;  owner  and  builder,  E  Ruiz, 
255  San  Antonio  Court,  San  Jose. 

ALTERATIONS,  $1000 ;  Bainter  Way. 
Los  Gatos ;  owner,  M  Neeman ;  con- 
tractor, G  Lauer,  875  Minnesota, 
San  Jose. 

DWELLING.  $6600;  Rldgeviata  Ave 
off  McKee;  owner  ana  builder,  H 
D  Barron,  93  F^ula,  San  Jose. 

DWELLING,  $6000;  Dolores  Avenue; 
owner  and  builder,  O  B  Tedesco. 
1951  Revere  Ave,  San  Francisco. 

ADDN  to  church,  $1000;  Depot  St, 
San  Martin;  owner.  Pentecostal 
Church,  premises ;  contractbr,  Roy 
Clem. 

GROCERY  store,  $3600;  Lawrence 
Road ;  owner  and  buildev,  Antone 
Flecklln.  Route  1,  Box  1164,  Santa 
Clara. 


SAN  CARLOS 


DWELLINGS,  eight,  $6000  each;  21, 
11  Kenton.  2629.  2635,  2641,  2647, 
2653  and  2661  San  Carlos  Avenue; 
owner  and  builder,  Standish  aod 
Grover. 

DWELLING,  $8000;  1646  Elm  Street; 
owner,  J  A  Nelson ;  contractor,  I 
Fallstrom,  Sr.,  2319  Hacienda,  Sail 
Mateo. 


A  I.  r  VI  I  \  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  ctriniaUf,  or  cnginMrinf  daaigiu 
covering  a  complete  inctaliation,  includ- 
ing (hect  metal  requirement*  .  .  . 

CALL  .  .  .  EXIROOK  118S 

Exrinrive   Dintributora   for 
NMtfaarn  California 

McKune  M«tal  Products  Co. 
266  Tehama  St.,  Sae  Fraaelsco,  3 


PAINTING 
DECORATING 

INTERIOR-EXTERIOR 

Floor  Finithing  •  Paper  Hanging 

Free  Estimating 

All  Work  Guaranteed 

Ml  6822 


JERRY  J.  STONE 

2411   Inqalls  St.,  San  Fraiieitee 


BURKE     FORM     CLAMPS 


m 


^"^ 


SNAP  TIES 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


All  Types  of  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


JANUARY  24,  1947 
BLDG.  1 -.story  frame,  $4500;  E  Gates 
St    175    S    Ccrescent    Ave;    owner 


44 


1/27/47 

Painting— Bids  Wanted 

SAN  FRANCISCO,  Calif  —Until 
February  4.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Recreation  Commission 
of  the  City  and  County  of  San  PYan- 
tlsco,  Josephine  D.  Randall,  super- 
intendent. Room  870  City  Hall,  San 
Francisco,  Calif.,  for  painting  of  the 


BUILDERS  BROKERAGE  COMPANY 

1430  Alico  Strett 
OAKLAND  12.  CALIF.  TWinoaks  9227 

"Wc  Procure  and.  Expedite  Builders 
Material  and  Equipment' 


!.»♦ 


Let  us  get  the  "Hard  to  Get'*  items  for  you. 


The  ORIGINAL  Pre-sealed  InsiilatRd  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Fall 
Particulars 


TRAOe     MARK 


OURANT  INSULATED  PIPE  COMPANY 


■  IS    RUNNVMIDE    ST 


PALO    ALIC     CAl 


Dl»frlbaf9d  fy 

NJEIL  H.  PETERSON  COMPANY 

112?  FOLSOM  STKIIT  SAN  FRANCISCO  3.  CALIF. 

UtoH*  UNderklll  8010 

Southern  California! 


■Washington,  Oregon  and  Territory 

of  Alaska: 

K.  H.  LANQOON  COMPANY 

72  Vine  Street 

Seattle  1,  Washington 

Phene  ELllott  oaso 


ENGLISH  A  LAUER.   Ine. 

Loe  Angelea  11,  Calif. 

Phone    Richmond    6316 
1978  South  Los  Angelea  St., 


MONDAY.  JANUARY  27.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  7 


DWELLING,  «6000;  1375  Woodland: 
owner  and  builder.  Axel  Waldo, 
404   Peninsular   Ave,   Burlingame. 

GARAGE,  $500;  114  Dale;  owner.  Is 
Osterhoudt;  contractor,  Fred  Pea- 
cock,  713   Laurel   Ave,    San   Carlos. 

WAREHOUSE,  $2000;  933  El  Camino 
Real;  owner,  Bruce  Bauer  Lumber 
Co;  contractor,  Batten  Co,  34  Berk- 
shire Ave,   Redwood  City. 

SHED,  lumber,  $3000;  947  Bransten 
Road;  owner  and  builder.  Pacific 
Buildert)  Supply,  762  El  Camino 
Real.  San  Carlos. 

DWELLING,  $8000:  220  Pearl;  own- 
er and  builder,  W  C  Bamett. 

DWELLING.  $9000:  1522  Elm;  own- 
er, Robert  Jores;  contractor,  Ivar 
Fallstrom,  Jr,  2319  Hacienda,  San 
Mateo. 


SACRAMENTO   CITY 


DWELLING,  4-rm.  $4750;  3532  62nd 
St;  owner  and  builder,  Beulah  M 
Kizer,  Rte  4,  Box  430. 

ESCALATOR  for  store  bldg,  $75,- 
000;  831  K  St;  owner.  Hale  Bros; 
contractor,  MacDonald,  Young  and 
Nelson,  San  Francisco;  architect, 
Wm  S  Merchant,  San  Francisco; 
engineers,  Ellison  and  King,  500 
Sansome  St,   San   Francisco. 

DWTELLING,  6- room,  $6000;  4090  8tn 
Ave;  owners,  Paul  Y  Dong  and  Le 
Chong;  contractor,  J  L  Rowen  Co, 
6001  4th  Ava 

DWELLING,  5-room,  $9350:  5617  V 
St;  owner,  Dixon  F  Aubrey;  con- 
tractor, Horace  Winters  Bldg,  Inc, 
941  41st  St. 

OFFICE  bldg,  $400;  2101  16th  Street; 
owner,  George  Heckes;  contractor, 
Carl  Heckes. 

ADDN  tc  dwelling,  $750;  1150  58th 
St;  owner  and  builder,  Charles  L 
RusssU,   premises. 

OFFICE  bldg,  $800;  1600  M  Street; 
owner  and  builder,  V  J  Chargin, 
premises. 

DWELLING,  5-room,  $5850;  1149  51st 
St;  owner,  John  Pearl;  contrac- 
tor,   Permadobe   Brick   Co. 


PALO  ALTO 


ADD  TO  RESIDENCE,  $2600;  2250 
Byron  St;  owner.  Flora  J  Hemlett, 
premises;  builder,  Aro  &  Okerman, 
Box  433,  Palo  Alto. 
[ADD  TO  RESIDENCE,  $1500;  844 
Oregon  Ave;  owner,  R  B  Frick, 
premises ;  builder  W  P  Goodenough, 
49  Wells  Ave. 
LLTER  RESIDENCE,  $750;  1336 
Webster  St;  owner,  S  L  Hutchin- 
son, premises;  builder,  A  J  Post, 
1336  Webster  St. 

ALTERATIONS  (business  building), 
$10,000;  511  Alma  St;  owner,  D  A 
Hampton,  prem;  builder,  Nichols- 
White  Co,  145  Addison  Ave. 

RESIDENCE  and  GARAGE,  $10,000; 
2S06  South  Court;  owner  and  build- 
er,  L  W   Swedberg,   Cardinal. 

RESIDENCE  and  GARAGE,  $8400; 
1706  Cowper  St;  owner,  E  B  Flan- 
<l«r«.  1427  Byron  St;  builder,  Philip 
Darr,  131  Park  Blvd. 


owner,     E     Frontella;     builder,     V 
Rotondo,  716  N  5th  St,  San  Jose. 
RESIDENCE,  $13,000;    1125  Carolyn; 
owner  and   builder,  N  A  Lamb. 


Completion  Notices 


SAN    FRANCISCO  COUNTY 

Recorded  Accepted 

.....— NW    Carisal    70.668    SW 

Parque  Dr;  NW  Carizal  95.668 
SW  Parque  Dr;  NW  Carizal 
120.668  SW  Parque  Dr;  NW  Carl- 
bal  145.668  SW  Parque  Dr.  The 
Ruegg  Co  ^o  whom  it  may  con- 
cern  Jan ,  1947 

Jan.  24,  1947—210,  216,  220,  226,  230, 
236,  240,  246,  250,  254  258,  262,  266 
Bridgevlew  Dr.  Frank  Carraro  to 
G  Carraro  A  Sons Jan.  24,  1947 

Jan.  24,  1947—952  Bush  St.  Charles 
Natiz  to  Stanley  Co.,  Inc.,  Oak- 
land, Calif Jan.  24,  1947 

SAN    MATEO   COUNTY 

Recorded  Completed 

Jan.  21,  1947— LOT  4  Blk  24,  Devon- 
shire    Properties"'.    Violet    J    Mc- 

Callum  to  Richard  N  Towe 

Jan.   14,   1947 

Jan.  21,  1947- L  31  A  32,  B  15; 
"Huntington  Park  2nd  Add'n, 
San  Bruno".  Joseph  Vetromlle 
to  Pacific  Contractors  Jan.  15,  1947 

Jan.  21,  1947— L  2.  B  8;  "Baywood 
Knolls  Sub  No  1,  William  K 
Houston  et  al  to  J  Henrv  De- 
laney    Jan.    18,    1947 

Jan.  21,  1947— Por  L  5,  "Beresford 
Park    Tract"    Reuben    C    EvoJis 

et  al  to  Archie  Arrott _ 

Jan.     20,     1947 

Jan.  21,  1947— L  4  &  5,  B  2;  "Reese 
Sub"  Wm  J  Goolsbee  et  al  to 
whom  it  may  concern  Jan.  20,  1947 

Jan.  21.  1947— Por  L  17,  B  2,  "Oak 
Knoll  Manor,  Redwood  City" 
Theodore    W    Kennedy    et    al    to 

Abbott  Construction  Co.  ..._ 

Jan.   21,   1947 

Jan  21,  1M7— NE  40  f  t  L  28,  B  46 ; 
"White  Oaks  Tr,  Sub  No  4,  SaJi 
Carlos''  Robert  W  Barnwell  to 
whom  it  may  concern.  Jan.  16,  1947 

Jan.  21,  1947- L  34  &  35,  B  1; 
Oaklelgh  Park  Tract.  Thorn- 
ton Howell  to  Lee  Merrill  Con- 
struction   ,Co Jan.     16,     1947 

Jan.    21,    1947- NE    Vj    L    7,    B    16; 
"Oak    Park"    Herbert   D   Murphy 
et  al  to  whom  it  may  concern... 
Jan.    20,    1947 


ALAMEDA  COUNTY 


concern Jan.    15,    1947 

Jan.  22,  1947— Lots  67,  68.  06,  84  and 
85,  Pleasant  Acrea.  Unit  No  2, 
near  Walnut  Creek.  C  Dudley 
DeVelbiss   Co    to    whom    it    may 

concern Jan.    20,    1947 

Jan.  22,  1947— Lot  488,  Haciendas 
del  Orlnda,  Unit  No  5.  Orinda. 
George  R  Carr  to  Orlnda  Con- 
struction Co Jan.  IS,  1947 

Jan.  22,  1947  — Lot  IS,  Block  L. 
Berkeley  Highlands,  near  El  Cer- 
rito. W  Vernon  Bernard  to  self.... 
Jan.    22,    1947 


Liens  Filed 


SAN    FRANCISCO  COUNTY 

Recorded  Amount 
Jan.  23,  1947 — Labor  and  materials, 
176  Downey.  Frank  C  Brodle, 
ding  business  as  "Brodlea,"  va 
Charles  P  and  Ann  Teevln..$l,471.19 
Jan.  24,  1947— Repairs.  S  B  Fran- 
cisco flind  Franklin  S  40  x  E  137.6. 
J  H  Netherton  vs  Olivia  J  Stay- 
ner,  also  known  as  Mrs  John  A 
Clecak    - $1,162.21 


CONTRA   COSTA    COUNTY 


Recorded  Amount 

Jan.  22,  1947— Ptn  Lot  54,  Map  of 
Schmidt  Village,  El  Cerrito. 
Sharp    &    Neldermyer   vs    Edwin 

Gilbert   $626.38 

Jan.  21,  1947 — Premises  described 
as  No  618  Macdonald  Ave,  Rich- 
mond. M  C  Jewett  vs  Sam  Rap- 
papport,   et   al    $939.90 


Release  of  Liens 


SAN    FRANCISCO   COUNTY 


Recorded  Amount 

Nov.  29,  1946—4493  or  476  SW 
Quintara  and  40th  Ave.  Charles 
L  Harney  to  August  Hallgren 

Nov.  29.  1946—4501  or  225  beginning 
200  NE  Quintara  and  39th  Ave, 
SW  39th  Ave  and  Quintara,  be- 
ginning 50  SE  Quintara  and  39th 
Ave.  Charles  L  Harney  to  August 
Hallgren    

Nov.  29,  1946  —  4501  or  227,  SW 
Quintara  and  89th  Ave.  Charles 
L  Hamey  to  Auguat  and  May 
Hallgren    


plumber,  Flnzel;  10  pi  fix;  6  gas  op; 
20  water  con. 

1834  7th  St;  owner,  ;  plumb- 
er, O  Murray;  3  pi  fix;  4  water  con. 

2S0  Grand  Ave;  owner,  Butner; 
plumber,    J    Tancredy ;   S   gas   op. 

1660  Mtn  Blvd;  owner,  Onley; 
plumber,  C  Smith,  4  pi  fix;  9  water 
con. 

468  n8th  St;  owner,  Scott;  plumb- 
er, E  LawldMs;  5  pi  fix.  2  gas  op: 
9  water  con. 

5207  East  8th  St;  owner.  Sharp; 
plumber,  D  Mlnogglo;  10  pi  fix;  2 
gan  op;  14  water  con. 

388  Belleview;  owner,  E  Brincher- 
choff;  plumber,  D  Mlnogglo;  2  pi 
fix :  3  water  con. 

861  Isabella  St;  owner.  Maxwell: 
plumber,  L  J  Madden;  19  pi  fix;  2 
gas  op;   19  water  con. 

Snake  Road  -  and  Hemlock ;  owner, 
C  Bumhlll ;  plumber,  L  J  Madden ; 
5  pi  fix 3  3  K<^  op:  10  water  con. 

9783  Hcsklt  Road;  owner,  D  R 
Holmes;  plumber,  D  R  Holmes;  1 
pi  fix ;  2  gas  op ;  4  water  con. 

6277  Ruthland;  owner,  C  West- 
wood;  plumber.  C  Westwood;  5  pi 
fix;  3  gas  op;  12  water  con. 

1C84  7th  St;  owner,  Taylor;  plumb- 
er,  Hufschmldt;   2  gas   op. 

1081C  MacArthur;  owner,  Thlm; 
plumber,  C  Roland;  4  pi  fix;  8  wa- 
ter con. 


Electrical  Permits 


SAN  FRANCISCO 


CONTRA  COSTA  COUNTY 


SAN   JOSE 


ALTER  (business  building),  $500; 
129  N  Market  St;  owner  and  build- 
er, Italian  Benevolent  Society,  129 
N  Market  St. 

ADD  TO  RESIDENCE,  $1800;  1024 
Stockton;  owner  and  builder,  L  F 
Weber,   premises. 

ADD  TO  WAREHOUSE,  $1000;  889 
Stockton  Ave;  owner  and  builder, 
C  P  Albanese 

OARAGE,  $500;  756  Spring  St;  own- 
er, Don  Mignano,  premises ;  builder, 
Lewis  E  Smith,  820  Spring  St,  San 
Jose. 

ADD  TO  RESIDENCE,  $1200;  866 
Spring  St ;  owner  and  builder,  Joe 
Andrew,   premises. 

ADD  TO  RESIDENCE,  $1500:  525  N 
9th  St;  owner  and  builder,  Pete 
Curto,  premises. 

ADDITION  (to  residence  and  busi- 
ness building),  $1000;  763  E  Julian 
St;  owner,  Joseph  Tribulko,  prem; 
builder,  Ed  Delmastro,  460  W  Jul- 
ian  St,  San  Jose. 

BUILDING  (industrial),  $8500;  350 
N  2nd  St ;  owner  and  builder, 
Barchers  Bros. 

RESIDENCE,  $7500;  310  S  22nd  St; 
owner  and   builder,  Edward  Ruder. 

ADD  TO  RESIDENCE,  $4000;  332  N 
8th  St ;  owner  and  builder,  Santo 
Di  Fatta,  premises. 

ALTER  (residence  to  restaurant), 
flSOO;  93  Willow;  owner  and  build- 
er, Anthony  Campagna,  premises. 

RESIDENCE,  $6000;  335  S  20th  St; 
owner  and   builder,   Earl  A   Potter. 

ADD  TO  RESIDENCE,  $1000;  1275 
Vernon  St;  owner  and  builder, 
Fred  Provancha,  premises. 

ADD  TO  BUILDING,  $2275:  1465 
Park;  owner  and  builder,  Wm  B 
Walker. 

ALTER  RESIDENCE.  $2500;  102  S 
14th  St;  owner  and  builder,  A  L 
Boysen,  premises. 

REPAIRS  (business  building),  $1000; 
38  N  2nd  St;  owner,  Mrs  C  John- 
son: builder,  George  I  Thorp,  1080 
7th  St,  San  Jose. 

RESIDENCE,  $8000;  1486  Burrell  Ct ; 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Fadlitiea  for  pipe  bending 

and  manifolds 


Wrii 


Pacific  Pipe  Coe 

160  Spear  SU  San  Frardaco 


Recorded  Accepted 

Jan.  23,  1947—7014  Homewood  Dr., 
Oakland.  Charles  W  Culver  Jr  to 
Robert  R  Rust Jan.  12,  1947 

Jan.  23,  1947 — 676  Santa  Rosa  Ave, 
Berkeley.  Winifred  H  Rahlves  to 

A  H   and  W  H  Rahlves _ 

Jan.    23     1947 

Jan.  24,  1947— Lot  12,  Tract  518, 
Piedmont.  Frederick  H  Relmers 
to  G  W  Williams  Co     Jan.  24,  1947 

Jan.  24,  1947—1606  63rd  Ave,  Oak- 
land.  Albert  A  Church  to  whom 
it  may  concern Jan.  23,  1947 


CONTRA    COSTA    COUNTY 


Rcorded  Accepted 

Jan.  20,  1947— Ptn  Lot  255,  El  So- 
hrante  Manor,  Unit  No  3,  near 
Richmond.  Cloe  E  Small  to  whom 
It  may  concern Jan.  16,  1947 

Jan.  20,  1947  — Lot  40,  Block  N, 
Berkeley  Highlands,  near  El  Cer- 
rito. James  F  Bemird  to  whom 
it  may  concern Jan.  11,  1947 

Jan.  20.1947— Lots  37  and  38,  Block 
22,  Richmond  Junction,  El  Cer- 
rito. C  W  Lotspelch  to  whom  It 
may   concern Jan.   7,   1947 

Jan.  20.  1947— Ptn  Lots  5,  6  and  7. 
Pittsburg  Home  Acres  Addition 
No  3,  near  Pittsburg.  Pasquale  A 
Marcelll  to  self Jan.  17,  1947 

Jan.  20,  1947  — Lot  2,  Lafayette 
Woodlands,   Lafayette.  George   T 

Talbott  to  Blake  A  Callaway 

Jan.    17,   1947 

Jan.  20.  1947— Ptn  Lot  4,  Webb 
Tract.  Walnut  Creek.  Glenn  T 
Gleason  to  Neal  Miller  Jan.  14,  1947 

Jan.  20,  1947— Lot  29,  Block  1,  Bel- 
Air   Tract,    near  Pittsburg.    Elsa 

M  Olsen  to  Elmer  L  Cupp 

Jan.  15,  1947 

Jan.  21,  1947— Lot  17  and  ptn  Lot 
18,  Block  8,  Map  No  1,  Lafay- 
ptte  Homesltes,  Lafayette.  Frank 
DcBennlng  to  whom  it  may  con- 
cern  Jan.    16,    1947 

Tan.  21,  1947— Parcel  of  land  In  the 
Rancho  Las  Juntas,  near  Mar- 
tinez. Isaac  Grlnstcad  to  whom 
It  may  concern Jan,   17,  1947 

Jan.  21.  1947— Ptn  Lot  1,  Block  3, 
Prlngle  Addition,  Walnut  Creek. 
Wllber  D  LaRue  to  whom  it  may 
concern Jan.  18,  1947 

Jan.  21.  1947— Lot  144,  Sans  Crainte, 
Unit    No  S,   near   Walnut   Creek. 

H  J  Burchfield  to  Jack  Reno 

Jan.    16,    1947 

Jan.  21,  1947— Ptn  Lots  27  and  28, 
l^fayette  Acres,  Lafayette.  Cof- 
f<T   A    Caughy    to    whom    It   may 


Recorded                                          Amount 
Jan.   22,    1947— Lots   1   and   2,  Block 
10,   Amended   Map  City   of   Rich- 
mond.  Tlmmons    A  Berk   to  J    P 
Gleason,  et  al  $4,161.16 


^mx^m^^ 


Non-Responsibility 


SAN    FRANCISCO   COUNTY 


Jan.  24.  1947— E  21st  Ave  233.4  N 
Ulloa.  Department  of  Veterans' 
Affairs  of  the  State  of  California 
as   to   improvements  on   property. 


CONTRA  COSTA  COUNTY 


1536-1538  various  locations;  own- 
er, H  Erickson :  contra9tor,  Ameri- 
can Elec  Cont  Co:  11  outlets;  10 
switches ;   9   plugs ;    service. 

1539  1176  Pine:  owner.  Central 
Cleaners;  contractor,  O'Keeffe  "the 
Fan  Man":  11  outlets:  3  switches;  S 
plugs:  service:  motors. 

1540  990  Post;  owner,  Canary 
Club;  contractor,  O'Keeffe  "The  Fan 
Man'';   1   plug;   oven. 

1.541  645  Market ;  owner,  Ehart ; 
contractor,  0'K»of f e  "The  Fan  Man" : 
motors. 

1642      692    Mission ;    owner,^  ; 

contractor  J  Phi  lis. 

1543  1175  Market  St;  owner,  J  M 
Song  A  Co:  contractor,  Dover  Elec 
Co:    12    outlets;    2    plugs. 

1544  109  Shipley  St;  owner.  Allied 
Floors  Co ;  contratcor,  J  K  Herzog 
Elec   Co;    motors. 

1845  2065  Chestnut;  owner.  Long- 
wen  ;  contractor,  Weber-Coiiroy ;  spe- 
cial 

1546  250  Hyde  St;  owner.  Baccas; 
contractor,  Weber-Conroy ;  4  out- 
lets;   1    switch. 

1547  l&O  Eddy  St;  owner.  Dillon; 
contractor.    Eureka    Elec    Co;    alter 
atlons. 

1648-1550  various  locations;  own- 
er, Annesan ;  contractor.  Century 
Elec  Co;  10  outlets;  10  switches,  10 
plugs. 

1561    201  Capra  Way;  owner.  Rath 
Jans;     contractor,     Dewey    Elec    Cor 
range. 

1552     460   Mission ;   owner,    St   Pat 
rick's  Church ;  contractor,  Assn  Eleo 
A  Mech  Co;  2  outlets;  2  switches;   1 
plug. 

1563-1556  various  locations  and 
owners ;     contractor,     Otis     Elevator 


Co ;   motors ;   special. 

1666-1658  various  locutionr  and 
owners ;  contractor.  Noon  Sales  A 
Service ;    signs. 

1558  3626  Vicente;  owner,  Rerttola; 
contractor,  E  A  Koenig,  3  outlets;  1 
switch ;    1   plug. 

1560     566  29th   Ave;   owner : 

contractor,  C  V  Johnson  Co;  2  out- 
lets; S  .iwitches;  7  plugs;  service; 
alterations. 

1615-18  Various  locations;  owner. 
Marvel  Home  Bldrs;  contractor,  B 
J  Doherty;  10  outlets;  11  ^switches; 
12  plugs :  service. 

1619  2060  yolsom ;  owner.  Reliance 
Truck  A  Tralnler;  contractor,  Buz- 
sell  Elec  Works;   10  outlets;   service. 

1620  1320  Evans  Ave;   owner,  , 

contractor,  DuzzeU  Elec  Works;  30 
outlets ;  2  switches ;  6  plugs ;  service. 

1621  789  Morse  St;  o\»'ner,  Mi-s 
Kannay;  contractor,  J  K  Herzog  Elec 
Co;  motors. 

1622  128  Eddy  S* ;  owner,  The 
Bower\- ;  contractor,  Century  Elec ; 
motors. 

1623  300  Flmt  3t ;  owner.  Modem 
Lithographers;  contractor,  Marelco, 
Inc:  2  pltigs;   motora. 

1661  883  Sutter  St:  owner.  El  Bu- 
bo :  contractor,  P  J  Kllmm ;  2  plugs ; 
meter  loop. 

1662  108  Dove;  owner,  P  Dresden; 
contractor.  Manning  A  Whitaker;  3 
outlets ;    motors. 

1663  104  Golden  Gate  Ave;  owner. 
Pioneer  Mu.sic  Co;  contractor.  Man- 
ning A  Whitaker;  12  outlets;  10  plugs 
5  switches ;  alterations. 

1564  Hyde  and  Bush;  owner.  St 
Francis    Hospital ;    contractor,    Malm 


FLOORING 

.vie  X  2  STRIP  KILN  and 
DRIED  EASTERN  OAK 

Carload  Lots  Only 

SAN    LEANDRO.  CALIF. 

Phone  daya  ....  SWeetwood  1932 

Phone  evening*    .  SWeetwood  34S3 


3S 


Jan.  22,  1947— Ptn  Lots  1  and  2, 
Block  339,  Additional  Survey  of 
Town  of  Martinez.  Ruth  M  Joost 
as  to  improvements  on  property. 


ALAMEDA  COUNTY 


Jan.  24,  1947— Ptn  Lots  1  and  2, 
Block  3,  Map  Property  College 
Homestead  Assn,  Berkeley.  Lars 
and  Hilda  Svendsgaard  as  to  im- 
provements on  property. 


LUMBER 
DISTRIBUTORS 

c.i    SAN    FRANCISCO,    Ltd. 

■  ,  M  >  I  ■  t  .  I      (    i  1 1  W       M    - 

DOUGLAS     FIR 
F  ON  DEROSA      P  I  N  L 
RtDWOOD        CEDAR 


M  B  t  R 


7  I  M  B  f  R  S 


SH  \NGih  S     <•-     'iH  AH  IS 


367     BAYSHORE 

BOULEVARD 
Phone  ATwafer  8174 


Furnace  Permits 


OAKLAND 


1267  8th  &t;  owner,  ;  dealer. 

E   Neal ;   floor  furnace. 

5423  Claremont  Ave;  owner,  Joe 
Morengo;  dealer,  J  C  Demes ;  cen- 
tral  furnace 

628  Mariposa  St ;  owner,  C  Olson ; 
dealer,    Harer   Furnace  Co;   central. 

3230  Florida ;  owner.  Van  Ness ; 
dealer.    Harer    Furnace    Co;    floor. 

1820  E  17th  St;  owner,  S  Alvew ; 
dealer,   Jackson   Furniture   Co;    floor. 


Plumbing  Permits 


■I '  PI  ■ 


STEELE ORM  S 

STEELTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Harrisen  Str««t       DOuglos  5583       San  Francisco 


JL£J  E  AS  t  N  ^HOMEERIHC  CO. 
CONTRACTORS 

SAN  FRANCISCO 
VAknelo  5005 
LINE 
CONSTRUCTION 


EARTH 
BORING 


Uniformiiy 


OAKLAND 


.•5964  Wood  Drive ;  owner.  R  Emf^e ; 
plumber.  E  Lawle^ts;  6  pi  fix;  3  gas 
op:   11   water  con. 

6853  Mokelumne :  owner,  Olson ; 
plumber,  J  McKeever;  6  pi  fix;  4 
gas  op :    10  water  con. 

6022-0024  Majestic:  owner,  Kroll ; 
plumber,  Flnzel;  10  pi  fix;  6  gas  op- 
20  water   con. 

6C181020     Majestic;     owner.     Kroll; 


Associated  Wood  Products  Co. 


"^H  Wood  Wa  ^MUl'' 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


s.^^  A^ro(/i/ei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


■;  x  "^    »   ifAi**!:  i«;  i:  ii 


I 


<<i 


I 


ii 
1 1 
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DAILY    PACIFIC    BUILDER 


MONDAY,  JANUARY  27,  1947 


*  Welter;   2  outleU;   1  switch. 

1065  1615  SSrd ;  owner,  Capeley ; 
contractor,  Malm  Sc  Welter;  ran;  1 
awitch 

16«e  1450  Sacramento  St;  owner, 
FOng;  contractor,  B£alm  *  Welter; 
new  main  service. 

1667  4636  3rd;  owner,  Fearaon; 
contractor.  Malm  &  Welter;  1  plug. 

1668  1401  DIvlMidero  St;  owner 
and  contractor,   ;  motors. 


POSITIONS   OPEN 

S-48G  MECHU  ENQR..  grad.  with 
3  yrs.  or  more  exper.  In  plant  opera- 
tion or  production.  Sal.  open.  San 
Francisco. 

S-476  DRAFTSMAN,  young  with  at 
least  5  yrs.  expir.  to  work  out  meclil 
ft  ctructl.  details  |S60/mo.  Subslst- 
90c  per  day.  Alaska. 

S-482  SAL.es  engineer  exper. 
on  H.  ft  V.  or  comml.  refrigeration 
estimating  ft  selling.  Drawing  acot.  ft 
car  allowance.   San   Francisco. 


INaiNEIMNO  SOCIITIES 
PIRSONNIL  SiRVICI.  INC 

(AgMicy) 
N«wten  D.  Ceefc,  Mgr. 

S7  POST  ST.  S.  p.  4 

•Aril*ld  f a4t 


Classified  Advertisii^ 


1—   MISCELLANEOUS 

Are  you  Interested  In  well-trained, 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS.  SNOINIODRB, 
DRAFTSMEN.   SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIBifEREEPERS,    OFFICE    HELf. 
For  further  Information  call 
-^    E.   STEVENS.  OArfield   1617 
Technical  Positions  Agenoy 

yOOKKEfePINfl  wwviei — 

All  taxes,  payrolls  for  business  flnna, 
contractors  and  indlvlduaU.  No  ac- 
count too  large  ot  too  smaU.  SEDa- 
brtght  4463.  (tf) 


HELP  WANTED 


ESTIMATOR,  CONTACT  MAN. 
capable  of  handling  astlmataa  oo 
Steel  Sash  and  Doors  and  Orna- 
mental Metala  Take  over  complete 
charge.  Reply  Box  121.  c/o  Dally 
Pacific  Builder.  ^ 

•  HiLBlOTRiejlL  JJiyTmATOR  wflh 
Contracting  Experience.  Salary  opea 
Chas.  A.  LanglaU  Co..  474  Bryaat  8t, 
San  Francisco.  1/M/M 

3— POSITION  WANTED 


156t  MS-S  Stelner;  owner,  Forbes; 
contractor.  Maim  ft  Smith;  4  outlets 
2  switches. 

1670-4  Various  locations  and  own- 
ers; contractor,  Richmond  Elec  Co, 
temp  saws. 

1575  2S91  31st ;  owner^  Hallgren ; 
contractov.  Richmond  Elec  Co ;  8  out- 
lets; 8  switches;  8  plugs. 

1576-7  Various  locations  on  Bal- 
boa St ;  owner.  United ;  contractor, 
Richmond  Elec  Co;  24  outlets;  24 
switches;   24   plugs;   service. 

1578  1460  18th  St;  owner,  P  Mc- 
Qulnley;  contractor,  QRS  Neon  Co; 

1570  764  Howard;  owner.  Seller 
Bros;  contractor,  Atlas  Elec  ft  Eng 
Co;  13  outlet^;  2  switchea. 

1580-1  Various  locations  and  own- 
era;  contractor,  Atlas  Elec  ft  Engrg 
Co;  alterationa 

1882  1885  Green  St;  owner,  Urslno 
contractor,  M  Schimetschek ;  2  out- 
lets; 2  switches;  2  plugs. 

1588  2830  Diamond  St ;  owner.  Pol- 
lard; contractor,  M  Schimetschek;  1 
plug. 

1684 'S  Various  locations  and  own- 
ers; contractor,  M  Schimetschek;  al- 
terations. 

1586-1606  Various  locations;  own- 
ers, various;  contractor.  Apex  Elec 
Co;  signs. 

1606  1318  32nd  Ave;  owner.  Right; 
contractor.  Orandi  Elec  Co;  1  out- 
let; 1  switch;  8  plugs. 

1607  9085  Oillmore;  owner,  Fred- 
rickson;  contractor,  Edw  W  Scott 
Elec  Co;  meter  change. 

1606  702  Howard;  owner,  J  Pap- 
pas;  contractor,  Edw  W  Scott  Elec 
Co;  8  cutlets;  2  plugs. 

1600  48  Clay  St;  owner,  Veterans 
Smoke  Shop;  contractor,  Edward  W 
Scott  Elec  Co;  6  outlets;  2  switches. 

1610  1127  Market  St ;  owner.  Gold- 
en Gate  Theatre  Bldg;  contractor, 
Edw  W  Scott  Elec  Co;  4  outlets;  3 
plugs.  ^ 

1611-12  Various  locations;  owner. 
Pacific  Coast  Constr  Co;  contractor, 
B  J  Doherty;  temp  saw. 

1613-14  Various  locations;  owner, 
Akard;  contractor,  B  J  Doherty; 
move  service. 


43346  7  Evergreen  Lane;  owner. 
L  A  ffparling  Co;  contractor.  White 
Elec  Co;  service. 

43847  2611  Cherokee;  owner,  Hal- 
ler;  contractor.  Flagler  Electric;  fix- 
tures; range. 

43348  7014  Crest;  owner.  Cheks; 
contractor.  Flagler  Elec;  plugs;  mo- 
tors. 

43349  743  86th  St;  owner,  N  Ash- 
ton;   contractor,  Flagler  Elec;  alter. 

43350  2766  Grove  St ;  owner,  Shep- 
herd; contractor,  Bts,  Hokin  ft  Gal- 
van;  fixtures.  . 

43352  1810  Telegraph  Ave;  owner. 
Fox  Oakland  Theatre;  contractor. 
Matson   Elec  Bqu4>;   alterations. 


OAKLAND 


Official  Proposals 


OFFICIAL    PROPOSAL 


NOTICE  TO  CONTRACTORS 


Sealed  bids  will  be  received  by 
the  City  of  Martinea,  California,  on 
February  11,  1047,  for  the  eonatrue- 
tlon  of  a  6  MGD  Filter  Plant  Prln> 
cipal  quantities  include  the  following: 

14,500  cubic  yards  excavation. 
3,160  cubic  yards  reinforced  con- 
crete. 

14,700  linear  feet  pipe  lines  8-  to 
24-inch. 

A  proposal  guaranty  of  $20,000  Is 
required.  Plans  and  specif  icatiohs  can 
be  secured,  on  deposit  of  $60.00.  from 
the  City  Engineer,  Martinez.  Cali- 
fornia. 

(Dally  Pacific  Builder) 
(Jan.  7-0-18-15-17-21-23-27-20-31/47 


Construction  of  the  Plant  Sciences 
Building  on  the  Davis  Campus 


"ADVERTISEMENT  FOR  BIOS" 


CONSTRUCTION  -  MATERIALS  - 
EQUIPMENT  or  RELATED  FIRMS, 
young  exec,  offers  you  broad  civil 
engrg.  and  bus.  admin,  background. 
Exper.  as  admin,  ass't  on  top  mgmt. 
probs.  and  relations  with  gov't  Re- 
ply  Box  127.  c/o  Daily  Pacific  Builder. 

UXl'jcklJJiNL'BD  BUILSTNA  BB- 
TIMATOR.  fully  acquainted  with 
purchasing  and  contractor's  office 
work,  would  like  responsible  and  per- 
manent connection.  Reply  Box  124 
c/o  Daily  Pacific  Builder. 

"b^>^>\fl«BWfJ(i-Male  bookfceep- 
er  with  construction  exp..  wants  part 
time  work  anywhere  in  Bay  area. 
Payroll  service,  tax  reports,  systems 
installed  and  malnUlned.  Accurate, 
confidential,  reasonable.  Telephone 
TRInidad  4081.  10  A.  M  to  10  P.  M. 

(1/28) 

S^         FOR  RENT 


LUMBER  HANDLINO  DQUIP- 
MENT:  CARRIERS.  BTA^ER& 
TRUCncS.  Pacific  Carrlera.  Oakland 
KE  4-1651. 

TARPATTLlNy.  TgNTfl  1  CJIMP. 
ING  EQUIPMENT.  Sullivan  Awntaiff 
Co..  801  South  Van  Ness.  Phone  ML 
8085. s/| 

TRANSITS.  $17  per  month.  Daniel 
McFarlar.d,  624  Second  Ave..  Phone 
BAvvlew  7804. 


INTERNATIONAL  T.D.  18  TRAC- 
TOR with  11 -ft  6-ln.  Angledoser  and 
12-yd.  Scraper.  Phone  Jim  Chilcote, 
Richmond  6536  days,  evenings  3878. 

(1/S0) 


FOR  SALE 


Corrugated  ALUMINUM  SDHEETS. 
10  gauge.  036-ln.  45Hx06-ln.  Alum- 
inum Products  Co..  8248  16th  Street 
Phone  UNderhlll  3166  or  SUtter  6700. 

AVAILABLE  VOR  noaXDlATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  comisated  ALUMINUM 
SHEETS,  standard  dlmenaloa.  Fhona 
Mr.  Crandall.  SUtter  8266,  (U) 


DO  YOU  NIKD  NAlLSr 
We  have  a  limited  quantity  of  6c  i, 
16  and  20  common  whi^  are  avail- 
able  for  immediate  delivery.  L>,  S. 
CRANDALL.  h76  Mission  BL,  San 
Francisro.  Phone  SU.  8266. tf 

LOAM,  black  or  sandy,  $2  per  yd. 
CLEAN  BEACH  SAND.  Call  FI 


(tfy 


UmiM  amount  IV>0U1I.  WUUU 
I.J^TH.  HARDWALL.  BUILDING 
PAPER.  STUCCO  NETTING.  Phone 
OLymplc  5572.    Rellly  Brothers. 

M/28/47» 

"pips  RACTC.  sturdy  bolted  woojl 
frame  construction,  excellent  condi- 
tion. For  Inspection  phone  EXbrook 
3586  (1/20) 


43310  67  Weybrldge;  owner,  A 
Schults;  contractor,  Johnston  Elec; 
outlets;  switches;   plugs. 

43820  4201  Maple  Ave;  owner,  Ire- 
land Constr  Co;  contractor,  ohnaton 
Elec;  outlets;  switches;  plugs. 

43321  Wash  16th  and  San  Pablo; 
owner.  Oakland  Bank  of  Commerce; 
contractor.   Spott;   fixtures. 

43322  381-26th  St;  owner.  Oakland 
Frame  and  Axle  Co;  contractor, 
Spott ;    alterations,    addition. 

43323  407  12th  St;  owner,  Russo 
Shoe  Co;   contractor,  Spott;   sign. 

43324  643  16th  St;  Grove  Hotel; 
owner.  Jack  Gray;  contractor,  Spott; 

»"\  addition. 

43825  NE  44th  ft  Grove  St;  owner, 
Mohawk  Co;  contractor,  Spott;  un- 
derground circuit 

43326  816  E  24th  St;  owner.  Carl- 
son ft  Rooley's;  contractor,  Spott: 
circuit. 

43327  553  Center  St;  owner,  J 
Grosso;  contractor,  J  Orosso;  ser- 
vice. 

43828  1814  Center  St;  owner.  Mar- 
tindale  Andrews;  contractor,  Spott; 
flood  lights  on  bldg. 

43830  1780  San  Pablo;  owner,  E  T 
Letter  Sons;  contractor,  Spott;  al- 
terations. 

48380  S456  PYuitvale  Ave;  owner. 
John's  Cafe;  contractor.  Standard 
Display ;    sign. 

43S31  1600  12th  St;  owner,  Acom 
Mkt;  contractor,  Standard  Display; 
sign. 

43332  8th  ft  Oak  St;  owner.  Eddy 
Mkt;  contractor.  Standard  Display; 
sign. 

43833  1602  Cypress  St :  owner.  Joe's 
Place,  contractor.  Standard  Display; 
sign. 

43334  401  11th  St;  owner.  Security 
Cats;  contractor.  Standard  Display; 
sign. 

43336  1326  E  I2th  St ;  owner.  Foss ; 
contractor.  Manning  ft  Whitaker; 
service;   move  meter. 

43886  1227  E  14th  St;  owner.  Paul 
Chrlstensen;  contractor.  Manning  ft 
Whitaker;  new  meter  switch. 

48387  1615  San  Pablo  Ave;  owner, 
Eagle  Hotel ;  contractor,  Manning  ft 
Whitaker ;    service. 

43338  386  8th  Si ;  owner,  Mey  Ting 
Chong  Co;  contractor,  Electric  Nov- 
elty Shop;  outlets;  plugs;  altera 
tlons. 

48880    487  Prince  St ;  owner 

contractor.   C    Lindale;    outlets;   fix- 
tures :   switches ;   alterationa 

48340  College  and  Broadway;  own- 
er. Calif  Schol  of  Arts  ft  Sciences; 
contractor.  Red  Gap  Elec  Co;  out- 
lets: fixtures:  plugs. 

48841  E  14th  and  Fruitvale  Ave; 
owner.  Bank  of  America:  contrac- 
tor. Pacific  Elec  ft  Mech  Co;  fixtures. 

43342  Eaat  14th  St  and  Fruitvale: 
owner.  Bank  of  America;  contrac- 
tor. Pacific  ^tec  #  Mech ;  outlets ; 
switches ;    motors ;    alterations. 

48S43  1410  Adeline  St;  owner.  C 
Allen;  contractor.  Pacific  Electric  ft 
Mech  Co:  service;  alterations. 

43344  14th  and  Franklin;  owner. 
Maltby  Market;  contractor.  Pacific 
Elec  ft  Mech ;  connect  show  cases. 

43846    3501  San  Pablo  Ave;  owner. 

S  O  Co;  contractor.  White  Elec; 
sign. 


"Subject     to    the     conditions     pre- 
scribed   by    the    undersigned,    sealed 
bids    are    invited    for    the    following 
work    for    the    construction    of    the 
Plant  Sciences  Building,  Unit  No.   1 
on  the  Davis  Campus.  University  of 
California.     Davis.     California:      (1) 
General     Construction,     (2)     Electric 
Work,  (3)  Plumbing  Work,  (4)  Heat- 
ing and  Ventilating  Work,  (5)  Com- 
bination Plumbing  and  Heating  and 
Ventilating    Work.     (6)     Combination 
Plumbing,    Heating   and    Ventilating, 
and  Electrical  Work,  (7)  Special  Tem- 
perature   Rooms,    and    (8)    Elevator. 
This  project   has   been    granted   CPA 
authorization    under    VHP-1.     Plans 
and   specifications  will   be  issued  to 
intending    bidders    upon    the    deposit 
of  iifty  ($50)  dollars  per  set.  No  bids 
will    be    received    after    2:00    P.    M.. 
February   20.   1047.    Plans,    specifica- 
tions and  Information  will  be  avail- 
able   starting    January    28,    1047.    at 
the  Canhier's  Office.  103  Administra- 
tion Building,  University  of  Califor- 
nia. Berkeley,  California,  and  at  The 
Businens    Office.    101    Administration 
Building,     University    of     California, 
Davis,    California.    "The    right    to    re- 
ject any  and  all  bids  is  reserved. 
"THE    HEOENTS    OF   THE  • 
UNIVERSITY    OF   CALIFORNIA" 
(Dally  Pacific  Builder) 
(January  27,  28.  29.  30.  81, 
February  3,  4.  5,  6,  7.  1947) 

Pro.  No.  1813—6  Passenger  Coupes 


NOTICE    TO    CONTRACTORS 


CLEAN  BANK  SAND 
Large  Quantity  of  Clean  Bank 
Sand  available  to  Builders  and  Oon- 
traetors.  lOc  per  cu.  yd.  Easily  accea- 
alble.  Sunset  Building  Supply  Co.  SB. 
00(10.  l/SO/47 


San  Mateo  Roads 

(Continued  from  Pnf*  1), 

Cisco,    six  lane   freeway.   $6,860,000; 

Junction  Route  56  to  2.7'miles  east 
grade  7  surface.  $308,000; 

Four-lane  dlvWed  highway.  Sky- 
line   Blvd.    to    Hillsborough.    $176,000: 

4four  •  lane  through  Hillsborough 
1100,006; 

Redwood  City  to  Route  SS.  grade 
and  surface,  $600,000. 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the 
Eapt  Bay  Municipal  Utility  District. 
812— 16th  Street.  Oakland.  California, 
until  5:30  P.  M..  Wednesday.  Feb.  8. 
1047,  and  will  at  that  hour  be  opened 
for  furnishing  six  <6)  3-paaBenger 
COUPES,   as   per  specifications. 

Proposal  No.  1813  covermg  same 
may  be  obtamed  upon  application  at 
the  Purchasing  Department,  Room 
312.  of  the  office  of  the  District 

DANIEL  READ. 
Secretary. 
Oaklat:d,  California. 
January  23,  1947. 

(Dally  Pacific  Builder) 
(January  27.  1047) 

Pro.   No.  1815— Jeeps  and   Pumpe 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
St  Room  205  3f  the  office  of  the 
East  Bay  Municipal  Utility  District 
512— 16th  Street.  Oakland,  California, 
tmtll  6:30  P.  M..  Wednesday.  Feb.  S. 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  five  (6)  JEEPS  and 
seven  (7)  PANAMA  PUMPS,  as  per 
specifications. 

Proposal  No.  1815  covering  same 
may  be  obtained,  upon  application  at 
the  Purchasing  Department,  Room 
312.  of  the  office  of  the  District 

DANIEL  READ, 
Secretary. 
Oakland.  California. 
January  23.   1947. 

(Daily  Pacific  Builder) 
(January  27.  1047) 

Pro.   Ne.  1814— Belted   Steel  Tanks 


NOTICE   TO   CONTRACTORS 


Sealed  propo.sals  will  be  received 
at  Room  205  of  the  office  of  the 
Bast  Bay  Municipal  Utility  District. 
512— 16th  Street,  Oakland,  California, 
until  6:30  P.  M,.  Wednesday,  Feb.  8. 
1047,  and  will  at  that  hour  be  opened 
for  furnishing  approximately  eight 
(8)  BOLTKD  STEEL  TANKS,  as  pei 
specifications. 

Proposal  No,  1814  covering  same 
may  be  obtained  upon  application  at 
the  Purchasing  Department.  Room 
312.  of  the  office  of  the  District 

DANIEX  READ, 
Secretnry. 
Oakland.  California. 
January  23.  1047. 

(Daily  Pacific  Builder) 
(January  97,  1047) 


48853  207  Market;  owner,  Lorent- 
zen  Co:  contractor.  Scott  -  Buttner 
Elec;  fixtures. 

43354  2207  Market;  owner.  Lorent- 
zen;  contractor,  Scott-Buttner  Elec. 
outlets;  switches;  plugs;  motors; 
new  installation. 

48356     4100   Broadway;    owner, 


Whitehead  Heater  Co;  contractor, 
Clifford  Elec;  outlets;  awltehea;  al- 
terations ;   plugs. 

43357  1762  Broadway;  owner,  ; 

contractor.   Fluoro   Elec;    2   fixtures. 

43358  1300  E  14th  St;  owner,  SUd; 
contractor,  Fluoro  Elec;  outlets; 
switches. 


DECEMBER  BUILDING  TOTALS 


CALIFORNIA 

CITY 


ALJkMSOA. 


ALBANY 

ALHAMBRA. 
ANAHEIM...- 
ATHBRTON.. 


BAKERSFXBLD. 
BERKELEY 


BfiVERI..Y  HILLfi- 
BURHANK. 


BURLINGAME. 


CHICO „ 

OOLTON.„ 
COMPTON. 


CORONADO 

CULVER  CITY- 
EL  CERRITO  .... 


EMERYVILLE.. 
EUREKA 


FRESNO 

FULLERTON. 
GLENDALE 


HAYWARD 

HUNTINGTON    PARK.... 

INGLEWUOD 

LODI 


LONG    BEACH- 


LOS  ANGELES   (City) 

LOS   ANGELES   (County). 

LOS    GATOS 

M  ARTINEZ 

MODESTO 


MONROVIA 

MONTEBELLO.. 
MONTEREY 


MOUNTAIN  VIEW 
OAKLAND 


OCEANSIDE 

ONTARIO 

ORANGE 

OROVILLB 

PALO   ALTO.™ 


PASADENA„ 
PIEDMONT... 
PITTSBURG. 
POMONA- . 
REDDING- 


REDLANDS 

REDWOOD  CITY. 

RICHMOND 

RTVERSXDB 

SACRAMENTO 


SALINAS.. 

SAN  BERNARDINO.. 

SAN  CARLOS 

BAN  DIEGO 

SAN  FRANCISCO 


SAN  GABRIEL.. 
SAN  JOSE 


SAN  LEANDRO. 

SAN  MARINO 

SAN  MATEO 


SAN  MATEO  (County) 

SAN  RAFAEL. 


SANTA  ANA 

SANTA  BARBARA 

SANTA  CLARA  COUNTY 

SANTA  CLARA  

SANTA  (TRUZ 


SANTA  MONICA-... 

SANTA  ROSA 

SOUTH  GATE 

SO.  PASADENA , 

STOCKTON 


DEC   1045 
No.         EsL  Cost 


S3 
20 

118 
45 
02 


66 

110 
83 

102 
30 


41 
36 

117 
18 
08 


11 

31 

130 

38 

141 


15 

47 

132 

42 

1203 


3564 

2402 

13 

4 
50 


02 

47 
15 

22 

420 


37 
04 
58 
13 
83 


291 

8 

0 

165 

31 


65 

230 

71 
154 
200 


22 
278 

76 
802 
540 


40 
89 
48 
56 
80 


46 
23 

138 
71 


40 


TORRANCE 

VENTURA ^ 

VALLEJO 

VERNON „... 

WATSONVILLE.. 


TOTAL- 


ARIZONA 

PHOEN IX 

TUCSON 


TOTAL... 


IDAHO 


BOISE 

LEWISTON..- 
TOTAU 


NEVADA 

RENO 

LAS  VEGAS 
TOTAL    „.- 


OREGON 


ASTORIA 

EUGENE. 
KLAMATH   FALLS-    . 
PORTT>AND 

S  A  LdBjrfl M».u..M*»M.««... 

TOTAL..- 


UTAH 


LOG  An 

OGDEN   _ 

SALT  LAKE  CITT- 
TOTAL. 


WASHINGTON 

ABERDEEN 

BBLLTNGHAM 

SEATTIJC 

SPOKANE 

TACOMA 

VAKroirvER    _. 

WALLA  WALLA  .. 

WENATCHEE 

YAKIMA 

TOTAL 


GRAND  TOTAL. 


125 
38 

103 
84 
77 


84 

34 

21 
54 

13 


14 
88 

22 

400 

78 

692 


18 
36 
06 

152 


132 

425 

118 

172 

51 

30 

10 

73 

1020 


70,081 
106,033 
038,678 
336,916 
237,060 


423,700 
850,713 
1,106,240 
648,626 
483t160 


3,455 

66,635 
477,405 

24,St>6 
405,341 


154,400 
68,240 
356.111 
180.042 
518,206 


54,000 

Z10.6>j 

080,640 

115,150 

1,844,685 


13,700.391 

7,357,477 

77,460 

11,600 

166,570 


237,060 

184,435 

34,370 

20,525 
2.031.639 


03,200 
233,803 
180632 

75,630 
611,875 


878.854 
26.714 
88,700 

700,123 
30,800 


181.290 

1,375.700 

278,250 

385.579 

1.585.322 


177,190 

878.350 

760.700 

1.786.006 

2,506.709 


531.079 
481.130 
232.185 
327.935 
716,280 


424.583 

59.156 

349.670 

215,360 


138.520 


791.169 
158,975 
469,065 
128,042 
436,112 


110,706 

85.300 

69.335 

2,323.187 

19,000 


14061 

855.105^:37 

115 
137 
252 

8       868.655 

685.249 

1  1.553,904 

31 
26 
57 

8        71,7»9 

45,087 

8      116,846 

216 

8  1,029.652 

18.200 
151.065 
131 J2S 

2,305.750 
192.904 

2.799.844 


8        45.175 

125,775 

1.615,530 

8  1,786.490 


314,145 
.380,700 


648 

241,877 

153,410 

24,400 

32S365 

S,3«34t/6 


1647S     |«»7iM8t 


DEC,  IMO 
No.        Bat.  Coat 


51 
22 

190 
46 

• 


62 

156 
48 

212 
16 


42 

36 

80 
20 
01 
86 


S 
46 

125 

20 

183 


15 

40 

160 

40 

1213 


3290 

2887 

8 

13 

58 


80 
47 
23 

13 
20 


30 

253 

27 

f 

S7 


378 
11 
11 

120 
22 


20 
68 

76 
188 


31 

230 

22 

730 
516 


40 

101 

• 

21 

75 


176 
36 

150 
86 

257 
21 
77 


36 
12S 

32 
107 


40 
70 
10 
44 
12 


22 
88 

35 


81 
605 


11 

41 

132 

184 


16 

57 


146 
St 

41 

• 

77 

1097 


23S|477 

014100 

•00,530 

118.170 

1^000 


156,068 
22SJ7S 
108,000 
872,801 
110.660 


40,000 

66,671 

800,160 

28.080 

220,726 

126,305 


56,100 
74300 

362J61 
80,771 

286.056 


27,680 
60.680 

800,358 

103,125 

2,018.000 


8,501,018 

0,»40.428 

81,000 

14.700 

142.007 


276JO0 


34,200 

80,200 

73,618 

030,182 


1,002,130 
43.331 

13.015 
•0,630 


728,588 

16,360 

40325 

277  J68 

14J00 


•3^77 

110,120 
227,100 
254,288 

400,770 


115,100 
508,036 

150,000 
1,512,015 
1,024.790 


118.478 
501,510 
44,825 
121,026 
798.370 


260,144 

292416 

1,414,010 

122,100 

182.918 


110,000 

626,056 

97,222 
790,622 


17Bv448 

179.797 

SOJOO 

1.410^0 


14120 

844390,007 

130 
142 
278 

8   918379 

006,706 

8I3IS3OO 

01 
31 
02 

•   190320 

49310 

8      189,790 

203 

8     9883^0 

•     28.460 

190,706 
98346 

23113*6 

192360 

82,041396 


•  44300 
100370 
402307 


•     11 

417307 
1336340 
1308322 

900.000 
76.110 


97,000 
246^740 


10428     I0431239T 


I 
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PLANS  and 
Speculations 


On  March  15,  exams  for  state 
positions  as  assistant  structural 
engineering  draftsman  (|3ip-$370) 
and  junior  structural  engineering 
draftsman  ($250-$310  will  be  held. 
Both  positions  require  college  grad- 
uation with  major  work  in  civil 
engineering,  and  two  years'  pro- 
fessional experience. 
oCo 

Examinations  March  18  will  be 
held  for  an  assistant  forestry  en- 
gineer ((296-$365)  and  a  special 
representative  for  the  state  de- 
partment of  public  works  ($426- 
$505).  The  forestry  position  re- 
quires college  gi-aduation  with  a 
civil  engineering  major,  and  two 
years'  professional  experience.  The 
DPW  job  nrerequisities  are  high 
school  graduation  and  five  years' 
public  relations  experience. 

oOo 

Establishment  of  a  hospital  in 
Centerville  was  discussed  Tuesday 
night  at  a  mass  meeting. 

oOo 

Revisions  proposed  in  the  make- 
up of  the  city  planning  commia- 
sion,  if  adopted  by  the  San  Fran- 
cisoo  board  of  supervisors,  would 
be  put  to  a  vote  at  the  next  elec- 
tion. Revisions  would  add  to  the 
present  five  lay  member  commis- 
sion the  chief  administrative  offi- 
cer and  the  manager  of  utilities 
with  full  voting  powers. 

oOo 

Proposals  for  a  small  boat  ref- 
uge harbor  at  Trinidad  were  the 
subject  of  an  army  engineers'  hear- 
ing in  Humboldt  county  last  week. 
The  project  is  estimated  to  cost 
|75OiO00. 

oOo 

Oakland  men  named  to  the  board 
of  directors  of  the  Northern  Cali- 1 
fomia  chapter,  AGC,  are  Talbot  D. , 
Bailey,  Geo.  C.  Loorz,  and  Gordon 
H.  Ball. 

oOo 

The  state  highway  commission 
has  approved  spending  $300,000  to 
expand  toll  gate  facilities  on  the 
San  Francisco-Oakland  Bay  Bridge 
in  an  .ittempt  to  relieve  present 
traffic  congestion. 

# 

WOULD  DONATE  CITY 
LAND  FOR  VET  HOMES 


OLSON  GETS  CONTRACT 


The  $3,406,000  contract  for 
construction  of  the  152-bed  gen- 
eral medical  veterans  adminis- 
tration hospital  at  Grand  Junc- 
tion, Colo.,  has  been  awarded  to 
Olson  Constr.  Co.,  Inc,  250  East 
First.  South.  P.  O.  Box  366,  Salt 
Lake  City.        -—r- 

Award  came  as  a  result  of 
lengthy  negotiations,  following 
first  opening  of  bids  on  Novem- 
ber 26.  Twenty  months  is  allow- 
ed for  completion  of  the  entire 
hospital  installation  consisting 
of  a  main  building,  11  auxiliary 
buildings,  utilities,  roads,  walks, 
parking  areas  and  appurtenant 
facilities. 

Army  engineers  recently  an- 
nounced that  they  expect  to  have 
32  Veterans  Administration  hos- 
pitals under  contract  for  con- 
struction by  June  30,  1947. 


Supervisor  Marvin  E.  Lewis  has 
proposed  that  San  Francisco  spon- 
sor a  non-profit  corporation  which 
would  build  GOO  homes,  amortize 
a  six  and  a  half  million  dollar  loan, 
and  become  s^lf-supporting  in  30 
to  40  years. 

He  proposed  the  project  to  a 
committee  of  the  board  of  super- 
visors, who  agreed  to  consider  it 
and  present  a  plan  to  financiers 
Friday.  Under  the  proposal,  ap- 
proximately ten  acres  of  city-own- 
ed land  would  be  donated  to  the 
veterans*  project  and  would  be  tax 
free  for  five  years.  Homes  would 
rent  at  $50  a  month. 

, # 

ARCHITECTS  HOLD 

ANNUAL  ELECTION 


Albert  LeRoy,  of  the  LeRoy 
Service  will  discuss  the  advantages 
of  quantitative  surveys  for  com- 
petitive bidding  when  the  North- 
em  California  chapter  of  the  Am- 
erican Institute  of  Architects 
meets  Tuesday  evening. 

The  annual  election  of  officers 
and  directors  will  be  a  feature  of 
the  6  o'clock  meeting  at  the  St. 
Julian  Cafe.  140  Battery. 

Retiring  officers  and  directors 
arc  Andrew  T.  Hass,  president; 
Hervey  P.  CSark,  vice-president; 
Ernest  Born,  treasurer;  John  S. 
Boilfin.  secretary,  and  William  C. 
Ambrose  and  Norman  K.  Blanch- 
ard,  directors.  William  KnowleA 
i«  a  holdover  director,  having  onfc 
more  year  to  Berve. 


Senator  Taf t  Tells 
Revised  Points  b 
Controversial  Bill 

WASHINGTON,  Jan.  21.  —  Sen. 
Robert  A.  Taft's  proposed  revision 
of  the  Wagner  -  Ellender  -  Taft  bill, 
calling  for  construction  of  125,000 
public  housing  units  per  year  for 
the  next  four  years,  was  under 
close  study  by  industry  circles  here 
today. 

Indications  were  growing  that 
opposition  will  be  forthcoming  even 
more  vigorous  than  that  wliich 
tabled  the  original  W-E-T  bill  in 
the  House  last  year^  after  the 
measure  had  been  passed  by  the 
Senate, 
ure  had  been  passed  by  the  Senate. 

Addressing  the  mayor's  confer- 
ence here,  Taft  said  his  revised  bill 
will  provide  housing — with  federal 
subsidies — for  a  total  of  500,000 
families  in  the  "bottom  20  per 
cent"  of  the  nation's  income  brack- 
ets. 

Predicting  favorable  action  from 
Congress  on  the  measure,  the  Re- 

Kublican  leader  voiced  the  belief, 
owever,  that  public  housing 
should  be  limited  to  one-tenth  of 
all  dwelling  unit  construction. 

"Private  enterprise,"  he  said, 
"hasn't  eliminated  the  slums  and 
I  don't  see  how  it  ever  will — be- 
cause it  can't  reach  the  lowest  in- 
come group  which  cannot  afford  to 
pay  for  decent  housing." 

Also  incorporated  in  the  bill, 
Taft  explained,  will  be  "encourage- 
ment'' for  low-cost  private  home 
building  in  the  $4,000  to  $6,000 
range  in  the  form  of  a  reduced 
mortgage  interest  rate  of  4  per 
cent.  Presumably  this  will  mean  a 
further  fiberalization  of  FHA  in- 
surance terms. 


mmi 


20%   TAX    REDUCTION 


The  Republicans  made  loud  talk 
of  an  immediate  20%  reduction  in 
personal  taxes. 

i!    ^    if 
The   boys   who   must   carry   the 
water  for  the   GOP  elephant   are 
now    beginning    to   take   a   second 
look  at  that  brave  promise. 

^  ^  it 
The  late  Wendell  Wilkie  referred 
to  some  of  his  own  brash  remarks 
as  "campaign  oratory."  If  the  GOi; 
reneges  on  that  20%  promise  they 
may  cite  good  Democratic  prece- 
dent. When  first  campaigning  for 
the  Presidency  the  late  FDR  made 
the  firm  promise  that,  if  elected, 
he  would  reduce  Government 
spending  by  25%  and  would  hold 
Government  expenses  within  in- 
come. 

ir    ir    ir 
A  depot  platform  and  po- 
litical   platform    are    much 
alike — you    only    use    them 
for  getting  on  the  train! 


Fleming  Denounces  Use  of  Grandfathers' 
Construction  Techniques,  Crqqilii^  Codes 

WASHINGTON — Construction  in  1947  of  not  less  than  a  million 
dwelling  units  should  be  possible  with  enough  material.^  left  over  for 
a  sixable  value  of  non-residential  construction.  Major  General  Philip 
B.  Fleming,  administrator  of  the  Federal  Works  Agency  and  the  Office 
of  Temporary  Controls,  declared  today. 

Speaking  before  the  2l8t  Women's  Patriotic  Conference  on 
National  Defense  in  the  Hotel  Statler,  General  Fleming  referred  to 
the  650,000  new  dwelling  units  ha-f' 
gun  last  year  under  the  veterans' 
housing  program,  praised  the  job 
done  by  Wilson  Wyatt,  former 
housing  expediter,  and  declared 
that  '650,000  houses  are  a  mere 
drop  in  the  bucket  compared  with 
the  actual  need  " 

"It  has  been  estimated,*'  he  said, 
"that  at  least  a  million  houses  a 
year  for  20  years  should  be  built 
to  replace  those  obsolete  and  unfit 
ai^  take  care  of  a  growing  popu- 
lation if  our  people  are  to  be 
housed  in  reasonable  ('ecency  and 
comfort.  Only  a  well-fed,  healthy, 
well-housed  nation  will  be  a  strong 
nation." 

General  Fleming  asserted  that 
last  year's  material  shortages  were 
now  being  rapidly  overcome  and 
that  the  controls  in  effect  in  194G 
limiting  non  -  residential  construc- 
tion to  35  millions  a  week  in  dol- 
lar volume  had  been  relaxed  some- 
what by  the  Office  of  Temporary 
Controls, 


2. 
3. 
4. 


CALIFORNLVN  IS  NEW 
TILE  COUNCIL  LEADER 


NEW  YORK— Richard  F.  Bailey 
president  of  the  Pacific  Tile  and 
Porcelain  Co..  of  Hynes,  Calif.,  re- 
cently was  named  to  the  advisory 
committee  of  the  Tile  Council  of 
America. 

California  member  companies  in- 
clude General  Tile  Corp.,  El  Se- 
gundo;  Gladdjng,  McBean  &  Co., 
Los  Angeles;  Pomona  Tile  Manu- 
facturing Co.,  Los  Angeles,  and 
Pacific  Clay  Products,  Los  Ange- 
les. 

# 

SHIER  IS  ASSISTANT 
BUILDING  INSPECTOR 


SAN  JOSE.— Orville  P.  Shier  has 
been  appointed  assistant  Santa 
Clara  County  building  inspectoi. 
He  is  a  civil  engineer  graduate  of 
the  University  of  Washington  and 
spent  four  years  with  the  U.  S. 
Army  engineering  department  in 
Hawaii. 


S-Pcnnt  Fire  Safety 
Plan  Is  Recommended 

A  five-point  program  for  effec- 
tive fire  prevention  was  suggested 
this  week  by  Fire  Commissioner 
James  J.  SuHivan  at  a  meeting  of 
the  Special  Fire  and  Safety  Com- 
mittee of  the  San  Francisco  Cham- 
ber of  Commerce,  it  was  announced 
Monday. 

The  fire  comissioner  listed  five 
essential  points  for  effective  fire 
prevention: 

1.  Revision  of  the  Fire  Code. 
Education  of  the  public. 
Wide  publicity  of  the  subject. 
Installation  of  fire  doors  and 
exits  that  work. 
5.  Enclosure    of   elevator  shafts 
and  more  extensive  use  of  tire- 
proofing  material. 
Chief  Martin  J.  Kern  expressed 
the  hope  that  telephone  wires  by 
use    of    thermostats    might    auto- 
matically turn  in  fire  alarms. 

Bert  W.  Levit,  of  Long  Beach, 
Cunningham  &  White,  has  been 
appointed  chairman  of  the  San 
FVancisco  Chamber  of  Comerce 
special  fire  safety  committee. 

Twelve  men  were  appointed  to 
the  committee.  Among  these  an 
J.  Francis  Ward  and  Harry  Mich- 
elsen,  architects;  John  J.  Conlon, 
Wells  Fargo  Bank;  Chas.  Dreifus. 
Industrial  Capital  Corporation,  and 
Loi-en  Bush,  board  of  Fire  Under- 
writers of  the  Pacific. 

ACCOUNTAOTS  MEET 
IS  TUESDAY  NIGHT 


Interior's  Power 
Output  7%  National 
Total — Goldschmidt 

^  I      I        I    II  r 

The  generating  plants  from 
which  the  department  of  the  inter- 
ior markets  power  delivered  15 
billion  kilowatt  hours  of  saleable 
energy,  or  over  seven  percent  of 
the  national  total,  during  the  fiscal 
year  ended  June  30,  1946,  Director 
Arthur  Goldschmidt  reported  to 
Secretary  of  the  Interior  J.  A. 
Kmg  in  the  annual  report  of  the 

division  of  power  made  public  to- 
day. 

At  the  present  time  the  depart- 
ment operates  and  markets  power 
from  the  largest  aggregate  of  hy- 

droelectric   capacity   in  the  world. 

We  shall  at  all  times,  howevei,  jincludinj^  dams  built  and  operated 


maintain  a  safe  margin  for  hous- 1  by  the  Cnited  States  Corps  of  En 
ing,"  he   said,  "and   not  until  we  1  gmeers  of  the  war  department.  Ii 


are   sure  that  no   more   materials 


Verne  Breitenbucher,  of  Los  An- 
geles, will  addre.iS  the  San  Fran- 
cisco chapter  of  the  National  As- 
sociation of  Cost  Accountants  on 
"Controlling  Oflice  Costs",  Tuesday 
evening. 

Formerly  with  General  Motors 
and  Lockheed  Aircraft,  he  is  now 
a  partner  in  the  firm  of  Stewart, 
Breitenbucher,  Lowe  and  Associ- 
ates, of  Lo.s  Ansreles,  which  spec- 
ializes in  balanced  control  methods. 

Federal  income  tax  changes 
made  during  1946  will  be  the  sub- 
ject of  a  discussion  by  Alfred  Kay- 
ser,  public  accountant. 

# 

SUBMITS  SITE  SKETCH 


Kenneth  F,  Jones,  planning  con- 
sultant, has  submitted  a  site  sketch 
for  a  southerly  trans-Bay  bridge  to 
the  army-navy  board. 

This  span  would  extend  from 
Army  ,Street  and  Potrero  Avenue 
to  terminals  in  Oakland  and  Ala- 
meda. 


can  be  used  for  dwelling  units  will 
additional  commercial  construction 
be  permitted. 

"But  much   non-residential  con- 
struction is  important  to  housing 
itself.  Houses  in  urban  areas  can- 
not be  lived  in  until  sewer,  water, 
gas  and  electrical  connections  havt> 
been   made,  and   new  housing  de- 
velopments bring  a  need  for  new 
schools  for  children,  additional  hos- 
pital facilities  and  some  commer- 
cial building  to  provide  necessary 
shopping   and    recreational    facili- 
ties. 

'Methods  Obsolete' 

"Hi>w  many  of  the  new  homes  to 
be  built  in  1947  will  be  within  the 
financial  reach  of  war  veterans, 
either  to  purchase  or  to  rent,  re- 
mains proolematical,"  Gen.  Flem- 
ing continued.  "Building  costs  are 
high,  and  while  we  expect  some  de- 
crease later  in  the  year,  home-own- 
ership is  likely  to  remain  an  un- 
attainable luxury  for  most  of  the 
veterans. 

"We  may  expect  some  indirect 
relief  for  persons  of  modest  means, 
including  the  former  G  I,  however, 
as  the  well-to-do  move  into  new 
homes,  making  their  old  quarters 
available  on  a  rental  basis  to  oth- 
ers. This  isn't  exactly  what  we 
have  in  mind  when  we  talk  about 
solving  the  veterans'  housing 
problem,  but  it  is  probably  the 
best  that  can  be  done  in  the  im- 
mediate   future. 

"If  we  really  want  to  house 
all  of  America  in  decent  comfort 
certain  alternatives  suggest  them- 
selves. We  might,  for  instance, 
try  to  bring  about  a  reorganization 
of  tht:  construction  industry,  still 
using  the  techniques  of  our  grand- 
fathers, to  reduce  the  cost  of  home 
building,  and  revise  our  building 
codes  to  remove  purely  arbitrary 
restraints  at  a  time  when  the  need 
for  living  space  is  so  great." 
'Awembly  Techniques' 

General  Fleming  referred  to  the 
60,000  dwelling  units  built  early 
in  the  war  by  the  Federal  Works 
Agency  under  the  Lanham  Act  at 
an  average  cost  of  $4,600,  and 
which,  he  estimated  probably 
would  cost  now,  with  higner  ma- 
terials and  labor  costs,  aoout  $6,- 
500. 

"Even  so,"  he  said,  "that  would 
he  about  half  the  price  of  the  $12,- 
000  house  which  seems  to  be  be- 
coming standard.  We  shaved  costs 
by  u?ing  modem  mass-production 
techniques.  Private  industry  might 
also  do  that. 

"Surely  it  ie  timo  to  make  up 
our  minds  whether  we  are  really 


(Continued  on  Page  7) 


^ In 

1940    the    capacity    of    all    hydro- 
electric plants  In  the  United  States 
was    11,676,300    kilowatts.    As    of 
June  30,  1946,  the  installed  capaci- 
ty of  such   plants   was    14,911,617 
kilowatts,  of  which  amount  3,107,- 
300    kiowatts,    or    approxilmately 
21%    came   under  the  Jurisdiction 
of  the  department  of  tne  interior. 
During   the    year   the    plants   of 
the  three  major  power  agencies  of 
the     department,     the     Bonneville 
Power  Administration,  the  bureau 
of    reclamation     and     the     South- 
western    Power     Administration, 
generated    14,914.034,992    kilowatt 
hours. 

Goldschmidt  said  that  while 
there  was  a  curtailment  during 
the  year  in  the  use  of  electrical 
energy  due  to  the  closing  of  the 
many  war  plants  which  used  vast 
quantities  in  the  production  of  al- 
uminum, magnesium,  and  other 
light  metals  arrangements  were  un- 
der way  to  put  many  of  these 
plantsback  into  operation  on  a 
peacetime  basis.  He  also  said  that 
instead  of  there  being  a  surplus 
of  power  the  indications  were  that 
there  would  be  an  actual  shortage 
in  many  areas  . 

Goldschmidt  stfated  that  all  pow- 
er marketed  by  the  department  is 
disposed  of  in  compliance  with  the 
federal  power  policy  which  Is,  in 
effect,    that    the    benefits    of    this 

Cower  shall  not  bo  monopolized 
y  limited  groups,  but  shall  be 
widely  distributed  so  as  to  enhance 
the  domestic,  agricultural  and  in- 
dustrial phases  of  the  national 
economy. 

The  text  of  the  division  of  pow- 
er's annual  report  will  be  issued 
in  complete  form,  together  with 
thp  other  annual  reports  o(  bu- 
reaus and  offices  of  the  depart- 
ment, in  thp  near  future. 

# 

WOULD  SCRAP  BIDDING 
ON  VITAL  STATE  WORK 


SACRAMENTO.  —  Following  a 
meeting  of  contractors  and  Icfis- 
lators  with  Finance  Director  James 
S.  Dein  and  .State  Arrhitort  Anson 
Boyd,  state  officials  have  decided  to 
ask  the  Legislature  to  abandon 
competitive  bidding  because  "the 
postwar  construction  program  is 
completely  stymied  by  high  build- 
ing costs." 

Officials  will  ask  the  Legislature 
to  authorize  fixed  fee  or  cost  plus 
contracts  to  proceed  witli  critical 
state  construction  projeeta.  Urg- 
ing that  only  most  necessary  proj- 
ects be  undertaken,  Architect  Boyd 
said  bids  on  advertised  projects 
had  been  rejected  repeatedly  be- 
cause bids  exrefded  state  esti- 
mates. 
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FHA  PERMITS  GRANTED 

■AK   FRANCISCO,  Calif.— Federal 
■•wliMr  Administration,  D.   C.   Mc- 
I,  dlatHot  dlnctor.  815  Mont- 
St..  8«B  Francisco.  Calif.,  has 
lead  tha  following  list  of  per 


•tfl*  fimatad  by  the  above  office  for 
%•  eoDStxuotlon  of  dwelling  or  rental 
%alta  (other  than  for  owner-occu- 
paney)  In  the  San  Ftandsco  area  for 
Applicants  as  noted: 
1  UNIT  at  San  Jose,  Charles  A.  Le- 

Tarte,  Jr.,  47  Victory  ViUoge,  San 

Jose. 
1  XTNIT  at  Napa;  W.  W.  LAndegrebe, 

tStt  Toric  St.,  Napa. 
«  UNITS  at  Redwood  City;  Eden  W. 

Tank,  tl4  Liezington  Ave.,  Redwood 

Oty. 

1  UNIT  at  Fresno;  W.  J.  Michael, 
8660  Alta  Ave.,  Fresno. 

1  UNIT  at  Redding,  H.  Clydes  Ames- 
bury.  1762  Chestnut  St.,  Redding. 

t  UNIT  at  Sharp  Park;  John  Mc- 
Hu^,  Brighton  Road,  Sharp  Park. 

I  UNIT  at  B£anteca;  G.  W.  Farley, 
114  E.  Miner  St,  Stockton. 

■  UNITS  at  San  Anselmo;  Earl  R. 
Rande,  MO  Market  St.,  San  Fran- 
elsoa 

1  UNIT  at  Sacramento;  Merritt  L. 
MeCrary,  S91B  80th  St.,  Sacramento. 

I  UNIT  at  Menlo  Park;  Francis  J. 
Foster.  1441  Franks  Lane,  Menlo 
Park. 

t  UNIT  at  Vlsalla;  L.  O.  Nelson,  gen- 
eral delivery,  Vlsalla. 

I  UNITS  at  Stockton ;  T.  E.  William- 
eon,  1220  San  Juan  Ave.,  Stockton. 

4  UNITS  at  San  Francisco;  IT.  W. 
Peritlns  A  Sons,  425  Taraval  Street. 
San  Francisco. 

•  UNITS  at  Monterey;  Durbin  Say- 
•rs,  457  Tyler,  Monterey. 

f  UNITS  at  Lomlta  Paiit;  Hills  De- 
velopment Co.,  548  BI  Camino  Real, 
Lomlta  X^rk. 

I  UNIT  at  Palo  Alto;  John  Christian - 
son  St  Sons,  Palo  Alto. 

I  UNIT  at  Stratford ;  Wm.  A.  Ridev, 
Stratford. 

I  UNIT  at  Oakland;  Richard  H.  Un- 
eoln,  Oakland. 

\$  UNITS  at  Han  Anselmo;  Colum- 
bus L  Pierce,  360  Sir  Francii> 
Drake  Blvd.,  San  Anselmo. 

t  UNITS  at  San  Jose;  P.  Fcnnell, 
i;(27  Hisk  Ave..  San  Jose. 

t  UNITS  at  Sacramento;  S.  Bacchi, 
21*04  "S"  Bt,  Sacramento. 

18  UNITS  at  Sacramento,  John  Fer- 
nandez, 1716  26th  Ave.,  Sacramento 

a  UNIT  at  Kenwood;  Albert  Wulff, 
Bos  47.  Kenwood. 

I  UNIT  at  El  Cerrlto;  A,  T.  Wanless. 
2729  Smn  Pablo  Ave.,  El  Cerrito. 

n  UNITS  at  Fresno ;  Claude  T.  Und- 
sar.  Inc.  564  Market  Street,  San 
Fnuidsco. 

I  UNIT  at  Oakland ;  Skovmand  Bros. 
8827  Brooksfield  Ave.,  Oakland. 

180  UNITS  at  Oakland;  C.  H.  Mc- 
Intyre.  1404  Franklin  St.,  Oakland 


County.  Site  undetermined. 
(ywner  —  American  Red  Cross,  San 
Mateo  Chapter,  Walter  Martin, 
chairman.  1*10-30  Howard  Ave., 
Burllngame,  and  260  Primrose  Rd. 
Burllngame.    Calif. 

1/28/47  8 

Ercetlon  of  Building  Will  Start  Dur- 
ing February  —  Foundation  Com- 
pleted 

Music  Store  Cost,  82500 

ALAMEDA,  Calif,   Alameda  County. 

Owner — F'aynes  Bakery,  Lyman  S. 
Payne,  owner.  1804  Webster  Street, 
Alameda,   Calif. 

Plans  by  contractor. 

Steel  Addition,  240ti  sq.  ft. 

Contractor — Gettlns  Steel  Company. 
235  Bayshore  Blvd.,  San  Francisco 


1/28/47  •     8 

I..OW  and  Only  Bidders 
Warehouse;   Spec.  1612    Coet  8128,965 
DAVIS    DAM    PROJECT.    Arizona- 
Nevada.  Davis  Government  Camp, 
SO  miles  west  of  Kingman.  Aris. 
Owner — U.  S.  Bureau  of  Reclamation, 
Box  672,  Kingman,  Aria. 
Plans  by  engineering  department  of 

owner. 
Includes  (1)  1500  cu.  yds.  excavation; 
(2)   25Q0  cu.  yds.   compacted  back- 
fill;   (3)    740  cu.   yds.   concrete  ex- 
cept concrete  in  floors;   (4)  456  cu. 
yds.  concrete  in  floors ;    (6)   furnish 
and   place    101,000   lbs.    reinforcing 
bars   and    fabric;    (6)    furnish   and 
place  2700   sq.   yds.   pea-gravel  fill 
and    (7)    lump    sum,    erected    steel 
warehouse. 
Low  Bidder— W.  S.  Ford,  P.  O.  Box 
928,  Kingman,  Ariz..  |12»,965. 
Other   bids    submitted   January   24 
were: 

S.   C.  Giles  A  Co.,  Stockton,  Calif., 
(136,808. 

Charles  J.    Dorfman,   Los  Angeles, 
Calif.,  8147,365. 

George  B.  Thatcher  Co..  North  Hol- 
lywood. 8162,604. 

Arthur    Pinner    Jr.,    Los    Angeles, 
1166.010. 

Utah   Construction  Co..   San  Fran- 
cisco, 8210.895. 


1/28/47  10 

Preliminary   Plans  In   Progreee 

Engineering   Building     Cost  81>000»000 

DENVER,  Colo.  Campus. 

Owner — University  of  Denver,  Carl 
Feiss.  planning  department.  Civic 
Center  Campus,  211  15th  St,  Den- 
ver, Colo. 

Architect — Harlan  E.  Rathbun.  Tower 
4,  Continental  Oil  Bldg..  Denver, 
Colo. 

Consulting  Architect  —  6.  Meredith 
Musick,  1006  Patterson  Bldg.,  Den- 
ver, Colo. 

Details  later. 


10 


1/28/47 

Plana  In  Progress 

Student  Union  and  Cafeteria 

Building  Cost  8900,000 

DENVER,  Colo.  CampvM  of  Univer- 
sity of  Denver. 

Owner— University  of  Denver,  Civic 
Center  Campus,  Carl  Feiss,  plan- 
ning department.  211  15th  St..  Den- 
ver, Colo. 

Architect— Burham  Hoyt.  400  Colo- 
radio  National  Bank  Bldg..  Denver. 
Colo. 

Brick;  one,  two  and  three  stories. 


Building  Section 
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1/28/47  •     4 

Contract    Awarded— CPA    Permit 

Granted— Work  Will  Start  Feb.  10 
Office  Building  Cost  847,000 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 

521  Ramona  St. 
Owner— Palo  Alto  Mutual  Building  & 

Loan,    University    Ave.,    Palo   Alto, 

Calif. 
Architect — Clark    &    Stromqulst.    321 

Channing  Ave.,  Palo  Alto,  Calif. 
Cnocrete  construction. 
Contractor — Weil*  P.  Goodenough,  40 

Weils  Ave.,   Palo  Alto,  Calif. 


1/28/47  •     8 

Work   Started  January  27— CPA 

Approval    Granted 
Radio  Shop  Cost  87,500 

STOCKTON.  Calif..  San  Joaquin  Co. 

Stanislaus   and   Channel   Sts. 
Owner— R   C.    Saxton,   719   E.   Miner 

St.,  Stockton.  Calif. 
Architect— Victor    Galbralth,    834    W. 

Willow  St.,  Stockton.  Calif. 
Brick  and  piaster,  one-story. 
Contractor — Dan     Nomeiiini,    304    W. 

Jackson  St.,  Stockton,  Calif. 


1/28/47  ^.  » 

Preliminary  Plans  In  Progress — Site 
Being   Acquired 

New  Elementary  School 

MENLO  PARK,  Calif.,  San  Mateo 
Co. — Four-acre  site  on  the  corner 
of  Mlddlefleld  Rd.  and  Enclnal 
Ave.,  known  as  the  P7yor  property 

Owner— The  Menlo  Park  Elementary 
School  District.  O.  H.  Oleson,  su- 
perintendent, Menlo  Park,  Calif. 

Architect— Arthur  D.  Janssen,  Aus- 
tin Ave.  &  Patricia  drive,  Ather- 
ton.  Calif. 

1/28/47  .  » 

Plans    Completed  ^^^ 

School    Addition  Cost    8163.000 

ALTADENA,  Calif.,  Los  Angeles  Co. 
Owner— Pasadena    City    School    Dis- 
trict, Pasadena,  Calif. 
Architects    —    Cyril    and    Robert    E. 
Bennett,  1165  E.  Colorado  St..  Pas- 
adena ,Callf. 
Assembly  hall,  4  classrooms  and  ad- 
ministrative offices. 


Beuttler,  210  Post   St..   San  Fran- 
cisco. Calif. 

Concrete  block  walls,  concrete  slab, 
steel  roof  frame  and  wood  Joist, 
steel  sash,  tar  and  gravel  roof,  two 
additional  classrooms,  to  include 
radiant  heating.  Remodel  present 
school  building,  including  paving 
and  yard  worlc 


11—  HOSPITALS 

1/2S/47  11 

Contemplated — Hospital    Directors 

Vote  to   Hire  Surveyor  To 

Reoommend  Site 
Hospital    (00  Beds) 

Approx.  Cost  8800,000 

REDWOOD  CITY  AREA,  Calif..  San 
Mateo  County  Sequoia  Hospital 
District 

Owner — Squoia  Hospital  District.  C. 
C  Armstrong,  (president)  358  Iris 
St. ;  Redwood  City ;  J.  C.  Healy.  162 
Regent  St.,  Redwood  City;  George 
R  Walsh,  Menlo  Park;  A.  T.  Kel- 
ly, Belmont,  and  Hugh  C.  Riley. 
Ban  Carlos  (directors),  %  San  Ma- 
teo County  Board  of  Supervisors, 
Courthouse,   Redwood  City,  Calif. 

Architect — not  selected. 

Includes  central  unit  containing  kit- 
chen, administration  rooms.  laun- 
dry and  surgery  units. 


1/28/47  » 

Plans  78%  Completed 

Memorial    Hospital  Cost  8157.680 

PASO  ROBLES.  Calif..  San  Luis 
Obispo  County.  Paso  Robles  War 
Memorial    HosplUl,    Terrace    HilL 

Owner— Paso  Robles  War  Memorial 
Hospital  District.  Otto  Kuehl. 
chairman.  Paso  Robles.  Calif. 

ArcbiteOt— Robert  Stanton.  Pebble 
Beach.    Calif. 

Reinforced  concrete,  one-story,  floor 
area  ll.(M5  sq.  ft.  to  include  80 
beds,  nursery  for  six  babies,  oper- 
ating suite,  delivery  rooms,  operat- 
ing and  X-ray  room,  laboratory 
and  administration  offices. 


TUESDAY,  JANUARY  28,  1947 


1  .^..-COMMERCIALBLDGS. 

1/88/47  8 

•enetruotlen    Deferred^Uncertaln 

When    ProJeot.«WIII   Go   Ahead 
Warehouse         Approx.   Cost   8300.000 
HATWARD,  Calif..  Alameda  County. 

B  Street 
Owner  —  Hunt  Foods.  Inc..  S.  W. 
Weisman,  president;  Irving  Qold- 
ffder,  production  manager  and  vice 
president,  3055  Wllshlre  Blvd.,  Loh 
Angeles,  Calif. 
Concrete  block  and  frame,  800x500  ft. 


l>'88/47  4 

Contemplated— Directors     Authorize 
Chairman  To  Name   Building 
Cemmmlttee  A  Select  Site 
8led  Creee  Chapter  Building 
BtURLINOAME,    Calif..    San    Mateo 


CORN    BROOMS 

FOR  EVERY  PURPOSE 
Roof   -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Gtiarantec 

Direct  or  Through  Your 

Jobber 

Wmmmmmm 

097  HOWARD  STREET 

SAN  FRANCISCO  J 

HEmlock  4380 


9-10— EDUCATIONAL 
BUILDIN^aS 

1/28/47  10 

Plans  in   Progress 

College  of  Business  Administration 
Building  Cost  82,000,000 

DENVER,  Colo.  Cleveland  Place,  fac- 
ing Civic  Center. 

Owner — University  of  Denver.  Civic 
Center  Campus,  Carl  Feiss,  plan- 
ning department,  211  15th  St,  Den- 
ver, Colo. 

Architect — Smith,  Hegner  ft  Moore, 
422  Colorado  Bldg.,  Denver.  Colo. 

Associate  Architect— G.  Meredith  Mu- 
sick, 1000  Patterson  Bldg.,  Denver. 
Colo. 

Brick  and  concrete;  two  and  three 
stories. 


1/28/47  • 

Contract  Awarded 
Construction   Just   Started 
Barraclts    Dining    Hall    Cost    $6,000 
CAMBPELU  Calif..  Santa  Clara  Co. 
Owner — Campbell  Union  High  School 

District,    Campbell,   Calif. 
Architect— Glfford    E.    Sobey,    69    S. 

First  St.,  San  Jose,  Calif. 
Contractor — San  Jose  Steel  Company 

Inc.,  105  N.  30th  San  Jose,  Calif. 

1/28/47  •     0 

Owner  Taking  Bids— Due  Feb.  10, 

8  P.   M. 
School  Addition  (Prefabricated) 
ALMA.    Calif.,    Santa    Clara    County. 

Lexington  School,  three  miles  south 

of  Los  Gates. 
Owner  —  Board  of  Trustees,  Lexing- 
ton    School     District,  ■  Mrs.     Delia 

Ewald.  clerk.  Alma,  Calif. 
Architect— Henry  David  Kensit.  Rm. 

4,    Post    Office    Bldg.,    Los    Gates. 

Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  815. 

Each  bid  must  be  accompanied  by 
a  bidder's  bond  in  the  amount  of  5% 
of  the  bid. 

All  bids  received  December  26  were 
rejected,  at  which  time  Lunt  Bros., 
1038  Parkway  Rd.,  Salinas,  Calif.,  at 
89351,  submitted  low  bid. 


1/28/47  •     • 

Working   Drawings  In  Progress 
School    (Improvements   and 

Alterations)   Estimated  Cost  $48,000 
WOODSIDE,    Calif.,    San    Mateo    Co. 

The  Woodslde    Elementary    School, 

Woodslde.  Calif. 
Owner — The   Greersburg  Elementary 

School    District,    W.    W.    Meln    Jr.. 

trustee.    Woodslde    School,     Wood- 

side  and  Albion  Rds.,  Woodslde. 
Architect*— Hervey  P.  Clark  and  J.  F. 


|BUJ!,"?.«II1,s 
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FinEPninr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


S«/ei  OAcett  San  FronclKO,  Lot  AngeU*.  Portland,  Seattle, 

•  Salt  Lake  City,  Honolulu 

9t—l  NanH:  Sooth  San  Fronclico,  Lot  Angel**,  Seattle 

Htrkating  Workti  So.  Son  Francisco,  Alomedo,  Lot  Angelo* 

MW  Off  Hi  San  Pronclwe,  let  Angeles,  Pen4en4«  teettis 


BETHiEHtm 
5TCEL 


1/28/47  ^      1^ 

Plans   Completed    and    Approved 
By   Board  of  Supervisors 
Construction  Will   Not  SUrt  For 
Approximately  1  Year 
County  Hoepltal        Eet.  Cost  $125,000 
SANTA    CRUZ,    Calif..    Santa    Crua 

County.  ^       . 

Ownei^-County  of  Santa  Crua,  Board 

of   Supervisors,  Courthouse,   Santa 

Crur,  Calif. 
Architect   —    Charles   B.    Butner,    7 

Winham  St,  Salinas,  Calif. 
Concrete    walls    and    rigid    asbestos 

shingle    roof.     -,»-. 

1/28/47  •     W 

Negotiated   Contract    Awarded— For- 

mal  Contract  Expected  to  Be  Signed 

ImmedlaUly    and    Construetlon   t« 


'-'if. 


This  little  guy 
facet  a  BIG  JOB  here 
in  CAUFORNIA 

Young  1947  arrived  wearing  working  togs, 
with  his  sleeves  rolled  up.  He  found  a 
muscle-bulging  job  ahead  of  him  ...  in 
construction,  increased  business  and  indus- 
trial expansion. 

He  found  nearly  9,000,000  residents  in 
California,  including  more  than  a  million 
new  workers  who  came  West  with  the  war- 
time growth  of  industry.  They  are  staying 
in  California  because  industrial  expansion 
is  continuing.  P.  G.  and  E.  contributed 
effectively  to  this  continued  growth  by 
advertising  California's  opportunities  na- 
tionally and  setting  up  a  staff  of  experts  to 
help  furnish  business  and  industrial  firms 
the  facts  about  locating  in  this  area. 

We  are  going  places  in  the  West,  and 
P.  G.  and  E.,  looking  to  the  future,  again  is 
building  ahead  of  demand.  Little  Man  1947 
is  hard  at  work  for  us — on  a  $300,000,000 
construction  program  to  serve  the  growing 
needs  of  a  greater  California. 


% 
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DAILY     PACIFIC     BUILDER 


^'^  '"  »  Oaya-One  Year  and 
Kifht  Mentha  Completion  Time 
Allowed 

Veterane^  Medloal  and  Surgloal 
Heepltal  (ISO  Beds)  Cost  fM06,000 

OR4ND  JUNCTION.  Colo.,  SsTca 
Northern  section  of  city. 

^^•''  ~  Veterans*  AdmlnlstraUon. 
Washington.  D.  C,  Wank  H.  Dry- 
den,  chief  of  construction,  c/o  U.  S. 
War  Department,  district  engineer's 
office.  Col.  Craig  Smyser,  district 
engineer,  20©  Railway  Elxchange 
Bldg..  Denver,  Colo. 

Reinforced  concrete,  includes  hospi- 
tal buUdlng,  11  auxiUary  buildings. 
r'«<Uns>  roads,  palvng  and  utilities. 

Contraotor  — Olson  Construction  Co., 
250  C.  let  S.,  P.  O.  Box  366,  Salt 
take  City,  Utah,  $3,406,000 


12-13~INDUSTRIAL 
BUILDINGS 


l/2t/47  12 

Plans  In  Progreee 

Bag  House  (Making  Zino  Fuel  from 

^•••O)  Cost  $3,000,000 

EL  PASO.  Texas. 

Owner  —  American  Smelting  A  Re- 
fining Co.,  E.  W.  Steel,  chief  engl- 
neer,  EI  Paso,  Texas. 

Engineer— Private  plans. 

Includes  bag  hiuse;  $1,600,000  equip- 
ment generators. 

Contractor — Stearns- Roger  Manufao- 
turing  Co.,  1720  California,  Denver, 
Colo. 


12 


l/»/47 

Contemplated — Site   Acquired — 
Project    To   Go    Ahead    When 
Materials   Are  Available 

Plant  Cost  $1,500,000 

OAKLAND,  Calif.,  Alameda  County. 
17-acre  tract  at  106th  Ave.,  and 
San  Leandro  Blvd. 

Owner— L.  A.  Young  Spring  and 
Wire  Corp.,  Robert  L.  Piatt  (divi- 
sion general  manager)  000  High 
St.,    Oakland,    Calif. 

Conversion  of  three  buildings  on 
■ite  and  construction  of  a  fourth 
building  adding  about  200.000  sq. 
ft  to  house  automobile  cushion 
division. 

14.17— PUBUC  BLDGS. 

l/2«/47  •     14 

Owner  Taking  Bids — Due  Jan.  30 

Naval  Armory  Training  School 

Coet  $000,000 

BOISE,  Idaho.  Julia  Davis  Park  on 
Myrtle  St 

Owner— Public  Works  Officer,  18th 
Naval  District,  Room  202,  Bldg.  No. 
356,  Seattle.  Wash. 

Architects — ^Victor  N.  Jones  &  Asso- 
ciates. Idaho  Bldg.,  Boise,  Idaho. 

Consulting  Engineer — McEntee  &  Mc- 
Nenemy,  c/o  architect 

Steel  quonset  (or  wood  framae  if  steel 
not  available),  with  funds  allocated 
as  follows :  $131,000  buildings ;  $5000 
landscaping;  $95,000  furnishings; 
$700,000  school  equipment 
Specifications   obtainable  from   the 

above  office  of  public  works  officer. 

1/38/47  14 

Owner  Taking    Bids — Due    Feb.   17 

11    A.    M. 
Naval  Reeerve  Armory 
ALBUQUERQUE,    N.    1£ 
Owner— U.    S.    Navy,    Public    Works 
Office,    11th    Naval    District    1220 
Paelflc  Highway,  San  Diego,  Calif. 
Plans  by  OMmer. 

Includes  3  40xl00-ft.  prefabricated 
flfld  frame,  utility  warehouse 
bldgs.  spaced  52  ft  on  centers  and 
connected  along  the  front  by  a  1- 
atory  frame  structure,  approx.  25- 
xlCO-tt.  The  3  prefabricated  bldgs. 
will  be  furnished  by  the  govern- 
nent 

Plans  and  specifications  may  be 
obtained  from  the  Officer  In  Charge 
of  Construction,  Public  Works  De- 
partment, U.  S.  Na\-y.  1220  Pacific 
Highway.  San  Diego,  up'jn  deposit  of 
check  or  postal  money  order  for  $10, 
payable  to  the  CHilef  of  the  Bureau 
of  Yards  and  Docks. 


street.     Palo     Alto.     Edward     W. 

Kress.    515    First    National     Bank 

Building.  San  Jose.  Cheater  Root. 
,84  So.    Ist  street,    San   Jose,   Calif. 

The  architects  will  work  in  concert 
with  the  San  Jose  and  County  Plan- 
ning commissions  and  Santa  Clara 
County  Council  on  Intergovernmen- 
tal Relations  In  developing  recom- 
mendations for  the  type  of  building 
which  will  fit  into  a  projected  co- 
ordinated grouping  of  county,  city, 
federal  and  state  offices. 

18.19— REUGIOUS  BLDGS. 

1/28/47  19 

Contemplated— Campaign  for  Funds 

to  Start  Soon 
Masonic  Temple  Bldg.      Cost  $500,000 
PUEBLO,   Colo.    16th   and   Elizabeth 

Streets. 
Ownei^-Scottish  Rite,  Southern  Colo- 

rado    Consistory,    Guy   Q.    Glutter, 

Pueblo,  Colo. 
Architect — c/o  owner. 
Details  later. 
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1/28/47 

Plans  In   Progress 

Church   Bldg.  Cost  $100,000 

LONG  BEACH,  Calif.,  Los  Angeles 
Co. 

Owner  —  Bethany  Baptist  Church, 
Rev.  W.  D.  Painter,  pastor,  801  So. 
Hill   St,   Long  Beach,   Calif. 

Architect— Walter  C.  See,  4460  Park 
Blvd.,    San    Diego.    Calif. 

Frame  and  stucco  1-  and  part  2- 
story  church  auditorium  emd  edu- 
cational  unit 


MILL  VALLEY.  Calif..  Marin  County. 

Frontage  of  130  feet  on  Miller  Ave. 

and  130  feet  on  Una  Way. 
Owner — John  F.  Summerill,  75  Cortre 

Madera  Ave.,  Mill  Valley.  Calif. 
Architect— Thomas    &   Meret,    208   De 

Young  Bldg.,  San  Francisco,  Calif. 
Old  English  style,  one-story. 
Haydite  construction,  one-story. 

The  following  contractors  are  fig- 
uring plans: 

G.   O.    Millie   Construction    Co..  ^96 

Sycamore  Ave..  Mill  Valley.  Calif. 

E.    L.    Hoberg.    24^    Corte    Madera 

Ave.,  Mill  Valley.  Calif. 

Marin  Corp..  Sausalito,  Calif. 

20.21— SOCIAL  &  RECREA. 
TIONAL  BLDGS. 


PAd&J 


1/28/47  •     19 

Owner  Taking  Cost  Estimates — Due 

Jan.  28— CPA  Approval  Granted 
Mortuary  Cost  $39,000 


1/28/47  20 

Plans   Nearing   Completion — To   Be 
Submitted    To    Board    of    Directors 
For  Approval  Approx.   Feb.  15 

YMCA  Bldg.  Cost  $150,000 

SALINAS,    Calif.,    Monterey    County. 

Owner — YMCA  Board  of  Directors, 
Roy  Hohberger,  chairman.  Clay 
and   Church   Sts.,   Salinas,   Calif. 

Architect — Charles  E.  Butner,  7  Wln- 
ham   St,  Salinas,  Calif. 

Structural  Engineer — F.  W.  Rellberg, 
320  Market  St.,  San  Francisco, 
Calif. 

Mechanical  Engineer  —  Clyde  E. 
Bentley,  406  Sansome  St.,  San 
Francisco,  Calif. 

Frame  and  structural  steel,  one- 
story,  to  include  swimming  pool, 
gymnasium,  dressing  rooms,  hand- 
ball  courts,    craft    rooms. 


1/28/47 

Contract  Awarded 

Merry-Go-Round   Painting  and 
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SUB  •  BIDS  WANTED 


1/23/47         "^  15 

Cemmlssien    of    Five    Architects 

Appointed  te  Assist  In  Preparation 
of  Plans 

County    Administration    Building 

Cost$1, 000,000 

SAN  JOSE.  Calif..  SanU  Clara  Co. 
Site  undetermined. 

Owner — County  of  Santa  Clara  Board 
of  Supervisors,  c/o  county  clerk. 
Courthouse,   San   Jose,  Calif. 

Architects'  Commission  —  Ralph 
Wychkoff,  Santa  Clara  and  Mar- 
ket streets,  San  Jose,  BIrge  M. 
CUrk,  321  Channing  Way,  Palo 
Alto.  Wm.  F.   Hempel,  514  Bryant 


LUMBER 
DISTRIBUTORS 

of     SAN     FRANCISCO      Ltd. 
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General  contractors  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 
their  requirements   In   this  column.    There  is   no  charge   for  this   service 
High  School,    Modesto,  Callf7r~Bids   Due    February    10    8:00    P.    M. 
H.  E.   Rahlmann,   251   Kearny   St.,   San    Kranciso    (DOaglas   8023) 
Jas.  I.  Barnes  Constr.  Co..  941  P.us^  Bldg.,  San  Francisco  (EXbrook  6905, 
M.  A.  Little.  1  Grand  View  Ave.,  San  liTanclsco,  Calif.    (VA  7991) 
Moore  ft  Roberts.  093  MIs.ilon  St.  San  Francisco   (GArfield  8579) 
Willis  F.  Lynn  1040  Folger  Ave.,  Berkeley.  Calif.    (BErkeley  6044) 
8.  C.  Giles  and  Co..  319  Elks  BuUdlng.  Stockton  1,  Calif.   (Stockton  3-0469) 
Erbentraut    &    Summers,    696    Pennsylvania    St.    San    Francisco.    Calif. 
(ATwater   2420) 

Can  N.  Swenson  Co..  P.  O.  Box  568.  San  Jose  (BAIlard  26G2) 
County  Detention   Home,   Sacramento;  "Bld8~buo '  Februarj^3,"  10  A.   M. 
H.   E.   Rahlmann.  251   Kearny   St.    Ran   mranclsc,    (DOagias   8023) 
Jas.  L  Barnes  Constr.  Co..  911  Russ  Bldg..  San  Francisco  (EXbrook  6905> 
Bingham  Construction  Company,  Rt  2,  Box  6975.  Sacramento,  Calif.,  (sub- 
mit blda  no  later  than  Feb  2nd.) 

Moore  A.  Roberts,  603  Mission   St.  San  Francisco    (GArfield   8679) 
Stolte    Incorporated.   8461    San    Leandro    St.,    Oakland.    Calif..    (TRInadad 
1064) 

Continental  Construction  Company.  140a  Front  atreet,   Sacramento,  Cali- 
fornia (HAcramento  3-1973) 

central   California    Constr.    Co.,    802    Capitol    r^auonal    Bank    Building. 
Sacramento  (SAcramento  S-aB71) :  Hubmlt  bids  no  later  than  FeU  3 

Horticultural  Faeintlesr~8an  Franolsoo  Jr.  College;   Bide  open  Jan    29   2:30 

P.  M. 
Robert  L.  Wilson,  427  Bryant  Street.  San  Francisco,  Calif.    (TUkon  J-2710) 

Wenry  Arian  Construction,  4142  Geary  Blvd.,  San  Francisco  (BAview  3170) 

l^ter  Sartorto,  262  Clementina  Street.  San  Francisco  (GArfield  8317) 
Martlnelll  Construction  Company,  44  Mary  Stret  San  Francisco,  California 

(OArflekl  8277) 

Stolte  Incorporated,   8451    San    Leandro    St.,    Oakland.    Calif.,    (TRInadad 

1U64)    written   sub-bids    requested   24   hours    m   advance. 

Carrico  *  Gautier,  365  Ocean  Are.,  San  Francisco  (juniper  4-8081) 

Motor'~Transpert'~Faellitles,  Standard  "Oir  Ricnmond~Hefrnery;   Due  Feb~S. 
12  Noon 

a.  S.  McKlttrick  Company,  Inc.,  810  16th  St.,Oakland  (TWIn  Oaks  8070) 
bwinerion    ft  Walberg   Co.,   225    Bush    Strtet,    San   Francisco,    California 
(GArfield  2980) 

iiaas  ft  Rothchlld,  328  Merchants  Exchange  Bldg.,  San  Francisco   (EX- 
brook 1205) 

James  I.  Barnes  Construction  Co.,  941  Russ  Building,  San  Francisco  (EX- 
brook 0906  or  ElXbrook  7054) 

M  ft  K  Corporation,  200  Financial  Center  Building,  San  Francisco,  Calif., 
(EXbrook  7624) 

Barrett  ft  Hllp,  918  Harrison  Street.  San  Francisco,  Calif.   (DOuglas  0700, 

Naval   Reserve  Armory.  Oakland,  Cat  if.   Bid  s~bue  J  anuary  29,  11    A.   M. 

James  L  Barnes  Construction  Co.,  941  Russ  Building.  San  Francisco.  Calif 
(EXbrook  6906) 

Henry  Arian  Construction,  4142  Gear>'  Blvd.  Sa»i  Francisco,  (BAvlew  8170) 
Willis  F.  Lynn,  1040  Folger  Ave..  Berkeley  (BErkeley  6044) 
Haas  ft  Hothchild.  328  Merchants  Exchange  Bldg.,   San  Francisco   (EX- 
brook 1205) 
MIdstate  Construction  Co.,  427  Bryant  St.,  San  Franxisco  (TUkon  6-2812/ 

Stolte,  Incorporated,  8451   San   Leandro  Street,   Oakland.  Calif.,   (TRmada*! 
Charles  MacClosky.  112  Market  St,  San  Kranclsco   (Blllmore  6607) 
Wm.  M.  Greuner,  2727  Parker  Street,  iierkeiey  (BErkeley  2877) 

Water  FlltratloirPlant.~Martlner;  bids  open  Feb.ll,  7:30  P.  M. 

Butte  Construction  Co.,  693  Mission  St.  San  Francisco  (TUxedo  2412  and 

EXbrook  8898) 

Central   California  Construction   Company,    116  Erie   St.,   San    Francisco. 

Calif.,  (HEmlock  7926) 
Willis  F.   Lynn,  1040  Folger  Ave..  Berkeley.   Calif.,   (Berkeley  6044) 

UncteroroisingrSan  fl«fiieir6lde~Due  Jan.  29,  2  P.  M 
Carl  N.  Hwenson  Co.  P.  O.  Box  558,  San  Jose.  Calif.,  (Ballard  2602) 

Cellular  Strueturae  For  Slide  Area,  Vet.  Adm7  FtTM  I  ley ;   Bids  DueFeb"  28" 
2:90  P.  M. 

Stolte  Incorporated.  84S1   San   Leandro   St..   Oakland.    Calif.,    (TRmadad 
1064) 

itrbentraut    ft    Summers,    696    Pennsylvania    St.    San    Francisco,    Calif 
(ATwater  2420) 

Jae    I.   Barnes.  Construction    Company,   941   Russ    Bldg.,    San    Francisco 
Calif..  (EXbrook  6905) 
Haas  A  Rothchlld.  828  Merchants  Exchange  Bldg..  S.  F.  (ElXbrook  1206) 

Conversion  of  Bldg.  Into  AptaTCairp  8to~neiman."Callf.7  Bids  due  February 
13,  2:00  P.  M.,  eto. 
B.  ft  R  Constr.  Co.,   110  Market  St,  San  Francisco   (IX>uglas   7616) 
Charica  MacClosky,  112  Market  St,  San  Francisco  (KlUmore  6607) 
lurbentraut  ft  Summers.  696  Pennsylvania  St.,  Ban  Francisco   (AT  242*)) 

Administration    Bldg.    (Additions   and    lmprovements)7~>arr~Frirnoisco   Air 
Port,  San  Mateo  County:   Bide  due  Feb.  4,  3:00  P.  M. 
Krbentraut  ft  Summers.  096  Pennsylvania  Ht.  San  Jrnnclsco   (AT  2420) 
Jacks  ft  Irvine.  626  Market  St.  San  Francisco  (UArtleld  2106) 


PLANS  ON  FILE 


The   following   list   of    plans    and   spccificatlMis   for   construction 
projects  are  now  available  for  inspection    at  the  office  of   DAILY 
PACIFIC   BUILOEK,  46S  Tenth   Street,  gan    Franolsoo 


Work 


Looatlcn 


Bid  Opening  Uate 


Naval  Reserve  Armory 
Superintendent's  Reldence 


Oakland 
Redding 


1-29 
3-11 


R»P«lr  Coet  $15J«7 

SAN  FRANCISCO.  Calif.  Flelah- 
hacker  Playfleld. 

Owne.'— Park  Commlaslon  of  the  City 
and  County  of  San  Francisco.  Ger- 
ald J.  Linares,  secretary.  McLaren 
Lodge.  Golden  Gate  Parte,  San 
Francisco,  Calif. 

Plans   by  owner. 

Contractor^Antone  Petersen  A  Sons, 
2756  San  Bruno  Ave^  San  Fran- 
cisco, Calif. 


22-26— RESIDENTIAL 
BUILDINGS 


1/28/47  22 

Plans  Completed — Owner.  Expects  to 
Go   Ahead  Early  In   1947 

Women's    Dormitory         Cost   $800,000 

DENVER,  Colo.  S.  High  St.  and  E. 
Evans  Ave. 

Owner— University  of  T)enver.  Civic 
Center  Campus,  Carl  Feiss.  plan- 
ning department.  211  15th  St,  Den- 
ver,  Colo. 

Architect— Fisher  ft  Fisher,  827  Den- 
ver National  Bank  Bldg.,  Denver, 
Colo. 

Fireproof,  reinforced  concrete  and 
brick,  three  stories,  2  units,  gas 
heating,  to  provide  for  226  girls. 


Contraeter    —    Ruseell    CuHen, 

Jackson  St..  San   Franolsoe,  CAltf. 
Roofing  ft  Hardwood  Floora— ICalott 

ft  Peterson,  2412  HarrlaoD  St^  f«a 

Francisco,  Calif. 
Plumbing— Scott  Co..  343  lUa&i^^tVt 

San   Francisco.   Calif. 
Electric  Wiring'— Associated  BleaM- 

cal  ft  Mechanical  Co.,  223  Cla«»  M., 

San    Francisco.   Calif.  ' 

Painting— Raphael   Co..   3T0  T«ti«in* 

St.,  San  Francisco.  Calif. 
Lathing  ft  Plastering^— Smith  A  Z>a> 

neri,     iB75     Bayshore     B)vd;«     Bam 

Francisco,  Calif. 


1/28/47  23 

Sub    Contracts    Awarded— Work 
Just  Started 

Dormitory  and  Workshop   (Rsmodei) 

Coat  $25,050 

SAN  FRANCISCO.  Calif.,  15()0  Va- 
lencia   St,    San    Francisco,    Calif. 

Owner— Salvation  Army,  116  Valen- 
cia   St,    San    Francisco,    Calif. 

Architects  —  Douglas  D.  Stone  and 
Lou  B.  MuUoy,  associates,  381 
Bush  St.,  .San  Francisco,  Calif. 

Includes  interior  and  exterior  owrk. 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 
BIILOIRfi  BLOCKS 

WATII  imuiNT 

NEW.  AITISTIC.  ECONOMICAi 

CUTS  lUILOING  COSTS  V$ 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 
CAST  IN  BLOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentin  "Y" 

On  S.  F.  Highway  0.  S.  101 

Post  Office  Box  188 

Phonet 

San   Rafael  Mill  Vallet 

4BI.W  !8IW.J 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
Enterprise   10930 


From  other  fichan^cs 
TWinoalo  3622 


STEELFORMS 

STEELTUBB  CONSTRUCTION  TOWIRS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 


^  666  Horrl»o«  Sir— »       DOnqlot  SSi3       %mm  FrmcIsM 


d 


STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


FLUTED  OR  ABRASIVE  SURFACES 


Michel  A  Pfefler 
iron  Works,  Inc. 


Jin/JTON 


T*nth  and  Horriton  •  Son  Froncitco/  Collfaniki 


MW* 
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1/S8/4T  28 

Plan*  In  ProflrM*    Contract 

Awardatft— Construction    To     Start 

In  tho  8prlng 
Apartment  Bldg.  Ooot  $17&,000 

SBSATTLJB,   Wash.,    Second   Ave.    N. 

and  Roy  8t 
Ownei^— Whl^   &    Bollard   Inc.,    1222 

2nd  Ave..   Seattle,   Wash. 
Arohlteota — Stuart    A    Durham,    4th 

and  Cherry  Bldg.,  Seattle,  Wash. 
Frame  and  stucco,  S-story,  24-unltfl, 

2  enclosed  stairways,  brlck-veneer 

exterior. 
Contractor— Metropolitan  Censtr.  Co>, 

Douglas   Bldg.,   Seattle,  Wash. 


22 


Cost   »7(m,000 


1/88/47 

Plana  In  Pregreea 

Hotel 

NAMPA.    Idaho. 

Ovynei'— Nampa  fower  Hotel  Inc., 
(Cdson  Deal  and  Earl  E.  Reed, 
Naropa,  Idaho,  and  B.  A.  Kelley, 
Seattle,  W0ih.,  Incorporaiors), 
Nampa,  Idaho. 

Architects  —  Skldmore,  Owlngs  A 
Merrill.   Chicago.   111. 

12-story,    180- room  hotel. 


28 


1/28/47 

Construction   To  Start  Seen 
Apartment    BIdgs.    (6)    Cost   $160,200 
WEST    LOS    ANGELES,    Calif.,    Los 

Angeles    Co.,    3700   block.    Jasmine 

Ave. 
Owner— Comet  Inc.,  1031  So.  La  Breu. 
Frame   and   stucco  1-story  24   rooms 
Contraotoi^-C.    A.    Scull,    8460    Wil- 

shlre   Blvd.,   Beverly    Hills,  Calif. 


Engineering  Section 


NEWS  INDEX 

Water  Supply   and  Sewage 

Disposal    Plants    31 -S2 

Bridges    . 83 

Dams,  Reservoirs  and 

Dredging     34 

Docks,  Pisrs  and  Harbors  ...  35 
Parks,  Airports  and 

Playgrounds    36 

Railroads,  Subways  and 

Tunnels     87 

Electrio  Lighting  and 

Transmission    Lines    88 

Sewers     — 8i 

Streets   and    Highways   -a 40 

Qas,  Water  and  Oil  Pipe 

Lines     .— - 41 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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1/28/47 

Project   indefinitely   Postponed 

Apartment   House    (12   Units) 

Approx.  Cost   $35,000 

ALiAMEDA,  Calif.,  Alameda  County. 
2614  Central  Ava 

Owner— Dr.  Clara  Miller,  2614  Cen- 
tral  Ave.,   Alameda,   Calif. 

Plans  by  W.  C.  Helms,  1759  Broad- 
way, Oakland,  Calif. 

Wood  frame  and  stucco  exterior,  two 
stories ;  to  be  erected  on  site  of 
present  building. 

1/28/47  2* 

Plans  Completed 

Owner    Will    Build 

Construction  To  Start  Immediately 

Rssldenoe 

OAKLAND,  Calif.,  Alameda  County. 
Slib-divislon  of  Pine  Haven, 
Heatherrldge  Way.  Lot  No.  12. 
Block  A. 

Owner— Mr.  and  Mrs.  George  C.  Mc- 
Ouffey,  6621  Ocean  View  Drive, 
Oakland,   Calif. 

Plans  by— W.  C.  Helms,  1750  Broad- 
way, Oakland,  Calif. 

Wood  frame,  stucco  exterior,  studio 
type  design. 

Centnaotor— Owner  Will   Build. 

1/28/47  •  24 

Owner  Taking  Bids— Due  Feb.  11,  2 

p    M. — pisns   on    File— Superinten- 
dent's  Residence  and  Garage 
REDDING,   Calif.,   Shasta  Co.    Divi- 
sion of  Fish  and  Game. 
Owner — State  of  Oalifprnia,  Division 
of  Architecture,  Public  Works  Bldp. 
12th  and  N  Sts.,  Sacramento.  Calif. 
State  Architect— Anson  Boyd,  Public 
Works  Building.  Sacramento,  Calif. 
Wood  frame,  one-story,  wood  siding, 
shingle    roof,    wood    sash,    14C6   sq. 
ft.  of  floor  area. 
Alternate  Wds  are  required  for  sub- 
stituting stucco  for  exterior  finish. 
Specifications  obtainable  from  the 
..  above  office. 

A  set  of  plans  and  copy  of  speci- 
fications are  now  on  file  for  exam- 
ination at  the  office  of  DAILY  PA- 
CIFIC BUILDER,  465  Tenth  Street. 
Ban  Francisco,  Calif. 


1/28/47  *    SI 

Low  and  Only  Bidders 

Steel  Penstocks;   Spec.  1001 

Cost  8506,500 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada.  Davis  power  plant,  ap- 
proximately 20  miles  west  of  King- 
man, Ariz. 

Owenr — U.  S.  Bureau  of  Reclamation, 
Box  672,  Kingman,  Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  five  22-ft.  diameter  welded 
plate  steel  penstocks,  including 
field  welding  and  radiographing  of 
girth  Joints,  complete  with  supports, 
piezometer  connections,  drain  con- 
nections and  appurtenances. 

Low  Bidder— Western    Pipe    &    Steel 
Co.,   5717  Santa   Fe  Ave.,   Los   An- 
geles, Calif.,  and  200  Bush  St.,  San 
Francisco,  Calif.,  $608,600. 
Other  bids  were: 
Chicago   Bridge    A    Iron    Co.,    Los 

Angeles,  $535,800. 

Southwest  Welding  *  Manufactur- 
ing Co..  Alhambra,  Calif.,  $674,800. 


33— 


BRIDGES 


1/28/47  •     33 

Owner  Taking   Bids — Due  Feb.  26, 

2  P.  M. 
Bridges  (Widen),  Grading  and  Pavng 
SANTA  BARBARA  COUNTY,  Calif. 
Between  Sheffield    Drive  and    San 
Ysidro  Road. 
Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Englneei^-O.  T.  Mc- 
Coy,   Public    Works    Bldg.,   Sacra- 
mento, Calif. 


About  1.3  miles  grading  and  paving 
with  aaphaltic  concrete  on  cement 
treated  base  and  widening  of  three 
reinforced  concrete  bridges. 
The  work  involves : 

(1)  2260  cu.  yds.  remove  concrete; 

(2)  68  sta.  clearing  and  grubbing; 

(3)  26,500  cu.  yds.  roadway  excava- 
tion; 

(4)  14,000  sq.  yds.   compact  original 
ground; 

(5)  1500  cu.  yds.  structure  excava- 
tion; 

(6)  1000  cu.  yds.  ditch  and  channel 
excavation ; 

(7)  27,000  tons  imported  borrow,  type 
A; 

(8)  48,000  tons  imported  borrow,  type 
B; 

(»)  24.000  sq.  yds.  cultivating  plant- 
ing areas; 

(10)  develop  water  supply  and  fur- 
nish water  equipment; 

(11)  2250  M  gallons  apply  water; 

(12)  68  sta.  finish  roadway; 

(13)  11,000  tons  minimum  aggregate 
cement-treated  base; 

(14)  5150  bbls.  Portland  cement,  ce- 
ment-treated base; 

(15)  60  tons  asphaltlc  emulsion  paint 
binder,  curirtg  seal  and  seal 
coats ; 

(16)  20  tons  liquid  asphalt  SC-2  prime 
coat  and  penetration  treatment; 

(17)  180  tons  liquid  asphalt  SC-5  or 
SC-6  plant  mix  surfacing; 

(18)  3000  tons  minimum  aggregate 
plant  mix  surfacing; 

(19)  25  lin.  ft.   raised  bars; 

(20)  3650  tons  aaphaltic  concrete  lev- 
eling course; 

(21)  3000  tons  asphaltlc  concrete  type 
B  surfax:lng; 

(22)  90  lin.  ft.  remove  timber  bridge 
railing ; 

(23)  145  lin.  ft.  timber  bridge  railing; 

(24)  640  cu.  yds.  class  A  portland 
cement  concrete  structures; 

(25)  600  lbs.  cast  steel  frames  and 
covers ; 

(26)  70  cu.  yds.  rubble  masonry; 

(27)  98,500  lbs.  bar  reinforcing  steel; 

(28)  40  each  expansion  anchor  bolts; 

(29)  200  lbs.  steel  angles  curb  Inlets; 

(30)  370  cu.  yds.  class  A  portland 
cement  concrete  curbs; 

(31)  26  each  red  reflectors; 

(32)  55  each  monuments; 

(33)  40    each    culvert    ma 
guide  posts; 

(34)  630    lin.    ft.    metal    pi 
railing; 

(35)  0.5  mile  remove  and  reconstruct 
existing  property  fencesj 

(36»  90  lin.  ft.  12-ln.  CMP.  l^gage; 

(37)  220  lin.  ft.   18-in.  CMP.  l«-gage; 

(38)  10  lin.  ft.  24-ln.  CMP.  H-gage; 

(39)  6  Olln.  ft.  18-in.  CMP  siphon, 
16- gage; 

(40)  2  each  field  Joints  for  siphons; 

(41)  420  lin.  ft  salvage  existing  pipe 
culverts ; 

(42)  220  lin.  ft.  relay  salvaged  CMP; 

(43)  56,000  each  Ice  planU; 

'  (44)  furnish  and  install  flashing  light 


system ; 
(46)  miscellaneous  items  of  work. 

Specifications   obtainable  from  the 
above  office. 


and 
guard 


1/28/47  •  33 

Owner  Taking   Bids — Due  Feb.  26,  2 

P.  M. — Bridge  and  Approaches 
TULARE    COUNTY,    Calif.     At    Yo- 

kohl  Cre^,  about  4  miles  north  of 

Exeter. 

Owner — State  of  California,  Division 
o(  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Steel  beam  span  bridge  and  grading 
and  surfacing  of  approaches. 
Work  involves: 

(1)  150  c.y.   remove  concrete; 
(2^  clear  and  grubb; 

(3)  160  c.y.  rdwy.  excav. ; 

(4)  600  c.y.  struc.  excav.; 

(5)  5.800  c.y.  import  borrow; 

(6)  develop  water  supply  and   fur- 
nish water  equipment; 

(7)  460  M.  gals,  apply  water; 

(8)  24  sta.  finish  rdwy.; 

(  9)  10,500    s.y.     prepare,     mix     and 
shape  surf.,  bit.  surf,  treatment; 

(10)  90  tons  llq.  asph.  SC-3; 

(11)  46  c.v.  light  stone  riprap; 

(12)  538  l.f.   timber  bridge    railing; 
(13>  436  c.y.  Class  A  portland  cement 

concrete ; 

(14)  206.000  lbs.  furnish  struc.  steel; 

(15)  206.000  lbs.  erect  do; 

(16)  1.800  If.  furnish   steel  piling; 

(17)  60  each  drive  steel  piles ; 

(18)  10  each   steel   pile  splices; 

(19)  78.000     *bs.     furnish     bar     reinf. 
steel ; 

(20)  78.000  lbs.  place  do; 

(21 )  0.6  mile  remove  and  reconstruct 
existing  fences; 

(22)  4  each  monuments; 

(23)  obliterating  detour; 

(24)  misc.  items  of  work. 
Specifications  obtainable  from  the 

above  office. 


1/28/47  ♦  3S 

Owner  Taking  Bld»— Due  Feb.  26,  2 
P.   M. — Bridge  and   Approaches 

TULARE  COUNTY.  Calif.  Across 
White  River  Sink,  about  2  miles 
north  of  Earllmart. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer — G.   T.  Mc- 
Coy.   Public    Works    Bldg..    Sacra- 
mento. Calif. 
Work  involves: 

(1)  75  c.y.  remove  concrete; 

(2)  75  c.y.  struc.   excav. ; 

(3)  320   c.y.    ditch  and    channel    ex- 
cavation ; 


(4)  1.800  c.y.  Import  borrow ; 

(5)  develop  water  supply  aniS  far> 
ntsh  water  equip.; 

(6)  165  M   gals,   apply   water; 

(7)  8  sta.  finish   rdwy.; 

(8)  600  tons  untreated  rock  boss; 

(9)  2   tons   asphalt   emulsion,   paint 
binder  and  seal  coat; 

(10)  500   tons    mln.    agg.,   plant   mix 
surfacing; 

(11)  27   tons   pave   asph.,   plant   mix 
surfacing; 

(12)  2    tons    llq.    asph.    MC-2,    prims 
coat; 

(13)  156  l.f.  tlmebr  bridge  railing; 

(14)  155  c.y.  Class  A  portland  cemect 
concrete ; 

(15)  840  if.  furnish  cone,  piling; 

(16)  24  each  drive  piles; 

(17)  28,500  lbs.  bar  reinf.  steel; 

(18)  misc.  items  of  work. 
Specifications  obtainable  from  ths 

above  office. 


New  Method 

PAINTERS  &  DECORATORS 

for 

PROMPT  SERVICE 
DOuglas  2703  —  UNderhili  0054 

52  Parnassus  Avenne 
San  Francisco 


PITTSBURGH 

TESTING 
LABORATORY 

Sscestsers  fe 
SMITH.  EMERY  AND  CO. 

Compfsts  Pfcysfeaf  osrf  Chsmfeaf 
7sttlsf  osrf  fsspecffoa 

CONCRETE  MIX.  PLACING  AND 

TESTING 

STEEL  AND  OTHER  lUILDINO 

MATERIALS 
MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN      FRANCISCO 

EXbroek  1747 


TODAY'S  BID  OPENINGS 


BUUDING  PROJECTS 


Bids  to  be' Opened  Project     Location  of  Project        Noted  in  Iskue 

1.28— 10:00  A.M.— (tentative)    School  Dorm.  Ashland.  Ore.  10-81 


ENGINEERING  PROJECTS 
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1/28/47 

Contemplated 

Residences   (46) 

TAMALfAIS  VALLEY.  Calif.,  Marin 
County.  Valley  View  Subdivision, 
bordered  on  the  south  by  Bolinas- 
Sausalito  County  Road  and  on  the 
other  three  sides  by  Palrvlew  Ave. 

Owners  —  Ralph  and  Olive  Smith, 
Tamalpals  Valley,  Mill  Valley, 
Calif. 

Tentative  map  under  consideration 
by  planning  commission  today  In- 
cludes widening  Falrvlew  Ave.  40 
feet  and  sewage  disposal  by  septic 
tanks. 


1-28— 10:00  A.M.— Discharge   Pipeline      Yakima  Project,  Wash. 
1.28—  2 :00  P.M.— Fish  Hatchery  Project  No.  1     Near  Cassel 
1-28—  2 :00  P.M.— Bridge  and  Surfacing    Beaver  County.  Utah 
1-28—  2  :OOPJ«I.— Grading  Cache  County,  Utah 

1-28—  2  KW  P.M.— Surf acing  Millard  County,  Utah 


1-  9 

1-lB 
1-15 
1-22 
1-22 


SUPPUES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


1-28— 

1-28— 

1-28— 

1-28— 

1-28— 

1-28— 

1-28— 

1-28— 

1-28— 
1-28—  2 
1-28—10 

1-28—  2 


00  P.M.— Cable  Trays 
00  P.M.— Cable 
:00  P.M. — Crossarms  and 
;00  P.M. — Transformers 
:00  P.M. — Reinforcement 


Odalr.   Wash 

Oakland 
Poles     Missouri  Basin  ProJ.,  Neb. 

Central  Valley  Project 
Bars    Columbia  Basin  ProJ..  Wash. 


;00  P.M.— Portable  Lamps       San  Francisco 
—Mowing  Machines  Sacramento. 

:00  P.M.— Motor  Trucks  Oakland 

—Diesel  Fuel  and  Stove  Oil     Sacramento 

:00  P.M.— Seeding  Fairfield 

:00AM.— Steel  Res.  Roof   (Install)       Nr.   Scottsdale, 

00  P.M.— Acoustic    Sys.  San  Francisco 


ELECTRICAL  COMMOiliCATIOIIS 

T«l«phoii«  and  Signal  Engineers 

Inter-OfUcm  and  Inter-Plant  Systems 

Designers  at  Remote  Control  Equipment 


^ 


Service    and  Installations 
We  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


Ariz. 


28-30— MISCELLANEOUS 
BUILDINGS 


1/28/47  28 

Plans  in  Progress 

Field  House  and  Gymnasium 

Building  Cost  $1,000,000 

DENVER,  Colo.  Campus,  between 
Muchtel  Blvd.  and  Hilltop  Stadium. 

Owner  —  University  of  Denver,  c/o 
development  program,  211  15th  St.. 
Denver.  Colo. 

Architect— G.  Meredith  Muslck.  1000 
Patterson  Bldg..  Denver,  Colo. 

Concrete  and  steel  construction.  420x 
75  feet;  15,000  seating  capacity; 
basketball  floor,  part  of  floor  will 
be  tanbark;  Includes  locker  facili- 
ties, small  squash  and  handball 
courts;  %-mlle  six-lane  track 
around  basketball  floor. 


ALL  WELDED  ALDMINUM 


k 


AIR    TAXI 

All  New  Airplanes 
ANY  TIME 
ANY  AIRPORT 

Home  field  20  minutes 
from  downtown  S.  F. 

S.  F.  BAY  AIRPORT 

1  Mile  Bast  of  San  Rafael  on 

San  Quentin  Road 

Phone  San  Rafael  4748 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential    and    Commerolal 
—FREE    ESTIMATES— 

*        *        *         ^ 

Easy  Overhead  Door  Co. 

Phone  THornwall  3118 
2808  San  Pablo  Ave„  Berkeley 


Dealer  Agencies  Open 


5th  and  Brannan  SU.,  S.  F. 
sutler  1365 


500  High  St.,  Oakland 
ANdover  1600 


rmr  complete  Imttmntimm 
tmll  a  SASALiri 
Repretentotlve .  • . 

CliarletW.Oilllas 

Moin  OfRc* 
TaUphon*  Nopo  2260 

Nareld  A.  Price 
T*Uplion«  Cofnpb«ll  3369 

A.  C.  lemmel 

T«l«phon«  Stockton  2-2439 

1. 1.  tryaa 

T«l*phon«  Mary*vtll«  3M5-t 

•«•  aieMkeri 

TaUphon*  Sacramente  6-3976 

riioiMa*  Ceryeli 

TeUphon*  KErkaUy  947t-W 

lee  Reawertliy 

ToUphono  Willltt  209-J 

Walter  are  well 

San  FroncUco  Offic* 
ToUphon*  GArfi«ld^75t 


Build  with  BASAUTE 

Lightweight  Maionry 
BUILDING  UNITS 

BUILDERS  I  You  tove  time,  lobor  and  money 
when  you  build  with  BASALITE.  Thete  light- 
weight masonry  building  units  ofFer  permon- 
ence  with  minimum  expense  for  maintenance. 
BASALITE  is  available  in  a  range  of  siies  and 
shapes  to  meet  the  individual  requirements  of 
buildings  of  every  description.  BASALITE  It 
easy  to  handle,  making  building  quick,  simple. 

#  IMMEDIATE  DELIVERY  of  BASALITE  Light- 
weight Masonry  Building  UnitsI  There's  ecei»> 
emy,  strength  and  permanence  with  BASAL* 
ITE . . .  plan  to  build  with  BASALITE  I 

Otker  BASALT  BvlMiNg  Prorfecti  laclwrfe... 

ROCK,  SAND  and  ORAVEl 

STEEl  TANKS 

READY-MIXED  CONCRETE 

REPRIOERATION  (Walk-in  Sohm) 

RIP-RAP  STONE 

for  Harbor  and  River  S«mk  Protection 


BASALITE 

Lightweight  MASONRY  BUILDING  UNITS 

■  AtAlT    ROCK   CO.,   INC.,    Dapt.   OP.,   NAPA,   CAilPOINIA 
Piaats   la   NAPA,  STOCKTON,  8 UNNVVAiB 


DAILY 
PACIFIC  BUILDER 

(BSatabllahed  In  1890) 

Publlehed  every  morning,  except 

•aturdays,   Sundays   and    Legal 

Holldaye  by 

F.  W.  Dodge  Corporation 

4H  Tenth   8t.,   San   Francisco  3 

Telephone  MArket  7110 

Q.  E.  MoOavran.  Manager  -  Editor 
J.  E.  Odgers,  Advertising  Manager 

Subscription  Rates: 

laOiOO  per  year 

(Payable  In  Advance) 

Single  Copy  15  Cents 

Advertising  Rates  on  Request 

Printed  by 
8tark>Rath  Printing 
A  Publishing  Co. 

(ibitered  as  Second  Class  Matter, 
July  2S,  1907,  at  the  post  office  In 
San  Francisco.  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1948  by 
F.  W.  Dodge  Corporation 


1/28/47  •  3S 

Owner  Taking    IBds — Due   Feb.  26,  2 

P.    M. — Bridge,    Grading,    Surfacing 
NAPA  and    LAKE   COUNTIES,   Cal. 

Between  0.1  mile  southerly  and  1.5 

miles  northerly  of  the  Napa-Lake 

county  line. 
Owner — State  of  California,  Divisioji 

of  Highways,   Public  Works   Bldg., 

Sacramento,  Calif. 
State  Highway  Engflneer— G.  J.  Mc 

Coy,    Public    Workb    Bldg.,    Sacra- 
mento, Calif. 
Includes  about  0.8  mile  (net  length) 

grading,  placing  rcaxl  mix  surf,  and 

constructing  two  bridges. 

Unit   quantities  will    be  given   to- 
iTTJorrow. 


•  33 

—Due    Feb.  26,   2 
Grading,  and 


1/25/47 

Owner  Taking  IBd» 
P.  M. — Underpass, 
Surfacing 

PLACER  COUNTY.  Calif.  Bet.  Wi.se 
Canal  and  Rock  Creek. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Caiif. 

About  1.9  miles  grading  and  sur- 
facing with  crusher  run  base  and 
plant  mix  surfacing:  constructing 
an  underpass  and  widening  an  ex- 
isting bridge. 

Unit   quantities  will    be   given    to- 
morrow. 


(10)  590  c.y.  common  eze&v.,  for  pipe 
trenches ; 

(11)  1650  c.y.  rock  excav.  for  do; 

(12)  7400  c.y.  backfill; 

(13)  compacting  6600  c.y.   backfill; 

(14)  SOO  s.y.  dry-rock  pavings; 

(15)  placing  300  c.y.   gravel  bedding; 

(16)  laying  90  >.t.  12-in.  diam.  comi. 
metal  pipe; 

(17)  laying  520  l.f.   18-lnch  do; 

(18)  laying  1920  If.  24-inch  do; 

(19)  laying   €20  l.f.   80-lnch  do; 

(20)  laying  1000  If.  36-inch  do; 

(21)  laying  860  I.f.  42-lnch  do; 

(22)  laying  480  l.f    48-inch  do; 

(23)  laying  520  l.f   4-ln.  diam.  sewer 
pipe  drains  with  cemented  Joints 

(24)  laying  620  If.    10-lnch   do; 

(25)  laying  800  If.   12-inch 

(26)  laying  560  l.f.   15-lnch 

(27)  laying  20O  l.f.   18-lnch 

(28)  laving  140  l.f.   21-lnch 

(29)  laying  450  l.f.   24-lnch 

(30)  1140  c.y.   concrete  in 

(31)  1250  c.y.    concrete   in 
curbs  and   gutters; 

(32)  55  c.y.  concrete  in  flagpole  shel 


do; 

(44) 

do; 

do; 

(45) 

do; 

do: 

(46) 

parapets : 

(47) 

sidewalks, 

ter  footings; 
(33)  86  c.y.  do,  except  footings; 
(S4)  SO   c.y.    ccmcrete    In    left    abut* 

ment   drainage   structures; 

(35)  510    c.y.     concrete    In    highway 
culverts ; 

(36)  placing  282,0(X>  lbs.  reinf.  bars; 

(37)  placing  2200  s.f.  Joint  filler; 

(38)  Installirg    37.000    lbs.     of     lawn 
sprinkler  system; 

(39^  300  c.y.  rubble  masonry  walla; 

(40)  120  s.y.  grouted  paving  gutters: 

(41)  furnishing   and    placing   granite 
flagpole  base,  lump  sum: 

(42)  furnishing   and    installing   flag- 
pole, lump  sum; 

(43)  installing  9000  Ibe.  misc.  metal- 
vroi*; 

manufacturing  and   placing   120 
highway  monuments; 
placing    20    highway    culvert 
markers ; 

placing  350  highway  guide  posts 
erecting  20,000  l.f.  of  steel  plate 
guardrail; 

,(48)  26,500  tons  of  crusher-run   base 
course; 


SEWER  TRUNK  UNES,  ARCADIA,  CAUF. 


34— DAMS.  RESERVOIRS  & 
DREDGING 


1/28/47 

Owner     Taking 

M&roh    20 
Derena  Dam  and 


34 


Bids — Due     About 


Spillway 

Cost    15,740.000 

DORENA,  Ore.,  Lane  Co.  6  miles 
southeast    of    Cottage    Grove. 

Owner— U.  S.  Engineer  Office^  Col. 
O.  E.  Walsh,  District  Engineer,  628 
Plttcck    Block,    Portland,    Ore. 

PHans    by   owner. 

Earthfill  type  structure  with  crest 
length  of  4650  ft.  and  storage  ca- 
pacity of  79,000  acre  feet  of  water : 
completion  time:  1200  calendar 
days. 
Major  quantities  are: 

(1)  473.000  cu.  yds.  excavation  (com- 
mon,  solid    rock,   channel) : 

(2)  2,932,600   cu.    yds.    embankment; 

(3)  15.000   M  gallons    sprinkling; 

(4)  160,575    cu.     yds.     concrete; 

(5)  1,375.000   lbs.   st<«;l   reinforcing: 

(6)  4.000,000  cu.  yds.  borrow  excava- 
tion; 

(7)  214.000  cu.   yds.   stripping. 
Plans    and    specifications    will    be 

available  from  the  above  office  upon 
deposit  of  U.  S.  money  order  or  cer- 
tified check,  payable  to  the  Treasurer 
of  the  United  States  in  the  amount 
of  126.  

1/28/47  ..        u  ,  !1 

Owner  Taking  Bids— Due  March  3,  10 

A.    M. Earthwork,    Structures   and 

Surfacing:    Spec.  1667 
CENTRAL  VALLEY  PROJECT,  Cal. 
Shasta  Dam  to  Summit  City  High- 
way   and    .Shasta    Dam    left    abut- 
ment parking   area,   frotn   10  to   14 
miles  north  of  Redding. 
Owner— U.    S.    Bureau    of    Reclama- 
tion. Redding.  Calif. 
Completion  time  300  calendar  days. 
Plans  by  Engrg.  Dept.  of  Owner. 
Work   involves: 

(11  clearing  45  acres  of  right  of  way 
(2)  500.000    c.y.    common    excav.    for 
roadway  and  parking  area; 
400,000  c.y.  common  excav.  for  do 
4.000.000    sta.    c.y.    overhaul; 
4,000   M.   gals,  watering; 
600  roller  hours  rolling  embank- 
ments ; 

4000  c.y.   of  common  excav.   for 
structures ; 

4C00  c.y.   rock  excav.  for  do; 
800   c.y.    excav..   all   classes,    for 
trail; 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


(10) 


(11) 


Low  and  On^y  Bidders 

Sewer  Trunk  Lines       Cost  $315,744.10 

ARCADIA,    Calif.,    Los   Angeles    Co. 

1st,    4th,    5th,    6th,    10th     Sta.,    Bl 

Monte,   Santa  Anita,   Baldwin   and 

Park  Aves.,   Camino   Real,   Duarte 

Rd.,    Himtington    Dr.,    Old    Ranch 

Rd.,    Valante   Dr.,    Colorado   Place, 

Rancho  Rd.  and  Foothill  Blvd. 

Own^r — City    of    Arcadia,    city   clerk. 

City  Hall,  Arcadia.  Calif. 
Consulting  Engineer — Koebig  &  Koe- 
big,     Rowan     Bldg.,     Los    Angeles, 
Calif. 
Installation     of     approximately     12.8 
miles    8-in.    to  18-ln.   vitrified   clay 
pipe  sewers. 
Low    Bidder— R.     A.    Wattson,     5528 
Vineland    Ave.,    North    Hollywood, 
Calif.,    1315,744.10. 
The  work  involves: 
(1)  20    cu.     yds.     crushed    rock    or 
gravel,   replacing  unsatisfactory 
subgrade  material; 
17,640     lin.     ft.     8- in.     standard 
strength  vitrified  clay  pipe  sewer 
with  cement  mortar  Joints ; 
520   lin.  ft.   8-ln.   extra  strength 
vitrified    clay    pipe    sewer    with 
cement  mortar  Joints; 
4135      lin.     ft.      10-in.      standard 
strength  vitrified  clay  pipe  sewer 
«vith  cement  mortar  Joints; 
1945  lin.  ft.  10-in.  extra  strength 
vitrified    clay    pipe    sewer    with 
cement  mortar  Joints; 
2700     lin.     ft.     12-ln.      standard 
strength  vitrified  clay  pipe  sewer 
with  cement  mortar  Joints ; 
1610  lin.  ft.  12-in.  extra  strength 
vitrified    clay    pipe    sewer    with 
cement  mortar  Joints; 
5005      lin.     ft.      18-ln.      standard 
strength  vitrified  clay  pipe  sewer 
with  cement  mortar  Joints; 
170  lin.  ft.   18-in.  extra  strength 
vitrified    clay    pipe    sewer    with 
cement  mortar  Joints; 
17,630     lin.     ft.     8-ln.     standard 
strength  vitrified  clay  pipe  sew* 
er    with    bituminous    compound 
Joints ; 

516   Un.    ft.  8-ln.   extra  strength 
vitrified    clay    pipe    sewer    with 
bituminous  compound   Joints; 
4135     lin.      ft.     lO-ln.     standard 


strength  vitrified  clay  pipe  sew- 
er with  bituminous  compound 
Joints; 

(13)  1944  lin.  ft  10-in.  extra  strength 
vitrified  clay  pipe  sewer  with 
bituminous  compound  Joints; 

(14)  2700  lin.  ft.  12-ln.  standard 
strength  vitrified  clay  pipe  sew- 
er with  bituminous  compound 
joints ; 

(15)  1605  lin.  ft.  12-in.  extra  strength 
vitrified  clay  pipe  sewer  with 
bituminous  compound  Joints; 

(16)  5000  lin.  ft  18-ln.  standard 
strength  vitrified  clay  pipe  sew- 
er with  bituminous  compound 
Joints; 

(17)  170  lin.  ft  18-in.  extra  strength 
vitrified    clay    pipe   sewer   with 
bituminous  compound  joints; 
deleted ; 

835  each  8x6-in.  wye  branches ; 
449  each  10x6-in.  wye  branches; 
309  each  12x6-ln.  wye  branchee; 
3^4  each  18x6-ln.  wye  branches; 
131  each  standard  manhole  base; 
80  each  Junction  manhole  base; 
15  each  drop  manhole  base; 
2    each     double    drop    manhole 
bajBs; 

2217  lin.  ft  manhole  shaft ; 
228    each-* -manhole    frame    and 
cover  set; 

1    each    connection    to    existing 
manhole ; 

sewer  line  under 


(12) 

(1).. 

(2)... 

(3)... 

(4)... 

(5)... 

(6)... 

(7)... 

(8)... 

(9).. 
(10)... 
(ID... 
(12).. 
(13>  .. 
(14).. 
(15)... 
(16)... 
(17)... 
(18)... 
(19)... 
(20)... 
(21)  - 
(22). 
(23)  . 
(24)... 
(25)... 
(26)... 
(27) 
(28). 


(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 

(27) 
(28) 

(29) 

(30) 

(31) 

(32) 

(33) 


(49)  applying  96  tons  of  liquid  •«• 
phalt  prime  coat ; 

(50)  11,150  ton*  of  oil-trMited  wear- 
mg  surface  for  roads; 

(51)  25  tons  of  do  for  trail; 

(52)  applying  95  tons  llq.  asph.  seal 
coat; 

(63)  900  tons  stone  chips  for  seal  coat 

(54)  finishing  220  sta.  of  roadway; 

(55)  removing    1,500    l.f.    of    axisting 
T^ardrail;    * 

(56)  ^nbtalllng  SOO  l.f.  electrical  met> 

ai  conduit,  1)4 -In.  or  leas  In  di- 
ameter ; 

(57)  Installing  12.000  lin.  ft  of  elec 
trical  metal  conduit  IH-'n-  or 
more  in  diameter; 

(58)  Installing  300  lbs.  of  electrical 
ground  wlrea 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings,  to  others,  |2.50  per  copy, 
not  returnable. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the  Bu- 
reau of  Reclamation :  Walker  R. 
Young,  Chief  Engineer,  U.  8.  Cus- 
tomhouse, Denver  2,  Colo. ;  R.  L>. 
Boke.  Regional  Director,  P.  O.  Box 
2511.  Sacramento  10.  Calif.;  I.  C 
Harris,  Acting  Construction  Engi- 
neer, Redding,  Calif.,  and  Michael 
W.  Straus,  Commissioner,  Bureau  of 
Reclamation,  Washington  25,  D.  C. 
Prospective  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate With  the  Acting  Construc- 
tion Engineer. 


(A)  Pipeline   Constructors,    B&kaxs- 
field,  Calif..  104,081  sa 

(B)  Downar    Constr.    Co..   Stodctoii, 
Calif.,  864^.80. 

(C)  Kacco-Robertson  Co.,  Los  Ange- 
las and  Bakersfield,  Calif..  |65.55t.06 

(D)  BMward  Oreen.  Los  Angeles,  Cal. 
182.807.40^ 

Engineer's  estimate,  165,868.25. 
Unit  bide  were:       _ 


(A) 

(riT 

(C) 

(D) 

(1) 

18.50 

18.80 

13.27 

10.00 

(2) 

2.00 

1.78 

3.04 

ZOO 

(») 

2.00 

1.08 

1.88 

3.80 

(4) 

1.00 

i.n 

2.58 

4.00 

(8) 

1.36 

1.92 

8.14 

5.00 

(0).-    - 

2.00 

8.S0 

4.40 

&00 

(7;.. 

;io 

.10 

.60 

.20 

(8) 

.80 

3.40 

3.93 

2.00 

(») 

200.00 

loaoo 

340.00 

300.00 

(10) 

2S0.00 

loaoo 

410.00 

300.00 

(11) 

40.00 

eaoo 

70.00 

loaoo 

(12) 

.20 

.45 

.11 

.40 

i/M/m  *  «• 

starting  Preliminary  Plan* 

On  an*  W«rk  for  Eventual  400  R«i- 

Idenoes— Slt«  W«rfc 
PALO  ALTO.  Calif..  Santa  Clara  Co. 
Owner— Peninsula  Housing  Aa«oola«- 


3a— SEWERS 


sewer  line  under 


concrete 


2/0  lin.  ft  8-ln. 
railroad  track; 
35  lin.  ft  12-in. 
railroad  track; 
50  cu.  yds.  replacing 
pavement ; 

2000  cu.  yds.  replacing  asphaltlc 
surfacing; 

lump  sum,  pumping  station ; 
11  cu.  yds.  concrete  encasement 
total    bids    submitted    Jan.    21 


1/28/47  •  89 

Contract   Awarded 

Sanitary  Sewer  Cost,  164,081.30 

Owner— North   of   the   River  Sanita- 
tion District  No.  1  of  Kern  County, 
secretary,  basement  of  Auditorium, 
Standard   School.    N.    Chester  Ave 
Olldole,    Calif. 

Engineer— R.  E.  White,  2617  30th  St. 
Bakersfield,  Calif. 

Vitrified  clay. 

Contractor  —  Pipeline  Construetors, 
P.  O.  Box  97,  Baksrsfleld,  Calif. 
Work   Involves: 

(1)  1,911  If.  10-in.  vit  clay  pipe; 

(2)  12.596  If.  S-lnch  do; 

(3)  9.900  If.  6-lnch  do; 

(4)  1  10x6-lnch  wye: 

(5)  374  8x6-inch  wyes; 

(6)  2  6x6- inch  wyes 
(71  377  6-inch  discs; 

(8)  377  C-lnch  Mi  bends; 

(9)  44  4-ft  standard  manholes  with 
ring-i  and  arms; 

(10)  3  4-ft  drop  manholes  with  cov- 
ers; 

(11)  1  vitrified  clay  8-inch  lamphole; 

(12)  10,00C  s.f.  repairing  pavement 
Total  bids  submitted  Jan.  22  were : 


John  De  McLaugUui 

CONSULTING  ELECTRICAL 
ENCINEER 


1041   RUSS   BLOO.- 
•ao  Junlp«ra  Serra 


-EXbreek  8712 
.      OE   1010' 


(34) 
(85) 

The 
were: 

(A)  R    A.    Wattson,    1810.746.10. 

(B)  Steve    P.    Rados,   1837,646.75. 

(C)  M.   Miller  Co.,  8329,076.85. 

(D)  Mike   Radich   A  Co.,   8371,345.45. 

(E)  Martin    Construction    Co.,    8417,- 
113.50. 

estimate,    8318,734.45 
submitted  were: 


(A) 
85.00 
2.40 
2.55 
3.25 
3.50 
3.35 
8.50 
5.65 
6.00 
2.50 
2.60 
3.40 
3.55 
3.35 
3.55 
5.65 
6.00 

lis 

1.70 
2.50 
9.50 
15.00 
15.00 
21.00 
29.00 
15.00 
SO.OO 


(B) 
$5.00 
2.75 
3.20 
2.85 
340 
3.10 
3.75 
5.60 
6.00 
2.95 
350 
3.00 
3.56 
3.25 
3.90 
5.90 
6.50 


(P)  Engineer's 
The  unit  bids 

(C)  (D)  (E) 

810.00  810.00  85.00 

2.15  2.60  3.70 

3.25  3.00  4.60 
3.00  3.10  4.00 
4.70  3.50  4.80 

3.75  4.00  5.00 
4.00  4.»i  5.80 

5.76  6.30  8.80 
7.06  7.00  9.80 

2.26  2.70  4.00 
S.SB  8.10  4.80 
3.75  3.25  4.80 
4.86  3.65  5.80 
3.96  4.50  5.40 
5.10  3.00  6.80 
6  00  6.50  9.00 
7.30  7.20  10.00 


(F) 

84.06 
2.60 
3.20 
2.75 
3.40 
3.00 
3.75 
6.60 
6.10 
2.75 
3.40 
2.90 
3.60 
3.15 
3.95 
5.90 
&50 


(29) 40.00 


(30). 

(31). 

(32). 

(33). 

(34) 

(35). 


35.00 
40.00 
21.00 
12.00 
8000.00 
14.00 


1.00 

1.00 

2.20 

5.60 

10.00 

12.00 

14.00 

16.00 

16.00 

40.00 

75.00 

20.00 

25.00 

14.00 

15.00 

8500.00 

14.00 


1.00 

2.70 

3.45 

9.00 

21.00 

22  00 

to  .00 

65.00 

13.00 

50.00 

25.  .00 

25.00 

30.00 

17.00 

1600 

8500.00 

176.00 


2.00 

3.00 

6.00 

9.00 

1800 

24.00 

32.00 

40.00 

25.00 

50.00 

100.00 

34.00 

4000 

23.00 

15.00 

0647.00 

18.00 


2.00 

2.50 

3.00 

4.00 

lO.OC' 

11.00 

12.00 

14.00 

12.00 

40.00 

."WOO 

8.00 

10.00 

15.00 

12.00 

8500.00 


1.68 

1.90 

2.15 

6.40 

&65 

9.20 

10.80 

13.00 

15.20 

41.00 

54.00 

17.50 

21.50 

15.20 

16.20 

8250.00 

13.50 


(8) 
(4) 
(5) 
(6) 

(7) 

(8) 
(9) 


COMFORT  AIR.  INC. 

CIETSIEI^AIRTEMP 

Automatic  Heating  arid  Air 

Conditioning    ] 
"Packaged"  Air  Conditioners 
_       Commercial  and  Industrial 
Refrigeration. 
e 

Complete  Shop  and 
Service  Facilities. 

2100  .  \7*k  St.  HImloek  2048 

San  Proacisee.  Colif. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Uoors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIaware  7313 


—  i*      I 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pocific  Co. 

SIXTH  snd  HOOPER  STS. 

SAN  FRANCISCO  . 

UNckrhUl  3144 


1 


Gamerston  &  Green  Lumber  Co. 

WftolMof*  and  Jobbing  Yard» 

LUMBER  -  TIMNRS  -  TIIS  •  MR  -  RIDWOOD 
PONDEROSA  -  SUGAR  PINE 


Son  Francisco— 1  too  Araiy  St. 
ATwefmr  IJOO 


Oaklaa^— 2001  Llvlofstoo  Sf. 
Xniogfl  4-IM4 


OUTSTANDING  SALES  OPPORTUNITY 
BAY  AREA  and  NO.  CAUFORNIA 

Competent  inditidaal  wanted  'o  BSHume  charfe  of  SALES  for 
eatablished  nationally  known  Steel  Biilldlnir  Products,  lonir  ased 
favorably  by  local  contractors.  Party  must  fairly  understand 
concrete  wall  forming  methods,  blueprinta  and  flreproot 
construction.  Some  yoiinf  Bldff.  Superintendent,  Estimator  or 
Structural  Engineer  with  sales  ability  may  qualify.  Acquaintance 
with  contractors  and  superintendents  this  area  an  asiiet.  Reply 
in  confidence  with  complete  dctaila,  age  and  experience. 

Box  128,  c^o  Daily  Pacific  Builder 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Coblaat  Sinks 

Woll  CabIn«H 

noer  Coblnvtt 

TO  PIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPUANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdtrhill  2727 


PACE  6 


DAILY    PACIFIC    BUILDER 


r 


.  **?^  ^®-  *""«  -^^^o*  C»>M^ 
Archlt«et«— ohn  C.  Funk,  and  jo«.  A. 

SUln,  121  Beal*  BL,  San  Tnadmco. 
ClTll  Bnglneer— Nicholas  Clrtno,  822 

Washlncton  8t,  San  Fnutelaca 
Bcwac*  systMn.  pavlnff  and  sntdlny . 


STREETS  AND 
HIGHWAYS 


Owner — State  of  California,  ZMrlalon 

of  Highways,  Public  Works  Bldg., 

Sacremento.  Calif. 
6tat«  Highway  Engineer— O.  T.  Mc< 

Coy.    Public   Work*   Bldg.,    SacrtT- 

mento,  Calif. 


lowing  aubmltted  low  bide  January 
28  to  the  U.  B.  Bureau  of  Reclama- 
tion, Denver.  Colo.,  under  Spec  161S 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
fears    at    Cascade.    Idaho,   structural 


About  1.2  mllee  grading  and  paving  I  steel,  not  Including  machine  and  an- 
with  asphalt  concrete.  chor  bolts,  for  the  sfceaa  bri<lM  •» 

Work  Involves: 
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i/aa/4T  • 

Owner  Taking  BIda— Due  Fab.  ZT, 
2  P.  M,,  In  Lee  Angelea 

Grading  and  Surfacing 

SAN  BERNARDINO  COUNTT.  C^Ilf . 

Between  one  mile  east  of  Vlctor- 

vllle  and  Vletorvllle. 

•  Owner — State  of  California,  Division 

a     of  Highways,  Public  Works  Bldg., 

Sacramento,  Calif. 

State  Hlj^way  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  1.4  mllee  grading  and  apply- 
ing bituminous  surface  treatment. 
Bids  will  be  opened  in  the  State 

Bldg.,  Los  Angeles,  Calif. 
The  woric  involves: 

(1)  clearing  and  grubbing; 

(2)  60,000  cu.  3rds.  roadway  excava- 
tion; 

(8)  420  cu.  yds.  ditch  and  channel 
excavation ; 

(4)  420  cu.  yds.  structure  excava- 
tion: 

(8)  880,000  sta.  yds.  overhaul ; 

(6)  65  sta.  finish  roadway; 

(7)  25,000  sq.  yds.  prepare,  mix  and 
shape  surfacing,  bituminous  sur- 
face treatment; 

(8)  290  tons  liquid  asphalt  SC-S  or 
SC14  bituminous  surface  treat- 
ment; 

(0)  180  tons  screenings  seal  coat ; 

(10)  11  tons  asphaltic  emulsicm  seal 
coat ; 

(11)  45  cu.  yds.  class  A  Portland  ce- 
ment concrete  structures; 

(12)  8800  lbs.  bar  reinforcing  steel ; 

(13)  30  each  monuments; 

(14)  100    tin.    ft    laminated    timber 
guard  railing; 

(IB)  840   lln.    ft    metal   plate   guaid 

railing; 
(18)  40  each  guide  posts; 

(17)  20  each  culvert  markers; 

(18)  50  lln.   ft   18-in.  CMP  culverts. 
16-gage  r 

(19)  812  lin.  ft  24-ln.  CMP  culverts. 
14-gage. 

Specifications  obtainable  from  the 
office  of  the  state  highway  engineer, 
Public  Works  Bldg.,  Sacramento, 
Calif. 


(1)  18,000  c.y.  rdwy.  excav. ; 

(2)  39,000  sq.  yda  compact  original 
ground; 

(8)  ^500  c.y.  Import  borrow; 
(4)  27,000  sq.  prepare  subgrade; 
(8)  develop .  water  supply  and  fur- 
nish water  equipment; 

(6)  840  M.  gals,  apply  water; 

(7)  63  sta.  finish  nfwy.; 

(8)  85    tons    asph.    emulsion,    paint 
binder  and  seal  coat; 

(9)  148  tons  screcnmgs,  seal  ooat; 
(10)  61    tons    liq.   asph.    SC-1,   prime 

coat; 


chor  bolts,  for  the  access  bridge  at 
the  inlet  etructure  of  the  outlet  works 
at  the  Cascade  Wam.  Payette  Divi- 
sion, Boise  Project  Idaho.  The  etruc- 
tural  steel  metalwork  will  be  in- 
stalled by  the  government: 

Provo  Foundry  &  Machine  Co.. 
Provo.  Utah.  81086;  ship  00-UO  days; 
no  weight  given;  f.o.b.  Provo;  terms 
net  No  equalisation  offered. 

Word  en -Allen  Co..  Milwaukee.  Wis.. 
$1040;  ship  90  days;  22,000  lbs.;  f.o.b. 
Milwaukee;  terms  net  No  equalisa- 
tion offered. 


Isatlon  offered. 


American  Bridge  Co..  Denver,  Colo., 

(12)  »J2X»  tons  asph.  concrete  level- 
ing course; 

(18)  4  each  monuments,   boxes   and 
sleeves. 
Specifications  obtainable  from  the 

above  office. 
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1/28/47  "  -:,   ■'    " 

Contract  Awartfsd 

Grading  and  Surfaeing  Cost  874,718.44 

SONORA.  Calif.,  Tuolumne  County. 
Stockton  St,  between  Sollnsky  St. 
and  Washington  St. 

Owner— Sequoia  HoapUal  District  C. 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  BSnglneer — G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento^;   paMf. 

About  0.4  mile  grading  and  surfac- 
ing with  plant-mix  surfacing. 

Contractor — Beerman    4    Jenee,    8e 
nora.  Calif. 


1/28/47 

Split  Bolt  Cenneotera 

Bide  Wanted 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  Feb.  3,  8  p.  m.  bids  will 
be  received  by  the  Siacramento  Munl- 


Engr.,  S9th  and  R  SU..  Sacramento. 
Calif.,  for  fumiahing  spilt  bolt  con- 
nectors. 

Specifications  obtainable  from  the 
above  office. 


cipal  Utility  District  Jas.  E.  McC&f 

frey.    General    Manager    and    Chief|day»:   total  for  Schcd.   No.  4,  |6350; 


check  and  drop  Uteral  turnout.  Coa- 
chella  Canal;  misc.  meUl  work  and 
noat-well  equipment  for  the  White 
Water  siphon  wasteway,  All-Amer- 
Ican  Canal  System.  Boulder  Canyon 
Project.  Arli.-Calif..Nev.;  two  21.ft 
7-ln.  by  «-ft  radial  gates  (rtver 
gates)  and  two  21 -ft  7-ln.  by  8-ft. 
B-in  radial  gates  (sluice  gates)  for 
•*•*"!•  I^»m.  Rio  Grande  Project, 
I  ■  ..  ..'i*^  '^^  equipment  will  be 
Installed  by  the  government 
John  W    Beam.  De-nver,  Colo.,  to- 

^*  '^^^^^  ''o-  1'  WMO:  "hrp  150 
days;  30.800  lbs.,  fob  Denver;  Sched. 
"J***,  total,  84880,  ship  lOO  days, 
23,000  lbs.,  fob  Denver;  terms  1%  10 
days.    No  equalisation  offered. 

Dravo  Corp..  Pittsburgh.  Pa..  Sch. 
'*<i  1-  *tem  1.  81870.  5800  lbs..  Hem 
2.  81870.  5300  lbs.,  item  3.  82465.  6200 
l^J<v"f!IL*'  '^'30.  4100  lbs.;  item  5. 
99400.  1000  Iba  machinery  and  6700 
lbs.  steel;  ship  all  item  160  days; 
total  for  Sched.  No.  1.  811.675;  Sched. 
No.  2  »tem  6,  84000.  4000  lbs.,  item 
7.  ^20,  2300  lbs.;  ship  both  items 
with  hoist  210  days  and  motor  420 
days;  total  bid,  86720;  Sched.  No.  3. 
item  8.  83490,  3400  lbs. ;  item  9,  83035, 
1300  lbs.;  ship  both  Items  IBO  days, 
toUl  for  Sched.  3,  8«S25;  Sched.  4, 
Item  10,  82920.  8600  lbs.;  Item  11.  88.- 
430,   12,400   lbs.;   ship   obth    Items   100 


TUESDAY.  JANUARY  28^1947 
-— ^ 


TUESDAY,  JANUARY  28.  1947 


DAILY     PACIFIC    BUILDER 


1/26/47  •    U 

Shelving— Contract  Awarded 

SAN  FRANCISCO.  Calif.  — Harty 
Artan  Construction  Co.,  4142  OmtTf 
Blvd.,  San  Francisco,  at  81844.00,  was 
awarded  contract  by  the  City  and 
County  of  San  Francisco,  Depart- 
ment of  Public  Works,  Room  282  City 
Hall,  San  Francisco,  Calif.,  for  shelv- 
ing in  law  library.  City  Hall. 
Francisco,  Calif. 


RECORDED 
NOTICES 


BUILDING  PERA«rrS 

Applications 


SAN    FRANCISCO  COUNTY 
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1/28/47  •  40 

Owner  Taking  Bld»— Due  Feb.  26,  2 
P.  M. — Qrsding  and  Surfacing 

TULARE  COUNTT,  Calif.  Between 
Packwood  Creek  and  Route  10 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.8  miles  of  grading  and  sur- 
facing with  plant  mix  surfacing  on 

cement  treated  basa 
Work  involves: 

(1)  80  remove  concrete; 

(2)  920  c.y.  remove  pavement; 
(8)  clear  and  grubb; 

(4)  21.600  c.y.  rdwy.  excav.; 

(5)  300  c.y.  struc  excav.; 

(6)  25  c.y.  ditch  excav.; 

(7)  940,000  sta.  yds.  overhaul; 

(8)  96.000  sq.  yda  compact  original 
ground : 

(9)  60,000  c.y.  Import  borrow; 

(10)  develop  water  supply  and   fur- 
nish water  equip.; 

(11)  5.700  M  gals,  apply  water; 

(12)  120  sta.  finish  rdwy.; 

(18)  10,200  tons  of  mln.  agg.  cement 
treated  base; 

(14)  8JS00  bbls.  Portland  cement,  ce- 
n-ient  treated  base; 

(15)  240  tons  untreated   rock  surf.  • 
(18)  49.000  s.y.  prepareing,  mixing  A 

shaping  surf.,    bit    surf,    treat- 
ment; 

(17)  800    tons    llq.    asph.    RC-8.    bit 
surf,  treatment; 

(18)  8600  tons   mln.   agg.   plant  mix 
surf.; 

(19)  160   tons   llq.   asph.    ac-4.   pUnt 
mix  surf.; 

(20)  275   tons    liq.   asph.    SC-6,   plant 
mix  surf.; 

(21)  66  tons  asph.  emulsion  seal  coat 
curing  seal  and  paint  binder; 

(22)  370  tons  screenlnf^i.  neal  coat- 
(28)  15  c.y.  Class  A  portlond  cement 

concrete  struc; 
(24)  400  lbs.  bar  reinf.  steel; 
(28)  17  cy.  Class  A  portland  cement 

cone,  curbs,  gutters,  sidewalks; 

(26)  36  each  monuments; 

(27)  260  l.f.  laminated  guard  railing: 

(28)  12  each  culvert  markers; 

(29)  1.4  miles  remove  and  reconstruct 
existing  property  fences; 

(SO)  866  If.  24-iu.  CMP.  14  gage; 
(81)  6  each  red  reflectors. 

Specifications  obtainable  from  the 
above  office 


1/28/47 
Low  Bidder 

Surfacing,  Etc.  Cost  81,0tSJ08 

VALiEY  COUNTT,  Idaho.  SUte 
Highway  16  and  connecting  road 
between  Cascade  and  Donnelly. 

Owner— Idaho  State  Highway  Com- 
mission, Boise,  Idaho. 

Plans  by  engineering  department  of 
owner. 

6.5  miles  roadbed,  drainage  structures 
and  plant -mix  bituminous  surfac- 
ing on  S.  H.  No.  15  and  1  mile  road- 
mfic  bituminous  surface  on  con- 
Aecting  road. 

Low  Bidder-^.  A.  Terteling,  Boise. 
Idaho.  81.062,806. 
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1/28/47 

Lew  Bidder 

Roadbed  and  Structures  Cost  8218.67t) 

LUTAH  COUNTT,  Idaho.  Kendrick- 
Troy  Road.  Brady  Gulch  section. 

Owner— Idaho  State  Highway  Com- 
mission, Boise,  Idaho. 

Plans  by  engineering  department  of 
owner. 

Includee  2.090  miles  roadbed,  drain- 
age structuree  and  crushed  surface 
course. 

Low  Bidder  —  Oeberg  C<«structlon 
Co..  «20«  Phinney,  Seattle,  Wash.. 
8218,070. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

1/28/47  41 

Contract  Awarded 

Flow  Line  and  Penstock  Cost  8121.000 
LONOMONT.    Colo.    Between    Long- 

mont  Diversion  Dam  on  the  North 

St.  Vrain  River  and  the  Longmont 

hydroelectric  plant 
Owner — City  of  Longmont  Angus  E. 

Slee,  city  engineer,  Longmont,  Colo. 
The   lines   comprise  19.830   lin.  ft   of 

30- in.  OD  welded  steel  pipe. 
Centracter— Louie    PInello,    Route    1, 

Bex  82,  Colorado  Springs,  Colo. 


1/28/47  •  40 

Owner  Taking  IBde— Due  Feb.  26,  S 

P.  M.— OrsdIng  and  Paving 
SANTA  CLARA  COUNTT.  Calif.    N. 

Fourth  St  bet  Route  68  and  Saii 

J( 


USED    TIMBER 

230,000   ft.    7   X   8   —   30   ft. 
Bridffe  Tics 

290,000  ft  7  X   17  —  K)  ft. 
Bridge  Stringers 

30,000  ft.    12  X   12  —  30  H. 
100.000  lia.  ft  PUing 

Othtr  MUe,  St^cr 

Jot«pk  D.  lollliifcr  ft  C; 

1909  Cyprasi  Street 
Oakland,  Calif. 
TWinoaka  6177 


Supplies,  Equipment 

Sub-Contract 

Information 


1/28/47  • 

Stove  Oil,  Asphalt  Emulsion  and 

Diesel  Oil 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Bids  will  be  received  by  the 
State  Purchasing  Agent  Sacramento, 
Calif.,  for  furnishing  supplies  as  fol- 
lows: 

January  80 

QUO.  39900.  REQ.  22979: 

1500  gallons  stove  oil.  State  Divi- 
sion of  Highways.  District  II,  Red 
Bluff. 

January  31 
QUO.  39646,  REQ.  G33469: 

10,000    gallons    asphaltic    emulsion, 
penetration    type,    delivered    Division 
of  Highways.  District  i:i.  Chico. 
QUO.  39660.  REQ.  G33474: 

2500  gallons  diesel  oil,  PS-200,  for 
weed  spraying,  delivered  Division  of 
Highways,  District  III,  Nevada  City. 
QUO.  39561,  REQ.  G33475: 

4000    gallons    diesel    oil    for    weed 
spraying,  Division  of  Highways,  Dis- 
trict III,  Nevada  City. 
QUO.  39553.  REQ.  G33477: 

800  gallons  burner  fuel  oil.  28  to  30 
gravity,  picked  up  at  vendoi's  plant 
local  to  Nevada  City  or  Grass  Valley. 
QUO.  39052,  REQ.  G33476: 

2300  gallons  diesel  oil,  PS-200.  to  be 
picked    up  at   plant   local    to   Sacra- 
mento as  needed. 
QUO.  39568.  REQ.  61812: 

9qp  bbls.  diesel  oil.  weed  oil.  Divi- 
sion  of  Highways.   District  V,  Ruio 
Robles. 
QUO.   39559.  REQ.  51818: 

40.000  gallons   diesel  oil.  weed   oil, 
Division     of    Highways.    District    V. 
Buellton. 
QUO.  89390,  REQ.  13006: 

7200  gallons  diesel  engine  fuel,  de- 
livered state  storage  in  maintenance 
yards  in  Hopland,  Port  Bragg.  Boon- 
vllle  and  Point  Arena. 

February  3 
QUO.  39306.  REQ.  CS8-766: 

60,000  gallons  stove  oil,  delivered  in 
vendor's  truck  to  Camp  88,  EUicon- 
dido. 


all  schedules  fob  Neville  Island,  Pa; 
terms  net    No  equalization  Offered. 

Telegraphic  bid  submitted  by  Ber- 
keley Steel  Constr.  Co..  Berkeley. 
Calif.,  total  for  Sched.  No.  1,  860^0. 

1/28/47  •    43 

Office-  Furniture 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  UnUl 
February  3,  3  P.  M.  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  bid  No.  3821  for 
I  furnishing  and  delivering  office  fur- 
niture for  the  airport 
Specifications  obtainable  from  the 
above  office. 


DWELLINGS,  two  1-story  frame. 
86000  each;  N  Klrkham  57.6  and 
82.6  E  44th  Ave;  owner.  Atlas  Real- 
ty Co,  1500  Judah  St;  contractor. 
Pacific  oCast  Constr  Co.  1500  Ju- 
dahSt 

ALTER  dwelling.  82000;  224  OraftOB 
Ave;  owner,  Eleanor  Tulley.  prem. 

STORAGE  bldg,  1 -story  frame,  82,- 
000;  SE  Mission  267  SW  Acton; 
oAvner,  B  Sand,  c/o  cntr;  contrac- 
tor, Ira  W  Cobum,  2048  Market  St. 

ALTER  store3  and  flats,  85000;  2401 
38th  Ave ;  owner.  Robt  Nelson,  2401 
3«th  Ave ;  contractor,  C  Dollase  Co, 
1579  42nd  Ava 
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1/28/47 

Steel  Shelving 

Bide  Wanted 
SAN     FRANCISCO.     Calif.  —  Until 

February  3.  3  P.  M..  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  bid  No.  3823  for 
fumishlnfc  and  delivering  steel  shelv- 
ing for  Public  Welfare  Department 
Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


43— MACHINERY  AND 
EQUIPMENT 


NEWS  INDEX 

Misc.  tuppllee  4  Materials 

Maehlnsry  and   Equipment 

8ub-Contraot    Infermatlen   


48 
48 


42-.MISC    SUPPLIES   AND 
MATERIALS 


1/38/47 
Structural  Steel 


43 


Three  L.ow  Bidders 

BOISE  PROJECT.  Idaho—The  fol-  hand  operated,  mdial  gate  hoist  for 


1/28/47  •  43 

Radlsl  Gates  and  Hoists 
Low  and   Only  Bidders 

BOULDER  CANYON  PROJ.,  Ariz.- 
Calif.  -  Nevada,  and  RIO  GRANDE 
PROJ..  N.  M. -Tex.— Following  sub- 
mitted bids  Jan.  24  to  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1605  for  furnishing  and  deliv- 
ering fob  cars  at  Coachella,  Calif., 
and  El  Paso,  Texas,  one  14x9-ft.  3- 
m.  radial  gate  and  one  float-oper- 
ated radial-gate  hoist  for  the  White 
Water  siphon  wasteway.  Coachella 
Canal;  one  14x9-ft  3-in.  radial  gate 
and  one  5000- lb.  capacity,  motor  driv- 
en radial-gate  hoi.<it  for  White  Water 
siphon  check.  Coachella  Canal ;  two 
8x8-ft.  9-in.  radial  gates  and  two 
6000-lb  capacity,  hi^nd -operated,  ra- 
dial gate  hoists  for  radial  gate  check 
Coachella  Canal;  one  lOxll-ft.  ra- 
dial  gate  and    one   OOOO-Ib.    capacity 


1/28/  47  •       44 

New  Coal  Window  and  Extension  to 

Driveway— Bide    Wanted 

ALBANY.  Oregon. — Until  January 
20.  2  p.  m..  bids  will  be  received  by 
the  Federal  Works  Agency.  Public 
Buildings  Administration,  Office  of 
the  District  Engineer,  838  U.  S.  Ap- 
praiser's Building,  San  Francisco, 
California,  for  new  tilting  coal  win- 
dow and  extension  to  driveway  at 
U.  S.  Post  Office  Building,  Albany, 
Oregon.  Plans  and  specifications  ob- 
tainable from  the  above  office  of 
the  District  Engineer. 


PONDEROSA  PINE 


INTERIOR 


TRIM 


Western  Pine 

SIPPLY   COMPillT 

1201    HARRISON    fTRilT 

SAN     FRANCISCO.     I 

Tefepkeae  UNd*rlllll  tiM 


FOR     SALE 

Gompressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  Complete  Rental  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNdtrlilll  S024 


CONTRACTORS  .  .  .  Save  Money  and  Time 

lY  USING 

QUANTITY   SURVEYS 

us  JISSE  STRfIT  SUHer  83«1  SAN  FRANCISCO 

Prepared  by     LeROY      SERVICE 


4»»«  ■»»■ 


•■•4 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forrking  and  Stamping  of  All  Kinds 
35  GILIIRT  STRiiT  UMd^rlilll  6733 


BOLTS 


COMPLETE    JOIRERS     STOCK 

FOUNDATION  ANCHOR  (Bent  Neck) 

MACHINE  -  CARRIAGE  -  LAG 

U  BOLTS— MADE  TO  ORDER 

CLEVISES— #2V«  -  3  -  31/2  -  4 

TURNBUCKLES  AND  STUB  ENDS 

CAP  SCREWS 

"SPECIALIZING  IN  THREADED  PRODUCTS" 

Pan-Pacific  Metal  Products,  Inc. 


201   NEVIN  AVE. 

LA«4«cap*  S*2M2 


RICHMOND.  CALIF. 

RickM*arf  1B0S 
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DWSLLINGS,  ten  1 -story  frame,  $8,- 
800  fach;  E  4«th  Ave  125,  150.  175, 
200,  25»  250,  276.  .^00.  325.  350  North 
UUoa;  owner  and  builder.  Claude 
V  Lindsay.  Inc.  824  Taraval  St. 

ALTER  flats,  91500;  85  14th  Street; 
owner.  M  Guest.  4  Emery  Lane; 
contractor,  O  J  Polldoro,  1380  Green 
Street. 

ALTER  hardware  store.  S12.000;  SW 
Tor  Irving  St  and  20th  Ave;  own- 
er, M  B  Jackson,  1029  Irving  St; 
contractor.  G  J  Eikington,  33  Sutro 
Kelghts  Ave. 

ALTER  hotel  and  stores.  100.000;  161 
Powell  St;  owner.  H  Drake  Corp, 
c/o  cntr;  contractor,  Ira  W  Cobum 
2C48  Market  St. 

ALTER  commercial  bldg,  $6000;  131 
Mission  St ;  owner,  Mrs  N  Post,  c/o 
cntr:  contractor.  Alfred  P  Fisher, 
SOO  Montgomery  St 

ALTER  dwelling.  $1000;  321  Lake- 
view  St ;  owner.  Otto  fiecker,  prem ; 
contractor,  Coast  Constr  Co,  2174 
■»»>rket    St 

DWELLING.  1-story  frame,  $3000; 
W  46th  Ave  200  S  Lincoln  Way; 
owner,  Hugh  Savage.  1233  46th  Ave 

ALTER  ktore  and  flats,  $1000;  718 
Central  Ave;  owner,  C  Leopkowitz. 
I'll  8th  Ave;  contractor.  O  H  An- 
derson. 2271  eGary. 

ALTER  creamery.  $1000;  1551  Fill- 
more :  owner,  F  Frledlander,  c/c 
contractor,  Ira  W  Cobum,  2048 
Market  St 

OWjr'V.  and  oil  storage,  $950;  NW 
Cor  8rd  and  2t5h  Sts;  owner.  Cold- 
Iron  St  F'eoples,  830  Market  St;  con- 
.  trnct   not  let 

ALTER  dwelling.  $800;  4417-23  3rd 
Bt;  owner,  M  Mongahi.  1549  Klrk- 
wood :  contractor.  C  Faggloni  and 
O  Barsottl,  1567  Revere  Ave. 


m 


BUILDING  PERMITS 

Granted 

««■■■■■■■■■■«■■■■■§ 

SAN  FRANCISCO  COUNTY 


JANUARY  27,  19*7 


"rT»T  Ar-E  concrete.  $1000;  780  Mis- 
.^ion  St;  owner.  Ned  Rothman .  con- 
'-r»rtr»r.  Alfred  Plsher. 
'  '  ■^m  music  store,  $5000;  661  Geary 
St :  owner.  Capital  Co ;  contractor, 
'^'arley  Co. 

''T»'T»Am  fire  damage  $2000;  530  Clay 
St;  owner,  E  Cowell;  contractor, 
Tra  W  Cobum. 

nr  no.  1 -story  frame.  $4000;  Geneva- 
Niagara  and  S  P  right  of  way.  450 
N'asrara:  owner.  W  H  Appleton; 
contractor.  S  F  Glass  Co ;  architect 
■^'incpnt  Raney. 

DIATELLINGS.  four  1-story  frame, 
$J»800  each  ;  W  33rd  Ave  100.  125.  160 
171  S  Pacheco;  owner  and  builder. 
Michael  Contello  A  Son ;  architect, 
o  W  Claudlua 

BTDG.  1 -story  ,  frame.  $8500;  NW 
^^r  T>>«>e:las  and  DuneaB  Ste ;  own- 
er and  builder.  Herbert  A  Crock - 
rr:    arcMtect,   Vincent   Buckley. 

-•^"*TR  fire  damage,  $2500;  180 
Turk  St;  owner,  Governor  Hotel; 
p<^ntractor,  Ira  W  Cobum. 

ADD  9th  floor  to  bldg,  $100,000;  NW 
■  r-or    Stockton    and    O'Farrell    Sts ; 
ov.-ncr.    Provident    Securities;    con- 
tractor.    Dinwiddle     Constr     Com- 
nany;  architect,  W  P  Day. 

•^nN  to  bldg.  $4f500;  2525  Jones  St; 
owner.  Royal  Motor  Sales;  con- 
Tact  or.  De  Lucca  A  Son;  archi- 
tect Blanchard  A  Mahr. 

ALTER    restaurant.    $1000;    349   Sut 
ter  St :   owner.  Mr  Rocb ;   contrac- 
tor, Robert  P  Kelly. 

BLDGS,  four  1 -story  frame.  $1000 
each;  450  Niagara  E  line  Bldgs  1. 
2,  S  and  4;  owner,  W  A  Appleton; 
contractor.  S  F  Glass  Co;  archi- 
tect and  engineer,  VInce  Raney. 


OAKLAND 


OARAGE,  (1 -story,  brick),  $4600; 
3871  Piedmont  Ave;  owner.  Bob 
Speka,  661  27th  St;  builder,  SUte 
Construction  Co,  69  Highgate  Rd, 
Berkeley. 

ADD  TO  OARAGE,  $500;  10232  Royal 
Ann  St;   owner  and   builder,  R  B 

'Antiquated  Methods' 

(Continued  from  Page  1) 


MriouB  when  we  say  that  every 
veteran —  or  any  other  American, 
for  that  mattei^— is  entitled  to  be 
bouses  in  decent  comfort.  And  in 
the  process  I  hope  we  shall  not 
allow  onr  vision  to  become  cloud- 
ed by  stereotype  phrases. 
'Need  Open  Minds' 
"Such  expressions  as  "The  Am- 
•riean  way,'  -"The  free -enterprise 
system,'  'No  Government  compe^ 
tition  with  private  business,'  are 
useful  on  occasion,  but  not  when 
they  are  used  as  substitutes  for 
thinking-  With  respect  to  housinfi: 
we  have  a  problem  to  think 
througrh  and  it  will  not  help  to 
strew  the  path  with  verbal  road 
blocks.  If  we  are  to  find  a  solution 
to  this  as  to  other  difficult  prob- 
lems, we  shall  need  open  minds 
and  probably  a  willingrness  to  ex 
periment." 


ALUMINUM 

immediate  Delivery 
liVa   f««««   comtfofv^  sk««ts 

Hr  r*oia«  md  sldisf. 
IV***  C«mif«ttea  in«aas  added 

sffwaftkl 
r  B  2«'— 12.10  •'  ■  as"— iJ.so 

ir   ■   2«'— #>.50  12'  I   2«-— $4.20 

Speeud  Frieet  for  Quantity  Buyers 

CLIVILAND  WIICKINO  CO 

MM  nird   St.  VAI«aei«   4f77 


Stolberg,  pVemUes. 

ALTERATIONS.  $2000;  1«24  PeralU 
St;  owner  and  builder.  Ruth  Har- 
ris, 126  Hillside  Ave,  Piedmont 

ALTER  and  REPAIR.  $600;  488  10th 
St;  owner  and  bulkier  JEtowell 
Wong,  premisea 

REAL  ESTATE  OFFICE,  $500;  6M 
98th  Ave;  owner  and  builder,  Rob- 
ert Mabray.  1631  Walnut  St,  Berke. 
ley. 

ALTERATIONS,  $800;  1421  Market 
St;  owner,  PhlUp  Webster,  2800 
Telegraph  Ave;  builder.  Fox  Broe, 
1478  University  Ave,  Berkeley. 

ALTER  STORE  FRONT.  $1100;  17»4. 
06  7th  St;  owner,  Ted  Gordon,  1796 
7th  St ;  builder,  Joe  A  Dupree,  1618 
13th  St. 

ADDITION,  $2700;  8071  Guldo  St; 
owner,  M  H  Burgard,  premises; 
builder,  Charles  Isakson,  1395  Rose 
St,   Berkeley. 

WRECK  (3-story  building),  $5000; 
1645  Franklin  St;  owner.  Pacific 
Tel  *  Tel  Co.  1645  Franklin  St; 
wrecker,  Symon  Bros,  2145  B  14th. 

STORE  (1-story,  concrete),  $1800; 
153  Grand  Ave;  owner  and  builder, 
Peter  J  Domlck,  146  Grand  Ave. 

ALTER  (move  building),  $1500;  1021 
36th  Ave;  owner,  L  Benettl,  1025 
36th  Ave;  mover,  Ashley  Smith,  91 
Ramona  Ave. 

ELECTRIC  SIGN,  $660;  493  14th  St; 
owner,  Burt's  Shoes,  prem;  builder. 
Electrical  Products  Corp.  950  80th. 

STORE  BUILDING  (1-story),  $8000; 
2748  73rd  Ave;  owner,  Peter  Can- 
dista,  2750  73rd  Ave;  builder,  Geo 
H  Calder.  8066  Earl  St 


BERKELEY 


ADDITION,  $1600;  889  Oilman  St; 
owner  and  builder.  Berkeley  Spe- 
cialties Co,  premises. 

DWELLING  (6-room),  $13,600;  1171 
Sterling;  owner.  W  MacMUlan,  1611 
McGee;  builder,  W  H  Wlsheropp 
Co,  584  Grand.  Oakland. 

DWELLING  (6-room),  $10,192;  2954 
Shasta ;  owner  and  builder,  Edward 
Borge,  3411   Adeline. 

ADDITION,  $600;  800  Cragmont  Ave; 
owner  and  builder,  Chas  F  Law- 
rence, premises. 

ALTERATIONS,  $500;  1628  Tyler; 
owner  and  builder,  Baley  Allen, 
premises.  • 

ALTERATIONS.  $3000;  2028  Dela- 
ware; owner  and  builder,  C  A  Ful- 
ler. 1711  Grant 


SANTA  CLARA  COUNTY 


GARAGE.  $1000 ;  Colony  St  Mt  View ; 
owner  and  builder.  Mrs  M  Mar- 
golis.  Route  1.  Box  167B.  Mt  View. 

DWELLING,  $6000;  Hobart  St  off 
White;  owner  and  builder,  E  E 
Watklns,  168  Millar  St  San  Jose. 

DWELLINGS  (14),  $6000  each;  LoU 
27,  28.  29,  80,  31,  32,  33,  36,  37,  88. 
38.  40.  41.  42  Hawthorne  St  Camp- 
bell; owner,  O  C  Jensen.  P  O  Box 
292,  Campbell;  bulkier.  Alnsley 
Corp. 

DWELLING,  $7500;  Lot  45,  Locot 
Way,  Campbell ;  owner  and  builder. 
J  W  Cardellino,  347  S  14th  St  San 
Jose. 

ADD  TO  REPAIR  SHOP.  $1500;  849 
Lincoln  Ave.  San  Jose;  owner  and 
builder,  Louis   Vierra,    premises. 

MUSHROOM  HOUSE,  $1000;  Bella 
Vista,  jKit  View;  owner  and  build- 
er, J  Plzi,  Rlngsdorff  Rd,  Mt  View. 

DWELLING,  $6000;  Lot  6,  Lyndale 
St;  owner.  Smith;  builder,  A  O 
Lantz.  1115  Delmas  Ave.  San  Jose. 

DWELLING,  $5600;  Lot  12.  Lyndale 
St;  owner.  W  Muchow;  builder, 
A  G  Lanu,  1116  Delmaa  Ave,  San 
Jose. 

DWELLING,  $8000;  Water  St,  Sluth- 
side  Tract ;  owner  and  builder,  Roy 
C  Hyde,  154  Terrame,  San  Jose. 

DWELLINGS  (8),  $7500  each;  Lota 
1,  2,  14,  N  Cragmont;  owner  and 
builder,  B  H  Painter,  24  N  2nd  St 
San  Jose. 

DWELLING.  $6600;  Lot  18,  Uttla- 
fleld  Lane;  owner  and  builder.  ^^  B 
Anderson.  408  N  3rd  St.  San  Jose. 

DWELLING.  $5000;  Jordan  Ave,  Mt 
View ;  owner  and  builder.  P  Ast- 
mos.   Route  2,  Box  488,  Los  Altos. 


Completion  Notices 


ten  to  Mills  Constr  Oo 

~ ~ January  24,  1947 

Jan  24.  1947— E  SILVER  AVE  and 
Bo\»doln.  Max  and  Sadie  Gold- 
man to  James  H  McFarland.„... 
January  24.  1947 

Jan  22,  1947— NW  ALEMANT  Blvd 
331,  356.  381,  406.  431,  456,  481  SW 
Foote;  S  Alcmany  75  E  Foote; 
SE  Cor  Cayuga  Ave  and  Ottowa. 
Walter  B  and  Max  Hansen.  Inc 

to  whom  It  may  concern „ 

-...- January  22,  1947 


dealer,  Holland  Co;  floor  furaaoei. 

687  82nd  St;  owner,  P  Peaaalia; 
dealer,  P  Peszalla ;  floor  furnace. 

1918  81st  Ave;  owner,  B  Davidson; 
deatar.  Miller  Co ;  floor  furnace. 


ALAMEDA  COUNTY 


Recorded  Accepted 

Jan.  27.  1947— Ptn  Lot  15,  Block  Z, 
Map  Toler  Heights.  Oakland.  A  J 
and  Isabel  Applehaus  to  Western 
Construction  Co Jan.  27,  1947 

Jan.  27.  1947—2826  2td  Ave,  Hay- 
ward.  Thos  W  Teandle  to  whom 
It  may  concem Jan.  24.  1947 

Jan.  27.  1947— Ptn  Lot  2,  Block  V, 
Map  Toler  HeighU,  Oakland.  Hen- 
rietta and  Willi  M  Weckesser  to 
A  Casquelro _ Jan.  21.  1947 

Jan.  24,  1947—463  and  491  Blsla  Ave, 
San  Leandro.  Constance  C  and 
Robert  L  Wooldridge  to  whom  It 
may  concem _ Jan.  21,  1947 

Jan.  24,  1947— House  on  Lot  14  and 
house  on  Lot  IS,  Block  1.  Tract 
601,  Eden  Township.  Alameda  Co. 
William  L  Maynard  to  whom  It 
may  concem Jan.  24.  1947 

Jan.  24,  1947— Lot  81.  Garden  Acres 
Tract  Ashland.  Roy  P  Leonardlnl 
to  Walter  H  Edwards.  Jan.  18,  1947 


Liens  Filed 


ALAMEDA  COUNTY 


Recorded  Amount 

—2399  Prospect  St  Berite- 

ley.  Folger  Lumber  Co  vs  Nich- 
olas Johnston  $782.43 

Jan.  25.  1947—766  Filbert  St.  Hay- 
ward.  L  A  Davidson  vs  K  Garcia 
$220.00 


CONTRA  COSTA    COUNTY 


Recorded                                      Amount 
Jan.  23,  1947— Lot  65,  Arlington  Bs- 
states,  El  Cerito.  Bdwad  M  Whit- 
son  vs  John  Mlscavlch.  et  al 

$16,668.39 

SAN    rRANClSCO  COUNTY 


Recorded  Amount 
Jan  24.  1847— NW  MISSION  161-7 
SW  29th  St  La  Chapelle  Plbg 
&  Heating  Co  vs  John,  Leo  and 
Jack  Cody,  indlv  and  dba  Band 
Box  Cafe  $879.82 


Plumbing  Permits 


BERKELEY 


2420  San  Pablo;  owner.  CConner; 
dealer,  Berkeley  Plumbing  Co;  water 
closet;  wash  basin;  showers. 

810  San  Luis;  owner,  Shrju;  dealer, 

lierkeley  Plumbing  Co;  2  water 
closets;  2  wash   basins;  shower. 

1087  University  Ave;  owner.  Chip's 
Lunch;  dealer,  Sevendermann ;  2  wa 
ter  closets ;  2  wash  basins ;  drain. 

1601  University  Ave;  owner.  Peter 
Pan  Bakery;  dealer,  Sevendermann; 
wash  tub;  drain. 

1614  Blake  St;  owner,  Geo  H  Fong; 
dealer.  Sevendermann;  water  closet; 
wash  basin;  bath  tub;  sink;  wash 
tub. 

1610  Acton  owner,  Adams  Construc- 
tion; dealer.  Sevendermann;  water 
closet;  wash  basin;  bath  tub;  sink; 
wash  tub. 

2069  University;  owner.  W  Ache- 
son  ;  dealer  A  Montano ;  water  closet ; 
wash   basin. 

1736  Alcatras;  owner ;  deal- 
er, A  T  Baker;  2  water  closets. 

2223   Acton;   owner.   ..._ ;  daalsr, 

Neal    ft    Son;    water    closet;    wash 
basin;  shower. 

1919  Haste  St;  owner,  R  F  Serle; 
dealer.  B^sser  Plumbing  Co;  water 
closet ;  wash  basin ;  bath  tub ;  sink. 

2447  Russell;  owner.  Dare;  dealer, 
George  Stoddard ;  water  closet ;  wash 
iMMln;  bath  tub. 

1740  Walnut;  o*mer.  Ogle;  dealer, 
Crhas  Knights;  slkn  shower. 

1716  Ward;  owner.  Kask;  dealer. 
Berkeley  Plumbing  Co ;  water  closet ; 
sinks. 


3025  Brookfleld  Ave;  owner  f 

encroft;  plumber.  JI  Salisbury;  8  fix- 
turesr  S  gas  outlets;  20  water  con- 
nections. 

6865-67  ICajesUc;  owner.  Kroll; 
plumber,  Flasel;  10  fixtures;  4  gas 
outlets;  SO  water  connections. 

9119  B  14th  St;  owner.  J  Schwarts; 
plumber.  J  Ollvera;  8  fixtures. 

4138  Laurel;  owner,  B  Brownter; 
plumber.  B  Browning;  5  fixtures;  20 
water  connections. 

6888  Arthur  St;  owner,  Griffith; 
plumber,  Wm  Sousa;  1  ftxtura;  1 
water  connections. 


Electrical  Permits 


^** 


OAKLAND 


•AN    FRANCISCO 


1824  641  7th  St;  owner.  Bchwettser 
Meat;  contractor.  Weber-Conroy ;  2 
outlets;  3  switches;  motors. 

1825  540  2nd;  owner.  Jones;  con- 
tractor. Weber-Conroy;  5  outlets; 
5  switches ;  5  plugs. 

1826  479    Vallejo:    owner 

contractor.  Roy  B  Olson;  0  outlets: 
8  switches;  4  plugs;   service. 

1627  30X2  Jefferson  St;  owner, 
Plasenettl;  contractor.  Bussell  Bier 
Wks;  wiring. 


FLOORING 

5/16  X  2  8TRTP  K^LN 
DRIED  EASTERN  OAK 

Carload  Lots  Only 

SAN   LKANORO,  CALIF. 

Phens  riays  ....  tWeetweed  1933  \ 

Phena  avanlngs  .  tWsetwrecd  S4SS  | 


Release  of  Liens 


CONTRA  COSTA  COUNTY 


CONTRA  COSTA  COUNTY 


Recorded  Accepted 

Jan.  23.  1947— Lots  23  and  24.  Block 
24.  Hendeson  Tapscott  Tract.  El 
Cerrtto.  George  R  McNutt  to  self 

- Jan.    22.    1947 

Jan.  23.  1947  — Lot  14,  Entrada 
Verde,  near  Danville.  L  C  Dynes 

to  whom  it  may  concem 

Jan.   21,   1947 


SAN    FRANCISCO  COUNTY 

Recorded  Accepted 
Jan  24.  1947— SB  GILBEIRT  200  SB 
Brannan.  Nickolas  Samantas  and 
Jerry  Carr  to  whom  It  may  con- 
cem   January  23,   1947 

Jan  24,  1M7— 724  BLLIS  STRBBTT. 
Arthur  and  Hortense  L  Weingar- 


Recorded  Amount 

Jan.     23,    1947  — Lot    16.     Block     2. 

Amended  Map  of  Block  3,  Malt- 

by's  High  School  Tract  Addition, 

Concord.  Elmer  L  Cupp  to  Albert 

P  Dudley,  et  al 4800.00 

Jan.  23,  1947  — Lot  17,  Block  3, 
Amended  Map  of  Block  8,  Malt- 
by'e  High  School  Tract  Addition, 
Concord.  Elmer  L  Cupp  to  Albert 
P  Dudley,  et  al $1,680.86 


Non-Responsibility 


SAN    FRANCISCO  COUNTY 

Jan  24,  1947— NW  WEST  PORTAL 
Ave  15  NE  from  NB  line  Lot  18 
BIk  2988-A.  West  Pbrtal  Park. 
Andrew  3  Berwick  as  to  Im- 
provements on   property. 


3821  High  St;  owner  and  plumber, 
J  Duncan;  S  fixtures;  12  water  con- 
nections. 

2916  Grove;  owner.  Booth;  plumb- 
er. H  Brand;  1  fixture;  3  gas  out- 
lets ;  2  water  connectiona 

1694  nth  St;  owner,  A  Jonas; 
plumber,  Bruce;  6  fixtures;  6  water 
connections. 

431  80th  St;  owner.  Dr  Hanson; 
plumber,  Durant;  2  fixtures;  2  gas 
outlets;  4  water  connections. 

919  12th  St;  owner.  Kensle;  plumb- 
er, Durant;  1  fixture;  2  water  con- 
nections. 

2665  B  27th  St;  owner.  P  Himter; 
plumber,  R  A  Roeber;  19  fixtures; 
3  gas  outlets;  19  water  connections. 
8621  B  12th  St;  owner.  C  Schrtner; 
plumber.  C  Schrlner;  4  fixturee;  20 
water  connections. 

568  Weeley  Ave;  owner,  Silveirta; 
plumber.  Wm  Sousa;  4  fixtures;  7 
water  connections. 

8629  Shane  Ave;  owner.  King; 
plumber,  L  F  Pape;  8  fixtures:  8 
water  connections. 

10660  Mark  St;  owner,  Al  Holmf 
plumber,  R  A  Roeber;  6  fixtures;  8 
gas  outlets;  10  water  connections. 
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SNAP  TIBS 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


Fomace  Permits 


OAKLAND 


2937  Mountain  Blvd;  owner,  Cooke; 
dealer,  Holland  Co;  central  furnace. 

1216  B  14th  St;  owner,  Dr  Granger; 
dealer,  Holland  Co;  lioor  furnace. 

1620  18th  Ave;  owner.  Silver;  deal- 
er, Holland  Co;  central  fumaca 

1115  Franklin  St;  owner,  T  Heller; 
dealer,   Holland   Co;  central  furnace. 

483  Fairfax;  owner.  Smith;  dealer, 
Holland  Co;  floor  furnace. 

4949  Manila  Ave;  owner,  Tucker; 
dealer,  Miller  Floor  Furnace  Co;  floor 
furnace. 

740  54th  St;  owner  ,H  Hamea; 
dealer.  Miller  Co;  floor  furnace. 

1268  75th  Ave;  owner,  Hlldebrand; 
dealer.  Miller  Co;  floor  furnace. 

6721  Nottingham ;  owner,  Hoffman  ; 
dealer.  Miller  Co;  floor  fumaoe. 

152  7Magnolla  St ;  owner,  Oehlman ; 
dealer,  Holland  Co;  floor  furnace. 

5619  F  17th  St;  owner,  Oay;  dealer. 
Holland  Co;  floor  furnace. 

8745  Llndwood;  owner,  Shobert; 
dealer,  Holland  Co;  floor  furnace. 

875  Oakland  Ave;  owner,  Clifford; 


Associated  Wood  Products  Co. 


"Sh  Wood  Wo  ^'mu'' 

TELiPHONl  LANDSCAPE  S-7713 
1335  SIXTH  STREET  RERKELEY  2.  CALIF. 


All  Typei  of  Concrete  Couslructian  Specialties 

W.   J.    RURKE   &    CO..    INC. 

780  Bryant  Street  Sen  Frandsco  Ph^e  GAHieM  8768 


CLAY  PROPL ( 

Specify  QUALITY  Mai^naU 

N.  CLARK  &  SON^ 

i9th   &    Divio«ion   8ir«^te       hA^    FU/ m  l^'. 
<1ain  Office  A  P»«>tory.  401  PaHtr  Kvf     AI»m<>H> 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

ffORTHEJIN  CALIPOHNIA  DISTRliUTOKS 

GENERAL  ^  ELECTRIC 

Air  Conditioning 

Automatic    Hooting 
Cotnmorclal  koMgoration 


2001  rilALTA  ST. 

OAKLAND  7 

TWlM«te4«44 


1124  HOWAIO  ST. 

SAN  MUNCISCO  3 

MAHwf  7S1S 


>  ^ 


PAGES 


DAILY    PACIFIC    BUILDER 


TUESDAY,  JANUARY  28.  1947 


^^ified  Advertisi 


1—   MISCELLANEOUS 


Jir»  you  intereated  In  waU-tnlnMl 
SaSS}^      °>«"^        SUPBRINTBJND- 
5JfrS,  ARCHTTKCTS,  ENOINBBRB 
pRAFTSlfEIN.    SURVEYORS,  ESTI- 
MATORS.    SALES     ENGINEERS 
OOWSTRUCnON      ACCOTTNTANTS 
TUrUoKBBPBRS.    OFFICaB   HELJ> 
For  further  Information  call 
E.   STEVENS,  GArfleld  1817 
T»chntoat  P— HUns  Af«noy 

All  taxM.  payrolla  for  buslneaa  firms, 
contractora  and  Individuals.  No  ac- 
count too  large  or  too  amail.  BEa- 
brtrht   «4ffil.  ..  (tf) 

"'taXPERT''DRAPTING~SERVICBS. 
FREE  LANCE.  Phone  GRaystone 
4248.  '    (tf) 


-zf 


contractor,  Cimino  Elec  Ck> ;  80  plugs ; 
motors. 

1629  1071  Fine;  owner,  San  Pran- 
ctaco  Opcrg  Co;  contractor,  Bylng- 
ton  Elec  Co;  1  plugs. 

1«30  SE  cor  Gutter  ft  Steiner; 
owner,  Hoffman  Conat  Co;  altera- 
tlona. 

1681    544  Golden  Gate;  owner,  ; 

contractor,  ;  2  relocations. 

1688  IMO  Fillmore;  owner.  Pal- 
ace Cafe;  contractor,  ;  altera- 
tions. 

OAKLAND 


HELP  WANTED 


ESTIMATOR,  CONTACT  MAN. 
capable  of  handHnj?  estimates  on 
.  erpction  of  Steel  Sash  and  Doors  and 
Ornamental  Meta.l8.  Take  over  com- 
plete charsre.  Atlas  Metals  Constr 
Co..  2617  75th  Ave..  Oakland. 

ELECTRICAL~ESTIMATOirwror 
Contracting  Experience.  Salary  open 
Chas^  Langlals  Co.,  474  Bryant  St., 
San  Franciaoo.  l/2©/47 

EXPERIBNCEDrESTIMATOR"7^r 
Commercial  Construction  Co.  Reolv 
Box  129,  c/o  Dally  Pacific  Builder 

_  (2/3/47) 

3— POSITION  WANTED 

EXPERIENCED  BUILDING  ES- 
TIMATOR, fully  acquainted  with 
purchasini;  and  contractor's  office 
work,  would  like  responalble  and  per- 
manent connection.  Renlv  Box  124 
c/o  Dally  Pacific  Builder 

'  rfioOKKEEPINO^TMale  bookkeep' 
tr  v/lth  construction  exp.,  wants  part 
time  work  anywhere  in  Bay  area 
Payroll  service,  tax  reports,  systems 
installed  and  maintained.  Accurate 
confidential,  reasonable.  Telephon*^ 
TRlnidad  40S1,  10  A.  M.  to  10  P  M. 
(1/28) 

ARCH.  bkAi^'ltiMAN  for  General 
Contmctor'a  office.  Must  be  good  on 
perspccUve  and  lettering.  SUte  sal- 
ary and  r^xpertence.  Reply  Box  128-A 
c/o  Daily  Pacific  Builder. 
..  I (2/3/47) 

CONSTRtJCTION  -  MATERIALS" 
EUIPMENT  or  RELATED  FIRMS 
young  exec,  offers  you  broad  civii 
«ngrg.  and  bus  admin,  background. 
)xper.  as  admin,  ass't  on  top  mgmt 
probs.  and  relations  with  gov't  He- 
ply  Box  127,  c/o  Dally  PacUic  Builder 

B^         FOR  RENT  " 


LUMBER  HANDLING  BOUIP 
ISI^^n^  CARRIERS.  STALER*. 
J|t^P^y^^^ri,r..  Oakl«.d 

INO  EQUIPMENT.  Sullivan  Awalng 
Co..  801  South  Van  Ness.  Phone  MI 
2225: t^ 

w'^^^'^^^'^S-  «"  P**"  month.  Daniel 
McFarlard.  624  Second  Ava.,  Phone 
BAvvlew  78(M. 

TNTERN'aTTONAL  T.D.  18  TRAC- 
TOR  with  ll-ft.  6-ln.  Angledoser  and 
12-yd  Scraper.  Phone  Jim  Chllcote. 
Richmond   6536  days,  evenings  2873. 

.  (1/29) 

6—         FOR  SALE 


Corrugated  ALUMINUM  SHEETS 
19  gauge.  086-ln.»  45i4x96-ln.  Alum- 
Inum  Products  Co..  8245  16th  Street 
_J!!L*J!{''**'*'"**'I'  2166  or  SUtter  6700 

AVAILABLE  F6R  liOfflDlATF 
DELIVERY,  a  limited  quantity  of 
2«  -jrauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 

Mr    Crandsll.  SITtter  8266 (tf) 

DO   VOU    NEED   NAILtf 

We  have  a  limited  quantity  of  6.  8, 
16  and  20  common  which  are  avail- 
able for  immediate  delivery.  L.  8 
CRANDALL,  575  Mission  8L.  Sao 
Francisco    Phone  8U.  8266.  tf 


48368  934  Chester  St;  owner,  E  A 
Pyle;  contractor,  Crescent  Elec;  new 
instaliatlcn. 

43360  842  86th  St;  owner,  Hess; 
contractor.  Crescent  Elec;  new  in- 
stallation. 

43361  34th  &  Elm ;  owner,  Church  ; 
contractor.  Crescent  Elec  Co ;  18  fix- 
tures. 

43362  7121  E  14th  St;  owner.  Au- 
tomatic Sales  Co;  contractor,  C  A 
Langlaia  Co;  plugs. 

43363  4371  Norton;  owner,  Blakp 
A  Calloway;  contractor,  Collins  Elec 
Co ;   motors. 

43366       1946     36th     Ave;      outlet."*; 

43364  1945  36th  Ave ;  owner,  Stroud 
contractor,  Collins  Elec  Co;  outlets; 
plu^s;  addition. 

43366  15th  A  Clay;  owner.  Stolte 
Inc;  contractor,  Del  Monte  Elec; 
service. 

43386  16th  A  Clay;  owner.  S'tolte 
Inc:  contractor,  Del  Monte  Elec;  fix- 
tures 

43.'?67  1066  66th  St;  owner.  Ocelli; 
contrnctor.  A  L  Solari ;  alterations. 

48368     19th    Sk    Tel;    owner.    

contractor.  T  L  Rosenberg  Co;  oui- 
lefs*   nlurs:   motors. 

43869  16th  &  Wood  Sts:  owner. 
T,oHmer  Diesel  Eng;  contractor.  T  L 
RnsAnberK:    motors. 

4.^no  HOT  84th  St:  owner.  Golden 
•'tat**  Coffee  Co:  contractor,  Ros- 
•nbortr   Co:    motors. 

48371  843  Ifith  St :  owner,  Cslir 
House  Parts;  contractor,  Rosenberg; 
<tlt»>r»ttlons 

43872  675  29th  St:  owner.  I -von 
Van  *  StoMire;  contractor.  Cal  Eler 
Co-  npw  feeders. 

48373  184  Duncan  Wav  owner 
;  contractor.  Montclalr  F!1ec;  out- 
lets: switches:  nlucrs-  adtlition. 

43374  40th  Ave,*  E  14th  St:  own- 
er. Remmer  *  Jordan :  contractor. 
Oeneml  Neon  Lite  Co;  sign;  new  In- 
stallation. 

4.3376  8347  E  14  th  St:  own  or.  At- 
otmlc  Drurs:  contractor.  General 
Neon  Lite:  nitm.  new  installation. 

43376  1901  Tel eifranh:  owner.  Gold- 
en Krust  Bakery:  contractor,  Gen- 
eral Neon  Lite;  tubing,  new  Instal- 
lation. 

43377  J»«03  Foothill  Blvd :  owner, 
Victoria  Cleaners:  contractor.  Gen- 
eral Neon   Li<»»  Co;  new  Installation. 

43378  9301  E  14th  St;  owner.  Elm- 
>iur*t  Hardware  A  Sunplv  Co;  con- 
tractor, General  Neon  Litis  Co;  sign, 
new    installation. 

43379  2209  Telegranh :  owner,  Ter- 
rv's  Waffle  Shop:  contractor.  Gen- 
eral Neon  Lite  Co:  sign,  new  In- 
stallation. 

43380  1615  Webster:  owner.  Har- 
vev:  contractor,  Mareico  Inc;  alter- 
ntlons. 

43381  715  Filbert  St ;  owner.  Square 
Deal  Publishing;  contractor.  Isaac 
Wilson;    r.ddltion. 

48863  2101  107th  Ave:  owner.  Bill 
Bellaicka:  contractor.  Pine  Elec  Co; 
outlets:     Fwitches;    plugs. 

4.3383  5709  Grisbome  Ave;  owner, 
E  Stendell;  contractor,  Strom  * 
Smith ;   temporary  saw   permit. 

43384  8709  Grisbome  Ave;  own- 
er. E  Stendell;  contractor,  Strom  & 
Smith;  outlets:  switches;  plugs;  new 
installation. 


Johnaton;  contractor,  Johnston  Elec- 
tric; outleta;  awltches;  plugs. 

43387  2386  108th  Ave ;  owner,  Moore ; 
contractor,  Johnston  Electric;  out- 
lets; switches;  plugs;  alterations. 

4338  6863  Simson ;  owner,  Nor- 
relli;  contractor,  Johnston  Electric; 
outlets;  switches;  plugs;  alterations. 

43380  14th  and  Harrtaon;  owner, 
Maltby  Market;  contractor.  Pacific 
Elec  &  Mech  Co;  30  fixturea. 

43390  809  Myrtle  St;  owner,  Scott 
Sign  Service;  contractor,  Allan  W 
Ellsbery  ,Scott  Sign  Co);  sign. 

43391  11th  and  Franklin  Sts;  own- 
er, Risdon  ft  Sons,  Inc;  contractor, 
Parkhurst  Electric;  fixtures. 

43392  11th  and  Franklin  Sts;  own- 
er. Risdon  A  Sons,  Inc;  contractor, 
Parkhurst  Electric  ;outlets;  plugs; 
switches;  alterations. 

48393  928  Washington  St;  owner, 
Oakland  Floral  Depot;  contractor, 
Parkhurst  Electric;  outleto;  plugs; 
switches ;  motors. ' 

43394  6609  Foothill  Blvd;  owner, 
Ballard;  contractor,  Collins  Electric; 
plug  circuit. 


Official  Proposals 

Construction  of  the  Plant  Solences 
Building  on  the  Oavl%,Campua 


"ADVERTISEMENT  FOR  BIDS" 

"Subject     to    the     conditions     pre- 
scribed   by    the    undersigned,    sealed 
bids    are    invited    for    the    following 
work    for    the    construction    of    the 
Plant  Sciences  Building,  Unit  No.   1 
on   the  Davis  Campus,  University  of 
California.      Davis.     California:      (1) 
General     Construction,     (2)     Electric 
Work.  (3)  Plumbing  Work.  (4)  Heat- 
ing and  Ventilating  Work,   (5)  Com- 
bination Fnumbing  and  Heating  and 
Ventilating    Work,     (6)     Combination 
Plumbing,    Heating   and    Ventilating, 
and  Electrical  Work,  (7)  Special  Tem- 
perature   Rooms,    and    (8)    Elevator. 
This  project  has  been   granted  CPA 
authorization    under    VHP-1.     Plans 
and   specifications  will   be  Issued  to 
Intending    bidders    upon    the    deposit 
of  fifty  (850)  dollars  per  set.   No  bids 
will    be    received    after    2:00    P.    M., 
February   20,   1947.    Plans,    specifica- 
tions and  information  will  be  avail- 
able   starting    January    28,    1947,    at 
the  Cashier's  Office.  103  Administra- 
tion  Building.  University  of  Califor- 
nia   Berkeley.  California,  and  at  The 
Business    Office,    101    Administration 
Building.     University     of     Callfomla, 
Davis,    California.    The    right   to    re- 
ject any  and  all  bids  Is  reserved. 
"THE    REGENTS    OF   THE 
UNIVERSITY    OF   CALIFORNIA" 
(Dally  Pacific  Builder) 
(January  27.  28.  29.  30,  81, 
February  3,  4,  5,  6,  7,  1947) 

Construction   of  the   Foreatry    Build- 
ing on  the  Berkeley  Campus 


43395  5022  Ocean  View  Dr;  owner. 
Robert  Sweet;  contractor,  Baylla 
Light  Fixture  Co;  fixtures. 

43896    2869  Broadway ;  owner, ; 

contractor,   Matson  Electric;   motors. 

43397    3310  Broadway;  owner ; 

contratcor,  Fluoro  Electric;  fixtures. 

48398  1117  Webster  St;  owner.  In- 
temational  Association  of  Machin- 
ists; contractor.  Red  Top  Electric; 
alterations. 

43399  17th  and  Harrison  Sts ;  own- 
er, Oakland  Sign  Co;  contractor,  Red 
Top  Electric ;  outlets ;  fixtures. 

43400  3411  Telegraph  Ave;  owner, 
Geo  Nelckban ;  contractor  Dan  Dens- 
more;  outlets;  awltches;  plugs;  mo- 
tors;  alterations. 

43401  2946  Bona  St;  owner,  K 
Wallstrom ;  contractor,  Clifford  Elec- 
tric; outleta;  awltches;  plugs. 

43402  381  Orange  St ;  owner,  Klein 
&  Gandell;  contractor,  Clifford  Elec- 
tric; alterations. 

43403  269  Monte  Vista ;  owner,  R  M 
Kramer;  contractor.  Manning  & 
Whitaker;  Atlas  furnace. 

43404  6759  Longwal  kDr;  owner. 
Doty  &  Lockwood;  contractor.  Man- 
ning &  Whitaker;  Atlas  furnace. 

48405  4051  Telegraph  Ave;  owner, 
Jim  Patt ;  contractor,  Manning  ft 
Whitaker;  Atlas  furnace. 

43406  3304  Herrier  Rd ;  owner,  O  W 
Johnson ;  contractor.  Manning  ft 
Whitaker;  Atlas  furnace. 

43407  5240  Redondo ;  o  ;raer,  C  Un- 
garetti;  contractor,  Maraing  ft  Whit- 
aker; Atlas  furnace. 

43408  1729  Filbert;  owner,  Pelle- 
tier;  contractor.  Manning  &  Whit- 
aker; Atlas  furnace. 

43409  98th  Ave  and  E  14th  St; 
owner  A  Gonsalves ;  contractor.  Man- 
ning ft  Whitaker;  Atlas  furnace. 

43410  618  Kenwyn  Rd;  owner, 
Zei^les;  contractor.  Manning  ft  Whit- 
aker; Atlas  furnace. 

43411  3337  64th  Ave;  owner.  Har- 
old Jones;  contractor.  Manning  & 
Whitaker;  Atlas  furnace. 

43412  45  Pershing  Dr;  owner, 
Chapln  ft  Watson ;  contractor,  Man- 
ning ft  Whitaker;  Atlas  furnace. 

43413  3867  Howe  St;  owner,  W  A 
Walker;  contractor.  Manning  & 
Whitaker;   Atlas  furnace. 

43414  4358  Bridgevlew  Rd;  owner, 
Geo  Wain;  contractor.  Manning  & 
Whitaker;  Atlas  furnace. 

43415  4814  E  14th  St;  owner.  Food 
Mart;  contractor,  Del  Monte  Elec- 
tric; sign. 

43416  5930  E  14th  St ;  owner,  Rears 
ft  Bunch ;  contractor  Del  Monte  Elec- 
tric; sign. 


POSITIONS   OPEN 

S-470  SALES  ENGINEER,  pref. 
mechl.  engr.  27-35  yrs.  old  with  exe- 
cutive ability  to  take  charge  of  ter- 
ritory for  steam  power  plant  equip- 
ment. Sal  &  bonus.  Los  Angeles. 

S-412— ENGINEERS,  civil.  mechL 
and  elec,  for  plans  and  specs,  of  large 
.sanitary  sewage  system.  |292-f<00mo. 
Bay  Area. 

S-450— STRUCTL.  DESIGNER, 
good  on  steel  construction.  Salary 
$500  month.  San  Francisco. 


ENGINEERING  SOCIiTIES 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook,  Mar. 

$7  POST  ST.  S.  P.  4 

GAHIcid  9248 


BERKELEY 


64  2323  San  Pablo  Ave;  owner,  N 
Jacobittl;  contractor,  Modem  Neon; 
1   sign. 

65  2401  Ridge  Rd ;    owner,   _..; 


contractor.  White  Electric;  1  outlet,' 
3  switches;  4  fixtures;  3  plugs;  4 
circuits  1  motor. 

66  3341  Grove;  owner,  Standard 
Oil  Co;  contractor,  White  Electric;'  9 
motors. 

67  2506  Shattuck  Ave;  owner,  Dr 
Ward;  contractor,  White  Electric;  1 
motor. 

68  2352  Shattuck  Ave;  owner,  R 
Patterson ;  contractor,  White  Elec- 
tric; 68  outlets;  32  switches;  60 plugs; 
36  circuits. 

69  2012  Hearst;  owner,  Ravello; 
contractor,  Bradshaw  Electric ;  9  fix- 
tures. 

70  1206  The  Alameda;  owner,  F  R 
Burton ;  contractor,  Bradshaw  Elec- 
tric ;  6  fixtures. 

71  2619  Ashby ;  owner,  L  Chilcate ; 
contractor,  Aarvacks  Heating  Co;  1 
mootr. 

72  2728  Channing ;  owner,  Dr  Hall ; 
contractor,  Holbrook;  1  motor. 

73  1963  Solano;  owner,  T  McOold- 
rick;  contractor,  Paramount  Elec- 
tric; 20  fixtures. 

74  1940  Ashby ;  owner,  ;  con- 
tractor, Paramount  Electric;  33  out- 
lets ;  6  switches ;  33  fixtures ;  2  plugs ; 
new  service. 

75  2324  Blake;  owner,  Fred  Peake; 
contractor.  Paramount  Electric;  1 
motor. 

76  1216  Seui  Pablo  Ave;  owner,  L 
Honett;  contractor.  Paramount  Elec- 
tric; 6  outlets;  4  switches;  18  plugs; 
23  circuits. 

77  2612  Webster  St;  owner,  M  A 
Erbe;  contractor,  College  Ave  Elec- 
tric; 4  outlets;  2  switches;  2  plugs; 
4  fixtures ;  3  circuits. 

78  2015  6th  St;  owner,  Berkeley 
Welfare  Society;  contractor,  Clifford 
Electric;  10  outlets;  8  switches;  « 
plugs;  3  circuits. 


UNIFORM    ^    DEPENDABLE 


"ADVERTISEMENT    FOR    BIDS 


OAKLAND 


43385  10210  Longfellow;  owner.  A 
Stenhio;  contractor.  Johnston  Elec- 
tric ;  temporary  service. 

43386  6116    Don  caster ;    owner,    A 


LOAM,  black  or  sandy,  |2  per  yd 
CLEAN  BEACH  SAND.  Call  FI  2M2 

-»»-^,^— __^^^____^  (tf) 
limited  amount  bOOkft  XVOOu 
I^TH.  HARDWALL.  BUILDING 
PAPER.  STUCCO  NETTING.  Phone 
OLympic  5672.    Rellly  Brothers. 

^  ^ (1/28/47  • 

PIPE  RACK,  sturdy  bolted  wood 
frame  construction,  excellent  condi- 
tion. For  Inapection  phone  EXbrook 
^^*  (1/29) 


CLEAN  BANK  SAND 

Large  Quantity  of  Clean  Bank 
Sand  available  to  Buildera  and  Con- 
tractors. 10c  per  cu.  yd.  Easily  accea- 
slhle.  Sunaet  Building  Supply  Cb.  SB. 
2252: 1/80/47 

1  Fairbanks -Morse  5-ln.  No.  BSliT 
NBF  split  case  booster  pump  with 
11-5/16-ln.  impeller.  Direct  connected 
to  Case  Model  C.E.  gas  engine  Pump 
almost  new.  engine  in  excellent  con- 
dition. 1460  plus  tax.  fob.  Mountain 
View, 

I  Model  V-40  Allis-Chalmars  gas 
engine.  10-ln.  face  flat  pulley  drive 
with  60  feet  of  8-ln.  flat  belt.  Almost 
new.  1800  plus  tax.  f.o.b.  Mountain 
View. 

City  of  Mountain  View  Water 
Works.  140  Franklin  St.,  Mountain 
View.  Calif.  J.  H.  Thomaa,  Supt. 
Phone  2881.  2/8/47 

"bRAFTiWc*  TddLte.  Wre  H555: 
Electric  Toaster  (hotel  slae).  Paint 
Spray,  Circular  Saws.  Lathe.  Tar- 
paulins, Generators  and  two  8-wheel- 
er  Scooters    Phone  WA  14200. 

(2/8/47* 


100,000-gal.  riveted  steel,  bell  bot- 
tom water  Unk  on  80-ft.  steel  tower 
Good  condition  except  for  scaling 
and  painting.'  83500  as  is,  where  is. 
Immediate  possession.  City  of  Moun- 
tain View  Water  Works,  140  Frank- 
lin St.,  Mountain  View.  Calif.  J.  H. 
Thomas,  Supt.  Phone  2881.  2/3/47 

HARDWOOD  FLOORINQ 
25/32  X  2^  face  tongue  and  groove, 
carload  lots  only.  Kiln  dried  graded 
Oak  from  Southern  mills.  10  days  to 
2  weeks  delivery;  50%  and  better 
clear  M  E  Farmer  Floor  Co,  ISlOVj 
Hardnian  Ave.  Napa,  Calif  Phone 
Napa  2074  days,  or  21-J-ll  evenings. 

(2/3(47) 


"Subject  to  the  conditions  prescrib- 
ed by  the  under<4igned.  sealed  bids 
are  invited  for  the  following  work 
for  the  construction  of  the  Fores- 
try Building  on  the  Berkeley  campus. 
University  of  California:  (1)  Gen- 
eral Construction,  (2)  Plumbing 
Work,  (31  Heating  and  Ventilating, 
(4)  Electrical  Work.  (5)  Elevator.  (6i 
Combination  Plumbing,  Heating  anu 
Ventilating  Work,  (7)  Combination 
Plumbing,  Healing  and  Ventilating 
and  Electrical  Work.  This  project 
has  been  granted  CPA  authorization 
under  VHP  1.  Plans  and  specifica- 
tions will  be  issued  to  intending  bid- 
ders upon  the  deposit  of  fifty  ($50 > 
dollars  per  set.  No  bids  will  be  re- 
received  after  2:00  P.  M.  February 
21,  1947.  Planp,  specifications  and 
information  will  be  available  start- 
ing January  30.  1947  at  the  Cash- 
ier's Office.  103  Administration 
Building.  University  of  California. 
Berkeley,  California.  The  right  to 
reject  any  jr  all  bids  is  reserved. 
"THE  REGENTS  OF  THE 
UNIVERSITY  OF  CALIFORNIA" 
(Daily  FTacific  Builder; 
(Jan.   28,   29.   30,  31  , 

Feb.  3.  4,  5.  6,  7.  10,  '47)  | 
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OVERHEAD  DOOR  CO. 
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Building  Contractor 


BETTER  HOI4ES       COI4MERCIAL       INDUSTRIAL 


Cost  Plus  or  Fee  Only 
HEAVY  CONSTRUCTION    EQUIPMENT  AVAILABLE 

2009  SHAnUCK  AVE.       ,„  ,„,orm,f„„  c.H 

BERKELEY    4.    CALIFORNIA  Phone  THornwail  9743 
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PLANS  and 
Speculations 


The  Fullerton  union  high  school 
and  junior  college  district  today 
was  advanced  $23,550  to  finance 
preparation  of  drawings  and  spec- 
ifications for  a  high  school  class- 
room building  at  Fullerton,  esti- 
mated to  cost  $514,292. 

oOo 
.^  Hawthorne  school  district  No.  7 
of  Mineral  County,  Nev.,  was  ad- 
vanced $4500  to  finance  plans  for 
elementary  school  additions  at 
Hawthorne,  estimated  to  cost  $87,- 
000. 

oOo 
The  Oakland  Chamber  of  Com- 
merce will  press  for  construction 
of  a  union  passenger  station  there. 
It  is  one  of  21  points  listed  for 
the  1947  year. 

oOo 

Tentative  plans  for  a  yacht  har- 
bor in  Hiroderick  to  cost  about  $50,- 
000  were  outlined  by  Harold  Pen- 
ney, Bryte,  when  he  appeared  be- 
fore-the  county  supervisors  seek- 
ing purcase  of  a  half-block  of  coun- 
ty-owned property  along  the  levee. 
oOo 

Supervisor  Lewis'  plan  for  build- 
ing vets  homes  through  a  non- 
profit corporation  on  land  donated 
by  the  city  has  received  the  en- 
dorsement of  veterans  organiza- 
tions, builders  and  the  mayor's 
emergency  bousiiig  comoiittee. 
oOo 

Oakland's  city  council  has  res- 
cinded its  resolution  of  intention  to 
build  a  four-foot  center  strip  to 
divide  traffic  lanes  between  Mac- 
Arthur  Boulevard  and  Piedmont 
Avenue,  after  vehement  protests 
were  made  by  Broadway  business- 
men. 

oOo 

A  public  hearing  will  be  held 
February  18  on  plans  for  a  new 
bridge  across  Three  Mile  Slough 
near  Rio  Vista. 

^         oOo 

The  State  of  Arizona  has  gone 
on  record  as  opposing  any  change 
of  its  existing  rights  to  Boulder 
Dam  power. 

# 

FOLLIN  PREDICTS 
30%  VOLUME  JUMP 

CHICAGO.  -  James  W.  Follin, 
assistant  administrator  of  the  Fed 
eral  Works  Agency,  predicted  a  to- 
tal construction  value  in  VMl  of 
about  13  billion,  300  million  dol- 
lars, before  ?»  convention  of  the 
National  Crushed  Stone  Associa- 
tion. 

He  said  that  estimates  indicate 
a  80  per  cent  increase  over  1946 
construction  value,  and  added  that 
the  estimate  takes  in  highway  con- 
struction, home,  commercial,  and 
federal  building  construction,  air- 
port development,  dams,  reclama- 
tion, river  and  harbor  work,  rail- 
roads, utilities  and  military  proj- 
ects. 

# ■ 

MONTEREY  SCHOOL 
BILL  INTRODUCED 


WASHINGTON.  —  Represento- 
tivo  Jack  Z.  Anderson  (r.,  Calif.) 
has  introduced  legisation  to  auth- 
orize a  $27,750,000  naval  postgrad- 
uate school  at  Monterey.  The  leg- 
islation was  requested  by  the  Navy 
Department. 

An  identical  bill  has  been  intro- 
duced in  the  senate  by  Senator 
Gurney  (r.,  S.  D.),  chairman  of 
the  senate  ormed  services  commit- 
tee. Both  the  senate  and  house 
comm'tteeS  on  armed  forces  must 
approve  the  legislation  before  it 
comes  up  for  consideration  in  eith- 
er chamber. 

# 

ROBERTS  APPOINTED 


WASHINGTON— H.  Cedric  Rob- 
erts of  Burbank  Calif.,  and  Jame<5 
H.  March,  of  Tacoma,  Wash.,  have 
been  appointed  to  the  1947  nomi- 
nating committee  of  the  National 
Association  of  Home  Builders. 


Price  Spiral  to 
Level  Off  Soon, 
Says  Meyerhof  f 


WASHINGTON.— "We  are  hope- 
ful that  the  upward  spiralling  of 
prices  has  nearly  reached  its  peak," 
Joseph  Meyerhoff,  president  of  the 
National  Association  of  Home 
Builders,  said  in  an  interview  to- 
day. 

"With  a  steady  supply  of  mate- 
rials flowing  to  the  job,  much 
greater  productivity  can  be  ob- 
tained from  labor;  and  with  an  in- 
creased supply  of  manufactured 
goods  combined  with  a  stabilize<l 
labor  situation,  materials  should 
begin  to  show  some  reduction  in 
cost  to  the  home  builder.*' 

He  said  such  reductions  would 
be  reflected  first  in  the  stabiliza- 
tion of  prices  of  finished  houses 
and  then  in  a  gradual  lowering  of 
prices  of  new  housing. 

He  cited  as  still  critical  in  the 
materials  supply  such  items  as 
soil  pipe,  gypsum  products  and 
some  plumbing  and  heating  equip- 
ment, but  added  that  the  supply 
is  steadily  improving. 

BPI  Asks  Reliabk 
Federal  Statistics 

WASHINGTON.  — The  Building 
Products  Institute  to<i»y  c«U«d  tov 
a  thorough  study  of  methods  of 
gathering  and  analyzing  factual 
information  about  housing  at  the 
January  27-28  Conference  on  Hous- 
ing Statistics  held  here. 

"The  need  lor  improved  statis- 
tics has  been  amply  demonstrated 
by  conflicting  and  often  mislead- 
ing figures  on  housing  which  have 
been  issued  by  officials  of  various 
federal  agencies  and  bureaus  in 
the  past,"  declared  BPI  Chairman 
Douglas   Whitlock. 

Questioning  reliability  of  some 
government  statistics,  he  pointed 
out  that  they  are  collected  at  con- 
iderable  expense  and  serve  little 
useful  purpose  "unless  the  build- 
ing industry  and  others  cr.n  receive 
them  with  full  confidence  as  to 
their  accuracy  and  impartiality." 
# 

$25  MILUON  IS  NEEDED 
FOR  WATER  PROJECTS 


BOULDER  CANYON  PROJECT 


Ever  hear  of  the  Hoover  Dam? 
The  present  Congress  will  probably 
scrape  off  the  overlay  of  preju- 
dice and  reinstate  the  name  "Hoov- 
er Dam". 

.        ,      -^    -^    <f 
This   dam   was   the  first   major 

project  under  the  Hoover  Adminis- 
tration. All  the  contracts  and  the 
greater  part  of  the  work  carried 
the  name  "Hoover  Dam". 
ir  ^  ir 
When  the  late  F.  D.  Roosevelt 
took  office  he  appointed  a  grouchy 
character  named  Harold  L.  Ickes 
as  Secretary  of  the  Interior.  When 
Ickes  took  over  from  the  former 
Secretary  Ray  Lyman  Wilbur,  he 
found  orders  that  the  structure, 
when  completed,  should  be  dedicat- 
ed as  "Hoover  Dam". 

^  ^  ^ 
Harold  immediately  gave  orders' 
that  all  wording  pertaining  to 
"Hoover  Dam"  should  be  changred 
to  "Boulder  Dam'".  This  was  a 
monumental  example  of  how  small 
Ickes  could  be  when  wearing  one 
of  his  customary  "mads". 

1^    <r   « 

Ickes  could  not  do  what  you  are 
thinking,  although  he  probab'y 
wanted  to!  There  Avas  already  j» 
"Roosevelt    Dam"    in    Arizona*. 

ft    ir    it 

At  that,  the  last  laugh  is 
on  the  "Big  Itch".  Roose- 
velt Dam  wast  completed  in 
1911  and  dedicated  to  an- 
other Roosevelt  —  a 
named  Theodore. 


State  Highway  Division  Discloses  Road 
Improvement  Plans  for  San  Joaquin  Area 

SACRAMENTO.— The  state  divinion  of  highways  has  outlined 
work  to  be  done  in  modernizing  and  streamlining  the  network  of  roads 
throughout  the  San  Joaquin  Valley  counties  under  the  lO-year  program 
now  being  considered  by  tlie  special  legislative  session  meeting  here. 

Among   the  counties  affected   are  Kern.   Kings,   N^adera,   MMXfld 
and  Tulare.   Details  of  the  10-year  program  follow: 
Kern  County:  U.  &.  99,  Los  Angeles 4- ^____— — 
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Coulee  Dam  Power 
Output  More  Than 
21  BaUon  K.WJ1. 


Mayor  Lapham,  in  his  annual 
budget  message  to  the  board  of  su- 
pei-visors  this  week,  said  a  $25 
million  bond  issue  would  be  re- 
quired to  break  two  bottlenecks  in 
the  city's  water  department. 

The  mayor  said  that  a  second 
San  Joaquin  Valley  47-mile  pipe- 
line, estimated  to  cost  $12,760,000, 
should  be  constructed  as  soon  as 
possible  to  supply  water  to  "our 
growing  city  and  the  expanding 
residential  and  industrial  areas  on 
the  peninsula." 

The  remaining  $12,2.'>0,000  bonds, 
he  said,  are  necessary  to  build  an- 
other 22-mile  pipeline  frt)m  a  point 
near  Niles  around  the  south  end 
of  San  Francisco  Bay  and  to  the 
Crystal  Springs  reservoir  on  the 
peninsula. 

# 

APPRAISAL  REDUCTION 

SACRAMENTO— -  A  downward 
revision  in  appraisals  for  the  pur- 
chase of  veterans'  farms  and  homep 
has  been  ordered  by  the  State  De- 
partment of  Veterans  Affairs  this 
week  as  declines  in  the  real  estate 
market  here  confirmed. 

Construction  costs  have  dropped 
ten  per  cent  »«cently.  State  Pub- 
lic Works  Director  C.  H.   Puree!) 
reported  to  (Jovernor  Warren. 
# 

OKAY   REVOLVING   FUND 

SACRAMENTO.— That  bill  set- 
ting up  a  million-dollar  revolving 
fund  to  enable  the  state  to  buy 
war  surplus  goods  to  be  sold  to 
veterans  or  contractors  building 
homes  for  veterans  was  passed 
unanimously  in  the  Assembly  Mon- 
day. 


COULKE  DAM.  Wash.  —  Hie 
world's  larKcst  hydro-electric  gfiuT- 
ator  in  the  Lett  Powerhouse  at  the 
Grand  Coulee  Dam  turned  out  near- 
ly four  l)illiun  kilowatt-hours  of 
electrical  energy  fOr  Northwest 
lionies  and  industries  during  1946  tu 
bring  the  total  production  since  I'Ml 
to  more  than  21  billion  kilowatt- 
liours,  tlie  Bureau  uf  Kcclatnatioii 
announced  today. 

Although  last  year's  output  was 
l)elow  that  of  1945,.  Bureau  engi- 
iiecrs  said  the  performance  "is  con- 
sidered exceptionally  Kood  in  view 
of  circumstances  encountered."  They 
explained  that  L-1.  one  of  tiic  six 
108,000-kilowatt  giants  in  the  power- 
house, was  out  of  service  several 
months  for  overhaul,  and  that  two 
"borrowed"  Shasta  Dam  generators, 
rated  at  75.()0<)-kiif)watts  vach.  were 
removed  during  the  year  for  return 
to  Hie  t  alifornia  power  plant.  The 
Shasta  units  were  lent  the  firand 
COnlee  Dam  for  war-time  service. 

DuriuR  1947.  the  power-pnxhic- 
tion  picture  at  the  Grand  Coulee 
Dam  will  become  increasingly 
brighter  commented  Supervi«inR 
Kngineer  A.  F.  Darland  of  the  Col- 
umbia Basin  Project's  Coulee  Dam 
Division. 

"The  first  of  three  new  inSTKHI- 
kilowalt  units  for  the  Left  Power- 
house is  scheduled  to  hcKin  npcrat- 
inR  this  year,  and  work  will  be  pro- 
gressinK  on  the  installation  of  two 
additional  units  which  arc  expected 
to  gon  on  the  line  in   1948." 

In  1949.  Darland  added,  the  first 
three  108.000-kiIowatt  generators  for 
the  now-vacant  RiRht  Powerhouse 
are  expected  to  begin  operating,  giv- 
ing the  Grand  Coulee  Dam  a  total 
'installed  capacity  of  1..116.000  kilo- 
watts, including  20.000  kilowatts 
from  two  station-service  units. 

Rated  at  108.000  kilowatts,  the  new 
generators  for  the  Right  Powerhouse 
are  to  be  designed  so  they  can  carry 
120  000-kilowaft  loads  continuously 
under  favorable  conditions.  Darland 
explained. 


County  line  to  Fort  Tejon,  four  lan« 
divided  freeway,  4.5  mllea,  fl.lSO.OOO; 
Fort  TeJon  to  McKUtrtck  Road,  free- 
wa>,  *1,200.000:  McKlttrlck  Rood  to 
Brundage  Lione,  four  lane  freeway, 
9.8  miles,  f  1,615.000;  In  City  of  Bak- 
erseld,  six  lane  freeway,  .9  mile,  |1,- 
980.000;  Bakersfield  to  north  end  of 
Kem  River  Bridge,  .7  mile.  8lx  lane 
freeway,  |1 ,444,000;  north  end  Fa- 
mu8o  to  north  county  boundary,  four 
lane  divided,  lO.S  miles,  (2,635,000; 
in  City  of  Delano,  four  lane  divided, 
2.2  miles,   |847,000. 

Mojav*  Road   Included 

Route  23,  Mojave  to  4.8  miles  north, 
grade  and  burface,  |34O,00O;  Station 
4  to  Station  90.  Upper  Red  Rock 
Canyon,  1.6  miles,  grade  and  surface, 
$152,000;  Station  80  to  Station  345. 
Jawbone  Canyon,  5.3  miles,  grade  and 
surface,  $260,000;  Station  345  to  Sta- 
tion 472,  Red  Rock  Canyon,  2.5  miles, 
grade  and  surface,  f461,00D;  RIcardo 
to  Freeman  Junction,  grade  and  sur- 
face, $600,000;  Indian  Welle  Canyon. 
1.1  miles,  grade  and  surface,  $91,000. 

Route  33,  west  boundary  to  Route 
4,  grade,  surface  and  structures,  88 
miles.  $1,385,000. 

Route  47,  Maricopa  to  Route  4, 
grade  and  .lurface,  6  miles,  $476,000; 
Bakersfield  to  Route  143,  four  lane 
dlvlcied,  3.5  miles,  $547,000;  Route 
143  to  Cottonwood  Creek.  6.3  miles, 
{^ade  and  surfaoe.  tSSS^OOO;  Cotton - 
wood  Creek  to  Route  23,  grade,  sur- 
face and  structures,  77.6  miles,  |6,- 
933,000. 

Project    In   Bakorvfleld 
Route    58,    in    Bakersfield,    4    lane 
divided,   5.7    miles,    $860,000,    Bakers- 
field to  Edison,  4  lane  divided,  7  miles 
$1,674,000;   west  boundary  to  Bakcrs- 
lietd,  grade,  surface  and  bridges  ov- 
er Walker  Basin  Creek  and  Callente 
Creek,    51    miles,    $3,874,000:    Tehach- 
api  to  %  mile  east  of  Mooolith,  grade 
and  surface,  5.5  miles,  $597,000;   half 
.-nile  cast  of  Monolith  to  Cache  Creek, 
Krade   and    surface,    2.5    miles.    $176,- 
000;  4.2  miles  east  of  Mojave  to  Mu- 
roc.    12.5    miles,    grade    and    surface, 
$272,000;  Muruc  Junction  to  San  Ber- 
rardlno  County  boundary,  grade  and 
burface,    14.2   miles,   $^178,000. 

Route  138,  Marlpoca  to  north  coun- 
ty boundary,  grade,  surface  and 
bridgeb.  62  miles.  $l,300,(iOO. 

Route  139,  Kom  River  Bridge,  $58,- 
000;  Oooae  Lake  Slough  Bridge,  $33,- 
000. 

In  Taft  Area 

Route  140,  Taft  to  3.7  miles  north- 
east. 3.7  miles,  grade  and  surface, 
$330,000;  Buena  Vista  Creek  Bridge, 
$11,000;  Route  4  to  Route  58,  grade 
and  surface.  23.7  miles.  $800,000. 

Route  141,  Junction  of  Route  4N 
to  Junction  of  Route  4N,  S  miles, 
grade  and   surface,  $600,000. 

Route  142,  Bakersfield  to  Route 
57,  grade  and  surface,  70  miles,  $1,- 
340,000 

Route  143,  Route  140  to  four  milec 
north,  grade  ind  surface,  4  miles. 
$268,000. 

For   Kings  Highways 

Kings  County:  Route  10.  Hanford 
to  west  couDty  line,  grade  and  sur- 
face. 2  miles,  $20,000;  through  Han- 
ford, 4  lanes,  $139,000;  Hanford  to 
three  miles  east,  4  lane  divided,  three 
miles,   $900,000. 

Route  125,  south  county  line  to  the 
north  county  line,  grade  and  surface, 
57   miles,  $2,74O,Q0O. 

Route  135,  Ouemsry  to  Corcoran 
grade  and  surface,  9.8  miles,  $595,000. 

Route  138,  south  county  line  to  Die 
north  county  line,  grade  and  surface 
20  miles,  $650,000. 

RIvor  Areola 

Madera  County:  U.  S.  99,  San  Joa- 
quin River  to  Areola  Bchool,  4  lane 
divided.  7  miles.  $1,510,000;  %  mile 
f^outh  of  Madera  to  Madera,  4  lano 
divided.  $60,000;  through  Madera,  4 
tare  divided,  1.5  miles,  $681,000;  Ma- 
dera to  1.5  miles  north,  4  lane  di- 
vMed,  $537,000:  1.5  miles  north  of 
Madera  to  Callfa,  4  lane  divided,  10 
miles.  $1,112,000;  Califa  to  ^jt  mile 
north  of  Ash  Slough,  4.7  miles,  four 
lane  divided.  $1,820,000;  Ash  fflaugh 
Bridge,  $166,000. 

Route  32,  west  county  lino  to  Rte. 
4,  grade,  surface  and  bridge,  15.7 
miles,   $2,200,000 

Route  125.  1.6  miles  north  of  Lanes 
Bridge  tn  Route  126,  grade  and  sur- 
face. 7  8  mllea,  $664,000. 

Route  126,  Ban  Joaquin  River  to 
Madera,  grade,  surface  and  bridge, 
6.6  m<les,   $687,000;   Madera   to   three 


(Continued  oo  Pag*  •) 


State  Schedules  195- 
Mile  Fresno  Program 

The  state  diviHJon  of  highways 
today  announced  construction  work 
grading  and  6urfacing  on  196.4 
miles  of  Fresno  County  highways 
is  contemplated  in  the  next  decade. 

The  10  year  program  would  meet 
the  "critical  deficiences"  in  Fresno 
County's  highway  system  and  is 
contingent  upon  legislative  ap- 
proval of  additional  taxes  for  road 
purposes. 

Cost  Will  Be  $25,466,000 

The  estimated  10  vear  total  ex- 
penditure is  $26,460,000,  of  which 
$3,932,000  would  be  for  rights  of 
way. 

'The  projects  listed  for  Fresno 
County  am: 

Route  4  <U.  8.  90).  south  coimty 
line  to  Selma,  4.7  miles,  4  Urn*  di- 
vided,  $550,000. 

Route  4,  Calwa  Overpouia  and  ap- 
proaches.   $812,000. 

Route    2    ,ln    City    of    Froano,    S.9 
mllea.  6  lane  divided,   $5,624,000. 
Route  4,   Olive   Avenue  to  Clinton 

Ave.,  1.S  mUoo,  •  tans  divUloa,  flOft.- 
000. 

Route  4,  Clinton  Ava  to  Tehama 
Ave..  6  lanes  dlvkled.  >.0  miloa,  fl,- 
889.000. 

Route  4,  Clinton  Ave.  to  San  Joa- 
()uin  River,  4  lane  di</ided,  7.2  mllo«, 
$670,000. 

Plan  Coalinga  Jobs 

Route  10,  west  county  t>oundary  to 
Coalinga,  grade  and  sruface,  22  ml.. 
$1,750,000 

Route  10,  Coalinga  to  east  county 
boundary,  grade,  surface  and  brtdga, 
28   miles,   $650,000. 

Route  41,  west  county  t>oundary  to 
Fresno,  grade  and  surface,  65  mllea, 
12,515,000. 

Route  41,  in  City  of  Fresno,  grada 
and   surface,    1.3   miles,   $1,016,000. 

Route  ^1,  Orange  Avenue  to  Clo- 
vls  Ave.,  4  lane  divided,  8.6  mllea, 
$943,000. 

Route  41,  Byrd  Slough  to  Whlto 
Road,  grade  and  surface,  17.6  mllea, 
11.750,000. 

Route  76.  Route  125  to  Clovia, 
bridges.   0   miles,   $315,000. 

Manning   Avenue   Listed 

Route  125,  south  county  line  to 
Manning  Ave.,  grade  and  surfaco, 
15  miles.   $991,000. 

Route  125,  Manning  Ave.  to  Freano, 
4  lane  divided,  7.8  miles,  $1,642,000. 

Route  125.  in  Ctty  of  Freano,  four 
lane   divided.   2   miles,  $1,270,000. 

Route  125,  Olive  Ave.  to  Shields 
Ave.,  4  lane  divided,  1.5  mllea,  $786,- 
000. 

Route  126,  Skaggs  Bridge  and  ap- 
preaches,  1.1   mllen,  $280,000. 

Route  138,  south  county  txiundary 
to  Coalinga,  grade  and  surface,  IS 
miles,   $1,910,000. 

# 

APPROVALS  NEAR  GOAL 

WASHINGTON.  During  the  19 
weeks  in  which  it  operated  with 
the  objective  of  holding  non-hous- 
ing construction  approvals  down  to 
an  average  of  $36  million  per  week 
the  Civilian  Production  Adminis- 
tration actually  averaged  $36,204,- 
986  in  approvals  weekly,  or  within 
six-tenths  of  one  per  cent  of  its 
goal,  CPA  announced  today. 

The  $35  million  target  for  non- 
housing  construction  authorizations 
went  into  effect  last  August  30  and 
continued  until  January  10,  when 
the  weekly  average  objective  wai 
raised  to  $50  million. 

OPEN  OAKlXnD  office 


Fuller  Manufacturing  Co.,  Kala- 
mazoo, Mich.,  builder  of  heavy  duty 
transmissions,  and  its  tubsidary, 
Unit  Drop  Forge  of  Milwaukee, 
Wis.,  have  established  temporary 
wentern  district  headquarters  at 
308  Thayer  Building,  677  W.  14th 
.Street,  Oakland  12,  Calif. 

E.  I/.  King,  western  district  man- 
ager, is  in  charge.  Telc]»hone  num- 
ber is  TWinoaks  6569. 
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CPA  PERMITS  GRANTED 

BAU  FRANCISCO.  —  The  Civilian 
Production  Administration,  A.  J. 
Orter,  regional  director,  1355  Mariiet 
Bt.,  has  announced  the  following  per 
mlta  granted  for  construction  ot  com- 
mercial and  InduBtrial  buildlnga  In 
the  San  Francisco  area: 

JANUARY  24,   1947 


PAINT  Factory,  |.16,970;  Linden 
Ave.,  South  San  Francisco;  owner, 
B.  I.  duPont  deNemours  &  Co.,  10th 
and  Market  Sts.,  Wilmington,  Del. 

OSATHER  taniMry,  $45,000;  Peta- 
luma;  owner,  Laemmie  Tanning 
Co.,  210  Post  St.,  San  Francisco. 

FRUIT  processing  "plant,  $36,000; 
Hamilton  and  Parallel,  Fresno, 
owner,  Peters  &.  Garabedlan,  Clo- 
tho,  Calif. 

CONSTRUCTION  camp,  $20,000;  nr. 
Montlcello;  owner.  Pacific  Gas  & 
Electric  Co.,  24S  Market  Si.,  San 
Francisco. 

GROCERY  Store,  $8200;  Forestvllle. 
owner,  John  Belts,  Box  157,  For- 
estvllle. 

WAREHOUSE    for    wholesale    elec- 
trical company,  $2380;  12th  and  Foi- 
som    Sts.,    San    Francisco;    owner. 
California   Elec   Supply  Corp.,    158fi 
Polsom  St.,  San  Francisco. 

BOCK  Wool  mfg.  plant,  $15,250;  San 
Carlos;  owner,  Fred  A.  DeMeasLri, 
116  Bayswater.   Burlingame. 

CHERRY  /)roces8lng  plant,  $34,500; 
10th  and  Taylor,  San  Jose;  owner, 
Tri-Valley  Packing  Assn.,  64  Pine 
St,  San   Francisco. 

GROCERY  &  market,  $5000;  Hugh- 
son  Ave.,  Hugh.son  -.  owner,  Wm  L 
Rogers,  Box  165,  Hughson. 

SERVICE  Station,  $5000;  near  Sa- 
linas ;  owner,  Sturdy  Oil  Co.,  Box 
46,    Salinas. 

DRIVE  piling  for  office  bldg.,  $25,- 
000;  7th  and  J  Sls-.  Sacramento; 
owner,  Capital  National  Bank,  7th 
and  J  Sts.,  Sacramento. 

CAFESTEiRIA.  $49,000;  1916  Franklin 
St.,  Oakland:  owner,  Edw  J  .An- 
derson, 3454  Harlan  St,  Oakland. 

FORESTRY    bulldmg.    $700,000;    Ber- 
keley; owner,  Kegentg  of  U.  of  C. 
Berkeley. 
FAT  rendering  plant,  $2000;  t8h  and 
F  Sts.,  Broderick ;  owner,   Superioi 
Packing  Co.,  Box  290,   Broderick. 
COMPLETE    repairs,    t^niite    dam- 
age, $2500;  1030  TaraVal  Street,  San 
Francisco;    ownei,    3.    C.    Millette 
Co.,  lis  Sacramento  St.,  San  Fran- 
cisco. 
GROCERY,    $7000;    666    Dutton,    San 
Leandro;    owner,   L^   J.   Roberts,  8£ 
Chumalia,    San    L«andro. 

RETAIL.  Je%elr>-  store,  $7800;  1957 
MaMposa,  Fresno;  owner,  H.  L. 
Wade,    1162    Fulton    St.    Fresno. 

FINISH  auto  steam  cleaning  plant, 
$4500;  Hoffman  and  Hawthorne. 
Monterey ;  owner,  Floyd  Winters, 
Route   1,   Box  690-C.   Monterey. 

WALNUT  processing  plant,  $135,- 
000;  770  Clark  Ave.,  Yuba  City, 
owner,  Yuba  City  Walnut  Assn., 
Box   268.    Yuba   City. 

TRACTOR  sales  and  service,  $95,000; 
near  Reddmg;  owner.  Sierra  Tra< 
tor  &  Equipment,  Redding. 

COMPLETE  motel,  $1350;  near  Do.s 
Palos;  owner,  J.  O.  Gates,  Route 
1,  Box  1508-B.  Dos  Palos. 
WAREHOUSE  for  glass  furnace  re- 
fractories, $8500;  601  S6th  Avenur. 
Oakland ;  owner,  Owen.s  -  Illinoi.-^ 
Glass  Co.,  320  California  St.,  San 
Francisco. 

PAINT  and  appliance  store.  $4300; 
Sacramento;  owner,  N.  F.  Trimble, 
Box  116.  Fair  Oaks. 

POST  OFFICE,  $11,300;  Cupertino; 
owner,  Rosario  Caii,  et  al,  c/o  Asst. 
Postmaster,  Washington,  D.  C. 

HEPAIR  fire  damage  to  hotel.  $4000; 
180  Turk  St.,  San  FianciBCo;  owner. 
O.  Monson,  et  al,  2048  Jfarket  St., 
San  Francisco. 

ALTER  offlce.s  of  cereal  mfg.  dis- 
tributor $1869;  525  Market  St,  San 
Francisco;  owntr,  Crocker  Estate 
Co.,  660  Market  St.,  San  Francisco. 

REPAIR  floor  and  foundation,  $32,- 
000;  5401  San  Leandro  St..  Oak- 
land: own^r,  P.  M.  Bait  Canning 
Co.,    premises 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Housini?  Administration,  D.  C.  Mc- 
Glnne.ss,  District  IDrector,  315  Mont- 
gomery St.,  San  Francisco,  ha.i  an- 
nounced the  following  list  of  per- 
mits granted  by  the  above  office  for 
the  construction  of  dwelling  or  rent- 
al units  (other  than  for  owner-oc- 
cupancy) In  the  San  Francisco  are\ 
for  applicants  as  noted: 
1  UNIT,  at  Sacramento;  Jas  Mayzle. 

Berry  Hotel,  Sacramento. 
1  UNIT  at  South   San  Francisco;  H. 

P.  Carrey.  116  Green  Avenue,  South 

San  Francisco. 

3  UNITS    at    Redwood    City;    Heal> 

Sons,  634-A  Guerrero  Street,  San 

Francisco. 
1  UNIT  at  Stockton,  Leo  R.  DeAzu- 

lar,   181  W.  Fremont.   Stockton. 
B  UNITS  at  Sacramento;  J.  McCray. 

West   Sacramento. 
S  UNITS  at  Santa  Rosa ;  J.  C.  Black - 

well,  Jr.,  1000  Stewart  Street,  Santa 

Xtoaa. 
18   UNITS    at    Sacramento.    Richard 

Vernon.  009>4   8th  St.,   Sacramento. 

4  UNITS  at  San  Francisco;  Modern 
Homo  Builders,  4103  24th  St.,  San 
Francisco. 

4  UNITS   at   San    Jose;   E.   T.  Kom- 

sboeft  44  N.  1st  St.,  San  Jose. 
4  UNITS  at  Saratoga;  George  Re^d. 

Box  27.'i.  Saratoga. 
10  UNITS  at  Fresno;  W,  E    Burnett 

2B06  Ferris,  FYesno. 
1  UNIT  at  Ookland;  F.   A.  MucKen- 

sio,  2874  Sunset  Ave.,  Oakland. 
3   UNITS   at    Saratoga;    Earl    We.^t- 

cott,  Box  275,  Saratoga. 


1  UNIT  at  Santa  Cruz;  A.  G.  Finn 
51   Pacific  Ave..   Santa  Cruz. 

3  UNITS  at  Livermore;  S.  Bothv/3ll 
&  Sena,  739  J   St,  JJvermore. 

6  UNITS  at  Cloverdale;  M.  C.  Trip- 
lett.   Main   St,  Cloverdale. 

r.  UNITS  at  Belmont;  Morton  Bldrs., 
1480  El  Camino  Real,  Belmont. 

1    UNIT  at  Solano;   Roy   H.   Llppert, 

Hex  131,  Rio  Vista. 

C  UNITS  at  Newark;  Llndell  Co.,  824 
T.iraval   St.,   San   Francisco. 

1  UNIT  at  Sacramento;  L.  P.  Bon- 
ner,  2920  F  St.,   Sacramento. 

1  UNIT  at  San  Jofce;  Andrew  D. 
Wlckham,  153  S  14th  St.,  San  Jooe. 

I  UNIT  at  Fresno;  Frank  I.  Robert- 
son,  6139   Sunset    Drive,   Fresno. 

1  UNIT  at  Dinuba;  Geo.  Jacobson, 
176  Whittaker  V/ay,  Dinuba. 

1  UNIT  at  Redwood  City;  David 
Holden,   Redwood  City. 

3  UNITS  at  Merced;  Martinelll  Bros. 
759  23rd  St.  Merced. 

1  UNIT  at  San  Jote ;  J.  W.  and  Robt. 
Corey,   130  Olive  Ave.,   Campbell. 

3  UNITS  at  Salinas;  Talcott  Lumber 
Co.,  312  E.  Alisal  St,  Salinas. 

4  UNITS  at  Salinas;  Chas.  T.  Burke, 
1433   Wren    St,    Salinas. 

1  UNIT  at  Salmas;  A.  and  A.  Can- 
cellelri.   Bex  450,  WatsonviUe. 

■i  UNITS  at  San  Pranci&co;  Boyd 
Dudley,   San   Francisco. 
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Contractor  Owner  awardo  soparato 
contracts 

Electrical  work  —  Atlas  Electric  & 
Engineering  Co.,  956  Folsom  St., 
San    Francisco,    Calif. 

Plumbing,  W.  E.  Allen,  1229  Califor- 
nia  Dr,    Burlingame,    Calif. 

Blocks — A.  Antoniazzi,  32V  N.  El  El- 
dorado St.,  San  Mateo,  Calif. 

Cement — Gustave  Adolphson,  706  N. 
Claremont  St,   San   Mateo,   Calif. 

Driveway  and  Parking  Areas — San 
Mateo  Feea  and  Fuel  Co.,  850  San 
Mateo  Drive,  San  Mateo,  Caiif. 

Carpenter  Work  and  Glass  on  time 
and  material  basis;  painting  not 
let. 


1/29/47  4 

Plans   In   Pregrooo 

Modlcal  Building  (Convorted) 

Cost    $350,000 

OAKLAND,  Calif.,  Alameda  County. 
Hobart  and  Webster  Sts.,  former 
Builders'  Exchange  Building  to  be 
renamed    Medical   Aris    Building. 

Owners —  Abraham  and  Harry  N. 
Penn  (furs),  owners,  2384  Tele- 
graph Ave.,  Oaklind,  Calif. 

Architect — not  announced. 

Remodel  interior  and  exterior  of  steel 
frame  anud  brick,  4-8tory,  90  room 
structure  to  provide  40  modern 
suites  for  medical  offices,  install- 
ation o^  second  eilevator,  nlnpa 
ground  floor  stores  to  be  available 
for  retailing  operations  connected 
with  medicine,  including  drugs  and 
surgical  appliances;  a  restaurant 
will  be   retained. 


Owner — Diamond  Match  Co.,  Box  1087, 

Chico.  Calif. 
Plans  by  owner's  engineering  depart* 

ment. 
Wood  frame  and  stucco. 
Contractor— C.  8.  Phillips,  338  Kookuk 

St.,  Potaluma,  Calif. 


I  8— COMMF.RCIALBLDGS 


1/29/47  8 

Building  Permit  Granted  Contract 

Awarded 
Alter  Building  Cost  $4500 

SAN  FRANCISCO.  Calif.,  2525  Jones 

8t  . 
Owner    —    Royal    Motor    Sales,    2525 

Jonee    St.,    San    Francisco,    Calif. 
Architects— Blanchard   &   Maher,   369 

Pine  St.,   sJan   Francisco,  Calif. 
Alterations. 
Contractor  —   DeLuca   and    Son,   745 

Filbert  St..  San   Francisco,  Calif. 


1/29/47  •     4 

Preliminary   Plans  in   Progress 

Bin   Type   Building 

Approximate  Cost  $80,000 

CALISTOGA,  Calif.,  Napa  County. 

Owner— North  Coast  Walnut  Asso- 
ciation, c/o   engineer. 

Structural  Engineer  —  Preston  M. 
Jones,  2614  Woolsey  St.,  Berkeley, 
Calif. 

Heavy  wood  frame,  one-story,  bin 
type  building. 


1/29/47  ,   •     1 

Contract  Awarded 

Office  Bldg.   (Rsmodel,  Paint.  Etc.) 

Cost   $10,431 
SACRAMENTO,     Talif..     Sacramento 

Ciuntv    824'^  J  St.  Building. 
CwiuT— F>ideral  Works  Agency,  Pub- 

!•>•  ruildinp-s  Administration,  office 

of    the   district    f^ngineer,   838  U.    S. 

Apj  r.iiser'o    Bldg.,    San    Francisco, 

Calif. 
Pl.nn.s   by   owner? 
Hemodeling,  pamling,  etc.,  to  second 

floor. 
Contractor — Central    California    Con^ 

•truction      Co.,      Capitol      National 

Bank     Bldg..    Sacramento,    Calif. 


1/29/47  4 

Building    Permit    Granted— Owner 

Will    Build 
Warehouse  Cost    $4000 

SAN    FRA^NCISCO,    Calif.,    Niagara- 
Geneva   &   S.   P.    Right   of   Way,    450 

Niagara. 
Owner — San    Francisco    Glass    Com- 
pany,  M34    Mission    St.,   San    Fran- 
cisco, Calif.,  Mr.  W.  H.  Appleton. 
Architect— Vincent     G.     Rahey,     233 

Post  St.,  San  Francisco,  Calif. 
Frame,  1 -story. 
Contractor— Owner  will   build. 


1/29/47  4 

Plans    Completed 
r,PA    Approval    Granted 
Medical-Oertal   Building  Cost  $15,000 
NAI'A     Calif.,     Napa     County.     1752 

Jffftrson. 
Ownrr--D.  C    C    Caulkins,  c/o  archi- 

t»»ct. 
Architect— ('.    A     Caulkins.   Jr.,    Ros- 

onhrrg   Bids:.,    Santa   Roisa.   Calif. 
Corcreto  .slao  on  ground,  a.sphalt  tile 

floor,  wooii  fifimc,  planter  exterior, 

f.r.^-story,   2C0f.   pq.   ft    composition 

n  ot.ng. 


i/29/47  •    2 

Low  and  O"'-/   Bidders 

Temporary   Garage 

?.\rRAMENTO.  Calif.  Sacramento 
County.  North  nid-  of  "I"  ^t  be- 
tween   7th    and    Sth    Sis. 

Owner  Bnnrd  of  Ruper\-i.<ior8.  Sacra- 
mento Countv,  C.  C.  LaRue.  county 
clerk,  Wm.  H.  Dick,  deputy  clerk. 
Room  201.  Courthou.op  Bldg,  Sacra- 
merto,    Calif 

Low    Bidder—A.    L.    Millor,    1715    7th 
St..  Sarramento,  Calif..  $4,9."^. 
Continental  Cvinatruction  Company, 
Sdcrimonto,    C.illf..    at    $6,075    sub- 

mittof'   only   other  bid   January  27tli. 

1 /29/ 17  4 

CPA   Approval  Granted — Separate 
Contracts    Awarded    By    Owner 

C'»  Cost    $4,000 

SAN  MATEO.  Calif.,  San  Mateo  Co.. 
Til  Ion   .ind    El   dimino 

Owrrr-Stenhen  !.,.  Vistlca.  (land- 
scathe  contractor)  119  Reservoi- 
Itnnd,   Sfar    Mntro,  C.illf. 

Architect- prlv:itr>    plans. 

Haydite  cement  blocks  and  glas.s 
con5<iructian. 


1 /29/47  8 

Plans  Completed 

Store   Building 

SANTA  ROSA.  Calif..  Sonoma  Co. 
7th  St.  Tract,  betweet^  A  and  B  Sts. 

Owner — Sears,  Roebuck  A  Co.,  2680  E. 
Olympic   Blvd..   Los  Angeles.  Calff. 

Architect — Clarence  Caulkins.  Rosen- 
berg  Bldg..   Santa   Rosa,  Calif. 

Structural  Engineer  --  Jefferson  C 
SIv.  2ft«(  Market  St.,  San  Francisco. 
Calif. 

Mechanical  Engineer— Keller  &  Gan- 
non. 360  Pine  St.,  San  Francisco, 
Calif. 

Structural  steel  and  frame,  one-story 
v.-ith  ha.^emont  and  'mezzanine,  T- 
shaped,  75,000  sq.  ft,  parking  area. 

1 /29/47  •  3 

Contract  Awarded — Contractor  Tak- 
ing  Sub-Bids   Immediately 

Warehouse,   Shop   and   Office   Bldg. 

REDDING.  Calif.,  Shasta  County. 

Ovnor— Sierra  Tractor  &  Equipment 
Co..  1246  Park.  Chlco.  Calif. 

Architect— Charles  F.  Dean,  Califor- 
nia SUte  Lift-  Bldg.   Sacramento. 

Steel  frame,  one-story  (10xl61-ft),  to 
Include  display  space,  shop,  ware- 
house and  office  quarters,  with 
mezzanine. 

Contractor— H.  H.  Larson  Co.,  64  8«». 
Park,  San   Francisco,  Calif. 


I  /'^e  /4v  •  ^ 

Plans   Complotod— CPA    Approval 
Granted — Construction    Starts  Soon 

Distributing    Plant  Cost,   $25,000 

SAN  JOSE,  Calif..  Santa  Clara  Co. 
1.239-acre  site  on  7th   and   Alma. 

Owner— The  Thaler  Pipe  A  Supply 
Companv  (plumbers'  supplies).  5812 
Grevn  .St..  Emeryville,  Calif. 

Plans  by  contractor. 

Concrete  and   brick.  1 -story,   120x30. 

Contractor  —  The  Austin  Company, 
618  Grand   Ave.,   Oakland.  Calif. 


1/29/47  8 

Fire  Loss 

SAN  FRANCISCO,  Calif.— Fire  re- 
cently damaged  the  second  floor 
storeroom  of  the  Nugget  Grill  (Paul 
F.  Messano,  manager,  416  Lombard 
St..  San  Francisco),  41  Post  St,  San 
Francisco,  Calif.,  with  loss  estimated 
at  $7500. 


1/29/47  « 

Work   Started — Ground   Lovolod— 

CPA  Approval  Granted 
BuUding    (Retail    Building   Materials) 
'  Cost  $1&.000 

SANTA  ROSA,  Calif..  Sonoma  Co. 


OUTSTANDING  SALES  OPPORTUNITY 
BAY  AREA  and  NO.  CALIFORNIA 

Competent  individuni  w.inted  to  aKHume  charife  of  SALES  for 
estahltshed  najinnally  known  Steel  Building  Products,  long  used 
favorably  hy  local  contractors.  Party  must  thoroufrhly  under- 
stand concrete  wall  fnrminjr  methods,  blueprints  and  fireproof 
construction.  Some  yonnsr  BldR.  Superintendent,  Estimator  or 
Structural  Engineer  with  sales  ability  may  qualify.  Acquaintance 
with  conlractors  and  superintendents  this  area  an  asset.  Reply 
in  confidence  wiih  complete  details,  ai;e  and  experience. 

Box  128,  CO  Daily  Pacific  Bialdw 


4. 


1/29/47  6 

Plans  Completed — Awaiting  CPA 

Approval 
Store  and  Apartment  Building 

Cost  $40,000 
FRESNO,  Calif.,  Fresno  County.  Bel- 

mont  Ave. 
Owner — c/o  architect. 
Architect  —  Leonard     H.     Ford,    1360 

Main  St,  Walnut  Creek,  Calif. 
Brick  and  frame,  two-story    (50x65). 

1/29/47  •     S 

CPA  Approval  Granted — Contract 
Awarded— Work    Starts    Fob.   10 

Warohouso  (Froxon   Food) 

Coat  $122,500 

PATTERSON,  Calif..  Stanislaus  Co. 
F  St  at  1st  and  8.  Pacific  Sta. 

Owner— Food  Facilities,  Inc.,  2714  J 
St.,  Sacramento,  Calif. 

Plans  by  contractor. 

Refrigeration  Engineer — Bruce  Bag- 
well, Sacramento,  Calif. 

Frame  and  brick  veneer. 

Contractor— Frodorlok  Q.  Haaso  A 
Associates,  porkins,  Saoramonto 
County,  Calif. 


10th    and   Harriaon   Sta.,   San   FraA- 
cisco,  Calif. 

M.   B.   McGowan,  Inc..  625  Markot 
St.,  San  Francisco,  Calif. 


•    4 


1/29/47 

Owner  Taking   Bids — Duo  Feb.  4, 
3  P.  M. — Bidders  Figuring 

Administration  Bldg.  (Additions  and 
Improvements);  Spec.  92 

SAN  MATEO  COUNTY,  Calif.  San 
Francisco  Airport. 

Owner  — City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, James  H.  Turner,  manager. 
City  Hall,  San  Francisco,  Calif. 

Architect— W.  P.  Day  &  Associates, 
111  New  Montgomery  St.,  San 
Francisco,  Calif. 

Reinforced  concrete  addition  of  two 
wings  to  north  and  south  end  of 
present  terminal  building  to  pro- 
vide additional  passenger  facilities. 
Including  offices  for  customs  in- 
spectors, additional  dining  space 
and  restroom  area. 
Plans  and  specifications  obtainable 

from    cashier's    office,    6th    floor,    425 

Maaon   St.,  San  Francisco,  Calif.,  on 

deposit    of   $10,    refundable. 
The     following     contractors     hava 

taken  out  plans : 

Erbentraut  &  Summers,  696  Penn- 
sylvania St.,  San  Francisco,  Calif. 
Parker,     Steffens     A.     Pearce,     186 

South  Park,  San  Francisco,  Calif. 
Jacks    &    Irvine,    620   Market    St., 

San  Francisco,  Calif. 
Charles  MacClosky,  112  Market  St, 

San  Francisco,  Calif. 
Barrett   A.   Hllp,  918   Harrison    St, 

San  Francisco,  Calif. 

Carrico  A  Gautler,  365  Ocean  Ave., 

San  Francisco,  Calif. 
Michel  A  Pfeffer  Iron  Works,  Inc., 


1/29/47  •     8 

Contract   Awardod— Construction 
SUrtod 

Store   Front  (Alter) 

SAN  JOSE,  Calif..  Santa  Clara  Ca 

Owner— Stuart  Ganz,  161  8.  First  St, 
San  Jose,  Calif. 

Architect— Donnell  B.  Jaekle,  Build- 
ers' Exchange  Bldg.,  201  8.  Market 
St.,  San  Jose,  Calif. 

Carmel  stone  front,  plate  glaaa  and 
structural  glass. 

Contractor— Bort  Ward  A  Son,  1346 
Lincoln  Ave.,  San  Jooe,  Calif. 

9-10— EDUCATIONAL 
BUILDING 

1/29/47  9 

Bond  In  tho  Amount  of  121.000 
Approved 

School    Building 

CARMICHAEL,  Calif.,  Sacramonto 
County.  iKenneth  Ave. 

Owner— Carmichael  School  District, 
L.  C.  Ruff,  superintendent,  Car- 
michael. Grammar  School,  Car- 
michael,  Calif. 


1/29/47  • 

Owner  Taking  Bids — Due  Feb.  10, 

8   P.   M.    Bidders    Figuring 
High  School  Cost  $300,000 

MODESTO,  Calif..  Stanislaus  County 

18th  and  H  Sts. 
Owner— Modesto  High  School  Dis- 
trict, Aubrey  A.  Douglas,  superin- 
tendent of  schools,  14th  and  I  Sts., 
Modesto,  Calif. 
Architect— Harry  J.  Dovlno,  Cronan 
Building,   Sacramento,   Calif. 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANEHOIST  ft 
MONORAIL  CO. 
ForaiaHy  Kaowa  at 
RIage  Tramroil  Syifamt.  lac. 

Sf3  Market  St..  Saa  Praaclsce 
YUkaa  «-2042 


I 


iRiuin  PRinT  compnnv 


MAKES 


FinE  pninr 

4th  &  Addison  Sfs     Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


Associated  Wood  Products  Co. 


"^H,  Wood  Wo  ^H4M'' 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STREET  RERKELEY  2,  CALIF. 


L  W.  HOPKINS 


Skawor  Daors 

Tab 

Eaclesurat 

M*4ieia«  Cablaets 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

'Not  How  Cheap  But  How  CootT 

253  MINNA  STREET 

Phone 
YU  kon  6.1489 


WEDNESDAY.  JANUARY  29.  1947 


DAIHY    PACIFIC     BUILDER 
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Utalt  No.  1  of  now  main  high  achool. 

reinforcod  concrete,   to  include   19 

elaaarootna,    adminiatrative   offices 

and   library. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architect  upon 
dopoait  of  12a. 

The  foUotxing  contractors  have 
taken  out  plans: 

M.    A.    Uttle    Company,    1    Grand 

View   Ave.,   San   Francisco,   Calif. 

H.  EL  Rahlman  Company,  251 
Kaamy  SL,  San  Francisco,  Calif. 

J.  BL  Branagh,  106  Sheridan  Ave., 
Piedmont,  Calif. 

Erbentraut  and  Summers,  696 
Peonaylvania  Ave.,  San  Francisco, 
Caflf. 

Willis  P.  Lynn,  1040  Folger  St., 
Bertieley,  Calif. 

ICoore  and  Roberts,  603  Mission 
St,  San  Francisco,  Calif. 

S.  a  ones.  31»  Biles  Bunding, 
Stockton,  Calif. 

Carl  N.  Swenson  Company,  P.  O. 
Box  558,  San  Jose,  Calif. 

Jaa.  I.  Barnes,  Ml  Russ  Building, 
San    Franclsc,    Calif. 

Butte  Construction  Company,  San 
Franciaco,  Calif. 

Peter  Sartorio,  262  Clementina  St , 
San  Francisco,  Calif. 


1/39/47  b 

Plans  Nearing  Completion 

High  School  Building       Coot  $113,000 

MENDOCINO,   Calif.,   Mendocino  Co. 

Owner  —  Mendocino  Union  High 
School  District,  Ford  St.,  Mendo- 
cino City. 

Architect— Clarence  CauUclns,  Rosen- 
berg   Bldg.,    Santa    Rosa,    Calif. 

Frame  and  stucco,  one-story,  in- 
cludes asphalt  tile  and  concrete 
floora,   composition    roof. 
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l/»/47 

Contract*  Awarded 

Selenoe  Building,  Boiler  Plant  and 
Distribution  System     Coot  |1,917371 

BL.L.ENSBURG,  Wash.  Tho  Central 
Washington  College  of    Education. 

Owner— Central  Washington  College 
of  Education,  Board  of  Trustees, 
Dr.  TL  E.  McConnell,  president. 
Library  Bldg.,  Central  Washington 
College  of  Education,  Ellenaburg, 
Waah.  

Architect  — John  W.  Maloney,  1117 
Laraen  Bldg..  Yakima,  Wash.,  and 
654  Central  Bldg.,  Seattle,  Waah. 

Mechanical  Engineer— Lincoln  Bouil- 
lon, 1411  4th  Ave.  Bldg.,  Seattle. 
Waah. 

Reinforced  concrete,  two-atory  eci- 
en«e  building  (70x260  ft.),  and  re- 
inforced concrete  twUer  plant 

Oeneral  Construction 
llAcLean  Construction  Co.,  717  El- 
liott Ave.  W..  Seattle.  Waah.,  |1,214,- 

170. 

Meohanleal  Work 
P    8.  Lord.  4607  8E.  Mllwaukle  St. 
Portland,  Ore.,  $685,478. 

CleotHoal  Work 
Batep  Electric  Co.,  717  W.  Yakima 
St.,  Takima.  Wash.,  $08,028. 


l/aO/47 

Preliminary  Plana  In  Prog 
il 


HKAR  CONCORD,  Oallf.,  Contra 
Coata  County.  Ygnaclo  Valley.  Oak 
Orove  SchooL 

Ownei^Board  of  Trustee,  Oak  Orove 
School,    Ygnaclo    Valley,    Concord. 

Architect  —  Leonard  H.  Ford,  1630 
Main  St,  Walnut  Creek,  Calif. 

Wood  frame,  plaater  exterior,  con- 
crete floors,  four  classrooms  and 
auditorium,  radiant  heating. 


All  Bids 


1/20/47 

Lew  and  Only  BIdd 

Rejeoted  «  ^     . 

Moving  and  Erecting  School 

Buildings  ^        . 

TULELAKE,  Calif..  Siskiyou  County. 
Owner  —  Tulelake    Joint    Elementary 

School  District.  William  H.   Nutto. 

clerk    of    the   Board    of    Trusteea, 

Tulelake.  Calif.  ^.„,„, 

Architect— Charies   F.  Dean,  Califor- 
nia  SUte   Ufe   Bldg,   Sacramento, 

Calif. 
Wood  frame,  one-story. 
Low  Bldder-J.  B.  Crooks,  TOlelake, 

Calif..  $47,915. 

Other  bidders  January  24  were. 

John  Burke.  Tulelake.  Ca  If..  $64.- 
603  53     alternate   bid.  cost   plus    10*. 

profit  plus  li%  °^**^,"?;    ,*,ftnn 
U  O.  ShaU.  Chlco.  Calif.,  S63.00a 
BAR-  Construction  Co.,  San  Fran- 
cisco. Calif.,  $63,650. 

Owner  Taking   Bids— Due  Feb.  13. 

g  p.  M.— Bidders  Figuring 
Shoo  Building  _        .  " 

WIlIlOWS.     Calif,     Olenn     County. 

Glenn  County  High  School. 
Owner-Glenn  County  High  School 
District  C.  C.  Davis.  ■UP«'^"^*"^- 
ent:  James  Boyd,  president  of  the 
Board  of  Trustees,  Courthouse, 
Willows,  Calif.  ^    .^^  _ 

Artshltect-Masten  A  Kurd.  526  Pow- 
ell St.  San  Francisco.  Calif. 
Steel,  one-story,  wood  and  composi- 
tion roof,  and  alterations  to  exist- 
ing basement  and  walls  of  present 
school  building.  .>.ki- 

Plans  and  specifications  obUlnable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $26. 

The     following     contractors     have 
Uken   out  plans: 
J    A.  Bryant  1815  Capitol  St..  Val- 

lejo.  Calif.  _,.. 

J    P.  Brennan,  Redding.  Calif. 
L  O.  Shals.  Chlco.  Calif. 
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HOSPITALS 


1/29/47  11 

Bide  Submitted  January  20  Held 
Under    Advisement    Until    Hospital 
Board  Meeting   February  10 

Hospital  (40  Beds)  Cost  $300,000 

TRACY,  Calif..  San  Joaquin  County. 
W.  Eaton  Ave.  at  Bessie  Ave. 

Owner— Tracy  Community  Memorial 
Hospital.  George  Clever,  chairman 
of  board  of  directors;  Mrs.  Horst- 
korta,  secretary,  Tracy  Inn  Bldg.. 
Tracy,   Calif. 

Architects— Fred  L.  SwarU  and  Wm. 
G.  Hyberg,  Rowell  Bldg..  Fresno. 
Calif. 

Consulting  Engineer — Clyde  E.  Bent- 
ley.  1441  Franklin  St..  Oalcland, 
Calif. 

Structural  Engineer— F.  W.  Kellberg. 
320  Market  St.,  San  Franciaco, 
Calif. 


Concrete  slab  floor  with  asphalt  tile 
covering  on  concrete  foundation ; 
one-story,  brick  veneer  exterior 
walls,  asbestos  cement  shingle  roof 
covering.  Insulated  walls  and  attic 
area,  heating  and  cooling  systems. 

Low  Bidder— S.  C.  Giles  A  Co..  319 
Elks'  Bldg.,  Stockton,  Calif..  $S«2.- 
582. 

Other  bidders  January  20  were: 
Tomell  Co.,   Tracy.  Calif.,  $360,897. 
Moore   A   Roberts,    San    Francisco. 

Calif..  $382,164.  ^ 

Erbentraut  A  Summers.  San  Fran- 
cisco. Calif.,  $390,97& 
James    I.    Barnes.    San    Francisco. 

Calif.,  $398,000. 

Herbert  Mayson.  Los  Angeles.  Calif.. 
$409,284.  ,,,  ' 

H.    E.    Rahlmann.   San    syandsco, 

Calif..  $411,777.  ^''-    - 

Estimate  only: 

Swinerton     A    Walberg     Co.,     San 
Francisco,  Calif..  $366,200. 


12.13— INDUSTRIAL 
BUILDINGS 


SUB  -  BIDS  WANTED 


General  ooniraotors  desiring  aub-blda  on  any  Job  al-e  Invited  to  make  known 
their  requirements   in   thia  column.    There  la' no  charge   for  this   service. 


High  School,  Modesto,  Calif.;    Bids  Due  February  10.  8:00  P.   M. 
H.  K.  Rahlmann.  251  Kearny  St..   San   Francisco    (DOuglaa  8023) 
Jas.  I.  Barnes  Conatr.  Co..  941  Rubs  Bldg..  San  Francisco  (EXbrook  6905, 

M.  A  Little.  1  Grand  View  Ave..  San  l«Yanclaco.  Calif.    (VA  7991) 
Moore  A  Roberts.  693  Mls.<ilon  St.,  San  Francisco    (GArfleld  8579) 
Willis  F.  Lynn  1040  Folger  Ave..  Berkeley.  Calif.   (BErkeley  6044) 
8.  C.  Giles  and  Co..  819  Elks  Building.  Stockton  1.  Calif.  (Stockton  3-0460) 
Erbentraut    A    Summers.    696    Pennsylvania    St.    San    Francisco,    Calif, 
(ATwateP  2420) 

^'^"•l  N.  SM'enson  Co.,  P.  O.  Box  558.  San  Jose   (BAllard  2602) 


County  Detention   Home,  Sacramento;    Bids  Dlje~Feb7uary '3,  10  A.   M". 
H.  E.  Rahlmann.  251  Kearny  St .   San  *YanclscL    (DOuglas  8023) 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  San  SYanclsco  (EXbrook  690.5) 

Bingham  Conatruotlon  Company.  Rt  2,  Box  5975.  Sacramento.  Calif.,  (sub- 
mit bids  no  later  than  Feb  2nd.) 

Moore  A  Roberts.  693  Mission   St.  San  Francisco   (GArfleld  8579) 
Stolte   Incorporated.   8451    San    Leandro    St.    Oakland.    Calif..    (TRfnadad 
1064) 

Continental  Construction  Company,  1402  Front  Utreet.  Sacramento,  Cali- 
fornia (SAcramento  3-19J3) 

central    California    Constr.    Co..    802    Capttol    Matlonal    Bank    Building, 
Sacramento  (SAcramento  3-8371):  Submit  bids  no  later  than  Feb.  2 


1/29/47  •   12 

Contract   Awarded — Construction 

Starts    Soon 
Factory  Cost  $100,000 

SANTA  CLARA.  Calif..   Santa   Clara 

County.  l\  acretract  In  west  unit 

of   Fasetta   Industrial    Mub-dlvislon, 

Santa   Clara,-Alviso    Roiul 

Ownei^-Donald  W.  Fether.  Los  An- 
geles,  Calif.,  '%    Contractor. 

Architect — private  plans. 

Flr?t  unit  of  plant  to  manufacturo 
automotive  brake  lining.s,  saw- 
tooth design.  S0.\80.  corrugated 
steel,    roof   wmdows. 

Contractor  —  Pasetta  Construction 
Co..  2795  Parke  Ave..  Santa.  Clara, 
Calif.  I 


1/29/47  •     u 

Plans  In  Progress—CPA  Approval 
Granted  In  Amount  of  $116,070— 
Owner's  Wilmington  Office  Will 
Take  Bids  Soon 

Paint  Factory 

SOUTH  SAN  FRANCISCO.  OUlf., 
San   Mateo  County.   Linden  Ave. 

Owner— E.  I.  duPont  de  Nemours, 
Wilmington.  Del.;  local  plant,  Box 
608,  South  San  Francisco.  Calif. 

Plans  by  engineering  department  of 
owner. 

Cnocrete  and  structural  steel.  Indus- 
trial   siding,   three   stories    (100x52). 


1/29/47  •  12 

Application    Filed    For   Use    Permit- 
Winery  Cost    $300,000 
FRESNO  COUNTY,  Calif..  Nt-braskH 
Ave,    and    the    rianta    Fe    railway 
line    near    Monmouth. 
Owner    —    Vie-Dcl    Grape    Product. s 
Company,     (now     corp. »     Fn  d     W. 
Vieth   and    Jumes    L.    RIddeli,    both 
formerly  with  Mt.  Tivy  Winery  and 
Mu.Tat  Cooptrative  Winery,   Fres- 
no, Calif. 
Storape  capacity  of  1.. 500.000  gallons 


Horticultural  Faclirtles,  San  Francisco  Jr.  College;  Bids  open  Jan  29  2-SU 
P.  M.  f~  .      , 

Robert  L.  Wilson.  427  Bryant  Street.  San  Francisco,  Calif.  (YUkon  u-2710) 
Wenry  Arian  Construction.  4142  Geary  Blvd..  San  Francisco  (BAvlew  8170) 
i^ter  Sartorio,  262  Clementina  Street.  San  Francisco   (GArfleld  8317) 

Martinelll  Construction  Company.  44  Marv  Stret  San  Francisco.  Callfomle 
(GArfleld  8277) 

Stolte  Incorporated.   8451   San    Leandro    St.    Oakland.    Calif..    (TRlnadad 
1064)    written   sub-bids   requested   24   hourc    in  advance, 
carrico  A  Gautler,  365  Ocean  Ave..  San  Francisco   (JUnlper  4-8061) 
Elvin  C.  btendell,  2278  Market  St.,  San  Francisco,  Calif.   (Hiimlock  5362) 


1/29/47  12 

Application  Filed  For  Use  Permit 
Foundry  (Expansion)  Cost  $10,0<X: 
CALWA  CITY.  Calif..  Fresno  Co. 
Owner— Linvloll  Pattern  Works.  C.  O. 
Llndell,  owner,  Calwa  City.  Calif. 
Expansion  of  plant  to  increase  out- 
put of  aluminum  plattc'rs. 


1/29/47  •     12 

Low  and  Only   Bidders 

Cannery  Bldg.  (Alter)         Cost  $16,430 

OAKLAND,  Calif..  Alameda  County. 
Near  foot  of  8th  Ave.,  extended. 

Owner  —  Oakland  Port  Commission, 
A.  H.  Abel,  chief  engineer  and  sec- 
retary, foot  of  Grove  St.,  Oakland, 
Calif. 

Plans  by  owner. 

Removal  of  portion  of  and  altera- 
tions to  cannery  building. 

Low    Bidder — Gilbert   A.    Murray,   361 
Moraga  Ave.,  Piedmont,  Calif.,  $16,- 
430. 
Other    bids    submitted    January   27 

\\-cre : 

Robert    L.    Wilson,    San    Francisco, 

$26,972. 
Vezey    Construction    Co.,    Oakland, 

$29,878. 
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Motor~Transport  Fietllties,  Standard  Oil   Richmond  Neflnery;    Due'Feb^: 
12  Noon 

"swinilfn*^"^  w^i^^'   '"A-   "^'o*"    St.    Oakland    (TWlnoaks   5070)  willlam  M.  Greuner,  Berkeley.  $34.- 

Swlnerton    *   Walberg    Co..    225    Bush    Street.    San    Francisco.    Calif omln    245  *•  *«  • 

(OArtield  2980) 

Maas  A  Rothchlld.   828  Merchants  Exchange  Bldg.,   San   Francisco    (EX- 
brook  1205) 

James  I.  Barnes  Construction  Co..  941  Russ  Building,  San  Francisco  (EX- 
brook 6006  or  EXbrook  7054) 

M  &  K  Corporation,  200  Financial  Center  Building,  San  Francisco.  Calif 
(EXbrook  7624) 

Barrett  A  Hilp.  918  Harrison  Street.  San  Francisco.  Calif.    (DOuglas  0700; 
Fred  J.  Early.  Jr..  369  Pine  St..  San  *Tancl8CO.  Calif.  (SUtter  1731) 

Naval   Reserve  ArmoryrOaKTand.~Caiif7'Blds~bue  January  20.  11   a, 


1/29/47 

Correction — Bids  In — Held  Under 

Advisement  « 

Factory   (Sausage) 

SAN  FRANCISCO.  Calif.  Oakdale 
Ave. 

Owner— Carianl  Sausage  Co..  John 
Polottl.  John  and  Alfred  Carianl. 
partnerti.  333  Broadway.  San  Fran- 
cisco. 

Architect— Otto  A.  Delchmann.  1020 
Market  St.,  San  Francisco,  Calif. 

Reinforced  concrete,  >4  storiee  and 
baHement. 

Low  Bidder — S.  J.  Amoroso  Construc- 
tion Co..  2100  Oakdale  Ave.,  San 
Francisco.  Calif. 

Other  bidders  December  23  were: 
B.  A  R.  Construction  Co.,  San  Fran- 
cisco. 

Moore  &  Roberts,  San   Francisco. 
Mariinelli     Construction     Co.,     San 

Kiani'lsco. 
.MaripoHa     Construction     Co.,     Inc., 

San  Francisco. 
Peter  Sartorio,  San  Francisco. 
It  was  incorrectly  reported  January 

27  that  the  owners  contemplated  the 

construction  of  a  factory  at  Oakland, 

Calif. 


GASOLINE  and  DIESEL 

GENERATORS 


.    M. 

James  I.  Barnes  Construction  Co.,  941  Russ  Building,  San  Franciaco    Calif 
(EXbrook  6006) 

Henry  Arian  Construction,  4142  Gearj'  Blvd.  Sau   Francisco.    (BAvlew  8170) 
Willis  F.  Lynn,  1040  Folger  Ave.,  Berkeley  (BErkeley  6044) 
Haas  *  Rothchlld,  328  Merchants  Exchange  Bldg.,  San  Francisco   (EX- 
brook 1205) 

Mldstate  Construction  Co.,  427  Bryant  St,  San  Franxlsco  (TUkon  6-2812/ 
Stolte,   Inc.,  8451    San    Leandro   St.,   Oskland    (TRtnidad    1004). 

Charles   MacClosky,    112    Market    Street,    .San    I<*rancisco    (DOuglas   0(504 1. 
Wm.  M.  Greuner,  2727  Parker  Street  nerkeley  (BErkeley  2877) 


Water  Flltratloin»lant,  Martinez;  bide  open  Feb.  11,  7:30  P.  W. 

Butte  Construction  Co.,  693  Mission  St,  San  Fraiclsco  (TUxedo  2412  and 

EXbrook  8898) 

Central   California   Construction   Company.    116  Erie   St..   San    Francisco, 

Calif..  (HEmlock  7026) 
Wlllla  F.  Lynn.  1040  Folger  Ave..  Berkeley.  Calif.,   (Bl::rkeley  6044) 

Undercrosslng.  Snn  Rafael rBlds~D'ueTanrar2~P.  M 
Carl  N.  Swenson  Co.  P.  O.  Box  538.  San  Jose.  Calif.,  (Ballard  2602) 

Cellular  Structurae  For  Slide  Area,  Vet.  Adm.  Ft.  M 1  leyTBiidirD ue" Feb" 2^ 

2:30  P.  M. 
btolte.   Inc..  8451   San    Leandro   St.   Oakland    (TRinlc'ad    1064). 

Ujrbentraut    A    Summers,    696    Pennsylvania    St,    San    Francisco     Calif 

(A'l*water  2420) 

J*«-   I.   Barnes,  Construction    Company.  941    Russ    aidg..    San    Francisco 

Calif..  (EXbrook  6905) 

Haas  A  Rothchild,  328  Merchants  Exchange  BMg..  S.  F    (filXbrook  1206) 

Fred  J.  Early.  Jr.,  360  Pine  St.  San  l<'ranclsco.  Calif.  (SUtter  1731) 
Conversion  of  Bldg.^  Into  AptrTCiirp  8toneman.~Callf.;BldVdue~ February 
13,  2:00  P.  M.,  etc. 

B.  A  R.  Constr.  Co.,   110  Market  St.  San  ^i-anclsco    (DOuglas   7518) 
Charles   MacClosky.   112   Market    Street,   San    Francisco    (DOuglan   OStMt. 

Ji;rt>entraut  ft  Summers,  496  Pennsylvania  St.,  San   Francisco  (AT  242')) 

Fred  J.  Early.  Jr..  360  Pine  St.,  San  i<*ranclsco,  Calif.  (SUtter  1731) 

Administration    Bldg.    (Additions   and    Improvements),    San    Franolsco   Ai r 
Port.  San   Mateo  County;    Bide  due   Feb.  4,  3:00  P.   M. 
ICrbentraut  ft  Summers.  696  Pennsylvania  Ht.,  Son  franclsco   (AT  2420) 
Jacka  ft  Irvine.  620  Market  St..  San  Francisco  (GArtleld  2106) 
Barrett  ft  Hilp,  018  Harrison  St.  San  li'ranclsco.  Calif.  (DOuglas  0700) 

Carrico  ft  Gautler.  366  Ocean  Ave,  San  Kranclsco   (JUnlper  4-m)t»i) 


PLANS  ON  FILE 


The   following   list    of    plans    and   speclflcajliont   for   construotlon 
projects  are  now  available  for  inspection    at  the  office  of   DAILY 
PACIFIC   BUILOEH.  46S  Tenth   Street,  Ban    Franoisoo 


Work 


Location 


Bid  Opening  Date 


Naval  Reserve  Armory 
Superintendent's  Residence 


Oakland 
Redding 


1-29 
2-11 


BONDS  WA  RR ANTS 

ASSESSMENT    DISTRICTS 

Sec  us  regarding  Improvement   District  jobs.    We  handle  collec- 
tioiM}  buy  Warranu  or  Bonds  on  all  191$  or  1911  Act  Dislricta. 

TeUphone  GArfidd  8009 

HANNArORD     &     TALROT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


1/29/47 

Work   Started — Ground   Leveled — 
CPA    Approval   Granted 

Plant   (Millwork)  Cost  $8,000 

SANTA  ROSA.  Calif..  Sonoma  Co. 

Owner — Diamond   Match  Co..  Box  1037, 
Crhico,  Calif. 

Plans  by  owner's  engineering  depart- 
ment. 

Wood  frame  and  stucco,  one-story. 

Contractor— C.  8.  Phillips,  338  Keokuk 
St.,  Petaluma,  Calif. 


PORTAELl 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

690  Watts  to  1  fO  KilowatU 

KERR 
EQUIPMENT    CO. 

160  Tenth  St.,  Cor.  Natoma  St. 
Phono:    MArkrt    Ift9l 


SUMMERBELL  ROOF  STROCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprisc  10930 


From  other  exchanges 
TWinoaks  3622 


35g 


Gamerston  &  Green  Lumber  Co. 

Wholesale  and  Jobbing  Yarda 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


San  FroacUco— 1  too  Army  St. 
ATwQtT  1300 


Oakland— 2001  Livla«stea  St. 
Kffl/offfl  4-flt4 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  .  .  .  Efficient  Erection  ^Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 

All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17th  dC  WISCONSIN  STREETS,  SAN  FRANCISCO,  10 

Phone  HEmlock   1480 


■-■M  f 


I 

I 


i 


PAGE  4 


DAILY    PACIFIC    BUILDER 


WEDNESDAY,  JANUARY  29.  1947 


14-17— PUBUC  BLDGS. 

l/»/47  •  17 

Own«r  Taking  Bid*— Due  Fab.  t, 

10  A.  M— Bldd*ra  Flgurtns 
Datantlon  Hema  Coat  |17S,000 

SACRAMENTO,  CaHf.,  Sacramanto 
County.  Cotinty  Hospital  grounda 
on  V  St. 
Ownar — County  of  Sacramento,  Board 
of  Supervlaora.  C.  W.  Deterding, 
county  exacutlve;  C.  C.  LaRue, 
county  clerk.  Courthouse,  Sacra- 
mento. Calif. 
Architect— Harry  J.  Devine,  1012  Jay 

St,    Sacramento,    Calif. 
Reinforced    concrete    and   steel,    one 
and    two    stories,    includes    accom- 
modations for  60  Juveniles  and  liv- 
ing quarters  for  guards  and  admin- 
istrative personnel. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  architect 
upon  deposit  of  |2S. 

The  following  Contractors  have 
taken   out  plans: 

Continental  Constn.iction  Company, 
1402  Front  St..  Sacramento.  Calif. 

Moore  and  Roberts,  693  Mission  St., 
San  Francisco,  Calif. 

H.  B.  Rahlmaji,  Company  251 
Kearny  St.,  San  Francisco,  Calif. 

A.  L.  Miller,  1715-7th  St.,  Sacra- 
mento, Calif. 

Central  California  Construction 
Company,  116  Erie  St.,  San  Francis- 
co, Ca?If. 

Lawrence  Construction  Company, 
3020  V  St.,  Sacramento,  Calif. 

Stolte  Co.,  8461  San  Leandro  St., 
Oakland,   Calif. 

Bingham  Construction   Company,  Rt 
2,   Box   5976,   Sacramento,   Calif. 

Walter  R  Fox  Company,  666  Mis- 
sion Street,  San  Francisco,  Calif. 

James  I.  Barnes,  941  Russ  Build- 
ing, San  FVanclsco,  Calif. 

Otto  Steinbrenner,  1625  8th  Ave., 
Sacramento,  Calif. 


1/29/47  •   14 

Contemplated — First    Step    Taken 

to    Acquire    Site 
Fairground    Expansion 
FRESNO,   Calif..    Fresno   County.    40 

acre    tract    adjoining    tlfe    Fresno 

County    Fairgound    at    Maple    and 

Butler    Avenues. 
Owner — County  of  Fresno,   %   Boar<i 

of     Supervisors,     C.     Todd     Clark, 

chairman.      Courthouse,      Fresno, 

Calif. 


16 


1/29/47 

Ovyner  Will  Ask  Bids  Within 

One   Weak 

Post    Office    Building  Cost    $8000 

IRVINOTON,     Calif..     Alameda    Co., 

Site    on    State   Highway    near   the 

western  boundary  of  town. 

Owner   —   O.    N.    Hirsch,    Irvington, 

Calif. 
Architect— Chester  Root,  architect, 
and  WtUlam  L..  Hlgglns.  associate, 
isacurtty  Building,  San  Jose,  Calif. 
Wood  fnane,  one-story.  25x40;  even- 
tual plans  include  a  store  and  sev- 
eral  offices  at  an   overall  cost   of 

Mo.ooa   ^ 


1/29/47  ^ 

Ownar  Taking  Bid*— Due  Fab.  IS, 

2  P.  M.  (Bidder*  Figuring) 
ApartmanU  (Convaralon);  Sarlal  No. 

04-203-47-56 
CAMP   STONEMAN,    Calif.,    Contra 

Costa  County.  Section  Q,  Areas  » 

and   4,    about   one   mile    south    of' 

PitUburg,  Calif. 
Owner— U.    S.    Engineer    Office,    74 1 

New    Montgomery    St.,    San  Fran- 
cisco, Calif. 
Plans  by  owner. 
Conversion    of    16    buildings    into    64 

apartments  or  family  housing. 

Unit  quantities  were  published  Jan- 
uary 20. 

The  following  cnotractors  are  be- 
ing furnished  with  plans. 

H.    E.    Rahlmann,   251   Kearny    St, 
San  Francisco,  Calif. 

Erbentraut  &  Summers,  606  Penn- 
sylvania St.,  San  Francisco,  Calif. 

M.  &  K.  Corp.,  200  Financial  Center 
BIdg.,  San  Francisco,  Calif. 

Charles  MacClosky,  112  Market  St., 
San  Francisco,  Calif. 

Central  California  Construction  Co., 
116  Erie  St.,  San  Francisco,  Calif. 

B.  &  R  Construction  Co.,  110  Mar- 
ket St.,  San  Francisco,  Calif. 

Fred  J.  Early  Jr.  Co.,  368  Pine  St., 
San  Francisco,  Calif. 

Vezey  Construction  Co.,  8760  Ard- 
ley  Ave.,  Oakland.  Calif. 

Peter    Sorensen,    927    Arguello    St., 
Redwood  City,  Calif. 

Daley  Bros.,  Belmont,  Calif. 

Empire  Construction  Co.,  Ltd.,   344 
Harriet  St.,  San  Francisco,  Calif. 

Williams  &  Burrows,  Inc.,  10  Cali- 
fornia Dr.,  Burlingame,  Calif. 

Johnson,     Drake     A     Piper,     1736 
Franklin  St.,  Oakland,  Calif. 

Stolte,   Inc.,  8451   San   Leandro   St, 
Oakland.  Calif. 

Parker,     Steffens     &     Pearce,     185 
South  Park,  San  Francisco,  Calif. 

Robert    McCarthy    Co.,    1060    Kiric- 
ham  St.  San  Francisco,  Calif. 

Peter  Kiewlt  Sons  Co..  442  Post  St, 
San  Francisco,  Calif. 

J.  A.  Bryant  1815  Capitol  St,  Val- 
lejo,  Calif.  ,       ^      ,„, 

J.  D.  O'Connor  Construction  Co.,  391 
Sutter  St.,  San  Francisco,  Calif. 

George  Petersen  &  Son,  1841  Ban- 
croft Ave..  San  Leandro,  Calif. 

Lewis    Construction   Co.,    516    18th 
St.,  Oakland,  Calif. 

Oliver    M.    Rousseau,    725   Tehama 
St.  San   Francisco,  Calif. 

H.   H.   Larsen  Co.,  64   South  Park, 
San  Francisco.  Calif. 

Wells     P.     Goodenough,     49    Wells 
Ave.,  Palo  Alto,  Calif. 

Engineering  Design  Co.,  24  Califor- 
nia St.,  San  Francisco,  Calif. 

Clem  Anderson,  2048A  Lincoln  Ave., 
Alameda.  Calif. 

Blltwell      Construction      Co..      4745 
Oeary  St..  San  Francisco,  Calif. 

R  A  CuUen,  478  Jackson  St,  San 
Francisco,  Calif. 

I     Bcott  Co.,  243  Minna  St,  Ban  Fran- 
cisco, Calif. 


Will  Take  Bids  on  Asphaltic  Con- 
eret*  Paving,  Sidewalks,  Curbs  4 
Cutters  In  About  One  Month— Utll- 
Itles  To  Be  Installed  by  the  City 
of  Sunnyvale 

Residences  (86)  Coat,  |10,000  each 
Paving,  Etc.,  136,000 

SUNNYVALE.  Calif.,  Santa  Clara 
County.  Sunnyvale  Gardens,  15- 
acre  tract  on  Lawrence  bet.  Sunny- 
vale and  Bayview  Aves.,  north  of 
Lawrence. 

Owner— C.  A  Wilder  St  Son,  Route, 
Box  &IS,  Los  Altos,  Calif. 

Engineer— H.  N.  Bishop,  P.  O.  Box 
333.  Sunnyvale,  Calif. 

Frame,  1-story.  3  bedrooms. 

Owner  Will  Build. 

Plumbing— Redwood  Plbg.  Co..  Inc., 
1550  El  Camino  Real,  Redwood 
City,  Calif. 

Electrical  Work— Kay  Electric  Co., 
Sunnyvale,  Calif. 


1/29/47  •    26 

Tentative  Map  Approved  by  City 
Planning   Commission — Subdivision 
of  Site  Now  Under  Way— Several 
Architects  to   Be   Engaged  to   Pre- 
pare Plans 

Residences  (114)     Cost  $16,000-125,000 

LOS  ALTOS,  Calif.,  Santa  Clara  Co. 
46-acre  site  at  Springer  and  Fre- 
mont Roads  to  be  called  "The 
Rancho." 

Owner— C.  A.  Wilder  ft  Son,  Route  2, 
Box  975,  Los  Altos,  Calif. 

Plans  by  englneedlng  department  of 
owner.  Arthur  G.  James,  engineer. 
Route  2,  Box  975,  Los  Altos,  Calif. 

Frame  emd  stucco,  one-story,  to  con- 
tain three  bedrooms  each. 


Nagle,  County  Clerk.  Court  House, 

Santa  Rosa,  Calif. 
Consulting  Engineers  —  Thomas  and 

Whipple,  310  University  Ave.,  Palo 

Alto,  Calif. 
Consulting  Sanitary  Engr.— Harry  N. 

Jenks,  345  Madrono  Avenue,   P)eUo 

Alto,  Calif. 


1/29/47  •  82 

Final   Plans  To   Be  Submitted  To 

Owner  Within  Two  Weeks 
Sewage    Disposal    Plant 
FORESTVILLB,  Calif.,  Sonoma  Co. 
Owner — County    of    Sonomai,    W.    H. 

Nagle,  County  Clerk,  Court  House, 

Santa  Rosa,  Calif. 
Consulting  Engineers  —  Thomas   and 

Whipple,  310  University  Ave.,  Palo 

Alto,  Calif 
Consulting  Sanitary  Engr. — Harry  N. 

Jenks,  345  Madrono  Avenue,   Falo 

Alto,  Calif. 


1/29/47  •  24 

Contract   Awarded— Work    Underway 

— Foundations    In 
Residence  ApproX.'  Cost,   $24,000 

ATHERTON,  Calif.,  San  Mateo  Co. 
Owner— Col.  and  Mrs.  S.  M.  Edwards, 

129  Parkslde,  Berkeley,  Calif. 
Private  plans  by  owner. 
Frame    and    stucco,    steel    sash,    six 

rooms,   attached   garage. 
Contractor — FJeidheim   and    Bowman, 

1075   El   Camino    Re^.    Menio    Park. 


Engineering  Section 


1/29/47  •  ^    " 

Owner  Taking   Bids— Due   Feb.  3.   11 

A.  M^-Flre  Station   No.  2  (repair) 
REDWOOD  CITY,  Calif.,  San  Mateo 

County.   Jefferson  Ave.  and  Myrtle 

Wreet 
Ownci^-City  of  Redwood  City.  E.  W. 

Bk>m,    City    Manager,    City    Hall, 

Redwood  City,  Calif. 
Plans  by  owner. 
Repair  floor  system  and   lower  wall 

secttoos. 

Si>ecification8  obtainable  from  the 
ofice  of  the  building  Inspector.  City 
Hall,   Redwood  City,   Calif. 

20-21~SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


24 


1/29/47 

Completing   Plans 

Construction  Not  Expected  to  Start 
for  Several  Months 

CONTRA  COSTA  COUNTY,  Calif. 
Sunnybrook  Tract  Danville  High- 
way.O 

Owner— Withheld. 

Architect  —  Leonard  H.  Ford,  1630 
Main  St,  Walnut  Creek,  Calif. 

Basalt  walls,  concrete  floors,  one- 
story,  seven  rooms,  two-car  garage. 

1/29/47  •  26 

Work    Started    on    First    Residence— 

Sub-Contracts  Awarded  —  Engineer 


NEWS  INDEX 

Water   Supply   and   Sewage 

Disposal     Plants    31-32 

Bridges    . 33 

Dams,  Reservoirs  mnt 

Dredging     34 

Docks,   Piers  and   Harbors  ....      35 
Parks,   Airports  and 

Playgrounds    — 86 

Railroads.   Subways  and 

Tunnels     - - —       87 

Electric  tlghting  and 

Transmission     Lines    . — SS 

Sewers     _ 'W 

Streets    and    Highways   40 

Qas,  Water  and  Oil  Pips 
Lines     -.- - 41 


1/29/47  •  32 

Final   Plans  To   Be  Submitted  To 
Owner  Within  Two  Weeks 

Cost,  $750,T]D0 

Sewage    Disposal    Plant 

SONOMA  COUNTY,  Calif. 

Owner — Valley  of  the  Moon  Recrea- 
tion Diat,  Buyes  Springs,  Calif. 

Consulting  Engineers  —  Thomas  and 
Whipple,  310  University  Ave.,  Palo 
Alto,  Calif. 

Consulting  Sanitary  Engr. — Harry  N. 
Jenks,  845  Madrono  Avenue,  Palo 
Alto,  Calif. 

Sewage  treatment  plant,  outfall  sys- 
tem and  installing  and  connecting 
local  and  main  sower  lines.     


(5)  2.202    lin.    ft    remove   and   reset 

curbs : 
(C)  1.146   lin.    ft    remove  and  reset 

railings: 

(7)  18  M  ft  B  M  remove  and  reset 
stringers ; 

(8)  110  tons  plant  mix   surface; 

(9)  12  M  ft.  B  M  new  timber; 

(10)  570  cu.   yds.   olass   A  port.   cem. 
cone. ; 

(11)  63,000     lbs.     furnish     bar    reinf.%. 
steel; 

(12)  63,000  lbs.  place  bar  relnf  steel; 

(13)  9    each    portable    timber   barri- 
cades ; 

(14)  3,900  sq.  ft  sheet  metal; 

(15)  30  spans,  tightening  deck  planks! 

(16)  Engineer's   office. 
Specifications  obtainable  from  of- 
fice   of    the    State    Highway    Engr., 
Public     Works     Bldg.,     Sacramento,, 
Calif. 


1/29/47  •  82 

Final    Plans  To   Be   Submitted  To 

Owner  Within  Two  Weeks 
Sewage    Disposal    Plant 
ORATON.  Calif.,  Sonoma  County.   * 
Owner — County    of    Sonoma,    W.    H. 

Nagle,  County  Olerk,  Court  House, 

Santa  Rosa,  Calif. 
Consulting  Engmeers  —  Thomas  and 

Whipple,  310  University  Ave.,  Palo 

Alto.   Calif 
Consulting  Sanitary  Engr. — Harry  N. 

Jenks,   345  Madrono  Avenue,   F'alo 

Alto.  Calif. 


1/29/47  88 

Owner  Taking   IBds — Due   Feb.  26,  2 
P.  M. — Underpass,  Grading,  and 
Surfacing 

PLACER  COUNTY,  Calif.  Bet  Wise 
Canal  and  Rpck  Croek. 

Owners— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. CaJlf. 

About  1.9  miles  grading  and  sur- 
facing with  crusher  run  base  and 
plant  mix  surfacing;  constructing 
.an  underpass  and  widening  an  ex- 
l.sting  bridge. 
Unit  quantities  follow: 

(1)  57  cu.    yds.   remove   cone; 

(2)  remove  exist  track  span; 

(3)  clear    .and    grubb; 

(4)  69,000  cu.   yds.   rd>*^.   excav. ; 

(5)  1.435  cu.  yds.  struct  excav.; 

(6)  560  cu.   yds.  ditch   and   chajinel 
excav. : 

(7)  780,000    sta.    yds.    overhaul; 


1/29/47  32 

Application   for  $73,356.91    Filed   With 
State  Department  of  Finance- 
Plans    to    B«    Forwarded    to    State 
Health   Department  for  Approval 

Sewage  Plant  Addition 

TULARE.  Calif..  Tulare  County.  Two 
miles  southwest  of  city  limits. 

Owner— City  of  Tulare,  Gail  Bash, 
city  manager.  City  Hall,  Tulare, 
Calif. 

Engineer  —  Qulntin  Engineers.  Ltd., 
816  S.  Flgueroa  St.,  Los  Angeles, 
Calif. 

Includes  alterations  and  addition  to 
existing  primary  sedimentation 
plant  by  converting  to  a  standard 
trickling  filter  plant 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

1/29/47  '  32 

Final   Plans  To   Be  Submitted  To 

Owner  Within  Two  Weeks 
Sewage    Disposal    PIsnt 
COTATI,   Calif.,  Sonoma  County. 
Ouner — County    of    Sonoma,    W.    H. 


33— 


BRIDGES 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


1/29/47  •     21 

Completing   Preliminary  Plans 

Thsatsr  (Remodel  from  Warehouse) 
Estimated  Cost  $100,000 

SAN  JOSE.  Calif.,  Santa  Clara  Co. 
S.  First  St.  Just  below  San  Carlos. 

Owners — M.  Samis  and  Jay  McCabe. 
c/o  architect. 

Architect— Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  201  S.  Market 
St.,  San  Jose.  Calif. 

Remodel  warehouse  into  theater,  ap- 
proximately 800  feet  in  area 

22-26— RESIDENTIAL 
BUILDINGS 

1/29/47  24 

Building   Permits  Granted 

Owner  Will  Build 

Rerlsenoes  (4)  Cost  $8800  ea. 

SAN  FRANCISCO,   Calif..  W/Une  of 

33rd    Ave*.    100   ft.    125    ft..    150   ft. 

and  175  ft..  S.  of  Pacheco. 
Owner— Michael   Costello   &   Son.   821 

34th  Ave..  San  Francisco.  Calif. 

Architect    —   C.   W.    Claudius.    244S 

47th  Ave.,  San  Francisco,  Calif. 
PYame,    1 -story. 
Contractor— Owner  will  build. 


Notsd  In  Issue 
1-  » 


Bids  to  be  Opened  Project     Location  of  Project 

1.29— 11:00  A.M.— Naval   Reserve   Armory    Oakland 

1.2^—  5 :00  P.M.— Warehouse  Salina.s  1-27 

1-29—  2 :00  P.M.— Extend   WarehouseOakland  1-24 

1.29—  8  00  P.M.— School   Addn.   <2  Classrms  )      F\)lnt   Richmond  1-16 

1-20— 2:80  P.M.— Horticultural  Facilities     San  Francisco  1- t 

1.29 2 :00  PM.— Platform  and  Bumpers    San  Luis,  Arts,  .  1-17 


ENGINEERING  PROJECTS 


1-29—  7:80  P.M.— Lighting   System     Martinez 

l-2»—  2:30  P.M. — Street  Improvements     San  Francisco 

1-2©—  2  :30  P.M.— Wharf  and  Shed     Wilmington 

l-2»—  2:30 P.M.— Wharf  Los  Angeles  ^     .     ,   ^     ^ 

1-2^— 10  K)0  AM.— Earthwork,  Pipelines.  Etc.    Yaklnui  Project,  Wash. 

1-2© 2:00  P.M. — Undercrossing  San  Rafael 

1-29—  2:30  P.M. — Street  Improvements     San  Francisco 


1/29/47  •    33 

Owner  Taking  Bids — Due  Feb.  27, 
2  P    M.  In  Los  Angeles 

Overhead    Crossing     (Repair) 

f?AN  DIE(30.  Calif..  San  Diego  Co. 
Over  Swltzer  Canyon. 

Owner — State  of  California,  Division 
of  Highways,  FHiblic  Works  Bldg, 
Sacramento,    Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento. Calif. 
Bids   will   be  opened   in   the   State 

Bldg..    Los    Angeles,    Calif. 
Work   Involves : 

(1)  20  cu.   yds.    remove  cone; 

(2)  3,260  sq.  yds.  remove  surface; 
(3)  28  M   ft    B  M   remove  timber; 

(4)  12  M  ft  B  M  remove  and  reset- 
ting  sidewalks ; 


Boilers . . .  High  Pressure  &  Heating 

NEW     AND     REBUILT 
All  Sift  and  Types  of  Sf—I  Tanks 

OCEAN   SHORE   IRON   WORKS 

550  Eiqhfk  StrMt  Pftoss  UNdsrhlll  4310  Soa  Francisco 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


1-20—  2:00  P.M. 


1-20—10 
1-29—  2 
1-20—  2 
l-2»—  2 


l-2»—  8 
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1/29/47 

Contract   Awarded 

H«tsl   (rsosndltlon   and   remodel) 

Cost    8181,800 

SAN  DIBOO.  Calif.,  San  Diego  Co 
Tioga  Hotel. 

Owner—U.  S.  Oovemment.  Federal 
Works  Agency,  Public  Buildings 
Adxnlnislratlon,   Washington,  D.  C. 

Contraetor—Trepte   Construction  Co., 

t  aOOl   Ksttnsr  Blvd.,  San  Diego,  Cal. 


20— 

29— 

20— 

20— 

20— 
1-20— 
1-20— 
1-20—  8 
1-20—  2 


30  AM 
00  PM. 
K)OP.M. 
:00  P.M.- 
:00  P.M.- 
30  P.M. 
00  P.M. 
:00  P.M. 
:00  P.M. 
:00  P.M. 
:00  P.M. 


:00  P.M. 
00  P.M. 


-New  Coal  Window  and  Extension  to  Driveway, 

AltMiny.  Ore. 
-Motor  Grader  nental  Stockton 

-Window     Guards     San  Francisco 
-Insulators  Missouri  Basin  Project 

-Reinforcement     Bars    Cohimbia  Basin  ProJ.,  Wash. 
-Meters  Vallejo 

-Aco«i8tic  Treatment     San  Francisco 
-Pumps  Buffalo  Rapids  ProJ.,  MonUnt 

-Elevator  Cable        San  Jose 
-Reseedlng  San  Fernando 

-New  Entrance  Doors.  Etc.    Vacavllle 
-Fire  Extinguisher  Charges     San   Francisco 
— Tractors,    Trailers  Sacramento 
—Dishwashing    Equipment    Oakland 
-Trashracks  Columbia  Basin  Project.  Wash. 


FLOORING 

8/16  X  2  STRIP  KILN 
DRIED  EASTERN  OAK 

Carload  Lots  Only 

SAN   LEANDRO,  CALIF. 

Phons  dsys  ....  tWsstwood  1MB 

Phens  «v«nlngs   .  SWsstwood  S4S8 


CABOTS  BRUSH  CLEANER 

New  Ufe  for  Old  Fainf  Brushes 
REMOVES  OLD  PAINT  RIGHT  TO  THE  HEEL 


GUNN   CARLE  &   CO. 

20    Potrcro    Ave.  UNdcrhill    5480  San    Fiancisco 


•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


MANUPACTUtED    lY 

BEATTY-SAFWAY  SCAFFOLD  INC. 

41S  •«YANT  STtllT.   SAN  P«ANCI$CO   e  YUksn  M50 
«f1   iJih  STRUT,  OAKIAND  •  TWinoskt  101* 


STATIONARY  .  SWING  •  ROLLING  TOWERS 


WEDNESDAY.  JANUARY  29.  1947 
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1/29/47  •  84 

Engineers   Authorized   to   Start   Prs- 
iiminary    Plans— Reservoir 

URIAH,  Calif.,  Mendocino  County. 
Owner— City    of    Ukiah,    City    Clerk. 

City  Hall,  Ukiah,  Calif. 
Engineer— Thomas    Sc    Whipple,    310 

University  Ave.,  Palo  Alto,  Calif. 


(8)  7300    sq.    yds.    compact    original 

ground. 

(9)  5,800    cu.    yda.    import    subgrade 

material ; 

(10)  Develop  water  supply  and  fur- 
nish water  equip. ; 

(11)  1,370   M   gAl.s.    apply    water; 

(12)  101    sta.    finish    rdwy.; 

(13)  2,000  cu.  yds.  salvaged  surface; 

(14)  7.700  tons  crusher  run   base; 

(15)  87ton8  liq.  osph.  SC-2  prime  coat 
and  pene.  treatment ; 

(1(()  350   tons    sand    prime    coat   and 
pene.    treatment ; 

(17)  270    tons    screenings    seal    coat; 

(18)  22  tons  asph.  emulsion  seal  coat 
and  paint  binder; 

(19)  4.500   tons    mln.    agg.    plant    mix 
surface ; 

(20)  225   tons  pave.   asph.   plant  mix 
surface: 

(21)  94  lin.  ft.  timber  bridge  railing; 

(22)  450   cu.    yds.   clajis  A   port.   cem. 
cone,    atructa. ; 

(23)  324.000  lbs.  furnish  struct,  steel; 

(24)  324.000  lbs.  place  struct,  steel; 

(25)  45   each   monuments; 

26)  450     lin.     ft.     temporary     guard 
railing, 

(27)  60    each    culvert     markers    and 
guide  p>ostp ; 

(28)  1.2     miles     remove    and     recon- 
struct exist  property  fences; 

(29)  350    lin.    ft.    8    inch    CMP    con- 
duits and  down  drains.  16  gage; 

(80)  KiO  lin.  ft.  12  in.  CMP.  16  gage; 
(81^  650  lin.  ft.  18  inch  CMP,  16  gage; 
(32)  2(>  lin.  ft.  8  inch  perf.  metal  pipe. 

16  gage; 
(88)  6  cu.  yds.  filter  mtl. ; 

(34)  51.000     lbs.     furnish     bar     relnf. 
steel; 

(35)  51,000  lbs.  place  bar  relnf  steel; 

(36)  450  lin.  ft.  salvage  pipe  culverts ; 
(37  •  320    lin.    ft.    relay    salvage   CMF' 

culverts : 
(88)     Peach  spillway  assemblies; 

(39)  3>0  sq.  yd.s.  protective  covering; 

(40)  267  iln.  ft.  pipe  railing; 
(41  >  Engineer's     office; 

(42)  track    work.    Shoofly; 

(43)  track  work,  main  line. 
Specifications  obtainable  from  the 

above  office 

1/29/47  •     M 

Contract  Awarded 

Bridges  Cost  $33,335 

SISKIYOU  COUNTY,  Calif.  Project 
Calif.  FH  -  93  -  B.  Salmon  River. 
Klamath  National  Forest 

Owner— Public  Roads  Administration. 
C.  C.  Morris,  division  engineer.  720 
Phelan  Bldg..  San  Francisco.  Calif. 

Plans  by  engineering  department  of 
owner. 

Approximately  0.074  mile  Salmon  Riv- 
er and   Nordhelmer   Creek   bridges. 

Contractoi^-Reed  A  Tuttle,  Redwood 
Valley,  Mendocino  County,  Calif. 


36— PARKS,  AIRPORTS  & 
PLAYGROUNDS 

1/29/47  •     36 

Low  and  Only  Bidders 

Fish  Hatchery;  Project  No.  1 

Coat  |7»,700 
NEAR    CASSELs    Calif.,    Shasta   Co. 
Crystal  Lake  Fish  Hatchery. 

Owner— State  of  California.  Division 
of  Architfiiure,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Architect — Anson  Boyd.  Public 
Works  Bldg.,  Sacramento,  Calif. 

Includes  earthen  fish-rearing  ponds 
with  necessary  concrete  water  cen- 
tral structures,  canal,  road  and  mis- 
cellaneous work,  with  alternate  bids 
on  omission  of  certain  parts  of  the 
work. 

Low  Bidder — Evans  Construction  Co., 
2035  Ashby  Ave.,  Berkeley,  Calif., 
879,700;  (alt.  1)  deduct  $8000  for 
omitting  a  portion  of  road  paving. 
Other    bids    submitted    January  28 

were: 

S.  C.  Giles  &  Co..  Stockton,  $83,200; 

(alt.  1)  deduct  $3300. 
L.  G.  Shalz.  Chico.  $93,500;   (alt.  1) 

deduct  $8070. 
J.  Henry  Harris,  Berkeley,  $108,129; 

(alt.  1)  deduct  $6297. 
Westbrook    A    Pope,     Sacramento, 

$140,000;  (alt  1)  deduct  $4000. 


39— SEWERS 


1/29/47  •     39 

Acoustic  System 

Low  and   Only   Bidders 

SAN  FRANCISCO.  Calif.— Western 
Asbestos  Co..  675  Townsend  St.,  San 
Francisco.  Calif.,  at  $417,  submitted 
low  bid  to  the  Federal  Works  Agency. 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  S«ui  Francisco, 
Calif.,  for  acoustic  suspended  ceiling 
in  Room  1442  of  the  U.  S.  Appraiser's 
Bldg..  San  Francisco.  Calif. 

Other  bidders  January  28  were: 

Johns  -  Manvllle  Sales  Corp.,  San 
Francisco.  Calif.,  $498. 

L.  D.  Reeder  Co.  of  San  Francisco, 
San  Francisco,  Calif.,  $512. 

F.  K.  Pinney,  Inc..  San  Francisco. 
Calif..  $513. 


1/29/47  •     8» 

Owner  Taking   Bids — Due   Feb.  11, 
1    P.  M. 

Sewer  and  Appurtenances 

OAKLAND,  Calif.,  Alameda  County. 
Railroad  Ave.,  98th  Ave.  and  rights- 
of-way  from  85th  Ave.  to  Stone  St. 

Owner — City  of  Oakland,  Chas.  Don. 
city  clerk,  pty  Hall,  Oakland,  Calif. 

City   Engineer— Walter   N.  Frickstad, 
City  Hall.  Oakland,  Calif. 
The  work  involves: 

(1)  30  ft.  36-in.  centrifugal  staridard 
strength  reinforced  concrete  pipe 
sewer; 

(2) '1770  ft.  33-in.  centrifugal  standard 
strength   reinforced  concrete  pipe 

(3)  2370  ft.  27-ln.  centrifugal  standard 
strength  reinforced  concrete  pipe 
sGWcr ' 

(4)  615  ft  24-in.  vitrified  clay  pipe 
sewer ; 

(5)  1024  ft  18-in.  vitrified  clay  pipe 
sewer ; 

(6)  20  each  manholes; 

(7)  80  ft  10-gauge  42-ln.  corrugated 
iron  pipe  with  27-in.  centrifugal 
reinforced  concrete  pipe  laid 
through  and  sand  filling. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5.  refundable. 


plans.  Including  sales  tax,  $0.92. 

VII  -  L-A-  -  2  -  LfcA.,  on  Santa  Ana 
Plarkwoy  a^Soto  Street,  plans,  in- 
cluding sales  tax,  $2.77. 

VII-L.A.-4-G.  bet  Palomas  Creek 
and  Violin  Saddle,  plans,  including 
sales  tax,  $2;  cross  sections,  includ- 
ing sales  tax,  $20.14;  total.  $22.14. 

VII-L.A-6C-RdoB,HmB,  signal  in- 
stallation at  14  mlersectlons,  plans, 
Including  sales  tax.  $2.00. 

Checks  for  che  above  should  bo 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  ofr  the  above  plans, 
(■pecnficatiuns  and  proposal  form 
mupt  be  addresed  to  the  office  of  thj 
State  Highway  Engineer,  P.  O.  Box 
1499.   Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

Los  Angeles  County,  Calif— Repre- 
sentative of  the  district  office  of  the 
State  Division  of  Highways  will 
meet  prospective  bidders  for  the  pro- 
posed projetc  In  Los  Angeels  Coun- 
ty. VII-L.A-4-G.  for  which  bids  are 
to  be  received  in  Los  Angeles  on 
February   20.   1947. 

Said  representative  will  meet  pros- 
pective bidders  at  the  Castalc  Post 
Office  on  Thursday,  Feb.  6.  1947.  at 
10:00  A.   M. 

Butte  County,  Calif.— A  represent- 
ative of  the  cou.nty  will  meet  pros- 
pective bidders  for  the  proposed 
project  in  Butte  County,  III-But- 
1046  for  which  bids  are  to  be  re- 
ceived in  Sacramento  on  February 
19,  1947. 

Said  representative  will  meet  pros- 
pective bidders  at  the  County  Engl- 
rwier's  office  in  the  Court  House  at 
OroviUe  on  Monday,  Feb.  10.  1947. 
at  1 :00  P.  M. 

Sacramento  County.  Calif.— A  rep- 
resentative of  the  county  will  meet 
proj.pectlve  bidders  for  the  proposed 
project  in  Sacramento  County,  III- 
Sac-537  for  which  bids*  are  to  be  re- 
ceived In  Sacramento  on  Februar>' 
19    1947. 

Said  representative  will  meet  pros- 
pective bidders  at  the  County  En- 
gineer's office  in  the  Court  Housv; 
at  Sacramento,  on  Thursday,  Feb. 
13,  1947,  at  1:00  P.  M. 

Yolo  County,  Calil— A  represent- 
ative of  the  county  will  meet  pros- 
pective bidders  for  the  proposed 
project  In  Tolo  County,  III-Yol-1154, 
1152,  for  which  bids  are  to  be  re- 
ceived in  Sacramento  on  February 
19    1947. 

Said  representative  will  meet  pros- 
pective   bidders    at    the    County    En- 
gineer's   office    in    the    Court    House 
I  at    Wcodland    on    Tuesday.    Feb.    11, 
1947.  at    1:00  P.  M. 

Kern  County.  Calif— A  represent- 
ative of  the  county  will  lAeet  pros- 
pective bidders  for  the  proposed 
project  in  Kern  Cotuity.  VI-Ker-575 
for  which  bids  are  to  be  received 
in   Sacramento  on  Feb.   19.  1947. 

Said  representative  will  meet  pros- 
pective bidders  at  the  County  En- 
gineer's office  in  the  Court  House 
at  Bakersfleld  on  Friday,  February 
7,  1947,  at  1.00  P.  M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  county  and  ar- 
range to  make  their  field  Inspection 
on   the  above  dates. 


27  to  Purchaser  of  Supplies,  M.  H. 
Gerry.  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  6116  for 
funilsiilng  and  delivering  battleahip 
linoleum  for  the  term  March  1,  1947, 
to  August   31,    1947, 


42 


1/29/47 
Bronx*  Rod 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  — UnUl 
February  3.  3  P.  M.,  bids  twill  ba  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  bid  No.  3824  for 
furnishing  and  delivering  77S0  lbs. 
round  bronse  rod. 

Specifications  obtainable  from  the 
above  office. 
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1/29/47 

Supplies  and  Materials 

Bids   Wanted 

PANAMA  CANAL.  Canal  Zono.— 
Bids  will  be  received  by  the  Oon- 
eral  Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for 
miscellaneous  supplies  and  materials 
as  follows: 

February  4 

Sch.  8512—1000  lbs.  high  carbon 
steel  plates;  40  steel  plates;  atruc- 
tural  steel;  structural  steel  I-beams; 
structural  tees;  structural  steel  bars; 
3200  lbs.  nickel-steel  bars;  800  boiler 
tubes,  steel;  600  ft  proof  coll  chain; 
machine  bolts;  wire  rope;  100  Iba. 
spring  wire;  5000  ft.  antenna  wire; 
600  lbs.  brass  rods;  30  water-closet 
bowls;  30  flush  pipes;  36  steplad- 
ders;  500  candelabra  lampholdera; 
1000  dry  cells ;  2000  cable  connectors ; 
400  ft.  rubber  garden  hose;  120  pairs 
horsehide  leather  welder's  protective 
gloves;  4000  lbs.  dry  pigment  mag- 
nesium silicate,  and  1200  quarU  of 
mucilage. 

February  S 

Sch.  8514— «0,000  ft  cypress  lumber. 
February  6 

Sch.  8513—20  foam  typo  fire  ex- 
tinguishers; 100  hand  oil-burning  lan- 
terns; 18  brass  water  gauges;  60 
gauge  cocks,  steam;  96  gauge  glasses ; 
60  composition  grease  cups;  24  pieces 
figured  glass;  360  corn  brooms;  720 
do;  60  do;  360  fiber  brooms;  600 
whisk  brooms;  720  deck  scrubbing 
brushes ;  720  floor  scrubbing  brushes ; 
144  floor  sweeping  brushes;  480  coun- 
ter dust  brushes;  60  cleaning  and 
polishing  brushes;  240  60-ln.  broom 
handles;  120  6-ft  floor  sweeping 
brush  handles;  4800  cotton  mops; 
1875  lbs.  toilet  soap;  990  gallons  liquid 
do;  1000  14 -oz,  cans  scouring  powder; 
1000  lbs.  hectograph  clay ;  100,000  rolls 
toilet  paper  and  25,000  rolls  paper 
towels. 


(8)  400  I.f.  12-inch  do; 

(4)  300 If .  16-inch  do; 

Speclflcatlonr  obtainable  from  tho 
at>ove  office. 


1/29/47  •  4t 

Fire  Hoao— Bids  Wantad 

BEIRKELEY,  Calif..  Alameda  Co.— 
Until  February  3.  9  A.  M..  bids  will 
be  received  by  the  City  of  Berkeley. 
Harr>'  L.  Davisson,  Purchasing  Agt, 
City  Hall.  Beriteley.  Calif.,  for  3000 
Jeet  of  fire  hose. 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


1/29/47  •    ^  ** 

City  Trucks— Bids  Wanted 

HEALDSBUUG,  Calif..  Sonoma  Co. 
— Unni  Fob.  3.  7:30  P.  M.,  bids  will 
be  received  by  fo-  City  of  Healds- 
burg.  Haiel  Splnolli.  City  Clerk.  City 
Hall.  Healdsburg.  Calif.,  for  fur- 
nishing 1  4 -ton  pickup.  (2)  1  %- 
ton  pickup,  and  (3)  1  l-ton_  chassis 
with  cab.  ^         ^. 

Specifications  obtainable  from  the 

abovo  office. 

1/29/47  •       ^  ** 

Motor  Grader— Bids  Wanted 

MONTEREY,  Calif..  Monterey  Co. 
—Until  Feb.  4.  8  P.  M..  bids  wiU  bo 
received  by  the  City  of  Monterey,  B. 
C.    Walker,    City    Clerk,    City    Hall, 


r 


"N 


Johns-Manville 

CORRUGATED  TRANSiTE 

...the  permanent  fireproof 
roofing  and  siding  material 


34— DAMS.  RESERVOIRS  A 
DREDGING 


34 


1/29/47 

Complete  Bids  on  File 

Earthwork  and  Structures; 

Spec.  1589  Cost  $165,300 

DESCHUTES       PROJECT,       Oregon. 

Vicinity  of  Madras.  Ore.,  and  seven 

miles  south  thereof. 
Owner~U.  8.  Bureau  of  Reclamation. 

Bend,  Ore. 
Plans  by  engineering  department  of 

owner.  ,,  ,„ 

Laterals     M-45,     M-48,     M-49.     M-50, 

M-51.   M-51A,   M-51B.  M-52,   M-53A, 

M-53B,     M-54,    M-55.    M-56.    M-56A 

and  sublaterals. 
Low  BWder— Adler  Construction  Co., 

Redmond.  Ore.,  »165,300. 

Other   bids    submitted   January    17 

were:  »««»o 

Babler  Bros.,  Portland,  Ore.,  1196.- 

860 
Werner    &     Jeake,     Eugene.     Ore.. 

$218,255.  ^^,     ,       ^, 

Complete  bids  are  on  file  for  ex- 
amination at  the  office  of  DAILY 
PACIFIC  BUILDER,  465  Tenth  St.. 
San  Francisco.  Calif. 


40—       STREETS  AND 
HIGHWAYS 


1/29/47  *C 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO.  Calif..  Sacramen- 
to County— State  Highway  Engineer 
G.  T.  McCoy  announces  cost  of  blue 
prints  now  available  for  work  for 
which  bids  will  be  opened  in  Sacra- 
mento on  Feb.  19  and  in  Los  Angeles 
(,n   Feb.   20,   1947: 

IlI-But-1046.  across  South  Fork  of 
Fosther  River  at  BIdwell  Bar,  plans. 
Including  sales  tax,  11.23. 

III-Gle-45-B,C,  across  East  Branch 
Rapor  Slough  and  across  Sacramen- 
to River,  plans,  including  sales  tax, 
f4.92:  cross  sections.  Including  salrs 
tax,  $2.31 ;  total  coct  plans  and  cros* 
sections.  Including  sales   tax,  |7.23. 

III-Sac-537,  across  Arcade  Creek. 
plans.  Including  sales  tax,  $0.62. 

Ill  -  Yol  -  1154,1152,  across  Moody 
Slough  and  at  Cache  Creek,  plauo, 
including   sales   tax.   $1.69. 

VI -Kern  -  875,   acroea    Kern    River. 
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Supplies,  Equipment 

Sub-Contract 

Information 
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42— MISC.    SUPPLIES    AND 
MATERIALS 

1/29/47  •  42 

Oasoilne — Bids  Wsnted 

OROVILLE,  Calif.,  Butte  County. 
— ITntil  Feb  3,  8  P.  M.,  bids  will  be 
received  bv  the  City  of  Orovllle.  R 
M.  Carpenter.  Cltv  Clerk.  1960  Bird 
St.,  Orovllle,  Calif.,  for  furnishing 
gasoline  (approx  12,000  gals.)  for 
the  calendar  year  1947  ,wlth  priop.s 
to  l>e  .■submitted  on  Ist  and  2nd  grade 
gasoline. 

Spe' Iflcations  obtainable  from  the 
above   office 


1/29/47  • 

Welded  Steel  Pipe — Bids  Wanted 

BERKELEY.  Calif.,  Alameda  Co.— 
Until  February  3.  9  A.  M..  bids  will 
be  received  by  the  City  of  Berkeley, 
Harry  L.  Davisson.  Purchasing  Agt., 
City  Hall,  Berkeley.  Calif.,  for  fur- 
nishing welded  steel  pipe  as  follows: 

(1)  lOOI.f.  8-ln.   welded   steel   pipe; 

(2)  lOai.f.  10- inch  do; 


WESTERN 
ASBESTOS 

COMPANY 

')/^  lo«ns«  nd  'tt  .   ion  l:iin<is<o 
Toi.'phonc    Hfri'lotK  4884 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfieJd  9110 


1995  Breas  Ar». 
San  Fraodaco.  Calif. 


YARDS    AT 

799   County   Road 

Saa   Carlo*.   Calif. 


r*o<i«<  GArfiald9110  />Jton«:  San  Carlo*  2041 -M 

"For  a  Square  Deal  Call  O'Neill 


907  Bonanta   Road 

La*   VcB*!,    Nevada 

fkoitt!  Laa  Vcgaa  1344 


V.  E.  MESSIER  -  M.  E 

CONSULTING  INOINEBIt 


OAKLAND 

Aflos  PacMc  ■■IMIm 
1121  «7tli  STRirr 

OLyliHe  722t 


SAN  FRANCISCO 

Pacific  Mill  A  Mia*  ■Mlldlag 
124  FOLSOM  STRUT 

DOaglat  Sf21 
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ALUMINUM 

Immediate  Delivery 
tJVa    90«9«   cormqaHd  §■••♦« 

for  reefiag  and  %\4\mq. 

IV4"  Corroq«tl«»  waoiis  oddad 

ttr«iif*lil 


r  »   26'— »2.10 
IC    «    2«-— «J  50 


«'    ■    2«''— *2.B0 
12'   «    76'—$4M 


Special  Price*  for  Qnantity  Buyer* 

CLEVILANO  WRECKING  CO 

2100   TWrd    S».  VAI««cla    4»77 

IB 


1/29/47 

Battleship   Linoleum 

Low   and   Only    Bidder 

SAN  FRANCISCO.  Calif.,— Went 
Coast  Unoleum  *  Carpet  Co.,  2889 
Minslon  St.,  San  Francisco.  Calif.,  at 
?3!W  for  %  In.  A-gsuge  laid  with 
cement  $3  ;r5  %  in  A-gauge  laid  with 
cement  and  felt;  13.75  approx.  «4  In. 
laid  with  cement;  $3.95  "A  In.  laid 
with  cenion»  and  f»-lf ;  $0  35  remove 
old  linoleum,  submitted  only  bid  Jan. 


BUILDERS  BROKERAGE  COMPANY 


1430  Alice  Street 


OAKLAND  12.  CALIF. 


TWineakt  9227 


"We  Procure  and  Expedite  Builders 
Material  and  Equipment'* 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


Uniformity 


K.y7  A^^roc/c/ei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


V  •*    I   i»  A»«  t:  I  •;  •  :•! 


■MM 


M» 


PAGE  6 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  JANUARY  29.  1947 


Monterey,  Calit,  lor  one  motor  frad- 
er  equipped  with  a  V-type  seariner 
ana  electrical  starter  and  lights. 

Speciflcationti   obtainable  from  the 
above  office 
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l/»/47  • 

8team  Vapor  Cleaner— 
Bids  Wanted 

ORQVILLE,  Calif..  Butte  County. 
—Until  Feb.  3.  2:30  P.  M.,  bids  will 
be  received  by  the  County  of  Butte, 
May  D.  Brewster,  Acting  Purchasing 
Agent,  Court  House,  Oroville,  Calif., 
for  one  steam  vapor  cleaner  to  have 
ISO-gal.  solution  capacity  per  hour, 
equipped  with  oil  burner  and  thermo- 
statically controlled. 

Speclficationa  obtainable  from  the 
above  office. 


43 


1/29/47 
Dump  Truck 
Bids  Wanted 

PETALUMA,  Calif.,  Sonoma  Co.— 
Until  February  8,  7:30  P.  M..  bids  will 
be  received  by  the  City  of  Petaluma, 
Gladys  R  Wallin,  city  clerk,  City 
Hall,  Petaluma,  Calif.,  for  a  new 
dump  truck  for  the  Park  Department, 
equipped  with  a  cab,  a  hydraulic 
direct  lift  hoist  with  power  takeoff 
from  engine  and  having  a  capacity  of 
not  less  than  one  ton  and  preferably 
not  les.<s  than  1%  ton. 

Specifications  obtainable  from  the 
above  office. 


contractor,  DICristlna  4  Sons.  3180 

SIGN,  electric,  |»85,  120  ElUa  Street; 
owner.  Von  Wall,  prom;  contrac- 
tor, Brumfield  Elec  Sign  Co,  M6 
Folsom  St.  _ 

BUILDING  PERMITS 

Granted 

8AN  FRANCISCO 


JANUARY  28,  1*47 


44- 


SUB-CONTRACT 
INFORMATION 


1/29/47  •     44 

Seeding — Low  and  Only  Bidders 

FAIRFIELJ),  Calif.,  Solano  Co.— 
Harmon  Rowe,  Sacramento,  Calif.,  at 
$3677.70.  submitted  low  bid  January 
28  to  U.  S.  Engineer  Office.  Wrtght. 
Bldg.,  Sacramento.  Calif.,  under  Spec. 
1262  for  seeding  for  dust  and  erosion 
control  protection  at  Fairfield  Army 
Air  Base. 

Bids  were  taken  as  follows: 

(1)  type  1  seeding  of  90  acres; 

(2)  type  2  seeding  15  acres. 
Complete  bids  were: 

Harmon  Rowe,  Sacramento.  (1) 
333.48;    (2)   344.30;   total.  33677.70. 

Huettig  &  Schromm.  (1)  338;  (2) 
365.16;   total,  34397.67. 

Capital  Nursery  Co.,  (1)  360;  (2) 
3100;   total.  30900. 

Tyson  &  Watters,  Sacramento.  (1) 
374.80;    (2)   3127.60;   toUl,  3864& 

California  Nursery  Co.,  Sacramento, 
(1)  382.77;   (2)  3146.53;  total,  $9647. 

Jenkins  Landscaping  Co.  and  F.  B. 
Miles,  Glendale,  (1)  387;  (2)  3125; 
total.  39705. 

Engineer's  estimate,  (1)  366.88;  (2) 
369.66;  toUl,  36116.40. 


RECORDEir 
NOTICES 


DWELLINGS,  two  1 -story  framo, 
36600  each :  E  45th  Ave  100  and  125 
S  Momga.St;  owner  and  builder. 
MacArthur  Bldg  Co. 

ALTER  bar,  3500;  268  O'Farrell  St: 
owner,  Emanuel  Plsanl;  contrac- 
tor, W  C  Sanager. 
REMODEL  and  erect  parts  for  ga- 
rage, 32500;  Pacific  and  Montgom- 
ery Sts;  owner,  BAH  Motors; 
contractor,  Louie  .Sartorlo. 

ALTER  entrance  and  front,  31800; 
242  Turk  St.,  Hotel  Dwaln ;  owner, 
Hotel  Holding  Co;  contractor,  Os- 
car Presco  &  Sons. 

APPLY  asbestos  sldmg  to  bldg^^l,-^ 
500;  4217  25th  St;  owner,  JUsepn^S 
Speck;   contractor,  American   Con- 
struction Co. 

REBUILD  front  stairs.  31000;  3624 
22nd  St;  owner,  Jos  J  Smith;  con- 
tractor,  American   Const r   Co. 

ASBESTOS  siding,  31000;  4563  25th 
St;  owner,  E  W  Junklns;  contrac- 
tor, American  Constr  Co. 

ASBESTOS  siding,  350O;  318  Hoff- 
man St;  owner.  Carl  J  Ham;  con- 
tractor. American   Constr  Co. 

DWELLINGS,  three  1 -story  frame, 
39000  each;  S  Kirkham  St  82.6, 
57.6  E  25th  Ave,  E  25th  Ave  76  S 
Kirkham  St;  owner  and  builder, 
Berendsen  A  Harper. 

DWELLINGS,  three  l-story  frame, 
37000  each:  SE  cor  2Sth  Ave  and 
Kirkham  St,  E  2t5h  Ave  25  and  50 
S  Kirkham  St ;  owner  and  builder, 
Berendsen  jb  Harper. 

DWELLING,  1-story  frame,  37000; 
N  Hearst  Ave  200  E  Detroit  St; 
owner  and  builder,  A  G  Apperaon. 


owner.    Trinity    Lutheran    Church, 
19th    and    Barrett;    buUder,    C    F 
Kayser,  RTD  Ko  1041. 
COTTAGE    (e-room),   37000;  780  Mc- 
Laughlin; owner  and  builder,  John 
Forvek.  4610  Barrett 
COTTAGE  (4-room)/ 36000;  2861  Mar- 
icopa ;  owner  and  builder  Advanced 
Builders  Corp,  2824  San  Pablo  Ave, 
San  Pablo. 
OFFICE  BUILDING  (masonry)  326.- 
000;    1234  Nevln;   owner,  Martin   J 
O'Looney,  383  21st  St;  builder,  R  J 
StempeL 
COTTAGE  (6-room),  38000;  6901  Van 
Fleet ;  owner  and  builder,  Ray  Sim- 
mons, 1609  Santa  Clara. 
OFFICE  BUILDING.  330.000;  213  2lBt 
St;   owner.  Key  System,  Oakland; 
builder,  Dinwiddle  Construction  Co, 
210  Crocker  Bldg,  San  Francisco. 
COTTAGE  (6-room),  30000;  1030  Mc- 
Laughlin; owner  and  builder,  B  F 
Beck.  3017  Andrade. 
COTTAGE   (6-room).  39000;  1816  San 
Benito;   owner  and   |>uUder,   Louis 
Rapp.  2063  Berkeley  Wiay,  Berkeley. 
COTTAGE     (4^ -room),     34600;    6601 
Panama ;  owner  and  builder  A  Oar- 
nero,  2606  Panhandle  Blvd. 
APARTMENT  (4-unlt),  31»,000;  6117- 
19-21-23  Fresno;  owner  and  builder, 
Scott    W   Bonds,    2961   Shaata   Rd, 
'    Berkeley. 


DWELLING,  38800;  Hope  St,  South- 
side  Tract;  owner  and  builder,  J 
T  Donohue,  145  N  5th  St,  San  Jose. 

DWELLING.  39000;  San  Jude,  Bar- 
ron Pai'k;  owner  and  builder,  Sam 
Chiotti,  2827  Laguna  SI,  San  Jose. 


FRESNO 


PALO   ALTO 


RICHMOND 


ALTER  residence,  31000;  1028  Green- 
wood Ave;  owner,  Sara  Harker. 
prem;  contractor,  A  J  Post,  1336 
Webster  St 

WAREHOUSE,  one-story,  36300;  280 
Cambridge  Ave;  owner,  Catherine 
N  Giberson,  405  California  Avenue ; 
contractor,  H  R  Hill,  2325  Emer- 
son St. 

RESIDENCE  and  garage.  34000;  1310 
Parkinsoif  Ave;  owner,  M  and  O 
H  Dahl.   premises. 

ADDN  to  residence,  31000;  536  Kings- 
ley  Avenue;  owner,  H  A  and  E  C 
Sinnott.  premises ;  contractor,  Aro 
&  Okerman,  Box  433,  Palo  Alto. 


SACRAMENTO    CITY 


BUILDING  PERMITS 

Applications 


SAN   FRANCISCO  COUNTY 

ALTER  wholesale  bldg,  34500;  1268- 
80  Mission  St ;  owner.  Fred  Camp- 
bell Co,  premises :  contractor,  Robt 
T   B(  rgquist.   41    Laskl. 

ALTER  dwelling,  3500;  76  Tioga  St; 
ownor.  Charlps  Prlolo,  prem;  con- 
tractor. Bates  A  Howard,  224  27th 
Street. 

ALTER  dwelling,  33000;  1934  10th 
Ave :   owner.  B  Catanlch,  premises. 

ALTER  dwelling.  3700;  420  Colllng- 
wood ;  ownor,  Geo  Anderson,  prem ; 
contractor.  Faycosh  and  Faycosli, 
1384   San   Bruno  Ave. 

ALTER  dwelling,  32000;  647  46th 
Ave ;  o^vnor.  Paul  Ortega,  prem ; 
contractor.  G  J  Bikington,  313  Su- 
tro  Heights. 

ALTER  real  estate  office,  3750;  1440 
Clemont  St;  oux.er.  George  Pan- 
net  t,    premises. 

.<LTER  bar.  32600;  268  O'Farrell  St; 
owner.  B  Pi.'sani,  prem:  contractor 
W  C  Savage,  2358  Fillmore  St. 

ALTER  grocery'  store  3900:  1647  Mar- 
ket St  owner.  Geo  Kappas,  prem ; 
contractor,  Dobbs  St  Applebee.  1S18 
35th  Avenue. 

DWELLINGS,  two  1 -story  fr,  34BOO 
each ;  N  Ncy  200  and  225  R  Crant ; 
o-.vner  and  builder,  EOS  Constr 
Co.  3920  ISth  St 

FT.AT.S.  2-Btory  frame,  310,000;  SE 
Russia  and  Miinich ;  owner  and 
builder,   B  C  Hoecker,  871    Prague. 

DWELLINGS,  two  l-story  fr,  378(i0 
each-  W  3t7h  Ave  150  and  175  N 
Ulloa ;  owner  and  builder,  Superior 
Bldff  Co,  1126  Noriega  St. 

ALTER  wholesale  clothing  plant.  33- 
"WO;  644  Washington  St;  owner, 
G«orpe  Bros,  premises;  contrac- 
tor, Clvde  Constr  Co.    1944   Union. 

CLUBROOM.  l-story  frame.  3800, 
2f45  35lh  Ave;  owner  and  builder. 
Sam  Cramer,  premises. 

AI^TER  office  and  r.hop.  3800;  348 
6th  St ;  owner.  Jack  Moore,  prem ; 


COTTAGE   (7-room).  38000;  2640  An- 
drade;    owner    and    builder,    R   B 
Sutton.  2426  Cutting  Blvd. 
RESIDENCE     (4-room).    36000;    5708 
Burlingame;     owner     and     builder, 
John    G   Mclntler,    1730   Panhandle 
Blvd. 
COTTAGE  (6-ronu>),  38600;  1158  28th 
St;    owner   and    builder,    Advanced 
Builders  Corp,  2824  San  Pablo  Ave, 
San  Pablo. 
COTTAGE  (3-room),  38000;  649  Ocean 
1     Ave;    owner,    J    B    Alexander,    c/o 
[     2036    San    Pablo    Ave,    El    Cerrlto; 
builder,   R  F  Johnson   tc   Son,   3086 
San  Pablo  Ave,  El  Cerrlto. 
COTTAGE  (3-room),  32000;  863 Ocean 
Ave ;  owner  and  builder,  J  F  Pruyn, 
865  Ocean  Ave. 
COTTAGE  (5-room),  38000;  663  Kern 
St;     owner    and     builder,     Russell 
Thompson,  1702  San  Pablo  Ave,  El 
Cerrito. 
COTTAGE  (4-room),  37000;  327  Hum- 
boldt: owner  and  builder,  Lester  R 
Krumbein,  168  S  20th  St 
COTTAGES  (6-room)  (2).  36000  each; 
769    and    767    16th    St;    owner   and 
builder.    W    Asquith,    16    Ramona 
Ave,  Bl  Cerrito.  \ 

WAREHOUSE.  33600;  366  S  34th  St; 
owner    a    ndbullder,   O'Keeffe    the 
Fan     Man,    Inc,    66    11th    St    San 
Francisco;    plans    by    Hardlson    tt 
Moist,  522  23rd  St.  Richmond. 
COTTAGE  (5-room),  37800;  1742  Hell- 
ings ;   owner  and   builder,  Grover  S 
Carpenter,  2025  Sanford  Ave. 
GARAGE  (masonry),  310.000;  251  24th 
•St;  owner  and  builder,  Geo  S  Tandy 
A  Son.  250  23rd  St. 
COTTAGE  (6-room),  39750;   812  Am- 
ador;   owner,    James    Blggens,    c/o 
832  Lexington,  El  Cerrito;  builder, 
C    R   Anderson,   832    Lexington    ;a\ 
Cerrito. 
REMODEL  (apartment  house),  32000; 
1328   Barrett   St;    owner,  Martin   J 
O'Looney,  333  21st  St;  builder,  R  J 
Stempel,  5430  Macdonald. 
COTTAGES  (6-room)   (3>.  35000 each; 
2822  Humphrey  and  2743  McBryde; 
owner,  G  M  Borne,  625  Macdonald ; 
builder.     Associated     Builders,     625 
Macdonald. 
COTTAGE     (4-room).     36000;     247     S 
45th  St;  owner,  D  Lynch.  1133 Ohio; 
builder,  Wm  H  Burke,  1133  Ohio. 
COTTAGE     (6-room),     37000;     239    S 
45th  St;  owner,  D  Lynch,  1133  Ohio; 
builder.  Wm  H  Burke,  1133  Ohio. 
COTTAGE      (6-room),      37000;      2607 
Lowell;  owner  and  builder,  Geo  D 
McCrary.    1600    Rose   St    Berkeley. 
RESIDENCE.    310,000;    1828    Barrett; 


ADDITION  to  Dwg,  3796;  3961  14th 
St;  owner  and  builder,  E  Reimel, 
prem. 

5-ROOM  Dwg,  38000;  6626  M  St;  own- 
er and  builder,  Curmln  Scotch,  1365 
55th  St. 

3-ROOM  Dwg,  35000;  2023  C  St;  own- 
er, Joe  Virga  221  21st  St;  builder. 
Victor  VIrga.   8740   53rd   St. 

6-ROOM  Duplex,  39000;  2400-08  Por- 
tola  Way ;  owner  and  builder.  F  C 
Stabenaw,  2500  Donner  Way. 

5-ROOM  Dwg.  310,880;  4910  H  St; 
builder.  H  E  Brown,  2016  Eye  St; 
builder,  Charles  Outh,  1516  27th  St. 


DALY  CITY 


DVirELLINO,  5-room,  37800;  Lot  21 
Blk  17.  Crocker  Tract ;  owner  and 
builder,  Crocker  Bldg  Co.  218  San 
Carlos   St    San    Francisco. 

CHANGE  toilet  and  partition  and  in- 
stall new  back  steps,  31500;  Lot  15 
Blk  2.  Tract  Vista  Grande  No  1; 
owner,  James  Crudo,  65  Theta  Ave ; 
contractor,  Fred  Ambroslo.  227 
Hlllcrest  Dr. 


DWELLING    and  GARAGE,    310.000; 

2329  Harvard;    owner  and  builder, 

George  A  Sullivan. 
DWELLING,     39500;     1785     Thome; 

owner,   Dr  J  R  Papazlan;   builder, 

Richard  Papazlan. 
DWELLING.  38600;  419  Oleander  St; 

owner  and  builder,  A  J  Camorada. 
DWELLING    and    GARAGE,    38000; 

4320   Madison;    owner  and    builder. 

Jack  Kruzie. 
DWELLING    and    GARAGE,    38000; 

6028  Piatt ;  owner  an(f%uilder,  Fred 

Hamlg. 
DWELLING    and    GARAGE,    38000; 

2404  Princeton ;  owner.  Jack  Zulim ; 

builder.    J    D    Brase,    337    Weldon 

DWELLING,  38000;  947  N  Angus; 
owner  and  builder,  V  L  Sanderfer. 

DWELLINGS  and  GARAGES  (2), 
37000  each;  33,  43  Fedora;  owner 
and  builder,  W  B  Burnett,  311  An- 
drews. 

DWELLINGS  and  GARAGES  (8), 
37500  each ;  55,  65.  96  Garland ;  own- 
er and  builder,  W  E  Burnett  311 
Andrews. 

DWELLING  and  GARAGE,  37000; 
848  W  Peralta;  owner  and  builder, 
Ochs  Construction  Co,  302  Clark  St 

DWELLINGS  (8).  37000  each;  2626, 
2636,  2546,  2606,  2616,  2626,  2636, 
2646  Normal;  owner  and  builder, 
Lambert  A  Lew  Construction  Co. 

DWELLING  and  GARAGE.  36000; 
3854  Townsend ;  owner  and  builder, 
Harry  P  Harrantinian. 

DWELLING  and  GARAGE,  36000; 
2421  Michigan;  owner,  Mr  Taylor; 
builder,  W  G  Ellis,  280  College. 

DWELLING  and  GARAGE,  36000; 
2124  Terrace;  owner  and  builder, 
W  G  Ellis,  280  College. 

DWELLING  and  GARAGE,  36000; 
1584  Arthur;  owner  and  builder, 
A.  Z  JVv&ki&n 

DWELLING.  36000;  728  Arthur;  own- 
er and  builder,  A  L  Harris. 

DWELLINGS  (and  attached  car 
ports)  (9),  35000  each;  713-23-33-43, 
806-16-26-36-46  West  Terrace;  own- 
er and  builder,  Fennacy  A  Flnken- 
stein. 

DWELLING,  35000;  670  Fountain 
Way ;  owner  and  builder,  Ray  Dug- 
ranrut 

DWELLING.  35000;  ^816  S  5th  St; 
owner  and  builder,  Raymond  Cor- 
nelius. 

GARAGE  (and  sleeping  room),  33500; 
2019  Wilson;  owner  and  builder, 
Nellie  B  Thonen,  premises.  z 

ALTER  DWELLING,  33000;  132 
Brown ;  owner  and  builder,  Charles 

I     A   Looney,  premises. 

DWELLING,  33000;  286  Geary;  own- 
er and  builder,  Juan  Bermudez. 
ALTER  DWELLING,  31500;  450 
Simpson ;  owner,  Clarence  Coulter, 
premises ;  builder,  Stanley  N  Fug- 
man.  305  Pacific  Ave. 

GARAGE  (for  temporary  dwelling), 
31500;  5744  Townsend;  owner  and 
builder,  Daniel  Bopp. 

OFFICE,  31000;  2001  California  St; 
owner  and  builder,  D  L  Ella. 


ALTER  LAUNDRT,  flOOO;  S319  ■ 
Tulare;  owner,  American  Steam 
Laundry,  premises;  builder,  Roh«rt 
E  Jolly,  834  Arthur  St 

OFFICE.  31000;  2521  Merced;  owner 
and  builder.  Speed  B  Leas  Co. 

ALTER  OFFICB,  flOOO;  S04  N  Ful- 
ton; owner,  Dr  J  F  Balkovatz, 
premises;  builder,  L  B  Plpla. 


OAKLAND 


PAINTING 
DECORATING 

INTIRIOI-fXTERIOI 
Fl0or  Finithini  •  Paper  Hanging 

Free  Ettimating 

All  Work  Guitranleed 

Ml  M22 


JERRY  J.  STONE 

2411  laqallt  Sf..  Soa  Proacltce 


SANTA  CLARA  COUNTY 

SERVICTE  SUtion,  32000;  Almaden 
and  Epperby;  owner  and  contrac- 
tor, Jos  Rubino,  Jr. 

DWELLING,  39000;  Florence  and 
Capitol ;  owner  and  builder,  W  A 
Furtwengler,  Rte  5.  Box  261 -C. 

ADDITION,  31000;  334  Raymond  Ave 
San  Jose;  owner  and  builder,  J 
Cardena,  premises. 

DWELLING.  37000;  221  W  Latimer, 
Campbell :  owner  and  buTlder,  A 
Lipari,  premises. 

BLDG,  Accessory,  flOOO;  W  side  El 
Camino;  owner  and  builder.  B  D 
Franklin.  Rte  2,  Box  206.  Mtn  View 

DWELLING.  $7000;  Lot  137.  Char- 
meran  off  Union :  owner  and  build- 
er, Tavlor  A  Lewis,  55  Victory  Lane 
Los  Gatos 

ALTERATIONS.  31000;  ffW  El  Ca- 
mino Real ;  owner  and  contractor, 
Steve  Dorcich,  77  N  Bascome  Ave, 
San  Jose. 

DWELLING  S7800;  Lot  12  Wenllo 
Drive,  Campbell :  owner  and  con- 
tractor, H  E  Nolet.  6  Cecil  Avenue 
San  Jose. 

DWELLING,  36600:  Lot  76.  Arbor 
and  Greenview;  owner  and  build- 
er. H  Kayser. 

DWELLINGS,  two.  3650D  each;  Lots 
24  and  2C  Clarcview;  owtter  and 
builder.  Tom  Glon.  5004  Clarevlew. 
San  Jose. 

STORE,  cigar.  33000;  SW  Cor  Park 
and  Cleaves ;  owner  and  builder, 
John  Gibelterra.  445  S  8th  hi.  Apt 
7.  San  Jose. 


STORE  (l-story.  concrete),  317,800; 
6423  E  14th  St;  owner,  Albert  H 
Chapman,  219  4l8t  St;  builder,  An- 
derson-Haglund.  Inc.  219  4l8t  Str 
architect,  Frank  Wynkoop,  831 
Market  St,  San  Francisco. 

DWELLING  (l-story,  4-room),  16000: 
4138  Whittle  Ave ;  owner,  Mr  Kuklo, 
4125  Whittle  XVe;  builder,  V  N  Jen- 
sen. 678  Joaquin  Ave,  San  Leandro. 

DWELLING  (l-story,  6-room),  37000; 
8114  Sunkist  Dr;  owner,  F  O  Law- 
rence, 600  16th  St;  builder,  M  J 
Marquis,  600  16th  St. 

ALTERATIONS,  3600;  415  29th  St^ 
owner,  MacFarlane's,  prem;  build- 
er, F  Puccettl,  968  46th  St 

ADDITION  (concrete),  3300,000;  8925 

'  Holly  St;  owner.  Pacific  Tel  A  Tel 
Co,  premises;  builder,  Stolte,  Inc, 
845  San  Leandro  St. 

ALTERATIONS,  3600;  2009  Tele- 
graph Ave;  owner  and  builder, 
Martelli  A  Sclalabba.  premises. 

ADDITION.  3760;  2926  Revere  Ave; 
owner  and  builder,  J  D  Hamilton, 
premises. 

ALTER  and  ADD,  336,850;  6020  Ade- 
line St;  owner  and  builder.  Grant 
Laboratories,  premises. 

ADDITION,  3500;  2130  Adeline  St; 
owner  and  builder,  M  L  Compton, 
2138  Adeline  St 

ALTERATIONS,  316,000;  461  20th  St? 


220  Mw»t««iiitr»  »tr«rt.  YU»»"  •••<•' 
•u  FrMtltM  4.  CalN. 

SMfAMMtt  OMm:    ,„^, 
1014  -  Mil  M..  PliM*  tM.  SM4t 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 


28(K--lStli  STREET,  SAN  FRANCISCO 


MAtket   S«47 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

M6  Harrison  Street       DOMglos  5583       Son  Fronclsco 


[ 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 

ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co* 

417  SIXTH  ST.  -  SAN  FRANCISCO  S  -  Phone  RXhrook   l»40 


DUMfEf: 


U«[S"[l[Fllim! 


A.  C.  HORN  COMPANY.INC 

!•   -il-'ll.l    ^Inl       ""ii,    li.iii.  ,..  ,,    "      1    ,'    r 


Ml        ...rturr.     ri»    MofTials     fof     Boildmq 


»Jr.{r.    IRi; 


WEDNESDAY.  JANUARY  29.  1947 


DAILY    PACIFIC    BUILDER 


owner,  H  C  Capwell  Co.  premises; 
builder,  S  Kulchar  Co,  731  E   10th 

FIRE  REPAIRS,  $2000;  3510  Peralta 
St;  owner.  General  Roof  Co,  3510 
Peralta  St;  builder,  Christensen  A 
Lyons,  3454  Harlan   St. 

OARAOE  (l-story,  brlcli),  |1000;  536 
32nd  St ;  owner  and  builder,  Arthur 
B  Adams,  premises. 

DWBJULING  (1 -story,  5-room-,  J7000; 
560»  Golden  Gate  Ave ;  owner.  Ward 
WaIIs;  builder,  Theo  H  LApham. 
6666  Harbard  Dr. 

CLEANING  PLANT  (l-story,  con- 
crete), 11800;  3321  Telegraph  Ave; 
owner,  Berry  Runnion,  premises; 
builder,  James  A  Ganley,  865  Mid- 
way Ave,  San  Leandro. 

DWELLING  (l-story,  4-room),  |e000; 
1332  90th  Ave;  owner  and  builder, 
Kemalt  L  Lincoln,  9025  G  St. 

ELECTRIC  SIGN,  |600;  8825  E  14th 
St ;  owner,  Mlllarch  A  Moore,  prem ; 
builder.  Western  Neon  Co,  8001 
Chapman  St. 


Completion  Nptices 


SAN   FRANCISCO  COUNTY 

Recorded  Accepted 

Jan  28,  1947—54  RINGOLD  Street. 
Ada  J  Spiro  to  FV^rson  &  Wiks  of 
Burlingame,  Schrader  Iron   Wks 

of  San  Franqlsco,  etc 

"■■•  January  28,  1947 

Jan  27,  1947— LOT  6  Blk  14,  City 
Land  Assn.  J  H  and  Ina  Coke- 
ley  to  California  Constr  Co 

January  27,  1947 

Jan  26.  1947— LOT  4  Blk  14,  City 
Land  Assn.  Henry  H  Pardi  to 
California  Constr  Co Jan  26,  1947 


CONTRA    COSTA   COUNTY 


Recorded  Completed 

Jan.  24,  1947— Lot  4,  Vista  Grande. 
No  1,  near  Walnut  Creek.  Allen 
A  Webster  to  Allen,  Webster  A 
Hexem Jan.  23.  1947 

Jan.  24,  1947— Lots  523  A  524,  Hac- 
iendas del  Orinda,  Unit  No  5, 
Orlnda.  Samuel  W  Dickie  to  Al- 
fred R  Johnston Jan.   17    1947 

Jan.  26,  1947— Ptn  Lots  4,  5,  7,  8  and 
9,  Map  No  1.  Brandt's  Subdvn., 
Town  of  Pinole.  Louis  A  De  La 
Briandals,  et  al  to  W  A  Hemdon 

.  Jan.  23,  1947 

Jan.  26,  1947— Lot  456.  Santa  Rita 
Acres,  Unit  No  6,  near  Rich- 
mond. San  Pablo  Land  Co  to  C 
R  Adams,  et  al  Jan.  23,  1947 

Jan.  25.  1947— Lot  131,  Dewing  Park 
near  Walnut  Creek.  Jack  K  Hud- 

dleston  to  W  L  Roberts  

Jan.  17,  1M7 

Jan.  25,  1947— Lot  1.  Blk  "U".  Berk- 
eley Woods  Addition,  near  El 
Cerrlto.  Van  W  Peabody,  Jr,  to 
A  L  Holm _....Jan   18,   1947 

•AN  MATEO  COUNTY 

Recorded  Accepted 

Jan.  23.  1947— Lot  10,  Block  13, 
White  Oaks  Tract.  Subdivision 
No    3.    Marie    C    Colllngwood    to 

Colllngwood  Construction  Co 

Jan.   22.    1947 

Jan.  23,  1947— SB  40  ft  Lot  11,  Block 
£,  Oak  Park.  San  Carlos.  PHoyd 
Lamoreaux  to  whom  it  may  con- 
cern  Jan.   23.   1947 

Jan.  23.  1947— Lot  11,  Block  3.  Ma- 
son Tract  No  2.  Warren  N  Roa- 
enquist,  et  al,  to  whom  it  may 
concern Jan.  22,  1947 

Jan.  23,  1947— Lot  3.  Block  22,  Palo 
Alto  Park.  Alvis  H  Banker  to 
whom  it  may  concern  Jan.  23,  1947 

Jan.  23,  1947— Ptn  Lot  30,  Thomp- 
son Subdivision,  Menlo  Park. 
Warren  S  Morey  to  W  P  Good- 
enough Jan.   22,   1947 

Jan.  24,  194— Lots  31.  34,  35,  36, 
Block  18.  N'ewbridge  Park.  Ar- 
thur Greenbach.  et  al.  to  whom 
it   may  concern Jan.   23,  194 

Jan.  24,  1947— Lot  74,  The  Uplands, 
Hillsborough.  Richard  P  Minor  to 
whom  it  may  concern.  Jan.  22,  1947 

Jan.  24,  1947- Lot  1,  Block  13,  How- 
ard Park  No  2.  Oliver  S  Almlie 
to  whom  it  may  concern     

Jan.  24,  1947— Lots  14  and  15.  Block 
7,    Redwood    Manor.    M    J    King, 

Inc,  to  whom  it  may  concern 

Jan.    23.    1947 

Jan.  24,  1947— Lot  83,  The  Willows, 
Map  No  4.  Floyd  R  Reynolds,  et 
al,  to  J  R  Simon Jan.  16,  1947 

Jan.  24.  1947— Lot  2A.  Reaubdlvision 
Lot  14,  Resubdivision  Lot  468, 
San  Mateo  City  Homestead.  Al- 
Ibert  C  Stacpoole  to  Robert  Smith 
Jr Jan.    17,    1947 

Jan.  24.  1947— S  50  ft  Lot  5,  Block 
19,   Palo  Alto    Park.   Oino    Busa, 

et  al,  to  Chris  Petersen  Jr 

Jan.    21.   1947 

Jan.  26,  1947— Lots  6  and  6,  Block 
1.  Portola  Addition.  Homer  R 
Shade  to  whom  it  may  concern.. 
Jan.   24,    1947 

X 

SANTA  CLARA  COUNTY 

Recorded  Accepted 

Jan.  24,  1947— S  Chapman  Dr  dis- 
tant SE  320  ft  E  line  San  Tomas 


PIPE 

PIPE .  TALVES  -  FITTINGS 

Fadlities  for  pipe  bendinK 

and  aiaiiifoidi 


Wrli 


Pacific  Pipe  Co. 

160  SpMT  St,  San  Frardaco 


Aquino  Rd  Tract,  73  San  Tomas 
Acres  3/20  and  21;  on  Drive  SE 
100  ft.  SW  100  ft.  NW  100  ft.  NE 
100  ft  to  point  of  beginning;  part 
of  Lots  12  and  13  of  Tract  No  78, 
hereinabove  referred  to.  Steve 
Voykovich,  one  of  the  owners,  to 
self.  547  Irving  Ave,  San  Jose.... 

, ■• Jan.   23,    1947 

Jan.  24,  1947— S  line  Wendell  Dr, 
distant  SE  134.04  ft  E  line  Santa 
Clara  and  Los  Gatos  Rd,  SE  on 
Drive  67  ft  SW  and  parallel  with 
Santa  Clara  and  Los  Gatos  Rd 
162.49  ft  NW  and  parallel  Drive 
67  ft  NE  parallel  road  162.49  ft 
to  point  of  beginning;  part  Lot 
14,  Trfcct  172.  San  Tomas  Haci- 
endas, 5  of  Maps,  page  35.  Steve 
Voykovich  to  self,  647  Irving  Ave, 
San  Jose Jan.  23,  1947 

Jan.  24,  1947— E  ^  front  and  rear 
measurements  of  Lot  9.  Tract  No 
172,  San  Tomas  Haciendas,  1-27- 
41  in  Book  6  of  Maps,  page  36. 
John  E  and  Ida  M  Bergren  to 
Steve  Voykovich...... .Jan.  28,  1947 

Jan.  24,  1947— City  of  Palo  Alto, 
Lots  1.  2,  3,  4  and  80  in  Block  6, 
Wm  H  Hart's  Subdivision  Block 
6.  University  Park.  8-22-88D  of 
Maps,  page  16.  C  B  Weltner,  one 
of  the  owners,  to  Peninsula  Con- 
struction Co Jan.  16,  1947 

Jan.  24,  1947  — Lot  387.  Bradley 
Manor.  Unit  No  4.  according  to 
map  recorded  in  8  of  Maps,  pages 
20  and  21.  G  M  Thompson,  one  of 
the  owners,  to  Hayden  A  Thomp- 

,  «on Jan.   23,   1947 

Jan.  24,  1947— Center  line  Chimalus 
Dr,  said  point  bearing  SW  along 
NW  line  of  Barron  Estate  1413.77 
ft  from  original  SW  line  of  San 
Francisco  and  San  Jose  Rd  and 
SE  on  NE  line  of  Alsgood  parcel 
138.67  ft,  then  from  point  of  be- 
ginning SW  on  Chimalus  Dr  56.846 
ft  to  N  comer  land  Johanson, 
then  SE  on  lito  Alsgood  138.16  ft 
NE  65.845  ft  NW  138.16  ft.  Geo 
Cline  and  Winifred  C  Bond,  Box 
93,  Palo  Alto,  to  William  H  Shaf- 
^«r Jan.    22,    1947 

Jan.  24,  1947— Beginning  center  line 
of  Latimer  Ave  NE  146  ft  from 
SW  comer  land  described  in  Par- 
cel 2  to  Liparlmg.  then  along 
Latimer  Ave  NE  58  ft  Ivg  line 
and  mg  NE  167  ft  rng,  thence 
south  86  deg  56  mln  W  58  sec 
mg  thence  S  18  mln  W  167  sec 
to  point  of  beginning.  Antone  J 
and  Antonetta  Lipari.  Route  2. 
Box  221.  W  Latimer  Ave,  Camp- 
bell, to  E  T  Schlagel  .  Jan.  20.  1947 

Jan.  24,  1947— All  of  Lot  24  as  shown 
upon  that  certain  map  entitled 
Tract  312.  West  Glen,  which  map 
was  filed  on  6-8-46  in  Book  10  of 
Maps,  pages  42  and  43.  California 
Pacific  Title  Insurance  Co  to  Ro- 
mani  Bros Jan.  22.  1947 


No   1.   Richard  J  Vernon   to  Barl 

Wallace. 
Jan.  20,  1947- Houses  on  Lots  8  and  6, 

Block   10,    Bast  Del    Paso   HaicfaU 

No  1.  Richard  J  Vernon  to  Union 

Electric  Co. 
Jan.   20,    1947  — Lot   21.    Sacramento 

Blvd.  Andrew  Booker  to  S  Becker. 


p/c 
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ALAMEOA  COUNTY 


SACRAMENTO  COUNTY 


Recorded 

Jan.  16,  1947— Lot  3,  Oakvale.  Frank 
B  Waite  to  whom  it  may  concern. 

Jan.  16,  1947— Lots  4  and  5,  Katherine 
Waldron  Tract.  John  Flrenza  to 
whom  it  may  concern. 

Jan.  16,  1947— Lol  2,  Parker  Avenue 
Tract.  Paul  Muller  to  whom  it  may 
concern. 

Jan.  16.  1947— Lot  81,  Reese  Villa. 
J  G  Allen  to  whom  it  may  concern. 

Jan.  16.  1947— Lot  7.  Shultz  Tract. 
R  C  Briggs  to  whom  It  may  con- 
cern. 

Jan.  16,  1947— Ptn  oLt  9972.  Prult 
Ridge  Park.  Victor  A  Cecchettini 
to  whom  It  may  concern. 

Jan.  16,  1947 — 4  structures  on  Lots  11, 
16,  16  and  14,  Block  10,  Bast  Del 
Paso  Heights  Subdivision  No  1. 
Richard  J  Vernon  to  Wlllard  A 
Houser. 

Jan.  17,  1947— Lot  16.  Swanston  Park 
Unit.  Ian  L  Watson  to  John  Fer- 
nandez. 

Jan.  17,  1947— Lot  85,  Bellview  Vil- 
lage. Viola  L  Ethel  to  James  B 
Klepper. 

Jan.  18,  1947— Lot  23,  Block  10,  East 
Del  Paso  Heights  No  1.  C  Robert 
Ringer   to   Wlllard   A   Houser. 

Jan.  18,  1947— Lot  10.  Pool  Tract. 
Edward  L  Pool  to  whom  it  may 
concern. 

Jan.  18,  1947— Ptn  Lots  11  and  12, 
Block  13.  East  Del  Paso  Heights 
Addition  No  1.  Harold  V  Klser  to 
whom  it  may  concern. 

Jan.  18.  1947— Lot  24,  Block  10,  Bast 
Del  Paso  Heights  No  1.  Wm  W 
Witesides  to  Willard  A  Houser. 

Jan.  20.  1947— SE  ^  of  NW  %  of 
projected  Sec  33-4-3.  The  Texas 
Co  to  whom  It  may  concern. 

Jan.  20,  1947~Ptn  Lot  1,  Block  14, 
Subdivision  6,  North  Sacramento. 
L  Hampton  to  Mack  Hampton. 

Jan.  20,  1947— Houses  on  Lots  12  and 
13,  Block  10,  East  Del  Paso  HelghU 


Recorded  Accepted 

Jan.  28,  1947— Lots  15  and  16,  Block 
1,  Map  Bonita  Tract,  Oakland. 
Almo  Burns  Tero  to  Charles  Un- 
garetti  A  Son Jan.   27,   1947 

Jan.  28,  1947—1640  P)asa  Dr  and 
1530  162nd  Ave.  Eden  Township, 
Alameda  County.  R  L  Roberts  to 
whom  it  may  concern.  Jan.  20,  1947 

Jan.  28,  1947— Lot  8,  Block  F,  Tract 
708,  Eden  Township,  Alameda  Co. 
Maurice  E  Standlee  to  S  M  Davis 
- Jan.   24,    1947 

Jan.  28,  1947— Ptn  Plot  B,  Map  Van 
Hoosear  Tract.  Oakland.  Charles 

Domln  to  J  W  Plckrell  A  Son 

- ~ Jan.    25,    1947 

Jan.  28,  1947— Lot  7.  Block  F,  Tract 
708.  Eden  Township.  Alameda  Co. 
Orvel  W  Bird  to  whom  it  may 
concern Jan.    24,    1947 

Jan.  28.  1947—510  and  514  College 
St,  Eden  Township,  Alameda  Co. 
David  O  Garaett  to  whom  it  may 
concern Jan.    24.    1947 

Jan.  28.  1947—5700  Broadway  Ter- 
race. Oakland.  Elsie  and  Wilfred 
J  Florio  to  John  Cisero.Jan.  24,  1947 


Liens  FOed 


SAN    MATEO   COUNTY 


Recorded                                       Amount 
Jan.    28,    1947— Lot    14,    B    2    "Mills 
Park  No  1"  J  F  Dlngman  vs  Glen 
A   Ruby    Smallcomb 11068.29 


CONTRA    COSTA    COUNTY 


Recorded  Amount 

Jan.  25,  1947— Lot  56,  Arlington 
Estates,  El  Cerrito.  B  C  Crane 
vs  John  Miscovich,  et  al  1774.62 

Jan.  25,  1947— Lot  65,  Arlington 
Estates.  E^  Cerrito.  Frank  Ausez 
vs  John  Miscovich.  et  al 8774.52 

Jan.  25,  1947— Lot  66.  Arilngton 
Estates.  EI  Cerrito.  L  E  Cornelius 
vs  John  Miscovich,  et  al  ..  .$1,640.00 

Jan.  26,  1947— Lot  66,  Arlington 
Estates,  El  Cerrito.  Folger  Lum- 
ber, Inc.  vs  John  Miscovich,  et  al 
$1,338.36 

Jan.  24,  1947— Lot  66,  Arlington 
Estates,  Bl  Cerrito.  Archie  Thome 
vs  John  Miscovich,  et  a! $1,748.70 

Jan.  24,  1947— Lot  65,  Arlington 
Estates,  El  Cerrito.  Carl  F  Lam- 

ble  vs  John  Miscovich,  et  al 

, $968.72 

Jan.  25,  194)— Por  Lots  45  A  46, 
Lafayette  Terrace  Extension, 
Lafayette.  Leonard  Bosch  vs  Al 
Mortara,   et   al   $2,848.60 


ALAMEOA  COUNTY 


Recorded  Amount 
Jan.  27,  1947—3820  Broadway,  Oak- 
land. J   Rlnaldl  vs  Harry  M  and 
Bessie    M    Bloom,    Adams    Con- 
struction Co  $1,180.00 


Non-Responsibility 


SAN    FRANCISCO  COUNTY 


Jan  23,  1947— NE  FREMONT  ST 
84-4  NW  toward  St.  Kaiser  Co, 
Inc  as  to  Improvements  on  prop- 
erty. 


ALAMEDA  COUNTY 


Jan.  27,  1947—472  12th  St.  Oakland. 
Silver's.  Inc,  as  to  improvements 
on  property. 


Cessation  of  Labor 


8AN   MATEO  COUNTY 


Recorded                              Labor  Ceased 
Jan.  26.  1947— Lot  9.  Block  6,  Dum- 
barton   Park.     Karen    L    Bagley 
to  whom  it  may  concern 

Dec  21,   1»46 


Plumbing  PermiU 


OAKLAND 


4276  Broadwsy;  owner.  Chip  Steak 
Co;  plumber,  J  Tancredy;  6  fixtures. 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Mmnrngm 

575  B«rry  Str«tt  Phoii«  MArket  3121 


We  Ar9  fteorf/  'o  St¥€  Yowr  fte^efremeiifs 

READY  MIXED  CONCRETE 


,.« 


»»»  ■  ■  ■  ■  j 


8486  39th  Ave;  owner,  P  Knock; 
plumber,  T  Donaldson;  20  water  con- 
nections. 

2964  Barrett;  owner,  Oolle;  plumb- 
er, P  Barbin;  6  fixtures;  8  gas  out- 
lets; 20  water  connections. 

8810  Laguna  Ave ;  owner,  H  Grove ; 
plumber,  L  J  Davis ;  2  gas  outlets. 

8622-24    Boston    Ave;    owner,    Un- 

garetti;  plumber,  Finsel;  10  fix- 
tures; 6  gas  outlets;  20  water  con- 
nections. 

3033  Telegraph  Ave;  owner,  Hovse- 
blan;  plumber,  Finsel;  16  fixtures; 
8  gas  outlets;  20  water  connections. 

2807  Truman  Ave;  owner,  Lough- 
ery ;  plumber,  J  Zamerelli ;  6  fixtures ; 
3  gas  outlets ;  14  water  connections. 

First  and  Ali*e  SU ;  owner,  Hogan ; 
plumber,  L  J  Madden;  6  fixtures;  S 
water  connections. 

2009  Telegraph  Ave;  owner.  Two 
Jacks;  plumber,  D  Minogglo;  6  fix- 
tures; 2  gas  outlets;  10  water  con- 
nections. 

828  Filbert  St;  owner,  W  Belireau; 
plumber.  H  Weber;  11  fixtures;  2  gas 
outlets;  22  water  connections. 

1032  9l8t  Ave;  owner,  PuUlam; 
plumber.  Finsel;  6  fixtures;  8  gas 
outlets ;  12  water  connections. 

1287  80th  Ave;  owner,  Whiteside; 
plumber,  Finzel;  5  fixtures;  3  gas 
outlets;  12   water  connections. 

552    Broadway ;     owner,    _. ; 

plumber,   Hufschmldt;   2  gas   outlets. 

381  26th  St ;  owner.  Oakland  Frame 
A  Appliance  Shop;  plumber.  D  Mi- 
nogglo; 6  fixtures;  1  gas  outlet;  10 
water  connections. 

2768  Grove  St;  owner.  Motor  Spe- 
cialty Co;  plumber.  D  Minogglo;  6 
fixtures;  1  gas  outlet;  10  water  con- 
nections. 

616  33rd  St ;  owner  A  Russo;  plumb- 
er. D  Minogglo;  1  fixture. 

1107  Broadway;  owner.  R  Gold; 
plumber,  J  Smith ;  1  fixture. 

Portion  Lot  10,  Block  B,  Montclalre 
Highlands;  owner.  A  C  Suelberg ; 
plumber.  Wm  Plcard ;  11  fixtures;  3 
gas  outlets;  25  water  connections. 

630  Douglas ;  owner,  W  Buccannon ; 
plumber.  Durant ;  1  fixture ;  2  gas 
outlets. 

1516  Clay;  owner.  Jergena;  plumb- 
er, J  Marsony;  8  fixtures. 


Electrical  Permits 


SAN    FRANCISCO  COUNTY 


1633  1127  Folsom  St;  owner.  W  A 
Hersch  Co,  contractor,  Wonderltte 
Neon   Prod  Co;   sign. 

1034  1087  Church;  owner,  Pank- 
hurst;  contractor.  Star  Elec  Co;  6 
plugs;  service. 

1635    968  Market  bt ;  owner.  Walk- 


1648  667  Vallejo;  owiler.  Gulsti- 
contractor.  Mercury  EleeTco  4  out- 
2  switches;  6  plugs. 

1649  N  of  Baran  B  App\rel  City; 
owner.  Mains;  contractor,  Eveready 
er;  contractor,  Cl)a.-i  Ylck;  1  outlel ; 
4  plugs. 

1C36  3489  20th  St;  owner.  It  Club; 
contractor.  Ace  Elec  Conlr  Co;  8  out- 
lets; 1  switch. 

1637  4019  Geary;  owner.  Menzies; 
contractor.  Ace  Elec  Cont  Co;  2  out- 
lets ;  2  switches ;   2  plugs. 

1638  89  Sutter;  owner.  Lang  Real- 
ty Co;  contractor.  Ace  Elec  Cont  Co; 
4  outlets;   extend   1   plug. 

1639  200^  4th  St,  owner.  White 
Lunoh;  contractor.  Ace  Blec  Contr 
Co;  2  outlets. 

1040-1641  various  locations  and 
owners;  contractor.  Ace  Blec  Contr 
Co ;    survey. 

1642-1648  various  locations  and 
owners;  contractor  Arc  Blec  Co; 
range. 

1644-1646  various,  Silver  Ave;  own- 
er. Boyd-Llndsay;  contractor.  Arc 
Blec  Co;  10  outlets;  10  switches;  10 
plugs;  cable  service. 

1647  Recorder's  Office;  owner. 
City  Hall;  contractor,  Orandi  Blec 
Co;  2  outlets;  1  switch. 


A  I.  I    VI  I  \  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1)19 

SKYLIOHTS  ~  SAWTOOTH 

SIOEWALL  SASH—PATIO  ROOFS 

•RliN  HOUSES 

For     •Mimatti,     or     •ngin*«rinr     daaisna 
rovaring    •    compUt*    Install  I'to"      i      ' 
tng  •h««t  inatal  r«quir«m«nu  . 

CALL.  .  .  IXBROOK  11  IS 

Bxrluniv*    Diilrikiitor*    lor 
Noftham  Calilomia 

McKune  Metal  Products  Co. 
244  Tabama  St.,  San  ProncUce.  3 


Ivi 


BURKE     FORM     CLAMPS 


SNAP  TIBS  TIMBER  RINGS        CURING  COMPOUND 

EXPANSION  JOINT      COLUMN  CLAMPS         SCREED  SUPPORTS 
THREADED  RODS  REINFORCED  PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO.,    INC. 

780  Brysnt  Street  San  Francisco  Phone  GArfieIci  8''68 


UNITED  MATERIALS  A  RICHMOND  BRICK  CO..  Ltd 

Menafactarcra  of 
Wire  Cut,  lUpreaacd  Par-    nflirU       Hollow    Build 
ing.  Acid  Reaisting,  Face,    lj|l|l,n.       '"'•     Partitiuu 
Fire  Clay,  and  PIre   .   .   .    •'•••^•^      ,„<!  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


BAXGO 


\ 


PRESSURE    TREATED    LUMBER 
POLES       PILING    / 


J.ff.Baxffr^  Co. 


1  O'     Ar<' 


■,H\i     fKA^^      IS  CO    4     (AllfOCNiA 
I'lN'.    ,^\^'    M       AlAVfDA       CAII»0»N1A      USA 


T 


TtSr 


T^ 


.Mf    IIUI^^PTW 


—    U.VB#  ■  I      in 


PAGES 


DAILY     PACIFIC     BUILDER 


WEDNESDAY,  JANUARY  29,  1^47 


Classified  Advertising 


ss 


1—    MISCELLANEOUS 


Ar«  3rou  iDterestmt  In  well-tnlnMl. 

SiUtUf  led      men  ?        SUPBmiNTBSND- 
INTa.  ARCHITECTS.  ENOINXER& 
pRAFTSMEN,    SURVEYORS.  ESTI- 
MATORS,     SALES     ENGINEERS. 
CONSTRUCTION      ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
B.   STEVENS.   OArfield    1617 
Technical  Poeltlone  Agency 

All  taxee,  payrolls  for  bueineas  flnna, 
contractors  and  individuals.  No  ac- 
count too  lar^e  or  too  smalL  SCBla- 
brtght   4482. (tf) 

"■fcXPERT  DRAFTING  "SER^^TCE^ 
FREE  LANCE.  Phone  ORaystone 
4248.  (tf) 


HELP  WANTED 


Experienced  BUILDERS'  HARD- 
WARE MAN  to  handle  contract 
Builders'  Hardware  for  Wholesale 
Hdwe.  Co.  in  San  Francisco  and  who 
belong.^  to  the  A.H.C.  or  otherwise 
eligible.  State  ag^e,  exp.,  salary  ex- 
pected and  when  available.  Tour  an- 
swer will  be  kept  confidential.  Reply 
Box  130,  c/o  Dally  Pacific  Builder. 
2/4/47 


ESTIMATOR,  CONTACT  MAN. 
capable  of  handling  estimates  on 
erection  of  Steel  Sash  and  Doors  and 
Ornamental  Metals.  Take  over  com- 
plete charge.  Atlas  Metals  Constr 
Co.,  2617  75th  Ave.,  Oakland. 

■~fi:LECTRICAL"TJ?tlMATOR  with 
Contracting  Experience.  Salary  open. 
Chas.  A.  Langlals  Co..  474  Bryant  St, 
San  Francisco.  1/29/47 

"EXPERIENCED  ESTIMATOR  for 
Commercial  Construction  Co.  Reply 
Box  129,  c/o  Dally  Pacific  Builder. 

(2/3/47) 

AtwJ-H.  bkAPt^HiAM  /or  deneraJ 
Contractor's  office.  Must  be  good  on 
perspective  and  lettering.  State  sal- 
ary and  experience.  Reply  Box  128-A 
c/o  Dally  Pacific  Builder. 

(2/8/47) 


3— POSITION  WANTED 

EXPERIENCED  BUILDING  ES- 
TIMATOR, fully  acquainted  with 
purchasing  and  contractor's  office 
work,  would  like  responsible  and  per- 
manent connection.  Reply  Box  124, 
c/o  Dally  Pacific  Builder. 

■B6okkRt!t!»lK6  — Male  bookkeep 
er  with  construction  exp.,  wants  part 
time  work  anywhere  in  Bay  area. 
PavroU  service,  tax  reports,  systems 
instaiiea  and  maintained.  Accurate, 
confidential,  reasonable.  Telephone 
.  TRlntdad  4081.  10  A,  M.  to  10  P.  M. 

'  (1/28) 

CONSTftUctldN  -  MATftRlXrS": 
EUIF»MENT  or  RELATED  FIRMS 
young  exec,  offers  you  broad  clvli 
engrg.  and  bus  admin,  background, 
cxper.  as  admin,  ass't  on  govt.  mgmt. 
probs.  and  relations  with  gov't.  Re- 
ply Box  127.  c/o  Dally  Pacific  Builder 

S-—  FOR- RENT 

lATMBER  HANDLIT^O  EQUIP- 
MENT :  CARRIERS.  8TACKBR6 
TRlTCKS  Pacific  Carriers.  Oakland. 
•^F    4-1661. 


ING  EQUIPMENT.  Sullivan  Awntag 
Co.,  801  South  Van  Ness.  Phone  MI. 
3085. 2/0 


TRANSITS,  $17  per  month.  Daniel 
McFarland,  624  Second  Ave.,  Phone 
BAvvIpw    7804. 


INTERNATIONAL  T.D.  18  TRAC- 
TOR with  11 -ft.  6-in.  Angledoier  and 
12-yd.  Scraper.  Phone  Jim  Chllcote. 
Richmond  6536  days,  evenings  2678. 

(1/29) 

6^^^^^         FOR  SALE 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  036-in  45Hx96-ln.  Alum- 
inum Products  Co.,  3245  16th  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266. (tf) 

DO  VOU  NEED  NAILST 
We  have  a  limited  quantity  of  6.  8, 
16  and  20  common  which  are  avail- 
able for  immediate  delivery.  L.  B. 
CRANDALU  570  Mission  Bt.  San 
Francisco.  Phone  8U.  8266.  tf 


Elec  Co;  25  outlets;  18  switches;  13 
plugs:    motors. 

1650  4289  Mission;  owner,  T  &eg- 
ala;  contractor,  Kennedy  Elec  Co; 
motors. 

1661  2U1  Market;  owner.  Trio 
Club;  contractor,  John  Philis;  1 
plug. 

1652  101  A  Broad;  owner,  Cleaner; 
contractor,  Casey  Elec;  1  plug;  mo- 
tors. 

1653  560  Mission;  owner,  Oalgal 
BIdg;  contractor,  Fred  D  Wilson  Co 
Inc;   transformers. 

1664  6M  14th  St;  owner,  T  CoU- 
yer:  contractor.  Malm  A  Welter;  cir- 
cuit for  sign. 

1655  1414  Van  Ness  Ave;  owner, 
Frank  Edwards  Co;  contractor.  At- 
las Elec  &  Engrg  Cc;  8  outlets;  2 
bwltcbes;  1  plug. 

1656  234  Sansome  St;  owner.  ; 

contractor,  Frank  F  Goodman;  new 
tervlce. 

1657  270  Valencia  St;  owntflr,  ; 

contractor,  Golden  Gate  Elec  Co; 
repair  tire  damage. 

1658  4245  Gtary;   owner,   ; 

contractor.  Golden  Gate  Elec  Co;  re- 
pairs ;  change  service. 

1659  115  Embarcadero;  owner, 
Westlnghouse ;  contractor.  Golden 
Gate  ^lec  Co ;  sign  feed. 

1660  4363  Geary;  owner.  Grocery 
Stoie;  contractor,  Golden  (^ate  Elec 
Co;  repairs;  change  service. 

1661  1874  2t8h  Ave;  owner.  Su- 
perior Bldg  Co;  contractor,  Adams 
Elec  Co;  service;  vnrlng. 

1662  42nd  Ave  B  75  S  Quintara; 
owner.  Superior  Bldg  Co;  contrac- 
tor, Adams  Elec  Co,  temp  saw. 

1663-5  Various  locations;  owner, 
Burke  Constr  Co;  contractor,  Adams 
Elec  Co;  IQ  outlets;  10  switches;  14 
pluga;  cable  service;  1  transformer. 

1696  1428  Geary  St;  owner,  Gar- 
nas;  contractor,  P  &  J  Elec  Co;  18 
outlets;  3  switches;  10  plugs. 

1667  1430   Gear>-;    owner,    Barnas; 

contractor,    42    outlets;    4 

switches;  80  plugs. 

1668  2143  S4th  Ave;  owner.  Fink- 
enkaller;  contractor,  P  &  J  Elec  Co; 
4  outlets;  1  switch;  4  plugs. 

1669  SW  Cor  Noriega  and  32nd 
Ave;  owner,  Hulst  Bros:  contractor, 
O  J  Ferrera;   repair  service. 

1670-71  Various  locations  and  own- 
ers; contractor,  Chas  Ylck ;  meter 
loop. 

1672  1296  Hyde  St;  owner.  Third 
Baptist  Church;  contractor,  Bylng- 
ton  Elec;  survey. 

1673  42  2nd  St;  owner,  Lewis;  con- 
tractor. Pacific  Elec  &  Mech  Co;  9 
outlets;   10  plugs;   motors. 

1674  313  Davis  St;  owner.  Allied 
Produce;  contractor.  Pacific  Elec  & 
Mech  Co;   18  outlets-   8  switches;   12 

I  plugs ;  motors. 

1675  Mason   and   Jackson  Streets; 

owner ;    contractor.    Pacific 

Elec  &  Mech  Co;  temp  lights. 

1676  4th    and    Townsend    Streets, 

owner ;    contractor.    Pacific 

Elec  A  Mech  Co;  temp  :>ervlce. 

1677  77  Rossmore  Dr;  owner.  Red- 
ford  ;  contractor.  Pacific  Electric  & 
Mech  Co;  9  outlets;  4  switches;  C 
plugs. 

1676  415  Delaware  Street;  owner, 
Pellegrlno;  contractor.  Pacific  Elec 
&  Mech  Co;  S  outlets;  3  plugs. 

1679  118  4th  St;  owner.  Paramount 
Mfg  Co;  contractor.  Pacific  Elec  & 
Mech  Co ;  3  outlets ;  motors. 

1680  2»th  and  Tiffany;  owner,  Rio 
Grande;  contractor.  Pacific  Elec  A 
Mech  Co ;  4  outlets ;  motors. 

1681  Fell  St.  and  Masonic  Ave; 
owner.  Standard  Oil  Co;  contractor. 
Pacific  Elec  A  Mech  Co;  motors. 

1682  1123  Grant  Ave;  owner.  Tl 
Sun  Co;  contractor,  American  Elec 
Constr  Co;  sign  ckt. 

1633     604  Jackson  St;  owner ; 

contractor,  American  Elec  Constr  Co; 
2  pluga 

1684-5  Various  locations  and  own- 
ers; contractor,  Buzzell  Blec  Works, 
motors;  In   service. 

1686  SW    Cor   Tiush    and    Larkin ; 
ov/ner,    P  T   A   T   Co;    contractor, 

;  84  outlets;  4  switches;  7  plugs 

motors. 

1687  4417  CabrlUo  Street:  owner. 
Hunter;  contractor,  Edw  W  Scott 
Elec  Co,  5  outlets;  6  switches;  5  pi. 

1688  6125    Mission    Street;    owner. 


Golden  State  Theater;  contractor.  E 
W  Scott  Elec  Co;  alterations. 

1689  14th  St  N  80  E  of  Valencia; 
owner.  Michaels ;  contractor.  Edw  W 
Scott  Elec  Co;   service;   motors. 

1690-91  Various  locations;  owner, 
and  contractor,  Southern  Pacific  Co; 
service ;   motors- 

1692  1001  Vallejo  St;  owner.  Paul 
Verdier;  contractor,  Geo  F  Brayer; 
rectify  complaint. 

1693  967  Howard  St;  owner,  Uni- 
versal Service;  contractor.  Stone-Ry- 
als  Elec  A  Mfg  Co.  alterations. 

1694  46  Davis  St;  owner,  Morris; 
contractor,  Stone-Ryals  Elec  A  Mfg 
Co ;  2  outlets  r  6  plugs ;  temp  service. 

1695  1775  3t7h  Ave;  owner,  Rude 
A  Lippman ;  contractor.  Associated 
Elec  A  Mech  Co ;  12  outlets ;  15  plugs 
11    switches. 

1696  026  Divisadero;  owner.  Nar- 
dliil;  contractor.  O  H  Armstrong  El 
Co;    special. 

1697  1550  Haight  St;  owner.  Stev- 
ens; contractor.  Malm  A  Welter;  X- 
ray. 

1698  35  Williams;  owner.  Anstl 
Robinson;  contractor.  Kennedy  Elec 
Co;   7  outlets;   3  switches;    motors. 

1699-1700  Various  locations;  own- 
er. F  O'Reilly;  contractor.  Grand!  El 
Co;  12  oi'.tlets:  12  switches;  16  plugs; 
service;   transformer. 


OAKLAND 


Classified  Advertising 


Limited  amount  DOORS,  WOOu 
I.ATH.  HARDWALL.  BUILDING 
PAPER,  STUCCO  NETTING.  Phone 
OLymplc  5672.    RelUy  Brothers. 

(1/28/47) 


PIPE  RACK,  sturdy  bolted  wood 
frame  construction,  excellent  condi- 
tion. For  Inspection  phone  EXbrook 
3586.  (1/29) 


CLEAN  BANK  SAND 
Large  Quantity  of  Clean  Bank 
Sand  available  to  Builders  and  Con- 
tractors. 10c  per  cu.  yd.  Easily  acces- 
sible. Sunset  Building  Supply  Co.  SE. 
0960. 1/80/47 

1  Fairbanks-Morse  6-ln.  No.  8813^ 
NBF  split  case  booster  pump  with 
11-6/16-ln.  impeller.  Direct  connected 
to  Case  Model  C.E.  gas  engine.  Pump 
almost  new,  engine  In  excellent  con- 
dition. 1450  plus  tax,  f.o.t>.  Mountain 
View. 

1  Model  V-40  Allls-Chalmers  gas 
engine,  10-ln.  face  flat  pulley  drive 
with  60  feet  of  8-ln.  fUt  belt.  Almost 
new.  $500  plus  tax,  f.o.b.  Mountain 
View. 

City  of  Mountain  View  Water 
Works,  140  Franklin  St..  Mountain 
View.  Calif.  J.  H.  Thomas,  Supt. 
Phone  288L  2/8/47 


LOAM,  black  or  sandy,  |2  per  yd. 
CLEAN  BEACH  SAND.  Call  FI  2922. 

(tf) 

DRAFTING  I^TOOLS,  FSre  HohT 
Electric  Toaster  (hotel  size).  Paint 
Spray.  Circular  Saws.  Lathe,  Tar- 
paulins, Generators  and  two  3-wheel- 
er  Scooters.    Phone  WA  14200. 

(2/4/47)  I 


lOO.OOO-gal  riveted  steel,  bell  hot 
tom  water  tank  on  80-ft.  steel  tower. 
Good  condition  except  for  scaling 
and  painting.  13600  as  Is,  where  Is. 
Immediate  possession.  City  of  Moun- 
tain View  Water  Works,  140  Frank- 
lin St..  Mountain  View.  Calif.  J.  H. 
Thomas.  Supt.  Phone  2881.  2/3/47 


HARDWOOD  FLOORING 
25/32  X  2^4  face  tongue  and  groove, 
carload  lots  only.  Kiln  dried  graded 
Oak  from  Southern  mills.  10  days  to 
2  wet'kn  delivery ;  50%  and  better 
clear  M  B  Farmer  Floor  Co,  1810 >/j 
Hardman  Ave,  Napa.  Cailf  Phone 
Napa  2074  days,  or  21 -J- 11  evenings. 
(2/3(47) 


One  105  cu.  ft.  LEROY  COMPRES- 
SOR; two  315  cu.  ft.  WORTHING- 
TON  COMPRESSORS;  one  HANDY 
CRANE.  R  W.  Reade  A  Co.,  ASh- 
berry  1616.  2/4/47 


One  Heller  A  Brlghtley  TRANSIT. 
Price  $276;  one  Ourley  TRANSIT, 
Price  $260.  E.  K.  Hussey  Eng.  Corp., 
178  Grand  Ave.,  Oakland  12.  Phone 
TW.  6889.  2/4/47 


43417  1508  7th  St;  owner.  Bute 
Liquor  Store;  contractor,  Del  Monte 
Elec;   sign. 

43418  2012  San  Pablo ;  owner,  Ral's 
Club;  contractor,  Del  Monte  Elec; 
6lgn. 

43419  1561  Alice  Ave;  owner,  Gor- 
don Grocery;  contractor,  Del  Monte 
Elec;   sign. 

43420  95  8th  St;  owner,  Eddys 
Food  Center;  contractor,  Del  Monte 
Electric;   sign. 

43421  1538  Market  St;  ov.ner,  So- 
beck's  Liquor;  contractor,  Del  Monte 
Elec;   sign. 

43422  566  7th  St;  owner.  El  Pop- 
ular Cafe;  contractor,  Del  Monte 
Elec;   sign. 

43423  1969  San  Pablo  Ave;  owner. 
Club  San  Pablo;  contractor.  Del 
Monte  Elec;   sigh. 

43424  664  E  12th  St;  owner.  660 
Club;  contractor.  Del  Monte  Club; 
sign.  , 

43425  3(>57  Maple  Ave;  owner. 
Johnston;  contractor.  J  R  Wallace 
Jr;    outlets';    plugs 

43426  1044  47th  Ave;  owner,  W 
Mitchell ;  contractor.  E  L  Cowart ; 
motors,  addition. 

43427  407  12th  St;  owner.  Ruaso 
Shoes;  contractor,  Ets  Hokln  &  Gal- 
van  ;  fixtures. 

43428  4108  E  12th  St;  owner,  Mr 
Winters ;  contractor,  Haynes  Elec 
Co;  outleU;  switches;  plugs;  Install 
meters. 

43429  2230  By  wood  Dr;  owner,  1  A 
Farrlnger;  contractor.  Haynes  Elec 
Co;  saw  service. 

43430  4135  Mountain  View  Ave; 
owner.  Ralph  Churchill;  contractor, 
G    Anderson;    service. 

43431  1222  42nd  Ave;  owner,  Dart 
Mfg  Co ;  contractor,  Haynes  Elec  Co ; 
motors. 

43432  436  Lester  St;  owner,  Geo 
Bulger;  contractor.  Scott-Buttner , 
plugs :  temporary  8erv\cf 

43433  8830  E  14th  St;  owner.  Aus- 
tin ;  contractor,  Broadman  Elec ; 
plugs,    sign. 

43434  2129  98th  Ave;  owner.  Auto 
Lite  Batter>-;  contractor.  Broadman 
Elec;  4  outlets;  2  switches;  8  plugs; 
alterations;    new    Installation. 

43436  2020  Montana:  owner,  Ma- 
son; contractor.  Broadman  Elec;  out- 
lets;   switches:    plugs:    addition. 

43436  10555  E  14th  St ;  owner,  Boy- 
ettc  &  Make;  contractor,  Broadman 
Elec:  .switches;  fixtures;  new  In- 
.stallation. 

43437  1600  MacArthur  Blvd.  own- 
er. G  Drysdale;  contractor.  John- 
ston Elec:  outlets;  switches;  plugs; 
alterations. 

43438  9238  E  14th  St ;  owner.  B 
Wilson :  contractor.  Johnston  Elec : 
outlets;   switches;   plugs. 

43439  1626  87th  Ave;  owner, 
Greene;  contractor.  Johnston  Elec; 
outlets;  switches:   plugs;  alterations. 

43*40  1107  Norwood  Ave;  owner. 
A  R  Lapham ;  contractor,  Johnston 
Elec;  outlets;  switches;   plugs. 

43441  1961   San  Pablo  Ave;   owner, 

;   contractor,  Modem   Neon   Co; 

trans,   and    tubing. 

43442  2621    Carmel :    owner,    Dupr- 
nls:    contractor,    P    A    Jones    Elec; 

ouilets;     switches;     plugs;     new     in 

stallatton. 
4.1443    1632-34  17th  St;  owner,  Frank 
Ortiz;     contractor,     Capitol     Elec; 

outlets;   switches;   plugs;  alterations. 

43444  493  14th >  St;  owner,  Burts 
Shoes;  contractor,  W  B  Baker;  sign; 
Install    sign. 

43445  546  Grand  Ave;  owner,  Craig 
Oil  Co;  contractor,  W  E  Baker;  In- 
stall tubes. 

43446  2701  MacArthur;  owner, 
Rhoda  Mkt;  contractor,  W  E  Baker; 
sign 

43447  »  3621  12th  St;  owner.  C  L 
Schrlner;  contractor,  C  L  Shrlner; 
service. 

43448  1015  Amlto;  owner,  ; 

contractor,  Samuel  Zimmerman ;  out- 
lets; switches;  fixtures;  plugs. 

43449  485  Pedestrian  Way;  owner, 
Hunter;  contractor,  Ray  V  Sherwood; 
outlets :  service. 

43450  150  Santa  Clara  Ave;  owner. 
Mallott  &  Brown ;  contractor.  Fox 
Electric;  outlets;  switches;  sign. 

43451  4770  E  14th  St;  owner.  B 
Hogan ;  contractor  Fox  Electric ;  out- 
lets; switches;  sign;  service. 

43452  2428  19th  Ave;  owner.  Gate- 
wood  ;  contractor.  Fox  Electric ;  out- 
lets: sign. 

43453  1218  10th  Ave;  owner.  David 
Rouse ;  contractor.  Fox  Electric ;  out- 
lets; switches;  motors. 

43454  6280  Foothill  Blvd ;  owner. 
Betty  Leonard ;  contractor.  Fox  Elec- 
tric; outlets;  alterations.  v 


43455  2562  Montana;  owner  and 
contractor,  Ernest  Ike;  service;  al* 
teratlons. 

43456  1066  66th  St;  owner.  Ocelli; 
contractor.  A  L  Solarl;  fixtures. 

43457  2815  Broadway;  owner,  AJ 
Marshall ;  contractor,  College  Avenue 
Electric;  alterations. 

43458  152  Chestnut  St ;  owner.  Gal- 
lagher Smelting  Co;  contractor.  Con- 
rad  Electric;  service;  alterations. 

43459.  373  4th  St;  owner,  Jensen 
Radiator;  contractor,  Conrad  Elec- 
tric;, switches ;  fixtures. 

43460  NW  comer  Grant  and  Har- 
rison ;  owner.  Cameo  Store ;  contrac- 
tor,  Conrad  Electriv;    motors. 

43461  507    McArthur     (Apt     305); 

owner ;    contractor,    Collins 

Electric;  outlets;  alterations. 

43462  1309  E  14th  St;  owner,  Mr 
Sled;  contractor,  Fluoro  Electric  Co; 
fixtures. 

43463  4806  Tidewater;  owner.  Pa- 
cific Carriers;  contractor,  Vincent 
Electric  Motor  Co;  motors. 

43464  6905  San  Leandro;  owner. 
Superior  Welding  Co;  contra'ctor, 
Vincent  Electric  Motor  Co;  motors; 
alterations. 

43460  1916  98th  Ave;  owner,  Sabel; 
contractor,  Jones  Electric;  outlets; 
switches;  plugs. 

43466  5  Pershing  Dr ;  owner,  Jones ; 
contractor,  Johnston  Electric;  out- 
lets ;  switches ;  plugs. 

43467  Broadway  and   MacArthur; 

owner ;  contractor,  Matson 

Electric;  alterations. 

43468  6201  MacArthur  Blvd;  own- 
er, Mr  Nelson ;  contractor,  Ets-Hokin 
A  Galvan ;   flxtureB\ 

43469  6201  MacArthur  Blvd;  own- 
er, Mr  Nelson ;  contractor,  Ets-Hokin 
A  Galvan  ;  outlets ;  iplugs. 

43470  3258  FoothlH  Blvd;  owner, 
G  &  P  Market;  contractor,  Clifford 
Electric;  fixtures.      / 

43471  1209  Broad>^y;  owner.  Hall 
McKee;  contractor,  Clifford  Electric; 
outlets;   switches;   plugs;  alterations. 

43472  1209  Broadway;  ownei*.  Hall 
McKee;  contractor,  Clifford  Electric; 
fixtures. 

43473  1326  Broadway ;  owner,  Rus- 
sello;  contractor,  Clifford  Electric; 
outlets;  switches;  plugs;  alterations. 

43474  1521A  Franklin;  owner,  Pa- 
cific Tel  A  Tel  Co;  contractor,  Clif- 
ford Electric;  tile  booths. 

43475  1900  Franklin  St;  owner.  R 
Dudley  Conners;  contractor,  Clifford 
Electric;  fixtures. 


Road  Program 

(Continued  from  Page  1) 
miles    east,    grade    and    surface,    2.5 
miles.  1298.000. 

In  Merced  County 
Merced  County:  U.  S.  99.  Dutch- 
man's Creek  to  Llngard.  four  lane 
divided.  C.5  miles.  8986.000;  In  Mer- 
ced, two  miles.  4  lane  divided.  $2.- 
130.000:  north  line  of  Merced  to  north 
of  Junction  of  Route  123.  4  lane  di- 
vided. .8  of  a  mile,  81.010,000;  in  At- 
water.  4  lane  divided.  1.8  miles,  |830,- 
600;  Buhach  to  Arena,  four  lane  di- 
vided. 4.2  miles.  $571,000;  Arena  to 
northerly    boundary,    4    lane   divided. 

8.6  miles.  12.070.000;  In  Livingston. 
4  lane  divided,  .5  mile,  $75,000. 

Route  18.  in  Merced.  1  mile,  grade 
aijd  surface.  $110,000;  Merced  to  the 
easterly  boundar>-,  grade  and  sur- 
face, 10  miles.  $1,150,000. 

West  To  Los  Bancs 

Route  32.  westerly  boundary  to  Los 
Banos.  20  miles,  4  lane  divided.  $2.- 
] 30,000;  in  Los  Banos,  4  lane  di- 
vided, .6  mile,  $350,000;  Los  Banos 
to  Route  41,  4  lane  livlded.  11.2 
miles,  $1,380,000;  Junction  of  Route 
41  to  south  county  line,  8  miles,  4 
lane   divided,   $1,855,000. 

Route  41.  Gustlne  north  county 
boundary,  grade  and  surface,  three 
i.ollfs,  $2.'?7,000;  In  Dos  Palos,  grade 
snd  surface.  .8  mile.  $18,000:  Lo.^ 
Banos  to  Gustlne.  grade  and  surface 
20    miles,   $1,385,000. 

Route  122.  Junction  of  Route  41  to 
Gustlne.  grade  and  surface.  .4  mile. 
$32,000;  In  Gustlne,  grade  and  sur 
face,  .4  mile.  $27,000;  Gustlne  to  Mer- 
ced, grade  and  surlace,  26  miles. 
$965,000. 

Route  123.  Merced  River  bridge. 
S165.000:  Rte.  123,  to  Snelllng.  grado 
and    surface.   $611,000. 

Tulare  Roaxla  Affected 

Tulare  Coun«^:  V  S.  99.  south 
county  line  to  Quail.  4  lane  divided. 
15.2  miles,  $2,127,000;  Quail  to  one 
mile  south  of  Tipton,  4  lane  divided. 

2.7  miles.  $268,000;  one  mile  south  of 
Tipton  to  Rankin  Airport.  4  lane  di- 
vided. 7  8  miles.  $1,376,000:  Ranklr. 
Airport  to  Tagus.  4  lane  divided.  8.9 
miles.  $2,230,000;  Tagus  to  Route  10. 
4  lane  divided.  3.7  miles.  $683,000: 
Route  10  to  oTie  mile  north  of  Gosh- 
en. 4  lane  divided,  10.6  miles.  $1,- 
280.000:  .3  mile  south  of  county  lire 
to  county  line.  4  lane  divided,  $62.00C 

Routo  10.  Route  4  to  Highway 
School.  4  lane  divided.  4.2  miles. 
$((72,000;  In  Visalla.  4  lanes,  1.3  miles, 
$373,000. 

Route  127,  Portervllle  to  Quaking 
Anpen  Camp,  grade  and  surface, 
bridge,   4.3   ml Ial^ $540,000. 

To  Nortnern   Boundary 

Route  129,  Route  10  to  north  coun 
ty  line,  grade,  surface  and  bridge. 
35  miles,  $1,410,000;  Deer  Creek  to 
F'orcR.  grade  and  surface,  4.9  miles, 
$353,000;  In  Portervllle,  4  lane  di- 
vided, 1.8  miles,  $1,063,000:  Ponca  to 
Portervllle,  grade  and  surface,  1.2 
miles,  $220,000;  junction  of  Route  134 
to  Exeter,  grade  and  surface.  5  mile.*; 
$490,000. 

Route  132.  Route  134  to  Route  10. 
4  lans  divided.  7.8  miles.  $1,110,000; 
Vlsalla  to  north  county  line,  grrade, 
surface,   bridge.   20.7  miles.   $546,000. 

Route  ISS.  Visalla  to  Woodtake. 
grade  and  surface.  18  miles.  $965,000. 

Route  184,  Tulare  to  Corcoran,  4 
lane.   17  miles.  $590,000. 

Route  136.  Kings  County  line  to  10 
miles  southeast,  grade  and  surface, 
10  miles,  (675,000. 


POSITIONS   OPEN 

S-486  — CrVIL  ENGRG.  DRAFTS- 
MAN, exper.  on  sewage  treatment 
plants.    Salary    open.    San   Francisco. 

S-437— ENGRG.  DRAFTSMAN  with 
exper.  on  heavy  plant  maintenance 
and  construction.  Perm.  $300-$450  mo. 
San  Francisco. 

S-453— BLDG.  ESTIMATOR,  exper. 
on  quantity  take-offs.  Salary  open. 
Bay  Area. 


ENGINIIRiNG  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Ag«Bcy) 
Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P.  4 

GArficid  924S 


43476  1424  Frultvale  Ave;  owner, 
Mr  Nixon;  contractor  ,Cllfford  Elec- 
tric;  plugs. 

43477  651  20th  S*;  owner,  Holt 
Manufax:turing  Co;  contractor,  Spott 
Electric;  outlets;  switches;  plugs; 
alterations. 

43478  2355  Broadway;  owner,  Henry 
Brown;  contractor,  Spott  Electric; 
alterations. 

43479  2355  Broadway ;  owner,  Henry 
Brown;  contractor,  Spott  Electric; 
fixtures. 

43480  2l8t  and  Telegraph;  owner, 
First  Baptist  Church;  contractor, 
Spott  Electric;  service. 

43481  257  Tunis ;  owner,  E  E  Cox ; 
contractor.  Edward  E  Cox;  outlets; 
switches ;  pluga. 

43482  543  Douglas;  owner,  F  A 
Morgla;  contractor.  F  A  Morgla;  out- 
lets; switches;    fixtures;    plugs. 


Official  Proposals 


Construction  of  the  Plant  Sciences 
Building  on  the  Davit  Campus 


"ADVERTISEMENT  FOR  BIDS" 


"Subject  to  the  conditions  pre- 
scribed by  the  undersigned,  sealed 
bids  are  Invited  for  the  following 
work  for  the  construction  of  the 
Plant  Sciences  Building.  Unit  No.  1 
on  the  Davis  Campus.  University  of 
California.  Davis.  California:  (1) 
General  Construction.  (2)  Electric 
Work.  (3)  Plumbing  Work.  (4)  Heat- 
ing and  Ventilating  Work.  (5)  Com- 
bination Plumbing  and  Heating  and 
Ventilating  Work.  (6)  Combination 
Plumbing.  Heating  and  Ventilating, 
and  Electrical  Work,  (7)  Special  Tem- 
perature  Rooms,  and  (8)  Elevator. 
This  project  has  been  granted  CPA 
authorization  under  VHP-1.  Plans 
and  specifications  will  be  Issued  to 
Intending  bidders  upon  the  deposli 
of  Ufty  ($50)  dollars  per  set.  No  bids 
will  be  received  after  2:00  P.  M., 
February  20.  1947.  Plans,  specifica- 
tions and  Information  will  be  avail- 
able starting  January  28.  1947.  at 
the  Cashier's  Office.  103  Administra- 
tion Building,  University  of  Califor- 
nia Berkeley.  California,  and  at  The 
Business  Office,  101  Administration 
Building,  University  of  California, 
Davis,  California.  The  right  to  re- 
ject any  and  all   bids  Is  reserved. 

"THE    REGENTS    OF   THE 
UNIVERSITY   OF   CALIFORNIA" 
(Dally  Pacific  Builder) 
(January  27,  28,  29,   30,   31, 
February  3,  4,  6.  6,  7.  19471 


Construction    of   the    Forestry    Build- 
ing on  the   Berkeley  Campus 


"ADVERTISEMENT    FOR    BIDS 


"Subject  to  the  conditions  prescrib- 
ed by  the  underalgned.  sealed  bids 
are  Invited  for  the  following  work 
for  the  construction  of  the  Fores- 
try Building  on  the  Berkeley  campus, 
University  of  California:  (1)  Gen- 
eral Construction,  (2)  Plumbing 
Work,  (3)  Heating  and  Ventilating, 
(4)  Electrical  Work,  (5)  Elevator,  (6) 
Combination  Plumbing,  Heating  and 
Ventilating  Work,  (7)  Combination 
Plumbing,  Heating  and  Ventilating 
and  Electrical  Work.  This  project 
has  been  granted  CPA  authorization 
under  VHP  1.  Plans  and  specifica- 
tions will  be  Issued  to  Intending  bid- 
ders upon  the  deposit  of  fifty  ($50) 
dollars  per  set.  No  bids  will  be  re- 
recelved  after  2:00  P.  M.  February 
21.  1947.  Pl.ans,  specifications  and 
Information  will  be  available  start- 
ing January  30,  1947  at  the  Cash- 
ier's Office,  103  Administration 
Building,  University  of  California, 
Berkeley.  California.  'The  right  to 
reject  any   or  all  bids   is   reserved. 

"THE  REGENTS  OF  THE 
UNIVERSITY    OF   CALIFORNIA" 
(Dally    F'Sclflc    Builder) 
(Jan.   28.   29.   30.  31 
Feb.  3.  4.  5.  6.  7.  10.  '47) 


OFFICIAL    PROPOSAL 


NOTICE  TO  CONTRACTORS 

Sealed  bids  will  be  received  by 
the  City  of  Martinez.  California,  oa 
February  11,  1947,  for  the  oonttruc- 
tion  of  a  6  MGD  Filter  Plant  Prin- 
cipal quantities  Include  the  following: 
14.500  cubic  yards  eKcavatlon. 
8.1S0  cubic  yards  reinforced  con- 
crete. 

14.700  linear  feet  pipe  lines  8-  t« 
24-lnch. 
A  proposal  guaranty  of  $30,000  la 
equlred.  Plans  and  specifications  can 
be  secured,  on  deposft  of  $60.00.  from 
the  City  Engineer.  Martlnea.  Cali- 
fornia. 

(Dally  Pacific  Bulkier) 
<Jan.  7-9-13-15-17-21-23-27-29-81/'47 


RECEIVED 
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Wesdnghouse  Alters 
310  Bosh  Buildii^, 
Consolidates  Offices 


SAN  FRANCISCO  —The  West- 
inghouse  Electric  Corporation  has 
acquired  a  long  term  lease  on  a 
three-story  building  at  410  Bush 
St.,  here,  and  alterations  to  pro- 
vide modem,  centrally  located 
quarters  for  district  and  local 
headquarters  offices  of  the  com- 
pany and  many  of  its  major  di- 
visions is  under  way. 

The  Westinghouse  Electric  Ap- 
pliance Division  will  continue  to 
occupy  expanded  offices  and  dis- 
play rooms  in  the  Western  Merch- 
andise Mart,  1365  Market  St.  The 
Westinghouse  Electric  Supply 
Company  will  continue  at  its  pres- 
ent location,  260  Fifth  St. 
Building   Completed   Redesigned 

The  Bush  street  building,  for- 
merly a  parking  garage,  has  been 
completely  redesigned  by  Albert 
F.  Roller,  San  Francisco  archi- 
tect. The  interior  will  be  modern- 
ized from  basement  to  roof,  pro- 
viding spacious,  light,  well  venti- 
lated oftces  and  general  work 
areas,  basement  storage  space  for 
company  cars,  and  a  roof  lunch 
and  Bun  room.  The  entrance  lobby 
has  been  attractively  conceived  in 
the  use  of  color,  hardwoods  and 
shadowboxes  for  the  display  of 
th#i  company's  smaller  products. 
The  exterior  will  be  executed  in 
ceramic  veneers  and  cement  plas- 
ter. General  contractors  are  Bai- 
rett  &  Hilp,  San  Francisco. 
# 

AED  Convention  Has 
Well-Known 


Speak 


ers 


WASHINGTON  —The  first  an- 
nual meeting  of  the  Associated 
Equipment  Distributors  in  what 
is  predicted  to  be  the  greatest  con- 
struction era  in  our  nation's  his- 
tory, will  be  held  February  13 
through  ,15  at  the  Edgewater 
Beach    Hotel,   Chicago,  111, 

Now  that  the  demands  of  war- 
time activifes  are  at  an  end  and 
reconversion  has  progressed  far 
enough  so  that  the  construction 
machinery  industry  is  beginning 
to  "move  under  its  own  power" 
again,  the  AED  28th  annual  con- 
vention will  dig  into  the  practical 
problems  which  will  arise  from 
new  financial  and  economic  trends 
just  beginning. 

Lea^rs  to  Speak 

Prominent  leaders  who  are  au- 
thorities in  their  respective  fields 
have  been  secured  as  speakers. 
Among  them  are  H.  E.  Foreman, 
managing  director,  Associated 
General  Contractors  of  America, 
Inc.;  the  Rev.  Dr.  Preston  Brad- 
ley, pastor.  The  Peoples  Church. 
Chicago;  Charles  M.  Upham,  engi- 
neer -  director,  American  Road 
Builders  Association  Washington, 
D.  C;  Kenneth  R.  Wells,  assistant 
vice-president,  American  National 
Bank  and  Trust  Company  of  Chi- 
cago; Horace  H.  Hull,  president, 
Hull-Dobbs  Company,  Memphis, 
Tenn.;  and  Elmer  wheeler,  presi- 
dent of  the  Tested  Selling  Institute 
of  New  York  Citv. 

CALIFORNIA  LEADS  ~ 
NAREB  MEMBERSHIP 

WASHINGTON.  —  California 
leads  membership  in  the  National 
Association  of  Real  Estate  Boards, 
with  ^5,529  members.  Membership 
gain  of  the  state  during  1946  was 
1,878  new  members.  Six  new  chap- 
ters were  formed  during  the  year. 
— # 

REFRIG   EXPOSITIONS 


PITTSBURGH.  —  A  policy  of 
holding  one  all -industry  show  ev- 
ery two  years  beginning  in  Janu- 
ary, 1948,  was  announced  today 
by  the  Refrigeration  Equipment 
Manufacturers  AMOciation. 


Hervey  P.  Clarke 
New  President  of 
Architects  Group 

Hervey  Parke  Clarke  is  the  new 
president  of  the  Northern  Cali- 
fornia chapter  of  the  American 
Institute  of  Architects.  Lester 
Hurd  will  serve  as  vice-president 
through  1947. 

Ralph  Pollack  was  electe(^  sec- 
retary, and  William  C.  Ambrose 
treasurer.  New  directors  are  Wit- 
her Peugh  and  A.  L.  Koue. 

Three  delegates  were  chosen  to 
represent  the  Bay  Area  architects 
on  the  California  Council  of  Arch- 
itects, which  is  to  hold  its  quar- 
terly meeting  in  Santa  Barbara, 
February  14  - 15.  Delegates  are 
Norman  Blanchard,  John  Bolles, 
and  Andrew  Ifass. 

Architects  who  will  represent 
the  Southern  California  cha^r  are 
Adrian  Wilson,  Vincent  Palmer, 
George  Gable,  Paul  Hunter,  and 
Al  Martin,  Jr.  No  changes  in  rep- 
resentation have  been  reported  by 
the  Central  Valley,  San  Diego,  or 
Santa  Barbara  chapters. 

# _ 

Fred  Lyon  Services 
Thursday  at  Alameda 

Fimeral  services  for  Fred  Lyon 
will  be  held  at  Smiley  &  Gal- 
lagher's chapel  in  Alameda  at  10 
a.  m.,  Thureday. 

Lyon  died  Monday  after  suffer- 
ing a  stroke.  He  was  known  as 
one  of  the  ''oldtimers"  of  the  con- 
struction industry,  to  which  he  had 
devoted  most  of  his  life. 

He  was  .  employed  by  the  Bay 
Development  Company  in  1906,  and 
had  chaige  of  its  marine  fleet  of 
sand  dredges,  barges,  and  tuga  op- 
erating on  the  Sacramento  River. 

In  1929  the  Bay  Development 
Company  was  taken  over  by  Pa- 
cific Coast  Aggregates  through  a 
merger.  Lyon  remained  as  man- 
ager of  the  marine  fleet  until  it 
was  sold  in  August,  1942. 

He  had  been  in  various  oper- 
ating departments  of  Pacific  Coast 
Aggregates  since,  and  at  the  time 
of  his  death  was  a  sales  repre- 
sentative. 

Surviving  are  his  widow,  Nellie; 
and  a  daughter,  Mrs.  R.  E.  Tomlin, 
of  San  Francisco. 

Sixth  in  Steel  Use 

Construction  now  ranks  sixth  itt 
allotments  received  by  the  consum- 
ing industries  of  steel,  it  was  rc- 
ftorted  yesterday  by  the  American 
ron  and  Steel  Institute.  Although 
stymied  by  shortages  of  scrap  and 
other  raw  material,  steel  reached 
a  peacetime  record  output  of  6,- 
970,000  tons  of  ingots  and  steel 
castings  for  1946,  the  organization 
said. 

Percentage  distribution  of  steel 
by  consuming  industries  shows 
that  construction  received  9.3  per 
cent  of  the  total  allotment. 

Shipments  of  cold  rolled  steel  in 
1946  were  the  greatest  on  record 
with  the  exception  of  the  war 
years  of  1941  tnrough  1945.  Con- 
struction received  13  per  cent  of 
the  output  due  to  the  high  priority 
of  defense  plants,  cantonments  and 
kindred  installations  that  were  be- 
ing erected  at  that  time.  The  1,- 
820,756  tons  shipped  through  Sep- 
tember of  1946  was  42  per  cent 
larger  than  shipments  in  the  cor- 
responding part  of  1946  and  469,- 
000  tons  greater  in  the  eorrespond- 
ing  part  of  1941. 

The  Institute  said  indicationi 
ar^  that  increasing  production  in 
the  steel  industry,  if  unhampered 
by  internal  strikes  and  disputes 
affecting  Its  allied  trades,  will 
prove  1947  a  banner  output  TMir. 
and  all  consuming  industries  will 
receive  an  ample  share  of  that 
output. 

TTie  AISI  stated  that  If  produc- 
tion carries  on  uninterrupted  for 
a  year,  it  would  result  in  approxi- 
mately 60,000,000  tons  of  finished 
steel. 


IS  THERE  A  CPA 
IN  THE  HOUSE? 


Government  to  appropriate  10 
million  dollars  for  CPA  audit  of 
Federal  spending  from  March  4, 
1933  to  December  31,  1946— or  how 
much  did  the  New  Deal  spend — and 
for  what? 

^    Ifr    1^ 

Such  people  as  Price  Water- 
house,  Haskins  and  Sells,  Lester 
Herrick  and  Herrick  or  Ernst  and 
Ernst  are  seeing  spots  before  their 
eyes  and  mumbling  in  their  sleep. 

ir    it    <r 

Ten  million  dollars  is  a  monu- 
mental fee — until  you  consider  tJie 
job.  The  spending  will  probably 
total  three-quarters  of  s  trillion 
dollars — an  amount  which  can  be 
seriously  considered  only  by  an 
insane  person. 

ir    ^    ^ 

The  audit  is  to  tell  not  only  how 
much  was  spent — but  for  what.  If 
report  is  used  as  a  guide  for  fu- 
ture spending  it  will  be  well  worth 
while. 


Record  Prodadion  of  Boildiiig  Materiak 
Key  to  1947  Housing  ProgranH-F.  CreedoD 

CHICAGO.— The  key  eo  the  housing  program  for  1947  is  •  con- 
tinued record  level  by  the  production  of  building  materials,  Frank  R. 
Creedon,  national  housing  expediter,  told  delegates  attending  the 
national  convention  of  Associated  General  Contractors  at  the  Stevens 
Hotel. 

"Until  we  can  turn  production  into  effective  supply  at  the  bulMcr'a 

level,'  the  expediter  declared,  "we4- 
have   not  overcome    the    materials 


If  audit  is  merely  for  washing 
political  dirty  linen  it  means  the 
taxpayers  are  paying  for  1948 
propaganda  material. 

it   ie   it 
The  Republicans  must  re- 
member they  haven't  a  copy- 
right on  purity — how  about 
the  Harding  adnunistrati<m? 


Shasta  Powerhouse 
Operation  Expected 
Ahead  of  Schedule 


SACRAMENTO— Regional  Pow- 
er Manager  Ben  W.  Crein,  in  a 
progress  report  made  public  this 
week,  announced  that  the  Bureau 
of  Reclamation  has  expedited  in- 
stallation of  three  remaining  gen- 
erating units  in  the  powerhouse  of 
Shasta  Dam.  The  first  unit  was 
scheduled  for  operation  in  August, 
but  "now  will  be  operating  at  least 
a  month  earlier". 

Concrete  was  poured  last  week 
20  days  ahead  of  schedule.  The 
speed-up  is  credited  largely  to 
Construction  Engineer  Irving  C. 
Harris,  who  has  salvaged  mater- 
ials and  installed  n  war  surplus 
sawmill  at  the  damsite.  Logs 
cleared  from  the  upper  reaches  of 
Shasta  Lake  were  floated  to  the 
dam  where  the  sawmill  cut  them 
into  lumber  for  forms,  timbers  and 
scaffolding. 

Including  fabrication  of  the  third 
remaining  unit,  eleven  contracts 
totalling  $4,188,450  are  in  force 
for  power  features  at  Shasta  and 
Keswick. 

# 

REALTORS  INSTALL 


New  officers  of  the  Real  Estate 
Association  of  San  Francisco  will 
be  installed  at  ceremonies  at  the 
Palace  Hotel  Thursday  night. 

Walter  Gordon  will  succeed  Cle- 
land  O.  Whitton  as  president.  Oth- 
ers to  be  installed  include  Max  F. 
Robinson,  first  vice  president;  Al- 
lan F.  Mori,  second  vice  president; 
Anthony  Maggio,  third  vice  pres- 
ident; Desmond  G.  Kelly,  secVe- 
tary  ;and  David  F.  Supple,  treas- 
urer. 


problem,"  and  added 

"Under  the  present  materials 
situation,  the  limitation  of  non- 
residential construction,  as  provid- 
ed under  the  veterans'  housing  pro- 
gram order  No.  1,  is  absolutely 
essential. 

Non-residential  Quota 

"As  I  see  it,  however,  this  new 
$50  million  weekly  quota  is  the 
most  that  can  be  justified  for  some 
time  to  come." 

Creedon  asked  full  understand- 
ing from  the  AGC  that  the  coun- 
try's greatest  need  is  rental  hous- 
ing and  pointed  out  that  greatest 
emphasis  should  be  placed  on  small 
and  largpe-scale  developments. 

Ihe  housing  expediter  pointed 
out  that  he  does  not  believe  in  or 
like  controls,  and  added  that  the 
present  restrictions  will  be  main 
tained  only  as  long  as  they  con- 
tribute substantially  to  more  ma- 
terial and  more  home  building. 

These  controls  will  be  relaxed 
whenever  they  become  obstacler. 
rather  than  aids,  he  added. 

Premiums   to  Continue 

"We  will  continue  to  use  produc- 
tion  r.ids,  such  as  premium  pay- 
ments, to  the  extent  that  they  are 
>ffective  in  getting  more  materials 
produced    under    current    ciirmum- 
stances.   Likewise,  we  will  continue 
the  allocation  of  raw  materials  to 
producers  of  critical  building  ma- 
terials until  such  time  as  industry 
can  and  will  assume  responsibility 
for  the  necessary  volume  of  such 
needed  items." 

The  government's  emphasis  in 
housing  during  1947  will  be  to  en- 
courage construction  by  the  indus- 
try of  units  for  rent,  ne  said. 

"This  is  a  substantial  market 
for  ^neral  contractors.  Other  es- 
sential construction  must  bo  ahead 
as  needed,"  he  added. 

Speaking  on  "Reclamation  and 
the  Contractor",  Kenneth  Mark- 
well,  assistant  commissioner  of 
reclamation,  department  of  the  in- 
terior, said  that  if  the  congress 
approves  the  President's  request 
for  funds  for  the  Bureau,''  we  can 
expect  to  expend  about  $200  mil- 
lion on  construction  in  the  cal- 
endar year 'of  1947.  Some  of  this 
work  is  now  under  contract  but  ad- 
ditional contracts  amounting  to 
more  than  $150  million  must  be 
awarded,"  he  said. 

New  Legislation 

In  another  address.  Commodore 
Charles  T.  Dickeman,  superintend- 
ing civil  engineer  for  Area  6,  U. 
S.  Navy,  stated  that  legitdation  is 
soon  to  be  offered  congress  which 
will  replace  with  peacetime  proced- 
ure the  extraordinary  contractual 
power  granted  the  navy  by  the  War 
Powers  Act  during  the  emergency. 

Speaking  for  Rear  Admiral  J.  J. 
Manning,  chief,  bureau  of  yards 
and  docks.  Navy  Department, 
Washington,  Dickeman  said  that 
this  legisiation-^f  it  is  approved — 
will,  with  few  exceptions,  place  the 
letting  of  construction  contracts 
on  a  competitive  basis. 

Adequate     advertising    in     such 

E laces  as  post  offices,  and  federa* 
uildings.  in  trade  joumah,  and 
other  media  will  ^ve  all  contrac- 
tors sufficient  notice  of  the  jobs, 
he  stated. 

Specifications,  as  in  the  past,  he 
added,  can  be  obtained  from  the 
public  works  officen  of  the  naval 
activities  within  whose  jurisdiction 
the  work  is  to  be  done. 

Also  fncorporated  in  the  pt>ndinflr 
legislation,  Dickeman  commented, 
is  a  provision  for  spreading  the 
work  as  widely  as  possible  among 
contractora.  Unless  the  parceling 
out  of  the  contract  manifestly  is 
to  the  disadvantage  of  the  govern- 
ment, he  added,  the  work  will  be 
divided  to  give  the  navy's  business 
to  as  many  contractors  as  possible. 


Okay  Many 

Loans  for  Far  West 

WASHINGTON.  —  Advances 
were  made  today  by  Major  General 
Philip  B.  Fleming,  Federal  Works 
Administrator,  to  finance  the  prep- 
aration of  plans  and  specifications 
for  local  public  works  in  Arizona, 
California,  Hawaii,  Idaho,  Mon- 
tana, Oregon.  Washington  and 
Alaska. 

Arizona :  Tucson,  incineration 
plant,  estimated  cost  $224,000,  fed- 
eral advance,  $9000;  Mesa  hi|^ 
school  district  of  Maricopa  Coun- 
ty, lunchroom  and  shop  building, 
also  alterations  to  prasent  shop, 
at  Mesa,  $127,500  and  $4800. 

California:    San    Gabriel    (three 
advances):     storm    sewer    system 
for  area  north  of  Las  Tunas  Dr., 
estimated    cost    $105,212,    federal 
advance,  $4950;  storm  sewer  sys- 
tem for  area  between  Mission  and 
Las    Tunas    Drives,   $261377    and 
I  $12,350;    storm   sewer   system   for 
area   south   of   Mission   Drive   and 
east  of  Del  Mar  Ave.,  $407,075  ai\d 
$19,200. 

Hawaii:  City  and  County  of  Hon- 
olulu, Wahiawa  high  school  addi- 
tions at  Honolulu,  including  admin- 
istration building,  library,  voca- 
tional units,  gsrmnasium  and  au- 
ditorium, estimated  cost  $640,000, 
federal  advance  $20,000. 

Idaho:  Drainage  District  No.  4. 
Franklin  County,  construction  of 
drainage  ditch  and  laying  of  drain 
tile  near  Preston,  estimated  cost 
$66,880,  federal  .advance  $1600. 

Montana:  Conrad,  sewage  traat- 
ment  plant  and  pump  lift  station, 
estimated  cost,  $39^00,  federal  ad- 
vance, $1760. 

Oregon:  Willamina,  sanitary 
sewer  system  and  treatment  plant, 
estimated  cost  $131,400.  federal  ad- 
vance $6000;  West  Union  school 
district  No.  1,  Washington  Coun- 
ty, elementary  school  at  West  Un- 
ion, $68,616  and  $2900;  School  Dis- 
trict No.  17-c,  Benton  County, 
grade  school  at  Philomath,  $46,000 
and  $1900. 

Washington:  Public  Utility  Dis- 
trict No  1  of  Jefferson  County, 
waterworks  system,  including  sup- 
ply wells,  at  Quilcene,  estimated 
cost  $105,000,  federal  advance  $6,- 
600. 

Alaska:    Ketchikan,   street   pav- 
ing and  sidewalks,  estimated  cost 
$252,000,  federal  advance  $6000. 
# 

Concrete  Floors 
Poured  From  Top 


NEW  YORK.— From  top  floor  to 
ground  is  a  new  Mexican  way  of 
concreting  floors  in  multiple-story 
steel   frame  structures. 

In  addition  to  benefits  gained  by 
working  under  the  cover  of  pre- 
viously poured  floors,  this  novel 
method  cuts  slab  construction  time 
to  one-third  the  usual,  and  has  ef- 
fected savings  in  slab  costs  up  to 
20  per  cent.  Floors  of  several  Mex- 
ican buildings  have  been  built  in 
this  way  at  a  rate  of  one  floor 
every  two  days. 

This  top-to-bottom  system  incor- 
porates descending  slab  forms  sus- 
pended by  steel  rods. 

Easy  erection  and  stripping  give 
the  one-piece  slab  forms  an  un- 
usually long  life,  which  has  run  as 
high  as  80  re  -  uses.  Forms  arc 
stripped  and  re-erected  by  salck- 
ing  off  the  suspending  rods  and 
lowering  the  psnel  one  story,  a 
proce<iure  so  simple  that  for  10,000 
square  feet  of  floor  stab  only  six 
to  eight  hours  elapse  between  the 
start  of  the  stripping  operation 
and  the  completion  of  tne  next 
pour. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  CivJUan 
Froductlon  Admlnistratiun,  A.  J. 
Oricr,  regional  director,  1355  Market 
St.,  has  announced,  the  follewlnt^  per 
Bnltfl  g^ranted  for  construction  ot  com- 
morclal  and  Industrial  buildings  in 
tho  San  Francisco  area: 

TnUC  RBX^APPINO,  |3.000;  Morgan 
Hill;  owner,  Theodore  Carpenetti, 
R  2.  Box  13»,  Ollroy. 

ALTER  to  enlarge  office,  |S.450;  200 
Bush,  San  FranclKCo;  owner  Stand- 
ard Oil  Co,  226  Bush,  San  Fran- 
cleco. 

BAKBRY.  15,000;  2440  Dam  Road. 
San  Pablo;  owner,  Joseph  W  Rol- 
llno,   1511  Yuba  St..  San  Pablo. 

DRY  CLEANING  estab.  to  meet 
safety  requirements,  $1,800;  owner, 
Eugene  E  Nelson,  940  Park,  San 
Jose. 

TELEPHONE  OFFICE.  $3,700;  327 
T.:W  let,  S'onoma;  owner,  Pacific 
Tel  4  Tel,  140  New  Montgomery, 
San  Francisco. 

ROOFING  Warehouse.  $2,700;  37th 
Avenue,  Oakland ;  owner.  Merle 
Benneche,  505  E  14th.  Oakland. 

O'FFICES,  general  contractor,  $1,650; 
«th  &  Broadway,  Sacramento, 
owner,  Jess  L  Allen,  4207  Berkshire, 
Sacramento. 

QUON&ET  furniture  warehouse,  $22.- 
500;  6th  &  R  Sts,  Sacramento: 
o^vner,  Scofield  Furniture  Co,  1401 
K  St..   Sacramento. 

VEGETABLE  packing  shed.  $7,500; 
near  Stockton  ;  owner,  King  'Island 
Farm,   1329  E  Hazelton,  Stockton. 

TO  COMPLETE  two  cottages.  $1.060 ; 
Callstoga;  owner,  Stanley  B  Shaf- 
er.    Box    312,    Callstoga. 

RAMP  for  Presidio.  YMCA,  $2,862; 
Presidio  of  San  Francisco;  owner. 
Army  YMCA,  USO  Presidio  of  San 
Francisco. 

MILKING  BARN,  $6,500;  near  Chow- 
chilla;  owner,  A  B  Blgler,  Box  250, 
Cbowchllla  >4 


Building  Section 


structural  Engineer— H.  M.  O'Neil  &^  l/Sp/47 

Co.,  610  16th  St.,  Oakland,  Calif.  • 
Concrete  block,   ma8onr>'  walls,  one- 

Htoo'    (75xl30>.  includes  wood  roof. 

Following  contractors  have  been 
asked   to   figure   the   plans: 

B.  S.  McKlttrJck  Co..  Inc.,  610  16th 
St..  Oakland,  Calif. 

Oliver  &  Cobum.  1006  Pardee  St. 
Berkeley,  Calif. 


1/30/47  •     8 

Architect  Taking  Bids  From  Selected 
General   Contractors — Due    Feb.   11, 
2  P.  M. 
Garage  and  Salesroom 

Approximate  Cost  $100,000 

SAN   JOSE,    Calif..    Santa   Clara   Co. 

Santa  Clara  and  Santa  Teresa  Sts. 

Ownei^-Cuthbert   &   Hughes,   215    N. 

1st  St.,  San  Jose,  Calif. 
Architect— Winfield     H.     Hyde,     461 

Market  St..  San  Francisco,  Calif. 
Steel    frame,    mill-type    construction, 
106x175    ft.,    one-story,    plate   glass 
front. 
I     The  following  selected  contractors 
I  have  been  furnished  with  plans : 
I     Earl    W.    Heple,   494   Delmas   Ave., 
I  San  Jose,  Calif. 

I  Carl  N.  Swenson  Co.,  P.  O.  Box  558. 
;  Ran  Jose.  Calif. 

I  MacDonald,  Young  &  Nelson,  127 
I  Montgomery  St..  San  Francisco, 
;  Calif. 

I     Carrlco  &.  Gautler,  365  Ocean  Ave., 
San  Francisco,  Calif. 

Samuel    E.    Barth,    1801    McDanlel 
St..  Sen  Jose.  Calif. 
1      E.    A.    Hathaway  &   Co..   1275  Glen 
Eyrie  Ave..  San  Jose,  Calif. 

Stolte.   Inx:.,  8451   San   Leandro  St., 
Oakland.  Calif. 

Bert    Ward    &    Son,    1246    Lincoln 
Ave.,  San  Jose,  Calif. 
Daley  Bros.,  Box  127,  Belmont.  Calif. 


Contract   Awarded 

Store  Cost   $17,500 

OAKLAND.  Calif..  Alameda  Co.,  6423 
East   14th    St. 

Owner — Albert  H.  Chapman,  219-41st 
St.,  Oakland.  CaUf. 

Architect  —  Frank  Wynkoop  &  As- 
sociates. 821  Market  St.,  San  Fran- 
c}s«o,  Calif. 

Concrete,  l-stoi-y. 

Contractor— Anderson- Haglund  Ave-, 
219  41st    St.,   Oakiajid,   Calif. 
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1.8 — COMMERCIALBLDGS 


1/30/47  •     3 

Contemplatsd — Site  to  Be  Purchssed 
Office.  Wsrehouse  snd  Factory 

Cost  $2,500,000 
SAN  FRANCISCO,  Calif.  Seven -acre 

site. 
Ownei^-S.  A  W.  Fine  Foods,  fnc. 
(groceries).  Adrien  J.  Falk,  presi- 
dent, 166  Berry  St.,  San  Francisco, 
Calif. 
Projected  expansion  of  national  food 
processing  and  distributing  facili- 
ties. 


1/30/47  •     1 

Contract    Awarded — Construction 
Started 

Bank    BIdg.    (Addition)     Cost  $250,000 

SACRAMENTO,  Calif.,  Sacramento 
County.   1011  10th  St. 

Owner — American  Trust  Co.,  464  Cal- 
ifornia St.,  San  Francisco,  and  1011 
10th  St.,  Sacramento,  Calif.  (H. 
Stephen  Chase,  vice-president  and 
manager). 

Architect— Harry  J.  Devlne,  1012  J 
St..  Sacramento.  Calif. 

One-story  and  mezzanine  and  base- 
ment (adding  16.000  sq.  ft.  floor 
space),  providing  additional  service 
windows,  enlarged  safe  deposit  fa- 
cilltle.s  with  drive-in  teller's  win- 
dow and  parking  facilities  In  the 
basement. 

Contractor — Lawrence  Construction 
Co.,  3020   V   St.,   Sacramento,  Calif. 


1/30/47  4 

Contemplated— Site    Acquired 
Telephone    Exchange   Building 
BURLINGAMIS.     Calif..     San     Mateo 
County.    75-foot    frontage   of    Burl- 
ingame  Ave.,  running  back  182  ft. 
and '  adjoining    the    present    tele- 
phone     company      central      office 
building  at  1480  Burllngame  Ave. 
Owner — Pacific  Telephone  and  Tele- 
graph   Co.,    140    New    Montgomery 
St.,   San' Francisco,  Calif. 
Eventual   expansion   planned   but   no 
definite  plans  yet  formulated. 


Funds  to  be  used  to  finance  the 
purchase  of  school  lou,  and  the  pur- 
chase or  construction  of  school  build- 
ings. 


1/30/47  •  I 

Plans   In   Progess — 

Bark    Bidg.    (Addition) 

SACRAMENTO.  Calif..  Sacramento 
County.    7th  and  "J"'  Streets. 

Owner — Capital  National  Bank  Bldg. 
Geo.  E.  Zoller.  Pres..  7th  and  J 
Sts..  Sacramento.  Calif. 

Architect— Harry  J.  Devine,  1012  "J" 
St.,  Sacramento,  Calif. 

S/teel  and  concrete  with  terra  cotta 
finish  addition.  40xl60-ft..  includ- 
ing basement.  1st  floor,  mezzanine 
and  2nd  floor. 


1/30/47  • 

Master   Plans   Completed   and    In    the 
Hands   of   Owner — Owner   Now 
Negotiating    For  Site 

School    Buildings 

SANTA  CLARA,  Calif.,  Santa  Clara 
County.. 

Owner  —  Union  Elementary  School 
District,    Santa   Clara,   Cailf. 

Architect— Ernest  J.  Kump  Co..  251 
Kearny  St..  San  Francisco.  Calif. 

Includes  development  of  new  elemen- 
tary school  plant  on  new  site  near 
existing  school  for  15  classrooms 
and    multi-use    room.        ; 


1/30/47  9 

Master   Plan   Completed 

Now   In  Hands  of  Owner 

School    Buildings 

GRIND  A,    Calif.,    Contra    Costa    Co. 

Owner  —  Orinda  Union  School  Dis- 
trict, Orinda,  Calif. 

Architect — Ernest  J.  Kump  Co.,  281 
Kearny  St.,  San  Francisco,  Calif. 

Includes  new  elementary  schools  on 
two    new    sites.  , 


Bayo  Vista  tract,  10-acre  site. 

Architect— Ernest  J.  Kump  Co..  251 
Kearny  St..  San   Francisco,  Calif. 

Ist  unit  includes  8  to  12-room  ele- 
mentary school,  survey  includes 
eventual  Junior  and  high  school 
buildings. 

1/30/47  » 

Master  Plans  Completed  and 
Turned  Over  To  Owner 
Application  Filed   For  FWA  Funas 

School   Buildings 

HOLLISTER,  Calif.,  San   Benito  Co. 

Ovner— Hollister  Elementary  School 
District,  C.  C.  Trimble,  superin- 
tendent of  schools.  Hollister,  Calif. 

Architect  —  Ernest  J.  Kump  Com- 
pany 201  Keaxny  St.,  Saix  Fran- 
cisco, Calif. 

Includes  new  elementary  school 
building. 


■Purchass  of  Sit* 


"A" 


1/30/47  8 

Contract     Awarded^-Conitructlon 
Just    Started 

Store    Front    (Alter)    Est.    Cost    $4000 

SAN  JOSE.  Calif..  Santa  Clara  Co. 
3S    E.     Santa    Clara    St. 

Owner — J.  Wa&.ierinan,  c/o  Architect. 

Architect— Donnell  E.  Jaekle,  Build- 
ers Exchange  Bldg..  201  South 
Market    St..  San  Jose.  Calif. 

PIntc  gla?s  and  structural  glass,  re- 
model tailor  .shop  mto  restaurant, 
to  include  fountain  and  news  stand. 

Contractor — Anderson  and  Blanch- 
field,  398  Menker  Ave.,  San  Jose 
Calif. 


l/SO/47  •  4 

Contract  Awarded — CPA  Approval 

Granted — Work   Starts  Soon 
Commerolal  Bldg.  (Addn.)  Cost.  $7900 
ALBANY.  Calif..  Alameda  Countv. 
Owner— Curt  Campbell.  S36  San  I»ab- 

lo  Ave..  Albany. 
Engineer- Emcot  A.  Tarr.  4821  Tide 

water  Ave ,  Oakland.  Calif. 
Reinforced  concrete,  steel  and  wood : 

includes  addition  to  mezsanine  and 

sanltar\-  faciytles. 
Contractor    —    Alton    E.    Gould,    1734 

Hearst   Ave.,   Berkeley.  Calif. 


1/80/47  •  4 

Working  Drawings  To  Be  Completed 
In  About  Three  Weeks 

Office  Building 

OAKLAND,  Calif..  Alameda  Countv. 

Owner— A.  M.  Castle  Co.,  4242  Hollis 
St..  Oakland.  Calif. 

Architect— Edward  O.  Blodeptt,  1989 
Hoover  Ave..  Oakland.  Calif. 

Structural  Engineers— Hall  &  Preg- 
noff.  251  Kearny  St.,  San  Fran- 
cisco, Calif. 

Steel  frame,  wood  floors.  "2  stories. 


1/80/47  •  2 

A^wsitlng    CPA    Approval — Preliml- 

nsry  Plans  In  Progress 
Ciarag«»  and  Repair  Shop 
SAN    FRANCISCO.    Calif.     Valencia 

near  25t.h  Street. 
Owner — Peter  Bower,  premises. 
Consult'ing    Engineers— H.    M.    O'Neil 

Co.,  610  16th  St..  Oakland.  Calif. 
Steel  and  concrete.  90x32;  one-stor>'. 


1/80/47  8 

Owner  Taking   Bids   From   Two  Con- 

tr*ctors— Showroom.  Garage  and 

Rio*  Warehouse  Building 
WILLIAMS.  Calif.,  Glenn  County. 
Owner — Ronald  Abemathy,  Wllllsms, 

Calif. 


FLOORING 

5/16  X  2  STRIP  KILN 
DRIED  EASTERN  OAK 

Cariearf  Lots  Only 

SAN    LKANDRO.   CALIF. 

Phens  days  ....  SWeetwood  1922 

Phen*  svenlngs   .  SWsetwoed  3433 


1/30/47  4 

Work    Underway 

Office   Bldg.  Cost   $40,000 

RICHMOND.     Calif..     Contra     Costa 

Co..     Southwest     cor.     13th     St.     ft 

Nevin   Ave. 
Ov,  ler — Martin  J.  O'Looney.  333  21st 

S!  .    Richmond.    CaUf. 
Ivossee — Pacific     Gas     and     Electric 

Companv,     245     Market     St.,     San 

Franci.ico.    Calif .    Leigh    H.    Smith 

(Richmond     district     manager). 
Concrete     &     ferro-enamel     building. 

1-flt».r\'.   40jO   .sq.   ft. 
Architect — prlvntc    plans. 
Comroftor- R.  J.  Stompcl,  5430  Mac- 

Donuld    Avenue.    Richmond.    Calif. 


1/30/47  1 

Completing  Plans— Contract  Awarded 
CPA    Approval    Gr;inted 
In   Amount  of   $135,000 

Bir   Type  Building  Cost  $200,000 

YUBA  CITY,  CaUf..  Sutter  County. 
Along  eld 3  Sacramento  Northern 
Hallroad.  between  Clark  St.  and 
Fortes  Ave. 

Owner — Yuba  City  Walnut  Packing 
Co..  Ytiha  City  Walnut  Gmwors' 
Affsoclatlon.  C.  E.  Sullivan,  presi- 
dent. Yuba  City.  Calif. 

Structural  Engineer  —  Preston  M. 
Jones,  2511  Woolstj  St..  Berkeley. 
Calif. 

Relnfciced  concrete,  structural  steel 
frame,  onc-htory  and  ba.sement 
(110x140  ft.>.  Includes  steel  sash 
and    composition    roofing. 

Contractor  —  Younger  Construction 
Co..  575  Mission  St..  San  Francisco. 
Calif. 


1/30/47  • 

Plans  Nearing  Completion 
Atito   Servlcib  Shop 
OXNARD,    Calif..    Ventura    Co. 

Street. 
Owner — Izzy  O'Tantl.  c/o  Architect 
Architect   and  Engineer — Hanna  and 

Cllne,     Pacific    Building,    610    16th 

Street.  Oakland.  Calif. 
Concrete    block,     bolstering     trusses, 

composition   roof,  46x60. 
Contractor— Albert    E.    Schuster,    405 

Palm   Drive,  Oxnard.  Calif. 


"A" 


1/30/47  • 

Plans  Nearing  Completion 
Soda   Fountain 
OXNARD.    Calif..    Ventura    Co. 

Street. 
Owner— l7zy  O'Tantl.  c/o  Architect. 
Architect  and  Engineer — Hanna  and 

Cllne.     Pacific    Building,    610    16th 

Street.  Oakland.  Calif. 
Concrete    block    walls,    wood    frame 

and    composition   roof.   25x56,   brick 

and  glass  store  front. 
Contractor— Albert    E.    Schuster,    403 

Palm   Drive,  Oxnard.  Calif. 


1/30/47  3 

Plans   Completed — Owner  Will    Build 
Warehouse  Cost    $360C 

RICHMOND,  CaUf..  Contra  Costa  Co 

366    So.    34th    St. 
OinTier— CKeeffe's.   Inc..    55  11th    St.. 

San   Francisco.  Calif. 
Plans  bv— Hardlson  &  Moist.  522  23rd 

St.,    Richmond.    Calif. 
Warehouse   Building 
Contractor^— Owner    will    build 


1/36/47  4 

Owner  T.aking  Bids — Due  Feb.   17. 
2  P.  M.  (Extended   from  Feb.  3) 

Headquarters    BIdgs.;     Spec.    9238 

WEST  1/)S  ANGELES.  CaUf..  Los 
Angeles  County.  5898  Venice  Blvd. 

Owner — Los  Angelo.^  Water  ft  Power 
purchasing  agent.  Room  1202.  311 
S.  Spring  St.,  Los  Angeles.  Calif. 

Plans  by  owner. 

Includes  hollow  masonry  office  and 
warehouse  bldg.  (48xl32-ft.>  and 
motor  vehicle  buildings  (37xl55-ft.) 
Plans  and  specifications  obtainable 

from  the  above  office  upon  deposit  of 

$50.00   refundable. 


1/30/47  3 

Plans  In  Progress — Architects  to  Ask 
Bids  In   About  Two  Weeks 

Warehouse  and  Garage      Cost  $40,000 

SAN  RAFAEL  Calif..  Maj^  County. 
West  line  of  D  St.  south^of  2nd  St. 

Owners— -Z.  and  S.  Smith,  c/o  archi- 
tects. 

Architect  —  Helman  ft  Pollock,  606 
Market   St..  San   Francisco.  Calif. 

Reinforced  concrete,  one-story  ware- 
house (50x150  ft.),  wood  trusses 
and   three-truck  garage. 

9.10— EDUCATIONAL 
BUILDINGS 


1/80/47  V 

Bond    Issue    In    Amount   of   $36,000 

Set   For   February  2l8t 
School 
TITLARE     COUNTY.     Calif..     Elbow 

Creek   JTchool   District. 
0\vne''-Oi>vemlnK    Board    of    Elbow 

Creek    School   District.    Tulare   Co.. 

Frank    A.    Belz,    Andrew    J.    John- 

s(>n.   Edward    M.    Hill,    members   of 

the    Board. 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.    H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAaFIC  COAST 

219  PACIFIC  BUILDING  OAKLAND.  CALIF. 


-Due     Feb.    18, 


1/30/47 

Owner    Taking     Bid 
3:30    P.    M. 

New    School    Bldg. 

RIVERDALE,  Calif.,  Fresno  County. 
Rlverdale    Elemental y    School. 

Owner — Rlverdale  Union  School  Dis- 
trict.   Rlverdale,   Calif. 

Architects — David  Horn  ft  Marshall 
Mortland,  Rowell  Bldg..  Fresno. 
Calif. 

Includes  4  classrooms  and  toilet 
facilities. 


1/30/47  9 

Bond     Issue     In    Amount    of    $122,000 

Set   For  February  21 

School 

SANTA     CLARA     COUNTY.     CaUf, 
Oak    Grove    School    District. 

Owner  —  Governing  Board  of  Oak 
Grove  School  District  of  Santa 
Clara  County,  George  C.  Miner. 
Jack  Boden  and  F.  A.  Christoph- 
er. Members  of  the  Board. 
Funds  to  be  used  for  the  purchase 

of   school   sites   and   for  the   purpose 

or   construction    of   .school    buildings. 


1/30/47  9 

Bond    Election    In   Amount  of  $30,000 
Set  For  February  25 

School 

FRESNO  and  MADERA  COS..  Calif. 

Owner — Governing  Board  of  Flre- 
baugh  Joint  School  Diat.  of  Fres- 
no and  Madera  Counties,  A.  B. 
Wells,  William  Jarrott  and  Henry 
Rebecchl,  members  of  the  Board. 
Fimds  to  be  used  for  the  purchase 

or    construction    of    school   buildings. 

l/$0/47  '  , 

Master   Plan   Completed  and   Ap- 
proved—Now   Awaiting    Financing 
School     Buildings     (expansion) 
RODEO,     Calif.,     Contra    Costa    Co.. 


1/80/47 

Plans   In   Prog  re 
Authorlzsd 

Elementary    School  Cost    $104,000 

RED  BLUFF,  Tehama  Co.,  Site  on 
west  Walnut  St. 

Owner— Red  Bluff  School  District, 
W.  M.  Metteer,  district  superin- 
tendent of  schools.  Red  Bluff,  Calif. 

Architects  —  Master  ft  HtH-d,  528 
Powell    St.,   San    Francisco,   Calif. 

Includes   six   classrooms. 


1/20/47  » 

Contemplated — Bond    Election   In 
Amount  of  $725,000  Set  for  March  5 

School    Buildings   and    Improvements 

Cost    $725,000 

SANTA  ROSA.  Calif.,  Sonoma  Co. 

Owner — Sanra.  Rosa  Board  of  Educa- 
tion, Lloyd  K.  Wood,  superintend- 
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•nt  of  schools:  HeU^n  M.  Lehman. 
•ecreUry,  756  Humboldt  St.  Santa 
Rosa,  CaUf. 
Conetructlon  planned  Includes  addi- 
tional 28-room  building  on  North 
»t  aide  of  Fremont  Elementary 
school  grounds  for  an  expanded 
Junior  high  school;  a  new  elemen- 
tary school  in  the  Bryden  Lano 
area  and  another  in  the  Sonoma 
Ave.  district;  new  building  to  re- 
place temporary  classrooms  at 
Humboldt  St.  Junior  High  School 
grounds  and  turning  this  into  an 
elementary  school,  replacing  Fre- 
mont; additional  permanent  class- 
rooms at  both  the  Burbank  and 
South  Park  schools. 


» 


1/80/47 

Contract  Awarded 

Elementary    School    BIdgi.    (3) 

Cost   $408,510 
ARCADIA.    Calif..    Los    Angeles    Co. 

Site  on  Lower  Santa  Anita  Avenue 

to  be  known  as  Santa  Anita  School 
Owner— Arcadia  City  School  District 

3C1    S.    First   Ave.,    Arcadia,.  Calif. 
Architect— Paul    Kingsbury.    106    W. 

3rd   St.,    Los    Angeles,    Calif. 
Structural  Engineer— 803  W.  3rd  St., 

Los  Angeles,  Calif. 
Slectrical    Engineer    —    Clayton    T. 

aibl.s,  111  W.  7th  St.,  Los  Angeles, 

CaUf 
Mechanical   Engineers  —  Robert   M. 

Storms,  and  Robert  A.  Lowe,  6359 

Yucca  Ave.,    Los  Angeles.    Calif. 
Reinf.  concrete. 
Contractor — Harvey   A.    Rose,    11    No 

Sth  Ave.,  Arcadia,  Calif. 


i/30/47  •     9 

Owner  Taking   Bids — Due  Feb.  10, 
8  P.  M. 

Fire  Eacapea,  Carpentry  Work 

LODI,  Calif.,  San  Joaquin  County. 

Owner — Lodl  Union  High  School  Dis- 
trict, superintendent  of  schools. 
lodi,  CaUf. 

Plans  by  owner. 

Installation  of  two  steel  fire  escapes 
for  the  boys'  gymnasium;  furnish- 
ing two  doors  with  schoolhouse 
panic  locks  %nd  carpentry  work  for 
installing  doors  in  window  open- 
ings and  carpentry  work  for  re- 
moving bleachers  and  installing 
floors. 
Specifications  obtainable  from   the 

above  office. 


» 


1/30/47 

Low  and  Only  Bidde 

Contract  Awarded 
Shop  Building  Coat  $65,515 

PORTERVILLE.    Calif.,    Tulare    Co. 

High  School  site  on  Olive  St. 
Owner — The   Portervllle    Union    High 

School  District,   Irvin  H.   Althouse, 

clerk,  office   of  Board  of  Trustees. 

High    School    Bldg.,    Oliver    and    J 

8U.,  Portervllle,  Calif. 
Architect  — W.   D.  Coates,   704  Helm 

Bldg.,  Fresno.  Calif. 
Contractor— R.    Pederaen,    446    Clark 

ftt..  Praano,  Calif. 

Complete  bids  received  January  23 
were: 

R.  Pedersen.  Fresno,  |65,515,  (alt.  1) 
flSOO,  (alt.  2)  no  bid,  (alt  3)  no  bid, 
(alt.  4)  113,621. 

Larsen  -  Ratto  Constructinon  Co.. 
Fresno.   $67,907,    (1)    $2684,    (2)    $3669, 

(3)  $7132,   (4)   $12,000. 

Midstate  Construction  Co.,  Fresno, 
$70,661.   (1)  $1750,   (2)   $3500.   (3)  $7000. 

(4)  $11,500. 

Harris  Construction  Co..  Fresno. 
$72,941,  (1)  $2474.  (2)  $3541.  (3>  $6964. 
(4)   $18,624. 

Alternate  bid  No.  4  for  electrical 
work  has  been  rejected  and  new  bids 
will  be  received  until  February  20. 


1/30/47  » 

Plana  Awaiting  Approval 

SACRAMENTO.  CaUf.,  Sacramento 
Co.— The  State  of  California,  Division 
of  Architecture,  School  Section.  Pub- 
lic Works  Bldg.,  Sacramento,  Calif., 
announced  the  following  applications 
January  29  for  the  approval  of  plana 
and  specifications  for  school  project* 
in  Southern  California: 

Classroom  addition  at  Catskill  Ave. 
School.  Los  Angeles:  cost,  $100,000; 
owner,  Los  Angeles  City  School  Dis- 
trict, Los  Angeles  County;  architect, 
A.  S.  Nibecker  Jr..  1425  S.  San  Pedro 
St..  Los  Angeles. 

Four  Army  buildings  at  John  Mulr 
Junior  College:  cost.  $56,789;  owner, 
Pasadena  City  Junior  College.  Loa 
Angeles  County:  architect,  Bennett 
A  Bennett.  Pasadena. 

Four  Army  buildings  at  Pasadena 
Junior  C«llege;  cost.  $96,512;  owner. 
Pasadena  City  Junior  College.  Los 
Angeles  County;  archltec'..  Bennett 
ft  Bennett.  Pasadena.  CaUf. 

Classroom  at  West  Covlna  Elemen- 
tary School;  cost.  $80,000;  owner, 
West  Covlna  School  District,  Los  An- 
geles County:  architects.  E.  C.  and 
E.  W.    Taylor.    803   W.    3rd    St..    Loa 

Angelea.  .,„  ^     , 

Additions  at  West  Riverside  School : 
cost.  $100,000:  owner.  West  Riverside 
School  District.  Riverside  County; 
architect.  O.  S.  Wilson.  3681  6th  St.. 
Riverside. 

Classroom  at  Del  Mar  Elementary 
School;  cost.  $75,000;  owner.  Del  Mar 
School  District.  San  Diego  County; 
architect.  W.  C.  See.  2232  Howard 
Ave..  San  Diego. 

Classroom  at  Fremont  Elementary 
School:  cost.  $80,000;  owner.  Alham- 
bra  City  School  District,  Los  An- 
geles County:  architect.  Farrell  & 
Rawlings,  1455  Avon  Park  Terrace. 
Los  Angeles. 

Army  buildings  at  Lerdo  Elemen- 
tary School;  cost.  flO.OOO;  owner, 
Lerdo  Elementary  School  District. 
Kem  County;  architect,  Wright.  Mat- 
calf  ft  Parsons.  607  Flower  St..  Bak- 
ersfleld.  Calif.  ,.  ._.  _, 

Army  buildings  at  Greenfield  Ele- 
mentary School:  cost.  $10,000;  owner, 
Gr««nfield  Urrion  Elementary  School 
District,  Kam  Oounty;  architect, 
Wright.  MatcaJf  *  Parsona,  607  Flow- 
er  St.  Bakerafleld.  CaUf. 

Anoy  bulWlBf a  at  Panama  School ; 


cost.  $10,000;  owner,  Panama  Union 
Elementary  School  District.  Kem 
County ;  architect.  Wright,  Metcalf  ft 
Parsons.  607  Flower  St,  Bakerafleld, 
CaUf. 

Classroom  building  at  Atascadero 
School;  cost,  $75,000;  owner,  Atasca- 
dero School  District,  San  Luis  Obispo 
County;  architect,  Daniel,  Mann  & 
Johnson. 

Additions  at  administrative  offices : 
cost,  $600,000;  owner,  Los  Angelea 
City  High  School  District,  Los  An- 
geles County;  architect  A.  C.  Zim- 
merman, 426  Bonita.  Ave.,  Pasadena. 

Classroom  at  Citrus  Union  High 
and  Junior  College;  cost,  $15,000; 
owner.  Citrus  Union  High  School 
District  Los  Angeles  County;  archi- 
tect. Austin  ft  Field. 

Temporary  classroom  at  San  Ber- 
nardino Valley  Union  Junior  College ; 
cost.  $30,000;  owner,  San  Bernardino 
Valley  Union  Junior  College  District ; 
architect.  W.  L  Culver,  2908  D  St., 
San  Bernardino. 

Classroom  and  temporary  building, 
Santa  Ana  Junior  College ;  coat,  $15,- 
000;  owner,  Santa  Ana  Junior  Col- 
lege District.  Orange  County;  archi- 
tect, R.  C.  FlewelUng,  816  W.  6th  St. 
Los  Angeles. 

New  main  building  at  Roosevelt 
School;  cost,  $50,000;  owner,  Imperial 
Valley  Unified  School  District;  archi- 
tect, A.  B.  Hansen,  832  S.  Glendale 
Ave.,  Glendale. 

Additions  at  Benjamin  Franklin 
School;    cost    $75,000;    owner,    Glen- 


dale Unified  School  District.  Los  An- 
geles County;  architect.  M.  W.  Baird, 
947  N.  Isabel,  Glendale. 


1/30/47  9 

Plans  Approved  by  Stats  Division  of 

Archltectura— Owner  Will  Ask  Bids 

Soon 
Temporary  Classroom        Coat  $10,000 
TULARE.  Calif.,  Tulare  County. 
Owner— Tulare  City  School   District, 

Frank    Kohn,    president    of    board, 

Tulare.  Calif. 
Architect — Robert    C.    Kaestner,    117 

N.  Church  St,  Vlsalla,  CaUf, 


School  District.  Lammarsvllle.  CaUf. 
Architect  —  Peter   L    Sala.   2130   N. 
Commerce  St..  Stockton,  Calif. 
Tnvo  rooms  and  assembly  rooih. 


1/30/47  0 

Plans  Awaiting  Approval  of  State 
Division  of  Archltectur* 

School    (Addition)     Est  Coat  $171,000 

STOCKTON.  Calif..  San  Joaquin  Co 
E.  Main  St.,  Roosevelt  Elementary 
School. 

Owner— Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  super- 
intendent of  schools,  San  Joaquin 
and  Liudfay  Sts.,  Stockton.  CaUf. 

Architect  —  Peter  L-  Sala.  2130  N. 
Commercial  St..  Stockton.  CaUf. 

Reinforced  concrete,  2  stories,  8 
rooms    and    administrative    offices. 


1/30/47  9 

Plans  Awaiting   Approval  of  State 

Division  of  Architecture 
School    (Addition)       Est  Cost  $45,000 
LAMMARSVILLE,    CaUf..    San    Joa- 
quin    County.     Near   Tracy.     Lam- 
marsvllle Elementary  School. 
Owner  —  Lammarsvllle     Elementary 


SUB  .  BIDS  WANTED 


General  contractors  desiring  sub-blds  en  any  job  are  Invited  to  make  known 
tneir  requirements  In  this  column.  Thsrs  Is  no  charge  for  this  service 
High  School,   Modesto,  Calif.;    Bids   Duo   February   l6~8:00   P    M 

H.  E.  Kahlmann,  251  Kearny  St.,   San   Francisco    (DOaglas  8023) 
MA*'  T  ,!!f™*'  Constr.  Co.,  941  Buss  Bldg..  San  Francisco  (EXbrook  6905, 
ju.  A-  Little.  1  Grand  View  Ave.,  San  Kranclsco,  Calif.    (VA  7991) 
Moore  ft  Roberts.  693  Ml-i.^lon  St.  San  Francisco   (GArfleld  8679) 
Willis  F.  Lynn  1040  Folger  Ave..  Berkeley,  XTallf.    (BErkeley  8044) 
S.  C.  Giles  and  Co.,  319  Elks  Building,  Stockton  1,  Calif.  (Stockton  3-0469) 
l!.rbentraut    ft    Summers,    696    Pennsylvania    St.    San    Francisco,    CaUf, 
(ATwatei<  2420)  '-«.»t., 

can  N.  Swenson  Co..  P.  O.  Box  558.  San  Jose   (BAUard  2602) 

County  Detention   Home,  8acramento~Blds   Due   February  3~10~a7~M." 

H.  B.  Rahlmann,  251   K^amy  St,   .San   Francises    (DOuglas  8023) 
Jas.  I.  Barnes  Constr  Co.,  911  Russ  Bldg.,  Sari  Francisco   (ElXbrook  6905* 
Bingham  Construction  Company.  Rt.  2.  Box  6975,  .Sacramento,  Calif.,  (sub- 
mit bids  no  later  than  Feb  2nd.) 

Moore  ft  Roberts,  693  Mission   St.   San   Francisco    (GArfleld  8579) 
atolte   incorporated.   8451    San    Leandro    St..    Oakland.    Calif..    (TRInadad 
1064) 

Continental  Construction  Company.   1402  Front  Utreet.   Sacramento.  CaU- 
fomla  (SAcramento  3-1973) 

central    California    Constr.    Co.,    802    Capitol    iNatlonal    Bank    Building, 
Sacramento  (SAcramento  S-6871):  Submit  bids  no  later  than  Feb.  2 

^♦or'TraTi^Bport   FacllltiesT  Standard   Oil    Richmond   HefTnery:    bus   Feb~  3 
12  Noon 

K.    8.    McKlttrick    Co.,    Inc..    til<)— 16th    St,    Oakland    (TWinoaks    WTO) 
Swlnerton   ft  Walberg    Co.,    225   Bush    Strtet,    San   Francisco.    California 
(GArfleld  2980) 

Haas  ft  Kothchlld.  328  Merc^ants  Exchange  Bldg.,  San  Francisco   (EX- 
brook 1206) 

James  I.  Barnes  Construction  Co..  941  Russ  Building,  San  Francisco  (EX- 
brook 6905  or  EXbrook  7054) 

M  ft  K  Corporation,  200  Financial  Center  Building.  San  Francisco,  Cillf 
(EXbrook  7624)  ^ 

liarrett  ft  Hllp.  918  Hiirrison  Street  3an  FranciscV.  Calif.    (DOuglas  0700; 
Fred  J.  *;arly.  Jr.,  369  Pine  St.,  San  JtTanclsco,  CaUf.  (SUtter  17S1) 


Water  Filtration  Plant  Martinez;  bids  open  Feb.  11.  7:30  P.  M^ 

Butte  Construction  Co..  693  Mission  St.,  ,San  Francisco  (TUxedo  2412  and 

ifiXbrook  8898) 

Central   California   Construction   Company,    116  Sne  St.,   San    Francisco. 

Calif.,  (HEmlock  7926) 
Willis  F.   Lynn,   1040   Folger  Ave..   Berkeley,   Calif..    (BErkeley   6044) 

CellulaTstructurae  For" SlldrAfea,  VetrAdmTTtT  MIley:   Bids  Due  Feb^  2f) 
2:30  P.  M. 

btolte.   Inc..  8451   San    Leanflro  St,  Oakland    (TRinldad   1064). 
Krbentraut    ft    Summers,    696    Pennsylvania    St..    tan    Francisco,    Calif 
(A'i'water  2420) 

Jas    I.    Barnes,   Construction    Company,   941    Ru.ss    ;-31dg..    San    Franclsro 
CaUf.,  (lOXbrook  8905) 

Haas  ft  Rothchlld,  328  Merchants  Exchange  Bldg.,  s.  F.  (EXbrook  1206) 
Fred  J.  Early,  Jr.,  369  Pine  St.  San  l<'ranclsco,  CaUf.  (SUtter  1731) 
Wm.  Horstmeyer,  23  Mars  bt,  San  fTanclsco  (MArket  7239). 
Daley  Brothers,  P.  O.   Box  127.  Relmont   (BElmont  2300). 


Conversion  of  Bldg.  into  Apts.,  Camp  Stonoman^  Calif.;  Blda  due  February 
13,  2:00  P.  M.,  etc. 
B.   ft   R.  Constr.  Co.,   110  Market   St,   San   ^Tanclsco    (iXJuglas   7516 

Charles   MacClosky,    112   Market    Street,    San    fTancisco    (DOuglas   05(M). 
iuroentraut  ft  Summers.  696  Pennsylvania  St.,  San  Francisco  (AT  2<2')) 
Fred  J.  Iilarly,  Jr..  369  Pine  St..  Han  **ranclsco,  Calif.   (Sutler  1731) 
BUtwell  Constr.  Co..  4745  Geary  Blvd..  San  Francisco   (BAyvlew  5047) 
Daley  Brothers,  P.  O.   Box   127,  Holmont   (BElmcnt   2300). 

Administration"  Bldg7~(Addltlons~and  "improvements),"  8an~ Francisco    Air 
Port,  San  fAateo  County;   Bids  due  Feb.  4,  3:00  P.  M. 
Erbcntraut  ft  Summers,  696  Pennsylvania  fc>t.  Son  *Tnncisco  (AT  2420) 
Jacks  ft  Irvine,  620  Market  St,  San  Francisco  (GArfleld  2106) 
Barrett  ft  Hllp,  918  Harrison  St,  San  I'Tanclsco,  CaUf.  (DOuglas  0700) 
Carrlco  &  Oaulier,  366  Ocean  Ave,   han   ^'ranclsco    (JUnlper  4-8081) 

Pra'rU^Sclencein&ldgTUnit  No~1,'^Daviar~Bldr"Due~Febr20.""2:00"PrM'; 
Krbentraut  ft  Summers,  096  Pennsylvania  St,  S.  F.  (AT water  2420) 


PLANS  ON  FILE 


The    following    list    of    plans    and    specifications    for   oonatructlon 
projecta  are  now  available  for   inspection   at  the  office  of   DAILY 
PACIFIC   BUILOEH.  465  Tenth   Street,  San    Francisco 


Work 


Location 


Bid  Opening  Date 


Naval   Reserve  Armory 
Superintendent's   Residence 


Oakland 
Redding 


1-29 
2-11 


OUTSTANDING  SALES  OPPORTUNTTY 
BAY  AREA  and  NO.  CAUFORNIA 

Competent  individnni  wanted  'o  asKumo  rhar^o  of  S.\LES  for 
entaliliBhed  nalinnr^lly  known  Sreel  Building  l'roduct»,  long  used 
favorably  by  local  contractors.  Party  munt  thoroughly  under- 
stand concrete  wall  forming  mcthodK,  blueprints  and  fireproof 
construction.  Some  yoniif  BMk.  Superintendent,  Estimator  or 
Structural  Engineer  with  sales  ability  may  qualify.  Acquaintance 
with  contractors  and  superintendents  this  area  an  asHct.  Reply 
in  confidence  with  complete  details,  age  and  experience. 

Box  128,  CO  Duly  Pacific  BoUder 


1/30/47  9 

Plans  Approved  by  State  Olvialon  of 
Architecture— Owner  Will  Aak  Blda 
Soon 

Temporary  Classroom  and  Shop  Bldg. 

SAN  JOSE,  Calif..  Santa  Clara  Co. 
San  Jose  Technical  High  School. 

Owner— San  Jo.se  Board  of  Education. 
Ralph  R  Fields,  superintendent  of 
schools ;  C.  L.  Suffield,  business 
manager;  M.  F.  Baumgartner,  pres- 
ident of  board,  Auzeraia  and  Alma- 
den  Ave.,  San  Jose.  Calif. 

Architect — Franklin,  Kump  ft  Falk. 
251  Kearny  St.,  San  Francisco, 
Calif. 


Owner— Edward  R.  Bacon,  5305  Hor- 
ton  St.   Emeryville.  CaUf. 

Consulting  tengir— Carl  S.  Replogle, 
510  Boulevard  Way,  Piedmont.  Cal. 

Structural  steel  and  brick,  approxi- 
mately 100x150;  l-story. 

Contrrtctor— D.  W.  Nicholson.  1701 
San  Leandro  Blvd..  San  Leandro. 
Calif 


1/30/47  9 

Preliminary  Plans  Awaiting  Approv- 
al of  State  Division  of  Architec- 
ture— CPA   Approval   Granted 

School  (Two  Classroom  Addition) 

Approximate   Cost.   $25,000 

AROMAS,  Callt..  Monterey  County. 
Aromas  Joint  Union  School. 

Owner  —  Aromas  Elementitry  School 
Dist.  Mr.  Reed,  principal,   Aiomns* 

Architect— J.  I.  Easterly,  1()06A  Lin- 
coln Street,  Watson  villa,  Callt. 

Frame   and  stucco. 


11 


HOSPITALS 


1/30/47  11 

Contmeplated — New    Corporation 
Being    Formed    Expects    To    File 
Articles  of  Incorporation  by  Feb  15 

Hospital    (expansion) 

VALLEJO,  Calif..  Solnno  Co.  Val- 
lejo  Geneial  Hospital.  601  Tennes- 
see .Street. 

Owner — Vallejo  General  Hospital.  R. 
W.  Konold,  Mgr.,  601  Tennessee  St.. 
Vallejo,   CaUf. 

Includes  impnivements  to  provide 
every  pos.sible  hospital  asrvlce,  In- 
cluding surgical,  medical,  matern- 
ity, pediatric*:.  X-ray  and  labora- 
tory' .service. 


12-13--INDUSTRIAL 
BUILDINGS 


1/30/47  12 

Building    Permit    Granted — Owner 
Will    Build 

Cost    $30,000 
Calil.,    Alameda   Co. 
Owner — Edward  K.   Bacon  Company. 

1135-57th   Ave.   Oakland.  Calif. 
Shop    building 
Contractors-Owner  Will   Build 


Shop 
EMERYVILLE. 


12 


1 /30/47 

Construction   Underway 
Scda    Ash    Production    Plant 
INYO   COUNTY,   CaUf..   Owens   Val- 
ley. 
Owner — Heniy    J.    Kaiser    Company. 

1924  Broadway.  Oakland.  Calif. 
Plans  by  en^jlneeiing  dept.   of  owner 
Contractor — Owner    will    build. 


1/30/47  •     U 

All  Bids  Rejected— Will   Be  Readvar- 

tised    Upon   Completion   of   R*vla«d 
Plana 
Manufacturing  Plant         Coat  I181J10 
SAN  RAFAEL.  CaUf.,  Marin  County. 

Woodland    Ave.    near    Bret    Hart* 

Meadows  Home  Tract. 
Owner— H.  C.   Uttle  Burner  Co.,  2nd 

and  Lincoln,  San  Rafael,  CaUf. 
Consulting    Engineer— H,    M.   O'Nolll 

Co .  610  16th  St.,  Oakland,  Calif. 
Wood    frame    and    siding,    one-story, 

asphalt    roof,    concrete    slab    floor, 

H0,00()   sq.    ft. 
I>nv  Bidder— E.  P.  Merritt,  806  Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. CaUf. 

14-17— PUBLIC  BLOGS. 

1/30/47  •     15 

Bids  Rejected— Project  Held  In 

Abeyance   Until  July 
Firehouso 
WEST    PITTSBURG.    Calif.,   Contra 

Costa     County.     Ambrose     Station, 

State    Highway     No.     24,     opposite 

Ambrose  School,  west  of  Pittsburg. 
Owner— Mt.    Diablo    Fire    Protection 

District,      Board      of     Supervlaora, 

County    of    Contra    Costa,    W.    T. 

Paasch.     clerk.     Hall     of     Records 

Bldg.,  Martinez,  CaUf. 
Architect— PhlUp    D.    Tomasello,    900 

Washington     St,     San     Franoiaco, 

Calif. 
Wood  frame,  stucco.  Interior  and  ax- 

lerlor  (26x60  ft),  concrete  floor,  to 

Include  apparatus  room  and  tower. 
Low    and    Only    Bidder— Veaey   Con- 

Htnictlon     Co..     8760     Ardley    Ave., 

O.iklund,  Calif.,  |18,326. 


1/30/47  IT 

Contemplated — Owner  May  RscfuMt 

State  Funds 
Detention   Home  Annsx     Cost  910,000 
MARYSVILLE,  Calif.,  Yuba  County. 
Owner— Yuba   County   Board    of   8u- 

l>ervi8ors,   A.   Conley,  county   clerk. 

Hall  of   Records,    Marysville.   Calif. 


12 


l/SO/47  ♦ 

Work    Undei-way — 

Shop    Building  Coat,    $58,000 

EMERYVILLE,    Calif..    Alameda    Co. 
6305  Horton  Street. 


H  IGHWAY 
EARTH    BORING 

MACHINE 
Renf  •  Ltta««  •  Centroct 

Manning  &  Wbifiker 

Electrical  Coniractort 

37S  9tli  St.  -  San  Francisco  3 
HEmlock  6148 


SUMMERBELL  ROOF  STRUCTURES 


17A6  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  cxcha 

ENterprisc  10930  TWinoaks  362 


CONTRACTORS 

SAN  FRANCISCO 
VAIencIo  5005 
LINE 

CONSTRUCTION 


EARTH 
BORING 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

NORTHERN  CALIFORNIA  DISTRIBUTORS 

GENERAL  @  ELECTRIC 

Air  Conditioning 

Automatic    Heating 
Commercial  Refrigeration 


2001   PERALTA  ST. 

OAKLAND  7 

TWinoaks  40«A 


1124  HOWARD  ST. 

SAN  FRANCISCO  1 

MArhat  7S1S 


PAGE  4 
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I  1 


1/80/4T  14 

Roofing— Centraet  Awandod 

SACRAMBINTO,  CalU^  Baerunento 
Co.— Capital  Roofing  Co.,  1717  8.  Sao- 
ramonto  8t,  Sacramento,  at  $0195, 
awarded  contract  by  the  State  of 
Cailfomta.  ZMviaion  of  Architecture, 
Anson  Boyd,  atate  architect.  Public 
Worlu  Bldgv  Sacramento,  Calif.,  for 
roofing  of  livestock  unit  No.  1  at  the 
State  Fair  Grounds,  Sacramento, 
Calif. 


•     14 


1/80/47 

Low  and  Only  Bidders 

Bids  Held  Under  Advlsentent 

Naval   Reserve  Armory;   8peo.  18172 

OAKLAND,  Calif..  Alameda  County. 
Hurley  Marine  Works,  foot  of  6th 
Ave. 

Owner — Bureau  of  Tarda  and  Docks, 
c/o  Public  Works  Department,  12th 
Naval  District,  Room  134,  Federal 
Office,  Bldg.,  Civic  Center,  San 
TVanclsco,  Calif. 

Includes  addition  and,  alterations  to 
two  2-story  wood  frame  buildings 
with  the  necessary  fill,  demolition, 
piles,  concrete  construction,  asphalt 
concrete  paving,  miscellaneous  iron 
and  steel,  carpentry  and  Joinery, 
asphalt  tile  flooring,  roofing  and 
sheet  metal  woric.  glazing,  finish 
hardware,  metal  windows,  motal 
doors,  metal  studding,  furring  and 
lathing,  plastering,  wire  fence, 
plumbing  and  heating,  electrical 
work  and  field  painting,  complete 
and  ready  for  use. 

Low  Bidder— Willis  F.  Lynn,  1040 
Fblger  Ave.,  Berkeley,  Calif..  |70,- 
860;   (alt  1)  deduct  |17S0:   (alt.  2) 

deduct  1480. 
Other  bidders  January  29  were: 
James  I.  Barnes  Construction  Co., 

San    Francisco,     Calif.,     $86,000;     (1) 

11400;   (2)  1400. 

L.   E.    MacClosky   Co..    San    Fran- 
cisco.  Calif.,   186,500;    (1)    flOOO;    (2) 

$960. 
SOdstate     Construction     Co.,     San 

Francisco,   Calif.,   $80,703;    (1)   $1800; 

(2)  $«00. 
Stolte,  Inc.,  Oakland,  Calif..  $91,676; 

(1)  $17S2;  (2)  $768. 
Henry  Arlan  Construction  Co.,  San 

Francisco,  Calif.,  $91,093.83;  (1)  $2676; 

(2)  wno. 

Clinton  Construction  Co.,  San  Fran- 
cisco.   Calif..    $94,000;    (1)    $900;    (2) 

$ooa 

Haas  &  Rothschild,  San  Francisco, 
Calif..  $95ani;  (1)  $1800;  (2)  $800. 


Wood  frame,   two-story,   80x60:    1500 

sq.  ft,  stud  and  plaster. 
Contractor  — Marvin    E.    Collins,    929 

Qalvan   Drive,  Ei  Corrito,  Calif. 


22-26— RESIDENTIAL 
BUILDINGS 


1/80/47  22 

Plans   In  Progress— Construetlon 
Expected  To  Begin  About  March  1 

Hotel  Cost   $700,000 

NBBAirRBJNO,  Nevada,  Washoe  Co., 
15-scre  site  on  Skyline  Boulevard 
southwest  of  Reno,  on  south  bound- 
ary of  the  Elgls  ranch  bet  Sky- 
line Blvd.  and  Rancho  Manor  sub- 
dlvisloii. 

Owners — Group  of  California  men 
Including,  H.  B.  DeArmond,  Harry 
Voes.  and  Vem  R.  Huck,  3021  Ro- 
wena  Ave.,  Los  Angeles,  Calif. 

Plans  by  owners. 

Includes  large  main  building  100x3(X) 
with  lobby,  casino,  dining  room, 
bar,  etc.,  and  back  of  that  arranged 
In  an  arc,  will  be  16  smaller  build- 
ings, each  containing  six  or  eight 
hotel  units.  Present  plans  call  for 
100  such  units  now  and  an  ad- 
ditional 100  later.   Swimming  pool. 

Contractor— Owner   will    build. 


Calif..  $75,960. 

Other  bidders  January  29  were: 

Carrico  ft  Oautier.  San  Francisco, 
Calif.,   $87,849. 

Henry  Arlan  Construction  Co.,  San 
Francisco,  Calif.,  $96,107.28. 

Stoite,  Ina,  Oakland  .Calif.,  $96,- 
378. 


Engineering  Section 


1S.19-.REUGIOUS  BLDGS. 


1/30/47 -y-^  19 

Contemplated- First    Unit   To    Bo 
Built  This   Year 

Church 

AUBURN.  Calif..  Placer  Co. 

Owner — Bethlehem  Lutheran  Church, 
Rev.  Alfred  M.  Karlstad,  pastor, 
c/o  Veterans  Memoral  Hall,  Au- 
burn. Calif. 


1/80/47  22 

Contemplated— County    Planning 

Commission    Approval    Granted— 

Preliminary  Surveying  Work 

Completed 
Hotel  A  Airfield  Cost  $1,000,000 

RENO,    Nevada,  Washoe  Co.,   Truc- 

kec  Meadows,  south  of  Reno. 
Owneiv-Lloyd    Root,   330   W.    Pueblo 

Reno,   Nevada. 


1/80/47  •  24 

Preliminary  Plans  In  Progress 

Residence 

ORINDA,   Calif.,    Alameda  .County. 

Owner— Albert  Buxton,  c/o  Architect 

Architect  and  Engineer — Hanna  and 

Cllne.    Pacific    Bldg.,    610   16th    St., 

Oakland,  Calif. 
Wood    frame,    rustic    siding,    shlngie 

roof,    7    rooms,    l^i    stories,    2    car 

garage  (attached). 


22 


1/80/47 

Contemplated — Fund  Drive  For 

About  $250,000— Tentatively  Set  for 
April — Definite  Date  and  Goal  to 
Be  Set  at  Feb.  14  Meeting  of  Boand 
of   Directors 

New  YMCA  Building 

FRESNO.    Calif.,   Fresno  County. 

(jwner — Young  Mens  Christian  As- 
socUtioo,  C.  K.  Wakefield,  1406  N 
St.,  Fresno,  Calif. 


20-21— SOCIAL  A  RECREA- 
TIONAL  BLDGS. 

1/80/47  ^  20 

preliminary  Plane   in  Progress— Cost 

Estimates    Under    Study 
Beys  Club 
PITTSBURO.    Calif.,    Contra    Costa 

Co.    Wait    Eighth    St 
Owner— Pittsburg   Boys   Club   Board 

of   Directors,    c/o   Vincent   Caruso, 

building   chairman,    127    Avon    St. 

Pittsburg.  Calif. 
Architect— Philip   D.    Tomasello,    606 

Washington     St.     San     Francisco, 

Calif. 


1/29/47  26 

To  Prepare  Plans — Topographical 
Survey  Completed— Construction 
Sot  for  Early  1949 

Resldenoee  (400) 

Cost  96000-99000  Each 

PALO  ALTO.  Calif..  Santa  Clara  Co. 
268-acre  site  back  of  Stanford  Uni- 
versity on  Portola  Road,  four  miles 
from  downtown  Palo  Alto. 

Owner — Penlnmila  Housing  Associa- 
tion (nonprofit,  cooperative  group), 
J.  Murray  Luck,  president,  San  Ma- 
teo Dr.,  Menlo  Park,  Calif. 

Architects— John  C.  Funk  and  Jo- 
seph Allen  Stein.  21  Columbus  Ave., 
San  Francisco,  Calif. 
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1/80/47  32 

Application  Made  for  State  Board  >of 
Public  Health  Permit 

Sewage  Treatment  Plant  Coat  $66,090 

OAKDALE,    Calif..    Stanislaus    Co. 

Owner— City  of  Oakdale,  Jas.  Green- 
ing, city  clerk.  City  Hall.  Oakdale. 
Calif. 

Consulting  Engineer  —  Kaiser  Engi- 
neers, Inc.,  1924  Broadway,  Oak- 
land. Calif. 

Includes  bar  screens,  grease  removal 
tank  primary  sedimentation  and 
separate  sludge  digestion  with  gas 
collaction  and  utilization.  Disposal 
of  effluent  will  be  mto  absorption 
beds. 


33— 


BRIDGES 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 

1/30/47  32 

Tentative   Report   Submitted   to   City 
Council    As    Basis    for  City 
Application   to  State  for 
Planning  Aid 

Sewage  Disposal  System  Cost  $800,000 

MONTEREY,  Calif..  Monterey  Co. 

Owner — City  of  Monterey.  Clyde  A. 
Dorsey,  City  Mgr.,  City  Hall,  Red- 
wood  City,   Calif. 

Consuldng  Sanitary  Engr.  —  Hany 
N.  Jenks,  345  Madrona  Ave.,  Palo 
Alto.  Calif. 

One  primary  sewage  disposal  plant 
with  an  outfall  sewer  carrying 
v/aste  to  a  depth  of  60  feet  on  10- 
acre  site,  desig^ned  to  treat  both  in- 
dustrial  and   domestic   waste. 


1/80/47  20 

Working   Drawings    In   Progreso— 

Contract  Awardod 
Looker  Room  Building      Cost,  $20,000 
OAKLAND,  Calif.,  Alameda  County 

14th  and  Poplar  Streets. 
Owner— Carnation  Co..  14th  and  Pop- 
lar Streets,  Oakland,  Calif. 
Structural  Engineer— H.  M.  O'Nell  & 
Co..  610  16th  St.,  Oakland,  Calif. 


1/30/47  32 

Final    Plans    in    Progress — Plans 
Nearing    Completion    on    Sewer 
Lines — State  Board  of  Publio 
Health    Permit  ^Granted 

Sewage  Disposal  Plant  Cost  $1,195,000 

NAPA.  Calif.,  Napa  Co.  East  bank 
of  Napa  River  opposite  State  Hos- 
pital 

Owner — Napa  Sanitation  District,  S. 
J.  Cinnamond,  chairman,  c/o  Chas. 
Martin,  Secty.,  City  Hall,  Napa. 

Consulting  Sanitary  Engineer  — 
Harry  N.  Jettks,  845  Madrono  Ave., 
Palo  Alto.   Calif. 

Includes  Project  No.  1,  installation 
of  all  main  Intercepting  sewer 
lines,  mains  and  force  mains  (ap- 
prox.  14  miles,  varying  from  8  in. 
to  30  in.  in  dlam.)  and  Project  No. 
2,  construction  of  3  pumping  plants 
and  main  disposal  plant 


28-30— MISCELLANEOUS 
BUILDINGS 


29 


1/80/47 

Low  and  Only  Bidders 

Horticultural  Faoilltles 

SAN  FRANCISCX).  Calif.  San  Fran- 
cisco Junior  College,  Ocean  and 
Phelan  Aves. 

Ownei^— City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall.  San 
Francisco,  Calif. 

City  Architect— Dodge  A  Rledy,  Rm. 
268  City  Hall,  San  Francisco.  Calif. 

Low  Bidder— Martlnelli  Construction 
Co.,    44    Mary    St,    San    Francisco, 


1/80/47  32 

Appllcatlcn  Made  for  State  Board  of 
Public    Health    Permit 

Sewage  Treatment  Plant  (Additions) 

WILLITS,  Calif.,  Mendocino  County. 
Broaddus  Creek  approx.  \  mile 
noriheast    of    Willits. 

Owner— City  of  WllUts.  Allan  Sacry. 
City  Clerk.  City  Hall,  Wllltts.  Calif 

Engineers — Thomas  St  Whipple,  310 
University    Ave,    Palo    Alto.    Calif. 

Alterations  and  additions  Including 
electric  power  mechanical  equip- 
ment ;  installation  of  settled  sew- 
age pumps ;  construction  of  ef- 
fluent ponds. 


1/29/47  88 

Owner  Taking  IBd^Duo   Feb.  26,  2 

P.   M. — Bridge,  Grading,   Surfaoing 
NAPA  and   LAKE   COUNTIES.  Cal. 

Between  0.1  mile  southerly  and  1.6 

miles  northerly  of  the  Napa-Lake 

county  line. 
Owner — State  of  California.  Division 

of  Highways,  Public  Works  Bldg., 

Sacramento,  Calif. 
Stata  Highway  Engineer— O.  T.  Mc 

Coy,    Public   Works    Bldg.,    Sacra- 
mento, Calif. 
Includes  about  0.8  mile  (net  length) 

grading,  placing  road  mix  surf,  and 

constructing  two  bridges. 

Unit  quantities  follow: 
(1>  8  acres   clear  and  grubb; 

(2)  44,000  cu.    yds.    rdwy.   excav. ; 

(3)  425  cu.   yds.   struc.   excav.,   type 

(4)  1.530  cu.  yds.  struct,  excav.  type 
B; 

(5)  3,300  cu.  yds.  ditch  and  channel 
excav. ; 

(6)  25.000  sta.  yds    overhaul; 

(7)  3,900  cu.  yds.  import  base  matl. ; 
(8»  Develop  water  supply  and  fur- 
nish   water  equip. ; 

(9)  1.030  M  gals  apply  water; 

(10)  3ft  sta.   finish   rdwy.; 

(11)  27    tons    llq.    asph.    SC-2    prime 
coat; 

(12)  180  cu.  yds.  sand  prime  coat; 

(13)  850  cu.  yds.  mln    agg.  road  mix 
surface ; 

(14)6S  tons    llq.   asph.   SC-3  or  SC-4 

road  mix  surface; 
(16)  9,400  sq.   yds.   mix  and  compact 

road  mix  surface; 

(16)  14  tons  asph.  emulsion  seal  coat ; 

(17)  146     cu.     yds.     screenings     seal 
coat; 

(18)  1,040  cu.  yds.  class  A  port.  cem. 
cone,   structs. : 

(19)  261   cu.   yds.   class  A  port.   cem. 
cone,  footing  blocks; 

(20)  228.000  lbs.   relnf.   steel; 

(21)  546  lln.   ft    cone,    railing; 

(22)  850  lbs.  misc.   iron  and   steel; 

(23)  513  cu.  yds.  sacked  cone,  riprap; 

(24)  34    each    monuments; 

(25)54     each     culvert    markers     and 
guide  posts; 

(26)  480  lln.  ft  18  inch.  CMP  16  gage ; 

(27)  124    lln.     ft    8    in.    CMP    down 
drains.  16  gage; 

(28)  4  each  spillway  assemblies; 

(29)  190    Un.    ft    salvage    exist    pipe 
culverts ; 

(30)  3,600  sq.   yds.   obliterating   exist 
rnad- 

(31)  remove  exist,   bridges; 

(32)  Engineer's    office. 
St>eciflcatlons  obtainable  from   the 

above  office. 

34I1dams»  reservoirs  a 
dredging 


Owner— U.  S.  Bureau  of  Reclama- 
tion. 214  Broadway,  Boise,   Idaho. 

Plans  by  engineering  department  of 
owner. 

Earthwork  and  structures,  Conway 
Oulch  Lateral  from  station  60  plus 
50  to  end,  "C"  Line  East  Canal  lat- 
erals  9.2   and   9.4  and   sublaterals. 

Payette  Division. 
Work    involves : 

(1)  206.000  cubic  yards   of   excava- 
tion, common,  for  laterals; 

(2)  lOO  cubic   yards   of   excavation, 
rock,   for  laterals: 

(3)  1,500  cubic  yards  of  excavation 
for  core  banks; 

(4)  15,000    station    cubic    yards    of 
overhaul ; 

(5)  Compacting    2,700    cubic    yards 
of  embankment; 

(6)  82,000  cubic  yards  of  excavation, 
common,  for  structures; 

(7)  60    cubic    yards    of    excavation, 
rock,    for  structures; 

(8)  28,500    cubic    yards    of    backfill 
about  structures; 

(9)  Compacting  7.900  cubic  yards  of 
•         backfill  about  structures;    , 

(10)  Placing  16,000  cubic  yard*  of 
earth    lining    of    lateral; 

(11)  500  cubic  yards  of  gravel  blan- 
ket on  slope  of  lateral; 

(12)  4,060  square  yards  of  dry-rock 
paving; 

(13)  2.175  cubic  yards  of  concrete  in 
structures ; 

(14)  Furnishing  and  handling  3,300 
barrels  of   cement; 

(15)  Placing  140,000  pounds  of  rein- 
forcement bars ; 

(16)  Erecting  29  M.b.m.  of  timber  in 
structures ;  • 

(17)  Laying  6,800  linear  feet  of  15- 
inch  diameter  concrete  pipe; 

(18)  Laying  520  linear  feet  of  18- 
inch  diameter  concrete  pipe; 

(19)Laylng  332  linear  feet  of  24-lnch 
diameter  concrete  pipe; 

(20)  Laying  20O  linear  feet  of  30- 
inch   diameter  concrete  pipe ; 

(21)  Laying  150  linear  feet  of  38^- 
Inch  diameter  concrete  pipe; 

(22)  Laying  1.110  linear  feet  of  48- 
inch  concrete  pipe;  ^ 

(23)  Laying  3.000  linear  feet  of  54- 
Inch  diameter  concrete  pipe; 

(24)  Laying  36  linear  feet  of  15- 
Inch  diameter  corrugated-metal 
pipe: 

(25)  Installing  2.100  pounds  of  gates; 
and 

(26)  Installing  10.650  pounds  of  mis- 
cellaneous  metalwork. 

Specification^     obtainable     without 


TODArS  m  OPENINGS 


BUILDING  PROJECTS 


Bids  to  bo  Opened                   Project     Location  of  Project 
1-10 —  2^)0  P.M. — Convalescent    Home    Phoenix.  Aria. 
1-80—                   —Naval  Armory  Training  School     Boise,  Idaho 
l.|0— 10:00 AM— Naval  Armory         Aberdeen.  Wash. 
1.80—  2:80P.M.-^unlor  College  Building    Santa  Ana 


Noted  In 


Issue 

1-  9 
1-28 
1-18 
1-  I 


ENGINEERING  PROJECTS 

1-80— 10 :00  A.M— Timber    Bridgs   and  Weir    Central  Valley  ProJ. 
1-80—  1:80  P.M.— Clear  RIght-of-Way    Lewis  County,  Wash. 
1.80— 10 KM)  A.M.— Transmission    Lines    Colorado-Big  Thompson 

Project  Colorado 
1-80— 10:30 A.M.— Water   Mains    (Install)     Fresno 


1-15 

1-22 
1-24 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


1 
1 
1 
1 
1 
1 

1-10- 
1-80- 


•80— 
-80- 
-80— 
-80— 


8 :00  P.M.— Traffic  Signal  System    Manhattan  Beach.  Etc 

2 :00  P.M.— Fuse  Holders.  Switches.  Etc.     San  Francisco 

2  K)0  P.M.— Douglas   Fir   Lumber    Central  Valley  Project 

2 :00  P.M.— Radio  Tubes  San  Francisco 

2  K)0  P.M.— Relnf orcement  Bars     Provo  River  Project  Utah 

2 K)0  P.M.— Cable  Central  Valley  Project 

a  :00  P.M.— Motor  Generator  Set    Columbia  Basin  ProJ.,  Wash 

—Sup.  and  Mtls.         Washington.  D.  C. 

—Stove  Oil  Red  Bluff 


18-81 
1-24 
1-24 
1-24 
1-24 
1-84 
1-18 
1-88 
1-88 


National  Expansion  Joint  Co. 

Maa«f«cfar«r  aiitf  Ofsfrfbvfor 
nili  lOARD^HLT-SIDIO  ASPHALT  AND 
RI^WOOD  IXPANSION  JOINT  PILLIRS 

Ofsfrfbafsr 
MARVIL-KOTI— C«Ber«f«  Caria«  C««M«>4 
SIALZ— IipaMlon  JolBt  SMllaf  C«Mp«a>d 

C9Mpn«t  wiffe  P«4«r«l  Sm«HIc«^m  SS.P-31* 
POR    CONCRETE    CONSTRUCTION 

Sll  U^mfk  StrM«         UB4«rMll  7171         Soa  PraaeUco  3.  Calif. 


1/30/47  32 

Application  Made  for  Stat*  Board  of 

Public  Health  Permit 
Sewage   Disposal   Plant  Cost  $117,700 
CORNING.   Calif.,  Tehama  Co. 
Owner — City    of    Coming,    Oscar    C. 

Bly,    Mayor.    City    Hall.    Coming, 

Calif. 
Consulting  Engineers   —  Thomas   A 

Whipple,  310  University  Ava,  Palo 

Alto.   Calif. 
Consulting      Sanitary      Engineer    — 

Harry  N.  Jenks.  345  Madrono  Ava, 

Palo  Alto.  Calif. 
New  sewage  disposal  plant  and  Im- 

pix)vem.ents    to    sewage    collection 

system. 


1/30/47  84 

Owner    Taking    Bids — Due    Maixh    4, 

10   A.   M. 
Earthwork   A   Structures;    Spec.   1668 
BOISE    PROJECT,    Idaho.    About    o 

miles  north  of  Caldwell. 


AETNA 
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AND 

AIR  CONDITIONING  CO. 

SALES  and  SERVICE 

COMMERCIAL 

INDUSTRIAL 

Dealers  for 

CHRYSLER  AIR  TEMP 
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FEDERAL  and  BALLY 

COMMEROAL  STORE 

EQUIPMENT 

4238  IROADWAY  •  OAKLAND 
Phoaa  PladmoRt  1440 
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charge  to  prospective  bidders;  to  oth- 
ers  12.50  not    returnable. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtain- 
ed from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R. 
Young,  Chief  Engineer.  U.  S.  Cus- 
tomhouse, Denver  2,  Colorado;  R  J. 
Newell,  Regional  Director,  P.  O.  Box 
937,  Reclamation  Building,  Pair- 
grounds.  Boise,  Idaho;  George  N. 
Carter,  District  Engineer,  214  Broad- 
way, Boise,  Idaho;  and  Michael  W. 
Straus,  Commissioner,  Bureau  of 
Reclamation.  Washington  26,  D.  C. 
Prospective  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate with  the  District  Engineer. 


1/30/47  34 

Preliminary  Plans  In  Progress 

Sea  Wall 

MONTEREY,    Calif..    Monterey   Co. 

Owner— City  of  Monterey,  Clyde  A. 
Dorsey,  City  Mgr..  City  Hall,  Mon- 
terey.  Calif. 

City  Engr. — Howard  Severance,  City 
Hall,   Monterey,  Calif. 

Permanent  sea  wall  between  2  muni- 
cipal piers  to  replace  the  sand 
dykes  now  holding  the  spoil  being 
dradged  from  the  harbor. 

1/80/47  •     34 

Applloatlon   Made  for  State  Water 

Permit 
Rseorvoir  Cost  $1,100,000 

NEAR    LOS    GATOS.    Calif.,     Santa 

Clara    County.     Los     Gatos     Creek 

and  Austrian  Gulch. 
Owner  —  San     Jose     Water    Works, 

Ralph    Blsman,    president,    374    W. 

SanU  Clara  St..  San  Jose.  Calif. 
Reservoir  to  supply  5,000.000  gallons 

of  water  dally.  . 


1/30/47  •  34 

Low    Bidders— Earthwork,    Pipellnea 

and  Structures;   Spec.  1623 
YAKIMA  PROJ..  Waah.  Begins  about 

a   miles    north    of    Prosser.    Wash., 

and  extends  eastward   for  about  0 

miles. 
Owner — U.  S.  Bureau  of  Reclamation 

7H  N  Second  St,  Yakima,  Wash. 
Plans  by  Engrg.   Dept.   of  Owner. 
Includes     earthwork,     pipelines     and 

structures,  lateral  distribution  sys- 
tem, pump  areas  No.  IS,  16  and  17, 

Roza  Division. 

The  three   low   bids   received   Jan. 
20  were: 

Schodula  1 

J.  A.  Terteling  &  Sons,  Inc.,  Boise, 
Idaho,  1137.707.30. 

Cyoodfellow  Bros.,  Inc.,  Wenatchee, 
Wash..   $196,204. 

Lytel  and  Greene  and  Mathls.  Des 
Momes,   Iowa.   $172,002.25. 
Schedule  2 

J.  A.  Terteling  &  Sons,  Inc.,  Boise, 
Idaho,   $86,745.70. 

Goodfellow  Bros.,  Inc.,  Wenatchee. 
Wash..  $107,496. 

Lytel  and  Greene  and  Mathls,  Des 
Moines,  Iowa,  $110,404.70. 

35—     DOCKS,  PIERS  & 
HARBORS 

1/30/47  •  30 

Ownar   Taking    Bids — Due    Tebruary 
11,  1   P.  M. — Orydocking  and  Over- 
hauling  Dredge; 
Serial   No.  04  203 -47 -ST 

SAN  FRANCISCO,  Calif. 

Owner  —  U.  3.  Engineer  Office,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Drydocking  and  overhauling  Govern- 
ment-leased Standard  Dredging  Co. 
hvdrauUc  dredge  "Point  Loma". 
Bids  will  be  taken  as  follows: 
Schedule  A,  repairs  to  the  hull. 
Schedule  B,  repairs  to  machinery. 
Schedule  C,  electrical  repairs. 
Schedule  D,  allowance   for   scrap 

steel   (approx.  6  tons). 
Specifications  obtainable  from  the 

above  office. 


County.   Los  Angeles  Airport 
Owneiv- Los   Angeles   City    Board    of 

Public    Works.    153   City   Hall,  Los 

Angeles.  Calif. 
Plans  by  owner. 
Includes    extending    a   rur.Mray,    slta 

grading,  etc. 

The  work  involvoa: 

(1)  lump  sum  for  removal  of  exist- 
ing improvements  and  obstruc- 
tions, approximately  23.200  sq.  ft. 
of  pavement,  2400  sq.  ft.  of  gut- 
ter and  700  ft  of  concrete  ditch ; 

(2)  69.150  cu.  yds.  excavation  (uid 
32.250  cu.  yds.  fill  i 

(3) '7765  tons  asphaltic  concrete 
wearing  surface,  Including  tack 
coat  and  seal  coat; 

(4)  320  tons  asphaltic  concrete  base 
material ; 

(5)  398.460  sq.  ft  emulsified  asphalt 
stabilized  base,  8-ln.  thick,  in- 
cluding thickened  edges  and 
necessary  grading; 

(6)  88,632  sq.  ft  emulsified  asphalt 
stabilized  base,  4-in.  thick,  in- 
cluding necessary  grading; 

(7)  525,200    sq.    ft    select    material 


compacted  sub-base,  6-ln.  thick, 
including  thickened  edges  and 
necessary  grading; 

(8)  88,632  sq.  ft  select  material 
compacted  sub-base.  2-ln.  thick, 
including  necessary  grading: 

(9)  lump  sum.  reinforced  concrota 
culvert  complete,  but  not  in- 
cluding asphalt  pavement  sur- 
face; 

(10)  lump  sum.  removing  and  re- 
setting existing  fence  and  gates 
and  furnishing  and  installing 
new  fence  complete  in  place; 

(11)  lump  sum,  concrete  enclosed 
conduit.  Sec.  A-A,  and  fibrous 
Neocrete  complete  in  place; 

(12)  2  units,  removing  and  resetting 
runway  lights. 


1/30/47  36 

CAA  PHnds  Allotted  in  Amount  of 

$31,125 
Runway  Lengthening 
COLUMBIA,     Calif.,     Tuolumne    Co. 

4^  miles  from  Sonora. 
Owner— ^County  of  Tuolumne,  county 

clerk.  Courthouse.  Sonora,  Calif. 


UNDERCROSSING»  SAN  RAFAEL,  CALIF. 


Low  and  Only  Bidders 
Unriercrossing  Cost.   $234,826.90 

SAN  RAFAXJU  Calif.,  Marin  County. 

Linden   Lene  under  the  tracks  of 

the  Northwestern  Pacific  Railroad 

and  the  Freeway. 
Owner — State  of  California.  Division 

of  Highways.  Public  Works   Bldg., 

Sacramento.  Calif. 
State  Highway  Engr. — O.  T.  McCoy. 

Public  Works   Bldg..   Sacramento. 
Includes    undercrossing   and    approx. 

0.15    mile    grrading    and    surfacing 

with  Portland  cement  cone,  cnish- 

er  run  base  and  plant  mix  surf. 
Low    Bidder — Parish    Bros.,    Box    6, 

Benicla,    Calif.,    $234,826.90. 

Work  involves: 

(1)  aoo  c.y.  remove  concrete; 

(2)  clear  and  grub; 
15,000  c.y.   rdwy.  excav.; 
2.360  c.y.  stnio.   excav.; 
3.600  ay.  struc.  backfill; 
13.000  mile  yds.  overhaul; 
8.000    c.y.    spreading    and    com- 
pact  overhauled    material ; 
develop  water  supply  and  fur- 
nish water  equip. ; 
400  M.  gals,  apply  water; 
2.700  tons  crusher  run  l>aae; 
10    tons    llq.    asph,    8C-2    prime 
coat  and  pene.  treat; 
600  tons  plant  mix  suiY. ; 
460    c.y.    Class    B    portland    ce- 
ment cone,  pave.; 
300  each  tie  bolt  assemblies; 
17   M.   ft   BM   Douglas  fir  tim- 
ber. RR  falsework ; 
1.926   c.y.   Class   A  portland  ce- 
ment cone,  struc. ; 
386  l.f.   rubber  waterstopa; 
121   l.f.   concrete   railing; 
84,000  lbs.  furnish  struc.  steel; 
84,000   lbs.    erect   struc.    steel; 
58,000  pounds  place  and   remove 
struc    steel.  RR  falsework; 
2,065    If.    furnish    timber    piling, 
RR  falsework; 

52  each  driving  piles,  RR  false- 
work; 
180  cy.  CIAss  B  portland  cement 


(3) 
(4) 
(5) 
(6) 
(7) 

(8) 

t9> 
(10) 
(11) 

(12) 
(13) 

(14) 
(15) 

(16) 

(17) 
(18) 
(10) 
(20) 
;21) 

(22) 

'23) 

(24) 


420 
000 
620 
160 
050 


concrete  curbs,  gutters  and  side- 
walks; 

21  each  monuments; 
400  l.f.   metal  plate  guard  rail- 
Ins; 

10  l.f.  e-lm.  CMP,  16  gage; 
114   l.f.    12-lnch  do; 

If.    18-lnch  do; 

l.f.  24-lnch  CMP,  14  gage; 
If.  4-in.  vlt  clay  pipe; 
If.  6-inch  do; 

l.f.    6-ln.    perf.    metal    pipe 
underdrains,  16  gage; 
160  c.y.   filter  material ; 
76  l.f.  salvage  existing  pipe  cul- 
verts; 

273,000    lbs.    furnish    bar    relnf. 
steel ; 

273,0(X)  lbs.  place  do; 

5,600   lbs.   furnish   wrought   iron 
plate ; 

6.500  lbs.  Install  do; 

1    each    brick    manhole; 
18  each  redwood  barricade  posts 
226  l.f.  4-ft.  wire  mesh  fence; 
840  If.   6-ft  do; 

50  l.f.  galv.  drain  pipe; 
100   s.y.   dedk   waterproofing; 
86  l.f    pipe  handrail; 
450  If.  raised  bars; 
160  l.f.  fence  barricade; 
4.800  lbs.  misc.  iron  and  steel; 
260  c.y.  salvage  surf,; 
track  work; 
lighting  equipment; 
misc.  items  of  work. 
(All   materlali"   in   connection   with 
Items    21   and   61    will   be    furnished 
free  of  cost  to  the  contractor.) 

Total  bids  submitted  Jan.  20  were: 
(A)  Parish  Bros..  Benlcia.  $234,826.00. 
iB)   Carl  N.  Swenson  Co..  San  Jose. 

$239,230.85. 
(C>  Dan  Caput o  and  Edward  Keeble, 

San  Jose.  $250,906.50. 
(D)    Charles    L.    Harney.    San    Fran- 
cisco.  $282,239.25. 
»E)  Guy  F.  Atkinson  Co, 
Francisco.    $311,666.50. 
Unit  prices  were : 
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(26) 
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PARKS,  AIRPORTS  & 
PLAYGROUNDS 
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l/aO/47  36 

Ownar  Taking  Bids— Duo  Fab.  13, 

10  A.  M. 
Runway  (Extension) 
LOS   ANGELES,  Calif..  Los  Angeles 


..;«i... 


New  Method 

PAINTERS  A  DECORATORS 

for 

PROMPT  SERVICE 

DOuglas  mt  -  UNderhlll  0054 

52  Parnaaaus  Arenne 
San  Franciaco 
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LINE     CONSTRU  tTIO 

We  contract  for  line  conotruction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Omr  Operatums  Cover  All  Western  States 

I.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 


^ 


Telephone  San  Rafaal  5301 


County    Engineer  — B.    H.  Ifaynard, 

Courthouse.  Sonora,  Calif. 
Lengthening   of   southeast-nortbwaat 
runway. 

38— ELECTRIG  UGinWG 
TRANSMISSION  LINES 


1/80/47  •    83 

Low  and  Only  BIcraars 

Instrument   Landing   System  and 
Light  Lane;  Pro.  No.  0-47-201 

Coat  $27Jii 

SAN  FRANCISCO,  Calif.,  San  Fraa- 
Cisco  Municipal  Airport  near  Ban 
Bruno,  C^allf. 

Owner  —  Civil  Aeronautics  Ajdmlnla- 
tration,  6661  W.  Manchaotar  Ava.. 
Los  Angeles,  Calif. 

Plans  by  owner. 

Includes  erection  of  a  45x0x7-ft  aac- 
tlonal  wood  antenna  ahaltar,  a  13x 
16-ft.  sectional  transmitter  build- 
ing, installation  of  standby  angina 
generation  building  and  8xl4-ft. 
building,  installation  of  8xl3-ft. 
glide  path  building,  installation  of 
counterpoise  and  4x7-ft.  buUdlng 
with  middle  marker  unit  on  pila^ 
supported  platform  whioh  will  be 
Installed  by  others ;  installation  of 
counterpoise  60-ft.  pole  and  8xl2-ft 
building  at  outer  mark  site.  Trench- 
ing and  Install  power  and  control 
cables.  10,000  ft;  lay  submarine 
cable,  3000  ft.  ;lnstall  14  noon  ap- 
proach lights  on  6-ft  steel  raok 
supports.  No  radio  transmitting 
equipment  will  be  installed  under 
this  proposal. 

Low  Bidder— Theodore  Scott,  4406  S. 
Normandie      Ave.,      Los      Angeles, 
Calif.,  $27,004. 
Other   bids   submitted   January   27 

were: 
Peter      Sorensen.     Redwood     City, 

Calif..   $20,454.80. 

'WSckes    Engineering   A    Construc- 
tion Co..  Inc.,  Des  Moines,  Iowa,  $82,- 

427.80. 


Owner  —  City  and  County  of   Skn 

Francisco.  Dept.  of  Public  Works. 

Room  282.  City  Hall.  San  Frandaco. 
<31ty  Engr.— Ralph  Wadsworth,  City 

Rail.  San  Francisco,  Calif. 

Work  Involves: 

(1)  60-in.    centrlfugally    spun    relnf. 
concrete  pipe  sewer; 

(2)  manhola 

Specifications  obtainable  from  the 
office  of  the  City  Engineer  upon  de- 
posit uf  $10;  refundable. 

4SI       STREETS  AND 
HIGHWAYS 

1/M/4T  40 

'Hearing  of  Protests  Set  for  Fab.  17 
Streot    Impro.ement;    Spec.    1151 
SOUTH     SAN     FRANCISCO.     Calif. 
San    Mateo    County.     Second    lane 
between    westerly    line    of   Orange 
Ave.,  and  easterly  line  of  Eucalyp- 
tus Ava 
0>\'ner — City  of  South  San  Francisco, 
Daniel  J.  Hyland,   city  clerk,   dty 
Hall,  South   San   Francisco,  CaUf 
Works    Engineer— John    Estes,    City 
Hall.  South  San  Francisco,  C^allf. 


88 


1/20/47 

Low  and  Only  Bidders 

Traffic  Signal  Systems      Cost  $10,800 

LOS  ANGELES.  CO..  Calif.  Seven  In- 
tersections on  Firestone  Blvd.  be- 
tween Hooper  and  Santa  Fe  Aves. 

Owner — State  of  Oalifomia,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,   Cailf. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

Includes  '  furnishing  and  installing 
fixed  time  traffic  signal  systems 
at  intersections  of  Firestone  Blvd. 
with  Hooper  Ave.,  Zamora  Ave.. 
Male  Ave.,  Olond&le  Ave.,  Cedar  St., 
Bandera  St«  Fir  St.,  Beaudine  Ave. 
and  Santa  Fe  Ave. 
Bills  opened  in  the  State  Bldg.,  Loa 

Angeles.    Calif. 

Low    Bidder   —    Preecott    Slectrtc    4k 
Mfg.  Co.,  4380  Radium  Dr..  Los  An- 
geles.   Calif.,   $10,500. 
Other  bids  Jan.  28  were: 
Econolite    Corp.,    $22,181. 
C.  D.  Draucker  Co.  $28,300. 


1/30/47  «> 

Owner  Taking  Bids— Due  February 
11.  11   A.  M.— Grading,  surfaoing 

TUMA-PHOBNIX  Highway,  Arlaona. 
From  point  28  miles  east  of  Yuma 
extending  easterly  for  8H  miles  to 
point  1^  miles  west   of  Wellton. 

Owner— Arisona  State  Highway  Com- 
mission, 17th  Ave.  and  Jackson  St.. 
F'hoenlx,   Ariz. 

Includes  grading,  draining,  base  ma- 
teria)  and   road  mixed   bituminous 
surface. 
Specifications  obtainable  from  the 

above  office  upon  payment  of  $7.00. 


1/80/47  40 

Owner  Taking  Bids— Due  February 
11.  2  P.  M. — Grading,  Surfaoing 

PRB8COTT  -  ASHFORK  Highway. 
Aria  From  1\  miles  south  of 
highway  Junction  of  U.  S.  66  and 
U.  S.  80  near  Ashfork  extending 
southerly  about  7V4   miles. 

Owner— Artsona  State  Highway  Cora- 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANC'     10      lUi 


F    U     )    /.        t     .   -W   1 


/-•  t   ; !  ■••.  C)  K 


39-~SEWERS 


1/30/47  •  30 

Owner  Taking  Bids — Due  Feb.  10. 

2:30  P.  M. 
Sewer;    Spec.  20.166 
SAN  FRANCISCO.  Calif.    Glen  Park 

Playground. 


1A7     BAYSHOKt 

li  O  U  L  I  V  A  R  D 
Phorw    Alwtifi'f    h  1  / -1 


BURKE     FORM     CLAMPS 


SNAP  TIBS 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


Alt  Types  of  ConereU  Construction  Specidties 

W.   J.    BURKE   &    CO..    INC. 

780  Bryant  Street  San  Francisco  Phone  GArfidd  8768 


BUILDING 

BLOCKS 

8"  X  8"  X  U  and 

smalUr  tiz«s  now 

ovailobU 


CHICK    PUMALITI    ADVANTAftlS 

1.  LIGHTWEIGHT  .  .  .  weigh*  leM  than  one-half 
of  the  average  masonry  block. 

2.  STRENGTH  ...  to  meet  the  requirements  of 
uniform  building  codes. 

3.  Economy  of  laying  .  .  .  lightweight  and  convenient 
sizes  cut  building  costs. 

4.  LOW  UPKEEP  and  Insurance  Cost  (about  half 
of  frame  construction  rates). 

9.    High  Insulation  and  Acopstic  value. 


( 


WESTEBR  PimSTORE  riOBICts  CO. 

COMMERCIAL   ROAD.  SAN  CARLOS.  P.  O.  iOX  340 

PftMs:  %m  C«H«s  1202 


i»  ■  ^  »■»■  m^i^Mm^ 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  JANUARY  30.  1947 


THURSDAY.  JANUARY  30.  1947 


DAILY     PACIFIC     BUILDER 
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mission.  17th  Ave.  and  Jackson  8t, 
Phoenix.  Aria. 

Plans  by  Kngrg.  Dept.  of  Ownsr. 

Inchidss  grading,  draining,  base  ma- 
terial   and    plant    mix    bituminous 
surfaca. 
SpecUrioatlons  obtainable  fn>m  the 

above  office  upon  payment  of  |©.00. 


40 


1/30/47 

Centraot  Awarded 

Qradlna  and  Paving    Coat  tS17.ea0lM 

BL  CENTRO.  Calif.,  Imperial  Ck>. 
4th  St.  and  Adams  Ava,  between 
Main  St  and  Imperial  Ave. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

Afq^roximately  1.2  miles  grading  and 
paving  with  poriland  cement  con- 
crete and  plant  mix  surfacing. 

Contrsctor^-R.  E.  Hszand  Censtruo- 
tion  Co.,  2548  Kettner  Blvd^  San 
Diego,  Calif. 


42 


1/80/47 

Cabl»— Bids  Wanted 

OAKLAND,  Calif..  Alamftda  Co.— 
Until  Feb.  11.  1  p.  m.  bids  will  be 
received  by  the  City  of  Oakland. 
Chaa  Don.  City  Oleik.  City  Hall, 
Oakland.  Calif.,  for  furnishing 
stranded  cable  Insulated  with  heat- 
resisting  rubber  compound. 

Specifications  obtainable  from  the 
above  office.  ' 


42 


1/80/47 

Telephone  Wire— Bids  Wanted 

aiAN  FRANCISCO.  Calif.  —  Until 
Feb.  11.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Oepart- 
ipent,  100  McAllister  St.,  San  Fran- 
cisco 2.  Calif.,  for  63  miles  of  tele- 
phone wire,  fob  Ban  Francisco. 


40 


V30/47 

No  Bids  Received 

Street   Improvements;   Spec.  2S23S 

PAN  FRANCISCO.  Calif.  Bella  Vista 
Way  bet.  Sequoia  Way  and  Avoca 
Alley.  Avoca  Alley  bet.  Bella  Vista 
Way  and  Myra  Way,  Myra  Way 
bet.  Omar  Way  and  Avoca  Alley, 
and  Oamr  Way  from  Myra  Way 
easterly  to  existing  pavement,  in- 
cluding intersections  of  Bella  Vista 
Way  and  Dorcas  Way;  Bella  Vista 
Way  and  Rockdale  Dr;  Myra  Way 
and  Omar  Way  and  Myra  Way  and 
Slst  Street.  ' 

O^er  —  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  2S2  City  Hall,  San 
Francisco,  Calif 
City  Engr.— Ralph  Wadsworth,  City 
Hall,  Skn  Francisco,  Calif. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

1/80/47  •     41 

Owner  Taking  BIda— Due  Feb.  1». 

2:30  P.  M. 
A.W.8.S.  (Removal  and  Reinstall): 

Spec.  20,163 
SAN     FRANCISCO,     CaUf.     FWrfax 

Ava  and  Rankin  SL 
Owner  — aty    and    County    of    San 

Francisco,    Department    of    Public 

Works,    Room   282  City    HalL    San 

Francisco,  Calif. 
City    Engineer  — Ralph    Wadsworth. 

City  Hall,  San  Francisco,  Calif. 

The  work  Involves: 

(1)  lump  sum,   remove  and   reinstall 
pipe  and  appurtenaaaes ; 

(2)  2280  lbs.  bolts,  nuU.  tie  rods  and 
washers ; 

(3)  2463  lbs.  pig  lead; 

(4)  660    lbs.    10-ln.    cast    Iron    valve 
boxes; 

(5)  3  cu.  yds.  concreta 
Specifications  obtainable  from   the 

office  of  the  city  engineer  upon  de- 
posit of  $10.  refundable 


1/30/47  42 

Cross  Ties-— Contract  Awarded 

SAN  FRANCISCO,  Cal.— MacDon- 
ald  &  Harrington,  LAd.,  16  California 
St.,  San  Francisco,  Calif.,  at  $2.81 
each,  net,  dellvety  to  start  In  1% 
days,  awarded  contract  by  Purchaser 
of  Supplies  M  H.  Oerrv.  270  City 
Hall,  San  Francisco,  Calif.,  under 
Bid  No.  3709  for  furnishing  and  de- 
livering 0000  redwood  or  cedar  cross 
tie<i  for  Municipal  Railwajr. 

1/30/47  42 

Lumber— Contract    Awarded 

SAN  FRANCISCO.  Calif.  —  E.  D. 
Swift  Co.,  61^  Tenth  St.,  San  Fran- 
cisco, Calif.,  at  (1)  1197;  (2)  8107; 
(3)  8107:  (4)  8107:  (5)  8107;  (6)  no 
bid;  (7)  no  bid;  (8)  no  bid;  (0)  8107; 
2%  cash;  delivery  60  days  awarded 
contract  by  Purchaser  of  Supplies, 
M.  H.  Gerry,  270  City  Hall.  San  Fran- 
cisco, Calif.,  under  Bid  No.  2703  for 
furnishing  and  delivering  pine  lum- 
ber and  plywood  panels  for  the  Mu- 
nicipal   Railway. 


over,   Truckee,    Donner   Lake   and 
Slerravllle : 

Standard  Oil  Co.,  80.1125  to  Truck - 
aa;  80.1125  to  Donner  Lake;  80115 
to  Sierravllle.  Awarded. 
Rotary  Oil  Burner  Co.,  801125  to 
Truckee  and  Donner  Lake;  no  bid 
on  Sierravllla 

43— MACHINERY  AND 
EQUIPMENT 
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1/80/47 

Street   Sign  Castings 

Contract  Awarded 

SAN  FRANCISCO.  Calif— Empire 
Foundry  Co.,  420  3rd  St..  Oakland, 
Calif.,  at  (1)  80.40.  (2)  8020;  (3)  8025, 
(4)  81.  (6)  82.40.  (6)  80.40,  (7)  8  15,  net 
30  days  awarded  contract  by  the 
Purchaser  of  Supplies.  M.  H.  Gerry. 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  J3704  for  fumisfiing 
and  delivering  street  sign  castings 
for  Works   Department. 


42 


1/30/47 

Sale  of  Misc.  Hardware 

OAKr.AND,  Oallt.,  Alameda  Co.— 
Until  Feb.  11,  1:80  P.  M..  bids  wlli 
be  received  by  the  War  Assets  Ad- 
ministration. Oakland  Sales  Outlet, 
Oakland  Army  Baser  Bldg.  120,  Oak- 
land 14,  Calif.,  lor  sale  of  misc.  hard- 
ware located  at  Oakland  Army  Ba.^e. 
Calif. 
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1/30/47 

Cast   Iron   Pipe 

Lew  and  Only  Bidders 

PHOENIX,  Aril.,  Maricopa  Co.— 
The  city  manager  of  the  City  of 
Phoenix.  Ariz.,  received  bids  January 
27  for  furnishing  class  150  cement 
enameline-llned  cast  Iron  pipe  as 
follows : 

(1)  110,000  lln.  ft.  6-lnch; 

(2)  130.000  lln.  ft.  8-Inch  r 

(3)  6000  lin.  ft.  10-inch; 

(4)  40,000  lln.  ft  12-Inch; 

(5)  125,000  lbs.  cast  Iron  fltUngs. 
The  bids  submitted  were: 

U.  S.  Pipe  ft  Foundry  Co.,  San 
Francisco.  Calif..  (1)  fi.30.  (2)  81.05, 
(3)  82.555.  (4)  83.23.  (6)  800:  toUI. 
8552.280:  alternate  (1)  8128.  (2)  8L98. 
(3)  82.52.  (4)  83.10,  (5)  8.80;  total. 
8544,370. 

American  Cast  Iron  Pipe  Co.,  Los 
Angeles.   Calif.,   (8)  82.608,   (4)   83.801, 

(6)  8006. 


1 /30/47  42 

Csble>-Blds    Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
Until  Feb.  11.  1  p.  m.  bids  will  be 
received  by  the  City  of  Oakland, 
Chas.  Don.  City  Clerk,  City  Hall. 
Oakland.  Calif.,  for  furnishing  syn- 
thetic rubber  Insulated  with  shield- 
ed plychloroprene  compound-sheath- 
ed  cable. 

Specifications  obtainable  from  the 
above  office. 


1/30/47 

Uquld    Asphalt,  Cto. 

Bids  Wanted 

SACRAMENTO.  Calif..  Sacramento 
Co.— Until  February  4  bids  will  be 
received  by  the  State  Purchasing 
Agent,  Sacramento.  Calif.,  for  liquid 
asphalt,  emulsified  asphalt,  etc.,  as 
follows : 
QUO.  40012,  REQ.  87068: 

20  {ons   liquid  asphalt,  type  MC-3. 
storage  at  Needles  maintenance  sta- 
tion. 
QUO.  38607,  REQ.  78068: 

35  tons  SC-2  liquid  asphalt,  deliv- 
ery   vendor's    trucks    and    spread  on 
roadway,  San  Gabriel  Canyon  Road, 
12  miles  norih  of  Asusa. 
QUO.  40024,  REQ.  106386: 

6000     gallons     emulsified     asphalt, 
200-300  penetration,  storage  at  Alta- 
ville  maintenance  station. 
QUO.  38873,  REQ.  211: 

2000  gallons  stove  oil,  PS-100.  Cali- 
fornia Farm  Products  Council.  Stock- 
ton. 
QUO.  38601.  REQ.  62036: 

7500  gallons  stove  oil.  specific  grav- 
ity   87    plus,    staU    storage   tank    at 
Goshen. 
QUO.  38606.  REQ.  G33454: 

20,000    gallons    dlesel    engine    fuel. 
delivery  in  truck  and  trailers,  Echo 
Summit  maintenance  station. 
QUO.   38608.   REQ.  02231 : 

60,000   gallona    stove   oil. 

12,000  gallons  to  McQee  Creek  main- 
tenance station;  30,000  gallons  to 
Crestvlew  maintenance  station;  12.- 
000  gallons  to  Conway  Summit;  6000 
gallons  to  Sonora  Junction. 
QUO.  40010.  REQ.  105880: 

5000  gallons  emulsified  asphalt. 
200-300  penetration ;  delivered  state 
tank  trucks  or  barrels  at  vendor's 
Stockton  storage. 

1/30/47  •  *2 

Diesel   Fuel  and  Steve  Oil 
Low   and   Only   Bidders 

SACRAMENTO.  Calif.,  Sacramen- 
to County. — Following  submitted  bldfc 
January  28  to  the  State  Purchasing 
Agent.  Sacramento,  Calif.,  as  fol- 
lows: 
QUO.  88607;  Req.  m3450:  18.000  gals. 

dlesel   burner  fuel,   fob  Truckee: 

Standard  Oil  Co..  $0.0075  per  gal. 

Rotary  Oil  Burner  Co..  80.0075  per 

gal.    Awarded. 
QUO.   38606;    Req.   G3S458:   6000   gals. 

stove    oil.    P.S.-IOO,    40-gal.    lots    or 


1/80/47 
Control  Board 
Low  Bidders 

SHOSHONE  PROJECT,  Wyoming. 
— The  following  submitted  low  bids 
January  24  to  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1561  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  Cody,  Wyo.,  one 
main  control  board,  CIA;  one  alter- 
nating current  and  direct  current  dis- 
tribution board  DIA;  two  8-kilowatt, 
125- volt  battery  charges;  one  auto- 
matic synchronized  and  supervisory 
control  equipment  for  controlling  the 
Heart  Mountain  power  plant  from 
the  Shoshone  power  plant,  Shoshone 
Project,  Wyoming.  The  apparatus 
will  be  installed  by  the  government: 
Sehadule  No.  1 
Wolfe  &  Mann  Manufacturing  Co., 
Baltimore,  Md.,  item  1,  810388;  ship 
350  days;  6000  lbs.;  f.o.b.  Baltimore; 
item  2,  80760;  ship  175  days;  4000  lbs.; 
f.o.b.  Baltimore;  item  3,  81155;  ship 
308  days ;  1000  lbs. ;  f.o.b.  Lynn,  Mass. ; 
item  4,  830  engineer;  total  bid.  830.- 
804;  terms  net.  No  equalization  of- 
fered. 

Control  Corp.,  Minneapolis,  Minn., 
item  1,  822,440 ;  4500  lbs. ;  f.o.b.  Minne- 
apolis; item  2,  810,420;  3500  lbs.;  f.o.b. 
Minneapolis;  item  3,  81053;  750  lbs.; 
f.o.b.  PitUburgh;  item  4,  830  engi- 
neer; ship  all  items  240  days;  total 
bids,  833.013;  terms  net.  No  equaliza- 
tion offered. 

Westlnghouse  Electric  Corp.,  Den- 
ver, Colo.,  item  1,  822,221;  ship  600 
days ;  6000  lbs.  East  Pittsburgh ;  Item 
2.  $16,431;  ship  365  days;  12.000  lbs. 
East  Pittsburgh;  item  3,  81150;  ship 
365  days ;  1100  lbs.  Buffalo,  N.  Y. ;  all 
Items  f.o.b.  Cody;  item  4,  840  engi- 
neer; toUl  bid,  830,802;  terms  net. 
Equalization  offered.  Prices  not  to 
exceed  30%  at  time  of  shipment 
Schedule  No.  2 
Westlnghouse  Electric  Corp.,  Den- 
ver, Colo.,  Item  5,  811,610;  ship  600 
days;  3574  lbs.  Oallion,  Ohio;  f.o.b. 
Cody;  terms  net.  Equalization  of- 
fered. Prices  not  to  exceed  30%  at 
time  of  shipment. 

Control  Con>.,  Minneapolis,  Minn., 
item  5.  817.400;  ship  240  days;  2400 
lbs.;  f.o.b.  Minneapolis;  terms  net. 
No  equalization  offered. 

Schedule  No.  3 
Westlnghouse  Electric  Corp.,  Den- 
ver, Colo.,  Item  6,  $22,221;  ship  600 
days ;  6000  Iba  East  Pittsburgh ;  item 
7,  86002;  ship  866  days;  6000  lbs.  St. 
Louis;  item  8.  $1180;  ship  366  days; 
1100  lbs.  Buffalo,  N.  Y. ;  all  items 
f.o.b.  Cody;  item  0.  840  engineer; 
total  bid.  828.373;  terms  net  Equal- 
ization offered.  Prices  not  to  exceed 
30%   at  time  of  shipment. 

Wolfe  St  Mann  Manufacturing  Co., 
Baltimore,  Md.,  item  6.  $10,880;  ship 
6000  lbs.;  f.o.b.  Baltimore;  item  7. 
80760;  ship  175  days;  4000  lbs.;  f.o.b. 
Baltimore:  item  8,  81155;  ship  308 
days;  1000  lbs.;  f.o.b.  Lynn,  Mass.; 
item  0.  830  engineer;  total  bid,  830.- 
804;  terms  net  No  equalization  is 
offered. 

Telegraphio  Bid 
General  Electric  Co.,  Denver,  Colo., 
Sch.  No.  2.  item  5.  811.581;  ship  840 
days;  1800  lbs.  Philadelphia;  f.o.b. 
Cody;  Sch.  No.  3,  Item  6.  822.113; 
7200  lbs. ;  item  7.  $16.311 ;  20,500  Iba ; 
item  8,  $1130;  1520  lbs.;  ship  all  items 
840  days;  f.o.b.  Cody;  item  0,  $40  en- 
gineer; terms  net.  Combination  bid 
of  Sch.  Nos.  2  and  3.  $51,135.  Equal- 
ization offered.  Prices  not  to  exceed 
30%  at  time  of  shipment 
Combination  Bid 
Westlnghouse  Electric  Co.,  Denver. 
Colo.,  Sch.  Nos.  1  and  2,  861,412;  Sch. 
Nos.  2  and  3,  830.883. 


Until  Feb.  11.  1  p.  m.  bids  will  be 
received  by  the  City  of  Oakland. 
Chas.  Don,  City  Clerk,  City  Hall, 
Oaliland.  Calif.,  for  one  medium  duty 
motor  truck. 

Specifications  obtainable  from  the 
above  office 


1/80/47  *3 

Fire    Truck 
Bids    Wanted 

OAKLAND,  Calif.,  Alameda  Ca— 
Until  Feb  11,  1  P  m.  bids  will  be  re- 
ceived by  the  City  of  Oakland,  Chas. 
Don,  City  Clerk,  City  Hall.  Oakland. 
Calif.,  for  furnishing  one  65-foot  mo- 
torized hydraulically  operated  aerial 
ladder  truck  for.  the  Fire  Depart- 
ment 

Specifications  obtainable  from  the 
above   office. 


1/30/47  48 

Ssle  of  Equipment 
— SACRAMENTO.  Calif..  Sacramento 
Co.— Until  Feb.  6,  3  p.  m.  bids  will 
be  received  by  the  State  Dlv.  of 
Highways,  R  'h.  Stalnaker.  Equip- 
ment Engr.,  1806  34th  St.  Sacramen- 
to, Calif.,  for  ?ale  of  the  following 
special  motor  vehicle  equipment: 

CHC  8536  Truck :  Chevrolet.  1041  M 
R..  1>4  Ton  chassis,  with  10  ply  tires 
on  C  in  Rims,  duals  on  rear.  2  speed 
axle,    vac.    brakes.    (Wrecked). 

CHC  »507  Automobile.  1941  Hudson 
Model    lOP— 4    Dr.    Sedan. 

CHC  8447  Truck  .  International,  1041 
Mod.  K.  1. — %  ton  express  or  pickup 
with  enclosed  cab. 

CHC  8122  Truck:  Ford  1041  Mod. 
IID — *4  ton  express  or  pickup  with 
enclosed  cab. 

CHC  8086  Truck :  International  1940 
Mod.  D  2 — %  ton  express  or  pickup 
with   enclosed  cab. 

CHC  8046  Truck  :ChevroIet  1941 
Mod.  AK — V4  ton  express  or  pickup 
with  enclosed  cab. 

CHC  7740  Truck:  Chevrolet  1940 
Mod.  K.  D. — ?4  ton  express  or  pickup 
with  enclosed  cab. 

CHC  7506  Truck :  Chevrolet  1040 
Mod.  K.  C. —  '/4  ton  express  or  pickup 
with  enclosed  cab.    (Wrecked). 

CHC  7427  Truck:  Ford.  1939  Mod. 
OIC — '4  ton  express  or  pickup  with 
enclosed   cat 

CHC  7118  Automobile,  Studebaker. 
1939   "President"    4   Dr.    Sedan. 

CHC  6858  Truck:  Reo  1938  Mod. 
2D4 — 2  ton  chassis  w^ith  cab,  dual 
reiir  tires 

CHC  6845  Truck:  Reo  1938  Mod. 
650 — B.  T. — V6  ton  express  or  pickup 
with  enclosed  cab. 

CHC  6760  Truck;  O.MC.  1938  Mod. 
T  18  B.  2  Ton  Chas&is  with  enclosed 
cab  dual  tires  in  rear. 

CHC  6437  Truck:  Reo.  1937  Mod 
1,  D.  4  H. — 2  Ton  chassis  with  en- 
closed cab  dual  tires  in  rear. 
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ALUMINUM 

Immediate  Delivery 
2)Va    ««■«•  frrmqvH4  tk—H 
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Special  Prices  for  Qwanlity  Buyers 

CLIVILAND  WIICKING  CO 

2t00  Third   St.  VAImcI*   4f77 


1/30/47 

Trucks — Bids  Wanted 

OAKLAND.  Cailf..  Alameda  Co.— 
Until  Feb.  11,  1  p.  m.  bids  will  be 
received  by  the  City  of  Oakland, 
Chas.  Don,  City  Clerk.  City  Hall. 
Oakland.  Calif.,  for  furnishing  two 
canopj'  express  trucks. 

Specifications  obtainable  from  the 
above  office. 


1/80/47  4» 

Switchboard 

Bid  Opening  Data  Kxtondod  From 

February  3  to  Maroh  4,  2  P.  M. 

DAVIS  DAM  PROJECT.  Arisooa- 
Nevada.— Until  March  4.  2  P.  M..  blda 
will  be  received  by  the  U.  S.  Buraau 
of  Reclamation,  Denver.  Colo.,  undar 
Spec.  1626  for  furnishing  and  deliver* 
Ing  f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Kingman.  Ana.,  ona 
automatic  telephone  switchboard,  to- 
gether with  power  and  ringing  equip- 
ment distributing  frame  and  tale- 
phones  for  use  with  the  switchboard. 
The  apparatus  Is  for  use  during  con- 
struction of  Davis  Dam,  Davia  Dam 
Project.  Arizona-Nevada.  The  appa- 
ratus will  be  installed  by  the  gov- 
em  men  t  No  charge  for  qoples  of  tha 
specifications  to  prospective  biddera; 
to  others,  80.75,  not  retumabla 


1/30/47  48 

Sale  of  Hand  Tools 

SAN  FRANCISCO.  Calif  .—War  As- 
sets Administration,  33  Berry  Street, 
San  Francisco  7,  Calif.,  announces 
sale  of  hand  tools  at  fixed  prices  to 
priority  claimants  and  to  normal 
trade  channels  concurrently,  with 
closing  date  set  for  February  la 


48 


1/30/47 

Power  Mower 
aids  Wanted 

TRACY,  Calif..  San  Joaquin  Co.— 
Until  Feb.  11,  8  p.  m.,  bids  will  be 
received  by  the  Tracy  Union  High 
School  District.  Bert  B.  Banta.  Clerk. 
Tracy  Union  High  School,  Tracy, 
Calif.,  for  furnishing  a  Triplex  power 
mower. 

Specifications  obtainable  from  the 
.ibove  office. 


1/30/47  •     4S 

Mowing   Machines 
Low  and  Only   Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co. — The  following  submitted  bids 
January  28  to  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  pneu- 
matic-tired tractor-operated  highway 
mowing  machines  as  follows: 

Quo.  37615.  Req.  27533  H — One  pneu- 
matic-tired tractor-operated  highway 
mowing  machine,  f.o.b.  Eureka. 

Quo.  37614 — Four  pneumatic  -  tired 
tractor  -  operated  highway  mowing 
machines. 

Req.  5558V^ — One  machine  for  Red- 
ding. 

Req.  19000*4 — Four  machines,  f.o.b. 
Sacramento. 

Req.  757  >4 — Three  machines,  f.o.b. 
San  Luis  Obispo. 

Req.  5705  —  Six  machines,  f.o.b. 
Fresno. 

Req.  6680^  —  One  machine,  f.o.b. 
San  Bernardino. 

Req.  16044  >4  —  Six  machines,  f.o.b. 
Sacramento. 

On   Quo.   37614: 

Sutter-Morf  Tractor  Co.,  Redding, ' 
81328;  Sacramento,  81302;  San  Lula 
Obispo.  81339;  Fresno,  8^328;  San 
Bernardino.  $1345;  Sacramento,  $1802. 
Four  tractors  and  one  mower  In 
stock ;  mowers  due  in  80  days ;  bal- 
ance indefinite ;  prices  net.  Price 
clause.  On  Quo.  37615  for  Eureka, 
$1340. 

Smith-Booth-Usher  Co.,  San  Lula 
Obispo.  $1292;  San  Bernardino,  $1288; 
75  days  delivery;  price  clause;  dis- 
count 2  per  cent  30  days. 

Brown-Bevis  Equipment  Co.,  San 
Luis  Obispo,  81500;  San  Bernardino, 
$15(X);  90  days  delivery;  discount  2 
per  t:ent  30  days. 

Capital  Tractor  &  Equipment  Co., 
$1504.90  each  to  Redding,  Sacramento, 
Fresno,  and  Sacramento  and  Eureka; 
deliver  3  in  April,  3  in  May,  6  In 
June  and  6  in  July;  discount  2  per 
cent  30  days.  Price  clause. 

Coast  Equipment  Co.,  $1425  each  to 
Redding.  Sacramento,  Fresno,  Sac- 
ramento and  Eureka;  price  net;  3  in 
5  days  and  balance  in  45  days.  Price 
clause,  delivery  on  Eureka  Quo.  87615 
is  one  day. 

Buran  Equipment  Co.  on  Quo.  37615, 
Eureka  only,  $1135;  July  delivery; 
discount  1  per  cent  30  days. 
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1/80/47 

Lighting    Standards 

Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  Feb.  11,  1  p.  m.  bids  will  be 
received  by  the  City  of  Oakland. 
Chas.  Don.  City  Clerk.  City  Hall. 
Oakland,  Calif.,  for  furnishing  light- 
ing standsrds  i.nd  luminaries. 

Specifications  obtainable  from  the 
above  office. 
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1/80/47 

Motor   Trucks 

LOW  and  Only  Bidder 

OAKLAND,  Calif..  Alameda  Co.— 
General  Motors  Corp.,  2121  Peralta 
St.  Oakland,  Calif.,  at  81123.80  each 
submitted  only  bid  Jan.  28  to  the 
City  of  Oakland,  Charles  M.  Don. 
city  clerk.  City  Hall,  Oakland,  Calif., 
for  furnishing  seven  light-duty  mo- 
tor trucks. 
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1/30/47 
Motor   Truck 
Bids  Wanted 
OAKLAND.    Calif..    Alameda   Co.— 


1/30/47 

Sale  of  Kitchen   Equipment 

OAKLAND.  Calif..  Alameda  Co.— 
Until  Feb  11.  1:30  P.  M..  bids  will 
be  received  by  the  War  Assets  Ad- 
ministration, Oakland  Sales  Outlet, 
Oakland  Army  Base,  Bldg.  120,  Oak- 
land 14.  Calif.,  for  sale  of  kitchen 
equipment  located  at  Camp  Stone- 
man.  Warehouse  11.  Camp  Stoneman. 
Calif. 


1/30/47  43 

Sale  of  Wster   Purification    Unit 

OAKLAND,  Calif..  Alameda  Co.— 
Until  Feb.  11.  1:30  P  M..  bids  will 
be  received  by  the  War  Assets  Ad- 
ministration. Oakland  Sales  Outlei, 
Oakland  Army  Base.  Bldg.  120.  Oak- 
land 14.  Calif.,  for  sale  of  purifica- 
tion unit,  water,  located,  at  Oakland 
Army  Base,  Oakland,  Calif. 


1/30/47  •     48 

Heating   Kettle 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Ca— Until  February  7  bids  will  be 
received  by  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  under  Quo. 
40438,  Req.  5487,  for  one  300-gallon 
heating  kettle  with  engine  -  driven 
pump,  Llttleford  Model  101  or  equal, 
f.o.b.  Redding. 


SUB-CONTRACT 
INFORMATION 


1/30/47  44 

Contemplated^-Owner   May   Request 

State  Funds 

MARYSVILLE,  Calif.,  Yuba  Co.— 
The  Yuba  County  Board  of  Super- 
visors. A  Conley.  county  clerk.  Hall 
of  Records,  Marysvllle,  Calif.,  may 
request  state  funds  to  assist  In  pre- 
paring plans  for  plastering  the  corri- 
dors of  Marysvllle  Community  Hos- 
pital, Marysvllle.  Calif. 


ELECTRICAL  COMMINICATIOIIS 

T«f«pfceii«  Olid  Sfgiiol  ffngfii««rs 

liifer-Oile«  oiid  Infmr-Planf  SytHmt 

D«8}gii«r8  of  i(*mot*  Confrof  Eqwipnfnf 


<^^ 


S«rvlc«   otid  I  Hit  alia  flout 
W«  Will  Sub-ContTQCt  With  Ekcfricol  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArkot  2017 

^^^m^^m    ■    ■  I  !■      I        ^— ^^  ■■■*       ■■■       !■ 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIaware  7iU 


1     I. 


1/80/47  •    44 

Acoustic  System 

Low  and  Only   Bidders 

SAN  FRANCISCO,  Calif.— Western 
Aabastos  Co..  675  Townsend  St..  San 
Pranclsco.  Calif.,  at  8417,  submitted 
low  bid  to  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg..  San  Francisco, 
Calif.,  for  acoustic  suspended  celling 
In  Room  1442  of  the  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  Calif. 

Other  bidders  January  28  were: 

Johns  -  ManvlUe  Sales  Corp.,  San 
Francisco,  Calif.,  8498. 

L.  D.  Reeder  Co.,  San  Francisco, 
Calif.,  8812. 

F.  K.  Plnney,  Inc.,  San  Francisco, 
CSallfM  8818. 


•     44 


1/80/47 

Painting— Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
February  10,  2:30  P.  M.,  bids  will  be 
received  by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  San 
Francisco.  Calif.,  for  painting  super- 
visors' office.  City  Hall,  San  Fran- 
cisco, Calif.         , 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A- 
RIedy,  Room  265  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  88.  re- 
fundable. 


44 


1/30/47 

Acoustic  Treatment 

Low  and  Only  Bidder* 

SAN  FRANCISCO,  Calif— Western 
Asbestos  Co.,  675  Townsend  St.,  San 
Francisco,  Calif.,  at  8279,  submitted 
low  bid  to  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  acoustic  treat- 
ment in  Room  361,  city  engineer's 
office.  City  Hall,  San  Francisco,  Calif. 

Other  bidders  January  29  were: 

L^  D.  Reeder,  San  Francisco,  Calif.. 
8280. 

Johns  -  Manville  Sales  Corp.,  San 
Francisco,  Calif.,  8333. 


44 


1/80/47 

Plumbing  Fixtures,  Eto. 
Low  and  Only  Bidder 
BBLLINGHAM,     Wash.    —  Nick 
AuuJOH       Hemmlnga,  027  38th  Ave..  San  Fran- 
^*'™*^       Cisco.    Calif.,    at    8490.    Submitted    low 
and  only  bid  January  20  to  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  office  of  the  district 
engineer.  838  U.  S.  Appraiser's  Bldg., 
San  Francisco.  Calif.,  for  furnishing 
and  installing  new  plumbing  fixtures, 
etc..  at  the  U.   S.   Post  Office  Bldg., 
Bellingham,  Wash. 


44 


1/80/47 

Window  Guard* 

Law  and  Only  Bidders 

SAN  FRANCISCO,  Calif.  —  Nick 
Hemmlnga.  627  88th  Ave..  San  Fran- 
cisco, Calif.,  at  8375,  submitted  low 
and  only  bid  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer. 838  U.  S.  Appraiser's  Bldg..  San 
Francisco.  Calif.,  for  window  guards 
at  Federal  Office  Bldg..  San  Fran- 
cisco. Calif. 

Other  bidders  January  29  were: 

Adam  Arras  A  Son,  San  Francisco, 
Calif.,  8302. 

Fred  J.  Early  Jr.,  San  Francisco, 
Calif..  8488. 

Jacks  &  Irvine,  San  Francisco, 
Calif.,  8496. 


•44 


1/80/47 

Weed  Control 

Low  and  Only  Bidder* 

PORT  CHICAGO.  Calif..  Contra 
Costa  Co. — Gregson's  Chemical  Sup- 
ply Co.,  at  844,810,  submitted  low  bid 
to  the  12th  Naval  District.  Public 
Works  Department,  Room  A-109,  Fed- 
eral Office  Bldg,  Civic  Center,  San 
Francisco,  Calif.,  under  Spec.  18267 
for  removal  of  weeds  and  weed  con- 
trol preparatory  to  planting  ice  plants 
at  Naval  Magazine.  Inland  Area, 
Port  Chicago.  Calif.  Work  includes 
cutting  and  removal  of  existing  grass 
and  weeds,  spraying  with  a  herbicide, 
spraying  with  soil  sterilant,  cultiva- 
tion of  orchard  and  maintenance, 
complete  and  ready  for  use. 

California  Nursery  Co..  Berkeley. 
Calif.,  at  883.802.  submitted  only  other 
bid  January  20. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


ftAN   FRANCISCO 


FLATS  (2-story.  fr*m«).  810.000;  K 
46th  Ave  125  S  Irving;  owner  and 
builder.  MacArthur  Building  Co. 
3224   Judah    St. 

ALTER     DWELLING.     8800;     218 


Roy  M.  Scott 

HMdng  and  Vcntilatinf  Eqaipmcnt 

■allara  •  High  and  Lew  Pr«**ur* 

ttaam  Trap*  -  V*lv**  -  Btrslners 

Pan*   •    Blower*    •    Heating    and 

Caaling  Call* 

Phono  MArket  2921 

•T*M  U*  Your  Probl*m*'' 

ass   ToBtli  street,   San   FrandMO 


Sweeney ;  owner.  W  Johnson,  prem ; 
builder.  N  T  Johnsen.  80  Granada. 

ALTER  TELEPHONE  EXCHANGE. 
8800.000;  SW  comer  Otis  and  Mc- 
Coppin;  owner.  Pacific  Tel  &  Tel 
Co.  140  New  Montgomery;  builder, 
Monson  Bros.  475  6th  St. 

ALTER  OFFICE  BUILDING,  82000; 
216  Pine  St ;  owner.  Liberty  Mutual 
Insurance  Co.  premises;  builder, 
Amke  Iron  Woriis,  780  Brannan  St. 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO  COUNTY 


JANUARY  28,   1047 


BLDG.  1 -story  frame.  87D<JO;  North 
19th  St  30  E  Yukon ;  owner  and 
builder.  T  Kolsberg. 

DWELLING.  1 -story  frame.  84400; 
S  Ridge  Lane  71  E  Caine;  owner, 
Raymond  A  Lucas.  7  Caine  Ave; 
plans  by  B  K  Dobkowltz.  425  Mon- 
terey Blvd. 

BLDG,  1-story  frame,  8500;  NE  In- 
dustrial-Charter Oak ;  owner,  Lum- 
ber Mfg  Co:  cotractor.  Irwin  N 
Smith.  1818  30th  Ave. 

SIGNS,  two.  8890  each;  4240  Geary; 
owner.  W  J  Ebert;  contractor. 
Scott  Sign  Service. 

WALL,  retaining.  8800;  3710  Balboa; 
owner.  D  Michaels.  1026  Mission; 
contractor,-  Carlsen  t  Franz.  50 
Oak  Grove. 

SIGN.  8985;  120  Ellis  St;  owner.  Von 
Wall,  rrcmlses ;  contractor,  Brum- 
fleld  Elec  Sign  Co,  965  Folsom  St. 

ALTER  plate  glass  front.  $900;  1647 
Market  St;  owner.  Geo  Rappas. 
prem ;  contractor.  Dobbs  A  Apple- 
bee.   1818  35th  Ave. 

REMODEL  front,  mezzanine.  $2,500; 
268  OFarrell  St;  owner,  Emanuel 
Pisanl.  premises;  contractor.  W  C 
Savage.  2356  Fillmore;  engineer, 
Ira  Kessey. 

ADDL  shoring  for  foundation  wall 
at  rear  of  lot,  $8800;  N  Geary  237 
E  Leavenworth ;  owner.  Joseph 
Musto;  architect.  W  P  Day.  Ill 
Montgomery  St ;  contractor,  Swln- 
erton  &  Walberg  Co.  225  Bush  St. 

BRIDGE  (conveyor  housing).  $20,- 
000:  across  Juniper  St  bet  Bryant 
and  Harrison  Streets ;  owner.  San 
Francisco  Brewing  Corp,  490  10th 
St;  engineer.  Ray  N  Moore,  617 
Bryant  St;  contractor.  Cahill  Bros 
206  Sansome  St 

BLDG.  1-story  frame.  $6700:  East 
LaPlaya  100  N  Irving  St:  owner. 
Atlas  Realty  Co.  1500  Judah  St, 
contractor.  Pacific  oCast  Constr 
Co.  1500  Judah  St. 

OAKLAND 


DWELLING.  1-story  5-room.  $6000; 
2248  lOeth  Ave;  owner  and  builder. 
Victor  S  Flashman.  2122  Clinton 
Ave,  Alameda. 

ALTERATIONS.  $20,000:  467  14th  St: 
owner.  Arden's  Dress  Shop.  1539 
Broadway  contractor,  A  E  Erick- 
son  A  Sons,  1932  E)  Monte  Avenue. 
Sacramento;  plans  by  E  L  Albert.s, 
846  S  Broadway.  Los  Angeles. 

DWELLING.  1-story  6-room.  $10.- 
0(K):  5973  Rmccn  Dr;  owner  and 
builder.  R  J  Beckett,  734  Alcatraz. 

WALL,  brick.  $2000:  2960  Chapman 
St;  o^ivner.  Geo  Lauer,  prem;  con- 
tractor, J  B  Petersen  A  Son.  511 
29th  Ave. 

ALTER  $500,  1348-50  Frultvale  Ave; 
owner.  L  Levy,  prem;  contractor. 
J  B  Petersen  A  Son.  511  29th.  Ave. 

ALTER  $875;  4117  E  T4th  Street; 
owner,  F  H  Dailey  Motor  Co.  prem ; 
contractor.  John  F  Tulloch.  3428 
Ettle  St. 

ALTERATIONS.  $1625:  1709  64th  Ave, 
owner    and     contractor,     Mickey 
Campbell. 

SHED,  $«)0;  1324  51rt  Ave;  owner 
and   builder.  A  Larson. 

ALTERATIONS.  $5376;  1100  78th  Av- 
enu" ;  owner.  Fisr  Soap  Co,  prem : 
contractor,  Judson  -  Paclflc-Murphy 
Corp  1300  Eastshore  Highway,  Em- 
eiyvllle. 

SOUTH   SAN    FRANCISCO 

APARTMENT  HOUSES  (2-unlt)   (2). 

$10,000  each;  Pinehurst  Ave;  own- 
1  er  and  builder.  Perry  Liebman,  5401 
I  Mission  St.  San  Francisco. 
;  APARTMENT  HOUSES  (3-unit)  (12) 
I  $13,000  each;  Pinehurst  Ave;  own- 
I     er  and  builder.  Perry  Liebman,  5401 

Mission  St,  San  Francisco. 
APARTMENT  HOUSE  (8-unit),  880,- 

(XX);     Randolph     Ave;     owner    and 

builder.   R  Bylthe.  312  Linden  Ave, 

South  San  Francisco. 


SANTA   CLARA   COUNTY 

DWELLING.  83000;  Lot  71,  Ellis- 
worth  Place,  Palo  Alto;  owner  and 
builder,  E  H  Mlchaud.  800  Fer- 
nando, Palo  Alto. 

ADDITION,  8500;  Rlnconada  Dr,  Los 
Gates;  owner  and  builder.  D  C 
Baker.  Route  1,  Box  771,  Los  Gatos. 

ADDITION.  $1000;  Ellenwood.  Los 
Gatos;    owner    and    builder,    N    B 


Deter,  47  Ellenwood.  Los  Gatoa 

GARAGE,  $1000;  Alhambra  off  Stev- 
ens Creek ;  owner  and  builder,  R  A 
Winters.  Route  2,  Box  884,  Cuper- 
tino. 

DWELLING,  88800;  Oak  Dr  off  Lo* 
Gatos-AImaden  Rd;  owner  and 
builder,  L  H  Wolf,  P  O  Box  648. 
Campbell. 

ADDITION,  81000;  Fremont  Rd.  Rte 
1.  Box  248,  San  Jose  or  Palo  Alto; 
owner  and  builder.   J  Morillo,  pram. 

ALTER  DRUG  STORE.  $5000;  Ham- 
ilton and  Meridian.  San  Jose;  own- 
er, A  Giannotti,  premises;  builder, 
J  AvlUa. 

DWELLING,  $7000 ;  Lot  172,  Pioneer. 
Bradley  Manor;  owner  and  build- 
er, J  R  Alvarex,  2280  Pioneer  Av*. 
San  Josa 


SACRAMENTO  CITY 


TRIPLEX.  9-room,  88000;  611  9th 
.St ;  owner  and  builder.  Mollie  and 
Elwood    BDst  right. 

REPAIRS  to  dwelling,  $400;  416  "T'' 
St :  owner  and  contractor,  J  Smith. 
416  Capitol  Ave. 

DWELLINGS,  two  6-room.  85790  ea: 
5810  and  R800  8th  Ave;  owner,  J 
M  Walker;  contractor.  Walker  A 
Donant. 

DWELLING,  4-room.  85800;  5427  10th 
Ave;  OAvner  and  builder.  Everett 
and  Mav  Alchln. 

DWELLINGS,  nine  4-room,  85000  ea; 
3500.  3348.  3110.  3318.  3580.  3520. 
3.'>10.  3401,  3431  San  Jose  Way;  own- 
er. Artz  and  Cook ;  contractor,  A 
Cannon,  Rte  2  Box  1460. 

DWELLINGS,  three  5-room,  88000 
each ;  3531,  35'21.  3430  San  Jose  Way 
owner.  Artz  and  Cook ;  contractor. 
A  Cannon.  Rte  2,  Box   1460. 

DWELLINGS,  three  4-room.  88000 
ea;  3420.  .1501.  3511  San  Jose  Way; 
owner,  Artz  and  Cook;  contractor, 
A  Cannon.  Rte  2.  Box   1460. 

ADDN  to  dwelling.  8705;  8066  3rd 
Ave:  owner  and  builder.  Lyle  Wal- 
brldge. 

ADDN  to  permit  for  Interior  work 
at  Coloma  Hotel,  8100.000:  1007  H 
4th  St.  owner.  H  Redler:  contrac- 
tor. Bingham  Constr  Co.  6829  East- 
em   Avenue. 

REMODEL  bldg.  8900:  813  K  Street; 
owner.  National  Shirt  Shops:  con- 
tractor. S  Kulchnr;  architects. 
Burke  A  Kober. 

STAIRWAY,  $400:  2617  G  St  ;owner 
and   buildpr,  J  A  Forrester. 

RESH2NGLE.  $«80;  1882  S7th  St; 
owner.  Lamack ;  eontractor.  H  J 
Weldman,  2801   "O"   St. 

RESHINGLE.  8425;  2518  C  Street; 
owner.  M  Nappl ;  contractor.  H  J 
Weldman. 

RESHINGLE.  8«75;  215  25th  Street; 
ownfr.  C  Ouldera;  contractor. 
Weldman. 

DWELLING.  4-room.  88000:  5118  9th 
Ave:  own^r,  Hadler:  contractor,  B 
A   Bowman,   3817 V4    Miller  Way. 

DWELLINGS,  ten  6-room.  86000  ea; 
117.  Ill  46th  St  and  151,  147,  148, 
137.  131,  121.  117  and  111  45th  St: 
owner.  A  J  Hager:  contractor.  R 
H  Sutter.  1732  3rd  Ave. 


Lot  48,  Sierra  Oak*  Vista;  owner, 
Roy  White;  eontractor,  Ray  Ray- 
mond, ai«  N  18th  St 

DWKLLINOB,  18  8- room.  88400  ca, 
LoU  1,  8,  8,  4,  8.  8,  7,  8.  17.  ift,  21. 
3S,  26,  87.  «S.  68  Blk  167  Park  Hilt 
Tract;  owner  and  bulldei^,  R  F 
Paiits.  2821  Cariabad  Drtva 

DWELLING.  5-room.  $3500;  Lot  2 
Blk  1.  Del  Paso  Vale;  owner  and 
builder.  Jack  SSvlUer,  Rotue  0  Box 
16S8. 

DWBXLING.  5-room,  $4000;  Ptn  Lot 
8  Blk  8  North  Sacramento  No  8; 
owner  and  builder,  R  C  Fletcher. 
Rout*  8  Box  006.        .-, 

DWELLING.  &-room,  88000;  Lot  17 
Blk  10  West  Dal  Paao  Heights; 
owner  amd  builder,  Tyrus  B  Rags- 
dale,  Box  1441. 

DW BILLING,  4-room,  88000;  Ptn  Lots 
18  and  10  Blk  8,  North  Sacramento 
No  8;  owner  and  builder.  Thomus 
(3ochle.   2228  28th   St. 

DWELLING.  4-room,  $8000;  Lot  201 
(TIty  Farms  No  4;  owner  and  build- 
er. Richard  and  Hazel  Motter,  Rte 
1  Box  2017. 

DWELLING.  6-room,  $8600;  Lot  1 
Blk  26,  Wllhomode  Addn ;  owner 
and  builder,  F  Elilna  Nawlln,  1238 
N  St. 


near  San  Rafael.  Homer  D 

risen  to  V  P  Clark Jan.  24,  1»4T 


SAN    FRANCISCO  COUNTY 


Recorded  Accepted 

Jan.  28.  1047—148-64-00-66-72-78  Del 
Vale.  Claude  T  Lindsay.  Inc.  to 
whom  it  may  concern  Jan.  27,  1947 

Jan.  20.  1947— S  Pacheco  90  II  48th 
Ave;  B  45th  Ave  80  8  Pacheco; 
B  45th  Av*  100  S  Pachaco.  R  F 
and  Bemadine  W  Galll  to  whom 
it  n»ay  concern Jan.  28,  1947 

!..— S  O'Farrell  188  W  Pierce. 

Myrtle  M  Paatene  to  Martinea  * 
Calhoun.- Jan.  28,   1947 

Jan.  29,  1947—086  Natoaaa  St  Roger 

H  Buach  to  A  F  Mattock. ~ 

...„ _ Jan.    20.    1947 

Jan.  20.  1047—814  Lak*  St  Robert 

A  Long  to  B  W  O'Qulnn - 

Jan.    29^    197 

Jan.  28.  1947— B  15th  Av*  160  8 
Ulloa.  Clara  A  Koon  to  A  T  Mor- 
rt*  A  Son* _ Jan.  8.  1947 

Jan.  7,  1947—8  Lombard  114  B 
PIcrca  Bv*Iyn  and  Frank  A 
Thatcher  to  Fred  FIsk* - 


Completion  Notices 


Liens  Filed 


SACRAMENTO    COUNTY 


BLDG,  82500 ;  S  H  Tract  173  Orange- 
vale  Colony:  owner  and  builder 
Carney  W  Roes.  Rte  1  Box  128. 
Folsom. 

APTS.  two  2-room,  $2000  each ;  L(5t 
11  Blk  B.  North  Sacramento;  own- 
er and  builder.  Walter  Sims.  2849 
Rio  Linda  Blvd. 

DWELLING.  6-room.  82000:  SW  Sec 
2  Twp  7:  owner  and  builder.  Joe 
Laperle.  Rte  1   Box  49F.  Florin. 

DWELLING,  C-room.  88000:  Lot  2 
Schmlt7,  Tract ;  owner  and  builder 
Pletro  Dondoroll.  1539  Arcade  Blvd. 

DWELLING  4-room.  84000;  ptn  Lot 
6.  Norwood  Acres;  owner  and  con- 
tractor. F  J  Bronsen,  2649  Castro 
Wav. 

DWELLING.  4-room.  $8000:  Ptn  Lot 
243,  City  Farms  No  2:  owner  and 
builder.  J  H  Stevens.  Rout*  4.  Box 
2507. 

DWELLING.  5-rorm,  $1500;  Lot  26 
Sierra  Vista  Park:  owner  and  con- 
tractor. Adolph  Sprenger.  3879  14th 
Avenue. 

DWEILING.  5-room,  85000;  Ptn  Lot 
156  Arcade  Park  Sub;  owner  and 
builder.  Henry  B  Schooling,  Rout* 
2  Bex  2416 

DWELLING.  5-room.  86000;  Lot  5 
ptn  Lot  4  Duffee  Tract :  owner  and 
builder.  John  Ehnl*s.  1612  Kath- 
leen  Ave.   North    Sacramento. 

DWELLING,  4-room.  $2000;  Lot  6 
Blk  12.  North  Sacramento  Heights; 
owner,  Erline  RIchard.i ,  contrac- 
tor. J  R  Smith,  Route  1  Box  371, 
Del  Paso  Heights. 

DWEIXING.  4-room.  $2500;  Ptn  Lot 

2  Blk  34,  Del  Paso  Heights;   own- 
er Slid  builder.  Andy  H  Long.  Rte 

3  Box  528. 

DWELLING.  5-room.  82500;  Lot  2 
Blk  21  Ha^:ginwood  Sub  No  6;  own- 
er and  builder.  A  W  Hart.  Box 
I.'i80-B.  Del    Paso  Heights. 

DWELLING,  5-room,  85000;  Ptn  Lot 
143  City  Farms  No  3;  owner  and 
builder.  R  F  Woodard,  Route  8  Box 
1539 

ADDN    to    dwelling.    5-room.    $5000; 


SACRAMENTO  COUNTY 

Recorded  Completed 

Jan.  20,  1947— Lot  118.  Land  Ter- 
race Vista,  Unit  No  8.  Harrison 
F  Thomas,  to  Markwart  Co 

Jan.  20.  1047 — Lean-to  structure  at 
69th  and  R  Sts.  Sacramento  Mum 
Utility  Dist,  to  Holdener  Const 
Co 

Jan.  21,  1947— Ptn  Lot  86  Arden 
Oaks  No  1  John  M  Dlggs  to 
Frank   P  Williams 

Jan.  21,  1047— Lot  4122  Blmhurst  No 
1.  Louis  P  Bonner  to  whom  It 
may   concern    

Jan.  21.  1047— SEH  acre  of  Lot  161 
Carmlchael  Colony.  Cecil  Ogden 
Kllbom  to  whom  it  may  concern.... 

Jan.  21.  1947— Lot  51.  Schley  Place 
Frank  Lukenblll  to  whoiti  It  may 
concern _ 

Jan.  21.  1947— Lot  6,  Carolyn  Tract 
Ethan  B  Browning  to  whom  It 
may    concern    

Jan.  21,  1947— Lot  26,  Blk  10  Bast 
Del  F^so  Heights  Addn  No  1 
Howard  L  Shurts  to  Willard  A 
Houser 

Jan.  22,  1947— Lot  202.  Country  Club 
Estates  No  1.  Ben  Berger  and 
Jack  Wells  to  whom  it  may  con- 
cern  „ _ 

Jan.  22.  1947— South  H  I^t  6,  W  X. 
6th  and  6th  Sts.  Wm  Lammie 
Nordsste  to  Leo  J  Nordeste 

Jan.  22,  1947- Ptn  Lt  11.  East  Sac- 
ramento Gordon  B  Bush  to  My- 
ron W  Wetmor*  „... 

Jan.  22.  1947— Lot  18.  Bk  17,  North 
Sacramento  Heights.  Owen  M 
Stewart  to  Wright  and  Frank 

Jan.  JB.  3047— Lot  11.  Blk  79.  City 
of  Folsom.  Edward  M  Burlson  to 
James  R  Ensmlnger 

Jan.  23,  1947— Lot  199.  Country  Club 
Estates  No  1.  Ben  Berger  and 
Jack  Wells  to  whom  it  may  con- 

c*" y 

ALAMEOA  COUNTY 

Recorded  Accepted 

Jan  29.  1947—9172  SILVERIA  Lane. 
Castro  Valley.  Hayward.  Jack 
Harrelson  to  whom  It  may  con- 
cern  January  27,  1947 

Jan  29.  194^— LOTS  22  and  23  Blk 
138.  corrected  map  of  the  Avery 
Tract.  Berkeley.  Peter  and  Mary 
Turasko  to  Gordon  Flshbeck  and 
Son _ January  7,  1947 

Jan  29,  1947—1627  SACRAMENTO 
St  Berkeley.  Howard  J  Stude- 
baker. Jr,  to  J   P  Owens _. 

- Januarv  24,   19«7 

Jan  29,  1947—1886  LA  VEREDA  St, 
Berkeley.     James    Lathrop    Mer- 

lam  to  A  C  Brunsell _... 

January  28,  1847 

Jan  20.  1947— LOT  1  Blk  E.  Tract 
708.  Eden  Twp.    Stanley  M  Davis 

to  whom  it  may  concern „... 

January  84.  1947 

MARIN  COUNTY 


ALAMEDA  COUNTY 


Recorded                                        Amount 
Jan  28.   1047—2390  PROSPECT   ST, 
Berkeley.    Paramount  Built  -   In 
Fixture  Co  vs  Nicholas  and  Jana 
Doe    Johnston ^^^j-P? 


Non-Responsibility 


ALAMEOA  COUNTY 


Jan  28.  1947—426  WORTH  Street, 
Oakland.  Department  of  Veter- 
ans Affairs  of  the  State  of  Oali- 
fomla  as  to  improvement*  on 
property. 


SAN    FRANCISCO  COUNTY 


Jan.  27.  1947— B  Howard  81  N  14th 
St.  Wi  Daicker  aa  to  Improva* 
ments  on  property.  ^_^ 


Bnildinji:  Contracts 


ALAMEDA  COUNTY 


Recorded  Accepted 

Jan.  28.   1947— Bret   Harte   HeighU. 


DWELLING,  2-story  frame.  Lot  62 
Blk  2963.  North  Oragmont  Traot. 
Berkeley. 

Owners — Robert  L  and  Sara  C  Or**n. 

Architect— Not  Given. 

Contractor— Willis  Foster,  88  B*v*r- 
Iv  Road.  Berkeley. 

Filed.  Jan  M,  1947.    Dated,  ..-~— 

Hub-fToor  applied  —    tS/Wt 

Bldg  framed  and  roofer 1.00 

Wall    covering   applied ~.~~  liOtS 

Upon   completion    - ~—  t.O(S 

Usual  35  days  after 2.088 

TOTAL  COfT,  810.185 

Bond.    $10,186.     Suritl.»H.    dens    FalU 

Indemnity    Co      Umit.    180    working 

days.    Plann   and   .Spec,   filed. 


Furnace 


m^t 


OAKLAND 


1484  7th  St;  owner,  F  Stubbleflald; 
dealer.  Current;  floor  furnace. 

8811  Madrone;  owner,  Rinkart; 
dealer,  Ftnzel;  floor  furnace. 


COMFORT  AIR.  INC. 

(IITSLEIO'AIITEMP 

Automatic  Heating  4nd  Air 

Conditioning 

"Packaged"  Air  Conditioneri 

Commercial  and  Induatrial 

Refrigeration.  ' 

• 

Complete  Shop  and 
Service  Pacilitie*. 

2100  •  17411  S4.  Hlmlack  2041 

S«a  FroacUca.  Calif 


Associated  Wood  Products  Co. 


'Jh  Wood  Wo  f-Mll" 

TUIPHONE  LANDSCAPE  S-7713 

1335  SIXTH  STREET  RERKELEY  2.  CALIF. 


BOLTS 


COMPLETE     JOIIERS     STOCK 

FOUNDATION  ANCHOR  (B«nt  Neck) 

MACHINE  -  CARRIAGE  -  LAG 

U  BOLTS-^MADE  TO  ORDER 

CLEVISES— #2Vi  -  3  •  3Vt .  4 

TURNBUCKLES  AND  STUB  ENDS 

CAP  SCREWS 

••SPECIALIZING  IN  THREADED  PRODUCTS" 

ff 

Pan-Pacific  Metal  Products,  Inc. 


201   NEVIN  AVE. 

LAa4*««pa  1-2442 


RICHMOND.  CALIF. 
RlcliM«a4  1I0S 


4i1 


1 


!1 


M  1 1 
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Classified  Advertising 


1—    MISCELLANEOUS 


A*9  jrou  iDterMted  In  well-trained 
OUAltftod      men?       SUPBRINTgND- 
■NTS.  ARCHITBCTS.  H!NOINlfflJR8 
tNRAFTSlOBN.    SURVEYORS.  E8TI 
ICATORS.     8  A  I^  B  8     ENO INEER8 
CONSTRUCTION      ArT-QTTNTANTS 
TIMEKBOPBRS.    OFFICE    HELP. 
For  further  Information  call 
B.   STEVENS,   OArfleld   1A17 
Technical  PoeKlewe  Agency 

MOKKBtPIMfl  aewvicE 

All  taxes,  payrolls  for  busineas  firms, 
ooDtsaetors  and  individuals.  No  ac- 
count too  large  or  too  small.    SEa- 

brtfht   4462. <^) 

miPMkT  DkUFTlNo  riJCRVICtei: 


TREE    LANCE 
4248. 


Phone    ORaystone 
(tf) 


HELP  WANTED 


Experienced  feUILDERS'  HARD- 
WARE ICAN  to  handle  contract 
Builders'  Hardware  for  Wholesale 
Hdwe.  Co.  in  San  Francisco  and  who 
belongs  to  the  A.H.C.  or  otherwise 
eligible.  State  age,  exp.,  salary  ex- 
^>  pected  and  when  available.  Tour  an- 
swer will  be  kept  confidential.  Reply 
Box   130,   c/o  Dally   Pacific   Builder. 

2/4/47 


ESTIMATOR,  CONTACT  MAN. 
capable  of  handling  estimates  on 
erection  of  Steel  Sash  and  Doors  and 
Ornamental  Metals.  Take  over  com- 
plete charge.  Atlas  Metals  Constr. 
■^Co-  2617  75th  Ave.,  Oakland. 

EXPERIENCED  ESTIMATOR  for 
Commercial  Construction  Co.  Reply 
Box  129,  c/o  Dally  Pacific  Builder. 

(3/8/47) 

JLRgH.  bkAW^MA^J  l^r  general 
Contractor's  office.  Must  be  good  on 
perspective  and  lettering.  State  sal- 
ary and  experience.  Reply  Box  128-A 
c/o  Dally  Pacific  Builder. 

(2/3/47) 


B14S  Masonic;  owner,  Del  Kay; 
dealer.  Aladdin  Htg  Corp;  central 

8121  E  22nd  St;  owner,  J  Benja- 
min    dealer.   E   Maloney;   floor. 

nil  Rose  Ave,  owner,  Poupney; 
dealer,  Asrvaks  Htg  *  App  Co;  flj^r. 

6J27  Outlook;  owner,  J  Ness;  deal- 
er, Harer  Furnace  Co;  "°or. 

«30«  Asplnwall;  owner,  Wiggins, 
dealer,  Harer  Furnace  Co;  «»oor. 

2S28  Cherokee  Ave;  owner,  Cas- 
quera;  dealer,  Harer  Furnace  Co; 
central    furnace. 

9440  Burr  St;  owner,  Casquera; 
dealer,  Harer   Furnace   Co;   floor. 


Plombing  Pennits 


OAKLAND 


3— POSITION  WANTED 


EXPERIENCED    BUILDING    ES- 
TIMATOR,    fully     acquainted     with 
purchasing    and     contractor's    office 
work,  would  like  responsible  and  p«r- 
<j»ii  manent   connection.    Reply    Box    124, 
*  c/o  Daily  Pacific  Builder. 

66M§lhktJCTION.  -  MATERIALS  - 


1064  44th  St;  owner.  J  B  Peterson; 
plumber,  F  Nearhood;  7  fixtures;  4 
gas  outleU;  18  water  connections. 

857  McKlnley ;  owner ;  plumb- 
er, Markinson;  1  fixture. 

5603  Foothill  Blvd;  owner,  K  Lee; 
plumber.  Cleaners'  Exchange;  1  gas 
outlet;  1  water  connection. 

6873  Broadway  Terrace;  owner,  M 
Moeller;  plumber,  M  Moeller;  7  fix- 
tures; 4  gas  outlets;  1  water  con- 
nections. ^  ,^ 

1821  67th  Ave;  owner,  Culton; 
plumber,  D  N  Watson;  2  water  con- 
nections. .  „    _j 

543  Douglas  St;  owner,  J  Morgia; 
plumber,  D  N  Watson ;  5  fixtures ;  8 
gas  outlets;  13  water  connections. 

3121  E  27th  St ;  owner,  J  Benjamin ; 
plumber,  E  Maloney;  1  fixture. 

540  4th  St;  owner,  ;  plumber, 

J  A  Fajtio;  4  fixtures;  4  water  con- 
nections. ..      ,,  ^ 

4117  B  14th  St ;  owner,  Dailey  Motor 
Co;    plumber,   H  Taylor;  7   fixtures; 
20  water  connections. 
1060     Claredon     Crescent;     owner, 

;  plumbv-  F  Smith;  1  fixture; 

2  water  connections. 

6619  Foothill  Blvd;  owner,  Johan- 
son ;  plumber,  J  Morley ;  1  fixture. 

5986  Orove  St;  owner,  Beckett; 
plumber,  J  A  Fazio;  16  fixtures;  12 
gas  outlets ;  28  water  connections. 

6020  Orove  St;  owner,  Beckett; 
plumber,  J  A  Faxio;  16  fixtures;  12 
gas  outlets ;  28  water  connections. 

787  61st  St ;  owner,  Beckett ;  plumb- 
er, J  A  Faslo;  16  fixtures;  12  gas 
outlets ;  28  water  connections. 

785  eoth  St ;  owner,  Beckett ;  plumb- 
er, J  A  Fazio ;  16  fixtures ;  12  gas  out- 
lets; 28  water  connections. 

525  Clay  St;  owner,  Coast  Meat 
Co;  plumber,  Durant;  1  fixture;  1 
water  connection. 

968  73rd  Ave;  owner,   McCbesney; 
plumber,   Durant;  6  fixtures;   8   gas 
outlets;  12  water  connections. 
Foot  of  5th  Ave;  owner,  U  8  Navy; 


Ferrera;  contractor.  Canora;  10  out- 
lets; 10  switches;  10  pluga 

1706  98  Leland;  owner,  Bosnos; 
contractor,  Ferrera;  9  outlets;  7 
switches;  8  plugs. 

1706-7  Civic  Auditorium;  owaer, 
...;  contractor.  Pacific  Elec  and 
Mech  Co.  temp  lighting.       ,  ^  „ 

1706  202  15th  St ;  owner,  J  C  Nen- 
ney  Co;  contractor.  Lynch  Elec  Co; 
alterations.  »  ^  ^. 

1700  526  Market  St.  6th  fl;  owner, 
Crocker  Estate  Co;  contractor,  C  A 
LangUls  Co;   4   fixtures;   4  plugs. 

ITIO     943  Cole   St;   owner - ; 

contractor,  Casey  Elec  Co;  2  plugs. 

1711  660  Brannan;  owner,  Bran- 
nan  St  Planing  Mill;  contractor,  B 
C  Van  Emor^Elec;  motors. 

1712  66  Carr;  owner,  Hanson  Bros 
contractor.  Arc  Elec  Co;  9  outlets; 
8  switches;  5  plugs.  ^    «    «- 

1718-21  71,  77.  81.  83,  75,  67.  66,  61. 
59  Vienna;  owner,  F  C  Frank;  con- 
tractor. Arc  Elec  Co;  »  outleU;  9 
switches:  8  plugs. 

1722  5733  CJtary;  owner,  L  Miller; 
contractor,  Eveready  Elec  Service; 
20   outlets;    3   switches;    2   plugs. 

1723  1124  Clement;  owner,  I  Fried- 
man &  Sons ;  contractor,  Eveready  El 
Service;  8  outlets;  alterations. 

1724  45  West  Portal  Ave;  owner. 
Franz;  contractor,  Weber  -  Conroy; 

5  outlets.  T  «.  o 

1725  1334  33rd  Ave;  owner,  J  &  S 
Constr  Co;  contractor.  Star  Electric 
Co;  4  outlets;  1  switch;  4  plugs. 

1726  1109  Stockton;   owner.  .; 

contractor,   Chas  Yick;   2   outlets;    2 
switches ;  motors. 

1727  732  Montgomerv;  owner,  ; 

contractor,    Columbia   Elec   Co;    five 
outlets:  1  switch;  1  plug. 

1728  1020  Kearny;  owner,  Shang- 
hai 1411 ;  contractor,  Ets.  Hokin  and 
Galvan;  6  outlets;  4  switches;  5  pi. 

1729  1360  Webster;  owner,  Bam- 
brick;  contractor.  Ets,  Hokin  &  Gal- 
van ;  service ;  motors. 


OAKLAND 


EUIPMENT    or   RELATED   FIRMS 
young    exec,    offers   you   broad    civil 
engrg.   and   bus    admin,  background, 
•xper.  as  admin,  ass't  on  govt,  mgmt 

probs.  and  relations  with  gov't.    Re-  ,      ^v^^v  «.  - — , 

ply  Box  127,  c/o  Daily  Pacific  Builder  \ plumber.    Durant;   2    water    connec 
'    ■     —    ■  tlons.  ^  _ 

B  FOR  RENT  OWO  Sunklst  Dr;  owner,  F  Co«:a; 

w—  rv»«>.  .xK*^  >  \  ^^^^^^^  J  ^  pazlo;  3  fixtures. 


43483  9708  MacArthur  Blvd;  own- 
er and  contractor,  O  C  Brown; 
switches.  _ 

43484  343  Magnolia;  owner,  Ro- 
mero; contractor.  L  R  Wallace  Jr; 
service.  _     . 

43485  9114  Lawlor;  owner.  Carter; 
contractor,  L  R  Wallace  Jr;  service. 

43486  481  30th  St ;  owner,  Dr  Hor- 
wltz;  contractor,  L  R  Wallace  Jr; 
outlets;  alterations. 

48487  481  30th  St;  owner.  Dr  Hor- 
witz;  contractor.  L  R  Wallace  Jr; 
fixtures.  „ 

43488  1036  Broadway ;  owner.  Kan  s 
Smoke  Shop;  contractor,  Spott  Elec- 
tric; alterations. 


43489  6102  HUlmont;  owner,  Netb- 
ery ;  contractor,  Collins  Electric ;  saw 
•ervlcc. 

48490  4030  Orove  St;  owner.  Pa- 
cific Typograph  Service;  contractor, 
Paramount  Electric;  outlets;  motors; 
switches;  alterations. 

48491  8016  Daisy ;  owner,  C  Peder- 
sen;  contractor.  Paramount  Electric; 
outlets;  switches;  plugs. 

43492  4920  Broadway ;  owner.  Craig 
Oil  Co;  contractor.  Paramount  Elec- 
tric; alterations. 

43498  1809  E  14th  St;  owner.  Mr 
Sled;  contractor,  B  J  Cowart;  serv- 
ice. • 

48494  2628  Cherokee  Ave;  owner. 
Casquerro;  contractor,  Harer  Fur- 
nace Supply  Co ;  air  furnace. 

48495  19*h  and  Telegraph;   owner, 

;   contractor,   T   L  Rosenberg; 

fixtures. 

48496  19th  and  Telegraph;  owner, 

;    contractor,    T    L   Rosenberg; 

outlets ;  plugs ;  motors ;  alterations. 

48497  1152  98th  Ave;  owner,  Con- 
devor  Laimdry ;  contractor,  T  L  Ros- 
enberg; outlets;  switches;  motors. 

43498  19th  and  Telegraph;  owner, 
;    contractor,   T    L   Rosenberg; 

fixtures. 

43499  4th  and  Brush  Sts;  owner, 
Christiansen  &  Lyons;  contractor,  T 
L  Rosenbterg;  service. 

43500  2026  Broadway ;  owner.  Cafe 
Vienna;  contractor,  Clifford  Electric; 
outlets;  switches;  plugs;  addition. 

48501  556  High  St;  owner,  Daco 
Development  Co;  contractor,  Clifford 
Electric ;  addition. 

48502  642  E  14th  St;  owner,  Ander- 
son -  Haglund ;  contractor.  Clifford 
Electric;  outlets;  switches;  plugs. 

43603  6428  E  14th  St;  owner.  An- 
derson-Haglund;  contractor.  Clifford 
Electric;  saw  service. 

43504  259  E  12th  St;  owner,  Paul 
Peterson ;  contractor.  Clifford  Elec- 
tric; alterations. 

43506  2133  E  29th  St;  owner.  Mr 
Peterson;  -contractor,  Clifford  Elec- 
tric; range  wiring. 

48606  79  10th  St;  owner.  Jack 
Fong;  contractor,  Clifford  Electric; 
fixtures. 

43607  79  10th  St;  owner.  Jack 
Fong;  contractor.  Clifford  Electric; 
outlets;  switches;  plugs. 

43508  SE  comer  Shistlce  and  Gold- 
en Gate ;  owner,  T  Lapham ;  contrac- 
tor, Clifford  Electric;  saw  service. 

48609  4012  MacArthur  Blvd;  own- 
er. Wells ;  contractor,  L  E  Chapman ; 
outlets. 

43510    4012  MacArathur  Blvd ;  own- 


POSITIONS   OPEN 

S-476— DRAFTSMAN,  young,  with 
at  least  6  yrs.  exp«r.  to  work  out 
mechl.  and  structl.  details.  |560  ma 
Subsistence  10.90  per  day.  Alaska. 

S.500— ELEC.  ESTIMATOR,  exper., 
for  contractor.  8460  mo.  East  Bay. 

S-480— JR.  EaiGINEER,  grad.,  not 
over  28,  for  training  in  compensa- 
tion Insurance.  Oppor.  Salary  open. 
San  Joaquin  Valley. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

N«wton  D.  Cook.  M^r. 

57  POST  ST.  S.  p.  4 

GAHIvId  9241 


er.  Wells ;  contractor,  L  E  Chapman ; 
fixtures. 

43611  Payless  Market;  owner,  Ed's 
Quality  Meat  Market;  contractor,  L 
E  Chapman;  fixtures. 

43512  6420  E  14th  St;  owner.  Oar- 
ver;  contractor,  Aladdin  Heating  Co; 
new  installation. 

43513  5601  Broadway;  owner,  H  C 
Miller;  contractor.  Piedmont  Elec- 
tric; outlets;  switches;  plugs. 

48514  1140  85th  Ave;  owner,  Fer- 
nandez; contractor,  Melrose  Electric; 
alterations;   addition. 

43515  6873  Broadway  Terrace; 
owner  and  contractor,  M  R  Moeller; 
outlets;  switches;  fixtures;  plugs; 
saw  service. 

43516  21st  and  Union  Sts;  owner, 
Central  Appliance  Co ;  contractor,  Del 
Monte  Electric;  outlets;  switches; 
plugs;  new  Installation. 

43617  1155  E  14th  St;  owner,  Van 
Bokkelen-Cole  Co;'  contractor,  Rob- 
erts Lighting  Fixture  Co;  fire  re- 
pairs. 

48518  2835  Truman  St;  owner,  J 
Laughery ;  contractor,  Paramount 
Electric;  outlets;  switches;  plugs. 

43619  6905  San  Leandro;  owner, 
Perry  Manufacturing  Co;  contractor, 
Vincent  Electric  Motor  Co;  motors; 
new   installation. 

43520  6905  San  Leandro;  owner, 
Superior  Welding  Co;  contractor, 
Vincent   Electric    Motor  Co;   motors. 

43521  1668  1th  St;  owner  and  con- 
tractor, Ross  Christy;  outlets;  plugs; 
switches;  fixtures;  alterations. 

43522  2(Jto  Mountain  Blvd;  owner, 
J  A  Anderson;  contractor,  Pacific 
Elec  &  Mech  Co;  outlets;  switches. 


LUMBBR  HANDLING  BQUIP- 
ItBNT:  CARRIBRfl,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-166L 

TARPATTLIMS.  TBMtfl  A  ftJLlff- 
ING  EQUIPMENT.  Sullivan  Awning 
Co.,  801  South  Van  Ne«k  Phone  MI. 
8085. S/9 

TRANSITS,  117  per  month.  Daniel 
MitFarlond,  624  Second  Ave.,  Phone 
BAyview  7804. 

INTERNATIONAL  T.D.  18  TRAC- 
TOR  with  11 -ft  6- in.  Angledorer  and 
13-yd.  Scraper.    Phone  Jim  Chllcote. 
RIchmoDd  6536  days,  evenings  2678. 
(1/29) 

».105  COMPRKSSOR  with  complete 
equipment  for  concrete  cutting  and 
drilling,  with  operator.  Reasonable 
rates.  GA  8381,  9  a.m.  to  6  p.  m. 
Mr.  Manning.  (2/5/47) 


723  Broadway;  owner,  R  Hersh; 
plumber,  F  Gottsteln;  1  fixture;  8 
gas  outlets;  3  water  connections. 

421  Pershing  St;  owner.  Coffany; 
plumber,  H  Hodes;  1  fixture. 

8111  MacArthur  owner.  Casey; 
plumber,  J  Blake ;  8  fixtures ;  7  water 
connections. 

988  Union  St;  owner,  8  Guess; 
plumber,  Durant;    1   fixture. 

9908  D  St;  owner.  F  Corso;  plumb- 
er. M  Avllla;  2  fixtures;  4  water 
connections. 

906  66th  Ave;  owner.  Fruitvale 
Cannnlg  Co;  plumber.  O  Hanson;  44 
fixtures;   64  water  connections. 

1950  E  1th  St;  owner,  J  Schwani- 
gan;  plumber,  F  Gottsteln;  6  fix- 
tures; 8  gas  outlets;  12  water  con- 
nections. 


Official  Proposals 


Construction  of  the  Pisnt  Selenoes 
Building  on  the  Davis  Campus 


FO^SALE 


Electrical  Permits 


■  Corrugated  ALUMINUM  SHEETS. 
19  gauge.  086-in.  46Hx96-ln.  Alum- 
inum Products  Co.,  8246  16th  Street 
Phone  UNderhill  2166  or  smter  6700. 
AVAILABLE  FOR  nOOEblATli 
DBLIVBRT.  a  limited  quanUty  of 
26  -  gauge  corrunted  ALUMINUM 
SHEin'S,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf ) 


SAN    Ff«ANCI8CO  COUNTY 


DO  YOU  NKED  NAILtT 
We  have  a  limited  quantity  of  6,  8, 
16  and  20  common  which  are  avail- 
able fo^  Immediate  delivery.  L.  8. 
CRANDALL,  576  Mission  8t,  Ban 
Francisco.  Phone  SU.  8266.  tf 

CLEAN  BANK  8AND 
Large     Quantity     of     Clean     Bank 
Sand  available  to  Builders  and  Con- 
tractors. 10c  per  cu.  yd.  Easily  acces- 
sible. Sunset  Building  Supply  Oo.  SB. 

0960. i_/ao/*T 

1  Fairbanks-Morse  5-ln.  No.  6812- 
NBF  split  case  booster  pump  with 
11 -5/16- in.  Impeller.  Direct  connected 
to  Case  Model  C.E.  gas  engine.  Pump 
almost  new,  engine  in  excellent  con- 
dition. |460  plus  tax,  f.o.b.  Mountain 
View. 

1  Model  V-40  Allls -Chalmers  gas 
engine.  10-ln.  face  flat  pulley  drive 
with  80  feet  of  8- in.  flat  belt  Almost 
new.  1600  plus  tax,  f.o.b.  Mountain 
View.  _,  ^ 

City  of  Mountain  View  Water 
Works,  140  Franklin  St..  Mountain 
View.  Calif.  J.  H.  Thomas,  Supt. 
Phone  2881.  J/J/Al 


1701  8W  Stockton  and  Sutter  Sts; 
owner.  Drake  Wilshlre  Hotel;  con- 
tractor. Elec  Prod  Corp;  sign. 

1708  146  Garcia:  owner,  G  T  Bar- 
ter; contractor.  Old  S  F  Elec  Co; 
special.  _ 

1708  1080  Brussclls;  owner.  Bemo- 
•lonl;  contractor.  O  J  Ferrera;  14 
outlets;   8  switches;    l2  plugs. 

1704     863   Ooettlngen;    owner,   O   J 


Classified  Advertising 


"ADVERTISEMENT  FOR  BID8»* 

"Subject     to    the    conditions     pre- 
scribed   by    the    undersigned,    sealed 
bids    are    invited    for    the    following 
work    for    the    construction    of    the 
Plant  Sciences  Building,  Unit  No.  1 
on  the  Davis  Campus,  University  of 
California,     Davis,     California:      (1) 
General     Construction,     (2)     Electric 
Work,  (3>  Plumbing  Work,  (4)  Heat- 
ing and  Ventilating  Work,  (5)  Com- 
bination Plumbing  and  Heating  and 
Ventilating    Work.    (6)    Combination 
Plumbing.    Heating    and    Ventilating, 
and  Electrical  Work.  (7)  Special  Tem- 
perature   RoomB.    and    (8)    Elevator. 
This  project  has  been    granted  CPA 
authorization    under    VHP-1.     Plans 
and    specifications  will   be   issued   to 
intending    bidders    upon    the    deposit 
of  ,lifty  ($60)  dollars  per  set   No  bids 
will    be    received    after    2:00    P.    M.. 
February   20.   1947.    Plans,    specifica- 
tions and  information  will  be  avail- 
able   starting    January    28,    1947.    at 
the  Cashier's  Office,  103  Administra- 
tion  Building.  University  of  Califor- 
nia.  Berkeley.  California,  and  at  The 
Business    Office,    101    Administration 
Building.     University    of    .California. 
Davis.   California.    The   right   to   re- 
ject any  and  all  bids  is  reserved. 
"THE    HEOENTE    OF   THE 
UNIVERSITY    OF   CALIFORNIA" 
(Daily  Pacific  Builder) 
(January  27.  28.  29.  30.  81. 
February  3,  4,  5,  6,  7.  1947) 


NEW    Improved 

SCOOPMOBILE 

Five   NEW 
IMPROVEMENTS! 


LOAM,  black  or  sandy.  $2  per  yd. 
CIJDAN  BEACH  SAND.  Call  FI  2922. 

lW,6W-gal.  riveted  sieel,  6etr^t" 
tom  water  tank  on  80-ft  steel  tower. 
Good  condition  except  for  scaling 
and  painting.  83500  as  Is.  where  is. 
Immediate  possession.  City  of  Mo\u>- 
tain  View  Water  Works.  140  Frank- 
lin St.  Mountain  View.  Calif .  J.  H. 
Thomas.  Supt  Phone  2881.  2/8/47 


Construction   of  the   Forestry   Build- 
ing on  the  Berkeley  Campus 


"ADVERTISEMENT    FOR    BIDS 


CORRUGATED  PIPE.  200-ft.  of 
86-ln..  wHh  couplings;  new.  Will  sell 
below  cost.  Call  DElaware  0677,  or 
Sar:  Rafael  4748.  (2/5/47) 


METAL  TOILET  PARTITIONS. 
Kitchen  Cabinets  and  Sinks.  Soule 
Steel  Sash  (pivot-out  type).  Kitchen 
Tables  and  Racks.  Phone  GA  8381  9 
a.m.  to  5  p.m.    Mr.  Manning. 

(to    2/6/47) 

"bRAPtiWci  dV66Lfl:  WTTTf^e. 

Electric  Toaster  (hotel  slse).  Paint 
Bpray.  Circular  Saws,  Lathe,  Tar- 
paulins, Generators  and  two  8-wheel- 
•r  Scooters.    Phone  WA  **200. 


HARDWOOD  FLOORING 
25/82  X  2^  face  tongue  and  groove, 
carload  lots  only.  Kiln  dried  graded 
Oak  from  Southern  mills.  10  days  to 
2  weeks  delivery;  60%  and  better 
clear  M  E  Farmer  Floor  Co.  ISlOVi 
Hardman  Ave.  Napa.  Calif  Phone 
Napa  2074  days,  or  21-J-ll  "^^^^J^; 


One  106  cu  ft.  LEROY  CX)MPRBS- 
SOR:  two  815  cu.  ft  WORTHINQ- 
TON  COMPRESSORS;  one  HANDY 
CRANE.   R.   W.    Read*  *   Co.-  ASh- 

berry  1616. ___H1^ 

"  One  Heller  A  BrighUey  TRANSIT. 
Price  |275;  one  Ourley  TRANSIT, 
Price  8280.  B.  K.  Hussey  Bng.  Corp., 
178  Grand  Ave..  Oakland  12.  Phone 
TW.  68Bt.  ^/*{E 

~QENERATblCT-"KW.  110  -  volt ; 
skid  mounted,  gasoline  en^"<'„U"ed. 
1496.  Doty  *  Lockwood,  2003  H^  14th 
St,  Oakland  6.  Calif.,  ^^^°\*/l^^ 


"Subject  to  the  conditions  prescrib 
ed   by    the    undersigned,    sealed   bids 
are   invited    for   the   following   work 
for   the    constnictlon    of    the    Fores- 
try Building  on  the  Berkeley  campus. 
Unlversltv    of    California:     (1)    Gen- 
eral     Construction,      (2)       Plumbing 
Work,    (3)    Healing   and   Ventilating, 
(4)  Electrical  Work,  (5)  Elevator.  (6) 
Combination   Plumbing.  Heating  and 
Ventilating    Work.     («>    Combination 
Plumbing.    Healing    and    Ventilating 
and    Electrical    Work.     This    project 
has  been  granted  CPA  authorisation 
under  VHP  1.    Plans   and    speclfica- 
llons  will  be  Issued  to  intending  bid- 
ders upon  the  deposit  of  fifty   ($50) 
dollars   per  set  No  bids  will  be  re- 
recelved   after  2:00    P.    M.    February 
21.    1947.    Plane,    specifications    and 
information   will   be   available  start- 
ing   January    30,    1947    at   the   Cash- 
lei's    Office,    103    Administration 
Building,     University    of    California, 
Berkeley,    California.    The    right    to 
reject  any  or  all  bids  Is  reserved. 
"THE  REGENTS  OF  THE 
UNIVERSITY   OF   CALIFORNIA" 
(Daily    pacific    Builder) 
(Jan.  28.  29.  80.  81 
Feb.  8,  4,  5,  8.  7.  10,  '47) 


NEW  "Shov.l  Action"  BUCKET  c:„„,v...e 

A  full  load  .  .  .  plus!  No  more  r.mmmg  mto  stock  p.le.  Simply  ea«B 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  . .  essier 
on  the  machine  .  .  .  fatter,  fullcrl 

HAND  LIVER  CONTROL 

Two    hand    lever,    st    operator's    fingertips    give    P««*'^«l    °*1„ j., 
control  of  bucket  action.    No  more  trip  rope  and    shock  dumpings 
from  unhsndy  elevations. 

DISCHARGE  ACTION  ,      t,    n^    *. 

Full  loads  can  now  be  discharged  from  very  top  of  rack.  I'-'P  «« 
8  ft.)  Partial  loads  can  be  discharged  by  dosing  bucket  at  any 
height  while  pouring. 

NEW  COUNTER  BALANCE  -     „ 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  groundl  Wew 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmooiie 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechsnicsl  improvements  give  en- 
tirely new  control  of  digging  angle.  New  design  of  bucket  naeant 
NO  spillage  over  rough  terrain. 

MOBILE   ■   EFFICIENT    -   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.  .  .  UFT  FORKS  LOAD,  CARRY  AND  STACK  .  .  .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND,  CALIF. 

KEIlog  3-5225 

Ag»nH  for 

MIXiRMOBILE     -     TOWERMOBILB     -     BUGGYMOBILE 

BUILDING  MATERIAL     -     READYMIX  CONCRiTi 
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PLANS  ond 
Speculations 


Sausalito  City  Engrineer  John  C. 
Ogrlesby  has  been  authorized  to 
prepare  a  survey  showing  Sausa- 
lito's  needs  for  the  proposed  lat- 
eral approach  to  the  Golden  Gate 
Bridge. 

dOo 

Humbodt  County  supervisors 
passed  emergency  action  to  permit 
rebuilding  the  bridge  crossing  Sal- 
mon Creek  on  a  county  road  near 
Miranda,  and  repairing  of  the  Iii- 
dianola  cut-off  bridge. 

oOo 

Creation  of  a  water  district  ex- 
tending from  Pedro  mountain  to  a 
point  south  of  Half  Moon  bay  and 
including  Princeton,  Montara,  El 
Granada,  Moss  each,  Miramar  and 
Half  Moon  Bay  was  recently  rec- 
ommended. 

oOo 

Ernest  J.  Kump  Company,  plan- 
ning consultants,  were  engraged  by 
the  San  Mateo  Union  High  School 
District  to  make  a  long-range  plan. 
It  in  volves  a  study  of  the  scope  of 
the  pianing  problem,  a  statement 
of  educational  objectives,  the  fi- 
nancing of  construction,  building 
and    site    developments,    and    the 

f»lanning  and  location  of  new  build- 
ngs.  Almost  the  upper  half  of 
San  Mateo  County  is  included 
within  the  high  school  district. 

•Oo 
The  Atomic  Energy  Commission 
has  bid  for  200,000  acres  of  east- 
ern Washington  land  to  establish 
a  research  area.  Tho  land  parcel 
is  located  ni  the  million  acres  of 
arid  land  the  Columbia  asin  Au- 
thority is  currently  seeking  to  de- 
velop. 

oOo 
Plans  for  improvement  of  Crow 
Canyon  Road  —  connecting  Contra 
Costa  and  Alameda  counties — will 
be  announced  in  February. 

oOo 
K.  T.  Norris,  president  of  the 
California  Manufacturers'  Associa- 
tion, has  denounced  the  proposed 
state  budget  as  "comparable  only 
to  the  most  profligate  days  of  the 
New  Deal." 

oOo 

The  state  civil  service  commis- 
sion will  examine  candidates  for 
four  positions  on  Saturday,  March 
15:  Junior  structural  engineering 
draftsman  (|260-|310) ;  assistant 
structural  engineering  draftsman 
(|310-|370);  junior  bridge  engi- 
neer ri2BO-$310).  and  junior  high- 
way engineer  (|250-$310). 
oOo 

Ebcpenditure  of  $50,300  on  new 
roads  and  bridges  in  Napa  and 
Lak6  counties  has  been  approved 
by  the  state  highway  commission. 

OQO 

More  than  a  million  dollars  will 
have  been  spent  on  new  construc- 
tion and  improvements  to, Highway 
BO  by  the  end  of  the  fiscal  year. 
Work  remains  to  be  done  in  Eu- 
reka. Churchill,  Elko  and  Lander 
counties,  in  Nevada. 

# 

PLAN  ENGINEERING 
EXTENSION  COURSES 


BERKELEY.  —  Engineering 
courses  ranging-  from  elementary 
architecture  drawing  to  advanced 
engineering  design  nave  been  an- 
nounced by  University  of  Califor- 
nia Extension. 

Courses  in  all  fields  of  engineer- 
ing— general,  civil,  electrical,  and 
mechanical  —  are  included  in  the 
engineering  program.  "Architec- 
tural Drawing"  and  beginning 
classes  in  "Structural  Design"  are 
among  the  elementary  courses  of- 
fered. 

Many  of  the  courses  announced 
in  the  catalog  are  designed  to  pro- 
vide engineering  graduates  with 
courses  not  included  in  their  reg- 
ular college  curriculum  and  with 
views  of  new  developments  in  their 
particular  fields. 


'PRIVATE  ENGINEERS 
SHOULD  MAKE  HALF 
STATE  ROAD  PLANS' 


Fifty  per  cent  of  the  plans 
and  specifications  for  new  state 
highways  should  be  prepared  by 
engineers  in  private  practice, 
members  of  the  Donald  B.  War- 
ren engineering  firm  asserted 
in  a  letter  to  Senator  Gerald  J. 
O'Gara  this  week. 
,  •This  will  prevent  an  over- 
expansion  of  civil  service  and 
its  inherent  continuance  after 
need,"  the  lettw  read.  "Also, 
this  will  utilize  the  larger  en- 
gineering companies  that  de- 
signed the  major  war  plants,  ac- 
complishing this  war  work  at 
engineering  costs  which  it  would 
he  well  to  compare  with  costs 
of  the  state  highway  depart- 
mmt. 

It  was  recommended  that  the 
standards  of  work  should  be  left 
in  the  hands  of  the  state  high- 
way department. 

"This  division  of  work  would 
permit  a  direct  comparison  be- 
tween free  enterprise  and  gov- 
ernment organizations  for  effi- 
ciency, economy  and  quality  of 
work."  the  message  said. 

The  present  state  law  pro- 
hibiis  this  type  of  competition 
and  comparison. 


Electric  Qub  Hears 
CabeH  Discuss  The 
Atomic  Power  Plant 

SAN  FRANCISCO.— The  opera- 
tion of  what  engineers  now  think 
will  be  the  atomic,  or  "nuclear" 
power  plant  of  the  future  was  dis- 
cussed by  C.  P.  Cabell,  chemical 
engineer  at  the  Hanford  Engineer 
Works  of  the  General  Electric  Co., 
Richland,  Wash.,  when  he  address- 
ed the  Electric  Club  of  San  Fran- 
cisco recently  at  the  Palace  Hotel. 

Explaining  that  operation  of  an 
atomic  power  plant  will  not»be  a 
job  that  an  engineer  can  step  into 
overnight,  Cabell  said  that  months 
of  intensive  training  will  be  re- 
quired. New  superintendents  will 
take  over  such  plants  "in  name 
only"  at  the  beginning,  Cabell 
said. 

The  speaker  pointed  out  that 
operating  crews  of  atomic  power 
plants  would  receive  three  to  six 
months'  training  either  in  a  plant 
already  in  operation  or  under  a 
"start-up"  crew.  This  period  of 
training  will  be  completed  before 
the  crew  actually  takes  over  oper- 
ation of  a  plant,  Cabell  stated. 

In  explaning  why  atomic  power 
would  be  selected  as  the  means 
of  producing  both  electric  power 
and  process  steam  for  certain  ap- 
plications in  the  future,  the  en- 
gineer cited  as  an  example  a  large 
mining  company  located  in  the 
mountains  of  Alaska.  "The  min- 
ing operation  requires  both  elec- 
trical power  and  process  steam — • 
let's  say  the  total  load  is  100,000- 
rpm,"  he  said.  "Hydroelectric  pow- 
er is  available,  but  it  is  not  prac- 
tical for  generating  the  large 
quantities  of  steam  required.  Coal 
is  not  available  locally,  and  it  is 
both  expensive  and  difficult  to  haul 
it  in  over  the  snow-covered  moun- 
tains. And  so  atomic  power  was 
selected  because  it  can  supply  both 
electricity  and  steam  for  your  op- 
eration." 

In  describing  what  the  engineers 
visualize  as  the  atomic  power  plant 
of  teh  future,  Cabell  said  that  it 
will  consist  of  the  so-called  "pile 
area"  where  atomic  power  is  pro- 
duced, the  electrical  generating 
area,  a  chemical  separations  area, 
for  working  over  the  atomic  fuels, 
and  a  building  in  which  will  be 
housed  the  "United  Nations  In- 
spection and  Research  Laborator- 
ies." 


'May  Move  to  Close 
Unfit  State  Roads' 


Paul  Scharrenberg,  state  direc- 
tor of  industrial  relations,  today 
declared:  "I  am  conferring  with 
my  legal  aides  and  am  seriously 
considering  requesting  the  division 
of  industrial  safety  to  make  an 
investigation  of  our  highways  with 
a  view  of  issuing  orders  closing 
those  highways  which  are  unsafe 
for  use  by  workers  in  the  course 
of  their  employment  until  they 
are  made  safe." 

Such  action  would  be  based  on 
Section  6400  of  the  California  La- 
bor Code  which  requires  every  em- 
ployer to  provide  a  safe  place  of 
employpent   for   his   employees. 

The/Labor  Code  further  provides 
that  the  division  of  industrial  safe- 
ty may^  order  an  unsafe  place  of 
employment  closed  until  it  is  made 
safe,  Scharrenberg  explained. 
# 

Indiana  Senator 
Defends  Decontrol 

WASHINGTON.— Senator  Hom- 
er Capehart  of  Indiana  told  300 
trustees  of  the  National  Home  and 
Property  Owners  Foundation  here 
Thursday  that  present  OPA  rent 
ceilings  have  created  an  "inequity" 
due  to  the  fact  that  "all  other  costs 
have  gone  up  while  the  property 
owner's  income  has  remained  sta- 
tionary." 

The  Senator  said  that  it  was  this 
inequity  that  moved  him  to  join 
in  introducing  a  bill  to  provide  for 
an  increase  of  16  per  cent  in  rent 
ceilings  and  to  provide  for  the  de- 
control of  rental  units  which  are 
covered  by  a  one-year  leaase. 

The  provision  for  a  lease  of  fix- 
ed duration.  Senator  Capehart  ex- 
plained, was  added-  "to  give  the 
tenant  the  security  of  knowing 
that  if  his  rent  is  increased,  he 
will  be  able  to  remain  for  a  flxed 
period  of  time  without  being 
evicted." 

# 

INDUSTRY  ENGINEERED 
HOUSE  PLAN  DUE  SOON 


mmn 


WASHINGTON— Tentative  floor 
plans  for  the  industry-engineered 
houses  which  have  been  designed 
to  point  the  way  to  substantial  re- 
duction in  the  cost  of  building  vet- 
erans' homes  have  been  sent  to 
building  product  manufacturers 
for  comment  and  study,  the  Pro- 
ducers'   Council    announced    today. 

Manufacturers  of  building  ma- 
terials and  equipment  will  meet 
in  Washington,  January  28,  to 
discuss  the  plans  and  the  engi- 
neering principles  on  which  they 
are  based. 

* 

BANKERS  MEET 


LOS  ANGELES.— The  fifth  an- 
nual Bank  Management  Conference 
of  the  California  Bankers  Asso- 
ciation is  to  be  held  at  the  Bilt- 
more  Hotel  here,  February  4-5.  The 
program  will  be  devoted  largely 
to  management  problems. 

Dr.  J.  E.  Wallace  Sterling,  pro- 
fessor of  history  and  government 
at  California  Institute  of  Technol- 
ogy* Pasad^a,  will  address  the 
Tuesday  dinner  meeting  on  "Rus- 
sia and  Crisis." 

# 

UNITED  ENGINEERS 
AWARDED  CONTRACT 

United  Engineers.  Inc.,  Ogden, 
Utah,  have  been  awarded  a  contract 
on  a  cost-plus  basis  for  dismant- 
ling, moving  and  re-erecting  build- 
ings to  the  Utah  State  Agricul- 
tural College,  at  Logan,  Utah,  to 
provide  for  classroom  and  labora- 
tory ^ace.  Work  is  scheduled  to 
start  February  8. 

# 

POLICY  MAKERS  MEET 

WASHINGTON.  —  The  trustees 
of  the  National  Home  and  Prop- 
erty Owners  Foundation  are  meet- 
ing here  this  weekend  to  work  out 
a  postwar  program  of  policies  and 
activities. 


LETTER  TO  THE  MAYOR 

Hon.  Roger  D.  Lapham 
Mayor  of  San  Francisco 

Dear  Mr.  Mayor: 

You  say  the  Cable  Cars  must  go.  How  right  vou  are.  Where  else 
in  the  world  will  you  find  street  cars  pulled  up  hill  by  an  underground 
rope?  Men  wearing  Levis  and  men  wearing  striped  trousers  and  a  cane — 
stenographers  in  high  heels  and  silly  hats,  matrons  in  high  heels  and 
no  hats,  helping  to  turn  a  street  car  around — grown  men  and  women 
playing  caroscl  in  the  middle  of  the;  street.  It  is  outmoded  and  a  part 
of  that  fabulous  era  of  Emperor  Norton,  when  citizens  would  drop 
their  work  and  join  in  with  a  crazy  man  playing  at  the  game  of 
being  King. 

Cable  Cars,  dumpy  and  funny,  stuffed  and  barnacled  with  humanity, 
jouncing  and  bouncing  along  with  bell  clanging  and  their  strange 
mating-call  of  "luuurkkutfrthcurrv"!  And  those  bells— in  such  far  places 
as  Ceylon,  Cairo  and  Jo'burg  I  have  heard  the  tinkle  of  those  bells 
in  my  dreams. 

You  have  gove  far  but  not  far  enough.  Several  other  spots  need 
cleaning  up.    For  instance:  '  '  •* 

Fisherman's  Wharf.  This  place  smells  of  -fish,  drying  seines  and  salt 
smells  of  the  sea.  Crabs  arc  cooked  over  open  fires  on  the  sidewalk. 
Isn't  this  a  violation  of  something?   The  place  should  be  fumigated. 

Chinatown.  There  are  spots  in  this  largest  Chinese  City  outside  China 
where  you  can  enter  little  side  street  shops  and  for  a  moment  forget 
you  are  in  this  progressive  Metropolis  of  the  West.  Why  shouldn't  this 
place  be   torn   down  and   rebuilt  according  to  a   streamlined  municipal 

plan. 

Last,  but  not  least,  Sidewalk  Flower  Stands.  These  stands  clutter 
up  our  sidewalks  and  prevent  people  hurrying  and  rushing  from  hither 
to  yon  so  they  can  rush  back  to  hither.  Is  this  in  keeping  with  the 
hustling,  bustling  city  we  should  have? 

In  short,  Mr.  Mayor,  people  all  over  the  world  are  talking  about  us — 
talking  about  our  Cable  ("ars,  Fishernians'  Wharf.  Chinatown  and  our 
Sidewalk  Flower  Stands.  People  write  stories  about  this  City.  Not  only 
factual  stories  but  they  include  such  things  in  their  romances  and  silly 
little  love  stories.  __  { 

Even  the  Convenii4)n  and'  T6tiri»t  League  and  CWtOTHfaft*.  *  Hie. 
publicize  these  "romantic  landmarks"  as  sucker  bait  for  visitors.  Some- 
thing should  be  done  about  it. 

Now  let's  be  realistic  about  our  Parks.  It  costs  uncounted  thousands 
of  dollars  to  maintain  these  Parks  and  they  do  not  yield  one  dime 
revenue.  There  are  only  two  classes  of  people  who  vi.sit  Golden  Gate 
Park:  Residents  and  Visitors.  Think  of  the  "huddled  masses"  this  area 
would  house.  Let's  subdivide  Golden  Gate  Park  into  25-foot  building 
lots.  Lease  them  on  a  99-ycar  transferable  lease — the  "plywood  and 
wallboard"  building  boys  would  do  the  rest.  The  City  would  still  own 
the  property — and  think  of  the  revenue. 

Another  saving:  think  of  all  the  space  and  ink,  time  by  typists  and 
typesetters  and  other  savings  we  would  effect  if  we  dropped  the  12-letter 
name  "San  Francisco"  and  used  the  6-leter  word  "Frisco  '. 

Had  enough,  Mr.  Mayor?  Seriously,  cannot  we  .save  at  least  ONE 
of  our  "romantic  institutions"?  Our  Cable  Cars  are  41  to  54  years  old? 
They  must  have  been  good  cars.  They  have  hauled  generations  of  fathers, 
sons  and  grandsons  up  and  down  our  hills.  Rails  arc  worn?  Buy  new 
rails.  Cars  are  old?  Build  new  cars.  Not  new  streamlined  cars  but 
identical  in  appearance  with  those  operating  for  the  past  4  or  5  decades 
— keeping  the  present  tinkling  bells  that  are  remembered  and  beloved  by 
people  all  over  the  world. 

If  the  cable  system  must  go.  cannot  we  at  least  rebuihl  and  preserve 
the  Fishermans'  Wharf  line  running  from  "Market  and  Powell"  to 
"Bay  and  Taylor"?  This  tine  does  not  primarily  serve  a  residential  haul 
— but  could  be  preserved  as  a  musueum  piece  for  generations  to  come. 

Without   pay   or   profit,   cannot   this   City   afford   this  one  link  con- 
ing the  San  Francisco  of  the  Future  with  "The  City  That  Was". 


necting 


Sincerely, 
"GROOVER' 


TO  ELECT  11  EXCHANGE 
DIRECTORS  IN  MARCH 


Nineteen  members  of  the  Build- 
ers' Exchange  have  been  nomi- 
nated to  fill  11  positions  on  the 
Exchange's  1947  board  of  direc- 
tors. 

Directors  will  be  elected  at  a 
meeting  on  Monday,  March  17. 
The  candidates  are:  E.  J.  Finnerty, 
H.  N.  Patterson,  Charles  E.  Gor- 
don, A.  F.  Hklwards,  Rex  Penlon. 
L.  R.  Steinberg,  E.  E.  Hundley, 
W.  A.  Rainey,  Al  W.  Cobby; 

George  W.  Reed,  A.  I.  Bos,  N. 
F.  Nielsen,  G.  H.  Martinelli,  Frerl 
W.  Schell,  Ton!  Heml,  J.  P.  Chris- 
tiansen, A.  H.  Wilhelm,  H.  E. 
Drake,  E.  H.  Patterson. 

# 

STRUCTURAL  ENGINEERS 
MEET  IN  SACRAMENTO 


SACRAMENTO.  -  About  forty 
structural  engineers  attended  a 
meeting  of  the  newly  -  organized 
Central  Valley  chapter  of  Struc- 
tural Engineers  here  Thursday. 

Requirements  to  be  set  op  for 
organization  and  election  of  offi- 
cers were  discussed  at  the  meet- 
ing. D.  C.  Willett,  of  the  school 
division,  state  architect's  ofAce,  is 
acting  chairman.  0.  T.  Illerich  is 
acting  secretary. 


ABANDON  REPORTS 
ON  TRAILER  SALE 


WASHINGTON.  —  Reports  of 
sales  of  house  trailers  manufac- 
tured with  priorities  assistance  un- 
der the  veterahs'  emergency  hous- 
ing program  no  longer  need  he 
made,  the  Civilian  Production  Ad- 
ministration  said   today. 

The  amended  direction  continues 
to  provide  that  an  individual  may 
buy  a  mounted  VEHP  house  trail- 
er only  if  he  is  buying  it  for  hi« 
own  fulltime  housing  use.  Veter- 
ans have  preference  in  buying  for 
this  purpose.  It  also  continues  to 
provide  that  an  **in8titutional  pur- 
chaser" (educational  institution  or 
public  organization)  may  bvv 
mounted  or  demounted  VEHP 
house  trailers  for  veterans'  hous- 
ing facilities  or  for  local  housing 
entergencies  on  presentation  to  the 
seller  of  a  statement  from  the 
Federal  Public  Housing  Authority. 
# 

MOVE  FIRTEX  OFHCE 

E.  H.  Baeon,  manager  of  Fir 
Tex  of  Northern  California,  today 
announced  that  offices  will  be 
moved  from  their  present  location 
at  206  Sansome,  to  the  Marin* 
Building.  214  Front  Street,  where 
they  vrill  occupy  the  entire  fifth 
floor.  Their  present  telephone  num- 
ber will  be  used  at  the  new  address. 
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C«pyHfht  ItM  by  F.  W.  I 
Cftmnmnt.  lt<pr»ducMi«  In 
•r  part.  wlthMit  wrltt«n  p«rml*- 
•tan  «f  ttM  eepyright  holder.  Is 
■iiprsMly  f*rMdd*n. 


CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Civilian 
noducUon  AdminlBtratlon,  A.  J- 
Qttmt,  regional  director,  1359  Market 
St,  haa  announced  the  foll«wlnK  per- 
nalta  granted  for  construction  ot  oom- 
meroial  and  Industrial  buildings  In 
the  9Bn  Francisco  ar«a: 

JANUARY  29.  1M7 


Railroad    Yards,    Sa- 


Mr.    Taylor, 
Unas.  Calif. 

Architect— Chas.   E.   Butuer.   7  Win- 
ham  St ,  Salinas,  Calif. 

Wood  frame,  naeUl  sides,  80x200  ft., 
concrete  floor. 


9.10— EDUCATIONAL 
BUILDING 


STORE  buildings,  |22,600;  7tb  and  O 
Bts.,  Sanger;  owner,  T.  8.  Alagec, 
7M  N  St..  Sanger. 

mSD  Mill,  19100:  716  O  9t.,  Sanger; 
owner,  Sanger  Feed  A  Seed,  71S  O 
St,  Sanger. 

TIRS  Sales  and  service,  |17,780;  Al- 
ison and  Pajaro.  Salinas;  owner, 
Aubrey  C.  Orissom,  et  al,  Monterey 
and  AJisal,  Salinas. 

PROTECT  mtls.  In  structure,  $25; 
90*  Salinas  Rd.,  WatsonvlHe;  own- 
er, Rali^  Uco,  8  oPrter  Dr,  Wat- 
sonvlHe 

SOIL9  and  Irrigation  Bldg.,  $850,- 
000;  Davis.  Calif.;  owner,  Univer- 
sity of  California.  Berkeley. 

GROCERY^ 96000 ;  Fruit  and  Califor- 
nia, rFesno;  owner,  Frank  Meza, 
Box  76,  San  Joaquin. 

ADDN.  to  'phone  exchange,  9170,- 
000;  1012  11th  St.,  Modeeto;  own- 
er. Pacific  Tel.  &  Tel.  Co.,  140  New 
Montgomery  St.,  San  Francisco. 

KiAKE  lining  mfg.,  912,700;  Lafa- 
yette and  Martin,  Santa  Clara ; 
owner,  Donald  W.  Fether,  2329  Los 
CDches,  San  Jose. 

ALTER  broadcasting  station,  92000. 
San  Jose;  owner  United  Broadcast- 
ing Co..  Hotel  deAnza,  San  Jose. 

REPAIRS  and  alterations  to  office, 
927S0;  801  J  St.,  Sacramento;  own- 
er, Capital  City  Title  Co,  prem. 
DRIVE-IN  Restaurant,  99800;  nr. 
San  Rafael ;  owner,  Robt.  E.  Lack- 
enbach,    1213  Irwin,    San   Rafael. 

REPAIR  fire  damftge  to  theatre,  $6,- 
000;  Union  and  Webster  Sts..  San 
Franlcsco  ;owner,  San  Francisco 
Theatres,  996  Market,  San  Fran- 
cisco. 

ADDN  to  warehouse,  91500;  2314  16th 
St.,  .Sacramento;  owner.  Moss  Ap- 
pliance Co.,  premises. 

WBKVICE  Station,  $5500;  Texas  and 
Napa  Roads,  Vallejo;  owner,  John 
F  Levezzo.  322  Texas,  Vallejo. 

STOCK  Food  distribution,  915.000; 
1874  »th  St.,  Modesto;  owner,  The 
Oranga  Ca,  premises. 


1/31/4,'  9 

Preliminary    Plant    In     Progress 
School   Building 

CARSON  CITY,  Nev.,  Ormsby  Co. 
between  Musser  and  Telegraph. 

Owner — Carson  School  District  No.  1, 
Ruby  C.  Newton,  Clerk,  Carson 
City,    Nev. 

Architect— Edward  8.  Parsons,  210 
W.  2nd  St.,  Reno.  Nev, 

1-story  5-room  elementary  school 
bldg. 


Division  of  Architecture 
VeUrans  Center  Cost  950,000 

MODESTO,  Calif.,  Stanislaus  County. 
Modesto  Junior  College. 

Owner — Modesto  Junior  College  Dis- 
trict,  Modesto,    Calif. 

Architects — Swartz  &  Hyberg,  Rowell 
Building,  ^^sno,  Calif. 


of 


6 
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:/31/47  9 

Plans   AtK^alting    Approval    of   State 

" ic 


1/81/47 

Plans    Awaiting    Approval 
Division   of   Architecture 
School  Bidg.  Cost  986.900 

EL  DORADO  COUNTY,  Calif.,  Lake 

Valley  Elementary  School 
Owner — Lake  Valley  School  District. 

Eldorado  County,  Calif.  * 
Architects-Gordon     Stafford,    Forum 

Building.    Sacramento.   Calif. 
Frame  ard  stucco,  includes  4  clajss- 

rooms. 


Owner— Reedley  Joint  Union  High 
School    District.    Fresno,    County. 

Architect— Alastalr  Simpson,  Fulton 
and  Kern  Sts.,  Fresno  .Calif. 


9 

Districts 


1/31/47  9 

Plans  Completed— Awaiting  Approval 

of  State  Division  of  Architecture 
Dormitory  Bldg,  Cost  929.bbO 

REEDLBY,     Calif .     PYesno     County. 

Reedley  Joint  Unified  High  School 


SUB  .  BIDS  WANTED 


General  eoniraotors  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 

their  rsqulrsments  In  this  column.    There  Is   no  charge  for  this   sorvloo. 

High  School,  Modesto,  Calif.;   Bids  Dus  February  10    9:00  P.   M. 
H.  E.  Kahlmann,  251  Kearny  St.,  San   Francisco    (DOjglas  8028) 
Jas.  I.  Barnes  Constr.  Co.,  041  P.usi  Bldg.,  San  Francisco  (EXbrook  6006> 

M.  A.  Little,  1  Grand  View  Ave.,  San  Francisco,  Calif.   (VA  79W) 
Moore  &  Roberts,  603  Mission  St.,  San  Francisco  (OArfleld  8570) 
Willis  F.  Lynn  1040  Folger  Ave.,  Berkeley,  Calif.   (BErkeley  6044) 
8.  C.  Giles  and  Co.,  819  Elks  Building.  Stockton  1,  Calif.  (Stockton  8-0469) 
Erbentraut    *    Summers,    696    Pennsylvania    St.,    San    Francisco.    Calif.. 
(AT water   2420) 
Carl  N.  Swenson  Co.,  P.  O.  Box  586.  San  Jose  (BAllard  2602) 


1/31/47 

Consolidation    of   3    School 

Approved 
School   Bldg. 

NEAR  SANGER,  Calif..  Fresno  Co. 
Owners— Round    Mountain.    Fairview 

and   Grey   Colony   School   Districts 

Fresno,    Co..    Calif. 
New  school  building. 


1/31/47 

Plans  Completed— Awaiting  Approval 

of  State  Division  of  Architecture 

Classroom   Bldg.  Cost,  960,000 

SANTA    CLARA    CO..    Calif.    Jeffer 

■  son   Union  Elementary   School. 

OwTier- Jefferbon   Union  Elementary 

School  Diet.,  Box  307,  Santa  Clara. 

Calif. 
Architect— C.    N.    Franklin,   17S9   9th 

Ave..  Sacramento,  Calif. 


Homestead  School. 
Owner— Mill    Valley    School    District. 
360  E.  Blithedale  Ave.,  Mill  Valley. 

Calif  ^     «  „ 

Structural    Engineeiv-Carl    W.    Zoll- 

ner,  Box  167,  Ross,  Calif. 


1/31/47  ^  • 

Plans  Completed— Awaiting  Approval 

of  State  Division  of  Architecture 
Classroom   Bldg.  Cost  980,000 

INVERNESS,   Calif..   Marin   Co.   In- 

vemt'ss  School. 
Owner  —   Inverness  School   District. 

Marin  County,  Calif. 
Architect  —  Wm.  Clement  Ambrose, 

151  Kearny  St.,  San  Francisco.  Cal. 


Buildmg  Section 


County  Detention   Heme.  Sacramento;   Bids  Due  February  8,  10  A.  M. 
H.  E.  Rahlmann,  251  Kearny  St.  Ran   Franclsc,    (DOnglas  8023) 
Jas.  I.  Barnes  Constr  Co.,  911  Rubs  Bldg..  San  Francisco  (EXbrook  6905) 

Bingham  Construction  Company.  Rt.  2.  Box  6975.  Sacramento.  Calif.,  (sub^ 
mit  bids  no  later  than  Feb  2nd.) 

Moore  A  Roberts,  693  Mission  St..  San  Francisco   (GArfield  8679) 
atolte   incorporated,   8451   San   Leandro   St.,   Oakland.   Calif.,    (TRInadad 
1064) 

Continental  Construction  Company,  1402  Front  Street,  Sacramento,  Cali- 
fornia (SAcramento  8-1973) 

Central    California   Constr.    Co.,    802    Capitol    Nauonal    Bank    BulkUng. 
Sacramento  (SAcramento  3-0371) ;  Submit  bids  no  later  than  Feb^  2 

MotoFTransport^Facillties,  StandsT^  Oil   RJonmond"  Heflniry;   Dus  ^eb.  8. 

12  Neon 
IS.   S.   McKlttrick   Co..   Inc.,   «ao— 16th   St.   Oakland    (TWlnoaks   5070) 

Swinerton   ft  Walberg   Co..   225   Bush    Street,   San   Francisco,   Cailfomhk 

(GArfield  2980) 

Haas  A  Rothchild,  328  Merchants  Exchange  Bldg,  San  Francisco  CBX- 

brook  1205) 

James  I.  Barnes  Construction  Co.,  941  Russ  Building,  San  Francisco  (EX- 
brook 6005  or  EXbrook  7054) 

M  &  K  Corporation,  200  Financial  Center  Building.  San  Francisco,  Calif., 

(EXbrook  7624) 
Barrett  ft  Hilp,  918  Harrison  Street,  San  Francisco,  Calif.    (DOuglas  0700^ 

Fred  J.  Early.  Jr,  360  Pine  St..  San  ITranclsco,  Calif.  (SUtter  1731) 


r" 
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i.S.-.COMMERCIALBLDGS. 

1/81/4T  6 

Plans   Completed 

Store    Bldg.  Cost    9290,000 

LAS  VEGAS,   Nevada  Clark   Co.   SE 

comer  4th  and  Fremont  Sts. 
Owner — Comet    Stores,    330    S"o.    Fair 

Oaks   Ave.,   Pasadena,  Calif. 
Architect     —     Milton     L      Anderson. 

Chamber  of  Commerce  Bldg..   Lot 

Angeles,  Calif. 
Steel    frame   and    relnf.    concrete    2- 

story  and  basement   75xl30-ft. 

1/81/47  8 

Stsrting   Working   Drawings 
Contract   Awarded 

Shop    Building     (Ad<*(tion) 

Approximate  Cost   9100,000 

OAKLAND,  Calif..  Alameda  County. 
14th  and   Poplar  Sts. 

Owner— Carnation  Co.,  14th  and  Pop- 
lar Sts .  Oakland.  Calif. 

Structural  Engineer— H.  M.  O'Nell  ft 
Co..    610    18th    St.    Oakland.    Calif. 

ffteel  frame,  concrete,  one-story  (60x 
860  ft).  20,000  sq.  ft.  Includes  bollei 
room,  garage,  paint  and  body  shop 
and    grease    shop,    building    to    be 
added    to   vring    in    back    of    main 
building. 
Contrsotor^MsrvIn     E.    Collins,    92S 
Oslva/1    Drive,    El    Cerrito,   Calif. 


1/31/47  9 

Plans  Approved  by  State  Division  of 
Architecture — Owner    Will     Ask 
Bids  Soon 

New  Main  School   Bldg.  Cost  $150,000 

SAN  PABLO,  Calif.,  Contra  Coata 
County.  Broadway  Elementary 
School 

Owner  —  San  Fablo  Elementary 
School  District.  E.  A.  F'almer,  dis- 
trict supt.  of  schols.  Manuel  Mello. 
chairman  of  board,  San  Pablo, 
Calif. 

Architects  —  Dragon,  Schmidts  & 
Hardman.  2068  .^llston  Way,  Ber- 
keley, Calif. 

Relnf.  concrete,  l-.«?torv;  Includes  9 
classrooms    and    kindergarten. 


1/31/47  9 

Plans  Approved  by  State  Division  of 
Architecture — Owner  Will 
Ask   Bids  Soon— School  Addition 

RICHMOND,  Calif.,  Contra  Costa  Co. 
Washington  School,  Richmond  Ave. 
and    Wine 

Owner — Richmond  Union  School  Dis- 
trict, Walter  T.  Helms,  Supt.  of 
Schools;  Warren  Brown,  President 
of  Board,  1108  Bissell  Ave.,  Rich- 
mond, Calif. 

Archltect.s  —  Dragon,  Schmidts  ft 
Hardman,  2068  Allston  Way,  Berk- 
eley, Calif. 

2    temporary    classrooms. 


9 
SUte 


l/Sl/47  ,       ^ 

Plans    Awaiting    Approval    of 
Division   of    Architecture— 
CPA  Approval  Granted 

School  Building  (Unit  No.  1)     ^^,^^ 

Cost  9112.091 

REDWOOD  CITY,  Calif..  San  Mateo 
County.  Wm.  H.   Taft  Elementary 

'  School,  Friendly  Acres  on  Bay  Rd. 
between  8th  and  10th   Avenues. 

Owner  —  Redwood  City  Elem«tary 
School  District,  Andrew  Spinas, 
supt.  of  schools.  Redwood  City. 
Calif. 

Architect— Arthur  D.  Janssen.  Aus- 
Un  Ave.,  and  Patricia  Dr..  Ather- 
toM,  Ca'lf. 

Structural  steel  frame,  frame  and 
stucco,  one-storv,  concrete  and  as- 
phalt tile  floors,  includes  six  class- 
rooms, teachers'  iroom,  offices  and 
toilet  facilities  "to  accommodate  250 
pupils. 

1/01/47  • 

Plans   Awaiting   Approval   of  Stats 
Division  of  Architecture 

Classrooms   (2)  Cost  919,000 

BIIRNEY,  Calif.,  Shasta.  County.  Mt. 
Bumoy    Elementary    School. 

Owner  —  Mt.  Bumcy  Elementary 
School   District,   Bumey,   Calif. 

Architect— Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif 


Water  Filtration  Plant,  Martinez;  bide  open  Feb.  11,  7:30  P.  M, 

Butte  Construction  Co.,  60S  Mission  St.  San  Francisco  (TUxedo  2412  and 

JilXbroofc  8808) 

Contra!   California   Construction   Company,    116  Erie  St..   San   Francisco, 

Calif..  (Hfihnlock  7926) 
Willis  F.  Lynn,  1040  Folger  Ave,  Berkeley.  Calif.,  (BEriceley  0044) 

Cellulinrstruoturae'  ForSllde  Area.  VetTAdm.  Ft.  MlleyTBIds  Due  Feb.  28 
2:30  P.  M. 
btolte.    Inc..  8451    San    Leandro   St..   Oakland    (TKlnldad    1064). 
iCrbentraut    ft    Summers.    696    Pennsylvania    St.,    San    Francisco.    Calif., 
(A'lMrater  2420) 

Jas.   L   Barnes,   Construction    Comoany.  941   Russ   Bldg..   San   Francisco, 
Caltf..  (ICXbrook  6905) 

Haas  A  Rothchild.  828  Merchants  Blxchange  Bldg.,  S.  F    (EXbrook  1206) 
Fred  J.  Early,  Jr.  360  Pine  St..  San  i<Tanclsco,  Calif.  (SUtter  1731) 
Wm.  Horstmeyer,  28  Mars  M..  Sen  i<Tancisco  (AfArket  7239). 
Daley  Brothers.  P.  O.  Box  127.  Belmont  (BICtmont  2300). 
Charles  ^acClosky  Co.,  112  .Market  St,  Sai:  Kranclsco  (DOuglas  05(M). 


1/31/47  9 

Plans  Approved  by  State  Division  of 
Architecture- 
Owner  Will   Ask   Bids   Soon 
Quonset   Bldg.  Cost  910.000 

HAYWARD,  Calif..  Alameda  County. 

Hayward  Union  High  School. 
Owner — Hayward  Union  High  School 
District,  Ralph  A.  Anderson,  Presi- 
dent of  Board,  Foothill  Blvd.,  Hay- 
ward,  Calif. 
Architects  —  Dragon,  Schmidts.  & 
Hardman,  2068  Allston  Way,  Ber- 
keley, Calif. 

1/31/47  9 

Plans  Completed — Awaiting  Approvaj 
of  Stste   Division   of   Architecture 
School   Bldg.    (Alterations) 

Cost    $9500 
MILL    VALLEY.    Calif.,    Marin    Co., 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacifie  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhiU  3144 


Conversion  of  Bldg.  Into  Apts.,  Cannp  Steneman.  Calif.;  Bids  dus  Fsoniary 
13,  2:00  P.  M.,  sto. 
B.  ft  K.  Constr.  Co..   110  Market  St,  San  Francisco   (DOuglas  7516 
Charles  MacClosky.  112   Market   Street.   San   t<Tancisco    (DOuglas  0604). 
mroentraut  ft  Summers,  4M  Pennsylvania  St.,  San  Francisco  (AT  2420) 
Fred  J.  Early.  Jr..  360  Pine  St.,  San  J'Yanclsco,  Calif.  (SUtter  1731) 
ifiltwell  Constr  Co.,  4745  CJeary  Blvd.,  San  Francisco  (BAyvlew  5947) 
Daley  Brothers.  P.  O.  Box  127,  Belmont  (BEImcnt  2300). 
James   I.   Barnes  Constr.  Co.,  941  Russ  tildg.,   San   Francisco    (KXbrook 
('•005  or  EXbrook  7064) 
Admlnistrstlon    Bldg.~(Addltlohs~andl~lmprovements).    San    Francisco   Air 
Port,  Son  Mateo  County;   Bids  due  Feb.  4v  8:00  P.  M. 
Erbeotraut  ft  Summers.  606  Pennsylvania  St.  Son  Francisco   (AT  2420) 
Jacks  ft  Irvine,  620  Market  St.  San  Francisco  (UArtleld  2106) 
Barrett  A  Hllp,  018  Harrison  St,  San  l<Yanclsco,  Calif.  (DOuglas  0700) 

Carrlco  ft  Oautler.  866  Ocean  Ave,  ban  *"rancl8co   (JUnlper  4-0081) 

^iiint~Selonoos   BldoT Unit   No.  1.  Davis;   Bids  Doe  Feb.  20.  2:00  P.  M. 
iCrbentraut  ft  Summers.  606  Pennsylvania  St,  S.  F.  (ATwater  2420) 
James  I.   Baifies   Constr.  CO..  941  Rjss  Bldg,   San   Francisco    (ICXbrook 

6900  or  EXbrook  7054) 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.,  San  Jose  4    (Ballard   2602 


iRium  pninT  compnnv 


MAKES 


FIHE  PniHT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSOMENT 
CONCKETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  S»r««t       DOuglas  5583       San  Francisco 


Subttruoturee,  BaysKore  Higbwvay,  Ssn  Mateo  Co.;  Bids  due  Feb.  IS,  2  P.M. 
carl  N.  Swenson   Co..   1006  Stockton  Ave..  San  Jooe  4   (Ballard   2008 


1/81/47  8 

l^rellmlnary  Plans   In  Progree* 
•loro  (Florist  A  Shoe) 

Approx.  Cost  820.000 
WATSONVILLJB,   Calif..   Santa  Cruz 

County. 
Owner— Smith  ft  Bosworth,  c/o  Kane 

Realty  Co.,  WatsonvlHe.  Calif. 
Architect— J.  I.  Easterly.  1008-A  Lin 

coin  St,  WatsonvlHe,  Calif. 
Concrete,  i -story.  ., 

1/81/47  *  .     .^5 

Arohlteet  Tsklng  Bide  From  Selected 

Contractero— Due  Feb.  3.  2:00  P.  M. 

(Poetponed  from  Jsn.  29.  5  P.   M.) 
Warohouso 

SALINAS.  Calif..  Monterey  County. 
Ownei^West    Coast    Box    Company, 


Substructure,   Santa   Barbara,    ttlds   due   Feb.^  13.   2  P.   M.  / 

Carl  N.  Swenson  Co.,   1095  Stockton  Ave.,  San^ose    1    (Ballard  2002 
ForeetrjTBIdg.,  Berkeley  CampusrurcTr~Brds  duo  Feb.  21.  2  P.  M. 
James  I.  Barnes  Constr.  Co..  941  Russ  Bldg.   San   Francisco    (KXbrook 

8906  or  EXbrook  7054) 

Shop  Bldg^QlennCou'nty'HIgh  Schorl;  Bids  due  Feb.  18.  8  P.  M. 
James  H.  McFarland.  266  Laguna  Honda  Blvd.,  S.  F.   (MOntroce  1780) 


Uniformi'ly 


PLANS  ON  FILE 


The   following   list   of    plans    snd   epeolflcstlone   for   construction 
projects  are  now  available  for  inspection   at  the  office  of   DAILY 

PACIFIC   BUILOEW,  46S  Tenth  Street,  San    Francleoo 

Location 


Work 


Naval  Reserve  Armor>- 
Superintendent's  Residence 


Oakland 
Redding 


Bid  Opening  Date 

rso 

2-11 


lONDS 


WARRANTS 


ASSESSMENT    DISTRICTS 

Saa  us  regarding  Improvement  District  jobs.    W«  haadU  coUoc^ 
tions;  buy  Warrsnts  or  Bonds  on  sll  1915  or  1911  Act  Dislrfcta 

Ttltphone  GArfield  8000 

HANNAFORD     &     TALtOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO 


^^/7  A^roc/^^ei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


FRIDAY.  JANUARY  31.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  3 


Two-classroom  addition,  frame  con- 
struction,  concrete  walls. 


1/81/47  & 

Plana  Completed — Awaiting  Approval 

of  State  DIvlelon  of  Architecture 

Claesroom  A  Cafeteria       Coet  $10,000 

SUSANVILLB,     Calif.,     Lessen     Co. 

Lassen    High   and    Junior   College. 

Owner — Lassen  Union  High  and  Ju- 
nior College  District,  Lassen  Co., 
Calif. 

Architect  —  Ralph  D.  Taylor.  716 
Court  St.,  Susanville,  Caltf. 


11— 


HOSPITALS 


1/81/47  ♦  9 

Contract  Awarded  To  Low  Bidder — 

School   Addition    (2  classrooms) 

Cost.   $8,390 

POINT  RICHMOND,  Calif.,  Alameda 
County.  Washington  Elementary 
School. 

Owner — Richmond  Union  School  Dis- 
trict, Walter  T.  Helms,  Superin- 
tendent or  Schools,'  1108  Bissell 
Ave.,  Richmond,  Calif. 

Architects  —  Dragon,  Schmidts  and 
Hardman,  2068  Allston  Way.  Ber- 
keley. Calif  ~ 

Frame  and  rustic  temporary  class- 
rooms. 

Contractor— Willis  F.  Lynn,  1040  Fol- 

8er  Ave.,  Berkeley,  Calif. 
>ther  bidders  January  20  were: 

Elmer  J.  Freethy,  El  Cerrito,  Cal., 
I8S21. 

John   M.   Bartlett,   El  Cerrltc,   Cal.. 
$0027. 

Frank     A.     Payne,     Orinda,     Calif., 
$10,294. 

C.  Norman  Peterson,  Berkeley,  Cal. 
$10,500. 


1/81/47  •  10 

Owner  Taking  Bide  on  (1)  Classroom 
Idg.;  (2)  Technology  Idg..  and 
Technical  Annex  Bldg.;  (3)  Alter. 
Proposals  of  All  Three  Buildings 
or  Combination  Thereof — Due  Feb. 
7.  2  P  M.  in  Seattle  (Opening  Orig- 
inally  Scheduled  for  Spokane.) 

Estimated  Cost  $3,000,000 

SEATTLE,  Wash.  King  Co.  Wash- 
ington State  College. 

Owner — Board  of  Regents  of  Wash- 
ington State  College.  Dr.  Wilson 
CJompton.  president  and  secretary 
of  the  board,  Olympic  Hotel,  Se- 
attle. Wash. 

Architect  (classroom  building) — John 
W.  Maloney,  654  Central  Bldg..  Se- 
attle. Wash. 

Architects  (technology  buildings)— 
Whltehouse  A  Price.  Hutton  Bldg., 
Spokane,  Wash. 

Classroom  building,  reinforced  con- 
crete with  brick  facing  and  stone 
■trim,  T-shaped,  251x281  outside 
dimensions,  four  stories  and  base- 
ment; includes  40  classrooms,  fac- 
ulty offices  and  lecture  room;  tor- 
razxo  corridors  and  stairs,  lino- 
leum classroom  floors,  plastered 
Interior  walls,  composition  roofing, 
aluminum  windows  and  entrance 
doors,  lightproof  shades,  ventila- 
tion system,  fluorescent  lighting, 
elevator,  natural  slate  blackboards 
and  acoustic  tile  throughout;  esti- 
mated cost,  $1,500,000. 

Main  structures  of  technology  build- 
ing, reinforced  concrete  with  ma- 
sonry exterior,  60x350,  ground  and 
three  stories;  glazed  brick  and  tile 
partitions,  concrete  and  asphalt  tUe 
floors,  built-up  roof  and  aluminum 
sash,  walking  deck  on  roof,  some 
plastered  interior  walls  and  acou- 
stic treatment,  ventilation  system; 
annex  building,  foundry  type,  re- 
inforced concrete  with  brick  exto-  , 
rior.  two  stories,  64x165,  sloping 
roof,  concrete  floor;  estimated  cost,  , 
$1,500,000.  I 

Plans  and  specifications  for  class-  { 
room  building  are  obtainable  from  i 
Architect  John  W.  Maloney  upon  de- 
posit of  $50,  and  plans  and  speclflca-  | 
tions  on  the  technology  building  and  | 
annex  are  obtainable  from  Archl-  1 
tecU  Whltehouse  A  Price  upon  de- 
posit of  $35.  ' 


1/31/47  n 

Contemplated — Owner  May  Re<)uest 
State    Funds 

County  Hospital  Cost  $400,000 

MARYSVILLE,   Calif.,   Tuba  Co. 

Owner — Yuba  County  Board  of  Su- 
pervisors, A.  Conley,  county  clerk. 
Hall  of  Records,  Marysvllle,  Calif. 

12-13— INDUSTRIAL 
BUILDINGS 

1/31/47:  .-«  12 

Contemplated 

Concrete  Batching  Plant  Cost,  $80,000 

SAN  RAFAEL,  Calif.,  Marin  Co. 
Manzanita. 

Owner— McPhail  Fuel  Co.,  John  Mc- 
Phail,  president,  917  C  St.,  San  Ra- 
fael, Calif. 

Ready-mix  concrete  batching  plant 
designed  for  maximum  500  cu,  yd. 
daily  output.  * 

.  t 

1/31/47  12 

Preliminary  Plans   In  Progress 

Factory    BuUdlng    (2nd     Unit) 

Approximate    Cost    $100,000 

REDWOOD  CITY.  Calif.,  San  Mateo 
County  Ten-acre  site  in  Dumbar- 
ton Acres  on  northerly  line  of 
Spring  St. 

Owner  —  Chemical  Process  Co.,  58 
Sutter  St.,  San   Francisco,  Calif. 

Architect  —  Morgan  Stedman,  180 
UnivorsUv  Ave.,   Fklo  Alto,   Calif. 

Structural  Engineers — Hall  &  Preg- 
noff,  251  Kearny  St.,  San  Fran- 
cisco,  Calif. 

Structural  steel,  corrugated  sidinK. 
part  one-  and  part  two-story,  ele- 
vated slab,  80x200.  (Construction 
under  way  on  first  unit,  test  lab- 
oratorv  to  cost  approximately  $13,- 
500.) 


minus  $320),  total  both  schedules, 
$13,36557;  alt.  total  both  schedules 
$12,725J17. 

Bridgman  Const.  Co.,  (1)  $8898.70: 
(2)  $7557.10;  total  both  schedules  $15,- 
896.80. 
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l/Sl/47 

Plana  In  Progress    Contract 

Awarded 
Power  Plant 
SAN    FRANCISCO,    Calif.,    10th    and 

Bryant  Sts. 
Owner— San  Francisco  Brewing  Corp., 

H.  E.  Plcard,  general  manager,  490 

10th  St..  San  Francisco,  Calif. 
Engineer— Ray  N.  Moore,  617  Bryant 

St.,  San  Francisco,  Calif. 
Reinforced    concrete    and  steel,    two 

stories    (120x85),    to    provide  added 

refrig^eration  space. 
Contractor  —  Cahlll     Bros..     Inc.,    206 

Sanaome  St.,  San  Francisco,  Calif. 


Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  dUtrict  engineer,  838  U.  S. 
Appraisers  Bldg.,  San  Francisco, 
Calif. 

Flans  by  owner. 

Includes  exterior  platform  and  new 
bumpers. 

Low  Bidder— Rings  Paint  Store,  Yu- 
ma, Ans.,  $847.00. 

OtMer  bidders  January  29th   were: 
R  A.   Newman.  McMlnnvllle.  Ore.. 

$1,859 

N.  A.  Nelson.  Oadsen.  Aris.,  $1,500 
Grohne     Company,     Decatur,     111., 

$1,722 
C.  Gaton,  Los  Angeles,  Calif.,  $1897. 
Ralph    Hunter,    Yuma,    Ariz.,    |2.- 

683  && 


1/31/47  •     ^ 

Contract  Awarded— Work  to  Start 
Feb.  8— CPA  Permit  QCanted 

Frozen   Food  Plant  and  Lookers 

Cost  $80,000 

MILLBRAE,  Calif.,  San  Mateo  Co. 
E.  Broadway,  near  La  Cruz. 

Owner  —  Trembley  Corp.,  Earl  F. 
Trombley  of  Mlllbrae  Creamery 
and  three  sons,  Leo,  Paul  and  John 
Trembley  (principals),  $325  EH  Ca- 
mlno  Real,  Mlllbrae,  Calif. 

Architect— Private  plans. 

Reinforced  concrete  with  outer  con- 
crete blocks  and  contour  walls  and 
curved  beams  (50x100  ft.);  base- 
ment floor  will  be  equipped  with 
600  frozen  food  lockers  to  start, 
which  may  be  increased  to  750; 
the  main  floor  will  be  used  for  the 
sale  of  frozen  food ;  equipment  and 
installation  will  cost  an  additional 
$50,000. 

Contractor — Vincent  A.  Errico,  1428 
Balboa   Ave.,   Burllngame,  Calif. 


20-21— SOCIAL  A  RECREA- 
TIONAL  BLDGS. 


l/.'<l/47  20 

Plans   in    Progress 

Swimming  Pool  Coet  $90,000 

RKDDINO.  Calif..  Shasta  Co.  Sliasta 

Union  High  School. 
Owner — Shasta    Union    High    School 

District,  Redding.  Oalif. 
Engineer— Clair    A.    Hill,    1424    Yuba 

St.,   Redding.    Cnilf. 
Pool    57xl06-ft. 


Blumenfeki,  president,  70  Eddy 
St.,  San  Francisco.  Calif. 

Architect— Bernard  Nobler,  1069  Mar- 
ket   St.,    San    Francisco.   Calif. 

Includes  screen  tower  78  feet  high 
and  75  feet  wide  and  open  air 
"auditorium"  to  accommodate  880 
cars ;  the  entire  area  will  b<t  p«ved 
with  front  wheels  of  cars  resting 
on  a  ramp  which  will  tilt  thont  to 
provide  an   unobstructed   v^pw. 

Grading  centraetor — Jeneen  A  FItts, 
931    2nd   St.,   San    Rafsel,   Csltf. 


J/31/47  •    ^         .^_*^ 

Working  Drswings  50%  Completed 
Theater   (Remodel) 
SACRAMENTO.    Calif..    Sacramento 

County.    Hlppodrome-Fox    Theater. 

1013  K  Street. 
Owner  —  Fox  West  Coast  Theaters, 

1350  Market  Street.  San  Franotac^ 

Calif  .  »    „ 

Architects— A.  A.  Cantin  a»d  A.  Mao- 

Kenzle  Cantin.  704  Market   Street. 

San  Francisco.  Calif. 
Genera",  alteration  work   Including  • 

new  baJcony. 


22-26— RESIDENTIAL 
BUILDINGS 


1/31/47  12 

Working    Drawings    In    Progress 

Contract   Awarded 
Factory   Building    (Remodel    Interior) 
OAKLAND.  Calif..   Alameda  County. 

14th  &  Poplar  Sts. 
Owner   —   Carnation    Company,    14th 

and  Poplar  Sts..  Oakland,  Calif. 
Structural    Engineers — H.    M.    O'Nell 

&  Company,  610  16th  St..  Oakland, 

Calif. 
Includes  altering  and  changing  rooms 

at   main   milk   processing  plant. 
Cortractoi^-Marvin     E.     Collins,    825 

Galvan    Drive,    El    Cerrito.   Calif. 

l/Sl/47  13 

Low  and   Only  Bidders 

VHF     Radio    Range    Stations 

(Proposal    No.    6-47-298) 
NEAR     BLYTHE.     Calif..     Riverside 
County,  and  PHOENIX.  Ariz.  Mar- 
icopa  County. 
Owner  —  Civil  Aeronautics  Admlns- 
tration,    5661    W.    Manchester    Ave., 
Los  Angeles,  Calif. 
Plans  by  owner.  • 

Work  includes  fencing  site,  ei-ect- 
InfiT  a  16x28-ft.  sectional  steel  frame 
building  on  concrete  foundation, 
erecting  a  l6-ft.  steel  tower  with 
35-ff.  diameter  counteipoise  and  a 
12xl2-ft.  antenna  .shelter  on  top, 
and  Incidental  work.  No  radio 
transmittinjf  equipment  will  be  in- 
stalled under  this  proposal.  Bid- 
der's guarantee  of  lO'l'  to  accom- 
panv  each  bid. 
Low  Bidder— Reed  &  Son,  Salt  Lake 
City,  Utah,  $9635.00; 
Complete  bids  submitted  January 
20th  were:  ^ 

Reed  &  Son,  (1)  $4571,  (alt.  minus 
$194.87);  (2)  $5036,  (all.  minus  $215.- 
87):  total  both  schedules  $9635:  alt. 
total  both  schedules  $9224.24. 

^has.  E.  Seymour.  San  Diego,  (1) 
$4905.56:  (2)  $5686;  total  both  sched- 
ules.  $10,681.56. 

Wlckes  Engineering  Construction 
Co  Inc,  Des  Moines.  (1)  $5932.70, 
(alt  rnlnu.*  $500);  (2)  $6166..70.  fait 
minus  $500) :  total  both  schedules 
$12,009.40;  alt.  total  both  schedules 
$11,099.40. 

Drury    Electric    Co..     (1)     $6396.02; 
(alt.,   minus  $320);   (2)   $6969.56.    (alt. 


14-17— PUBUC  BLDGS. 


1/31/47  _         16 

Contemplated— Owner    May    Request 

State    Funds 

Court    House   Annex         Cost  $150,000 

MARYSVILLE.  Calif..  Yuba  Co. 

Owner — Yuba    County    Board    of    Su- 
pervisors. A    Conley,  county  clerk, 

■    Hall  of   Records,   Marysvllle,  Calif. 

1/31/47  1* 

Bond    Election    Planned    For  This 

Year— Site    Not    Yet    Selected 
Veterans  Memorial  Bldg.. 

Coet  $260,000 

NAPA.  Calif.,  Napa  Co. 

Owner— County  of  Napa,  Ralph  Dol- 
larhide,  county  clerk.  Court  House, 
Napa,  Calif.  (Napa  County  Vet- 
erans* Memorial  Assn.,  Jose  L. 
Wright,  chairman  of  campaign 
committee) 

Architect — Russell  Oueme  de  Lappe, 
Claremont  Hotel,   Berkeley,   Calif. 

1-story  modem  design.  2S,600  ft.  floor 
space  to  include  large  auditorium, 
stage,  men's  and  women's  loungres, 
banquet  hall,  smaller  dining  room 
kitchen  facilities  and  2  large  meet- 
ing rooms. 

1/31/47  15 

Low  snd  Only  Bidders 
PIstform    and    Bumpere 
SAN  LUIW,  Ariz.,  Yuma  County.  U.  S. 
Border    Station. 


1/31/47  20 

Estimate  of   Coet    Submitted    to 
City   Council 

Recreation     Center  Cost    $480,000 

SAN  CARLOS,  Calif.,  San  Mateo  Co. 

Owner — City  of  San  Carlos,  Recre- 
ation Commission,  John  Kemp  Jr., 
Recreation  Commissioner,  City 
Hall,    San    Carlos,    Calif. 

Architect— Alfred  W.  Johnson,  681 
Market  St.O,  .San  Francisco,  Caht. 

Includes  $400,t'00  for  gymnasium, 
swimmmg  pool,  little  theater  bldg. 
and  sanitary  facilities;  $30,000  al- 
terations to  present  recreation 
bldgs.,  and  $50,000  for  acquisition 
of  additional  property. 

1/31/47  ^     21 

Plans  In  Progress — Grading  Contract 
Awarded 

Orive-ln    Theater 

Overall  Cost  $150,300 

SAN  RAFAEL,  Calif..  Marin  Co.,  fi- 
acre site  In  California  Park  at 
San  Quentin  wye. 

Owners— Blumenfeld   Theateres,    Abe 


1/81/47  ** 

Sub     Contracts     Awarded— Work     to 

Start  Feb.  1st 
Resldsnces    (ovsr   100)       ,„„  ..-j,-^ 
Coet    $6SOO-$10,000 

NEAR  HAYWARD,  Calif.  Alameda 
Co.   Castn    Valley. 

Ov^ner— Lionel  Wise  (Insurance)  1404 
Franklin   St..  Oakland.  Calif. 

Architect— Private    plans.  .    .,  , 

Contraxstor— Vanden  Berghe  A  Flet- 
cher. 401  Hs^ldon  Road  and  19S8 
Frultvale    Ave.,    Oakland,    CalTf. 

Roofing— West  Coast  Roofing  Co.. 
1195  Castro   St..   Hayward.  Calif. 

Plumbing— Mike  C.  Johnson,  Hay- 
ward.  Calif.  __    _  . 

Electric  WlringMarelco  Inc.,  770  Fol- 
Bom  St.,  San  Francisco,  Calif. 

Heating  A  Sheet  Metal— Atlas  Heat* 
In?  &  Ventilating  Co..  Ltd..  1451- 
32nd    St.,   Oakland,    Calif. 

Tile  Work  *  Linoleum— Rlgney  TUo 

Co.,  8012  Harrison  St.,  Oakland,  Cal. 

Hardwood  Floors— O.  C.  Wilson.  4600 

Clement    St..   Oakland,    Calif. 
Brick  A  Stone  Work— Henry  Thom- 
son,   21266   E.    14th    St,    Hayward, 
Calif. 


SUMMERBELL  ROOF  STRUCTORES 

17A6  Thirteenth  St.,,  Oakland,  Calif. 


From  San  Pr?n*.is(o 
EHtcrprlse    10930 


From  other  exchange 
TWinoaks  362? 


SAWS 


Va  to  10  H.  f. 


CONTRACTORS  .  .  .  Serve  Money  and  Tlm% 

■r  USING 

QUANTITY    SURVEYS 

us  JESSE  STREET  SOtfor  8341  •         SAM   FRANCISCO 

fr,pf»r.4h.,   LeROY    SERVICE 


STRAN-STEEI. 


Qu^H^SCa-  FOR  FARM  AND  INDUSTRY 


KERR  EQUIPMENT  CO 


160  Tenth  8lr«t    g^Tn^'S^''''- "^^■"""^ 


AI.L-ST8BL   BUILDINali 
AT  iOW  COjST 

Adaptable  to  hundreds  of  farm  and 
industrial  ute«,  Stran-Steel  "Quon- 
set" buildings  are  filling  a  steadily  < 
increasing  need   for  low-oost,  all- 
purpose  structures. 

Available  in  a  variety  of  sizes, 
"Quonsets"  are  framed  with 
Stran -Steel  mailabU  framing  mem- 
bers for  strength  and  rigidity  and 
the  simple  attachment  of  exterior 
and    interior    collateral    materials. 

Features  include  clear-span  con- 
struction (except  in  the  "Multiple**), 
for  100%  usable  floor  space  .  .  .  all- 
steel  materials,  for  fire-safety,  per- 
manence, and  freedom  from  weather 
and  rodent  deterioration.  The 
Stran-Steel  framing  system  permits 
the  easy  addition  of  sections  or  the 
demounting  of  the  entire  building 
for  re-erection  elsewhere. 

Stop  in  today  for  details  and  prioea. 

Strss-StssI  "QstNsst"  kiiltfisfs  sra 

products  of  Groat  Lahss  StssI  Csrpora* 
tloR,  a  unK  of  Nsdssat  Stool  Corporsllsa. 


PACIFIC  COAST  AGGREGATES,  INC* 


400  Alabama  Street  (at  17th  St.) 

SAN  FRANCISCO  10 

KLondika  2-1616 


2400  Peratia  Street 
OAKLAND 
HlfaM  0770 


790  Stockl0H  Art, 
SAN  JOSB 
Ballard  M70 
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Grading— Clements  ft  Co.,  Ml  Ath- 
erton   8U  H&yward,  C«Uf. 

Painting— Vlelm  ft  Vlelra.  15680  E. 
14th  St..  San  Lieandro,  Calif. 


l/tV4T  26 

Site  Being  Surveyed-^enetructien 

Planned  Seen 
Reeldenoee   (SOO)  Ceet   $6600  up 

ITKAB.  HAYWARD.  CaUf.,  Alameda 

County.    Castro    ".^alley,    adjoining 

Parsons  Tract. 
Owner— Lionel  Wif  »  (Insurance)  140* 

Franklin    8t.   Oakland,   Calif. 
Private  plans. 
Contractor— Vanden    Berghe  4   Flet- 

oher,   401    Haddon    road    and    ItM 

Frultvale  Ave.,  Oakland,  Calif. 
Includes    continuation    of    Gall    Ave. 

from  owners  preaent  Redwood  Villa 

traet.  Into  and  through  adjoining 

tract  to  Parsons  Road,  Hillside  and 

Almond  Road. 


1/81/47  2S 

Preliminary  Plant  In  Pregrsos 

Apartment  BIdgs.  (70)  ,^^,^ 

^  Cost  $500,000 

LOS  JWGELBS,  Calif.,  Los  Angeles 
Co.,  Between  Sepulveda  Blvd.,  and 
Arizona  Ave.,  near  Centlnela  Ave. 

Owner— Housman- Ay  res,  c/o  Archi- 
tect 

Architect— Hugh  Gibbs,  441  E.  Ist 
St.,  Long  Beach,  Calif. 

Frame  and  stucco  bldgs.,  containing 
total  of  80  1-  and  2-bedroom  units. 


Owner  —  California  Water   Service 

Co..   Hanford,  Calif. 
Plans  by  owner. 
80O,000-gal.  water  tank,  120-ft.  high. 


1/81/47  82 

Sngineering  Survey  In  Progreee 

Bend   Election   Contemplated 
Sewage  Disposal  Plant 

Cost  1250,000 
CONCORD,  Calif.,  Contra  Costa  Co. 
Owner — Town     of     Concord,    W.     B. 

Ballenger,  town  clerk,  Town  Hall, 

Concord,  CaUf. 
Engineer — John   S.   Bates,   3134  Eton 

Ave.,   Berii^ey,   Calif. 

1/31/47  82 

Site  Selected— Engineer  To  Be 

Selected  Soon 
Munloipal  Incinerator      Cost  $150,000 
OLENDALE,  Calif.,  Los  Angeles  Co. 

8-acre    site    on    Los    Angeles    St, 

near  southern  city  limits. 
Owner — City  of  Glcndale,  City  Clerk, 

City   Hall.  Glendale.  Calif. 
Three   100-ton    disposal   units. 
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1/81/47 

Plans  Completed 

Construction    Held    Until   Spring 

Rosldsnoe  4  Stable  Est.  Cost  $18,000 

WATSONVILLE,  Calif.,  Santa  Cruz 
County. 

Owner— E.  B.  Baker,  Jr.,  c/o  post- 
master.   WatsonviUe,   Calif. 

Architect— J.  I.  Easterly,  I006A  Lin- 
coln   St.,   WatsonvllleT  Calff. 

Adobe,  one-story  five  rooms,  shake 
roof,  hot-air  heating,  oak  floors. 


1/81/47  26 

Construction   To  Start  Soon 

Rosldences  (186) 

RBDONDO  BELA.CH.  Calif.,  Los  An- 
geles Co.  Inglewood  Ave.,  and  Man- 
hattan  Beach    Blvd. 

Owner— Veterans  Homes  Inc.,  6283 
Wilshire  Blvd.,  Los  Angeles,  Calif. 

Frame  and  stucco  3 -room,  approx. 
1080  sq.  ft.  floor  spaee. 

Contractor— Aldon  Constr.  Co.,  6233 
.      Wllshiro  Blvd..  Los  Angeles,  Calif. 

1/81/47  ^  •    2* 

Cenetruotlon  To  Start  Soon 
Rosldences  (208) 
MONTEBELLO,   Calif.,   Los   Angeles 

Co.  Hay  St.,  north  of  "Beverly  Blvd 
Owner— Jacmar     Homes     Inc.,     65oB 

Whittier  Blvd.,  Los  Angeles,  Calif. 
Plans  by  owner.  ^^ 

Frame   and   stucco,   approx.   1200   sq. 

ft.   of   floor  space. 
Contractor— Owner   Will    BuHd 

1/81/47  ^ 

Centraet  Awarded  .•«*non 

AMrtm*"*    B'«'B«  9»»»    »»00.«» 

LONG  BEACH,  Calif..  Ix)s  Angeles 
Ca,  California  Ave.,  and  San  An- 

Kada  Dr. 

Owner— Ridgewood  Heights  Manor 
Inc.,  Lloyd  S.  Whaley,  President, 
c/o    Architect  «.,»„* 

Architect— Hugh  Gibbs.  441  E.  1st  St.. 
Long  Beach.  Calif. 

Wood  frame  and  stucco  2 -story 
bldgs.,  conUlnlng  a  total  of  148 
units  with  8  to  16  units  per  Mdg. 

Contraetor— L.  S.  Whaley  Co.,  TImee 
BIdg.,  Long  Beach.  Calif. 
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1/81/47 

Bids  Rejected 

SAN  FRANCtSCO.  Calif..  Civic  Cen- 
ter. Dormitories  A  and  K. 
Owner  —   City   and    County   of    San 
Francisco.    Department    of    Public 
Works.   Room   282,   City   Hall   .San 
Francisco,  Calif. 
City  Arciiitect— Dodge  A.  Rledy.  Rm. 
266  City  Hall.  San  Francisco.  CaUf. 
All    bids     received     January     22nd 
were  rejected,  at  which  time  Robert 
McCarthy.     1060    KIrkham     St..     San 
Francisco.   Calif.,  at  $11,056  submit- 
ted low  bid. 

l/Sl/47  ^^ 

Construction    To    Start    Immediately 

Residences  (88) 

ARCADIA.  Calif..  Los  Angeles  Co^ 

Owner — Development  Engineers  inc., 

2887    W.    Washington    Blvd..     Lo3 

Angeles,  Calif. 
Plans  by  owner.  «  .     . 

Frame  and  stucco  2-  and  3-bedrooma 

1000  sq.  ft.  floor  e-pece. 
Contractot^-Owner  Will   Build. 

Engineering  Section 


1/30/47  .  81 

Low  and  Only  Bidders  (Unit  Prioes) 

Qranby  Pumping  Plant  4  Canal; 
Spec.   1585 

COLORADO  -  BIO  THOMPSON 
PROJECT.  Colo.  Between  Granby 
and  Grand  LAke.  Colo.,  southeast 
of  U.  8.  Highway  No.  84 

Owner— U.  8.  Bureau  of  Reclama- 
tion, Walker  R.  Young,  chief  engr., 
Denver,   Colo. 

Plans  by  engineering  department  of 
owner. 

Construction  of  (Schedule  1)  Granby 
pumping  plant  and  (Schedule  2) 
earthwork  and  structures,  Granby 
pump  canal. 

Low  Bidders— Granby  Constructors, 
Denver,  Colo.,  and  714  W.  Olympic 
Blvd..  Los  Angeles,  Calif,  (consist- 
ing of  Grafe-Callahan  Construction 
Co.,  Gunther  ft  Shirley  Construc- 
tion, Los  Angeles;  Brown  ft  Root, 
Inc.,  Houston,  Texas;  Ed  Honnen, 
Colorado  Springs,  Colo. ;  Condon- 
Cunningham  Co.,  Omaha,  Neb.; 
Mar(in  Wunderllch,  Jefferson  City, 
Mo.,  and  Peter  Kiewit  Sons  Co., 
Omaha.  Neb.),  Schedule  1,  $4,139,- 
008,  and  Vinnoll  Co.,  1146  West- 
minster, Alhambra.  Calif.,  Schedule 
2,  $501,458.75. 
Work  involves: 

Sehadule  No.  1 
Qrandby  Pumping   Plant 

(1)  80,000  cubic  yards  of  excava- 
tion for  earth  dike  and  diver- 
sion   channel ; 

(2)  15.000  cubic  yards  of  earth  fill 
for  dike; 

(3)  80,000    sUtion    cubic    yards    of 
overhaul ; 

(4)  84M>0  cubic  yards  of  selected 
gravelly   material ; 

(5)  8.680  cubic  yards  of  dumped 
riprap; 

(6)  Cnwatertng   foundations; 

(7)  206,000  cubic  yards  of  excava- 
tkw  for  intake  canal,  intake 
structure.  Intake  conduits, 
pumping  plant,  pipe  anchors, 
concrete  encased  pipes,  and 
surge  tank; 

(H)  80,000  cubic  yards  of  excava- 
tion for  concrete  discharge 
conduit  and  discharge  struc- 
tures; 

(0)  4,000  cubic  yards  of  excavation 
for  pipe  trenches  and  switch- 
yard   structures ; 

(10)  19,000  cubic  yards  of  excava- 
tion,   stripping    borrow    pits; 

(11)  485,000  cubic  yards  of  excava- 
tion. In  borrow  pits  and  trans- 
portation  to   sluiced   fill; 

(12)  1.070  square  yards  of  asphaltlc 
coating  on   foundations; 

(18)  60,000  cubic  yards  of  excava- 
tion on  hill  south  of  pumping 
plant; 

(14)  Placing  370.000  cubic  yards  of 
sluiced   fill; 

(15)  83,400  cubic   yards  of  backfill; 

(16)  200  cubic  yards  of  gravel  back- 

flU: 

(17)  Compacting  24,300  cubic  yards 
of   backfill; 

(18)  2.500  cubic  yards  of  gravel  sur- 
facing: 


(10)  Fumlahlng  and  handling  50,000 
barrels  of  cement; 

(20)  1,400  cubic  yards  of  concrete  in 
intake  structure; 

(21)  2.760  cubic  yards  of  concrete 
in  pumping  •  plant  substruc- 
ture; 

(22)  11,800  cubic  yards  of  concrete 
In  pumplng-plant  Intermediate 
structure: 

(28)  1,400    cubic    yards    of    concrete 
In    pumplng-plant    superstruc- 
ture; 
(24)  1.170   cubic    yards    second-stace 
concrete  m  pumping  plant; 

(25)  Oooling   concrete; 

(26)  10.200  cubic  yards  of  concrete 
in  conduits  and  discharge 
structure ; 

(27)  2,400  cubic  yards  of  concrete 
pipe  anchors,  pipe  encasement, 
and  base  for  surge'  tsink; 

(28)  500  cubic  yards  of  concrete  In 
switchyard    structures ; 

(29)  Furnishing  and  placing  7,118,- 
000  pounds  of  reinforcement 
bars,  %-lnch  diameter  and 
Urger; 

(30)  Painting  4,450  linear  feet  of 
reinforcement  bars; 

(81)  Constructing  220  linear  feet  of 

control   Joints ; 
(32)  Placing    2,100    square    feet    or 

joint   filler; 
(83)  Placing    10,000    linear    feet    of 

metal  sealing  strips; 
(34)  Placing  26,000  pounds  of  metal 

water  stops; 
(SSIPlacing  200  linear  feet  of   rub- 
ber water  stops; 
(36)  Constructing  385  linear  feet  of 

asphalt  seals ; 
(87)  Forming     400     linear     feet     of 

holes  for  4-inch  drains; 

(38)  Placing  6.800  square  feet  of 
cellulated  glass  insulation  on 
roof; 

(39)  Placing  6.800  square  feet  of 
coal-tar  satursted  felt  roof- 
ing; . 

(40)  Dampproofing  100  square  yards 
of   interior  waH; 

(41)  Placing  2.200  square  yards  of 
concrete   floor   finish; 

(^)  Installing  2.500    square    feet    of 
glass-block    panels; 

(43)  Installing  26,000  pounds  of  gate 
frames  and  guides; 

(44)  Installing  8,780  pounds  of  bulk- 
head   gate ; 

(45)  Installing  54.000  pounds  of 
drainage  and  unwaterlng 
pumps ; 

(46)  Installing  207,000  pounds  of 
cranes ; 

(47)  Installing  166  track  feet  of 
transfer  track  rails,  ties,  and 
ballast ; 

(48)  Installing  46,000  pounds  of 
crane  runwafW  transformer 
track,  and  trangjWr  track  rails 
In  concrete; 

(49)  Erecting  52,000  pounds  of  struc- 
tural-steel   framework; 

(50)  Installing  85.000  pounds  of 
Irashrack   metalwork; 

(51)  Installing  400,000  pounds  of 
pump     intake     and     discharge 

pip* ;  J       < 

(52)  Installing  276,000  pounds  of 
purge    tank ; 

(53)  Installing  10,200  square  feet  of 
lagging  on   surge  tank ; 

(54>  Installing  65,000  pounds  of  met- 
al ,tublng.  and  brass,  steel 
wrought  iron,  and  cast  iron 
pipe,  fittings,  and  valves  less 
than  6  inches  nominal  diam- 
eter; ■  ^ 
(56)  Installing      163,200      pounds     of 


metal  tubing,  and  brass,  steel, 
wrought  Iron,  and  cast  iron 
pipe,  fittings,  and  valves  6 
inchee  and  greater  nominal 
diameter-; 

(56)  Installing   1,500   pounds    of   si- 
phon-breaJcer  valves; 

(57)  Laylhg  660  liner  feet  of  8-lnch 
clay  sewer  pipe  with  cemented 
Jotets ; 

(58)  Flaclag  8,000  pounds  of  metal 
tubU!%  and  fitting^  for  con- 
crete cooling  system; 

(59)  Placmg  200  pounds  of  construc- 
tion-Joint grout  tubing  and  fit- 
tings; 

(60)  Installing  4,700  pounds  of  met- 
al  Inserts; 

(61)  Installing  4,000  pounds  of  pipe 
handrails ; 

(62)  Installing  5,600  pounds  of  met- 
al   stairways ; 

(63)  Installing  4,800  pounds  of  em- 
bedded metal  frames  for  open- 
ings in  floors  and  walls; 

(64)  Installing  88,700  pounds  of 
metal  gratings,  floor  plates, 
and  cover  plates; 

(66)  Installing  11,400  pounds  of  oil 
storage   tanks; 

(66)  Inatalllng  600  square  feet  of 
metal  accordion  doors; 

(67)  Installing  600  square  feet  of 
metal  swinging  doors ; 

(68)  Installing  60  square  feet  of 
metal  fire   doors; 

(69)  Installing  270  square  feet  of 
metal    sash    windows; 

(70)  Installing  840  pounds  of  met- 
al louvers ; 

(71)  Installing  14,000  pounds  of  mis- 
cellaneous   metalwork; 

(72)  Installing   12,200   linear  feet   of 
embedded  electrical  metal  con- 
duit 1^   inches  or  less  in  dia- 
meter ; 

(73)  Installing  11,100  linear  feet  of 
embedded  electrical  metal  con- 
duit larger  than  1^  inches  and 
not  larger  than  3  inches  in 
diameter; 

(74)  Installing  8,400  linear  feet  of 
embedded  electrical  nonmetal- 
lic  conduit; 

(75)  Installing  2,200  pounds  of 
ground  wires; 

(76)  Constructing  1.100  linear  feet 
of   guard   rails;    and 

(77)  Tnmeportlng      1,110      tons      of 


ALUMINUM 

Immediate  Delivery 
23 Vi    gaege   corruquHd  %k—H 

for  reeHag  a«d  sidlag. 

IV4"  Corrugatlea  moaiit  odded 

•troagth! 

6'   I   26'—$2.iO  «'   X   26"— #2.60 

10'    s   26'— #3.50  12'   X   26'— #4.20 

Special  Pricei  for  Quantity  Buyers 

CLEVELAND  WRECKING  CO 

2800   Tklrd    St.  VAlMcIa    4977 
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PLANTS 


J/81/47  .  .  *^ 

Plans   In  Progreee— Water  Tank 

Wa  er  Tank 

HANFORD,  C^llf..  Kings  County,  be- 
tween Harris  and  Brown  St*.,  half 
a  block  south  of  Water  8t 


BY    MVLLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Woll  CoblnnH 

Floor  Coblnots 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdorlilll  2727 


freight    of    all    kind*    for    the 
Clovemment  or  Its  agents,  oth- 
er   than     the    oontraotor,    be- 
tween   the    railhead    aad    the 
pumplng-plant   site. 
Schedule  No.  2 
Earthwork  and  Structure*  for 
Oranby  Pump  Canal 

(78)  Clearing  and  grubbing; 

(79)  022,000  cubic  yards  of  excava- 
tion  for  pump  canal; 

(80)  40,000  cubic  yards  of  excava- 
tion for  core  banks; 

(81)  2,500,000  station  cubio  yards  of 
overhaul ; 

(82)  Compacting  6,000  cubic  yards 
of  embankment; 

(83)  6.700  cubic  yards  of  excava- 
tion for  pump-canal  structures ; 

(84)  3.000  cubic  yards  of   backfill; 

(85)  Compacting  2,0CO  cubic  yards 
of  backfill; 

(86)  400  square  yards  of  dry-rock 
paving; 

(87)  700  cubic  yards  of  dumped  rip- 
i*ap; 

(88)  Fumiahing  and  handling  1,170 
barrels  of  cement ; 

(89)  780  cubic  yards  of  concrete  in 
pump-canal   structures ; 

(90)  Furnishing  and  placmg  99,000 
pounds  of  reinforcement  bars, 
^-inch  diameter  and  larger; 

(91)  Placing  85  square  feet  of  joint 
filler; 

(92)  Installing  7,650  pounds  of  gates 
and  gate  hoists; 

(93)  Erecting  50,000  pounds  of 
of  structural  steel  for  bridges; 


USED    TIMBER 

250,000   ft.    7    X    8   —    30   It. 

Bridge  Ties 
250,000  ft.  7  X    17   —   30  ft. 

Bridge  Stringers 
50,000  ft.    12  X   12  —  30  ft. 
100,000  tin.  ft.  PilinK 

Other  Misc.  Sizes 

• 

Joseph  D.  Baiiingor  &  Co. 

1SK)5  Cypress  Street 
Oakland,  Calif. 
TWinoaks  6177 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and   Cemmerolal 
—FREE    ESTIMATES— 

*       *       *        ^ 

Easy  Overhead  Door  Co. 

Phono  THomwall  Sill 
2808  San  Pablo  Ave.,  Berkeley 


Wide,  solidly  welded  steel  channel  frame 
assures  adequate  drainage . . .  hinges  concealed 
against  weather  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 


•  ABSOLUTELY  WATERTIOHT 

•  PLUSH  TO  SIDEWALK 

•  ORATING  COVERS  OPTIONAL 

•  FURNISHED  IN  ANY  SIZE 


METAL 


Ji/HTTON 


Michel  &  Pf«ff«r 
iron  Work«r  Inc* 
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(04)  Laying  44  linear  feet  of  42-inch 
diameter  concrete  pipe; 

(M)  Laying  300  linear  feet  of  18- 
inch  diameter  steel  pipe; 

(96)  Laying  150  linear  feet  of  42- 
inch   diameter  steel   pipe; 

(07)  Installing  300  Une«r  feet  of  18- 
inch  diameter  corrugated-met- 
al pipe; 

(98)  Installing  100  linear  feet  of  24- 
inch  diameter  corrugated-met- 
al pipe; 

(99)  Installing  500  pounds  of  pipe 
handrails; 

(100)  Installing  2.000  pounds  of  mis- 
cellaneous metalwork ; 

(101)  Erecting  12  M.B.M.  timber  in 
bridge  structure; 

(102)  installing  230  lln.  feear  elec- 
trical metal  conduit,  1%  inches 
or  less  in   diameter; 

(103)  Installing  40  pounds  electric- 
al conductors  and  ground  wires. 

The   total   bids   submitted   January 
22  were: 

(A)  Granby  Constructors,  (Sch.  1), 
34,139.098;  (Sch.  2),  $752,754.45. 

(B)  Vinnell  Co.    (2)   3591,458.75. 

(C)  Morrison  -  Knudsen     Co.,     Boise, 
Idaho,  (1)  14,402,933;   (2)  |622,7ia65. 

(D)  Bowen  &  McLaughlin,  Phoenix, 
Ariz.,  and  S.  J.  Groves  &  Sons, 
Minneapolis,  Minn.,  (1)  34,559,- 
904;   (2)   1689,495. 

(E)  Cole  -  Carley  -  Hudlcins,  Omaha, 
Neb.,    (2)    3319,524. 

(F)  Hinman  Bros.  Construction  Co., 
Denver,  Colo.,  (2)  3831.978. 

The  three  low  unit  bids  were: 
Schedule  No.  1 
(A)     (B)  (C)  (D) 

(1)  1.68   %. ».a0  3.70 

(2)  .18     .80  .85 

(8)  .025   .05  .03 

(4)  .76      .42  6,00 

(6)  2.30     8.00  3.00 

(6)  10,500.00     30,000.00  20.000.00 

(7)  .00     M  1.36 

(8)  .50     .85  .70 

(9)  2.00      8.00  3.00 

(10)  .86     ~  .9*  .*8 

(11)  .60     69  .70 

(U)  2.20     .60  .W 

(IS)  .70     »  -80 

(14)  .36     .27  .35 

(15)  .70      .90  .80 

(16)  4.60     8.00  6.00 

(17)  8.10     2.75  2.00 

(16)  4.00     6w25  3.50 

(19)  5.40     4.66  6.60 

(20)  42.00     68.00         50.00 

(21)  19.50     28.00         36.00 

(28)  67.00     62.00         65.00 

(28)        100.00     90.00       120.00 

(24)  36.00      33.00  40.00 

(28)      7,000.00      5.000.00     6.000.00 

(26)  40.00     53.00         62.00 

(27)  34.00     28.50         35.00 

(28)  68.00     37.50         60.00 

(29)  .135   .137  .13 

(80)  J»     "  -30 

(81)  4.60     4J0  5.00 

(82)  1.30     1.10  .60 

(88)  2.10     2.00  2.00 

(84)  .66     ........  .80  -75 

(35)  2.00     2.50  1.60 

(86)  1.60     -    2.60  1.60 

(87)  3.00      .......  2.00  2.00 

88  .40     40  .60 

M  .75     .......  .38  2.00 

40,  1.60        -...  1.00  1.00 

(41)  &00     .......  4.90  8.00 

(42)  2.60      2.60  1.60 

(48)  18     "  •" 

44)  .18     10  12 

(i6)  .14     07  .12 

(47)  8.00      8.00  7.60 

(48)  .10     07  .12 

(4»)  .18     10  .18 

(80)  .20     -10  .12 

(61)  .15     10  JO 

.12      .16  .10 


(71)  .35  „ 60  .80 

(72)  1.60     -  1.20  1.00 

(73)  1.60     1.20  1.50 

(74)  1.20     .60  .75 

(78)  .80     LOO  1.00 

(76)  1.60     1.50  UJO 

(77)  AOO     10.00  4.00 

Schedule  No  2 

(A)  (B)  (C)  (D) 

(78)       20,000.00  15,000.00  15,000.00 

(79)      .46  _..-. 

(80)      .61  .40  .60 

(81)  008  .08  .02 

(82)      .45  .14  .85 

(83)      2.00  .87  2.50 

(84)      .70  .72  1.50 

(86)      2.00  2.00  2.00 

(86)      10.00  6.60  7.00 

(87)      &00  5.06  8.00 

(88)      6.00  4.50  5.60 

(89)      5&00  57.60  60.00 

(90)      .13  .12  .13 

(91)      1.26  .43  1.00 

(92)      .26  .25  .60 

(93)      .06  .07  .26 

(94)      10.00  9.60  5.00 

(95)       3.60  4.40  3.50 

(96)       9.00  10.00  4.00 

(97)      1.26  2.60  3.60 

(98)      1.25  8.00  4.00 

(99)  85  .28  .50 

(100)      415  .30  .50 

(101)      178.00  94-00  160.00 

(102)         1.50  .86  1.00 

(103)      6.00  .72  1.00 


(28) 


33— 


BRIDGES 


1/31/47  33 

Contract    Awarded 

Overcrossing  Cost    3485,769.90 

LOS  ANGELES,  CaUf.,  Los  Angeles 
County.  Arroyo  Seco  Parkway  at 
Sunset  Blvd. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,    Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Works  BIdg.,  Sacra- 
mento, Calif. 

Reinf.  concrete  box  girder  overcross- 
ing . 

Contractor — WinstDn  Bros.,  411  W. 
5th    St..    Los    Angsles,    Calif. 


34-_DAMS,  RESERVOIRS  & 
DREDGING 


(62) 


(68) 

.46 

(64) 

.66 

(65) 

.28 

(56) 

.15 

(57) 

.300 

(58) 

.36 

(5») 

.90 

(60) 

.90 

(61) 

.90 

(62) 

.60 

(68) 

.56 

(64) 

.36 

(65) 

.28 

(66) 

2.80 

(«T) 

2.80 

(68) 

2.80 

(89) 

1.20 

(70) 

.90 

.45 

.20 

.20 

2.00 

.80 

1.00 

.70 

.70 

.30 

.30 

.20 

.20 

2.10 

2.10 

2.10 

2.10 

.60 


.60 

.80 

.30 

.26 

2.00 

.50 

.50 

.50 

.80 

.80 

.50 

.12 

.28 

2.00 

2.00 

2.00 

2X)0 

.50 


1/31/47  •  3-1 

Low   Bidders— Earthwork,   Pipeline* 
and  Structures;   Spec.  1623 

YAKIMA  PROJ..  Wash.  Begins  about 
6  miles  north  of  Prosser,  Wash., 
and  extends  eastward  for  about  0 
mllea. 

Owner — U.  S.  Bureau  of  Reclamation 
7%  N  Second  St,  Yakima,  Wash. 

Plans  by  Engfrg.   Dept.   of  Owner. 

Includes     earthwork,     pipelines     and 
structures,  lateral  distribution  sys- 
tem, pump  areas  No.  16,  16  and  17, 
Roza  Division. 
The  woiic   involves: 

Sohedule  No.  1 

Lateral  Distribution  System  for 

Pump  Area  No.  15 

(1)  32,000  ou.  yds.  excavation,  com- 
mon, for  laterals; 

(2)  300  cu.  yds.  excavation,  rock,  for 
laterals ; 

(3)  5000  sta.  cu.  yds.  overhaul; 

(4)  compacting    1200    cu.    yds.    em- 
bankments ; 

(6)  16.000  CO.  yds.  excavation,  com- 
n)pn,  for  pipe  trenches; 

(6)  80(^  cu.  yds.  excavation,  rock,  for 
pipe  trenches; 

(7)  .6.000   cu.    yds.   backflM   of    pipe 
trenches; 

(8)  3000   cu.    yds.    excavation,    com- 
mon, for  structures; 

(9)  100  cu.  yds.  excavation,  rock,  for 
structures ; 

(10)  3000  cu.  yds.  backfill  about  struc- 
tures; 

(11)  compacting  1200  cu.  yds.  back- 
fill about  structures; 

(12)  placing  300  cu.  yd*,  earth  lining 
in  laterals ; 

(13)  480  sq.  yds.  dry-rock  paving; 

(14)  600  cu.  yds.  concrete  in  struc- 
tures ; 

(18)  furnishing  and  handling  1000 
bbls.  cement; 

(16)  placing  30,000  lb*,  reinforcement 
bars; 

(17)  erecting  70  M  b.m.  timber  In 
structures; 

(18)  instainng  8000  lbs.  of  gates  and 
miscellaneous  metal  work; 

(19)  furnishing  and  laying  14,000  lin. 
ft.  6-in.  diameter  standard  con- 
crete irrigation  pipe; 

(20)  furnishing  and  laying  29,700  lln. 
ft.  8-ln.  diameter  standard  con- 
crete Irrigation  pipe; 

(21)  furnishing  and  laying  12.700  lln. 
ft.  10-in.  diameter  standard  con- 
crete Irrigation  pipe; 

(22)  fumUhIng  and  laying  8878  lln. 
ft.  12-in.  diameter  standard  con- 
crete irrigation  pipe; 

(23)  furnishing  and  laying  830  lln. 
ft.  18-in.  diameter  standard  con- 


crete irrigation  pipe; 
(84)  furnishing   and    laying    810    lln. 

ft  6-in.  diameter  extra  strength 

concrete  irrigation  pipe; 
(26)  furnishing   and    laying   1460  lln. 

ft  8-in.  diameter  extra  strength 

concrete  irrigation  pipe; 

(26)  furnishing  and  laying  900  lln. 
ft.  10-tn.  diameter  extra  strength 
concrete  irrigation  pipe; 

(27)  furnishing  and  laying  710  lln. 
ft.  12-in.  diameter  extra  strength 
concrete  irrigation  pipe; 
furnishing  and  laying  110  lin. 
ft  16-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(29)  furnishing  and  laying  360  lln. 
ft  18-ln.  diameter  extra  strength 
concrete  irrigation  pipe; 

(30)  furnishing  and  laying  120  lln. 
ft.  24-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(31)  erecting  130  lin.  ft  No.  36  metal 
fhime; 

(32)  erecting  125  lin.  ft  No.  96  metal 
flume. 

Schedule  No.  2 

Lateral   Distribution   Systems  for 

Pump  Areas  Nos.  16  and  17 

(33)  18,600  cu.  yds.  excavation,  com- 
mon, for  laterals; 

(34)  250  cu.  yds.  excavation,  rock,  for 

(38)  6000  stal  cu.  yds.  overhaul; 

(36)  compacting  800  cu.  yds.  of  em- 
bankments ; 

(37)  9800  cu.  yds.  excavation,  com- 
mon, for  pipe  trenches; 

(38)  400  cu.  yds.  excavation,  rock,  for 
pipe  trenches; 

(39)  10,100  cu.  yds.  backfill  of  pipe 
trenches ; 

(40)  2230  cu.  yds.  excavation,  com- 
mno,  for  structures; 

(41)  100  cu.  yds.  excavation,  rock,  for 
structures ; 

(42)  2230  cu.  yds.  backfill  about  struc- 
tures ; 

(43)  compacting  920  cu.  yds.  baickfill 
about  structures; 

(44)  placing  250  cu.  yds.  earth  lining 
in  laterals; 

(48)  280  sq.  yds.  dry-rock  paving; 

(46)  336  cu.  yds.  concrete  in  struc- 
tures ; 

(47)  furnishing  and  handling  750 
bbls.  cement; 

(48)  placing  20,000  lbs.  reinforcement 
bars; 

(49)  erecting  4  M  b.m.  of  timber  in 
structures ; 

(60)  installing  5700  lbs.  of  gates  and 
mlscelldneous  metal  work; 

(51)  fumlahlng  and  laying  12,730  lln. 
ft.  6-ln.  diameter  standard  con- 
crete irrigation  pipe; 

(52)  furnishing  and  laying  17,620  lin. 
ft  8-in.  diameter  standard  con- 
crete Irrigation  pipe; 

(63)  furnishing  and  laying  6980  lin. 
ft.  10-in.  diameter  standard  con- 
crete irrigation  pipe; 

(54)  furnishing  and  laying  2100  lln. 
ft  12-in.  diameter  standard  con- 
crete irrigation  pipe; 

(66)  furnishing  and  laying  60  lln. 
ft  15-in.  diameter  standard  con- 
crete irrigation  pipe; 

(56)  furnishing  and  laying  230  lln. 
ft  6-ln.  diameter  extra  strength 
concrete  irrigation  pipe; 

(87)  furnishing  and  laying  700  lln. 
ft  8-in.  diameter  extra  strength 
concrete  Irrigation  pipe; 

(88)  furnishing  and  laying  350  lln. 
ft  10-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(59)  furnishing  and  laying  120  lln. 
ft  12-in.  diameter  extra  strength 
concrete  Irrigation  pipe; 
furnishing  and  laying  128  lln. 
ft.  18-ln.  diameter  extra  strength 
concrete  irrigation  pipe: 

(61)  furnishing  and  laying  345  lin. 
ft  24-in.  diameter  extra  strength 
concrete  irrigation  pipe; 
furnishing  and  laying  120  lln.  ft 
80-ln.  diameter  reinforced  con- 
crete culvert  pipe; 
furnishing  and  laying  60  lln.  ft 
36-in.  diameter  relnforeed  con- 
crete culvert  pipe. 

The    three    low    bids    received   Jan. 

29  were: 

Schedule  1 

J    A.  Tertellng  &  Sons.  Inc.,  Boise, 
Idaho,  3137.707.30. 

Goodfellow  Bros.,  Inc.,  Wenatchee. 
Wash..   $166,204.  ^       ...... 

Lytel  and  Greene  and  Mathls,  Des 
Moines.   Iowa,   $172,092.25. 
Schedule  2 

Jf  A.  Tertellng  &  Sons,  Inc.,  Boise, 
Idaho.   $86.7'15.70. 

Goodfellow  Bros.,  Inc.,  Wenatchee, 
Wash.,  $107,496. 

Lytel  and  Greene  and  Mathls,  Des 
Moines.   Iowa,  $110,494.70. 


and  1st  supervisorial  or  river  dis- 
trict In  Yolo  County. 
Owner — Sacramento  -  Yolo  Port  Dis- 
trict (yet  to  be  formed),  c/o  flaora- 
mento  County  Board  of  Supervi- 
sors, C  C  LaRue,  county  clerk. 
Courthouse,  Sacramento,  and  Yolo 
County  Board  of  Supervisor*.  C.  L 
Hlddleson.  county  clerk.  Courthouse 
Woodland,  Calif. 
Includes  construction  of  deep  water 
port  and  turning  basin  at  Wash- 
ington Lake  in  Yolo  County ;  a  deep 
water  ship  channel  connecting  that 
port  with  deep  water  in  Suisun 
Bay  and  connecting  channel  from 
Washington  Lake  to  Sacramento 
River. 


1/29/47  84 

Owner  Taking  Bid*— Due  March  8^ 
10  A.  M. 

Earthwork  and  Struoturos;  Speo.  1666 

KLAMATH  PROJECT:,  Oregon-CaU- 
fomia.  About  38  miles  southeast  of 
Klamath  Falls,  Ore. 

Owner — U.  S.  Bureau  of  Reclamation. 
Raymond  R.  Best,  district  engi- 
neer, P.  O.  Box  312,  Klamath  Fall*. 
Ore. 

Plans  by  engineering  department  of 
owner. 

Includes  earthwork  and  structure*, 
laterals  and  drains,  Coppeck  Bay 
area,  first  extension,  and  conjcrete 
lining  in  "M"  canal,  Modoc  Unit, 
Tule  Lake  Division. 
The  work  involves : 

(1)  104,000  cu.  yds.  excavation,  com- 
mon, for  canal,  laterals  and  for 
drains  parallel  and  adjacent  to 
laterals ; 

(2)  85,000  cu.  yds.  excavation,  com- 
mon, for  drains  not  parallel  and 
adjacent  to  laterals; 

(3)  500  cu.  yds.  excavation,  rock, 
for  laterals  and  drains; 

(4)  10.000  cu.  yds.  excavation,  com- 
mon, for  cutoff  trench  under 
embankments ; 

(5)  25,000  cu.  yds.  excavation,  com- 
mon, for  embankment  borrow; 

(6)  trimming  4000  sq.  yds.  founda- 
tion for  canal  lining; 

(7)  compacting  15,000  cu.  yd*,  em- 
bankments ; 

(8)  scoring  and  compacting  88,000 
sq.  yds.  lateral  surface; 

(9)  placing  and  compacting  4500  cu. 
yds.  earth  lining; 

(10)  4000  sta.  cu.  yds.  overhaul; 

(11)  1000  mile  cu.  yds.  haul  for  em- 
bankment borrow; 

(12)  2800   cu.    yds.    excavation,  com- 
mon, for  structures; 

(13)  80  cu.  yds.  excavation,  rock,  for 
structures ; 

(14)  2600  cu.  yds.  backfill; 

(15)  compacting  1500  cu.  yd*,  back- 
fill; 

(16)  26  cu.  yds.  gravel  backfill  at 
bridges  and  weep  holes ; 

(17)  500  sq.  yds.  dry-rock  paving  r 

(18)  130  cu.  yds.  concrete  In  atruc- 
ture* ; 

(19)  430  cu.  yds.  concrete  In  canal 
lining; 

(20)  furnishing  and  handling  840  bar- 
rels of  cement ; 

(21)  placing  76,000  lbs.  reinforcement 
bars; 

(22)  erecting  26  M  b.m.  timber  in 
structures ; 

(23)  driving  1020  lln.  ft  timber  piles; 

(24)  driving  1  M  b.m.  timber  sheet 
piling; 

(25)  laying  48  lln.  ft.  18-in.  diameter 
concrete   pipe; 

(26)  laying  268  lln.  ft  24-ln.  diameter 


concrete  pipe; 

(27)  laying  720  lln.  ft  24-ln.  diameter 
corrugated  metal  pipe; 

(28)  laying  826  lin  .ft  80-tn.  diameter 
corrugated  metal  pipe: 

(29)  laying  168  lin.  ft  36- In.  diameter 
corrugated  metal  pipe; 

(80)  laying  44  lln.  ft  42-in.  diameter 
corrugated  metal  pipe; 

(31)  laying  48  lln.  ft  48- In.  diameter 
corrugated  metal  pipe; 

(32)  laying  346  lln.  ft  24-ln.  diameter 
welded  steel  pipe; 

(33)  laying  80  lln.  ft  80-in.  diameter 
welded  steel  pipe; 

(34)  inaUlling    8200    lb*,    gates    and 
miscellaneous  metal  work. 

Copies  of  the  standard  form*  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Relcatlon:  Walker  R. 
Young,  chief  engineer,  U.  S.  Customs 
House,  Denver  2,  Colo.;  R.  L,  Boke. 
regional  director,  P.  O.  Box  2611.  Sac- 
ramento 10,  Calif. :  Raymond  R.  Best, 
district  engineer,  P.  O.  Box  812,  Klam- 
ath Falls,  Ore.,  and  Michael  W. 
Straus,  commissioner.  Bureau  of  Rec- 
lamaUon.  Washington  28.  D.  C  Pros- 
pective bidders  desiring  to  visit  the 
site  of  the  work  should  communicate 
with  the  district  engineer. 

Specifications  obtainable  wltnout 
charge  to  prospective  bidder*;  to 
others,  $2,  not  reKindable. 


35—     DOCKS,  PIERS  & 
HARBORS 


85 


1/31/47 

Contract  Awarded 

Repairing  Fender  Lines  and 
Corner  Cost  $86,629 

SAN   FRANCISCO.  CaUf.  Pier  38. 

Owner— Board  of  State  Harbor  Com- 
missioners, Ferry  Bldg.,  San  Fran- 
cisco, Calif.,  Frank  G.  White,  chief 
engineer. 

Plans  by  engineering  department  of 
owner. 

Repair  fender  lines  and  comer*  of 
Pier  No.  38. 

Contractor  —  Duneanaon  -  Harreleon 
Co.,  1404  DeVoung  Bldg.,  San  Fran- 
oieoo,  Calif. 


36—  PARKS.  AIRPORTS  & 
PLAYGROUNDS 


1/81/47  •  ^       86 

Contract   Awarded— Fish    Hatchery; 

Project  No.  1  Cost,  $71,700 

NEAR    CASSEL.    Calif..    Shasta   Co. 

Crystal  Lake  Fish  Hatchery. 
Owner— State  of  California,  Division 


(60) 


(62) 


(63) 


PAINTING 
DECORATING 

INTItlOR-IXTIRIOR 

floor  Finishing  -  Paper  Hanging 

Free  Estimating 

All  Work  Guaranteed 

Ml  M22 

e 

JERRY  J.  STONE 

2411  la«alli  S«..  San  PrMclfca 


CLAY  PRODUCTS 

Specify  QUALITY  MaleriaU 

N.  CLARK  &  SONS 

10th  ft  Diviiiion   Street*  -  SAN   FRANCISCO   -   KLondike   2-0462 
Msin  Office  A  Factory.  401  PaHflr  Ave.,  Alameda  •  LAkrhurmt  2-K77 


1 
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Date   for    Election    on    Formation    of 
Port   OlatHct  To   Be  Set 
Within  20  Days 

Deep  Water  Port 

YOLO    and    SACRAMENTO    COUN- 
TIES.   Calif.,    Sacramento    County 


TINTN  AND  HAIIISON  e  SAN  FRANCISCO.  CAlirORNIA 


FLOORING 

5/16  X  2  STRIP  KILN 
DRIED  EASTERN  OAK 

Carload  Lets  Only 
•AN   LCANDRO.  CALIF. 

Phono  days SWeetwood  1022 

Phone  ovenlnQS   .  SWeetwood  8433 


ALIMICHMME  Frimed  Glass 

SHOWER  DOORS 

SUOINO    lATH    TUI    INCLOSURIS 
DAYLIGHT  STALL  SHOWiRS 

Casfei*  Mstfe 
T«  fH  Aey  Om«>"« 

RIFAIRS  AND  RIFLACIMENTS 

Add  Permanent  Beauty  to  Your  Bath 
Room.  No  Leaking  or  Dripping  on 
Your  Floor.  Many  Artistic  Designs  to 
Choose  From. 

Golden  Stato  Shower  Door  Co..  Inc. 

12S4  Imf  12tli  StrMf  Mm*  RIII*«  3-1  f  94 

Oakloed  4.  C«lll«nii« 


hoid-the-^hIaB 

INSULATION 

fCoops  Hoof  fnt/do 

bskery  ovcnt,  paint  oven*,  proccaa  oveot 
and  all  trp«t  ofheaird  equiptnenc  or  pipins 

■mClINT  a  LOW  TNIMMAL  CONDUCTIVITY 

LIOMTWIIOMT  •  riKMANINT 

NOT  NASMIO  SY  MOMTUM 

VMMIN  rtOOf  •  lAtY  TO  UftI 

LOW  IN  COST 

Available  NOW  at  yostr 
iatulation  Supply  H»stu ...or call 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


OYNfS 

FftfAOiAS 

USfff 

lUCmCAl  MMUrtON 
COIS  MSHUTWII 

coawosT  MsuunoN 

NCOIATIVI  f  AiaO 

MTIl  CI0INI 

MitT-tTor  nam 

iOOV  NCI  MSUUTMN 
MOmS  nOf  TABN 


SAN    FRANCISCO 
'V*    brynn)    S»rrr< 


OAKl ANO 
,^     ),H    Str.  . 


»  R  f  S  N  O 


'■^i 


I 
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DAILY    PACIFIC     BUILDER 
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FRIDAY.  JANUARY  31,  1947 


DAILY     PACIFIC     BUILDER 


PACE  7 


of  Architecture,  Public  Wlu  Bldg., 
atacrsjnento,  Calif. 

Btate  Architect — ^Anaon  Boyd,  Pub- 
lic WorkrBldK.,  Sacramento,  C«L 

Includes  earthen  fish- rearing  pond* 
ivlth  necessary  concrete  water  con- 
trol structures,  canal,  road  and 
miscellaneous  work  with  alternate 
Mds  on   oaiisslon  of   certain   parts 

of  the  work 

Contractor— Evan*  Constr.  Co.,  and 
Barton  A  Anderson,  203ft  Ashby 
Avsi.,   Berkeley.  Calif. 


ELECTRIC  UGHTING 
TRANSMISSION  LINES 


1/81/47  •    88 

Low  and  Only  Bidders 

"6ports  Lighting"  Cost  $38,560 

MARTINEZ,     Calif.,     Contra     Costa 
County.     Alhambra     Union      High 
School  grounds. 
Owner— Alhambra   Union  Hig*  School 
District,   Leo   Schreuder,   clerk;    T. 
W.   Long,   business  manager;   For- 
rest Routt,  district  superintendent. 
Senior  High  School  Administration 
Bldg.,    Alhambra   Ave.,    between  C 
and  E  Sts.   ,Martinez,  Calif. 
Consulting   Electrical   Engineer— Ro- 
maine   W.    Myers,   Tribune    Tower 
Bldg.,  Oakland,  Calif. 
Low  Bidder— L.  H.  Leonardi  Electric 
Construction     Co.,     717     Francisco 
Blvd.,  San  Rafael,  Calif.,  |35,5«0. 
Other   bids    submitted    January  29 
were: 

Ets-Hokin    &    Galvan.    San    Fran- 
Cisco,  840,325. 

Manning   &    WhiUker,    San    Fran- 
cisco, |40,5ft6. 

Banister    Electric    Co.,    Pittsburg, 
143,156. 

Spott  Electrical  Co.,  Oakland,  $44,- 
444. 
Frank  Electric,  Hayward,  844,611. 
Central    Electric    Co.,     San     Fran- 
cisco, I44T00. 

Scott-Buttner    Electric    Co.,    Oak- 
land, 844,036. 

T.  Ia  Rosenberg  Co.,  Oakland,  845,- 
280. 

Haynes  Electric  Co.,  Oakland,  847,- 
316. 

Charles  A.  Langlals.  San  Francisco, 
847,330. 

Del    Monte  Electric    Co.,    Oakland 
861,126. 


STREETS  AND 
HIGHWAYS 


Sohedul*   i— 18-in.  oemant   lin«d  and 

coated    steel    pipe    for   distribution 

system 

(1)  9000  If.  /i-in-  thickness,  36-inch 
inside  diameter  electrically  weld- 
ed steel  pipe  in  30-ft.  lengths; 

(2)  8700  l.f  Install  cement  mortar 
lining  H-»n-  thick  on  inside  sur- 
face of  S6-in.  steel  pipe; 

(8)  8400   If.    install    exterior   coating 
^-in.  thick  on  outside  surface  of 
36-in.   steel   pipe. 
Schedule  1 1 — 30-in.  cement  lined  and 
coated  steel  pipe  for  distribution 
system 
(1>  4000    l.f.     A -in-    thickness    30-in 
Inside  diameter  electrically  weld- 
ed steel  pipe  in  30-ft.  lengths; 
(2)  3870    l.f.    install    cement    mortar 
lining  H-in.  thick  on  Inside  sur- 
face of  30-in.  steel  pipe; 
(3>  3730   l.f.    install   exterior   coating 
%-in.  thick  on  outside  surface  of 
30-in.  steel  pipe. 
Specifications  obtainable  from  the 
above  office. 


43 


1/81/47 

Car  Reoerder  Pole  Bexe* 

Bids  Wantad  ,,  ^., 

SAN  FRANCISCO,  Calif.  —  Until 
February  11,  8  P.  M.,  bids  will  be 
received  by  the  City  and  County  of 
San  Francisco,  Public  Utilities  Com- 
mission, Room  287  City  Hall,  San 
Francisco,  Calif.,  under  Spec.  277  for 
car  recorder  pole  boxes. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St.,  San  Francisco,  Calif.,  upon  de- 
posit of  810>  refundable. 


SUBCONTRACT 
INFORMATION 


43— MACHINERY  AND 
EQUIPMENT 


1/31/47  43 

Tractor    and     Bulldozer 
Contract  Awarded 

SAN  FRANCISCO,  Calif.  — Buran 
Equipment  Co.,  777  100th  Ave.,  Oak- 
land, Calif.,  at  (1)  84100;  (2)  81455. 
awarded  contract  by  Purchaser  of 
Supplies,  M.  H.  Gerry,  270  City  Hall, 
San  Francisco,  Calif.,  under  bid  No. 
3783  for  furnishing  and  delivering 
one  Caterpillar  diesel  D4  or  approv- 
ed equal  track  type,  60-inch  gauge, 
tractor  with  crankcase  guard,  radi- 
ator guard  and  heavy  duty  track 
roller  guards  »16-Inch  track  shoe) ; 
one  Caterpillar  No  4S  or  approved 
equal  buildosed,  straight  blade,  hy- 
draultcally  controlled  for  use  with 
above  model  tractor. 


43 


1/31/47  41 

New  Coal  Window  and   Extension 

To   Driv«way 
Low   and   Only   Bidders 

ALBANY,  Oregon.— R  A.  New- 
man,  Box   140,   McMlnnville,   Oregon, 

at  8425.00,  submitted  low  bid  to 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  Office  of 
the  District  Engineer,  838  U.  S.  Ap- 
praiser's Building,  San  Francisco, 
Calif.,  for  new  tilting  coal  window 
and  extension  to  driveway  at  the 
U.  S.  Post  Office  Bulldmg,  Albany, 
Oregon. 

Nick  Hemminga,  San  U'rancisco, 
Calif.,  at  8575.00,  submitted  only  oth- 
er bid  January  20th. 


44 


1/31/47  40 

Contract  Awarded 

Grading   and  Surfacing   Cost  8143.373 
KERN    COUNTY,   Calif.   Between    12 
miles    east   of   Mojave   and   Muroc 
Junction. 
Owner— State  of  California.  Division 
of  Highways.  Public  Works  Bldg.. 
Bacramunto.  Calif. 
Stale  Highway  Engineer— G.  T.  Mc- 
Coy,   Public   Works    Bldg.,    Sacra- 
mento, Calif. 
About  five  miles   grading  and  plac- 
ing plant-mix  surfacing. 
Contractor — Basioh    Bros.,    Construc- 
tion Co.,  and  Basioh  Bros.,  Box  151, 
Alhambra,  Calif. 


1/24/47  40 

Owner  Taking  Bids — Due  Feb.  17, 

2  P.  M.  (Tentative  Date) 
Roads,  Sewers,  Water  Lines,  Etc. 

Cost  8ioaooo 

DORENA.  Ore..  Lane  County.  Dorena 

Dam  Housing  Area. 
Owner  —  Portland    District   Corps    of 

Engineers.  Plttock  Block,  Portland, 

Ore. 
Plans  by  owner. 

Bids  will  be  taken  as  follows: 
Part    A— Roads,    parking   areas    and 

sidewalks ; 
Part  B— Sanitary  sewer  system; 
Part  C— Water  supply  lines  and  dis- 
tribution system; 
Part    D— Electrical   distribution    sys- 
tem. 

Specifications  obtainable  from   the 
above  office  upon  deposit  of  825. 


1/31/47 

Water   Meter* 
Contract  Awarded 

SAN  FRANCISCMO,  Calif.— Nep- 
tune Meter  Co..  320  Market  St..  San 
Francisco,  Calif.,  at  (1)  88190;  (2) 
854  80;  2%  30  days;  delivery  90  days 
awarded  contract  by  Purchaser  of 
Supplies,  M.  H.  Gerry,  270  City  Hall, 
San  Francisco.  Calif.,  under  bid  Nc. 
3802  for  furnishing  and  delivering  100 
2-inch  and  HO  lV4-inch  water  meters 
for  the  Water  Department. 

1/31/47  *3 

Tractor— Contract    Awarded 

SAN  FRANCISCO,  Calif.,  — H.  V. 
Carter  Co.,  Inc..  52  Beale  St.,  San 
Francisco,  Calif.,  awarded  contract 
by  the  Purchaser  of  Supplies,  M.  H. 
Gerry,  270  City  Hall.  San  Francisco. 
Calif.,  under  Bid  No.  3797  for  fur- 
nishing and  delivering  one  Toro  Gen- 
oral  Tractor  for  the  Recreation  De- 
partment. 

1/81/47  ...  *^ 

Tables— Contract    Awarded 

SAN  FRANCISCO,  Calif.,  —  R- 
Brandlein  ft  Co.,  2141  Bryant  St, 
San  Francisco,  Calif.,  at  810-28;  de- 
livery 60  days  awarded  contract  by 
F\ircha8er  of  Supplies,  M.  H.  Gerry. 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3769  for  furnishing  and 
delivering  tables,  primary,  for  the 
School  Department 

1/31/47  •  *3 

Fire    Hydrants — Bids   Wanted 

OAKLJIND.  Calif.,  Alameda  Co  — 
Until  Feb.  12.  5:30  P.  M..  bids  will 
be  received  by  the  East  Bay  Mu- 
nicipal Utility  District  Room  406, 
512  16th  St,  Oakland.  Calif.,  under 
LS-377  for  furnishing  fire  hydrant 
and  fire  hydrant  accessories. 

Specifications  obtainable  from  the 
above  office. 


1/31/47 

Contract   Awarded 

l-leating  System   (Furnish  and 

Install) 

FALLON.  Nevada.  Churchill  Co.— 
Stevens  Heating  and  Supply  Com- 
pany, Reno,  Nevada,  at  $2,965.00, 
awarded  contract  by  the  Churchill 
County  Board  of  County  Commis- 
sioners, John  R  Hannifan,  County 
Clerk,  Courthouse,  Fallon,  Nevada, 
for  furnishing  and  installing  heating 
system. 


1/31/47  ** 

No  Bids  Received 
New  Entrance  Doors,  Eetc. 
VACAVILLE,  Calif.,  Solano  Co.— No 
bids  were  received  January  29th,  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  Office  of 
the  District  Engfineer.  838  u.  S.  Ap- 
praiser's Building,  San  Francisco, 
Calif.,  for  the  new  entrance  doors, 
etc,  at  the  U.  S.  Post  Office  Build- 
ing, Vacaville,  Calif. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO  COUNTY 

ALTER  warehouse.  81000 ;  2800  Third 
St;  owner,  Cleveland  Wrecking  Co, 
2800  3rd  St.  ' 

ALTER  apts,  84000;  1077-9  Ashbury 
St;  owner.  M  Grant,  prem;  con- 
tractor, Clyde  Constr  Co,  1944  Un- 
ion St. 

DWELLING.  1-story  frame,  87000; 
W  Oriraba  125  N  Stanley;  owner 
and  builder,  Calif  Constr  Co,  159 
West  Portal  Ave. 

REPAIR  shop,  1-dtory  frame,  82000; 
E  Bayshore  607  S  Jerrold  Avenue; 
bwncr,  eKn  Royce  Co,  185  Bay- 
shore;  contractor,  D  E  Burgess, 
2198  Oakdale   A.ve. 

DWiiJLLING,  1 -story  frame,  88,000; 
E  Byxbee  213  S  Garfield;  owner 
and  builder,  Oliver  Bredeson,  367 
Verron. 

ALTER  storage  and  warehouse,  88,- 
000:  99  Bayshore  Blvd ;  owner,  J 
E  Higgens  J-.br  Co,  prem;  con- 
tract not  let 

DWELLING,  1-story  frame,  812,000; 
S  Silliman  50  E  Brussels;  owner, 
G  A  Borman,  ^040  Bayshore;  con- 
tractor, E  Solheim,  670  40th  Ave. 

DWELLIN(5S,  three  1-story  frame, 
$4500  each;  S  Moraga  57,6,  82.6, 
107.6  46th  Ave;  owner  and  builder, 
MacArthur  Bldg  Co,  3224  Judah  St. 

DWELLING,  2-story  1  family  frame 
87500;  E  Athens  75  N  Brazil;  own- 
er, John  Finnetti,  4666  Mls.sion  St; 
contractor,  M  W"  Bosnos,  4666  Mis- 
sion Sti 

DWELLING,  1-story  frame,  85000; 
S  Gavin  146  W  Merrill ;  owner  ana 


builder,  Frank  Ferrando,  8096  lfl«- 
slon  St 

FLATS,  three  a-story  frap*.  I«2JJ 
each ;  W  4lBt  Ave  26,  280  and  278 
S  Lincoln  Way;  owner  and  build- 
er, MacArthur  Bldg  Co,  3»4  Ju- 
dah St. 

ALTER  dwelling,  81200;  151  Lee  Ave 
owner,  Stanley  Hoffman,  premises. 

WAREHOUSE,  1 -story  frame,  83.- 
500:  N  12th  St  84.7H  B  Folsom; 
owner,  Calif  Elec  Supply,  1586  Fol- 
som  St;  contractor,  Wagner  and 
Martlne«,  181  South  Pfcik. 


BUILDING  PERIiOTS 

Granted 

SAN    FRANCISCO  COUNTY 
JANUARY  30,  1947 


DWELLING,  1-story  frame,  86700; 
E  46th  Ave  125  S  Irving  Street; 
owner      and     builder.      MacArthur 

FOUNDATION  work.  8850;  »*  .^^e 
Montford  Ave;  owner,  Jas  Smith; 
contractor.  James  Muelaeland. 

FOUNDATION  wall,  83800;  N  Geu-y 
237  E  Leavenworth;  owner,  Jos 
Musto;  contractor,  Swinerton  and 
Walberg  Co.;  architect  "W  J  Day. 

STEL  and  transito  bldg,  l-story,  8*0- 
000;  Juniper  St  bet  Bryant  and 
Harrison:  owner,  S  F  Brewing 
Corp;  contractor,  Cahill  Bros;  en- 
gineer, Ray  N  Moore. 

BLDG,  l-story  frame,  8600;  NE  In- 
dustrial and  Charter  Oak;  owner. 
Lumber  Mfg  Co;  contractor,  Irwin 
N  Smith. 

REPAIRS,  82500;  209  Bryant  Street; 
owner,  Oregon  Worsted  Co;  con- 
tractor, James  F  Reville. 

ENLARGE  elevator  doors,  etc.  81.- 
OOO;  579  Howard  St;  owner.  B  M 
Betan  Co;  contractor,  J  H  Neth- 
erton.  „,„„ 

SOCIAL  hall  in  basement,  8760;  2182 
15th   Ave;   owner,  W   Buscos. 

ALTERATIONS.  820,000;  609  Sutter 
St:  owner.  U  S  Marine  Corps;  con- 
tractor,   Wm    Horstmeyer   Co. 

ADD  stairway.  8100;   915  Bryant  St; 


1/31/47  44 

Reseeding— 

No   Bids   Received 

SAN  FERNANDO.  Calif.,  Los  An- 
geles Co. — N<T  'Bids  were  received 
January  29th  by  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, Office  of  the  District  Engi- 
neer. 838  U.  S.  Appraiser's  Building, 
San  Francisco,  Calif.,  for  reseeding, 
etc.,  at  the  U.  S.  Post  Office  Build- 
ing, San  Fernando,  Calif. 


44 


1/31/47 

Elevator  Cable— Low    and    Only 

Bidders 

SAN  JOSE,  Calif..  Sanla  Clara  Co. 
—San  Jose  Elevator  Company.  233  W. 
Santa  Clara,  San  Jose.  Calif.,  at 
896.99.  eubmitttd  low  bid  to  the  Fed- 
eral Works  Administration.  Public 
Buildings  Administration,  Office  of 
the  District  Engltfeer.  838  U.  S.  Ap- 
praiser's Building.  San  Francisco. 
Calif.,  for  new  elevator  cable,  U.  S. 
Post  Office  Building,  San  Jose,  Calif. 
Otis  Elevator  Company.  San  Fran- 
cisco, Calif.,  at  8122.25.  submitted 
only  ether  bid  January  29lh  . 

(Continued    on    Page  9) 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  .  ,  .  Efficient  Erection  Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 

All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17th  at  WISCONSIN  STREETS,  SAN  FRANCISCO,  10 

Phone  HEmlock  1480 


1/24/47     .  40 

Hearin  gof  ProtesU  Set  for  Feb.  3, 
8  P  .M. 

8tre«t  Improvement 

SOUTH  SAN  FRANCISCO.  Calif.. 
San  Mateo  Co.  Commercial  Ave., 
between  Oak  and  Chestnut  Aves. 

Owner— City  of  South  San  Francisco. 
Daniel  J.  Hyland.  city  clerk.  City 
Hall.  South  San  Francisco.  Calif. 

Works  Engineer— John  Estea,  City 
Hall.  South  San  Francisco.  Calif. 

Grading,  5-in.  water  bound  macadam 
|>a8e  with  2*4 -in.  asphaltic  concrete 
wearing  surface,  35-in.  wide,  and 
concrete  curbs,  gutters  and  slde- 
wattn. 


Supplies,  Equipment 

Sub-Contract 

Information 


NEWS  INDEX 
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42— MISC.    SUPPLIES   AND 
MATERIALS 


1/31/47  *      ^  * 

Stael  Pipe— Bids  Wanted 

OAKL.AND.  Calif.,  Alameda  Co.— 
Until  Feb.  12.  6.30  F  M..  bids  will 
be  received  by  the  East  Bay  Mu- 
niclDftl  Utility  District,  Room  406. 
512  16th  St.,  Oakland.  Calif.,  under 
LB-STt  tor  cement  lined  and  coated 
ateel  pipe  as  follow*: 


Industrial  Floors 

Loralite  Magnesite 

. . .  for  smooth  durable  warehouse  &  industrial  floors 

. . .  easy  mcdntenanoe . . .  resHient  surfaces 

...instcdled  on  either  wood  or  concrete 

...colors:  Red. ..Buff  ...Green. ..Black 

. . .  oaaily  ropairad  in  the  event  remodeling  is  neoeeMiy 

•  •  •  unlimited  quantities  available  . . .  immecfiale  inslallalioA 


CI 


^entzen  \D>cr 


e  LINOLEUM 

e  MA8TIPAVE 

e  SAFETY  FLOORINQ 

•  DEX-O-TEX  TERBAZZO 


^loo^  Caoe/Un(f^ 


CARPETS 

RUBBER  TILE 
ASPHALT  TILE 
INDUSTRIAL  FLOORS 


owner,  Frank  E  Connell;  contrac- 
tor, J  Arvid  Johnson. 

RI^AIR  If  re  damage.  $2000 ;  512  Van 
Neaa;  owner,  Adolf o  de  Urioste; 
contractor,  J  Arvld  Johnson. 

mJDO,  l-story  rfame,  $7000 ;  N  19th 
St  30  B  Yugon ;  owner  and  con- 
tractor, T  Kolsberg. 

ALTERATIONS',  $45,516;  Jones  and 
McAllister;  owner,  Hibemia  Sav- 
ing" A  Lioan ;  contractor.  Jacks  & 
Irvine. 

BUTLI>INGS.  three  2-story  fr,  $12,- 
OOO  each ;  SE  Cor  0th  and  Noriega ; 
E  t9h  Ave  2S  ai.d  50  S  Noriega; 
owner.  Atlas  Realty  Co;  contrac- 
tor. Pacific  Coast  Constr  Co. 

OAKLAND 

ALTER  Apts,  33000;  443-47  40th  St; 
owner  and  contractor,  William  A 
Watson,  1942  Milvia  St 

APTS  and  stores,  2-story  13-room, 
$14,000:  5523-25-27  Grove  St;  own- 
er, Y  C  Soda,  5231  Grove  Street; 
contractor,  A  Soda  &  Son,  5231 
Grove  St. 

DWELLING,  l-story  5- room,  $7000, 
508©  Dublin  Ave;  owner  and  con- 
tractor, P  E  Reed.  8522  Market  St. 

ADDITION,  $220b:  830  E  14th  St; 
owner,  O  E  Lofgren,  prem ;  con- 
tractor, Harry  K  Jensen.  4024  Mac- 
Arthur  Blvd. 

ALTER.  $3700:  301  Washington  St; 
owner,  Cobbledick  -  Kibbe  Glass 
Co.,  prem;  contractor,  C  H  Thrams 
1300  eth   Ave. 

STEEL  material  bunker,  $5000;  ce- 
ment hopper,  $800;  787  85th  Ave; 
owner  and  builder,  American  Pipo 
9l  Cnnstr  Co,  premises. 

GRAVEL  hopper,  concrete.  $6000; 
steel  cement  silo,  $3000;  767  85th 
Ave;  owner  and  builder,  Ameri- 
can Pipe  &  Constr  Co.  premises. 

DWELLING,  l-story  4-room,  $5000. 
1137  Seminary  Ave:  owner,  Alame- 
da Homes  Co,  9035  A  St;  contrac- 
tor,  J  E  Kenney. 

DWELLING,  l-story  5-room,  $6000; 
9889  Plvmouth  St;  owner,  Chas  E 
Reischack,   210O  41st  Ave. 

ADDN,  $1750;  7515- A  Hillbide  Ave; 
owner,  Winifred  Lewis,  premises; 
contractor.  J  C  Frazier,  3645  Hage- 
man  Ave. 

DWELLING,  l-story  5-room,  $6000; 
9874  Walnut  St;  owner  and  build- 
er, Chas  E  Reischack,  2100  4l8t 
Avenue. 

REPAIRS,  $900;  6449  Mokelumne; 
owner,  Harry  J  Bamett,  premises; 
contractor.  The  Mastercraft  Co, 
842  4th  Ave. 

ALTER,  $960;  5601  Leona  St;  owner, 
Joe  Stem,  170  Montrose  St,  Ber- 
keley; contractor.  P  A  Stead,  1950 
Addison  St.  Berkeley. 

OARAGE.  $800;  2040  Clemens  Rd ; 
owner.  Jack  Blgler.  prem;  contrac- 
tor, Chas  M  Maurer,  3062  Kansas. 


per  St;  owner,  Maude  C  Reynolds, 
premises. 

RESIDENCE  and  garage.  $9150;  805 
University  Ave;  owner  and  build- 
er. Nelson  Welbanks,  Redwood 
City. 

RESIDENCE  and  garage,  $950(>;  2535 
Ramona  St ;  owner  and  ^uilde. . 
Oliver  Noll,   Los  AlLos.         / 

RESIDENCE,  $5000;  138  Col.rtdge; 
owner  and  builder,  M  W  Evans, 
134  Coleridge  Ave. 

RESIDENCE  and  garage,  $8750;  815 
University  Ave:  owner  and  build- 
er. Nelson  Welbanks,  Redwo'|d 
City. 

RESIDENCE  and  garage,  $8000;  177!: 
Second  Street;  owner,  B  W  and  L 
Woods,  448  Sheridan  SI;  contrac- 
tor.  B  W  Woods. 

ALTER     store     interior,     $8000;     281 
University  Ave;  owner,  Hink's  ,281 
University    Ave;    contractor,    I    M 
Coldren.    r31    Emeraon   St. 
St,  El  Cerrito. 

ALTERATIONS,  $1200:  1739  Ban- 
croft; owner  and  contractor,  P  W 
Holub,    premises. 

GARAGE,  $60C:  1643  Tyler;  owner 
and  builder,  Deborah  Clinton,  1643 
Tvler  St. 

ALTERATIONS,  $1440:  1200  7th  St; 
owner  and  contractor,  Ed  Arcieri, 
premises. 

ALTERATIONS,  $300;  1003  Mariposa 
St;  owner,  Earle  Blew,  premises; 
contractor.  F  A  Stead.  1950  Addi- 
son. 

ALTERATIONS,  $1700;  1273  Mon- 
terey; owner  and  contractor,  Lola 
B  Settle,  premises. 

DWELLING,  two-room,  $3850;  2412 
Bonor;  ov/ner,  Mamie  Monlz,  2068 
R5th  Ave,  Oakland;  contractor,  C 
Isackson.  1395  Rose  St, 

ALTERATIONS.  $500;  1619  Alcatraz 
Ave:  owner  and  contractor.  Nellie 
Chri-xman.  premises. 

ALTEFTATIONS^.  $700;  1911  Addison 
St :  owner.  T  W^endering,  premises , 
contractor.   F  A   Stead,   1950  Addl- 


dena  Park;  owner  and  builder, 
C  A  Warion,  Rte  3,  Box  471. 

3-ROOM  I>Mg,  $1250;  Lot  28,  Edw 
Coyle  Sub ;  owner  and  builder,  G  A 
Prestley,  Rte  4,  Box  4489-A. 

4-ROOM  Dwg,  $4<M0:  Lot  714,  Arden 
Park  Vista,  Unit  No  4;  owner  and 
builder,  Harold  A  Duhme,  Rte  7, 
Box  1228. 

STORE  BLDG,  $3700;  on  Ptn  Lot  24, 
Carmlchael  Colony  No2 ;  owner  and 
builder,  R  O  Marchal.  Rte  6,  Box 
4T10. 

TWO  4-Room  Dwgs.  $5000  each;  Ptn 
Section  54,  Rancho  Del  Paso;  own- 
and  builder,  L  E  Matthews,  44^ 
Barrette    St,    North    Sacramento. 

GARAGE.  $1500;  Ptn  Tract  67,  Car- 
mlchael Colony ;  owner  and  build- 
er, W  P  Davies,  Rte  5,  Box  7619. 

burying  of  tanks,  this,  but  the  fol- 


Completioii  Notices 


8AN   FRANCISCO  COUNTY 


son. 


SACRAMENTO  COUNTY 


Reocrded  Accepted 

Jan  30,  1947—1900  4(ith  AVENUE. 
Ernest    A    Fessler    to    whom    it 

mav  concern January  SO,  1947 

Jan  29.  1947— E  36th  AVE  75  S 
Rivera.  Edv^ard  H  Sengstack  to 
Hamill  Constr  Co Jan  29,  1947 


&AN    MATEO  COUNTY 


BERKELEY 


ALTERATIONS,  $2500;  3206  Adeline 
St ;  owner,  M  Williams,  premises ; 
contractor,  Dan  L  Brwlne,  812  Elm 


ALAMEDA 


4-ROOM  dwg,  $5500;  Ptn  Lot  4,  Blk 
M,  North  Sacramento,  Sub  No.  4 : 
owner  and  builder,  M  Heaney,  Rte 
7.   Box  3975. 

GARAGE.  $2000;  Ptn  Lot  55.  Oak- 
vale  Tract;  owner  and  builder, 
Wendell  W  Cannon,  710  E  St,  Apt 

4-ROOM  Dwg,  $2000;  Lot  600  Carlo- 
ton  Tract :  owner  and  builder,  Con- 
rad  Paschone  Jr,   3808  La   Solldad 

Wav. 
3-R06m  Dwg,  $2000;  Ptn  Lot  9.  Ger- 

hardt  Tract;  owner  and  builder.  C 

P  and  Ruth  King,  Rte  1,  Box  1960. 
GARAGE,  $1000;  Lot  47.  Heade  Tract 

No    1 ;    owner    and    builder,    Alois 

Grab,   4800   Freeport   Blvd. 
4-ROOM   Dwg,    $6000;    Lot    17,    Vista 

Del    Rio    No    2;    owner,    James    F 

Shields:   builder,  Oustaf  Blomberg, 

Rte  8,  Box  5739. 
5-ROOM  I>wg,   $7000:   Lot  87,   River- 
side   Village:    owner    and    builder, 

Guataf  Blomberg,   Rte  8,   Box  5739 
7-ROOM  Dwg.  $7500;  Ptn  Lot  8.  Sut- 

tervllle  Heights;  owner  and  build- 
er,  Gus    Blomberg. 
GARAGE.    $1000;    Lot    577.    Carleton 

Tract:    owner    .-tnd     builder,    B     f 

Brown,  Rte  4,  Box  684. 
3-ROOM  Dwg.   $2500:   Lot   9,  Blk   24 

West    Del    Paso    His;    owner    and 

builder,   S   R  Prichett,   712  Llndaey 

Ave;   West   Del  Paso  Hts. 
6-ROOM   Dwg,  $9000:   Lot  114   Arden 

Park  Vista.  Unit  No  1;  owner  and 

builder.     Herman     W    Davis.     3461 

63rd   St 
TWO   5-room    Dwgs.   $4000   each;    on 

Pfn    Lot    143   and    Lot    144.    Lemon 

Hill  Tract;  owner  and  builder,  Bes- 
sie   Files,    33    Guerrero    St.,     San 

Francisco. 
THREE    4-Room    Dwgs.    $7000   each; 

on  Lots  2870-74-78,  Perktell  Tract; 

owner,     C     P     Perkins;     builders. 

Wright  and  Frank,  P  O  Box  538. 
6-ROOM    D^vg.    $3500;    Lot    4,    Blk    1, 

East    Del    Paso    Hgts;    owner    and 

builder.   E   G    Reese.   P   O    Box    b3, 

C.-imlno,   Cal. 
4-ROOM    Dwg,    $2500;    Lot    44,    Car 

michacl    Colony    No   2;    owner   and 

builder,    George    De    Long,    Rte    6. 

Box    3879 
4-ROOM    Dwg.    $5500;    Lot    22.    AHos 

Acres ;    owner    ahd    builder.    H    8  «„..»«„ 

Gfeser.    2719    North    7th    St..    North    Jan.  28,  1947~Lot  2,  Block  28,  San 

Sacramento.  I      Mateo     Terrace     No    7.     Paul     A 

tor.   Dean  Hoff.   Route   1.   Box   508.  |  CHURCH   BLDG,  $2000;   Lot  7,  Oar-       CTeversy  to  whom  It  may  concern 
Sunnyvale 


SIGN,  $800;  1427  Webster  St;  owner 
J  E  Royer,  premises ;  contractor, 
American  Neon  Displays,  Inc,  lOffl 
19th  Ave,  Oakland. 

DUPLEX,  l-story,  6-rm,  $7500;  1912 
and  1914  Lafayette  St;  owner,  J 
W  Pickrell.  i417  8th  St;  contrac- 
tor,  J   H   Pickrell   &   Son.   1417   8th. 

OARAGE.  2-car,  $1000;  1912-14  Laf- 
ayette St;  owner,  J  W  Pickrell 
1417  8th  St;  contractor,  J  H  Pick- 
rell A.   Son.    1417   8th   St 

ADDITION.  $3000;  foot  of  Walnut; 
ONvner  and  builder.  J  H  Baxter  & 
Co,    premises. 

REPAIR  store  fronts,  $950;  1605-7-9 
Park  St;  owner  and  contractor,  W 
J  Justin,  Jr,  1508  Park  St. 

SANTA    CLARA   COUNTY 

HANGARS,  $20,000;  Cunningham  Rd, 
Ban  Jose;  owner  and  builder,  E^rl 
W  Heple,  494  Delmas  Avenue.  San 
Joae. 

ALTERATIONS,  $1000;  Castro  off 
El  Camino  Real;  owner  and  con- 
tractor, Joe  Joseph,  Route  1.  Box 
JM,    Mtn    View. 

ALTERATIONS,  $1000;  Borregas  E 
of    Bayshore:    owner   and    contrac 


Recorded  Accepted 

Jan.  27,  1947— Ptn  Lot  3,  Block  C, 
Paraiso  Park.  Wm  H  Kennedy, 
et  al,  to  whom  it  may  concern.... 

Jan.   24,    1947 

Jan.  27,  1947— Lot  8,  Block  2,  Unl- 
\  verslty  Park.  Wm  A  Green,  et  al, 

to  H  S  Shelton Jan.  25,  1947 

Jan.  27,  1947— Lot  13,  Block  8,  East- 
ern Addition  to  Redwood  City. 
Howard  Smith,  et  al,  to  H  J  Dun- 
lap Jan,   24,   1947 

Jan.  27,  1947— E  H  of  lot  on  east 
side  of  old  County  Road,  112  ft 
north  of  De  NIvenais  property 
(1621    Old    County  Rd).    I    SchuU 

to  Kraftlle  Co,  et  al Jan.  20,  1947 

Jan.  27,  1947— Lots  26,  27  and  28, 
Salada  Beach.   Nu-Way  Builders 

to  Robert  Hale Jan.  24,  1947 

Jan.  27,  1947— Lots  11  and  12.  Block 
4,  Beverly  Hills  Tract.  Louis  Du 
Bois,  et  al,  to  whom  it  may  con- 
cern  Jan.   27,   1947 

Jan.  28,  1947—140  ft  on  Fairway  Dr, 
commencing  660  ft  from  SW  line 
Lot  18,  Block  C,  Country  Club 
Park.    Eric   H    Dauhn,    et   al,    to 

Claus  Groth Jan.  20.  1947 

Jan.  28,  1947— SW  140  ft  of  NE  420 
ft  Parcel  33,  Country  Club  Park, 
San  Bruno.  Henry  A  Beretta,  et 

al,  to  Claus  Groth Jan.  20,  1947 

Jan.  28,  1947—636,  648,  652,  656  Belle- 
vue  St,  Daly  City.  Carl  P  Nelson, 
et  al,  to  whom  it  niay  cbncem.... 

Jan.    27,    1947 

Jan.  28,  1947— Lot  19.  Ralston  Ave, 
Belmont.   Ralph  D  Berry   to  A  I 

Larsen Jan.    28,    1947 

Jan.  28,  1947— Lot  3,  Block  4,  North 
Palo    Alto.    Henry    Broadwin    to 

A  I  Larsen ...Jan.  23,  194T 

Jan.  28,  1947 — .0359  acre,  more  or 
less,  Bayshore  Highway,  betwe«i 
San  Francisco  and  San  Mateo 
Counties ;  8.366  acres,  more  or  leaa 
in  connection  with  above  de- 
scribed property.  Gamerston  ft 
Green    Lumber  Co   to   Devincenxi 

&  Hasklns Jan.  23,  1947 

Jan.  28,  1947— Lot  13,  Block  1,  White 
Oaks  Tract,  Sub  No  6,  San  Car- 
los :  Lot  17,  Block  36,  White  Oaka 
Tract,  Sub  No  4,  San  Carlos.  Nel- 
son M  Welbanks  to  whom  it  may 

concern Jan.    27    ,1947 

Jan.  28,  1947— Lot  9,  Block  4,  Stan- 
ford Gardens,  Menio  Park.  Floyd 
Lowe,    et   al.    to    Sunlite    HomM, 

Inc Jan.   27,    1947 

Jan.  28,  1947— Lot  7,  Block  52,  Dev- 
onshire Properties.  Walter  A 
StuUbach,  et  al.  to  John  Q  Adams 

Jan.    27,    1947 

Jan.  28.  1947— Lot  16.  Block  12. 
Howard  Park  Map  No  2,  San 
Carlos.  W  S  Melville,  et  al,  to 
whom  it  may  concern  Jan.  28,  1947 
Jan.  28,  1947— Lot  1,  Block  2,  Sub 
No  1,  Meadows  Heights.  John  M 
Johnson  to  whom  it  may  concern 
r. Jan.    27,    1947 


.• „..  Jan.    38.   1947 

Jan.  28,  1047— Ptn  Lot  6,  Block  28. 
Oak  Park.  Cecil  L  Ball,  et  at.  to 
whom  it  may  concem..Jan.  28,  1947 

Jan.  28,  1947— Lot  17,  Block  7,  Park- 
way T«;:race,  South  San  Fran- 
cisco. Jkmes'  A  WhitMlde.  et  al, 
to  Lawrence  H  Smith.Jan.  38,  1947 

Jan.  29,  1947— Lots  18  and  19,  Block 
J,  San  Bruno  Park.  Frank  W 
Godfrey,  .t  al,  to  Joseph  Bettan- 
court Jan.   34,   1947 

Jan.  29,  1947— Lots  20  and  21,  Block 
3,  Portola  Addition,  Redwood 
City.  M  H  Wade,  et  al,  to  whom 
it  may  concern Jan.  28,  1947 

Jan.  29,  1947— Lot  114.  Wellesley 
Park.  Frank  A  Poirier.  et  al,  to 
whom  it  may  concem..Jan.  37,  1947 

Jan.  29,  1947— Lots  16  and  17,  Block 
10;  Lot  7.  Block  8.  Redwood 
Manor.  M  J  King,  Inc,  to  whom 
it  may  concern ...Jan.  28,  1947 

Jan.,  29,  1947— Lots  14  to  30.  inclu- 
sive. Block  1,  Homevlew,  Bel- 
mont. Grand  Homes,  Inc,  to  Wta 
Splvock Jan.    38,    1947 

Jan.  29,  1947— Ptn  Lots  26  and  27, 
Tract  No  532,  Brookdell  Unit  No  3. 
Pacific  Homes,  Inc,  to  Peninsula 

Pacific   Conatructlon   Co 

Jan.   24.    1947 

Jan.  29,  1947Lot  100,  The  Willows. 
Albert  C  Norris,  et  al.  to  J  R 
Simon Jan.   24.  1947 

Jan.  29,  1947- 3Tth  Ave  and  Haci- 
enda St,  San  Mateo.  San  Mateo 
City  Elementary  School  District 
to  C  F  Parker -Jan.  3S.  1947 

Jan.  29,  1947— Lot  4.  Block  68;  Lot 
3,  Block  69A;  Lot  8,  Block  66A. 
Santa  Ynez  Park.  Stateside  Build- 
era.  Inc.  to  Gould  Construction  Co 
Jan.    28.   1947 

Jan.  29,  1947— Ptn  Lot  1,  Block  68, 
Santa  Ynes  Park.  Stateside  Build- 
ers, Inc,  to  Gould  Construction  Co 
Jan.    28,   1947 

Jan.  29,  1947— Ptn  Lot  1,  Block  68, 
Santa  Ynes  Park   Stateside  Bldrs 

Inc  to  Gould  Constr  Co 

^ January  28,  1947 


706.  Eden  Township.  Alameda 
County.  Charles  G  Patterson  to 
S  M  Davis Jan.  27,  1947 

Jan.  29,  1947  —  4371  Norton  Ave, 
Oakland.  Edward  M  and  Lotiise 
GDigardi  to  Blake  &  Calloway.  .. 
Jan.   27,   1947 

Jan.  80,  1947  —  2899  Prospect  St, 
Berkeley.  Nicholas  Johnston  to 
whom  it  may  concern ..Jaa.  24,  1947 

Jan.  30,  1947—1061  7th  St,  Oakland. 
Reginald  R  Kittell  Jr  to  Dorsey 
Harvey Jan.  32,  1947 


Liens  Ffled 


tAN   FRANCISCO  COUNTY 


Recorded                                        Amount 
Jan    80,    1947— &   SUTTER   137-6   B 
Laguna  St.  Lee  Dixon,  dba  Dixon 
Painting  Co  v«  John  and  Dorothy 
Henton  „ $24r70.00 


ALAMCDA  COUNTY 


Recorded                                        Amount 
Jan.    30,    1947— Ptn    Lot   829,    Tract 
537,  Oakland.  J  M  Teran  vs  Wal- 
ter Josephs,  Adelbert  N  and  Lu- 
cille A  Penrose $1,067.15 


Release  of  Liens 


SAN   MATEO  COUNTY 


Recorded  Amount 

Jan.  29.  1947— Roger  Stlenstra,  do- 
ing business  as  Serv-Al  Painting 
Co,  to  H  Caplan 

Jan.  29,  1947— Robert  V  McAnlnch 
to  whom  it  may  concern 

Jan.  29,  1947— Memer  Lumber  Co  to 
Dal   Engineering  Aaaoclates,  Inc 


ALAMEDA  COUNTY 

Recorded  Accepted 

Jan.  30,  1947—801  Barbara  Rd,  Oak- 
land. Robert  Gruenhagen  to  Wal- 
ter Josephs Jan.  80,  1947 

Jan.  30,  1947—1422  8rd  St,  Alameda. 
Alfred  T  and  Irene  F  Petersen 
to  John  F  Ward Jan.  24.  1947 

Jan.  30,  1947— House  on  Lots  11  and 
12,  Block  O,  Map  Resubdivlsion 
Kinsell  Tract;  house  on  LoU  15 
and  16,  Block  P,  Map  Resubdivl- 
sion Kinsell  Tract ;  house  on  Lota 
11  and  12,  Block  12,  Map  Kinsell 
Tract,  Oakland.  J  M  Walker  to 
whom  It  may  concem.Jan.  28,  1947 

Jan.  80,  1947— Lot  8,  Block  F.  Tract 


I 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

FaeilitiM  for  pipe  bending 

and  manifolds 

Writ,  for   Prio.s 

Pacific  Pipe  Co. 

160  Spear  St.,  San  Frapcisco 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  •  San  Francisco  -  GArfieJd  9110 


\9n  B»ww  Aye. 
Sm  BMiicfaM.  Calif. 
r*«Mf  GArfi«M91lO 


.  .  .  YARDS    AT  .  .  . 

759   County    Road 

Smi   Carlo*,   Calif. 

Phone:   San   Carlo*  2041  M 


90?   Bonania    Rood 

Laa   VcKaa,    Nevada 

Pkont:   La*  VaRa*    1344 


*For  a  Square  Deal  Call  O'Neill' 


DWELLING,  17500;  Lot  5  Latimer 
Avenue :  owner  and  builder,  M  A 
Sch&efer,  120  Van  Ness,  Wat.son- 
vllle. 

ALTER  retail  store,  $500;  1959  West 
San  Carlos.  San  Jose;  owner  and 
contractor,  Pulver  Furniture  Store. 

DWELLING,  11000;  W  of  Monterey 
Highway;  owner  and  builder,  D 
Baty,  IW  S  Rose  Island,  Gllroy. 

DWELLING,  $8000:  Lyndale  Avenue 
N  of  Florence;  owner  and  builder, 
R  W  Kolbo,  i«0  E  William  Street, 
Ban  Jose.  ^  , 

ADDN  to  dining  hall.  $10,000;  Stier- 
lin  Rd,  Mtn  View:  owner  and  con- 
tractor,  I  FES,   Mtn   View. 


PALO  ALTO 


RESIDENCES,  two.  and  garages, 
$8960  each;  43?  and  445  Ouinda ; 
owner  and  oullder.  Nelson  Wel- 
banks.  Redwood   City. 

RESIDENCE  and  garage.  $10.fl00: 
1201  Parkinson  Ave;  owner.  R  F 
and  B  D  McShoa.  San  Francisco; 
contractor,  H  O  Peterrton.  San  Le- 
andro. 

ALTER    residence,    $700;    1S25    Cow- 


2207  MARKET  ST.  •  TE5613  •  OAKLAND? 


Brick  Work  Eatimatet 

Any  Size 

Furnace  and 

Conatroction  Repnirw 

PHILIP  FIRESTONE 

fshwi*  LOokhavon  tTtn  or 

Kiiiogg 


The  ORIGINAL  Preseaieil  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Writ*  for 

Full 
PdrticnUrS 


DhfrlkafU  »y 

NEIL  H.  PETERSON  COMPANY 

11 2f  FOLSOM  STtllT  SAM  MANCISCO  1.  CAIIP. 

M«a«  UNrfarklll  MM 

Southern   California : 

ENQLItH  A  LAUKR,  ln«. 


JOIST  HANGERS 

ALL   SIZES 
FOR  IMMEDIATE  DEUVERY 

PATTERSON  A.  ELVIN  IRON  WORKS 

2«0— nth  STREET,  SAN   FRANCISCQ 


MAikrt    M47 


Washington,  Oreflon  and  Territory 

of  Alaska: 

K.  H.  LANQOON  COMPANY 

n  VIn*   •tr««t 

Seattle  1.  Washington 

Phane  CLIIott  0290 


Lo«  Angelee  11.  Calif. 

Phone    Rlchni>«n4    (SIC 

ItTt  South  Lee  Angalac  SU 


AIR  ENTRAINING  AGENT 

Mfd.  by  Dewey  &  Almy  Chemicml  Co..  Cambridge,  Mat*. 

ESSINTIAL  INGREDIENT  FOR  lETTER  CONCRETE 

Check  These  6  Advantages 

1.  Workability  Without  Excess  Water. 

2.  Plasticizes,  Saving  Time  in  Placing. 

3.  Reduces  "Bleeding,"  Saving  Time  in  Finishing. 

4.  Eliminates  Segregation  of  Aggregates. 

5.  Minimizes  Danger  of  Over-Vibrating. 

6.  Makes  Concrete  Uniformly  Better. 

Eosy  and  Saf9  to  Ust . . .  Surprisingly  Low  in  Cosf 

Approved  by  Pubtic  Ro^i  Admmintration,  Burtem  •/ 
"*  Reclamation  and  V.  S.  Engineering  Dept. 

DISTRIBUTED  BY 

PACIFIC  COAST  AGGREGATES,  INC. 


4M  ALAIAMA  STIIU 

(at  17Mi  SfTMf) 

SAN  MANCISCO 

KUaJU  2.UU 

SIXTUNTH  AND  "A"  STRUTS 

SACRAMINTO 

rwMi  t-iMi 


24M  MRALTA  STRUT 

OAKLANO 

Hlf«««  0779 

7f0  STOCKTON  AViNUI 
SAN  JOSI 

RAII«r4  M70 


ttl 


i 


I.<  • 


PACES 


DAILY     PACIFIC    BUILDER 


FRIDAY.  JANUARY  31.  1947 


Classified  Advertising 


1—   MISCELLANEOUS 


Jtre  you  interested  tn  well-trained, 
qualified      men?       SUPBRINTBND- 
ENT8,  ARCHITECTS.  ENOINBBRS, 
DRAFTSMEN,   8URVETORS.  HISTI 
ICATORS,     BALES     ENGINEERS 
CONSTRUCTION      ACCOTINTANTS 
TIMEKB^EPERS,    OFFICE    HELJ*. 
For  further  Information  call-  -^ 
B.  STEVENS,  OArfleld   1617 
Teohnloal  Po«ltlon«  Aqenoy 

§OOKKBe:l>INa  SERVICE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SBIa- 
bright  4482.  (tf) 

FRI^B  LANCE.  Phone  ORaystone 
4243.  (tf) 


HELP  WANTED 


•  Experienced  BUILDERS'  HARD- 
WARE MAN  to  handle  contract 
Builders'  Hardware  for  Wholesale 
Hdwe.  Co.  in  San  Francisco  and  who 
belongs  to  the  A.H.C.  or  otherwise 
eligible.  State  age,  exp.,  salary  ex- 
pected and  when  available.  Your  an- 
swer will  be  kept  confidential.  Reply 
Box    ISO,    c/o  Dally   Pacific    Builder. 

2/4/47 


ESTIMATOR.  CONTACT  MAli. 
capable  of  handling  estimates  on 
erection  of  Steel  Sash  and  Doors  and 
Ornamental  Metals.  Take  over  com- 
plete charge.  Atlas  Metals  Constr. 
Co..  2617  7gth  Ave.,  Oakland. 

EXPERIENCED  ESTIMATOR  for 
Commercial  Construction  Co.  Reply 
Box  129,  c/o  Dally  Pacific  Builder. 

(2/3/47) 

ARgH.  BRAWaMAN  /or  (General 
Contractor's  office.  Must  be  good  on 
perspective  and  lettering.  State  sal- 
ary and  experience.  Reply  Box  128-A 
c/o  Dally  Pacific  Builder. 
^.      (2/3/47) 

ASSOCIATE  wanted  for  General 
Contracting  business.  Man  exper.  in 
earth  moving,  highway  and  heavy 
construction  preferred.  Capital  need- 
ed. In  answer  give  complete  exper. 
and  qualificatlonR.  Reply  Box  181 
c/o  Daily  Pacific  Builder. 
(2/«/47) 


Jan.  29.  1947— Mausser  Electric  Co 
(Karl  H  Mausser)  to  H  C  Cap- 
Ian  and  Dal  Engineering  Asso- 
ciates, Inc  w — 

Jan.  29,  1947— Ptn  Lota  1,  2,  S,  4. 
Block  (^  Co-Operative  Land  & 
Trust  Co  Tract,  North  Palo  Alto. 
A  Antonchuck  to  whom  it  may 
concern    

Jsui.  20,  1947— Ptn  Lots  1,  2,  3  and  4, 
Block  6,  Co-Operative  Land  & 
Trust  Co  Tract,  North  Palo  Alto. 
Palo  Alto  Furniture  Co  (Oeorge 
W  Petty)  to  whom  it  may  con- 
cern    

Jan.  29,  1947— Ptn  Lots  1,  2,  3  and  4. 
Block  6,  Co-Operative  Land  & 
Trust  Co  Tract,  North  Palo  Alto. 
Marina  Drapery  ft  Furniture 
Store  (Jerome  and  Arthur  Kauf- 
man) to  whom  It  may  concern.... 
_ 4«9.28 


Non-Responsibility 


SAN   FRANCISCO  COUNTY 


Jan  29,  1947— 8E  HTDE  and  Eddy. 
Cora  L  Roberts  and  Georgia  E 
Jungblut  aa  to  Improvements  on 
property. 

Jan  14,  1947—2487  SAN  BRUNO 
Ave.  BSnk  of  America  as  to  im- 
provements  on   property. 


3806  High  St ;  owner  Jones ;  plumb- 
er J  R  Pierce ;  11  gas  outlets ;  1  water 
connection. 

7th  and  Campbell  St;  owner  Shell 
Oil  Co;  plumber  T  Limch;  1  fixture. 

1428  Center  St;  owner  Delmar 
Cleaners;  plumber  O  Murray;  5  fix- 
tures; 20  water  connections. 

2874  Telegraph  Ave ;  owner  Tyrrell ; 
plumber  J  Evans;  3  fixtures;  6  wa- 
ter connections. 

1615  High  St;  owner  Williams; 
plumber  H  Lass;  3  fixtures;  7  water 
connections. 

6231  Broadway  Terrace;  owner, 
;  plumber,  H  Lass;  4  fix- 
tures; 3  gas  outlets;  8  water  con- 
nections. 


Furnace  PemuU 


OAKLAND 


Building  Contracts 


SAN    FRANCISCO  COUNTY 

LABOR    and    materials,    store    yard. 

1340  7th   St.  389  9th  Ave. 
Owner— Pacific  Tel  and  Tel  Co. 
Contractor — Lowrle  Paving  Co,  Inc. 
Filed,  Jan  20,  1947.   Dated.  

Payments  and  total  cost  not  given. 


Plumbing  Permits 


BERKELEY 


ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  Sal.  open. 
Chaa.  A.  Langlals  Co.,  474  Bryant 
St.,  San  Francisco. 


576  Santa  Rosa ;  owner,  Rahlves ; 
dealer,  J  C  Livlngood ;   Bendix. 

2116  Bancroft;  owner.  Pacific  Tel 
A  Tel;   dealer.  Durant  Plbg;   sink. 

650  Camilla;  owner.  ;•  deal- 
er, Al  Ferreria;  4  w  closets;  4  w 
iMLslns ;   sink. 

1911  Addison;  owner,   ;   dealer, 

W  A  Bohan ;  'w  closet ;  w  basin. 

2900   College   Ave;    owner, ; 

dealer,  W  A  Bohan ;  drain. 


6847  Mokelumne;  owner,  Keeler; 
dealer.  Bay  Cities  Heating  Co;  floor 
furnace. 

1501  77th  Ave;  owner,  Potiet;  deal- 
er, Bay  Cities  Heating  Co ;  floor  fur- 
nace. 

26th  and  Harrison  St;  owner,  O 
Mauer;  dealer.  Atlas  Heating  &  Ven- 
tilating Co;  central  furnace. 

8939  Lawlor;  owner,  Bohrer;  deal- 
er, T  Lynch;  floor  furnace. 

2635  School;  owner  and  dealer  .B 
Holleran ;  floor  furnace. 

61st  Ave  and  Brann;  owner.  Re- 
deemer Lutheran  Church;  dealer 
Bay  Cities  Heating  Co;  central  fur- 
nace. 

2515  Highlands;  owner  Hanson; 
dealer  Bay  Cities  Heating  Co;  floor 
furnace. 

4266  Broadway;  owner  Central 
Oakland  Glass  Co;  dealer  Aladdin; 
central  furnace. 

7115  Holly;  owner  Sawyer;  dealer 
Bay  Cities  Heating  Co ;  floor  furnace. 

3525  69th  Ave ;  owner,  Cunningham ; 
dealer  Bay  Cities  Heating  Co;  cen- 
tral furnace. 


Electrical  Permits 


Safeway   Stores ;   contractor, .  Galvin 
Bros;  connect  blower. 

1788  2150  Chestnut;  owner,  Da- 
Luk  Bakery;  contractor,  W  B  Bak- 
er &  Co;  motors. 

1789  4401  8rd  St;  owner,  Swiss 
Italian  Sausai^e;  contractor,  W  B 
Baker  &  Co:  switch  for  neon  slgfn. 

1790  1495  Sutter  St;  owner.  Broad- 
moor Liquor  Store;  contractor,  W  B 
Baker  tt  Co ;  motors. 

1791  197  Guerrero  St;  owner,  L  B 
Hooker;  contractor,  W  B  Baker  and 
Co ;    new    service. 

1792  2953  Pierce  St;  owner,  Vin- 
cent; contractor,  W  B  Baker  &  Co; 
range. 

1793  420  Columbus  Ave;  owner, 
Athens  Candy  Co;  contractor,  W  B 
Baker  &  Co ;  motors. 

1794  625  Laguna  St;  owner.  Royal 
Show  Case;  contractor,  W  B  Baker 
&  Co;  alterations. 

1795-8  Various  locations  and  own- 
ers;  contractor.   Neon    Maintenance; 

1799  SE  Cor  25th  Ave  and  Klrk- 
ham;  owner.  Berendsen  and  Harper; 
contractor,    Grandl    Elec    Co;    temp 

saw. 

1800  55  Duboce  Ave;  owner.  Mil- 
print  Co;  contractor,  MacCabe  Elec; 
motors.  ^,^ 

1801  333  Turk  St;  owner.  City 
Transfer  A  Storage ;  contractor,  Mac- 
Cabe Elec  Co ;  4  outlets ;  1  switch. 

1802-4  Various  locations  fUJd  own- 
ers; contractor,  Elec  Prod  Corp; 
signs. 


POSITIONS  OPEN 

S.506— TOOL  ENGR.,  pref.  35-40. 
€fxper.  on  punch  press  and  automatic 
lathe  operations,  to  set  up  a  new  fac- 
tory. Salary  open,  depends  on  man. 
San  Francisco. 

S-434— SALES  ENGR.,  with  knowU 
edge  of  heating  and  plumbing,  to  sell 
pipe  covering.  |300  month  to  start. 
Train  in  San  Francisco.  Work  in  Los 
Angeles. 

S-470— SALES  ENGINEER,  pref. 
mechl.  engr.  27-35  yrs.  old  with  ex- 
ecutive ability  to  take  charge  of  ter- 
ritory  for  steam  power  plant  equip- 
ment.  Salary  and  bonus.  Los  Angelea 


BERKELEY 


ENGINIERIN«  SOCIETIES 
PERSONNEL  SERVICE.  INC 

(AfttBcy) 
N«wteii  D.  Cook,  Mgr. 

S7  POST  ST.  S.  P.  4 

GAHI«ld  924t 


12  plugs;  12  circuits. 

98  2225  Spauldlng;  owner,  F  Pors- 
man;  contractor.  El  Cerrito  Elec;  22 
outlets;  16  switches;  19  plugs;  six 
circuits. 


OAKLAND 


SAN    FRANCISCO 


OAKLAND 


3— POSITION  WANTED 

EXPERIENCED  BUILDING^  ES- 
TIMATOR, fully  aoqviainted  with 
purchasing  and  contractoi's  office 
work,  would  like  responsible  and  per- 
manent connection.  Reply  Box  124, 
c/o  Daily  Pacific  Builder. 

CONSTkUciTION  -  AlATiJKiAIS"^ 
EUIPMENT  or  RELATED  FIRMS 
.  young  exec,  offers  you  broad  civil 
•ngrg.  and  bus  admin,  background, 
exper.  as  admin,  ass't  on  govt.  mgmt. 
probs.  and  relations  with  gov't.  Re- 
ply Box  127,  c/o  Daily  Pacific  Builder 

sll         FOR  RENT 


1730  4th  at  Harrison ;  owner.  Gray 
Lines.  Inc;  contractor.  Ets-HokTn  A 
Galvin ;  motors  . 

1731  1563  Mission;  owner,  H  L 
Block;  contractor,  Ets-Hokln  &  Gal- 
vin;  15  outlets:   special   circuits. 

1732  254  12th:  owner,  F  Rosen- 
thal; contractor.  E  A  Koenlg;  3  out- 
letp;  2  switches;  3  plugs. 

1733  51  West  Portal;  owner,  Syl- 
vanus;  contractor,  E  A  Koenlg;  al- 
terations. 

1734  2640     Mission:     owner.     Hat 


LUMBER  HANDLING  EQUIP- 
MENT: CARRHmS.  STACKERS 
TRUCKa  Pacific  Carriers.  Oakland 
KB  4-1681. 

TARPATTLINO.  'I'illNTH  k  CJLIff- 

ING  EQUIPMENT.  Sullivan  Awning 
Co.,  801  South  Van  Nesa  Pbona  MI. 
»085.  t^ 

TRANSITS.  $17  per  month.  Daniel 
McFarland.  624  Second  Ave..  Phone 
BAyview  7804. 

INTERNATIONAL  T.D.  18  TRAC- 
TOR with  11-ft.  6-in.  Angledoser  and 
12-yd.  Scraper.  Phone  Jim  Chilcote, 
Richmond  6536  days,  evenings  2573. 

(1/29) 

105  COMPRESSOR  with  complete 
equipment  for  concrete  cutting  and 
drilling,  with  operator.  Reasonable 
rates.  GA  8381.  9  a.m.  to  6  p.  m. 
Mr.  Manning.  (2/5/47) 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  0S6-in.  46Hx9»-ln.  Alum- 
inum Products  Co.,  3246  16th  Street. 
Phone  UNderhin  21M  or  SUtter  6700 

AVAILABLE     FOR     IMMEDIATE 

.DELIVERY,    a    limited    quanUty    of 

26   -gauge   corrugated    ALUMINUM 

SHEETS,  standard  dimension.  Phone 

Mr.  Crandall,  SUtter  8266. (O) 

DO  YOU  NEED  NAILST 
We  have  a  limited  quantity  of  6,  8, 
16  and  20  common  which  ara  avail- 
able for  Immediate  delivery.  L.  8. 
CRANDALL.  575  Mlaalen  St,  San 
Francisco.  Phone  SU.  826&  tf 


1168  7th  St;  owner  Jacobs;  plumb- 
er Durant;  2  fixtures;  2  water  con- 
nections. 

2020     Broadway;      owner     W^emerl,^  ^       ^        «       ij.i     »  i-»».* 

Stores;    plumber    W   Plcard;    9    fix- j  Shoppej^ contractor,  Pac  Elect  Const 

tures :  1  gaa  outlet ;  14  water  connec 
tions. 


Classified  Advertising: 


METAL  TOILET  PARTITIONS, 
Kitchen  Cabinets  and  Sinks.  Soule 
Steel  Sash  (pivot-out  type).  Kitchen 
Tables  and  Racks.  Phone  GA  8381  9 
a.m.  to  5  p.m.    Mr.  Manning. 

(to    2/5/47) 

blUrHMfi  &*<V)LS.  F*ire  rfSSi; 

Electric  Toaster  (hotel  size).  Paint 
Spray,  Circular  Saws.  Lathe.  Tar- 
paulins, Generators  and  two  3-wheel- 
er  Scooters.    Phone  WA  14200. 

(2/4/47) 


W(X)D    LATHE    and     BUILDING 
PAPER    Reilly  Bros.,  OLympic  5572. 

(2/7/47) 

HyTir 


jr. 


■W 


L,c)aM.    black   or  sandy,  ^2  per 
CLEAN  BEACH  SAND.  Call  FI  2922. 
(tf) 

IM.MO-gal.  riveted  sieel,  bell  bot- 
tom  water  tank  on  80-ft  steel  tower. 
Good  condition  except  for  scaling 
and  painting.  $3500  as  is,  where  Is. 
Immediate  possession.  City  of  Moun- 
Uln  View  Water  Works,  140  Frank- 
lin St.,  Mountain  View.  Calif.  J.  H. 
Thomas.  Supt.   Phone  2881.  2/8/47 


CLEAN  BANK  SAND 
Large  Quantity  of  Clean  Bank 
Sand  available  to  Builders  and  Con- 
tractors. 10c  per  cu.  yd.  Easily  acces- 
sible. Sunset  Building  Supply  €b.  SE. 
0980.  1/30/47 


1  Falrbankn- Morse  5-ln.  No.  6812- 
NBF  split  case  booster  pump  with 
11-5/16-ln.  Impeller.  Direct  connected 
to  Case  Model  C.E.  gas  engine.  Pump 
almost  new,  engine  in  excellent  con- 
dition. |450  plus  tax,  f.o.b.  Mountain 
View. 

1  Model  V-40  Allls-Chalraen  gaa 
engine.  10-ln.  face  flat  pulley  drive 
with  SO  feet  of  8-in.  flat  belt.  Almost 
new.  $500  plus  tax,  f.o.b.  Mountain 
View. 

City  of  Mountain  View  Water 
Works,  140  Franklin  St..  Mountain 
View,  Calif.  J.  H.  Thomas,  Supt 
Phone  2881.  2/S/47 


HARDWOOD  FLOORING 
25/82  X  2^  face  tongue  and  groove, 
carload  lots  only.  Klin  dried  graded 
Oak  from  Southern  mills.  10  days  to 
2  weeks  delivery ;  50%  and  better 
clear  M  E  Farmer  Floor  Co,  1810H 
Hardman  Ave,  Napa,  Calif  Phone 
Napa  2074  days,  or  21-J-ll  evenings. 

(2/3(47) 


One  105  cu.  ft.  LEROY  COMPRES- 
SOR; two  315  cu.  ft.  WORTHING- 
TON  COMPRESSORS;  one  HANDY 
CRANE.  R  W.  Reade  A  Co.,  ASh- 
berry  1616.  2/4/47 


One  Heller  A  Brtghtley  TRANSIT. 
Price  $275;  one  Ourley  TRANSIT. 
Price  $250.  E.  K.  Huasey  Eng.  Corp.. 
178  Grand  Ave.,  Oakland  12.  Phone 
TW.  6859.    _         _  a/4/47 

GH^IERATOR  t  •  KW.  110  -volt ; 
skirt  mounted,  gasoline  engine.  Used. 
$496.  Doty  &  Lockwood.  2003  E.  14th 
St.,  Oakland  6,  Calif.,  WCllog  4-5677. 

(2/5/47) 


Co;   signs 

1735  272  Claremont;  owner.  Styles 
Cleaners:  contractor,  Edison  Elec 
Co  ■   alterations. 

1736  E/33rd  Ave,  300  N/Taraval ; 
owner.  Moderr  Homes ;  contractor, 
Edison  Elec  Co;   temporary  saw. 

1737  66  Vicente:  owner,  Dowd ; 
contractor.  State  Elec  Co;  sign  feed. 

1738  3435  Sacramento;  owner.  S  F 
Music  School :  contractor.  State  Elec 
Co:   alterations. 

1739  KOI  Fillmore;  owner.  Thomp- 
son :  contractor,  G  H  Armstrong  Elec 
Co:   12  outlets:  1   switch;  4  plugs. 

1740  4057  18th  St ;  owner,  Boxer- 
baum:  contractor,  G  H  Armstrong; 
altpratlons. 

1741  1272  Fuiton  :  owner,  Paratou  ; 
contractor,  Reltor  Elec  Co;  18  out- 
lets: 18  switches;  18  plugs. 

1742-44  various  locations:  owner, 
Bhio  Bird  Cafe:  W  J  Ebert  (2)  con- 
tractor,  Scott   Sign    Serv;  signs. 

174.^-47  various  locations:  owner, 
Cainrrd  Shoes,  Saved's  Bakery: 
Jean's :    contractor.    Wonderlltc. 

1T48-51  2261  Fillmore,  et  al:  own- 
er Rosener,  et  al :  contractor,  Brum- 
field   Elec   Sign   Co;   signs. 

1752  722  Shotvrell:  owner,  J  J 
Funiesx  :  contractor,  F  A  Tottlnham  ; 
alterations. 

1753  140  So  Van  Ness;  owner,  H 
Sto'l:  contractor,  Malm-Welter;  4 
outlets;   2   switches.  ...  ,   ^ 

17M  JO  Bluxone:  own^,  Calif  Ind 
Plating  Wks;  contractor,  Malm-Wel- 
ter:   motors. 

175f  1646  Gcugh:  owner,  Schoen : 
contractor,    Malm-Welter;    2    outlets; 

1  P'"K-  „ 

1756  20  Potroro  Ave;  owner.  Gunn 
Caile  Co:  contractor.  Central  Elec 
Co;    moto  s. 

1757-1776  varlou.><  locations  ana 
owners;  contractor.  Apex  Elect  Co; 
signs. 

1778     Phclon  ■  Judson  :   owner,   ; 

contractor.  H  tT^llson ;  1  outlet ;  1 
fixture;    3    plugs./ 

1779-80-81-82:  553  Gates:  owner.  J 
Caruso ;  contractor.  H  C  Wilson;  10 
outlets;  8  fixtures:  13  plugs. 

1783  645  Howard  St ;  owner.  John- 
•on  A  Johnson ;  contractor.  Chas  A 
Ijinglals  Co;  4  outlets;  2  switches. 

1784  2704  Mission ;  owner.  Day" : 
contractor.  Mahoney  Elec  Co;  3  out- 
lets;  1   switch. 

1786-87    Various    locations;    owner. 


79  2220  California:  owner,  J  Pla- 
tias;   contractor,   Aarvaks;    1   motor, 

80  1300  4th  St;  owner ;  con- 
tractor, T  L  Rosenberg;  19  outlets; 
29  fixtures;  16  circuits;  1  motor: 

SI     917   Carlton:    o^vner,    : 

contractor,  T  L  Rosenberg;  1  motor. 

82  2547  8th  St ;  owner,  ;  con- 
tractor, T  li  Rosenberg;  1  circuit. 

83  106  Berkeley  Square;  owner, 
Travel  Service,  Inc;  contractor. 
Neon  Maintenance;  1  sign;  9  trans- 
formers. 

84  106  Berkeley  Square;  owner, 
Travel  Service,  Inc;  contractor. 
Neon  Maintenance;  1  sign;  2  trans- 
formers. 

85  2030  4th  St;  owner,  Lewis  Const 
Co;  contractor.  Manning  and  Whlt- 
aker;  2  motors 

86  2048  Hearst;  owner,  California 
Constr  Co;  contractor.  Manning  and 
WhiUker;   8  motors. 

87  1604  4th  bt;  owner ;  con- 
tractor, California  Elec  Co ;  2  motors. 

88  2700  Shattuck  Avenue;  owner, 
Farman  Motors;  contractor.  Park- 
hurst  Elec    ;  2  circuits;  1  switch. 

89  1940  Los   Angeles;   owner,  J  E 
Pickett;  contractor,  Roberts  Light- 
ing;   11    outlets;   4   switches;    11    fix- 
tures; 2  plugs. 

90  1524  Scenic;  owner :  con- 
tractor, Scott  Co;   transformer. 

91  70  Latham  Lane;  owner  and 
contractor,  R  W  Lang;  24  fixtures. 

92  474  Grizzly  Peak;  owner,  He- 
welke;  contractor.  Manning  &.  Whit- 
aker;  1  motor. 

93  481  Cragmont;  owner,  Heweike 
contractor.  Manning  and  Whitaker; 
1    motor. 

94  471  Cragmont ;  owner  Heweike ; 
contractor.  Manning  and  Whitaker; 
1    motcr. 

96  170C  5th  St ;  owner,  Dobeckman 
Co;  contractor,  Aarvaks  Htg;  2  mo- 
tors. „,      . 

96  1425  San  Pablo;  owner,  Wooq; 
contractor.  El  Cerrito  Elec ;  1  outlet ; 
1   f'xture. 

97  2144  Byron;  owner.  Assembly 
of  God  Church;  contractor,  El  Cer- 
rito  Elec;    25   outlets;    12    switches; 


43535  1124  Broadway ;  owner.  Gene 
Compton;  contractor,  Oakland  Elec- 
tric  Shop;  sign. 

43536  N  West  Sycamore;  owner, 
Foster  &  Kleiser;  contractor,  Foster 
&  Kleiser;  3  outlets;  1  switch;  trans- 
former. 

43537  E  14th  NE  comer  71st ;'  own- 
er and  contractor,  Foster  &  Kleiser; 
3  outlets;  1  fixture;  alterations. 

43538  3821  Broadway;  owner.  Pea- 
body  Motors;  contractor,  Matson 
Electric;  transformer. 

43539  45  Pershing  Dr;  owner. 
Chafln  &  Whitson;  contractor,  Clif- 
ford  Electric;   plugs. 

43540  Linden  St;  owner,  Murriel; 
contractor,  Clifford  Electric;  

43541  1808  102nd ;  owner.  J  M  Walk- 
er; contractor,  Johnston  Electric; 
switches ;    sign. 

43542  10405  Longfellow;  owner,  J 
M  Walker;  contractor,  Johnston 
Electric;  outlets;  sign. 

43543  Eaist  side  Summit;  owner,  J 
Kuccher ;  contractor,  Scott-Buttner 
Electric;  112  outlets;  32  fixtures; 
new  service;  2  motors. 

43544  629  56th;  owner.  Trythall; 
contractor,  A  L  Solanl;  service. 

43545  629  56th  St ;  owner,  Trythall ; 
contractor,  A  L  Solanl;  branch  cir- 
cuits. 

43546  2730  73rd  Ave;  owner,  Nelll; 
contractor,  Broadmoor  Electric ;  

43547  2129  98th  Ave;  owner.  Auto 
Lite  Battery  Co;  contractor,  Broad- 
moor Electric  Co;  4  plugs. 

43548  7001  E  14th;  owner,  Dunker 
Diner;  contractor,  Broadmoor  Elec- 
tric: ^  plugs. 

43549  7001  E  14th:  owner,  Dunker 
Diner;  contractor,  Broadmoor  Elec- 
tric;  alterations. 

43550  3409  Mirasol ;  owner,  M  Glls- 
hannon;  contractor,  R  F  Long;  serv- 
ice. 

43551  2332  Maywood ;  owner,  Smith ; 
contractor,   R  F  Long;    transformer. 

43552  1626  87th  Ave;  owner,  A 
Green;  contractor,  R  F  Long;  altera- 
tions. 

43563  3510  Peralta;  owner,  Hen- 
nlngs;  contractor,  Schmidts;  fir©  re- 
pairs. 

43554  540  4th  St;  owner.  Inter- 
urban  Express;  contractor,  Schmits; 


CORRUGATED  PIPE,  200-ft.  of 
89-ln.,  with  couplings;  new.  Will  sell 
below  cost  CIlII  DBlaware  0677,  or 
Bar.  Rafael  4748.  (S/5/47) 


OUTSTANDING  SALES  OPPORTUNITY 
BAY  AREA  and  NO.  CALIFORNIA 

Competent  individual  wanted  »o  assume  charire  of  SALES  for 
eatmblished  nationally  known  Steel  Building  Products,  long  used 
favorably  by  local  contractors.  Party  must  thoroughly  under- 
nUnd  concrete  wall  forming  methods,  blueprints  and  fireproof 
construction.  Some  yonng  BIdg.  Superintendent,  Estimator  or 
Structural  Engineer  with  soles  ability  may  qualify.  Acquaintance 
with  contractors  and  superintendents  this  area  an  asset.  Kepiy 
in  confidence  with  complete  details,  age  and  experience. 

Box  128,  c^o  Daily  Pacific  Bufldsr ^ 


WOODWORKING    EQUIPMENT 

•  Oliver  Woodworking  Machinery 

•  Davis  and  Wells  Table  Saws,  Shapers,  etc. 

•  Connet  Radial  Arm  Saws  1-10  H.P. 

•  Porter-Cable  Electric  Hand  Saws,  Sanders,  etc. 

•  Mall  Portable  Electric  Tools 

CONTRACTORS    EQUIPMENT 

•  Etnyre  **Black  Topper"  Distributors  and 

Street  Flushers 

•  Good  Roads  Truck  Mounted  Spreaders 

•  Comasco  Swing  Saws 

•  Bearcat  Swing  Table  Saws  powered  with 

Wisconsin  Gas  Engines 

•  Slusser-McLean  Wheelbarrows,  Scrapers,  etc. 

•  Gilson  Concrete  Mixers,  2-11  cu.  ft.  capacities 

•  Tarrant  Tar  and  Asphalt  Pots,  Buckets,  etc. 

•  Stewart  Sewer  Rods  and  Equipment 

•  Sasgen  Hoists  and  Derricks 

•  Budgit  Hoists,  Cranes,  Trolleys 

•  Sterling  Generators  and  Hoists 

•  Fairbanks  Morse  Generators,  Pumps,  etc. 

SAWMILL    EQUIPMENT 

•  Farquhar  Sawmills 

•  Mall  Chain  Saws,  2-6  Ft.  Cut,  Gas,  Electric 

•nd  Pneumatic 

A.LYoung  Machinery  Co. 


L 


1301  HOWARD  ST. 

MArfc«t  8228 
SAN  FRANCISCO 


2510  BLACKSTONE  AVE 
PhoN*  4-3303 
FRESNO.  CALIF. 


COItrORATION 


Jmla  pacific  JIuilJler 

lAkGEST    CONSTRUCTION    DAILY    IN    THE    WCST 


SECTION    TWO 


FRIDAY.  JANUARY  31,  1947 


PAGE  9 


(Continued  from  First  Section) 


STREETS  AND 
HIGHWAYS 


l/Sl/47  40 

Contemplated 

Roadt 

YUBA    CO.,    Calif. 

Owner — Yuba  County  Board  of  Su- 
pervisors. A.  Conley,  county  clerk. 
Hall  of  Records,  Marysvllle,  Calif. 
Projectii    include : 

(1)  24  mllc3  road  from  top  of  Sfan- 
field  Hill  to  Campion ville,  |480,- 
000 

(2)  S.l  miles  Woodruff  Lane  in  Dis- 
trict 10  to  Seven  Mile  House, 
$30,600 

(3)  39  miles  roa4  one  mile  below 
Browns  Valley  to  Plumas  coun- 
ty  line.   $780,000 

(4)  17  miles  road  from  foot  of  Stan- 
field  Hill  to  Ramirez  Station, 
$340,000 

(6)  10  miles  road  1  mile  below 
Brownsville  to  Oregon*  House 
(French  town   road)    $200,000 

(6)  10  miles  Indiano  Ranch  Road, 
Challenge    to    Dobbins,   $200,000 

(7)  2  miles  reconstruction  of  Olive- 
hurst  Ave.,   $40,000 

(8)  %  mile  reconstruction  of  county 

road  through  Wheatland,  $9,000 

(9)  2  mites  reconstruction  and  sur- 
facing of   Brophy  Fload,   $6,000 

(10)  1*4  miles  reconstruction  airport 
road,  99E  to  airport,  $15,000 

(11)  %  miles  reconstruct  7th  Ave., 
$9,000 

(12)  4  miles  reconstruct  Arboga  Road 
from  7th  Ave.  to  Arboga  Towu- 
slte,  $12  OOC 

(13)  7.7  mile  road  from  Highway  20 
at  Slcard  Plat  to  Browns  Valley 
road  at  Peoria  Schoolhouse, 
$77,000 

(14)  10  miles  Loma  Rica  road  from 
Highway  20  at  7  Mile  House  to 
Loma  Rica,  $60,000 

(16)  4.5  miles  road  6  above  Grants 
Bros,  to  Bangor  road  in  Butte 
Co.,  $45,000 

(16)  5  miles  reconstruct  Carl  in 
Bridge  road,  Sutter  county  to 
2  miles  north  of  Wheatland. 
$40,000. 


7^  2nd  St,  Yakima,  Wash. 
Plans  by  engineering  department  of 

owner. 
Includes  pipelines,  earthwork  and 
structures,  lateral  dlatribution  sys- 
tem, pump  area  No.  8. 
Low  Bidder — C.  T.  Malcom,  N.  Co- 
lumbia Blvd.,  Portland,  Ore.,  $47,- 
13&75. 

J  .A.  Terteling  4e  Sons,  Inc.,  Boise. 
Idaho,  at  $62,847.30,  submitted  only 
other  bid  January  1& 

Complete  bids  are  on  file  for  ex- 
amination at  the  office  of  DAILY 
PACIFIC  BUILDER,  466  Tenth  St., 
San  Francisco,  Calif. 


1/24/47  41 

Plans  in  Progress  Application  Tllod 
With  FPC 

PIpslins  Cost  $1,415,000 

STATES  OF  COLORADO  and  WYO- 
MING. From  Denver  to  Cheyenne. 

Owner — Colorado-Wyoming  Gas  Co., 
Wallace  L.  Thackray,  president, 
406-10  Continental  OU  Bldg..  Den- 
ver, Colo. 

Engineer — Private  plans. 

Includes  approximately  106  miles  of 
8-in.  and  10-in.  line;  construction 
of  1200-hp.  compressor  station  to 
be  built  near  Cheyenne.  Will  in- 
crease capacity  from  23,000.00  to 
35,000,000  cu.  ft.  daily. 


wilt  be  installed  by  the  government. 

Pacific  Car  and   Foundry  Co..  Se- 
attle,   Wssh.,    $1478;    ship    100    days 
17,520  lbs.;  f.o.b.  Seattle;   terms  net 
No    equalisation    offered. 

Wonden  -  Allen  Co.,  Milwaukee, 
Wis..  $1586 ;  ship  100  days ;  17,500  lbs. ; 
f.o.b.  Milwaukee,  terms  net  No 
equalization   offered. 

Isaacson  Iron  Works,  Seattle, 
Wash.,  $1351;  dhip  100  days;  17.800 
lbs.;  f.o.b.  Seattle;  terms  net  No 
equalization   offered. 
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1/20/47  40 

Owner  Taking    Bid*— Due    Feb.   27, 
2  P.  M.  in  Los  Angeles 

Grading    A    Surfacing 

RIVERSIDE  CO.,  Calif..  On  B  St. 
and  Crestmore  road  between  State 
Highway  Route  19  in  West  River- 
side and  San  Bernardino  County 
Line. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  SPag..  Sacra- 
mento, Calif. 

About  2.9  miles  grading  and  surfac- 
ing with  Portland  cement  concrete 
pavf-ment  and  plant  mix  surfacing. 
Bids    win    be   openefl    in    the    State 

Bldg..    Los   Angeles,    Calif. 
Unit  quantities  follow: 

(1)  164   Fta.   clear  and  grubb; 

(2)  68  each    remove    trees; 

(8>  28,600    cu.    yds.    rdwy.    excav. ; 

(4)  414.200    sta.    yds.    overhaul; 

(5)  215  cu.   yds.  struct,   excav. ; 

(6)  6,700  cu.  yds.  import   borrow; 

(7)  develop   water   supply    and    fur- 
nish water  equip.; 

(8)  800  M   gals:   apply   water; 

(9)  154  sta.  finish  i-dwy. ; 

(10»  21,600   sq.   yds    prepare  Class  C 
subgrade ; 

(11)  7     tons     asph.     emulsion     paint 
binder; 

(12)  38  tons  asph.  emulsion  seal  coat; 
(18)  225  tons  screenings  seal  coat; 
(14)  260  tons   pave.   asph.   plant   mix 

surface ; 
(16)  4.940  tons    mln.   agg.   plant   mix 
suf ace ; 

(16)  4.800    cu.    yds.    port.    cem.    cone, 
pave. ; 

(17)  3.700    tie    bolt    assemblies; 

(18)  13   cu.    yds.    class   A   port.    cem. 
cone    struct*. ; 

(19)  1,600  lbs.   bar  reinf.   steel; 

(20)  7    cu.    yds.    class    A    port.    cem. 
cone,    curbs : 

(21)  210   :in.    ft    lam.    guard    railing; 

(22)  24  lln.  ft  12  in.  CMP  16  gage; 

(23)  112  Hn.  ft  18  in.  CMP  1«  gage; 

(24)  222  lln.  ft   24   in.  CMP   14   gage. 
Specifications  obtainable  from  the 

above  office. 


1/24/47 

Application  Filed  With   FPC 

PIpslins  Cost  »1»,000,000 

STATES  of   COLORADO  and  KAN- 
SAS. From  Denver,  Colo.,  to  Hugoton, 

Kan. 
Owner — Colorado  Interstate  Gas  Co., 
c/o  R.  W.  Hendee,  president,  Colo- 
rado Springs,  Colo. 
Engineer — Private  plans. 
Includes  approximately  300  miles  of 
20-in.     line.    Pressure    caapcity    of 
900  lbs.  to  deliver  150,000,000  cu.  ft 
of  gas  daily.  Includes  construction 
of  booster  stations,  etc. 


1/28/47  42 

Grass   Seed — Low  and    Only   Bidders 

SAN  FRANCISCO,  Calif.— Follow- 
ing submitted  bids  Jan.  74  to  the 
Purchaser  of  Supplies,  M.  H.  Gerry. 
270  City  Hall,  San  Francisco.  Calif., 
under  Bid  No.  3806  for  furnishing 
and  delivering  approx.  1500  Ihs.  of 
gra.ss  seed  for  the  Park  Dept 

(Germain  Seed  &  Plant  Co..  (1) 
$1.15;    (2)    $0  21 

C   M   Voikman,  (1)  $1.14;  (2)  $2.05. 


m  OPENING  SCHEDULE 
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1/28/47  • 

Qaivanlzod  Steel  Strand 
Bids  Wanted 

KENDRICK  PROJECT.  Wyo.— Un- 
til February  4.  2  P.  M.,  bids  will  be 
received  by  the  U.  SL  Bureau  of  Rec- 
lamation, Customhouse,  Denver  2, 
Colo.,  under  Inv.  C-22,343-A-2  for 
galvanized  steel  strand  ifob  shipping 
point  and/or  Casper.  Wyo. 

Specifications  obtainable  from   the 
above  office. 


Supplies,  Eqaipmeiit 
Sub-Contract 
Infonnation 
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1/20/47 

Owner  Taking   Bid»— Due  Feb 

2  P.  M. 
Grsding 

SALT  LAKE  and   MORGAN  COUN- 
TIES.   Utah.    Mountain    Dell-Henefer 
Highway,    between     Big    Mountain 
Summit  and  East  Canyon. 
Owner— Utah    SUte    Road    Commis- 
sion,  Ray    H.    Leavitt,    chairman. 
State  Capitol,  Salt  Lake  City,  Utah. 
Plans  by  engineering  department  of 

owner. 
6.135  miles  graded  and  drained  road. 
Specifications   obtainable   from   the 
above  office  upon  deposit   of  $2,  re- 
fundable. 


1/28/47  42 

Fabricated  Structural  Stool 
Low  and  Only  Bidders 

PARKER  DAM  POWER  PROJ- 
EC;T.  Arizona-California.  —  The  fol- 
lowing submitted  bids  January  28 
to  the  U.  S.  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1616  for 
furnishing  aiid  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
LCL  shipments,  Yuma,  Ariz.,  and 
carload  shipments.  Araby,  Ariz.,  fab- 
ricated structural  steel  for  stubs  and 
anchor  bolts  and  fabricated  struc- 
tural steel  for  steel  structures  for 
Gila  substation,  Parker  Dam  Power 
Project,  Arizona  -  California.  Struc- 
tures will  be  erected  by  the  govern- 
ment: 

Emsco  DefHck  St  Equipment  Co., 
f.o.b.  Los  Angeles,  (1)  $1425,  9850  lbs.; 
(2)  $33,138.  266,000  lbs.;  total,  $S4,- 
563;  net 

American  Bridge  Co.,  Denver,  Colo., 
f.o.b.  Pittsburgh,  (1)  $1717,  10,000  lbs.; 
(2)  $33,666,  240,000  lbs.;  total,  $535,656; 
net. 

Allison  Steel  Manufacturingr  Co., 
Phoenix.  Ariz.,  f.o.b.  Los  Angeles.  (1) 
$1760,  7591  lbs.;  (2)  $39,800,  227,463 
lbs.;  total.  $41,000;  net. 

Rockwell  Engineering  Co..  f.o.b. 
Chicago.  (1)  $1750.  8800  lbs.;  net 


1/28/47 

Sale  and  Removal  of  Buildings 

CAMP    ROSS.    Wilmington,    Calif.. 
Los  Angeles  Co.— Until   February   4. 
11   A.    M..    bids    will   be    received    by 
the   War  Department,    office   of   the 
division  engineer.  South  Pacific  Divi- 
sion, Los  Angeles  Real  Estates  Sub- 
office.  621  S.  Hope  St,  Los  Angeles, 
and    then   publicly   opened  at   580  8. 
Flower    St    (U.    S.    Engineer    garage 
building),  Los  Angeles,  for  the  sale 
and    removal    of    government-owned 
buildings    and    improvements  located 
in  Wilmington   at   Camp  Ross;    Inv. 
No.   LARE   47-87.   The  camp  can   be 
reached  by   driving  on   Flgueroa   St. 
to  a  point  one-quarter  mile  south  of 
the  intersection  of  the  Pacific  Coast 
Highway  and  Flgueroa   St   to  L  St 
Entrance  gate   is   on  L  St,  west  of 
Flgueroa  St. 

1/28/47  42 

Portland   Cement 
Contract  Awarded 

PLEASANT  GROVE.  Utah.— Union 
Portland  Cement  Co..  Salt  Lake  City. 
Utah,  at  $7200  for  item  lA.  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation. Denver,  Colo.,  under  Inv. 
A-27.S00-A-1  for  2600  bbls.  portland 
cement,  type  II,  in  paper  sacks,  f.o.b. 
Southern  Pacific  or  Pleasant  Grove, 
Utah. 
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41_GAS,  WATER  AND  OIL 
PIPE  LINES 
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1/20/47 

Complete  Bids  on  File 

PIpollnos,  Etc.;  Spec  IBOa 

"^  Cost  147.1  S8.7S 

YAKIMA      PROJECT.     Washington. 

Rosa    Division,    approximately  flvo 

miles  east  of  Zlllah. 
Owner— U.  S.  Bureau  of  Reclamation. 

I 


1/28/47 

Copper   Water  Service   Tube 

Contract    Awsrdod 

OAKLAND.  Calif..  Alamefla  Co.— 
Republic  Supply  Co.,  1401  Park  Ave.. 
Emeryville.  Calif.,  at  $28,320  35.  1% 
discount,  awarded  contract  by  the 
East  Bay  Municipal  Utility  District, 
Room  312,  512  16th  St.  Oakland, 
Calif.,  under  Spec.  1798  for  furnish- 
ing  copper   water   service   tube. 

1/28/47  ^  *2 

Fertilizer — Low  snd  Only   Bidders 

SAN  FRANCISCO,  Calif— Follow- 
ing submitted  bids  Jan.  24  to  Purch- 
cr  of  Supplies  M.  H.  Gerry,  270  City 
Hall,  San  Francisco,  Calif.,  under 
bid  No.  3800  for  furnishing  and  de- 
livering approximately  200  cu.  yds. 
fertilizer  for  the  Park  Department 

Organic  Plastic  A  cniemical  Co., 
$5  per  cu.   yd. 

Sunset  Supply  Co..  $7.90. 

1/28/47  *' 

Structural    $to«l 
Three   Low   Bidders 

YAKIMA  PROJECT,  Washin^on. 
—Following  submitted  3  low  bids 
Jan.  22  to  the  U.  S.  Bureau  of  Rec- 
lamation, Denver.  Colo.,  under  St>ec. 
1022  for  furnishing  and  delivering 
fob.  cars  at  the  shipping  point  or 
fob.  cars  at  Sunnyside,  Wash., 
structural  steel.  Including  beams, 
diaphragms,  bearings  and  rivet  bolts 
for  county  road  bridge  at  Station  SOT 
/28.00,  wasteway  Nb.  5,  Yakima. 
Project,    Washington.    The    material 


42 


1/29/47 

Portland    Cement 

Contract  Awarded 

DAVIS  DAM  PROJECT.  Arlz-Cal 
— Monolith  Portland  Cement  Co..  215 
W.  7th  St.,  Los  Angeles,  Calif.,  at 
S16.770  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Inv.  C- 
44.297-B-l  for  furnishing  5000  bbTh. 
Portland  cement,  type  II,  low-alkali, 
in  paper  sacks,  f.o.b.  shipping  point 
and/or  Earp.  Calif.,  and/or  Parker 
Dam,   Calif. 

1/29/47  *2 

Portland    Cement 
Contract    Awarded 

EMERY,  Wyo. — Colorado  Portland 
Cement  Co.,  Denver,  Colo.,  at  $3.71 
per  bbl,  $9275  total  awarded  con- 
tract by  Vne  U.  8.  Bureau  of  Recla- 
mation, Denver,  Colo.,  under  Inv. 
64,068-A.  for  2500  bbls  of  Portland 
cement  type  II.  low  alkali  in  papei- 
sacks  f.o.b.  S.  P.  or  Emery.  Wyo. 
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Mstorlals 


1/29/47 

Chain    Link    Fence 

Contract    Awarded 

DAVIS  DAM  PROJECT,  Ariz.-Nev 
—American  fiteel  St  Wire  Co..  New 
Jersey.  Waukeegsn.  III.,  at  $4600 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Den\er,  Colo.., 
under  Spec.  1579  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  cr  f.o.b.  cars  at  Kingman,  Ariz., 
all  materials,  except  concrete,  for  a 
chain-link  fence  to  extend  from  sta- 
tions 0/50  to  32/80,  for  the  Davis 
Oovemment  Camp.  Davis  Dam  Proj- 
ect Arizona-Nevada.  The  material* 
will  be  furnished  by  the  govemmenL 
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1/29/47 

Copper  Strips 

Low  and  Only  Bidders 

DAVIS  DAM.  Arilz.  —  Following 
submitted  bids  Jan.  20  to  the  U.  S 
Bureau  of  Reclamation,  Denver, 
Colo.,  under  Inv.  7.367- A  for  (1»  16,500 
lin.  ft  copper  stripe  12-in.  wide  in 
rolls  100  to  200  ft  long  or  in  stock 
length.i»  not  less  than  8-ft  long  and 
(2)  16,500  lln  ft  stainless  steel  strips 
12-in.  wide  in  rolls  100  to  200  ft  long 
nr  In  stock  lengths  not  less  than  8-ft 
long,  f.o.b.  shipping  point  and/or 
Kingman.  Ariz. 

C    G.    Hussey    A   Co..    fob.    Pitts 
burgh  <1)  $29.40;  24.845  lbs.  net 

Jos.  T.  Rverson  *  Sons  Inc.  Chi- 
cago f.o.b.  Cleveland,  (2)  $61.18;  21.* 
615  lbs;  ^  of  1%  20  days. 

Duocommun  Metals  tk  Supply  Co.. 
fob.  Los  Angele4.  (2)  $54.10.  21,660 
lbs    1  of  1%  30  days. 

M.  L.  Foss.  Inc..  Denver,  f.o.b.  des- 
tination, (1)  $.2946.  24,4M  lbs. ;  H  of 
\%   20  days. 

American  Brass  Co.,  Kenosha,  Wis., 


BUILDING  PROJECTS 


N«tatf  InlMiMof 


2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
8- 
2- 
2- 
2- 
2- 
2- 


7- 
7- 
7— 


•Id  Oponing  Data  rrojMl 

2-  8— 10KN>A.1L— X>«t«itlOB  Homo      Sacramonto 

S— 12:00  M.    —Motor  Transport  Facilities    Richmond 
S—  — Modlcal  OfflM  BUg-    Sacramento 

8 —  8:0OPJC.— flohool  Addition  iWour  Classrooms)    Portsrrllla 
8— 11:00  A.M.— Fire  SUtion  No.  2  (Repair)     Redwood  City 
4—  9:80  P.M.— Cmtral   F*ed   8t0f«<«  Unit    San  Luis  ObUpo 
4—  8  :a0P.M.— Laundry  BuUdlnf  Patton 
4  —  3  KX)  P.M.— Admin.  Bldg.  S«»  Mateo  County 

2 .00  P.M— School  Addn.  Yakima.  Wash. 

8:00  P.M.— School   Bldg.  Norwalk 

2:00  P.M.— MUcellanoous    Repairs    Oregon  City,  Ore. 
2:00  P.M.— Painting  and  Repairs    Lancaster 
2  KK)  P.M.— State  College  Buildings    Seattle.  T^ash. 
2 :00  P.M.— Mailing    Platform  Extension    Van  Nuys 
2 :00 P.M.— School  Bldg.   (Addition)     North  Hollywood 
2-10— 11  KK)A.M— Naval   Reserve  Armory    Tucson.  Aria. 
2-10—  8:00  P.M.— High  School  Mo<?.esto 

2-10—  8  K)0  P.M.— School  AddiUon  (Prefabricated)    Alma 
2-l(^-  8:00  P.M.— Fire  Escapes.  Etc.  LodI 
2-11— 2  KM  P.M— Medical-Dental  Building    Seattle.  Wash. 
2-11—  8  K)0  P.M.— Classroom  Lebec 

2-11—  2 :00 P.M.— Supt  Re*  and  Garage  Redding 

2-11— 8 :00  P.M.— Elementary   School  (Addition)     Let>ec 
2-11— 7 :80  P.M.— Shop  Building   (Temporary)    Tulare 
2-11— 2:00  P.M.— Garage.    Salesroom     San  Jose 

2:00  P.M.— Painting  and  Repairs    Sebastopol 
2 :00  P.M  — Addn.  of  Coalhole.  Etc.  Pocatello,  Idaho 

2 :00 P.M— Apartments    (Conversion)    Camp  Stonenian 
8 :00  P.M.— ElemenUry  School  Building    SanU  Maria 
■14—  8 :00  P.M.— Shop  BuUdIng  Willows 

.17—11:00A.M.— Naval   Reserve  Armory    Albuquerque,  N.   M. 
17—  2 :00  P.M.— Headquarters  Bldgs.  West  Los  Angeles 

18— 10:00  A.M.— Standards     Building    Los  Angeles  ^ 

2-18—  3 :30  P.M.— New   School  Bldg.       Riverdalo 
2-19—  2 :00  P.M —Prefabricated   Steel  Shop  Bldg.    Notus.  Idaho 
2-19—  2  :S0  P.M.— Prefab.  Steel  Bldgs.  San  BYancisco 

2-20—  2  K)0  P.M.— Plant    Science    Bldg.  Davia 

2-21— 2:00  P.M.— Forestry  Bldg.         Berkeley      ^    _  _^     .    . 
2-24— 10:00  A.M.— Residences  Gila  Project,  Yuma.  Arte. 

2-28—  2 :30  P.M.— Cellular  Strueturee  for  Slide  Area    San  Francisco 


2-12— 

2-12- 

2-13— 

2-14- 

2- 

2- 

2- 

2- 


1»-M 
1-U 
1-U 
l-tS 
l-» 
1-U 

1-lf 

1-28 

i-n 

it-n 

i-is 

I-IT 
1.  6 
1-lT 
1-M 
1-M 
1*1§ 
!•» 

1-ao 

l-M 

l-» 
1-M 
l-U 

1-ao 

1-17 

1-2T 

1-ao 

1-34 
1-20 

1-n 

1-30 
1-24 
1-80 
1-M 
1-28 
1-27 
1-27 
1-10 
1-14 


ENGINEERING  PROJECTS 


Netad  In  ImnmT*^ 
1-24 


Bid  Oponing  Oat*  Prijac* 

1-31—  6:00  P.M. — Street  Improvement    Sacramento 

1-31—  2 :00  P.M.— Levee    Repair  Yakima,  Wash. 

1-81— 6:00  P.M.— Street  Improvement    Sacramento'' 

1-81— 11  K)0A.M.— Grading  Phoenix-Rock  Springs  Hiway,  Arts. 

1-81— 2  00PM— Overpass    A    App.  Flagstaff -Wlnslow  Hiway,  Ariz 

2-  1—11:00 AM.— Culvert  and  Earth  Fill    Humboldt  County 

2-  1—11 :00  A.M.— Bridge    Extension  Humboldt  County 


1-16 
1-2S 
1-23 
1-28 
1-12 
1-M 


1-  6 


2-  8— 10:00  iCML— Htits^'  Sidewalks.    Water  and  Sewer  Systems 

Missouri  Basin  ProJ.  Mont 
2-  3—  2  00  P.M.— Bridge  Superstructure  Emery  and  Grand  Cos..  Utah  1-22 
2-  8—  2 :00  P.M.— Surfacing  Emery  and  Grand  Cos.,  Utah        1-22 

2-  8—  3 :00  P.M— Utility  InstallatlonPalo  Alto 
2-8—  2  00  P.M —Grading.  Viaduct     SUte  of  Oregon 
2-  3—  8:00P.M.— Drill  Well  Red  Bluff 


2- 
2- 
2- 
2- 
2- 
2- 
2- 
2 


1  ;00  P.M.— Sanitary  Sewer  System 


Oakland 


, 1  :o6  P.M. — Sewer  Lines  Oakland 

4— 10:00  A.M.— Sewer  Mains  San  Dtego 

4— g(K)  P.M.— Sanitary    Sewer      Monterey 

4—  —Street  Paving  Monterey 

4—  — SanlUry  Sewer       Monterey 

4 —  2 :00  P.M.— Street  Improvement    Oakland 
.4— 8:16  P.M.— Bridge  Chlco 

2-  4— 10:00  A.M.— Grading  and  Surfacing    Clackamas  Co..  Ore, 
2-  4— 10:00  A.M.— Grading  and  Paving    Clatsop  County.  Ore. 


10 .00  A.M.— Grading  and  Surfacing    Clatsop  County.  Ore. 

4 10:00  A.M. — Grading  and  Paving    Jackson  County,  Ore. 

4 10:00  AuM. — Grading  and  Paving    Multnomah  County,  Ore. 

4 — 10 :00  A.M.— Widen  Bridge  Multnomah  County,  Ore. 

4 — 10  KX>  A.M.— Bridge  Whatcom  County.  Wash. 

4— 10.00  A.M.— Grading.  Surfacing  and  Bridge— Pierce  Co..  Wash. 

4— 10:00  A.M. — Surfacing     Grays   Harbor  and  Pacific  Cos..  Wiash. 

4 — 10  KM A.M— Grading.     Surfacing,  Bridge    Whatcom  Co.,  Wash. 

4 — 10KX>A.M: — Surfacing  Lincoln  County.  Wash. 

10  }00  A. M— Grading  Skagit  County,  Wash. 


2 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2-   -     -_ 

2-  4 — 10:00  A.M.— Bridfo  Franklin  County,  Waah 

2.  4 — 10K)0A.M. — Grading  and  Surfacing    Skagit  County,  Wash. 

2-  4 —  8 :00  P.M.— Water   Mains  San  Francisco 

2-6—8  P.M.— Install  Radial  Gates,  Extend  Spillway  Walls.  Bta 

Napa  and  Solano  Countlss 
2-  &—  2. -00 P.M. —'Surfacing,    Etc.        Nevada  Co. 
2-  6 —  2:00  P.M.— Surfacing.  Etc.         Nevada  County 
2-10— 10  K)OA.M— Huts,    Sidewalks,    Water  and  Sewer  Systems 

Missouri  Basin  ProJ.,  Mont 
2-11—  1 :00  P.M.— Drydocking.   Overhauling  Dredge      San  Francisco 
2-11— 11:00 A.M— Grade,    Surface        Yuma-Phoenix  Hiway,  Aris. 
2-11—  2 :00  P.M.— Grade,  8\irface         Prescott-Ashfork   Hiway,  Aria 
2-11—  7:80  P.M— Water  FUtraUon  Plant    Martines 
2-11—  2  K)0  P.M.— Well  Drilling,  Pump  Installation     San  FraadiMO 
2-11—  7 :80  PM  — Water  Filtration  Plant     Martinez 
2-11—  1 :00  PM.— Sewer  and  Appurtenances    Oakland 
2-18—  —Water  Tunnel  and  Intake    Redondo  Beach 

2-13— 10 :00  A.M.— Test  Piling  Central  Valley  Project 

2-18— 10:00  AM— Runway  (Exten.)    Los  Angeles  .    „     ^ 

2-13— 10:00  A.M.— Transmission    LineHungry  Horse  Project,  Mont 
2-18—  2 :00  P.M— Overhead  Crossing  Santa  Barbara 
2-18—  2 :00  PM— Overcrossing   (8ut>structures)     San  Mateo  County 
2-13—  2 K)0  P.M.— Bridge  (Substructure)     Redding 


2-18— 10:00  A.M— Test  Piling 
2-19—  2  K)0  P.M.— Bridge 
2.19—  2:00  P.M.— Bridges 
2-1^—  2 :00  P.M— Bridge 
2-19—  2 :00  P.M— Bridge 
2-19—  2 :00  P.M— Bridge 
2-1^—  2  :M  P.M.— Sewer 


Central  Valley  Project 

Butte  County 

Yolo  County 

Kern  County 

Glenn  County 

Bacramento 

San  Francisco 


2-1^—  2:MP.M.— AWS8   (remove,  reinstall  San  Francisco 

2.20—  2 -00  P.M.— Traffic  Signal  Systems     Redondo  Beach  and 

Hermosa  Bsach 
2-20—  2 :00  P.M.— Grading  and  Surfacing    L«s  Angeles  County 
2-2&—  1 :00  P.M.— Los  Angeles  River  Channel  Improvements, 

Los  Angeles 
2-28—  2  KW  P.M.— Fence  and  Curbs     San  Francisco 
2-26—  2  K)0  P.M.— Bridges    (Widen),    Grading  and  Paving 

Santa  Barbara  Cotinty 
2-26—  2:00  P.M.— Bridge,  Grade.  Surface  Napa  and  L*ke  Cos. 
2-26—  2 :00  P.M.— Bridge.   Grading   and  Surfacing    ^  ,    ,      ^       ^,_ 

Napa  and  Lake  Counties 
2-20—  2  K)0  P.M.— Grading  and  Paving    Santa  Clara  County 


1-31 

1-M 

1-27 

1-27 

1-M 

I'll 

l-M 

1-U 

1-18 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-M 

1-S7 

1-  f 

1-ie 

1-M 

1-  T 

1-M 
1-80 
1-80 
1-  • 
1-lt 

1-ia 

1-M 
1-M 
1-M 

1.J0 

1-  • 

1-14 
1-14 

1-U 
1-lT 

1-a 
i-n 
i-n 

l-M 
1-M 

1-M 
1-M 


1-n 

1-Sl 

1-M 
1-M 

1-M 
1-M 

1-M 

1-M 


Tulare  Co.  (Yokohl  Creek)  1-M 


2-26—  2:00  P.M.— Bridge  and  Approaches 
2-26—  2  K)0  P.M.— Bridge  and  Approaches  „.  .  . 

■  Tulare  Co.  (White  River  Sink) 

2-26—  2 :00  P.M.— Grading  and  Surfacing    San  Bernardino  County 
2-27—  2 :00  P.M.— Grading  and  Surfacing    Tulare  County 
2-27—  2 :00  P.M.— Overhead   Crossing  (Repair)     San  Diego 
«.  1— 10:00  A.M.— Earthwork.    Structures  and  Surfacing 

Central  Valley  Project 
8-  4— 10 KJOA-M— Earthwork.  Struc.  Boise  Project.  Idaho 
3-  4—  2  00  P.M.— Big  Dry  Ck.   Res.   Near  Clovls.  N.   M. 
8-20—  — Dorena  Dam  and  Spillway    Dorena,  Ore.  


l-M 
1-M 
IM 
1-M 


1-M 
1-M 
1-27 
1-M 


Ariz..   (1)  $29.48,  24.- 


f.o.b.  Kingman, 
486   \hm.:    net 

Allegheny  Ludlum  Steel  Corp. 
Brackenridge,  Pa..  f.o.b.  Cleveland. 
(2)  $$.4930,  22,170  lbs;  V4  of  1%  80 
days;    (alter.)    $.5006,   $.6880.   $.6406. 

Hendrte  t  Bolthoff  Man^ifacturtng 
f.o.b.  Denver,  (1)  $2946,  24,486;  %  of 
1%.  20  days. 


l/M/47  •» 

Cleetrtoal   Equipment 
Bids    Wsnted  .^^,     ^  .., 

CENTRAL  VALLEY  PROJ ,  Calif. 
— Aa  previously  reported,  until  Feb 
8.  2  P.  M.,  bids  will  be  received  by 
the  U.  P.  Bureau  of  Reclamation, 
Ouatomhpuao.  Denver.  Colo.,  under 
Inv  E -M.oei-C,  for  furniahilng  con- 
ductor,  tie  wire,  etc,  f.o.b.   shipping 


point,  and/or  Coram,  Calif,  as  fol* 

Inits: 

SCHEDULE  NO.  I 
(1)  126,000  lin.  ft.  No.  3/0  AWG, 
steel  reinforced,  bare  aluminum, 
stranded  conductor,  having  an 
effective  copper  equivalent 
cross-sectional  area  of  106,500 
CM; 

(2)  2400  tt.  strong  aluminum  alloy, 
round  tie  wire.  No.  7  AWG.  for 
use  with  pin  type  Insulators  and 
No.    3/0   ASCR   conductor; 

(8)  70  only  compression  connectors 
suitable  for  conductor  furnish- 
ed under  Item  (1),  capable  of 
developing  not  less  than  M%  of 
the  ultimate  strancth  of  the 
conductor  or  6M0  Ins.; 
(4)  M     only     ccmpresalon      repair 


I 


\f 


trr-TiwawM 


am^mmmmm 


^AGEIO 


DAILY    PACIFIC    BUILDER 


FRIDAY.  JANUARY  31.  1947 


FRIDAY.  JANUARY  31.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  II 


■toevM  mdtable  (or  conductor 
funiUhcd  under  Item  (1); 

(6)  275  only  tapered  armor  rod  as- 
■embllM,  for  use  with  conductor 
fumlahed  under  Item  (1),  com- 
plete with  two  armor  rod  cllpt> 
per   aasembly ; 

(f)  60  only  tapered  armor  rod  as- 

•embliee,  double  support,  for  uac 

with  conductor  furnished  under 

Item   (1),  complete  with  two  armor 

rod  dips   per  aasembly. 

<7)  MO  only  parallel  groove  clamps 
suitable  for  conductor  furnished 
under  Item  (1),  with  not  lesh 
than  8  bolU  and  conductivity 
not  leas  than  the  conductor; 

(I)  300  only  vibration  dampers  suit- 
able for  the  conductor  furnished 
under  Item    (1); 

(9)  1  set  equipment  of  installing 
connectors  and  repair  sleeves 
furnished  under  Items  (3)  and 
(4).  on  conductor  furnished  un- 
der Item  (1) : 

(10)  1  set  (2  wrenches)  for  install- 
ing  armor  rod  assemblies  fur- 
nished under  Items  (5)  and  (6), 
complete  with  dies; 

SCHEDULE  NO.  2 

(11)  125,000  lln.  ft.  conductor,  copper, 
Na  1/0  AWO,  7  strand,  bare. 
hard  drawn  (conductor  shall  be 
fumishod  on  reels  in  lengths  of 
about  1  mile) ; 

(12)  2400  lln.  ft.  tie  wire,  copper.  No. 
4  AWO,  solid,  bare  soft  or  an- 
nealed (wire  shall  be  furnished 
in  oolls) ; ' 

(18)  140  only  parallel  groove  clamps 
copper  alloy,  suitable  for  No. 
1/4  7  strand,  copper  conductor, 
3  or  three  bolt  type,  complete 
with  bolts,  nuts  and  lock- wash- 
ers: 

(14)  TO  only  twist  sleeves  for  spllc- 
lagNa  1/0.  7  strand,  copper  con- 
ductor, 14-ln.   minimum  length; 

(15)  2  only  wrenches  for  Installing 
twist  sleeves  for  No.  1/0,  7 
atxand,  copper  conductor. 

1/1I/4T  42 

DiMttI  Pual  Oil 

Law  and  Only  Bidder 

SACRAlfXMTO,  Calif.,  Sacramento 
Ca— I>lamond  Oil  Co..  560  Bauchel, 
Jjot  Angeles,  Calif.,  at  ^.075  submit - 
tad  only  bid  to  the  State  Purchasing 
Airnit,  Sacramento,  Calif.,  tmder  Req. 
Ttl04,  Quo.  S65S7  for  BOOO  gals,  diesel 
fual  engine  oil,  delivered  in  lOOO-gal. 
lota  to  storage  tank,  Chllao. 


the  U.  S.  Dureau  of  Reclamation, 
Customhouse,  Denver  2,  Colo.,  un- 
der Inv.  A-36,988-A,  for  reinforce- 
ment ban*  fob  shipping  point  and/or 
Alius,  OkJa 
Specifications  obtainable  from  the 

above  office. 

1/29/47  *2 

Reinforcement   Bars — Bids  Wanted 

DAVIS  DAM.  Ariz.— Until  Feb.  5, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse, Denver,  Colo.,  under  Inv. 
7461-A,  for  furnishing  reinforcement 
bars  for  concrete  fob  shipping  point 
and/or  Kingman,  Ariz. 

Spoclficattons  obtainable  from  the 
above  office. 


1/28/47  •  43 

Sale    of    Industrial    Trueks 

SAN  FRANCISCO,  Calif.  —  War 
Assetfl  Administration,  83  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  Industrial  trucks  at  fixed 
prices  to  priority  claimants  and  nor- 
mal trade  channels  concurrently 
with  closing  date  set  for  Feb.  11, 
Feb.  17  and  March  7. 


43 
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1/29/47 

Oregon  Pino  Lumbor 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  — Until 
February  7.  8  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  8826  for 
furnishing  and  delivering  Oregon 
pine  lumber  for  Municipal  Railway. 

Specifications  obtainable  from  the 
above  office. 


42 


1/29/47 

Reinforcement  Bars 
Bids  Wanted 

MISSOURI  BASIN  PROJECT, 
South  Dakota.— Until  February  7,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclsmaation,  Cus- 
toms House,  Denver,  Colo.,  tmder 
Inv.  46S8-A-1  for  furnishing  rein- 
forcement bars,  f.o.b.  shipping  point 
and/or  Oral,  S.  J>, 

Specifications  obtainable  from  the 
above  off  lea. 


42 


l/»/47 
llolnferooment  Utn 
•Ido  Wanted 

KORTB8  DAM,  Wyoming.  —  UnUl 
February  «.  2  P.  M.,  bids  wiU  be  re- 
coiled by  the  U.  8.  Bureau  of  Rec- 
lamation, Customs  House,  Denver  2, 
Oolo.,  under  Inv.  19,686- A-1  for  reln- 
forooment  bars,  f.o.b.  shipping  point 
and/or  Oastier,  Wyo. 

Spociftcations  obtainable  from  the 
abOTO  of  tlco. 


42 


1/W/4T 
ffMulaters 
•M«  Wanted 

DAVIS  DAM  PROJECT,  Arlsona. 
~-UtatU  February  7.  2  P.  M..  bids  will 
be  received  by  the  U.  8.  Bureau  of 
Reclamation.  Customs  House.  Den- 
ver. Colo.,  under  Inv.  7460-A  for  fur- 
nishing 186.000  suspension  type  high- 
voltage  insulators,  f.o.b.  the  shipping 
point  and/or  Earp,  Calif.,  and/or 
points  in  Southeastern  California  and 
Arlsona. 

Specifications  obtainable  from  the 
above  office. 


42 


l/2t/47 
Relnforeement  Bars 
Md*  Wanted 

BOISE  PROJECT.  Idaho. —  Until 
February  7.  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  8.  Bureau  of  Rec- 
lamation. Customs  House,  Denver, 
Colo.,  under  Inv.  22,752-A-l  for  rein- 
forcement l>ar8,  f.o.b.  shipping  point 
and/or  Mountain  Home,  Idaho. 

Specifications  obtainable  from  the 
aboVe  offlca 


1/20/47  42 

Relnforcemont  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.- Until  Feb.  6,  2  P.  M., 
bids  will  be  received  by  the  U.  8.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver  2,  Colo.,  under  Inv.  0-88,184- 
A-1  for  furnishing  reinforcement 
bars,  f.o.b.  shipping  point  and/or 
Coulee  City,  Wash. 

Specifications  obtainable  from  the 
above  office. 


42 


1/29/47 
Relnforcemont  Bars 
Bids  Wanted 

KORTES  DAM,  Wyoming.  —  Until 
February  7,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver  2, 
Colo.,  under  Inv.  19,618-A-2  for  rein- 
forcement bars,  f.o.b.  shipping  point 
and/or  Casper,  Wyo. 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


1/28/47  48 

Oil   Purifier 

Low  and  Only  Bidders 

COLUMBIA  BASIN  PROJECT. 
Washington. — The  following  submit- 
ted bids  January-  24  to  the  U.  8.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1620  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odalr,  Wash., 
one  oil  purifier  for  the  Grand  Coulee 
power  plant,  Columbia  Basin  Proj- 
ect, Washington.  The  apparatus  will 
be  installed  by  the  government: 

National  Acme  Co.,  Cleveland,  Ohio, 
$5400;  ship  180  days;  5100  Iba;  f.o.b. 
Cleveland;  terms  net.  No  equalisa- 
tion offered. 

De  Laval  Separator  Co.,  Chicago, 
HI..  $6150:  ship  365  days;  4800  lbs.; 
f.o.b.  Pnughkeepsie,  N.  T. ;  terms  net. 
Equalization  is  offered.  (If  50-degree 
centigrade  motor  Is  acceptable  ship 
180  days.) 


1/28/47 

Office    Furniture 

Low   and    Only    Bidders 

SAN  FRANCISCO,  Calif.— Follow- 
ing submitted  bids  to  Purcheiser  of 
Supplies  M.  H.  Gerry,  270  City  Hall, 
San  Francisco,  Calif.,  under  bid  No 
3807  for  furnishing  and  delivering 
office  furniture  for  the  retirement 
system. 

M.  O.  West  Co.,  (1)  $323;  (2)  $80.75; 
(8)  1330;  (4)  |140;  (5)  fllS;  net  8U 
days. 

Stevenson  &  Son  (1)  $481.50;  (2) 
$88.25 ;  net  30  days. 

H.  8.  Crocker  Co.,  Inc.,  (2)  $48; 
(8)  $225;  (4)  $115;  (5)  $110;  2%  SO 
days. 


48 


1/28/47 

Lawn   Mower* 

Low  snd  Only  Bidders 

SAN  FRANCISCO,  Calif.— Follow- 
ing submitted  bids  Jan.  24  to  the 
Purchaser  of  SuppHes,  ML  H.  Gerry, 
270  City  Hall,  San  Franciscco,  Calif., 
under  Bid  No.  3811  for  furnishing 
and  delivering  8  hand  lawn  mowers 
and  3  power  mowers  for  the  Recre- 
ation Department. 

California  Toro  Co.,  (1)  $24.50;  (2) 
$262.50;  (3)  $24aS0;  (4)  $246,50;  net 
80  days;  delivery  30  days. 

Charles  Berg  Implement  Co.,  (1) 
$240  and  $204;  (2)  no  bid;  (8)  $150; 
(4)  $150;  delivery  30  day)?. 

H.  V.  Carter  Co.,  Inc..  (1)  $26.95, 
(2)  $296;  (8)  $141;  (4)  $141;  net  80 
days;  SO  days  delivery. 
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1/28/47 

Sanitary   Receptaolee 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.  —  Paul 
Koss  Supply  Co.,  000  Folsom  St.,  San 
Francisco,  at  $4.80  each  submitted 
low  bid  to  the  Purchaser  of  Supplies, 
M  H  Gerry,  270  City  Hall,  San 
Francisco,  Calif.,  under  bid  No.  3806 
for  furaishlng  and  delivering  381 
sanitary  receptacles,  Mipro  No.  2S 
9x9xll-in.,  or  equal,  for  School  Dept 

Other  bids  were: 

H    Day,    $4.86 

Oxnard  Canners  Inc.,  $4.85 

Dohrmann  Hotel  Supply  Co.,  $4.80. 
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1/28/47 

Brick— Bid   Rejected 

OAKLAND,  Calif.,  Alameda  Co.— 
Only  bid  of  $30.55  submitted  Jan. 
21  by  Basalt  Rock  Co.,  Inc.,  900  8th 
St.,  Napa,  (3allf.,  was  rejected  by 
the  City  of  Oakland,  Chas.  Don,  City 
Clerk.  City  Hall,  Oakland.  CaUf. 
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1/28/47 

Lock    Washers 

Bids  Wanted 

SAN  FRANdSCJO.  "Calif.- Until 
Feb.  8.  3  p.  m.  bids  will  be  received 
by  the  Purchaser  of  Supplies,  M.  H. 
Gerry,  270  City  Hall,  San  Francisco 
Calif.,  under  Bid  No.  3819  for  fur- 
nishing and  delivering  64,500  Kant- 
link  or  approved  equal  lock  washers 
for  the   Railway. 

Specifications  obtainable  from  the 
above  office. 


^ 


at  a  point  whore  the  Taldma  and 
Columbia  rivers  Join.  A  selected  group 
of  West  Coast  contractors  were  asked 
to  submit  bids  on  the  work,  the  type 
of  which  has  not  been  publicly  re- 
vealed. 
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1/28/47 
Transformers 
Bids   Rejected 

CENTRAL  VALLEY  PROJECT, 
California. — The  Bureau  of  Reclama- 
tion, Denver,  Colo.,  has  rejected  all 
bids  i^ecelved  June  20  for  the  furnish- 
ing of  transformers  for  the  Tracy 
and  Sacramento  substations,  Kennett 
Division,  Central  Valley  Project,  Cal- 
ifornia; Spec.  1308. 
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1/28/47 

Stairs  and  Railings 

Low  and  Only  Bidder 

CENTRAL  VALLEY  PROJECT, 
California.— Darby  Products  of  Steel 
Plate  Corp.,  Kansas  City,  Kan.,  at  (1) 
$47,434,  ship  180  days,  1200,  4000  and 
8000  lbs.,  f.o.b.  Kansas  City,  terms 
net.  no  equalization  offered,  submit- 
ted only  bid  January  23  to  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1562  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coram.  Calif., 
aluminum  or  steel  stairs  and  alu- 
minum railings  and  curbs  for  Shasta 
Dam  and  power  plant.  Central  Val- 
ley Project,  California.  The  material 
will  be  installed  by  the  government. 
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1/28/47 

Screw  Lift  Gates 

Contract  Awarded 

GILA  PROJECT,  Arizona.— Valley 
Iron  Works,  Yakima.  Wash.,  at  $5700, 
awarded  contract  by  the  Bureau  of 
Reclamation,  Denver.  Colo.,  under 
Spec.  1580  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Blair,  Okla.,  and 
Yuma,  Ariz.,  at  the  option  of  the 
bidder,  screw  lift  gates  and  gate  lifts 


for  Alius  Project,  Oklahoma,  and 
lever  lift  gates  for  "A"  canal  and 
"A"  laterals.  Unit  No.  1,  Yuma- Mesa 
Division,  Gila  Project,  Ariaona.  In- 
stallation of  gates  will  be  made  by 
the  government 

1/29/47  13 

High- Pressure    Gate   Aseomblleo 
Time  Extended  from  Feb.  10  to  Feb. 

24    2  P    M. 

COLUMBIA  BASIN  PROJECT, 
Washington,  and  MISSOU^  BASIN 
PROJECT,  South  Dakota.— Until  Feb. 


k. 


r 


STRUCTURES. 

IMCOarOBATBO 


220  Mentg«iii«ry  Sti-Mt,  YUlian  6>e407 
Sm  FrM*lM«  4,  CiUlf. 
SMrsMMit*  OSIm:    _^_^. 
1014  •  atti  St..  Pkont  as*.  S0i4S 
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1/28/47 

Apparent  Low  Bidder 

Tanks 

RICHLAND.  Wash.— The  Morrison - 
Knudsen  Co..  Boise.  Idaho,  submitted 
the  apparent  low  bid  to  D.  H.  Lauder, 
works  manager,  General  Electric  Co. 
operated  Hanf  ord  Engineering  Works, 
Richland,  Wash.,  for  general  tank 
construction  located  within  the  631 
square  mile  area  In  Benton  County, 


COMET    SAWS 


pot 

WOOD 

METAL 

3TONE 


MORE    "Accurafe"    CUTS    PER   HOUR 


YOU  save  time  and  money  with  COMET 
Saws!  They  produce  more  accurate  cuts  per 
hour  .  .  .  cutting  production  costs.  For 
wood,  metal  or  stone  .  .  .  YOU  can  depend 
upon  COMET  Saws. 

Write  or  Phone  for  FREE  CATALOG! 
//  lis  a  Portable  Tool  .  .  .We  Have  It 
SALES    •     RENTAL    •     SERVICE 


Agmti  for 

pELTA  Tabic  and  Band 

Saw* 

SKILSAW  Sawi,  DrilU 
and   Sander* 

MALL  Concrete  Vibrator* 
and  Cliain  Saw* 

SYNTRON  Electric  and 
Gaaolin*    Hammer* 


DELTA  EQUIPMENT  AGENCY 


2312  Broadway 


OAKLAND 


Pkoiia  TEmplabar  687t 


0  ( 
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l/M/47 
Wwer  Pipe 
•Id*  Wanted 

CENTRAL  VALLEY  PROJECT, 
Oalifonla— Until  February  «.  2  P.  M., 
bids  win  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  E-S3.074-A 
for  furnishing  (1)  T7.000  lin.  ft.  flinch 
standard  strength  bell  and  spigot, 
salt-glased,  clay  sewer  pipe  or  (2) 
TfjOOO  lln.  ft.  6-Inch  standard  non- 
preasure,  non  -  reinforced  concrete 
•ewer  pipe,  f.o.b.  shipping  point  and/ 
or  Seville,  Calif. 

Specifications  obtainable  from  the 
above  office 
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l/M/47 

Melnferoement  Bsra— Bids  Wsnted 

CENTRAL  VALLEY  PRO  J..  Calif. 
—Until  February  «.  2  P.  M..  bids  will 
bo  received  by  the  U.  S.  B\ireau  of 
Roclamatlon,  Cuetomhous*.  Denver 
a.  Cola,  under  Inv.  E-33,071-a;  for 
furnishing  reinforcement  bars  for 
eenerete  fob  shipping  point  and/or 
Westley,  CaUf. 

Specifications  obtainable  from  the 
aboTo  office. 


l/n/41  tt 

Sowor  PIpo—Blds  Wsnted 

CENTRAL  VALLEY  PROJ.,  Calif 
—Until  Ifybruary  6,  2  P.  M..  bids  will 
bo  raoofved  by  the  IT.  S.  Bureau  of 
Roclamatlon,  Customhouse.  Denver 
a,  Colo.,  under  Inv.  E-33,07»-A,  for 
tl)  M,O0O  l.f.  6-ln.  standard  strength 
boll  and  spigot  salt  glased  clay  sew- 
•r  pipe,  or  (2)  86,000  l.f.  6-ln.  stand- 
ard nonpressure  non-relnf.  concrete 
Cpe  fob  shipping  point  and/or  Mlnk- 
r,  Calif. 

Specifications  obtainable  from  the 
above  office. 

iy2»/47  *^ 

IMnforeement  Bar*— Bids  Wantsd 

AL/rUS    PROJ.,    Okla— UnUl    Feb. 
g^  a  P.  IL,  Mda  will  be  rooolved  by 


INDUSTRIAL 

EQUIPMENT 

COMPANY 


Hav*  you  inv«stigat*cl  our  equipment  rental  plan? 
It's  easy,  convenient  ond  economical. 


Experience  it  all -important  in  recommending  correct  equipment  for 
construction  iobs  and  industrial  operations.  On  mammoth  projects 
or  routine  building,  know-how  is  your  biggest  asset.  So  tolte  ad- 
vantage of  our  specialized  experience.  Moke  sure  your  equipment 
is  right  for  your  work.  Coll  in  an  Industrial  Equipment  engineer  I 


INDUSTRIAL  EQUIPMENT  COMPANY 

1091  1   RUSSETT  STREET*  OAKLAND  3,  CALIFORNIA 
SWEETWOOD  8877 

(inn    Son    f>o"f\co     No    mtra    tolll        Ail<    oprralof    fo»    t  nt,.,  pt .  ^^    I     filial 


Mk  3  P.  IL.  bids  WiU  be  received  by 
tbo  U.  8.  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1638  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Oral.  S.  Z>a. ;  Stratford,  Wash.,  and 
Warden,    Wash.,    two    high-presaure 


gate  assemblies  for  installation  in 
the  canal  outlet  works  at  Angostura 
Dara,  Missouri  Barln  Project,  Sou»h 
Dakota,  consisting  of  two  S-ft.  6-in. 
by  3-ft.  6-ln.  high-pressufi  gates, 
hydraulic  hoists,  hydraulic  gate  hang- 
ers with  mercury-bwitch  asaemblie«, 


BD  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


Md  Opening  Data  Prejoot  Noted  In  Issue  of 

l-n—  8:00  P.M.— Fabricated  Pipe,  rittlnga    Columbia  Basin 

Project,  Washington  1-  « 

1-tl— 3:00  P.M.— Air  Mattresses         San  Francisco  1-34 

l-n—  3 :00  P.M.— Burners.  Valves,  Regulators  and  Metallic  Hose 

San  Francisco 
1-Sl—  3 :00  P.M— Linoleum  San  Francisco 

1-Sl—  3 :00  P.M.— Reinforcement  Bars    Boise  Project,  Idaho 
1-Sl —  3:00  P.M. — Couplings,   Torches  Etc.     San  Francisco 
1-81—  3  K)0  P.M.— Dragline   Excavator  Rental    L.assen  County 
1-81—-  — ^Tractors,    Trailers  Sacramento 

l-81r^  — Shovel  Sacramento 

1-81 —  3:00  P.M. — Projectors    and    Speakers    San  Francisco 


1-81—  —Diesel  Oil  and  Fuel  Oil    Nevada  City 

1-81 —  — Aspha^tlc    Emulsion    Chlco 

1-81 —  — ^Diesel  Oil  Sacramento 

1.81—  —Diesel  Oil  Paso  Robles 

1-81 —  — Diesel    Fuel     Hopland,  Fort  Bragg,  Point  Arena 

3-  8—  3:00  P.M— Copper  Wire  San  Francisco 

3-  3 —  3:00  P.M. — Conductor,  Etc.       Central  Valley  Project 

a-  3—  3 .00  P.M.— Dynamite  San  Francisco 

3-  3 —  2:00  P.M. — Aluminum  Paint     San  Francisco 

3-  8 —  3:00  P.M. — Copper  Cables  San  Francisco 

3-  8—  2 :00  P.M.— Handled  Axes  San  Francisco 

2-  3— 2:30  P.M. — Steam  Vapor  Cleaner    Oroville  ^ 

3-  3 —  7 : 30  P.M.— Dump  Truck  Petaluma 

2-  3—  3 :00  P.M.— Bronze  Rod  San  Francisco 

3-  8 —  8 :00  P.M.— Gasoline  Oroville 
3-  8 —  » :00  A.M.— Welded  Steel  Pipe  Berkeley 
3-  3—  7 : 30  P.M.— City  Trucks  Healdsburg 
3-  3 —  9 :00  A.M. — Fire  Hose  Berkeley 

3-  3—  2  KX)  P.M — Concrete  Mixer        San  Francisco 

2-  8—  — Stove  OH  Escondldo 

3-  8 —  8 :00  P.M. — Split  Bolt  Connectors    Sacramento 
3-  8 —  3 :00  P.M — Steel  Shelving  San  Francisco 
3-  8 —  3  P.M. — Office  Furniture  San  Francisco 

3-  4 —  3 :00  P.M.— Gantry  Crane  Ralls    Friant  Dam.  Central  Valley 

Project,  California 


1-34 
1-24 
1-24 
1-24 
1-24 
1-23 
1-31 
1-30 
1-38 
1-28 
1-28 
1-38 
1-28 
1-27 
1-27 
1-27 
1-27 
1-34 
1-24 
1-20 
1-29 
1-29 
1-29 
1-29 
1-29 
1-29 
1-24 


28 
28 
28 
28 


Needles 
North  of  Azusa 
Mtaville 
Stockton 
Echo  Summit 
McCree  Creek 
Creptvlew 
Conway  Summit 
So'hora  Junction 
Stockton 

Davis  Dam,  Arizona- 
Monterey 


3-  4—  —Liquid  Asphalt 

3-  4 —  — LJquid  Asphalt 

3-  4 —  — Emulsified  Asph. 

3-  4—  —Stove  Oil 

3-  4 —  —Diesel  Eng.  Fuel 

3-  4—  —Stove  Oil 

3-  4—  —Stove  Oil 

3-  4 —  — Stove  Oil 

3-  4—  —Stove  Oil 

8-  4 —  — Emulsified    Asph. 

8-  4 —  2:00  P.M. — Switchboard  Davis  Dam.  Arizona-  Nevada 

3-  4—  8 :00  P.M.— Motor  Grader 

3-  4—  — Sch.  8612,  Steel  Plates    Panama  Canal 

3-  4 —  4:00  P.M.— Rerooflng  Oakland 

3-  4 —  2  00  P.M.— Painting  f&n  Francisco 

3-  5—  2 :00  P.M.— Bulkhead  Gate  Frames    Davis  Dam.  Ariz.-Nev. 

3-  5—  2 :00  P.M.— Pipe,  Bolts,  Etc.       Deschutes  Project,  Ore, 

3-  6 —  2:00  P.M. — I>artltlon  Changes  Reno,  Nev. 

2-  6 —  2:00  P.M.— Refinishing  Wood  Floors     Portland,  Ore. 

2-  5—  — Sch.  8514.  Cypress  Lumber    Panama  Canal 

2-  •—  — Sch.  8513,  Fire  Extinfryiahers     Panama   Canal 

2-  •—  2 :00  P.M.— Metal  Work  Shoshone  Project,  Wyoming 
8-  6—  2  too  P.M.— Grading  gan  Diego  County 

3-  « —  2  K)0  P.M. —Exterior  Painting,  Etc.     San  Diego 

3-  »— 10:00A.M. — Roofing    Boulder    canyon  ProJ..  Arit -Calif. -Nev. 
3-  7—  3 :00  P.M.— Gate  Parts  Opden  River  Project.  Colorado 

3-  7—  2  K)0  P.M.— Frame  Extension  to  workroom.  Etc.     Van  Nuys 
a-  7—  2 K>0  B.M.— Interior  Painting  and  Ml.sc.  Repairs     Burbank 
a-  7—  —Heating  Kettle         Sacramento 

2-  7— 10:00A.M.— Plumbing  Fixtures  (Furnish  and  Install) 

Fallon,  Nev. 
a-  7 —  3 :00  P.M.— Prefabricated    Bullying    Colorado  River  Control 

Project,    Ariz.-Calif.-Nev. 

3-  8 —  3  KX)  P.M. —Pressure    Reg.   Valy^  San  Francisco 
3-10—  3  K»  P.M.— High  Pressure  Oatg  Assemblies    Columbia  Basin 

Project,  Washington 
2.10—  8:00  P.M.— Sale  of  Buildings 
3-11—  3K)0P.M. — Traveling  Crane 


1-  6 

1-SO 

1-30 

1-30 

1-30 

1-30 

1-30 

1-30 

1-30 

1-30 

1-30 

1-  6 

1-29 

1-29 

1-16 

1-27 

1-  6 

1-  9 

1-22 

1-22 

1-29 

1-29 

1-  6 

1-  7 

1-17 

1-17 

1-  8 

1-17 

1-17 

1-30 

1-17 


-9 

27 


Boise  Project, 


2-11—  2 :00  P.M.— Motors,  Etc. 

3-11—  1 :00  P.M.— Cable 

3-11—  1 :0O  P.M.— Lighting    Stand 

3-11—  1:00 P.M— Fire  Truck 

3-11—  1 :00  P.M.— Cable 

3-11—  2 :00  P.M.— Telephone  Wire 

2-11—  1 :00  P.M.— Motor  Truck 

2-11—  1 :00  P.M.— Trucks 

2-11 —  8 :00  P.M —Power  Motor 

3-12—  2:00  P.M.— New  Plumbing  Fix 


Richmond 
and  Ufting  Beam 
Idaho 

Columbia  Basin  Project,  Wash. 

Oakland 

Oakland 

Oakland 

Oakland 

San  Francisco 

Oakland 

Oakland 

Tracy 
tures  (Furnish  and  Install) 
Bellingham,  Wash. 
2-12—  2:00 P.M— Handrails   (furnish  ^nj  install)         Spokane,  Wa.sh. 
3-12 —  2 :00  P.M. — Acoustic   Treat.       Seattle.  Wash. 
2-12—  2  00  P.M —Flooring  y^   vemon.  Wash. 

2-12 —  2 :00  P.M. — Service  Gates  Clovls 

2-12—  8:00P.M. — School  Buses  Fresno 

2-18—  2 :00  P.M— Discharge  Pipes.  Couplings.  Etc.    Klamath  Project, 

Oregon -California 
3-18—  8  K»  P.M— Cable  Alameda 

3-13—  8. 00 P.M— Air   Condit.    Sys.     Bakersfleld 
2-18—  8:00  P.M.— Automotive   Chassig    Alameda 

2-14— 2:00  P.M.— Substation  Columbia  Ba.sin  Project,  Wash. 

3-14—  2 :00  P.M.— Gantry  Crane  Davis  Dam,  Arizona-Nevada 

3-17—  2 :00  P.M.— Electrical     Equipment    iPort  Peck  ProJ.,  Mont. 
3-17—  2 :00  P.M.— Transformers  Davis  Dam.  Arizona-Nevada 

2-17—  2 :00  P.M.— Interior  Painting     Portland,  Ore. 
2-18—  2 :00  P.M.— Painting.  Etc. 
2-18—  2  KX)  P.M.— Steel   Partitions 
2-18 —  2 :00  P.M.— Gates  and  Hoists 

2-19 —  2 :00  P.M.— Alternations  to  ElCyator  Holstway  Doors,  San  Pedro 
2-19—  2:30  P.M.— Painting  gan  Francisco 

2-20—  2:00  P.M.— Steel  Hand  Railing^    Boise  Project,  Idaho 
2-20—  2 :00  P.M.— Oil  Circuit  Breakers    Central  Valley  Project 
2-21— 2:00  P.M.— Fab.    Pipe   and   Appur.  Davis  Dam  ProJ.,  Ariz. 


1-  « 
1-18 

1-  e 
1-  6 
1-30 
1-.?'} 
1-30 
1-30 
1-30 
1-30 
1-.30 
1-30 

1-20 
1-27 
1-27 
1-37 
1-34 
1-34 

1-  8 

1-17 
1-2^ 
1-17 
1-  6 
1-  8 
1-  6 
1-  8 
1-34 


Ix>ng  Beach 

Central  Valley  Project 

Columbia  Basin  ProJ.,  Wash. 


24 

17 
17 
24 
30 
24 
24 


1-27 


2-24—  2 :00  P.M.— Radial  Gates 
2-24 —  2:00  P.M.— Radial  Gates 
2-25—  2:00  PM. — Structural  Steel 
3-2»—  2  K)0  P.M.— Radial  Gates 
2-27—10:OOA.M.— Pickup  Truck 
2-27—  2  :CX>  P.M.— Vertical    Gates 
2-28—  2  ;0O  P.M.  .-Hollow  Jet  Valves 
3-  4 —  2:00P.M.-^witchboard 
3-  6 —  2:00  P.M. — Transformers 
3.10—  2  00  P.M.— Control  Board  Extension 
4.  7— 10:00  A.M.— Trucks  Alturas 


Boise  Project,  Idaho 
Boise  Project,  Idaho 
Central  Valley  Project 
Central  Valley  Project 
Fallon,   Nevada 
Central  Valley  Project 
Boise  ProJ..  Idaho 
Davis  Dam  ProJ.,  Ariz.-Nev. 
Central  Valley  Project 

Rio  Grande  Project 


39 

34 
34 

24 
27 
27 
27 
1-30 
1-27 
t-27 
1-20 


FORM     CLAMPS 

SNAP     TIES 


SCREED     SUPPORTS 


C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  16th  Sf.    •    OAKLAND.  CALIF. 

Phone  TEmplebor  1405 


conduit  lining  transitions,  bellmouth, 
and  1%-ln.  diameter  standard  shoul- 
der eyebolt;  one  high-pressure  gate 
assembly  for  the  rivtr  outlet  works 
at  Angostura  Dam,  Missouri  Basin 
Project.  South  Dakota,  consisting  of 
one  4-ft.  by  4-ft  high-pressure  gate. 
hydraulic  hoist,  hydraulic  gate  hang- 
er with  mercury-switch  assemblies, 
upstream  conduit  lining  transition, 
bellmouth  and  1^-in. diameter  stand- 
ard shoulder  eyebolt;  one  high-pres- 
sure gate  assembly  for  the  outlet 
works  of  Long  Lake  Dam,  Columbia 
Basin  P>roJect,  Washington,  consist- 
ing of  one  4-ft.  by  4-ft  high-pressure 
gate,  hydraulic  hoist,  semi-automatic 
gate  hanger,  upstream  conduit  lining 
and  I's-ln.  diameter  standard  shoul- 
der eyebolt;  one  high-pressure  gate 
assembly  for  the  outlet  works  of  Pot- 
holes Dam,  Columbia  Basin  Project, 
Washington,  consisting  of  one  4-ft. 
by  4-ft.  high-presaure  gate,  hydraulic 
hoist,  semi-automatic  gate  hanger, 
upstream  conduit  llni,ng  and  one  iMi- 
in.  diameter  standard  shoulder  eye- 
bolt.  The  material  will  be  Installed 
by  the  government.  No  charge  for 
copies  of  the  specifications  to  pros- 
pectivet  bidders;  to  others  |2,  not  re- 
turnable. 


MODESTO,  Calif.,  Stanislaus  Co.— 
Following  submitted  bids  Jan.  22  to 
the  City  of  Modesto,  Rex  E.  Gallfus, 
City  Clerk.  717  10th  St..  Modesto, 
Calif.,  for  furnishing  (1)  one  Triplex 
lawn  m^wer  (2)  1  4-wheel  tractor 
and  (3)  8  pickup  trucks  or  two 
standard  coupe.<i  in  place  of  2^ -tor 
pickup  trucks:       )4 

Chas.  Berg  Co.,  Modesto,  (1)  $830.63 
on  75  In.  Lrf>cke  Triplex. 

Stanislaus  Implement  &  Hardware 
Co.,  Modesto.  (2)  81035.35;  Interna- 
tional   ; 

L.  B.  Service,  212  09  Highway 
South.  Modesto  (8)  81306.23  on  H-ton 
pick-up;  awarded. 
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1/29/47 

Pickup    Trueks 

Bids   Rejected 

RENO.  NeN' ,  Washoe  Co.— Only  bid 
Rubmiited  Jan.  20  was  rejected  by 
the  Washoe  County  Board  of  Com- 
missioners, E.  H.  Bccmer,  clerk, 
Courthouse.  Reno,  Nev..  for  furnish- 
ing two  »4-ton  pickup  trucks  and 
one  1-ton  pickup  truck. 


1/29/47  It 

Oil  Distributor  Rental 
Low  and    Only    Bidder 

SAK  LUIS  OBISPO.  CaUf..  Saa 
Luis  Obispo  Co.— C  J.  Harrington. 
Box  578,  SanU  Maria,  Calif.,  at  (1) 
|0  per  hr;  |&75  overtime  (traveUn4; 
time;  84.00  per  hr;  |4.75  ^tandby 
time) ;  (2)  $1  per  hr.  (traveling  tlmo) ; 
$0.50  (standby  time)  submitted  only 
bid  Jan.  23  to  State  Division  of  High- 
ways, L.  H.  Gibson,  district  engineer. 
50  HIguera  St.  &au  Luis  Oblopo, 
Calif.,  for  rental  of  (1)  one  oil  die* 
tributor,  1200-gallon  capacity,  and  (2) 
one  tank  trailer,  260-gallon  capac- 
ity, for  approximately  50  days'  uoo 
m  Santa  Barbara,  San  Luis  Oblopo 
and    Monterey    Counties. 


1/29/47  «■ 

Fire  Engine 
Bids  Wanted 

STOCKTON,  Calif..  San  Joaqutn 
Co.— Until  February  17,  8  P.  M.,  bids 
win  be  received  by  the  City  of  Stock- 
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1/29/47 

Gantry  Crane 

Time  Extended  from  Feb.  14  to 

March  7,. 2   P.   M. 

DAVIS  DAM,  Ariz-Nev.  —  Until 
March  7,  2  p.  m.  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  &pec.  1645  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  of  f.o.b.  cars 
at  Louise,  Arlsona  one  325-ton, 
double-trolley,  motor-operated  gan 
try  crane,  and  one  lifting  beam  for 
Davis  Power  Plant,  Davis  Dam  Proj- 
ect. Arizona- Nevada.  Elach  trolley 
shall  have  a  main -hoist  capacity  of 
162^  tons,  and  an  auxiliary -hoist  ca- 
pacity of  37  tons.  The  crane  will  be 
Installed  and  field-wired  by  the 
Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospoclivo  bidders;  to 
others  11.50,  not  returnable. 


MADE  IN  f HE  WEST 
for  Western  Industries 


BETHLEHEM    PACIFIC 

COAST      STEEL      CORPORATION 


1/29/47  43 

'•awn   Mower,  Tractor  and   Trdcks 
Low  and  Only  Bidders 


SaUt  OMcec  San  Francisco,  Loi  AngeUt,  Portland,  Seotffe, 

Salt  Lake  City,  Honolulu 

Sf—I  Nantt:  South  Son  Francisco,  Los  Angeles,  Seattle 

ftibricating  Works:  So.  Son  Francisco,  Alameda,  los  Angeles 

Mil  Oepoft:  Son  Francisco,  Lo»  Angeles,  Portland,  Seottle 


sr  fl 


ere's  how  Quonseff  proved  Itcoll 


YOUR  BEST  ANSWER 
TO  LOW  COST  BUILDING 


Kroftil«'$  Big-Volvmt  Soles... more  than 
one  million  dollars  worth  of  modem 
Quonset  buildings  were  sold  to  farm- 
ers, industrialists  and  private  users  last 
year  in  the  Kraftile  Company's  North- 
ern California  distributing  area.  There 
is  the  best  kind  of  proof  that  Quonset 
values  are  outstanding!  931*000  $q.  ft. 
of  needed  floor  space . . .  promptly  built 
of  non-restricted  materials. 


Ym  May 


NO  MONEY  DOWN 
PAYMENTS  TO  StNT 


Krofritt's  Ability  to  MMt  Yi 

...more  than  257  Quonset  adaptadou 
have  been  worked  ouc-solriag  prob- 
lems in  every  field  of  agriculture  aod 
business.  The  Kraftile  Company  oper- 
ates a  complete  STRAN-STEELDivisioa, 
manned  by  experts  and  drawing  on  the 
resources  of  architectural  and  construc- 
tion authorities.  Whatever  your  build- 
ing needs,  Kraftile  now  has ...  or  will 
recommend .. .a  money-saving  answer. 
Call  on  your  nearest  Kraftile  man. ..he's 
at  your  service! 

•  AU-STEEL ...  A  LIFETIME  INVESTMENT 

•  EASY  TO  EREa . . .  M«y  binr«rs  arad  flMir  ewa 
•  MINIMUM  UPKEEP . . .  lOW  ORIGINAL  COST 
•  PROnaiON  AGAINST  FIRE,  WEATNER, 
•  GOOD  LIGHT  AND  VENTILATION 


KRAFTILE  COMPANY 


Main  Offico:  NILES,  California,  Pliona  NILES  3611 

Nopat  1016  Hrst  St.,  Flione  Napa  221      •      San  Francisco:  50  Hawtfioma  St., 

ton  Jotat  1910  Sowth  Plrtt  Stroot,  CelwnMa  61 14«J 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  JANUARY  31.  1947 


^•..^.^.  ^^*«*«™.  city  clerk.  City 
Hall.  Stockton,  Calif.,  for  furnishing 
triple  combination  pumper. 

Specifications  obtaini5)le  from  the 
abore  offlea. 
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1/28/47 

Oleeenneeting  Switch' 
Uew  BIMera 

»X>RT  PBCK  PROJB:cT,  Montana. 
— W>llewlnjr  submitted)  low  Mda  Jan. 
23  to  the  U.  6.  Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  1000 
for  furnishing  and  deliverlnir  f.o.b 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Sarage,  Mont,  one  (1)  68,- 
000-volt,  900>arapere,  8-pole,  single- 
throw,  manually-gang  operated,  out- 
door type  disconnecting  switch,  with 
V  manually  -  gang  operated  ground 
\^  blades,  for  the  Savage  pumping 
^^>lant  (W-kv.  transmission  line,  Fort 
peck  Project,  Montana.  The  appara- 
tus will  be  installed  by  the  govern- 
ment 

I^uUfic  Elec  Mfg..  Corp.,  San  Fran- 
cisco, Calif.;  A.  B.  Chance  Co.,  San 
Franclflco,  Calif.;  Graybar  Elec  Co., 
Inc.,  Denver;  Railway  A  Industrial 
Engineering  Co.,  Oreensburg,  Pa.; 
Elec.  Power  Equipment  Corp.,  Phil- 
adelphia, Pa.;  Southern  States 
Equip.  Corp.,  Hampton,  Oa. ;  Oen- 
f  ral  Electric  Co.,  Denver,  and  Delta- 
Starr  Elec.  Co.,  Chicago,  IlL,  all  bid 
the  identical  following:  |144S;  f.o.b. 
destination;  terms  net  Equalization 
is  offered.  The  exceptions  are  list- 
ed beiow: 

Pacific  Elec.  Mfg.,  Corp.,  ship  45 
days;  20,S60  !be.;  for  mechanical 
operating  test  add  |800.  Prices  not 
-  to  exceed  20%  at  Ume  of  shipment. 
™  B.  Chaiioe  Co.,  ship  120  days; 
2300  it  1200  lbs.  San  Francisco;  add 
lor  test  1300.  Prices  not  to  exceed 
20%  at  time  of  fhipment 

Graybar  Elec.  Co.,  Inc.,  ship  120 
days;  4310  lbs.  Melrose  Park,  111.; 
for  mechanical  test  v/ithout  ground 
switch  1200  and  with  ground  switch 
1800.  Prices  not  to  exceed  80%  at 
time  of  shipment. 

Railway  and  Industrial  Engineer- 
ing Co.,  rhip  120  days;  3075  lbs.  S. 
Oreensburg  and  1264  lbs.  Baltimore, 
Ldma  or  Barberton.  Prices  not  to  ex- 
ceed 80%  at  time  of  shipment 

Electric  Power  Equip.  Corp.,  ship 
120  daya  4125  lbs.  Hampton.  Prices 
not  to  exceed  10%  at  time  of  ship- 
ment. 

General  Electric  Co.,  ship  210  days; 
3076  lbs.  Philadelphia  and  1254  Ibc. 
Baltimore;  for  each  switch  without 
ground  blade  |200  and  with  ground 
blade  1300.  Prices  not  to  exceed  30% 
at  time  of  shipment 

Delta  SUrr  EUec.  Co.,  ship  365 
days;  800  lbs.  Chicago  and  1483  Ibe. 
Baltimore;  for  test  without  ground- 
ing blade  1200  and  with  grounding 
blade  1800.  Prices  not  to  exceed  20% 
at  time  of  shipment. 


6160  Ibe.  Philadelphia  and  2808  lbs. 
Baltimore:  prices  not  to  exceed  80% 
at  time  of  shipment. 

Delta-SUrr  Elec.  Co..  ship  866 
days;  2400  lbs.  Chicago  and  2026 
lbs.  Baltimore.  Prices  not  to  exceed 
20%  at  time  of  shipment. 

Pacific  Elec.  Mfg.  Corp.,  ship  46 
days;  4070  lbs.  San  Francisco.  Add 
for  operations  test  fSUO  for  triple 
pole  switch.  Prices  not  to  exceed  20% 
at  time  of   shipment 

A.  B.  Chance  Co.,  ship  120  days; 
4000  lbs.  A  2400  lbs.  San  Francisco; 
add  for  test  $300  on  switch  and  con- 
trol mechanism.  Prices  not  to  exceed 
20%  at  time  of  shipment 

(2)  Southern  States  Equipment 
Corp.,  Hampton,  Ga.,  82022;  ship 
160  days;  8700  lbs.;  f.ab.  destina- 
tion ;  terms  net.  Prices  not  to  ex- 
ceed (10%  at  time  of  shipment. 
Equalisation  is  offered. 
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1/28/47  , 

Car  Wheels— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Feb.  7.  3  P.  M..  bids  will  be  received 
by  the  Purchaser  of  Supplies,  M.  H. 
Gerry,  270  City  Hall,  San  Francisco, 
Calif.,  under  Bid  No.  3820  for  fur- 
nishing and  delivering  20O  rolled  steel 
car  Wheels  for  the  Municipal  Rail- 
way. 

Specifications  obtainable  from  the 
above  office. 


48 


1/28/47 

Photographic   Equipment- 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  UnUI 
Feb.  3.  3  P.  M.,  bids  will  be  received 
by  the  Purchaser  of  Supplies,  M.  H. 
Gerry,  270  City  Hall.  San  Francisco. 
Calif.,  under  Bid"  No,  3822  for  fur 
nlshlng  and  delivering  photograph 
equipment  for  the  School  Depart- 
ment. 

Specifications  obtainable  from  the 
above  office. 


tachments*  complete,  and  (2)  one  8- 
incn  lathe,  underneath  motor-driven, 
with  moto  rand  atUchments~-«oin- 
plete,  f.o.b.  shipping  point  and/^ 
Coram,  Calif.: 

Sidney  Machine  Tool  Co..  Sidney, 
Ohio,  f.o.b.  Sidney,  (1)  115.237;  26,460 
lbs. ;  net 

Mine  St  Smelter  Supply  Co.,  Den- 
ver. Colo.,  f.o.b.  Cincinnati,  Ohio.  (1) 
112,224 ;  28,000  lbs. .  net 

American  Tool  Works  Co.,  f.o.b. 
Cincinnati,  Ohio,  (1)  f  17,617;  28,000 
lbs.;  net 

R  K.  L«Blond  Machine  Tool  Co.. 
f.o.b.  Cincinnati,  Ohio.  (1)  817,226.80; 
28,675  lbs.;  net 

Richard  Ives  Co.,  Denver,  Colo., 
f.o.b.  Cincinnati,  Ohio,  (1)  117,226.80; 
28.575  lbs.;   net 

M.  I*  Foss  Co.,  Denver.  Colo..  f.o.b. 
South  Bend,  Ind.,  (2)  |88S.51  i  net 
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1/24/47 

Sand   BIsstIng   Outfit  Rental 

No  Bids  Reee4ved 

EUREKA,  Calif.,  Humboldt  Co.— 
No  bids  were  received  January  14 
by  the  State  Division  of  Hl^ways, 
G.  F.  Hellesoe.  acting  district  engi- 
neer, 646  W.  Wabash  Ave.,  Eureka, 
Calif.,  for  rentaf  of  one  sand  blast- 
ing outfit  consisting  of  tank  and  50 
feet  of  hose  with  nipples  and  one 
hood  without  air  supply  for  approxi- 
mately 48  hours'  use  In  sandblasting 
a  stel  building  at  the  Eureka  main- 
tenance station.  Eureka,  Calif. 


48 
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1/28/47 

Dlseennoctlng  twitches 

Lew  Bidder* 

FOR  PBCK  PROJECT.  MonUna. 
—Following  submitted  low  bids  Jan. 
21  to  the  U.  S.  Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  15W 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b 
cars  at  Fallon,  Mont.,  two  (2)  08,000- 
volt  000-ampere,  3-pole.  single-throw, 
manually-gang  operated,  outdoor 
type  disconnecting  switches,  with 
manually-gang  operated,  grounding 
blades,  for  the  57-kv.  Fallon  and 
Fallon  relift  pumping  plant  trans- 
mission line.  Fort  Peck  Project,  Mon- 
tana. The  apparatus  will  not  be  in- 
stalled by  the  government 

Graybar  Elec.  Co.,  Inc.,  Denver; 
Railway  and  Industrial  Engineering 
Co.,  Oreensburg.  Pa, ;  Electric  Pow- 
er Equip.  Corp..  Philadelphia.  Pa.; 
General  Elec.  Co.,  Denver;  Delta- 
Starr  Elec  Co.,  Chicago,  III.,  Pa- 
cific Elec  Mfg.  Corp.,  San  Fran- 
cisco, Calif.,  and  A.  B.  Chance  Co., 
San  Francisco,  California,  all  1^9  82,- 
880;  f.o.b.  destination;  terms  net 
Equalisation  is  offered.  The  follow- 
ing exceptions  were  offered : 

Graybar  Elec  Co..  Inc..  ship  80 
days:  5780  lbs.  Melrose  Park,  III. 
and  2920  lbs.  Berberton,  Ohfb.  Price 
clause   Is   given. 

Railway  and  Industrial  Engineer- 
ing Co.,  ship  90  days:  6150  lbs.  S. 
Oreensburg  and  2508  lbs.  Barberton 
Lima  or  Baltimore.  Prince  clause 
given. 

Electric  Pouer  Ek^ulp.  Corp.,  ship 
120  days;  3800  lbs.  Prices  not  to  ex- 
ceed  10%   at  time  of  shipment 

Southern  States  Equip.  Corp.,  ship 
120  days.  4325  tbs..  Hampton.  Prices 
not  to  exceed  10%  at  time  of  ship- 
ment 

General   Elec    Co.,  ship  210  days; 


1/24/47 

Tractors  snd  Trallbullders 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  11.  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  Francisco  11, 
Calif.,  for  tractors  and  trallbullders 
as  follows: 

Bid  No.  082—1  tractor  with  trail- 
builder  attachment  and  power  take- 
off, f.o.b.  Kings  City.  Calif. 

Bid  No.  683— Tractor  with  trail - 
builder  attachment  and  power  take- 
off, f.o.b.  Placervllle,  Calif. 

Bid  No.  684— Tractor  with  trail- 
builder  attachment  and  power  take- 
off, f.o.b.  Redding.  Calif. 

Bid  No.  686— Tractor  with  trall- 
bullder  attachment  and  power  take- 
off, f.o.b.  Upper  Lake,  Calif. 

Bid  No.  686— Tractor  with  trail- 
builder  attachment  and  power  take- 
off, f.o.b.  Fresno,  Calif. 

Bid  No.  687— Tractor  with  timU- 
buUder  attachment  and  power  take- 
off, f.o.b.   Merced.  Calif. 

Specifications  obtainable  from  the 
above  office. 


1/24/47 

Ughtning  Arreeter* 

Lew  and  Only  Bidder* 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colorado.— The  following 
submitted  bids  January  21  to  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver. Colo.,  under  Spec.  1807  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Granby,  Colo.,  three  single-pole,  out- 
door, thyrite  or  autovalve,  station 
type  lightning  arresters  designed  for 
base  mounting  and  suitable  for  use 
on  a  68,000-volt,  3-phase,  ungrounded- 
neutral  circuit,  at  an  elevation  of 
730O  feet  above  sea  level,  and  three 
88,000-volt  or  92,000-volt,  200-ampere, 
single-pole,  hook-operated,  outdoor, 
expulsion  type  disconnecting  fuses, 
each  complete  with  two  lOE-ampere 
fuse  units,  for  Granby  pumping  plant 
construction  substation,  Colorado- 
Big  Thompson  Project,  Colorado.  All 
ofthe  apparatus  will  be  Installed  by 
the  government: 

General  Electric  Co.,  Denver.  Colo., 
Item  1.  82399.52;  2860  .as.  Plttsfield. 
Mass.;  Item  2,  8603;  380  lbs.  Phila- 
delphia and  1810  lbs.  Baltimore;  ship 
both  items  120  days;  f.o.b.  destina- 
tion; terms  net.  Total  bid  83002.02. 
Prices  not  to  exceed  30%  at  time  of 
shipment  E<quallzatlon  is  offered. 

Westlnghouse  Electric  Corp.,  Den- 
ver. Colo.,  Item  1,  12309.52;  ship  280 
days ;  2610  lbs.  East  Pittsburgh ;  item 
2.  11316.32; -ship  730  days;  3950  lbs. 
Ka.Bt  Pittsburgh;  add  on  Item  2  for 
wet  and  dry  flashover  jbmi,  8130; 
ship  both  Items  f.o.b.  destination ; 
terms  net.  Prices  not  to  exceed  30% 
at  time  of  shipment.  EquaSaatlon  Is 
offered. 


Spec.   1815  for  five  jeeps  and  seven 
Panama  pumps  as  follows: 

(1)  5  Je^w; 

(2)  6  FUnama  pumps,  70-gal.  rectan- 
gular tanks;  hose  baskets,  hose 
and  fog  noxzles  insti^lled  on  the 
Jeeps  in  item  1; 

(3)  2  Panama  pumps,  70-gal.  rectan- 
gular tanks;  hose  baskets;  hose 
and  fog  nozzles. 

Specifications  obtainable  from  the 
above  office. 


1/24/47  43 

Bolted  Steel  Tanks— Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Coun- 
ty.—Until  Feb.  5,  5:30  P.  M.,  bids 
will  be  received  by  the  East  Bay 
Municipal  Utility  District  Room  312, 
512  16th  St,  Oakland,  Calif.,  under 
Spec.  1814  for  furnishing  eight  bolt- 
ed steel  tanks  as  follows: 

(1)  3  each   26-ft   9-ln.  diam.   by  24- 
ft  1^-ln.  high  bolted  steel  tanks 

(2)  6  each  38-ft  7% -In.  diam.  by  24- 
ft  IH-lQ-  bigh  do. 
Specifications  obtainable  fromtho 

above  office. 
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1/24/47 

Saetlonal  Steel  Bins 

Contract  Awarded 

SAN  FRANCISCO,  Calif.— General 
Fireproofing  Co.,  1025  Howard  St, 
San  Francisco.  Calif.,  at  84801.78,  net 
30  days.  120-150  days'  delivery,  was 
awarded  contract  by  Purchaser  of 
Supplies  M.  H.  Gerry.  270  City  Hall, 
San  Francisco.  Calif.,  under  bid  No. 
3796  for  furnishing  and  delivering 
sectional  steel  bins  for  the  Municipal 
Railway. 
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1/24/47 
Lathes 
Lew  and  Only  Bidders 

CENTRAL  VALLET  PROJECT. 
California. — The  following  submitted 
bids  January  16  to  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Inv.  D-33.477-A  for  furnishing  (1) 
one  36- Inch  engine  lathe,  17  feet  be- 
tween   centers,   with    motor   and    at- 


GLASS  and  GLAZIflfi 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7313 


1/24/47  43 

Load  Recording  Equipment 
Low  snd  Only  Bidder 

COLUMBIA  BASIN  PROJECT. 
Washington. — Leeds  ft  Norihrup  Co., 
Philadelphia,  Pa.,  at  8888.  ship  150 
days,  200  lbs.,  f.o.b.  Philadelphia,  net 
equalization  offered,  submitted  only 
bid  January  20  to  the  U.  8.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1606  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Almlra.  Wash.,  one 
load  recording  equipment  .consisting 
of  a  thermal  converter  and  a  poten- 
tiometer, null-type  recording  watt- 
meter for  the  Grand  Coulee  power 
plant  Columbia  Baaln  Project.  Wash- 
ington. All  of  the  apparatus  will  be 
Installed  by  the  government 


1/24/47 

Disoonnecting    Switches 

Contract  Awarded 

FORT  PECK  PROJECT,  MoAtana. 
— A.    B.    Chance   Co.,    Bowie    Switch 
Division,    19th    and    Tennessee    Sts., 
San    Francisco,    Calif.,    at    81008   for 
Schedule  No.  1,  awarded  contract  by 
the    U.   S.    Bureau    of    Reclamation, 
Denver,    Colo.,    under  Spec.    1553   for 
furnishing  and  delivering  f.o.b.   cars 
at    the   shipping   point    or   f.o.b.    cars 
at    Whatley.    Mont,    one    69,000-volt, 
600  -  ampere.    3  -  pole,     single  -  throw, 
manually-gang    operated,    horizontal 
mounting,  outdoor  type  diaconnecting 
switch ;     three    single-pole,     outdoor, 
line  type  lightning  arresters  suitable 
for  use  on  a  60,000-volt,  3-phase,  un- 
groimded-neutral  circuit;  one  69,000- 
volt.  60-cycle,  3-pha8e,  oil-Immersed, 
self-cooled,     outdoor     type    metering 
unit,     and    one    68,000-volt,     68-cycle, 
3  -  phase,  oil  -  Immersed,   self  -  cooled, 
outdoor  type  metering  unit  with  three 
single-pole,   outdoor,    line  type    light- 
ning   arresters    for    3-pha8e    ,68,000- 
volt,  ungrounded-neutral  circuit,  case 
mounted,  for  the  metering  station  at 
Montana  Power  Co.'s  tap  to  the  54- 
kv.    Fort    Peck  -  Whatley    line.    Fort 
Peck  Project,  Montana.  The  appara- 
tus will  be  installed  by  the  govern- 
ment 


Room  11,  1108  BIssell  Ave.,  Richmond, 
Calif. 

Bids  must  be  accompanied  by  cer- 
tified check  In  amount  of  5%  of  bid 
payable  to  the  board. 


1/24/47  41 

Stael  Aoeordlon  Door 
Bids  Wanted 

SHOSHONE  PROJECT.  Wyoming. 
—Until  February  21,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1655  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Cody,  Wyo.,  one  steel  accordion  door 
for  the  Heart  Mountain  power  plant, 
Shoshone  Project  Wyoming.  The 
material  will  be  Installed  by  the 
government  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders; to  others,  |0.75,  not  returnable. 


1/24/47  43 

Furnltur»— Bids  Wanted 

RICHMOND,  Calif.,  Contra  Costa 
Co.— Until  January  29,  8  P.  M.,  bids 
will  be  received  by  the  Board  of  Edu- 
cation of  the  Richmond  School  Dis- 
trict 1108  Blssell  Ave.,  Richmond, 
Calif.,  for  furnishing  and  setting  up 
of  furniture  for  the  Richmond  School 
District 

Specifications  may  be  obtained  in 
the    business    office    of    said    board. 


1/24/47  « 

Control  Boards 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT. 
California.— \Jntll  February  19,  2  P. 
M.,  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver.  Colo.,  under  Spec. 
1653  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Coram,  Calif.,  the  con- 
trol and  power  distribution  boards 
for  the  station  service  system.  Bay 
U5,  governor  gallery.  Shasta  power 
plant.  Central  Valley  Project,  Cali- 
fornia. The  materials  will  be  Installed 
by  the  government.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bidders;  to  others,  81*  not  re- 
turnable. 


/MWSKr/ 

^      SHARP 
PHOTOSTATS 

from  thB  besf- 
•quippBd  plant 
in  fh«  Bay  Area 

Thf 

PHOTOPRINT 

Company 

486    CALIFORNIA    STREET 

Call  SU  1616 

for  pickup 


1/24/47  43 

Jeeps  snd  Pumps— Bids  Wsnted 

OAKLAND.  Calif.,  Alameda  Coun- 
ty—UnUl  Feb.  5,  5:3d  P.  M..  bids 
win  be  received  by  the  East  Bay 
Municipal  Utility  District  Room  812. 
512  16th   St,   Oakland.   Calif.,   under 


V.  E.  MESSIER  -  M.  E. 


CONSULTING  ENGINEEIt 


OAKLAND 

AMat  PocMe  •■lldls« 
1321   47tk  STREET 

OLyaipIc  722t 


SAN  FRANCISCO 

Pacific  Mill  &  Mlna  ■■ildlsg 

528  FOLSOM  STREET 

DOsglot  5921 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  te,  60-f  U  105-f  te,  210-f  t.,  315-f  t,  420-f  t 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  lACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

-AGGERS.  Btc. 


SALES     •     RENTALS     •     SERVICE 


Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQIIPMERT  COMPANY 


PHONE  LANDSCAPE  S-2190 
3254  EAST  SHORE  HIGHWAY 


S-21f1 


RICHMOND 


FRIDAY.  JANUARY  31.  1947 


DAILY    PACIFIC    BUILDER 


PAGED 


1/24/47  43 

Hollow  Metal  Doore 
BIdo  Wanted 

BOISE  PROJECT,  Idaho.  —  UnUl 
February  26,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1660  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Mountain 
Home,  Idaho,  the  hollow  metal  doors, 
complete  with  door  frames,  hardware 
and  other  accessories,  except  grout 
and  calking  compound,  necessary  for 
the  complete  installation  of  the  doors 
In  the  Anderson  Ranch  power  plant, 
Boise  Project,  Idaho.  The  doors  will 
be  Installed  by  the  government.  No 
charge  for  copies  of  the  specifica- 
tions to  prospective  bidders;  to  oth- 
ers, I0.7S,  not  returnable. 


43 


1/24/47 
Transformers 
Centraet  Awarded 

SHOSHONE  PROJECT,  Wyoming. 
— Standard  Transformer  Co.,  Warren, 
Ohio,  at  ^55,170,  awarded  contract  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  imder  Spec.  1495  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Cody  and 
Garland,  Wyo.,  outdoor  type  trans- 
formers ad^d-^jtatlon  type  transform- 
ers and  station  type  lightning  arrest- 
er for  Heart  Mountain  switchyard 
and  outdoor  type  transformers  and 
lightning  arrester  for  Garland  sub- 
station, Shoshone  Project,  Wyoming. 


43 


•  1/24/47 
Stop  Logs 
Contract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  lakeside  Bridge  St 
Steel  Co.,  Milwaukee,  Wis.,  at  $29,800, 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation.  Denver,  Colo., 
under  «Spec.  1660  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odair,  Wash., 
four  lower-tier  stop  logs,  four  inter- 
mediate-tier stop  logs  and  three  up- 
per-tier stop  logs  for  Grand  Coulee 
pumping  plant,  Columbia  Basin  Proj- 
ect, Washington.  The  stop  logs  will 
be  Installed  by  the  government 


43 


1/24/47 

Coupee — Bids  Wanted 

OAKL.AND,  Calif.,  Alameda  Coun- 
ty.—Until  Feb.  5,  6:30  P.  M..  bids 
will  be  received  by  the  East  Bay 
Municipal  Utility  District,  Room  312, 
512  l«th  St.,  Oakland,  Calif.,  under 
1S13  for  fumishlr.g  six  3-passengcr 
coupes. 

Specifications  obtainable  from  the 
above  office. 


43 


1/24/47 

Pumps,  Adapters,  Etc. 

Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Feb.  6,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Treasury  Dept.,  I'lO  Mc- 
Allister SU,  San  Francisco  2,  Calif., 
under  Inv.  SF-3621-47  for  pumps, 
adapters,  nozzles,  fob  San  Francisco. 

Specifications  obtainable  from  the 
above  office. 


48 


1/24/47 
Transform  ere 
Contracts  Awarded 

TAKIMA    PROJECT.    Washington. 

— Railway  St  Industrial  Engineering 
Co.,  Oreensburg,  Pa.,  at  (Sch.  Nos. 
8  and  4)  110,370.56.  and  General  Elec- 
tric Co.,  Denver,  Colo.,  at  (Sch.  No.  5) 
(6676.80,  awarded  contracts  by  the 
Bureau  of  Reclamation,  purchasing 
agent.  Room  No.  416  U.  S.  Customs 
House,  Denver,  Colo.,  under  Spec. 
1610  for  42  outdoor  type  transformers, 
1  /outdoor  type  distribution  trans- 
formers, 16  air-break  disconnecting 
switches,  80  expulsion  type  discon- 
necting switches  and  48  line  type 
lightning  arresters  for  the  pumping 
plants  in  pump  areas  Nos.  1,  2.  3,  4,  5, 
6,  7,  8.  »,  »A,  10.  12,  14.  15,  16  and  17. 
Rosa  Division.  Yakima  Project.  Wash. 
The  apparatus  will  be  Installed  by 
the  government. 


Item  1,  134,909:  ship  301  day«r  40,000 
lbs.;  f.o.b.  Tork;  item  2,  |40  per  day 
engineer;  terms  net  No  equalization 
offered. 


43 


1/24/47 

Transform  era 
Contract  Awarded 

COLUMBIA  BASIN  PROJECT. 
Washington.— Westlnghouse  Electric 
Corp.,  Denver,  Colo.,  at  $18,201  for 
items  1  and  2,  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1511  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Odalr,  Wash.,  nine  (9)  ISO-kva..  sin- 
gle-phase,  60-cycle,  13,200-  to  240/120- 
voR,  dry  type,  air-cooled  transform- 
ers; nine  (9)  100-kw.,  145-volt,  680- 
ampere,  continuous  rating,  0.21-ohm 
registers,  for  units  L-1  to  L-9,  In- 
clusive, Grand  Coulee  power  plant, 
Columbia  Basin  Project.  Washington. 
The  apparatus  will  be  installed  by 
the  government. 


43 


1/24/47 

Tank  Truck  Rental 

Low  and  Only  Bidders 

SAN  LUIS  OBISPO,  Calif.,— R.  B. 
Snow,  Box  534,  Santa  Maria.  CallT.. 
at  (1)  $5.50;  $6.25  overtime  (travel- 
In?  time;  $4.00  per  hr;  $4.75  (standby 
time);  (2)  $1  per  hr.  traveling  time; 
$0.5P  standby  time;  (3)  $5  per  hr; 
$5  75  overtime  (traveling  time);  $4 
per  hr ;  $4.75  overtime  (standby  time) 
submitted  only  regular  bid  Jan.  20 
to  the  State  Division  of  Highways. 
L.  H  Gibson,  district  engineer,  50 
Hlguera  St,  San  Lui,<«  Obispo.  Calif., 
for  rental  of  (1)  1200-gallon  oil  dis- 
tributer, (2)  2200-gallon  tank  trailer 
and  (3)  3780-gallon  tank  truck  for 
approxmately  60  days'  use  in  Santa 
Barbara.  San  Luis  Obispo  and  Mon- 
terey Counties. 


43 


1/24/47 

Tractor— Contract  Awarded 

LAFAYETTE,  Calif..  Contra  Costa 
Co. — H.  M.  Lawrence  Co.,  146  Castro 
St.,  Hayward,  Calif.,  at  $1159.  was 
awarded  contract  by  the  Acalanes 
Union  High  School  District,  M.  H. 
Stanley,  clerk,  Acalanes  Union  High 
School,  Lafayette,  Calif.,  fpr  furnish- 
ing one  new  Ford  tractor,  Ferguson 
system,  latest  model,  with  delivery 
to  be  made  within  five  days  of  ac- 
ceptance of  the  bid. 


43 


1/24/47 

Street  Name  Plates 

Contract  Awarded 

FRESNO.  Calif..  Fresno  Co.— A.  J. 
Todd,  776  24th  Ave.,  San  Francisco, 
Calif.,  awarded  contract  by  the  City 
of  Fresno.  D.  E.  Roughton.  city  clerk. 
City  Hall.  Fresno,  Calif.,  for  furnish- 
ing street  name  plates. 

Bid  submitted  January  9  was  $4186 
for  two  signs  at  322  intersections  (644 
signs,  four  double  view  plates) ;  $3600 
for  furnishing  600  units  of  criss-cross 
type  street  signs. 


rently  with  closing  date  set  for  Feb- 
ruary 10. 


1 /SO/47  4S 

Sale  of  Sheet   Metal   Machinery 

SAN  FRANCISCO,  Calif —War  As- 
sets Administration.  33  Berry  Street, 
San  Francidco  7.  Calif.,  announces 
f=ale  of  sheet  metal  machinery  lo  pri- 
ority claimants  and  normal  trade 
channels  concurrently,  with  closing 
date  set  for  Feb.  6  to  March  13. 


43 


1/30/47 

Sale  of  Cranes 

SAN  FRANCISCO.  Calif— War  As- 
sets Administration,  33  Berry  Street. 
San  Francisco  7,  Calif.,  announces 
sale  at  fixed  prices  of  overhead  trav- 
eling cranes  to  priority  claimants 
and  to  normal  trade  channels  con- 
currently, with  closing  date  set  for 
Feb.  4  to  March  11 


■ch  11.^ 

ie  EqOT^ff«t/it 


43 


1/30/47 

Sale  of  Marin 

OAKLAND,  Calif..  Alameda  Co.— 
Until  Feb.  11,  1:30  P.  M..  bids  will 
be  received  by  the  War  Assets  Ad- 
ministration. Oakland  Sales  Outlet, 
Oakland  Army  Base,  Bldg.  120.  Oak- 
land 14.  Calif.,  for  sale  of  marine 
equipment,  located  at  Oakland  Army 
Base.  Calif. 


4S 


1/30/47 

Sale  of   Laundry    Equipment 

OAKLAND,  Calif..  Alameda  Co.— 
Until  Feb.  11.  1:30  P.  M.,  bids  will 
be  received  by  the  War  Assets  Ad- 
ministration, Oakland  Sales  Outlet, 
Oakland  Army  Base,  Bldg.  120,  Oak- 
land 14,  Calif.,  for  sale  of  laundiy 
equipment  located  at  Oakland  Army 
Base,  Oakland,  Calif. 


43 


1/30/47 

Sale  of  Fire  Equipment 

OAKLAND.  Calif..  Alameda  Co.— 
Until  Feb.  11.  1:30  P.  M.,  bids  will 
be  received  by  the  War  Assets  Ad- 
ministration. Oakland  Sales  Outlet, 
Oakland  Army  Base,  Bldg.  120,  Oak- 
land 14,  Calif.,  for  sale  of  fire  equip- 
ment consisting  of  fire  extinguish- 
ers, fire  hoso  and  chemicals  located 
at  Warehouse  7,  Oakland  Sales  Out- 
let, Oakland   Army   Base.  Calif. 


Worica.     2648     Sacramento 
Sacramento,  Cmtat. 


Bird., 


44 


1/28/47 

Hot  Water  Heater*,  Pump*  antf 

Piping  Syetem 
Contract   Awardad 

SAN  FRANCISCO,  Cali/.-OIUra 
St  Stewart,  Ltd.,  218  Clara  St,  San 
Francisco,  at  $18,900  awarded  con- 
tract by  the  City  and  County  of  San 
Francisco,  Department  of  PubUo 
Works,  Room  282.  City  Hall.  Ska 
Francisco.  Calif.,  for  hot  water  heat- 
en,  pumps,  piping  system,  etc.,  for 
tubercular  and  isolation  buikltnf. 
San  Francisco  Hospital,  Potroro  Ava 
and  22nd  St.  San  FrancUco,  Calif. 


1/28/47  44 

Repair  A  Alter  Kleetric  tyattm— > 

Contract  Awarded 

SAN  LUIS  OBISPO.  Calif.,  San 
Luis  Obispo  CcL,  H.  LeonardI  Bleo- 
trie  Construction  Co.,  717  Francisco 
Blvd.,  San  Rafael,  Calif.,  at  flS,- 
982.  awarded  contract  by  the  State 
of  California,  Division  of  Architec- 
ture. Anson  Boyd,  state  architect, 
F'ubllc  Works  Building,  Sacramento, 
Calif.,  for  repairs  and  alterations  to 
electric  system  at  the  California 
Polytechnic  School,  San  Luis  Obispo. 


44 


1/30/47 

Eleetrio  Wiring   (Alter) 

Low  and  Only  Bidder* 

SAN  DIEGO,  Calif.,  San  Diego  Ca 
— Ets-Hokin  &  Galvan,  551  lin**ion 
St..  San  Francisco,  Calif.,  at  $4414, 
submitted  the  low  bid  to  the  Ban 
Diego  County  Board  of  Superviaor*. 
308  Civic  Center,  San  Diego,  January 
27  for  alterations  to  the  electric  wir- 
ing in  building  No.  6,  San  Diego 
County  Operations  Center,  formerly 
Consoiidated  No.  2  plant  Pacific 
Highways,  San  Diego,  for  the  county. 

Other  bids  were: 

Davies  Electric  Co.,  San  Diego, 
$6900. 

Capitol  Electric  Co.,  San  Diego, 
$8300. 


U.  8.  Po*t  Office  Building,  Flagstafr, 
Arteona.  Plans  and  specification*  ob- 
tatnabi*  from  the  above  offioa  of 
the  District  B^gineer. 


44 


1/80/47 

Ratubing  Boiler  Eto— Bid*  Wanted 

SANTA  BARBARA,  Calif.,  Santa 
Barbara  County. — Until  February  13. 
2  p.  m.,  bids  will  be  received  by  the 
Federal  Work*  Agency,  Public  Build  • 
Ing*  Administration,  Office  of  the 
Dl*trlet  Kngineer,  838  U.  S.  Apprais- 
rr"*  Building,  San  Francieco,  Calif., 
for  retubing  boiler  No.  2  and  rwnov- 
Ing  water  grate  from  boiler  No  1, 
at  the  U.  8.  Poet  Office  Building, 
Santa  Barbara,  Calif.  Plan*  and  *p*> 
clflcatlons  obtainable  from  the  above 
office  of  the  District  Engineer. 


44 


1/S0/4T 

Ventilating  rane—BId*  Wanted 

SBATTLB,  Washington.  —  Until 
February  12,  2  p.  m.,  bids  will  be 
received  by  the  Federal  Work*  Ag- 
ency, Public  Buildings  Adminiitra- 
tlon,  Office  of  the  District  Bteglneer, 
888  U.  b.  Appraiser's  Building.  San 
Francisco,  Calif.,  for  ventilating  fans 
for  the  kitchen  In  the  U.  SL  Marine 
Hospital,  Seattle,  Wash.  Plan*  and 
specification*  obtainable  from  tho 
above  office  of  the  Diatrlct  Engineer. 

1/80/47  ** 

Beller,  Oil  Burner.  Oa*  Water 
Haater.  Eto— Bid*  Wanted 
PORTLAND,  Oregon.  —Until  Feb- 
ruary 27.  2  p.  m..  bids  will  be  receiv- 
ed by  the  Federal  Works  Agency, 
Public  Buildings  Administration.  Of- 
fice of  the  District  Engineer.  838  U. 


44 


44< 


SUB-CONTRACT 
INFORMATION 


48 


1/30/47  I 

Truck— Bid*  Wanted 

ANTIOCH.  Calif.,  Contra  Costa 
Co.— Until  February  10,  8  P.  M.,  bid* 
will  be  received  by  the  City  of  An- 
tloch,  C.  W.  Homback,  city  clerk. 
City  Hall,  Antloch,  Calif.,  for  rental 
of  one  dump  truck  chaeais. 

Specifications  obtainable  from  the 
above  office. 


43 


48 


1/24/47 
ftwitchgear 
Contracts  Awarded 

BOISE  PROJECT,  Idaho— I.  T.  E. 
Circuit  Breaker  Co.,  Philadelphia,  Pa., 
at  $21,289  for  Schedule  No.  1.  and 
Westlnghouse  Electric  Corp..  Denver, 
Colo.,  at  $880  for  Schedule  No.  2, 
awarded  contracts  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1504  for  furnishing  and 
delivering  fob.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Jennees.  Idaho, 
23(X)-voU  motor  control  switchgear 
with  transfer  truck  or  dolly,  if  re- 
quired, for  removing  and  handling 
the  beakers ;  four  15-kva.,  2400-  to 
120/240-volt.  single-phase,  60-cycle, 
air  or  non-inflammable  liquid  insu- 
lated, self-cooled.  Indoor  type  dis- 
tribution transformers  with  taps  for 
the  four  units  at  the  "C"  line  canal 
pumping  plant.  Payette  Division, 
Boise  Project.  Idaho.  The  apparatus 
will  be  installed  by  the  government 


48 


1/24/47 

Pumping   Unite 

Low  and  Only  Bidder* 

TAKIMA  PROJECT.  Washington. 
—The  following  submitted  bids  Jan. 
21  to  the  U.  S.  Bureau  of  Reclama- 
tion. Denver.  Colo.,  under  Spec.  1613 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Sunnyside.  Wash.,  at  the  op- 
tion of  the  bidder,  two  turbine-driven 
pumping  unit*  for  pumping  plant 
In  pum  parea  No.  IS,  Roxa  Divlelon, 
Taklma  Project.  Washington.  The 
pumping  units  will  be  Installed  by 
the  government: 

James  Leffel  A  Co.,  Springfield, 
Ohio.  Item  1.  $32,479;  ship  240  days; 
44,000  lb*.;  f.o.b.  Springfield;  Item  2, 
$37.50  per  day  engineer;  terms  1% 
10  days  and  H%  20  days.  No  equal- 
isation offered. 

S.    Morgan   Smith    Co..    Torii.    Pa.. 


1/30/47 

Dump   Truck — Bids  Wanted 

DAKERSFIELD.  Calif..  Kern  Co.— 
Until  Feb.  10.  5  P.  M..  bids  will  be 
received  by  the  Bakerafield  Board  of 
Education.  Ray  Meagher.  Secretary. 
1600  K  St..  Bakersfield.  Calif.,  for  one 
dump  truck. 

Specifications  obtainable  from  the 
above  office. 
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1/30/47 

Sale  of    Kitchen    Equipment 

SAN  FRANCISCO.  Calif.  —  Until 
Feb.  11.  1:80  P.  M.,  bids  will  be  re- 
ceived by  the  War  A**ets  Admin., 
Oakland  Sales  Outlet,  Oakland  Army 
Base,  Bldg.  120,  Oakland  14.  Calif., 
for  sale  of  kitchen  equipment  lo- 
cated in  Bldg.  No.  904.  Oakland  Army 
Base.  Calif. 


1/30/47  4i 

Electric  Fans— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Feb.  12,  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment, 100  McAllister  St,  San  Fran- 
cisco 2.  Calif.,  under  Inv.  SF-3666-47 
for  7  electric  fans  fob  808  R  Street. 
Sacramento,  Calif. 
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1/30/47 

Sale  of  Containers 

SAN  FRANCISCO,  Calif —War  As- 
sets Administration,  33  Berry  Street. 
San  Francisco  7,  Calif.,  announces 
pale  of  containers,  cans,  drums,  and 
miscellaneous,  to  priority  claimants 
and   normal    trade   channels   concur- 


1/29/47  44 

Interior  Painting— Bids  Wanted 

PORTLAND.  Ore— Untn  February 
17,  2  p.  m.,  bida  will  be  received  by 
the  Federal,  Works  Agency,  Public 
Buildings  Administration.  Office  of 
the  District  Engineer.  838  U.  S.  Ap- 
praiser's Building.  San  Francisco, 
Calif.,  for  interior  painting  at  the  II. 
S.  Post  Office  Building,  Portland, 
Oregon.  Flans  and  specifications  ob- 
talnaMe  from  the  above  office  of  the 
District  Engineer. 

1/29/47  44 

Sub  Contraots  Awarded 
Office  Quarters 

SACRAMENTO,     Calif..     Sacramento 
County.    Department    of    Veterans' 
Affairs,    700   Capital   Ave. 
Owner — State    Division    of    Architec- 
ture,    Public     Works     Bldg.,     Sac- 
ramento, Calif. 
State  Architect — Anson  Boyd,  Public 
Works    Bldgs.,    Sacramento,    Calif. 
Alterations  to  existing  2-story   brick 
builJing    (f»0xl60).   Including   struc- 
tural   work    and    alterations,     new 
pariltion.  refinish  interior  through- 
out 

General  Worwk 
Contractor  —  Lawrence  ConBtruetlon 
Co..  3080  V   St.,   Sacramsnto.   Calif.. 
114,846.00. 

Plumbing   Work 
Contractor  —    M.    R.    Carpenter,    907 
Front   St.,  Sacramento,  Calif.,  $10.- 
41Z00. 
Heating    A    Air    Conditioning 
Contractor  —    M.    R.    Carpenter,    907 
Front  St.,  Sacramento,  Calif.,  $37.- 
930.00. 

Electrical  Work 
Contractor  —  Manuel   Joseph.  1020  J 
St.,    Sacramento,    Calif..    $110,219.00. 
Millwork — Sierra    Mill    and    Lumber 
Company.    Second    A    V    Sts.,    Sac- 
ramento. Calif. 
Struct.     Steel— H.     L.     Weaver,     3909 

Miller  Way.  Sacramento,   Calif. 
Brickwork— E.    A.    Hunn,    3068    17th 

St.,    Sacramento,    Calif. 
Glass— T.    E.    Cain.    Inc.   2416   J    St. 

Sacramento.   Calif. 
Lathing  and    Plastering— Norman   T. 
kill.    4920    15lh    Ave..    Sacramento. 
Calif. 
Insulation— Ellis    Insulation    A    Ma- 
terials.   2725    Stockton    Blvd..    Sac- 
ramento. Calif. 
Roofing   and    Paving— The    Allyn    L. 
Burr  Co..  2417  28th  St..  Sacramento. 
Calif. 
Painting— Blamey    Decorating    Com- 
pany.   1508    37th    St..    Sacramento. 
Calif. 
Sheet    Metal    —    Park    Steel    Metal 


1/30/47 

Linoleum— Bids    Wanted 

FLAGST\FF,  Arizona.— Until  Feb- 
ruary 12,  2  p.  m.,  bids  will  be  receiv- 
ed by  the  Federal  Works  Agency. 
Public  Bulldingr  Administration.  Of- 
fice of  the  District  Engineer,  838  U. 
S.  Appraiser's  Building.  San  PYan- 
cisco,  Calif.,  for  furnishing  and  In- 
stalling  new    linoleum    In    room    201. 
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8.  Appralaer'a  BiUIdlng,  San  Fnin- 
cltco.  Calif.,  for  new  heating  boiler, 
oil  burner,  gas  water  heaters  and  hot 
water  storage  tank  at  the  U.  S.  Cus- 
tom House,  Portland,  Oregon.  Plans 
and  specifications  obtainable  from 
tha  above  office  of  the  District  S^n- 
glnear. 
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3/30/47 

Flooring— Bios  Wanted 

SEATTLE,  Wash.,  — UnUl  Febru- 
ary 12.  2  pm.  bids  will  be  received 
by  the  Federal  Works  Agency,  I*ub- 
lic  Buildings  AdmlslKtratlon.  Office 
of  the  District  Engineer,  838  U.  S. 
Appraiser's  Building,  San  Francisco, 
Calif.,  for  new  asphalt,  tile  composi- 
tion and  rubber  tile  flooring  at  tht; 
U.  S.  Marine  Hospital,  Seattle,  Wash. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  District. 
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1/30/47 

Sale  of  Surplus  Property 

SANTA  CLARA  COUNTY,  Calif.— 
Ultll  Feb,  7,  3  p.  m.,  bids  will  be  re- 
ceived bv  the  FPHA,  Room  409.  760 
Market  St.,  San  Francisco^  Calif.,  for 
the  purchase  and  removal  of  the 
following  buildings  located  in  Santa 
Clara  County  approx.  33  miles  south 
of  Llvermore,  Calif.,  on  property 
owned  by  the  Western  Magnesite 
Development  Company: 

Community  Building  approximately 
1200  square  feet  of  floor  area.  Frame 
construction,  composition  roof  with 
wood  sheathing.  Composition  board 
exterior  walls,  gypsum  board  inter- 
ior walls.  The  building  contains  one 
oil-fired  space  heater  of  7000  BTU 
and  two  heaters  of  30,000  BTU  ca- 
pacity each,  two  toilet  tanks  and 
bowls,  two  wash  basins  and  one 
slop  sink. 


Official  Proposals 


FIRST  PUBLISHED  TODAY 


RIghway    Improvements- 
Santa  Clara  Co. 


STATE  or  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


(«),  of  the  Standard  Specif IcaUons 
regarding  the  t»se  of  domestic  ma- 
terials ;  and  aUo  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict E«ngineer  of  the  district  in 
which  the  woric  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  In  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  in  which  the 
work  is  to  be  performed. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequaTlfied  as  re- 
quired by  law.  (See  said  Proposal 
Requlren^ents   and  Conditions.) 

Tbe   Deparment   of    Public    Works 
reserves  the   right   to   reject  any   or 
all  bids. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  Highways 

G.  T.  McCOY 
state  Highway  Engineer 
Dated  Januar>'  31,  1947 

(Daily    Pacific    Builder) 
(Jan.   81.  Feb.  7,14,  1947) 


FIRST  PUBLISHED  TODAY 


Highway   Improvements  — Napa  and 
Lake  Counties 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o''clook  p.  m.  on  February  26, 
1**7,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  As- 
sembly   Room    of    said    building,   for 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  26, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
is   made,  as  follov/s: 

Napa  and  Lake  Counties,  between 
one-tenth  mile  southerly  and  one 
I  and    fiva-tanths    miles    northerly    of 


Sundays  and  holidays — one  and  one- 
half  (1%)   times  the  above  rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, Callfomla.  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Eqfirlneer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  m  San  Francisco. 

f^o  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require 
ments  and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re  ■ 
quired  by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Worko 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.  T.  McCOT 

State  Highway  Engineer 

Dated  January  31,  1947 

(Dally    Pacific    Builder) 
(Jan.  31,  Feb.  7,14,  1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvements— Placer   Co. 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


constructing  Highway  in  accordance 

with  the  Specifications  therefor,  to  1  the  Napa-Lake  County  Line,  portions 
which  special  reference  Is  made,  as  I  only  (l-Nap,  Lak-49-A,  A),  about 
foUowa:  eight-tenths   (0.6)   mile  In   net  length 

Santa 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  26, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordance with  the  specif  icationK 
therefor,  to  which  special  reference 
is  made,  as  follows: 

Placer  County,  between  Wise  Ca- 
nal and  Rock  Creek  (lll-Pla-17-C), 
atMut  one  and  nine-tenths  (1.9) 
miles  In  length  to  be  graded  and  sur. 
faced  with  crusher  run  base  and 
plant-mixed  surfacing,  an  under- 
pass to  be  constructed  and  an  exist- 
ing   bridge   to   be    widened. 

Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained     the     general     prevailing 


are  not   shown  above,  shall   be  not 
less  than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1%)  times  the  above  rates. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
In  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  re- 
garding Subcontracting  and  asslgn- 
nient  ojp'^he  contract,  respectively. 

lHOfin  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dle- 
trict  Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  mado  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifi- 
cations. Each  bidder  must  be  licen- 
sed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  January  31,  1947 

(Dally    Pacific    Builder) 
(Jan.  31,  Feb.   7,14,  1947) 


Construction  of  the  Plant  Sciences 
Building  on  the  Davis  Campus 


Clara  County,  en  North 
Fourth  Street,  between  Route  66  and 
San  Jose  (IV-SCI-IIM).  about  one 
and  two-tenths  (1J2)  mifes  in  lengtn 
to  be  graded  and  paved  with  as- 
phalt  concret*.   - 

Bids    are    required    for   the    entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  l>e  as  follows : 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt     plant     dryerman     or 

fireman    _ _ $1.60 

Asphalt    plant   mixer  operator  1.6S 

Carpenter    1.76 

Motor   grader    operator    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one      cubic 

yard)    2.25 

Operator  of  power  shovel  or 
other  escavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.35 

Roller  operator  '. 1.9fi 

Tractor    driver   _ 1.95 

Truck    driver    (8    cubic   yards 
.  water      level      capacity      or 

more)     _ 1.875 

Truck  driver  (6  cubic  yards 
and  lebs  than  8  cubic  yards 

water  level  capacity)    1.60 

Intermediate  Grade  Labor 

Jackhammer  operator  „ 1.375 

Oil    dlftributor   bootman   1.275 

Oiler  power  shovels  or  cranes  1.80 
Truck    driver    (4    cubic    yards 
and  lesa  thar   6  cubic  yards 

water    level    capacity)    1.4075 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)     1.2825 
Unskilled    Labor 

Flagman     _.  1.2S 

Laborer    ~ 1.25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  interpreted  in  the 
light   of  this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  I1.ST5  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less   than   |1.25  per   hour. 

The  minimum  wage  paid  to  all 
unskilled  labcr,  for  which  rates  are 
not  showTi  above,  shall  be  not  less 
than   fl.26  per  hour. 

Overtime — one  and  one-half  (IVa) 
times  the  above  rates. 

Sundays  and  holidays  —  one  and 
one-half  (1^)  times  the  above  ratea 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  wlU»  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  ftatutias,  rules 
and  regulations  will  apply  to  such 
work.  *  • 

The  attention  of  bidders  is  par- 
tlcularly  directed  to  the  provisions 
of   Seotion   7,   article   (a),   subartlcle 


to  be  graded,  read-mixed  surfacing 
to  be  placed  and  two  (2)  bridges  to 
be  construoted. 

Bids    are    required    for    the    entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Lalwr  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
CTIasnlfication  Rate  per  hour 

Asphalt    plant      dryerman    or 

fireman     $1.60 

Asphajt   plant   mixer  operator  1.65 
Asphalt  spreading  machine  op- 
erator   ..,^.._....™. _ 1.95 

Carpenter    ..._ 1.76 

Cement  finisher  _ 1.875 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)   ...  1.90 

Concrete  vibrator  operator  1.875 

Flagman    ~ _.  1.16 

Jackhammer  operator  1.876 

Laborer    - 1.18 

Motor  grader  operator  S.10 

Oil  distributor  bootman  _ 1.276 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up  to 

and      Including     one     cubic 

yard)    — -  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard).. 2.26 

Pile    driver   man    — — ..  1.86 

Reinforcing  steel  worker  —  1.76 

Roller    operator    _... — — .-  1.96 

Tractor    driver    196 

Truck  driver  (18  cubic  yards 
water      level      cape.clty      or 

more) -  1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level  capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1J>23 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.8375 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)     1.26 
Any     classification      omitted 

herein    not    leis    than    1.15 

Overtime — one    and     one-half     (IH) 
times  the  above  rates. 


"ADVERTISEMENT  FOR  BIDS' 


"Subject  to  the  conditions  pre- 
scribed by  the  undersigned,  sealed 
bids  are  Invited  for  the  following 
work    for    the    construction    of     the 


and  specifications  wlH  be  issued  to 
intending  bidders  upon  the  deposit 
of  fifty  (|6U)  dollars  per  set  No  bids 
will  be  received  after  2:00  P.  M., 
February  20,  1947.  Plans.  Bpaclfioa- 
tions  and  information  will  be  avail- 
able starting  January  28,  1947,  at 
the  Cashier's  Office,  103  Admlniatra- 
tion  Building,  University  af  Califor- 
nia, Berkeley,  California,  and  at  Tha 
Business  Office,  101  Administration 
Building,  University  of  California. 
Davis.  California.  The  right  to  re- 
ject any  and  all  bids  is  reserved. 

"THE    REGENTS   OF   THE 
UNIVERSITY   OF  CALIFORNIA" 
(Dally  Pacific  Builder) 
(January  27,  28.  29,  80,  81, 
February  3,  4,  5,  6,  7,  1947) 


Construction   of.  the   Forastry   Build- 
ing on  the  Berkeley  Campus 


"ADVERTISEMENT   FOR   BIDS 


"Subject  to  the  conditions  prescrib- 
ed by  the  undersigned,  sealed  bida 
are  invited  for  the  following  work 
for  the  construction  of  the  Forea- 
try  Building  on  the  Berkeley  campua. 
University  of  California:  (1)  Gen- 
eral Construction,  (2)  Plumbing 
Work,  (3)  Heating  and  VenUlating. 
(4)  Electrical  Work,  (5)  Elevator,  (6) 
Combination  Plumbing,  Heating  and 
Ventilating  Work.  (7)  Combination 
Plumbing,  Heating  and  Ventilating 
and  Electrical  Work.  This  project 
has  been  granted  CPA  authorisation 
under  VHP-1.  Plans  and  specifica- 
tions will  be  issu^  to  intendlDg  bid- 

(Contlnued  on  Page  16) 


A  I.  I    M  I  \  L  \ 


PUTTYLESS  GLAZING 


Plant  Sciences  Building.  Unit  No.  1 
rate'of 'wages^appUcabie "to*'tho'work  |  <>*>  the  Davis  Campus.  University  of 
to  v«.  done   to   h«   a.8   follows  i  Callfomla,     Davis,     Calif omfa:      (1) 

General  Construction,  (2)  Electric 
Work,  (3)  Plumbing  Work.  (4)  Heat- 
ing and  Ventilating  Work,  (5)  Com- 
bination Plumbing  and  Heating  and 
Ventilating  Work,  (6)  Combination 
Plumbing,  Heating  and  Ventilating, 
and  Electrical  Work,  (T)  Special  Tem- 
perature Rooms,  and  (8)  Elevator. 
This  project  has  been  granted  CPA 
authorization    under    VHP-1.     Plans 


to  be  done   to   be   as   follows: 

Skilled  Labor 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman $1.80 

Asphalt   plant    mixer  operator  1.65 
Asphalt  spreading  machine  op- 
erator     „ ~ 1.95 

Carpenter    1.75 

Cement  finisher  1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard   capacity)   ....  1.90 

Derrick  uperbtor   2.10 

Motor    grader   operator   2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.25 

Reinforcing  steel  worker  1.75 

Roller  operator  1-95 

Structural  steel  worker  2.00 

Tractor    driver     1-95 

Truck   driver   (18  cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)   1.5875 

Truck  driver  <8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)    1.52P 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.375 

Jackhammer    operator    ..._ "1.375 

Oil   distributor   bootman 1.276 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.3875 

Truck  driver  (less  than  4  cubic 
yards   water   level   capacity)  1.25 
Unskilled   Labor 

Flagman ^-^^ 

Laborer    115 

F\)sltlons  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  Interpreted  In  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate    labor,   for   which    rates 


U.S.  Pat.  21/1319 

SKYLIGHTS  ~  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOPS 

GREEN  HOUSES 

For  •atimatM.  or  •aginMrinC  dirigin 
rovcrinii  ■  cotnpUt*  (nttalUtioD.  iociad- 
ing  (hact  metal  rcquiraoMiits  .  .  . 

CALL  .  .  .  EXBROOK  lltS 

Exclu«iv«  Dutributor*  fe* 
Northern  CaiifomU 

McKune  Metal  Products  Co. 
266  Tehama  St..  Sa*  Praaeisc*,  I 


BUILDERS  BROKERAGE  COMPANY 


1430  Alice  Street 


OAKLAND  12.  CALIF. 


TWinookt  9227 


"Wc  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hard  to  Get"  items'  for  you. 


HOW  TO  CASH  IN  ON  TODAY'S 

Construction  Rush! 

RENT  CONSTRUCTION  EQUIPMENT  FROM 
WEMCO 


Assooiated  Wood  Products  Co. 


'^H  Wood  Wo  1>mU" 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  lERKELEY  2.  CALIF. 


Now  is  the  time  to  get  your  share  of  today's  profitable  construction 
jobs.   Don't  turn  them  down  because  you  lack  equipment. 

RENT  air  cemprassers  and  cemprassad  olr  teelt  from  WEMCO 

RENTAL  SPECIALISTS 

They're  ihodem  and  they're  in  top  condition  .  .  .  ready  to  go  to  work 
for  you  .  .  .  ready  to  give  your  share  of  an  all-time  high  in  construction 
profits.  On-the-job  maintenance  of  your  WEMCO  rental  equipment 
keeps  it  always  on  the  job  turning  construction  jobs  into  dollars 
for  you. 

WESTERN    MACHINERY    CO. 

760  Folsom  St.  San  Frandsro,  Calif.  Phone:  EXbrook  4167 

900  No.  16th  Street      Sacramento  2,  Calif.      Phone  Sacramento  21006 


(Continued  from  Page  14) 

ders  upon  the  deposit  of  fifty  ($50) 
dollara  per  set.  No  bids  will  be  re- 
r«celved  after  2:00  P.  M.  February 
21,  1947.  Plans,  specifications  and 
information  will  be  available  start- 
ing January  30.  1947  at  the  Cash- 
ier's Office,  103  Administration 
Building,  University  of  California, 
Berkeley,  California.  The  right  to 
reject  any  or  all  bids  is  reserved. 
•THB  REGENTS  OF  THE 

UNrsrsaisiTY  qe  California" 

(Dally    rtcific    Builder) 
(Jan.   28,   29.   30,   31 
Feb.  8.  4,  5.  6,  7,  10.  '47) 

Highway     Improvements,    Butte    Co. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


which  the  worl^  is  to  be  performed. 
No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  U- 
censed  and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditlona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OP  HIGHWAYS 

G.   T.    McCOY 

State  Highway  Engineer 

Dated  January  24,   1947 

(Daily  Pacific  Builder) 
(Jan.   24-31,   Feb.   7.    1947) 


Highway    Improvements 
Sacramento  County 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Bngineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til t  o'clock  p.  m.  on  February  19, 
1*47,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  Highway  in  accordance 
with  the  specifications  thnrefor,  to 
which  special  reference  Is  made,  as 
follows : 

Butte  County,  across  South  Fork 
Feather  River  at  BIdwell  Bar  (III- 
But-1046)  a  reinforced  concrete  gir- 
der   bridge   to    be   constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Stectlon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rat«  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate    per    hour 

Skilled  Labor 

Carpenter    1.75 

Cement    finisher    -.  1.875 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)     1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    „ - 1.90 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     including     one      cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment. 
shovel  type  controls  (over  1 

cubic   yard)    2.26 

Pile  driver  man». — 1.8« 

Reinforcing   steel    worker    1.75 

Roller   operator    1-95 

Tractor  driver  1-95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1-7W5 

Truck  driver  (14  cubic  yards 
and  lews  than  18  cubic  yards 

water    level    capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level   capacity)    1.525 

Intermediate    Grade    Labor 

Concrete  vibrator  operator  1.375 

Jackhammer  operator  1875 

Oiler  power  shovels  or  cranes  1.50 

and  lesa  than  8  cubic  yards 
Truck    driver    (4    cubic    yards 

'water    level    capacity)    1.3375 

Truck  driver  (less  than  4  cubic 
yards   water   level   capacity)  1.26 
Unskilled    Labor 

Flagman    — JJ° 

Laborer    -•• }:}\. 

Poaitions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in  the 
light  of  this   classification. 

The  minimum  wage  paid  to  all  skill- 
ed labor,  for  which  rates  are  not 
shown  above,  shall  not  be  less  than 
$1,375    per    hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less   than   $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than   $1.15  per  hour. 

Overtime — one  and  one-half  (IH) 
times  the  alwve   rates. 

Sundays  and  holidays— one  and 
one-half  (1^)  t»nies  the  above 
rates.  ^,       .    . 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  dJ)ne  will  be  financed 
in  whole  or  fn  part  with  Federal 
funds  and  that  therefore  all  of  the 
appUcable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
tkjularly  directed  to  the  provisions 
of  Section  7.  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of^ 
Section  8.  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Flans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  SUte  Highway  Engineer. 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  district  In  which  the  work 
U  situated,  at  the  office  of  the  As- 
■oeiated  General  Contractors  In  San 
Francisco,  and  at  the  office  of  the 
County  Engineer  or  County  Surveyor 
at  the  county  seat  of  the  county  in 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  HlRhway 
Engineer,  Rom  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  19, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Assem- 
bly Room  of  said  building  for  con- 
structing Highway  In  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Sacramento  County,  across  Arcade 
Creek  on  Madison  Avenue,  about  10 
miles  northeast  of  Sacramento  (III- 
Sac-537),  a  reinforced  concrete  slab 
bridge   to   be    constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Skilled   Labor 

Carpenter    •-  1-75 

Cement    finisher    -  1-875 

Concrete  mixer   operator    (one 

cubic  yard  capacity  or  less)     1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.90 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)     .- 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic   yard)    ...- 2.2fi 

Pile  driver  hoistman  or  oper- 
ator      210 

Pile  driver  man  l-*6 

Reinforcing  steel  worker   175 

Roller    operator    l-M 

Tractor  driver 1-95 

Truck  driver  (18  cubic  yards 
water      level      cajwiclty      or 

more) 1''126 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    .— 1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level   capacity)    1-526 

Intermediate    Grade     Labor 

Concrete  vibrator  operator  1-375 

Jackhammer  operator  1-375 

Oiler  power  shovels  or  cranes  l.oO 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 
water    level    capacity)  1.3370 

Truck  driver  (less  than  4  cubic 
yards   water   level    capacity)  125 
Unskilled    Labor 
Flagman     **~ 

^PosTtlons  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  In  tne 
light   of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  lor  which  rates  are 
not  shown  above  shall  be  not  less 
than  fl.375  ^er  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  arc 
not  shown  above  shall  be  not  less 
than  $1.28  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.25  per  hour.  ».„„  mu^ 

Overtime  —  one  and  one-halt  (i^^) 
times  the  above  rates. 

Sundays  and  holidays  —  one  and 
one-half  (1%)  .Imes  the  above  rates. 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  here- 
in proposed  to  be  done  will  be  fin- 
anced in  whole  or  in  part  with  Fed- 
eral funds  and  that  therefore  all  of 
the  applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work.  ,         _ , 

The  attention  of  bidders  is  partlcu 
larly  directed  to  the  provisions  of 
Section  7,  article  (a)  subartlcle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als: and  also  to  the  provisions  of 
Section  8,  articles  'a)  and  (b),  of 
the  Standard  Specifications,   regard- 


ing   subcontracting   and    assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  Is  situated,  at  the 
office  of  the  Associated  General  Con- 
tractors in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  in  which  the  work  'a 
to  be  performed. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  is  made  in  accordance  with,  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O.   T.   McCOY 

State  Highway  Engineer 

Dated   January  24,   1947 

(DaUy  Pacific  Builder) 
(Jan.    24-31,    Feb.    7,    1947) 


Highway    improvemanta,    Qlann    O*. 


STATE  OF  CALirOMNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 


NOTICE  TO   CONTRACTORS 


Superintendent's  Residence  A  Garage 
Division   of    Fish   A   Game, 
Redding,  Shasta  Co^  Calif. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division  of 
Architecture,  Public  Works  Building. 
12th  and  "N"  Streets,  Sacramento, 
California,  up  to  2:00  P.  M.,  Tuesday, 
February  11.  1947,  said  bids  there- 
after on  said  day  to  be  publicly  op- 
ened and  recui  for  Superintendents 
Resklence  and  (Parage.  EMvlslon  of 
Fish  and  Game.  Redding,  Shasta 
County,  California,  in  accordance 
with  plans  and  specifications  there- 
for. 

The  Raaldence  and  Garage  aj«  one 
story  wood  'rame,  wood  siding, 
shingle  roof,  wood  sash,  and  contain 
approximately  1466  sq.  ft.  of  floor 
area. 

An  alternate  bid  is  required  for 
substituting  stucco  for.  exterior  fin- 
ish. 

Authority  Notice  —  Approval  for 
this  construction  was  granted  tjy  the 
Federal  Public  Housing  Authority — 
(F.P.H.A.  -  CO-l(H,  Serial  No.) 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  dore  to  be  as  follows: 
Shasta    County 

Hourly  Rata 

Brick    Layers    _ ~„ $2.08 

Cement  Finishers  . — - —  1-7B 

Carpenttrs    1-75 

Electric    Workers    -  1.876 

Laborers    Building    ~ 1.15 

Painters   (Brush)  _ 1-375 

Plasterer    : 1-W5 

Plumbers    - 1.875 

Concrete    Mixer    Operators    up 

to  one  Cu.  Yd.  1-60 

Sheet  Metal  Woritera  _ 176 

Any       classifications       omitted 

herein  not  less  than  _ 1.15 

Overtime  —  One  and  one-half  timet 

the  al>ovc  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Conti actor  In  full  compliance 
with  the  provisions  of  Section  17T7.5 
of  the   Labor   Code. 

Contractors  who  are  desirous  of 
securing  pinns,  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  nroposal 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  In  writing  from 
the  Division  of  Architecture,  Public 
Works    Building.    Sacramento. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  1  of  the  Standard  Specifi- 
cations. HJuch  bidder  must  be  licen- 
sed and  also  prequalified  as  re- 
quired by  law.  (See  said  Propoaal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
leserves  the  right  to  reject  any 
or  all  txids  and  to  waive  any  infor- 
mality In  any  bid  received. 

No   bidder  may   withdraw   his   bid 
for  a  period  of  thirty  (80)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    ARCHITECTURE 
ANSON    BOYD 
STATE    ARCTHITE<:T 
(Dally     Pacific     Builder) 
(Jan.  24,  31,   Feb.   7) 


Sealed  proposals  will  be  recolvod 
at  the  office  of  the  State  Highway 
Etngineer,  Room  S7S,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  February  19, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Assem- 
bly Room  of  said  building,  for  con- 
structing State  Highway  In  accord- 
ance with  the  Specifications  therefor, 
to  which  special  reference  ia  made, 
as   follows: 

Glenn  County,  across  East  Brajioh 
Rasor  Slough  and  across  Saoramento 
River  near  Butto  City  (lll-Qlo-46- 
B).  a  bridge  and  portions  of  a  bridge 
to  be  constructed  and  about  six- 
tenths  (a6)  mile  of  approaches  to  bo 
graded  ..and  ..bituminous  ..surface 
treatment  applied. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provislona 
of  Section  1770  of  the  Labor  Code, 
the  DepartmMit  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  lae  done  to  l>o  aa  follows: 
Classlfloatlon  Rate    per    hour 

Asphalt     plant     dryerman     or 

fireman    — _ _.$1.69 

Carpenter    ~.- _.«,—...  1.7S 

Cement  finisher  l.$TB 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  leas)  l.M 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  - ~ — -  !-•• 

Concrete  vibrator  operator  —  l.STI 

Flagman     — s 1-18 

Jackhammer    operator    ^^  1.S76 

Laborer    _ — - .•— — .v-~  l-l* 

Motor  grader  operator ll* 

OH   distributor   bootman    1.3fB 

Oiler  power  shovels  or  cranes  1.60 

Operator   of    power    shovel    or 

other   excavating  equipment, 

shovel   type   controls    (up  to 

and      including      cme      cubic 

yard) 210 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic   yard)    .■.-- 2.25 

Pile  driver  hoistman  or  oper- 
ator  -~  8-10 

Pile   driver   man    *.80 

Reinforcing  steel  worker  1.76 

Roller   operator    —  l-*5 

Tractor   driver   . 1.9f; 

Truck  driver  (18  cubic  yards 
water      level      capcu:ity      or 

more)     ~ 1.7128 

Truck  driver  (14  cubic  yards 
and  lees  than  18  cubic  yarda 

water    level    capacity)    1.5875 

Truck  driver  (6  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.525 

Truck  driver  (4  cubic  yards 
and  lesa  than  8  cubic  yards 

water    level    capacity)    1.S37S 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)     1.28 

Any     classification     omitted 

herein   not   less   than   _ 1.15 

Overtime  —  one  and    one-half    (1^) 
times  the  at>ove   rates. 
Sundays    and    holidays    —    one    and 
•ne-half  (IH)  times  the  above  rates. 


Plans  may  be  seen,  and  forms  of 
proposal,  lionds,  contract,  and  sp«- 
•Iflcatlons  may  be  obtained  at  the  of- 
fiee  of  the  State  Highway  Engineer, 
P\ibllc  Works  Building,  Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineer  at 
Los  Angeles  and  San  Fra.ncl&co,  at 
the  office  of  the  District  Engineer 
of  the  District  In  which  the  work 
la  situated,  and  at  the  office  of  the 
Associated  ("General  Contractors  in 
San    Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Propoaal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion %  of  the  Standai-d  Specifications. 
Blach  bidder  must  l>e  licensed  and 
also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
reserve*  the  right  to  reject  any  or 
all  bids. 


(Continued  on  Pago  16) 


B«  "C04STWISE" 

IMMEDIATE 
DELIVERY 

Attention 

Concrete 

Contractors 

2  cu.  YD. 

RANSOiME 

HI-UP 

TRUCK 
MIXERS 

TWO  COMPLETE 
UNITS  JUST  RECEIVED 

Equipped  with 
Water  tank,  pump,  all  tratis- 
misaion   drives,   leak-proof  - 
door,  etc.  Ready  for  mounting. 

COAST 

EQUIPMENT 
COMPANY 

t4t  IryoHf  St.       MArfcot  S740 


BURKE     FORM     CLAMPS 


SNAP  TIES  TIMBER  RINGS        CURING  COMPOUND 

EXPANSION  JOINT      COLUMN  CLAMPS         SCREED  SUPPORTS 
THREADED  RODS  REINFORCED  PAPER 

AU  Types  of  Concrett  Construction  Specialties 

W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  San  Francisco  Pkont  GArfield  8768 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


WILSON     WZLDING 
SERVICE 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 
325  7th  Street,  Oddiuid  7 

Portable  Welding   Service 
GLencoart   6828 


STEEL  FIREPLACE  UNITS 

BENNETT  "WARMAIRE"     FIREPLACES 
PERFECT  FORMS  FOR  FIREPLACE  MASONRY 

EFFICIENT  UTILIZERS  OF  FUEL 
ADAPTAiLE  FOR  ALL  FIREPLACE  DESIGNS 

BENNETT  "FLEXSCREEN"  SPARK  CURTAINS 


GUNN   CARLE  &   CO. 

20    Potrcro    Ave.  UNdcrhill    5480  San    Frnnrisco 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timken  Co.         Gordner-Denver  Co.         Morlow  Pumps 

Fofiiir  Beoring  Co.  Now  Doporturo  Boorlog  Co. 

Hyoft  Boorlng  Co.  Atlas  Bronio  Co. 

Rochostor  Ropos         Mollory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  KANCItCO 

IryMt  ■•f.  fth  ft  lOtli  SH. 

PkoM  Hlarfodi  M7f 


OAKLAND 
32SS  Saa  Pakia  Ava. 
Pkaaa  HUai^Mt  US« 


i 


\i 


Ill 


n 


*AGS(U 


DAILY     PACIFIC     BUILDER 


FRIDAY.  JAI^ARY  31.  1947 


(OantlBu«0  frotn  Pkffe  15) 

DBPARTMXNT  of  TVBIAC  WORKS 

DIVmON  or  HIOHWATB 

O.  T.   lleOOY 

8tat«  Mtghwrny  Bnctnccr 

'  JWBwary  s«,  1M7 

<Di»fly  PMtftc  BttlKI«r) 
<JiMi.    M-Bl.    Ftb.    7.    1M7) 


Central  W—t  ttw«««  UnH  an^  Mla> 
alia waaua  twyraviwwta.  C«M« 
fanMa  PalytMhnl*  •altaai,  tttii 
Lvla  OMa^*.  Callfarftla 


Hollar  oparator 
Tractor  «Hvar 


LM 

1.96 


STATS  or  CACirORNIA 

OBPAJITMCNT  af  PUBLIC  WORM 

DIVISION  OF  ARCHITSCTURI 


NOTICC  TO  CONTRACTORS 

■■^AtT^  PROPOSALS  wlU  ba  ra- 
wdrmA  at  Cha  oMIaa  of  tha  DMaloa 
of  Arehltaatura,  PubUc  Worka  BuUd- 
tsc  Uth  and  "N"  StraaCa.  Saormmanto^ 
Calif onUa,  up  to  S  JO  P.M.,  Tuaaday, 
Fabruary  4.  1M7,  aald  Mda  tharaa/tar 
an  aakl  day  to  ba  publicly  opanad 
and  raad  for  Cantral  Faad  Btorafa 
Unit  aad  IClaoallanaoua  Improva- 
maoU.  California  Polytaohnlo  School, 
San  Luia  Oblapo,  California,  la  ao- 
oordanoa  with  plana  and  apaaifloa« 
tlona  tharaTor. 

Authority  Netloa— Approval  for  thla 
aonatructlon  waa  yrantad  by  tha 
ClTlIlan  Production  Admlnlatratlon 
with  Sarial  8-l-41ia 

Pravalling  Waga  Soalai  la  aoooM- 
anoa  with  tha  proTlalona  of  Sactlon 
1770  of  tha  lAbor  Coda,  tha  Df^axt- 
mant  of  PubUc  Wortca  haa  aaoar- 
talnad  tha  ganaral  pravaillnf  rata  of 
wagaa  applloabla  to  tha  work  to  ba 
dona  to  ba  aa  followa: 

San  Luia  Oblapo  County 

Hourly  Rata 
Carpantara .JfLtS 


Camant  Finlahara  - 
Liaborara,  Building 
Plumbara  


Iron  WortEara,  Ralnforeing 

Btaal  

Iron  Woricara,  Structural  _ 

Palntara   — 

Shaat  Matal  Workara 


I 


Any  olaaalflcatlon  omlttad 
haraln  not  laaa  than  ., 


LT18 

US 

LTi 

Ltrt 

UO 
UO 
1.7S 

LIS 


Truck   arlvac   (It  cubic  yarda 

watar  Icval  capacity  or  mora)  1.7120 
Truck  driv«r   (14  cubic   yarda 
and  laaa  than  18  aublo  yarda 

watar  laval  capacity)  1.5871 

Track   drlTar    (8   cubic    yarda 
and  laaa  than  14  cubic  yarda 

watar  laval  capacity)  1.520 

Truck    drlvar    (4    cubic   yaida 
and  laaa  than  8  cubic  yarda 

watar  laral  capacity) 1.3875 

Truck  driver  (laaa  than  4  cubic 

yarda  watar  laval  capacity)..  1.26 
Any  claaaiflcatloa  omlttad 

haraln  not  laaa  than L15 

Ovartlma  —  Oaa   and   ona-half    (1%) 

tlmaa  tha  abova  rataa. 
Sundaya  and  holldaya — Ona  and  one- 
half  (1%)  tlmaa  tha  abova  ratea. 
Plana  may  ba  aaan.  and  forma  of 
propoaal,  booda,  contnuet.  and  apaoi- 
ficatlona  may  b«  abtalnad  at  tha 
office  of  tha  State  Highway  fllngl- 
near,  Public  Worka  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Btnglneers  at  L<oa  Angeles  and  San 
Francisco,  at  tha  office  of  tha  Dis- 
trict Bhiginaer  of  the  District  in 
which  tha  work  Is  situated,  and  at 
tha  office  of  the  Asaoclated  Oaneral 
Contractora  in  San  Frandaco. 

No  bid  will  be  oonaldered  unleas 
It  Is  made  on  a  blank  form  furnished 
by  tha  State  Highway  Engtaiear  and 
ia  made  in  accordance  with  the  pro- 
vlsiooa  of  the  Propoaal  Requlrementa 
and  Ck>nditlon8  set  forth  under  Sec- 
tion 3  ^f  the  Standard  Specifications. 
B<ach  bidder  must  ba  licensed  and 
also  praquallfied  as  required  by  law. 
(Saa  aaid  Propoaal  Requlrementa  and 
OoTiditlona) 

Tha  Department  of  Public  Works 
raaarvaa  tha  right  to  reject  any  or 
all  bida 

DBPARTlfKNT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  licCOY, 
State  Highway  Engineer. 
Datad :  January  17,  1M7. 

(DaUy  Pacific  Builder) 
(Jan.  17-34-81,  1M7) 


Ovartlma  — Ona  and   ona-half   tlmaa 
tha  abova  rataa. 

Appraotlcaa  may  ba  employed  pro- 
vided thay  are  properly  Indanturad 
ta  tha  Contractor  in  full  oompllanoa 
with  tha  provislona  of  Sactlon  1777.0 
of  tha  Labor  Coda 

Contractora  who  are  daalrous  of 
securing  plana,  apaotfioationa,  and 
propoaal  forma  for  tha  purpoaa  of 
preparing  and  aubmittlng  a  propoaal 
for  thla  work  may  do  ao  aubjaet  to 
oartaln  oondltlona  hereinafter  atatad 
by  requaatlng  aame  in  writing  from 
tha  Dlvtalon  of  Archltactura,  PubUo 
Worka  Building,  Saerananto. 

No  bid  will  be  eonaidarad  unlaaa  It 
ta  made  on  a  blank  form  tumiahad 
by  the  Dtvialon  oC  Archltactura,  and 
la  made  in  aeoordanea  with  tha  jwo- 
visions  of  the  Propoaal  Requirements 
and  Conditions  eat  forth  under  Saa- 
tion  1  of  the  Standard  Spa^flcatlona. 
Bach  bidder  must  ba  Uainaiid  and 
alao  praquallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Condi  tlona) 

The  Department  of  Public  Worka 
raaarvaa  tha  right  to  reject  any  or 
all  bida  and  to  waive  any  informality 
in  any  bid  received. 

No  bidder   may  withdraw   hia   bid 
for  a  period  of  thirty  (SO)  daya  after 
tha  time  set  for  opening  thereof. 
DKPARTliE»fT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITK.CTURB 
ANSON  BOYD, 

State  Architect. 
(Daily  Pacific  Builder) 
(Jan.  17-24-81. 1»47) 

Highway    Imprevementa    Shasta  Caw 
STATE  OF  CALIFORNIA 


Highway    Imprevementa    San    Mateo 
County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIQHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  wUl  be  received 
at  the  office  of  the  SUte  Highway 
S^nglneer,  Room  878,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  Thursday,  Feb- 
ruary IS.  1*47,  at  which  time  thay 
will  ba  publldy  opened  ahd  read  In 
the  Aaaembly  Room  of  aaid  buUdlng, 
for  constructing  State  Highway  in 
aooordaace    with    the    Spedfioatlona 


regulations  will  apply  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartide 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  aBsignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Blngi- 
neer,  PubUc  Works  Building,  Sacra- 
mento, California,  and  they  may  ba 
seen  at  the  offices  of  the  District 
EInglneers  at  Loa  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Ilnglneer  of  the  District  in 
which  the  work  la  situated,  and  at 
the  office  of  the  Associated  Oeneral 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  tmleas 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  SSngineer  and 
Is  made  in  accordance  with  the  pro- 
vtalons  of  the  Proposal  Requlrementa 
and  C^ondltlons  set  forth  under  Sec- 
tion 2  of  tha  Standard  SpadficationB. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Propoaal  Requirements  and 
Condltlona) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWAYS 
O.  T.  McCOY, 
State  Highway  IDngineer. 
Dated :  January  17.  1M7. 

(Dally  Pacific  Builder) 
(Jan.  17-24-31,  1047) 


Highway  Improvements,  Yolo  County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIQHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  recelve<l 
at  the  office  of  the  State  Highway 
Ehigineer,  Room  373,  Public  Work? 
Building,  Sacramento,  California,  im- 
til  2  o'clock  p.  m.,  on  February  19, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in- the  Assem- 
bly Room  of  said  building,  for  con- 
structing Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Yolo  County,  across  Moody  Slough 
about  2  milea  northeast  of  Winters 
and  at  Cache  Creek  about  0.2  mile 
north  of  Capay  (lll-Yol-1154,1152). 
a  reinforced  oonorete  slab  bridge 
to  be  constructed  and  an  existing  re- 
inforced   concrete    bridige    to    be    ro- 


of Section  1770  of  th'e  Labor  Code,  the 
Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classlflcatlan  Rata  par  Hour 

Skilled   Labor 
Asphalt     plant     dryerman     or  ^ 

fireman  1.60 

Asphalt  plant  mixer  oper- 
ator   1.66 

Asphalt  spreading  machine  op- 
erator     „ — ~- . — -~-.- —  1-86 

Carpenter    1-76 

Cement    Finisher   _ _ —  1.876 

Concrete  mixer  operator   (one 

cubic  yard  ca]>aclty  or  less)  l.flO 
Concrete  mixer   operator    (ov- 
er one  cubic  yard  capacity)  1.90 

Motor  grader  operator  _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     including     one     cubic 

yard) _ 12.0 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.26 

Pile  driver  holstman  or  oper- 
ator     - 2.10 

Pile  driver  man  1-86 

Reinforcing  eteel  worker  -..  1.76 

Roller    operator    ~ 1-96 

Tractor  driver  1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     , 1-7125 

Truck  driver  (14  cubic  yards 
and  lesfi  than  18  cubic  yards 

water  level  capacity)  ..— 1.6875 

Truck  driver  (8  cubic  yards 
and  leas  than  14  cubic  yards 

water  level  capacity)   1.626 

Intermediate  Grade  Labor 
Concrete  vibrator  operator  ....  1.875 

Jackhammer    operator     1.376 

Oiler  power  shovels  or  cranes     1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.8376 

Truck  driver  (less  than  4  cubic 
yards  water   level   capacity)  1.25 
Unskilled    Labor 

Flagman    ...,...__._«. ..».. 1.26 

Ljaborer  —  1.25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in  the 
light  of  thla  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  ratee  are  not 
shown  above  shall  be  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  ratee  are 
not  shown  above  shall  be  not  lees 
than  81.26  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  81.26  per  hour. 

Overtime — one    and    one-half    (1%) 


Tha  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  m  part  with  Federal  funda 
and  that  therefore  all  of  the  applie- 
able  Federal  sUtutea,  rules,  and 
regulatlonsi  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions  of 
Section  7.  article  (a),  subartlcle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angelea  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General  Con- 
tractors In  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Sur\-eyor  at  the  county  seat 
of  the  county  In  which  the  work 
is  to  be  performed. 

No  bid  will  be  considered  unless 
it  Is  mad«  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. E^ach  bidder  must  be 
licensed  and  also  prequallfied  as 
required  by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

O.    T,    McCOY 

State   Highway   Engineer 

Dated  January  24.  1947 

(Dcdly  Pacific  Builder) 
(Jan.  24-31,  Feb.  7,  1947) 


OFFICIAL   PROPOSAL 


NOTICE  TO  CONTRACTORS 


DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIQHWAYB 


NOTICE  TO  CONTRACTORS 


\y 


Sealed  propoaals  will  ba  racahrad 
at  tha  office  of  the  State  Highway 
■ngineer,  Room  878,  Public  Works 
BuUdlng,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  Thursday,  W*^' 
ruary  18.  1947,  at  which  time  thay 
will  be  publicly  opened  and  raad  in 
tha  Aaaembly  Room  of  aaid  building, 
for  oonatruetlng  State  Highway  la 
accordance  with  the  Speoificationa 
therefor,  to  which  epeclal  reference 
la  made,  aa  follows: 

Shaata  County  at  Redding  (ll-Sha- 
SD-C),  tha  aub-atruetura  for  a  bridge 
acraaa  tha  Saoramanta  RIvar  ta  ka 
oanatruetad. 

Bids  are  required  for  tha  aatlra 
work  daaorlbad  herein. 

In  aAOordance  with  the  provisions 
of  Section  1770  of  tha  Labor  Code, 
the  Department  of  Publla  Worka  haa 
aacertalned  the  ganarml  pravalUag 
rate  of  wagaa  applicable  to  tha  work 
to  be  dona  to  ba  aa  follows : 
Claaaifloatlan  Rata  Par  Haur 

Jarpanter  .. ._ (LTB 

Jamant  finisher  ..._ l.t7B 

.Concrete   mixer   operator   (ona 

cubic  yard  capacity  or  laaa)..  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving  type)  _ 1.90 

Concrete  vibrator  operator 1J70 

Flagman   LIB 

Jackhammer  oparatar 1.S7B 

.Aborer  _ _ LIS 

Oiler,  power  shovela  or  cranea..  1.00 
Operate    rof    power   ahoval   or 

other  excavating   equipment. 

ahovel    tsrpa   controls    (up  to 

and  including  one  cubic  yard)  8.19 
Operator    of    power    shovel   or 

other  excavating   equipment, 

shovel  type  coatrola  (ever  oaa 

cubic  yard) US 

PMa  drtvar  holatmaa  or 

oparator   . 1.10 

Flla  driver  maa ~ Lit 

RalBforotng  steal  worker LTS 


therefor,   to  which  speci;r;;£.r«.oa  j  work  described^he^^^^^^^ 
la  made,  aa  follows : 

•an  Mateo  County,  on  Bayahore 
Fraaway,  between  S*uth  San  Fran- 
oiaoo  and  Burilngama  (IV-SM-08-F, 
Buri).  aubatructuraa  far  four  ovar- 
orasslnga  ta  ba  oanatruetad. 

Bida  are  required  for  tha  entire 
work  deacrlbed  herein. 

In  aocordance  with  the  pravislons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Publlo  Worka  haa 
aaoartained  the  general  prevailing 
rate  of  wagea  applicable  to  tha  work 
to  ba  dona  to  be  as  follows: 
Claaalfleatlon  Rata  Par  Hour 

•killed  Labor 

Carpenter  ^1.76 

Cement  finisher  1.876 

(^ncrete    mixer  operator    (one 

cubic  yard  capacity  or  less)     1.00 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1.90 

Motor  grader  operator 2.19 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up   to 

and  Including  one  eublc  yard)  2.25 
Operator    of    power   ahovel   or 

other  excavating   equipment, 

ahovel     type    controla     (over 

one  cubic  yard)   _ —  2.86 

Pile  driver  holatman  or 

operator    _ 2.10 

Pile  driver  man  ~ 1.88 

Reinforcing  steel  worker 1.75 

Roller  operator \ 1.96 

Tractor  driver  1.96 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  mora)  1.876 
Truck    driver    (6    cubic    yards 

and  leas  than  8  cubic  yards 

watar  level  capacity)  IM 

Truck    driver    (4    cubic    yarda 

and  laaa  than  6  cubic  yarda 

water  level  capacity)  —  1.4075 

Intermediate  Grade  Labar 

Concrete  vibrator  operator 1.876 

Oiler,  power  shovels  or  cranes..  LOO 
Truck  driver  (leaa  than  4  cubic 

yards  watar  level  capacity)..  1.2825 

Unaklllad  Labar 

Flagman  .„.,~ - — .  1.26 

Laborer  .. 1.26 

Poaltlons  not  listed  above  will  ba 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  in  the  light 
of  this  claaslflcatlon. 

Tha  minimum  waga  paid  to  all 
skilled  labor  for  which  ratea  are  not 
ahown  abova  ahaU  be  not  leaa  than 
81-876  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  ratea  are 
not  ahowB  above  shall  be  not  leaa 
than  81.35  par  hour. 

The  minimum  wage  paid  to  all  im- 
skllled  labor  for  wklah  ratea  are  not 
ahown  abova  shall  be  ,not  lees  than 
81.20  per  hour. 

Overtime— One  and  one-half  (1%) 
timea  tha  abova  ratea 

Sundaya  and  holidays  —  Ona  and 
one-half  (1%)  times  the  above  rates. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 

r»d  to  be  done  will  be  financed 
whole  or  in  part  with  V>Bdaral 
funds  and  that  therefore  all  of  tha 
applicable  Federal  statutes,  rules,  and 


oonatructed. 

Bids    are    required    for    the    entire  I  times  the  above  ratee. 

ork  described  herein.  '      Sundays     and     holidays — one     and 

In  accordance  with   the  provisions    ono-hslf  (.1%)  times  the  above  rates. 


Sealed  bids  wUl  be  received  by 
the  City  of  Martinez,  California,  en 
February  11.  1947,  for  tha  oonstruc- 
tlon  of  a  6  MOD  FUt«pp  Plant  Prin- 
dpal  quantities  IndudS  tha  following: 
14.500  cubic  yarda  eatcavatlon. 
8.160  cubic  yards  reinforced  con- 
crete. • 

14.700  linear  feet  pipe  llnaa  8-  to 
24-lnch. 
A  proposal  guaranty  of  $20,000  la 
equlred.  Plans  and  specifications  can 
be  secured,  on  deposit  of  860.00,  flrom 
the  City  Engineer,  Martines,  Cali- 
fornia. 

(Dally  Pacific  Builder) 
(Jan.  7-9-18-15-17-21-28-27-29-81/47 


TRAXCAVATE  for  PROFIT 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 

The  TRAXCAVATOR— front.€nd  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  dicsel  tractor — has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It*s  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

For  tnformaflon  see  your  PETERSON  REPRESENTATIVE 

or  call  SWeefwood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 
SWaafwead  5M0 


SAN  FRANCISCO 
•itriald  fISI 


IRINTWOOD 
traafwaed  I  OS 


HALF  MOON  lAY 
NMI  2061 


RECEIVED 

F:3  3     1947 

AUOCATION'   DIVISION 


fill  ^^m  ^^JOTic  guilder 

jTrporatJ  la\gest  construction  daily  in   the   west 
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PLANS  and 
Speculaf-ions 


Three  state  civil  service  exam- 
inations will  be  griven  March  22. 
Positions  are  for  senior  engineer- 
ing: aid  ($220-$260),  under  engi- 
neering aid  ($160-$200),  and  jun- 
ior engineering  aid  ($189-S220). 
oOo 

The  Shawmut  and  Keokuk — ^for- 
mer railroad  car  ferries,  drafted 
for  war  service  in  1942— have  been  . 
put  up  for  sale  by  the  Maritime 
Commission.  Each  has  a  capacity 
of  26  cars.  They  may  be  inspected 
at  Suisun  Bay,  near  Martinez. 
Bids,  under  Invitation  No.  295,  will 
be  received  by  the  Secretary  of  th'= 
U.  S.  Maritime  Commission,  Wash- 
ington 26,  D.  C,  until  2:15  (e.3.t.), 
February  7. 

oOo 

Contracts  are  being  prepared  for 
extension  of  water  service  to  26 
Pacheco  families,  as  well  as  wa- 
ter for  fire  protection  of  the 
Springbrook  Tract. 
oOo 

Work  has  started  on  the  Nine 
Mile  Bridge  on  the  Hayfork-Hy- 
ampom  Road  in  Trinity  County. 
PRA  will  survey  the  24-mile  road 
to  determine  feasibility  and  cost 
of  improving  it. 

oOo 

Mountain  residents  of  Madera 
county  will  hear  an  illustrated  talk 
by  UC  soil  conservation  specialist 
Lloyd  Brown  detailing  the  use  and 
maintenance  of  earthen  dams  and 
reservoirs. 

oOo 

Expansion  of  the  Butte  County 
Hospital  to  care  for  100  patients 
classified  as  custodial  rather  than 
acute  was  urged  recently  by  Dr. 
Darius  F.  Caffaratti,  medical  di- 
rector of  the  institution. 


Arabian  Oil  Project 
Topic  of  Structural 
Engineers'  Meeting 

The  Structural  Engineers  Asso- 
ciation of  Northern  California  will 
hold  a  meeting  Tuesday,  February 
4,  at  the  Engineers  Club. 

A  short  business  meeting  will 
be  held  preceding  the  program  to 
discuss  tentative  convention  plans; 
legislative  measures  affecting  the 
profession;  and  a  proposed  seminar 
for  persons  preparing  for  the 
structural  engineering  license 
exam. 

The  program  will  feature  colored 
motion  pictures  on  the  American- 
Arabian  Oil  Development.  Un- 
usual construction  features  of  the 
project  will  be  discussed  by  a  rep- 
resentative of  Bechtel  Corporation, 
contractors  on  recent  work  in 
Arabia. 

John  A.  Blume,  consulting  struc- 
tural engineer,  will  discuss  the 
designing  of  a  steel  wharf  and 
trestle. 

President  William  W.  Moore  will 
pre-side.  1 

# 

LACUNA  HONDA  SITE 
AVAILABLE  FOR  VET 
NON-PROFIT  PROJECT 

A  nine-acre  tract  of  land  owned 
by  the  San  Francisco  public  utili- 
ties commi«<sion  at  Ldguna  Honda, 
near  7th  Avenue,  Lawton  and  Mo- 
raga  .Streets,  may  be  the  site  for 
a  proposed  veterans  housing  proj- 
ect initiated  by  Supervisor  Marvin 
E,  Lewis. 

Lewis  recently  proposed  that  the 
city  encourage  development  of  t. 
800-acre  home  project  through  a 
non-profit  corporation  which  would 
(•btain  the  90  per  cent  Federal 
Housing  Agency  loan  for  construc- 
tion. Rentals  would  be  limited  to 
$50  a  month. 

Other  possible  sites  may  bo  sug- 
gested by  the  libra rv,  fire  and  park 
departments,  which  have  not  yet 
reported  their  unused  land  hold- 
ings. 


MAY  THE  PEACE  OF  ALLAH 
ABIDE  WITH  THBE 


LAKESHORE  PARK  PLAZA  SHOPPING  CENTER 
SAN    FRiM^ClSCO.  CAC 


$25  MILLION  DEVELOPMENT— Construction  of 
tlie  retail  shopping  center  envisioned  above  is  ex- 
pected to  be  start^  next  nummer  by  the  Standard 
Building  Company.  The  $1.5  miUion  shopping  dis- 
trict is  unique  in  that  it  provides  for  off  -  street 
parking  areas  so  wotked  out  that  a  store  centaining 
a  1000  square  feet  of  floor  space  will  have  1500 
square  feet  parking  area.  IncludM  In  the  Bkopping 
district  will  be  a  1,000-seat  theatre,  a  super  market 


covering  three-fourths  of  an  acre,  a  drag  store, 
bakery,  paint  stores,  and  shoe  repair  shop.  All  of 
the  store  buildings  will  be  of  concrete  with  truss 
roof  design.  Part  of  a  $25  million  development,  the 
retail  center  will  be  a  part  of  the  Lakeahore  Park 
Plasa  area  in  tht  southwest  section  of  San  Fran- 
cisco where  Standard  Building  Company  will  erect 
1,500  high  rlHsa  homes,  ranging  in  cost  from  $7JS00 
to  $50,000. 


Ask  State  to  Repay 
City^  County  Vet 
Exemption  Losses 


SACRAMENTO.  —  Legislation 
to  expedite  construction  of  homes 
in  California  was  offered  in  both 
houses    of    the    Legislature    this 

Senators  Gerald  O'Gara  (d.,  San 
Francisco),  and  Senator  Jack  B. 
Tenney  (r.,  Los  Angeles)  collab- 
orated on  a  series  of  measures  to 
create  a  state  housing  authority 
and  a  state  planning  commission 
and  generally  to  reshape  laws  gov- 
erning community  redevelopment. 

Senator  O'Gara  was  appointed 
to  head  an  interim  committee  to 
investigate  veterans  housing  thru- 
out  California.  He  announced  that 
the  initial  hearing  would  be  held  in 
San  Francisco,  on  Monday,  Feb. 
10. 

Four  bills  sponsored  by  Ameri- 
can Veterans  of  World  War  II 
were  introduced  in  the  Assembly. 
One  would  appropriate  $5  million 
for  completion  of  units  abandoned 
by  the  Federal  Public  Housing  Au- 
thority. 

The  second  bill  would  permit  the 
state  veterans'  department  to  build 
and  rent  units  at  $25  to  $60  a 
month  whenever  private  building 
cannot  produce  8,000  low  rental 
units  a  month. 

Another  would  insure  builders 
or  owners  of  low-cost  housing  of 
more  than  200  units  so  that  they 
would  receive  at  least  a  2-%  per 
cent  monthly  yield. 

Cities  and  counties  would  be  re- 
imbursed for  local  tax  roll  losses 
resulting  from  veterans  and  other 
exemptions,  under  another  bill  in- 
troduced in  the  Assembly. 
# 

ASK  $250,000  FOR  NEW 
UNWED  MOTHERS'  HOME 

A  30-day  campaign  to  raise  a 
$250,000  building  fund  for  con- 
struction of  a  new  Florence  Crit- 
tenton  Home  for  unwed  mothers 
and  their  children  was  started  last 
Friday. 

A  spokesman  for  the  home  de- 
scribea  it  as  "unhealthily  crowd- 
ed" and  said  it  was  classed  as  haz- 
ardous by  the  fire  department.  It 
was  built  more  than  40  years  ago 

The  propo8f<l  new  structure 
would  be  twice  the  size  of  the 
present  one. 


Tedmical  Board  Contiiiues  to  Meet  Bebiod 
Closed  Doors;  Loss  Chaises  'Shorts^hted' 

By  LORNA  S.  STOCK 

Preparation  of  a  final  set  of  revisions  by  a  special  technical  board 
composed  of  representatives  of  all  fields  of  the  building  industry  was 
described  as  "making  splendid  progress"  by  one  of  its  members  last 
weekend.  The  group— which  meets  behind  closed  doors — has  been 
detailed  to  forward  its  reromniendatlons  for  final  action  by  February 
12,  to  the  Judiciary  committee  of  San  Francisco  board  of  supervisors. 

Sharp  criticism  of  the  practice  of  conducting  public  business  at 
dosed  meetings  brought  an  imme-'* 


diate  explanation. 

One  spokesman  for  the  group 
explained  that  the  room  where 
meetings  are  being  held  in  the 
basement  of  the  city  hall  "is  too 
small." 

One  prominent  member  of  the 
group  explained  the  procedure  ore- 
eludes  open,  public  hearings.  Only 
groups  presenting  objections  to  the 
present  draft  of  the  building  code 
appear  before  the  board,  which 
does  include  two  members  of  the 
Department  of  Public  Works  who 
are  frequently  called  in  to  explain 
provisions  of  the  existing  code.  Di- 
rector Harry  Vensano  washed  his 
hands  of  the  whole  matter  several 
weeks  ago. 

According  to  the  spokesman,  re- 
ports have  not  been  received  yet 
from  the  civil  and  structural  en- 
gineers, although  Judiciary  Chair- 
man Chester  MacPhee  has  warned 
that  he  will  not  vote  for  a  second 
extension  of  time  for  the  advisory 
board's  Mrritten  report  to  be  sub- 
mitted The  new  deadline  is  Feb- 
ruary 12. 

One  critic,  who  declined  to  be 
quoted,  said  that  his  criticism  did 
not  spring  from  question  as  to  the 
motives  of  the  board  of  eaqMrts, 
but  from  a  conviction  that  the  com- 
mittee was  putting  itself  in  "an 
unwholesome  position"  by  such  a 
»K)l)cy. 

The  committee  was  scored  hf 
city  officials  as  one  of  the  causes 
of  delays  in  passage  of  voluminous 
ordinance,  who  said  delay  already 
ha«i  cost  the  city  more  than  $15,000 
in  revenue,  when  it  failed  to  meet 
its  January  29  deadline. 

That,  amount,  according  to  Pub- 
lic Works  Director  Harry  Vensano, 
represents  the  difference  between 
building  permit  fees  in  the  present 
law  and  higher  fees  written  into 
the  proposed  code. 

Meanwhile,  statements  of  City 
Administrative  Officer  Thomas* 
Brooks  and  Public  Works  Direc- 
tor Harry  Vensano  that  delay  had 


cost  the  city  at  least  $16,000  were 
termed  'shortsighted  in  the  ex- 
treme'' by  Milton  W.  Morris,  ex- 
ecutive secretary  of  the  Associated 
Home  Builders  of  San  Francisco. 
"The  building  code  was  never  in- 
tended to  be  a  primary  source  of 
revenue  for  the  city,"  Morris  de- 
clared. "The  sole  purpose  of  build- 
ing permit  fees  is  to  make  the  De- 
partment ot  Public  Works  self- 
sustaining. 

"A    building    code    establishes 
minimum    construction    require- 
ments of  safety,  health  and  wel- 
fare for  the  public." 
Speaking   of  the    so-called   two- 
year  vielay  on  adoption  of  the  new 
code,  Morrib  said:  "It  is  true  that 
city  departments  have  been  work- 
ing on  the  code  for  that  period  of 
time,  but  the  building  industry  has 
been   considering   it    for   only    six 
months. 

"Surely  Mr.  Vensano  knows 
that  p.  good  code  means  more  and 
better  buildings  and  the  develop- 
ment of  property.  His  department 
will  receive  many  times  $15,000  in 
fees  and  the  city  many  times  that 
amount  in  taxes  resulting  from 
higher  valuation  of  improv^  prop- 
erty." 

Morris    added,   "A   code   arbi- 
trarily  set   up   and  enforced   by 
city  officials   will   result   in  less 
building.    Right   now   there  are 
prospects    that    building    trades 
workers  will   bo  busy  for  years 
to  come.    They  will  be  kept  bay 
only  if  we  have  a  workable  code 
and  not  one  that  sets  up  s  table 
of  oosts  that  places  all  boilding 
oat  of  reach  of  the  buying  pub- 
He." 
Declaring  that  the  present  build- 
ing code  has  been  in  effect  for  40 
years,  the  Home  Builders'  spokes- 
man said,  "A  little  time  spent  on 
developing  a  good  code  now  might 
make  it  work  for  another  40  years. 
I  think  ev<»n  Vensano  and  Brooks 
will    agree    that    $15,000   is    small 
considered  over  a  40-year  period  " 


A  Religious  Denomination  now 
in  convention  in  the  East  has  set 
aside  January  29  to  February  4  as 
"Pray-for-the-Press-Week". 

^    i(    ir 

The  brethren  are  requested  to 
offer  prayers,  especially  for  re- 
porters and  editors,  every  evening 
at  7  o'clock.  It  was  not  stated 
whether  simultaneously  7  p.  m. 
ETS  or  whether  the  prayer  should 
roll  as  a  tide  of  Heavenly  petition, 
crossing  the  nation  at  the  speed 
of  15  degrees  longitude  per  hour. 

it    it    i( 

Every  business  hap  its  own  guide 
posts  and  limit  stakes.  In  a  news- 
paper office  there  are  a  trinity  of 
warnings: 

it    it    ir 

Ths  "S  B  List"  (always  referred 
to  by  full  name — not  initials).  This 
list  is  of  people  and  things  never 
to  he  mentioned  if  possible,  but  if 
absolutely  necessary  to  mention, 
do  so  veiled,  nasty  and  in  an  in- 
sinuating manner.  The  list  con- 
tains the  publisher's  dearest  en- 
emies and  probably  the  organiza- 
tion defeating  him  for  Mayor. 

it  it   it 

Next  is  the  "Sacred  Cow  List", 
containing  the  name  of  publisher's 
Girl  Friend  and  perhaps  his  wif.i's 
pet  charity.  Names  on  this  list 
must  be  mentioned  whenever  pos- 
sible and  always  in  the  most  laud- 
atory manner. 

.         1^    ^    * 

Third  is  the  "Taboo  List".  When 
approaching  names  on  this  list  the 
reporter  must  first  cleanse  his  soul 
and  perform  the  ritual  of  Washing 
of  Hands.  Among  items  on  th^s 
list  are  churches  and  religious  mat- 
ters. 

it    it    it 

I  have  known  newspapermen  who 
were  home-owning,  voting  and  tax- 
paying  citizens  —  men  who  were 
reasonably  faithful  to  their  wives 
and  went  home  sober  at  night.  Men 
with  wives  who  were  not  addicted 
to  bar  -  stool ing  binges  and  with 
children  who  attended  Sunday 
school.  In  other  words,  just  good 
average  citizens. 

if    it    it 

The  record,  if  closely  examined, 
might  contain  names  of  church- 
men who  have  landed  In  the  peni- 
tentiary or  juicy  bits  of  scandal 
involving  the  minister  and  the  choir 
singer. 

it    it    it 

Perhaps  men  of  the  working 
press  should  have  special  pray- 
ers— they  are  forced  to  associate 
with  humanity  without  the  benefit 
of  illusions.  "In  the  newspaper 
business  you  meet  such  interestmg 
people." 

it    it    it 

Perhaps  I  am  being  unduly  sen- 
sitive. Maybe  my  conscience  is 
bothering  me.  Instead,  I  should  be 
thankful  toward  the  Deacons— 

it   it   it 

Thankful  that  thev  did  not 
slightly  shift  the  dste  and 
maV'  'Tray  -  for  -  the  -  Press 
Week"  run  concurrently  with 
"Be  Kind  to  Animals  Week". 


PAULEY  IS  SPEAKER 

William  N.  PaiJey,  chief  engi- 
neer for  the  Farr  Company,  will 
address  members  of  the  Golden 
Gate  chapter,  American  Society  of 
Heating  and  Ventilating  Engineers 
at  a  dinner  meeting  next  Thurs- 
day night 

His  subject  will  be  ♦'Theory  and 
Practical  Design  of  Air  Filters." 
President  James  Gayner  will  b« 
in  charge. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCX).  —  The  Civilian 
Froductlon  Admiatotratlon,  A.  J. 
W**'>  f^ponmi  director,  1806  Market 
Btj,  UM  Mmouneed  the  foUewln^  p«r- 
"••*MP*at«d  for  coiMtruotion  or  com- 
m«r^  ^d  liiduatrlal  buSldtiiga  In 
th*  Mm  V^MioiBco  area: 

8AN   FRANCISCO 


■RBCT  l-st  Pr  Bldjf,  |8700;  B  line 
Laplaya  Bt;  100  ft  N  of  Irvhig; 
owner,  Atlas  Realty  Co;  contrac- 
tor. Pacific  Coaat  Const  Co. 

■TUND  ted  floor.  flSOO:  1124  Harrl- 
atm  St;  owner,  Stone  LJne  Service; 
contractor,    day    work. 

AI/rSR  Store  Front,  1700;  119" 
Stockton  8t;  owner,  El  Dorado 
Mkt;  contractor,  Larry  B  Lee. 

INSTALL  Letters,  $890;  4249  Geaty 
St;  (2)  owner,  W  J  Bbert;  con- 
traetor,   Scott   Sign    Service; 

INbTALL  Letter  Signs,  (6)  $800  ea; 
1101  Van  Ness;  owner,  Van  Btta 
Motors;  contractor.  Neon  Mainten- 
ance Corp. 

RETAINING  Wall.  $«00 ;  3710  Balboa 
Bt;  owner,  D  Michaels;  contractor, 
Carlsen   A   Frans. 

SRBCT  1  St  fr'bldg,  $4400;  S  line 
of  Ridge  Lane  bet  San  Jose  A 
Catne  Ave;  owner,  Raymond  A  Lu- 
cas; day  work. 

EREXrr  1  St  Fr  bldg,  $9,684;  class  "C 
S  line  of  Mariposa  St;  75  ft  W  of 
Mississippi  St;  owner,  Mayfair  In- 
Testlgating  Co;  contractor,  Mari- 
-posa  Const  Co ;  Strue.  engr,  Harold 
Hammill. 

ALIVR  front  A  build   stairs,  $1000: 
719  Coitral  Ave;  owner,  C  Lepko 
wlta;  contractor.  O  H  Anderson. 

IUBBT7ILI>  stairs,  $800;  44-17  2213 
Third  St;  owner,  and  contractor, 
M   ManaghL 

ERECT  Electric  sign,  $985;  120  Ellin ; 
owner.  Von  Walle;  contractor, 
Brunafleld  Blec  Sign  Co. 

INSTALL  Stairway,  $800;  348  6th  Sto 
owner.  Jack  R  Moore,  contractor, 
Stair  Builders,  IM  Cristina  A  Sons. 

CHANGE  Front  Plateglass,  $900: 
1047  Mkt  St ;  owner,  Geo  Kappas ; 
contractor,  Dobbs  A  Applebee. 

RBMODSnif  Front  and  Mez,  $2500; 
36t  O'Farrell;  owner,  Emanuel  P*i- 
•ani;    contractor,    W    C    Savage. 

ALTER  Bldg  Front,  $4560;  1268  Mis- 
sioD  St;  owner,  Fred  C  Campbell 
Co;  contractor,  Robert  T  Bergquidt. 

tfrUCOO  Front,  $600;  476  Pine  St; 
owner,  Bob  Williams ;  contractor, 
day  work. 

INSTALL  Neon  sign,  $600;  450 
Broadway;  owner,  D  Fasslo;  con- 
tnustor.   Neon  Maintenance   Corp. 


JANUARY   29,  1947 

OPTICIAN'S  quarters,  $8600;  904 
Market  St,  San  Francisco;  owner, 
Maccy's,  piemises. 

TRUCK  service  jtatlon,  $9800;  Do.«i 
Palos;  owner,  Lawrence  F.  Sniff  In, 
Dos  Palos. 

HBSVY  equip  maintenance  shop,  $10- 
980;  1830  4th  St.,  Berkeley;  owner. 
O.  C  Jones  A  Son,  1601  Dwight 
Way,  Berkeley. 

RJBPLACB  store  front  $2200;  170 
Main  St,  Ssllnas;  oM-ner,  A.  S 
Ollkbarg,  7  Wlnham  St.  Salinas. 

RETAIL  store,  $880;  2181  E  Main  St.. 
Stockton;  owner,  Sam  Kranaska, 
premises. 

RELOCATE  partitions  in  auto  salew, 
service,  parts.  $5000;  1861  W  Front 
at,  Selma:  owner,  J.  E.  Swanson 
et  al.   premises. 

COMPLETE  repair  garage,  $770: 
Brisbane;  owner,  Gus  and  Mildred 
Rimos,   Box   664,   Brtsbane. 

CABINET  shop.  $1497;  McCall  at 
Hlway  99,  Selma;  owner,  Victor 
0  Andorson,  Route  5.  Box  269. 
Fi  eenij 

CHURCH.  $6000;  Franklin  and  Cali- 
fornia, Modesto;  owner.  Missionary 
Church,  Modesto. 

LUMBER  yard  and  hardware  storo. 
18600;  Altaville;  owner.  David  T 
Copello.  Angels  Camp. 

COMPLETE  grocery  and  market.  $1- 
'fOO;    1000   West    Olive.    PortcrvUle; 
owner,   R   B.   Patterson.   194  Olive, 
Portervllle. 

ALTER  for  classrooms,  $4180;  Reed- 
'  ley;    owner,    Reedley    Joint    Union 

'  Kigh  School  and  Junior  College 
Reedley. 

COMPLBTIi  restaurant.  $5100;  near 
Alto;  owner,  Chas  Mowers,  POR 
2,  Mill  Valley. 

CHURCH,  community  meeting  piace 
$^,600;  Curtis  and  Washington. 
Albany;  owner,  St.  Alban's  Episco- 
pal Church,  Albany. 

JANUARY  30,   1»47 

SERVICE  station,  $(«S2 ;  El  Camlno 
Real  and  8nn  Bruno,  San  Bruno; 
owner.  Shell  Oil  Co..  100  Bush  St., 
San  Francisco. 

SANITARY  facilities.  $4500;  706 
Macdonald  Ave.,  Richmond ;  owner. 
Jay's.  Store   for   Men,    premises. 

REPAIRS  to  home  for  Nuns.  $6000; 
Menio  Park;  owner.  R  C  Arch- 
bishop of  Ban  Francisco,  1100 
Franklin   St,  San    Francisco. 

ELEMENTARY  school  bldg..  $90,000; 
Saa  Mateo;  owner.  9an  Mateo  CHv 
ftchoote,  120  N.  Ellsworth,  San  Ma- 
teo. 

COMPLETE  repairs  to  grocery,  $1,- 
000;  814  Del  Monte,  Monterey; 
owner,  Eula  M.  Leldlg,  1001  South 
Main  St..  Salinas. 

OFFICE  bldg.,  $9600;  1660  Broadway, 


^ww-mrt^w  —^  j>viv|pif[(ii*  I  .iig^i'i 


Fresno;   owner,   Milton   W.   Terrtll, 
3465  Huntington,   Fresno. 

LAUNDRY,  $3600;  5th  and  Delaware, 
Berkeley;  owner,  Wayne  L,  Wells, 
272  Grand  St.,  Redwood   City. 

COMPLETE  express  office  and  plat- 
form. $7200;  Porter  and  Chestnut. 
Vallejo;  owner,  Railway  Express 
Agency,  635  Polsom  St,  S.   F. 

POLICE  station,  $6000;  7th  and  Mis- 
sion tSs.,  Carmel;  owner.  City  of 
Carmel-by-Sea,  Carmel. 

COMPLETE  express  office  and  plat- 
form, «6500;  Tulare;  owner.  Rail- 
way Express  Agency,  636  Folsom 
St.,  San  Francisco. 

WORKROOM  for  older  boys  in  child- 
ren's home,  $1660;  480  N.  PilgMm, 
Stockton;  owner,  ChlldMn's  Home 
of  :?tockton,  480  N.  Pilgrim  St 

U8MC  Offices,  $3831 ;  288  Sansome  St. 
San  Francisco;  owner.  Pacific 
Tankers,  Inc.,  4.W  Cahfomla  St., 
San  Francisco. 


COBiPLETE  builders  supply  waie- 
house,  $1400;  2724  MacArthur  Blvd. 
Oakland;  owner,  E.  M  Maloney, 
premtsea. 

RESTAURANT  and  cafeteria.  $10.- 
000;  2748  73rd  Ave,  Oakland;  own- 
er, Joe.  Benedict  Hill,  5418  Foot- 
hill Blvd.,  Oakland. 

REPAIR  fire  damage  to  warehouse. 
$8000;  3510  Peralta.  Oakland;  own- 
er, General  Roofing  Co.,  8510  Per- 
alta, Oakland. 

ADDN.  to  airport  Adrain.  bldg.,  $230,- 
#00;  South  San  Franciaco;  owner, 
City  and  Ctnmty  of  S.  F.,  425  Mason 
St.,  San  Francisco. 

DAY  NURSERY  at  Veterans  hos- 
pital. $6300:  Llvermore;  owner.  The 
Amerioan  L^on  Auxiliary,  Vet- 
c«an4i  Memorial  Bldf.,  San  Fran- 
cisco 

FIRE  escape,  office  bldg.,  $3010;  216 
Pine  St.,  San  Francisco;  owner. 
Liberty  Mutual  Ins.,  67  Sutter  St, 


San  Francisco. 

RELOCATE  partitions  in  store,  $1.- 
200;  2812  73rd,  Oakland;  owner,  H 
AuBlen,    21    Selboume,    Piedmont 

BAKERY,  $3400;  Orange <Cove;  own- 
er, Lyie  B.  Oliver,  16  Birch  Ave., 
Reedley. 


SUB  -  BIDS  WANTED 


ttllT'^t^uTremrnVs'  {ITIm  "  *".'"*'''^'  ""  '"^  J'"  '^  '""'^  ^»  ""^  "^'wn 
Tllui.  n_  rT  «»»f  co'umn.    There  I,  no  eharv*  fer  thie  eervloe. 


Ja>    r   mI^T^'  Kearny  St.,  San  Francisco   (DOuslaa  8028) 

«    ^  uSrroSVS;  Ai.''"Sn''J^ff  I^nci"^^,  ^, 
Mnny^  M.    •*"****"   view  Avc.,  San  Francisco,  Calif    (VA  tbsi^ 

H  o  «u       ^^     ^^  Kolger  Ave.,  Berkeley,  Calif.   (BErkelev  6044) 

ErbenTilt"*    Summ!™  "'if  T*"^'  f^^''"  ''  ^-^'Btlc!Z\.0,m, 
(ATwaS;  3^)        "•"•    ^   Pennsylvania    St,    San    F^nciaco,    Calif., 

can  N.  Swenson  Co.,  P.  O.  Box  668.  ban  Jose  (BAllard  2608) 

T*i^  Sy"""   "«>""^r8iiFi?iiiHu;rBlds  Oue  February  8.  10  A.  M. 

S.   ;  ^**'»*"°'  281  Ke«i,y  St ,  San  Franclscc    (DOuJla;  M23 
HinlH-     ^     "  ^°°"*''  ^'  •"  ^"^  Bldg.,  San  Francisco  (EXbrook  6006) 

"r 'b-Sa^nrSert^^SeT^^T  ''  ^^  '^''  '^''^'-''"  ^'^  <^- 
^to?/!!  f^.^"*''!'  *^  *'*"*°°  «*••  S*n  Francisco  (OArfleld  8679) 
lOM)     ^'"'°'^'**«<*'  ""   San    Leandro   St.,   Oakland.    Calif.,    (TRinadad 

ii~^*"*!^*r'  CtonstrucUon  Company,  1402  Front  Street,  Sacramento.  Cali- 
fornia (SAonunento  8-197S) 

Central    California    Constr.    Co.,    803    Capitol    MaUonal    Bank    Building, 
Sacramento  (SAcrmmento  3-6871) ;  Submit  bids  no  later  than  Febw  2 
Wopr^neport  FaeHrtleiTStii^i^  Oil  Htchmond  HeTlnery;   Due  ^eb.  8. 

"^swin^"!!?**  w  ^  •   ^"^•'   «<^^«»^   St ,   Oakland    (TWinoaks   8OT0) 
foirJSw  aJ^r*'*"""*   ''°-   ^   ^""*»   «*"•'•   ^  Franci«»,   California 

b^k  faS;*"'*'*'"**'  ^  M'*****"**  Exchange  Bldg.,  San  Francisco   (EX- 

i^t*iJf*™tJj^*'"""""*'"°"  *^**'  ^^  **"■■  B"«M«ng,  San  Francisco  (EX- 
brook  6006  or  EXbrook  7054) 

tEXbrook^^TSIT"""'  ^  ^°*''<^'»'  C*°*«'"  BuiW'ng.  San  Franci«5o.  Calif., 

*^t!!7!i",*  ""P'  "®  Harrison  Street.  San  Francisco,  Calif.  (DOuglas  0700, 
Fred  J.  iSarty,  Jr..  360  Ptae  St.  San  FrancUco,  Calif.  (SUtter  1781) 

Water  Filtration  Plant,  MartlneiTWde  open  WibTMrTiW^Tfir. 

Butte  ConstrucUon  Co..  608  Mission  St.,  San  Francisco  (TUxedo  2412  and 
h^brook  8898) 

^?A'"*!J^'"°"'*  ConstrucUon  Company,  11«  Brie  St.,  Ban  FrancUco, 
CalU..  (UBmlock  7926) 

Wime  r.  Lynn,  1040  Folger  Ave.,  Bertteley.  Calif.,   (BErkeley  6044) 


''a'w'p.lr*'*'"'"  ^•''  •"**•  ^'•''  V«.  Adm.  Ft.  Miley:  Bide  Due  Feb.  28. 
btolte,  inc.,  8451  San   Leandro  St,  Oakland   (TRInldad   lOM) 
rA'?^at?r"245))^"""""''    "^    *^""»y«^'»    8^..    fean    Francisco.    CaUf.. 

i^Ut':  i^^ulSSr''°"   ''°"''*"^'  •*"  ''"''"   '"^»'   ^-^^   ^^cisco. 

Haas  A  Rothchild,  828  Merchants  Exchange  BWg.,  S.  F   (EXbrook  1206) 

Fred  J.  Early,  Jr.,  860  Pine  St.  San  KTancl«5o,  Calif.  (SUtter  1781) 

wm.  Horstmeyer,  23  Mars  bt.,  Sen  >Tancisco  (MArket  7230) 

Daley  Brothers,  P.  O.  Box  127,  Belmont   (BBImont  2800) 

Charles  MacClosky  Co..  112  Market  St,  Sac  Francisco  (IXJuglas  0604) 

Henry  Artan  Construction,  4142  Geary  Blvd.,  8.  F.    (tfAyvldw  3170) 


Conversion  of  Bldg.  Into  Apts ,  Carrp  Steneman.  Calif.;  BMe  due  February 

13,  2:00  P.  M.,  etc. 
B.  A  R.  Constr.  Co.,  110  Market  St.  San  J^Tanclsco   (DOuglaa  7616 
Cnarles  MacClosky,  112   Market   Street.   San   i<Tancisco    (DOuglaa  0604). 
i!;rDentraut  ft  Summers,  696  Pennsylvania  St.  San  Francisco   (AT  242'J) 
Fred  J.  Ifiarly,  Jr.,  869  Pine  St.,  San  Francisco,  Calif.  (SUtter  1781) 
HUtwell  Constr.  Co.,  4746  Geary  Blvd.,  San  Francisco  (BAyvlew  5047) 
Daley  Brothers,  P.  O.  Box  127,  Belmont  (BElmcnt  2800). 
Jamea  I.  Barnes  Constr.  Co.,  941  Ruaa  Bldg.,  San  Francisco    (EXbrook 

6905  or  EXbrook  70S4) 

Administration    Bldar~( Additions   and    Improvements),   ikan    Franeleoe  Air 
Port.  San  Mateo  County;   Bide  due  feo.  4,  SiOO  P.  M. 

Erbentraut  A  Summers,  696  i'ennsylvaiDa  Mt.  San  Frnncisoo  (AT  2420) 

Jacks  A  Irvine.  620  Market  St,  San  Francisco  (GArfield  2106) 

Barrett  A  Hllp,  918  Harrison  St,  San  Francisco,  Calif.  (DOuglaa  0700) 
Carrlco  &  Uautler,  866  Ocean  Ave,  San  irrandsoo   (JUulper  4-ao81) 
Plant  Sciences  Bldg.,  Unit  Nori,~bavls;   Bids  Oue  ^eb.  20.  2:te  P.   M. 

iiirbentraut  A  Summers.  696  Pennsylvania  St.  S.  F.  (AlNvater  2420)' 

James  L  Baiftes  Constr.  Co..  941  Rjss  Bldg,   San   Francisco    (EXbrook 
6006  or  EXbrook  7064) 

Carl  N.  Swenson  Co.,  1006  Stockton  Ava.  Stan  Jose  4   (Ballard  260e 
•ubstructuriirBiyshore  HighWayTSan  Mateo  Co.;  Bide  due  Feb.  IS,  2  P.M. 

Carl  N.  Swenson  Co.,  1006  Stockton  Ave.,  San  Jose  4   (Ballard  260B 
Bubetructurs,   8anta~Bapbsra.~  Bids   due   Feb.'  13,  i  t*.   wi.        ' 

Carl  N.  Swenson  Co.,  1095  btocKton  Ave.,  Baa  Jose  4   (Ballard  260S 
Forestry  BldglTBerfcireirCamplie.  U.'C.T'^BIds  due^Feb.  2T72"pr  M"! 

James  I.  Barnes   Constr.   Co..  941  Runs  Bldg.,   San   Francisco    (BSCbrook 
6006  or  EXbrook  7054) 

JUrbentraut  ft  Summers,  606  Pennsylvania  St,  S.  F.   (ATwater  2420) 
Shop  Bldo^TOIsno  County~Hlgh~8Fhocl;  Bids  due  Feb.  IS,  8  P.  M 


James  H.  McFarland.  266  Laguna  Honda  Blvd.,  S.   F.   (MOntroce  ITOO) 


PLANS  ON  FILE 


The   following    list   of    plans    and   s^eblfieuiens   fer  oonetruotlon 
projects  are  now  available  for  inspection   at  the  offlee  of  DAILY 
PACIFIC    BUILOEW,  465  Tenth  Street,  San    Frsnclsoo 

Bid  Opening  Date 


Work 


Looatlon 


Naval  Reserve  Armory 
Superintendent's  Residence 


OAklluid 
Redding 


1'29 
2-11 


lONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

See  us  regarding  Improvement  District  jobs.    W«  handle  collect 
tions;  buy  Warrants  or  Bonds  oo  all  1915  or  1911  Act  Dbtrkts. 

Telephone  GArfield  8000 

HANNAPORD    I.    TALROT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


sasa 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Housing  Administration,  D.  C.  Mc- 
(31nness,  District  IDrector.  315  Mont- 
gomery St.,  San  PYanclaco,  has  an- 
nounced the  following  list  of  per- 
mits granted  by  the  above  office  for 
the  construction  of  dwelling  or  rent- 
al units  (other  than  for  owner-oc- 
cupancy) in  the  San  Francisco  area 
for  applicants  as  noted: 

SAN  FRANCISCO.  —  The  Federal 
Housing  Administration,  D.  C.  Mc- 
Ginness,  District  Director,  315  Mont- 
gomery St.,  San  FraJicisco,  has  an- 
nounced the  following  list  of  per- 
mits granted  by  the  above  office  for 
the  construction  of  dwelling  or  rent- 
al units  (other  than  for  owner-oc- 
cupancy) In  the  San  Francisco  area 
for  applicants  as  noted: 
Units  (3)  at  Salinas,  Erickson,  J  A, 

116  Port  Ave,   Salinas. 
Units  (1)  at  Fresno,  Ochs.  Const.  Co, 

Helm  Bldg.,  Fresno. 
Units   (1)  at  San  Jose,  Lamb,  N.  A., 

El  Camlno  Real,  Campbell. 
Units   (5)  at  San  Francisco,  Undsay, 

Claude  T,  Inc.  San  Francisco. 
Units   (56)  at  Sacramento,  Williams, 

Frank  P.,  912  J  St,  Sacramento. 
Units  (7)  at  San  Bruno,  Chase  &  Wil- 
son,    833     San     Mateo     Ave.,     San 
Bruno. 
Units  (4)  at  Oipertlno.  Qaleb.  B.  T., 
'     Rt.   1,  Box   1070,  Cupertino. 
Units    (1>    at    Sacramento,    Woodare, 
B.  F.  A  Cost,  L.  W.  Rt  8,  Box  1539, 
Sacramento. 
Units    (1)    at    San    Francisco,    Nunn 
John  E.  860  Oak  St.,  San  Francisco. 
Units  (1)  at  Stockton,  Pepper.  Frank 

2254  Finland  Ave..  Stockton. 

Units   (4)  San  Anselmo.  Lach,  James 

C   198  Sir  Francis  Drake  Blvd..  San 

Anselmo. 

Units    (1)    at    Sacramento.    Daggert, 

Morris,  4015  22nd  Ave.  Sacramento. 

Units  (2)  at  Fresno,  Tilden,  Chas.  R. 

916  Ferris  Ave.,  Fresno. 
Units    (3)    .'tt    Sacramento,    Heckes, 
Carl  L...  2909  13th  Ave..  Sacramento. 
Units     (1*     at    Sacramento.    Liuchini, 
Chas  W.,  3808  3ist  St,  Sacramento. 
Units    (2)    at    Sacramento.    Metcalf. 
Grace  E.,  Rt.   8.  Box  1672,   Sacra- 
mento. 
Units   (1)    S-un  Br-mo.  Becker,  J.,   13 

Cape   Esperance,    San   Bruno. 
Unit  <1)  at  Stockton,  Munson,  Edna 

R,  2390  N.  Calif.  St ,  Stockton. 
Unit  (1)  at  Capitola.  Rapalee,  Virgil. 

P.  O.  Box  49.  Capitola. 
Units    (20 >    at   San    Francisco,    Sbar- 
baro   A   Jorgensen,    Inc.,    45   Raycliff 

Ter.,   San   Francisco. 
Units   (3)  at  Merced,  V.  A  O.  Marti- 

nelll   Bros.,   759  23rd   St,   Merced. 
Units    (2C<)    at    Santa    Rosa,    Green, 
Kenneth,     1260    Riplet    St.,     Santti 
Rosa. 
Units    (2)    at    Sacramento,    William, 

F.  P.  912  J  St.,  Sacramento. 
Units   (4)    at   San    Francisco,    Rouda, 
Earl  R,  600  Market  St.,  San  Fran- 
cisco. 
Unit   (1)  at  Merced,  Goodman,   Mor- 
ris F..  225  E    17tb  St.,  Merced. 
Unit     (1)     Redwood    City,     Brackett, 
Forept  P.,  2388  Broadway,  Redwood 
City. 
Units  (4)  at  Oakland,  Hughes.  Syd- 

redge,  5739  Robert  Ave..  Oakland. 
Units   (12)   aO  Campbell,  Dahl,  J.   M., 

48  W..  Campbell  Ave.,  Campbell. 
Units    (3)    at    Visalia,    Dunn.    E.    E., 

Visalla. 
Units    (2)    Los    Altos,    Moses,    D.   W., 

Ldm  Altos. 
Units  (8)  at  Visalia.  Curciss,  Harvey 

B..   126  N   Court   St.  Visalia. 
Units    (2)    ai   Daly   City.   Huber.    Jos 

R..    5998    Mission    St.,    Daly    City. 
Units     (4)     at    San    Jose,    Brundage, 

Chas.  R.,  1353  Pine  St.,  San  Jose. 
Unit    (1)   at   Stockton,   Green,  Aaron 
1963  W.    Flora   St.,    Stockton. 
Unit  (1)  at  Sacramento,  Morris,  Robt. 

St,  2240  51st  St,  Sacramento. 
Units  (2)  at  Burlingame,  Nlckolaldes, 
David.  1005  Calld  Dr.,   Burlmgame. 
Units  <18)  al  Hagglnwood.  Browning, 
Ethan.   1045   Souoma  St..   No.    Sac- 
ramento. 
Units    (8)    at    Eden.    Johnson.    John 

H..  661S  Gwen  Rd.  Oaklfind. 
Units  (2)  at  F'aclflc  Grove.  Crescent 
Const.  Co..  Box  441,  Rt  1,  Mon- 
terey. 
1  UNIT.  Sacramento:  J  W  and  Edith 
Van  Osten.  6115  14th  Ave..  Sacra- 
mento. 

1  UNIT.  Rio  Linda;  Harry  J.  Wlld- 
haber.  Box  403,  Rio  Unda. 

2  UNITS,  Oakland;  S.  J.  Dowling, 
2800  Clay  St..  Alameda. 

1  UNIT.  Coallnga:   F.   L.  and   R   B. 

Good.  159  N.  6th  St.,  Coallnga. 
4  UNITS,  Fresno;  Herbert  C.  Plotts. 

1521  North  Van  Ness,  Fresno. 

3  UNITS.  Bethel  Island;  Mrs.  A.  W. 
Atkinson,   1604   8th    Ave.,   Oakland 

1  UNIT,  Los  Altos;  Oliver  Noll,  278 
Mafrdalena  Ave.,   Los   Altos. 

9  UNITS.  Richmond;  Small  Homes 
Co..  Berkeley. 

2  UNITS.  Healdsburg;  John  H.  Diss- 
myer.  260  Ocean  Ave..  San  Fam  • 
Cisco. 

20    UNITS,     San     leandro;     Graeser 


Realty  Co..  364  College  St..  Wood- 
land. 

2  UNITS,  Selma;  Grace  G.  Adklna. 
San  Francisco. 

3  UNITS,  Salinas;  Clarence  J.  Bar- 
row, 111  Eucalyptus,  Sallhas 

1  UNIT,  Oakland;  H.  P.  Fisher,  876 
17th  St.,  Oakland- 

1  UNIT,  Modesto;  H.  L.  Alcorn,  Box 
1376,  Route  6,  Modesto. 

2  UNITS,  Del  Paso  Heights;  W.  B. 
Grimes,  2430  Oakmond  Ave..  Sac- 
ramento. 

24  (JNITS,  Fortuna ;  Harley  D.  0unit 
Fortuna. 

3  UNITS,  Sacramento;  T.  B.  Thomp- 
son, 1564  49th  St,  Sacramento. 

10  UNITS,  Los  Banoe;  Page  Indus- 
tries. Box  872,  Los  Bancs. 

1  UNIT,  San  Mateo;  Barrett  ft  HUp. 
San  Francisco. 

29  UNITS,  Oakland;  Richmond  Low- 
ell Co.,  1444  Webster  St..  Oakland. 

2  UNITS,  Salinas;  Harry  A.  Bkeliu, 
59  Hebbron  Ave.,  Salinas. 

10  UNITS,  San  Francisco;  Henry 
Doelger  Bldr,  Inc.,  San  Francisco. 

1  UNIT.  Sacramento;  Gene  Pender- 
agst.  3001  Morse  Ave.,  Sacramento. 

4  UNITS.  Visalia:  Myco  Constr.  Co.. 
1001  E  Main  St.,  Visalia. 

1    UNIT,    Fresno;    aHrold    Keeeling, 

2948  Carmen  Ave.,  Fresno. 
6  UNITS,  San  Francisco;  A.  Nelson. 

San  Francisco. 
1  UNIT,  Sacramento;  Frank  E.  Stev- 

ens.    Route    1,    Box   205,    Del    Paso 

Heights. 
1    UNIT.    Woodlake;    O.    F.    Justice, 

Box  154.  Woodlake. 


Building  Section 


NEWS  INDEX 


Cemmerolal  Bldg*. 
Educational  BIdge. 
Hoepitale 


1-  ■ 

t-10 
11 

.it-ia 

.14^17 

Religious    Bulldlnge 18*1f 

Soolal,  Reoreatlonal  BIdge.  ..JtO-tl 

Reeldentlal    BulWlnge S8«af 

Transportation    BIdgs. f7 

Mleeelianeous    BIdgs. a-SO 


Induetrial    Bultdln'sa 
Public     Bulldlnge     


1 .8 — COMMERCIAL  BLDGS. 

2/8 '47  •  3 

Owner  Taking  Bids— Due  Feb.  18, 

3  P.  M. 
Storaqe   Bldg..   (Replace)   Spec.  43SR 
MILLBR^IE.  Calif..  San   Mateo  Co. 
Owner — City  ft  County  of  San  Fran- 
cisco. Public   Utilities   Commission. 
Rm.  287.  City  Hall.  San  Francisco. 
Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
cashier's  office.  6th  floor.  425  Mason 
St..  San  Francr&co.  Calif.,  upon  de- 
posit of  |5   refundable. 


2/3/47  8 

CPA   Approval  Granted — Work 

Just  Started 
Store    (Escalator)  Cost    8106,000 

SACRAMENTO,    Calif,    Sacramento 

County.   831   K   St 
Owner— Hale   Bros..    831    K    St,   Sac- 
ramento,   Calif. 
Architect— William    G.    Merchant,    87 

Post  St.,  Room  804,  San  Francisco, 

Calif. 
Structural  Engineers— W.  H.  EUlson 

and  S.  C.   King,   1045  Sansome  St., 

San    Francisco,   Calif. 
Installation   of  escalator. 
Contractor  —    MacOonald,    Young    ft 

Nelson,    Inc.,    127    Montgomery    St., 

San    Francisco,   Calif. 


GASOLINE  and  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

630  Watu  to  130  Kilowatu 

KERR 
EQUIPMENT   CO 

160  Tenth  St.,  Cor.  Natoma  St. 
Phone:    MArket  1631 


iRUJin  PRinr  compnnv 


MAKfS 


Fine  pninr 

4fh  &  Addison  Sts  •  Berkeley  /    •  oii* 
Phone;  BErkeley  3440 


MONDAY.  FEBRUARY  3.  1947 


DAILY    PACIFIC    BUILDER 


PAGES 


S/S/4T  8 

Contract  Awarded 

^undation  Wall  Coot  faMM 

SAK    FRANCISCO.    CaUf.,    N.    side 

Ooary.  237  ft  E.  of  Leavenworth. 
0«r»ar— Joseph    Musto.   535  N.   Point, 

San   Francisco,  Calif. 
Architect— W.  P.  Day,  A  Associates. 

Ill     New     Montgomery     St.,     San 

Francisco,  Calif. 
Ftaadation   wall. 
Cofitraotor—Swinsrton     A    Wallborg 

Co^  225    Bush   8t,   San    Franolsoo, 

CaUi. 


1/S/iT  4 

Contract  Awarded 

OfWco   BMg.  Cost   19,684 

SAN  FRANCISCO,  Calif.,  S.   line  of 

ICartposa  St,  75  ft  W.  of  MUsis- 

•ippi  St 
Owner — Mayfair  Investing  Company, 

c/o  Engineer. 
Structural    Engineer    —    Harold    B. 

HaounlU,  251  Kearny  St,  San  Fran- 

dsco,  Calif. 
Frame,  Class  C,   1-story. 
C*atraetor  —  Mariposa  Construction 

Co^    Ino.,    1106    Mariposa    St.,    San 

Francisco,  Calif. 


a/8/47  •  4 

CPA  Pormit  Granted  In  Amount 
•f  $170,000 

Telophone    Exohango    Building 
(AdItlon) 

MODESTO,  Calif.,  Stanislaus  County. 
1012  11th  St 

Ownor— Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery 
St,   San   Francisco,  Calif. 


2/3/47  6 

Maator  Plan    Approved — To  Start 
Working  Drawing* 

Bohoel  Cafeteria 

AVENAU  Calif..  Kings  Co.  Avenal 
Elementary  School. 

Owner — Reef-Sunset  Union  Elemen- 
tary School  District,  Walter  J.  Zleg- 
lar,  district  superintendent;  Oail 
Carblener,  president,  board  of  trus- 
tees; Milton  O.  Wilen,  secretary, 
Avenal,  Calif. 

Architect — Frank  Wynkoop  &  Asso- 
ciates, Stoner  Bldg.,  7th  and  Ches- 
ter Ave.,  Bakersfleld,  Calif.,  and 
S21  Market  St,  San  Francisco,  Calif. 

Cafeteria  to  seat  367  and  kitchen 
(api^roxlmately  100x60). 

2/3/47  •     8 

CPA  Approval  Granted — Contract 
Awarded— Construction   to  Start 
Imntodiately 

Store  Bldg.  (Enlarge  and  Remodel) 
Coat  $100,000  (Alter  and   Equip.) 

OAKLAND,  Calif.,  Alameda  Co.  Ho- 
bart  at  Franklin  St 

Owner— LOndburg's  (ladies'  apparel), 
R.  B.  Robins,  manager  ajid  part 
owner.  Hobart  at  Franklin  St,  Oak- 
land. Calif. 

Architect  —  Harold  C.  Ferree,  2100 
Vlrgtnla  St.  Berkeley.  Calif. 

Remodel  present  building,  provide 
second  entrance  to  store  from 
Franklin  St  and  expansion  to  add 
5000  square  feet  in  an  adjoining 
building;  Includes  parking  space, 
equipment  and   fixtures. 

General  Contractor  (Including  heat- 
ing and  plumbing) — Robert  O.  Bar- 
dell,  1728  Market  St^  Oakland.  Calif. 

Fixtures— S.  Kulchar  Co.,  731  E. 
10th  St,  Oakland,  Calif. 


9-10— EDUCATIONAL 
BUILDINvaS 


2/3/47  •  •     » 

Architects  Selected  to  Prepare  Plana 
Elementary  School  Cost  $297,500 

BERKELEY,  Calif.,  Alameda  Co. 
Franklin  Elementary  School,  San 
Pablo  Ave.  and  Virginia  St 
Owner — Board  of  Education  of  the 
City  of  Berkeley  and  of  Berkeley 
Unified  School  District  Thomas  L.. 
Nelson,  superintendent;  Robert  Mil- 
ter, board  president  1414  Walnut 
St.  Berkeley. 
Architects— Franklin,  Kump  4  Falk, 
261  Kearny  St,  San  Francisco, 
Calif. 


2/8/47  •    » 

Architects  Selected  to  Prepare  Plans 
EJementary  School  Cost  $322,200 

BERKELEY,  Calif.,  Alameda  Co. 
Jefferson  School,  Rose  and  Acton 
Streets. 
Owner — Board  of  E>lucatlon  of  the 
City  of  Berkeley  and  of  Berkeley 
Unified  School  District.  Thomas  L. 
Nelson,  superintendent ;  Robert  Mil- 
ler, board  president,  1414  Walnut 
St.  Berkeley.  Calif. 
Architects— Franklin,  Kump  ft  Falk, 
251     Kearny     St..     San     Francisco, 

Calif. 
Includes  12  classrooms,  kindergarten, 
cafeteria,  assembly  room,  library, 
parent  education  and  pre-school 
unit,  music  room,  health  unit  of- 
fice, book  and  supply  storage,  traf- 
fic squad  room  and  playground 
apparatus  room. 

2/3/47  '     » 

Arehltects  Selected  to  Prepare  Plans 
Elementary  School  Cost  $280,900 

BERKELEY,     Calif.,     Alameda     Co. 

Columbus   Elementary   School,   All- 

ston  Way  and  8th  St 


STEEL  and 
STEEL  TRUSSES 

USID  MATERIAL 

6  90-ft.  Steel  Trtissea 

Aprox.  2H  Tons  each 

Miacellsoeous 

ANGLE  IRON,  CHANNEL 

IRON,  and  I  BEAMS 

Cement  and  Masonry  Fill 

SYMON    BROS. 

MTrecAert 

I.  Mtli  Sf.  at  22ad  Aveawe 

OAKLAND 

PbMM     ....     KIMo,  2-3771 


Owner — Board  of  Education  of  City 
of  Berkeley  and  of  Berkeley  Uni- 
fied School  District,  Thomas  L<. 
Nelson,  superintendent;  Robert  Mil- 
ler, board  president  1414  Wklnut 
St.  Berkeley,  Calif. 

Architects — Bamberger  ft  Reid,  110 
Market  St.,  San  Francisco,  Calif. 


2/8/47  » 

Bond  Election  In  Amount  of  $350,000 

Set    Tor   February  2Sth 
School 

RODEO,  Calif..  Contra  Costa  CJb. 
Owner — Board  "  of    Trustees,     Rodeo 

School    District,    John    B.    Vascon- 

cellos.  Rodeo.  Calif. 

Funds  to  be  used  for  the  construc- 
tion of  school  buildings. 


2/3/47  •  10 

CPA  Approval  Granted    Owner  Will 

Ask    Bids    Soon 
Soils  and    Irrigation    Building 

Cost   $350,000 
DAVIS.  Calif..  Tolo  County.  U^ver- 

sity  of  California,   Davis  Campus. 
Owner — Regents  of  the  University  of 

California,   Berkeley,  CaUf. 
Architects  —  Harry  A  Tbomsen  Jr.. 

and    Aleck    L.    Wilson,    315    Mont* 

gomery  St,  San  Francisco,  CaUf. 
Reinforced   concrete,   two  stories. 


2/3/47  •    10 

Owner    Taking    Bide— Due    Feb.    21, 

2  P.  M. 
Business  Administration  A 
Economics  Bldg.,  and  Dormlntory 
Building 
WEST  LOS  ANGELES,  Calif.,  I>os 
Angeles  Co.  University  of  Califor- 
nia at  L.OS  Angeles. 
Owner— Regents  of  University  of 
Calltornia,  Business  Manager's  Of- 
fice, Rm.  101,  Administration  Bld^., 
University  of  California.  406  Hll- 
gard  Ave..  Los  Angeles,  Calif. 
Architect  (Business  Admin  and  Econ. 
Bldg.)— John  C.  Austin.  608  Cham- 
ber of  Commerce  Bldg.,  Los  An- 
geles, Calif. 
Architects  (Dormitory  Bldg.) — Hunt 
ft  Chambers,  124  W.  4th  St..  Los 
Angeles.  Calif 
Includes  Reinf.  concrete  3-story  and 
basement  business  administration 
and  economical  bldg.,  125x260-ft.. 
with  9  laboratory  rooms,  store- 
room, activity  room  and  toilets  in 
basement;  9  classrooms,  auditor- 
ium with  seating  capacity  of  394 
and  lecture  hall  to  seat  2()0  on  1st 
floor;  reading  room,  S  laboratory 
rooms,  7  offices  and  toilets  on  2nd 
floor;  LS  offices  and  5  seminar 
rooms  on  3rd  floor;  and  reinforced 
concrete  dormitory  building  con- 
sisting of  2  3-8tory  dormitory  wings 
connected  by  1 -story  administra- 
tion unit  and  surrounding  Interior 
recreation  patio,  70,000  -sq.  ft.  of 
floor  space,  2  passenger-freight 
elevators. 

Bids  win  be  taken  on  the  follow- 
ing: 

Dormitory  Building:  (1)  deneral 
construction,  (2)  Plumbing,  (3)  Heat- 
ing and  ventilating,  (4)  Electrical 
work,  (5)  Elevators,  (6)  Combina- 
tion, Plumbing,  heating  and  venti- 
lation, (7)  Kitchen  equipment,  (8) 
Lawn  sprinklers. 

Business  Administration  and  Eco- 
nomics Building:  (1)  General  con- 
struction, (2)  Plumbing,  (3)  Heating 
and  Ventilating,  (4)  Electrical  work, 
(5)  Elevator,  (6)  Combination 
Plumbing,    heating   and    ventilating. 

Bids  for  ccmbmed  work  on  both  of 
above  projects:  (1)  General  construc- 
tion,(2)  Plumbing.  (3)  Heating  and 
Ventilating.  (4)  Elictrlcal  work,  (5) 
Elevators.  (6)  Combination  -  Plumb; 
ing,    heating    and    ventilating. 

Plans  and  specifications  are  avail- 
able at  the  Comptroller's  Office,  Ar- 
chitecture and  Enffincerlng  Dlv 
Room  223,  Administration  Bldg.,  Uni- 
versity of  California,  405  Hllgard 
Ave.,  Los  Angeles,  upon  deposit  of 
$75  per  set  for  the  dormitory  build- 
ing and  $100  per  set  for  the  Business 
Administration  and  Economics  build- 
ing. 


2/8/47  •  10 

Plans  Completed — Awaiting  Approval 
of  State   Division   of   Arohlteoture 
College  Buildings  (Conversion) 

Est.    Cost.    $80,000 
MODESTO,     Calif..     Stanislaus     Co., 

Modesto  Jr.   College. 
Owner — Modesto  Junior  College,  Mo- 
desto,  Calif. 
Architects— Fred   L    Swartz   ft   Wil- 
liam  G.   Hyberg,    Rowell   Building. 
Fresno,  Calif 
Conversion    of    precut    barracks    into 
Veterans     Administration     Center, 
Music    Building.    Agriculture    Shop 
and  Class^  Room   Building,   Locker 
Room     Building    and     addition     to 
gymnasium. 

Barracks  to  be  supplied  and  erect- 
ed by  the  Federal  Works  Agency. 


2/3/47  9 

Contracts   Awarded 

School   Bldg. 

LOMITA,    Calif.,    Los    Angeles    Co.. 

Orange     St.,     Elementary     School, 

2f:902    Eshclman    Ave. 
Owner — Los   Angeles  Board  of   Edu- 
cation,    1426     So.     San     Pedro     St., 

I..OS   Angeles,  Calif. 
Architects — Chas.     M.     Hutchison     & 

Marshall  R.  Lawson,  205  No.  Alex- 
,andria    Ave..    Los    Angeles,    Calif. 
Structural    BCnglneer — S.    B.    Barnes. 

803  W.  3rd  St..  Los  Angeles,  Calif. 
Frame  and  stucco,  8- classroom  bldg. 

(186x68) 

Bids  were  received  Jan.  17  aa  fol- 
lows: 
General    Construction 

Oppert   ft   Forsberg.   144«  W.    186th 
St..   Gardena.   Calif..  $106,642. 
Plumbing  Work 

Hickman    Bros.    Inc.,    471    W.    9Lh 
St.,  San  Pedro,  Calif.,  $11,309. 
Painting 

W.  M.  <3elfan  Son,  121  So.  La 
Brea  Ave.,  Los  Angeles,  CaBf.,  $3950. 
Electrical   Work 

(Golden  State  Electric  Co..  Inc.,  1515 
W.  7th  St..  Los  Angeles.  CaUf..  $6100. 
Heating  Work 

S.  Glenn  Hickman,  317D  E.  11th 
St,    Los    Angeles,    Calif.,    $13,164. 


2/8/47 

Preliminary    Plane   Approved 

School 

FRESNO,    CaUf.,   Fresno  Ca    Fresno 

Street     School,     1st     and     Shields 

Aves. 
OK'ner — Fresno     City     Schools,     2848 

Mariposa  St.,  Fresno,  Calif. 
Architect    —    Alastair    Simpson,    752 

Fulton    St.,   Fresno.  CallC 


Kump  Co.,  251  Kearny  St.,  San 
Franciaco^  Calif. 
Includes  purchase  of  2  elementary 
school  sites  one  in  north,  the  oth- 
er in  south  part  of  district,  con- 
struction of  five-room  school  on 
north  site,  science  unit,  arts  and 
crafts,  unit  and  music  unit  at  the 
high  school  (later  to  be  part  of  an 
assembly  -  hall  building),  new  li- 
brary at  the  hi^  school  and  3  new 
classrooms  In  present  library  build- 
ing, student  recreation  center  in- 
cluding .swimming  pool  and  div- 
ing pool  at  the  high  school  and  a 
custodians  residence  at  the  high 
school. 


2/3/47  •     9 

Architects  Selected  to  Prepare  Plans 
Elementary  School  Cost  $2B0.S00 

BERKELEY  ,  Calif.,  Alameda  Co. 
LeConte  Elementary  SchooV,  Ells- 
worth and  Russell  Sts. 
Owner — Board  of  Education  of  the 
City  of  Berkeley  and  of  Berkeley 
Unified  School  District,  Thomas  L 
Nelson,  superintendent;  Robert  Mil- 
ler, board  president,  1414  Walnut 
St,  Berkeley,  Calif. 
Architect— Dragon,  Schmidts  ft  Hard- 
man,  2068  Allston  Way,  Berkeley, 
Calif. 


2/3/47  •     9 

Architects  Selected  to  Prepare  Plans 
Elementary  School  Cost  $M2,»40 

BERKELEY,  Calif.,  Alameda  Co. 
Washington  Elementary  School, 
Bancroft  and  Grove  Sts. 
Owner — Board  of  Education  of  the 
City  of  Berkeley  and  of  Berkeley 
Unified  School  District.  Thomas  L. 
Nelson,  superintendent;  Board  Mil- 
ler, board  president  1414  Walnut 
St.,  Berkeley,  Calif. 
Architect — Dragon,  Schmidts  ft  Hard- 
man,  2068  Allston  Way,  Berkeley, 
Calif. 
Includes  14  classrooms,  kindergarten, 
cafeteria,  assembly  room,  library, 
parent  education  and  pre-school 
unit,  music  room,  health  unit,  of- 
fice, book  and  supply  storage,  traf- 
fic squad  room  and  playground 
apparatus  room. 


HUOHSON.  CaUf.,  StanlaloaaCovBty. 

Eight -acre  site  on   Fox  Road,  be« 

tween  Tblrd  and  Charlea  Sts. 
Owner— Hughson   Elementary  School 

District.   Paul    H.    Harris.  clertL  of 

board  of   trustees.  Hughson.  Calif. 
Architect— George  C.  Sellon,  GallfOT'* 

nla   State   Life    Bldg.,   Sacramento, 

Calif. 
Reinforced    concrete.    Includes    eight 

classrooms. 

Bonds  In  amount  of  $125,000  were 
voted  more  than  a  year  ago. 

2/3/47  • 

Master  Plan   Approved— To  Start 
Working    Drawings 

Sohool  Building      Cost  $60iOOO>$M;000 

AVENAL,  Calif..  Kings  Co.  Avenal 
ETIementary  School. 

Owner— Reef -Sunset  Uhlon  Elemen« 
tary  School  District  WaRer  J.  Zleg- 
Icr.  district  superintendent;  Gall 
Carblener,  president,  board  of  trua* 
tees;  Milton  O.  Wilen,  secretary, 
Avenal.  Calif. 

Architect— Frank  Wynkoop  A  Asso* 
elates.  Stoner  BWg.,  7th  and  Chea- 
ter Ave..  Bakersfleld.  Calif.,  and 
821  Market  St.,  San  Francisco, 
Calif. 

Frame  and  stucco,  one -story.  Includes 
four  classrooms,  each  about  40  ft 
square,  and  lavatories. 


11—  HOSPITALS 

2/3/47  11 

Preliminary   Plans  In    Progress 
St.    Mary's    Hospital    Addn. 

Cost    $1,000,000 
LONG   BEACH.    Calif..   Los    Angeles 

Co.    Corner    10th    St.    and    Linden 

Ave. 
Owner— St.  Mary's  Hospital,  10th  St 
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2/3/47  « 

Bonds  in  Amount  of  $450,000 

">   Approved    Jan    29th 

Matter    Plan    In    Progress 

School    Buildings 

CARMEL.    Calif..    Monterey    Co. 

Owner — Carmel  Unified  School  Dis- 
trict. Leo  A.  Harris,  district  super- 
intendent. Box  600.  Carmel,   Calif. 

Consulting     Architect    —    Ernest     J. 


2/3/47 

Correotion 

Plans  Completed — Awaiting  Approval 

of  State  Division  of  Arohlteoture 
Classroom  Building  Coet  $60,000 

SANTA      CLARA      COUNTY,      Calif. 

Jefferson  Union  Elementary  SchooL 
Owner — Jefferson    Union   Elementary 

School     District     Box     397,     Santa 

Clara,  Calif. 
Architects— Franklin,   Kump  ft   Falk, 

9  Main   St.,  San  Francisco,   Calif. 
Steel,       reinforced      concrete,      wood 

frames,    one-story,    five   classrooms 

and  toilet  facilities  in  one  building 

(34x170)      and     cafeteria     building 

(45x150). 

Correotion  in  architect's  name. 


2/3/47  9 

Sit*  Acquired  Subject  to  Approval  of 
State  Oivlaion  of  Sohoolhouee  Plan- 
ning   and   Stanlalaus  County    Plan 
ning  Commission 
New  Elementary  Sohool 


r-STRUCTURBSi- 
iMcoaroaavaa      I 
2t0  MMtfweMy  MrMt.  VUkM  9-9mr      I 
•••  Praaaiws  4.  OslW.  I 

•MrsMMita  OSIMI I 

lOM  •  sth  at.,  rnw  sa*.  ama        m 


mm  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project        Noted  In  Issue 

2-  3 — 10:00  AM. — Detention  Home      Sacramento  12-M 

2-  3— 12:00  M.    —Motor  Transport  Facilities    Richmond  1-14 

2-  3 —  — Medical  Office  Bldg.     Sacramento  1-lJ 

2-  3—  8:00  P.M.— School  Addition  (Four  Classrooms)     Portervilla  1-16 


SUMMERBELL  ROOF  STROCIIiRES 

17A6  Thirteenth  St.,  Oakhnd,  Calit. 


fiom  San  Frc^ncisco 
tHt?rpnsc    J0930 


Tfom  other  fxcnansts 
TWi.ioaks  367? 


ENGINEERING  PROJECTS 


2-  8— 10:00  AM.— Huta,    Sidewalks,    Water  and  Sewer  Systems 

Missoo'i  Basin  Proj.  Mont  1>-  6 
3 —  2 :00  P.M.— Bridge  Superstructure  Emery  and  Grand  Cos.,  Utah  1-22 

3—  2 :00  P.M.— Surf acing                   Emery  and  Grand  Cos.,  Utah  1-22 

3—  3 :00  P.M.— Utility   InsUllationPalo  Alto  1-21 

^—  2:00P.M— Crading.    Viaduct      .«^tate  of  Oregon  1-23 

3—  8:00P.M.— Drill  Well                   Red  Bluff  1-2T 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


3 —  3 :00  P.M. — Copper  Wire 
3_  2 :00  P.M.— Conductor,   Etc. 
3 —  2.00  P.M. — Dynamite 
3 —  2:00  P.M. — Aluminum  Paint 
3 —  3:()0P.M. — Copper  Cables 
3—  2:00  P.M.— Handled  Axes 


San  Francisco 
Central  Valley  Project 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 


3—2 :30  P.M.— Steam  Vapor  Cleaner    Orovllle 

3—  2 :00  P.M.— Electrical  Equipment    Central  Valley  Project 

3—  3 :00  P.M.— Lock  Washers  San  Francisco 

3 :00  P.M.— Photographic    Equipment     San  Francisco 

7:30  P.M.— Dump  Truck  Petaluma  , 

3:00  P.M.— Bronise  Rod  San  Francisco 

8 :00  P.M.— frasollne  Orovllle 

9:00  A.M.— Welded  Steel  Pipe  Berkeley 

7:30  P.M.— City  Trucks  Healdsburg 

9 :00  A.M.— Fire  Hose  Berkeley 

2:00  P.M. — Concrete  Mixer        .San  Francisco  \ 

— Stove  Oil  Escondido 

3:00  P.M. — Split  Bolt  Connectors    Sacramento  , 

3—  3 :00  P.M. — Steel  Shelving  San  Francisco 

3—  3  P.M.— Office  Furniture  San  Franciaco 


3— 
3— 
3— 
3— 
3— 
3— 
3— 
3— 
3— 
-  3— 


1-27 
1-27 
1-27 
1-27 
1-S4 
1-24 
1-29 
1-31 
1-31 
1-31 
1-39 
1-29 
1-39 
1-29 
1-29 
1-29 
1-34 
1-28 
I'M 
1-28 
1-88 


GEORGE  M.  PHILPOTT  CO. 

Iryaat  bet.  9f|l  oad  lOtli  Sts..  S.  P. 


COMPRESSORS 

PUMPf 
CONCRITI  IIIAKItS 

RENTAL  SERVICE 

Drill  SHal    -    Gods    -    V-I«lt« 

Wire  Rope  oad  FifMags 

Roll  A  Roller  RMrisfs 

SAN  FRANCISCO 

HlMlaek  S47S 
OAKLAND 

HUMbeldt  US4 


ENGIHEfRlNCJCIIZ 


CONTRACTORS 

SAN  FRANCISCO 
VAI«iicia  500S 
LINE 

CONSTRUCTION 


EARTH 
BORING 


UNIFORM    ^    DEPENDABLE 
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WHARF  AND  SHED,  SPEC  1072,  WILMINGTON,  CALIF. 

Low  and  Only  ldd«r» 

Wharf  and  tli«d;   ftpM.  1072 


WnjONOTON.  Calif.,  Loa  Angeles 
County.  Bertha  179-80. 

Owner— Los  Angeles  Bocurd  of  Har- 
bor Conunlsflionera,  Rm.  406  Branch 
City  Hall.  San   Pedro.   CaUf. 

Plana  by  owner. 

Includes  timber  and /or  concrete 
wharf  and  ateel  frame  transit  shed 
I  extension,  complete  with  railroad 
track  facilltiea.  pavement,  clearing 
site,  eta 
The  work  involves: 

Section  "A" 
(1)  lump  aum  for  the  conatructlon, 
complete,  of  the  transit  shed 
facility,  including  earth  fill, 
foundations,  structural  steel 
frame,  reinforced  concrete  walls 
underground  pipes,  sprinkler 
system,  electrical  system  and 
office  construction,  Junction  to 
existing  shed  structure,  low 
line  trackage,  street  and  track 
pavement,  asphaltlc  surfacing 
in  shed  and  on  apron  and  rear 
of  wharf  (exclusive  of  wharf 
piling,  apron  and  rear  wharf, 
riprap  and  bulkhead),  includ- 
■  '",  •■  ing  clearing  site  landward  of 
bullchead  line,  etc. 

Note:  Award  may  be  made  for 
Section  "A"  and  items  under  Sections 
"B,"  "C,"  "D"  "K"  and  "V  either 
separately  or  as  a  combination  as 
may  appear  to   the   best  interest  of 


the  city 

(SecUons  "B,"  "C"  and  "D"  cover 
timber  apron  and  concrete  rear  wharf 
and  are  alternates  of  Sections  "B" 
and  "F."> 

(2)  18,700  lin.  ft.  makUig  and  Im- 
pregnating with  asphalt  by 
vacuum  pressure  process  of  re- 
inforced concrete  Jacketed  bear- 
piles,  10-,  18- in.  square  with 
12 -in.  core  (this  is  an  alternate 
to  item  8) ; 

(2a)  having  reinforcing  bars  on  top 
of  piling  encesed  in  concrete; 

(3)  18,700  lin.  ft.  making  reinforced 
concrete  bearing  piles  encased 
In  asphalt  impregnated  con- 
crete protected  slabs,  16-,  IS-in. 

(3a)  having  reinforcing  rods  on  top 
of  piling  encased  in  concrete; 

(4)  18,770  lin.  ft  transportation  and 
driving  either  type  of  pile ; 

(4a)  having  reinforcing  bars  on  top 
of  piling  encased  In  concrete; 
Section   "C 

(5)  lump  sum  for  construction  of 
rear  wharf,  complete; 

Seetlon  "D" 

(6)  lump  sum  for  construction  of 
timber  apron  wharf,  complete ; 

Section  "E" 
(Sections  "E"  and   "P"  cover  con- 
crete aprons  and  concrete  rear  wharf 
and  are  alternates   to   Sections    "B," 
"C"  and  "D.") 

(7)  20.0TO  lin  .ft.  making  and  im- 
pregnating with  aiaphalt  by 
vacuum  pressure  process  rein- 
forced concrete  Jacketed  bear- 
ing piles.  10-.  18-in.  square,  12- 
in.  core; 

(7a)  having  reinforcing  bars  on  top 
of  piling  encased  in  concrete; 

(8)  15,804  lin.  ft.  making  and  im- 
pregnating same,  19-,  21 -in. 
square,  15-ln.    core; 

(Note:    Items   (7)   and  (8)   are  al- 
ternates of  items  (B)   and   (10). 
(8a)  having  reinforcing  bars  on  top 

of  piling  encased  In  concrete; 
(•)  20,070  Un.  ft.  making  reinforced 
concrete  bearing  piles  encased 
In  asphalt  Impregnated  con- 
crete protected  slabs,  16-,  19-ln. 
square,  12-in.  core; 
(•a)  having  reinforcing  bars  on  top 

of  piling  encased  in  concrete; 
(M)  16304  lin.  ft  making  same,  10-. 
22-in.  square,  15-ln.  core; 
(10a)  having  reinforcing  bars  on  top 
of  piling  encased  in  concrete; 
(11)  20,070  Un.  ft.  transportation  and 
driving  either  type  pile  with  12- 
In.  core; 
(11a)  having  relnforcnig  bars  on  top 
of  piling  encased  In  concrete; 

Seetlon 
CA)  01)  (C)  (D) 

(1) -   1680.000.00  8608.311.00  1709.800.00  1736,681.00  $ 

Section 


22233    S. 

Box    259, 

$109,800; 

,  1313,715; 

WUshire 


(12)  16.804  lin.  ft  transportation  and 
driving  same  with  15- in.  core; 

(12a)  having  reinforcing  bars  on  top 
of  piling   encased   in   concrete; 
Section  "F" 

(13)  lump  sum  for  construction  of 
concrete  rear  apron  and  con- 
crete rear  wharf,  complete; 

.    Extras 

(14)  extra  reinforced  concrete  ap- 
plicable to  Sections  "A,"  "C" 
and  "F"'; 

(15)  extra  reinforcing  steel  applica- 
ble to  SecUons  "A,"  "C"  and 
"F"; 

(16)  extra  asphaltlc  concrete  pave- 
ment applicable  to  Section  "A" ; 

(17)  extra  concrete  pile  driving  ap- 
plicable to  item  (4),  Section 
"B."  and  item  (11),  Section  "K"; 

(18)  extra  concrete  pile  driving  ap- 
plicable to  item  (12).  Section 
"B" ; 

(19)  lump  sum  deductions  from  con- 
tract price  under  Section  "A" 
in  the  event  that  certain  struc- 
tures are  removed  and  dis- 
mantled above  the  concrete 
foundations  prior  to  the  com- 
mencement of  work  by  the  con- 
tractor (letters  identify  struc- 
tures according  to  designation 
on  plans) ; 

Deductions  for  buildings:  a,  b,  c, 
d,  e,  f.  g.  h,  1.  J,  k  and  1. 

The  total  bids  submitted  January 
29  on  Sections  A.  C  D  and  F  were : 

(A)  M.  H.  Golden  Construction  Co., 
3485  Noell.  San  Diego.  Sec.  A. 
$689,000;  Sec.  C,  |189,000;  Sec.  D, 
«276,000;  Sec.  F,  $406,000. 

(B)  Johnson  Western  Co.,  210O  Wil- 
mington-San Pedro  Road.  San 
Pedro,  Sec.  A.  $608,311;  Sec.  C, 
$182,463;  Sec.  D.  $360,598;  Sec  F, 
$429,192. 

(C)  Guy  F.  Atkinson  Co., 
Santa  Fe  Ave.,  P.  O. 
I»ng  Beach,  Sec.  A, 
Sec.  C.  $162,640;  Sec.  D 
Sec.  F,  $374,431.50. 

(D)  Baruch  Corp.,  5655 
Blvd.,  and  Hull,  Smale  Sc  Robin- 
son, 1033  N.  Avalon  Blvd.,  Wil- 
mington (Joint  venturers).  Sec. 
A,  $736,681;  Sec.  C,  $154,300;  Sec. 
D,  $289,175;  Sec.  F,  no  bid. 

(E)  Warren -Southwest,  Inc..  2145  E. 
25th  St.,  LiOs  Angeles.  Sec.  A, 
no  bid;  Sec.  B,  no  bid;  Sec.  D, 
$282,000;  Sec.  F.  no  bid. 

(F>  Pugh  Construction  Co.,  1260  Ala- 
meda,   Wilmington,    Sec.    A,    no 
bid ;  Sec.  C,  no  bid ;  Sec.  D,  $246.- 
000;  Sec.  F,  no  bid. 
The     following     stipulations     were 
submitted : 

Pugh  Construction  Co.,  Spec.  1072: 
proposal  for  concrete  piles  under  Sec. 
E,  Itenui  7  and  8,  or  7A  and  8A,  is 
based  on  being  awarded  both  Items 
7  and  8,  or  7A  and  8A,  and  not  for 
individual  Items.  If  Item  2  or  2A,  Sec 

B,  of  Spec.  1076  are  awarded  with 
Items  2  or  2A,  Sec.  B.  Spec.  1072,  de- 
duct $2.27  per  lin.  ft  of  pile  from  bid 
items  2  and  2A,  Sec.  B  of  Spec.  1072. 
If  Items  2  or  2A,  Sec  B  of  Spec  1076 
are  awarded  with  items  7  and  8,  or 
7A  and  8A.  Sec.  E  of  Spec.  1072,  de- 
duct $.76  per  lin.  ft  of  pile  from  items 
7  and  7A,  or  8  and  8A  of  Spec.  1072. 

Spec.  1076:  If  item  2  or  2A  of  Sec 
B  of  Spec.  1072  are  awarded  with 
Item  2  or  2A,  Sec  B  of  Spec  1076, 
deduct  $.78  per  lin.  ft.  of  pile  from  bid 
Items  2  or  2A,  Spec.  1076  If  item  7 
or  8.  or  7A  or  8A.  Sec.  E,  Spec.  1072, 
are  awarded  with  bid  Items  2  or  2A, 
Sec.  B  of  1076,  deduct  $7.09  per  lin.  ft 
of  pile  from  bid  items  2  or  2A,  Spec 
1076.  _ 

Johnson  Western  Co.,  Spec.  1072: 
We  win  accept  in  combination  Sec 
A.  item  1 ;  Sec.  B.  Item  4  or  4A ;  Sec. 

C,  item  5;  Sec.  D,  item  6;  Sec.  C, 
items  11  and  12,  or  alt  llA  and  12A. 
Will  accept  Sec.  F.  item  IS,  alone. 
Will  accept  award  of  items  11  and  12 
or  alt  llA  and  12A,  Sec  B,  In  com- 
bination only;  and  will  not  accept 
either  of  them  separately. 

The  complete  bids  submitted  were: 

A 

(B) 


ft  LJnden  Ave.,  Long  Beach.  Calif. 

Architect — I.  B.  Loveless,  102  8.  Rob- 
ertson Blvd.,  Beverly  Hills,  Calif. 

Reinf.  concrete  5-Btory  and  base- 
ment addition  to  contain  150  beds, 
chapel  and  small  auditorium,  i 
elevators,  3  dumbwaiters,  steel 
sash,  fire  doors. 
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2/3/47 

Preliminary    Sketches   In    Progress 
Hospital  Cost  $750,000 

DENVER.    Colo.,    Area    bounded    by 
Dahlia  and  Dexter  and  £.  9th  and 
,    E.  11th  Avea. 

Owner — Rocky   Mountain    Osteopath- 
ic  Hospital    Association,    Ralph    B. 
Mayo,    2221    Downing. 
Archt— Fisher  ft  Fisher,  827  Denver 

Natl.  Bk.   Bldg.,  Denver,  Colo. 
Will    provide    for    100    beds.    Details 
later. 


County.  Approximately  nine  atilles 
southwest  of  Hetch  Hetchy  Res- 
ervoir. 

Owner — Recreation  Commission  of 
City  and  County  of  San  FYanclaco, 
Josephine  D.  Randall,  superintend- 
ent, Room  370  City  Hall,  San  Fran- 
cisco. Calif. 

Specifications  obtainable  from  the 
above  office  upon  depoait  of  $5,  re- 
fui.iable. 
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12-13— INDUSTRIAL 
BUILDINGS 
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Plans  In  Progress — Owner  Will  Ask 
Bids  When  Materials  Available 

Factory  and  Office  Building 

Cost  $2.000/X)0 

EMERYVILLE,  Calif.,  Alameda  Co. 
Powell  and  Landregan  Sta. 

Owner  —  Marchant  Calculating  Ma- 
chine Co.,  EMgar  B.  Jessup,  presi- 
dent and  general  manger,  Powell 
and  Landregan,  Emeryville,  Calif. 

Architect— Albert  F.  Roller,  1  Mont- 
gomery St.,  San  Francisco,  Calif. 

Concrete  construction. 
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2/3/47 

Preliminary   Plans  In    Progress 
Factory    Bldg,  Cost    $100,000 

SAN  GABRIEL.   Calif.,   Los   Angeles 

Co    Santa  >nlta  St. 
Owner— Robert  Smith  Mfg.  Co.,   Inc., 

1366  W.  24th  St,  Los  Angeles,  Cal. 
En  plne«r— Donald     R     Warren     Co., 

SOO  So.   Flgueroa  St,   Los   Angelefl, 

Calif. 
2-story  bldg    containing  15,000  sq.  ft. 

floor  space. 

2/3/47  13 

FCC   Construction    Permit   Granted — 
Plans    In    Progress — Uncertain 
When  Construction  Will  Go  Ahead 

Television    Station 

SAN  FRANCISCO.  Calif. 

Ownes — American  Broadcasting  Co., 
Inc  ,  KGO.  A.  E.  Evans,  chief  en- 
Kineer,  155  Montgomery  St,  San 
Francisco,  Calif. 

Granted  CP  for  a  new  television  sta- 
tion; Channel  No.  7.  174-180  Mc; 
visual  power  5.4  KW,  aural  2.7 
KW;  antenna  1281  feet,  (B6-PCT- 
158). 
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2/S/47 

Application   Filed   For  FCC 
Construction   Permit 

Broadcast   Station    (KMYC) 

MARYSVILLE.  Calif.,  Yuba  County. 

Owner— Mar>'Bvine-Yuba  City  Broad- 
casters, Inc..  KMYC,  610  E  Street 
Marvsville.  Calif. 

Coi.structtor  permit  to  make  changes 
;n  transmitting  equipment.  Install 
rew  vertical  antenna  and  mount 
FM  antenna  on  top  of  AM  tower. 
(1450    kc). 


IS 


2/3/47 

Application    Filed   for   FCC 
Construction   Permit 

Broadcast  Station   (KHUB) 

WATSONVILLE,  Calif.,  Santa  Cruz 
County. 

Owner— KHUB  Broadcasting  Station, 
Luther  E.  Gibpon.  Santa  Cruz 
Highway,    Watsonvllle.    Calif. 

Construction  permit  to  change  fre- 
quency from  1340  to  1130  kilocycles, 
power  from  250  watts  to  5  kilo- 
watts, install  directional  antenna 
for  day  and  night  use  and  new 
transmitter.    (1130    kc). 
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2/3/47 

Granted  FCC   Lioense  to  Cover 

Construction     Permit 
Broadcast    Station    (KBLF) 
KED  BLUFl" ,  Calif..  Tehama  County. 
Owner— Robert  L.  Weeks,  RecT  Bluff. 

CaUf. 

Granted  license  to  cover  CP  which 
authorized  a  new  station  on  1490 
kc,  250  watts,  unlimited  time, 
and  change  studio  location  to  346 
Oak  St,  Red  Bluff;  conditions. 
(B5-L-2130). 
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2/3/47 
Firs  Loss 

TACOMA.  Wash.  —  Fire  recently 
destroyed  the  Centennial  Flouring 
Mill.  Tacoma,  Wash.,  with  loss  esti- 
mated at  81.000,000. 


12 


'(16)  add  108,  deduct  8-07;  (16)  add  86.  deduct  84;  **(14)  add  880,  de- 
duct 880. 


2/3/47 
Fire  Loss 

SAN  FRANCSCO,  Calif.— Fire  re- 
cently damaged  the  U.  S.  Laundry 
plant  1148  Harrison  St.  San  Fran- 
cisco. Calif.,  with  damage  estimated 
at  84000. 

14.17_PUBL1C  BLDGS. 

2/3/47  •     1« 

Owner  Tsking   Bids— Due  Feb.  18. 

2  P.  M. 
Post  Office  and  Store 
CAMP     MATHER.    Calif..    Tuolumne 


PAINTING 
DECORATING 

INTIRIOR-IXTIRIOR 
Floor  Finishing  •  Paper  Hanging 

Free  Estimating 

All  Work  Guaranteed 

Ml  M22 


JERRY  J.  STONE 

2411  lB«all>  Sf..  Son  Prmclice 


2/3/47  •   14 

Owner  Taking    Bids — Due   Feb.   19, 
2  P.  M. 

Naval   Reserve  Armory;   Spec.  18171 
STOCKTON.  Calif.,  Ban  Joaquin  Co. 
Adjacent  to  former  Pollock   Ship- 
yard 

Owner — Public    Works     Department. 
12th    Naval    District,    Rm.    A-109, 
Federal  Office  Bldg..  Civic  Center, 
San  Francisco,  Calif. 
Plans   by   owner. 

Three   Government    furnished    "But- 
ler" type  metal  rigid  frame  build- 
ings,    40xl00-ft.,     connected     to     a 
wood  frame  head   building,  156  ft 
by  20-ft  with  all  the  necessary  ex- 
cavation,   fill,   demolition,    concrete 
construction,     roads     and     paving, 
structural    steel    work,    miscellan- 
eous Iron  and  steel,  carpentry  and 
joinery,  asphalt  tile  flooring,  roof- 
ing and  sheet  metal  work,  glazing, 
finish    hardware,    metal    studding, 
furring     and      lathing,      plaotering, 
metal    windows,    metal    doors,   wire 
fence,  plumbing,  heating,  electrical 
work  and    field    painting. 
Plans  and  specifications  obtainable 
from  Public  Works  Department  De- 
sign    Division,     Rm.A-iao,     Fedfrai 
Office  Bldg..  Civic  Center,  San  Fran- 
cisco,  Calif.,    upon   deposit    of    check 
or  postal   money  order  for  $15  pay- 
able to  Chief  of  the  Bureau  of  Yards 
&  Docks. 


2/3/47  IT 

Plans    Completed — Awaiting 
CPA  Approval 

The«ter  (Nswsreel)  Cost  875.000 

OAKLAND,   Calif.,  Alameda  Covmty. 

East    side    of    BroadA^ay.    between 

12th  and  13th  Sts. 

Owner— Lux  Theater  Ca,  083  Long- 
ridge  Rd.,  Oakland,  Calif. 

Architects — A.  A.  Caitin  and  A.  Mac- 
kenzie Cantin,  704  Market  St..  San 
Francisco.  Calif. 

Class  A.  one-story  (37x150  ft),  to 
seat  5€0. 

Contractor— Not    sslected. 


20.21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 
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2/3/47 

Plans    Nearing   Completion 

Theater  Building  Coat  880,000 

SOUTH    SAN     FRANCI&CO,    CaUf., 

San    Mateo   County. 
Owner  —  Bayshore  Amusement  Ca, 

006    Market    St..     San     Francisco. 

Calif. 
Architects — A.  A.  Cantin  and  A.  Mac- 

Kenzle  CJantln.  704  Market  St..  San 

Francisco,  Calif. 
Reinforced    concrete,    steel    or    wood 

trusses,   seating  capacity  800. 


2/3/47  14 

Owner  Taking    Bids— Due    Feb.   24. 

11A  .M. 
Naval  Reserve  Armory  Bldg. 
PHOENIX,    Ariz..    Maricopa    Co. 
Owner— U.    S.    Navy.    Public    Works 
Officer,    11th    Naval    District,    1220 
Pacific  Highway,  San  Diego,  Calif. 
Plans   by   owner. 

Includes  3  40xlOO-ft.  prefabricated 
rigid  frame  utility  warehouse 
bldgs.,  spaced  52  ft  on  centers  and 
connected  along  the  front  by  a  1- 
story  frame  structure  approx.  25x 
l.SO-ft.,  The  prefabricated  bldgs.. 
will  be  furnished  by  the  govern- 
ment 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  check 
or  postal  money  order  for  810  pay- 
able to  the  Chief  of  the  Bureau  of 
Yards  A  Docks. 
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2/8/47 

Working  Drawings  In  Progress 

Thester  (remodel)  Cost  $60,000 

OAKIAND,  Calif.,  Alameda  County. 
Eastmcnt  Theatre,  7402  MacAr- 
thur  Blvd. 

Owner  —  Foothill  Blvd..  Amusement 
Co.,  995  Market  St.,  San  Francisco, 
CaUf. 

Architect— A.  A.  Cantin  and  A.  Mac- 
kenzie Cantin,  704  Market  St.,  San 
Francisco,  Calif. 

Exterior  and   Interior   remodeling. 


2/J/47  21 

Prelirrinary   Plans   In    Progress 
Theater  Approx.  Cost,  $150,000 

HAYWARD.     Calif.,     Alameda     Co., 

Castro  &  Grace  Streets. 
Owners— Golden  State  Theaters,   Inc., 

995  Market  St,  ban  Francisco.  Cal. 
Architects   —  A.    A.    Cantin    and   A. 

Mackenzie  Cantin.  704  Market  St, 

San  Francisco,  CaUf. 
Bleacher  type  theater. 


\  I  I   M  I  \  E  \ 


PUTTYLESS  GLAZING 


C) 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN   HOUSES 

For  cftimat**.  or  engineering  dceign* 
covering  ■  complete  inataliation,  includ- 
ing aheet  metal  requircmantt  .  .  . 


CALL 


EXIROOK  1185 


,       Excluaiva   Diatributors   (or 
Northern   California 

McKune  Metal  Products  Co. 
244  Tehama  St.,  San  Francisco,  3 


Gamerston  &  Green  Lumber  Co. 

Wfcolotole  Olid  Jobbtng  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Saa  Fraacisco— 1  MO  Amy  St. 
ATwafar  fJOO 


Oaklaad— 2001  Llvlaqttea  St. 
XE/Zogg  4-1 9$4 


STEELFORMS 

STEELTUK  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

M6  Harrisoa  Sfroot       DOuglos  5583       Son  Fronclseo 


The  ORIGINAL  Presealed  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Write  for 

Full 
Pavticulars 


TRADE    MARK 


DURANT  INSULATED  PIPE  COMPANY 


wis    KUNf^r  MEDt   S^ 


PALO   ALTO     CAL 


OftfrJbafaif  fy 

NEIL  H.  PETERSON  COMPANY 

1l2f  FOLSOM  STIIIT  SAM  F«AMCI$CO  3.  CALIF. 

Pftoaa  UNdarhill  0090 
Wathlnaten^Or|Hi»n^«nd  TGrrltory  SouthGrn   California: 

■.  H.  LANQDON  COMPANY  ENQLI8H  A  LAUKR,  Ina 


72  Vln*  ttrMt 

8«attla  1,  Waahlngton 

Phena  ILIIott  ORM 


Loa  Angalaa  11,  Calif. 

Phena   Riohmond  CSIS 

197S  8outh  Loa  Angalaa  St., 


DAILY    PACIFIC     BUILDER 
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LONG    BEIA.CH.    CaUf..    Loa   Angeles 

Co.   North   Boundary  Storm   Drain 

Pump  Station 
Owner— City    of    L<ong    Beach.    City 

Clerk.  City  Hall.  Long  Beach.  Cal. 
Consulting    Engineer— J.    H.    Davies. 

730  B.  3rd  St..  Long  Beach,  Calif. 

2/3/47  82 

Richmond    City    Council    Reaofutlon 
Authorized  Survey  by  East  Bay 
Municipal   Utility  DIst.  Deelgned  to 
Pave  the  Way  for  Formation  of 
Sewage  District 
Sewage    Disposal    Plant 
CONTRA   COSTA   CO.   Calif. 
Owner— Sanitary  District    (yet  to  be 
formed)    comprismg   Richmond.    El 
Cerrlto  and  S'tege  Sanitary  District 
c/o     City     of     Richmond.     Wayne 
Thompson,     City      Manager.      City 
Hall,   Richmond.  Calif. 


Nevada    City    on    Deer  CreeE 
Owner— Nevada    Irrigation    District. 

Wm.  Durbrow,  Manager;  ITIisabeth 

P.    Frey,    Secretary,   Gra&s   Valley. 

Calif. 
Engineers    —   Blackie   A    Wood.    641 

Market  St.,   San   BVancisco.  Calif. 


22-26— RESIDENTIAL 
BUILDINGS 


2/3/47  25 

Construction    To    Start     Immediately 

Residences   (48) 

PALDWIN    PARK,    Calif..    Los    An- 
geles   Co. 

Owner— E    L.   Reckenbach,   6180   Al- 
dama  St..   Los  Angeles.  Calif. 
^  Frame     and     stucco     16     .3-bedroom 
bldgs.  and  32  2-bedroom   bldgs. 

Contractor — Owner   Will    Build 

2/8/47  26 

Construction   To  Start  Within 

30  Days 
Residences    (107) 
GARDENA.    Calif.,    Los    Angeles    Co. 

lS5th   St.   and  Gardena  Blvd. 
Owner— Allied   Contractors   Inc..  9700 

W.  Pico  St..  Los  Angeles.  Calif. 
Frame  and  btucco  2-  and  3-bedroom 

bldgs. 
Contractor— Owner   Will    Bufld 


i/3/47  32 

Plans  Completed — Bond  Election  in 
Amount  of  $360,000  Set  for  March  11 

Sewage  Treatment  Plant 

HANFORD.   Calif..   Kings  Co. 

Owner— City  of  Hanford,  Walter 
Hopkins.  City  Engr,  City  Hall. 
Hanford.    CaUf. 

Consulting  Engineers — Qulnton  En- 
gineers Ltd.,  816  So.  Flgueroa  St.. 
Los  Angeles.  Calif. 

Includes  new  disposal  plant  of  stand- 
ard trickling  filter  type  and  boost- 
er  pumping  plant. 


33— 


BRIDGETS 
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2/8/47 

Construction    Under   Way 

Residences    (150) 

LA    CANADA,    CaUf..     Los    Angeles 

Co. — Larmour     Drive.     Avo     Road, 

Vlro     Road,     La     Canada-Verdugo 

Road   and   Revlon   Dr. 
Owner— S.    A    S.    Builders    Inc..    140 

No.  Glcndale  Ave..  Glendale,  Calif. 
Frame   ard    stucco.    1100   to    1500  sq. 

fl  .each. 
Contractor — Kenneth   P.  Schmidt.  140 

No.  Glendale  Ave.,  Glendale,  Calif. 


25 


2/.'«/47 

Construction    Started 

Residences    (65) 

SAN  FERNANDO  VALLEY.  CaUf., 
Los  Angeles  Co.  Hubbard  &  Bor- 
den   Sts. 

Ov»'ner— Oarel  &  Labby,  14008  W. 
Victory  Blvd..  Sherman  Oaks,  Cal. 

Frame  and  stucco  2-  and  3-bedroom 
bldgs. 

Contractor^— Owner  will   build. 


2/3/47 

Three  Low  Bidders 

Timber  Bridge  and   Weir; 

Spec.  1617  Cost   $30,650 

CENTRAL  VALLEY  PROJECT,  Cal- 
ifornia.   About    11    miles    northeast 

of  Madera. 
Owner— U.  S.  Bureau  of  Reclamation, 

Friant.  CaUf. 
Plans  by  engineering  department  of 

owner. 
Timber   bridge    across    Fresno   River 

and    timber   weir   in    Fresno  River 

siphon  wasteway.  Madera  Canal. 
Low  Biddei^-Munn  8c  Perkins,  Route 

1.  Box  1930.  Modesto,  Calif..  $30,650. 

Second  and  third  low  bids  January 
30  were: 

Butte  Construction  Co..  San  Fran- 
cisco, Calif..  $39,180. 

Underground  Construction  Co..  Oak- 
land, Calif..  $40,303.62. 

Complete    bids    will    be    published 
soon. 


2/3/47  S4 

Owner  Taking    Bids— Due  April  SO, 

10  A.   M. 
Suction   Dredge;    Spec.  1670 
COLORADO  RIVER  FRONT  WORK 
AND  LEVEE  SYSTEM  PROJECT, 
Arlzona-Callfornla-Nevada.     Vicin- 
ity of  Needles.  Calif. 
Owner— U.  S.  Bureau  of  Reclamation, 

Customs  House.  Denver,  Colo. 
Plans   by  owner. 

Includes  the  construction  of  20-lnch 
floating  cutter  type  hydraulic  suc- 
tion dredge,  complete  with  fuel 
barge,  work  barge,  pipe  barge  and 
power  attendant  plant.  Colorado 
River  Front  Work  and  Levee  Sys- 
tem Project.  Arlzona-Callfornia- 
Nevada.  The  work  is  situated  in 
the  vicinity  of  Needles.  CaUf. 
The  principal  items  of  work  and 
the  estimated  quantities  Involved  are 
as  follows : 

One  (1)  20-inch  floating  cutter  type 
hydraulic  suction  dredge  consisting 
of  dredge  hull,  deckhouse,  dredge 
machinery,  suction  pipeline,  float- 
ing line  wiTh  pontoons,  shore  line, 
complete  with  tools  and  spare  parts, 
furnished,  assembled,  launched  and 
ready  for  operation  at  a  site  in  the 
Colorado  River  at  Needles,  Calif., 
lump  sum; 
One  (1)  fuel  barge,  one  (1)  work 
barge  and  one  (1)  pipe  barge,  com- 
plete with  tools  and  spare  parts, 
furnished,  assembled,  launched  and 
ready  for  operation  in  the  Colo- 
rado River  at  Needles,  Calif.,  lump 
sum; 
One  (1)  powerattendant  paint  (dredge 
tender  workboat),  complete  with 
tools  and  spare  parts,  furnished, 
launched  and  ready  for  operation 
in  the  Colorado  River  at  Needles, 
Calif.,  lump  sum. 

Specifications  obtainable  from  the 
above  office  and  from  Administra- 
tion Bldg.,  Boulder  City,  Nev.  No 
charge  to  prospective  bidders;  to 
others,  $2.75,  not   refundable. 


.li- 


DAMS,  RESERVOIRS  A 
DREDGING 
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2/3/47  •  26 

Plana   In   Progress — City  of  San   Ma- 
teo To   Annex   Tract  Soon — 
Residences    (600>  Cost,    $10.000.00C 

HILLSDALE  CaUf..  San  Mateo  Co. 
ISO-acre  residential  subdivision  in 
Soutli  San  Mateo  known  as  Hills- 
dale No.  4,  lying  bet.  El  Camlno 
Real  and  Alameila  de  Las  Pulga>< 
on  the  east  and  west.  27th  Ave.  on 
the  north  and  Laurel  Creek  on  the 
south. 
Owner — David  D.  Bohannon  Organ- 
ization, Ronald  Campbell,  planning 
consultant;  Edward  Wadsworl'n. 
Lucien  Stark,  planning  as.soclates. 
869  San  Mateo  Drive.  San  Mateo. 
In  addition,  two  more  sections.  Hills- 
dale 6  and  6  stretching  to  the  base 
of  the  foothills,  await  annexation 
to  the  city  at  a  later  date,  fol- 
lowing subdivision. 


Engineering  Section 


2/3/47 

Plans   In    Progress 

Flood    Control    Channel 

Coat  $8,000,000 
LOS     ANGELES    CO.,     Calif.,    From 

Western    Ave.    and    Rosecrans    to 

the  ocean. 
Owner— Los    Angejes    County    Flood 

Control  District,   Col.   Harold   Hed- 

gor,   chief  engineer.   City  Hall.  Los 

Angeles.  Calif. 
Plans  by  owner. 
Earthen   ditch  46  ft.  wide  at  bottom 

and   8-ft.  deep,   including  bridges. 

2/3/47  84 

Owner  Taking  Bids— Due  March  11. 
11  A.  M. 

Narrows    Dam  and    Power  Plant; 
Serial  47-143 

PIKE  CO..  Ark .  Little  Mls.souri  Riv- 
er, tributary  of  Quachita  River, 
approx.  7  miles  from  Murfrees- 
boro. 

Owner— VIcksburg  District  Corps,  of 
Engineers.  War  Dept..  Col.  R.  O. 
Lovett,  Diet..  Engineer,  VIcksburg, 
Miss 

Plans  by  owner. 

Gravity  concrete  dam  and  reservoir 
storage  capacity  approx.  410.000 
acre  feet;  and  power  plant  at  dam 
site  with  Installation  of  hydro- 
electric generating  facilities;  ca- 
pacity approx.  20.0>X)  KW. 
Speo.flcations  obtainable  from  the 

office. 
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2/3/47  34 

Geological    Studies    In    Progress 
Mark    West    Dam  Cost   $1,360,972 

SONOMA  CO.,  Calif.  Mark  Weat 
Creek,  about  800  ft.  below  present 
Mark  West  Springs  Resort.  0  miles 
nc>rthea.st  of  Santa  Rosa. 
Owner— City  of  Santa  Rosa,  Ross 
Miner.  City  Manager.  Walter  F. 
Adams.  City  Engineer,  City  Hall, 
Santa  Rosa,  CaUf. 
Water  studies  8ur\'ey  by  Conrultlng 
Geologist  Chester  Marliave,  420 
Bovnton,  Berkeley,  Calif. 
New  earth  fill  dam  Impounding  ap- 
prox. 9,400  acre  feet  of  water,  re- 
quiring Installation  of  42,300  lin.  ft. 
of  30  In.  concrete  pipe,  creating 
a  storage  lake  of  approx.  400  acres 
to  provide  a  permanent  supply  of 
an  estimated  420,000.000  cu.  ft.  of 
water. 


35—     DOCKS,  PIERS  & 
HARBORS 

2/3/47  •   35 

Owner  Taking   Bids — Due  Feb.  11, 

1    P.   M.  (Bidders   Figuring) 
Drydocking  and  Overhauling  Dredge; 

Serial    No.  04-203-47-57 
SAN   FRANCISCO,  CaUf. 
Owner  — U.    S.    Engineer    Office,     74 
New    Montgomery    St.,    San    Frem- 
cisco,  CaUf. 
Plans  by  owner. 

Drydocking  and  overhauling  govern- 
ment-leased Standard  Dred^ng  Co, 
hydraulic  dredge  Point  Loma. 
Bids  will  be  taken  as  follows: 
Schedule  A,  repairs  to  the  hull; 
Schedule  B,  repairs  to  machinery; 
Schedule  C,  electrical  repairs; 
Schedule  D,  allowance  for  scrap  steel 
(approximately  five  tons). 
The  following  contractors   are  be- 
ing furnished  with  plans: 

Moore  Drydock  Co.,  foot  of  Adeline 
St.,  Oakland.  Calif. 

United  Engineering  Co..  Ltd.,  foot 
of  Main  St..  Alameda.  CaUf. 

Basalt  Rock  Co.,  Inc.,  900  8th  St., 
Napa,  Calif. 

Graham     Ship    Repair    Co..    foot     of 
Washington  St..  Oakland.  Calif. 

Guntert  &  Zimmerman,  Lindsay 
Monroe,   Stockton,  Calif. 

Bethlehem  Steel  Co.,  20th  and  Illi- 
nois Sts.,  San  FYanclsco,  Calif. 

General  Engineering  &  Drydock 
Co.,  1100  Sainsome  St.,  San  Francisco. 
CaUf. 


Pftramount  Blvd.,  Cla»rwater,  Cal., 

182,100. 

Other  bida  aubmltted  Jan.  39  were : 

Warren-Southweat,  Inc.,  |M^<44. 

Pugh  Construction  Ca.  (1U,AI0l 

Johnson   Western  Co.,  $1T6,787. 

Baruch  Corp  and  Hull,  Smale  A 
Robinson.  $121,000. 

Guy    F.    Atkinson    Co.,   $183,000. 

M.  H.  Golden  ConatnicUon  Co.. 
fl3S.7Sa 

O.  B.  Pierson.  $139,222. 


36—  PARKS,  AIRPORTS  Sc 
PLAYGROUNDS 


2/3/47  36 

Owf^erTaklng    Bid*— Oua   Feb.   20, 

11   A.  M. 
Runway    Repairs;    Spec.  18223 
MIRAMAR.  Calif..  San  Diego  Co.  Ma- 

nne   Corps  Air   Station. 
Owner— U.  S.  Navy.  11th  Naval  Dla- 

trict.    Public    Works    Department. 

1220  Pacific   Highway.  San   Diego, 

Calif. 
Plans  by   owner. 
Includes    repairs    to    runways,    taxi- 

way*   and   parking  areas. 

Plans  ajid  specifications  may  be 
obtained  flKSm  the  Officer  -  In  - 
Chaige  of  Construction.  Public 
Wcrks  Department.  United  States 
Navy,  1220  Pacific  Highway.  San 
Diego,    upon    deposit    of   $10. 


37—     RAILROADS,  SUB. 
WAYS  &  TUNNELS 

2/3/47  37 

Owner  Taking  Bida — Due  Feb.  IS, 

1C  A    M. 
Railroad    Track    Spur;    Spec,  218 
EL    CENTRO,    Calif.,     Imperial     Co. 

El  Centre  Steam   Station. 
Owner — Imperial    Irrigation    District. 

El  Centro.  Calif. 
Plans  by  owner. 
Includes  appurtenant  equipment. 

Specifications  obtainable  from  the 
above  office  upon  depoait  of  $10.00 
refundable. 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 


38 


35 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PU^NTS 

2/3/47  31 

Owner   Seeking    State    Financial    Aid 

In     Plan    Preparation 
Storm   Drain   Pump  Station 

Cost   $700,000 


FLOORING 

5/16  X  2  STRIP  KILN 
DRIED  EASTERN  OAK 

Carload  Lots  Only 

SAN    LEANDRO.   CALIF. 

Phena  daya  ....  SWeetwood  1922 

Phena  avanlnga  .  SWaatweed  3433 


34 


2/VM 

Bond   Election   in   Amount  of 

$1,000,000   Recommended 
Scotts  Flat  Project  (Completion) 

Cost   $900,000 
NEVADA  CO..  Calif.    6  miles  east  of 


2/3/47 

Low  and  Only   Bidders 

Wharf;   Spec.   1076  Cost  $110,500 

Cos  ANGELES  HARBOR.  CaUf.. 
Los  Angeles  County,   San   Pedro. 

Owner— Board  of  Los  Angeles  Har- 
bor Commissioners,  Rm.  408  Branch 
City  Hall.  .San  Pedro,  Calif. 

Reinforced  concrete  wharf,  approxi- 
mately 882  ft  in  length  at  Berths 
73-E.  73-C.  mcluding  access  road 
grhding. 

Low  Bidder— Warren -Southwest  Inc., 
2145  E.  25th  St..  Los  Angeles.  $110,- 
bOO. 

Other  bids  submitted  Jan.  29  were: 
Pugh      Constr.      Co.,      Wilmington. 

$126,000 

Johnson-Western    Co..    San    Pedro. 

$14.^.2.13 

M.   H.   Golden  Constr.   Co..   $165,700 
Guy  F.  Atkinson  Co..  $171,587.20. 

2/3/47  35 

Low  and   Only  Bidders 

Wharf;    Spec.    1074  Cost    $92,100 

LOS  ANGELES.  Calif.,  Los  Angeles 
Co.    Berths   74-75,   San    Pedro. 

Owner— Los  Angeles  Board  of  Har- 
bor CommisHloners,  Room  406. 
Branch  City  Hall.  San  Pedro.  CaUf. 

Plans  by  owner. 

Creosoted  timber  wharf  approx.  609 
ft    by    20-ft. 

Low    Bidder — Macco    Corp.,    815    No. 


2/3/4; 

Low  Bidder 

Traffic    Signal    Systems    Cost   $24,719 

M-\NHATTAN    BEACH    A    Hcrmosa 

Beach,  Calif.,   Los  Angeles  County. 

Intersections    of     Sepulveda     Blvd. 

with  Center  St.  and  Gould   Lane. 
Owner — State  of  California.   Division 

of  Highways.  Public   Works   Bldg., 

Sacramento.   Calif. 
State  Highway  Engr. — Q.  T.  McCoy. 

Public    Works    Bldg.,    Sacramento, 

Calif. 

Bids  will   be   opened    in    the   State 
Bldg.,    Los    Angeles.    CaUf. 

Work  involves   furnishing  and  in- 
stalling : 

(1)  traffic  signal  system  at  inter- 
section of  Sepulveda  Blvd.  and 
Center  St; 

(2)  traffic  signal  system  and  con- 
crete curbs  and  gutters  at  In- 
tersection of  Sepulveda  Blvd.  and 

Gould  Lane. 
Low     Bidder— ficonolite     Corp..     3617 
West    Washington    Blvd.,    Los    An- 
geles,   Calif..   $24.7^ 

2/3/47  •     28 

Low  Bidders 

Transmission   Lln«s;  Speo.  190S 
COLORADO -BIG     THOMPSON 

PROJECT.    Colorado.    Near    Brush 

and  Holyoke.  Colo. 
Owner— U.  S.  Bureau  of  Reclamation, 

Walker  R.    Young,    chief   engineer. 

Denver.  Colo. 


Plana  by  englneertng  departmant  of 

owner. 
Brush-Sterling   115-kilovolt,  appcvBt- 

mately  37  miles  long,  and  8tertln*> 

Holyoke.  69-kilovolt.  approxlmatMy 

48  mtlea  long,  transmission  linaa. 
Schedule  Ne.  1 

Larson  Construction  Co.,  DeDver, 
Colo.,  $196,767 ;  complete  750  days. 

Rue  Contracting  Co..  Fargo,  N.  D.« 
$217,616;  complete  280  daya. 

Donovan,  Inc.,  St.  Paul,  Minn., 
$226,960;  oomplete  280  days. 

S.  H.  neither,  Atkln.  Minn..  $228,- 
726:  complete  280  daya 

Olaon  Construction  Co.,  Inc.,  Salt 
Lake  City,  Utah,  $336,119;  complete 
280  days. 

Vinnell  Co.,  Inc.,  Alhambra.  Calif., 
$288,989.50;  complete  280  daya. 

Sohadula  No.  2 

No  bids  submitted. 

Sohadula  No.  S 

Underground  Construction  Co.,  Oak- 
land, and  Petersen  Engineering  Co., 
San  Francisco,  CaUf,  $2863SS;  no 
completion  date  given. 

Schedule  No.  4 

Rue  Contracting  Co..  P^rgo,  N.  D., 
$240,868;  complete  300  days. 

Donovan.     Inc.,     St.     Paul,     Minn., 

$242,832 :  complete  300  daya. 

S.  H.  Relther.  Atkln.  Minn.,  $246,- 
461.06;  complete  800  days. 

Larson  Construction  Co.,  Denver, 
Colo.,  $246,720;  complete  760  days. 

Olson  Construction  Co.,  Inc.,  Salt 
Lake  City,  Utah,  $268,682;  oomplete 
300  days. 

Vinnell  Co..  Inc.,  Alhambra.  Calif., 
$322,886.50;   complete  300  days. 

Schedule  No.  9 

No  bids  submitted. 

Schedule  No  6 

Underground  Construction  Co.,  Oak- 
land, and   Petersen  Engineering  Co., 
San     Francisco,    Calif.,    $307,988;     no 
completion  time  given. 
Stipulations  and  Combination  Bide 

Donovan,  Inc..  St.  Paul.  Minn.,  Sch. 
Nos,  1  and  4.  $465,104. 

S.  H.  Relther,  Atkln.  Minn..  Sch. 
Nos.  1  and  4.  $474,187. 

Olson  Construction  Co.,  Inc.,  Salt 
Lake  City,  Utah,  Sch.  Nos.  1  and  4, 
$499,996. 

Underground  Construction  Co.,  Oak- 
land, and  Petersen  Engineering  Co., 
San  Francisco,  Calif.,  Sch.  Nos.  8  and 
6,  $504,826. 

LArson  Construction  Co.,  Denver, 
Colo.,  will  accept  award  of  both 
schedules  or  none  and  completion 
time  is  based  on  delivery  of  insula-  ^ 
tors,  which  is  now  two  years.  If  in-/ 
sulators  are  secured  sooner  the  com- 
pletion time  quoted  will  be  reduced 
accordingly. 

Rue  Contracting  Co..  Fargo,  N.  D., 


-s 


CONCRETE 
CUTTING 

•r  HOUR  OR  CONTRACT 


All  Kind* 
Coatractor* 
Equipment 
Rvniad  .  .  . 
Fully 
Maiouincd  ft 
Op«rat«<l 


DOuglos 
4790 


Day  and  Night 

ROSENBERG  BROS. 

Cea#r«c#ers 

12  ook  Grov*  sf.^:VrTr;;a 


Industrial  Wheels,  Casters,  Hand 
Trucks,  Flat  Trucks,  Lift  Trucks 

MATERIAL  HANDLING  EQUIPMENT 


GUNN   CARLE  &   CO. 

70    Potroro    /^v-  UNHfrl.ill     ^.A?0  Son    Frnnri-.co 


BOLTS 


BUILDERS  BROKERAGE  COMPANY 

1430  Alfc*  Str««t 

OAKLAND  12.  CALIF.  TWinooks  9227 

"Wc  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hmrd  to  Get**  items  for  you. 


COMPLETE     JOIBERS     STOCK 

FOUNDATION  ANCHOR  (Bent  Neck) 

MACHINE  -  CARRIAGE  -  LAG 

U  BOLTS— MADE  TO  ORDER 

CLEVISES— #2V«  -  3  .  3V«  .  4 

TURNBUCKLES  AND  STUB  ENDS 

CAP  SCREWS 

"SPECIALIZING  IN  THREADED  PRODUCTS*' 

Pan-Pacific  Metal  Products,  Inc. 


201   NEVIN  AVE. 

LAedseepe  S-2M2 


RICHMOND.  CALIP. 

RIckMearf  IMS 
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will  aoo»yC  awaX  of  botk  aoheduUs 
or  none. 


3»-^EWERS 


a/t/4T  •    89 

Ownar  Taking  BIda—Ou*  Fab.  ^9, 

2:30  P.  M.  (Unit  Quantltlaa) 
9*M/w,  Sp«o.  aO^IM 
SAN    FRANCSCO,   Calif.  Olen    Parti 

Playerroimd. 
Owner— City    and    County    of    San 

Francisco.    Department    of    Public 

Works,   Room   282   City  HaH,   San 

Franclaco,  Calif. 
City    Enflnaer— Ralph    Wadawortb, 

City  Hall,  San  Francisco,  CaUf. 

Tbe  work  involves : 

(1)  600  lln.  ft  00-lncta  centrlfugally 
spun  reinforced  concrete  pipe 
sewer ; 

(2)  1  manhole. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  dito- 
poslt  of  flO,  refundable. 


IS  (Includes  pro-rated  stipulated 
reduction  ot  160,000  on  It^ms  8.  9, 
M  and  65  if  awarded  both  Sched- 
ules I  and  lO). 


41 


29 


2/3/47 

Lew    and   Only    Bidders 

Sanitary   Sewers;  Cost   9100,22080 

MONTEBELXX>,    Calif..    Los   Angeles 

County.  Concourse  Ave,  etc. 
Owner   —    City    of    Montebello,    city 

clerk,  City  Hall.  MonUbello,  Calif. 
Plans  by  engineering  department  of 

ownwr. 
Low  Blddei^-Bosko  Constr.  Co.,  3726 

Lee  St.,  Los  Angeles,  Calif..  |109,- 

220.80. 

Martin    Constr.    Co..    at    1125.907.10 
submitted  only  other  bid  Jan.  27. 


40—       STREETS  AND 
HIGHWAYS 


2/3/47  40 

Contract   Awarded 
Grading  and   Surfacing  Cost  $256,060 
ORANGE    COUNTY.   Calif.    Between 

Laguna    Beach    and    Dana    Point. 
Owner— State  of  Clalifomia,  Division 

of   Highways,   Public  Works   Bldg., 

Sacramento,  Calif. 
State  Highway  Engineer— G.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra - 

motto,  Calif. 
Includes  about  4.9  miles  grading  and 

surfRcing  with  plant  mix  eurlacing. 

Bids  opened  in  the  State  Bldg.,  Los 
Angeles.   Calif. 
Lo-w   Bidder — Cox  Bros.  Construction 

Co.,  Box  86,  Stanton,  Calif. 


2/8/47 

Canismplated   fop  Constructlan 
During    1947 

R«fln«rl*«,  Pipe  Unas,  Terminala 

Cost  914^00,000 

COLORADO.  OKLAHOMA,  TEXAS, 
NEW   .MEXICO,  KANSAS. 

Owner— Phillips  Petroleum  Co.  c/o 
C.  W.  Hubbell.  Chief  Engr.,  Bar- 
tlesvllle.  Ckia 

Engr. — Private  plans. 

Includes  petroleum  products  manu- 
facturing fadlltiea 

2/3/47  41 

Contract  Awarded 

Water  Mains  (Install)         Cost  12986 

REDWOOD  CITY,  Calif..  San  Mateo 
County.  Charter  Street. 

Owner— City  of  Redwood  City,  B.  W. 
Blom,  City  Mgr.,  City  Hall,  Red- 
wood City,  Calif. 

City  Engineer— Don   S.  Wilson,  City 
Hall,  Redwood  City,  Calif. 
Work  Involves: 

(1)  1260  l.f.  Install  12-ln.  water  main; 

(3)  140  l.f.  install  6-in.  do  with  valves, 
fittings  and  appurtenances; 

(3)  600  ft.    trench   excav.   for  water 
line. 

(Note:    All    materials    will    bo    fur- 
nished by  the  City  at  its  Corpora- 
tion Yard). 

Contractoi^-B.  Mile*  Thoma«,  281T 
Scott  St.,  San   Francisco,  Calif. 


Eureka,  Calif.,  for  furnishing  800  teas 
MC-8  asphalt  for  a  period  of  on*  yeav 
and  also  light  domestic  and  heavy 
industrial  fuel  olL 

Specifications  obtainable  from  tke 
above  offloe. 


SnppUes,  EquipmeDt 

Sob-Contract 

Information 


2/3/47  42 

Sale  of  Valves  A  Steam  Specialties 
SAN  FltANCISCO,  Calif.  —  War 
Assets  Administration,  33  Berry  St., 
San  Franolseo  7,  Calif.,  announces 
sale*  of  valves  and  steam  specialties 
at  fixed  prices  to  priority  claimants 
and  normal  trade  chaanels  concur- 
rently with  closing  date  set  for  Feb. 
7  to  March  13. 


42 


2/8/47 

Olsmantla  4  Salvage 

Bids   Wanted 

FORT  HUACHUCA,  Ariz.,  Cochise 
(3o.— Until  Fob.  13,  1  p.  m.  bids  will 
be  received  by  the  Los  Angeles  Dis- 
trict, Corps,  of  BInglneers,  War  De- 
partmant,  731  S.  Flgueroa  St.,  Los 
Angeles,  under  Serial  No.  47-22,  for 
demolition  of  designated  bldgs.  and 
camp  facilities,  salvage  of  all  usable 
materials  and  equipment,  etc.,  at 
Fort  Uuacnuca  Military  Reserva- 
tion, Cocliise  Co.,  Ariz. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  ^.00. 


42 


2/3/47  40 

Hearing  of  Protests  Set  for  Feb.  21, 

10:30  A.  M. 
Street   Improvement;    No.  28,704 
SAN    FRANCISCO.    C:allf.    Crossings 
of  Girard  St.  at  Mansell  and  Ord- 
way  Sts. 
Owner— City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco. 
CaUf. 
City    Engineer  —  Ralph     Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Includes    unarmored    concrete    curb, 
asphaltic  concrete  pavement,   two- 
oourse  concrete  sidewalk. 


i     NEWS  INDEX 

I  Misc.  Supplloa  *  Materials 

I  Machinery  and  Equipment  _... 
}  Sub-Contract   Information   
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2/8/47 

Cast    Iron   Pipe 

Contract  Awarded 

PHOENIX.  Ariz.,  Maricopa  Co.— 
U.  S.  Pipe  &  Foundry  Co.,  Monadnock 
Bldg.,  ban  Francisco,  Calif.,  at  8552,- 
280  awarded  contract  by  the  city 
manager  of  the  City  of  Phoenix,  Jan. 
28,  for  the  furnishing  of  class  ISO 
cement  enameline- lined  cast  iron 
pipe  as  follows: 

(1)  110,000  lln.  tf.   6-in; 

(2)  180,000  lln.  ft.  8- in.; 
(8)  6,000   lin.    ft.    lO-ln.; 

(4)  40,000  lin.  ft.  13-in.; 

(5)  125,000  lbs.  cast  iron   fittings. 


42 


42— MISC.    SUPPLIES   AND 
MATERIALS 


2/3/47  •     42 

Reinforcement  Bars 
Bids  Wanted 

ALT  US  PROJECT,  Oklahoma.— 
Until  February  6.  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Denver,  Colo.,  under 
nv.  A-36.997-A  for  reinforcement  bars 
for  concrete,  f.o.b.  shipping  point 
and/or  Blair,  Okla 

Specifications  obtainable  from  the 
above  office. 


41_GAS,  WATER  AND  OIL 
PIPE  LINES 


2/3/47  •     41 

Owner  Taking   Bids — Due  Feb.  IS, 

9  P.  M. 
install   Pipe 
SAN  BRUNO.  Calif..  San  Mateo  Co. 

Mills  Park  No.  3. 
Owner— City    of    San    Bruno.    Ralph 

E.  Woodman,  city  clerk.  City  Hall, 

Sna  Bruno,  Calif. 
City  Engineer— C.  L  White,  City  Hall. 

San  Bruno,  qalU. 

The  work  involves: 

(1)  6000    ft    install    2-in.    cast    Iron 
pipe,  threaded,  cement-Ilned ; 

(2)  7400  Un.  ft  Install  4-ln.  cast  iron 
pipe,  cement-lined; 

(8)  3700  lln.  ft  Install  2-in.  cast  iron 

pipe,  cement-lined; 
(4)  1400  lln.  ft  insUll  8-in.  cast  iron 

pipe,  cement-lined; 
(5>  necessary  fittings  and  hydrants. 
Specifications   obtainable   from  the 
above  office. 


42 
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2/3/47 

Lew    Bidders 

Discharge  Pipelines:   Etc.,  Spec    1989 

YAKIMA  PROJ.,  Wash.,  Rosa  Divi- 
sion alorr:  full  reach  of  the  canal 
between  Yakima  and  Benton  Cltv. 
Wash. 

Owner— U.    S.    Bureau    of    Reclama 
tlon.  714  Second  St..  Yakima,  Wash 

Flans  by  Engr^.   Dept.  of  Owner. 

Includes  manifolds,  diBcharge  pipe- 
lines and  outlet  structures  for  16 
pumplnp  plants. 

Schedule  I 

Scheumann  A  .Johnson,  Lloyd  BldK 
Seattle.   Wash.,   $426,710 

J.  A.  Terteling  A  Sons.  Inc..  Boise, 
Idaho.    9816.785.61 

C.  J.  Montag  A  Soni.,  Poriland,  Ore.. 

Schedule   II 

No   bids   submitted. 

Schedule  III 

Scheiimann    A    Johnson,    $346,421 

J.   A.  Terteling  A  Sons,    Inc.,     $412,- 

902.19 
Morrison -Knudsen    Co.    Inc..    Seattle. 

Wash.,   $469,882.45. 
Schedule   IV 
Vo   bids    submitted 
Schedules   I    and   III   Combined 
Scheumann  A  Johnson,  $773,131  00 
J.    A.    Tertellng    &    Sons.    Inc.,    $929, 

«7.80 
Morrison -Knudsen  Co.  Inc.,  $973,907 


2/3/47 

Reinforcement  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  February  10,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  dia- 
toms House,  Denver  2,  Colo.,  under 
Inv.  G-38.181-A-1  for  reinforcement 
bars,  f.o.b.  shipping  point  and/or 
Odalr,  Wash. 

Specifications  obtainable  from  the 
above  office. 


2/3/47 

Sale  of  Valves  and  Cocks 

SAN  FRANCISCO,  Calif.  —  Until 
Feb.  18,  10  a.  m.  bids  will  be  received 
by  the  Inspector  of  Naval  Material 
Office,  Property  Disposal  Division, 
600  Bryant  St,  San  Francisco,  Calif., 
under  Sales  No.  C-81-47  for  sale  of 
salvable  valves  and  coclcs  located  at 
Bethlehem  Steel  Co.,  20th  and  Illi- 
nois Sts.,  San  Francisco,  Calif. 


$885.00;  ISO  days;  net 

Coast  Equipment  Co.,  Rosa  RIO, 
$585;  150  days;  net 

2/3/47  •     43 

Traetor^Low  and  Only  Biddara 

SACRAMENTO,  Calif.,  Sacramento 
Co.— The  following  submitted  bids 
January  29  to  the  State  Purchasing 
Agent.  Sacramento,  CaUf.,  under  Quo. 
38054,  Req.  203,  for  one  International 
tractor.  Model  W-3042H  or  equal; 
one  flat-bed  semi-trailer  with  de- 
tachable cattle  rack,  Freuhauf  or 
equal,  f.o.b.  Soledad,  Calif.,  medium 
security  prison  as  follows: 

Fanners'  Mercantile  Co.,  Interna- 
tional Model  W-3042-H.  $11,619;  fac- 
tory discount,  $1161.80;  total,  $10,- 
457.20;  immediate  delivery. 

Mack-I  n  Itematlonal  Motor  Truck 
Co.,  Mack  Model  LJT,  $7620;  2  per 
cent  factory  discount  has  been  al- 
lowed ;  delivery  prior  to  March  47. 

Same  Quo.  and  Req.  for  trailer: 

Freuhauf  Trailer  Co.,  Freuhauf 
Model  C-T-G-T  No.  5934,  $7466.19; 
factory  discount  $1493.24;  excise  tax, 
$29a6S ;  total,  $5674.32 ;  net. 

The  Trailmoblle  Co.,  Trailmobile 
CT-322,  $4026;  net;  deUvery  March  1, 
1947. 

Utility  Trailer  Sales  Co.,  UtiUty 
Model  SWX-12,  $4562.60;  net;  less 
excise  tax,   $120.60;    10-day   delivery. 

Fab  Manufacturing  CTo.,  Fabco  No. 
33.  $4717.02;  excise  tax,  $117.93;  total, 
$4509.09;  120  days  delivery;  no  dis- 
count. 

Reliance  Trailer  A  Truck  Co.,  Re- 
liance No.  424-3,  $4990.62;  f.o.b.  San 
Francisco;  30  days  delivery;  net. 

?/3/47  •     43 

Tractor  and  Mower 
Bids  Wanted 

FRESNO,  Calif.,  Fresno  Co.— Until 
February  6,  10:30  A.  M.,  bids  will  be 
received  by  the  City  of  Fresno,  D.  E. 
Roughton,  city  clerk.  City  Hall, 
Fresno,  Calif.,  for  furnishing  one 
tractor  and  one  mower. 

Specifications  obtainable  from  the 
above  office. 


secretary.    1026   2Bd    Ave.,    Oaklaad. 

Calif.,  for  roofing  work  as  follows: 

Proposition  No.  3 — The  rerooflng  of 
all  of  the  school  buitdlag  on  the 
grounds  of  the  Jefferaon  School.  lo- 
cated  at    2919   C^rriagton    St. 

Proposition  No.  4— The  rerooClaf  of 
all  of  the  permanent  school  buildings 
on  the  grounds  of  Santa  Fe  School, 
located  at  5303  Market  St 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $25. 

The  following  contractor*  have 
taken  out   plans: 

Malott  A  Peterson.  49th  A  Shat- 
tuck  Ave..  Berkeley,  Calif. 

Alta  Roofing  Company.  976  Indiana 
St.,  San   Franolseo,  Calif. 

Elliott  A  Elliott,  2336  Bfaritet  St, 
Oakland,  Calif. 

A.  K.  Goodmuntlson,  45tlt  Avai,  A 
Clement  St.,  Oakland,  Calif. 

Bay  Cities  Asbestos  Company,  8th 
Ave.,  A  E.  12th  St.  Oakland.  CaUf. 

N.  V.  Heathom,  S15-29th  Ave;  San 
Francisco,   Calif. 

F.  M.  Irland.  1039  Carltoa  St, 
Berkeley,  Calif. 


44 


2/3/47 

Acoustic  Ceiling — Bids  Wanted 

SAN  FRANCISCO,  Calif.  — UntU 
February  7,  2  P.  M.,  bids  will  be  re« 
celved  by  the  Federal  Works  Agency, 
Public  Buihllngs  Administration,  of- 
fice of  the  district  engineer,  888  U.  8. 
Appraiser's  Bldg.,  San  Francisoo, 
Calif.,  for  acoustic  ceilings  in  tele- 
type room  and  disbursing  office  at 
the  Federal  Office  Bldg.,  San  Fran- 
cisco, Calif.  Plans  and  specif Icatlona 
obtainable  from  thei  above  office  Of 
the  district  engineer. 


H 
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2/3/47 

Steve  Oil 

Low  and   Only   Bidder* 

SACRAMENTO,  Calif.,  Sacramento 
Co.  —  The  following  submitted  bids 
January  80  to  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  ISOO 
gallons  of  stove  oil.  State  Division 
of  Highways,  District  II,  Red  Bluff: 

Bohafer  Oil  Co.,  $0.1075,  %  cent  off 
posted  price. 

Red  Bluff  Oil  Co..  $0.11;  discount 
3% ;  awarded. 


43— MACHINERY  AND 
EQUIPMENT 


2/3/47  •     42 

Fuel   Oil 
Bids   Wanted 

SACRAMENTO.  Calif.,  Sacramento 
Co. — Bids  will  be  received  by  the 
State  PuAhaslng  Agent,  Sacramento, 
Calif.,  for  fuel  oil  as  follows: 

February  5 
QUO.  39993.  REQ.  33496: 

5000  gallons  dleael  engine  fuel,  de- 
livered maintenance  stations  at  Yuba 
Gap,  Donner  Summit  Truckee  and 
SierraviUe. 

February  6 
QUO.  40332,  REQ.  18017: 

1000  gallons  diesel  fuel  oil,  vendor's 
plant   In  Eureka. 
QUO.  40335,  REQ.  E49405 ; 

9000    gallons     diesel    oil.     vendor's 
plant.  Pleasanton. 
QUO.  40337.  REQ.  E49407: 

12.000    gallons    diesel    oil.    vendor's 
plant,  Llvermore. 
QUO.  38988,  REQ.  78169: 

5000  gallons  diesel  engine  fuel  oil, 
delivered  1000-gallon  lots,  Lancaster 
maintenance  station. 

February  7 
QUO.  40390,  REQ.  309-177: 

500  gallons   diesel    fuel.   f.o.b.   Hol- 
lister. 
QUO.  40195,  REQ.  22989: 

7000  gallons   diesel   oil,   f.cb.  Red- 
ding. 
QUO.  88596.  REQ.  22931: 

4000    gallons    diesel    fuel    oil.    f.o.b. 
Douglas  City  or  Buckhom. 
QUO.  39989,  REQ.  G38486: 

450  gallons   fuel   oil.  f.o.b.   Placer- 
vllle. 
QUO.  40096,  REQ.  22983 : 

50,000  gallons  stove  oil,  PS-100, 
Camp  39,  Savls  Creek. 


2/3/47  •     48 

Motor  Grader  Rental 
Low  and  Only  Bidder* 

STOCKTON,  Calif.,  San  Joaquin 
Co. —  The  following  submitted  bids 
January  29  to  the  State  Division  of 
Highways,  P.  O.  Harding,  district 
engineer,  1200  N.  Center  St,  Stock- 
ton 9,  Calif.,  for  rental  of  one  extra- 
heavy  pneumatic-tired  diesel  motor 
grader,  tandem  drive,  equipped  with 
mechanically  controlled  scarifier  and 
12-foot  blade.  Caterpillar  No.  12  or 
equal,  for  intermittent  use  in  Solano. 
Napa,  Sacramento  and  San  Joaquin 
Counties. 

Delta  Construction  Co.,  Box  457, 
Rio  Vista,  Calif.,  $7  per  hour.  Cater- 
pillar motor  grader  12.  heavy  duty. 

R  A.  Farlsh,  50  Hawthorne  St,  San 
Francisco,  Calif.,  $7.50  per  hour, 
Adams  motor  grader  512,  12-ft.  blade. 

Sheldon  Oil  Co.,  Sulsun,  Calif..  $8 
per  hour.  Caterpillar  Auto  Patrol, 
Model  12. 


2/3/47  •     43 

Bench  Lathe 
Bids  Wanted 

SAN  FRANCISCX),  Calif.  —  Until 
February  14,  3  P.  M..  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco. Calif.,  under  bid  No.  3838  for 
furnishing  and  delivering  one  bench 
lathe  with   1-3  jaw   Universal   chuck. 

Specifications  obtainable  from  the 
above  office. 
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2/3/47 

Aaphalt—Bids  Wanted 

EUREKA,  Calif.,  Humboldt  Co.— 
Until  February  4,  8  P.  M.,  bids  will 
be  received  by  the  City  of  Eureka, 
J.  C.  Barkdull,  city  clerk.  City  Hall. 


2/3/47  •     tt 

Snow  Plow 
BIda  Wanted 

SACRAMENTO.  Calif..  Sacramento 
Co.— Until  February  6,  2  P.  M.,  bids 
will  be  received  by  the  State  Pur- 
chasing Agent,  Sacramento,  Calif., 
under  Quo.  40700.  Req.  19009  H,  for 
one  light  reversible  type  snow  plow 
for  mounting  on  2-wheel  drive  truck, 
f.o.b.    Sacramento. 

Bids  submitted  January  28  under 
Quo.  37786,  Req,  18991,  for  a  heavier 
type  snow  plow  were  canceled. 

Bids  were: 

A.  L.  Young,  $41874;  100  days;  2%; 
Good  Roads  model. 

Spears-Wells  Co.,  Wausau  No.  110. 


.  I 


WILSON     WELDING 
SERVICE 

GENBRAL  CONSTRUCnON 
WELDING  and  REPAIRS 
325  7tii  Siraet,  Odduid  7 

Portabis  Welding   Service 
GLencoart  6828 


CNBILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


IWi   BrMM  Av». 
Saa  PrancWe.  Calil. 
M<m«2GAr«tM9110 


...   YARDS    AT   .   .   . 
759   County   Road 
Saa  Carlo*.  Calil. 

fhone:  Saa  Carlo*  204 IM 


907   Bonanza    Road 

Laa  Vagaa,  Navada 

Phimt:  Laa  Vugt  1344 


"For  a  Square  Deal  Call  O'Neill" 


2/3/47 

Three    Low    Bidders — Trashracks 

COLUMBIA  BASIN  PROJ.,  Wash. 
— Following  submitted  thre  low  bids 
January  29  to  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1614  for  furnishing  and  de- 
livering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  care  at  Odalr,  Wash., 
at  the  option  of  the  bidder,  132  main 
unit  trashracks,  part  1  only,  for  the 
Grand  Coule  Dam.  Columbia  Basin 
Project,  Wash.  hTe  trashracks  will 
be  installed  by  the  government: 

Joshua-Hendy  Iron  Works,  Sun- 
nyvale, Calif.,  $36,300;  ship  2b6  days; 
586,080  lbs.;  fob  Sunnyvale;  termb 
net.    No   equalization    offered. 

California  Steel  Products  Co.,  Rich- 
mond, Calif.,  $37,748:  ship  250  days; 
602.000  lbs. ;  fob  Richmond ;  terms 
net.    No  equalization  offered. 

Worden-Allen  Co.,  Milwaukee,  Wis. 
$40,700;  ship  250  days;  596,000  lbs.; 
fob  Milwaukee,  terms  net.  No  equal- 
ization offered. 


SUB-CONTRACT 
INFORMATION 


2/8/47 

Gas  Burner— Bids  Want«d 

SAN  LUIS  OBISPO.  CaUf..  8«B 
Luis  Obispo  Co.— Until  February  7. 
2  P.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Build* 
Ings  Administration,  office  of  the 
district  engineer,  838  U.  S.  Appiale* 
er's  Bldg.,  San  Francisco,  Calif.,  for 
furnishing  and  Installing  automatic 
gas  burners  at  the  U.  S.  Post  Office 
Bldg.,  San  Luis  Obispo,  Calif.  Pla«s 
and  specifications  obtainable  from 
the  above  office  of  the  district  engl* 


neer. 
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2/3/47 

Electric  Service—Bids  Wanted 

SAN     FRANCISCO,    Calif.  — Until 
February  7,  2  P.  M.,  bids  will  be  re- 


2/3/47  •  44 

Steel   Reservoir   Roef   (Instsll) 

Bid    Opening     Date     Extended     from 

Jan  29  to  Feb  4,  10  A.  M. 

NEAR  SCOTTSDALE.  Ariz..  Mari- 
copa County.— Until  Feb.  4.  10  A 
M..  bids  \viU  be  received  by  the  City 
Clerk  of  Flioenlx,  City  Hall,  Phoenix. 
Ariz.,  for  the  mstal'ation  of  steel 
reservoir  roof  for  20-milllon  galon 
reservoir  to  be  located  near  Scotts- 
daie.  Ariz.,  for  the  City  of  Phoenix, 

Bids  shall  be  submitted  on  the  fol- 
lowing items: 

(A)  materials,  labor  and  fabrication 
of  struc.  steel  roof  complete; 

(B)  galvanizmg  approx.  656,000  lbs. 
of  fabricated  struc.  steel  roof 
members. 

Plana  and  specificationfl  mav  be 
obtained  from  the  City  Engineer. 
City  Hall,  Phoenix,  Ariz.  Bidder's 
guarantee  of  5%  to  accompany  each 
bid. 
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2/3/47 

Reroofing — Bids  Wanted 

Bidders    Tigurlng 

OAKLAND.  Calif.,  Alameda  Co.— 
Until  February  4,  4  P.  M.,  new  bids 
will  be  received  by  Oakland  Boara 
of  Education,  Dr.  William  R.  Odell, 
superintendent;  John   W.   Edgcmond. 


FOR    SALE 

RED    ROCK 
10  or  10,000  C.  Y. 

Your  Trucks  Loaded  or 
Delivered 


Bernal  Construction  Co. 

Phone  Days  AT  7049 

Phone  Evenings  GR  7926 

79  Elsie  St.  San  Frsncisoo,  10 


Immediate  Detirtry 

BUDGIT 

ELECTRIC  HOISTS 
CAPACmBS 

H  to  2  Ton 

*ROUND» 

MONORAIL  SYSTEMS 

Cranes   -  Trolleys  -  Winches 
Bridge  E>rivcs   -  Slings,  Etc 

Manufacturara— Distributera 


ROUND  CALIF.  CHAIN  Ca 

Bayshore  Highway 

South  San  Francisco,  Calif. 

Phone  DElaware  7487 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 

AU  Types  of  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  Ssn  Francisco  Phone  GArfield  8768 


National  Expansion  Joint  Co. 

MaMlmcfarr  mm4  Oltfrfbsfer 
PIIIR  ■CARD  — FILT.SIDID  ASPHALT  AMD 
RliWOOD  IXPANSION  JOINT  PILLRRS 

OltfrJbefer 
MARViUKOTI—Coeerefe  Ceriaf  Co«p«m4 
SIALZ— IxpoMioe  Jelet  S«alla«  Com|m«ii4 

Ceaplles  wtfk  Federal  SpecHlcafien  SS-M34 
FOR    CONCRETE    CONSTRUCTION 

33 J  SeveaHi  Street         Uederliill  7172 


S«a  FrOTtUee  3,  e«IW. 


MONDAY.  FEBRUARY  3.  1947 


DAILY    PACIFIC    BUILDER 
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eetred  by  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  8. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  electric  service  for  tele- 
type machines,  etc..  In  Room  15-19 
In  Federal  Office  Bldg.,  San  Fran- 
cisco. Calif.  Plans  and  specifications 
obtainable  from  the  above  office  of 
the  district  engineer. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 

•AN   FRANCISCO 


ALT,  Bakery.  $800}  2034  Irving  St; 
orwner,  Kretz  Bros,  prem;  build- 
er. Beak  Store  Ek}ulpment  Co,  ^275 
San  Pablo  Ave. 

ALT,  rest.  $800;  475  Pine;  owner, 
Bob  Williams,  prem;  builder,  dav 
work. 

ALT,  dwell.  J1700;  1436  45th  Ave; 
owner.  Leo  Nogue.  1436  45th  Ave; 
builder,  R.  H.  Kimball,  1400  17th 
Ave. 

ALT.  Flats,  $1025;  2647  49  Folsom ; 
onew  Tony  Scluttl.  238  Teddy  Ave ; 
builder.  United  Roofing  A  Siding 
Co,  2906  Mission. 

ALT,  Dwell.  |800;  1867  44th  Ave; 
owner,  Wm  Redkey,  jrem;  build- 
er. Irwin  N  Smith,  1818  30th  Ave. 

ALT,  store,  $885;  1242  Stockton;  own- 
er, George  Chin,  prem;  builder. 
Morris  J  Lee.  113  Waverly  PI. 

ERB>CT  elec  sign,  $900;  1958  Sutter 
fct;  owner.  Wesley  Johnson,  prem; 
builder,  S  Maclntyre.  598  Jean  St, 
Oakland. 

ALT.  hall  and  stores.  $85Q;  SW  cor 
Van  Ness  A  Hickory;  owner,  Ma- 
sonic Temple,  Oak  St  A  Van  Ness; 
builder,  Phoenlx-Simpton  Co,  620 
0th   St 

ALT.  Apt  house,  1750;  2665  Franklin 
Ave;  owner,  Mr  Lewis,  prem; 
builder,  Clyde  Const  Co,  1944  Un- 
ion St 

XRKCT  elec  sign,  $600;  450  Broad- 
way; owner,  D  Fassio,  prem;  build- 
er. Neon  Maintenance  Corp.  755 
Davla. 

ALTER  flats.  $1000;  2826-65  Folsom; 
owner,  Mrs  H  Stolsenburg;  con- 
tractor. Jack  Callaghan,  900  Clay- 
ton Bt 

ALTER  aptfl.  $2000 ;  564-6-8  Capp  St ; 
owner,    Alfred    Schlesh,    654    Capp; 

ALTER  dwelling,  |1800;  186  Maddux 
6t ;  owner,  Lewis  Lercari,  premises ; 
oontiactor,    Hamilton    A    Orr,    2168 

■  Bayshore  Blvd. 

SIGN,  electric,  $4000;  973  Market  St; 
owner,  Lllli  Ann  Co;  contractor. 
Neon   Maintenance  Co,   756  Davis. 

ALTER  restaurant,  $7000;  41-53  Post 
9t ;  cwner.  Crocker  Estate  Co ;  con 
tractor.  Fred  J  E^arly.  Jr,  Inc. 
Pine  St. 

ALTER  dwelling.  $600;  60  5th  Ave; 
owner,  J  Bull,  c/o  cntr;  contrac- 
tor. Ira  W  Cobum,  2048  Market  St. 

ALTER  dwelling.  $1000;  8D  Parker 
Ave:  owner.  A  Aden,  c/o  cntr;  con- 
tractor, Ira  W  Cobum.  2048  Mar- 
ket  Street. 

ALTER  food  processing  plant,  $7500; 
200  Washington  St;  owner,  A  Levy; 
contractor.  Jacks  and  Irvine,  620 
Martlet  St 

DWELLING.  2-storv.  1 -family,  fr. 
$10,000;  N  San  Felipe  Ave  278  H  E 
San  Jacinto;  owner,  E  R  Rouda, 
880  Market  bt;  contractor.  Her- 
bert A  Crocker  Co.  681   Market  St. 

ALTER  social  center.  $10,000;  177 
Steuart  St ;  owner,  YMCA,  prem ; 
contractor.  Wahl  Constr  Co.  201 
Scott  St. 

ALTER  store,  $3000;  315-17  Sutter; 
owner.  Adeie  Moran,  18  Tillman  PI. 

ALTER  hotel.  $1500;  74  8rd  St;  own- 
er, R  Orilou.  premises;  contractor. 
Modem  Fixture  A  Cabinet  Works, 
72  Marlln   St 

wmmmmmmmmammmmmm 


REMODEL  lower  apt.  $750;  1440  Cle- 
ment  St ;  owner.   George   Pannett. 

SIGN.  $700;  150  Sutter  St;  owner, 
Atkins;  contractor.  Electrical  Prod 
Corp. 


OAKLAND 


ALTERATIONS  and  addn.  $1000;  134 
Duncan  Way;  owner  and  contrac- 
tor, Ray  Forsell,  2  Defense  Court. 

DWELLING,  1 -story  «-room,  $«.- 
000:  1966  41st  Ave;  owner,  N  Fre- 
batich.  1820  Cth  St;  contractro.  O 
W  Drysdale.   684  Spruce  St 

ADDITION.  $1000:  8030  B  14th  St; 
owner  and  builder,  R  W  Austin, 
premises. 

ALTER  dwelling,  $1900;  1124-26  10th 
St;  ovmer  and  contractor,  J  L 
Handy.  1124  10th  St. 

BARN.    1-story,    $1000;   4264    St   An- 
drews Road;  owner.  J  Jaeger.  4261 
S*.  Andrm's  Road ;  contractor.  Vic 
tor  S  Flashman.  2122  Clinton  Ave. 
Alameda. 

OARAGE.  $600;  4166  St  Andrewa  Rd; 
owner  and  builder,  Victor  S  Flash- 
man,  2122  Clinton  Ave.,  Alameda 

ADDITION,  brick.  $3750;  8700  G  St; 
owner.  Hazel  Atals  Glass  Co,  8700 
G  St;  contractor.  Larsen  A  Lar- 
sen.  829  Bryant  St.  San  Francisco. 

DWELLING,  2-story  5-room,  $6,000; 
6840  Ascot  Drive;  owner  and  con- 
tractor. Brass  Hyland  Constr  Co, 
1319  Franklin   St 

SHOP,  l-story  concrete.  $16,000;  10,- 
410  Pearmaln  St;  owner,  Don  L 
Kaastrup.  10922  Acalanes  Drive; 
contractor,  James  Ness.  2786  Oliver 
Ave. 

DWELLING.  1 -story  5-room.  $4800; 
7838  Sterling  Dr;  owner  and  con- 
tractor, M  J  Schindler.  3194  Guldo. 

SAN    MATEO 

ALTER  Store  bldg..  $700:  209  Bald- 
win Lot  190:  owner  and  builder. 
Leland    McLean. 

BANK.  $1,000 ;  168  B  St  Lot  1,  Block 
8;  owner,  Ist  Nat  Bank;  builder. 
Huge    Hurtberb. 

GARAGE.  $1,000:  S2  Norfolk.  Lot  7. 
Block  1 ;  owner  and  builder.  E  F 
Norot. 

DWELLING,  $850;  126- 39th  Ave.  Lot 
11;  owner  and  builder.  David  V 
Fox,    Jr. 

STORAGE  Bldg..  $2000:  17th  Ave 
and  Railroad  Tracks  Lt  A;  ownei 
and  builder.  H  J  Hardy. 

GARAGE.  800;  15  Norfolk.  Lot  2. 
Block  6;  owner  and  builder.  I  W 
Hall. 

STORE.  $600;  2223  3rd  Ave.  Lot  6, 
Block  6;  owner.  Gus  Felgs;  build- 
er, Glasshof  Merthen. 

DWELLING.  $11,000;  717  W  Peper. 
Lot  280;  owner,  Fred  D  Lod;  build- 
er. H  E  Winfrey.  P  O  Box  80. 
Burlmgame. 

STORE,  $800;  222  3rd  Ave,  Lot  6. 
Block  6.  owner.  Gus  Falas;  build- 
er. George  H  Smith.  108  Bdelen  Ave 
Los  Gatos. 


BERKELEY 


BUILDING  PERMITS 

Granted 


SAN   FRANCISCO  COUNTY 


JANUARY  31,  1947 


PARTITION  office,  $3000;  23  Grant 
Ave:  owner.  Talkie  Products  Co; 
contractor,  MacDonald,  Young  and 
Nelson,  Inc.  s 

REPLACE  wood  floor.  $500;  1598 
Sanchez  St;  owner,  A  Coiridan; 
contractor.  E  J  Lehman. 

CONVERT  Into  sleeping  room.  $500; 
1S29  Sanches  St;  owner.  Irene  Han- 
ley;  contractor,  Western  States 
Constr  Co 

RELOCATE  entrance.  $12,000;  SW 
Cor  Irving  St  and  20th  Ave;  own- 
er. E  Jackson ;  contractor,  Geo  J 
Elklngton. 

ENLARGE  porch  and  alterations. 
$2,000;  647  46th  Ave;  owner.  Pearl 
Ortega;  contractor.  G  W  Elklng- 
tOQ.  « 


Roy  M.  Scott 

HMdni  and  VmtiUtinKEqalpMcnt 

•ellere  .  High  and  L«w  Preesure 

•team  Trape  •  Valvea  -  Strainers 

Fane    •    Blowers    •    Heatinf    and 

Ceellng  Cells 

PhoM  MArkeC  2911 

'O'ell  Us  Yeur  Preblems" 
fSt   T«nlll  Strtct,   San   Frandaco 


ALT,  $750;  1940  Addison ;  owner.  Gen- 
eral Lumber  Co.  1960  Addison ; 
builder,  F  A  Stead.  1960  Addison. 

ADD.  $1,000;  2808  Webster:  owner 
and  builder.  C  F  Fraley.  2808  Web- 
ster. 

ALT.  91,800;  1818  Seventh;  owner 
and  builder,  Joe  D  Gonsalos. 

ALT.  $2.e00;  1619  Grove;  owner.  M 
M  Hoyio.  1619  Grove;  builder,  Hu- 
bert  Hawkins.  2924   Hliiegass. 

ALT,  $1,000:  2611  Ash  by;  owner,  L  A 
Carlson,  2611  Ashbv ;  builder,  F  A 
Stead,  1950  Addison. 

ALT,  $600:  881  Jones;  owner  and 
builder,  Nettie  Mayfield,  881  Jones. 

BURLINGAIME 

RESIDENCE,  $14,000;  Walnut  Ave. 
Lot  31,  Bk  3;  owner  and  builder, 
E  A  Olund. 

ADD  to  Present  bldgs.  $6,000;  Calif 
and  Bayswater.  Lot  5A,  Bk  13; 
owner.  Wm  Bowen ;  builder.  K 
Johnston.  486  Chatham  Rd.  Burl- 
inflame. 

RESIDENCE.  $10,000:  Allures  Lot  12. 
Bk  5;  owner.  E  J  Hut>bard;  build- 
er. Calif  Const  Co.  P  O  Box  591. 
Bur'lngame. 

RESIDENCE.  $8,000;  Las  Mantis; 
Lot  27.  Bk  2:  owner.  8  H  Brown; 
b  lilder.  Calif  Const  Co.  P  O  Box 
591, (   Burllngame. 

RESIDENCE,  alt,  $1,000;  1616  Ade- 
line, Lots  8  A  9,  Bk  51 :  owner, 
MiH.s    Purest;    builder,    Finlof    Bro8. 

RESIDENCE,  alt,  $1,000;  1012  El 
Camino,  Lot  22.  Bk  6;  owner  and 
bulk!er.    Miss    Evelyn    Bock. 

RESIDENCE,  alt.  A  3  new  garages. 
$3,000:  Harvard  and  Channing,  Lot 
17,  Bk  40;  owner  and  builder.  A 
Jackson. 

ADDITION  to  No  757.  $9,000;  Rollink 
Rd.  owner  and  builder,  Harry  Lee 

SANTA   CLARA   COUNTY 

OFFICE  buildings,    two,    $8000  each; 

382    and    386    Rare    St,    San    Jose. 

owner    and    builder.    Garden    City 

Lumber    Co,    P    O    Box    1268.    San 

Jone 
ALTER  commercial  bldg,  $3000;  1226 


W  San  Carlos,  San  Jose;  owner,  J 
FogUa;  contractor,  Johnson  and 
Rhinehart. 

DWELLING.  $8000;  18  Vista  Street 
Los  Gatos;  owner  and  builder.  E 
Heberton.  Ruute  2.  Box  804.  Camp- 
bell. 

DWELLING.  $8000;  Esther  Avenue, 
Campbell;  owner,  J  Zamira;  con- 
tractor, H  W  Poore. 

DWELLING.  $flOOO:  H  mile  south  of 
Morgan  Hill;  owner  and  builder. 
R.  H.  Fish,  Route  1.  Box  2481. 
Morgan  Hill. 

CONCRETE  rlab.  $10CO:  Pacheco 
Pass;  owner  and  builder.  H  Tyler. 
Route   1.   Box  152-C.  Oilroy. 

DWELLING,  $8000;  Lot  22  Rldgeley 
Drive;  owner  and  builder,  J  Den- 

Beeman.  780  S  lltb  St,  San  Jose. 


SAN  CARLOS 


DWELLINGS,  two.  $6000  each;  2413 
and  2437  San  Carlos  Ave;  owner 
and  builder,  Standlsh  A  Gover,  261 
Magnolia,  Millbrae. 

DWELLING,  $8000;  2073  Greenwood 
owner  and  builder,  Cecil  Ball.  2120 
Greenwood  Drive,  San  Carlos. 

DWELLING,  $8d00;  2663  Thorahill 
Drive;  owner  and  builder,  Zeke 
Nlkunen. 

DWELLING.  $10,000;  1621  BritUn ; 
owner  and  builder.   J   Pindroh. 

DWELLINGS,  two.  1521  Hill  Drive. 
$800C.  1441  Hull  Dr.  $10,000;  owner 
and  builder.  Herman  Chrlstensen. 
1399  2l8t  Ave,  San  Francisco. 


CITY   OF    SACRAMENTO 


DWELLING.  5-room,  $5000;  2500  64th 
St;  owner.  J  Maase;  contractor. 
Donald  G  Carter  Co,   1017  J   St 

ADDN  to  bldg.  reinf  concrete  and 
composition  roof.  $100,000;  3353  2nd 
Ave ;  owner.  Made  Rite  Sausage 
Co ;  contractor,  Huldener  Constr  Co 
2G0S  R  St;  architect  Geo  Sellon. 

REMODEL  bldg.  $4000;  2430  27th  St; 
owner.  J  Dodge;  contractor.  Stolte, 
Inc,   Oakland. 

APT  over  garage,  $2000;  4017  Fifth 
Ave  rear;  owner  and  builder,  Sol 
P  Mazxia 

&HED.  $400;  4767  13th  Ave;  owner 
and  builder,  C  Gogliono,  5021  11th 
AvenUe. 

REMODEL  interior  of  bldg,  $1000; 
2201  J  St;  owner,  Woodard  Clean- 
ers; contractor,  H  W  Robertson. 

ADDN  to  t^'arage.  $400;  570  Pala  Way 
owner.  Edw  Grebitus;  contractor. 
Atlas  Co.  873U  Terminal  Ave. 

STORAGE  bldg.  $3600;  2538  Sutter- 
ville  Road;  owner  and  builder.  J 
H  Barden,  3833  33rd   St. 

DWELLING.  5-room,  $6900;  609  41st 
St;  owner,  Hazel  W  Johnson;  con- 
tractor, T  B  Tnompson,  1564  49th 
Street. 

ALTER  bldg,  $400;  1100  "T''  Street; 
owner  and  contractor.  J  F  Rey- 
nolds Co.  1115  "T"  St 

FENCE.  $400;   1228  G   Street;  owmer. 

Steve  Williams;  contractor.  J  F  Rey- 
nolds Co. 


Recorder  of  the  County  of  Santa 
Clara.  SUte  of  Callfomia  on  8- 
24-1940  in  Bk  4  of  Maps  at  page 
49.  Earl  P  Escalante  and  Ruby 
Escalante    to    Drlskell.    Goodrich 

&  Toevs  Conbtructlcn  Co 

„ Jan.  24,  1947 


SANTA   CLARA  COUNTY 


to  Stanley   M  Davi»       Jan  29  .194^ 
Jan    SO,     1947—22150    MEEKLAND 
Ave,  Hayward.    Alberi  Lilley  to 

Harr>   E  Lee January  11,  1947 

Jan  30.  1947—18824  CREST  AVE, 
Hayward.  Jay  Lambert  to  whom 
it  may  concern..  January  26,  1947 
Jan  30.  1947— LOT  0  BLK  K.  Toler 
Heights.  Oakland.  Aug  Casquero 
Jr  to  A  Casquero    January  30,  1947 


Completion  Notices 


Recorded  Accepted 

Jan  29.  1947— LOTS  29,  30,  81,  108^ 
107.  100  and  110  in  Tract  262.  sit- 
uated partly  in  city  of  Santa 
Clara  and  city  of  San  Jose.  Kai- 
ser Community  Homes  to  Self 

— January   14.   1947 

Jan  29,  1947— LOT  106  Tract  282, 
partly  in  city  of  San  Jose  and 
city  of  Santa  Clara.  Kaiser  Com- 
munity Homes  to  Self 

" January  17,   1947 

Jan  «9,  1947— PTN  JOHN  Franklin 
Tract  Wlltow  Glen  Villa  Tract 
No  4.  Lea  M  Schlobohpi  to  A  O 
Lants - January  29,   1947 

Jan  29,  1947—1340  CHANNING  Ave 
Palo  Alto.  Lloyd  B  Sherwood  to 
E  J  Schmallng January  28,  1947 

.Tan  29.  1947— LOT  8  Inclusive,  de- 
sig  and  del  Tract  No  £52  Clare- 
mont  Village  August  Llndemey- 
er.  1505  Lafayette  St,  San  Jose 
to  A  R  Jamieson January  25,  1947 

Jan  29.  1947— LOT  25  as  design  and 
del.    Tract    No    266    Alamo    Ter. 

Chas  R  Terry  to  Seikel-Terry 

January  28.   1947 

Jan  29.  1947  —  LOT  385.  Bradley 
Manor  Unit  No  48.  G  M  Thomp- 
son to  Hayden-Thompson  

January  29,   1947 

Jan  28,  1947— FTN  LOT  294  Blk 
28.  Cook  A  Branham  Addn.  San 
Jose.  Wm  H  ONeil,  1475  Emory 
St.  8an  Jose,  to  Self  (2  buildings) 
January  27,  1947 

Jan  28,  1947— LOTS  7,  8  and  9  Tr 
275  Tilmar  Tract,  ptn  Blk  10 
and  all  Blks  11  and  12  N  R  1  W. 
Lionel  J  Tilson,  1020  Willow  Glen 

Way,  San  Jose,  to  Self 

_ Jan\iary  28,  1*47 

Jan  28.  1947— LOTS  3,  10,  11.  12  and 
13  Blk  225.  Tract  No  268,  Mld- 
dlefleld  Park  Unit  No  1.  Sher- 
man and  Sue  Comblum  to  Ed- 
ward Comblum January  27,  1947 

Jan  28,  1947— NWly  50  ft  of  LOT 
25  Tract   No   163   Westage.     Roy 

Udell  Storer  to  E  E  Amott 

January  25,   1947 

Jan  28,  1947— LOT  886,  Bradley 
Manor,  Unit  No  4.  O  M  Thomp- 
son to  Hayden-Thompson  

January  28,   1947 

Jan  38.  1947— LOT  46,  Tract  No  288 
Martha  Snbdiv  in  Pala  Rancho. 
Laura  E  Stacey  to  whom  it  may 
concern January   9,   1947 

Jan  28,  1047— LOT  16  Blk  1,  Cook 
Subdiv.  San  Jose.  C  J  Maro  to 
Self _ January  28.  1947 


Liens  Filed 


SANTA  CLARA  COUNTY 


Recorded  Amount 

Jan  28,  1947— DOS  PALMAS  Ranch 
located  on  west  side  of  State 
Highway  No  17  north  of  city  of 
San  Jose  and  south  of  town  of 
Milpitas.   John  A  Franse  vs  Paul 

'  W  Sampsell.  L  Eoteler.  Stewart 
McKee.  trustees  in  bankruptcy, 
and  Christ's  Church  of  the  Gk>l- 
den  Rule,  a  corp.   banrkupt..$680.47 

Jan  28,  1947— LOT  8  Tract  236.  Fer- 
rino  Tract.  Thoeny  Brothers  vs 
Gorald    F   Berry „ $129.87 

Jan  28,  1947— LOTOLA  Dr,  Los  Al- 
tos(  Lecroye  SUvey  home).  C  A 
Geenen  and  L  A  Slaback  vs  Le> 
croye  SUvey  , $803.64 

Release  of  Liens 


SANTA   CLARA  COUNTY 

Recorded  Amount 

Jan  29.  1947- LOT  8  Blk  9,  ppty  of 
East  San  Jose  Homestead  Assn. 
S  H  Chase  Lbr  Co  to  George  M 
and  Marie  B  Bell .$1730.31 

ALAMEDA    COUNTY 


Recorded                                        Amount 
Jan  30.  1947—4861  B  14th  STREET. 
Oakland.      Hutzler    A    Guise    to 
Lonnie  O  Galyen -. $806.00 


Building  Contracts 


SAN    MATEO    COUNTY 

UNDERGROUND  constr  work,  Bur- 
llngame. 


ALAMEDA   COUNTY 


SAN    MATEO   COUNTY 


Recorded  Completed 

Jan.  29,  1947— L  5.  B  68  "SanU 
Tnez  Park".  Stateside  Bldrs,  Inc. 

Gould    Conatruction    Co 

Jan.   24.   1947 

Jan.  20.  1947— L  SO,  B  88;  "Santa 
Ynez  Park"  Stateside  Bldrs,  Inc, 

to   Gould    Construction    Co 

Jan.    23.     1947 

Jan  29.  1947— So  80  ft.  L  6.  B  4; 
"Nash  Tract"  Peter  B  Jansen 
to  A  O  Fryman    Jan.  22.  1947 

Jan.  26.  1947- L  3,  "Emerald  Lake 
Park  (Oak  Knoll  Manor")  Mark 
Edwards  to  who  mit  may  con- 
cern     Jan.    23.    1947 

Jan.  29.  1947  Por  Lt  1.  "McAcker 
Terrace,   San   Mateo"   E   Ransom 

Fox  ct  al   to  Wilfred  H   May 

Jan.    27.    1947 

Jan.  29.  1947— PorUons  L  1.  B  4. 
"Friendly  Acres  Sub  No  1"  Por  L 
7  B  4 ;  "Friendly  Acres"  to  Laeey 
A  White  Inc,  to  whom  it  may 
concern Jan.     29,    1947 


Recorded  Accepted 

Jan  31,  1947  —  2308  DASITWC^D 
Ave,  Oakland.  Harold  H  Braeger 
to  C  R  Tlsher January  30.  1947 

Jan  31.  1947—1883  ORIOLE  Ave. 
Eden  Twp.    Dayton  G  Oalncup  to 

whona   It   may   concern 

January  80.    1947 

Jan  81.  1947— PTN  BLK  261,  Whit- 
Cher's  Map  Oakland.    F^acific  Tel 
A  Tel  Co  to  N  H  Sjoberg  A  Son.. 
Januarv   22,    1947 

Jan    81.    1947—1330    and    1336    88th 
Ave,    Oakland,     Alameda   Homes 

Co  to  whom  it  may  concern 

January  29.    1947 

Jan   81.   1947— LOT  6  Blk  E,   Trtict 
708.  Eklcn  Twp.    Stanley  M  Davis 

to  whom  it  may  concern — 

January  27.  1947 

Jan  31.   1947— LOT  8  Blk   E,   Tract 
708.  Eden  Twp.   Charles  S  PHlpps 


PIPE 

PIPE  -  VALVES  -  FITTINGS 
Fadlltiea  for  plp«  beedini 

and  Biftiiifolda 
Write  fep  Prieee 

Pacific  Pipe  Co. 

160  Spear  SU  San  Frarcleco 


SANTA   CLARA   COUNTY 


Recorded  Completed 

Jan.  27.  1947— Lot  1,  Block  2  and 
Lot  7,  Block  1.  Tract  266,  City  of 
Mountain  View;  5-13-46  10  of 
Maps  page  21.  John  Guerrero  to 
self Jan    23.    1947 

Jan.  27.  1947— Lot  10.  Block  37.  Map 
No  3  Town  of  Los  Altos  M  of 
Maps  pg  1.  Eskll  B  Cornell  co- 
owner  to  Eskil  B  Cornell  

Jan.    27.    1947 

Jan.  24.  1947 — Being  a  pari  of  Tract 
A  in  Lot  1  of  the  Hill  A  Samp- 
son Survey.  Conrad  E  Bergmann 
oDf^  of  the  owners  to  Carl  Swcn- 
son  Co . — Jan   18,    1947 

Jan.  27,  1947 — Lot  25  as  shown  up- 
on that  certain  Map  entitled, 
"Tract  No.  184  North  Claremont, 
Unit  1"  which  Map  was  filed 
for    record   in    the   office    of    the 


Associated  Wood  Products  Go. 


TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


ALUMINUM 

Immediate  Deliyery 
23  Va   9«N«e  eormvoted  sheet* 

1  Vs"  Cermgatlea  Meoes  added 
tfreefflii 

6'   «   76'—$2.\0  8'    s   26'— «2.80 

10'    ■   26'— <9.90  12'  s   2tf'— #4.20 

Special  Pricet  for  Quantity  Buyers 

CLiVELAND  WRiCKINa  CO 

2tM   TMrd   S«.  ¥Ale«cie    4«77 


AETNA 

REFRIGERATION 

AND 

AIR  CONDITIONING  CO. 

SALES  and  SERVICE 

COMMERCIAL 

INDUSTRIAL 

Dealers  for 

CHRYSLER  AIR  TEMP 

CYCLOPS  REFRIGERATION 

FEDERAL  and  BALLY 

COMMERCIAL  STORE 

EQUIPMENT 

423t  IROAOWAY  •  OAKLAND 
Pkeee  Fledaeaf  1440 


NOW  AVAILABLE 

STEEL  TRUSS  JOISTS 


■'m^r 


PHONE 


STEEL  COMPANY 


1750    ARMY    ST.  «-.        A 1  A  1 

SAN    FHANCISCO  W  3\       •#  B  •#  B 

COASTWISE       SERVICE 


1 1 
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DAILY     PACIFIC     BUILDER 


MONDAY.  FEBRUARY  3,  1947 


Owner— Pacific   Tel   ft   Tel   Co,   San 
FrancUco. 

Contractor — Underground  Conetr  Co, 
78th  Ave  and   San   Leandro   Blvd, 
Oakland. 

Filed.  Jan  27,  1M7.    Dated  

Progressive  {xaymenU  of M% 

40  daya  after  completion balance 

TOTAL  COST,  f..' 

BoM,  $27,776.68.  Sureties,  Pacific  In- 
demnity Co  Forfeit.  $80  per  day. 
Umlt  B2  days.    Plans  and  Spec  filed 


Furnace  Permits 


OAKLAND 


OAKLAND 


3600  28th  Ave;  owner,  Henderson; 
dealer,  O  Hanson ;  floor  furnace. 

2115  St  JoUth;  owner,  Jensen; 
dealer,  W  B  Ruf;  floor  furnace. 

4706  Foothill  Blvd;  owner.  Banty; 
dealer,  A  Plnco;  floor  furnace. 

9836  Lyndsurst ;  owner,  Rich ;  deal- 
er, A  Plnco;  floor  furnace. 

3020  Vale;  owner,  A  Murphy;  deal- 
er, Gus  Blerman ;  floor  furnace. 

1B23  25th  Ave:  9wner,  N  Healey; 
dealer,   O  Hanson ;   floor  furnace. 

3765  Angelo  St;  owner,  J  Casbls; 
dealer,    O  Hanson ;    floor    furnace. 

7514  Sterling  Dr;  owner,  Allrlght; 
dealer,   P  Bruno;    floor  furnace. 

5364  James  Ave;  owner,  Moore; 
dealer.  H  Clark;  floor  furnace. 

6320  Aspinwall;  owner^  Wiggins; 
dealer,    Harer    Furnace    Co;    floor. 


Piedmont  and  MasArthur;  owner. 
Shell  Oil  Co;  plumber,  T  Lynch;  1 
pi  fix. 

Broadway  and  Hobart ;  owner,  ; 

plumber,  L  J  Madden ;  5  pi  fix ;  6  wa- 
ter con. 

214  Madison  St:  owner,  Woodbum ; 
plumber,   J   Smith:   2   gas  op. 

445  Rich  St;  owner,  Milner;  plumb- 
er, L  V  Pape ;  2  pi  fix ;  2  water  con. 

3424  Diamond;  owner,  Benton; 
plumber,  H  Sheridan;  4  pi  fix;  8 
water  con. 

1519  Mth  Ave ;  owner,  ;  plumb- 
er, J  Zamcrelll;   2  water  con. 

6690  San  Pablo  Ave;  owner,  Cas- 
idy;  plumber,  J  Leger;  2  ga»  op. 


Electrical  Permits 


8AN   FRANCISCO  COUNTY 

1808-6  Civic  Senter  Plaza  A  and  K 
owner.  Civil  Service  Co;  contractor, 
Dept  of  Public  Works;  temp  wiring. 

1807  33  Battery  St;  owner.  Com- 
munity Center  Garage;  contractor, 
Chas  A  Langlals  Co;  1  outlet;  1  pi; 
1  switch. 

1808  715  Sacramento;  owner,  T 
Lee;  contractor,  Chas  Ylck;  4  out- 
lets; 4  switches;  4  plugs. 

1809  SE  Cor  Munich  and  Russia; 
owner,  B  C  Hoecker;  contractor.  Ace 
Elec  Co;  temp  saw. 


1—    MISCELLANEOUS 


Are  you  Interested  In  well-trained 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS,  ENOINEBR& 
DRAFTSMEN,    SURVEYORS,  ESTI- 
MATORS.    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS, 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
E.   STEVENS,   QArfield    1617 
Teohnloal  PeeKlena  Agency 

BOdKkittlilKIA  SERVICE 

All  taxee,  payrolls  for  business  firms, 
contractors  and  Individuals.  No  ac- 
count too  large  or  too  small  SEa- 
brtght   4462.  (tf) 

gXPBRT  bkAJ'l'lNa  agnvicBB. 

FREE  LANCE.  Phone  QRayston* 
«*».  (if) 

HELP  WANTED 


10  gauge.  .036-in.  46Hx96-ln.  Alum- 
inum Products  Co.,  8249  16th  Street. 
Phone  UNderhill  2166  or  SUtter  6700. 
AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quantity  of 
26  -gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf^ 


DO  VOU  NEED  NAILST 
We  have  a  limited  quantity  of  6,  8, 
16  and  20  common  which  are  avail- 
able for  Immediate  delivery.  L.  8. 
CRANDALL,  675  Mission  St.  San 
Francisco.  Phone  SU.  8266.  tf 


Experienced  BUILDERS'  HARD- 
WARE MAN  to  handle  contract 
Builders'  Hardware  for  Wholesale 
Hdwa  Co.  in  San  Francisco  and  who 
belongs  to  the  AH.C.  or  otherwise 
eligible.  State  age,  exp.,  salary  ex- 
pected and  when  available.  Your  an- 
swer will  be  kept  confidential.  Reply 
Box  180.  c/o  Dally  Pacific  Builder. 
^___ 2/4/47 


1  Fairbanks-Morse  5-in.  No.  S812- 
NBF  split  case  booster  pump  with 
11-6/16-ln.  Impeller.  Direct  connected 
to  Case  Model  C.E.  gas  engine.  Pump 
almost  new,  engine  In  excellent  con- 
dition. $480  plus  tax.  f.o.b.  Mountain 
View. 

1  Model  V-40  Allls-Chalmers  gas 
engine,  10-ln.  face  flat  pulley  drive 
with  50  feet  of  8-in.  flat  belt.  Almost 
new.  $800  plus  tax,  f.o.b.  Mountain 
View. 

City  of  Mountain  View  Water 
Works.  140  Franklin  St.,  Mountain 
View,  Calif.  J.  H.  Thomas,  Supt. 
Phone  2881.  2/3/47 


ESTIMATOR,  CONTACT  MAN. 
capable  of  handling  estimates  on 
erection  of  Steel  Sash  and  Doors  and 
Ornamental  Metals.  Take  over  com- 
plete charge.  Atlas  Metals  Constr. 
Co.,  2617  78th  Ave.,  Oakland. 

EXPERIENCED  ESTIMATOR  ^or 
Commercial   Construction   Co.    Reply 
Box  120,  c/o  Dally  Pacific  Builder. 
(2/3/47) 

AR<;H.  BRAUTSMAM  for  Oeneral 
Contractor's  office.  Must  be  good  on 
perspective  and  lettering.  State  sal- 
ary and  experience.  Reply  Box  128-A 
c/o  Dally  Pacific  Builder. 
; (2/8/47) 

ASSOCIATE  wanted  for  General 
Contracting  businees.  Man  exper.  In 
earth  moving,  highway  and  heavy 
construction  preferred.  CapiUl  need- 
ed. In  answer  give  complete  exper. 
and  qualifications.  Reply  Box  191 
c/o  DaUy  Pacific  Builder. 
(2/6/47 ) 

ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  Sal.  open. 
Chas.  A.  Langlals  Co.,  474  Bryant 
St^,  San  Francisco. 

3— POSITION  WANTED 

EXPERIENCED  BUILDING  ES- 
TIMATOR, fully  acquainted  with 
purchasing  and  contractor's  office 
work,  would  like  responsible  and  per- 
manent connection.  Reply  Box  124, 
c/o  Dally  Pacific  Builder. 

CONSTRUCTION  -  MATERIALS  - 
EUIPMENT  or  RELATED  FIRMS 
young  exec,  offers  you  broad  civil 
«nfrrg.  and  bus  admin,  background. 
exper.  as  admin,  ass't  on  govt.  mgmt. 
probs.  and  relations  with  gov't.  Re- 
ply  Box  127.  c/o  Daily  Pacific  Builder 

5—  FOR  RENT 


LUMBER  H  ANDHNO  EQUIP- 
MENT: CARRIER.*!.  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KB   4-1661. 

TARPAULINa,  TBWTfl  k  CAMP: 
INO  EQUIPMENT.  Sullivan  Awning 
Co..  801  South  Van  Ness.  Phone  ML 
8088. i/» 

TRANSITS,  fl7  per  month  Danie. 
McFarlar.d.  624  Second  Ave.,  Phone 
BAyvlpw  7804. 

106  COMPRESSOR  with  complete 
equipment  for  concrete  cutting  and 
drilling,  with  operator.  Reasonable 
rates.  OA  8381,  9  a.m.  to  8  p.  m. 
Mr.  Manning.  (2/5/47) 


FOR  SALE 


Corrugated   ALUMINUM  SHEETS, 


CORRUGATED  PIPE,  200-ft.  of 
36-ln.,  with  couplings;  new.  Will  sell 
below  cost.  Call  DElaware  0677,  or 
Sar.  Rafael  4748.  (2/5/47) 

METAL  TOILET  PARTITIONS, 
Kitchen  Cabinets  and  Sinks.  Soule 
Steel  Sash  (pivot-out  type),  Kitchen 
Tables  and  Racks.  Phone  GA  8331  9 
a.m.  to  8  p.m.    Mr.  Manning. 

(to    2/5/47) 


bRAWW(!^  S'rOOLS,  Fire  hose: 
Electric  Toaster  (hotel  size).  Paint 
Spray,  Circular  Saws,  Lathe,  Tar- 
paulins, Generators  and  two  S-wheel- 
er  Scooters.    Phone  WA  14200. 

(2/4/47) 


WOOD    LATHE    and    BUILDING 
PAPER.    RelUy  Bros.,  OLympic  5572. 

(2/7/47) 


LOAM,  black  or  sandy,  92  per  yd. 
CLEAN  BEACH  SAND.  Call  FI  2922. 

(tf) 


100,000-gal.  riveted  steel,  bell  bot- 
tom water  tank  on  80-ft  steel  tower. 
Good  condition  except  for  scaling 
and  painting.  S3500  as  is,  where  Is. 
Immediate  possession.  City  of  Moun- 
tain View  Water  Works,  140  Frank- 
lin St.,  Mountain  View,  Calif.  J.  H, 
Thomas,  Supt.  Phone  2881.  2/8/47 


HARDWOOD  FLOORING 
25/32  X  2>4  face  tongue  and  groove, 
carload  lots  only.  Kiln  dried  graded 
Oak  from  Southern  mills.  10  days  to 
2  weeks  delivery;  80%  and  better 
clear  M  E  Farmer  Floor  Co,  1810>/^ 
Hardman  Ave,  Napa,  Calif  Phone 
Napa  2074  days,  or  21-J-ll  evenings. 

(2/3(47) 


One  108  cu.  ft  LEROY  COMPRES- 
SOR; two  815  cu.  ft.  WORTHING- 
TON  COMPRESSORS;  one  HANDY 
CRANE.  R  W.  Reade  A.  Co..  ASh- 
berry  1616. 2/4/47 


One  Heller  &  Brightley  TRANSIT. 
Price  8278;  one  Gurley  TRANSIT, 
Price  $250.  E.  K.  Hussey  Eng.  Corp., 
178  Grand  Ave.,  Oakland  12.  Phone 
TW.  8869.  a/4/47 

GENERATORT"  S^-~KW;  110 -volt; 
rkld  mounted,  gasoline  engine.  Used. 
$496  Doty  A  Lockwood.  2003  E.  14th 
bt,  Oakland  6,  Calif.,  KBUog  4-5677. 
(2/8/47) 

S.  F.  Bldg.  Materials  and  Cumber 
Yard,  16000  for  good  will,  truck  and 
equipment.  Ted  Welner  A  Co.,  SU. 
8908; 2/^/47 


PLYWOOD,  all  thicknesses,  slses 
and  grades;  NAILS,  all  popular  con- 
tractor requirements;  ASPHALT 
TLE  FLOORING,  large  stock,  popu- 
lar colors  and  patterns  for  commer- 
cial and  home  installation;  ACOU- 
STICAL TILE  Windows,  doors  and 
sash  In  carload  quantltlee.  The  Brook - 
mann  Company,  28U  3rd  SL  AT.  9644. 

a/7/47 


1810-18  Various  locations;  owner 
Standard  Bldg  Co;  contractor.  Arc 
Elec  Co;  9  outlets;  9  siwtches;  13 
plugs. 

1814-16  Various  locations;  owner, 
Hamilton;  contractor.  Arc  BHectric 
Co;  contractor.  Arc  Electric  Co;  18 
outlets;  18  switches;  18  plugs. 

1816  2398  Polsom  St;  owner,  H 
Fung;  contractor,  Chaarles  Ylck;  1 
outlet. 

1617  location  omitted;  owner,  Ruu- 
sells;  contractor,  Mahoney  Elec  Co; 
2  outlets;   1  switch;   1  plug. 

1818  243  Mason  St;  owner,  39er 
Club;  contractor,  O'Keeffe,  the  Fan 
Mtui ;  motors. 

1819  3539  Santiago  St;  owner,  L 
Guy;  cotractor,  Lawrence  Guy;  2 
outlets;  2  siwtches;  1  plug. 

1820  28  Geary;  owner,  Webster 
Movie  Supply ;  contractor.  Malm  and 
Welter;  6  outlets;  1  switch. 

1821  833  Halght  SL;  owner ; 

contractor.  Malm  &  Welter  j  3  plugs. 

1822  730  Mission  St;  owner,  Mc- 
Pherson;  contractor.  Malm  A  Welter; 
motors. 

1823  6  Kearny  St;  owner.  Top  Hat 
contractor.  Malm  &  Welter;  l  out- 
let :  4  plugs. 

1824  1438  Green  St ;  owner.  David- 
son ;  contractor.  Malm  &  Welter;  2 
outlets ;   1   switch ;   2  plugs. 

1825  909  Hyde;  owner,  St  Francis 
Hospital ;  contractor,  Buzzell  Elec 
Works ;    alterations. 

1826  385  eth  St;  owner,  Laundry-; 
contractor,  Buzzell  Elec  Works;  mo- 
tors. 

1827  SW  Mission  and  5th  Streets; 
owner,  S  F  Chronicle:  contractor, 
Buzell  Elec  Works;  22  outlets;  6 
switches;  6  fixtures;  transfonner; 
motors. 

1828  554  Clement  St;  owner.  Qual- 
ity Food  Shop:  contractor.  Crown  El 
Co;  alterations. 

1829  333S  Mission:  owner.  Sports 
Center;  contractor.  Crown  Elec  Co; 
3  switches;  motors. 

1830  W  47th  Ave  100  S  Qulntara; 
owner.  Marvel  Home  Bldg  Co;  con- 
tractor, B  J  Doherty;  temp  saw. 

1831  563  2nd  St;  owner,  Akard; 
contractor,  B  J  Doherty;  2  outlets. 

1832-40  Various  locations  on  Penn- 
sylvania  St;   owner.   Pacific  Coast 
CJonfctr  Co ;  contractor,  B  J  Doher- 
ty;   9   outlets;  ^   switches:    8    plugs; 
service  BT. 

1841  61    Burlwood    N  200  W  Lulu 

Alley;  owner,  ;  contractor,  E 

A  Koenlg;  temp  saw. 

1842  6l  West  oPrtal  Ave;  owner. 
Bakery;  contractor,  E  A  Koenlg; 
survey. 

1843  875  24th   Ave;  owner,  ; 

contractor,    E    A   Koenlg;    5    outlets; 

5  switches ;  6  plugs. 

1844-8  Various  locations  on  Balboa: 
owner.  United  Constr  Co;  contrac- 
tor. Eureka  Elec  Co;  26  outlets;  20 
switches ;    20   plugs ;    service. 

1846  971  Mission  St;  owner,  Leltch 

6  Co;  contractor,  Bcrtrand  Elec  Co; 
9  outlets. 

1847  706  Sacramento  St;  owner. 
Tuck ;  contractor,  Bertrand  Electric 
Co;   5  outlets. 

1848-9  Various  locations  and  own- 
ers; contractor,  Wonderlite  Neon 
Products  Co;  signs. 


OAKLAND 


43523  Foot  of  Livingston  St  and 
19th  Ave;  owner,  Livingston  St  Pier; 
contractor,  Ets  Hokin  &  Galvan ; 
service. 

43524  1426  62nd  Ave;  owner,  Bar- 
dell  ;  contractor,  Ets  Hokin  &  Gal- 
van ;    2   fixtures. 

4352.''  1426  e2nd  Ave;  owner.  Bar- 
dell  :  contractor,  Ets  Hokin  A  Gal- 
van :   2   outlets ;   6  motors. 

43526  18th  A  Peralta;  owner ; 

contractor,    McNews    Inc ;    2    outlets ; 
1    sigiv 

43527  MacArthur  A  Broadway; 
owner,  Andrew  Williams  Store;  con- 
tractor,  McNews   Inc ;   5  signs. 

43528  Restaurant  829  Franklin  St; 
owner.'  Scott  Sign  Service  Merrttt 
Cafe;    contractor,    Alan    W    Ellsberg 

for    Scott    Sign ;    transformer. 

43529  Jce     Store     1111     Cypress; 

owner,    ;    contractor,    Scott    Sign 

Service  (Wm  Ellsberg:  alterations. 

43530  4266  Broadway:  owner,  Scott 
Sign  Servici3:  contractor,  Allan  W 
Ellsberg  for  Scott  Sign  service;  al- 
terations. 

43531  2114  Broadway;  owner,  Ad- 
rian    Changuet ;     contractor,     ; 

4    plugs. 

43532  2114  Broadway:  owner.  Ad- 
rian    Changuet;     contractor,     ; 

transformers. 

43533  651   20th  St;  owner,  John   F 

Tulloch;  contractor,  ;  switches; 

fixtures:    service. 

43534  730  Prospect;    owner ; 

contractor,  California  Elect  Co;  ser- 
vice. 


OAKLAND 


43555  5521  Foothill  Blvd;  owner, 
R  H  Bishop;  contractor,  J  B  Cole- 
way  :  sign. 

43556  Adeline  at  3rd ;  owner,  Mar- 
tin Norwalk  Service;  contractor  Neon 
Sign  Co;  sign. 

43567  1725  Broadway ;  owner,  C  H 
Baker  Shoes;  contractor.  Neon  Main- 
tenance ;  sign. 

43568  7311  McArthur  Blvd;  owner, 
W  C  Carter:  contractor,  J  R  Wal- 
lace Jr;  1   plug. 

43559  7311  MacArthur  Blvd;  owner, 
W  C  Carter;  contractor,  J  R  Wal- 
lace Jr;  1  motor. 

43860      2648    Ranson    Ave;    owner, 

;   contractor,  J  R  Wallace  Jr; 

1  outlet ;  2  switches ;  2  plugs ;  8  mo- 
tors. 

43561  4022  Huntington  Ave;  own- 
er, A  Renhert;  contractor,  Johnston 
Electric;  

43562  3rd  and  Adeline  Sts;  owner, 
W  J  Raleigh;  contractor.  BCataon 
Electric;  

43563  3821  Broadway:  owner.  Ga- 
rage; contractor,  Matson  Electric; 
motora. 


48604  1011  Cypress;  owner,  LAla 
Ek]uipment  Co;  contractor,  Mataon 
Electric ;  

43565  7982  Mountain  Blvd;  owner, 
Phil  Heraty;  contractor,  Johnston 
Electric ;  _ 

43866  425  10th  St;  owner.  Club 
Oakland;  contractor,  Western  Neon 
Corp;  3  signs. 

43567  7979  Mountain  Blvd;  owner, 
Lewis  Construction  Co;  contractor, 
Capitol  Electric;  40  outlets;  5  mo- 
tors; 10  switches;  sign;  service. 

43868  3365  Laguna;  owner,  Tom's 
Grocery  Store;  contractor,  Capitol 
Electric;  

43560  472  12th  St;  owner,  Miller 
Jewelry  Store;  contractor  Paramount 
Electric;  transformers. 

43870  472  12th  St;  owner.  Miller 
Jewelry  Store;  contractor  Paramount 
Electric ;  plugs. 

43571  1544  Broadway;  owner,  Cali- 
fornia Builders  Peters  Shoes;  con- 
tractor, Clifford  Electric;  ouUets; 
service. 

43872  1844  Broadway;  owner,  Cali- 
fornia Builders  Peters  Shoes ;  con- 
tractor, Clifford  Electrid;  plugs. 

43873  1842  Broadway;  owner,  Sel- 
gel's  Clothiers;  contractor,  Clifford 
Electric;  fixtures;  switches;   service. 

43574  1542  Broadway;  owner,  Sei- 
gel's  Clothiers;  contractor,  Clifford 
Electric;  plugs. 

43575  1583  Mountain  Blvd;  owner, 
Dettmer;  contractor,  Clifford  Elec- 
tric; transformers. 

43876  268  12th  St;  owner.  Printing 
Shop ;  contractor,  California  Electric ; 
sign;  transformer. 

43577  2222  San  Pablo  Ave;  owner, 
Aladden  Heating  Co;  contractor,  Cal- 
ifornia Electric:  transformer. 

43578  564  8th  St;  owner,  French 
Bakery;  contractor,  California  Elec- 
tric; sign. 

43879  230  Castro  St;  owner.  Bay 
City  Battery  Supply;  contractor,  Cal- 
ifornia Electric;  sign. 

43580  1420  Franklin  St;  owner, 
Swanstrom  A  Stahl;  contractor,  Cali- 
fornia Electric;  12  outlets;  trans- 
former. 

43581  427  Grand  Ave ;  owner, ; 

contractor,  Fluoro  Electric ;  8  plugs. 

43582  407   18th   St;    owner,    ..._ ; 

contractor,   Fluoro  Electric;   6  plugs. 

43583  6320  Arylnwall ;  owner,  Wig- 
gins-Marsh :  contractor,  Harer  Fur- 
nace Supply  Co;  _ 

43584  1206  W  14th  St ;  owner,  Asha- 
moto;  contractor,  C  O  Langlals;  out- 
lets ;  fixtures ;  plugs ;  service. 

43585  8650  E  14th  St;  owner,  Ma- 
dera Club;  contractor,  Vincent  Elec- 
tric: 1  sign. 

43586  8th  Ave  and  E  11th  St;  own- 
er. Commercial  Sales  Co;  contractor, 
T   L  Rosenberg;    3  outlets. 

43587  80th  and  Broadway;  owner, 
Harold  White;  contractor,  T  L  Ros- 
enberg; transformers. 


POSITIONS   OPEN 


S -508— TOOL  ENGR,  pref.  85-48, 
exper.  on  punch  press  and  automatic 
lathe  operations,  to  set  up  a  new  fac- 
tory. Salary  open,  depends  on  man. 
San  Francisco. 

S-434— SALES  ENGR.,  with  knowl- 
edge of  heating  and  plumbing,  to  sell 
pipe  covering.  |300  month  to  start. 
Train  in  San  Francisco.  Work  In  Los 
Angeles. 


ENGINEERING  SOCIITIES 

PERSONNEL  SERVICE.  INC. 

(AgsBcy) 

Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  p.  4 

GAHivId  f248 


Official  Proposab 

L8  376— Cement  Lined  and 
Coated  Steel  Pipe 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  East  Bay  Mu- 
nicipal Utility  District,  512  Sixteenth 
Street.  Room  205.  Oakland.  Califor- 
nia, until  5:30  P.  M.,  Wed^iesday, 
February  12,  1947,  and  at  that  hour 
will  be  opened,  for  furnishing  ap- 
proximately 13,000  linear  feet  of  ce- 
ment lined  and  coated  steel  pipe  of 
30-inch  and  36-inch  diameters,  f.o.b. 
District  nroperty  between  73rd  Ave. 
and  98th  Ave.  near  San  Leandro 
Boulevard.    Oakland,    California. 

Specifications  No.  LS  376,  cover- 
mg  this  material,  may  be  obtained 
at  Room  406  of  the  office  of  the 
District. 

DANIEL   READ, 
Secretary. 
Oakland,   California. 
January  30,  1947. 

(Daily  Pacific  Builder) 
(February  3.  1947) 


LS  377— Fire  Hydrants  and 
Acceesorles 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  East  Bay  Mu- 
nicipal Utility  Dlstricc,  Room  206,  512 
Sixteenth  Stre4;t,  Oakland,  California 
until  5:30  P.  M..  Wednesday,  Feb.  12. 
1947,  and  will  at  that  hour  be  op- 
ened, for  furnishing  100  fire  hydrants 
and   appurtenances. 

Specifications  (No.  LS  377)  may  be 
obtained  upon  application  at  Room 
406  of  the  office  of  the  District. 

DANIEL   READ. 
Secretary. 
Oakland,   California. 
January  30,  1947. 

(Daily  Pacific  Builder) 
(February  3.  1947) 


435S9  6619-21-23-28  Beck  Bt;  own- 
er, Lee  B  Matheyer;  contractor.  J 
Anderson;  outlets;  1  switch;  service. 

43590  27th  ajid  Broadway;  owner, 
Dahl  Chevrolet  Co;  contractor,  W  E 
Baker;    

43591  131  MacArthur  Blvd;  owner. 
Standard  Oil  Co;  contractor,  W  E 
Baker;  

43592  2815  Broadway;  owner,  Al 
Marshall ;  contractor  Electrical  Fl:^- 
ucts  Corp;  sign. 

43593  8th  and  Broadway;'  owner, 
Simon  Hardware  Co;  contractor. 
Electrical  Products  Corp;  sign. 

43594  4201  Telegraph  Ave;  owner. 
Honston's ;  contractor,  Electrical 
Products  Corp;  sign. 

43595  105th  Ave  and  Acalanes  Dr; 
owner,  Dan  Wilson;  contractor,  Mc- 
News, Inc ;  150  switches ;  80  service ; 
4  motors. 

43596  3906  Laguna;  owner,  A  N 
Swanson ;  contractor,  A  Swanson ; 
service. 


Construction  of  the  Plant  Sciences 
Building  on  the  Davis  Campus 


"ADVERTISEMEr^T  FOB  BIDS" 


"Subject  to  the  conditions  pre- 
scribed by  the  undersigned,  sealed 
bids  are  invited  for  the  following 
work  for  the  construction  of  the 
Plant  Sciences  Building.  Unit  No.  1 
on  the  Davis  Campus,  University  of 
California,  Davis,  California:  (1) 
(Gleneral  Construction,  (2)  Electric 
Work,  (3)  Plumbing  Work,  (4)  Heat- 
ing and  Ventilating  Work,  (5)  Com- 
bination Plumbing  and  Heating  and 
Ventilating  Work,  (6)  Combination 
Plumbing,  Heating  and  Ventilating, 
and  Electrical  Work,  (7)  Special  Tem- 
perature Rooms,  and  (8)  Elevator. 
This  project  has  been  granted  CPA 
authorization  under  VHP-1.  Plans 
and  specifications  will  be  issued  to 
Intending  bidders  upon  the  deposii. 
of  fifty  ($50)  dollars  per  set  No  bids 
will  be  received  after  2:00  P.  M., 
February  20,  1947.  Plans,  specifica- 
tions and  information  will  be  avail- 
able starting  January  28,  1947,  at 
the  Cashier's  Office,  103  Administra- 
tion Building,  University  ef  Califor-' 
nia  Berkeley,  California,  and  at  The 
Business  Office,  101  Administration 
Building,  University*  of  California, 
Davis,  California.  The  right  to  re- 
ject any  and  all  bids  is  reserved. 
"THE  REGENTS  OF  THE 
UNIVERSITY  OF  CALIFORNIA" 
(Daily  Pacific  Build«/) 
(January  27,  28,  29,  90,  31, 
February  3,  4,  5,  6,  7,  1947) 

Construction    of  the   Forestry    Build- 
ing on  the   Berkeley  Campus 


"ADVERTISEMENT    FOR    BIDS 


"Subject  to  the  conditions  prescribe 
ed  by  the  undersigned,  sealed  bids 
are  invited  for  the  following  work 
for  the  construction  of  the  Fores- 
try Building  on  the  Berkeley  campus. 
University  of  California:  (1)  (Gen- 
eral Construction,  (2)  Plumbing 
Work,  (3)  Heating  and  VenUlatlng, 
(4)  Electrical  Work,  (5)  Elevator,  (6) 
Combination  Plumbing,  Heating  and 
Ventilatlhg  Work,  (7)  Combination 
Plumbing,  Heating  and  Ventilating 
and  Electrical  Work.  This  project 
has  been  granted  CPA  authorization 
under  VHP  1.  Plans  and  specifica- 
tions will  be  Issued  to  intending  bid- 
ders upon  the  deposit  of  fifty  (|80) 
dollars  per  set.  No  bids  will  be  re- 
received  after  2:00  P.  M.  February 
21,  1947.  Plans,  specifications  and 
information  will  be  available  start- 
ing January  30,  1947  at  the  Cash- 
ier's Office,  103  Administration 
Building.  University  of  California, 
Berkeley,  California  The  right  to 
reject  any  or  all  bids  is  reserved. 

"THE  REGENTS  OF  THE 
UNIVERSITY   OF   CALIFORNIA" 
(Daily   Flaciflc    Builder) 
(Jan.   28,   29,   30,  31 
Feb.  8,  4,  8,  6,  7,  10*  '47) 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.    H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAOFIC  COAST 

219  PACIFIC  lUILDING  OAKLAND.  CALIF. 
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PLANS  and 
Speculations 


California  needs  more  coastal 
harbors  and  inland  waterway  ma- 
jinas  for  fiishinjr  and  recreation, 
the  state  reconstruction  and  reem- 
ployment commission  reported  tliis 
week. 

oOo 

Antioch  city  council  has  ordered 
formation  of  an  assessment  dis- 
trict in  a  move  to  get  funds  for 
improvements.  Provided  would  be 
water  and  sewer  mains,  street  pav- 
ing, curbs  and  gutters, 
obo 

The  San  Mateo  County  fair  com- 
mission reportedly  will  buy  25 
acres  of  Bay  Meadows  Aviation 
Corp.  land  on  Bell  Street,  at  a  price 
of  |1,000  an  acre 

OQO 

Santa  Cruz  eupervisors  have  ap- 
proved a  resolution  for  an  expen- 
diture of  $2,000  for  an  investiga- 
tion of  the  county  underwater  sup- 
ply in  the  Pajaro  Valley. 
oOo 

Pittsburg  unified  school  district 
trustees    are    considering    acquisi- 
tion of  surplus  barracks  for  con- 
version to  classroom  units. 
oOo 

Kngineering    and   traffic    studies 
on  widening  of  U.  8.  101  through 
SaliiUM  have  been  st^rtod. 
oOo 

A  1300,000  fund  has  been  allo- 
cated for  grading  and  paving  of 
two  extiB    lanes  between   the  toll 

fdaza   and   the   distribution    struc- 
ure  at  the  Oakland  end  of  the  Bay 
Bridge. 


'Relax  Union  Rules 
To  Allow  Greater 
Apprentice  Trainii^' 


WASHINGTON.— A  shortage  of 
skilled  building  trades  workers 
will  delay  several  billion  dollars 
of  construction  this  year  unless 
at  least  200,000  young  men  start 
training  as  apprentices  within  the 
next  few  months,  James  R.  Ed- 
munds, Jr.,  president  of  the  Amer- 
ican Institute  of  Architects,  stated 
yesterday. 

"Production  of  materials  soon 
will  soon  outstrip  the  number  of 
skilled  workers  available  to  as- 
semble them  into  buildings  unlesr 
apprentice  training  is  expanded 
sharply,"  Edmunds  said. 
Need  Apparent 
»^  "The  building  industry  and  the 
'  federal  government  seem  to  be  do- 
ing everything  possible  to  prevent 
the  shortage,  but  certain  labor  or- 
ganizations are  not.  Until  some 
of  the  building  trades  unions  de- 
cide to  admit  more  apprentices  in- 
to their  ranks  and  until  they  short- 
en the  apprenticeship  period  so  as 
to  make  employment  more  attrac 
tive  to  veterans  and  others,  it  will 
be  difficult  to  overcome  the  imoend- 
mg  shortage. 

"The  average  output  per  build- 
ing site  worker  undoubtedly  will 
improve  as  the  supply  of  materials 
becomes  greater,  but  the  return  to 
pre-war  efficiency  on  the  part  of 
workers  ow  engaged  in  construc- 
tion will  not  be  sufficient  to  per- 
mit the  $20  billion  of  building  es- 
timated for  this  year.  The  brick 
■nd  tile  trade  alone  needs  55,000 
more  skilleld  workers  than  are 
available  at  the  present  time,  and 
thousands  more  are  needed  in  oth- 
er lines  to  meet  1947  cohstruction 
goals. 

Shortages  Costly 

"After  18  months  of  reduced 
construction,  due  to  inept  ooer- 
aticn  of  federal  controls,  it  wilT  be 
most  unfortunate  if  a  further  pe- 
riod of  restricted  building  must  be 
endured  because  of  an  unnecessary 
shortage  of  workers." 


Forrest  W.  Parrott, 
Midwest  Contractor, 
New  AGC  President 


CHICAGO.— Forrest  W.  Parrott 
Vice-president  of  the  C.  F.  Lytle 
Company  of  Sioux  City,  Iowa,  was 
elected  president  of  the  Associated 
General  Contractors  of  America, 
at  the  group's  closing  session  of 
its  28th  annual  convention  at  the 
Stevens  Hotel. 

The  Lytle  firm  is  prominent  in 
mid-west  highway,  heavy  and  rail- 


FORREST  W.  PARROTT 

road  construction.  Parrott  has  long 
been  active  in  the  Associated  Gen- 
eral Contractors,  serving  in  many 
official  capacities  since  1935. 

Vice  -  president  of  AGC  during 
1947  is  D.  W.  Winkelman,  of  the 
D.  W.  Winkelman  Company,  Syra- 
cuse, N.  Y. 

H.  E.  Foreman  was  reappointed 
managing  director  and  James  D. 
Marshall  was  renamed  assistant 
managing  director. 

# 

Ace  Home  Builder 
To  Receive  Trophy 

The  nation's  outstanding  Home 
Builder  will  be  selected  next  month. 

Housing's  '*man-of-the-year"  will 
be  chosen  by  the  National  Asso- 
ciation of  Home  Builders.  |The 
award  will  be  made  at  the  Ajiso 
ciation's  annual  convention  and  ex- 
position which  will  be  held  at  the 
Stevens  Hotel,  Chicago,  from  Feb. 
23  to  Feb.  28. 

The  "Oscar"  in  this  case  will  be 
a  [trophy  donated  |by  the  jHome 
Builders  Association  of  Dallas.  It 
will  be  awarded  thereafter  each 
year  "to  the  man  who  has  done 
the  outstanding  service  to  the  Na- 
tional Association  of  Home  Build- 
ers and  to  the  Home  Building  in- 
dustrj-  in  the  past  year." 

"The  Home  Builders  of  the  na- 
tion completed  460,000  homos  last 
year  unaer  extreme  difficulties," 
Frank  W.  Cortrirht,  executive 
vice  president  of  NAHB,  said,  m 
announcing  the  award.  "This  was 
a  substantial  contribution  toward 
ending  the  housing  shortage.  Some 
builders  turned  in  remarkable  rec- 
ords of  accomplistment.  The  Dal- 
las award  has  been  instituted  to 
pay  deser\'ed  tribute  to  the  indi- 
vidual builder  who  did  the  most 
for  Home  Building  in  1946." 

Announcement  of  the  trophy 
winner  will  be  made  at  the  annual 
association  banquet  at  the  Stevens 
Hotel  on  February  26.  The  Dallas 
trophy  measures  three  feet  from 
its  base  to  the  topmost  feather  of 
the  eagle  which  stands  on  a  globe 
and  surmounts  the  trophy.  To  de- 
termine the  winner,  an  Award 
Committee  will  submit  a  list  of 
three  to  five  nominations  to  the 
Association's  Board  of  Directors 
which  will  then  single  out  the  win- 
ner by  a  secret  written  ballot. 


BUDGET 


I  previously  stated  that  a  na- 
tional debt  was  a  first  moi-tgage 
on  your  grandson's  undershirt.  I 
was  wrong  —  your  grandson  won't 
own  an  undershirt! 

*  J^^    J5t 
President   Truman   submitted   a 

budget  ANTICIPATING  a  Federal 
income  of  37.5  billion  dollars  for 
the  fiscal  year. 

^  ir  -Cr 
This  budget  anticipates  a  sur- 
plus of  202  million  dollars  to  ap- 
ply on  the  national  debt.  It  also 
provides  6  billion  dollars  for  in- 
terest on  the  debt. 

^    ^    if 

This  5  billion  dollar  interest  is 
42%  MORE  than  the  TOTAL  GOV- 
ERNMENT EXPENDITURES  in 
the  year  1926 — and  in  that  year 
there  was  a  surplus  of  250  million. 
ir   fc   'ir 

The  pitfall  is  the  optimistic  as- 
sumption that  37.5  biUion  income 
is  a  fact.  Brother,  it's  a  hope  and 
a  prayer! 

if  if  it 
(In  order  to  make  elbow  room 
for  their  promised  tax  reduction 
the  Republicans  are  now  raising 
the  estimated  income  to  something 
like  39  billion  —  perfectly  permis- 
sible as  it  is  guessing.) 

^    if    if 

Idle  production  lines,  supervised 
by  a  watchman  do  not  produce 
Federal  revenue  —  men  on  picket 
lines  are  not  paying  income  tax. 

*  *  * 
It  has  been  l^Imored  that  Rus- 
sia would  accept  a  loan  from  us 
of  10  billion  dollars.  She  would 
probably  settle  for  6  million.  No 
reason  why  we  shouldn't  make  the 
loan — we  haven't  the  money,  any- 
way. 

ir  if  it 
The  Badget  Boys  need  a 
pen  that  will  not  only  write 
under  water — but  will  un- 
derwrite fantasy,  fairytales, 
and  borsch. 


'BUILDER'  PRESENTS 
INSURANCE  ARTICLES 


Resurvey  of  Power  Demands  in  CVP  Area 
Reveak  Potential  Power  Shortage— Boke 

SACRAMENTO.— A  resunrey  of  power  demands  and  supply  in 
the  Central  Valley  Project  area  has  been  made  by  the  Bttrcau  of 
Reclamation  in  the  light  of  recent  events  pointing  toward  a  developing 
power  shortage  in  the  area,  it  was  announced  today  by  Regional 
Director  Richard  L.  Boke  in  Sacramento. 

These  events,  Mr.  Boke  said,  inelnde:  

The  turn.down  of  the  Reynolds  MeUls  Company's  appUcaUon 
for  power  to  reopen  the  Riverbank"^ 
aluminum  plant  near  Modesto;  the 
San  Francisco  "blackout"  recently 
when  a  large  section  of  the  city 
was  temporarily  cut  off  from  elec- 
tric service;  the  threatened  1947 
drought  which  already  has  forced 
a  curtailment  of  power  productio.i 
at  Shasta  Dam  in  order  to  save 
water.  . 

"It  is  evident  northern,  and  cen- 
tral California  face  a  critical 
shortage  of  power  facilities  which 
makes  necessary  the  earliest  pos- 
sible completion  of  the  Central 
Valley  Project  power  features,  in- 
cluding both  generating  and  trans- 
mission facilitie8,"he  said. 

The  drought  probably  is  tne 
least  significant  of  these  develop- 
ments, according  to  Boke.  Com- 
menting on  the  population  increase 
and  industrial  growth  in  Califor- 
nia, and  the  ack  of  adequate  power 
reserevs  to  accommodate  them,  the 
Reclamation  official  said  the  scar- 
city not  only  leaves  the  entire  pow- 
er system  vulnerable  to  such  oc- 
currences as  the  San  Francisco 
"blackout"  but  has  the  far  more 
serious  effect  of  curtailing  produc- 
tive expansion  throughout  the  re- 
gion. Tfii*  im  pointed  up  by  the 
loss   ot  the   Ritrvrbwik   ajominuai 


Recent  changes  in  the  Califor- 
nia anemployment  system  —  in- 
cluding ac!dition  of  the  disabil- 
ity insurance  program  and  the 
return  of  the  employment  serv- 
ice to  the  stat^— have  resulted 
in  a  need  to  resurvey  the  entire 
unemployment  c  o  m  p  e  n  sation 
program. 

As  a  reader  service,  the  Daily 
Pacific  Builder,  in  cooperation 
with  the  California  Department 
of  Employment,  presents  a  se- 
ries of  four  articles  dealing  with 
the  over-all  program. 

The  introductory  article  dis- 
cusses the  general  question, 
"What  Im  Unemployment  Insur- 
ance?"   (See  Psge  9). 


Pave  Way  for  Bond 
Issue  for  Second 
State  Toll 


I  plant  which  was  unable  to  get  pow-    ;"^ 
I  er  from  either  the  Pacific  Gas  and  I  "y» 


SACRAMENTO.— On   behalf  of 
the  California  Toll  Bridge  Author- 


bills 


,cr  x™«t  ,:..»c,.  „xe  *-v»..  X,. ,--.,     -  -  were  introduc^l  in  both 

Electric  Company  or  the  City  of  rouses  of  the  Legirfature  over  the 
San  Francisco's  Hetch  Hetehy  weekend  by  Assemblymen  Malon- 
plant   for   lack    ot  generating  ca- 1  fV,  Wollenberg,  Brady,  Collins,  O*- 


Steel  Export  Gets 
Go  Ahead  on  Rated 
Orders  from  CPA 

Eliminating  ceilings  under  which 
steel  producers  had  been  permit- 
ted to  turn  down  rated  export  or- 
ders in  excess  of  two  percent  of 
their  total  production  of  any  spe- 
cific steel  product,  the  Civilian 
Production  Administration  today 
announced  that  these  producerr. 
would  be  required  to  accept  an> 
priority  orders  issued  under  the 
agency's  current  steel  export  pro- 
gram. 

CPA  explained  that  the  general 
ceiling  of  two  per  cent  had  been 
removed  because  the  export  pro- 
gram was  found  to  require  more 
than  this  pereentage  of  some  prod- 
ucts, and  less  of  others.  However, 
the  overall  steel  export  progntm 
will  be  held  closely  to  the  1946 
ration  of  rated  export  orders  to 
total  production,  CPA  added. 

Also  revoked  today  were  Direc- 
tions 12,  14,  15,  lA  and  17  to  M-21. 
CPA  said  these  orders  no  longer 
applied  to  the  current  priority  pro- 
gram. 

OKAY  SURPLUS 
BUILDING  GRANT 

WASHINGTON.  —  Two  Califor- 
nia schools  have  been  approved  by 
Major  General  Philip  B.  Fleming, 
administrator  of  federal  works,  to 
obtain  surplus  buildings  fqr  con- 
version. Schools,  and  use  of  the 
buildings,  follow: 

Laton  Joint  Union  High  School 
at  Laton,  for  2,000  sq.  ft.  class- 
rooms and  shop  space;  Los  Ange- 
les CiCy  Junior  Colle^  district, 
for  3,5(K)  sq.  ft.  cafeteria  space  at 
school  of  agriculture. 


pacity,  and  unable  to  get  it  from 
the  Bureau  of  Reclamation  for 
lack  of  transmission  lines  from 
Shasta. 

Boke  added:  "My  attention  has 
been  directed  to  a  recent  article  in 
the  press  which  pointed  out  that 
on  the  peak  day  of  1946,  which 
was  August  9,  the  entire  area  sys- 
tem (public  and  private  facilities 
together)  provided  a  mere  62^000 
kilowatts  of  spinning  reserve.  'This 
figure  checks  with  our  own  com- 
putation, which  showed  that  the 
normal  requirement  for  a  system 
of  this  size  would  have  been  be- 
tween 177,000  and  311,000  kilo- 
watts. At  that  time,  the  P.  G.  A 
E.  was  supposedly  receiving  102,- 
000  k.w.  of  power  imported  from 
southern  California  and  from 
southern  Oregon.  That  import, 
power  is  being  withdrawn." 

The  dry  year  which  faces  the 
area  only  increases  the  critical 
situation,  Boke  said,  although  the 
shortage  is  not  solely  in  terms  of 
hydro  -  generated  power.  Equally 
acute  is  a  shortage  of  adequate 
Kteam  power  and  of  transmission 
lines  and  equipment 

The  real  seriousness  of  the  sit 
uation,  according  to  the  govern- 
ment official,  is  not  that  the  whole 
system  is  being  overtaxed  and  will 
occasionally  break  down  some 
place  as  it  did  in  San  Francisco, 
but  that  there  is  absolutely  no  pos- 

(Contlnued  on  Pag*  7) 
■#■ 


President  Praises 
AFU  AGC  Officials 

WASHINGTON.  —  The  building 
and  construction  trades  depart- 
ment of  Uie  American  Federation 
of  Labor  ard  the  Associated  Gen- 
eral Contractors  of  America  were 
praised  by  President  Truman  last 
week  when  a  "no  strike,  no  lock- 
out" agreement  was  voluntarily 
made. 

The  agreement  covers  two  mil 
lion  workers  in  the  home,  highway, 
heavy  and  special  i  red  construction 
field.  Contractor  and  union  offi- 
cials said  that  the  agreement  ap- 
plies to  new  contract  terms  as 
well  as  grievances  under  existing 
contracts,  and  will  run  indefinitely. 


\  *!y,    Tvoiienoerif,   urmuy,  vyuiuiis.  vr - 

Day,  Berry,  Blosser  and  Gaffney, 
San  Francisco;  Dunn.  Sheridan, 
Dickey,  Carey  and  Caldecott,  Ala- 
meda County,  and  by  Senators  O'- 
Gara,  San  Francisco,  and  Breed, 
Alameda  County,  as  the  initial 
step  in  the  financing  of  a  second 
State-owned  toll  bridge  or  othsr 
hi^way  crossing  of  San  Fran- 
cisco Bay. 

The  proposed  measures  are  en- 
ablinjg  acts,  general  in  nature, 
which  amend  the  California  Toll 
Bridge  Authority  Act  to  provide 
specifically  for  issues  of  revenue 
bonds  to  be  retired  from  the  rev- 
enue and  other  income  of  the  ex- 
isting bridge  and  any  new  bridge 
or  other  highway  crossing  that 
may  be  built. 

'The  bills,  among  other  things, 
authorize: 

1.  A   single   issue   of  bonds  to 

Erovide  a  trust  fund,  should  this 
e  required,  suflficient  to  redeem 
outstanding  bonds  which  are  a 
lien  on  the  revenues  of  the  exist- 
ing bridge,  and  additional  funds 
for  construction  of  a  new  cross- 
ing. 

2.  That  the  revenues  of  both 
crossings,  after  completion  of  a 
second  crossing,  phall  be  concur- 
rently an  dexclusivelv  pledg'Kl  for 
the  redemption  of  the  new  bond 
issue,  and  that  neither  of  the  cross- 
ings shall  become  free  of  tolls  un- 
till  all  of  the  joirt  indebtedness  is 
paid  oflT. 

3.  That  the  limitations  of  the 
present  law  regarding  new  or  com- 
peting bridges  within  ten  miles 
of  the  existing  structure  shall  not 
apply  to  any  crossing  built  by  the 
.State,  when  retirement  of  the  in- 
debtedness of  the  existing  bridge 
and  funds  for  construction  of  the 
new  crossing  are  provided  for  in 
a  51  ingle  bond  issue  as  authorized 
by  the  amendatory  acts. 

Another  bill  would  empower  the 
California  Toll  Bridge  Authority 
to  provide  for  payment  of  opera- 
tion and  insurance  charges  of  the 
presen*  bridge  and  any  new  cross- 
ings out  of  revenues. 

Under  an  existing  statute  made 
applicable  specifically  to  the  San 
Francisco  -  Oakland  Bay  Bridge, 
stich  charges  are  now  paid  from 
the  State  Highway  Fund.  This  re- 
quirement was  imposed  by  the  lU- 
constructior  Finance  Corporstion 
as  a  condition  of  the  original  Fed- 
eral  loan. 
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FHA  PERMITS  ISSUED 

■AN  FRANCISCO.  —  The  Federal 
Boualoc  AdmlnistraUon.  D.  C.  Mc- 
Oimi— ,  ZMstrtet  IDrector,  SIS  Mont- 
gCKOMf  at,  San  Francisco,  has  an- 
boubmA  the  following  llat  of  per- 
mits gtmnted  by  the  above  office  for 
tha  ootwtruetion  of  dwelling  or  rent- 
al unlta  (other  than  for  owner-oc- 
•upancy)  In  the  San  Franciaco  area 
for  applicant*  as  noted: 

M'XTNITS,  San  Franciaco;  1040  Cal- 
tfomia  Corp.,  2666  Jones  St.,  San 
Francisco. 

•  UNITS,  SanU  Cms;  H.  A.  Sun- 
deaa^  Route  4.  Box  125,  Santa  Cruz 

4  UNITS,  San  Francisco;  Mrs.  Grace 
Peregro,  BO  Post  St.,  San  Francisco. 

1  UNIT,  El  Cerrito;  Richard  T.  and- 
Margaret  Plnnell,  c/o  Jordan  and 
Read,  Berkeley. 

a  UNITS,  Monterey;  Fred  F.  Mitch- 
ell, 1100  Del  Monte  Ave.,  Monterey. 
_iOO  UNITS,  Mlllbrae;  Max  Schmidt, 
140  Robler  Ave.,   San  Mateo. 

I  UNIT,  Oakland;  Concord  Land  Co., 
362S   MacArthur   Blvd.,    Oakland. 

II  UNITS,  Oakland;  James  Folker, 
2621  E  24th  St,  Oakland. 

e  UNITS,  Campbell;  Fred  H.  Smith, 
207  San  Tomas  Ave.,  Campbell. 

1  UNIT,  Walnut  Creek;  E.  McDan- 
lels.  Box  1064,   Walnut  Creek. 

8  UNITS.  Los  Altos ;  F.  C.  Stiter  and 
R  M.  Voorhles,  POB  293,  Los  Altos 

4  UNITS.  Stockton:  M.  M.  and  R 
Conetr.  Co..   Box  8,   Stockton. 

1  UNIT,  Hughfton ;  Bernard  Gullbert, 
Box  m,  Hughsmi. 

4  UNITS.  Menio  Pk. ;  Arthur  Green - 
bacb.  lOM  Market  St. 

9  UNITS,  Los  Altos ;  Bell  Constr.  Co., 
2800  Cowper  St.,    Palo  Alto. 

1    UNIT,    Redwood   City;    Harry    H. 
Weiner.  781  El  Camlno  Real,  Red- 
wood City. 
:!.l  UNIT,  Sacramento;  Gordon  H.  So- 
1      derman.  Box  1340,  Park  Road,  Sac- 
ramento. 

4  UNITS,  Palo  Alto;  Schmaling  and 
StenbU,  924  Emerson  Street,  Palo. 
Alto. 

e  UNITS.  Cannel;  M.  N.  Yocum, 
CarmeL 

1    UNIT,    Stockton ;    Frank    Pepper, 
2254  B.  Finland  Ave.,  Stockton. 
•y  UNITS.  Modesto;   Jos   Mlnenl,   723 
7th  St,  Modesto. 

18  UNITS,  Richmond;  Adams  and 
MacLeod,  c/o  Richmond  Lumber 
Co.,   Richmond. 

9  UNITS,  W.  W.  Kruz.  8064  Knox 
gt^Mayward. 

I  UNIT,  Stockton;  Garrow  &  Bow- 
man, 6K2  N.  California  St.,  Stock- 
ton. 

)  UNIT^,  Stockton;  Garrow  &  Bow- 
man, «tt  N.  California  St.  Stock- 
ton. 

6  UNITS.  Oakdale;   John   Dean,  841 
N.  San  Juan,  Stockton. 
,  #  UNITS',  San  Mateo;  Charles  E.  Mc- 

.     Cammon.  14091  E  14tb  St,  San  Le- 
.  aadroi. 


Building  Section 
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8/4/47  8 

Contemplated — Oeoupsney   PIsnned 
For  April   1 

P'umlture  Store  (remodel  from 
oafetoHa) 

OAKLAND,  Calif.,  Alameda  County. 
1714   Franklin   St 

Lessee — E.  Bercovlch  and  Son  (fur- 
niture) 13th  and  Clay  Sts..  Oak- 
land. Calif. 

Remodel  S-story  building  Into  mod- 
ernistic furniture  store:  adjoining 
lot  to  bo  used  for  customer  park- 
ing. 


CsfeteHs   Building  Cost   8100,000 

OAKI  AND.  Calif.  Alameda  County. 
1916  Franklin  St 

Owner — The  True  Blue  Cafeteria. 
Eklward  J.  Anderson,  operator,  1714 
FrankUn  St,  and  308  14th  St. 
Oakland.   Calif. 

Architect— Alben  Froberg,  8454  Har- 
lan St.,  Oakland.  Calif. 

One-story  and  mezzanine  to  accom- 
modr4.te  450  diners. 


2/4/47  •     2 

Preliminary  Plans  in  Progrsss 
Repair  Shop  (Automobile) 
SAN      FRANCISCO,      Calif.      Golden 

Gate  Ave.  near  Gough  St. 
Owner— Withheld. 
Architect  —  Leonard    S.    Moslas,    256 

California  St..  San  Fraadsco,  Calif. 
Concrste    (32^x100).    one-story    and 

mezzanlns. 


2/4/47  •     4 

Bids  In— Hsid  Undor  Advisomont 
Modloal- Dental  Building    Coot  840,000 
SACRAMENTO,    Calif.,    Sacramento 

County. 
Owners— Dr.  G.  E.  Chappell,  Medico- 

Dental    Bldg.,    and    Dr.    Dlno    W. 

Fanuucchl,    California    Stats    Life 

Bldg.,  Sacramento,  Calif. 
Architect  —  Barovetto     &    Thomas, 


620^1  I  St,  Sacramento.  Calif. 
Frame  and  stucco,  one-story,  to  con- 
tain   reception    room  and   8   suites 
of  offices. 


•     2 


2/4/47 

Contract  Awsrdod 

Tomporary  Qarago  Cost  84,950 

SACRAMENTO,  Calif.,  Sacramento 
County.  North  side  of  I  St.,  be- 
tween 7th  and  8th  Sts. 

Owner — Board  of  Supervisors,  Sacra- 
mento County,  C.  C  LaRue,  county 
cleric;  Wm.  H.  Dick,  deputy  clerk. 
Room  201,  Courthouse  Bldg.,  Sacra- 
mento, Calif. 

Contraetor^A.  L.  Miller,  1715  7th  St., 
Sacramento,  Calif. 


2/4/47  3 

Contraet   Awarded— Work    Started 
Warehouso  (Altsr) 
RIO  VISTA,  Calif..  Solano  Co. 
Owoei-   —   Callahann    Building.    Rio 

VUta,   Calif. 
Engineers    —   J.    Y.    Long   Company 

Easton   Building.   Oakland,  Calif. 
Work  Involves  repairs  to  trusses. 
Contractor — Drinkward     Bros.,     7801 

Outlook  Ave.,  Oakland,  Calif. 


2/4/47  € 

CPA   Approval    Granted 

Plans    Being    Figured    by   Contractor 


2/4/47  5 

Plans  In   Progress — Construction 
Starts  As  Soon  As   Possible 


PLYWOOD 

All  7kklrsesses,  Shes  osd 
6r«dst. 

NAILS 

411  fsMlar  Cosfracfsfs' 
KoqslroHiosft. 

ASFHALT     TILE 
FLOORING 

L«rf •  tfock,  ^o^star  colors 

•sd  pmtHr»M  tor  eemsiorclaf 

•■d  kosto  Istfolloflos. 

ACOUSTICAL    TILE 

Wlsdow.  door*  mud  tmk  l» 
csrfood  9««sflflot. 

THE  BROOKMAN 

COMPANY 

2t33THIIID  STREET 

SAN  MANCISCO 
ATwaHr  «444 


_,^  SUB  ■  BIDS  WANTED 

MTeir^!.?.'"'"'.'*  desiring  sub-Mds  on  any  Job  aro  Invltsd  to  msks  known 
thsir  r^ulrsmonts  In  this  column.    There  Is   no  chsrgs  for  this  service. 


T^"^L\  Modesto.  Calif.;    Bids  Dus   February  10    8:00  P.   M. 

its   I  ^rL   "i."'  ^^  ^•'"y  ^*  •  S«"   '^anclsTo    (DOug.as  8023) 

M  !J:  Liftte    rr^'i^f"'  ^'  ''"'"'  ^'*'^'  ^*°  Francisco  (EXbrook  6»0t;. 
«i.  A,  i^ittie.  1  Grand  View  Ave.,  San  Francisco,  Calif    (VA  7991) 

WwIT  i  f^^^";.?*  **'"*°"  «*••  S*^"  Francisco  (OArfleld  8879 
8  o  >iM:^°ri"®  ^°*'*''  -^^•-  B^-'-fc^'ey.  Calif.   (BErkeley  6044) 
ilrSn^lS^*"!?  a°-  "•  ^"'"  Building.  Stockton  1.  Calif.  (Stockton  3-0489) 
fl?wiJjr24to)  '    *•    Pennsylvania    St,    San    Francisco.    Calif., 

Cari^N.^wenson  Co.,  P.  Q.  Box  S88.  San  Joss  (BAIlard  2602) 


^2!t*  P'ltratlon  Plant,  Martinez;  bids  open  Feb.  11,  t:30  P.  M. 

2tbrook"i5S')*'*"*"  ^°'  "^^  ^*"*°°  S*  ■  ■•'*"  Francisco  (TUxedo  2412  and 

c:sr!iSmf:c™'?926r''*™'"°°  ''°"^^'  "•  ^^*  ^*'  ^*"  ^^'^^^ 

^mV'w^^'t''^"'  ^^^  Folger  Ave..  Berkeley,  Calif..   (BErkeley  6U44) 
wioite.  Inc..  8481  San  Leacdro  St.  Oakland   (TKinldad  1064) 

e^lir  s^ructurae  For  STIdrAt^^Vst.  Adm.  Ft.  Miley:   Bids  Du.  Fsb.  28 
btolte,   Inc.,  84M  San   Leandro  St,  Oakland   (TRlnldad  lOM) 
r;?;X"242*0)'""""-    -^   ^--y'vamaT^r  SX^^cisco,    Callf.. 

iv  (Scb^ok^'Ssr'"""  ''°"'^°^'  **'  -^"''-  ^'^*  • «"  ^^<=«-. 

FrTd"  j*2^JwT'  ;«  ^^""""T'l  =^*^*»"«*  «"«-.  S-  F.  (EXbrook  1206) 
Wm    H«S!l^'  '^'^••i.<»  "n«  St-  San  A-Tanclsco,  Calif.  (SUtter  1781) 
Wm.  Horstmeyer,  23  Mars  bt..  San  *Tanclsco  (MArket  7289) 
Daley  Brothers.  P.  O.  Box  127.  Belmont  (BKlmont  2300) 

Men'.^'A^n^*^"'^*^**-..^"  '^'*'**  ''*■•  »"^-  Francisco  (DOuglas  0604). 
JtiePryjATlan^onstructlon.   4142  Geary  Blvd..   8.  F.    (MAyvlew  3170) 

^TiiriV.  MtVo?'*  ^P*' '  ^^'"'P  ^toneman.  CaMf.;  Bid,  due  February 

r-f-,t  \^°^^^':  ^**'  "'^  Market  St.   San  Francisco   (DOuglas  7616 
Charles  MacClosky.  112  Market  Street.   San   JfTanclsco    (DOuglas  WW) 
Jtrbentraut  *  Summers.  886  Pennsylvania  St.,  San  Francisco  (AT  24a'J) 
Fred  J.  JCarly,  Jr.,  369  Pine  St,  San  ^-rsnclsoo,  Calif.  (SUtter  1781) 
rflJtwell  Constr.  Ca.  4746  Geary  Blvd..  San  Francisco  (BAyvlew  5947) 
Daley  Brothers,  P.  O.  Box  127,  Belmont  (BKlmont  2800). 
•'*^"  ^  Barnes  Constr.  Co.,  941  Russ  Bldg,   San   Francisco    (EXbrook 

6905  or  EXbrook  7064) 
I'eter  Sorensen.   927  Arguello  St.,   Rdwood  City    (Kedwood   City  22ia) 
M  *  K  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7flB4» 
Midslate  Conetr.  Co.,  427  Bryant   St.  San  Francisco   (YUkon  (i-2812) 
Btoltc,  Inc.,  8451  San  Leandro  St.,  Oakland   (TRlnldad  1064). 

Ad  m  I  ni  St  rat  lo  n    Bldg.    ( Additions   and~lmprovetTiPents)7~8an~Franolsoo   Afr 
Port,  8sn  Matso  County;   Bide  due  Feb.  4v  S:9p  P.  M. 
Erbentraut  A  Summers.  696  Pennsylvania  St,  San  Francisco  (AT  2420) 
Jacks  ft  Irvine.  620  Market  St.  San  Francisco   (UArtleld  2106) 
Barrett  A  Hllp,  918  Harrison  St..  San  JJYanclsco,  Calif.  (DOuglas  0700) 
Carrlco  A  GauUer,  866  Ocean  Ave..  San  ifTanclsoo  (JLTnlper  4-8081) 
Pisnt  8olences~Bldg7^Unlt~No.  1,  Davis;   Bids  Dus  Feb.^  2:00  P.   M. — 
Ifirbentraut  A  Summers.  696  Pennsylvania  St.  S.  F.  (ATwater  2420)' 
James  I.   Baizes  Constr.  Co.,  941  Rjss  Bldg,   San   Francisco    (BlXbrook 

6905  or  EXbrook  7064) 

Carl  N.  Swenson  Co.,  1098  Stockton  Ave.,  Stei  Jose  4  (Ballard  2602 
SubstructuresT^Bayshore  Hlgh»way,  San  Mateo  Co.;  Bids  due  Feb.  IS,  2  ^.M. 

Carl  N.  Swenson  Ca,  1095  Stockton  Ave..  Slan  Jose  4  (Ballard  2(108 
SubetructureTGanta   Barbara,    Bids  due   Feb^^  il,  2  P.   M. 

Carl  N.  Swenson  Co.,  109.1  btockton  Ave.,  8kn  Jose  4  (Ballard  260S 
forestry  Bldg.,  Berkeley  Campus,  UrCT^BIdTduo  Febr21,  2  P.  Mi  '" 

James  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,   San   Francisco    (EXbr'oic 

6906  or  EXbrook  7054) 

itirbentraut  A  Summers,  696  I^^nnsylvasla  St,  S.  F.   (ATwater  2420) 
ii^lmer  J.  Freethy.  143!^  Kearney  St,  El  Cerrito  (LAnascapo  5-3811) 
Shop  Bldg.roisnn  County  Hlgh~8chocl;~Blds  dus  Feb.  13,  8  P.  M. 
James  H.  McFarland,  268  Laguna  Honda  Blvd..  S.  F.   (MOnt1\>co  1780) 
BAR  Construction  Co..  110  Market  m.,  San  Francisco   (DOuglas  7510) 
L.  O.  Shalz.  Route  1,  Box  142.  C^btco  (Chlcc  1088) 

Bark"Bldg7Anglo'Callfcrnrir6i^k7o«rkral>d7~Blds  due  Fob.  17,  3  P.  M. 
Stolte.  Inc.,  8451  San  Leandro  St,  Oakland    (TKinldad  1064). 

Conversion  of~B Idg.  Into  Aptirr~FtrOrel fBlds  due  Feb.  47~2~P.   M^ 
Stolte,  Inc.,  8451  San  Leandro  St,  Oakland   (TRlnldad  1064). 

Bottling  Plant  Addn.,  Rainier  Brewing  Co.,  San   hranolsoo;    Bids  due   Fob 
10,  2:00  P.   M. 
Swinerton  A  Walberg  Co.,  225  tfusb  St.  'San  i>Tanclsco   (OArfiekl  2tMtO) 


Office  Building  Cost  847,000 

PALO  ALTO,  Calif..  Santa  Clara  Co. 
Owner— Mutual   Building   and   Loan. 

Palo  Alto,  Calif. 
Architect— Clark    A    Stromqulst    321 

Cbannlng  Ave.,  Palo  Alto,  Calif. 
Reinforced  concrete,  1 -story. 

Wells  P.  Goodenough,  49  Wells 
Ave.,  Palo  Alto,  Calif.,  has  been 
asked  to  figjre  the  plans. 


2/4/47  ■*  4 

Preliminary    Plans    Approved 
By    Supervisors 

County  Schools  Administration  Bldg. 

FRESNO,  Calif.,  Fresno  Co.  Mari- 
posa St 

Owner — Fresno  County  Board  of  Su- 
pervisors. W.  G.  Martin,  county 
superintendent  of  schools,  E.  Dus- 
enberry,  county  clerk,  Courthouso, 
Fresno,  Calif. 

Architect— David  H.  Horn,  Rowell 
Building,   Fresno,   Calif. 

Reinforced  concrete,  3-stories;  In- 
-cludes  school  library,  auditorium  to 
seat  326  )>?r8ons,  audio  visual  de- 
partment and  the  shipping  and  re- 
ceiving department  on  the  ground 
floor;  offices  Including  the  super- 
intendent's jn  the  second  floor 
and  county  office  space  on  the 
third  floor. 


2/4/47  •    8 

Starting   Preliminary  Plans 

Store 

SAN  FRANCISCO,  Calif.  Balboa  St., 

between  37th  and  38th  Aves. 
Owner— Withheld. 
Architect  —  Leonard     S.    Moslas,   255 

California  St..  San  Francisco,  Calif. 
Frame  (25x100),  one-story. 


2/4/47  •     3 

Plans  Nearing  Completion 
Warehouse   (Alterations) 
SACRAMENTO,    Calif.,     Sacramento 

County.  16th  and  R  Sts. 
Owner— Crystal   Ice   A  Cold   Storage 

Co.,   16th  and  R   Sts.,   Sacramento, 

Calif. 
Engineer  —  Pacific     Co.,     178    Grand 

Ave.,  Oakland,  Calif. 
Repairs  to  second  floor,  steel  frame, 

beams  an  dgirders,  wood  floor  on 

structural  steel  supports. 
Contractor  —  C.    J.     Hopklnson,     1810 

2Bth  St.,  Sacramento,  Calif. 


be  made  available  t>efore  the  dis- 
trict   reaches    bonding    capacity. 

2/4/47  9 

Bond  Election  In  Amount  of  820,000 
Set   for    February   25 

School    Buildings 

FRESNO  COUNTY,  Calif.,  West 
Park  School  District 

Owner— West  Parit  School  District, 
Rodney  E.  Jensen,  J.  A.  Moran, 
Pius  Burch,  Members  of  the  Oov- 
eming  Boart',  Fresno  County,  Cal. 
Funds  to  be  used  for  the  purchase 

of   school    site   and   the   construction 

of  school  buildings. 

2/4/47  10 

Contemplated — Fund   Raising 
Campaign   To  Start   March  1 — End 
March  80th 

Convent   and   Youth    Center 

Cost   8100.000 

CONCORD,  Calif.,  Contra  CosU  Co. 
Seal   Bluff  Road  near  Bacon   St 

Ownei^-Queen  of  AH  Saints  Catholic 
Church,  Rev  Father  Lawrence 
Hennessey,  pastor,  John  L.  Gara- 
venta,  attorney  and  Mrs.  Catherine 
Slattery,  co-chairmen  for  fund 
drive.  2390  Salvlo  St.,  Concord 
Calif. 

Reinforced  concrete  combination  pa- 
rochial school  and  convent  and  the 
conversion  of  the  IDES  Hall  now 
on  property  into  an  auditorium. 

2/4/47  • 

Construction  Underway 

School    Buildings 

SHAFTER   Calif.,   Kern   County. 

Owner— Richland  Elementary  School 
Dlst,  Richland.  Calif,  (near  Shat- 
ter). ^, 

Architect— Ernest  J.  Kump  Co.,  251 
Keatny  St,  San  Francisco,  Calif. 

Includes  three  new  sites  and  de- 
velopment of  two  existing  sites  for 
12  classroom   school 

Contractoi^-Guy  E.  Hall,  310-30th 
St.,    Bakersfield,    Calif. 


9-10— EDUCATIONAL 
BUILDING 

2/4/47  •    9 

Owner  Taking  Bids— Due  Feb.  14, 
8   P.    M. 

School    (remodel) 

MILL  VALLEY.  Calif..  Marin  Co.. 
Homestead   School. 

Owner — Mill  Valley  Scllool  District, 
Horace  Cagwln,  clerk,  Tamalpalp 
Park  Elementary  School.  360  E. 
Bllthedale    Ave.,     Mill    Valley. 

Work  mcludes  remodel  of  boys'  and 
girls'  toilets ;  install  new  heating 
system;  install  new  classroom  win- 
dows; waterproof  east  and  west 
bcusement  walls. 
Plans   and    specifications    may   be 

obtained    from    the    Superintendent's 

office  at  Tamalpais  Park  Elementary 

School,  360  E.  Bllthedale  Ave.,  Mill 
Valley,   upon   deposit  of   |10.o6. 

Each  bid  must  be  accompanied  by 
cash,  certified  or  cashier's  check, 
payable  to  the  school  district  for  at 
least  10  Tc  of  bid. 


2/4/47  9 

Contemplated — Bond     Issus    or    Tax 
Increase  Proposal 

Combined    Auditorium    A    Clsssroom 

Coat  824,000 

NEAR  MARTINEZ.  Calif..  Contra 
CosU  Co.  Vine  Hill  School. 

Owner— Vine  Hill  School  District, 
Floyd  E.  Laney,  clerk,  P.  O.  Box 
623,   Martinex,   Calif. 

Of  bonds  voted  already,  817,000  re- 
mains, while  17,000  additional  could 


?/4/47  • 

Contract  Awarded 

Classroom  Bldg.  A  SanlUry  Fsollltiss 

Cost  860,200 
ORANGE   COVE.    Calif..    Fresno   Co. 

Site  of  the  Orange  Cove  School 
Owner— Orange    Cove    Joint     School 

District  Don  C.  Miller,  clerk.  Board 

of   Trustees,   Orange   Cove,   Calif- 
Architect  —   Philip   S.   Budklngham, 

1922  Clinton  Ave.,   Fresno,  Calif. 
Contractor — Harris    Construction    Co. 

P.  O.  Box   109.   Fresno,  Calif. 

Other  bidders  ^ero: 

Raymond  Construction  Co.,  Fresno, 
868.400. 

Laraen     Ratta    Construdtlon     Co.. 
Fresno,  896.291 


OVERHEAD  GARAGE  DOOR' 

B  I  M  C  1  N  '  '  ft  .       .  -    '     1         W  V  >  .         1 


ELECTRICALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

>      Phen*  Olympk  6912 

5420  San   Pablo   Ave.,   OAKLAND 


Phono  JUnlpor  4-7887 
8781  Mission,  SAN   FRANCISCO 


Gamerston  &  Green  Lumber  Co. 

Wfcol«8olB  and  Jobbing  fords 

LUMIER  -  TIMBERS  -  TIES  •  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  FroMcitco— 1 800  Amy  St. 
ATwflfor  1300 


Oakland— 2001  Uvta^stoa  St. 
XfHoffl  4-1 i$4 


PLANS  ON  FILE 


Ths   following    list   of    plans    snd   specifications    for   construction 
projects  ars  now  available  for  inspection   at  the  office  of  DAILY 
PACIFIC   6UILOEH,  465  Tenth  8tr*«t,  San   Francisco 


Wsrk 


Looation 


Bid  Opening  Date 


Superintendent's  Residence 
Naval  Reseive  Armory 


Redding 

Stockton 


2-11 
2-19 


mujin  pniHT  compflnv 


MAKB 


FIHE  PRIHT 

4th  &  Addison  Sti  •  Bf?rkplev  2,  (ulif 
Phone:  BErkeloy  344u 


Uniformii:y 


x^yy  A^roc/i/ei  of 


PACIFIC  PDRTLANn  CEMENT  COMPANY 


\  ^    I   M  A  •<  r:  I « ;  I  •  n 


{% 
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Preliminary   Plans   Approvsd 
School   (addition) 
AUBERRY.  CaUf..  Fresno  Co.  Slem 

UbkMi   High   School. 
OwBOF— Sierra    Union     High     School 

ZMstrict.    Auterry,    Calif. 
Arektteet   —   Alaatalr   Slmpeon.    782 

Fulton  SL.  Fresno,  Calif. 
Includes      classrooms,      dormitory, 

teachers'    quarters,    tennis    courts, 

concrete   bleachers,    large    athletic 

field  and  track. 
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Bond  Issus  to  Bo  Voted  Soon 

Junior  Collsgs  (expansion) 

^  Cost   8750,000 

PUEBLO,  Colo— Bounded  by  Pitkin 
and  Adams  Aves.  and  Harrison 
and  Arthur  Streets. 

Owner— Pueblo  Junior  College,  Mar- 
vin C.  Knudsen,  pers.,  Junior  Col- 
lego  District  Committee,  Frank  S. 
Hoag,  Jr.  Campus,  Pueblo,  Colo. 

Archt  —  Walter  DeMorduant.  738 
Thatcher    Bldg.,    Pueblo.   Colo. 

Includes  adds,  to  present  library; 
administration  offices  and  class- 
rooms; science  laboratories  and 
classrooms;  student  union  bldg., 
vocational  -  technical  classrooms 
and  laboratories;  central  htg.  plant 
women's  dormitory;  men's  dormi- 
tory, etc. 


2/4/47  9 

Survey   of   School    District   To 
Be  Made 

High  School  BIdgs. 

SAN   MATEO.  Calif.,  San  Mateo  Co. 

Owner  —  San  Mateo  Union  High 
School  District,  San  Mateo,  Calif. 

Survey  to  be  made  by  E.  J.  Kump 
Company,  251  Kearny  St..  San 
Francieco,  Calif.,  and  will  Include 
the  north  end  high  school  near 
Saji  Bruno;  the  proposed  high 
school  for  South  San  Mateo;  the 
auditorium  at  the  San  Mateo  high 
school;  girls'  locker  room  at  ?an 
Mateo,  and  buildings  contemplated 
at  Burlingame. 
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Plans  Approved 

flACRAMENTO,  Calif.,  Sacramen- 
to Co.— The  State  of  California,  Di- 
vision of  Architecture,  School  Sec- 
tion, Public  Works  Bldg.,  Sacramen- 
to, Calif.,  announced  the  following 
approvals  January  28  of  plans  and 
specifications  for  school  projects  in 
Southern    California: 

Prefabricated  classrooms  at  Wll- 
lard  Elementary  School.  Pasadena; 
owner,  Pasadena  City  School  Dis- 
trict, John  A  Sexton,  supt.  of 
schools ;  architect.  F.  Kennedy.  Jr.. 
1804  West  Juanlta  Ave..  San  Dimas. 
Calif. 

Construction  at  Midland  Elemen- 
tary School,  Riverside  County;  own- 
er. ICldland  School  District.  F.  B. 
Smart.  Clerk  of  Board ;  architect.  O 
Btsmler  Wilson.  S«81  6th  St..  River- 
side. Calif. 

Men's  Gym  ($180,000).  music,  speech 
and  aris  bldg.,  ($320,000)  at  Glendale 
CoHege;  owner.  CUendale  Unified 
School  District;  Marion  J.  Wright, 
president  of  Board  :  architect.  CJeorge 
If.  Undsey,  3728  Monon  St.,  Los  An- 
geles, Calif. 

Classroom  Building  at  Toluca  Lake 
Bdiool;  owner,  Los  Angeles  City 
School  District;  architect,  George  J. 
Adams.  216  West  Los  Feliz  Road. 
Glendale,    Calif. 

Auditorium,  Music  dept.  at  Braw- 
Isy  Union  High  School,  Brawley; 
owner.  Brav/ley  Union  High  School 
District.  L.  C.  Haussman,  president 
of  Board:  architect,  H.  L.  Gogerty, 
6355  Yucca  ft..  Hollyv,ood.  Calif. 

Administration,  cafeteria  and  com- 
mercial units  .It  Garden  Grove  Union 
High  School.  Garden  Grove,  Orange 
County:  owner.  Garden  Grove  Union 
High  School.  District.  Frank  A 
Monroe,  president  of  board;  archi- 
tect. H.  L.  Qoeerty,  6355  Yucca  St., 
Hollywood,  Calif. 

Administration  Bldg.,  llbrar>-,  sci- 
ence, shops  and  cafeteria  at  Santa 
Ana  Junior  College,  Santa  Ana;  est. 
cost  $872,594;  owner,  George  K. 
Wells,  president  of  board,  Santa  Ana 
Jr  College  District;  architect,  Ralph 
Flewelling,  816  W.  Fifth  St.,  Los 
Angeles.   Calif.  ,    .  .    ^ 

Classroom,  cafeteria  and  kinder- 
nrten  at  Wilson  School,  cost  $107,- 
800;  owner,  San  Gabriel  School 
District.   Allen   Kelm,   supt; 

Administration  and  classroom 
building.  Orange  Ave.  School,  Glen- 
dale; cost  $100,000:  owner  Glendale 
Unified  School  District,  L.  H.  Glenn, 
accountant  board.  Glendale,  Calif. 

Classroom  at  Savannah  School, 
cost  $58,000;  owner,  Rosemead  School 
District.  Los  Angeles  county:  Fred 
L.  Ashton,  district  supt.:  architects, 
■Marsh.  Smith  and  Powell.  1934  Milan 
Ave.,  Pasadena.  Calif. 

Classroom  addition  at  Marshall 
School,  cost  $44,000;  owner.  Rose- 
msad  School  District,  Milton  S.  Ples- 
■st  president:  architects.  Marsh, 
Smith  and  Powell.  1934  Milan  Ave., 
Pasadena.   Calif. 


Supt.   EdVrln   C.   Kratt,   2348  Mari- 
posa St..   Fresno.  Calif. 

Survey  by  Architects  David  H.  Horn. 
608  Rowell  Bldg..  Fresno,  and  H. 
Rafael  Lake,  Patterson  Bldg., 
Fresno.   Calif. 

Survey  Includes  (Proposal  1)  ex- 
pMdlture  of  $3,271,600  on  the  6 
existing  high  schools  for  expan- 
sion, repairs  and  maintenance;  and 
(Proposal  2)  expenditure  of  $4,- 
190,950,  Involving  construction  of 
2  new  Junior  high  schools  In  the 
northeast  and  eastern  parts  of  the 
city,  using  Longfellow  and  Wash- 
ington Jr.  High  Schools  to  re- 
lievo overciowded  elementary 
schools 
Included  under  Proposal  1  are: 

(1)  Fresno  High   School,   $256,250  for 
new    shop,    gymnasium    and    re- 
creation area  (includini,'  a  swim- 
ming pool)  with  $211,850  for  main- 
tenance   and    some    remodeling    of 

existing  facilities. 

(2)  Washington  Junior  High  School; 
$195,000  for  expansion  and  re- 
modeling, a  $50,000  wood,  metal 
and  electrical  shop  and  renova- 
tions to  gymnasium  administra- 
tion facilities,  kitchen,  storage, 
cafeteria  and  2  new  tennis  courts 
and  a  new  domestic  science  de- 
partment. 

(3)  Rcosevelt  High  School,  $306,400 
in  new  classrooms,  $153,750  shop, 
$200,000  lunch 'room,  $200,000  as- 
sembly hall  and  $150,000  for 
swimming  pool;  $129,350  on  main- 
tenance and  repairs  including  re- 
modeling the  library  for  $40,0u0 
and  athletic  facilities  for  $20,000. 

(4)  Edison  Jr.  and  Senior  High 
School;  $173,950  in  repairs  and 
maintenance;  $705,400  for  new 
construction  Including  additional 
classrooms,  $246,400;  new  shops, 
$104,000:  cafeteria,  $70,000  and 
boys'  gymnasium,  $250,000  and 
$250,000  for  an  additional  site  for 
future  Junior  high  school  require- 
ments. 

(5)  Longfellow  Jr.  High  School  $40,- 
000  for.  renovating  domestic  sci- 
ence rooms,  $10,000  renovating 
administration  facilities ;  $20,000 
renovating  assembly;  $5,000  ren- 
ovating shops;  $6,000  tennis 
courts    with    fencing. 


ALMA,   Calif.,  Santa  Clara   County. 

Lexington  School,  three  miles  south 

of  Los  Gatos. 
Owner  —  Board  of  Trustees.  Levlng- 

ton     School     District,     Mrs.     Delia 

Ewald,   clerk.  Alma.  Calif. 
Architect— Henr>-  David  Kenslt.  Rm. 

4,  Post  Office  Building,  Los  Gatos, 

Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $15. 

ESach  bid  must  be  accompanied  by 
a  bidder's  bond  in  the  amount  of  h% 
of  the  bid. 

All  bids  received  December  26  were 
rejected,  at  which  time  Lunt  Bros., 
1038  Parkway  Rd.,  Salinas,  Calif.,  at 
$9351,  submitted  low  bid. 

The  following  contractors  have 
taken  out  plans: 

Pacific  Coast  Builders.  20S0  18th 
St..  San  Francisco,  Calif. 

R.  G.  Johnson,  Los  Gatos,  Calif. 


pert,  trsas. ;  Morris  B.  Schwayder. 
(in  charge  of  firm).  700  Broadway, 
Denver,  Colo. 

Archt— Roland  L.  Linder,  507  In- 
surance Bldg.,  Denver;  Earl  Ches- 
ter Morris.  Empire  Bldg.,  Denver. 
Colo. 

Brick,  reinf.  concr. ;  frame  T-shape; 
5  stys ;  and  base. ;  provides  for  ISO 
beds,  3  elevators.  Incl.  boiler  house, 
laundry;  oxygen  bldg,  etc. 

General  Contractor — Mead  A  Mount 
Construction  Co.,  422  Denver  Nitl. 
Bank    Bldg.,    Denver,   Colo. 


11. 


HOSPITALS 
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Owner  Taking   Bids — Due  Feb.  10, 

8  P.  M. — Bidders  Figuring 
School   Addition    (Prefabricated) 


2/4/47  11 

Directors   Engags   Consultant   to 
Survey   County    and    Determine 
Locstion,    Size    and    Future    Neeas 
of  Hospital   District— Next  Meeting 
Set  for  Feb.  17 — Bond   Issus  to  bs 
Voted   on   at   Later   Data 

Community   Hospital    (130   Beds) 

Cost  $1,300,000 

SAN  RAFAEL.  Calif.,  Marin  Co. 

Owner — Marin  County  Hospital  Dis- 
trict. Irl  C.  Reld.  president,  of  In- 
verness; Alfred  Bowman,  secre- 
tary, of  Novate;  John  McPhail, 
San  Rafael:  Herman  Hale,  Lark- 
spur, and  Mrs.  Roy  Ibach,  Mill 
Valley,  directors,  c/o  George  S. 
Jones,  Marin  county  clerk.  Court- 
house, San  Rafael,  Calif. 

Architect — not  selected. 

Consultants  —  James  Hamilton  As- 
sociates of  Oakland  and  Los  An- 
geles, R  J.  StuU.  representative, 
S!an  Anselmo,  Calif. 
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General    Contractor   Will    Receive 
Bids  Due  Feb.  11   for  Plumbing. 
Heating.  Ventilating,  EleotHcal 
Work  and   Elevators 
Hospital  Cost   $424,000 

DENVER,    Colo.,    Clermont    St,    be- 
tween E.  9th  A  Hale  Parkway. 
Owner — General  Rose  Memorial  Hos- 
pital Assn.,  Lou  Cohan,  vice-pres. ; 
Ben    M.   Blumberg,    sec'y;    Joe   Al- 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project         Noted  In  Issus 

2-  4—  9 :30  P.M.— Central    Feed    Storage  Unit    San  Luis  Obispo  1-16 

2-  4—  3 :30  P.M.— Laundry  Building   Patton  1-lB 

2-  4  —  8:00  P.M.— Admin.  Bldg.            San  Mateo  County  1-23 

2-  4—  2  00  P.M.— School  Addn.              Yakima,  Wash.  1-2S 


ENGINEERING  PROJECTS 


2/(  •»-  • 

Junior  A  Senior  High  School  Survey 
on    File   With    Board   of    Education 
jBohool    Buildings    and    Alterstlons 
FRESNO    CALIF..    Fresno    Co. 
Owner— Fresno  City  School  District, 


ALUMINUM 

Immediate  Detiyery 
*  23 Vs   §•■!•   cormgafod   tkoott 
for  r—%mq  ond  tldisv. 
1V4**  Ccrmfotioa  aoast  added 
ttronqtlil 


6'   s   2t'--$2.lO 
t^   s   2«»— $J-50 


8'    «   26'—$2M) 
12'   I    2e'—$4.20 


SpedJ  Pricet  for  Quantity  Buyer* 

CLIVILAND  WRICKING  CO 

StOO   Third   Sf.  VAtMcia    4f77 


2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 


4—  1 

4—10 

4—  8 

4—  8 

4—  2 

4—  8 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—10 

4—  3 


:00  P.M. — Sewer  Lines  Oakland  1-28 

:00  A.M.— Sewer  Mains  San  Diego  1-17 

:00  P.M. — Isanltarv     Sewer       Monterey  1-16 

:00  P.M. — Street    Paving  Monterey  1-lt 

:00  P.M. — Street  Improvement    Oakland  1-22 

:16  P.M.— Bridge  Chlco  1-34 

:(X>A.M. — Grading  and  Surfacing    CIax;kamas  Co.,  Ore.  1-34 

:00  A.M. — Grading  and  Paving    Clatsop  County,  Ore.  1-34 

:00  A.M. — Grading  and  Surfacing    Clatsop  County,  Ore.  1-24 

:00  A.M. — Grading  and  Paving    Jackson  County,  Ore.  1-34 

:00  A.M.— Grading  and  Paving    Multnomah  County,  Ore.  1-34 

:00  A.M. — Widen  Bridge  Multnomah  County,  Ore.  1-24 

:00  A.M.— Bridge  Whatcom  County.  Wash.  1-24 

:00  A.M.— Grading,  Surfacing  and  Bridge — Pierce  Co.,  Wash.     1-24 
:00  A.M.— Surfacing     Grays   Harbor  and  Pacific  Cos.,  Wash.     1-24 
Surfacing,  Bridge    Whatcom  Co.,  Wash.  1-24 

Lincoln  County,  Wash.  1-24 

Skagit  County.  Wash.  1-24 

Franklin  County,  Wash.  1-24 

00  A. M.— Grading  and  Surfacing    Skagit  County,  Wash.  1-24 

:00  P.M.— Water   Mains  San  Francisco  J-27 
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Owner  Taking  New  Bids— Due  March 
1.  10  A.  M. 

John  Moses  Veterans'  Hospital 

Owner— U.  8.  Veterans'  Administra- 
tion, L.  H.  Tripp,  director  of  con- 
struction. Veterans'  Administration 
Bldg..  Washington,  D.  C. 

Owner's  Agent— U.  S.  War  Depart- 
ment, district  engineer's  office,  Col. 
B.  H.  Waiter,  district  engineer, 
Fort  Peck.  Mont. 

Architect— Private  pituia 

Brick  and.  reinforced  concrete.  Work 
includes  main  hospital  (150  beds), 
nurses'  quarters,  manager's  quar- 
ters, apartmenl  buildings,  store- 
house, garage,  boiler  house,  utility 
building,  laundry  building,  Incin- 
erator building  and  stack,  roads, 
water,  paving,  sewage,  collection 
system,  water  aupply.  elevated  wa- 
ter storage  tank,  electric  and  heat- 
ing systems. 


12.13->INDUSTRIAL 
BUILDINGS 
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Owner  Takmg  Bids — Due  Feb.  1(^- 
Bidders   Figuring 

Warehouse  A  Office  Bldg. 

Cost  9360,000 

DENVER  Colo.  Brighton  Blvd.,  be- 
tween W.  43rd  and  44th  Aves. 

Owner — Union  Pacific  Railroad  Co., 
Union  Pacific  Headquarters  Bldg., 
c/o  Chief  Engr,  1416  Dodge  St., 
Omaha,    Neb. 

Archt. — Private   plans. 

The  following  contractors  have  tak- 

out  plans  and  specifications: 

Mead    A    Mount    Construction    Co., 

422  Denver  National  Bank  Bldg. 
Brown -Schrepferman     A     Co.,     240 

Washington   St. 

Newrtrom-Davis    &    Co.,    2(X)0    W. 

8th  Ave. 

Thomas  Bate  A  Sons,  2811  10th  St, 
F.    J.    Klrchhoff    Construction  Co., 

700  Lawrence  St 

Piatt  Rogers,   Inc.,   944  Osage  St 
A.    A.    A   E.   B.    Jones.    682   Wyan- 
dot St 

All  of   Denver,  Colo. 


Ave.,  Oakland,  CaUf. 
Corrugated  on  steel  frame  (4lbElO). 
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Engineer  Taking  Bids— Due   Fet.  191 

2  P.   M. 
Bottling  Plant  (Addition) 
SAN    FRANCISCO,  CaUf.   1580  Bry- 

ant  St 
Owner  —  Rainier    Brewing    Co.,    1800 

Bryant  St.,  San  Francisco,  Calif. 
Structural   Engineer— Kkj  Theill.  580 

Market  St.  San  Francisco.  Calif. 
Reinforced  concrete,  structural  steel, 

iron,  masonry,  steel  sash. 

14.17^-PUBUC  BLDGS. 
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Plant    Completed — Unoertain    When 

Owner  Wilt  Take  Bids 
Township    Hall   A  Jsll       Cost  $30,000 
BRODERICK,    Calif.,   Yolo  Co. 
Owner — County    of    Yo^,    Board    o* 
Supervisors,  T.  D.  Cummins,  chair- 
man, Alan  R  Merkley,  supervisor. 
Courthouse,    Woodland,    Calif. 
Architect— W.    D.    Peugh,    338    Mont- 
gomsry  STt  ,  San  Francisco,  CaUf. 


2/4/47  "-  IT 

Plan*  Completed— Uncertain  When 

OvMner  Will  Take  Bids 
County  Oeisntlon  Horns  Cost  990,000 
WOODLAND,    Calif..    Yqlo    Co.    2nd 

and  Court  Streets. 
Owner — County  of  Yolo  Board  of 
Supervisors.  T.  D.  Cummins,  chair- 
man, Alan  R  Merkeley,  supervisor. 
Courthouse,  Woodland.  Calif. 
.\rchltec«— W.  D.  Peugh.  383  Mont- 
gcmery  St.,  San  Fnoiclsco,  CaUf. 
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Contemplated — Site  Acoulred 
Vocational    Training    Bldg.  A 

Auditorium  Cost  922,090 

MOUNTAIN     VIEW,     Calif.,     Santa 


12 
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Preliminary  Plans  Completed 
Shop  (Mi|ohlno  and  Welding) 
ALVARADO.  Calif..  Alameda  Co. 
Owner— Alvin  Sllvey,  Alvarado,  CaUf. 
Engineer  —  Pacific     Co.,     178    Grand 


CORN     BROOMS 
FOR  EVERY  PURPOSE 

Rooj    -    Concrete 

Warehouse 

Home  and  Office 

Money  Back  Gtiarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 
HEmlock  4380 


:00  A.M.— Grading, 
(K>  A.M.— Surfacing 
00  A.M. — Grading 
00  A.M.— Bridge 


SUMMERBELL  mw^  STRUCfURES 

I7A6  Thi/ttenth  St.,  CikldnJ    Cil./. 


F.oni  San  Ff^ndsco 
Enterprise   10930 


From  other  exthdii-i^^^ 
rWinoaks  3622 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


2- 
2- 
2- 

«- 

2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 


4—  2 

4—  2 

4— 

4— 

4— 
4— 


4 

4—  8 
4—10 


00  P.M. — Gantry  Crane  Ralls    Priant  Dam,  Central  Valley 

Project,  California 
00  P.M. — Galvanized  Steel  Strand    Kendrlck  Prop.,  Wyo. 

Needles 

North  of  Azusa 

Altavllle 

Stockton 

Echo  Summit 

McCree  Creek 

CreJitvlew 

Conway  Summit 

Sonora  Junction 

Stockton 
:00  P.M. — Switchboard  Davis  Dam,  Arizona-  Nevada 

:00  P.M.— Motor  Grader  Monterey 

— Sch.  8612,  Steel  Plates    Panama  Canal 
00  P.M.— Rerooflng  Oakland 

00  P.M. — Painting  San   Francisco 

00  P.M.— Asphalt  Eureka 

00  A.M.— Steel  Reservoir  Roof  (Install)  Near  Scottadale,  Aria. 


— Galvanized  Steel 

— Liquid  Asphalt 

— Liquid  Asphalt 

— Emulsified  Asph. 

—Stove  Oil 

— Diesel  Eng.  Fuel 

—Stove  Oil 

—Stove  Oil 

— Stove  Oil 

— Stove  Oil 

— Emulsified    Asph. 

— Switchboard 

— Motor  Grader 


6 
81 
80 
30 
30 
80 
SO 
80 
30 
1-30 
1-30 
1-30 

1-  6 
l-2» 
1-29 
1-16 
1-27 

2-  8 
2-  8 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElawarr  7313 


A  Mgvy  DECOSV/JV5  ^.lAfESIAL 


/ 


f 


PANELYTE 


Alcohol  Resistant  •  Bum  RasisUM 
Arid  Resistsnt  •  Chemical  Rcsiitam 
Durable  •  Sanitary  Permaaeat 
dniJti. 


Now  AvaUablo 

Hard  finish  plastic  attractively  col- 
ored with  unlimited  decorative 
poaiibilitics. 

For  table  top*,  counter  tops,  drain  board*,  walls,  modern  furniture,  desk  tops, 
industrial  fixtures,  refrigerators,  etc. 

A,   AJrmi,,J  in  "Newt   Wrell."  "Timt."  "tmtintu   Weth." 


SPECIAL  MATERIALS 


OFFICES  AND  WAREHOUSB 


SAN  FRANCISCO 
2600  Horrison  St. 

TrUphon*   VA.    7174 


OAKLAND 
3330  E.  Uth  S«. 

T*l*ph»n«   AN.  4100 


OISTIIIIUTORS  MODIRN  COMPOSITION  ILDG.  MATIRIALS 
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Clarm.  Co.  Two  lots,  one  fronting 
100  foet  on  Mountain  View  Ave. 
and  one  fronting  78  feet  on  Bail- 
ey Ave. 
Owiicr — ^The  Mountain  View  Union 
Academy,  operated  by  the  Seventh 
Day  Adventlst  Church,  C.  I.  Chris- 
man,  principal,  SL  O.  Martin  and 
Rev.  C.  F.  Liekey,  members  of 
buiUQng  committee,  Dana  St  and 
Mountain  View  Ave.,  Mountain 
View,  Calif. 


ated  on  1110  kllocyclee,  power  of  1 
kilowatt  and  Daytime  only  hours 
of  operation. 
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2/4/47 
Contract  Awvarded 

DeUntlon  Heme  Coet,  f1K222 

SACRAMBNTO,  Calif.,  Sacramento 
County.  County  HosplUl  grounds 
on  VSt 
Owner—County  of  Sacramento,  Board 
of  Supervisors,  C.  W.  Deterding, 
county  executive;  C.  C.  LaRue, 
county  clerk,  Courthouse,  Sacra- 
mento, Calif. 
Architect— Harry  J.  Devlne,  1012  Jay 

St,  SacramMito,  Calif. 
Reinforced    concrete    and   steel,    one 
and    two   stories,   includes   accom- 
modations for  60  Juveniles  and  liv- 
ing quarters  for  guards  and  admin- 
istrative personnel. 
Contractor — Continental    Constr.    Co., 
1402  Front  St.,  Sacramento,  Calif. 
Other  bidders  February  S  were: 
H.    E.    Ralhmann   Co..    San   Fran- 
cisco. Calif.,  $202,707. 

Stolte,   Inc.,   Oakland.  Calif.,  |208,- 
200. 

Moore  &   Roberts,    San    Francisco, 
Calif..   $208,685. 

Bingham  Construction  Co.,  Sacra- 
mento. Calif.,  $211,382. 

O.  Steinbrenner,  Sacramento,  Calif., 
$215,100. 

Central  California  Conatruction  Co., 
Sacramento^  Calif.,  $219,768. 

James  I.  Barnes  Construction  Ca, 
San  Francisco,  Calif..  $243,400. 


22-26— RESIDENTIAL 
BUILDINGS 

2/4/47  •  24 

Completing    Plans 

Residence 

MILLARBA  Calif.,  San  Mateo  Co. 

Owner— Withheld. 

Architect— Oscar  R  Thayer,  1257  Ca- 
briUo  Ave.,   Burllngame,  Calif. 

Brick,  stucco,  redwood  rustic  exter- 
ior, 8  rooms,  1  bath,  2  car  garage, 
to  include  circulating  warm  air 
beating   system,    composition    roof. 


2/4/47  •  26 

Plans  In  Progress— Work  Will  Start 
On  Business  District  In  July — City 
of  8sn  Mateo  To  Annex  Tract  Soon 

Business   District,   Apartment 
Buildings   (35)   A    Residences  to 
Cost    approx.    $10,000,000,    $6,000,000 
A  $3,000,000  respectively 

HILX&DALB,  Calif.,  Skn  Mateo  Co. 
Hillsdale  No.  3  tract  extending  be- 
tween Thirty-first  avenue  and 
Laurel  creek,  running  from  the 
Alameda    to    El    Camino    real. 

Owner — David  D.  Bohannon  Organi- 
zation, Ronald  Campbell,  planning 
consultant,  E^lward  Wadsworth, 
Lucien  Stark,  planning  associates, 
860  San  Mateo  Drive,  San  Mateo, 
Calif. 

Apartment  house  district  will  Include 
35  L.-8haped  apartments  of  two 
stories  providing  four  units  each ; 
parking  for  250  cars  will  be  provid- 
ed In  the  shopping  district. 

Street  work— L.  C.  Smith,  First  and 
Railroad,  San  Mateo,  Calif.,  $275,- 
000. 


house,  underground  garage,  10  re- 
tail stores  on  first  floor  and  pos- 
sible bus  depot. 


2/4/47  26 

Owner  Will  Have  Plans  Ready  for 
Bidders  Figuring  About  Feb.  7 

Housing    (alU.)  Cost    $750,000 

COLORADO  SPRINGS,.  Colo.,  Camp 
Carson. 

Ownei^— U.  S.  Govt.  War  Dept  Dis- 
trict Bngineers  Office,  Col.  Craig 
Smyser.  District  Engr.,  200  Rail- 
way Exchange  Bldg.,  Denver,  Colo. 

Archt. — Private   plans. 

Includes  alts,  to  existing  55  bldgs.  to 
provide   for  250  family  units. 


2/4/*^  26 

PlanW-ln'  Progress—Owner 
Will    Build 

Residences  A  Stores 

CARMBL  VALLEY,  Calif.,  Monterey 
CO.  Just  across  from  Robles  Del 
Rio. 

Owner — Olenday  Construction  Com- 
pany, Inc.,  (new  company)  John 
E.  Dolman,  president,  Mathew 
Olenday,  general  manager,  Edwin 
Sullivan,  secretary  and  attorney, 
Carmel,  Calif. 

Plans  by  owner. 

Includes  entire   "village''. 

Contractor— Owner   will    build. 


a/4/47  •    M 

Owner  Taking   Bids— Due  Feb.  It, 

2  P.  M.— PIsns  on  File 
Naval   Reserve  Armory;    Spec.  18171 
STOCKTON,  Calif.,  Ban  Joaquin  Co. 
Adjacent  to  former  Pollock   Ship- 
yard 
Owner — Public    Works     Department, 
12th    Naval    District,    Rm.    A- 109, 
Federal  Office  Bldg.,  CJivic  Center, 
San  Francisco,  Calif. 
Plans  by  owner. 

Three  Government  furnished  "But- 
ler" type  metal  rigid  frame  build- 
ings, 4Oxi00-ft.,  connected  to  a 
wood  frame  head  building,  156  ft. 
by  20-ft  with  all  the  necessary  ex- 
cavatk>n,  fill,  demolition,  concrete 
construction,  roads  and  paving, 
stmctural  steel  work,  miscellan- 
eous iron  and  steel,  carpentry  and 
Joinery,  asphalt  tile  flooring,  roof- 
ing and  sheet  metal  work,  glazing, 
finish  hardware,  metal  studding, 
furring  and  lathing,  plastering, 
metal  windows,  metal  doors,  wire 
fence,  plumbing,  heating,  electrtcal  I 
work   and   field   painting.  \ 

Flans  and  specifications  obtalnablo 
from  Public  Works  Department,  De- 
sign Division,  Rm  A-ia»,  Federal 
Office  Bldg..  Civic  Center.  Slan  Fran- 
cisco, Calif.,  upon  deposit  of  check 
or  postal  money  order  for  $15  pay- 
able to  Chief  of  the  Bureau  of  Yards 
ft  Docks. 

A  set  of  plans  and  copy  of  speci- 
fications   are    now    on   file    for    ex- 
amination   at    the    office    of    DAILY 
"  PACIFIC   BUILDER.  466  Tenth  St, 
San  Francisco.  Calif. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


2/4/47  •    2* 

Plans    Nearing    Completion 
Construction    To    Start    In    Approx. 
30  Days 

Residence 

HILLSBOROUGH,  Calif.,  San  Mateo 
Co. 

Owner— Withheld. 

Architect— Oscar  R.  Thayer,  1257  Ca- 
brlllo  Ave.,    Burllngame,   Calif. 

Concrete  block  and  redwood  rustic, 
composition  roofing,  6  rooms,  to  in- 
clude two  fire  places,  two  baths,  ^ 
car  garage,  electric  heaters  and 
hot  water  heater,  electric  range. 

2/4/47  ^  ^      •22 

Owner  Taking  Bids — Due  Feb.  1$, 
2   P.   M. 

Five  Officers'  Apt.  Bldgs. 
(conversion  from  44-man  barracks) 

McClelland  field.  Callf..  Sac- 
ramento Cotmty. 

Owner  —  U.  8.  Engineer  Office. 
Wright  Building,  Sacramento,  Cal. 

Plans  by  engineering  dept.  of  owner 

Frame    construction ;    spec.    1263. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 
engineer 

2/4/47  22 

PwliminarjfK    Plans    Cempletsd 

Owners  Will  Call   Meeting  Soon  to 

Elect  Directors 
Hotel  Cost  $500,000 

EUREKA.   Calif.,   HumboWt  County. 
...Site  not  selected. 
Owner — withheld. 
Architect  —   Newton   Ackennan,   104 

West  Fourth  St.,  Eureka.  Calif. 
Steel   frame   and    relnf.    concrete.   »- 

stories;   Includes  200  rooms,   pent- 
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31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


2/4/47  '32 

OwnerTakIng   Bids— Due  Feb.  26 
(Tentative     DaJke) 

Sewage  Pumping  Plant    Cost  $166,00$ 

MILL  VALI^Y.  Calif..  Marin  Co. 

Owner— City  of  Mill  Valley.  R.  E. 
Baumberger,  city  clerk,  City  Hall, 
Mill   Valley,    Callf. 

Consul* In g  Engfr. — John  S.  Bates,  8184 
Eton  St.,   Berkeley.  Calif. 

Construction  of  relnf.  concrete 
pumping  station  complete,  includ- 
ing pumps,  mechanical  and  elec- 
trical equipment,  piping,  grading, 
etc.,  to  be  capable  of  integration 
with  future  Southern  Marin  Sani- 
tation District  project  (Consulting 
Sanitary  Engr.  Harry  N.  Jenks, 
345  Madrono  Ave..  Palo  Alto,  Calif.) 
for  which  it  Is  planned  to  vote  on  a 
proposal  to  issue  Iwnds  In  the 
amount  of  $1,250,000  about  May. 
Further  details  soon. 


AmsndMl  Application  Filed  For  FCC 
Construction   Permit 

Broadcast  Station  (KROY) 

SACRAMENTO,  Calif.,  Sacramento 
Co. 

Owner— Royal  Miller.  Marlon  Miller. 
L.  H.  F-enney.  Gladys  W.  Penney, 
d/b  as  Hamco,  Inc..  Radio,  Sac- 
ramento Hotel.  Sacramento,  Calif. 

Constfuctlon  permit  to  change  fre- 
quency from  1240  kilocycles  to 
1080  kilocycles,  increase  power 
from  250  watts.  5  kilowatts,  in- 
stall new  transmitter  and  Direc- 
tional Antenna  for  night  use  and 
and  change  transmitter  location 
Amended  to  change  power  from  5 
kilowatts  to  10  kilowatts,  using 
Directional  Antenna  at  night, 
change  type  transmitter  and  make 
changes  in  Directional  Antenna 
system. 

a/4/47  20 

Preliminary   Plans   Approved— Fund 

Raising  Campaign  Underway 
Boys    Club 
PITT.SBURK.     Calif..     Contra    Cocta 

Co.   West  Eighth   St. 
Owner— Pittsburg   Boys    Club    Board 

of     Directors.     George     Eastwood, 

preeident,      c/o      Vincent      Caruso. 

building    chairman,    127    Avon    St. 

Pittsburg.  Calif. 
Architect— Philip    D.    Tomasello,    *>5 

Washington     St..     San     Francisco, 

Calif 
Wood     frame,     approx.     100x150,     1- 

story:   to  Include  gymnasium  with 

stage,   library,   locker   rooms,   etc. 

2/4/47  20 

Contemplated 

BtfwIIng    Alley 

ANTIOCH.  Calif.,  Contra  Costa  Co. 

Owner    —    Vincent    CardlanllU    and 

Frank   Giovanni,   48   West   8th   St.. 

Antloch.   Calif. 
Cost     of     oqulpment     exclusive     of 

bttlMtng  estimated  at  $50,000 

Application   Filed  for  FCC 
Construction    Psrmit 

Broadcast    Station 

OROVILLE.    Calif.,    Butte    County. 

Owner— Stanley  S.  Beatibalre.  Oro- 
ville,  Calif..  (P.  O.  117  Broadway. 
Chlco.  Calif.) 

Construction  permit  for  a  new  stand- 
ard broadcast  sUtton   to  bs  op«r- 


Timber  Bridge  and  Weir,  Central  Valley  Project,  California 

treated  timber  piles; 

(6)  11  M  b.m.  furnishing,  fabricating 
and  driving  treated  timber  sheet 
piling : 

(7)  71  M  b.m.  furnish  and  erect  tim- 


Low  and  Only  Bidders 

Timber  Bridge  and  Weir; 

Spec  1817  Cost  $30,650 

CENTRAL  VALLEY  PROJECT,  Cal- 
ifornia. About  11  miles  northeast 
of  Madera. 

Owner— U.  S.  Bureau  of  Reclamation. 
Friant,  Callf. 

Plans  by  engineering  department  of 
owner. 

Timber  bridge  across  Fresno  Rlvsr 
and  timber  weir  In  Fresno  River 
siphon   wasteway,  Madera  CanaL 

Low  Bidder— Munn  &  Perkins,  Route 
4,  Box  1930.  Modesto,  Calif..  $30,060. 
Quantities  are: 

(1)  3000  cu.  yds.  excavation; 

(2)  100  cu.  yds.  backfill; 

(3)  100  cu.  yds.  compacting  backfill; 

(4)  1000  cu.  yds.  rock  protection; 

(5)  1500    lln.    ft    furnish    and    drive  > 


ber  in  structures. 
Total    bids    submitted    January   30 
were: 

(A)  Munn  A  Perkins,  Modesto,  Calif.. 
$30,660. 

(B)  Butte     Construction      Co.,      San 
Francisco,  $38,180. 

(C)  Underground     Construction     Co.. 
Oakland.  $40,300.06. 

(D>  Macco  Corp..  Clearwater.  $43,827. 

(E)  O.     M.     Carr    and     Rati     Rocca, 
Stockton,  $44,090. 

(F)  E.  P.  Kirk,  Fresno,  $44,739. 

(G)  Johnson   Western   Co..   Alameda, 
$57,930.40. 

Unit  prices  were: 


33— 


BRIDGES 


2/4/47  •    38 

Owner  Talcing  Bids— Ou«  Maroh  5, 
2  P.  M. 

Bridge  (Remove  and  Eract) 

HUMBOLDT  COUNTY,  Calif.  Across 
Redwood  Creek,  about  30  miles  east 
of  Eureka. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento. Calif. 

Remove  an  existing  timber  span  and 
erect    a   salvaged    structural    steel 
span. 
The  work  involves: 

(1)  remove  existing  bridge; 

(2)  SO  cu.  yds.  structure  excavation  f 

(3)  75  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(4)  hauling  and  erecting  salvaged 
structural  steel  span; 

(5)  straightening,  cleaning  and  paint- 
ing salvaged  structural  steel 
span; 

(6)  2500  lbs.  structural  steel; 

(7)  120  lbs.  miscellaneous  steel; 

(8)  16,000  lbs.  bar  reinforcing  steel ; 

(9)  miscellaneous  Items  of  work. 
The    State    will    furnish    salvaged 

structural  steel  for  use  in  the  work. 
Specifications  obtainable  from  the 
above  office. 


(18)  97.000  lbs.  erect  structural  steel; 

(19)  1176  Un.  ft  furnish  treated  Dous> 
las  fir  piling; 

(20)  28  each  driving  piles; 

(21)  0.25  mile  new  property  fence; 

(22)  0.20  mile  remove  and  reconstruct 
existing  property  fence ; 

(23)  miscellaneous  items  of  work; 

(24)  remove  existing  bridge. 
Specifications  obtainable  from  the 

above  office. 


2/4/47  •  83 

Owner  Taking  Bids — Due  March  5,  2 

P.   M/— Bridge  and    Underpass 
SISKIYOU   COUNTY.   Calif.    Across 
Cottonwood   Creek   and    under   the 
tracks  of  S.  P.  Co.  about  2  and  8.5 
mile.i  north  of  Hombrook.  respec- 
tively. 
Owner — S^ate  of  Califontia,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 
State  Highway  Engr.— G.  T.  McCoy. 
Public    Works    Bldg.,    Sacramento 
Unit   quartlties   will    be   given    to- 
morrow. 


2/4/47  •    83 

Ownd^  Taking  Bids— Due  March  5. 
2  P.  M. 

Bridge  and  Grading 

SAN  JOAQUIN  COUNTY,  Calif.  At 
Calaveras  River,  about  eight  miles 
north  of  Stockton. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construct    steel     girder    bridge    and 
about  0.4  mile  grading  and  surfac- 
ing with  plant  mix  surfacing. 
The  work  involves : 

(1)  23  sta.  clearing  and  grubbing; 

(2)  2100  cu.  yds.   roadway   excava- 
tion; 

(3)  150  cu.   yds.  structural   excava- 
tion; 

(4)  24.000  cu.  yds.  imported  borrow; 

(5)  2500    sq.    yds.    compact    original 
ground; 

(6)  develop   water  supply   and  fur- 
nish water  equipment; 

(7)  1280  M  gallons  apply  water; 

(8)  23  sta.  finish  roadway; 

(9)  5000  tons  pit  run  gravel  f 

(10)  1200  tons   untreated    rock   bajie; 

(11)  14.5  tons  liquid  asphalt  (SC-2) 
prime  coat  and  penetration 
treatment ; 

(12)  720  tons  minimum  aggregate 
plant  mix  surfacing; 

(13)  36  tons  paving  asphalt  plant  mix 
surfacing; 

(14)  150  cu.  yds.  class  A  portland 
cement  concrete  structures ; 

(15)  21.000  lbs.  furnish  t>ar  reinforc- 
ing steel ; 

(16)  21,000  lbs.  place  bar  reinforcing 
steel ; 

(17)  97,000  lbs.  furnish  structural 
steel ; 


2/4/47  •  83 

Owner  Taking  Blds^Due  Maroh  ft,  2 
P.  M.  In   Los  Angeles 

Bridges  and  Grading 

SAN  BERNARDINO  CO..  Calif.  At 
San  Timoteo  Creek  and  Santa  Ana 
River  on  Waterman  Ave.  between 
Riverside-Relands  Road  and  Mill 
St 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engi  — G.  T.  McCoy. 
Public    Works    Bldg.,    Sacramento. 

Construct  2  steel  beam  span  bridgea 
about  2.7  miles  grading  and  sur- 
facing with  plant   mix   surfacing. 


PONDEROSA  PINE 


INTERIOR 


TRIM 


Western  Pine 

$iPPLT   COMPART 

1  201    HARRISON    STREET 

SAN     FRANCISCO.     1 

Tafcpfcea*  UNdarhlll  S&ti 


ELECTIICAL  COMMUIICATIONS 

T«/«pfcone  and  Signal  Engineers 

Ififer-Offic*  and  Infar-Flanf  Systems 

Daslgnars  of  Remofa  Control  Equipment 


Service    and  Installations 
Vie  Will  Sub-Controct  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArkot  2017 
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BURKE     FORM     CLAMPS 


SNAP  TIBS  TIMBER  RINOS        CURING  COMPOUND 

EXPANSION  JOINT      COLUMN  CLAMPS         SCREED  SUPPORTS 
THREADED  RODS  REINFORCED  PAPER 

All  Typts  of  Concrete  Construction  Spec'tdtiet 

W.   J.    BURKE    &    CO..    INC. 

780  Brysnt  Street  Sen  Frsncisco  Phone  GArfield  8768 


vrrrv 


■  BTvni 


RUSTIC  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and   Cemmerolal 
— FBKK    KSTIMATEt— 

Easjr  OrerheMl  Door  Co. 

Phena  THemwall  Sill 

2808  San  Pablo  Ave^  Berkeley 


BY    MVLLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


CablRet  Sinks 

Wall  Cabinets 

Floor  Cobinots 

TO  FIT  ANY  KITCHEN 
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Bids  will  be  opened  in  the  State 
Bldg.,  Lios  Angeles,  Calif. 

Unit  quantities  will  be  given  to- 
morrow. 
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Owner  Taking  Bids — Due   March  5, 
2  P.  M. 

Bridges  (4)  and  CulverU  (11) 

MODOC  COUNTY,  Calif.  At  various 
locations  between  Adin  and  Al- 
turas. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Constnict    four    bridges    and    eleven 
culverts. 
The  work  involves: 

(1)  65  cu.  yds.  remove  concrete; 

(2)  900    cu.    yds.    structure    excava- 
tion; 

(3)  190  cu.  yds.  gravel  base  material; 

(4)  376    cu.    yds.    class    A    portland 
cement  concrete; 

(5)  12,600  lbs.  structural  steel; 

(6)  460    lin.    ft.     temporary     timber 
railing ; 

(7)  64    each    portable    timber   barri- 

C&d9fl  * 

(8)  366    lln.    ft.    72x44-in.    CM    arch 
pipe,  10-gage; 

(9)  100    lin.    ft.  69x34-in.    CM    arch 
pipe.  10-gage; 

(10)  54  lln.  ft.  60-ln.  CMP,  10-gage; 

(11)  66  lin.  ft.  48-in.  CMP.  10-gage; 

(12)  46,000  lbs.  bar  reinforcing  steel; 
(13-  160  lin.  ft.  remove  existing  steel 

ratling; 
(14)  220  each  anchors; 
(16)  140  each  dowels; 

(16)  310  Un.   ft.   tee-rail  bridge   raU- 

'"^:'  .  s         ^ 

(17)  miscellaneous  items  of  work. 

The  State  will  furnish  all  tee-rall 
required  for  construction  of  tee-rall 
bridge  railing. 

Specifications  obtainable  from  the 
above  office. 


3S— ELECTRIC  LIGHTING 
TRANSMISSION  ONES 

2/4/47  •     38 

Owner  Taking  Bids — Due  March  6, 

2  P.  M.,  In  Los  Angeles 
Traffic  Signals  and  liluminatlon 
VENTURA   COUNTY,    Calif.    At    in- 
tersection    of    Ventura    Blvd.    and 
Telephone  Rd.,  and  intersection  of 
Ventura   Blvd.    and   Telegraph   Rd. 
Owner— State  of  California,  Division 
of   Highways.   Public  Works   Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer— G.  T.  Mc- 
Coy,   Public    Works    Bldg..    Sacra- 
mento, Calif. 

Bids   will   be  opened    In   the   State 
Bldg.,  L.OS   Angeles.  Calif. 

The  work  Involves: 
(1)  furnish    and   Install    intersection 
illumination     at     Intersection     of 
Ventura  Blvd.  and  Telephone  Rd. ; 
(S)  furnish    and    Install    full    traffic 
aetuated    signal    system    and    in- 
tersection   illumination    at   inter- 
section    of    Ventura     Blvd.     and 
Telegraph  Rd. 
Specifications   obtainable  from   the 
office    of    State    Highway    Engineer, 
Public     Works     Bldg.,     Sacramento, 
Calif. 


STREETS  AND 
HIGHWAYS 

2/4/47  *<> 

Low  and  Only  Bidders 

Street   Improvement         Cost  $2,001.50 

SACRAMENTO,  Calif.,  Sacramento 
Co.,  Alley  between  C  and  D  Sts., 
from  easterly  line  of  23rd  St.  to 
westerly  line  of  24th  St. 

Owner— City  of  Sacramento.  H.  O. 
Denton.  City  Clerk,  City  Hall, 
Sscramento,   Calif. 

(3lty  Engineer  —  Fred  Klaus,  City 
Hall.    Sacramento.    Oallf. 

Installing  cast  Iron  gutter  drains  and 
connecting  same  to  sewer  system 
with  vitrified  Ironfltone  sewer  pipe; 
reconstructing  existing  manhole 
by  placing  curb  and  cover  to  prop- 
per  grade;  constructing  concrete 
'manhole  complete  with  cast  Iron 
curb  and  cover;  grading  and  con- 
structing a  hydraulic  concrete 
pavement   six   Inches    In    thickness. 

L<)w  Bidder— A.  Telchert  9c  Son.  Inc.. 

^ox  1113.  Sacramento,  $2001.50. 
Unit  quantities  are: 

(1)  184  cu.  yds.  excav  and  grading 

(J)  120  cu.   yds.   class  D  cone,   early 
hardening 

(t)  1  manhole  reconstruct  to  grade 

(4)  1    manhole    to   construct 

(!)  2    gutter    drains    cut    No.    11    to 

place 
8)  12  lln.  ft   6  in.  V  I  sewef  pipe  to 
construct 


(7)  16  %  X  6  X  20  ft.  expansion  Joint 

to  place. 

Total    bids    submitted    January  SI 

were: 

(A)  A.  Teichert  &  Son,  Inc., 

12001.80. 

(B)  E.  F.  HillUrd,  Sacramento,  Calif.. 

$2023. 

Unit  prices  were: 

(A) 

(B) 

(1) $  1.50 

$  1.45 

(2) — 13.00 

13.30 

(8) 10.00 

10.00 

(4) 70.00 

65.00 

(5) 16.00 

15.00 

(6) 1.50 

1.86 

(7) 2.60 

2.60 

2/4/47  40 

Low  and  Only  Bidders 

Street  Improvement  Cost,  $6304.40 

SACRAMENTO,  Calif.,  Sacramento 
Co.,  53rd  SL  from  V  SL  to  2nd 
Ave. 

Owner  —  City  of  Sacramento.  H.  G. 
Denton,  City  Clerk.  City  Hall.  Sac- 
ramento,  Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall,  Sacramento,  Calif. 

Includes  concrete  curbs  and  gutters, 
cast  iron  gutter  drains,  and  con- 
necting same  to  sewer  system  with 
vitrified  ironstone  pipe  sewer; 
constructing  concrete  manhole 
complete  with  cast  iron  curb  and 
cover;  grading  and  constructing 
an  asphaitlc  concrete  pavement 
514  inches  in  thickness,  removing 
and  replacing  present  asphaitlc 
concrete  pavement  for  sewer;  con- 
structing vitrified  ironstone  pipe 
sewer. 

Low  Bidder— McGlllivray  Constr.  Co. 
Box    873,    Sacramento,    Calif.,    $6,- 
ao'4.40. 
Unip  quantities   are: 

(I)  igutter  drain  to  remove  to  corpn 

yard 

(2)  2  trees  to  remove,  lump  sum 

(3)  5C7  cu.  yds.  excav.  and  grading 

(4)  1  cu.  yd.  fill  grading 

(5)  1  cone,  manhole  to  consL 

(6)  165  lin.  fL  8  in.  V  I  sewer  pipe 
to     const. 

(7)  3   gutter   drains   cut   No.    11   to 
place 

(8)  30  lln.  fL  6  in.  V  I  sewer  pipe 
to  const. 

(9)  1455  lln.  fL  curb  and  gutter  No. 
6  to  const. 

(10)  6500  sq.  fL  6^  in.  asph.  cone, 
pavement  to  place 

(II)  20  sq.  fL  514  in.  asphalt  cone, 
pavement  to  remove  and  re- 
place. 

Total  bids  submitted  Jan.  31  were: 

(A)  McGlllivray  Constr.  Co.,  Sacra- 
mento, 16304.40. 

(B)  A.  Teichert  &  Son,  Inc.,  Sacra- 
mento, $6367.85. 

(C)  J.  R.  Reeves,  Sacramento,  $6,- 
390.00. 

Unit  prices  were: 

(A)  (B)  (C) 

(1) „ $3.00  $2.50  $5.00 

(2) 100.00         100.00  25.00 

(8) .00  1^  1-26 

(4) -.. 10  .10  .60 

(5) 100.00  70.00  85.00 

(6) 2.20  L60  1.66 

(7) 18.50  17.60  18.00 

(8) 1.65  1.80  1.56 

(9) Leo  1.60  1.60 

(10) .18  .It  .186 

(11) .70  .60  .60 


2/4/47  •    .*0 

Owner  Taking  Bids— Due  March  6, 
2  P.  M.,  In   Los  Angeles 

Grading  and  Surfacing 

SAN  BERNARDINO  COUNTY,  Calif. 
From  11  miles  east  of  Needles  to 
Red  Rock  bridge. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.9  miles  grading  and  surfac- 
ing with  bituminous  surface  treat- 
ment. 
Bids   will   be   opened   in   the   State 

Bldg.,  Los  Angeles.  Calif. 
The  work  Involves: 

(1)  10  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

(3)  25,000  cu.  yds.  roadway  excava- 
tion; 

(4)  4000  cu.  yds.  structural  excava- 
tion; 

(6)  32,000  cu.  yds.  ditch  and  channel 
excavation ; 

(6)  6000  cu.  yds.  Imported  borrow; 

(7)  210,000  sta.  yds.  overhaul; 

(8)  develop   water   supply   and   fur- 
nish water  equipment; 

(9)  900  M  gallons  apply  water; 

(10)  120  sta.  finish  roadway; 

(11)  320  tons  liquid  asphalt.  SC-3  or 
SC-4,  bituminous  surface  treat- 
ment; 

(12)  30,000  sq.  yds.  prepare,  mix  and 
shape  surface,  bituminous  sur- 
face treatment; 

(13)  320  cu.  yds.  bituminous  slop* 
paving; 

(14)  25  tons  asphaitlc  emulsion;' 

(15)  160  tons  sand  seal  coat; 

(16)  56  lln.  fL  24-ln.  CMP,  14-gage; 

(17)  1054  lln.  fL  48-ln.  CMP.  10-gage; 

(18)  340  lln.  fL  metal  plate  guard 
railing ; 

(19)  120  each  guide  posts; 

(20)  12  each  culvert  markers; 

(21)  49  each  monuments. 
Specifications  obtainable   from   the 

office   of    State    Highway    Engineer, 
Sacramento,  Calif. 


2/4/47  •     40 

Owner  Taking  Bids — Dua  Maroh  S» 

2  P.  M. 
Grading  and  Surfaeing 
SACRAMENTO     COUNTY.     Calif. 


Howe    Ave.,    between    Fair    Oaks 
Blvd.  and  Arden  Way. 

Owner — State  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

About  l.Q  miles  grading  and  surfac- 
ing with  crusher  run  base  on  Im- 
ported borrow  and  widening  exist- 
ing pavement  with  crusher  run 
base  and  surfacing  with  plant  mix 
surfacing. 
The  work  involves: 

(1)  6100  cu.   yds.    roadway   excava- 
tion ; 

(2)  140  cu.  yds.   structural  excava- 
tion; 

(3)  23,400  tons  imported  borrow; 

(4)  develop  water   supply   and   fur- 
nish water  equipment; 

(5)  600  M  gallons  apply  water; 

(6)  finish  roadway; 

(7)  6700  tons  crusher  run  base; 

(8)  30    tons    liquid    asphalt    (SC-2) 
penetration  treatment; 

(9)  620  tons  ^x%-in.  screenings  ar- 
mor coat; 

(10)  240  tons  %-ln.xNo.  6  screenings 
armor  coat; 

(11)  146  tons  ^4-in.xNo.  10  screenings 
armor  coat; 

(12)  60    tons    liquid    asphalt     (SC-6) 
armor  coat ; 

(13)  20    tons    liquid    asphalt    (SC-1) 
prime  coat; 

(14)  210  tons  plant  mix  surfacing; 

(15)  300  lln.  fL   12-ln.  plain  concrete 
pipe; 

(16)  254  lln.  ft.  salvage  existing  pipe 
culverts ; 

(17)  243  lln.  fL  relay  salvaged  pipe. 
Specifications   obtainable  from  the 

above   office. 


2/4/47  •     *0 

Owner  Taking  Bld^— Due  March  5, 

2  P.  M. 
Grading,  Bridges 

INYO   COUNTY,   Calif.    Near  Bishop 
on  W)arm  Springes  Road  and  Poleta 
Road. 
Owner- State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer— G.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento. Calif. 
About  4.4  miles  (net  distance)  grad- 
ing and  applying  penetration  treat- 
ment and  construction  of  two  tlm- 
t>er  bridges. 

Unit    quantities    will   be    given    to- 
morrow. 


(G)  Underground    Conatruction 

Ca, 

Oakland,  |30.»M. 

(H)  R  .Gould  A  Son.  Stockton, 

$86,- 

728.56. 

The  unit  bids  submittal 

ware: 

(1)         (f) 

(8) 

(4) 

(A) $.55        f.60 

l>«8 

8.70 

(B) „ Al          .61 

.84 

.68 

(C)_ 62          .68 

.78 

.78 

(D )..... 80          .88 

.90 

,98 

(B) 68          .86 

1.80 

1.45 

(F) 86          .90 

1.00 

1.80 

(G) .00        1.80 

1.T0 

1.92 

(H) _ 1.41        1.48 

1.54 

1.81 

Supplies,  Equipment 

Sub-Contract 

Information 
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42— MISC   SUPPLIES   AND 
MATERIALS 


2/4/47  •   43 

Diesel  Oil 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Bids  will  be  received  by  the 
State  Purchasing  Agent,  Sacramento, 
Calif.,  for  dlesel  oil  as  follows: 

February  6 
QUO.  38595,  REQ.  22928: 

5000  gallons  dlesel   motor  fuel   oil, 
delivered   Weed. 
<3UO.  40477,  REQ.  87960: 

8000    gallons    dlesel    oil,    delivered 
Riverside. 
QUO.  40478,  REQ.  87970: 

3000  gallons  dlesel  oil,  delivered 
Ontario. 

February  7 
QUO.  40706,  REQ.  23010: 

2000  gallons  dlesel  fuel  oil.  deliv- 
ered Gibson,  Calif. 

February  10 
QUO.  40727.  REQ.  C36-518: 

30,000  gallons  stove  oil.  P8-100.  58 
gravity,  delivered  to  Burnt  Ranch, 
Calif. 


February  11 

Sch.  8516—600  24-gaL  garbac*  Ci^B* 
with  covers;  4000  fL  plow  steal  wlra 
ropa;  2000  fL  do;  5400  fL  galvanlMd 
steel  sounding  wire;  200  Iba.  flat 
spring  steel;  100  pieces  carbon  tool 
steel  drill  rods;  1100  lbs.  brass  rods 
or  bars;  100  lbs.  manganese-bronse 
rods;  i/OOQ  machine  bolts;  3000  lbs. 
cast  iron  ogee  washers;  50  fro.  tons 
foundry  pig  iron ;  1000  lbs.  ingot  man- 
ganese copper;  4000  lbs.  maaganesa 
bronse.  Ingots;  60.000  lbs.  pig  lead; 
1000  insulating  bricks;  6000  lbs.  fer- 
roslllcon;  10,000  lbs.  calcium  chlorldo; 
60,000  lbs.  calcium  carbide;  24  two- 
section  extension  ladders,  length  ex- 
tended 44  ft. ;  3000  lbs.  braided  cotton 
sash  cord;  500  rolls  separation  paper; 
2600  sq.  fL  38-in.  wide  per  roll. 
February  IS 

Sch.  8528—24  steel  office  desks, 
single,  60x34-in. ;  4  steel  office  tables. 
72x34-in.;  10  do,  50x30-in.;  6  do,  60x 
34 -in. ;  6  do,  72x84-ln. 


43— MACHINERY  AND 
EQUIPMENT 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 


41 


2/4/47 

Contract  Awarded 

Water   Feeder   Lines; 

Job    No.  W-4633         Cost  1247,002.83 
PHOENIX,   Arizona. 
Owner— City  of    Phoenix,    City    Hall, 

Phoenix.  Ariz. 
Plans  by  engineering  department  of 

owner. 
Inatallation  of  20-in.  and  16-in.  water 

feeder  lines. 
Contractor — Fisher  Contracting   Co., 

Box   4035,   516   S.    7th    SL,    Phoenix, 

Ariz. 


42 


2/4/47 
Reinforcement  Bars 
Bids   Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington. —Until  February  7,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver  2,  Colo.,  under 
Inv.  No.  G-88.235-A  for  1000  tons 
>^-lnch  round  deformed  bars,  f.o.b. 
shipping  point  and/or  Adrian,  Wash. 

Specifications  obtainable  from  the 
above  office. 


•     42 


41 


2/4/47 

Contract  Awarded 

Water  Feeder  Lines; 

Joz    No.   W-4632  Cost   $224,821.70 

PHOENIX,    Ariz.,    Maricopa   County. 

Osbom   Rd.   from  7th   Ave.   to   16th 

SL  and   16th   SL   from   Osbom   Rd. 

to  Thomas  Rd. 
Owner— City    of    Phoenix,   City   Hall, 

Phoenix,  Ariz. 
Plans  by  engineering  departmen|j  of 

owner. 
Installation  of  24-lnch  line. 
Contractor — Arizona    Sand    A    Rock 

Co.,    8.    7th    and    River    Bank,    Box 

596.  Phoenix.  Ariz. 


2/4/47 
Reinforcement   Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  Until  February  7,  2 
P.  C.  bids  will  be  received  by  the 
U.  S.  Bureau  '  of  Reclamation,  Cus- 
toms House,  Denver  2,  Colo.,  under 
Inv.  G-38,234-A  for  1000  tons  %-inch 
round  deformed  bars,  f.o.b.  shipping 
point  and/or  Odair,  Wlash. 

Specifications  obtainable  from  the 
above  office. 


2/4/47  •     <1 

Low  and  Only  Bidders 

Water  Mains  (Install)  Cost  $14,480.25 

FRESNO,  Calif..    Fresno  County. 

Owner— City  of  Fresno,  D.  E.  Rough - 
ton,  city  clerk.  City  Hall,  Fresno, 
Callf. 

City  Engineer  — A.  Segal,  City  Hall. 
Fresno.  Calif. 

Installation  of  steel  pipe  water  mains. 
Including  hauling,  trenching,  lay- 
ing and   backfilling  of   trench. 

Low   Bidder— Pacific  Pipeline  ft  En- 
gineers,   Ltd.,    3000    Railroad    Ave.. 
Fresno,  and  2268  E.  Firestone  Blvd., 
Los  Angeles.  Calif..  |14,489.25. 
Bids  taken  as  follows: 

(1)  5535  lln.  fL  laying  4-in.  steel  pipe; 

(2)  16.485  Un.  fL  lay  6-in.  steel  pipe; 
(8)  1180  lin.  ft.  lay  8-ln.  steel  pipe; 
(4)  2000  lln.  fL   lay  10-in.   steel  pipe. 

The  City  of  Fresno  will  furnish  all 
pipe  and  fittings  and  all  other  mate- 
rial which  is  a  part  of  the  permanent 
installation  of  the  pipelines. 

Total  bids  submitted  January  80 
were: 

(A)  Pacific     Pipeline     &.     Engineers. 
Ltd..  114.489.25. 

(B)  W.  L.  Lyles  A  Co..  Avenal,  $14,- 
703.20. 

(C)  Merritt      Welding      Contractors, 
Los  Angeles.  $16,388.80. 

(D)  A.  B.  C.  Construction  Co.,  Hynes, 
$20,534.25. 

(E)  Kovlck    Bros.    Construction    Co., 
Fresno,  $21,389.40. 

<F)  A.    E.    Downer,    Stockton,    $22,- 
401.25. 


2/4/47  •     42 

Supplies  and   Materials 
Bids  Wanted 

PANAMA  CANAL.  Canal  Zone- 
Bids  will  be  received  by  the  (3en- 
eral  Purchasing  Officer,  The  Panama 
Canal,  Washington  28,  D.  C,  for  mis- 
cellaneous supplies  and  materials  as 
follows : 

February  10 

Sch.  8522  —  3  platform  weighing 
scales,  1000-lb.  capacity,  porUble;  48 
rubber  pump  valves;  500  lbs.  alloy 
steel  welding  electrodes;  10  liquid 
boat  compasses;  90  gro.  sheet  brass 
grommets;  1920  pes.  chinaware;  240 
chlnaware  casseroles ;  240  shirred  egg 
dishes,  china;  360  1-pL  soup  bowls, 
enamel  ware;  12  5-  to  6-gal.  enamel - 
ware  kettles;  120  glass  water  pitch- 
ers; 110  doz.  sundae  glasses;  360  glass* 
banana  split  dishes;  720  corrosion- 
resisting  stel  tablespoons;  24  corro- 
n\on  -  resisting  steelware  basting 
spoohs;  120  ice  cream  dtshers ;  24 
liquid  servers;  2500  fL  oxygen  gas 
hose. 

Sch.  8518—2400  fL  clay  sewer  pipe, 
6-  and  8-in. ;  20  galvanized  malleable 
iron  return  bends;  300  galvanised 
malleable  Iron  caps;  6  steel  pipe  nip- 
ples; 6  cast  iron  soil  pipe  reducers; 
2000  ft.  copper  tubing;  SO  metallic 
tubing  couplings;  wrought  copper 
sweat  tube  fittings;  60  elbows  and 
'to  tees;  50  water-closet  seats.'  60 
lavatory  traps;  60  drain  plugs;  80 
Kate  valves ;  2  globe  valves ;  20  swing 
rheck  valves;  8  do;  1600  galvanized 
steel  clamps;  2000  ft.  pneumatic  hose 
and  1000  fL  do. 


2/4/47  *» 

Transfonnars 

Low  and  Only  Bidders 

CENTRAL     VALUEY     PROJECT, 
California.- The  following  submitted 
bids  January  28  to  the  U.  S.  Bureau 
of  Reclamation.  Denver.  Colo.,  under 
Spec.  1576  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Concord.  Calif.,  three 
160-kva.,    66.000/67.000   delta-    to    2400 
delta-volt,  single-phase,  OO-cycle.  oil- 
immersed,    self-cooled,    outdoor    type 
transformers   for  the   Ygnacio  Canal 
pumping     plant,     complete    with    oil 
and  high-voltage  lightning  arresters: 
three  300-kva.   66,000/57.000  delta-   to 
2400  delta-volt,  single-phase,  60-cycle, 
oil  •  immersed,     self  -  cooled,    outdoor 
type  transformers  for  Clayton  Canal 
pumping  plant,  complete  with  oil  and 
high-voltage  lightning  arresters;  one 
outdoor,  weatherproof  swltchgear  as- 
sembly    for    2300-volt,    3-phase,     60- 
cycle  service,  with  one  incoming  line 
auxiliary    section,    and    two    motor- 
control    sections    for    Ygnacio    Canal 
pumping  plant;   one  outdoor,  weath- 
erproof swltchgear  assembly  for  2300- 
volL   3-pha8e,   60-cycle    service,   with 
one  Incoming   line  auxiliary  section, 
and  three  motor-control  sections  for 
Clayton    Canal    pumping    plant;    two 
6e,000-volt,  300-ampere.  3-pole,  single- 
throw,  manually-gang  operated,  out- 
door    type     disconnecting     switches 
with    arcing    horns,    one    each    for 
Ygnacio    Canal    and    Clayton    Canal 
pumping   plant;    six   69,000-volt,   300- 
ampere,     single-pole,     hook-operated, 
outdoor,  expulsion  type  disconnecting 
fuses    and    two    hook    sticks,    three 
fuses    and    one  hook   stick   each   for 
Ygnacio    Canal    and    Clayton    Canal 
pumping      plants,      and      two      float 
switches,  one  each  for  Ygnacio  Canal 
and   Clayton   Canal   pumping   plants. 
Central     Valley     ProJecL     Clall/omla. 
The  apparatus   will    be    installed    by 
the   government : 

Westinghouse  Electric  Co.,  Denver, 

Colo.,    f.o.b.    destination.    Schedule    1, 

(1)     $10,067.44;     (2)     $10,692.48;    total, 

$20,649.00;   Schedule  2,    (8)    $7813;    (4) 

$8894;    toUl,   $16,206;    Schedule   3.    (8) 

$1996;  (7)  $892;  toUl,  $2890;  Schedule 

4,  no  bid:  will  equalize;  price  clause 

not  to  axooed  80%. 

Graybar  Electric  Co.,  Denver,  Colo., 
f.o.b.  destination,  Schedule  3,  (6) 
$1998;  will  equalize:  price  clause  80%. 
AUIs-Chalmers  Manufacturing  Co., 
Denver,  Colo.,  fob  destination.  Sched- 
ule 1.  (1)  $12,602.07;  (2)  $18,181.10; 
total,  $25,783.26;  Schedule  2,  (8)  $8260; 
(41  $11,318;  total,  $19,587;  wUl  equal- 
ize; price  clause  80%. 

Delta  Star  Electric,  Chicago,  111., 
f.o.b.  destination.  Schedule  8,  (8) 
$2016;  (7)  $884;  total,  $2850;  will 
equalize;  price  clause  20%. 

Wagner  Electric  Corp.,  SL  Louis, 
Mo.,  f.o.b.  destination,  Schedule  1,  (1> 
$12,187.08:  (2)  $12,786.56;  total,  $24.- 
923  64;  no  equalization;  pHce  clause. 
Electric  Power  Equipment  Corp., 
Philadelphia,  Pa.,  f.o.b.  destination. 
Schedule  3,  (6)  $1998;  (7)  $834;  toUl, 
$2832;  will  equalize;  no  prtce  clause. 
Southern  States  Hkjuipment  Corp., 
Hampton,  Ga.,  f.o.b.  destination, 
Schedule  3,  (61  $1998;  (7)  no  bid;  no 
equalization;  price  clause  10%. 


FOR    SALE 

RED    ROCK 
10  or  10,000  C.  Y. 

Your  Trucks  Loaded  or 
Delivered 

Bemal  Construction  Co. 

Phone  Dsyt  AT  7049 

Phone  Evenings  GR  7926 

79  Elsie  St.  San  Frsncisco,  10 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

10th  A   DWinion   Street*  -   SAN   FRANCISCO   -   KLondlk*  2-0482 
•Main  Offlce  ft  Factory,  401  Padflr  Are.,  Alameda  -  LAkeharst  1-M77 


Associated  Wood  Products  Co. 


"^H  Wood  Wo  ^'UtU'' 

TELIPHONE  LANDSCAPI  5-7713 
133S  SIXTH  STREET  lERKELEY  2.  CALIF. 


-^ 
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If 


0«n«r»l  Electric  Co.,  Denver.  Colo.. 
f.o.b.  deetlnaUoQ.  Schedule  1,  (1)  |io.- 
9».7S:  (2)  111.888.78;  toUl.  I22.801.M; 
Schedule  a.  (l)  fWTS;  (4)  18184.06; 
total.  fl4.7«.8«;  Schedule  8,  (6) 
I1986.57;  (7)  I88S.87:  total,  I2829.14; 
Schedule  4,  alternate   bid,   type  CR- 


BI08:  County  of  Saeramento  Board 

ef     Supervlaore,    C.     W.     Oeterdlnfl, 

County     Executive;     C.     C.     LaRue, 

2M1.   187.39  for    two;    will    equalise ;  | County     Clerk.    Courthouse,     Sacra* 

.   -   -.^  mento,  Calif.,   February  8,   10   A.   M. 


♦<- 


Detcntkm  Hamm, 
SacramcnCo,  Calif  oniia 


price  clause  30%. 

Roller.Smith  Division,  Realty  and 
Industrial  Corp.,  Bethlehem,  Pa., 
freight  allowed  destination,  Schedule 
2.  <S)  19014;  (4)  fl2,813;  total,  922,- 
733 ;.  no  equalisation ;  no  price  clause. 

Standard  Transformer  Co.,  Warren, 
Ohio,  freight  allowed  destination. 
Schedule  1,  (1)  f  10,768;  (2)  flljll; 
toUl,  822,040;  will  equalize;  price 
clause  15%. 

A.  B.  Chance  Co.,  San  Francisco, 
Calif.,  f.o.b.  destination.  Schedule  8, 
(8)  11998;  (7)  no  bid;  will  equalise; 
price  clause  20%. 

Railway  &  Industrial  Engineering 
Co.,  Oreensburgh,  Pa.,  f.o.b.  destina- 
tion. Schedule  3  (8)  |1998;  (7)  |8S4; 
total,  12832;  will  equalize;  net. 
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Furniture — Bids  Wanted 

SAN  FRANCISCO.  Calif.  — UnUl 
February  7,  2  P.  it.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment, 100  McAllister  St,  San  Fran- 
cisco 2,  Calif.,  under  Inv.  SF-3669-47 
for  dining  room  furniture  for  senior 
Navy  officers'  quarters,  U.  S.  Naval 
Shipyard,  Pearl  Harbor,  T.  H.,  f.o.b. 
U.  S.  Naval  Supply  Depot,  Oakland. 
Calif. 

Specifications   obt«inable  from   the 
above  office. 


Arehlteet,  Harry  J.  Oevine,  1012  J  St., 
Sacramento.  Calif. 

Continental  Construction  Company, 
1402  Front  St.,  Sacramento,  Calif. 

Moore  and  Roberts,  008  Mission  St., 
San   Francisco,  Calif. 

H.  E.  Ralilman,  Company  2S1 
Kearny  St.  San  Francisco,  Calif. 

A.  Lu  Miller,  1715-7th  St,  Sacra- 
mento, Calif. 

Central  California  Constniction 
Company,  116  Eri«  St,  San  Francis- 
co, CaJlf. 

Lawrence  Construction  Company, 
3020  V  St.,  Sacramento,  Calif. 

Stolte  Co.,  8461  San  Leandro  St, 
Oakland,  Calif. 

Bingham  Construction  Company,  Kt 
2,  Box  5975,  Sacramento,  Calif. 

Walter  R.  Fox  Company,  666  Mis- 
sion Street,   San  Francisco,   Calif.. 

James  I.  Barnes,  941  Russ  Build- 
ing, San  Francisco,  Calif. 

Otto  Steinbrennejr,  1625  8th  Ave., 
Sacramento,  Calif. 


BUILDINGS  <l-story.  frame)  (4), 
17000  each;  S  19th  St  86.4,  114,  161, 
136  W  Yukon ;  owner  and  builder. 
Modem  Home  Builders. 

CONVERT  (into  one  apartment), 
13000;  1170  Sacramento  St;  owner, 
S  C  Pohlman;  contractor,  Empire 
Constniction  Ca 

BUILDING  (class  C),  |25,000;  N  side 
Armstrong  Ave  100  W  Keith  St; 
owner,  Maurice  and  Bernard  Mac- 
kail;  contractor,  John  J  Moore  Co. 

ALTER  FRONT,  $1400 ;  25  West  Por- 
tal; owner,  Eezy  Freeze  Co;  con- 
tractor, E  W  Perkins  *  Sons. 

ADD  ROOM  11200;  1840  25th  Ave; 
owner,  R  D  Gray;  contractor,  John 
J  Men. 

BUILDINGS  (1-story,  frame)  (20), 
17300  each ;  E  line  Hahn  St  117.  142, 
167.  192,  217.  242.  267,  292.  817.  342, 
367,  392,  417,  442,  467,  492,  517,  542, 
567,  592  S  Sunnyvale  Ave;  owner 
and  builder,  Sbarboro  &  Jorgenson. 

BUILDING  (1-story,  frame).  114,000; 
135  Silllman;  owner.  G  A  Borman; 
contractor,  E  Solheimer. 


er,  H  E  Dawson,  Route  1,  Box  1448, 
Santa  Clara. 

DWELLING  (and  accessory  build- 
ing), 110,000;  Blossomhill  Lane; 
owner  and  builder,  C  A  Gibson  Jr, 
320  S  21st  St,  San  Jose. 

DWELLING,  $8800;  Lot  31.  Rose- 
wood Ave ;  owner  and  builder,  Thos 
H  Baxter,  2246  Fruitvale  Ave,  San 
Jose. 

DWELLING,  $8000  r  Lot  17,  Holly  Dr; 
owner  and  builder,  K  G  Wick,  842 
Westcourt,  San  Jose. 

AI.TERATIONS.  |500;  340  Reed  Ave, 
San  Jose;  owner  and  builder,  W  M 


CITY    OF    SACRAMENTO 


DALY  CITY 
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Well  OHIIing  Rig  Rental 
Bids  Wanted 

MONTEREY  COUNTY,  Calif.— Un- 
til February  5.  2  P.  M,  bids  will  be 
received  by  the  State  Division  of 
Highways,  L  H.  Gibson,  district  en- 
gineer, 50  Hlguera  St.,  San  Luis 
Obispo,  Calif.,  for  rental  of  one  rotary 
type  well-drilling  rig  to  include  water 
supply  tank,  drills,  bits  and  acces- 
sories, rig  to  be  fully  operated,  fueled 
and  maintained,  for  use  in  drilling 
and  casing  a  water  well  with  state- 
furnished  8-in.  inside  diameter  screw 
type  steel  pipe  at  Priest  Valley  main- 
tenance station,  approximately  23 
miles  east  of  San  Lucas. 

Specifications  obtainable  from  the 
above  office. 


Medical  Office  Balding, 
Sacramento,  CaUf . 


2/4/47  •     43 

Sale  ef  Lighting  Fixtures  and  Flood- 
lights 
SAN  FRANCISCO.  Calif.— The  War 


BIDS:  Architects  Barovetto  4 
Thomas,  SSO'/a  I  St.,  Sacramento,  for 
Drs.  Q.  E.  Chappell  and  Dino  W. 
FanuochI,  February  8. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland,  Calif. 

H.  W.  Robertson,  2917  T  St,  Sacra- 
mento, Calif. 

A.  L  Miller,  1715  7th  St.,  Sacra- 
mento, Calif. 

♦ ♦ 

Garage  and  Salesroom, 

Santa  Clara  and  Santa 

Teresa  Sts.,  San  Jose,  Calif. 


DWELLINGS     (5-room)      (2),     84000 
each;    portion   Lot    72.    Block    7, 
School    House    Homestead    Tract; 
owner  and  builder,  Joseph  R  Huber, 
119  Vale  St;  architect.  B  K  Dob- 

kowitz.  425  Monterey  Blvd.  San  Fran- 
cisco. 

REPAIR  FIRE  DAMAGE,  JIOOO ;  Lot 
39,  Block  14,  Vista  Grande  Tract; 
owner,  Ida  Hanley,  Woodrow  St; 
builder,  Lyal  Ingersoll,  439  Crocker 
Ave. 


RICHMOND 


BIOS:  Arehlteet  WInfleld  H.  Hyde, 
461  Market  St.,  San  Francisco,  Feb. 
11,  2  P.  M..  for  Owner*  Cuthbert  A 
Hughes,  215  N.  Ist  St.,  San  Jose. 

Earl  W.  Heple,  494  Delmas  Ave., 
San  Jose,  Calif. 

Carl  N.  Swenson  Co.,  P.  O.  Box  588, 
San  Jose,  CaUf. 

MacDonald,   Young   tc  Nelson,   127 

Montgomery  St,  San  Francisco. 
Calif. 

Carrico  A  Oautler.  860  Ocean  Ava., 


Assets    Administration,  88   Berry   St.    g        prancisco  Calif 
UChi.  to  pHorlty  clalmanl.  and  nor-  r^i*^"  iS^S^*^  *  Co.,   1875  Q\*n 


COTTAGE  (6-room),  86300;  620  Ven- 
tura; owner  and  builder,  Fawlie, 
Godwin  &  Barnes,  332  South. 

STOREROOM.  88000;  9  9th  St;  own- 
er  and  builder,  W  L  Gains,  246 
16th   St. 

COTTAGE  (6-room),  112,000;  636  35th 
St;  owner  and  builder,  A  Wood- 
ruff,  1658  Key  Blvd. 

COTTAGE  (4- room,  rustic),  |5600; 
564  24th  St;  owner,  Robert  Pegott, 
625  Market,  San  Francisco;  builder, 
Lawrence  A  Bain,  |}61  Hoover  St, 
Redwood   City. 

COTTAGE  (5-room)  (4),  $6500  each; 
5710  and  5716  Bayview;  1218  and 
1200  S  57th  St;  owner,  W  E  Fer- 
guson, 928  San  Pabi  oAve,  Albany; 
builder,  G  D  Gaeta,  928  San  Pablo 
Ave,  Albany. 

COTTAGES  (5-room,  stucco)  (2), 
36800  each;  644  and  654  Kern;  own- 
er and  builder,  I  E  Johnson,  2426 
Ritchie,  Oakland. 

COTTAGE  (3-room),  |4500;  1411  Mer- 


REPAIRS   to  bidg,  15750;   424  L  St; 
ov^rner,  Tony  Legates,  104  44th  8t; 
contractor,  Chas  Vanina,  2022  Cap- 
ital Ave. 
APT  in  basement  82000;  3047  Frank- 
lin Bldg;  owner  and  builder,  B  F 
Chirco,   925  16th   St 
DWELLINGS,   11  5-room,  5943,  5979, 
5067  Raymond  Way,  5936,  5942  12th 
'     Ave.    15500    eac^;     5970    Raymond 
Way     5954    12th    Ave,    $5250    each; 
5955,  5987  Raymond  Ave,  85350  ea; 
5961,  5949  Raymond  Way,  $5700  ea; 
owner,  Norman  J  Fernandez;  con- 
tractor, John   Fernandez,  1716  25th 
Street 
DWELLINGS,  five  5-room.  5966,  5971 
12th    Ave.    85350    each;     5978    12th 
Ave,  85500:  5948,  5970  12th  Avenue 
857(>0     each;     owner,     Sierrablldrs, 
lie;     contractor,     John     Fernandez, 
1716  25th  St 
REPAIRS     to    dwelling,     $900;     1440 
46th    St;    owner,    R    Garlch;    con- 
tractor.  R  J   Conklin,  2510  P   St. 
DWELLING,    six-room,     $5600;     2747 
59th  St;   owner  and  builder,  Dom- 
inick    Pettianato,  3825   62nd    St 
ADDN  to  dwelling,  $790;  921  Eldora- 
do Way;  owner  and   builder,  B   F 
Barkley. 
OFFICE.  820OO;  606  Broadway;  own- 
er and   builder,   Jess   L  Allen,  42C7 
Berkshire. 
ADDN  to  bldg,  82400;   1127  J  Street; 
owner,     Intercoast     Hospitalization 
Assn :    contractor,    Frank   Maloney, 
1915  S  St 


St;  owner.  Lincoln  Lumbar  Co. 
9025  G  St;  builder.  Kermlt  L  Lin- 
coin.  9025  G  St 

ALTER  (move  building).  flOOO;  8401 
E  8th  St;  owner  and  movar,  Up- 
town  Realty,  4122  Broadway. 

ALTERATIONS.  83000;  470-82  18th 
St;  owner.  Singer  Sewing  Machlna 
Co,  23  Grand  Ave,  San  Francisco; 
builder,  H  S  Melnberger,  916  Fol- 
som  St,   San  Francisco. 

ALTER  and  ADD.  81800;  6800  Leona 
St;  owner.  Charles  Wtrlght,  8800 
Leona  St;  builder,  W  Vernon  Ber- 
nard, 5615  Leona  St 

DWELLING  (1-story,  5-room).  |5B00: 
7591  Circle  Hill  Dr;  owner  and 
builder,  Louis  J  Courtals,  8980  Ed- 
wards Ave ;  1-story  garage,  $360. 

ADDITION  (1-story,  brick),  850,000; 
801  98th  Ave;  owner,  Gerbar  Prod- 
ucts Co,  premises;  builder,  G  R 
Thrams,  1100  6th  Ave. 

FIRE  REPAIRS,  8530;  1965  21st  Ava; 
owner,  J  W  Haineman,  1932  21st 
Ave ;  builder.  William  Watson,  4750 
Me  Id  on  Ave. 

FIRE  REPAIRS,  82700;  1156  E  14th 
St;  owner,  Dr  Teghelm.  premises; 
builder.  Van  Bokkelen-Cole  Cb,  965 
22nd  St 


Completion  Notices 


MARIN    COUNTY 


BERKELEY 


ALTER,  $2500;  2430  Dana;  owner. 
First  Baptist  Church,  prem ;  con- 
tractor. Sharp  &  Niedermeyer,  2361 
Garvin  Ave,  Richmond. 

DWELLING.  4-rm,  $3500;  1500  Fair- 
view;  owner  and  builder,  Adam 
King,   premises. 

ALTER.  $1250;  2331-4  Prince;  owner. 
L  S  Reamer,  prem ;  contractor, 
Termlnlx  of  North  Calif,  918  Har- 
rison St,  San  Francisco. 

ALTER,    $840;    1881    Solano;     owner 


J                     -.^    ■.    r,     .          .-    ..^  *nd    contractor.    Lemke.    premises, 

ced;    owner,    F    J    Sexton;    builder,  l  ^ltER.    $2600;     1711    Oregon;    own- 
J^Li.  .^il?:!?*'.     "'  ^*!7.    1 ,  er  and  contractor.  H  Periolett,  1711 


mal     trade     channels     concurrently, 
with  closing  date  set  for  F«b.  10. 


43 
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Sale  of  Rubber  Boats 

SAN  FRANCISCO.  Calif.— The  War 
Assets  Admlniatration.  33  Berry  St, 
San  Francisco  7,  Calif.,  announces 
bid  sale  of  rubber  boats,  with  closing 
date  set  for  February  10,  4  P.  M. 


Eyrie  Ave.,  San  Jose,  Calif. 

Stolte,  Inc.,  8451  San  Laandro  St, 
Oakland,  Calif. 

Bert  Ward  Sc  Son.  1246  Lincoln 
Ave.,  San  Jose,  CaUf. 

Daley  Bros.,  Box  127,  Belmont.  OaJlf. 


SUB.CONTRACT 
INFORMATION 
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Chain -Linic  Fence  (Install) 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  26.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Park  Commission  of 
the  City  and  County  of  San  Fran- 
cisco. Gerald  J.  Linares,  secretary. 
McLaren  Lodge,  Golden  Gate  Park. 
San  Francisco,  Calif.,  for  installation 
-of  a  chain-link  fence  at  Flelshhacker 
Pool.  San  Francisco.  Calif. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  re- 
fundable. 


44 
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Contract  Awsrded 

Acoustic  Treatment 

SAN  FRANCISCO.  Calif— Western 
Asbestos  Co.,  675  Townsend  St..  San 
Francisco,  Calif.,  at  $279.  awarded 
contract  by  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works.  Room  282  City  Hall.  San 
Francisco,  Calif.,  for  acoustic  treat- 
ment in  Room  361.  city  en^^lneer's 
office.  City  Hall,  San  Francisco, 
Calif. 


High  School, 
Modesto,  California 


BIOS:  Modesto  High  School  Dis- 
trict, Aubrey  A.  Douglas,  Superin- 
tendent of  Schools,  14th  and  I  Sts., 
Modesto.  Calif..  February  10,  8  P.  M. 
Architect,  Harry  J,  Devlne,  Cronan 
Bldg.,  Sacramento.  Calif. 

M.    A     Little    Company,    1    Grand 

View   Ave..   San   Francisco.   Calif. 

H.  E.  Rahlman  Companv.  251 
Kearny  St.  San  Francisco,  Calif. 

J.  E.  Branafh,  106  Sheridan  Ave.. 
Piedmont  Calif. 

Erbfntraut  and  Summers.  096 
Pennsylvania  Ave.,  San  Francisco, 
CaOf. 

Willis  F.  Lynn,  1040  Folger  St. 
Berkeley,   Calif. 

Moore  and  Roberts,  693  Mission 
St.,   ffan   Francisco.  Calif. 

S.  C.  Giles.  819  Elks  BuHdlng, 
Stockton.  Calif. 

Carl  N.  Swenson  Company,  P.  O 
Box  568,  San  Jose,  Calif. 

Jas.  I.  Barnes,  941  Russ  Building, 
San    Francisc,    CaUf. 

Butte  Construction  Company,  San 
Francisco,  Calif. 

Pot<>r  Sartorio.  262  Clementina  St , 
San  Francisco,  Calif. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


FEBRUARY  3.  1047 


ALTER  RESIDENCE,  $1000;  295 
Sanchez    St;    owner.    Ed   Gaffney; 

contractor,  not  selected ;  architect, 
William  Mooser. 

REPAIR  FIRE  DAMAGE.  $3000;  1142 
Van  Ness  Ave;  owner,  Concordla- 
Argonaut  Club;  contractor,  M  &  K 
Corp. 


COTTAGES  (4-room)  (2),  $6600  each; 
290  and  271  8  45th  8t ;  owner,  Den- 
nis Lynch,  1133  Ohio  Ave;  builder. 
Wm  H  Burke,  1133  Ohio  Ave. 

COTTAGES  (6-room)  (2),  $7500  each; 
263  and  279  S  45th  St;  owner,  Den- 
nis Lynch,  1133  Ohio;  builder,  Wm 
H  Burke,  1133  Ohio. 

COTTAGES      (5-room,      rustic)      (2), 
$6500  each;  2610  and   2616  Mari- 
copa;   owner    and    builder,    Ed    M 
Whitson,  1040  15th  St 


SANTA   CLARA   COUNTY 


DWELLINGS  (3).  $10,000  each;  Lots 
1.  31,  32,  SummerhiU  Heights;  own- 
er and  builder.  Schwalling  A  Sten- 
bit,  924    Emerson    Park,   Palo   Alto. 

DWELLING,  $6000;  Lot  30.  Harriet; 
owner  and  builder.  Theodore  Mc- 
Connell.  P  O  Box  374,  Santa  Clara. 

GREENHOUSE,  $3500;  Chetwood  off 
Whisman;  owner  a.id  builder,  E 
Conant,  P  O  Box  104.  Mt  View. 

ADDITION.  $2000 ;  The  Villa,  Morgan 
Hill;  owner  and  builder.  M  Tonus, 
Route  1,  Box  25.  Morgan  Hill. 

DWELLING.  $11,000;  Monteclta.  Mt 
View ;  owner  and  builder,  E  R  Ab- 
bott  630   Bellevue   Ave,   Daly  City. 

ALTERATIONS,  $1000;  474  Rich- 
mond St,  San  Jose;  owner,  Mrs 
Rudgers.  premises;  builder.  Frank 
Paris.  44  Floyd  St.  San  Jose. 

DWELLING,  $7000;  Lot  10,  Hamm 
Ave,  Santa  Clara;  owner  and  build- 


Periolett, 
Oregon. 

GARAGE.  $1800;  918  Euclid;  owner. 
Murty.  premises;  contractor,  Cam- 
erson   Brothers,  2310  Blake  St. 

OAKI^ND 

APARTMENT  HOUSE  (2-8tory,  8- 
room),  $12,000;  436-38-40  Lester 
Ave ;  owner  and  builder.  George 
Bulger.  620  Brooklyn  Ave;  archi- 
tect, A  A  Cantin,  704  Market  St, 
San  Francisco. 

DWELLING  (1-story.  10-room).  $35,- 
000;  5730  Margarido  Dr;  owner,  J 
J  Reilly,  160  Requa  Ave.  Piedmont; 
builder,  Roberi  P  Farkes.  236  King 
Ave,  Piedmont;  architect,  Harry 
A  Bruno,  1440  Broadway. 

GARAGE    (l-story).    $500;    1332    90th 


Recorded  Acc«|»ted 

Jan.  30,  1947— Golf  Unks  Tract, 
near  San  Rafael.  Manuel  and 
Elsie  Joseph  to  whom  It  may 
concern Jan.    24,    1947 

Jan.  30,  1947  —  Tamalpals  Valley, 
near  Mill  Valley.  Emll  J  Glaler 
to  Neil  MarUn Jan.  29.  1947 

Jan.  30,  1947  —  Tamalpals  Vallay. 
near  Mill  Valley.  Morris  J  and 
Margaret  Morris  to  Nell  Martin 
Jan.   29.   1947 


CONTRA    COSTA   COUNTY 


Recorded  Accepted 

Jan.  30,  1947— Ptn  Lot  15,  R  N  Bur- 
gess Co's  Map  No  1,  Del  Hambre 
Terrace,   Walnut   Creek.    Billla  J 
Aviso  to  Harold  Soder..Jaa.  26,  1947 
Jan.  30,  1947— Lot  234,  R  N  Burgass 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 
BBILDIH8  BLOCKS 

WATU  tVIUlNT 
NEW.  ARTISTIC.  ICONOMICAL 

CUTS  BUILDINO  COSTS  V^ 

20  SHAPES  AND  SIZIS 

ELECTRIC  OUTLITS 

CAST  IN  BLOCKS 

CASPER  BROS. 

SAN  RAFAEL  st  San  Qucntm  "Y" 

On  S.  F.  Highway  U.  S.  101 

Post  Office  Box  188 


San  Rafael 
431-W 


Phones 


Mill  Vallay 
1889-J 


STEELF  ORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

M6  Horrlson  Str««t       DOvglos  SS83       San  FroMclsco 


ALL  WELDED  ALUMINUM 


DOOR  TMl  w^al  to  saa 
il   Tkm  WttMM   Easy  LM  Is 
baUt  la  OM  ptaca  ra«dy 

laDrtcaled    HMfi^ 

No    ssposed    sprla^a    wel«bls   at 
plalely    bulll    te.    Rast    peool    aa4    v 

Dealer  Agencies  Open 

VfluleBRxiiietzr 


5th  and  Brannan  Sts.,  S.  F. 
SUtter  1365 


500  Hiffli  St.,  OiikUuid 
ANdover  1600 


Co's  Ifop  No  2,  Walnut  Lands, 
near  Concord.  Albert  E  Gross  to 
Sal  E  Siino Jan.  29,  1947 

Jan.  ao,  1947— Lot  268.  Berlieley 
Country  Club  Terraca^Bl  Cerrito. 
Woodrow  W  Ramse^tqT  Scott  A 

,  I*^d- Jtn.   29,   1947 

Jan.  30,  1947— Lots  116  to  120,  inclfi- 
sive,  Bloclc  «.  Pittsburg  Heights, 
Pittsburg.  James  DiMaggio,  et 
al,  to  whom  it  may  concern 

, Jan.  28,  1947 

Jan.  30,  194  — Lot  20,  Block  18, 
Tewicsbury  Heights,  El  Cerrito. 
C  A  Bumworth  to  whom  it  may 
concern jan.  28,  1947 

Jan.  29,  1947— Lots  11,  13  ,15  and  23, 
Alton  Oaks,  Walnut  Creole,  S 
Clarkson  Bales  to  whom  it  may 
concern Jan.    28,    1947 

Jan.  29,  1947— Lot  7,  Block  7,  La- 
fayette Homesites,  Lafayette. 
Roacoe  N  Myhre  to  A  R  Johnson 
Jan.  22,  1947 

Jan.  38,  1947— Parcel  of  land  adja- 
cent to  Block  D,  Map  of  Villa 
Sites,  Pinole.  William  D  Nunn  to 
Manuel  M  Fereria Jan.  22,  1947 

Jan.  28,  1947— Lots  51,  52  and  53. 
Pleasant  Acres,  Unit  No  2,  near 
Walnut  Creek.  C  Dudley  DeVel- 
bias  Co  to  whom  it  may  concern 
Jan.   27,   1947 

Jan.  28.  1947— Lots  38,  39  and  82, 
Beverly  Hills  Subdivision,  near 
El  Cerrito.  Harold  R  Sproul  to 
whom  it  ma  yconcem..Jan.  27,  1947 

Jan.  28,  1947  — Lot  22,  Lafayette 
Manor,  near  Lafayette.  D  A  Bus- 
by to  K  P  Irvine Jan.  27,  1947 

Jan.  28,  1947— Ptn  Lot  9,  R  N  Bur- 
gess Co's  Map  No  1,  Norris  Ad- 
dition, Walnut  Creek.  H  E  Hal- 

lett,  et  al  ,to  Charles  Maurer. 

Jan.    20,    1947 

Jan.  27,  1947— Lots  6  and  8,  Block 
O;  ptn  Lot  12,  Block  H;  Lots  1 
and  3,  Block  I,  all  in  Linda  Vista 
Subdivision,  Walnut  Creek.  Henry 
H  Andrews  to  self Jan.  23,  1947 

Jan  81,  1947— LOTS  3,  7,  11,  18,  80, 
88,  f9,  90,  91,  92,  93.  94  and  133, 
La  Colina  Sub,  near  Richmond. 
San  Pablo  Land  Co  to  C  R  Ad- 
ams, et  al January  30,  11M7 

Jan  81,  1947— LOT  12,  Uberty  Tct, 
El  Cerrito.  Scott  W  Bonds  to 
whom  it  may  conccm....Jan  29.  1947 


CVP  Power  Need 

(Continued  from  Page  One) 

sibility  of  taking  on  new  load  un- 
til  new   generating'   capacity    and 
new   transmission   lines    are    pro 
Tided. 

"California  is  all  dressed  up  and 
has  some  place  to  go,"  Boke  said, 
"but  it  hasn't  the  power  to  get 
there.  Even  the  complete  expan- 
sion program  of  the  private  util- 
ity company,  as  announced  through 
1961,  leave  to  the  scheduled  de- 
velopment of  CVP  power  will  leave 
uS",  ni  1961,  exactly  where  we  art 
today  —  without  adequate  reserves 
an  with  productive  expansion  re- 
stricted to  the  extent  cf  new  pow- 
er installation.  Our  studies  show 
that  the  most  conservative  esti- 
mate of  possible  increase  in  load 
growth  would  call  for  266,000  kw 
more  new  installation  that  will  be 
provided. 

The  Bureau  survey  shows  that 
the  developments  bringing  on  the 
power  shortage  are  precisely  those 
which  are  hailed  as  signs  of  the 
State's  continuing  war  time  ex- 
pansion: 

(1)  Industrial  levels  and  em- 
ployment, after  a  slight  1945  slump, 
are  moving  again  upward,  ond  the 
expected  major  postwar  recession, 
it  is  now  evident,  will  not  take 
place; 

(2)  In  -  migration  continues  to 
hold  over  out- migration  and  Cali 
f omia,  which  was  the  fastest-grow- 
ing state  during  the  war,  is  re- 
taining that  distinction  in  the 
postwar  period. 

"This  welcome  growth  has  now 
come  up  sharply  against  the  lim- 
itations of  our  physical  plant," 
Boke  stated. 

"The  Pacific  Gas  and  Electric 
Company,  its  expansion  program 
halted  by  war  along  with  that  of 
the  Central  Valley  Project,  is  mak- 
ing effortg  to  press  into  use  every 
piece  of  gfjnerating  equipment  it 
can  producre  —  ever,  to  utilizing 
the  turbo-generator  of  a  wrecked 
ship  off  the  coast  at  Eureka.  The 
Bureau  of  Reclamation,  for  its 
part,  is  making  every  conceivable 
effort  to  expedite  installation  of 
the  Shasta  and  Weswick  genera- 
tort. 

"Northern  California,  the  Bay 
area  and  the  Central  Valley  are 
inevitably  going  to  suffer  a  lim- 
itation, and  the  limitation  will  be 
only  more  acute  in  proportion  as 
the  public  power  phase  of  the  de- 
velopment should  fail  of  realiza 
tion. 

"This  area's  productive  capacity 
in  every  field  of  agricultural  and 
industrial  enterprise  is  goinf?  to 
experience  a  restriction.  It  is  thr 
job  of  all  concerned  to  hold  the 
restriction  to  a  minimum." 


Jan  31,  1&47— PTN  LOT  57,  Rancho 
Laguna  D>i  Los  Palos  Colorados, 
nr   I.a,fayette.     John    B    Nowland 

to  California  Builders   Co 

• January   27,    HM7 

Jan  31,  1947— LOT  82.  Lafayette 
Homeland  Unit  No  2.  near  Laf- 
ayette.  John  W  Tinay  and  De- 
Angelis  *  Sutherland     Jan  29.  1947 

Jan  31  1947— PTN  LOT  28.  Lafa- 
ystta  Acres,  Lafayette  Coffer  A 
Caughy  to  whom  it  may  concern 
~ Januarv  24.   1947 

Jan  81,  1947— PTN  LOT  20.  R  N 
Burgess  Co's  Map  No  1,  Rail- 
road Addn.  Walnut  Creekw.  Alda 
.S  Stoddard  to  whom  it  may  con- 
cern  Januarv    21,    1947 

Feb  1,  1947— LOTS  203.  204."  206.  219. 
220.  Sun  Valley  Estates,  nr  Laf- 
ayette. R  J  Stempel  to  whom  it 
mav  concern Januarv  30.   1947 

Feh  1,  1947— LOT  8.  Mission  Sub. 
Antloch.    Mlnton  A.  Kubon  Land 

Co  to  Mlnton  &  Kubon 

January   17,    1947 

Feb  1.  1947— PTN  LOT  16.  Blk  9. 
Pringle  Addn,  Walnut  Creek.  Jas 

B  Pratt.  Jr  to  E  McDaniels 

Januar>-   31.   1947 

Feb  1.  1947— PTN  LOTS  15  and  21, 
Rancho  Laguna  De  Los  Palos 
Colorados.  near  Lafayette.  John 
F  Dunasky  to  H  G  Woolery, 

„•■ Januarj-   80.   1947 

Feb  1.  1947— LOT  fi.  Norlyn  S\ibdiv, 
Walnut  Creek.  Wayne  A  Nance 
to  Irvine  &  Hilligas Jan  31.  1947 


SAN   MATEO  COUNTY 


Recorded  Accepted 

Jan  29.  1947— LOTS  11  and  12  Blk 
4.  Lomlta  Hills.  Hills  Develop- 
ment Co  to  Defense  Homes  Con- 
.struction   Company  Jan   29.   1947 

Jan  30,  1947— SW  60  ft  LOTS  1  and 
2.  C  W  Diel  Sub.  Henry  Voelker 
to  whom  It  may  concern _ 

,  January   20,   1947 

Jan  30.  1947— LOT  38  Blk  10.  San 
Mateo  Knolls.     A   W   Dvorak    to 

Peninsula  Home  Bbilders  

January   21,   1947 

Jan  30,  1947— N  J^  LOT  8  BLK  1. 
Woodacre  Knolls.    Lewis  A  Cole. 

et  al  to  whom  it  may  concern 

January   30.   1947 

Jan  30.  1947— LOT  li  Baker  Sub. 
Frank  Hernandez  to  whom  It 
may  concern January  29.  1947 

Jan  30.  1947— LOT  36  6lk  204,  Up- 
per Emerald  Lake  Highlands. 
Kenneth    B    Koltnoff,    et    al    to 

whom   it   may  concern 

Januarv   22,    1947 

Jan  80,  1947-2010  MONROE  ST, 
Belmont.  Louis  S  Morton  to  Mor- 
ton Builders January  30,  1947 

Jan  30,  1947- LOT  6  Blk  11,  Lenolt, 
Redwood   City.     Cecelia   M   Wei- 

ner  to  Harry  H  Weiner 

January  30.   1947 

Jan  30.  1947— LOT  and  ptn  Lot  9. 
Hoap'  Lansdale  Sub.  D  H  Van 
de  Sande,  et  al  to  Wells  P  Good- 
enough January  27.   1947 

Jan  30.  1947— LOT  5  Blk  8.  Parrott 
Park.      Nicholas    Polidori,    et    al 

to    Charle   Hammer 

- January  80.   1947 

Jan  80.  1947— PTN  LOTS  14  and  15 
Blk  6,  town  of  Burlingame.  Sam- 
uel L  Hyman,  et  al  to  Jacks  A 
Iivir.e December    lO,    1946 

ALAMEDA  COUNTY 

Recorded  Accepted 

Feb.  3,  1947—9233  E  St.  9604  E  St. 
9300,  9304.  9306  F  St.  Oakland. 
William  Beckett  to  whom  it  may 
concern Jan.   81.    1947 

Feb.  3.  1947— Ptn  Lot  8.  Block  10, 
Map  Haywards  Park  Homestead 
Union.  Hayward.  David  S  and 
Lue  R  Finn  to  Johnson  A  Cle- 
mans Jan.  27.  1947 

— House  on  ptn  Lot  6.  Block 

10.  Map  Haywards  Park  Home- 
stead Union.  Hayward.  Lloyd  I 
and  Mary  C  Nelson  to  Johnson  A 
Clemans Jan.   27.   1947 

Feb.  8.  1947—20077  Redwood  Rd. 
Castro    Valley.    Hayward.     D     R 

Britney  to  Donald  T  Groom 

- Jan.    29.    1947 

Feb.  8.  1947  —  2102  Magellan  Dr. 
Oakland.  Oifford,  B  Fowie  to 
whom  It   mav  concern.  Jan.  25.  1947 

Feb.  1,  1947— House  on  Lot  12  and 
ptn  Lot  13:  house  on  ptn  Lots  13 
and  14 :  2  houses  on  Lots  15  and 
16,  Block  48,  Map  Amended  Plan 
of  Decoto,  Decoto.  Claude  T  Lind- 
say, Inc.  to  whom  it  may  concern 
Jan.   21,   1947 


Feb.  1.  1947— Lot  492,  Map  Forest - 
land  Extension,  Oakland.  John  E 
and  Virginia  A  Swenson  to  Mar- 
cel J   Marquis Feb.   1,   1947 

Feb.  1,  1947—1730  B  St,  Hayward. 
Walter  J  Tanghe  to  Orlan  D  Car- 
per  Jan.   30,    1947 

Feb.  1.  1947— Ptn  Lot  14,  Block  K. 
Map  Leona  Heights  Addition, 
OaJcland.    Gordon   F    Albright    to 

Western  Construction  Co 

Jan.   24,    1947 

Jan.  81,  1947—2945,  2949,  2955  Fruit- 
vale    Ave,    Oakland.    Charles    W 

Falk  to  whom  it  may  concern 

Jan.    26,    1947 

SAN   FRANCISCO  COUNTY 

Recorded  Accepted 

Feb.  3,  1947— E  30th  Ave  250  S 
Taraval.  William  A  and  Lorraine 
Gorman  to  Modem  Hbme  Build- 
ers  Feb.    3,    1947 

Feb.  3.  1947— W  45th  Ave  150  N 
Lawton.  MacArthur  Building  Co 

to  whom  it  may  concern 

Jan.    10.   1947 

Jan.  31.  1947— E  Ramsell  54  S  Ram- 
sell  S  25  X  E  75.  ptn  Lots  26  to 
and  Including  27.  Block  38.  City 
Land  Association.  Chas  T  Burke 
and  Angelo  Infusino  to  Francis 
O'Reilly Jan.    31.    1947 

Jan.  31.  1947— S  Randolph  50  E  Vic- 
toria. Chas  T  Burke  and  Angelo 

Infusino  to  Francis  O'Reilly 

- Jan.  31.    1947 

Jan.  30.  1947 — 4  notices  filed  cover- 
ing 30.  60.  90.  120  E  Cuyaga.  Val- 
erton  Building  Co  to  whom  it 
may  concern Jan.  30.  1947 

Jan.  31.  1947— NW  Moscow  225  SW 
France  Ave.  Stephan  M  and  Mary 
M  Kouacik  to  Modem  Home 
Builders Jan.  30,    1947 

Feb.  1.  1947— N  Rivera  126  W  20th 
Ave;  N  Rivera  151  W  20th  Ave. 
N  W  Anderson  to  whom  it  may 
concern Feb.    1.   1947 

Feb.  1.  1947—1986  46th  Ave.  John  E 
Nunn  to  whom  it  may  concern 
Feb.   1,   1947 


olas  Johnston  |4.067.00 

Feb.  1.  1947—471  Cragmont  Ave. 
Berkeley.  The  Rigney  Tile  Co  vs 
Herman  R  Hewelcke  8998.00 


l«eo.i7 

Jan.  81,  1947— South  City  Lumbar  A 
Supply  Co  to  John  A  Bertocchl, 

et  al  


ftAN  MATEO  COUNTY 

Recorded  Amount 

Jan.    31.    1947— Lot    6,    Unit    No    1, 

Hillsborough      Park      Highlanda 

Peninsula  Milling  Co  vs  J  B  and 

Catherine  Davis   (owners)   and  J 

Barker   (contractor)   187.43 

Jan.   31,    1947— Lot   6,    Hillsborough 
Park  Highlands.  James  M  Barker 
vs  John  B  and  Katherine  Davis 
- 87,166.88 

CONTRA    COSTA   COUNTY 


Recorded  Amount 

Jan.  31,  1947— Lot  47,  Arlington  Bs- 
states.  El  Cerrito.  C  H  Brown  vs 
Gabriel  Ragucci  ,et  al |881.00 

Jan.  31,  1947— Ptn  Lots  48  and  46. 
Lafayette  Terrace  SIxtension,  La- 
fayette. L  D  Reader  Co  vs  Al 
Mortara,  et  al  81.47&00 

Jan.  31,  1947— W  75  ft  of  Lot  60, 
Contra  Costa  Land  Co  Subdivi- 
sion No  2  of  Larkey  Ranch,  near 
Walnut  Creek.  Walter  B  Oib- 
t>ons,  doing  business  as  Orinda 
Construction  Co,  vs  George  La 
Force $149.76 

CONTRA   COftTA    COUNTY 


Biuldins:  Contracts 


ftAN    rRANClSCO  COUNTY 


41st  Ave.,  between  Ulloa  and  Vicente. 

Construction  of  building. 

Owner — Roman   Catholic   Anchblshop 

of  San  Francisco. 
Contractor — Moore  A  Roberts. 

Total,  811.760,  plus  cost  of  work. 


Plnmbing  Permits 


OAKLAND 


Recorded  «  Amount 

Jan.  30,  1947— Lot  121.  Sans  Cralnte. 
Unit  No  2,  near  Walnut  Creek. 
The  Rigney  Tile  Co  vs  Andrew 
Shahwan,  et  al $129.00 

Jan.  29.  1947— Lot  31,  Mor^ga  Manor 
near  Orinda.  W  F  Wtlloughby  vs 
William  C  Marshall,  et  al....$l,000.72 

Jan.  30,  1947— Lots  11  and  12.  Block 
335,  Original  Survey  of  the  Town 
of  Martinez.  Frank  H  Shlmek  vs 
Leo  Lippow,  et  al -.$869.81 


Liens  Filed 


FLOORING 

5/16  X  2  STRIP  KILN 
DRIED  EASTERN  OAK 

Carload  Lets  Only 

•AN   LKANDRO,  CALIF. 

Phana  days  ....  SWaetwood  1922; 

PHana  avanlngs   .  tWaatweod  8488 


SAN   FRANCISCO  COUNTY 

Recorded                                        Amount 
Nov.  1.  1946— Painting,  208-10  Fair 
Oaks.    WSIliam    B    Rosenberg    vs 
Sol   Bobier  $166.00 

ALAMEDA  COUNTY 

Recorded  Amount 

Feb.  1,  1947—8901  M&cArthur  Blvd, 
Oakland.  Doty  A  Lockwood  vs 
Russell  O  and  Evelyn  D  Gilbert 
$2,241.80 

Feb.  1,  1947—5938  Rlncon  Dr,  Oak- 
land. Montclalr  Construction  Co 
vs  Montclalr  Development  Co  and 
Hugh   J   Dougherty $285.18 

Feb.  1,  1947—6140  Ocean  View  Dr, 
Oakland.  Montclalr  Construction 
Co  vs  Hugh  J  Dougherty,  Valen- 
tine A  and  Edna  C  Witte $467.40 

Feb.  1,  1947—2399  Prospect  St,  Berk- 
eley. The  Rigney  Tile  Co  vs  Nich- 


Non-Responsibility 


CONTRA   CO«TA   COUNTY 


Jan.  29  .1947— Lots  1,  2  and  8,  Block 
4,  Andrade  Rose  Tract  No  1,  near 
Richmond.  Department  of  Veter- 
ans' Affairs  as  to  improvements 
on  property. 

ALAMEDA  COUNTY 


274  t4th  St;  owner,  Flaren;  plumb- 
er, J  Fyizio;  2  gas  op;  2  water  con. 

1651  104th  Avenue;  owner.  Miller; 
plumber.  H  Sheridan ;  16  water  con. 

298  lt4h  St;  owner,  Ryan;  plumb- 
er. C  Roland;  7  pi  fix. 

Location  omitted  ;  owner.  R  Scotti ; 
plumber,  Flnsel;  2  pi  fix;  4  gas  op; 
3  water  con. 

214  Madison  St;  owner,  Woodhum; 
plumber,  J  Smith;  2  water  con. 

1043  Willow  Street,  owner,  Davis; 
plumber,  H  Sheridian,   1  pi  fix. 

2421  Cannel;  owner,  J  Deplee; 
plumber,  O  Zeis;  4  pi  fix;  8  gas  op; 
12  water  con. 

4250  Norton  titreet ;  owner,  Jones . 
plumber,  O  Zeis;  4  pi  fix;  7  water 
connections. 

1519   94th    Ave;    owner 

plumber,  J  Zamerelli;  2  water  con. 

6699  San  Pablo  Ave;  owner,  ...» 

plumber,  J  Leger:  2  gas  op. 

Piedmont  and  MacArthur;  owner, 
;  plumber.  T  Lynch;  1  pi  fix. 

Broadway  and  Hobart ;  owner.  Col  • 
lar;  plumber.  L  J  Maddin:  5  pi  fix; 
5  water  ccm. 

wM19  Outlook ;  owner,  Rhalves ; 
plumber,  C  Smith;  5  pi  fix;  8  gas 
o;   12  water  con. 

I(t31  8th  Avenue;  owner.  Smith; 
plumber,  A  Johnson;  1  pi  fix. 

2700  Madeia  Street  -  owner.  Jensen  ; 
plumber.  J  R  Pierce;  18  pi  fix;  12 
gas  op:  27  water  con. 

BERKELEY 


Feb.  1,  1947—2951.  2969  Broadway, 
Oakland.  Crocker  First  National 
Bank  of  San  Francisco.  Leland  M 
Kaiser  and  Ikiward  L  Turklngton 
as  to  improvements  on  property. 


Release  of  Liens 


SAN  MATEO  CIOUNTY 

Recorded  Amount 

Jan.   30.   1947— SW  30  ft  Lot  •  and 

all  Lot  10.  Block  2.  Felton  Gables. 

Jack  Ramos  and  Joseph  M  Kohl- 

er  to  John  W  and  Doris  Seaver 


2128  Parker;  owner  Vanb^rg;  deal- 
er. Berkeley  PIbg;  bath  tub. 

1918  4th  St ;  owner.  Jones  Constr ; 
dealer.  Timmons-Berk ;  w  closet ;  w 
basin. 

8009  Claremont ;  owner.  C  Conrod ; 
realer,   Art   Johnson ;    Bondix. 

40  Alta  Road;  owner,  E  C  De  Foe; 
doaler,    Art   Johnson ;    Bendix. 

1129  Euclid;  owner.  Alvln  J  Fa- 
bres ;   dealer.   Art  Johnson ;   Dendtx. 

149  Tamalpals;  owner.  John  Qlv- 
ins :   dealer,   Art   Johnson ;   Bendix. 

1879  Grlscly  Peak  Blvd;  owner,  J 
.T  Hallatt  dealer,  Art  Johnson;  Ben- 
dix. 

1C04  Hearst;  owner.  B  Johnson; 
dealer,    Art   Johnson ;    Bendix. 

22  Ardmore  Rd ;  owner.  L  A  Rock ; 
dealer.    Art   Johnson ;    Bendix. 


EARTHWORK  AND  PIPE  CULVERTS,  CENTRAL  VALLEY  PROJECT 


KNOTTY  FIRE 
BOARDS 

PLTWOOI  PAWELS 

ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 


1994  OAKDALE  AVE. 

Ceraar  Roskia  Straaf 

P*oji*  ATwat«r  4180 

GREATER  CITY 
LUMBER  CO. 


Low    snd    Only    Bidders — Esrthwork 

and  Pipe  Culverts; 

Spec.  1624  Cost,  111,849.50 

CENTRAL    VALLEY     PROJ..     Calif. 

About  1  mile  weet  of  Antloch. 
Owner— U.  S.  Bureau  of  Reclamation, 

Antloch.   Calif. 
Plans  by  Bngrg.  Dept  of  Owner. 
Includes  earthwork  and  pipe  culverts 

Los   Medanos   wasteway   extenalon, 

Contra  Coeta  Canal. 
Low  Bidder— M    W.   Brown,  Box  222. 

Rodning.  Calif..  811,849.00. 

Rstimated   quantities  ara: 

(1)  36.000    c  y.     excav..    borrow,    for 
ambaakmenta; 

(2)  exoav.    of    existing    levee,    lump 
sum: 

(3)  109  cy.   pxcav    for  structures; 


(A) 

(B) 

(C) 

(D) 

(E) 

(1) 

$.29 

134 

$.36 

$40 

840 

(2). „•....-...„.... 

200.00 

500.00 

375.00 

7500 

400  00 

<3>..    

2.00 

2.00 

ISO 

5.00 

4.00 

(4» ., „.. 

.25 

.80 

43 

75.00 

3.00 

<5) 

.1.50 

3.00 

350 

Hi 

1.00 

f6» „„ 

8.50 

12.00 

6.25 

30C 

1700 

<7) 

47.50 

7000 

80.00 

40.00 

70.00 

(8) „ .„... 

.12 

.04 

05 

10 

.06 

(9) 

1.00 

1.00 

3.00 

1.00 

2.00 

<10» _.. 

1.00 

1.00 

3.50 

100 

.3.00 

(11) _ 

20  00 

1000 

20.00 

25.00 

25.00 

(4)  IOC    cy     backfill; 

(5)  compacting  50  cy.    backfill; 
(8)  1(W   cy.    riprap; 

(7)  5  cy.   concrete  in   structures; 

(8)  placing  300  IIm.   relnf.    bara; 

(9)  laying  32  l.f.   18-in.  diam.  corru. 
metal  pipe; 

(10)  laying  24   If.   34-lnch   do; 

(11)  Installing  flap  gate,   lump  sum. 
Tota'   bids  submitted   Feb.  8  were: 

(Al    M    W.    Brown,    Redding,    Calif., 
811.84950. 

(B)  Fredrickson    A    Watson    Constr. 
Co..  Oakland.  Calif..  $14,488. 

(C)  Grant    Constr.    Co.,    San    Fran- 
cisco.  Calif.,    $14,745.50. 

(D)  Maca!   Imp.   Co.,   Antloch,   Calif. 
$14,801. 

(F)  (G)  (H» 

$.44  $4900  $.46 

500.00  150.00  404.00 

2.50  1.50  2.25 

1.00  1.00  .80 

2.00  .50  3.60 

12.00  10.00  16.50 

50.00  60.00  88.00 

.18  .04  .20 

5.00  1.00  1.00 

5.0l>  1.20  1.25 

50.00  60.00  15.0J 


Sacramento,  Calif., 
Madera,  Calif.. 


(E)   Hurmh  Bros 

$17,379 
(F>    Miles   A   Bailey, 

818,184. 

(0)  F.    E.    Toung,    Berkeley,   Calif.. 
818.999 

(H)  C    Dudley  DeVelblss,  Richmond. 
Calif.,   $19,236. 

(1)  L  W.  Mehaffey.  PltUburg,  Cal.. 
832,797. 

(J)  M.J.B.  Constr.  Co,  9tockton,  Cal., 

823,424 
<K)  Stolte,  Inc.,  Oakland,  Calif.,  824.- 

162.00. 
(L)  Parish  Bros.,  Banlcia,  Calif.,  $29,- 

83aoo. 

(M>    A    Madonna,    San    Luis  Obispo, 
Calif..  888J04. 
Unit  prices  were: 

(I>  (J)  (K)  (L)  CM) 

867  856  $57  $.67  $1.00 

lOOO.OC*  500.<«  600.00  480.00  1000  00 

8.00  8  00  6.60  3.60  6.00 

IOC  2.00  1.60  1.60  1.50 

3.0C  2.00  4.00  4.00  4.00 

7.00  16  00  16.00  10.00  16.00 

-x^OiW  90.00  200.00  98.00  60.00 

.10  .10  15  .10  .10 

1.00  2.50  3.00  2.60  2.00 

1.25  3.50  4.00  2  50  260 

lO.OC  60.00  75.00  2500  60.00 


^^^^^^           Building  Confracfor 

lETTER  HOMES       COMMERCIAL       INDUSTRIAL 

Cos#  f/ifs  or  f««  Only 

HEAVY  CONSTRUCTION   EQUIPMENT  AVAILABLE 

2009  SHATTUCK  AVI.          for  Mormaflon  Call 
iERKELEY    4,    CALIFORNIA          ffteii«  THornwoll  9743 
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3644  Cedar ;  owner,  R  Li  Richardson 
dealer,  Art  Johnson;  Bendlx. 

632  Alvarado;  owner,  Dr  Roberts; 
dealer,  Art  Johnson;  Bendlx. 

1418  Spruce;  owner.  Strong;  deal- 
er. Art  Johi;son ;  Bendix. 

ITS  Tunnel  Road;  owner,  Whlpplo; 
dealer.  Art  Johnson ;   Bendix. 

604  Santa  Rosa;  owner,  Siarl  Whit- 
teley ;  dealer.  Art  Johnnon ;  Bendlx. 

1624  Delaware;  owaer,  Anderson; 
dealer.  Art  Johnson ;  w  basin ;  b  tub ; 
rink;  w  tub. 

66  Maryland ;  owner,  R  A  Jackson ; 
dealer,  Art  Johnson;  w  closets;  w 
basin;  b  tub;  cink;  w  tub. 

901  Oilman;  owner,  Trallmobile; 
dealer.  Art  Johnson;  2  w  closts;  8 
w   basins;    sinb»;    urinals. 

1830  Vlrifinia:  owner,  R  O  Shoe- 
make;  dealer,  Art  Johnson;  2  water 
closets;  w  basin;  2  b  tubs;  2  sinks: 
3  w  tubs. 

2025  Essex;  owner,  B  Jorason; 
dealer,  Art  Johnson;  w  closet. 

2434  Hsste;  oAvner,  L.  Bishop;  deal- 
er,  Swendenfann;  4  w  basins;  two 

■'nks.  ^    ™   «,T 

1166  Amador;  owner.  C  F  New- 
man; dealer,  W  MacMlllan;  2  water 
closets;  2  w  basins;  b  tub;  sljak;  w 
tub     shower. 

1300  Orizsly  Peak;  owner,  Hewes; 
dealer  W  MacMiHan ;  w  closet;  w 
basin  •  b  tub ;  sink ;  w  tub ;  shower. 

1306  Orlzly  Peak :  oivner,  Schneide- 
wald;  dealer,  W  MacMillan;  w  clos- 
et;  w  basin;   b  tub;   sink;  w  tub. 

3015  Dohr;  owner,  Jack  Foster; 
dealer.  W  O  Broun;  w  closet;  w 
basin. 

1330  Virgrinia;  owner,  ..._ ;  deal- 
er. Art  Johnson;   water  supply. 

Furnace  Permits 


dealer,  Atals  Htg  *  Vent  Co;  floor. 

2660  Fruitvale  Ave;  owner,  Falk : 
dealer,  Atlas  Htg  A  Vent  Co;  cen- 
tral furnace  -.,•,. 

2040  Fruitvale  Ave;  owner,  FalK, 
dealer.  Atlas  Htg  A  Vent  Co;  central. 

4821  Allendale  Ave;  owner,  Geo 
Smith ;  dealer,  Atlas  Htg  A  Vent  Co ; 

30S0  E  18th  St:  owner,  J  Bothelo; 
dealer.  Atlas  Htg  *  Vent  Co;  floor. 

1720  Filbert  St;  owner,  Pelletier; 
dealer.  Atlas  Htg  A  Vent  Co;  cen- 
tral furnace   (5).  «,,... 

1016  lt«h  Street;  owner,  Pelletier, 
dealer,  Atlas  Htg  and  Vent  Co;  two 
central   furnaces. 

1011  18th  Street  ;owner,  Pelletier; 
dealer,  Atlas  Htg  *  Vent  Co;  cen- 
tral furnace. 

2682  Eighth  Ave;  owner,  Heraty; 
dealer.  Atlas  Htg  A  Vent  Co;  cen- 
tral  furnace. 


Electrical  Permits 


500  2460  Parker;  owner.  A  J  Wil- 
son; contractor,  Rochester  Elec;  one 
outlet;  1  switch;  1  fixtures;  4  plugs. 

610  1585  la  Verdar;  owner,  J  L. 
Marion;  contractor,  Rocester  Elec; 
14  fixtures. 

511  2434  Haste:  owner,  L.  Bishop; 
contractor,    White    Elec;    93    outlets;' 
74  switches ;    136  plugs ;    64   circuits. 

512  2601  Le  Conte;   owner,  ; 

contractor,  White  Elec;  7  outlets;  1 
switch;  6  fixtures;  3  plugs;  1  cir- 
cuit. 

613  1705  Buena ;  owner  and  con- 
tractor, John  P  Jugenheimer;  2  out- 
lets ;  2  switches ;  2  fixtures :  2  plugs. 

514  3032  Tremont;  owner  and  con- 
tractor, R  Wheeler;  1  outlet;  11  pi; 
2  switches. 


SAN    FRANCISCO 


OAKLAND 


4807-15  Allendale;  owner.  Smith; 
dealer.  Atlas  Htg  A  Vent  Co;  two 
floor   furnaces. 

5547  Thomhlll  Road ;  owner,.  C  Hier 
dealer.  Atlas  Htg  A  V^nt  Co;  cen- 
tral furnace. 

427  Grand  Ave;  owner,  Scammell; 
dealer,  Atlas  Htg  A  Vent;  central 

2228  100th  Ave;  owner,  Anderson: 
dealer.  F  Grunholt;  floor. 

4031  Fruitvale  Ave :  owner,  Ediund ; 
dealer,  A  E  Hess;  central. 

2630-34-28  8th  Ave;  owner — ; 

dealer.  Atlas  Htg  A  Vent  Co;  three 
central    furnacea 

2740  73id  Ave;  owner,  G  V  Perela-; 


BERKELEY 


499  8324  Adeline  Street;  owner. 
Blades  Coffee  Shop;  contractor,  Nel- 
son Neon;  1  sign. 

500  2996  Shattuck;  owner,  Nor- 
walk  Service  Station;  contractor. 
Neon  Maintenance;  1  motor;  1  trans. 

501  2701  /th  St;  owner,  Hummell 
Mfg;  contractor,  Vincent  Elec  Mfrg 
Co;  15  outlets;  4  switches;  15  fix- 
tures; 3  plugs;  8  circuits. 

502  1421  Alcatraz;  owner,  Slaugh- 
ter; contractor,  Kebble  Elec;  1  out- 
let :  4  Bwitohes ;  13  fixtures ;  12  plugs ; 
10  circuits;  new  service. 

508  60  Latham  Square;  owner.  Bob 
LAng;  contractor,  Aarvaks  Htg  Co; 
1  motor. 

504  1422  Cornell;  owner  and  con- 
tractor, Mary  F  Dodc ;  3  outlets;  ? 
switches;  3  fixtures;  2  plugs. 

505  3042    Ellsworth ;    owner,    ; 

contractor.    College    Ave    Elec;    new 
service. 

506  2331  Sacramerto;  owner  and 
conttractor,  R  D  Ford;  10  outlets; 
5  switches;  6  plugs;  new  service;  2 
circuits. 

607  1212  Nielsen;  owner,  W  M 
Fariss;  contractor,  B  R  Frits  Elec; 
27  outlets;  80  switches;  40  plugs;  8 
circuits. 

508  2413  Milvla ;  owner,  Dan  Pat- 
ridge;  contractor,  Rochester  Electric 
Co;  9  outlets;  6  switches ;  16  plugs, 
4  circuits. 


CLASSIFe  ADVERTISING 


1—    MISCELLANEOUS 


Are  you  interested  tn  well-tratned. 
qualified     menT       SUPBRINTBND- 
BNT8.  ARCHITECTS,  BNGINSBRS 
DRAFTSMEN,    SURVEYORS,  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
B.  STEVENS.  GArfieM  1617 
Teehnlcal  PesHlona  Ageney 


BOOKKEEPING  SERVICE 
All  taxes,  payrolls  for  business  firms, 
oontractora  and  indlviduala    No  ac- 
count too   large  or  too  small    SBa- 
brtght  4462.  (tf) 


EXPERT  DRAFTING  SERVICES. 
FREE  LANCET  Phone  ORayatone 
4248.  (tf) 


WELDERS 


Portable  and  Stationary.  GAS  and 
ELECTRIC  DRIVEN,  new  or  used. 
Sell  or  rent.  Welding  Cable  and  Rod. 
D.  Petrie,  1203  Fairfax  Ave.,  San 
Francisco.  Phone  MI.  0210  days;  FI. 
8886  evenings.  2/10/47 


HELP  WANTED 


Ehtperienced  BUILDERS'  HARD- 
WARE MAN  to  handle  contract 
Builders'  Hardware  for  Wholesale 
Hdwe.  Co.  in  San  Francisco  and  who 
belongs  to  the  ARC.  or  otherwise 
eligible.  State  age,  exp.,  salary  ex- 
pected and  when  available.  Your  an- 
swer will  be  kept  confidential.  Reply 
Box  180,  c/o  Daily  Pacific  Builder. 
2/4/47 

ASSOCIATE  wanted  for  General 
Contracting  business.  Man  exper.  in 
earth  moving,  highway  and  heavy 
construction  preferred.  Capital  need- 
ed. In  answer  give  complete  exper. 
and  qualifications.  Reply  Box  181 
c/o  Daily  Pacific  Builder. 

(2/6/47) 


FOR  RENT 


LUMBKR  HANDLING  EQUIP- 
MENT: CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-1651. 


1850-51  Various;  owner,  Doelger; 
contractor,  Richmond  Electric;  tem- 
porary saw  service. 

1852  2840-42  Anza ;  owner.  Bridges ;' 
contractor,  Pacific  Elec  Const  Co;  13 
outlets;  10  switches;  14  plugs. 

1853-54  1406  Polk  St ;  owner,  Joy 
Meat  Market;  contractor,  Pacific 
Elec  Const  Co;  sign. 

1855  240  Stockton;  owner,  Rental 
Lab;  contractor,  Weber-Conroy ;  4 
plugs. 

1860  '  1231  Fillmore;  owner,  Leon 
Valentine;  contractor  Byington  Elec- 
tric; sign  feeders. 

1861-^  Various  locations  and  own- 
ers; contractor,  Byington  Electric; 
motors. 

1863  1816A  Post  St;  owner,  Rector; 
contractor,  Byington  Electric;  9  out- 
lets ;  4  switches ;  4  plugs. 

1864  3347  24th;  owner ;  con- 
tractor,   Byington    Electric;    speclaL 

1865  1840  25th;  owner,  Gray;  con- 
tractor, American  Elec  Const  Co;  1 
outlet ;   1  switch ;  2  plugs. 

1866-68  Various;  owner,  MacAr- 
thur  Building  Co;  contractor,  Adams 
Electric ;  temporary  saw  service. 

1860-74  Various:  owner,  MacAr- 
thur  Building  Co ;  contractor,  Adams 
Electric;  10  outlets;  11  switches;  11 
plugs;  service;  transformer. 

1875-81  Various;  owner,  Lindsay; 
contractor,  Adams  Electric ;  11  out- 
lets; 10  switches;  12  plugs;  service; 
transformer. 

1882  6279  3rd;  owner,  Richards; 
contractor,  W  H  Kirsten;  2  plugs. 

1883  1041  Market;  owner,  Wein- 
stein  Co;  contractor,  W  H  Kirsten; 
motors. 

1884-85  Various  locations  and  own- 
ers; contractor,  W  H  Kirksten;  1 
plug. 

1886  1513  Geary;  owner,  James 
Wilson ;  contractor,  W  H  Kirsten ; 
replace  switches. 

1856  Powell  and  Sutter;  owner,  Sir 


Official  Proposals 

Construction  of  the  Plant  Sciences 
Building  on  the  Davis  Campus 


Francis     Drake     Hotel;     contractor. 
Weber-Conroy;  2  sign  feeds. 

1867  1090  Folsom  St;  owner.  Bes- 
test  Products;  contractor.  S^one- 
Ryals;   survey. 

1868  2220  Folsom  St;  owner.  Pa- 
cific Gas  A  Elec;  contractor.  Stone- 
Ryals;  25  outlets. 

1889  147  4th  St;  owner,  Bridgeway 
Garage;  contractor,  Stone-Ryals;  1 
plug. 

1887  1885  Fell  St ;  owner,  F  H 
Moshar;  contractor,  W  H  Kirsten; 
10  outlets:  3  switches;  20  plugs. 

1888-89  Various  locations  and  own- 
ers; contractor.  Arc  Electric;  tempo- 
rary saw  service. 

1890-93  Various  locations;  owner, 
United;  contractor,  Richmond  Elec- 
tric; 8  outlets;  8  switches;  8  plugs; 
service. 

1894-1907  Various  locations;  own- 
er. Doelger;  contractor,  Richmond 
Electric;  8  outlets;  8  switches;  8 
plugs ;   service 


OAKLAND 


43607  8925  Holly;  owner.  Pacific 
Tel  A  Tel  Co;  contractor,  Del  Monte 
Elec  Co;  outlets;  switches;  plugs: 
motors;  alterations;  new  installa- 
tion and  addition. 

43608  8925  Holly  St;  owner.  Pa- 
cific Tel  A  Tel  Co;  contractor,  Del 
Monte  Elec  Co;  fixtures. 

43609  9876  Steams  Ave;  owner, 
;  contractor,  Capitol  Elec;  fix- 
ture*. 

48610  8760  Midvale  Ave;  owner,  C 
E  Kuffel;  contractor,  Capitol  Elec; 
fixtures. 

43611  583  lt2h  St;  owner,  Powell; 
contractor.  Manning  and  Whitaker, 
sign. 

43612  447  40th  St ;  owner,  Watson ; 
contractor.  Paramount  Elec;  outlets; 
switches :  plugs ;  alterations ;  new  In- 
stallation. 

43613  519  19th  St;  owner,  F  A 
Younge;  contractor.  Paramount  El; 
alterations. 

43614  6645  Liggett  Drive;  owner, 
A  Wichen ;  contractor,  Johnston  El ; 
outlets;  switches;  plugs. 

43616  4933  San  Leandro ;  owner, 
Knute  Palmquist;  contractor,  Fox 
Elec  Co;  outlets;  motors. 


POSITIONS   OPEN 

S-472— MECHL.  DESIGNER.  35-46. 
with  considerable  exper.  on  auto- 
matic machinery  development.  Salary 
open.  East  Bay. 

S-614 — SALES   ENGINEER,   exper. 

selling  steam  boilers,  to  take  cluuge 
of  depL  Salary  open.  Northern  Calif. 

8-616  — SALES    ENGINEER,    pref. 

30-40  and  single,  to  head  machinery 
dept.  of  exporting  co.  Salary  open. 
San  Francisco. 


ENGINEERINQ  SOCIETIIS 

PERSONNEL  SERVICE.  INC. 

(Agency) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P.  4 

OAHIald  f24t 


43616  4933  San  Leandro;  owner. 
Knute  Palmquist;  contractor,  Fox 
Elec  Co;  fixtures. 

43617  4101  Lokeshore  Ave;  owner. 
Rogers;  contractor,  B  F  Dreyer; 
range.  ^ 

43618  2972  E!  Monte;  owner.^Cle- 
ment;  contractor,  E  F  Dryer;  range. 

43«19  1820  W  7th  St;  owner,  Bar- 
rett; contractor,  C  A  Langlais  Co; 
eaw  service. 

43020     5603    Foothill    Blvd;    owner 

;  contractor,  C  A  Langlais  Co; 

service;  sign 

43621  170  12th  St;  owner,  W  A 
Rose;  contractor.  T  L  Rosenberg; 
fixtures. 

43622  3242  Grand  Avenue;  owner, 
American  Trust  Co;  contractor.  T  L 
Rosenberg;  fixtures. 

43023  25  18h  St ;  owner,  J  R  Boor- 
man  Steel;  contractor,  T  L  Rosen- 
berg :   fixtures. 

43624  22nd  and  Brush ;  owner.  Bee- 
kins  Van  A  Storage:  contractor,  T  L 
Rosenberg:  fixtures. 

43625  450  24th  St;  owner,  J  C 
French  Co;  contractor,  T  L  Rosen- 
berg; wiring 

43626  Oakland  Airport ;  owner. 
Port  of  Oakland ;  contractor,  Spott 
Elec;  service. 


* -EDISOH-CHNTENNIAL  * 


TARPATTLTWa,  TBNT8  k  CAMP- 
INO  BQUIPMBNT.  SulUvan  Awning 
Co.,  801  South  Van  Nesa  Phone  MI. 
8086.  S/9 


TRANSITS,  117  per  month.  Daniei 
McFarland,  624  Second  Ave.,  Phone 
BAyview  7804. 


105  COMPRESSOR  with  complete 
equipment  for  concrete  cutting  and 
drilling,  with  operator.  Reasonable 
rates.  GA  8881.  9  am.  to  5  p.  m. 
Mr.  Manning.  (2/5/47) 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  .036-ln.  45H^06-in.  Alum- 
inum Products  Co..  3246  16th  Street 
Phone  UNderhill  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf ) 


DO  YOU  NEED  NAILSr 
We  have  a  limited  quantity  of  6,  8. 
16  and  20  common  which  are  avail- 
able for  immediate  delivery.  L.  8. 
CRANDALL,  676  Mission  St.  San 
Francisco.  Phone  SU.  8266.  tf 


CORRUGATED  PIPE,  200-ft.  of 
36-ln.,  with  couplings ;  new.  Will  sell 
below  cost  Call  DElaware  0677,  or 
Sar.  Rafael  4748.  (2/6/47) 


ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  Sal.  open. 
Chas.  A.  Langlais  Co..  474  Bryant 
St.,  San  Francisco. 


METAL  TOILET  PARTITIONS, 
Kitchen  Cabinets  and  Sinks.  Soule 
Steel  Sash  (pivot-out  type).  Kitchen 
Tables  and  Racks.  Phone  GA  8381  9 
am.  to  5  p.m.    Mr.  Manning. 

(to    2/5/47) 


t)!UWIWa  8T66Lfl,  Wre  Hose. 
Electric  Toaster  (hotel  slse),  Paint 
Spray,  Circular  Saws,  Lathe,  Tar- 
paulins, Generators  and  two  3-wheel- 
er  Scooters.    Phone  WA  14200. 

(2/4/47) 


3— POSITION  WANTED 


CONSTRUCTION  -  MATERIAI.a  - 
EUIPMBNT  or  RELATED  FIRMS 
young  exec,  offers  you  broad  clvii 
engrg.  and  bus  admin,  background, 
exper.  as  admin,  ass't  on  top  mgmt. 
probs.  and  relations  with  gov't.  Re- 
ply Box  127.  c/o  Dally  Pacific  Builder 

(2/6/47) 


WANTED 


General  Contractor  who  Is  working 
Foreman  and  Supt  has  large  capa- 
city and  lots  to  build  on  needs  a 
partner  with  11.600  to  |7,000  woilcinf 
capital.  Reply  Box  24,  c/o  Daily  Pa- 
cific Builder.  2/10/47 


WOOD    LATHE    and    BUILDING 
PAPER    Reilly  Bros.,  OLymplc  6672. 

(2/7/47) 

LOAM,  black  or  sandy.  |2  per  yd. 
CLEAN  BEACH  SAND.  Call  FI  2922. 

(tf) 


"ADVERTISEMENT  FOR  BIDS" 


"Subject  to  the  conditions  pre- 
scribed by  the  undersigned,  sealed 
bids  are  invited  for  the  following 
work  for  the  construction  of  the 
Plant  Sciences  Building,  Unit  No.  1 
on  the  Davis  Campus,  University  of 
California,  Davis,  California:  (1) 
General  Construction,  (2)  Electric 
Work,  (3)  Plumbing  Work,  (4)  Heat- 
ing and  Ventilating  Work,  (5)  Com- 
bination Plumbing  and  Heating  and 
Ventilating  Work,  (6)  Combination 
Plumbing.  Heating  and  Ventilating, 
and  Electrical  Work,  (7)  Special  Tem- 
perature Rooms,  and  (8)  Elevator. 
This  project  has  been  granted  CPA 
authorization  under  VHP-1.  Plans 
and  specifications  will  be  issued  to 
intending  bidders  upon  the  deposit 
of  fifty  (f60)  dollars  per  set  No  bids 
will  be  received  after  2:00  P.  M., 
February  20.  1947.  Plans,  specifica- 
tions and  information  will  be  avall- 
abfe  starting  January  28,  1947,  at 
the  Cashier's  Office,  103  Administra- 
tion Building,  University  of  Califor- 
nia Berkeley,  California,  and  at  The 
Bunlness  Office,  101  Administration 
Building,  University  of  California, 
Davis,  California.  The  right  to  re- 
ject any  and  all  bids  is  reserved. 

"THE    REGENTS    OF   THE 
UNIVERSITY    OF   CALIFORNIA" 
(Daily  Pacific  Builder) 
(January  27,  28,  29,  SO,  81. 
February  3.  4,  5.  6.  7,  1947) 

Construction    of   the    Forestry    Build- 
ing on  the  Berkeley  Campus 


1947 


Thomas  Alva  Edison 
—"MADE  IN  THE  U.S.A.- 


"ADVERTISEMENT    FOR    BIDS 


One  105  cu.  ft.  LEROY  COMPRES- 
SOR: two  816  cu.  ft  WORTHING- 
TON  COMPRESSORS:  one  HANDY 
CRANE.  R  W.  Reade  *  Co.,  ASh- 
berry  1616. 2/4/47 

One  Heller  A  Brightley  TRANSIT. 
Price  1276;  one  Gurley  TRANSIT, 
Price  9250.  E.  K.  Hussey  Eng.  Corp., 
178  Grand  Ava,  Oakland  12.  Phone 
•TW.  5859.        2/4/47 

GBNERATOR,~F-"ICW,  110  -  volt ; 
skid  mounted,  gasoline  engine.  Used. 
$496.  Doty  A  Lockwood,  2003  E.  14th 
St.  Oakland  6^  Calif.,  KBllog  4-5677. 
(2/5/47) 

B.  F.   BIdg.   Materials  and   Lumber 
Yard,  $6000  for  good  will,  truck  and  I 
equipment.    Ted    Weiner   A   Co.,    SU.  I 

896&  a/7/4r 


"Subject  to  the  conditions  prescrib- 
ed by  the  undersigned,  sealed  bids 
are  invited  for  the  following  work 
for  the  construction  of  the  Fores- 
try Building  on  the  Berkeley  campus. 
University  of  California:  (1)  Gen- 
eral Construction,  (2)  Plumbing 
Work,  (3)  Heating  and  Ventilating, 
(4)  Electrical  Work,  (5)  Elevator,  (6) 
Combination  Plumbing,  Heating  and 
Ventilating  Work,  (7)  Combination 
Plumbing,  Heating  tfnd  Ventilating 
and  Electrical  Work.  This  project 
has  been  granted  CPA  authorization 
under  VHP  1.  Plans  and  specifica- 
tions will  be  Issued  to  intending  bid- 
ders upon  the  deposit  of  fifty  (|50) 
dollars  per  set  No  bids  will  be  re- 
received  after  2:00  P.  M.  February 
21,  1947.  Plans,  specifications  and 
information  will  be  available  start- 
ing January  30,  1947  at  the  Cash- 
ier's Office,  103  Administration 
Building,  University  of  California. 
Berkeley.  California  The  right  to 
reject  any  or  all  bids  is  reserved. 
"THE  REGENTS  OF  THE 

UNIVERSITY   OF  CALIFORNIA" 
(Dally    Flacific    Builder) 
(Jan.  28,  29,  30,  81 
Feb.  S.  4,  B.  «,  7.  10.  '47) 


Incandescent  electric  lights,  motion  pictures,  the  talk- 
ing machine,  the  dynamo — "Made  in  the  U.S.A." 

Edison,  genius  of  his  time  and  eternally  the  wizard 
of  electricity,  is,  like  Abraham  Lincoln,  a  personification 
of  American  opportunity.  Born  of  poor  and  obscure 
parents,  Edison  rose  to  high  honor  and  achievement 
by  Yirtue  of  his  vision,  his  ability,  his  toil  and  his 
enterprise.  And  in  America  he  found  the  opportunity 
to  materialize  his  dreams  and  produce  them  for  Man- 
kind the  world  over. 

"Made  in  the  U.  S.  A."  labels  Edison  the  man  as  well 
as  his  hundreds  of  inventive  marvels. 

Free  men,  with  opportunity  to  realize  their  ambi- 
tions; enterprising  men,  with  opportunity  to  produce; 
skillful  men,  with  opportunity  to  succeed;  hard-working 
men,  with  opportunity  to  profit  by  B|fr*ii5l^<*i*!^ 
their  labors;  happy  men,  with  oppor- 
tunity  to  enjoy  life  —  these  are  men 
from  which  Edisons  spring.  They  are 
unmistakably  "Made  in  the  U.  S.  A."       Z^ff^^ 


I>*G*«^IS' 


'□. 
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PRODUCT 

Jaila  Pacific  JIuilber 

LAkGEST    CONSTRUCTION^   DAILY    IN    THE    WEST 
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Manufactarers' 
Uterature 

ALUMINUM  ALLOYS 

Heating  Treating  Aluminum  Al- 
loys. Process  manual  including  a 
non  -  technical  discussion  of  the 
metallurgy  and  heat  treatment  of 
alumiitum  alloys,  recommended 
thermal  treatments  for  the  vari- 
ous aluminum  alloys  (in  tubular 
form),  and  a  more  technical  dis- 
cussion intended  for  the  metal- 
lurgist and  operating  personnel. 
Tables  of  mechanical  properties 
also  included.  144  pp.,  illus.  Rey- 
nolds Metals  Co.,  Dept.  47,  2500  S. 
3rd  St.,  Louisville  1,  Ky.*  $1.00. 
AWNINGS 

The  Air-Conditioned  Awning. 
Descriptive  booklet  on  Lifetime 
Kool-vent  Ventilated  Aluminum 
Awnings.  Color  illustrations  of  ac- 
tual installations.  Details  of  the 
Koolvent  ventilating  design,  said 
to  prevent  formation  of  heat  i>ock- 
ets  and  reduce  summer  tempera- 
tures under  the  awning.  4  pp., 
illus.  Kool-Vent  Metal  Awning 
Corp.  of  America,  Keystone  Bldg., 
Pittsburgh,  Penn. 
CONCRETE   SHRINKAGE 

The  Action  of  Embeco  in  Con- 
crete and  Mortars  (2nd  ed.).  Dis- 
cussion of  shrinkage  of  concrete 
and  mortar,  its  influence  on  dura- 
bility and  serviceability,  the  prin- 
cipal factors  affecting  it,  and  its 
control  and  elimination.  E}xplana- 
lion  of  the  principle  of  specially 
prepared  metallic  aggregate  in 
controlling  shrinkage.  Includes 
charts,  graphs,  technical  data, 
tables.  34  pp.,  illus.  The  Master 
Builders  Co.,  7016  Euclid  Ave., 
Cleveland  3,  Ohio.* 
FIRE  PREVENTION 

Croker  "A.B.C."  of  Safety  (Cat- 
—  «!•(  Ne.  46).  Fire  hose  and  extin- 
guisher cabinets  and  racks,  port- 
able extinguishers,  chemical  en- 
gines, hose  and  hose  couplings, 
nozzles,  valves,  etc.  34  pp.,  illus. 
Croker  Fire  Prevention  Corp.,  32 
W.  3l8t  St.,  New  York  1,  N  Y. 
GAME  ROOM  PLANS 

Ideas  for  Playroom  Planning. 
Plans  for  basement  recreation 
rooms —  trophy  and  music  rooms, 
children's  playrooms,  etc.  Includes 
for  the  (general  public  a  planning 
kit  consisting  of  a  large  cross- 
ruled  layout  sheet  on  which  to 
draw  basement  outlines,  and  a  full 
set  of  scale  cutouts  covering  a 
large  variety  of  basement  and 
playroom  appointments.  Plans  are 
based  on  use  of  automatic  heating; 
boqklet  includes  description  of  sev- 
eral oil-ftred  automatic  heating 
units.  24  pp.,  illus.  The  Heil  Co., 
3000  W.  Montana  St.,  Milwaukee, 
Wis.,  10  cents. 
GREASE  TRAP 

A  New  Principle  in  Grease  In- 
terception: HydraFilter  by  Wade. 
Compiete  description  of  a  grease 
interceptor,  its  construction  and 
operating  principle,  design  feat- 
tures.  6  pp.,  illus.  Wade  Mfg.  Co., 
Elgin,  111.* 
HARDWARE 

Donovan  Awning  and  Casement 
Type  Window  Hardware  for  Use 
with  Wood  Sash.  File  folder  con- 
taining complete  descriptive  lit- 
erature and  3-in.  scale  details.  Rec- 
ommended sash  sizes  and  various 
types  of  high  window  operators 
also  provided.  Universal  Window 
Co.,  050  Parker  St.,  Berkeley  2, 
Calif. 

Round  Frame,  Protected  Type 
Motors  for  Close  Coupled  Service 
(Bulletin  SL-300-3).  Describes  pro- 
tected type  motors  designed  for 
close  coupling  to  centrifugal 
pumps,  agitators,  atomizers  and 
many  types  of  machine  tools. 
Drawings  and  dimensions  included. 
2  pp.,  illun.  Crocker- Wheeler  Elec 
trie  Mfg.  Co.,  Ampere,  N.  J. 

Trpe  OG  Standard  Squirrel  Cage 
Induction  Motor  (Bulletin  720). 
Covers  construction,  features, 
typical  applications.  Shows  stand- 
ard and  special  mounting^.  12  pp., 
illus.,  The  Louis  Allis  Ck)..  Mfl- 
waukee  7,  Wis. 
RUBBER  TERMS 

A  Glossary  of  Technical  Wordf;, 
Terms  and  Phrasen  Used  in  the 
Plastic  and  Rubber  Industries.  A 
handy  glossary  of  chemical  terms, 
giving  definitions  and  pronunci- 
ation. 12  pp.  B.  F.  Goodrich  Chemi- 
cal Co.,  Rose  Bldg.,  Cleveland  ll>. 
Ohio.*  

(Continued  on  Page  11) 
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UnemployiiieDt  Insurance  Tends  to  Slow  Up 
Depressive  Tendencies;  Supplants  Charity 

Unemployment  insurance  is  a  system  of  social  insurance  that  pro- 
vides wage  earners  with  some  income  during  periods  of  unemployment. 
It  provides  for  collection  of  contributions  to  create  a  fund  for  the  pay- 
ment of  benefits  to  eligible  unemployed  workers.  It  does  not  assure 
benefits  for  every  unemployed  person,  but  only  for  those  who  are  regularly 
attached  to  the  labor  market,  who  are  able  and  willing  to  work  and  who 
are  genuinely  unemployed.   It  makes  no  attempt  to  protect  unemployable 

persons.    Most  industrial  employees^ 

are  insured  under  the  joint  federal- 
■state  system. 

The  risk  of  unemployment  is  one 
of  the  most  serious  risks  wage  earn- 
ers face  and,  in  a  free  industrial  so- 
ciety, some  unemployment  is  inevit- 
able. Furthermore,  unemployment 
is  one  of  the  major  risks  faced  by 
the  community  as  a  whole  because 
of  its  effect  upon  the  general  econ- 
omy. 

Better  Than  Charity 

The  causes  of  unemployment  are 
numerous  and  varied.  Many  affect 
comparatively  small  groups  for  rela- 
tively short  periods.  Most  spectac- 
ular is  the  unemployment  of  a  gen- 
eral business  depression. 

Unemployment  whether  for  short 
periods  or  long,  has  an  economic 
effect  upon  the  wage  earner  and  his 
family.  Wheif  unemployment  is 
widespread,  or  for  long  duration, 
the  results  may  be  |}isastrous  for 
the  family  and  the  community.  Pub- 
lic or  private  charity  may  be  needed 
to  keep  families  from  starving.  The 
insurance  method  of  unemployment 
compensation  is  much  more  satis- 
factory to  both  the  individual  and 
the  community  than  charity. 

California's  Unemployment  In- 
surance Act  was  adopted  in  1935 
and  conforms  to  standards  set  by 
the  federal  Social  Security  act.  It 
determines  who  is  covered  by  the 
law,  the  amount  of  contributions 
and  by  whom  paid,  the  amount  of 
benefits,  and  other  aspects  of  the 
system,  including  the  creation  and 
operation  of  the  state  employment 
service.  The  act  is  administered  by 
the  state  department  of  employ- 
ment, subject  to  federal  require- 
ments. Administrative  funds  are 
provided  by  the  federal  government 
from  revenue  obtained  by  the  pay 
roll  tax  on  certain  employers. 
No  Job  Substitute 

At  best,  a  worker's  benefits  com- 
pensate for  only  part  of  the  wages 
he  loses  when  he  is  unemployed, 
and  for  only  a  limited  time.  But 
that  income  helps  him  meet  living 
expenses.  At  the  same  time,  unem- 
ployment insurance  serves  to  main- 
tain purchasing  power  when  layoffs 
or  sliutdowns  stop  earnings  for 
many  families,  locally  or  nationally. 
It  also  serves  employers  by  en- 
abling wage  earners  to  remain  in 
communities  where  they  will  be 
needed  again  instead  of  scattering 
aimlessly  in  search  of  work,  and 
thus  assists  to  maintain  an  effective 
labor  force. 

Unemployment  insurance  is  no 
substitute  for  a  job.  It  is  a  first 
line  of  defense  when  suitable  work 
is  lacking.  In  conjunction  with  the 
employment  service,  it  plays  a  posi- 
tive role  in  helping  unemployed 
workers  to  get  jobs  and.  if  there  is 
no  suitable  work  available  for  them, 
in  helping  to  conserve  morale  and 
work  skill  until  new  jobs  arc 
found. 

Counteracts  Depression 

Kimdanientally,  unemployment  in- 
surance helps  sustain  confidence 
among  wage  earners  and  employers 
alike.  It  lessens  the  reduction  in 
purchasing  power  which  accompan- 
ies unemployment  and 'which,  fre- 
quently, develops  a  contagion  of 
fear  that  has  a  paralyzing  effect 
upon  the  general  economy.  The  re- 
sult is  a  downward  spiral  that  is,  at 
least  in  part,  psychological.  Knowl- 
edge tliat  some  income  will  be 
maintained  tends  to  counteract  this 
depressive  tendency. 

This  is  the  meaning  and  purpose 
of  unemployment  insurance.  How 
the  system  operates  in  California 
will  be  described  soon  in  the  Daily 
Pacific  Builder. 


BLIGHTED  AREA.— Shown  above   is  Area   A— which   has   been 
tentatively  designated  as  the  flr^t  general  area  of  San  Francisco^  of 
which  parta  may  be  torn  down  and  rebuilt  under  the  state  Community 
RMevelopment  Act.    Since  no   property   can   be   condemned  for    this 
purpo.ne  until  suitable  living   quarters  may   be  provided  for   tenanta, 
redevelopment  cannot  be  started  immediately,    supervisors  have  aald 
that  the  general   area  contains  manv  sub-standard   buildings   and   Is 
dangersous  to  the  health,  safety  and  welfare  of  the  citizens  of  San 
Francisco.    Low  asst-ssments  on   such   buildings  lower   the  city'a  tax 
income.    Redevelopment  would  be  in  line  with  a  general  plan  to  be 
developed  by  the  city  planning  commission. 


BRANDT  SALES  MANAGER 

HOUSTON,  Tex.— Frederick  C. 
Brandt  recently  was  appointed 
sales  manager  of  the  air  condi- 
tioning controls  division  for  the 
Minneapolis  -  Honeywell  Regulator 
Company  in  the  southwestern  re- 
gion. 


Cathodic  Protection 
Aids  Electric  Steel 
Water-Heater  Tanks 

The  life  of  the  usual  galvanized- 
steel  electric  water-heater  tank  is 
greatly  influenced  by  the  character 
of  the  local  water.  Some  30  years* 
service  can  ordinariiy  be  expected 
from  a  properly  galvanized  steel 
tank,  which  is  by  all  odds  the  most 
economical  tank  construction  now 
available.  In  a  few  areas — curious- 
ly enough  these  are  the  areas  in 
which  the  water  is  soft  rather  than 
hard — galvanized  tanks  corrode  in 
a  small  fraction  of  20  years. 

Sometimes  a  water  tank  in  a 
house  on  one  side  of  the  street 
lasts  indefinitely  whereas  across 
the  street,  served  by  a  different 
water  system,  a  tank  fails  in  two 
or  ttiree  years.  The  difference 
seems  to  lie  in  the  lack  of  lime  or 
carbonates  in  the  water,  which 
partially  protects  the  tank  wall. 
Corrosion  is  largely  the  result  of 
electrolysis. 

Inasmuch  as  corrosion  cannot 
be  eliminated,  at  least  the  attack 
can  be  diverted  to  something  less 
objectionable  than  the  zinc  sur- 
face. Favorable  results  have  been 
obtained  .experimentally  by  one 
large  electrical  firm  through  the 
fairly  simple  expedient  of  sus- 
pending inside  the  tank  a  magnes- 
ium-alloy electrode  electrically 
grounded  to  the  tank.  Galvanic 
currents  .  are  such  that  ions  flow 
away  from  the  magnesium  elec- 
trode instead  of  the  tank  waH, 
thus  destroying  the  magrnesium  in- 
stead of  the  zinc.  When  the  mag- 
nesium electrode  is  well  disinte- 
grated it  could  be  replaced  readily. 

This  manner  of  preserving  the 
interior    follows    the    well-toiown 

f)rinciple  of  cathodic  protection, 
one  applied  to  pipe  lines,  water 
tanks,  and  other  buried  structures 
that  are  subject  to  galvanic  earth 
currents. 


Scholastk  fifickncy  Increased  Through 
Air  Conditioning;  Improves  Crowded  Rooms 

CHICAGO,  111.— Faced  with  fat  enrollments  and  thin  buUding  pros- 
pects, school  authorities  are  turning  to  air  conditioning  as  one  way  to 
ease  the  burden  of  crowded  classrooms  and  overtaxed  facilities.  J;  .  . 
In  the  forefront  of  studies  now  being  made  is  the  record  of  the  Uni- 
versity of  Omaha  which,  before  the  war,  gained  the  distinction  of  be- 
coming the  world's  first  completely  air  conditioned  university  at  an  added 
cost  of  only  3  cents  per  cubic  foot  to  the  original  coat  of  the  buddmgs. 
♦■  Now  overshadowing  that  distinc- 
tion is  what  air  conditioning  has  ac- 
complished for  the  university  since 
the  war  as  enrollment  has  doubled 
and  the  year  'round  school  program 
has  expanded  in  both  sire  and 
scope.  Combining  winter  heating 
and  summer  cooling  throughout  1,- 
750,000  cubic  feet  in  200  classrooms, 
here  are  some  of  the  results  as  re- 
ported to  the  Refrigeration  Equip- 
ment Manufacturers  Association; 

1.  Despite  twice  as  many  stu- 
dents, classroom  facilities  are  em- 
ployed to  capacity  with  the  air  in 
each  of  the  school's  200  rooms  reg- 
ulated according  to  the  percentage 
of  occupancy. 

2.  Kitchens  and  laboratories  are 
freed  from  objectionable  air  and 
therefore  may  be  used  longer  and 
more  frequently. 

3.  Summer  school  enrollments 
have  increased  because  of  the  com- 
fort of  the  classrooms — the  univer- 
sity's summer  school  has  students 
from  40  other  institutions. 

4.  Teachers  are  easy  to  engage 
during  the  summer  —  usually  only 
one  call  is  necessary. 

The  university's  air  conditioning 
system  provides  controlled  tempera- 
tures twelve  months  in  every  year 
— an  advantage  that  is  being  viewed 
by    educators    in    terms    of    either 
lengthening     the     school     year     or 
otherwise    employing    school    facili- 
ties   continuously  and    without    the 
interruption  of  vacation  period.s.   In 
addition    to    maintaining    72-dcKree 
heat  throughout    the   winter  and  72 
to    79-degree    temperatures    in    the 
summer,    depending   on    outside 
weather,    the    system    washes    and 
filters  the  air  and  controls  humidity. 
These  features  are  adaptable  to  the 
year  'round  weather  m  Omaha,  but 
sclioi>l  officials  call  attention  to  the 
value    of    the    cooling    feattires    in 
southern  schools  where  cooling  the 
air    alone     would     provide    unusual 
benefits. 

Reports  from  the  Omaha  school 
and  other  air  conditioned  education- 
al institutions  also  point  out  that 
comfortable  temperatures  are  con- 
ducive to  raising  scholastic  stand- 
ards and  attendance  records,  and 
eliminate  the  loss  of  efficiency  on 
the  part  of  instructors  and  students 
alike  caused  by  excessive  heat  and 
humidity. 

Complete  air  conditioning  at  the 
University  of  Omaha  was  voted  by 
the  school's  regents  following  con- 
sideartion  of  an  architect's  plan  for 
incorporating  cooling  e<|uipmcnt  to 
f)perate  in  conjunction  with  already- 
installed  heating  facilities  of  the 
structure  which  consists  of  a  center 
building  four  stories  high  and  two 
wings  of  three  »tori«s  each— actu- 
ally, three  buildings  in  one. 

Cooling  equipment  consist*  of 
two  wells  for  supplviiig  water,  of 
which  about  13.S.00()  gallons  are 
used  on  an  average  (^maha  summer 
day.  mechanical  refrigrrators.  and 
two  storage  reservoirs.  vVater 
pumped  from  the  wells  to  a  lOO.UtiU 
gallon  reservoir  travels  to  the  re- 
frigerators, then  to  the  cooling  coils 
and  condensers  and  finally  to  a 
second  reservoir,  from  which  it  is 
circulated  for  cooling.  Following 
use  the  water  is  used  for  lawn 
sprinkling  or  diverted  to  sewers. 

Other  features  of  the  system  in- 
clude 4-inrh  insulation  on  the  third 
and  fourth  floor  ceilings,  an  air 
space  of  one  inch  between  the 
school's  16-inch  brick  walls  and  the 
inside  plaster,  double  glass  and 
weather  stripping  on  all  the  build- 
ings' 460  windows  and  the  installa- 
tion of  separate  exhaust  systems  to 
dispost  of  "used"  air  from  kitchens, 
laboratories  and  other  rooms. 


Round  Caltfomia 
Plant  Is  Square 

The  name  of  Round  California 
Chain  Corp.,  Ltd.,  does  not  pertain 
to  cither  the  shape  of  the  product 
or  the  plant  which  mskes  it. 

DAVID  ROUND  chain  and  hoist 
manufacturing  organization  began 
in  Cleveland,  Ohio,  77  years  ago,  in 
186^.  and  has  grown  to  become  one 
of  the  largest  of  its  kind,  with  four 
large  factories  from  coast  to  coast. 

The  Round  California  Chain 
Company,  at  South  San  Francisco 
is  the  latest  plant,  built  in  1930,  and 
equipped  for  western  trade,  for  the 
production  of  anchor  chains  for  the 
shipping  and  shipbuilding  yards. 
Arthur  H.  Luchs.  General  Manager, 
with  20  years  experience  in  the 
chain  industry,  advises  that  one  of 
their  specialized  services  includes 
annealing  and  repairing  of  wildcat 
and  Anchor  Chains  for  the  repairs 
of  ships.  A  special  Chain-Testing 
Machine  licensed  by  U.  S.  Navy. 
American  Bureau  of  Shipping,  and 
Llovds  Register,  provides  testing 
service  up  to  500,000  lbs.,  for  all 
chains  manufactured  in  this  plant, 
and  for  certifying  repaired  chains 
for  ships. 

Chains  for  foundries,  lumber  mills 
and  general  purposes  are  manufac- 
tured and  Warehoused  for  west  coast 
mill  supply  houses. 

The  "ROUND"  organization  also 
manufactures  a  complete  line  of 
hrtisting  equipment,  chain  hoists, 
winches,  cranes  and  trolleys. 


Belt 


THOMAS  NEW  CHAIN 
BELT  SALES  CHIEF 

MILWAUKEE,    —    Chain 
Company   announces   the  appoint- 
ment   of    Austin    K.    Thomas    as 
sales  manager  of  its  construction 
machinery   division. 

Thomas  has  a  background  of 
more  than  20  years  association 
with  the  construction  machinery 
industry.  He  is  a  graduate  of  the 
college  of  civil  engineering  of 
Cornell    University. 


Fresno  College  might  abandon 
its  preient  campus  for  a  new  site — 
becauoe  it  was  impossible  to  And 
adequate  spots  for  new  dormitory 
development. 
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Big  Production  Year  h  Foreseen  By 
Electrical  Indi^try;  Materiak  Scant 


NEW  YORK.  Jan.  8.— An  optim-f 
iitic  outlook  lor  the  electrical 
manufacturinfi:  industry  in  1947, 
qoalifled  only  by  the  possibility  of 
major  disturbances  and  some  ma- 
terial shortages,  was  forecast  to- 
day by  R.  Stafford  Edwards,  of 
Norwalk,  Conn.,  president  of  the 
National  Electrical  Manufacturers 
Association,  following  a  survey  of 
the  NEMA  board  of  governors. 

The  demand  for  heavy  equip- 
taent  is  especially  strong,  and  was 
characterixed  as  "real"  with  back- 
logs which  would  carry  the  manu- 
facturers of  apparatus  well  through 
1047   at   capacity   production. 

In  the  field  of  household  appli- 
ances, however,  the  feeling  was 
would  be  tempered  by  the  purch- 
aser's ability  to  buy  and  the  com- 
petition for  the  consumer  dollar 
offered  by  other  durable  goods  in- 
dustries. In  this  respect  a  buyers' 
market  was  generally  predicted  by 
the  middle  of  the  year. 

Face  Selective   Buying 

The  major  household  appliances 
were   conceded    to   have    the    best 

Eossibilities  for  a  sustained  mar- 
et,  with  the  smaller  appliances 
already  facing  selective  consumer 
buying.  In  any  case,  it  was  felt 
that  the  backlog  of  demand  was 
not  as  sound  as  in  the  apparatus 
field,  and  that  appliance  purchases 
will  not  actually  be  as  great  as  the 
estimate  made  by  some. 

Manufacturers  of  electrical 
building  materials  for  the  home 
building  line  expressed  the  view 
that  a  huge  backlog  of  orders  was 
not  "real  and  that  pyramiding  of 
•uch  orders  had  created  a  demand 
on  the  books  which  was  far  out 
of  ratio  to  actual  demand.  One 
manufacturer  expressed  the  prob- 
lem succinctly  when  he  said:  "We 
would  hazard  a  guess  that  if  we 
could  accept  and  deliver  all  or- 
ders that  are  offered  us  for  home 


building  equipment,  we  would  be 
furnishing  more  devices  than 
enough  for  all  the  houses  Wilson 
Wyatt  ever  talked  about  building." 
He  did  feel,  however,  that  even 
if  a  considerable  amount  of  over- 
ordering  were  eliminated,  the  pres- 
ent backlog  would  carry  his  com 


pany  pretty  well  through  1947.       1 

Materials   Still    a    Problem 

■While  Bhortages  of  raw  materi- 
als constituted  one  of  the  two 
principal  factors  in  retarding  1946 
production,  the  availability  of  cop- 
per, steel,  lead,  castings,  nicktl, 
cotton  and  plastics  may  hsow  some 
improvement  in  1947,  according  to 
most  opinions,  although  not  in 
sufBcient  supply  to  meet  the  de 
mand.  It  was  further  pointed  out 
that  this  problrm  was  directly 
coupled  with  labor  conditions,  the 
second  major  rippling  influence 
fn  1946,  and  that  tne  same  situa- 
tion might  looni  as  a  possibility 
in  1947. 

For  example,  even  though  the 
copper  supply  might  show  some 
improvement,  its  production  for 
use  by  the  electrical  manufactur- 
ing industry  might  easily  be  bot- 
tled up  in  the  rolling  mills  by  la- 
bor difficulties,  as  was  the  case  in 
1946. 

World-wide  Shortages 
The  opinion  was  expressed  by 
some  wire  and  cable  manufacturers 
that  while  copper  would  not  be 
any  more  plentiful  in  the  first  half 
of  1947,  than  in  1946,  improvement 
may  be  expected  in  the  last  half. 

"The  same  condition  was  fore- 
east  for  steel  products  and  cast- 
ings, especially  sheet  steel  used  in 
major  appliances,  and  special  steel 
used  in   motor  laminations. 

The  supply  of  lead,  cotton,  and 
plastics,  short  in  1946,  Is  expected 
to  show  some  improvement  but 
still  far  from  sufficient  to  meet  the 
demand.  The  shortage  of  lead  and 
copper  was  characterized  as  world- 
wide. The  shortage  of  plastics  will 
be  due  principally  to  delays  in 
completing  chemical  plants  to  pro- 
vide the  ingredients  for  plastic 
materials,  such  as  phenol  and  for- 
maldehyde. 

Labor  the  Key  to  Production 
The  oiitlook  for  a  reliable  labor 
supply  in  1947  was  described  as 
uncertain,  and  dependent  upon  a 
number  of  factors,  the  most  im- 
portant of  which  is  the  attitude 
of  labor  itself  and  the  need  for  a 
realization  that  AiU  production  is 
the  only  sound  method  of  bringing 
wages  and  living  costs  into  real 
balance. 

With  labor  productivity  viewed 
as  the  key  to  the  1947  output,  most 
manufacturers  felt  that  tnere  had 
been  very  little  increase  in  labor 
productivity  in  the  last  six  months, 
while  one  or  two  had  noted  a 
■light  improvement.  It  was  pointed 
out  that  improved  man-hour  pro- 
duction was  coming  more  from 
technological  developments  and 
machinery  than  from  any  increased 
effort  and  interest  by  labor  itself. 
One  of  the  problems  generally 


agreed  upon,  Edwards  said,  was 
that  iob  ■ecurity  provisions  pro- 
tect the  inept,  disinterested  work- 
er but  do  not  offer  sufficient  in- 
centive to  the  ambitious  worker. 
Several  members  of  the  NUiMA 
board  expressed  the  sentiment  that 
better  use  of  "incentive  systems 
might  help  to  remedy  this  condi- 
tion. ,        ...        . 

Labor  also  was  described  as  be- 
ing verj'  "choosey"  about  jobs 
which,  coupled  with  low  man-hour 
efficiency,  create  labor  .shortages 
in  vital  spots. 

New   Laws   Needed 

Improvement  in  labor-manage- 
ment relations  in  1947,  it  was  felt, 
will  depend  to  a  larpre  extent  upon 
the  type  of  legislation  enacted  by 
the  new  congress,  especially  as  it 
relates  to  equality  before  the  law 
for  management  and  labor,  and 
the  establishment  of  true  collective 
bargaining.  ,  . 

While  new  large-scale  wage  de- 
mands in  1947  would  have  a  seri- 
ous effect  upon  the  picture,  Ed- 
wards said  that  there  was  some 
(.ptimism  in  the  industry  that  the 
problem  could  be  solved  through 
equitable  legislation,  by  increased 
productivity,  by  a  better  under- 
Ftanding  of  the  problem  on  the 
part  of  labor  and  by  more  general 
cooperation  in  fighting  a  wage- 
price  inflation   8i)iral. 

Depression  Can  Be  Averted 

The  concensus  among  the  manu- 
facturers is  that  a  depression  or 
even  a  temporary  recession  in  busi- 
ness, predicted  in  some  quarters 
for  the  latter  part  of  1947,  can 
be  averted  if  the  bright  spots  now 
evident  become  dominant  in  the 
1947  picture.  . 

Edwards  summarized  these 
bright  spots  as  the  substantial  de- 
mand for  goods  and  services,  held 
in  check  during  the  war  and  also 
during  1946  by  production  difficul- 
ties; the  very  large  backlog  for 
heavv  apparatus,  as  well  as  a  de- 
mand for  consumer  goods  which 
had  prospecte  of  continuing  well 
into  the  middle  of  the  vear;  an 
improved  supply  of  materials,  and 
signs  of  a  better  balance  in  the 
labor  picture. 


Beauty,  Durability  are 
Outstanding  Features 
Of  HoUow  Door  Rezo 

OSHKOSH,  Wise— With  the  re- 
moval of  wartime  restrictions  and 
greater  availability  of  materials, 
production  of  precision  made  doors 
18  considerably  improved. 
Air  Circulates 

One  of  the  major  manufacturers 
is  the  Paine  Lumber  Company,,  of 
this  city,  oldest  major  door  manu- 
facturer in  the  country,  which  pro- 
duces the  Rezo  patented  door.  Es- 
tablished in  1853,  the  company 
has  been  producing  the  Rezo  door 
since  1986. 

The  door  is  composed  of  an  air- 
cell  grid  core,  and  the  woven- 
wood  core  is  overlaid  with  ply- 
wood, which  may  be  covered  with 
any  desired  veneer  of  wood. 

Cross  and  vertical  members  of 
this  door  core  are  alternately 
grooved.  Both  sides  of  the  cross, 
members  have  notched  air  vents, 
permitting  air  to  circulate  through- 
out the  door.  Continuous  move- 
ment of  air  throughout  the  full 
length  and  width  of  the  core  pre- 
vents swelling,  shrinking,  or  sag- 
ging, as  well  as  insulation. 
Fire  Resistant 

The  doors  are  precision  made, 
and  are  shipped  ready  to  install. 
They  are  suitable  for  use  as  in- 
terior and  exterior  doors,  cup- 
board doors,  fixed  and  movable 
partitions,  accordion  doors,  locker 
doors,  fire-resisting  doors,  sound- 
resisting  dors,  panel  work,  etc. 

This  hollow  core  cell  type  door 
was  initially  used  by  French  naval 
architects  for  the  great  ships  of 
the  French  line — the  Normandie, 
Isle  de  France,  Paris,  etc 

Demanded  was  a  door  that  could 
stand  the  high  humidity  of  the  sea 
without  warping  or  swelling,  and 
that  could  take  the  abuse  of  stres- 
ses and  strains  exerted  by  a  roll- 
ing, pitching  vessel  without  align- 
ment troubles. 

One  Million  Sold 

The  door  met  these  require- 
ments, and  presented  in  addition 
the  qualities  of  lightness  in  weight 
and  attractive  appearance.  More 
than  one  million  of  these  doors 
have  been  installed  in  various 
types  of  buildings  in  this  country. 
. # 


LoweU  Manufacturing 
Makes  Low-Cost  Paint 
AC*  DC  Motor  Sprayer 


Succeeded  by  Mahood 


FacU,«**^ich%oSd   throw  thel  J     Q     CoStello,   AtlaS 

economic  machine  out  of  balance,  ' 

he  said,  would  be  excessive  wage   P||«.Jp|.    MttnaV^r      18 

demands  with  an  attendant  wage-   lOWUCr    lfianit{;cr,    1» 

price  spiral;  work  stoppages  which 
would  affect  the  supply  of  materi- 
als and  component  parts  all  along 
the  line,  throtcling  the  production 
of  finished  goods;  and  the  failure 
of  labor  and  management  to  coop- 
erate to  the  fullest  extent. 

High  costs  and  shortages  would 
also  restrict  the  amount  of  capi- 
tal to  bo  invested  in  the  expansion 
of  plant  facilities  in  1947,  he  said, 
pointing  out  that  plans  for  such 
investments  are*  already  showing 
I  indications  of  being  postponed  by 
>nanagement   where   feasible   until 
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Intricate  Studies 
Lead  to  Uniform 
Phimbini|[  Code 


WASHINGTON.  — A  committee 
representing  the  plumbing  indus- 
try, labor  and  the  government  and 
sponsored  by  the  Office  of  Hous- 
ing Expediter  and  the  National 
Housing  Agency  is  working  on  a 
uniform  plumbing  code  which  may 
be  used  to  standardize  the  num- 
erous plumbing  codes  now  in  ex- 
istence. 

As  a  part  of  its  work,  the  com- 
mittee is  making  arrangements 
for  an  extensive  demonstration 
project  at  the  National  Bureau  of 
Standards  in  which  clear  glass  or 
plastic  piping  will  be  used  to  du- 
plicate working  conditions  in  a 
plumbing  system  in  order  to  per- 
mit observation  of  the  tests.  Mov- 
ing pictures  will  be  made  of  the 
tests  and  the  results  will  be  re- 
corded in  a  technical  report.  Both 
the  movie  and  the  report  will  then 
be  made  av^lable  to  any  city  or 
municipality  or  to  anyone  in  the 
industry. 

— # 

ENLARGE  TURESCO 
FACTORY  CAPACITY 

CHICAGO.—  The  E.  L.  Rahm 
Company  has  opened  a  new  plant 
containing  46,000  square  feet  of 
floor  area  here.  The  expansion  is 
expected  to  increase  production  of 
its  line  of  Turesco  Waterproof 
Paints  from  2,000  to  40,000  gallons 
a  day. 

Smith-Becker  Co.,  is  the  dis- 
tributor for  the  San  Francisco 
area,  and  the  dealers  are  Cherry- 
Burrell  Corp.,  International,  Ltd., 
and  Cleveland  Wrecking  Co;  the 
Oakland  dealeV  is  Symon  Bros. 


Joseph  C.  Costello,  manager  of 
the  San  Francisco  district,  explo- 
sives tales  department,  Atlas  Pow- 
der Company,  retired  January  1. 
after  having  completed  25  years' 
service  with  the  company.  William 
T.  Mahood,  his  assistant,  has  been 
named  new  district  manager. 

Costello  is  a  veteran  of  37  years' 
experience  in  the  explosives  indus- 
try, having  previously  specialized 
in  civil  and  mining  engineering. 

A  native  of  Cleveland,  Ohio,  Cos- 
tello received  his  formal  educa- 
tion at  the  Wichita,  Kan.,  high 
school  and  the  University  of  Kan- 
sas where  he  majored  in  engineer- 
ing. He  studied  further  in  chem- 
istry at  the  University  of  Califor- 
nia and  Johnston's  School  of  En- 
gineering at  Cleveland. 
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Hydron— New  Concrete  Liner— Prevents^ 
Air  Pockets,  Promotes  Stnictual  Strei^ 

.  LOS  ANGELES— An  ord«»r  for  800,000  feet  of  Hydron  for  use  in 
the  Davis  Dam  construction,  part  of  which  is  enroute  to  the  site  near 
Kingman,  Arizona,  hifihlight.<«  the  increasing  usa  of  the  absorptive  lin- 
ing in  concrete  technology. 

Experience  on  other  projects  and  exhaustive  tests  of  the  material 
were  the  influencing  factors  in  Utah  Construction  Company's  decision 
to  utilize  the  process. 

—— — — f     With  the  trend  toward  the  use 

of  mixes  with  low  water-to-ce- 
ment ratios  and  the  necessary  use 
of  vibrators  to  expel  entrapped  air 
and  compact  the  wet  concrete,  the 
need  has  arisen  in  recent  jrears, 
for  means  to  dispose  of  air  collec- 
ting at  the  surface  pf  forms.  Sur- 
face pockets  of  such  trapped  air 
have  been  responsible  in  the  past 
for  pits  in  finished  concrete  sur- 
faces. Free  water  at  the  form  sur- 
face has  been  responsible  for  sand 
streaks  and  other  disfigurations. 

Many  previous  construction 
projects  have  proven  the  effective- 
ness of  Hydron,  a  lamination  of 
fabric  and  paper,  to  solve  these 
problems.  Tests  show  that  concrete 
poured,  against  forms  lined  with 
Hydron  has  a  smooth  surface  with 
a  case  hardened  depth  of  three 
inches  or  ^  more,  thus  increasing 
structural  "strength. 

The  process  of  applying  the  lin- 
ing is  a  simple  one  of  stapling  it 
to  the  plywood  facing  on  the  con- 
crete forms.  The  light  weight,  flex- 
ible material  makes  for  ease  of 
handling. 

#- 

Glycerine  FOter 
Treating  Solution 
Perfected  By  GP A 

An  efficient  glycerine  filter  treat- 
ing solution  has  been  developed  by 
research  laboratories  of  the  Gly- 
cerine Producers'  Association,  for 
use  in  new  heating  and  air  condi- 
tioning  systems. 

The  product  has  been  found  to 
be  an  exceptionally  good  moisten- 
ing fluid  for  filter  bases.  It  com- 
prises a  60  per  cent  solution  of 
glycerine  and  water  to  which  about 
0.2  per  cent  of  glue  is  added. 

Procedure  in  making  up  the  so- 
lution is  to  soak  the  glue  over- 
night in  a  small  amount  of  gly- 
cerine solution  and  dissolve  the 
swollen  glue  in  the  remainder  of 
the  glycerine  solution.  The  fluid 
is  then  ready  for  use  and  may  be 
applied  to  the  filters  by  spraying 
or  dipping. 

After  a  period  of  service  the 
treated  filters  can  be  cleaned  readi- 
ly because  the  fluid  is  easily  re- 
moved from  the  filter  base  by  im- 
mersion in  or  spraying  with  either 
warm  or  cold  water.  Recoating  the 
filter  base  with  the  glue-gycerine 
solution  economically  renews  the 
filter's  efficiency. 


The  newest  variation  from  the 
paint  brush  is  the  light-weight 
"Thoro  -  Spray"  electric  paint 
sprayer  which  is  modem  in  de- 
sign and  simple  to  operate.  The 
unit  is  the  product  of  the  Lowell 
Manufacturing  Company,  589  East 
Illinois,  Chicago. 

This  electric  sprayer  weighs 
only  eight  pounds  and  efficiently 
handles  paint,  varnish,  enamel, 
lacquer  and  stain.  It  also  produces 
a  smooth  finish  in  a  fraction  of  the 
time  Inquired  by  other   methods. 

The  sprayer  has  an  adjustable 
nozzle,  making  it  possible  to  vary 
the  spray,  and  is  powered  by  an 
efficient  110-120  volt  AC-DC  elec- 
tric universal  motor.  The  motor 
has  a  convenient  adjustable  strap 
.attached  to  it,  making  it  possible 
to  carry  it  over  your  shoulder.  A 
large  24-ounce  capacity  glass  jar 
is  attached  to  a  nickel  -  plated 
frame   and   spray   head. 

The  sprayer  is  a  tremendous 
time  saver  in  painting  screens, 
porch  furniture,  radiators,  Karden 
trellises,  garage  and  porch  steps, 
picket  fences,  unfinished  furniture, 
and  car  fenders.  It  costs  about 
$30.50. 

■#_ 

Farm  Water  Systems 
Production  Is  High 

CHICAGO.    —    "Production    of 
farm    water    systems    reached    an 
all-time     high     of     approximately 
620.000  In   1946  despite  difficulties 
in  procuring  necessary  materials," 
Herbert     C.     Angster,     secretary- 
director  of  the   National    Associa- 
tion of  Domestic  and  Farm  Pump- 
ing   Equipment    and    Allied    Prod- 
ucts    Manufacturers     said     today. 
"This  total,  well  over  the  estimat- 
ed production   goal  of  500,000  set 
by    the     industry    for    the     year, 
gives    the    water    systems    dealer 
a   chance   to  break   all  records   in 
sales." 

"Opportunities  for  sales  activity 
are  greater  than  ever  before  with 
equipment  available  for  delivery 
and  the  cash  farm  income  for  the 
past  year  totaling  well  over  22 
billion  dollars.  Close  cooperation 
between  manufacturers  and  deal- 
ers in  training  of  salesmen  and 
servicemen,  advertising  and  dis- 
play, and  education  of  the  public 
to  the  importance  of  water  under 
pressure  as  a  prime  factor  in  in- 
creaspd  farm  produetion  can  open 
the  door  to  a  sustained  high  vol- 
ume of  sales  in  1947",  he  aded. 
# 


BROWN  INSTRUMENT 
ADD  TO  ENGINEER 
SALES  STAFF  HERE 


Initial  Electric  Home 
Planning  Manual  Out 

Architects  and  builders  will  be 
provided  with  practical  data  o»\ 
space  requirements  and  construc- 
tion details  for  accommodating 
electrical  equipment  in  the  home  in 
a  new  series  of  manuals  planned 
by  A.  Carl  Bredahl.  manager  of 
the  Westingbouse  better  homes 
department. 

The  first  of  these  manuals 
"Planning  the  K'tchen  Electrical- 
ly," is  just  off  the  press.  In  the 
kitchen  manual,  the  author  di- 
vides homes  into  four  series — to 
cover  various  sizes  of  homes  and 
varying  degrees  of  electrification. 
After  discussing  the  fundamentals 
of  kitchen  planning  and  basic 
kitchen  layouts  and  design  details, 
he  applies  the  rules  to  four  spe- 
cific house  plans — Thrift,  Budget, 
Ideal  and  Deluxe — each  one  taking 
advantage  of  ^n  added  number  of 
electrical   conveniences. 

After  determining  the  proper 
"kitchen  series,"  the  dosifrner  se- 
lects one  of  sixteen  layouts  from 
a  key  plan  sheet.  Detailed  layouts 
follow  the  key  plans,  listing  equip- 
ment required  for  the  particular 
kitchen  arrangement.  The  manual 
establishes  storage  and  counter 
surface  requirements  according  to 
the  size  of  the  home.  Information 
on  lighting,  ventilation  and  wir- 
ing is  also  included.  Price  of  the 
new  manual  is  $1.00  per  single 
copy. 


J  R.  Culver  has  been  added  to 
the  San  Francisco  branch  of  the 
Brown  division  of  Minneapolis- 
Honeywell    Regulator  Company. 

Culver,  a  resident  of  this  area, 
has  just  completed  an  intensive 
course  in  industrial  instrumenta- 
tion at  the  Brown  Instrument 
School,  Philadelphia.  His  appoint- 
ment is  described  by  company  offi- 
cials as  part  of  .-i  move  to  expand 
production  an<]  sales  activities  of 
the  company,  which  made  several 
new  production  records  during  the 
past  year. 
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.  (Continued  from  Page  ») 
INSULATED  PIPE 

Dnrant   Insulated  Pipe.  Catalofc 

B'vin^    complete    information     on 
urant   Presealed  Insulated   Pipe, 
for  use   in   underground   and    ex- 

eosed  locations.  Suggestions  for 
andling  and  installing.  Specifica- 
tions, instructions  for  making  field 
joints,  applications.  Table  of 
weights.  42  pp.,  illus.  Durant  In- 
flated Pipe  Co.,  Dept.  AR,  1015 
Runnymede  St.,  P.  O.  Box  88,  Palo 
Alto,  Calif. 

Sistemas  de  Conductos  Tubul- 
•rM  Para  Lineas  Subterraneas  y 
Aereas  de  Vapor  Petroleo  y  Agua 
Calicnte.  Catalog  of  Ric-Wil  insul- 
ated pipe  conduit  systems,  prepar- 
ed in  Spanish  for  Central  and 
South  American  users.  Gives  full 
specifications,  description,  sug- 
gested applications.  12  pp.,  illus. 
The  Ric-Wil  Co.,  Cleveland  14, 
Ohio.* 


INSULATION 

SiH-ayo  -  Flake  Sound  Control, 
Thermal  Insulation,  Condensation 
Control.  Characteristics  of  a  pro- 
cess which  fabricates  and  applies 
insulation  in  one  operation.  Ad- 
vantages claimed.  Application  de- 
tails. Tables  of  thermal  and  sound 
insulation  values.  Typical  appli- 
cations. 4  pp.,  illus.  Sprayo-Flake 
Co.,  2729  Irving  Park  Rd.,  Chicago 
18,  111.* 

LIGHTING 

Fluorescent  Showcase  Lighting. 
Bulletin  describing  a  new  stream- 
lined fixture  for  showcase,  wall- 
case  and  shadow  box  lighting  de- 
signed for  use  in  either  modern 
or  conventional  type  installations. 
Gives  table  of  reflector  trough 
sizes,  wiring  plans,  full  description 
of  units.  4  pp.,  illus.  Lustra  Corp. 
of  America,  40  W.  25th  St.,  New 
York  10. 

G-E  Lamp  Bulletin  (Bulletin  LD 
-1).  A  condensed  text  on  the  de- 
sign and  operation  of  incandes- 
cent, mercury  and  fluorescent  light 
sources.  The  m.ore  than  40  topics 
covered  include  lamp  economics, 
temperatures,  voltages,  auxiliary 
equipment,  germicidal,  infrared, 
sunlamps  and  glow  lamps.  Numer- 
ous tables,  diagrams  and  charts. 
76  pp.,  illuB.  Lamp  Dept,,  General 
Electric  Co.,  Nela  Pr.rk.,  Cleve- 
land,  Ohio.*    40  cents. 

The  Magaxine  of  Light:  Archi- 
tecta  Edition  (1946,  No  5).  Arti- 
cles on  store  lighting  include 
"Light  and  Sales,"  by  C.  J.  Allen; 
"Lighting  Planned  for  Profit,"  by 
W.  M.  Potter;  "Planned  Lighting," 
by  M.  M.  Allon.  Lamp  Dept.,  Gen- 
eral Electric  Company,  Nela  Park, 
Cleveland,  Ohio.* 

Viz-Aid  (Commercial  Fixtures 
and  Topnotch  Commercial  Fixtures 
(Bulletins  10-B-l  and  lO-B-2).  Re- 
vised listings  of  the  Viz-Aid  40- 
and  100-watt  units  and  the  Top- 
notch  40-watt  opentype  fixtures. 
Description  of  the  new  "A-J"  ad- 
justable stem  hanger  for  contin- 
uous installations.  Complete  spe- 
cifications, price  tables,  installa- 
tion details,  tables  for  figuring 
footcandle  intensities.  12  and  8 
pp.,  illus.  Day-Brite  Lighting,  Inc.. 
5411  Bulwer  Ave..  St  Louis  7,  Mo.* 
Westingbouse  Mercury  Vapor 
Lamps.  Page  of  technical  data  and 
recommended  applications  for 
Westinghouse  H  lamps.  In  tabular 
form.  Gives  complete  data  on  each 
lamp  in  the  line.  Lamp  Division, 
Westinghouse  Electric  Corp., 
Bloomficld.  N.  J. 
MEMORIALS 

Bronze  Memorial  Tablets.  Bro- 
chure illustrating  bronze  memor- 
ial tablets,  honor  roll  plaques,  and 
commercial  signs  and  desk  plates 
in  standard  patterns.  6  pp.,  illus. 
Pan  American  Bronze  Co.,  628-642 
Svcamore  St.,  Cincinnati  2,  Ohio, 
METALS 

Perforated  Metals.  Screens,  Fab- 
ricated Metals.  Catalog,  giving  full 
specifications,  ordering  informa- 
tion, general  data.  Section  on  per- 
forated metal  grilles  and  orna- 
mental, perforated  metal  for  con- 
structional and  industrial  uses. 
Items  include  open  steel  flooring. 
stair  treads,  lip  screens.  Large 
section  of  useful  tables:  weights 
of  various  metals,  equivalents  of 
measure,  equivalents  of  millimet 
ers  in  inches,  circumference  and 
area  of  circles,  126  pp.,  illus.  Hen- 
drick  Mfg.,  Co.,  Carbondale,  Penn.* 

•#  — 

In  1946,  $2,665,000  worth  of  con- 
struction materials  was  sold  That 
is  a  34  per  cent  increase  over 
1945  sales  totals,  which  were  |1,- 
991,000. 


Stanford  Electrical  Engineering  Gradnate 
Perfects  Technicolor  Television  Receiver 

An  all-electronic  color  television  system  using  •^^t^^^J^^^'^l 
picture  tube  and  a  very  simple  optical  system  has  been  deeded  by 
George  E.  Sleeper,  Jr.,  Chief  Engineer  of  Color  Television,  Inc.,  a  San 

'^'"pLreiarfros"2;38"9,645  and  2,389,646)  ^o' t»ds  -lor  television  y^^ 

tem  have  been  granted  to  Sleeper  and  assigned  to  Color  Television.  Inc. 

Reportedly  Foolproof  ■* 

Sleeper,  formerly  Chief  Engi- 
neer for  Farnsworth  Television  and 
Radio  Corp.,  and  Video  Engineer 
for  the  Columbia  roadcasting  Sys- 
tem, believes  that  sets  receiving 
images  from  this  system  could  be 
manufactured  for  little  more  than 
the  cost  of  the  present  black  and 
white  receivers.  It  is  estimated 
that  the  increase  would  be  approx- 
imately $25  to  $35  more  per  set. 

The  system  does  ot  use  any  ro- 
tating or  mechanical  dieses  and 
is  claimed  to  be  foolproof.  Sleep- 
er's development  employs  a  scan- 
ning device  which  converts  filtered 
colors  into  a  single  picture  at  the 
transmitter.  The  images  are  re- 
produced  in   a   group   on   the   re- 


ceiving picture  tube  in  black  and 
white  and  then  are  projected  thru 
filters  and  combined  optically  and 
projfected  to  a  screen  as  a  color 
picture. 

Dual  Purpose 

An  outstanding  feature  of  this 
single  electronic  tube  system  of 
television  transmission  is  that  it 
has  the  faculty  of  being  receivaWe 
on  either  a  receiver  equiped  for 
full  color  reprodjaction  or  on  a  re- 
ceiver which  can  only  take  mono- 
chrome reproduction. 

Sleeper  is  a  graduate  of  Stan- 
ford University,  having  received 
his  AB  degree  in  1931  and  his  EE 
degree  in  1933. 


Required  Reading 


Did  You  Know  That  •  •  • 

NEW  YORK.— New  York's  newest  bigtime  restaurant,  opened  by 
Boxing  Champion  Joe  Louis  in  the  Harlem  section,  recently  insUlled 
a  Pacific  steel  heating  boiler  providing  heat  and  hot  water  'o^^® 
dining  and  dancing  spot,  with  an  innovation  to  average  heating  methods. 

Utilizing  an  "indirect  heating  system"  incorporating  a  air  con- 
ditioing  unit  and  two  blowers,  the  heating  of  air  takes  into  considera- 
tion a  quantity  of  40  per  cent  outside  air.  This  system  re-circulates 
only  60  per  cent  of  the  air.  with  40  per  cent  of  the  total  amount  of 
air  including  fresh  air  brought  into  the  indirect  heating  system. 
Ordinary  methods  utilize  80  or  8.?  per  cent  re-circulated  air,  vnU\ 
only  15  or  20  per  cent  of  outside  air.  .     ^„.  .„.      . 

A  constant  temperature  of  at  least  70  degrees  »»  J^a'"^'"^J 
throughout  the  svstem  regardless  of  outs'de  temperature.  Preheating 
of  cool  air  keeps  humidity  down  to  a  comfortable  margin. 

oOo  ,     ,  . 

Unemployment  in  San  Francisco  continued  the  K^dual  upward 
swine  reflected  in  the  October  and  November  figures  and  increased 
by  abou^  1,500  from  the  2?,500  reported  in  November  This  e^imate 
Is  based  UDon  the  total  Unemployment  Insurance  contact  load  but 
iaketfnto  cKideration  also  the  fact  that  such  a  load  dees  not  include 
all  persons  out  of  work  and  seeking  work. 

oOo  , 

Zeeers  Inc..  3617  S.  Harper  Ave..  Chicago  31,  III.,  announces  the 
formatfo?  of  a  nationwide  sales  plan  for  their  Dura-Seal  combination 
r^eSl  wea?he?8Sp-sash  balance!^  It  will  be  sold  through  manufac- 
turer's  agents. 

Architect  Albert  W.  Kahl  has  opened  his  own  office  at  348  Broad- 
way. Millbrae,  Calif.,  (Millbrae  2094). 

oOo  .         .        .     4.V 

\  new  father-son  combination  in  consulting  engineering  is  the 
flrm'of  l!  H.  NishWan  and  B.  H.  Nlnhkian.  Address  of  the  firm  remain. 
1045  Sansome. 

H.  L.  Marchand  has  opened  a°  private  structural  engineei^orfice 
in  the  Balboa  Building,    503    Market,   Room    423.    GArfield   0286. 

RESTRICT  COMMERCIAL 
BUILDING  UNTIL  JULY 

Restriction  of  non  -  residential 
construction  in  the  interest  of  the 
housing  program  will  continue  at 
least  until  July  1»  A.  J.  Grier,  re- 
gional director  of  the  Civilian  Pro- 
duction Administration,  said  today. 

"Housing  is  a  major  national 
problem,"  said  Grier,  "and  is  par- 
ticularly acute  in  the  western 
states  with  their  greatly  expanded 
population.  Production  of  building 
materials  is  increasing  rapidly  but 
distribution  is  very  spotted  owing 
to  transportation  difficulties. 

"We  are  fully  aware  of  the  ur- 
gent necessity  for  industrial,  com- 
mercial and  institutional  expansion 
in  this  area,  but  non-essential  and 
deferrable  construction  must  con- 
tinue to  be  postponed  until  mate- 
rials supply  and  demand  are  more 
evenly  in  balance.  Removal  of  re- 
strictions at  this  time  would  create 
an  utterly  chaotic  condition,  with 
competition  for  labor  and  materials 
disastrous  alike  to  home  building 
and  essential  non-residential  con- 
struction." 

SAWHWILLSUPPUERS 
OPENS  BRANCH   HERE 

\mcrican  Saw  Mill  Machinery- 
Companv  of  Hackettstown,  New 
.Tersey  will  open  a  branch  office  in 
San  Francisco,  on  February  1,  The 
branch  office  will  carry  a  stock  of 
saw  mills  and  woodworking  mach- 
inery together  with  parts  and  will 
be  in  a  better  position  to  furnish 
service  to  customers  and  dealers 
in  the  West  Coast  area. 

The  new  office  will  be  located  at 
7  Front  Street,  and  will  be  headed 
by  William  L.  Fibben,  who  has 
been  appointed  district  manager. 


Builders  for  BattI*:  How  the  faolfle 
Naval  Air  Bases  Were  Constructed. 
By  David  O.  Woodbury,  New  York 
10  (300  Fourth  Ave,),  E.  P,  Dutton  4 
Company,  1»4«;  V/»  by  S'/a  In.;  xvl 
+  416  pp.  Iltua.  17.50. 

Anyone  who  followed  the  island 
warfare  of  the  Pacific  must  have 
sensed  that  there  was  a  tremend- 
ous construction  story  behind  the 
air  bases  that  mushroomed  up  on 
coral  atoll  after  coral  atoll.  Who 
built  these  bases?  How  were  the 
equipment  and  supplies  delivered? 
How  long  did  it  take? 

In   Builders   for    Battle   a   good 
part  of  that  story  is  told,  and  tre- 
mendous it  really  is.  Starting  with 
the  naively  optimistic,  isolationist 
days  of  the  pre-Pearl  Harbor  de- 
cade, David  Woodbury  tells  us  of 
the  Navy's  recognition  of  the  need 
for  Pacific  bases,  its  fight  for  au- 
thorization to  build  them,  its  broad- 
ranged     plans     and     meticulously 
worked  out  details.  He  sketches  in 
the  background   of  the  war  with 
Japan;    and   he   records    the    fore- 
sight and  care  with  which  Admiral 
Ben  Morell,  Chief  of  the  Bureau  of 
Yards  and  Docks,  guided  the  Navy 
in  its  selection  of  civilian  contrac- 
tors to  build  the  island  bases  final- 
ly authorized  by  Congress. 

Three  firms  of  contractors  were 
chosen,  efich  a  specialist  in  some 
one  phase  of  the  hugre  building 
program:  Turner  Construction 
Company  and  Raymond  Concrete 
Pile  Company,  both  of  New  York, 
and  Hawaiian  Dredging  Company 
of  Honolulu.  Threse  three  made  u 


iP 

the    original    Contractors,    PNAB 


New  Method 

PAINTERS  A  DECORATORS 

for 

PROMPT  SERVICE 

OOuglae  2701  —   UNderhlll   OOM 

52  Parnassus  Avenue 
San  Francisoo 


Lift  Type  Aluminum 
Garage  Door  Has 
Cheap  Installation 

Use  of  all  welded,  airplane  type 
aluminum  makes  for  easy  opera- 
tion of  the  lift-type  garage  door. 
Dual  lifhting  mechanisms  assure 
effortless,  reliable  operation. 

These  features,  plus  economy  in 
installation  are  features  of  the  Wil- 
son Garage  Door.  Since  it  is  built 
in  one  piece,  there  is  no  assembly 
on  the  job.  It  fits  all  standard  8  x 
7  foot  door  frames. 

While  use  of  heavy  gauge  alum- 
inum gives  durability,  its  light- 
ness also  makes  installation  easier 
and  less  expensive.  No  painting 
is  required,  but  it  may  be  finished 
in  any  hom?  color  scheme  desired. 

This  product  is  guaranteed  by  its 
manufacturer,    Wilson    Foundry    & 
Machine  Co.,  Pontiac,  Michigan. 
# 

POTENTIAL  PAINT 
MARKET  GREATEST 

WASHINGTON.  — The  painting 
industry  has  never  contemplated 
a  potentially  greater  market  than 
it  does  today,  the  U.  S,  Depart- 
ment of  Commerce  stated  in  a 
summary  of  industrial  trends  and 
trade  prospects  in  1947, 

"Two  factors  will  determine 
whether  it  moves  ahead,*'  the  re- 
port commented.  "One  is  the  avail- 
ability of  raw  materials,  and  the 
other  is  the  extent  of  industrial 
strife."  f 

Supplies  of  drying  oils  and  lead 
ere  not  expected  to  exceed  those 
of  1946,  according  to  the  Depart- 
ment of  Commerce. 


(Pacific    Naval     Air     Bases),     to 
whom  in  July,  1939,  was  given  the 
task  of  creating  complete  install- 
ations on  coral  pin-pricks  Midway, 
Johnston    and    Palmyra,    and    of 
making  Pearl  Harbor  and  vicinity 
a  Number-One  base.  Later,  as  spe- 
cific  problems   were    met  and    the 
program  was  expanded  to  include 
Wake,    Guam    and    Samoa,    other 
firms    were    called    in:    Morrison- 
Knudson    Company,    Inc.,    of    Los 
Angeles;   J.  H.   Pomeroy  A   Com- 
pany, both  of  San  Francisco;  Utah 
Construction  Company,  of  Ogden, 
Utah;    and    the    Byrne    Organiza- 
tion, of  Dallas,  Texas.   Albert   H. 
Kahn,  Inc.,  of  Detroit,  and  C.  W. 
Dickey   of   Honolulu   were  chosen 
as  architect  mainstays. 

From  the  very  outset.  Contrac- 
tors,    PNAB      threw     themselves 
heart  and  soul  into  their  Navy  as- 
signment.   Unhesitatingly    they 
gave  their  best  men  to  the  project; 
they  pooled   their  resources,  theii 
equipment,  their  ideas.  The  many 
problems  that  these  men  met  and 
solved,    the    constantly    increasing 
urgency  of  their  work,  the  hard- 
ships which  p'"oved  to  be  so  much 
a  part  of  it,  make  as  thrilling  a 
story  as  any  that  the  war  produc- 
ed. Nothing  that  these  men  were 
called  upon  to  do  was  strictly  rou- 
tine;   imagination,    ingenuity    and 
persistence  were  as  much  a  part  of 
their   job    as    was    their    building 
skill. 

Take,  for  examole,  the  project  of 
devising  underground  storage  for 
four  million  barrels  of  Navy  fuel 
oil  at  Pearl  Harbor.  No  simple 
burying  of  tanks,  this,  but  the  hol- 
lowing-out  of  a  whole  mountain 
and  the  installing  of  gigantic, 
bomb-proof,  specially  designed 
concrete  vaults,  up-ended  a  hun- 
dred feet  below  the  surface  of  the 
earth. 

Or  consider  the  erecting  of  a 
radio  station  powerful  enough  to 
reach  around  the  world,  a  station 
whose  aerials  were  raised  on  fac- 


ing cliffs  with  sides  so  steep  that 
it  took  the  men  who  climbed  them, 
patiently  driving  spike  after  spike 
into  the  rock  for  fotholds,  21  days 
to  reach  the  top!    And  when  tae 
station  went   into  operation  it  so 
electrified  the  atmosphere  that  the 
rainfall  was  cut  down  and  the  nor- 
mally wet  region  almost  dried  up. 
Contractors,  PNAB,  were  civil- 
ians. They  were  used  to  bein^  their 
own  bosses,  to  drinking  their  beer 
when  they  wanted  it.  Navy  routine 
and  Navy  red  tape   were  new  to 
them.    But    if    the    Navy    wanted 
something    built,   by    gosh   theyd 
build  it,  no   matter  what  it  was. 
They    took    everything    in    stride, 
even  the  omnipresent  gooney  birds 
on    Midway.    And   in   the   end,   of 
course,   the    war   caught   up   with 
them:  when  the  Japs  had  swarmed 
over    their   little   coral    pin-pncks 
and  gallant  Wake  had  fallen,  many 
of    them    were   whisked    away   to 
three   long    years    of   Jap    intera- 

HARMONY  AND  COMFORT 

Furniture  for  Your  Home.  By  Gladys 
Miller,  New  York  16  (114  E.  32nd  St.), 
M,  Barrowe  and  Co.,  Inc.,  1946.  o  »y 
9  In.  xlv   +   290  pp.  IHue.  IS.80. 

Harmony  and  comfort  are  the 
goals  held  up  by  Gladys  Miller 
throughout  this  book.  Like  most 
modem  decorators,  she  condones 
mixtures  of  style  so  long  as  har- 
mony is  achieved,  and  has  scant 
patience  with  furniture  for  fur- 
niture's sake.  She  wants  the  home 
furnished  "for  use  and  pleasure  24 
hours  a  day." 

This  is  a  basic  book,  angled 
frankly  for  appeal  to  the  young 
homemaker.  It  describes  and  illus- 
trates the  various  styles  of  fur- 
niture, tags  them  "formal"  or  "in- 
iformai,"  assesses  their  pracicality 
and  adaptability.  It  discusses  the 
functions  of  different  rooms,  the 
placement  of  furniture,  the  selec- 
tion of  fabrics  and  colors.  And  it 
winds  up  with  a  glossary  of  terms 
the  novice  may  find  confusing. 


(Continued  on   Page  14) 
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HEADS  SEATTLE  BRANCH 

Byron  W.  Butler  has  been  ap- 

Eointed  manager  of  the  Seattle 
ranch  of  W,  P.  Fuller  A  Co.,  to 
succeed  George  W.  Feldmann,  who 
recently  retired.  Feldmann  had 
completed  40  years'  service  with 
the  company  at  the  time  of  hii 
retirement, 

Butler  has  been  with  the  firm 
since  1916,  and  for  the  past  16 
years  has  been  manager  of  the 
Salt  Lake  City  branch. 
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ntAcncDtG 
ARcnrEcrs 

SAN  FRANCISCO 


AARON.  OUSTAVB.  BflS  IMh  Av*. 
ABRAHAMS.  HARRT  W^  MS  Buclld 

Av«. 
ABRAMS,  N.  H.,  701  Sansome  St 


ALLJBN.  WM.  STBJPHKir,  52«  Pow- 
ell St 
ALXJSON,  0B90R0B)  B.,  488  Pine  St 
•AULISON  ft  RIBLB,  488  Pine  St 
AMANDBS,     F.       FREDERIC.       414 

Dewey  Blvd. 
AMBROSE,  WM.  C,  251  Kearny  St 
ANSHBN.  ROBT.   S.,  629  Powell  St 
•AN8HEN  ft  ALXJBN,  026  Powell  St 
APPLBOARTH,     Q.     A^    235    Mont- 
gomery St 
APPLJBTON,  A.,  68  Poet  St 
•HTMAN    ft    APPLBTTON    ft   WOU- 

FARD,  68  Post  St 
AUSTIN,  ELIZABETH  M.,  1162  Fil- 
bert  St 
BAKEWELL.,   JOHN.  JR,  201  Kearny. 
BANGS,    B.    GEOFFREY,    606    Mar- 
ket St 
BAR.SS,    FREDERICK.    B.,   261    Post 

Street  

BAUMBERGER    WALTER    B.,    134 

Beaumont  Ava 
BAUMANN,  HERMAN  C,  261  Kearny 
BERGER  G.   A,  300  Valnicla  St 
BERGER    RALJ^    B.,   1    Montgom- 
ery St 
BERNARDI,     THEODORE     C.     400 

Jackeon  St 
•WURSTER     BERNARDI     ft     Ktl- 

MONS.  402  JackBon  St 
BERTZ,   EARL^   B..    166  Montgom- 
ery St 
BICKEIa  RSDDICK  H..  49  Geary  St 
BISSANTZ.  KDQAR  F..  2128  Valleja 
BUW^CHARD,     NORMAN     K..     86B 

Pine  St 
•BLANCHARD  ft  MAHER  860  Plna 
BLISS,  WALTER  D..  682  Market  St 
•BLISS  ft  FAIRWEATHER  682  Mar- 
ket St 
BLISS.   WILL  M.,  236   Montgomery. 
BOLLES,  JOHN  S..  360  Pine  St 
•WARD  ft  BOLLES,  360  Pine  St 
BORN,  ERNEST,  730  Montgomery. 
BRANNER  JOHN  K.,  806  Grant 
BROWN,  ARTHUR,  JR.  251  Keamy. 
BUCKLEY,  VINCENT.  110  Sutter. 
CANTIN.  A  A..  704  Market  St 
CANTIN,   A  MacKENZIE.  704  Mar- 
ket St 
CAULDWTBUa  ALBERT  M..  17  Oe- 

good  Place. 
CHINN,   FRANCIS  LAI.   622  Waah 

Inf^on  St 
CIAMPI.   MARIO  J..  338  Keamy  St 
CLARK.  HERVHTT  P..  210  Poet  St 
•CLARK  ft  BEUTTLBR  210  Poet  St 
«LAUDrUS,  CHARLES  W.,  244S  47th 

Ave. 
CLAUSEN.  CHAS.   O..   746  46th   Ava 
CLIFFORD,  WALTER  C.  810  Locuit 
COBBY.  E.  v.,  260  Tehama  St 
COBLENTZ.     DOROTHY     W..     8647 

Washington  St 
COLLINS.   FREDERICK  R,   1032 

Hyde  Street. 
OONLY,    CLIFFORD,    JR.    10  Nott- 
ingham Place. 
CONRICH.  J.  LLOYD.  603  Market 
CORBBTT.  MARIO,  210  Poet  St 
COULTER    NORMAN    R.    146    21st 

Ava 
DAILBY,  GARDNER  A,  210  Poet  St 
DAKIN.  FRANK  W.,  626  Market  8t 
DANIELS,  MARK.  600  Keamy  St 
DAVIS.  F.  C,  515  Buena  Vlata  Ara 

XVmmt 

DBICHMANN,   OTTO   A.   1026  Mar- 
ket St 
DB     MARTINI.     EDMUND     P.,     788 

Market  St 
•DB  MARTINI  ft  IGAZ.  788  Market 
DBNKB.  B.  H..  1317  Hyde  St 
DBVITT.  JOHN  H..  580  Market  St 
DINWIDDIB,  JOHN  EKIN.  288  San- 

nome  St 
EDTE.  WM.,  47  Rock  wood  Court 
EDWARDS,    THOS.    M,   704    Maiket 
EMMONS.   DONN.  403  Jackson  St 
•WURSTER     BERNARDI     ft     EM- 
MONS, 402  Jackeon  St 
BSHBRICK.  JOS.,  210  Poet  St 
BVERS,   ALBERT  J.,  406  Montgom- 
ery St 
FABRE.  ALBERT  J.,  251  Keamy. 
FAIRWEATHER.   J.    S,,   682   BCarket 
•BLISS      ft      FAIRWEATHBHl.      683 

Market   St 
FALCH,  WALTER  C,  1202-OS  Heant 

BIdg..  8rd  and  Market  Sta. 
FAVILLE.   WM.    B.,    1    Montgomery. 
FINOADO.   ALBIN.  1161    Market  St 
FITZGERALD.  GERALD  J.,  112  Up- 
per Terrace. 
FRANKLIN,  CHAS.  H..  •  Main  St 
•FRANKLIN.    KUMP    ft    FALK.     » 

Main  St 
FRASIER  EMORY  M..   1112  Lartdn. 
TOICK.  EDW.  L.  261  Keamy  St 
•WEIHE.    FRICK     ft     KRUSB.     281 

Keamy  St 
FUNK.  JOHN  C,  121  Beale  S<* 
GARTNER  LLOYD.  821  Market  St. 
OBILFUSS,  CARL.  417  Dewey  Blvd. 
GLASS,  EDWARD  F,  1260  0th  Ava 
OLYNN.  W.   B.,  883  Montgomery  St 
•PBUGH,  OLYNN.   LOUBET   ASSO- 
CIATES, 3.S3  Montgomery  Street. 
OOLDSTINB.  IRVIN  WILLIAM,  821 

Market  St 
GOULD.  J.  S.,  461  Market  St. 
ORACB.  JOHN  G.,  21  Columbus  Ave. 
GUNNISON  WM  F,  B7  Post  St 
OUTTERSON,  HENRY  H.,  421  Pow- 
ell St 
HARPER  W.  W.,  881  Market  8t 
HASS.  ANDREW  T.,  528  Market  St 
•KENT  ft  HASS.  625  Market  St 
HAWBS.  HAROLD  W..  407  Sansoma 
HAYNB,  F.  BOURN.  320  Market  St 
HEIMAN,  S.,  606  Market  St 
•HBIMAN  ft  POLLACK.  600  Market 
HEIJkf,  WILLIAM  J..  33  Mame  8t 
HERTZKA,  W.  8.,  86  Post  Bt 


•HBRTZKA  ft  KNOWLES,  86  Post 
HILDBBRAND,      ERNEST,       281 

Keamy  St 
HINTBRMANN,      OTTO      O.,      2847 

Golden  Gate  Ava 
HOBART,  LEWIS  P.,  626  Market  St 
HORSTMAN.  ANTHONY  J.,  677  10th 

Ava 
HOWARD.   HENRY  T.,   606  Market 
HUBBERT,  WALLACE  H.,  680  Mar- 
ket St 
HURD.  LESTER  W.,  626  Powell  St 
•MASTEN  ft  HURD,   626   Powell  St 
HURT,  EDGAR  B..  682  Market  St 
HYDE,  WINFIELD  H.,  461  Market 
HYMAN,    SAMUEL    LIOHTNER,    68 

Post  St 
•HYMAN    ft    APPLETON    ft    WOL- 

FARD,  68  Post  St 
IGAZ,  RUDOLPH,   JR.   786  Market 
•DE  MARTINI  ft  IGAZ,  786  Market 
IRVINE,  RICHARD  R..  8841  18th  St 
JACOBS,  ALFRED  H.,  110  Sutter. 
JAEHNE,    ALFRED    H.,    2628    26th 

Ave. 
JENKINS,  ORAN  A.  277  Pine  St 
JOHNSON.  ELLSWORTH.  260  Call- 

fomia  St 
JOHNSON,   ALFRED   W.,   681   Mar- 
ket St 
JOSEPH.    BERNARD  J..  681   OTTiar- 

rell  St 
KELLEY,  JOHN  G.,  319  Grant  Ave. 
KENT,   THOMAS   J.,   626  Market  St 
KENT  ft  HASS,  626  Market  St 
KBYSER,     LAWRENCE,     701     Par- 

ncLSSus  A.VC 
KIRBY,  DONALD  BEACH.  286  Mont- 
gomery St. 
KNOLL.    ANDREW   H..    726  Sutter. 
KNOWLES,  WM.  H,  85  Post  St 
•HERTZKA   ft  KNOWLES,   85   Post 
KRAFFT,  ELMBR  J.,  760  Market  St 
KRUOER   FRMZ,   28  Atalaya  Ter- 
race. 
KRUSB,  LAWRENCE  A..  251  Keamy 

Keamy  St. 
•WEIHE,     FRICK    ft    KRUSB,     261 
KUHN,     ALFRED,     206     Castenada 

Ave. 
KUMP,  ERNEST  J.,  261  Keamy  St 
•ERNEST  J.  KUMP  CO..  251  Keamy. 
•FRANKLIN.     KUMP     ft     FALK,     9 

Main   St. 
LANGHORST.   FREDERICK  L.,   319 

Grant  Ave. 
LEA  SEN,  HARRY  J..  1710  10th  Ava 
LLOYD,  F.  E.,  306  Grant  Ava 
LOUBET.  A   J..   333  Montgomery  St. 
•PEUGH.   GLYNN,   LOUBET   ASSO- 
CIATES. 3.^3  Monteomery  Street 
LOCKWOOD,  LEON  D.,  760  Market 
LOVELL.  H.  K.,  186  32nd  Ava 
MacDONALD,   EARL    R,    602    Cali- 
fornia St 
MAHER  EDWARD   J..  869  Pine   St 
•BLANCHARD  ft  MAHER,  8«»  Plna 
MASTEN.  CHARLES  F.,  826  Powell. 
•MASTEN  ft  HURD.  526  Powell  Bt 
MA8TROPASQUA,  LOUIS.  2434  Un- 
ion St. 
MAURY.  CHAS.  F.  1617  Lyon  St 
MAYHEW.    CLARENCE  W.  W.,  127 
Montjromerv  St. 

McCarthy,  francis  j.,  693  Mis- 

Rlon  St. 
MrCOOL,  JOHN  B..  177  Post  St 
McCREA.  GEORGE  E..  286  7th  St 
McOUINNESS.  JAMES   F..  488  Pine. 
McSWEENY.   A.   McF..  Hearst  Bldg., 

Srd  and    Market    Sts. 
McSWEENEY,  ANGUS.   514  Mission. 

Mclaughlin,   richard  a.,   ei8 

20th   Ave. 
MENDETJiOHN.  ERIC.  627  Commer- 

rlnl    Street. 
•MENDEI.aOHN  ft  HILL.   627  Com- 

morolnl   Street. 
MERCTIANT.  WM.  G..  57  Post  St 
MERET.    THOMAS.    deYoung    Bldg.. 

Market  and  Keamy  Sts. 
•THOMAS      ft      MERET.      DeYoung 

Bldr.  Market  and  Keamy  Sts. 
MERW7N.  FRANK  O..  461  Market. 
MEYER.  FREDERICK  H..  406  Mont- 
gomery  St. 
•MEYER    ft    EVERS.    406   Montgom- 
ery St. 
MICHELSEN.    HARRY    M..    30    Ma- 
drone. 
MTNTON.  HENRY  A..  1045  Sansome. 
MITCHELL.    JAS.    H.    407    Sansome. 
MOHR    NORM  AND  "W..   4«1    Noe   St 
MOTSR.  HOWARD    280  CaMfomla  St 
MOONEY.  WALTER  E  .   268  Market 
MOOSER.  WILLIAM.  251  Keamy  St. 
M008ER.  WILLIAM   JR.   681    Mar- 
ket St 
MORGAN.  .TTTLIA.  465  Callfomia  St 
MOSIAR     LEONARD    S..     256    Call- 
fomia St. 
MUIJ^OY.  LOU  B..  381   Bush   St. 
•STONE  ft  MULT>OY.  381  Bush  St. 
NEUMARKEL.    EMIL    A..    1374    36th 

Ave. 
NORDIN.    AUGUST.    220    Montgom- 
ery St. 
ON.«»TAD.   HAROTJ)    A..  821    Market. 
OSBORNE.    ERLE    J..    2618    Pacific 

Ave. 
PATn>tTS.  GEORGE  J  .  360  Pine  St 
PERRY,    CHAS.    E..    2086    24th    Ave. 
PERRY,  WARREN  CHAS.,  260  Cali- 
fornia St. 
PETERSON.     CLARENCE     O..     693 

Market  St. 
PEUGH.  W.  D..  !l.t3  Montgomery  St 
•PETTGH.   GLYNN.   IX)TTBET  ASSO- 
CIATES. Xa  Montgomery  Street 
PFT^TTTOER.    MTT,Tr»T«     R80    Market. 
•MTLI>ER    ft    PFIATEGER  580   Mar- 
ket St 
VOXAJ^rK.   RALPH  N.   606  Market. 
•HETMAN  A  POLLACK.  «0!i  Market 
POPE.  CHART-ES.   30f«  lAiirel   St. 
OUANDT.  KRFD  W  .  905  Market  St 
RANBY.  VINCENT.  233  Pout   St. 
RASMITSSEN.  LLOYD  ASHLEY.  582 

Market    St. 
REID.   JOHN.   JR,   406  Montgomery. 
REID.   .TOHN  T,YON.   110  Market  St 
RBIMERS.  FREDKRiriC  H.  79  Post. 
RTBIJB.  ELYSSRS  FTyOYD    488  Pine. 
•ALT,TSON  ft  RIBLE.  488  Pine  St 
RIEDY,  D    A.,  266  Cltv  Hall. 
RIST,  MARTIN  J.  760  Market   St 
RODGBRS,     JOHN     BARNEY,     819 

Grant  Ava 
ROGERS.  CHAS.  B.   J..  760  Market 
R'  LLBR.  ALBERT  F..  1  Montgom- 
ery 8t 


ROWB,       WILLIAM      HBNRY,      40 

1st  St 
RUBGO.  THBODORB  O.,  617  Mont- 
gomery St 
RUNGE,  C.  W..  1628  86th  Ava 
RYAN.  PAUL  A.  1096  Market  St 
SHARPB,   ED.    MU880N.    277    Pln«. 
SHAW.  FREDERIC.  642  18th  Ava 
SHELDON.  MARTIN  A.,  681  Maricet 
SMITH,  DONALD  POWERS.  68  Sut- 
ter St 
SMITH,  WILTON.  1046  Sansome  St 
SPACKMAN,     WENDELL     R.,     608 

Market  St 
SPENCER      BLDRIDGE      T,.      361 

Keamy  St 
STEIN,  JOSEPH  ALLEN.  121  Beala 
STBINER  CARLTON  A.  101  Post 
STEWART,  JOS.  L..  206  Sansome  St 
STONE.  DOUGLAS  D.,  381  Bush  St 
•STONE  ft  MULLOY,  381  Bush  St 
STONE,  HAROLD  O.,  1  Sloat  Blvd. 
STRINGHAM,      ROLAND      L,       261 

Keamy  St 
STROTHOFF,  CHAS.  F,  1865  Market 
SWAIN,  CLARKSON,  2426  Buchanan 
SWEETING.  HOWARD  EDWIN,  666 

Commercial  St 
THAYER   OSCAR  R,  Hearst  Bldg.. 

Third    and    Market    Streets. 
THOMAS,    WARD,    DeYoung    Bldg., 

Market  and  Keamy  Sta 
•THOMAS     ft     MERET.     DeYoung 
Bldg.,    Market    and  Keamy    Sts. 
THOMSEN,     HARRY     A.     JR.     816 

Montgomery  St 
TOMASELLO,  PHILIP  D.,  806  Wash- 
ington St. 
TRAVIS,  GEO.  W.,  426  4l8t  Ave. 
WANDMAYER,  VICTOR  G.,  101  Post 
WARD,  JOSEPH  FRANCIS,  369  Pine 
•WARD  ft  BOLLES,  369  Pine  St 
WEEKS,    HAROLD   H.    593    Market 
WEIHE.  ERNEST  E.,  251  Keamy. 
WEIHE,     FRICK    ft    KRUSB,     261 
Keamy  St. 
WHITE,  C.   BOLTON,   986  Union   St 
WHITTLESEY,    FREIDERICK  WAL- 

LIS,  488  Pine  St 
WICKENDEN,  JAMES  D.,  402  Jack- 
son St. 
WIEMEYER,  GEORGE  H.,  704  Mar- 
ket St 
WILLIAMS,   ALBERT  R..   261   Post 
•WILLIAMS,  ALBERT  R,  ft  ASSO- 
CIATES, 251  Post  St 
WILSON,  ALECK  L..  316  Montgom- 
ery St. 
WINKLER,  ERNEST  FREDERICK. 

251  Post  St. 
WOLF.  WM..  W..  251  Keamy  St 
WOLFARD,  HAROLD  N.,  68  Post  St 
•HYMAN    ft    APPLETON    ft    WOL- 
FARD. 68  Post  St 
WONG.  WORLEY  K.,  101  Post  St. 
WTTRSTER,  WM.  W.,  402  Jackson  St 
•WURSTER,     BERNARDI     ft     EM- 
MONS,  402    Jackson    St 
WYNKOOP.  FRANK.  821  Market  St 
YOUNG,  JOHN  DAVIS,  2003  Califor- 
nia  St 


71    Panoramfo 


912    Indian 


MOISE.     HOWARD, 

Way. 
OSTWALD.    JOHN    H., 

PLACHBK.^JAa.    W.,    2181    Univer- 
sity Ava  ..^  ^  J.      «i 
PRICE,  OSCAR  M,  1214  Webster  St 
RATCLIFF.  W.  H..  2828  Shattudt 
RATCLIFf!    ROBT.    W..   2828    Shat- 
tuck  Ava                ...,..,_-_        o*™ 
•RATCLIFF    -   HAYMOND    -    RAT- 
CLIFF.  2323  Shattuck  Ava 
RUSS,  E.  H.  3141  College  Ava  _ 
SANFORD,     FLORENCB     H.,     2T47 

Bajicroft  Way.  .  ^ 

SCHMIDTS,   CARL  R.,   2068  Allston 

•DRAGON.  SCHMIDTS  ft  HARD- 
MAN,  2068  AlUton  Way. 

SHAW,  NORMAN  W.,  71  Tunnel  Rd. 

SIMPSON,  HORACE  O.,  201  Tunnel 
Road.  _ 

STEILBERO.  WALTER  T.,  1  Or- 
chard Lana  «.,^.„««      ,, 

TALLEY,  WESLEY  ANDRES,  51 
Maryland  Ava      ^^„^ 

WELLINGTON,  WINFIELD  SCOTT, 
1526  Arch  St  .. 

WITKIN,  ELIZABETH  HILLIER 
2712  Shasta  Rd. 

WOLFARD,  HAROLD  N.,  2773 
Shasta  Rd.  ^       ^. 

YELLAND,  W.  R,  829  Coventry  Rd. 


ARTHUR     W., 
America    Bldg.. 


1801 
1212 


BURLINQAME 


BROWN,     IRVING     FORBES,     1310 

Howard  Ava 
•SHARPS  ft  BROWN.  1819  Howard. 
GILLAM,  W.  C.  F.,  1404  Palm  Dr. 
SHARPS.  LEO  J..  1819  Howard  Ava 
•SHARPS  &  BROWN.  1319  Howard. 
STEPHEN,  WALLACE  A.,  2026  Car- 

melita  Ave. 
THAYER   OSCAR  R.   1257  Cabrillo. 


CARMEL 


JONES,  ROBERT  R,  Box  927. 
SNYDER    EDWIN    LEWIS,    Seven 
Arts  Court. 


CHICO 


STORY,  A.  W.,  Anglo  Bank  Bldg. 


EMERYVILLE 


LONG,   ROBT.   W.,  6760  Shellmound. 


EUREKA 


ACKERMAN,      NEWTON,      104     W. 

4th  St 
GEORGESON,  F.  T.,  687  G  St 


FRESNO 


PHILIP     8..     19S3 


ALAMEDA 


ASHCROFT,  G.  B.,  1823  Alameda 
Ave. 

CORNELIUS,  ALBERT  W.,  824 
Grand  Ave. 

MEYERS.  MILDRED  S..  2021  Ala- 
meda  St. 


ALBANY 


DeMONTE.    LOUIS    A.,    618   Carmel 

Ave 
•YOUNG  ft  BRADY.  1171  Solano  Ava 


ALDERPOINT 


HIGBIE,  HOWARD  W. 


ATHERTON 


JANSSEN.  ARTHUR  D.,  68  Austin 
Ave. 

JONES.  H.  KINGSFORD.  SO  Win- 
chester Dr. 


•AKER8FIELD 


CITLT.TMORE.  C.  C ,  10  Oleander  Ava 
WYNKOOP.    FRANK    Stoner  Bldg., 

17th  and  Chester  Ava 

B  E  R  K  E  L  E  Y 


BUCKINGHAM, 

Clinton  St 
COATES.   WM.   D..  JR.   Helm   Bldg.. 

1111   Fulton  St 
FENNACY,     JOHN     E.,     Fmit    and 

Princeton  Sts. 
horn;    DAVID.    Rowell    Bldg..    2100 

Tulare  St 
•HORN      ft      MORTLAND.      Rowell 

Bldg..  2100  Tulare  St 
HYBERG.    WM.     G.,     Rowell     Bldg.. 

2100  Tulare  St 
•SWARTZ  ft  HYBERG.  Rowell  Bldg., 

2100  Tulare  St 
LAKE,  H.  RAFAEL.  T.  W.  Patterson 

Bldg.,  Fulton  and  Tulare  Sts. 
MILLER.  JOHN  P.,  Helm  Bldg.,  1111 

Pulton  St 
MORTLAND,  MARSHALL  D..  Row- 

ell  Bldg..  Fulton  and  Tulare  Sta 
•HORN      ft      MORTLAND.      Rowell 

Bldg..  Fulton  and  Tulare  Sta 
PETERSON.    Bl    W.,    Mason    Bldg.. 

1044   FulOOn   St 
POLLEY.      RUDOLPH      A.     Rowell 

Bldg..  2100  Tulare  St 
SIMPSON.    ALASTAIR.    Fulton    and 

Kem  SU. 
SWARTZ.    FRED    L,.    RoweU    BMg.. 

2100  Tulare  St 
•SWARTZ  ft  HYBERG.  Rowell  Bldg.. 

2100  Tulare  St 
WAGNER,  WALTER.  Bank  of  Amer- 
ica Bldg.,  Tulare  and  Fulton  Sta 


ALLEN.  HARRIS  C,  2514  Hillegasa 
BALLANTINE,    JOHN    KNOX,    JR. 

1R12  La  Txjma.     

BOYTER      ELIZABETH.      2369     L* 

Conte   Ave. 
DeCHENE.  ERNEST  R..  716  Arling- 
ton  Ave. 
deLAPPE.    RUSSELL    GUERNB. 
Hotel     Claremont     Bldg..     Aahhy 
and    Claremont    Aves. 
DeLONG.  SCOFIELD.  2666  Le  Conte 

Ave. 
DeSANNO     RAYMOND.    25«4   Mllvla. 
DONOVAN.  JOHN  J..  950  Parker  St 
DRAGON.     PAUL    L..     2068     Allston 

Wav. 
•DRAGON.    SCHMIDTS     ft     HARD- 
MAN.  2«««   Allnton   Wav. 
FKRREE   HAROLD,  210O  Virginia. 
GENSS.    HAROLD    F.    1319    McOee 

Ave. 
GOODMAN.    MICHAEL.    2161    Shat- 
tuck  Ave. 
HARDMAN,  B    R .  2068  Allston  War. 
DRACrON.     SCHMIDTS      ft     HARD- 
MAN.  2fm«  Allston  Wav. 
HAMMARBBRO.    PAUL  H..    3    Nor- 
wood Ave. 
RAYMOND.    SCOTT.    2323    Shattuok 

Ave. 
•RATCI..IFF   -    RAYMOND    -    RAT- 
CLIFF,  2323  Shattuck  Ave. 
HAYS.  WM    C .  2924  Derby  St. 
HUNTER.    ALBERT    R.    5809    Men- 

dota  Dr.  • 

JEANS,    RAYMOND    W..     1824     San 

Pedro    Ave. 
JORY,  ARTHTTR  V  .  1395  Srentr  Ava 
JORY,    STAFFORD    I....    1370   Euclid. 
KLINKHARBT.  GEORGB  R.  44  Bu- 

ralvntus   Rd. 
LIND1J3Y.    CHARLES    R.    1087    Co- 
lusa Ave. 
MEMMI.ER  ARTHUR  H.,  1448  Josa- 

phtne  St.  

MILLER    LEFFLER    B.,    864    Santa 
Barbara  Rd. 


HAVWARD 


SIMONDS,  GEORGE  P.,  40  Main  St 
HILL8BOROUQH 


BATES.  RICHARD  M..  JR.,  960  Bail 
eyana.  ^     , 

ROW^,  WM  HBNRY.  1085  Lancas 
ter  Rd. 


LAFAYETTE 


COLEMAN,  N.   L..   Middle  Rd..  Hid- 
den Valley. 
EVANS.  ROBERT  J.,  Box  «8*._^ 
OFFICER.  OWYNN,  Mt  View  Rd. 
SMITH,  SBTWALL.  Garrett  Building. 

LARKSPUR 


ANDERSON. 
Bank     of 
Broadway. 
ANDERSON.       JAMES       HARLOW* 

2800  Park  Blvd. 
•ANDERSON      ft      SIMONDS,      2800 

Park  Blvd. 
ANTHONY,   JOHN  B.,    178   Grand. 
BANGS,     E.      GEOFFRKY,      Easton 

Bldg.,  13th  and  Broadway. 
BIDWELL,  GEORGE  V.,  4189  Shat- 
ter Avenue. 
BLAINE.  ROGER  W.,  6b74  Florenca 
BAXTER,     WM.     FRANKLIN,     6066 

Thomhlll  Dr. 
BLODGETT,  EDWARD  OSCAR,  1989 

Hoover  Ave. 
BROOKE,  HERBERT  YAUQHN,  542 

Fairbanks  Ave. 
BROWN,  GUY  L..  601  B«mk  of  Com- 
merce Bldg.,  1640  San  Pablo  Ava 
BRUNO,  HARRY  A,  1440  Broadway. 
CERRUTI,  EDW.  D.,  427  13th  St 
CHAMBERLAIN.    LOY,    3833    Pied- 
mont Ave. 
•REYNOLDS      ft      CHAMBERLAIN, 

3833  Piedmont  Ave. 
COLLINS.   ALLEN   C.   6945   Marden 

Lane. 
CONFER,      FREDERICK     L..      1214 
Webster  St  _  ^     . 

CORLETT,  WILLIAM  G.,  1801  Bank 
of  America  Bldg.,  1212  Broadway. 
ELLINGER.  GEO.  B..  1801  Caster- 
line  Road.  ^  ^  .  ..^ 
EVANS,  JOHN  M,  1308  E.  38th  St. 
•THOMSON     ft      EVANS.     1308     B. 

and  Broadway. 
KIRBY,  DONALD  BEACH.  409  16th. 

38th  St 
FLORES,  ERNEST,  2226  9th  Ava 
FOULKES,    EDWARD   T..   357    12th. 
FROBERG,  ALBEN,  3454  Harlan  St 
GEBHARDT,  W.  H.,  486  Mandana 
GE^JRING,      JOHN      HENRY.     3914 

Randolph  Ave. 
GIBBS,    W.    ROLAND,-    6144    Rock- 
ridge  Blvd.  South. 
GOSLINE,    RICHARD   C,    638   Cald- 
well   Road. 
HANNA.  GEORGE  L.,  610  16th  St 
HUDSPETH.  JOHN.  427  13th  St 
HUTCHISON,   ROBT.  A.,  1630  Web- 
ster  St 
JOHNSON.  HERBERT  T..  4225  Greg- 
ory St 
JOHNSON,    IRVIN    M.,    449    MacAr- 

thur  Blvd.  West. 
KEEFER,  RAY  F,  770  Wesley  Ava 
•KENT  ft  HASS.  Easton  Bldg.,  18th 
KOUE,  A  LEWIS.  Easton  Bldg.,  13th 

and  Broadway. 
LUIS.  ROSE  E..  811  60th  St 
McCALU  CHAS.  W.,  339  15th  St 
MILLER    CHESTER    H..    Financial 

Center  Bldg..  406  14th  St 
MILLER    ft    WARNECKB.    Finan- 
cial Center  Bldg..  406  14th  St 
MORRISON,  MILTON.  2016  9th  Ava 
BORROW.      GERTRUDE      C.      6176 

Hlllegass  Ave. 
MORROW.    IRVING    F..    6176    HiUe- 

gass  Ave. 
MOYER  CECIL  S..  409  15th  St 
MULVIN.  THOS.  B.,  Bank  of  Amer- 
ica Bldg.,  1212  Broaoway. 
NEW80M.  ARCHIE  T..  5951  Contra 

Costa  Road. 
OLSON.  DAVID.  4051  Kuhnle  St 
PONSFORD.    KEITH  E..   1214  Web- 

ter  St 
PRICE.  OSCAR  M..  1214  Webster  St 
REYNOIJ3S.     MALCOLM     D..     3833 

Piedmont  Ave. 
•REYNOLDS      ft      CHAMBERLAIN. 

38.33  Piedmont  Ava 
RIOOS,  ROBERT.  568  Fftlrmount 
SAWYER.  HOUGHTON.  5365  Broad- 
way. 
SCHALK.  LOUIS.  5515  Market  St 
SCHARY.  HARRY  A..  409  15th  St 
SCHIRMER.  WM  E..  1418  Broadway. 
SIMONDS,    GEORGE    P.,    2800   Park 

Blvd. 
•ANDERSON  ft  SIMONDS,  2800  Park 

Blvd. 

SIX)COMBE.  FRANCIS  H.,  438  14th. 

STIEHL.  CLAUDE  ALBON.  8124 
E.  14th  St  ^^  „ 

THOMSON.  LAWRENCE  G..  1306  B. 
38th  St  ,  _    .^^ 

•THOMSON  ft  EVANS,  1308  B.  88tll. 

THOMPSON.  THEODORE  N..  3045 
Roxbury  St. 

TREICHBL.  CHESTER  H.,  696 
Cleveland   St 

VAN  WAGNER  CLAYTON,  Finan- 
cial Center  Bldg..  405  14th  St 

WARNECKE.  CARL  I..  Financial 
Center  Bldg..  405  14th   St 

•MILLER  ft  WARNECKE,  Finan- 
cial Center  Bldg..  405  14th  St 

WILLIAMS,  MORTON  A.,  5824  Ocean 
View  Dr. 

WILLIS,  RAYMOND  Q.,  1214  Web- 
ster St 


STONER    HAROLD   O.,   Tl   ICartna 
Vista  Ava  


~       LOS  ALTy 

OBNTRYTLAWRBNC*  W..  Main  St 


LOS  QATOS 


KBNSrr.  HBNRY  DAVID,  Post  Of- 
fice Bldg. 


MILL  VALLIY 


BERTENSHAW,    JAS.    W.,    420   Mo- 

lino  Ave.  „  ^  .  ^  , 

LAMB.  ARTHUR  H.,  209  Oakdala 

MODEftTO 


ORINDA 


ANDERSON,  JAMES  H.  6  Via  H«r- 

mosa. 
LITTLE  JOHN.    WAYNE    A.,    9    Mo- 

raga  Highway. 
SISSON.    RALPH    C,    11     Bl    Cam- 

panero. 
WHITE,  RAYMOND  L.,  80  La  Cin- 

tllla. 


^ALO   ALTO 


DeLAPPE,    RUSSBLt^    GUBRNB. 

1901  Downey  8t 
HILBURN.  OBOROB  N..  1311  K  8t 


MONTEREY 


RYLAND.  C.  J.,  P.  O.  Bom  U1. 


CLARK.    BIROE    M.    321    Channlng. 

•CLARK  ft  STROMQUIST.  321  Chan- 
nlng Ave. 

HEMPEL.  Wm.  F,   514  Bryant  8t 

NICHOI.iS.    LESLIE   I..    145  Addison. 

STEDMAN.    MORGAN.    180    Unlvw- 
slty  Ave. 

STROMQUIST.     WALTER     8^     tSl 

Channlng  Ave. 
CLARK  ft  STROMQUIST,  821  Chan- 
nlng Ave. 


PEBBLE  BEACH 
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PIEDMONT 


BURNETT.  HOWARD  BL.  62  Manor. 
CHAPMAN,     FREDERICK     A.,     86 

Wlldwood  Ave. 
FARR  ALBERT,  339  San  Carlos  Ava 
MAYHEW,   CLARENCE  W.  W.,   330 

Hampton  St 
MILWAIN.  W.  E.,  1503  Oakland  Ava 
l>ran^SOM,   NOBLE,    2083   Oakland. 


KETT,   CONRAD   T..  76   Cresdenta. 


SONOMA 


JORGENSEN.  VIRGIL  W.,  Rout*  1, 
Box  399. 


STOCKTON 


REDWOOD    CITY 


LARSEN.    ALBERT    H.,   80   Finger. 
WILLIAMS,    ALFRED    C,    631    Ar- 
lington St 


BISSELL.    HOWARD    O.,     1226    W. 
Acacia  St. 

CLOWDSLEY,    J.    UPTON,    309   Ex- 
change Bldg. 

ERNST,  ELMORE  G.,   661  E.  Hard- 
ing Way. 

GALBRAITH,  VICTOR  834  W.  WU- 
low  St 

JOHNSON,  ERIC,  Exchange  Bldg. 
•MAYO  ft  JOHNSON.  Eachange  Bldg. 
LOSEKANN,  JOSEPH.  Elks'  Bldg. 
MAYO.  FRANK  V..  Exchange  Bldg. 
•MAYO     ft     JOHNSON,      Exchange 

Bldg. 
SALA,  PETER  L.,  2130  N.  Commerca 

STANFORD     UNIVERSITY 


RICHMOND 


STROTHOFF,  CHAS.  F..  268  10th  St 

ROSS 

WINNER    H.    H..   Wordsworth  Ava 

SACRAMENTO 

ADAMS,  ELLIOT  J.,  1153  Swamston. 
BARTGE:S,  W.  K.,  418  25th  St 
BOYD,  ANSON,  2691  14th  St 
CUFF,   CLARENCE  C.  1316  Q   St 
DANIELS,  W.  K.  2640  3rd  Ave. 
DEAN,    CHARLES    F.,   1407    Califor- 
nia State  Life  Bldg. 
DeHAVEN,    H.   W.,    1175    Robertson 

Wav. 
DEVINE,  HARRY  J.,  1012  J  St 
DUDMAN.  ARTHUR  F.,  1400  44th  St 
EICHLER  ALFRED,  2717  Harkness. 
FRANKLIN.     CLIFFORD     N.,     1739 

9th  Ave. 
GILLEM,   JAMES  A..  4701  D   St 
GOODPASTOR   HERBERT  E.,  Mltau 

Bldg. 
HARRISON,    FREDERICK    S.,    1312 

Del  Paso  Blvd. 
KOBLIK,  WM..   726^   K  St. 
LONG.  W.  J.,  4209  T  St 
MANHART,    W.    E.,     Route    6,    Box 

8346,  Marione  Vista  Dr. 
MURRAY,  ROBERT  D.,  Route  9,  Box 

1061.  Crocker  Road. 
POA«E,  P.  T.,  1610  12th  Ave. 
SATTERLEE.    IVAN    C,    Callfomia 

State  Life  Bldg. 
SEADLER.  EUGENE,  2749  10th  Ava 
8ELLON,     GEORGE     C,     California 

State  Life  Bldg. 
STAFFORD.  GORDON,  806  K  St 
STARKS.   LEONARD   F.,   416  NaUve 

Sons'  Bldg. 

SALINAS 

BUTNER   CHAS.   E.,  7  Wlnham  St 
HUSON.  WILLIS,  311  Pajaro  St 


WARD,  EUGENE  V..  627  SalvaUerra. 

STIN80N  BEACH 
JENKINS,  ORAN  A. 


8U8ANVILLE 


TAYLOR,  RALPH  D.,  716  Court  St 


VALLEJO 


FRENCH,    EDW.    R,    JR,    39    Santa 

Paula  Way. 
LATHAM,  MILTON,  132  Farragut 

r     WALNUT  CREEK 

FORD,  LEONARD  H,  1350  Main  St 
COMSTOCK,    FLOYD    B.,    Route    1. 

Box  347R 
DEAN,    MARSHALL,    Colonial     Inn, 

1329  Main  St 


POWERS.  HENRY  C,  Sharon  Bldg., 

55  New   Montgomery   St. 
»REGNOFF,  MICHAEL  V,  251  Kear- 
ny   St 
•HALL,   ft   PREGNOFF,  251   Keamy 
RINNE.    CLARENCBi    E.,    1    Mont- 
gomery St. 
•HUBER,  ft  KNAPIK.  1  Montgomery 
RINNE.   JOHN   E..  225  Bush   St 
RONNEBERG,  T.,  Crocker  Bldg.,  620 

Market    St. 
ROSENTHAL.    HYMAN,    617    Mont- 
gomery   St. 
ROSENWALD,    JESSE.    526    Market 
SAMPSON,    RAPHAEL,    171    2nd    St 
•WOODRUFF  ft  SAMPSON,  171  2nd 

St 
SAPH,  A.  v.,  JR,  Rialto  Bldg.,  Mis- 
sion &  New  Montgomery  Sts. 
SEAGE,    CLARENCE    E.,    681    Mar- 
ket    St. 
SKYTTE,    JOHANNES,    City    Hail 
SLY.    C,    JEFFERSON,    580    Market 

SMITH,    HARVEY   A..    500    Sansome 
SMITH.  JAMES  M..  251  Keamy  St 
SPITZ.ER.  FELDC  H,  City  Hall. 
SQUIRE.    HARRY  EDWIN.   19   Fer- 
ry Bldg. 
•SVEIRDRUP  &  PARCEL,  62   1st  St. 
SWAINSON,  O.  W.,  114  Customhouse 
THEILL,    KAJ..    680   Market    St. 
THOMPSON,     ISADORE,     58    Sutftr 
VENSANSO,    H.    C,    City   Hal. 
VERNER.  EDWIN  A..  821  Market  St 
WASHINGTON,  GEORGE,  417   Mar- 
ket St. 
WHITE,  FRANK  O.,  18  Ferry  Bldg. 
WARREN,  DONALD  R..  417  Market 
•DONALD.  K.  WARREN  COMPANY, 

417  Market  St 
WOODRUFF,  GLENN  B.,  171  2nd  St 
•WOODRUFF  ft  SAMF'SON,  171  2nd 

St. 
WRIGHT.    J.   G..    233    Sansome    St. 
YANK,    HERMAN    V.,    233    Sansome 


JOHNSON,      FRANK      A.,      Fuklio 

Works  Bldg. 
KROMBR    CLARENCE   HERBERT. 

2633  6th  Ava 
LONG,   WALTER   J.,   Public   Works 

Bldg. 
•McGARRY  WEST  BNOINNBRINO 

CO.,   3948   4th   Ava 
McGINNES,  ARTHUR  R,  Old  Post 

Office    Bldg. 
MEEHAN,    ANDREW    J.,    2640    6th 

Ave. 
PANHORST    F.  W.,  P.  O.  Box  1499. 
PETERSEN.  WM.  HARTMAN,  Pub- 
lic Works   Bldg. 
PURCELL,      CHARLES      H.,      Pub- 
lic  Works   Bklg. 
REYNOLDS,      FRANK      HOWARD, 

Forum    Bldg.,    HOT    9th    St 
iOWE.  R.  ROBINSON,  Public  Works 

Bldg. 
SHIELDS.     JAMES     RALPH,     City 

Hall. 
STOVER.       HARVEY       D.,       Public 

Works    Bldg. 
WILLETT.  ALBERT  B.,  Rte  9,  Box 

867 
WILLETT,  D,  C,  Public  Works  Bldg. 


KERN  COUNTY,  J.  R  Thornton. 
KINO  CITY,  H.  F.  Cosaena. 
KIN08  COUNTY,  J.  H.  Hayes. 
KING8BURO.  A.  J.  Roaa 
LARRBPUR  John  Oglasby. 
LA88BN  CO.,  T.  W.  Ogllvle 
LIVBRMORB,  J.  A.  Manolnl. 
LTVINOSTON.  W.  B.  Bedesea. 
LODI.  Clinton  Hennlnfb 
LOS  BANDS,  W.  B.  BadMsa. 
LOS  QATOS.  Donald  ReinoehL 

NAPA.  H.  A-  Harrow. 
NAPA  COUNTY,  B.  P.  BalL 
NEVADA  CITY,  Bdward  D.  Vnu. 
^^BVADA  OO..  J.  F.  O'Connor. 

OAKLAND,  Walter  N.  Frlckstad. 
OROVILLB,  8.  J.  Norrls. 

PACIFIC  QBOVS.  Alfred  D.  Ooobm. 


WAT80NVILLE 


EASTERLY,  J.  L,  1006-A  Lincoln  St 


STRUCTURAL 
ENGINEERS 


SAN    ANSELMO 
HJORT.  SIGGE  I..  Box  26L 


SAN  JOSE 


LOTZ.    WILLIAM   D..    36    West    San 
Carlos  Ave. 


STOCKTON 


OAKLAND 


GULICK.  CHAS.  W.,  100  W.  Knowles 
Way. 


WALNUT   CREEK 


SAN    FRANCISCO 


SAN  CARLOS 


YOUNGER  ROBERT  C.  626  El  Ca- 
mlno  Real. 


SAN   JOSE 


BINDER.  WILLIAM,  35  W.  San  Car- 
los St 
•BINDER  ft  CURTIS,  35  W.  San  Car- 
los St 
BUTNER,    CHAS.    E.,    985   The   Ala- 
meda. 
CURTIS.  E.  N.,  35  W.  San  Carlos  8t 
•BINDER    ft    CURTIS,    35    W.    San 

Carlos  St 
JAEKLE,    DONNELL    E.,    Builders' 
Exchange    Bldg..    201    S.    Market 
JONES,    KINGSFORD.    43    N.    1st. 
KRESS,     EDWARD     W.,     515     First 

National  Bank  Bldg. 
•KRESS   ft   GIBSON,  516  First  Na- 
tional Bank  Bldg. 
McKENZIE.  CHAS.   S..  22  S.   7th  St 
ROOT.  CHESTER  84  S.   1st  St 
•HIOGINS  ft  ROOT,  84  S.  1st  St 
SOBBY,   GIFFORD   E..   69   S.    1st   St 
WYCKOFF.    RALPH,    Santa     Clara 
and  Market  Sts. 


SAN    LEANDRO 


KERR   RALPH   N,   308    Broadmoor. 
MOWBRAY,    MELTON    V..    JR,    756 

Rodney  Dr. 
ROSEBROOK.  GUY  L.,  1701  San  Le- 

andro  St 


SAN   MATEO 


COLLINS.   HENRY  C,  9  Aragon. 
LANSBURGH.    G.   ALBERT.    28    W. 

4th  Ave.  

•TOEPKB  ft  HINTERMANN.  19  B  St 
HINTERMANN.  OTTO  G..    19    B   St 
MILLER  E.   JAY.  236  3rd  Ava 
TOEPKB,  WM  H.,  19  B  St 
•TOEPKB  ft  HINTERMANN.  19  B  St 


SAN  RAFAEL 


GROMMB,  CARL  F.,  110  B  St 
LBSSWING,     SYLVESTER     A.,     17 

Hillcreet  Dr. 
McDOUGALL,   GEO.    B.,    67    Bunga- 
low Ava 


SANTA  CRUZ 


DUCKERING,  LYNN  ROLLETT,  27 
Front  St 


SANTA  ROSA 


CAULKIN8,    C.    A..    JR.    Rosenberg 

FBlSlANO.     3.     CLARENCE.     4filO 
Monteclto  Ava 


8AU8ALITO 


STANTON,  BOBBRT.  Crespl  Lana 


CONSTABLE.  ARNOLD  S..  95  Spen- 
cer Ava  ^   , 
FAVILUB.  WM.  B..  16«  Orescent  Ava 


ADRIAN.    W.,    417    Market    St. 
BAMBERGER.  SIDNEY  F..  110  Mar- 

ket    St 
•BAMBERGER    ft    REID,    110    Mar- 
ket St 
BEEBBE.    RALPH    A.,    3536   I^wton 
BERTWELL.    WM..    1161    Market    St 
BLUME.  JOHN  A..  68  Post  St. 
BREITE.   W.  W..   461   Market  St. 
BRUNNIER.      HENRY     J..      Sharon 

Bldg.    55    New    Montgomery   St. 
BULLEN,   ARTHUR   C.  2  Pine   St 
BURGESS,    E    O.    1200   17th    St 
BUSH.   PHILIP  LEE.    101   Callfomia 
CHACE.  THOMAS  F.  268  Market  St. 
CHERNO.  .JOHN.  500  Sansome  St 
•ELLISON  ft  KING.  COO  Sansome  St 
CHEW.  R.  S..  Mills  Bldg..  220  Mont- 

gomerv    St. 
CHRTSTENSEN.  V.   B..   City  Hall 
CORWIN.  T.  J..  JR..  245  Market  St. 
COX.    HARRY    A.    Mills    BWg..    220 

Montgomery    St. 
DEGENKOLB.  HENRY  J..  405  Mont- 
gomery   St. 
DEWELL,  ROBERT  D ,   604  Mission 
•DEWELL  ft  DEWELL.  604  Mission 
DICKEY.  WALTER  L.  701  Sansome 
EARL.  AUSTIN  W..  233  Sansome  St 
ELLISON.    WILLIAM    H.    500    San- 
some St. 
•ELLISON  ft  KING.  500  Sansome  St 
ENGLE.  HAROLD  M..  110  Sutter  St. 
FALK.    MARK.    251    Keamv    St 
•FRANKLIN.    KUMP    ft    FALK,    251 

Keamv  St. 
FISHER.  ALFRED  P.,  300  Montgom- 
ery St. 
FISHER.  ROBERT  J..  Crocker  Bldg.. 

620  Market  St 
GIDDINGS.   WM.    A.,  417  Market  St 
•DONALD     R     WARREN     CO.,     417 

Market    St 
GORMAN.  S.  S..  435  Frederick  St 
GOULD,  JOHN   J..   Financial   Center 

Bldg..    405   Montgomery   St. 
HALL.    FREDERIC    F.    251    Kearny 
•HALT.^*    PREGNOFF.   251    Keamy 
HAMMTLL.    HAROIJ5    B..    381    Bush 
•HARRIS.  FREDERIC  R.  INC..  1045 

Sansome  St. 
HASSENMILLER,  WILFORD  S..  100 

BiiKh    St. 
HAYES.  JESSIE  E .  58  Sutter  St 
HENRY.    RODNEY    WM.,    Shell    Oil 

Bldg..   100  Bush   St. 
HERRON.    JAMES    W..    Mills    Bldg., 

220  Montgemery  St 
HILL.  GEORGE  S.,  ^d  Diamond  St 
HJUL  JAMES  H..  128  Rusa  St 
HUBER.  WALTER  LeROY.  1  Mont- 

sromerv   St 
•HITBER.  ft  KNAPIK.  1  Montgomery 
JOHNSON.  I.  L.  417  Market  St. 
•DONALD  R  WARREN  COMPANY. 

417   Market   St 
KEGLER     HOWARD     L..     661     29th 

A-VC 
KELLBERG.  F.  W..  320  Market  St. 
KING.    STANLEY    C.    500    Sansome 
•EI  LISON  A  KING.  500  Sansome  St 
KNAPIK.     EDWARD     MATHIAS     1 

Montgomery  St. 
•HUBER.   ft   KNAPIK.    1    Montgom- 
ery  St  ^,^ 
KRAFFT.  ALFRED  J..  Phelan  Bldg.. 

760  Market   St 
•J     E.    KRAFFT    ft    SONS,    Phelan 

Bldg.,   760  Market  St. 
LEVY,  EDWIN  F,  727  17th  Ave. 
LITT1.E.  JOHN  G.,  CUv  Hall. 
NISHKIAN.  L.  H.,  1045  Sansome  St 
PAQUETTE,   J.    ALBERT,   320   Mar- 

^"^  St.  _    ^^ 

PERKINS.  MAC  ».,   HO  Sutter  St 


ABEL.  A.  H.,  Foot  of  Grove  St. 
ANDERSON,     ARTHUR     W.,     Bank 
of  America  Bldg.,  1212  Broadway 
ANDERSON.      EDWARD      C,      1924 

Broadway. 
•KAISER.   ENGINEERS,    INC.,    1924 

Broadway. 
BASTOW,   J.  G.,  Foot  of   Grove   St. 
COOLEY,    R    H..    969    33rd    St. 
CORLETT,   WILL  G..    1801    Bank    of 

America    Bldg..    1212    Broadway. 
COTTERILL.      GEORGE      W.,      5354 

Lawton  Ave. 
DALTON,  R  D.,  1723  Webster  St. 
ELLERY.  N.  B..  2124  Coloma  St. 
GUPTILL,     JOSEPH     R,     5936     Mc- 
1         Andrew   Drive. 
[•HALL  &  PREGNOFF,   1441   Frank- 
lin   St. 
HANSEN.  CHARLES,  Foot  of  Grove 

St. 
JOHANEK.   J.   ALTON.  428  13th  St. 
KITCHEL,    MILTON   P.,    City   Hall. 
KOSMAN,    MILTON.    800    lOOth    Ave. 
LYMAN.     RICHARD     F,     JR..     6602 

Chabot    Road. 
NEVIUS.    STEARLE   B..    1&4   13th   St. 
O'NEIL.  'HUGH  M..  610  16th  St 
•H.M.    O'l^EIL   COMPANY.    610    16th 

St 
PLANT.  FRANCIS  B.,  S58  Alma  Ave. 
SANDNER.    VICTOR    K..     'Tr     Moore 
Dry  Dock  Company,  Ft.  of  Ade- 
line   St 
THURSTON.  EUGENE  T,  869  Rose- 

mount    Road. 
WHITTON.  CHAS.  A.,  1025  2nd  AA'e. 
WILLIAMSON,  H.  P.,  3589  Frultvale 
Ave. 


McKEE,  GEORGE  T.,  Warren  Road. 


CITY  AND  COUNTY 
ENGINEERS 


AtAMEOA 


ASHCROFT.  GLEN  B..  1823  Alameda 

Ave. 

HESS.  C.  W.,   1242  Hawthorne  St 
SCHIRMER     HOWARD     A.,     P.     O. 

Box  444 


BERKELEY 


DAVIS,  RA"YMOND  E..  University  of 
Callfomia. 

DERLETH.  CHARLES.  JR.,  Univer- 
sity  of  California. 

JAMEYSON.    BRUCE.    University   of 
California. 

JENNINGS.  GEORGE  H,  1716  Bue- 
na   Ave. 

JONES,    PRESTON    M.,    2814    Wool- 

sey  Street.  ^    

CALISTOQA 

GREEN.    FItEDERICK    M..    Box    433 


ALAMEDA,  Carl  Froerer. 
ALAMEDA    CO..   Wallace   B.   Bogga 
ALBANY,  Emest  A.  Tarr. 
ANTIOCH,   John  S.  Bates. 
ARCATA.  Hal  C.  Acheson. 
I  ATHERTON.  Edwin  H.  Smith. 
ATWATER,  W.  E.  Bedesen. 

BAKERSFIELD,  Joseph  Holfekler. 
BELMONT,  Robert  Klassen. 
BENICIA,  Phil  R  Jones. 
BERKELEY.  Harry  Goodrldga 
BURLINGAME,   Kenneth    S.  FIteh. 
BUTTE  COUNTY.  Bert  Paxton. 

CALAVERAS   CO.,  Oliver  C.  Wyllle. 
CALISTOGA,  Clyde  C.  Kennedy. 
CHICO,  Frank  Robinson. 
CLOVIS.  A.  Segel. 
CONCORD,  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Barklejr. 

DALY  CITY,  Robert  Klassen. 
DAVIS,  Alexander  M  McKinnon. 
DELANO.  U.  R  Grey. 
DEL  NORTE  CO..  H.  M.  Malpaa 
DOS  PALOS.  W.  E.  Bedesen. 

EL  CERRITO.  R  R  Randall. 
EMERYVILLE.  Geo.  T.  Oliver 
EUREKA.  Geo.  S.  Wlnsler 
EXETER.   Irvln   M   Althouse. 

FAIRFIELD.  John  Buraham. 
FIREBAUGH.  J.  A.  Ross. 
FRESNO.  A.  Segal. 
FRESNO  COUNTY.  A.  J.  Nielsen. 

GILROY.  W.  J.  Hanna. 
GUSTINE,  W.  E.  Bedesen. 

HANFORD,  Walter  K.  Hopkina 
HAYWARD,  J.  A.  MandnL 
HEALDSBURG.   Waldo   Iversen. 
HILI.SBOROUGH.  E.  P.  Wllsey. 
HUMBOLDT  CO..  Frank  B.  Kelly. 

JACKSON,  D.  B.  Gumensky. 


EL  CERRITO 


NELIDOV.    rVAN    M..     1109    Contra 
Costa  Drive. 


PALO    ALTO 


WELLS.  JAS  BERTRAND.  846  Lyt- 
ton  Ave. 


PIEDMONT 


BROWN.  ULYSSES  G..  32  Arbor  Dr 
COLLINS.   MERTON  C.  82  Fairvlew 
Ave. 


ROSS 


NORDWELL.  ALFRED  W..  Box  21 « 
ZOLLNER.  CARL  W..  P.  O,  Box  167 


MANTBCA.  John  8.  Bataa. 
MARIN  COUNTY.  C.  P.  ClOW. 
MARTINEZ.  Frank  B.  SarlMk 
MARYSVILLB.  F.  H.  D*w«r  Jr. 
MBNLO  PARK.  Bdwln  Smith. 
MBRCBD.  O.  B.  Wlnton. 
MERCED  CO..  W.  B.  Bedesen. 
MILL  VALLBY.  Al  Slemer. 
MODESTO.  Frank  J.  RossL 
MONTEREY,  Howard  Severanca. 
MONTBRBY  CO..  H.  F.  Coszeiia. 
MOUNTAIN  VIEW,  Earl  C    Thomas 
PALO  ALTO.  Fabian  S.  Miller. 
PASO  ROBLBS.  Hal  Johnson. 
PETALUMA,  8.  Oonsales. 
PINOLB.  Ross  Calfea 
PITTSBURG,  B.  L.  O'Hara. 
PLACER  COUNTY.  John  A.  Shielda 
PLUMAS   COUNTY.   A.    J.   Watsoofc 
PORTBRVILLE,  Irvin  H.  Althouse 

REDDING,  Jack  Wright 
REDWOOD  GITY,  Don  S.  WUaon. 
RICHMOND,  B.  A.  Hoffman. 


SACRAMENTO.  Fred  J.  Klaus. 
SACRAMENTO  CO..  B.  A.  Falrbaim. 
ST.  HELENA.  John  MltchelL 
SALINAS,  Donald  Davles. 
SAN   ANSELMO,  Albert  H.   Slemer. 
SAN  BENITO  CO.,  W.  J.  Hanna. 
SAN  BRUNO,  C.  I*  Whita 
SAN  CARLOS,  R  A.  Klassen. 
SAN  FRANCISCO,  R  G.  Wadsworth. 
SANGER  Ross  Phillipps. 
SAN  JOAQUIN  CO..  J.  B.  Mantbsy. 
SAN  JOSE.  Harold  J.  Flannery. 
SAN  LHIANDRO,  Chas.  P.  Martin. 
SAN  MATEO.  Arthur  B.  Sullivan. 
SAN  MATEO  CO.,  M  A.  Grant 
SAN   RAFAEL,  Raymond  A.  Boega. 
SANTA  CLARA,  Bdgar  C.  Schott 
SANTA  CLARA  CO..  R  D- <5"<"«f- 
SANTA  CRUZ  CO..  Arnold  B.  Bald- 
win. 
SANTA  CRUZ.  W.  R  Jwinlnp. 
SANTA  ROSA.  Walter  F.  4dam«. 
SAUSALITO,  J.  C.  Ojl—hy. 
SHASTA  COUNTY,  Ernest  Breuning. 
8BBASTOPOL,  Walt  Adama 

SIERRA  CO..   R    F    Taylor    ^ 

SISKIYOU  COUNTY,   A   F.   Parrott 
SOLANO   COUNTY,   Wm.   Jones. 
SONOMA  CO.,  Marshall  M.  Wallaca. 
SONORA,  B.  H.  Maynard.      ,  ^     ^ 
SOUTH  SAN  FRANCISCO.  John  K 

Estes.  _j    „  w  - 

STANISLAUS  CO.  O.  D.  Maopmbar. 
STOCKTON,  Lyie  Payton. 
8UISUN.  F.  A.  Stelger. 
SUNNYVALE,  Melvin   Pollard. 
SUSANVILLE,  M  J.  'niley.  ^   ,^  _ 
SUTTBR  CO..  Edward  Von  Geldem. 

TBIHAMA  CO.,  Chas.  A.  Luntng. 
TRACY,  O.  W.  Wlrth. 
TULARE.  W.  R  Stevens. 
TULARE  CO..  T.  Wayne  Switser 
TUOLUMNE  CO-   B.  H.  Maynard 
TURLOCK,  Don  Davia 

VALLEJO,  T.  D.  Kllkennsy. 
VI8ALIA.  Norman  A.  Huth. 

WATSONVILLB,  Bert  Kitchen. 
WILLOWS,  R.  D.  Thomaa 
WOODLAKE,  C.  V.  Smith. 
WOODLAND,  Asa  O.  Proctor. 

YOLO  COUNTY,  C.  C.  Btltt 
YUBA  CITY,  George  W.   Reed. 
YRBKA.  Howard  O'Connor. 


SACRAMENTO 


AEPPI>I.   ERNEST.   Rte  9.   Box    1363 

BROWNFIELD.  ALLEN  H..  .5033  V 
St 

BUEHLER.  WALTER  A..  3410  Land 
Park   Drive. 

ENGER.  ARTHUR  L.  Public  Works 
Bldg. 

EWING.   M    A  ,  2619  Marty  Way. 

FRANCIS,   ERNEST  D.,  1012  J  St 

GOODALU  GEO.  E  .  806  K  St 

HOLLLSTER,  LEONARD  C,  State 
Bridge   Department. 

HUTCHINSON,  RALPH  W.,  Pub- 
lic Wf)rkn   BWg 

ILLERICH,  OTTOMAR  THEODORE 
Pubits  Works  Bldg. 


BOLTS 


COMPLETE    JOtlERS     STOCK 

FOUNDATION  ANCHOR  (Bent  Neck) 

MACHINE  -  CARRIAGE  -  LAG 

U  BOLTS— MADE  TO  ORDER 

CLEVISES— #2Vt  •  3  .  3Vi  -  4 

TURNBUCKLES  AND  STUB  ENDS 

CAP  SCREWS 

"SPECIALIZING  IN  THREADED  PRODUCTS" 

Pan-Pacific  Metal  Products,  Inc. 

201   NEVIM  AVE. 

LAndsea^  f.2442 


RICHMOND.  CALIP. 
llcli«Ma4  1MI 
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Required  Reading  -  -  - 

(Continued  from  Pa(«  11) 

MODULAR  BUILDING 

A82  Quid*  for  Modular  Coordination. 
By  Myron  W.  Adams  and  Prontio* 
Bradlay.  Boaton  16,  Mass.  (110  Arl- 
ington tt),  Modular  Sarvio*  Aaan., 
1*46.  •  by  12  in.  290  pp.  Illus.  f10.00 

With  the  increasinsr  and  import- 
ant stress  on  dimensional  coordi- 
nation as  a  means  of  speeding  up 
and  reducinir  the  cost  of  all  types 
of  construction,  here  is  a  volume 
which  will  be  a  very  welcome  ad- 
dition to  the  reference  library  of 
every  architect  and  en^neer.  Its 
usefulness,  in  fact,  can  hardly  be 
overemphasized. 

As  the  foreward  to  the  volume 
points  out,  producers  of  buildingr 
materials  and  equipment  are  adap- 
ting their  products  to  the  prin- 
ciples of  modular  coordination  "to 
a  gratifying  degrree."  Coordi-.ated 
sizes  already  have  been  adopted 
for  brick,  structural  clay  tile,  con- 
crete masonry,  glass  block,  struc- 
tural facing  tile,  steel  windows  and 
wood  double-hung  windows. 

This  Guide,  intended  to  help  ar- 
chitects and  engineers  take  full 
advantages  of  these  modular  prod- 
ucts, was  prepared  under  the  di- 
rection of  American  Standards  As- 
sociation Project  A62,  sponsored 
by  the  American  Institute  of  Ar- 
chitects and  The  Producers'  Coun- 
cil. Consisting  of  accurate  scale 
drawings  and  a  minimum  of  text, 
it  presents  the  whole  subject  in  a 
way  that  is  both  quickly  under- 
stood and  highly  workable.  Includ- 
ed are:  an  explanation  of  the  prin- 
ciples of  modular  coordination  in 
their  application  to  the  various 
classes  of  building  products  and 
types  of  construction;-  the  deriva- 
tion of  the  standard  basis  for  mod- 
ular coordination;  a  reference  ta- 
ble for  height  cordination;  and  re- 
prints of  the  three  coordination 
standards  thus  far  approved. 


AU^tate  Welding 
Presents  Low  Temp. 
Alaminum  Solder 

WHITE  PLAINS,  N.  Y.— All- 
State  Welding  Alloys  Co.,  Inc.,  an- 
nounces the  immediate  availabili- 
ty in  unlimited  quantities  of  a  still 
lower-temperature  rub-on  solder 
that  opens  up  a  new  range  of  sol- 
dering applications  for  aluminum 
work.  This  addition  to  the  All- 
State  line  of  low-temperature  weld- 
ing and  brazing  alloys  is  an 
amazingly  economical  alloy  that  is 
applied   without  flux. 

Prime  applications  of  this  alloy 
are  developing  rapidly  among 
companies  requiring  the  assembly 
of  aluminum  shapes  and  wire  in 
production  work.  As  used  on  alu- 
mium  castings,  this  alloy  has  good 
matching  color  and  fair  corrosion 
resistance. 

It  is  recommended  for  filling  and 
soldering  where  tightness  is  es- 
sential but  strength  is  unimport- 
ant; and  also  for  the  repair  of 
blowholes;  for  building  up  worn 
surfaces  on  aluminum  castings;  as 
w^l  as  for  salvaging  and  making 
changes  on  foundry  patterns. 

It  is  also  excellent  for  repair- 
ing cracks  in  aluminum  cylinder 
heads  and  for  filling  in  surface 
defects  where  high  temperatures 
must  be  avoided.  This  alloy  is 
known  as  /Jl-State  No.  39  alu- 
mium  solder  rod. 

# 

New  Cable  Control 
Adopted  for  Diesel 
Engine  Caterpillars 


FOR  QUICK  REFERENCE 

Time-Saver  Standards.  New  Yorlc  18 
(119  W.  40th  St.),  F.  W.  Dodge  Corp.. 
1M6.  B'/a  by  11  In.  656  pp.  illus.  fIZOO. 
Reviewed  by  EUGENE  RASKIN 
Architects  and  draftsmen  have 
long  been  familiar  with  the  Time- 
Saver.  Standards  as  they  appeared  ^^^  „„..„„.„„  ...„  ..HK-.0,  .... 
first    m    the    Amwican    Architect    ^^^^^  ^^^^^  control  provides  smooth, 

and,  in  the  Architect-ural   Record.  operation  with  a  minimum  of 

The  creation  of  kuch  "installment"  '       ^     *^ 

icference  material  is  an  extreme 

ly  dilftcult  task,  calling  for  a  high 


PEORIA,  111.— In  order  to  pro- 
vide a  lower  cost  rear- mounted 
double  drum  cable  control  unit  for 
use  with  "Caterpillar"  Diesel  D6 
r.nd  D7  Tractors,  Caterpillar  Trac- 
tor Company  is  now  producing  a 
new  cable  control  designated  as 
the  No.  23. 

Designed  to  develop  line  pulls 
ample  to  meet  service  requirements 
imposed  by  the  operation  of  scrap- 
ers,   bulldozers    and    rippers,    the 


degree  of  editorial  imagination, 
technical. skill  and  the  coordination 
of  the  wJrk  of  manv  specialists.  It 
ia  not  enough  merely  to  print  use- 
ful data  (such  can  be  found  in 
many  standard  reference  works) — 
there  must  be  continuous  coverage 
of  new  problems  arising  out  of 
new  building  types  that  appear  in 
a  constantly  changing  social  and 
industrial  pattern.  And  each  such 
problejp — whether  it  deals  with 
runways  for  airports  or  ducts  for 
air  conditioning — must  be  present- 
ed with  sufficient  background  ma- 
terial to  make  the  data  meaning- 
ful. 

This  job  the  editors  of  Time- 
Saver  Standards  have  done  splen- 
didly for  more  than  a  decade.  In 
addition  they  have  devised  an  ex- 
cellent format  which  ^rves  the 
fual  function  of  facilitating  the 
use  of  the  Standards  and  of  mak- 
ing the  Standards  pages  readily 
distinguishable  from  the  balance 
of  the  •ditorial  pages  of  the  maga- 
zine. 

Now  the  Time-Saver  Standards 
since  1935  have  been  put  together 
in  a  single,  handsomely  bound  vol- 
ume which  should  be  eagerly  wel- 
comed by  architects,  designers  and 
students  everywhere.  True,  the 
format  which  served  so  well  when 
limited  to  several  pages  per  issue 
of  the  Architectural  Record  seems 
a  trifle  over-bold  when  gathered 
into  a  658-paKe  tome,  but  the  use- 
facility  which  it  offers  Is  not  im- 
paired. 

In  fact,  that  use-facility  is  tre- 
mendously increased  by  the  addi- 
tion of  a  12-page  index  which 
comes  closer  to  being  the  perfert 
architectural  referenc*»  index  than 
any  other  I  have  seen.  Among 
man's  most  unrewarding  past- 
times  is  the  familiar  one  of  trying 
to  guess  under  what  heading  a  de- 
sir^  item  might  be  listed.  One 
usually  guesses  wrong.  But  this 
index  is  so  skillfully  cross-refer- 


adiustments 

The  No.  23  ofFers  all  the  fea- 
tures of  the  company's  No.  26  rear 
double  drum  cable  control  and  the 
No.  24  single  drum,  front-mount- 
ed control,  including  the  smooth 
performing  multiple  disk  typo 
clutch  which  has  been  a  perfoi-m- 
ance.  feature  of  "Caterpillar" 
track -type  tractors  for  years. 
# 

OPEN  $300,000  FIBRE 

GLASS  PLANT  IN  EAST 

PATTERSON.  N.  J— The  new 
plant  of  John  H.  Hand  and  Sons, 
manufacturers  of  tie  silks  and  fibre 
glass,  valued  at  $300,000,  was 
opened  last  week.  The  new  building 
is  said  to  be  one  of  the  most  modern 
industrial  units  in  the  country. 

Temperature,  humidity  and  clean- 
liness of  air  are  artificially  controll- 
ed both  winter  and  summer  to 
insure  comfortable  working  condi- 
tions which  are  also  right  for  the 
manufacturing  process.  Lighting  is 
also  controlled  to  maintain  correct 
and  uniform  intensity  and  cut  oper- 
ators' fatigue. 

The  entire  roof  surface  of  the 
plant,  as  well  as  the  side  walls  and 
office  walls  are  insulated  with  fibre 
(?lass.  Fibre  glass^walls  have  been 
installed  as  accoustical  aids  in  vari- 
ous locations. 

# 

Candidates  for  an  assistant 
forestry  engineer  position  will  be 
examined  by  the  state  civil  service 
commission  March  18.  The  salary 
scale  is  $295  through  $365. 


USED    TIMBER 

250,000   ft.    7   X    8   —    30   It. 

Bridge  Tice 
250,000  ft.   7   x    17   —    30  ft. 
Bridge  Stringers 
50.000  h.   12  X  12  —  30  h. 
100,000  lin.  ft.  Piling 

Other  Mite.  S$te$ 

it 

Jos*pli  D.  Balliii9*r  &  Co. 

1905  CyprcM  StrMC 
Oakland.  Calif. 
TWinoak*  6177 


enced  that  it  would  take  consid- 
erable ingenuity  to  avoid  finding 
what  you  want.  For  instance: 
Kackgan*mon  Tables,..  Concrete 
may  also  be  found  under  Concrete 
Game  Tables  or  under  Games, 
Backgammon.  With  concentration 
vou  can  find  one  or  two  omissions, 
but  on  the  whole  it  is  a  splendid 
index,  one  which  wiH  do  almost 
as  much  time-saving  as  the  Time- 
Saver  Standards  themselves. 


Did  You  Know  -  *  - 

Announcement  was  made  recently 
that  four  new  portable  light  and 

E>wer  units  are  on  the  market, 
ach  unit  is  built  around  a  6,000 
watt  Westinghouse  generator 
driven  by  a  15  hp.,  4-cylinder 
air-coolea  engine.  Mounted  on  p 
trailer  available  in  skid  or  two- 
wheel  mountings,  the  unit 
weighs  about  1700  pounds.  These 
are  primarily  lighting  devices, 
but  are  capable  of  jiupplement- 
ing  existing  power  facilities  aod 
supplying  power  for  electric 
tools. 

oOo 

Altico — a  tile  innovation  made 
from  pure  aluminum — is  finding 
new  applications  in  residences 
and  business  buildings.  Origi- 
nidly  designed  for  kitchen  and 
bathroom  walls,  it  now  is  being 
used  also  for  laundry,  nursery, 
qun-rooms,  rumpus  room  walls 
and  ceilings.  In  business  build- 
ings it  is  Deing  used  in  lobbies, 
foyers,  store  fronts,  offices,  res- 
taurants, bars  and  public  lav- 
atories. It  is  an  individual  tile 
four  and  half  inches  square,  and 
%omes  in  sixteen  colors. 
oOo 

A  lighter-than-cork  rubber  for  in- 
sulating refrigerators  and  freez- 
ing units,  known  as  cellular  rub- 
ber is  said  to  be  more  effective 
than  cork  as  an  insulator.  It 
will  not  absorb  moisture,  is  re- 
sistant to  fire,  rot,  acids,  oil, 
vermin  and  termites.  It  is  es- 
pecially recommended  for  re- 
frigerator trucks. 
oOo 

Stock  truss  system  under  which 
details,  calculation,  cutting  lists 
and   layout   diagrams    are   sup- 

glied  for  use  by  steel  fabricators 
as    been    developed.    With    no 
further   engineering,    the   fabri- 
cator using  the  system  can  pro- 
duce 635  different  roof  trusses, 
it  is  said.  Although  not  intend- 
ed to  cover  all   types  of  special 
roof   designs,    the    system    does 
provide  a  stock  truss  for  the  ma- 
jority of  buildings  which  are  de- 
signed for  uniform  roof  and  ceil- 
ing loadings.  Use  of  arc  welding 
in  the  fabrication  is  said  to  el- 
iminate much  excess  weight.  No 
welding  during  erection  is  nec- 
essary unless  by  choice  of  archi- 
tect or  engineer.  Trusses  are  de- 
livered to  the  job  in  one,  two  or 
three  pieces,  according  to   span 
length,  and  bolted  or  riveted  to- 
gether. 

oOo 
The  new  "Micro-Metric"  throttle 
control  lever,  just  announced, 
provides  vernier  adjustment  of 
throttle  openings.  The  level  can 
be  instantly  locked  in  any  po- 
sition, providing  a  degree  of  ad- 
justment as  small  as  .001  inch. 
This  "Micro-Metric**  adjustment 
is  accomplished  without  the  use 
of  latches  engaged  with  quad- 
rant teeth.  A  pinion  mounted  on 
the  lever  handle  meshes  with  the 
teeth  of  the  quadrant.  Expan- 
sible brake  shoes  actuated  by  a 
cam  bearing  inside  the  pinion 
locks  the  pinion  in  any  position. 
The  cam  is  controlled  through 
linkage  from  the  level  handle. 
As  thare  is  no  strain  on  either 
pinion  or  quadrant  teeth,  wear 
is  eliminated,  since  the  lever 
position  does  not  in  any  way 
depend  on  the  number  and  size 
of  teeth  on  the  quadrant;  "mi- 
cro-metric" adjustments  are  pos- 
sible. 

# 

A  plan  is  afoot  for  Alameda  to 
be  aaded  to  the  state  highway  sys- 
tem and  thereby  become  eligible 
for  state  aid  in  building  and  im- 
proving city  roads. 
oOo 
A  petitions  now  being  circulated 
asks  that  postwar  highway  plans 
allow  a  nriority  on  conEtruction  of 
the  portion  of  the  Fall  River  Mills- 
Dana  road,  near  Fall  River  Mills, 
insead  of  followine  a  plan  to  begin 
at  a  point  on  Highway  89  five 
miles  north  of  Dana. 


STEEL  and 
STEEL  TRUSSES 

USID  MATERIAL 

6  50-ft.  Stfcl  Truswa 

Aprox.  2%  Toiu  each 

Miwellaneous 

ANGLE  IRON,  CHANNEL 

IRON,  and  I  BEAMS 

Cement  and  Masonry  Fill 

SYMON    BROS. 

Wreckers 

I.  14tk  St.  •«  ltm4  AvMM* 

OAKLAND 

PboM     ....     Kni*«  2.3771 
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Low    and   Only    Biddara 

Sewage  Plant 

FE:rRI9,  Calif..  Rlveralde  Co. 

Owner — City  of  Perris,  Mrs.  Mildred 
B.  Martin,  city  clerk,  City  Hall, 
Perris,  Calif. 

Consulting  Ehigineers — J.  M.  Mont- 
gomery, 666  LiBiayette  Park  Place, 
Ijob  Angeles  and  Richard  Pome- 
roy,  177  E.  Colorado  St.,  Pasadena, 
Calif. 

Includes  sewage  treatment  plant, 
sewer  lines  and  appurtenant  worlcs 

Low  Bidders — Pemel  Bamett,  717 
W.  Chapman,  Orange,  Calif.,  (Sch. 
1>  $4S,40O  and  O'Shaughnessy 
Con.<»tr.  Co.,  2400  PIru,  Compton, 
Calif.,  (Sch.  2A)  $73,600.26  (Sch. 
2B)   970.009.83. 

Bids  were  received  Jan.  25  as  fol- 
lows: 

Schedule    I 

(1)  lump  sum  for  the  construction 
of  a  sewage  treatment  plant  con- 
aisting  of  a  pump  house,  Imhoff 
tank,  the  pipe  lines  and  struc- 
tures (exclusive  of  earth  dikes) 
for  five  sludge  beds,  two  spread- 
ing ponds,  and  four  oxidation 
ponds,  including  appurtenances 
(exclusive  of  plant  fencing; 
complete ; 

(2)  lump  sum,  for  the  construction 
of  rolled  earth  dikes  for  five 
sludge  beds,  two  spreading  ponds. 
and  four  oxidation  ponds  com- 
plete ; 

(3)  lump  sum  furnishing  and  install 


ing  plant  fencing  and  appurtaa* 

ances  complete; 
Schedule     2A — vitrified     clay     aewar 

pipe  linea,  etc. 
Schedule  2B — nonreiuf.  concrete  aew< 

er  pipe,   llnea,  etc. 
Total  bida  were: 

schedule:  I 

Pernel  Harnett— (1)  $41,400.  (2) 
1200,  (3)  ISOOO;  total  ScKed.  1.  $48,400^ 

Walter  H.  Barber  and  H.  R  Bre«d> 
en— (1;  $40,000,  (2)  fSlOO.  (S)  I454&S0: 
total  $40,651.50.  Stipulation:  will  not 
accept  Sched.   1  without  2A  or  2B. 

Ke  Ston  Construction  Co.— (1)  f47.- 
eOO,  (2)  $9560.  (3)  14400;  toUl.  $61,800. 

Thomas  Mcllvenna— (1)  $40,900.  (2) 
$17,500,   (8)   $4600;  toUl.  $72,000. 

Haddock  Engineers.  Ltd. — (1)  $08.« 
460;  (2)  $8350,  (3)  $4790;  total  472,- 
000. 

O'Shaughnessy  Construction  Co. — 
(1)  $67,825.20,  (2)  $7500,  (3)  $5700;  to- 
tal, $81,025.20.  Stipulation:  Combined 
award  of  Scheda.  1,  2A  or  2B,  $70,- 
887.06. 

Contracting  Engineers  Co.  —  <1) 
$54,900,  (2)  $33,600,  (3)  $5500;  total, 
$94,000. 

SCHEDULES  2A  AND  2B 

O'Shaughnessy  Construction  Co.-^ 
Sched.  2A,  $73,600.26;  Sched.  2B,  $70,- 
090.83. 

Pemel  Bamett— Sched.  2A.  $82,480. 

Pipeline  Construction  Co. — Sched. 
2A.  $89,344. 

Bebek  &  Brkich— Sched.  2A.  $80.- 
552;   Sched.  2B,  $84,412. 

Walter  H.  Barber  and  H.  R  Breed - 
en— Sched.  2A,  $96,521.81;  Sched.  SB. 
$92,704.46. 

Ivan  M.  Metkovich  —  Sched.  2A. 
1103,588;   Sched.  2B,   $99,236. 

Chorak  Construction  Co.  and  Bcsld' 
Construction  Co.— Sched.  2A,  $11&- 
237.79;    Sched.    2B,    $114,118.86. 

Haddock  Engineers,  Ltd.  —  Sched. 
2A,  $12,258.30;   Sched.  2B,  $119,290.86. 
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FWA  Funds  Allotted  In  Amount 
of  $91,500 

Water    Treatment    Plant,    Etc 

Cost   $2,087,300 

GRAND  JUNCTION,  Colo.,  Eaat  of 
Palisade   at   elevation   of  5.100 

Owner — City  of  Grand  Junction,  Her- 
bert D.  Fritt.  City  Mgr..  Grand 
Junction,  Colo. 

Treatment  plant.  24  in.  ca«t  Iron 
supply  main,  through  which  water 
will  flow  by  gravity  from  treat- 
ment plant  to  a  clear  water  rea- 
ervoir  near  Municipal  Airport  and 


NEW    Improved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANaSCO 

UNdcrhiU  3144 


1 
2 
3 

4 
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NEW  "Shovel  Action"  BUCKET 

A  full  load  .  .  .  plus!  No  more  ramming  into  stock  pile.  Simply  caaa 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  . .  aaaicr 
on  the  machine  .  .  .  faster,  fuller! 

HAND  LEVER  CONTROL 

Two  hand  levers  at  operator's  fingertips  give  poaitive,  flexible 
control  of  bucket  action.  No  more  trip  rope  and  "shock  dum|»ing" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  discharged  from  very  top  of  rack.  (Up  to 
8  ft.)  Partial  loads  can  be  discharged  by  closing  bucket  at  any 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  ground!  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmobila 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  give  an- 
tirely  new  control  of  digging  angle.  New  design  of  bucket  maana 
NO  spillage  over  rough  terrain. 


MOBILE   -   EFFICIENT    -   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.  .  .  LIFT  FORKS  LOAD,  CARRY  AND  STACK  .  .  .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KEIlog  3-5225 

>looiift  for 

MIXERMOBILE     -     TOWERMOBILE     -     BUGGYMOBILE 

BUILDING  MATERIAL     -     READYMIX  CONCRETE 


so  In.  caat  iron  supply  main  from 
the  reacrvolr  to  northern  City  11m- 
Ita. 


SI 
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Contraot  Awarded 

Inatall  Pcnatocks;   Spec.  1514 

Cost  1448.800 

CENTRAL  VALLEY  PROJ..  Calif. 
Shasta  Dam,  Kennctt  Division,  nr. 
Coram,    Calif. 

Owner — U.  S.  Bureau  of  RtecTama- 
tlon.  Redding,  Calif. 

Plana  by  Engrg.  Dcpt.  of  Owner. 

Completion  of  insUllatlon  of  Pen- 
atocka  Numbers  1,  2  and  5,  includ- 
ing transporting,  in.stalling  welding 
and  testing  rcmamlng  portions. 

Contraetei^-Elchleay  Engrg.  Corp., 
S3  Smith   IMh   St.,   Pittsburgh,   Pa 


33— 


BRIDGES 
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Cantam  plated 
Bridgaa 

YUBA  CO.,  Calif. 

owner— Yuba  County   Board   of   Su- 
pervisors, A  Conley,  county  clerk. 
.  Hall  of  Records,  Marysvllle,  Calif. 
Projects    include. 

(1)  reconstruction  of  Oregon  Creek 
bridge,  110,285 

(2)  reconstruction  decks  of  Carlln 
and  Rio  Oso  bridges,  |40,00G 

(S)  2  concrete  bridges  to  replace 
wooden  structures  on  Virginia 
Road.  110.000. 

34— DAMS,  RESERVOIRS  & 
DREDGING 
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Ownar  Taking  Bida— Due  Fab.  25, 
1  P.  M.— Unit  Quantitlea 

Lea  Angelea  River  Channel  Improve- 
ments; 8pec.  47-21        Cost  $2,000,000 

LOS  ANGELES  COUNTY,  Calif.  Be- 
tween Niagara  St.  and  Lankershim 
Blvd.,  river  mile  33.7  to  river  mile 
S&4  in  the  cities  of  Burbank  and 
LoB  Angelea. 

Owner^Los  Angeles  District  Corps 
of  Engineer,  War  Department,  751 
a  Figueroa  St.,  Los  Angeles,  Calif. 

Plana  by  engineering  department  of 
owner. 

•000  lin.  ft.  of  river  channel  improve- 
ment and  appurtenant  consisting  of 
rectangular  reinforced  concrete  sec- 
tion with  a  rectangular  low  water 
channel  in  the  center.  Portions  of 
the  invert  on  curves  will  be  super- 
elevated.  Subdrainage  will  consist 
of  a  sand  and  gravel  filter  under 
the  invert  supplemented  by  tile 
drains,  embedded  in  gravel,  placed 
behind  the  channel  walls  and  be- 
neath the  invert.  An  additional 
span,  concrete  bearing  piles,  steel 
bearing  piles,  concrete  diaphragm, 
pier  extensions  will  be  required  for 
the  Barham  Blvd.  bridge,  -which 
will    require    construction   and    re- 

,  moval  of  a  detour  on  Rose  St.  Other 
features  Include  removing  the  ex- 
isting downstream  sheet  pile  cut- 
off and  bank  protection  structures: 
construction  of  concrete  and  metal 
pipe  side  drains,  fencing,  planting 
lawn  and  installing  suspended  wa- 
ter line  and  timber  guard  railings. 
The  work  involves: 

(1)  lump  sum,  diversion  and  control 
of  water; 

(2)  lump  sum,  clearing  site  and  re- 
moving existing  obstructions; 

(S)  3000  cu.  yds.  rock  excavation ; 

(4)  406,000  cu.  yds.  channel  excava- 
tion; 

(5)  300  cu.   yds.    structure    excava- 
tion; 

(6)  MOO  cu.  yds.  levee  and  spillway 
excavation ; 

(7)  24,000    cu.    yds.    excavation    for 
removal  of  unsuitable  soils; 

(8)  178.800  cu.  yds.  compacted  fill; 
(•J  24,000  cu.  yds.  structure  fill;     % 

(10)  lump  sum.  Rose  St.  detour; 

(11)  34,595  cu.  yds.  concrete  in  invert 
slabs; 

(12)  1225  cu.   yds.   concrete   in    walls 
of  low  water  channel ; 

(IS)  12,900  cu.   yds.   concrete   in  wall 
bases  and  footings; 

(14)  12,800  cu.  yds.  concrete  in  main 
channel  walla; 

(15)  S25   cu.    yds.    concrete    in  sub- 
structures ; 

(16)  TO    cu.    yda.   concrete   in    super- 
structures : 

(17)  290    cu.    yds.    concrete    in    spill- 
waya; 

(18)  70  cu.  yds.  concrete,  miscellane- 
ous; 

(19)  96485  bbls.   portland   cement; 

(20)  6,406,000     lbs.     steel     reinforcing 
bars; 

(21)  6200  Iba.  steel  reinforcing  fabric: 

(22)  12,100   each   sleeves   for   type  A 
Joint ; 

(23)  17.800  each    sleeves  for   type   E 
Joint ; 

(24)  495  Iln.  ft.  concrete  pilea; 


(25)  3200  lin.   ft.  driving  steel  bear- 
ing piles ; 

(26)  150  each  splices  of  steel  bearing 
piles ; 

(27)  128  each  cape  for  steel  bearing 
piles ; 

(28)  2100  sq.   ft.  steel  sheet  piles,  22 
lbs.  per  sq.  ft. ; 

(20)   1100  sq.   ft.   steel  sheet  piles.  32 
lbs.  per  sq.  ft. ; 

(30)  68,500  lbs.  structural  steel; 

(31)  lump  sum,  handrailing; 

(32)  31,700  cu.  yds.  drain  material; 

(33)  24,000  cu.  yds.  filter  material; 

(34)  7770  cu.   yds.  filter  drain  mate- 
rial; 

(35)  240  lin.  ft.  removing  and  replac- 
ing existing  6-in.  tile  drain; 

(36)  120  lin.  tt.  6-in.  tile  drain; 

(37)  32.000    lin.    ft    8-ln.    perforated 
VCP  drain ; 

(38)  1930    lin.     ft.    12-in.     perforated 
VCP  draia; 

12-inch    corrugated 


18- inch  corrugated 
corrugated 
36-inch  corrugated 
48-inch  corrugated 
automatic   drain - 


(39)  150    lin.    ft 
metal  pipe; 

(40)  276    lin.    ft 
metal  pipe; 

(41)  118    lin.    ft.    24-inch 
metal  pipe; 

(42)  112    lin.    ft. 
metal  pipe; 

(43)  35    lin.     ft. 
metal  pipe; 

(44)  1    each    36-in 
age  gate; 

(45)  2  each  subdrain  riser  and  hood; 

(46)  2500  sq.  yds.  planting  grass ; 

(47)  425   tons    bituminous    surfacing; 

(48)  200  cu.  yds.  derrick  stone; 

(40)  lump  sum,  suspended  water  line; 

(50)  17,750  lin.  ft.  channel  fence; 

(51)  340  lin.  ft.  removing  and  replac- 
ing existing  channel  fence; 

(52)  110  lin  .ft.  spillway  fence; 

(53)  40  sq.  ft.  brickwork  in  wall  open- 
ings; 

(54)  72  lin,  ft.  timber  guardrail; 

(55)  20  lin.  ft.  removing  and  relaying 
10-in.  CIP  blowoff  line; 

(56)  192  lin.  ft.  relaying  fiO-in.  corru- 
gated metal  pipe; 

(57)  50,000  squares   (100  sq.  ft.)  addi- 
tional sheepsfoot  rolling; 

Alternate  for  Items  No.  32  and  S3 

(58)  55,700  cu  .yds.  filter  drain  mate- 
rial. ♦ 

Specifications   obtainable  from   the 
above  office;  no  deposit  required. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
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Contract    Awarded 

Traffic  Signal  Systems      Coat  $19,5(k) 

LOP  ANGELES  CO..  Calif.,  Seven  in- 
tersections on  Flrefctone  Blvd.,  be- 
tween Hooper  and  Santa  Fe  Aves. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — (J.  T,  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Includes  furnishing  and  installln,; 
fixed  time  traffic  signal  systems 
at  intersections  of  Firestone  Blvd. 
with  Hooper  Ave.,  Zamora  Ave., 
Maie  Ave.,  Glendale  Ave..  Cedar  St., 
Bandera  St.,  Fir  St.,  Beaudine  Ave. 
and    Santa    Fc   Ave. 

Contractor  —  Praacott  Electric  A 
Mfg.  Co..  4389  Radium  Dr.,  Los  An- 
geles.  Calif. 

39— SEWERS 


21    acres    of    Clearing.    8    areas    of 

Grubbing,  68,640  cubic  yards  of  Com- 
mon Excavation,  132,090  cubic  yards 
of  Solid  Rock  excavation,  1,250 
cubic  yards  of  Crushed  Stone  Sur- 
facing, 35  cubic  yards  of  Concrete, 
4.538  pounds  of  Steel  Reinforcing 
Bars,  1,131  linear  feet  of  Culvert 
Pipe  and  other  items.  -H/4/47 

2.  Revising  existing  porUls  on  the  ^^*'*' 
following  steel  bridges :  Nooksack 
River  Bridge  at  Fomdale  on  P.S.H. 
No  1  and  Nugents  Blrdge  over  Nook- 
sack  River  on  P.S.H.  No.  1  (Austin 
Pass  Branch)  in  Whatcom  County; 
.Stillaguamlsh  River  Bridge  and 
Koch's  Slough  Bridge  on  S.S.H.  No.  1- 
E  near  Sllvana  in  Snohomish  Coun- 
ty; a  State  Pix>Ject,  involving  about 
10,800  pounds  of  Structural  Steel  and 
Lump  Sum  Removing  Portions  of 
Bridge  (4). 

3.  Constructing  a  Reinforced  Con- 
crete T-Beam  Bridge,  3SB  feet  long, 
across  the  Wenatchee  River  on  P.S. 
H.  No.  2  in  the  vicinity  of  Dryden 
in  Chelan  County,  F.A.P.  No.  F-299 
(2)  Unit  2,  involving  about  600  cubic 
yards  of  Structure  Excavation.  1,- 
280  cubic  yards  of  Concrete,  712 
linear  feet  of  reinforced  Concrete 
Bridge  Railing,  260,000  pounds  of 
Steel  Reinforcing  Bars,  11,000  pounds 
of  Structural  Sleel  and   other  items. 

4.  Surfacing  and  Stockpiling  on  6.- 
32  miles  of  P.S.H.  No.  9,  Queets  to 
Clearwater  Road  In  Jefferson  and 
Grays  Harbor  Counties,  a  State  Proj- 
ect, involving  about  15,800  cubic 
yards  of  Crushed  Stone  Surfacing  on 
Roadway.  1,700  cubic  yards  of 
Crushed  Cover  Stone  in  Stockpile,  1,- 
640  cubic  yards  of  Crushed  Stone 
Surfacing  in  Stockpile  and  other 
items. 

5.  Clearing,  Grubbing,  Grading  and 
Surfacing  on  0.958  mile  of  S.S.H.  No. 
7-B,  Ellensburg  Vicinity  in  Kittitas 
County,  a  State  Project,  involving 
lump  sum  Clearing  and  Grubbing,  3,- 
310  cubic  yards  ot  Excavation,  10,100 
cubic  yards  of  Common  Borrow,  7,- 
110  cubic  yards  of  Selected  Roadway 
Borrow,  1,600  cubic  yards  of  Crushed 
Stone  Surfacing.  85  cubic  yards  of 
Concrete.  1,142  linear  feet  of  Cul- 
vert   Pipe    and    other   items 

6.  Clearing.  Grubbing,  Grading, 
Surfacing  and  constructing  a  Rein- 
forced Concrete  Girder  Bridge  over 
Rattlesnake  Creek  on  0.412  miles  of 
S.S.H.  No.  8-D,  Husum  Vicinity  Ex- 
tension, in  Klickitat  County,  F.A.b. 
No.  S-247  (2),  Involving  about  15.060 
cubic  yards  of  Unclassified  Excava- 
tion, 317  linear  feet  of  Culvert  Pipe, 
257  cubic  yards  of  Concrete.  47,000 
pounds  of  Steel  Reinforcing  Bars, 
188  linear  feet  of  Reinforced  Con- 
crete Bridge  Railing  and  other  items. 

7.  Constructing  a  78  in.  Corrugated 
Metal  Culvert  at  Mile  Post  10.635 
and  a  78  in.  Corrugated  Metal  Cattir 
Pass  at  Mile  Post  13.371  on  State 
Historical  Road  No.  1,  junction  P.S.H. 
No.  1  to  F'uyallup  in  Pierce  County, 
a   State    Project,   involving  about   56 


linear  feet  of  78  In.  Bitumlpous 
Coated  Corrugated  Metal  Pipe.  52 
linear  feet  of  78  in.  Plain  Galvanized 
Corrugated  Metal  Pipe  and  other 
Items. 

Specifications  obtainable  from  the 
above  office  upon  payment  of  |2  not 
refundable. 


40 

Contraot  Awarded 

Clear  Reservoir  8ite;  Spec.  1S40 

Coat   |S4t.700 

BOISE  PROJECT.  Idaho.  Cascade 
Reservoir  site,  Payette  Divlaion,  on 
north  fork  of  Payette  River,  nine 
to  17  miles  north  of  Cascade,  Idaho. 

Plans  by  engineering  department  of 
owner. 

Contractor— W.  D.  Zavalaa,  Oreviiie. 
Calif.,  t»4«.700. 


40 


1/31/47,  39 

Plans     Nearing     Completion — Owner 
Probably  Will  Ask  Bids  About 
Feb.   13 

Outfall    Sewer 

LOS  ANGELES  CO..  Calif.,  From 
Rives  Ave  and  Florence  Ave.,  to 
Washington   Blvd. 

Owner — Los  Angeles  County  Sani- 
tation District  No.  2,  A  M.  Rawii, 
chief  engr,  and  general  manager. 
3rd  floor,  1206  So.  Maple  Ave.,  Imb 
Angele<i.   Calif. 

Plans   by  engrg.   dept.   of  owner. 

Unit  1,  Section  7,  Joint  Outfall  "B" 
sewer  approx.  17,000  ft.  long  of  57 
inch  and  63  inch  reinf.  concrete 
pipe. 

40^1       STREETS  AND 
HIGHWAYS 


2/4/47 

FWA   Funds  Allotted  In  Amount 
of  tS.500 

Straat  Improvamanta  Coat  I4S.736 

PINE   BLUFFS,    Wyoming. 
Owner— Town   of  Pine   Bluffa,  O.  A. 

Blwood,  chairman  of  Public  Worka, 

Pine  Bluffs,  Wyo. 
Includes    paving,    draining,    grading 

of  streets,  avenues  and  alleys. 


Supplies,  EqoipmeDt 
Sob-Contract 
Information 

((Continued  from  First  Section) 


at  Sunnyslde.  Wash.,  structural  steel 
Including  beiinis.  diaphragms,  bear- 
ings and  rivet  bolts  for  county  road 
bridge  at  SUtlon  366/28.00,  waste- 
way  No.  6,  Yakima,  Project,  Wash- 
ington. The  material  will  be  install- 
ed by  the  government. 

F^iciflc  Car  ^nd  Foundry  Co.,  Se- 
attle, Wash,  11478:  ship  100  days 
17,520  lbs.;  f.o.b.  Seattle;  terms  net. 
No   equalisation   offered. 

Worden  -  Allen  Co.,  Milwaukee, 
Wis.,  S1BS6;  ship  100  days;  17,500  lbs.; 
f.o.b.  Milwaukee,  terms  net.  No 
equalization    offered. 

Isaacson  Iron  Works,  Seattle, 
Wash.,  11561;  ship  100  days:  17,800 
lbs.:  f.o.b.  Seattle:  terms  net  No 
equalizations    offered. 

Allison  Steel  Mfg.  f.o.b.  Phoenix. 
S2100:  16.829  lbs.;  net  No  equalisa- 
tion. 

Independent  Iron  Worka,  f.o.b. 
Oakland,  $2141;  17.500  lbs.;  net  No 
equalization. 

Schmltt  Steel  Corp.,  f.o.b.  Portland, 
Ore.,  11810;  17,000  Iba.;  %%  10  days. 
No  equalisation.  «..,_, 

Viking  and  Williams  Steel  Fabri- 
cation Corp.,  f.o.b.  Waltsburg.  Wash., 
14684.24;  17,000  lbs.;  2%  20  days.  No 
equalization. 

Geo.  T.  Gerhardt  Co.,  Inc.,  f.ob. 
San  Francisco.  $2460;  17,500  lbs.;  1% 
20  days.   No  ecuallaation. 
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2/3/47  42 

Wire— Bida  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Feb.  12,  2  p.  m.  bids  will  b«  received 
bv  the  U  S.  Forept  Service  417  San- 
some  St.,  San  Francisco  11,  Calif., 
under  Bid  No.  709  for  coHd  copper 
covered  steel  wire  f.o.b.  Placerville, 
and   Qulncy.   Calif 

Specifications  obtainable  from  the 
above  office. 


2/4/47  

Structural   Steal 

Low  and  Only  Bidders 

BOISE  PROJECT.  Idaho.— The  fol- 
lowing submitted  bids  January  23 
to  the  U.  S  .Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  1615 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Cascade,  Idaho,  structural 
steel,  not  including  machine  and  an- 
chor bolts,  for  the  access  bridge  at 
the  Inlet  structure  of  the  outlet 
works  at  the  Cascadei  Dam,  Payelte 
Division,  Boise  Project  Idaho.  The 
structural  steel  metalwork  will  be 
Installed    by   the   government. 

American  Bridge  Co.,  Denver,  f.o.b. 
Minneapolis,    |1.765.    22.000    lbs.    net 

Vlnlng  and  Williams  Steel  Fabri- 
cators,  f.o.b.    Waltsburg,   Wash.,   |4,- 
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2/4/47 

Structural   Steel 

Low  and  Only  Biddara 

YAKIMA  PROJECT.  Washington. 
—Following  submitted  bids  Jan.  22 
to  the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1622  for 
furnishing  and  delivering  f.o.b.  cars 
at  the   shipping  point  or  f.o.b.   cars 


COMFORT  AIR,  INC^ 

CIHSLEIO^AIRTEMP 

Automatic  Heating  ^nd  Air 

Conditioning 

"Packaged"  Air  Conditioners 

Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

2100  -  17*li  S*.  HEmlock  2040 

Soa  ProacUce,  Calif. 


2/4/47  40 

Owner    Taking     Bids — Due     Feb.    18. 

10    A     M. 
Grading,    Bridges,    Surfacing 
WASHINGTON 

Owner— State    of    Washington.    Clar- 
enc-    ftt    Shain.    Director   of    High- 
ways, Clympla,  Wash. 
Plans  by  owner. 
FVojects  Include: 

1.  Clf»arlng.  GruhNng,  and  Grading 
on  1.164  miles  of  P.H.S.  No.  1,  Long- 
view  Wye  to  D:»vis  Terraces  In  Cow- 
litz County.  F.A.P  Nos.  FI-147  (13) 
and  FI-32  (5)  Unit  2,  Involving  about 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forming  and  Stamping  of  All  Kindt 
3B  GILIWT  STWIT  UHd.rlilll  4733 


TRAXCAVATE  for  PROFIT 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 

The  TRAXCAVATOR— front-cnd  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesel  tractor — has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It's  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

for  Mormaflon  f  your  PETERSON  REPRESENTATIVE 

or  col/ SWoof wood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 
SW—fw4  SMO 


SAN  PtANCISCO 
Oilri«lrf  f  If  I 


■RINTWOOD 


HALP  MOON  lAY 
NMfl  20«f 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  FEBRUARY  4.  1947 


ir8.27,  32.600  lb*.;  8%  20  daya.  2%  30 
day*. 

Geo.  T.  Oerhardt  Co..  Inc.,  f.a.b 
San  Francisco.  $2,882,  28.000  Iba  1<H 
ao  daya. 

Wonten  AII«n  Ck).,  f.o.b.  Mllwau 
kee    11.640.  22,000  lbs.  net 

Gardiner  Mfg.  Co..  f.o.b.  Oakland. 
|3,700i   24.440      lbs.   net 

Independent  Iron  Works.  Inc.,  f.ab. 
Oakland,  fZMi.  22.00q  Ihs.  net 

Provo  Foundry  and  Machine  Co., 
f.o.b.  Provo,  Utah,  $1,530  net. 

Rockwell  Engineering  Co.,  f.o.b. 
Chicago,  $2,240.  22,000  net  . 

The  Darby  ProducU  of  Steel  Plate 
Corp.,  f.o.b.  Kansas  City,  Kansas, 
«4T,4S4.  8.200  lbs.  180  net,  no  bid  item 
2. 
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2/4/47 
Structural    Steel 
Centraot   Awsrded 

CENTRAL  VALLEY  PROJEXTT, 
Calif.— Rockwell  BJngrg.  Co.,  Chi- 
cago, 111.,  at  $7»4  (Item  2)  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Custom  House,  Denver, 
Colo.,  under  Spec.  1698  for  furnish- 
ing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Redding,  Calif.,  at  the  option  of  (he 
bidder,  all  rail  accessories  for  Ke3- 
wick    Power   Plant 


Blair,  Okla..  at  the  option  of  the 
bidder,  slide  gates  and  gate  lifts  for 
AJtus  Canal,  sUtion  610  plus  00  to 
station  1147  plus  37.  Altus  Project 
Oklahoma.  The  apparatus  will  be  In- 
stallation by  the  government  No 
charge  for  copies  of  the  specifica- 
tions to  prospective  bidders;  to  oth- 
ers, $1.28.  not  returnable. 

2/8/4T  4? 

Ssle  of  Lighting   Fixtures 

SAN  FRANCISCO,  Calif.  —  War 
A.ssetA  Admmlstratlon,  33  Berry  St, 
San  Francisco  7.  Calif.,  announces 
sale  of  lighting  fixtures  and  flood 
lights  at  fixed  prices  to  priority 
claimants  and  normal  trade  con- 
currently with  closing  date  set  for 
Feb.  10. 


43 
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2/4/47 
Grass   Seed' 
Contract    Awarded 

SAN  FRANCISCO,  Calif.  — C.  M. 
Volkman  *  Co.,  55  Union  St,  San 
Francisco,  Calif.,  at  (1)  $1.14;  (2) 
$2.06  awarded  contract  by  Purchaser 
of  Supplies,  M  H.  Gerry.  270  City 
Hall.  San  Francisco,  Calif.,  under 
,  Bid  No.  3806  for  furnishing  and  de- 
livering approx.  1500  lbs.  of  grass 
seed  for  the  Park  Dept 

43— MACHINERY  AND 
EQUIPMENT 


2/8/47  43 

Fluorescent    Fixtures 
Contract  Awarded 

OAKLAND.  Calif.,  Alameda  Co.— 
Incandescent  Supply  Co..  647  Mis- 
Elon  St.  San  Francisco,  Calif.,  at 
$2243.60  awarded  contract  by  the 
East  Bay  Municipal  Utility  District 
Room  812.  512  leth  St.  Oakland. 
Calif.,  under  Spec.  1809  for  furnish- 
ing 71  fluorescent  fixtures,  Mitchell 
No.  30J1.  110  volts  or  equal,  with  F8 
40  starters  and  stems  equal  to  Mit- 
chell No.  032  ST. 


43 


2/3/47 

Steel   Pipe  Specials 

Centraet  A^warded 

OAKLAND,  Calif.,  Alameda  Co.— 
Steel  Tank  &  Pipe  Co.,  1100  4th  St., 
Berkeley,    Calif.,    at    $174»,    awarded 


2/8/47 
Steel  Stape 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Feb.  18,  2  p.  m.  bids  will  be  receiv- 
ed by  the  U.  S.  Treasury  Depart- 
ment. 100  McAllister  St.,  San  Fran- 
cisco 2,  Calif.,  for  10  sets  of  steel 
steps  f.ab.  Oakland,  Calif. 

Specifications  obtainable  from  the 
above  office 


2/8/47 
Qeneraters 
Low  Bidders 
MISSOURI 
Wyoming. 
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BASIN  PROJECT. 
Following  submitted 
three  low  bids  Jan.  27  to  the  U.  S. 
Bureau  of  Reclamation.  Denver, 
Colo.,  under  Spec.  1576  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Cas- 
per, Wyo.,  three  (8)  13,8S3-kva.,  6,- 
900-volt,  3-phase.  60-cycle.  90%  pow- 
er factor.  240  revolutions  per  min- 
ute, vertical -shaft,  alternating  cur- 
rent generators,  each  complete  with 
direct  connected  main  exciter  and 
pilot  excite,  thrust  bearing  and 
guide  bearings,  for  the  Kortes  power 
plant,  Kortes  Unit  Wyoming,  Mis- 
souri Basin  Project  The  apparatus 
will  be  installed  by  the  government. 

Elliott  Co.,  Jeanette,  Pa.,  item  1. 
$498,834:  ship  480.  570  &  660  days; 
825.00G  lbs.  &  heaviest  part  37,000 
lbs.;  increase  and  decrease  length  of 
generator  shaft  at  $1035  per  lin.  ft. 
each;  f.o.b.  Ridgew/iy;  item  2,  $2877: 
item  8,  $50  engineer  and  $35  mech- 
anic; total  bid,  $501,711;  terms  net 
No  equalization  offered  and  prices 
not  to  exceed  30%  at  time  of  sMp- 
meat 

General  Electric  Co.,  Denver,  Item 
1,  $4W,023;  ship  480.  570  &  660  days; 
871,000  lbs.  and  heaviest  part  is  40,- 
000  lbs. ;  increase  and  decrease  length 
at  no  change  in  price  and  length 
of  elevator  shaft  $1085  per  lin.  ft; 
f.o.b.     Scbnectady,    N.    Y. ;     item     2, 


contract  by  the  East  Bay  Municipal  I I2S76;  item  3,  $40  engineer  and  $30 
"Utility  District,  Room  312  512-  16th  I  mechanic ;  total  bid,  $502,709 ;  terms 
St,  Oakland.  Calif.,  under  Spec.  1810 1  <>*^     ^o     equalization     offered     and 


6:30  P.  M.,  bids  will  be  received  by 
the  East  Bay  Municipal  Utility  Dis- 
trict, Room  406,  612  16th  St.  Oak- 
land, Calif.,  under  LS-377  for  fur- 
nishing 100  fire  hydrants  and  fire 
hydrant  a;cce880ries. 
The  work  inxolves: 

Schedule  I — Fire  Hydrants 

(1)  50  type  "A"  EBMUD  standard 
fire  hydrants,  equipped,  with  1 
2^-ln.  and  1  4^-in.  outlets; 

(2)  10  type  "A"  EBMUD  standard 
fire  hydrants,  equipped  with  1 
3-ln.  and  1  4^-in.  outlets; 

(3)  25  type  "B"  EBMUD  standard 
fire  hydrants,  equipped  with  2 
21^-in.  outlets; 

(4)  5  type  "C"  EBMUD  standard  fire 
hydrants,  equipped  with  1  2H-in. 
outlet ; 

(5)  10  type  "C"  EBMUD  standard 
fire  hydrants,  equipped  with  1 
3-ln.  outlet 

Schedule    II — Fire   Hydrant 
Accessories 

(1)  25  cast  iron  hydrant  elbows.  S-ft 
long.  4-ln.  bell,  rough; 

(2)  100  cast  iron  hydraJit  elbows.  8-ft 
long,  6-in.  bell,  rough. 
Schedule  II   (Alternate) — Fire 

Hydrant  Acceesoriea 

(1)  25  cast  iron  hydrant  elbows,  8-ft 
long.  4-in.  bell,  faced  and  drilled; 

(2)  100  cast  iron  hydrant  elbows,  3-ft. 
long,  6-in.  bell,  faced  and  drilled. 

Specifications   obtainable  from  the 
above  office. 
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2/4/47 

Motor  Trucks 

Contracts  Awarded 

OAKLAND.  Calif..  Alameda  Co.— 
General  Motors  Corp..  2121  Peralta 
St..  Oakland.  Calif.,  at  $1123.80  each 
awarded  contract  by  City  of  Oak- 
land. Chas.  M.  Don,  city  clerk.  City 
Hall,  Oakland,  Calif.,  for  furnishing 
seven  light-duty  motor  trucks. 


tor    fumlahing    11    pieces    ateel    pipe 
specials. 


48 


2/3/47  , 

Telephone   Poles 
Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  UnUl 
Feb.  12,  2  p.  m.  bids  will  be  received 
by  the  U.  B.  Foreet  Service,  447  San- 
some  St,  San  Francisco  11,  Calif., 
under  Bid  No.  708  for  telephone  poles 
f  o.b     Placcrville,    Calif., 

Specifications  obtainable  from  the 
above  office 
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2/3/47 

Telephone  Constr.   Equipment 

Bids   Wanted 

SAN  FRANCISCO,  Calif.,  —  Untli 
Feb.  12.  2  p.  m.  bids  will  be  received 
by  the  U.  S.  Forest  Service  447  San- 
some  SI.  San  Francisco  11.  Calif., 
under  Bid  No.  710  for  telephone  con- 
btructlon  equipment  f.o.b.  Placervllle. 
Calif. 

Specifications  obtainable  from  the 
above  office. 
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2/3/47 

BattM-les— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Feb  10,  2  p.  m.  bids  will  be  received 
bv  the  U.  S.  Treasury  Department. 
100  McAllister  St.,  San  Francisco  2, 
Calif.,  under  Inv.  SF-3661-47  for  12 
automotive  storage  batteries.  f.o.b. 
Moffett  Field.  Calif. 

Specifications  obtainable  from  the 
above  office. 


prices  not  to  exceed  80%  at  time  of 
shipment 

Westlnghouse  Elec.  Corp.,  Denver, 
item  1,  $668,000;  ship  840,  900  and  960 
days;  801,000  lbs.  and  the  heaviest 
part  is  30.000  Ibe. ;  increase  and  de- 
crease length  of  elevator  shaft  $1338 
per  lin,  ft;  f.o.b.  E  Pittsburgh:  item 
2,  $2876;  item  3  $50  engineer  and  $33 
mechanic;  total  bid,  $560:87?^;  term.? 
net.  No  equalization  offered  and 
pricas  not  to  exceed  30%  at  time  of 
shipment. 

2/8/47  43 

Fire  Extinguishers 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  14.  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment 100  McAllister  St,  San  Fran- 
cisco 2,  Calif.,  under  Inv.  No.  SF- 
8667-47  for  275  fire  extinguishers, 
f.o.b.  San  Francisco,  Calif. 

Specifications  obtainable  from  the 
above  office. 


2/4/47  43 

Motor  Generator  Set 
Low  and  Only   Bidders 

COLUMBIA  BASIN  PROJECT. 
Washington  —  Following  submitted 
bids  Jan.  30  t  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1574  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Almira,  Wash., 
one  motor  gei.erator  set  consisting 
of  a  125- volt,  direct  current  motor,  a 
240/120-volt,  single  -  phase,  60-cyclo 
generator,  with  accessories  and  con- 
trol equipment,  all  mounted  in  a 
Eteel  cabinet,  for  the  Grand  Coulee 
power  plant.  Columbia  Basin  Proj- 
ect, Washington.  The  apparatus  will 
be   installed   by  the   government 

General  Electric  Co.,  Denver,  $2.- 
343.43 ;  ship  420  days ;  13G0  lbs. ;  Lynn, 
Mass.  and  500  lbs.  Schenectady,  N.  Y. ; 
f.o.b.  destlnatiou ;  terms  net  Prices 
not  to  exceed  30%  at  time  of  ship- 
ment and  equalization  offered. 

Westlnghouse  Elec.  Corp.,  Denver, 
$2660.92;  shin  360  days;  ISOO  lbs.  Buf- 
falo. N.  Y.  ic  400  lbs.  &t.  Louts.  Mo.-, 
f.o.b.  destination;  terms  net  Prices 
not  to  exceed  30%  at  time  of  ship- 
ment and  equalization   is  offered. 
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2/8/47 

Fire  Hydrants— Bids  Wanted 

OAKLAND,   Calif.,    Alameda    Co.— 
As  previously  reported,  until  Feb.  12, 


Denver,  Cole,  under  Spec.  1582  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Frlant,  Calif.,  three  15,000-lb.  rad- 
ial-gate hoists  with  motors,  limit 
switches,  reduction  gears,  wire  rope 
and  appurtenant  parts  for  the  Uttle 
Dry  Creek  siphon  and  two  15,000-lb. 
radial-gate  jiolsts  with  motors,  limit 
twitches,  reduction  gears,  wire  rope 
and  appurtenant  parts  for  Little 
Drv  Creok  wasteway,  Frlant-Kem 
Canal.  Central  Valley  Project,  Cali- 
fornia. The  raJlal-gate  hoists  will 
be  installed  by  the  government. 


44- 


SUB-CONTRACT 
INFORMATION 
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2/4/47 

Schol  Buses 
Bids  Wanted 

WILLOWS.  Calif.,  Glenn  Co.  — 
Until  Feb.  13.  8  p.  m.  bids  will  be  re- 
ceived by  the  Willows  Union  Elemen- 
tary Schcol  District,'  W.  A.  Knowles. 
Clerk.  Willows.  Calif.,  for  2  school 
buses  with  capacity  of  64  elementary 
school  passengers. 

Specifications  obtaiiiabie  from  the 
a1x>ve  office. 
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2/4/47 

Regulators — Bids  Wanted 

UKIAH.  Calif..  Mendocino  Co.  — 
Until  Feb.  19,  5  p.  m.  bids  will  be  re- 
ceived by  the  City  of  Uklah,  A.  R. 
Spreckelsen,  City  Clerk,  City  Hall, 
Uklah,  Calif.,  for  furnishing  2-48- 
KVA  2400  volts  60  cycle  200  ampere 
smgle-phase,  oil  Immersed,  self-cool- 
ed, automatic  induction  voltage  Reg- 
ulators for  indoor  service  providing 
voltage  regulation  of  10%  raise  and 
10%  lower.  The  regulators  to  be  pro- 
vided with  connections  to  permit  re- 
connectlcns  for  operation  at  400  am- 
peres for  voltage  regulation  of  5% 
raise  and  5%  lower.  (Regulators  to 
be  connected  for  10%  raise  and  10% 
lower.) 


43 


2/4/47 

Office  Furnltur*   ''***"*-* 

Contract    Awarded 

SAN  FRANCISCO,  Calif.  — H.  S. 
Crocker  Co.  Inc.,  720  Mission  St., 
Sau  Francisco  and  M.  G.  West  Co., 
117  Front  St.,  San  Francisco,  Calif., 
awarded  contracts  by  Purchjiser  of 
Supplies  M.  H.  Gerry.  270  City  Hall, 
Sao  Francisco,  Calif.,  under  Bid  No. 
8807  for  furnishing  and  delivering 
office  furniture  for  the  retirement 
eystem. 


43 
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2/2/47 

Gates  A  Lifts 

Contracts  Awarded 

DESCHUTE:s  project,  ore.— Is- 
aacson Iron  Works,  Seattle,  Wash., 
at  rSch.  1)  $2056  and  Valley  Iron 
Works,  Yakima,  Wash.,  at  (Sch.  2) 
$075  awarded  contracts  by  the  U.  S. 
Bureau  of  Reclamation,  Custom- 
house, Denver,  Colo.,  under  Spec.  1554 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b 
cars  at  Metollus,  Ore.,  at  the  option 
of  the  bidder,  various  screw-Uft  ver- 
tical gates  and  gate  lifts  for  station 
2377-fOO  to  station  2994 -f- 00,  North 
Unit  Main  Canal. 


48 


2/4/47 
Radial-Gate  Hoista 

Contracts  Awarded     

CENTRAL  VALLEY  PROJECT, 
Calif— Valley  Iron  Works.  Yakima, 
Wash.,  at  $14,350  awarded  contract 
by  the  U.  S.  Bureau  of  Reclamation. 
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2/8/47 

Oas   Lanterns 

Bids  Wantsd 

SAN  FRANCISCO.  Calif.  —  Until 
Feb.  13.  2  p^  m.  bids  will  be  received 
by  the  U.  S.  Forest  Service.  447  San- 
some  St..  San  Francisco  11,  Calif., 
under  Bid  No  712  for  gas  lanterns 
f.o.b.    San    Francisco. 

Specifications  obtainable  from  the 
abcve  office. 
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2/8/47 

Control  Piping  and  Air  Inlst 

Bids  Wantsd 

CENTRAL  VALLEY  PROJECT, 
California.— Until  Jiarch  4,  2  P.  M., 
blda  win  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Spec. 
1676  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Coram,  Calif.,  control 
piping  and  air  inlet  and  drain  piping 
for  96-aich  outlet  gates  for  river 
outlets  at  Shasta  Dam.  Central  Val- 
ley Project,  California.  The  apparatus 
will  be  installed  by  the  government 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $1,  not  returnable. 
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a/3/47 

Slide  Gates  and  Oat*  Lift* 

aids  Wanted 

ALTUS  PROJECT.  Oklahoma.— 
Until  February  28.  2  P.  M..  bids  will 
b«  recatved  by  the  U.  S.  Bureau  of 
Reclamation.  Cxistoms  House,  Den- 
ver, Colo.,  under  Spec  1676  for  fur- 
nishing and  dellverlnf  f.cb.  cars  at 
the  ehlpping  potnt  or  f.ab.  can  aC 


t»r  cemplete  Imt»rmmtl9m 
Mil  •  BASAUU 
Repreaenratlve . . . 

ClierletW.OIIIIe* 

Main  Offic* 

TaUphon*  Napa  2240 
Nereid  A.  Price 

T«i«phon«  Compbail  3349 
A.C.  LeMmei 

Talcphon*  Stockton  2-2439 

1. 1.  Iryae 

Tatcphon*  Mary ivill*  3085-  R 

a«it  tleeiberg 

Talaphon*  Socromanio  6-3976 
Tbeaiei  Ceryell 

Taiaphona  BErltalay  9471-W 
lee  KeNwerthy 

Taiaphona  Willit*  209-J 

Welter  •rewell 

Son  Francitco  Offita 
Taiaphona  GArfiald  375t 


Build  with  BASALITE 

Lightweight  Masonry 
BUILDING  UNITS 

BUILDmSI  You  leva  time,  labor  and  money 
when  you  build  with  BASALITE.  These  lisM- 
weight  motonry  building  unit*  ofFar  perman- 
ence with  minimum  axpanie  for  maintenance. 
BASALITE  is  avoilabla  in  a  rang*  of  sizes  and 
shapes  to  meet  the  individual  requirements  of 
buildings  of  every  description.  BASALITE  is 
easy  to  handle,  making  building  quick,  simple. 

•  IMMEDIATE  DELIVERY  of  BASALITE  Light- 
weight Masonry  Building  UnitsI  There's  econ- 
omy, strength  and  parmananca  with  BASAL- 
ITE.. .  plan  to  build  with  BASALITE  I 

Otker  •AiAlT  •elldlna  Preducti  inclwde... 

ROCK,  SAND  and  ORAVEL 

STtEl  TANKS 

READY  MIXED  CONCRETE 

REFRIGERATION  (Walk  in  Boxat) 

RIPRAf  STONE 

for  Harbor  and  Rlvar  Bank  Protection 


BASALITE 

LIfffcfwsfgfcff  MASONRY   BUILDING   UNITS 

■  AtALT    lOCK   CO.,   INC.,    Dei»t.   DP.,   NAPA,   CAilPOBNIA 
Plaats  la   NAPA,  STOCKTON,  SUNNTVAli 


2/4/47 

8teel-Plpe  Railings,  Etc. 
Contract   Awarded 

CENTRAL  VALLEY  PROJECT. 
Calif.  —  George  T.  Gerhardt  Co.. 
Inc..  1030  Golden  Gate  Ave..  San 
Francisco,  Calif.,  at  $78CO  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1501  for  furnishing  and  delivenng 
f.o.b.  cars  at  the  shipping  point 
or  f.cb.  cars  at  Central  Valley,  Calif., 
steel-pipe  railings,  stairs  and  parti- 
tions for  Installation  in  Shasta  Dam 
and  power  plant.  Central  Valley 
FVoject,  California.  The  materials 
will   be  Installed   by   the  government. 


2/3/47  44 

Contractor   Taking   Sub    Bids   On 
Ail    Portions   of  the  Work— No 
Due  Date  Set 

Residences  (600)  Cost  fS.OOO.OOO 

SAN  JOSEi  Calif.,  Santa  Clara  Co., 
66  acre  site  on  N.  First  St.,  ad- 
jacent to  the  Rosemary  Gardens 
Subdivision;  west  side  of  Olsh 
road. 

Owner — San  Jcse  Development  Com- 
pany,  c/o   contractors. 

Plans  by  owner. 

Contractor  —  iVicKeon  Construction 
Company,  948  Taraval  St.,  San 
Francisco,    Calif. 


2/3/47  44 

Electrical    Wiring 
Contract   Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Spott  Electrical  Co.,  576  22nd  St.. 
Oakland.   Calif.,  at   $1231.65  awarded 

contract  by  the  East  Bay  Munici- 
pal Utllitv  District.  Room  312.  612 
Iflth  St..  Oakland.  Calif.,  under  LS- 
373  for  instalilng  lighting  fixtures 
and  furnishing  and  installing  con- 
duit and  wiring  at  the  new  office  lo- 
cated at  531  19th  St.,  Oakland.  Calif. 


2/3/47  •  44 

Roofing — Bids    Open    Date    Extended 

from   Feb.  6  to   Feb.  14.  10  A.  M. 

BOULDER  CANYON  PRO  J..  Arlz.- 
Calif. -Nov.— Until  Feb.  14.  10  A-  M.. 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation.  Boulder  City 
Nev.,  under  Spec.  15642  for  installa- 
tion of  roofing  on  50  houses  at  Boul- 
der City.  Nov.,  Boulder  Canyon  Proj. 
The  houses  will  be  located  in  Boul- 
der City. 

The  work  involves  furnishing  and 
aplying  45,700  sq.  ft  mineral-sur- 
faced asphalt  prepared  roll  roofing. 

Copies  of  the  standard  forms  and 
of  the  tpecificatlons  may  be  obtained 
from  the  folic  wing  offices  of  the 
Bureau  of  Reclamation :  Walker  BL 
Young,  chief  engineer,  U.  S.  Cus- 
toms House.  Denver  2,  Colo.;  E.  A. 
Moritz,  regional  director.  Adminis- 
tration Bldg.,  Boulder  City,  Nevada; 
C.  P.  Christensen,  director  of  power 
Boulder  City,  Nev.,  and  Michael  W. 
Straus,  commissioner.  Bureau  of 
Reclamation,   Washington    25,   D.   C. 

Prospective  bidders  desiring  to 
visit  the  site  of  the  work  should 
communicate  with  the  director  of 
power. 

No  charge  to  prospective  bidders; 
to   others,   10.75,   not  refundable. 


2/4/47  44 

Seeding — Contract     Awarded 

FAIRFIELD.  Calif.,  Solano  Co.— 
Harmon  Rowe,  Sacramento,  Calif.,  at 
$3677.70,  awarded  contract  by  U.  S. 
E^ngtneer  Office,  Wright  Bldg.,  Sac- 
ran-.onto,  Calif.,  under  SpcK:.  1262  fov 
fceding  for  dust  and  erosion  con- 
trol protection  at  Fairfield  Army  Air 
Base. 
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PLANS  and 
Speculations 


State  civil  service  exams  will  be 
griven  candidates  for  a  position  as 
assistant  architectural  draftsman 
on  March  8.  Other  exams  to  be 
griven  soon  are  for  senior  engineer, 
design  and  construction  of  dams, 
March  13;  junior  highway  engi- 
neer and  junior  bridge  engineer. 
March\  15;  and  for  under,  junior 
and  senior  engineering  aides,  on 
March  22. 

OQO 

A  joint  army-navy  board  has  ap- 

g roved  construction  of  a  second 
an  Francisco  Bay  bridge.  Report- 
edly, the  most  favored  site  runs 
from  a  point  near  Bay  Farm  Is- 
land to  a  terminus  near  Hunters 
Point.  The  board  recommended  a 
bridge  and  viaduct. 
oOo 

Assemblyman  Richard  J.  Dol- 
wig,  Sooth  San  Francisco,  has  pro- 
posed that  the  state  park  commis- 
sion purchase  the  6000-acre  Bu- 
tane forest  in  San  Mateo  County 
as  a  living^  memorial  to  men  and 
women  who  died  in  World  War  II, 
oOo 

Settlement  of  the  year-old  strike 
in  the  redwood  industry  may  be  ef- 
fected soon.  A  U.  S.  labor  con- 
ciliator announced  recently  that 
the  union  and  employers  have  tem- 
porarily concluded  negotiations  and 
a  proposed  contract  will  be  sub- 
mitted to  both. 

oOo 

Highway  construction  beinr  con- 
sidered by  the  state  legislature 
includes  a  four-lane  divided  high- 
way through  Porterville.  estimated 
to  cost  $1,063,000. 
oOo 

Sacramento  is  prepared  to  de- 
mand immediate  action  by  Sacra- 
mento City  Lines  to  remove  all 
street  car  tracks  not  covered  in 
previous  franchise  agreements. 
oOo 

Seven    additional    traffic    control 
signals    have    been    recommended 
for  three  locations  in  Richmond. 
oOo 

Making  the  Greenbrae  intersec- 
tion of  U.  S.  101  and  Sir  Francis 
Drake  Highways  safe  by  a  grade 
separr.tion  is  expected  to  cost  $2.3 
million. 

oOo 

Big  Sur  Lodge,  last  year  de- 
stroyed by  fire,  will  be  rebuilt,  the 
state  park  commission  recently 
announced. 

oOo 

The  Biggs  (Butte  County)  City 
Council  is  seeking  a  method  to  set 
a  nominal  sewer  extension  charge 
for  new  homes  being  erected  in 
the  city. 

ARCHITEcfURAL  MEET 


A  meetinjr  of  the  Architecttiral 
Club  will  be  held  at  8  p.  m.,  Wed- 
nesday, Februarj'  6. 


Overall  Association 
Labor  Agreement  Is 
Gelf an's  Achievement 


William  Gelfan,  of  Los  Angeles, 
is  president  of  the  California  Coun- 
cil of  Painting  and  Decorating  Con- 
tractors of  America.  He  was  elected 
unanimously  at  the  1946  convention, 
after  serving  four  successive  terms 
as  state  vice  president.  A  member 
of  the  organization  for  eighteen 
years,  he  has  been  specially  active 
since  1936. 

His  name  is  most  actively  associ- 
ated with  progress  toward  closer 
working  relations  with  organized 
labor  and  organized  painting  con- 
tractors.    It   was    he    who   in    1935 


WILLIAM  GELFAN 


proposed  that  the  Los  Angeles  As- 
sociation work  out  collective  agree- 
ments with  the  labor  union. 

He  succeeded  in  interesting  a 
small  group  of  the  larger  contrac- 
tors in  Los  Angeles,  who  favored 
the  overall  agreement  rather  than 
individual  negntiatiotvs  and  in  1937 
the  idea  of  a  closed  sTiop  and  group 
agreement  with  labor  was  adopted 
by  the  Los  .\ngeles  Association. 

Although  the  move  split  the  Los 
Angeles  membership,  causing  some 
contractors  to  withdraw,  it  gained 
populatrity  in  operation,  and  today 
the  Los  Angeles  unit  is  operating 
one  hundred  per  cent  with  the  union 
on  a  joint  committee  plan.  More 
recently,  the  idea  has  been  adf>ptrd 
by  the  California  Council  and  all  its 
local  as<;ociations. 

Gelfan  has  been  in  the  business  25 
years.  One  of  his  present  cam- 
paigns is  for  greater  recognition  of 
the  painting  contractors  as  one  of 
the  large  volume  businesses  of  the 
country. 


Technical  Engineers,  Architects,  Draftsmen 
Seei(  Blanket  25c  Per  Hour  Wage  Increase 


The  technical  engineers',  archi- 
tects' and  draft.'men's  union,  local 
No.  89  executive  board  today  an- 
nounced it.i  policy  for  1947.  The 
board  unanimously  endorsed,  and 
pledged  to  peek  adoption  of  deci- 
sions reached  at  a  conference  of 
union  civil  engineering  personnel 
of  the  Bay  .4rea  counties,  held  re- 
cently. 


Foremost  among  the  decisions 
was  the  demand  for  a  blanket  S5c 
per  hour  wage  increase  for  all 
classifications  of  engineers  em- 
ployed by  general  contractors  or 
by  land  surveying  and  civil  enpri- 
neering  firms,  to  be  efTectivp  May 
1.  The  union  scale  at  that  time 
will  be: 

Contractors'  Civil   Engrg. 

Seal*  Firffia    Seal* 


Head  chainman.  Junior  draftsman, 

Junior  inRp«ctor  

Inatrumentman,  Draftaman, 

Inspector    „ _ 

Chief  of  Party,  Senior  draftsman. 

Senior  inspector  

Assistant  engineer. 

Assistant  architect  


T«nlh  ond  Horriion  •  Son  FrancUco«  California 


fl.TS  per  hour 

2.00  per  hour 

2.28  per  hour 

2.75  per  hour 
(above  rates  plus  ex- 
isting sick  leave  and 
annual    vacation) 

The  union  will  seek  to  write  a  provision  covering  paid  legal  holi- 
days into  all  new  collective  bargaining  agreements  with  civil  engi- 
neerinf  firms. 


$1.87  ^  per  hour 
2.12  >4  per  hour 
2.87%  per  hour 
S.75     per  hour 


THE  SOLID  (?)  SOUTH 


The  "Solid  South"  is  almost  ex- 
tinct— something  existing  m  the 
Land  of  Memories.  Lavender  and 
cornflowers  pressed  between  the 
Pages  of  the  Past. 

^    it    il 

To  realize  this  look  at  the  rec- 
ord of  votes  cast  in  the  1944  Pres- 
idential Election: 

*    *    * 

lit  all  that  vast  empire  of  cot- 
ton and  intolerance,  hate  and  sweet 
potatoes  there  was  only  one  Coun- 
ty which  voted  "solid". 
iK   ir   it 

There  was  not  a  single  Republi- 
can vote  cast  in  Allendale  County, 
South  Carolina — ^the  only  spot  m 
the  entire  South  where  Senator 
Clasrhorn  could  feel  completely  at 
home  and  comfortable. 
if    ft   <r 

In  Calhoun  and  McCormick 
Counties  there  was  one  Republi- 
can vote  in  each — ^while  in  Edge- 
field and  Hampton  Counties  the 
polls  were  crowded  and  crawling 
with  three  Republicans  each. 

^   j;^   ^ 

Georgia,  with  a  Klu-Kluxer  un- 
der every  bed.  sheet  and  two  gov- 
ernors in  every  State  House,  the 
Republican  infiltration  reached  the 
alarming  proportion  of  six  Repub- 
lican votes  in  Taliferro  County. 
J^  ^  Jl^ 
Now,  you  may , begin  to  under- 
stand why  Bilbo  85  valiantly 
foti^t  to  protect  the  honor  of  his 
Mi«sis!tippi  —  he  didn't  want  an- 
other Gtorffia — 

it    ir    ir 
There   were  Ave   Republi- 
cans   voting    in    Sharkey 
County,  MnuusBippi  t 


Painting  Contractors 
Open  43rd  California 
Convention  at  Palace 

Master  Painting  &  Decorating 
Contractors  of  California — at  least 
300  strong — ^will  open  that  orga- 
nization's 43rd  annual  state  con- 
vention Thursday,  Febr.  6,  at  the 
historic  Palace  Hotel  in  downtown 
San  Francisco. 

The  state  association  has  26 
chapters,  boasting:  some  1,800 
members.  Six  new  chapters  were 
organized  in  1946  in  the  area  from 
Sacramento  south.  The  organiza- 
tion expects  to  have  chapters  in 
many  other  cities  by  1948,  but, 
nevertheless,  still  Is  the  largest 
trade  association  of  the  building 
industry  in   California. 

Preceding  the  convention,  mem- 
bers of  the  executive  board  and 
their  wives  will  attend  a  dinner 
meetinif  at  the  Palace  Hotel,  Wed- 
nesday evening. 

Mayor  Roger  D.  Lapham  will 
be  on  hand  to  welcome  delegates  to 
the  city  when  the  convention  opens 
Thursday.  His  will  be  one  of  the 
few  addresses  of  the  session,  as 
the  convention  will  be  devoted  al- 
most entirely  to  urbanization  busi- 
ness. 

Following  are  some  of  the  main 
events  of  the  three-day  meeting: 
THURSDAY  —noon:  luncheon 
for  delegates  and  their  wives.  Pal- 
ace Hotel;  evening:  President  Wm. 
Gelfan,    Los    Ax^slea,    entertains 


Trestle  and  Tube 
Selected  for  Six- 
MOe  Bay  Crossing 


WASHINGTON.  —  A  $261  mil- 
lion low-level  six-lane  combination 
causeway  -  tube  across  San  Fran- 
cisco  Bay  south  of  the  present 
bridge  was  recommended  by  the 
joint  army-navy  board,  the  War 
Department  announced  today.  The 
six-mile  crossing  would  connect 
Fifth  St.  in  Alameda  with  Army 
Street  in  San  Francisco.  A  four- 
lane  tube  would  be  built  under  the 
Oakland  Estuary  emerging  at  6th, 
Clay  and  Washington  Streets  in 
downtown  Oakland. 

The  report  recommended  that  the 
San  Francisco  side  of  the  crossing 
be  built  on  a-  trestle  16  feet  above 
low   water.     It   would   extend   ap- 

groximately  3600  feet  out  into  the 
iay,  and  then  would  go  into  an 
underwater  tube  some  6400  feet 
long.  Its  median  1600  feet  would 
be  81  feet  below  the  surface  of 
the  Bay,  allowing  a  60-foot  navi- 
gational channel. 

The  report  suggested  that  such 
construction  would  fit  in  well  with 
the  plan  of  the  City  of  San  Fran- 
cisco, and  would  relieve  conges- 
tion in  downtown  districts  of  both 
cities.  It  was  pointed  out  that  the 
low-level  plan  would  make  pos- 
sible future  expansion  to  include 
transcontinental  railroads,  and 
that  it  would  make  Bay  croasinK 
facilities  lest  vulnerable  to  attack 
in  time  of  war. 

# — 


past-presidents  at  dinner,   Monac 

co's  Restaurant.  •  ^_  _,  ,  -^^ 

FRIDAY  -^oon:      ladies'    COOrOUiatlOn    Of 

luncheon    and   card    party;    noon:  I  __     «■  •,  mm  •    « 

men  go  to  W.  P.  Fuller  jplant  ui  I  Bnilding  MaterUllS 

Dimensions  Needed 


Ringrose  Decorated 
By  Belgian  Consul 

Major  Harold  Ringrose  was  dec- 
orated with  one  of  Belgium's  high- 
est honors — the  Order  of  Leopold 
with  rank  of  officer — at  ceremonies 
at  the  Palace  Hotel  Saturday  eve- 
ning. 

For  his  services  as  town  mayor 
of  Brussels,  Liege,  Antwerp,  and 
other  Allied  headquarters,  he  was 
commended  for  displaying  "great 
tact  and  diplomacy  in  requisition- 
ing both  properties  and  Belgian 
civilian  labor.'' 

Last  August  22,  the  major  was 
decorated  in  absentia  by  Prince 
Charles,  Belgian  regent.  'The  pres 
entation  was  made  here  by  the  Bel- 
gian consul-general. 

Ringrose  previously  had  received 
such  dccnrations  as  the  ArAy  Com- 
mendation ribbon  just  after  V-E 
Day,  and  a  medal  for  the  libera- 
tion of  Liege. 

He  was  with  the  corps  of  engi- 
neers. Before  the  war  he  was  a 
member  of  the  firm  of  Anderson 
A  Ringrose,  which  started  in  San 
Francisco  at  the  turn  of  the  cen- 
tury. Since  iiis  return  he  has  been 
associated  with  Swinerton  A  Wal- 
berg. 

MORE  DORA^rrORIES 
FOR  DAVIS  CAMPUS 

DAVIS,  Feb.  5.  —  Three  more 
dormitories,  to  house  210  students, 
will  be  moved  from  Benlcia  and 
erected  on  the  Davis  campus  of  the 
University  of  California. 

This  action  has  been  taken  by 
the  regents  of  the  university  to 
relieve  the  housing  congestion  in 
the  College  of  Agriculture  at  Da- 
vis. The  building,  it  is  planned, 
will  be  ready  for  the  fall  semester. 

The  dormitories  have  been  ob- 
tained from  the  army  at  the  Be- 
nicia  Arsenal  and  will  be  torn 
down,  moved  to  the  campus  as 
soon  as  possible,  and  reconstruct- 
ed for  use  there. 


South  San  Francisco  for  luncheon 
and  tour  of  the  factory;  eveninjr: 
cocktail  party,  8  p.  m.,  Palace  Ho- 
tel. 

SATURDAY  —annual  ban- 
quet and  entertainment  event. 

The  program  was  planned  bv 
the  host  chapter's  executive  board, 
led  by  Andrew  Jorgensen,  board 
president;  Michael  Carroll,  secre- 
tary; Hnd  Mrs  Joseoh  Eckhart. 
# 


by 


'Construction  Fund 
Under  Contract 
June  SO'-Purcell 

SACRAMENTO— Testifying  be- 
fore the  Senate  Committee  on 
Transportation  this  afternoon,  Di- 
rector of  Public  Works  C.  H.  Pur- 
cell  branded  as  "ridiculously  mis- 
leading" advertisements  sponsored 
by  the  Western  Oil  and  Gas  Asso- 
ciation and  appearing  in  many  Cal- 
ifornia newspapers  which  make 
the  statement  that  "the  state  has 
enough  money  to  build  new  roads 
without  increased  taxea." 

The  advertisements  seek  to  show 
that  the  state  has  a  rurplus  of  |36 
million  for  highway  construction 
purposes. 

_ — # 

Calif  omians  Take 
AGC  Offices 


Many 


CHICAGO.— Among  the  19  di- 
rectors the  Associated  General  Con- 
tractors of  America  elected  at  the 
closing  session  of  their  28th  an- 
nual convention  here  were  three 
contractors  from  the  far  west. 
They  were: 

Roy  L.  Blair,  R.  L.  Blair  A  Co., 
Spokane,  Wash.,  Highway  District 
1 ;  Fred  J.  Early,  Jr.,  Fred  J.  Early 
Jr.,  Co.,  San  Francinco,  and  John 
MacLeod,  Macco  Constr.  Co.,  Clear- 
water, Calif.,  both  of  District  2. 

B.  F.  Modglin,  of  MacDonald  A 
Kahn,  Inc.,  San  Francisco,  and  A. 
L.  Atherton.  Atherton  Constr.  Co., 
Seattle,  Warh.,  were  appointed  to 
the  AGC  buildinic  contractors'  di- 
visioh. 

Gordon  Ball,  of  N.  M.  Ball  Sons, 
Berkeley,  was  named  to  the  high- 
way contractors'  division,  and  A 
Teichert,  Jr.,  of  A.  Teichert  A  Son, 
Inc.,  of  Sacramento,  was  appoint- 
ed to  the  heavy  construction  and 
railroad  contractors'  division. 


WASHINGTON.  —  Savings  in 
constniction  costs  arising  from  the 
adoption  of  modular  coordination 
in  the  manufacture  ot  building 
products  will  become  available  to 
the  public  more  quickly  as  a  result 
of  the  $66,900  grant  made  to  the 
Modular  Service  Association  by 
the  office  of  technical  services  of 
the  U.  S.  Department  of  Com- 
merce. 

Tyler  S.  Rogers,  president  of  the 
Producers"  Council,  stated:  *The 
funds  will  be  used  to  expand  and 
intensify  research  in  methods  of 
coordinating  the  dimensions  of 
building  products  in  such  a  way 
as  to  eliminate  need  for  cutting 
and  fitting  materials  on  the  btdla- 
ing  site,  thus  permitting  import- 
ant savings  in  both  time  and  ma- 
terials. 

"There  also  will  be  further  sav- 
ings in  the  manufacture  and  dis- 
trioution  of  modular  materials. 
These  added  savings  will  result 
from  a  greater  degree  of  mass 
production  and  frotn  lower  inven- 
tory costs. 

"Much  research  remains  to  be 
done  with  respect  to  other  com- 
monly used  building  materials,  and 
the  grant  from  the  office  of  tech- 
nical services  will  help  greatly  to 
speed  up  the  process.  The  program 
of  the  Modular  Service  Associa- 
tion heretofore  has  been  financed 
with  funda  from  the  estate  of  the 
late  Albert  Farwell  Bemis,  who 
was  a  pioneer  in  the  field  of  co- 
ordinated   dimensions. 

"The  extent  of  the  savings  which 
can  be  realized  in  construction 
costs  by  the  use  of  modular  co- 
ordination cannot  be  estimated 
with  any  accuracy  until  nwre  ma- 
terials have  been  made  available 
with  coordinated  dimensions  and 
until  a  variety  of  typical  struc- 
tures actually  has  been  built  with 
such  materials.  However,  enough 
is  known  to  warrant  the  statement 
that  the  total  savings  wMl  be  sub- 
stantial. 

"The  Industry  -  Engineered 
Houses  being  developed  by  the 
Producers'  CouncW  and  the  Na- 
tional Retal  Lumber  Dealers'  As- 
sociation have  been  designed  thro- 
out  on  the  modular  basis,  which 
will  account  for  a  major  part  of 
the  savings  anticipated  in  the 
building  of  engineered  houses." 
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CPA  PERMITS  GRANTED 

MJLS  FRANCISCO.  --  The  Civilian 
FroducUon  Adxnlnlatratlon,  A.  J- 
Ovtar,  ffvcienal  director,  1380  MarKst 
St.  h*a  announced  the  to\]»wing  per- 
mits nuted  for  conatrucUon  ot  com- 
RMreul  «ad  InduatrlaJ  buUdlAgs 
thm  Mam  Franeiseo  area: 

PCBRUARY  2,  1947 


'oa  UNITS — Sacramento;  N  L  Schutt, 

401  Ahem  St.  Sacramento. 
1  UNIT— Sacramento;  Golden   Eagle 

Hotel,  Sacramento. 
1    UNIT— Redwood    City;    Harry    H 

Welner.  731  El  Camlno  Re«L 
1  UNIT— Modesto ;  James  B  0'L«ary, 

Ftoute  1080,  Route  3,  Modesto. 


in 


Mahlon     E 
St,    Sacra- 


Building  Section 
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PliAHT  Solencas  bldg.  $700,000;  Da- 

Tl«:  own*r,  U  of  C,  Barketey. 
AUTO  and  truck  repair,  |6000;  10th 
and  Vestal,  San  Jose;  owner,  C.  E. 
RawMn.  et  al,  18»  S.  10th  St.  San 
Jos*. 
ROOFING     warehouse     and      living 
quartcn,  »8000;    1415  4th   St..   San 
Rafael;  owner,  John  Labbar,  preni. 
LAWN  MOWER   sales   and   service. 
fSJJOO-  428  N  California  St..  Stock- 
tonV  owner,  L.  W.  Vachon,  828  W. 
.    Kagnolia,    Stockton. 
RADIO  eales  and   service,  »140;   618 
Ist  St.,  Oakdale; 'owner,  Glenn   L. 
Anderson,  Box  1107,  Oakdale. 
REPAIRS  to  office,  »1600;  238  San- 
some    St,    San    Francisco;    owner. 
Pacific  Marine  Ins.,  820  California 
St,   San   Francisco. 
FHSLD    operation    center    for    tele- 
phone company,  J7B,000 ;  Evans  and 
Quint.  San  Francisco;  owner.  Low- 
He  Paving  Co.,   1540  l«th  St,  3an 
Francisco. 
TEl>BPHONlJ    exch.,    |11,000;    Wal- 
nut Creek:  owner.  Pacific  Tel.  and 
T«L  Co.,   San  Francisco. 
TBUEFHONS    exch..    $11,000;    Men- 
dota:    owner.    Pacific    Tel.    A    Tel. 
Co.,  San  Francisco. 
STEEL.    Cross    In    cemetery,    $8800; 
San    Jose;    owner.    Oak    Hill    Imp. 
Co.,  Box  224,  San  Jose. 
ASDN.    to   telephone    e^fth.,    $44,000; 
White  and  Alum  Rock,  San  Jose; 
,  owner.  Pacific  Tel.  A  Tel.  Co.,  San 
'  Viranclsco. 

TELEPHONE  exch.,  $11,000;  IFre- 
baugh;  owner.  Pacific  Tel.  A  Te'. 
Co..  San  Francisco. 
REPAIRS  to  dressmaking  and  retail 
shop,  $3500;  86  a.  2nd  Street,  San 
Jose;  owner,  Gloria  C.  Ferro.  Box 
279,  Route  8,  San  Jose. 
DONUT  Bakery,  $1700;  2919  l«tii 
St,  Saa  Francisco;  owner.  I^eRoy 
Hersh.  1284  34th  Ave.,  San  Fran- 

claeo.  .-,«ww> 

STORE,  fruit  and  vegetable,  $8000; 
91$  Bayshore  Blvd.,  South  San 
Fianclsco;  owner.  Ernest  L^  Bo- 
nalansa.   684    Pine   St.,    Ban    Fran- 

SBKVICE  Station.  $«D20;  Clovis  and 
"Vsntura,  Fresno;  ownsr.  Standard 
Oil  of  Cain..  225  Bush  Street.  San 
Fmnclsco. 

RETAIL.  Store,  $3000;  476  13th  St. 
Oakland;  owner,  Singer  Sewing 
Machine  Co..  89  Grant  Avenue,  San 
Francisco. 

WHARF.  $313,000;  Redwood  City 
Rarbor;   owner,   City   of  Redwood 

SHED  for  storing  building  mtls.,  $2,- 
000;  First  and  States,  Ixm  Altoa: 
owner,  D.  H.  Voorhles,  Box  293, 
Los  Altos. 

PLANT,  ice  cream  mfg,  $11,200;  260 
West  Portal  Ave..  San  Francisco; 
owner.  Douglas  J.  Shaw.  E22  Weit 
Portal  Ave.,  San  Francisco. 

BAND  practice  rooms  for  veteran 
education,  $2000:  518  l7th  Street 
Oakland;  owner.  Thos.  P.  Candell, 
premises. 

COMPLETE  model  home  for  demon- 
stration purposes.  $300;  Orlnda: 
owner,  Langbehn  &  Chandler,  1307 
Harrison,  Oakland. 


1  UNIT  —  Sacramento ; 
Small  III,  1710  10th 
mento. 

1  UNIT— Fresno ;  C  J  Allen,  Route  8, 
Box  723A,  Fresno. 

1  UNIT— Merced;  F  Anaut,  168  16th 
St,  Merced. 

2  UNITS— Marin  City ;  Amoa  B  Mar- 
ble, P  O  Box  267,  Marin  City. 

1  UNIT— Oakland ;  Weldon  H  War- 
ren, 3490  Midvale  Ave,  Oakland. 

1  UNIT— Albany;  Paul  Lidcti,  1089 
Curtis  St,  Albany. 

88  UNITEh-Berkeley  and  vicinity; 
J  M  Walker,  1681  University  Ave, 
Berkeley. 

5  UNITS  —  Richmond  and  vicinity; 
J  M  Walker,  1631  University  Aye. 
Berkeley. 

3  UNITS— Oakland ;  Blvln  Van  Vma. 
4098  Lincoln  Ave.,  Oakland. 

1   UNIT— Albany ;    Warner  R   Oden-  j 
thai,  Berkeley. 


Ceiniper«lal    Bidgs.   — 
Eduestlsnal   BIdo*-   — 

HosplUla 

Industrial    BulMlnta    ■ 

Putollo    Buildings 

Rallglaus    BulMlnfls    

Saelal,  RaoraiMefml  BMfla. 

Rssldentiai    Buildings 

Transportation    BIdgs. 

MIscellanseus    BIdgs. 
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1.S— COMMERCIALBLDGS, 

2/6/47  ^ 

Plans  In    Progress— FWA   Funds 

Allotted  In  Amount  of  $4800 
Lunohroom  4  8hop  Bldg.^^^^  ^^^  ^ 

MESA.   Arlxona.  ^,  ._,  » 

Ownei^Mesa    High    School    District, 

Ruien    T.    Shepherd.    Asst     Supt, 

Mesa,  Ariz. 
Architects— Lesher  &  Mahoney,  Phle- 

nlx,  Ariz.  ^      . 

Lunchroom  and  shop  bldg..  having  a 


SUB  -  BIDS  WANTED 

General  centraotors  desiring  sub-bids  on  any  Job  are  Invited  to  maka  known 

their  requirements  In  this  column.    There  Is   no  charge  for  this  service. 

High  School,   Modesto,  Calif.;    Bids  Ous  rebruary  10.  8:00  P.   M. 
U.  U.  Kahlmann,  251  Kearny  St..  Ssn  Francisco    (DOuglas  8028) 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Francisco  (EXbrook  6906; 

>*.  A.  Little,  1  Grand  View  Ave..  San  Kranclsco,  Calif.   (VA  7991) 
Moore  A  Roberts.  698  Mission  St.,  San  Francisco  (GArfleld  8879) 
Willis  F.  Lynn  1040  Folgsr  Ava.  Berlieley,  Calif.   (BErkeley  8044) 
8.  C.  Giles  and  Co.,  819  Elks  Building,  Stockton  1,  Calif.  (Stockton  3-0469) 
Ifirbentraut    A   Summers.    696    Pennsylvania    St.,    San    Francisco.    Calif., 
(ATwatei*  2420) 
Carl  N.  swenson  Co.,  P.  O.  Box  658.  Ssn  Jose  (BAIlard  3600) 


Water  Filtration  Plant,  Martinez;  bids  open  Feb.  11,  7:30  P.  M 

Butte  Construction  Co.,  698  Mission  St,  Sau  Francisco  (TUxedo  3413  and 

i&Xbrook  8898) 

Central   California   Construction   Company,   116  Erie  St,   San   Francisco, 

Calif.,  (HEmlock  7926) 
Willis  F.  Lynn,  1040  Folger  Ave,  Berkeley,  Calif.,   (BEJrkeley  6044) 

Stolte.  Inc..  8481  San  Leandro  St,  Oakland  (TRlnldad  1064), 


floor  area  of  approx^  10,500  «V  't-; 
to     consist     of     kitchen,     teachers 
dining  room,  students'  dining  rooin. 
farm  shop  and  vocational  agricul- 
ture   shop;    alterations    to   present 
shop,  converting  an  auto  mechanic 
shop  Into  a   band   room,   repairing 
floors  and  Infctalllng  partitions. 
FWA  funds  were  allotted  to  assist 
in  the  preparation  of   plans  accord- 
me   to   an   announcement    made    re- 
cently  by   Wright   U    Felt    Division 
Engineer  In  charge  of  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency,  630  Sansome  St.,  ban 
Francisco,  Calif. 

Plans  Nearing  Completion— Bids  Will 

Not  Be  Asked  Before  June 
Office   Bldg.       Approx.  Cost  $250,000 
SAN  FRANCISCO,  Calif.,  Broadway 

and  Battery  Streets. 
Owner— Marine    Firemen's    Memorial 

Association  Inc.,  68  Commercial  St., 

San  Francisco,  Calif. 
Architect  —   Harold   H.    Weeks,   508 

Market  St,  San  Francisco,  Calif. 
Reinforced  concrete  with  terra  cotta 

facing,  two  stones  and  basement; 

steel  sash,  asphalt  tile  floors,  and 

nmrble  lobby. 

2/5/47  ^  "     ^ 

Arohitect  Taking   Bids  Froni 

Selected   Contracts— Due    February 

17.  3  P.  M. 
Bank   Building 
OAKLAND,  Calif..  Alameda  County. 

35th  A  E.   14th  St  .      „  ..        , 

Owner  —  Anglo  California  National 

Bank,     1560     Broadway,     Oakland, 

Architects   —  Miller  A  Pflueger.  580 
Market  St.,  San  Francisco.  Calif. 

2/5/47  •     2 

Bids   In — Hftid  Under  Advisement 

for   One   Week— CPA   Approval 

Granted 

Motor  Transport  Facilities         ^^,,^ 

Cost  $106,000 

RICHMOND,  Calif.,  Contra  Costa  Co. 

Richmond  Refinery. 
Owner— Standard    Oil    Co.,   225   Bush 

St.,  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
Includes    repair    shop,     paint     shop, 

locker  and  lunchroom  building. 


San 


Improvements);  Speft  M 

SAN    MATEO    COUNTY,    Calif. 
Francisco  Airport 

Owner  — City  and  County  of  San 
Francisco.  PubUc  UUUUes  Commls- 
sion,  James  H  Turner,  managar. 
City  Hall.  San  Francisco,  Calif. 

Archltect-W.  P.  Day  A  Associates. 
Ill  Now  Montgomery  St.,  Ban 
Francisco,  Calif. 

Reinforced  concrete  addlUon  of  two 
wings  to  north  and  south  end  or 
present  terminal  building  to  Pro- 
vide additional  passenger  faculties, 
including  offices  for  customs  In- 
spectors, additional  dining  space 
and  restroom  area. 

Lbw  Bidder— Carrico  A  Gautler,  S6S 
Ocean  Ave.,   San  Francisco.  Calif.. 

$318,615.  ,        _ 

Other  bidders  February  4were. 

Barrett  A  Hllp,  San  Franci^so, 
CaUf.,  $331,843.  „       _.    ^ 

Erbentraut  A  Summers.  San  Fran- 
cisco, Calif.,  $844,601. 

Jacks  A  Irvine,  San  Francisco, 
Calif.,  $854,497. 


2/6/47  ^      •  _.  ' 

CPA  Approval  Granted^ — 
Contract    Awarded  •j»fa 

Grocery  Store   (Addn.)         Cos*.  $4579 
SAN  FRANCISCO,  Calif.  1773  Halght 

Street 
Owner— Frank  and  Joseph  Le^  1778 

Halght  St.,  San  Francisco,  Calif. 
Architect-J.  Lloyd  Conrich,  593  Mar- 

ket  St,   San  Francisco,  CaUf. 
Alter  and  enlarge. 
Contractor— RIcliard     N.    Tone,     1BW 

Page  St.,  Ssn   Francisco,  Calif. 


Csllulsr  Struoturao  For  Slide  Area,  Vet  Adm.  Ft  MIley:  Bids  Ous  Fsb.  28. 
2:80  P.  M. 

btolte,  inc..  8401  San   Leandro  St,  Oakland   (TRlnldad  1064). 
nirbentraut    A   Summers,    696   Pennsylvania    St..    San    Francisco,    CaUf.. 
(ATwater  2430) 

Jas.   I.  Barnes,  Construction   Company.  941   Runs   Bldg..   San   Francisco, 
Calir..  (JfiXbrook  6905) 

Uaas  A  Rothchlld,  838  Merchants  Exchange  Bldg.,  S.  F.  (EXbrook  1200) 
Fred  J.  Uarly,  Jr.,  869  Pine  St.  San  i^Yandsco,  Calif.  (SUtter  1781) 
Wm.  Horstmeyer.  28  Mars  bt.  Ban  IfTandsco  (MArket  7289). 
Daisy  Brothers,  P.  O.  Box  127,  Belmont  (BUtmont  230O). 
Charles  MaeClosky  Co..  112  Market  Bt,  Bar.  Francisco  (DOuglas  06O4). 
Henry  Arlan  Construction.  4142  Osary   Blvd..  S.  F.    (MAyvl«w  8170) 
Wellnltz  &  DeNarde.  814  eth   St.,   San  l*'rancl8co    (MArket   4498) 


GASOLINE  ond  DIESEL 

GENERATORS 


Conversion  of  Bldg.  Into  Apts.,  Camp  Stoneman.  CalTf.;  Bids  due  February 
IS,  2:00  P.  M.,  ate. 
B.  *  R.  Constr.  Co.,  110  Markat  St.  Ban  Francisco   (DOuglas  7616. 

Charles  MaeClosky,  112  Market  Street,  San  ifTandsco   (DOuglas  0604). 
ii;rbentraut  A  Summers,  696  Pennsylvania  St,  San  Francisco  (AT  242'J) 
Fred  J.  nearly,  Jr.,  869  Pine  St.  San  I'-randsco,  Calif.  (SUtter  1781) 
tiiltweil  Constr.  Co.,  4746  Geary  Blvd.,  San  Francisco  (BAyvlew  8947) 
Daley  Brothers,  P.  O.  Box  U7,  Belmont  (BElmont  2300). 
James  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Francisco   (BXbrooK 

6905  or  EXbrook  7004) 
Heier  Sorensen,  927  Argueilo  St.,  Redwood  City   (Redwood   City  »12) 
M  &  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
Mldstate  Conttr.  Co.,  427  Bryant   St.,  San  J-'ranclsco  (YUkon  tJ-2812) 
Stoltc.  Inc.,  8451  San  Leandro  St..  Oakland   (TRmidad  1064). 
Blltwell  Constr.  Co..  4745  Geary  Blvd.,  San  Francisco  (BAyvlew  MK7) 


2/5/47  '     • 

Low  and  Only  Bidders 
Central  Feed  Storsge  Unit 
SAN  LUIS  OBISPO,  Calif.,  San  Luis 
Obispo     County.     California     Poly- 
technic School. 
Owner— State  of  California.  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Architect— Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  CaUf. 
Feed   storage  unit  and  miscellaneous 

Improvements. 
Low  Bidder— A  Madonna,  1028  Chor- 
ro,  San  Luis  Obispo,  Calif.,  $70,986. 
Other  bidders  February  4  were: 
Stolt  Inc..  Oakland,  Calif..  $79,950. 
Malno  Construction  Co.,  San  Luis 
Obispo.  Calif.,  $88,881. 


2/5/47  •     * 

Low  and  Only  Bidders 
Administration  Bldg.   (Additions  and 


PORTABLi 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Wstts  to  150  Kilowsttt 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natonaa  St 
Phone:    MArket  1651 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Housing  Administration,  D.  C.  Mc- 
Olaness.  district  director,  315  Mont- 
gomery St,  San  Francisco,  has  an- 
nounced the  following  list  of  per- 
mits granted  by  the  above  office  for 
tha  constraction  of  dwelling  or  rent- 
al units  (ether  than  for  owner-oc- 
aupancy)  In  the  San  Francisco  area 
for  applicants  €m  noted: 

I  UNIT— Palo  Alto;  Alexis  Kephart, 

278  Green   St  Palo  Alto. 
40  UNITS — Sacramento;  McMahon  A 

Ford  Co.    1006  8th   St   Sacramento. 
a    UNITS  —  Newman  ;    Walter    Sllva, 

Box  116,  Newman. 

1  UNIT— Menlo  Park;  R  W  Alber- 
son,   314  Kipling  St.  Palo  Alto. 

2  UNITS— Stockton ;  Oarrow  A  Bow- 
man. 632  N  California  St,  Stockton. 

1  UNIT— Napa:  Roland  J  Peter,  2880 
Ta)om«  St,  Napa. 

6  UNITS  —  Concord  ;  Willoughby  A 
Stegge.  754  Mondana  Blvd.  Oak- 
land. 

00  UNITS — Santa  Rosa;  Hugh  Cod- 
ding, 706  Hoen  Ave,  Santa  Rosa. 

1  UNIT— Oakdal*.  R  L  Bowen,  1201 
J  St,  Oakdale. 

la  UNITS— Madera;  Neely  A  Berry, 
P.  O.  Box  629,  Madera. 

S  UNITS— San  Jose;  Leo  G  Asker, 
6B8  Leland  Ave.  San  Jose. 

la  UNITS — Fresno;  Frank  I  Rober- 
son,  «189  Sunset  Dr.  Fresno. 

1  UNIT — Sacramento;  Garrls  E  Ma- 
haffey,  8a4«  Kray  Way.  Sacra- 
mento. 


Plant  Solen^aJTBIdg..   Unit   No.   1,  Davis;    Bids   Due   Feb.  20.  2:90  P.   M. 
Krbentraut  *  Summers.  696  Pennsylvania  St,  S.  F.  (Al-water  2420) 
James  I.   Ba^es  Constr.  Co,  941  Rass  Bldg.   San   Francisco    (EXbrook 

6906  or  HOObrook  7064) 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.,  ilan  Jose  4   (Ballard  2602 

Substruetures.  Bayshere  Hl«h»<vay.  *an  Mateo  Co.;  Bids  due  Feb.  18,  2  P.M, 

carl  N.  Swenson  Co.,  1996  Stockton  Ava..  Ban  Jose  4   (Bailard  2608 
Substructure,  Ssnta   Barbara.    Bids  due  Fsb 


iRUiin  PRinT  compnnv 


MAKES 


FinE  pniHT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


18,   2  P.   M 
Carl'N.  3wenson~Co.,  1096  btockton  Ave..  San  Jo««  4   (Ballard  2603 
i'oreetry  BldglTBerkaley  Campus.  U.  C 
James  I 


^.„w.,, .. --  -  .  BW«  *«•  ^•b-  SI.  2  P.  M. 

Barnes  Constr.  Co,  941  Russ  Bldg,  San  Francisco   (ICXbrook 

6900  or  EXbrook  7064)  

Kroentraut  A  Summers,  6W  Pennsylvania  St,  a  F.   (ATwater  2420) 
iClmer  J.  Freethy.  1482  Keju-ney  au,  Kl  Cerrtto  (UAnascape  6-8811) 
>'arker  Staff  ens  *  Pearce.  185  Scuth  Paik    b.  F.  (iCX  brook  66L9) 
Mirrett  *  Hllp,  918  Harnson   St.  San   t'Yanclsco    (DOuglas  U700) 

Shop  ildg,.  aienn  County  MiShHichocl;  Bids  aue  Feb.  18,  ■  P.  M. 
James  H.  McFarland.  266  Laguna  Honda  Blvd..  S.  F   (MOntroco  1780) 
BAR  Construction  Co..  110  Market  Sft.,  San  Francisco   (DOuglas  7M6) 
L.  G.  Shala,  Route  1.  B«Jl42^teo  (CTiico  1086) 

Bark  BldgrTCngToCsllfcrnla  Bi.nk.  Oakiand;   Bids  due  Feb.  17,  S  P.  M. 
Htolte.  inc..  B^kl  San  Leandro  St.  Oakland  KTRinidad  ]^y- 
Bwlnerton  A  Walberg  Co.,  225  Bush  St.,  SanJYanc^coJt^ClArfield  29tW) 

Conversion  o^  Bldg.  Into  Apts..  Ft,  Ord;   Bids  due  Feb.  27,  2  P.  M. 
Stolte.  mc  8451  San  Leandro  St .  Oakland  (TRlnldad  1064). 

BoUIIng   Mlant  Addn..  Halnlsr  Brewing  Lo..  asn   rrsnc.sco;    bios  ous   reO 

SwmeX'i  walberg  Co..  225  i*u.h  St    San  '^^«<> ,  <^^«JL«"  ^*"' 
Barrett  A  Hllp,  918  Harrison   St.,  San  Francisco   (DOuglas  0700) 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995   Bvmn*  Ay*. 
9an  Fraodtco.  Calii. 
Pfco«#jGArfi«ld9110 


...YARDS    AT... 

755   0>uniy   Ro««l 

San   Carlor.,   Calif. 

Phone:   San  Orloa   204 1-M 


507  Bonania    Road 

Laa  Vagal,   Navada 

Phone:   Ui  Vcgaa  1)44 


"For  a  Square  Dejl  Call  O'Neiir 


PLANS  ON  FILE 


Yh.  following   list   of    Plans   and  -P^^  "«=«<»"•   ♦•'^"""S;^?" 
projecte  are  now  available  for  inspection   st  the  oWlee  ^^^'^^ 

PACIFIC   BUILDER.  469  Tenth  atreet.  Ban   Franotsoe 

Bid  Opening  Pate 


Work 


Superintendent's  Residence 
Naval  Reserve  Armory 


Uoeatlon 

Redding 
Stockton 


L.  W.  HOPKINS 


l'-^     THOMAS  F  DUFFY 

TILE  CONTRACTORS 


A 


FLOORING 

6/16  X  2  STRIP  KILN 
DRIED  EASTERN  OAK 

Carload  Late  Only 
BAN  LKANORO.  CALIP. 

IPkene  daya BWeetwood  1922 

mbana  avanlngo  .  tWeetwood  9493 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

^n^h^W^^J^^^^^S^im  M  1915  or  1911  Act  District.. 

TtUphnu  GArfiaU  8000 
HANNAFORD    A    TALiOT 

519  CAUFORNIA  STREET    -    SAN  FRANCISCO  4 


Skawar  Doers 

Tub 

laclosures 

Medicine  Cobiaets 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

"Not  How  Cheap  But  How  Good" 

253  MINNA  STREET 

Phone 
YU  kon  6-1489 


ITEDNESDAY.  FEBRUARYS.  1947 


DAILY    PACIFIC    BUILDER 


PACES 


J/8/4T  •     « 

Cantraet  Awarded  

Store  Cast  |ft.900 

OAKLAND,  Calif..  Alameda  County. 

9947  MacArthur  Blvd. 
Owner— Joseph  A.  Florio,  5265  Clare- 

mont  Ave..  Oakland,  Calif. 
Architect— R.  A.  Hutchison.  8433  And- 

over  Ave.,  Oakland,  Calif. 
One-story  store  building. 
Contractor— John  CIsero.  434  42nd  St.. 

Oakland.  Calif. 


9-10— EDUCATIONAL 
BUILDINvaS 


276/47  ^  ^       ® 

FWA  Funds  Allottsd  In  Amount 

of  929.000 
Mlflh  school  Bldg.  Addn.^^^^  ^^ 

HONOLULU,  T.  H.  Wahiawa  High 
High  School.  ^   ,, 

Owner— City  and  County  of  Hono- 
lulu. Mayor  Lester  Petrle,  Honolu- 
lu, T.  H. 

Architect— Lyman    H.    Blgelow.    City 

Hall.    Honolulu. 
Tncludes  now  administration  bldg.,  li- 
brary, 2  art  rooms.  2  science  lab- 
oratories,   2    shop    bidgs..    2    home 
economic      rooms,      2      vocational 
rooms.  1  agrlcultdral  tool  and  fer- 
tilizer  room,    1   band   room,   1  art- 
craft  room,  gymnasium  ond  audi- 
torium, having  a  total  floor  area  of 
43.400  sq.  ft. 
FWA  funds  have  been  allotted  ac- 
cording    to     an     announcement     by 
Wright  1..  Felt,  Division  Engineer  In 
charge  of  the  Bureau  of  Community 
FaclUtles  of  the  Federal  Works  Ag- 
ency, 630  b'ansome  St.,  San  Francisco 
jl.  Calif. 

10 


Relocate  from  Lomoore  Air  Base. 

Lemoore   to  Reedley,  Calif. 
Owner  —  Reedley  Joint  Union  High 

School,  Reedley.  Calif. 
Architect   —    Alastalr    Simpson,    7W 

Pulton  St.,  Fresno.  Calif. 
Includes    two    classrooms,    cafeteria, 

apartments  and  dormitories. 

2/5/47  „         ,      .  * 

Preparing   Working   Drawings 

High   School   (Additions) 

ELK  GROVE.  Calif..  Sacramento  Ca 

Owner  -  Elk  G~vo  Union  High 
School  District,  T.  R.  Smedberg, 
principal.  Elk  Qrove.  Calif. 

Architect  -  Harold  H.  Weeks  69v» 
Market    St.,    San    Francisco.   Calif. 

Concrete  and  frame,  one-story,  to 
include  new  vocational  agricultural 
department  building,  new  cafeteria 
and  four  additional   classrooms. 

2/5/4T  ^  • 

Owner  Will  Ask  Bids  Sfon 

High   school   Building  Ad^dltlon^^^ 

EAST   BAKERSFIELD,   Calif..  Kern 

County.  2200  Quincy  St. 
Owner  — Kern    County    Union    High 
^IShooi  Sfstrict,  134i'f  St..  Bakers- 

Relnfo'rced  concrete,  two-storj.  pro- 
viding two  biology  laboratories  and 
typlnl  room  on  first  floor  and  two 
clLsrooms.  physics  »»l«>''»t°^,^J 
science     lecture     room     on    second 

floor. 


11— 


HOSPITALS 


11 


2/5/47 

Low  and  Only  Bidders  ,,».--« 

Jr.  College  BIdgs.  Cost  »1.211,3»« 

SANTA    ANA,     Calif.,     Orange     Co., 

Comer  17th  and  Bristol  Sts. 
Ownei^Board    of   EMucation    of    the 
Santa    Ana    Junior    College     Dis- 
trict 1415  French   St.,  Santa   Ana, 

xShltict-Ralph  C.  Fi«^«!""^„,*;^** 
Associates,    3112    Ix>8    Fellz    Blvo., 
Los   Angeles.  Calif 
Includes       U-shapo      administration 
bldg.,  (lMx90-ft.);  classroom  quad- 
rangle consisting  of  16  un»t8' *  c°"- 
nectlng  science  bldgs..   (I«6x32.  53- 
;i2,    128x5.3    and    16ex32-ft.)     shop 
bldk..   77xl35-ft.,    l>*"^ry    1^2x86-f t 
men's    and    women's    >ocker   bldgs. 
«)x82  and  43x32-rt.,  cafeterial  70x- 
M-ft.  and  transformer  bldg..  Con- 
Srucllon  to  be  of  relnf.  brick  with 
w  alternate  bid  of  relnf    concrete 
Low   Bidder— Allison    Honer  Co..    103 
E   8rd  St    P.  O.  Box  84.  Santa  Ana. 
Sillf     (6)   $1,211,896  for  brick  con- 
2i"ctlon    Ind     (6a)     11.^187    for 
relnf.  concrete  con^,^j;"*=H^" ._    jol- 
Bids    were    taken    Jan.    80   as    loi 

l^TVor  the  construction  of  the  class- 

*^  rooms    administration,  men  s  and 

;^men's  locked  ^""dlngs    tran^ 

former     building     and     all     site 

(larsame  as  bid  (1)  using  reinforced 
...."imTii  bid  (2.  »..ng  reinforced 

,„  srirr-nTrSr-v .» bu.,d. 

i.,w.tuir    storage    building. 
,ta)'r.5l^.  b°"f3.  u.lnl5  rel.(orc«J 

'*'  SruK.o'bundC   but  o,n,>- 
..i;,'".a',5^«"b.f?*^.>n.re,„<o™.d 
concrete  construction ; 

point    of     connecting     with     the 
O  ?h  "'coTpiete  construction  of  the 

ed  concrete  construction. 
The  bids  weere:  •720131    (la« 

Allison  Honer  C(v,  <1>  »^i^^;  (S. 

211  396.    (6a)    $1,258,187. 

^'Jlk.  Golden  C<mB~c  ion  Co.  O) 

r2S''S93.'(^  TSn,n  (8a)  $1- 
^722  (4)  $1,010,000.  (4a»  Il^«>*|*' 
'!S?^T2'3»!m8,    (6)    $1,249,000.    (6a)    $1.- 

"?iS?ert  B.  McKee.  (D  »;^7«J,<*'i 

SMO.SOO.   (3a)   $l,0*^.«>w,  iw;  « 

'"i'  "A"?Sr»      '1.    I112.IM.     <■;> 

$1,505,617.  tt  ftsm29     (2>    $1.- 

R.   J.   D*""?- ,7: aJJ:*^,    $1502.545. 
i«t917      '8)     $1,314,3^0.     yi    ▼  • 
(6)'S49.000(6)   $1,773,878. 

9 

/85/47 

Plans  In  f  ">0'"^',-.-te  A  E^sct, 

SfrrJllv-'cLr^Ji-o    county. 


STEEL   ond 
STEEL  TRUSSES 

USCD  MATERIAL 

6  50-ft.  Stael  Trusses 

Aprox.  2H  Tons  each 

Miscellsncotis 

ANGLE  IRON.  CHANNEL 

'^IRON.  snd  I  BEAMS 

Concrete  and  Masonry  FtU 

SYMON    BROS. 

Wraekart 
I  Utk  Sf.  a»  Um4  Avaaaa 

pliaM    .     .     .    •    ««"•'  '-'^^^ 


2/5/47 

Low  and  Only  Bidders 

Convalescent  Home  <A'*«2'^*i;"jJ,  536 

NEAR  PHOENIX.  Ariz.,  Maricopa 
Co.  County  Convalescent  Home. 

Owner-County  of  Maricopa.  Board 
of    Supervisors,  Courthouse,   Phoe- 

Architects- Lescher  &  Mahoney.  1100 
Title  &  Trust  Bldg.,  Phoenix.  Ariz. 

Alterations  and  additions. 

Low  Bidder-H.  R.  Meadows    2821  N. 
Central.  Phoenix.  Ariz.,  $91,636, 
Other  bids  J'lnua'T  30were: 
Womack    Construction   Co.,   $95,508. 
C    O.  Johnson  A  Son,  $96,541. 
R.  E.  Bruce.  $96,642. 
J.  R.  Porter.  $100,176. 
E.  W.  Duhame.  $101,800. 
Stewart     Construction     Co.. 

055.68. 


tier.   210  Post   St..   San   Francisco. 

AShltecU-Engineers  -  ^"hur  R 
Hutchason  A  Associates.  ««  W. 
Fifth  St..  Los  Angeles.  Callf^ 

Structural  steel  1-  and  P»rt-  2- 
stor>-  (200x400-ft.).  approx.  90,000 
aa  ft  of  floor  space,  structural 
steel  trusses,  sawtooth  roof,  com- 
position roofing,  concrete  floors, 
^ncreto  floor  hardening.  »«P»»*J"« 
tile  floor  covering,  ornamental 
metal  wortt.  unit  hot  water  space 

heaters..  2  air  cond*""?*"*  "°Xr 
hlKh  pressure  boilers,  dumb  waiter, 
intercom  system,  aprinkler  By-tf™; 
electric  tnetal  furnace,  electric 
ranges  steel  lockers,  »te«»  ,«>»""« 
doora,  office  partitions,  vault  door, 
asphalt  paving,  wire  fence,  railroad 
spur. 

2/5/47  *' 

Plans  In  Progrssa 

Nstural  Oas  Holdar.  E^  ^^^^^^^ 

SAN  DECK),  Calif..  San  I>teKO  Cf- 
O^er-San  Diego  ^as  *  Kl^tric 
Co .  861  6th  Ave.  San  Diego,  Calif, 
includes  10.000.000  cu.  ".  natural  gas 
hnirter  220  ft.  high  and  276  ft.  In 
5£mJierriulrin^7.500.00O  Ibs^  of 
steel:  cost,  $1,200,000;  completion  of 
the  new  50,000-kw.  generating  unit 
now  being  Installed  at  Silver  Oate 
plant.  $5,500,000;  new  6«.<»0-vo»t 
transmission  network  and  substa- 
tions. $2,900,000,  and  extension  of 
service  to  new  customs  and  in- 
stallation of  «<i">p"fi'*;?^ *'""**■ 

ing  improvements,  $10,000,000. 

18 
17, 


IS 


2/5/47 

Lew  and  Only  Bidders 

CPA  Approval  Qrantad 

Uiundry  BulMIng  (Addltlena) 

PATTON.  Calif.,  San  Bernardino  Co. 

Patton  State  Hospital.  „.„,1,„„ 

Owner-State  of  California,  Division 

of  Architecture.  Public  Works  Bldg., 

Sacramento,  Calif.         „     ^    «.  ^n- 
State  Architect— Anson  Boyd.  Public 

Works  Bldg..  Sacramento,  Calif. 
Includes  two  new  wings  to  existing 

laundry  building. 
Low    Bidder  —  Harber    Construction 

Co..    2225    B    St.,    San    Bernardino, 

Calif.,  $17,980. 

Other  bidders  February  4  were/- 

C     A.    Cannara  Construction    Co., 
San  Bernardino.  $20,263.75. 

Gunn    Construction    Co.,    Los    An- 
geles. Calif.,   $22,960.        . 

PIsns  In  Progress— Contrsct  To  Be 

Awarded  Approx.  Three  Months 
Pisnt    (Dslry   and    M.I.  ^^-sjajng^ 

NYSSA.    Oregon. 

Owner-Avo«et  Co.,  38  First  St.,  San 
Francisco.  Calif.  M.  K^  Jo"^***"- 
president ;  John  Sirex.  and  Winston 
Churchill  In  charge  of  construc- 
tion. 
Private  plans. 

Concrete  and   feteel.  approx.   5000   sq 
ft    floor  area  ,„^-     .  ^ 

Contract  awarded  June  1946  to 
Bochte!  Bros.  A  McCone  Co  220 
Bush  St..  San  ^^"cisco.  Calif.,  re- 
voked due  to  unfavorable  building 
condltiona 


Cantraetor— Mooro    4    Heberta.    991 

Mission   St..  San   Frsnoisoe.  CaUf. 


22-26— RESIDENTIAL 
BUILDINGS 


Bids — Due    Feb. 


2/5/47  ^  ** 

Centraot  Awarded  .  .-.*^ 

Resktonoe  ^!^rV^^ 

OAKLAND.  Calif..  Alameda  County 

."^730    Margartdo    Drive 
Owner— J.  J.  Rollly.  169  Requa  Ave.. 

Piedmont.  Calif. 
Architect    -   Harry    A.   Bruno.    1440 

Broadway.  Oakland.  CaUf. 
l-stor>'.  IC  room  dwelling. 
Contrictor-Robert     P.   >«^.     «• 

King  Avs..  Piedmont.  Calif. 

2/5/47  ,     ^        .«^  ** 

Building    Permit   Qrantsd 

Owner  Will   Build  ^ 

Sr.^5Ta    Callf..    AlamS^cVu^l^ 

436-38-40   Lester  Ave. 
Owner-t>eorge  Bulger.  620  Brooklyn 

Ave..  Oakland.  CaUf. 

Aw^iiitAnt A     A.    Cantln    ana    a. 

^SicKisle  cantln,  704  Market  St. 

•San    Francisco,   CaUf. 
2-Btory,  8  unit  aP^^ment. 
Contractor^— Owner  will  build. 

Bids*^ln-Uncertsln    When    Contract 
To   Be  Awsrded 

SA*CRAMENTO.    Calif..    Sacramento 
County.  Sierra  Oaks  Tract. 


14-17— PUBUC  BLDGS. 


$108.- 


11 


preliminary    Plans    A^"'*'"9     .  .- 
Approval  of  State  Department  of 

Health 
sanatorium  ^Al^ter)^^^^^  ^^^ 

MERCY  Calif.,  San  Joaquin  and  Cal- 

O^^tr- °Bret' Harte     Sanatorium, 
°^unty  of  San  Joaquin,  c/o  county 
?lerii.  Stockton,  and  County  ot^  C^- 
averas,  c/o  county  clerk.  San  An 

Archirect''- Joseph  ^Losekann     Room 

-ytiti   TTiku'  Bide..  Stockton.  Cam. 
Re'Sf^^llng  ^lime   -d    stucco    cWl- 

rtren's  building  Into  adult  butiamg. 

work    involves    partition    changes. 

etc.  ^ 

12-13— INDUSTRIAL 
BUILDINGS 


2/5/47 

Owner    Taking 

VHP  Radio  Range  Stations;   Pro. 

No.  8-47-354  ,    ^^wrr^ 

Near  YUMA.  TUCSON,  and   DOUG- 

oi^^lr^Dept.  of   Commerce.  Clvli 
^Ter^nautlcs"^  Administration.     5661 
West    Manciiester    Ave..    Los    An- 
geles 45.  Calif. 
Plans  by  owner.  _ 

fncludes^enclng  site,  erecting  a  16- 
28-ft.  sectional  steel  frame  biog. 
on  concrete  foundation  erecting 
a  16-ft.  steel  tower  with  36-ft.  dlam 
tountirpolse  and  12xl2-ft^  an^^^na 
ahev  er  on  top  and  incidental  worii. 
Ij^clflcatlonr  obtainable  after  Feb 
6  from  above  office;  nQ  deposit  re- 
quired. 

18 


15 


2/5/47  •        „   .     ._, 

Low  and  Orly   Bid   Rejected 
Fire   Station    No.  2   (repsir) 
REDWOOD  CITY.  Calif..  San  Mateo 
County.   Jefferson  Ave.  and  Myrtle 

Street.  J    „..        IT.    ixr 

Owner-Clty  of  Redwood  City.  E^W 

Bloni.    City    Manager.    City     Hall. 

Redwood  City.  Calif. 
Plans  by  owner. 
Repair  floor  system  and   lower  wall 

sections. 
Low  and  Only  Bidder— Albert  Mangs, 

P  O.  Box  2309,  Route  2.  Ridge  Rd.. 

Redwood  City.  Calif.    Est.  cost  $2.- 

200.  maximum  $3000. 

Bid  rejected  as   being  too  high. 

18.1ft— RELIGIOUS  BLDGS. 


2/5/47 

Contract   Awsrdeci 

ShF  Range  Stations  C^P-^^*^ 
6-47-298)  *'•"    ssoww 


19 


2/5/47 

Contract  Awsrded 

CPA  Approval  Granted 

Msusoliim  Cost    $300,000 


Cost    »»•»•»    SAN  MATEO  COUNTY.  Calif.,  Holy 
NEAR    b'lYTHB.     Calif.,     Riverside-    cross  Cemetery.  ww.  u   ^ 

county  and  PHOENIX.  Ariz..  Mar-    Qwner-Roman   Catholic    Archbishop 
?coT«    county.  ,     .   ,  of  San  Francisco.  1100  Frankiln  St.. 

r.w«^— Civil  Aeronautics  Adminls-         g^^  Francisco.  Calif.  ,^^ 

T^tW  6W1   W.   Manchester   Ave.,^^t,uect.-Henry    ^Mlpton.    10« 
l~    iJ^gelL.  Calif.  1     sansome  St.San^  Francisco.  Calif 


12 


of 


;?;«:  Comp.eted-Arch.tect  W... 
Tske     B.ds    About    the    Miaoio 

rr  "^ ♦'•rw^Blda*'  cost  $500,000 

«T^HMOND   Calif..  Contra  Costa  Co. 
""'l^^a^re^lYo  Sn  Gmnt  Highway  near 

0^ne%-Elslman    Tag   A   Labe,    Ca 
548   4th    St..    San    Francisco.    Callf 


«w-ft  diameter  counterpoise  ana  » 
?«xl2.ft  antenna  shelter  on  top. 
S    inclaental     work      No     rad^o 

r^nsmlttmg  «<1"JP"«"*^;,*'bS 
stalled  under  this  proposal.  Bia 
rtl*;  guarantee  of  10%  to  accom- 

CoTrictt^Ri'e-   A   Son.   Salt    Lsks 
City,    Utah. 


Relnf.   concrete  and   marble.   1 -story 
to  contain  1720  crypts. 


PIONEERS  IN 

PREFABRI- 

CATION 

Laminated  Lumber, 

Beams,  Archea, 

Tni99e9 


^:SZ>I^: 


RUCTUIIKB 

Haoaroa*T99 

,.,4 .  ft«r.isus^ 


2/5/47  ^    „^ 

owner  Will   BuHd  ^^^  ^^^4)00 

Sm^ER^ILLE.   CaUf.,    Alameda  Co. 

5760  Shellmond.  „^h».i      5790 

Owner  -Newsom    *    B^Pj.}*''    "~ 
Shellmond.  EmeryvUle,  Callf. 


SUMMERBELL  ROOF  STRUCTURES 

17A6  Thirteenth  St.,  Oakland,  Cdlil. 
F  on  San  Frc^ncisco  From  othfr  fX(h..nic. 

ENtfrprise    10930  TWinoaks  3622 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECira — 

2-  t  alMP.M.-PalPlIng  and  Repair^  Lanca.ter 


■ainiing  a.uu_iv^°-'°      —  - — —-— - 

-ENGINEERING  PROJECire 


Gamerston  &  Green  Lumber  Co. 

Wfcof«sof«  and  Jobbing  Yard* 

LUMBER  .  TIMIIRS  -  TIES -FIR  -tiDWOOD 

PONDEROSA  -  SUGAR  PINE 


Saa  Preaeltca— liOO  Anay  Sf. 
ATwmHr  l}00 


Oaklaatf— 2001  Uvla«t«aa 
Mffaflfl  4-1 M4 


J 


2- 


-8P:.raHr^irRidiai  o.t^'^i^^p^;^'^^-^^^^ 


1-  9 


TUPPUESliNDlEQUW^MHJTV 
SimVcONTRACTJNFORMA^ 


— w^inrtlllne  RlK  Kental      Monterey  Co.  2-  4 

It:  '^^^^'-Dlese.   Tuir^u^oT^^^^^^^^  ^""""'^-  ''^'^^-     2-^8 

2-  ^  2:00P.M.-Relnforcement  Bars     Da^s  Dam^^^^-Jj^SJi^^  Ifi 

2-  5— 2:00  P.M.— Reinforcement  Bars     Alius  troj  j  jj 

2    5^^5  30  PM.-Jeeps  and  Pumps    Oakland  ^jj 
t  t  5:IS?.M.-Boi?ed  S^e*!  Tank.Oakland 

2-  5—  2.00P.M.— Pumps.   Adapters.   Etc^     »»"  '  1-81 

2-  5—  5:30P.M.— Coupes                  -v-„t.    Davis  Dam.  Arii-Nev.  1-  « 

2    t^  l-OOP.M.-Partltlon  Changes  Reno.  N^-                q^  1.22 

I  t  5-PM.^--J-, wood  --^/-riSa^Snal !-« 


NEED  A  PUMP? 

Call. ..STANDARD 

li/,"_3M  CMC  DUAL  PRIME 
2-L7M  8C  lOM  CMC  DUAL  PRIME 
;-_  ?M  8C  20M  CMC  DUAL  PRIME 
4"_J0M  &  40M  CMC  DUAL  PRIME 
6"-90M  CMC  DUAL  PRIME 
)"_FD  3  Diaphragm  Pumps 
4"_FD  4  Diaphragm  Pumps 


—  EXbrook  884S  — 


ST AND AR 


D     MACHINERY 


11 


2  Morkot  Stroot  -  San  Fraiielico 


-NOTICE- 
to  Subcontractors 

Key  System.  1 106  Broadway.  Oakland.  Cal- 
ifornia, contractors  for  the  demolition  of  the 
Richmond  Shipyard  Railway,  will  sublet  sec- 
tions of  the  work  to  pre-qualified  subcon- 
tractors. 

Saaled  bids  are  requested  for  furnishing  all  Ubof. 
equipment,  material  and  expense  necessary  for  the  re- 
moval  of  four  substation  buildings  on  the  Richmond 
Shipyard  Railway. 

The  scope  of  the  work  includes  the  removal  of  the 
buildings  including  foundations  and  fences  and  the 
rehabilitation  of  the  property. 

Plans  and  specifications  may  be  obtained  from  F.  R. 
Uoyd.  Purchasing  Agent.  Key  System. 

BiJs  ii'ill  be  received  until  tO  A.  M.  Monday, 
February  10.  1947,  at  which  time  all  bids  will  be 
publicly  opened  and  canvassed. 


^tui^^."  .'jj^t^:^ 


PAGE4 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  FEBRUARYS,  1947 


Owner— LAwrenc*    Gold,    c/o    archi- 
tect 
Architect— Barovetto  h.  Thomu,  4aO>4 

1  8t,   Sacramento,   Calif. 
Frame  and  stucco,  lix  rooms. 
Low  didder — Lawrence  Construction 

Ca,  8020  V  St,  Sacramento,  Calif., 

126,929. 

A.  Lk  Miller,  Sacramento,  Calif.,  at 
136,660,  submitted  only  other  bid 
January  30. 

2/6/47  •     28 

Owner  Taking  Bid*— Due  Feb.  27, 

2  P.  M. 

Apartment*  (Cenv*r*<on  of  BIdg*.); 
8M4at   No.  Oi-208-47-56 

FORT  ORO,  Calif.,  Monterey  County. 
About  fcix  miles  north  of  Monterey. 

Owner — San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Conversion    of    60    buildings    to    194 
apartments  or  family  housings. 
Bids  will  be  taken  as  follows: 

(1)  47  barracks; 

(2)  3  each  mesa  halls. 

Alternate  A 
(lA)  47  barracks  if  erovemment  does 
not  furnish  any  lumber,  doors 
and     their    hardware     or    pull 
cord  sockets ; 
(2A)  3  mess  halls  if  the  government 
does  not   furnish   any   lumber, 
doors    cmd    their    hardware   or 
pull  cord  sockets. 
Deductions  from  the  unit  price  of 
each  building  for  the  following  omis- 
sions or  substitutions: 
(Dl)  omit  refuse  containers; 
(D2)  omit    doors    on    kitchen     cab- 
inets ; 
(D8)  omit    switches    and    use    pull 
chains ; 
(D3a)  ditto   if  deducted   from  alter- 
nate "A"  prices; 
(D4)  omit  all  interior  doors  except 
entrances   to  apartments  from 
a  common  entry,  doors  in  fire- 
proof partitions  and  bathroom 
doors ; 
(D6)  use  studs  8-in.  ox.  in  lieu  or 

2-ln.  o.c. ; 
(D6)  use  wallboard   on  one  side  of 
interior  partition    only    except 
for   fireproof   partitions,    bath- 
rooms and  kitchens; 
(D7)  use  showers  in  Ueu  of  tubs; 
(D8)  omit  window  shades; 
(D9)  omit  screen  doors; 
(DIO)  omit     kitchen     entrances    and 

porches ; 
(DID  omit  insulation. 

Specifications  obtainable  from  the 
above  office. 


••wage   Plant 

JAMESTOWN,  Calif .,•  Tuolumne  Co. 

Owner  —  City  of  Jamestown,  City 
Clerk,  City  Hall,  Jamestown,  Calif. 

Structural  Engineers — Pacific  Com- 
pany, 178  Grand  Ave.,  Oakland, 
Calif. 

Concrete  tanlcs. 


Feb 


•  82 
19, 


Site     of 
Sewage 


209/47 

Owner    Taking     Bids— Du* 

2:8a  P.  M. 
Test  Borings;   8p*o.  20,192 
SAN    FRANCISCO,     Calif, 
proposed      North      Point 
Treatment  Plant  near  Bay  St.  and 
Grant  Avenue. 
Owner  —  City   and   County   of   San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall,  San  Francis- 
co, Calif. 
City  Engr. — Ralph   Wadsworth,  City 
Hall,    San   Francisco,   Calif. 
Specifications  obtainable  from   of- 
fice of  the  City  Engineer  upon   de- 
posit of  |10  refundable. 


31 


28.30— MISCELLANEOUS 

BUILDINGS 

2/8/47  3>» 

Construction  7b%  Com|>l*ted 

Orc«nheus*«    (2) 

SAN  LORENZO.  Calif  .  Alameda  Co. 

Owner — ^n   L<orenxo   Nursery   Com- 
pany, Ban  Lorenzo,  Calif. 
Steel    frame,    80x830    (includes    both 

greenhouses ) 
Centraotar  —   Pacific   Company,   176 
Grand  Ave.,  Oakland,  Calif. 


Engmcering  Section 
NEWS  INDEX 

Water  Supply  and   Sewag* 
DIspesal    Plant* 81-82 

Bridge*    88 

Dams,  Re**rvelr*  and 
Dredging     _ 84 


2/5/47  • 

Owner  Taking    Bid*— Du*   Feb.   11, 

7:80  P.   M.   (Bidder*   Figuring) 
Water  Filtration    Plant   Cost  8350,000 
MARTINEZ,  Calif.,  Contra  Costa  Co 

Pacheco  at   Veale. 
Owner — City    of    Martinez,     Leonard 
McCltntock,       city      administrator, 
Frank   Sarles,   city  engineer,   Ray- 
mond B.   Johnson,   city   clerk.  City 
Hall,     Martinez,    Calif. 
Consulting    Engineers — A.    Kempkey, 
Balboa  Bldg.,  San  Francisco,  Calif, 
and     Charlea     Oilman     Hyde,     25»i 
Bueua  Vista  Way,  Berkeley,  Calif. 
Complete  items  of  work  were  pub- 
lished  January   13. 

Specifications  obtainable  from  of- 
fice of  the  City  Engineer  upon  de- 
posit of  8S0  refundable. 

The  following  contractors  have 
taken  out  plans: 

Fred  J.  Eariy  Jr.  Co.,  368  Pine 
St..  ;San    Francisco,   Calif. 

Butfe  Constr.  Co.,  693  Mission  St, 
San   Francisco,   Calif.  / 

Stanley  H.  Koller,  1694  Ponyifna 
St,    Crockett    Calif.  / 

Parish  Bros..  Box  6,  Benicla.  Calif. 
DeLuca    &    Son,    1745    Filbert    St.. 
San    Francisco,    Califr. 

Central  California  Constr  Co.  Inc., 
116  Erie  St.,  San  Francisco,  Calif. 

Hoagland-Findlay  Engineering  Co., 
3254  Cherry  Ave.,  Long  Beach.  Calif 
Wallace  D.  Harklns  Inc.,  Box  176«, 
Oakland    4,    Calif.  _    ..       ^      . 

Haas   &    Rothchlld.   326   Merchants 
Exchange   Bldg.,   San   Francisco,  Cal. 
Willis    F.    Lynn,    1040  Folger    Ave., 
Berkeley,    Calif. 

Fi-edrickson  &  Watson  Constr.  Co., 
878   81st    Ave.,    Oakland,    Calif. 

Moore  &  Roberts,  693  Mission  St., 
San  Francisco,  Calif. 

Johnson  Western  Co.,  Box  416,  Ala- 

""ouy  ^F*' Atkinson,     1008     Stockton 
I  A^ve  "  Son   Jose.  Calif.  _„     , 

I     R."Goold   &    Bon.    Box    190,    Stock- 

^^M^riion-Knudsen.  Ill  Sutter  St, 
San  Francisco,  Calif.  .„^,.„   «♦ 

Stolte,  Inc.,  8451  San  Leandro  St., 
Oakland.  Cjtllf.  _  ,  ,   _^„ 

M.  *  K.  Corp..  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

F.  E  Young,  699  Colusa  Ave.,  Ber- 
keley, Calif.  -, 

Piclfic  Coast  EnKln**'^^^  Com- 
pany, Inc.  Drawer  E.  Alameda,  Cal. 


(16)  360  tons  screenings  seal  coat; 

(16)  466  cu.  yds.  class  A  port  cem. 
cone,  structs; 

(17)  1810  cu.  yds.  class  A  do; 

(18)  438,000  lb*,  furnish  struct  steel; 

(19)  489.000    lbs     erect    struct    steel; 

(20)  7,860    lin.    ft    furnish    steel    pil- 
ing; 

(21)  262  each  drive  steel  pile*; 

(22)  25  each  steel  pile  splices; 

(23)  86   cu.   yds.    class  A   port.    cem. 
cone   gutters 

(24)  209,260    lbs.    furnish    bar    reinf. 
steel ; 

(26)  209,260     lbs.     place     bar     reinf. 

(26)  16(»    Jin.    ft.    metal    plate    guard 
railing; 

(27)  70    each    culvert    marker*    and 
guide  posts; 

(28)  32  lin.  ft.  SO  in.  stand,  strength 
reinf.   cone,   pipo; 

(29)  232  lin.  ft.  12  in.   16  gage  CMP 
(80)  146  Un.  ft  16  in.  16  gage  CMP; 

(31)  186  lin.  ft  18  In,  16  gage  CMP; 

(32)  26  lin.  ft  36  in.  12  gage  CMP; 

(33)  64    lin.    ft    20x17    in.    12    gage 
CM  arch  pipe; 

(34)  4  lin   ft  15  in    plain  cone,  pipe; 
(36)  636    lin.    ft    salvage    exist    pipe 

culverts : 

(36)  44    lin.    ft    relay   salvage    CMP 
culverts ; 

(37)  1  each  casi  iron  manhole  frame 
and  cover; 

(38)  4  each  clearance  markers; 

(39)  1.010  tin.  ft  steel  railing; 
(40)Englneer'8    office. 

Specifications  obtainable  from  of- 
fice of  State  Highway  Engr,  Public 
Works   Bldg..    Sacramento,   Calif. 


Docks,  Piers  and  Harbors 
Parks,  Airports  and 

Playgrounds    

Railroads,  Subway*  and 

Tunnel*     

Electrio  Lighting  and 

Transmission    Lin**    — 

Sewers     

Streets  snd  Highways  ... 
Gas.  Watar  and  Oil  Pip* 

Lin**     _— 


89 

86 


87 
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33— 


BRIDGES 


31.32— WATER  SUPPLY  & 

SEWAGE  DISPOSAL 

PLANTS 

3/6/47  32 

FWA   Funds  Allotted  in  Amount 

of  $9,000 
Incinerator  Cost   $224,000 

TUCSON.    Arizona     Approx.    3    miles 

northwest  of  Tucson. 
Owner— City    of    Tucson,    Henry    O. 

Jasptad,   Mayor,   Tucson.   Ariz. 
Municipal    incinerator    plant    having 

a    capacity    of    ISO    tons    each    24 

hours. 

FWA  funds  were  allotted  to  assist 
in  the  preparation  of  plans  according 
to  an  announcement  made  by  Wright 
L.  Felt  Division  Engineer  in  rharjie 
of  the  Bureau  of  Community  Facili- 
ties of  the  Federal  Works  Agency, 
680  Sansome  St,  San  Francisco.  Calif. 


Owner  Taking  Bid*— Due  March  5,  2 
P.  M.  In  Los  Angel** 

Bridges  and  Grading 

SAN  BERNARDINO  CO..  Calif.  At 
San  Tlmoteo  Creek  and  Santa  Ana 
River  on  Waterman  Ave.  he^w-e^n 
Riverside-Redlands   Road  and   Mil! 

Stre6t- 
Owner- state  of  California,  Division 

of  Highways,  Public  Works  Bldg, 

Sacramento,  Calif. 
SUte  Highway  Engr— O.  T.   McCoy, 

Public   Works   Bldg..    Sacramento. 

Bids   will   be   opened  in    the   SUie 
Building,  Los  Angeles,  Calif. 

Work    involves: 

(1)  Remove  exist  bridge; 

(2)  170  sta.  clear  and  grubb; 
(8)  10.600  cu.  yds.  rdwy.  excav.; 
(4)  2.100  cu.   yds.   rdwy.   excav.,  de- 
tour; 

(6)  600  cu.   yds.   ditch   and   channel 

excav.; 
(6)  2,825  cu.   yds.  struct   excav.: 
(7>  167.000    sta.    yds.    overhaul; 

(8)  64.600   cu.    yds.    compacter    em- 
bankment ; 

(9)  29.500   tons    Import    borrow; 

(10)  Develop  water  supply  and   fur- 
nish  water  equip: 

(11)  750  M  gals,  apply  water; 

(12)  142  sta.  finish  rdwy.; 

(IS)  68    tons    asph.    emulsion    asph 

paint  binder  and  seal  coat ; 
(14)  12,300  tons  plant  mix  surf.; 


2/5/47  •  33 

Owner  Taking  Bids — Due  March  5,  2 
p.   M. — Bridge   and    Underpass 

SISKIYOU  COUNTY,  Calif.  Across 
Cottonwood  Creek  and  under  the 
tracks  of  S.  P.  Ca  about  2  and  5.5 
miles  north  of  Hornbrook,  respec- 
tively. 

Owner— State  of  California,  Division 
of  Highways,  Public  Worlis  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engr.— G.  T.  McCoy. 
Public    Works    Bid?.,    Sacramento. 
Work    involves : 

(1)  clear  and  grubb; 

(2)  14,000  cu.  yds.   rdwy.  excav; 

(3)  2,.'550  cu.   yds.   struct   excav. ; 

(4)  6000    cu.    yds.    struct    backfill; 

(5)  2,000  cu.   yds.    import  borrow; 

(6)  2,090  cu.  yds.  class  A  port.  cem. 
cone,  structs. ; 

(7)  480  cu.   yds.  class  A  port   cem. 
cone,  arch  rib: 

(8)  324  lin.  ft  cone,  railing; 

(9)  224  lin.  ft.  rubber  waterstops; 

(10)  6,770  lin.  ft    fumleh  st*il  piling; 

(11)  268  each   drive  nteel  hHIk; 

(12)  2C  each  steel  pile  splices; 

(13)  800    sq.    yds.    membrane    water- 
proofing ; 

(14)  40  lin.  tt  8  m.  CMP  16  gage; 

(15)  168  Un.  ft.  8  in.  perf.  metal  un- 
dergralns    16  gage; 

(16)  2  2cu.  yds.  filter  mtl. ; 

(17)  880,000    lbs.    furnish    bar    reinf 
steel ; 

(18)  38O,0CO  lbs.  place  bar  reinf.  steel; 

(19)  3    each    portable    timber    lt>arri- 
cades; 

(20)  1,100  lbs.  misc.  iron  and  steel; 

(21)  60    M    ft     BM    Doug,    fir   timbci 
shoofly  trestle; 

(22)  10.000    lbs.    struct    steel   shoofly 
t.r6stlc  * 

(23)  6,210  lin.  ft  furnish  timber  pil- 
ing   shoofly    tre&tle; 

(24)  138     each     drive     timber     piles, 
shoofly  trestle; 

(25)  990    Un.    ft   furnish   steel   piling 
shoofly  trestle; 

(26)  2  2each  drive  steel  piles  choofly 
trestle ; 

<27)  track  work; 

(28)  track  work,  shoofly: 

(29)  removing  shoofly  trestle; 

(30)  Engineer's   office. 

All  materials  in  connection  with 
items  27  and  2ii  will  be  furnished  free 
of  cost  to  the  contractor. 

Specificationu  obtainable  from  the 
above  office. 
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Contract  Awarded 

Concret*  and  Pip*  Work      Cost  84,866 
NEAR    VICrrORVILLE,    Calif.,    Son 

Bernardino  County.   Project  No.  1, 

Mojave  River  Fish  Hatchery. 
Owner — State  of   California,  Division 

of  Architecture,  Public  Works  Bldg., 

Sacramento,  Calif. 
State  Architect — Anson  Boyd,  Public 

Works    Bldg.,    Sacramento,   Calif. 
Contractor — Fillmore    Pip*    Co.,    563 

Santa  Clara,   Fillmor*.  Calif. 


2/5/47  34 

Owner  Taking  Bids — Du*  March  5, 
10  A.  M. 

Earthwork,  Pipelines  and  Structure*; 
Spec.  1672 

YAKIMA  PROJECT,  Washington. 
Roza  Division,  pump  areais  No.  1 
and  9;  pump  area  No.  1,  located 
about  six  miles  north  of  Yakima, 
and  pump  area  No.  9,  about  six 
miles  northwest  of  Sunnyside. 

Owner — U.  S.  Bureau  of  Reclamation, 
7%  N.  2nd  St.,  Yakima,  Wash. 

Construction  of  earthwork,  pipelines 
and  structures,  lateral  distribution 
systems. 

Estimated  quantities  are: 
Schedule  No.  1 

Lateral  System  for  Pump  Area  No.  1 

(1)  16,000  cu.  yds  .excavation,  com- 
mon, for  laterals; 

(2)  1000  cu.  yds.  excavation,  rock, 
for  laterals ; 

(3)  3000  sta.  cu.  yds.  overhaul; 

(4)  compacting  2500  cu.  yds.  em- 
bankments ; 

(5)  7000  cu.  yds.  excavation,  com- 
mon, for  pipe  trenches; 

(6)  450  cu.  yds.  excavation,  rock, 
for  pipe  trenches; 

(7)  7450  cu.  yds.  backfill  of  pipe 
trenches ; 

(8)  1400  cu.  yds.  excavation,  com- 
mon, for  structures; 

(0)  100  cu.  yds.  excavation,  rock, 
for  structures; 

(10)  1400  cu.  yds.  of  backfill  about 
structures ; 

(11)  compacting  550  cu.  yds.  backfill 
about  structures; 

(12)  placing  500  cu.  yds.  earth  lining 
in  laterals; 

(13)  150  sq.  yds.  dry-rock  paving: 

(14)  280  cu.  yds.  concrete  in  struc- 
tures; 

(15)  placing  16,000  lbs.  reinforcement 
bars; 

(16)  erecting  0.300  M  b.m.  timber  In 
structures; 

(17)  Installing  4600  lbs.  gates  and 
miscellaneous   metal  work; 

(18)  furnishing  and  laying  8300  lin. 
ft.  6-in.  diameter  standard  con- 
crete irrigation  pipe; 

(19)  furnishing  and  laying  9130  lin. 
ft  8-ln.  diameter  standard  con- 
crete Irrigation  pipe; 

(20)  furnishing  and  laying  1580  Un. 
ft.  10-in.  diameter  standard  con- 
crete irrigation  pipe; 

(21)  furndshing  and  laying  1410  lin. 
ft.  iz-in.  diameter  standard  con- 
crete irrigation  pipe; 


(22)  furnishing  and  laying  960  Un. 
ft  15-in.  diameter  standard  con- 
crete Irrigation  pipe; 

(23)  furnishing  and  laying  290  lin.  ft 
6-ln.  diameter  extra  strenfl^th 
concrete  irrigation  pipe; 

(24)  furnishing  and  laying  1000  Un. 
ft  8-ln.  diameter  extra  stren^h 
concrete  irrigation  pipe; 

(25)  furnishing  and  laying  120  lin.  ft 
10-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(26)  furnishing  and  laying  250  lin.  ft 
12-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(27)  furnishing  and  laying  1030  lin. 
ft.  15-ln.  diameter  extra  strength 
concrete  irrigation  pipe; 

(28)  furnishing  and  laying  220  lin.  ft 
18-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(29)  furnishing  and  laying  120  lih.  ft 
21-ln.  diameter  extra  strength 
concrete  irrigation  pipe; 

(30)  furnishing  and  laying  240  Un.  ft. 
24-in.  daimeter  extra  strength 
concrete  Irrigation  pipe; 

(31)  furnishing  and  laying  990  Un  .ft 
30-in.  diameter  reinforced  con- 
crete culvert  pipe; 

(32)  furnishing  and  laying  150  lin.  ft 
36-in.  diameter  reinforced  con- 
crete culvert  pipe. 

Schedule  No.  2 
Lateral  System  for  Pump  Area  No.  9 

(33)  11,000  cu.  yds.  excavation,  com- 
mon, for  laterals; 

(34)  150  cu.  yds.  excavation,  rock, 
for  laterals; 

(35)  1500  sta.  cu.  yds.  overhaul; 
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PUTTYLESS  GLAZING 
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Plana   Nearing   Completion 
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Low  and  Only  Bidder* 

Overpass  and  Approaches 

Cost  $1M,924.52 

FLAOSTAFF  -  WINSLOW  HIGH- 
WAY,   Arizona.    Cosnlno   Overpcms. 

Owner— Arizona  State  Highway  Com- 
mission, 17th  and  Jackson  Sta., 
Phoenix.  Aria. 

Plans  by  engineering  department  of 
owner. 

Reinforced  concrete  overpass  and  ap- 
proaches .including  portland  cement 
concrete  pavement. 

Low  Bidder— H.  L.  Royden,  Box  3707, 
Phoenix.   Ariz..  $159,924.52. 
Other    bids    submitted    January    31 

were: 
Fisher    Contracting    Co.,    Phoenix, 

Ariz..  8166,880.50. 
Packard  Contracting  Co.,  Phoenix, 

Arts.,  $168,846.35. 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  ••timatcs,  or  •n%inttnng  dMigiu 
covering  a  complete  inatallation,  includ- 
ing ibcct  metal  rcquiremcnta  .  .  . 

CALL  .  .  .  EXBROOK  118S 

Excliiaiv*   Dietributora    (or 
Nortiicm   California 

McKune  Metal  Products  Co. 

266  Tehama  St.,  San  Francisco.  3 


*— ^ 


BURKE     FORM     CLAMPS 


SNAP  TIES  TIMBER  RINGS        CURING  COMPOUND 

EXPANSION  JOINT      COLUMN  CLAMPS         SCREED  SUPPORTS 
THREADED  RODS  REINFORCED  PAPER 

All  Types  of  Concrete  Construction  Specialties 

'     W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


Boilers . . .  High  Pressure  &  Heating 

NEW     AND     REBUILT 

All  S/ZC8  oncf  Types  of  Ste^l  Tanks 

OCEAN    SHORE   IRON   WORKS 

SISO  VqMk  Straat  Pftone  UNderhili  4310  Son  Francisco 


FOR    SAL 

RED    ROC 

10  or  10,000  C.Y.\, 

Your  Trucks  Loaded  or 
Delivered 

Bemal  Construction  Co. 

Phone  Days  AT  7045 

Phone  Evenings  GR  7526 

79  Elaie  Sc.  San  Francisco,  10 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 

ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co* 

417  SIXTH  ST.  -  SAN  FRANCISCO  S  -  Phone  RXbrook   1940 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

ffer  goeci*^ 
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PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSnUCIION 


PACIFIC  PORTLAND  CEWENT  COMPANY 
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DAILY    PACIFIC    BUILDER 


PAGES 
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Copyright  1946  by 
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Spring 
Bull  Shoala  Dam;  Serial  4S-42 
WHITE    RIVER,    Axt,    Baxter    Co. 
Approximately   115   mllee  north   of 
LJttle   Rock  and   10  mllee   weat  of 
Mountain  Home. 
Owner — U.    S.    Ehigineer  Office,    CoL 
G.    E.   Galloway,    district   engineer. 
Gay  Bldg..  Broadway  and  34th  St., 
Utile  Rock,  Ark. 
Plans  by  owner. 

Concrete  gravity   dam.   including  di- 
version of  the  White  River,  clear- 
ing, grubbing,  excavation,  founda- 
tion preparation,  concrete  masonry, 
drainage  structures.  Installation  of 
penstock  and  talnter  gates,  etc. 
White    River    Constructors,    P.    O. 
Box  3,  Houston,  Texas,  composed  of 
Brown    &    Root,    Peter  Kiewit    Sons 
Co.,  Al  Johnson,  Martin   Wunderlich, 
Condon -Cunningham    Co.    and    David 
G.    Gordon,    submitted    the    low    bid 
July  11   and  were  awarded  contract 
August    5  at   124,263,035,   but   refused 
the  contract  after  work  was  held  up 
by    the   government    moratorium    on 
all  construction. 
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(36)  compacting    600    cu.    yds.     em 
bankment ; 

(37)  4700  cu.  yds.  excavation,  com- 
mon,  for  pipe  trenches ; 

(38)  100  cu.  ^s.  excavation,  rock, 
for  pipe  frenches; 

(39)  4800  cu.  yds.  backfill  of  pipe 
trenches ; 

(40)  820  cu.  yds.  excavation,  com- 
mon, for  structures ; 

(41)  50  cu.  yds.  excavation,  rock,  for 
stnuitures ; 

(42)  850  cu.  yds.  backfill  about  struc- 
tures ; 

(43)  compacting  350  cu.  yds.  backfill 
about  structures; 

(44)  placing  100  cu.  yds.  earth  lining 
in  laterals: 

(45)  260  sq.  yds.  dry-rock  paving; 

(46)  160  cu.  yds.  concrete  in  struc- 
tures ; 

(47)  placing  9300  lbs.  reinforcement 
bars; 

(48)  erecting  0.150  M  b.m.  timber  in 
structures ; 

(49)  installing  2820  lbs.  gates  and 
miscellaneous    metal   work ; 

(50)  furnishing  and  laying  6730  Iln. 
ft  6-in.  diameter  standard  con- 
crete irrigation  pipe; 

(51)  furnishing  and  laying  8150  lin. 
ft.  8-in.  diameter  standard  con- 
crete irrigation  pipe ; 

(52)  furnishing  and  laying  400  lin  .ft. 
10-in.  diameter  standard  con- 
crete irrigation  pipe; 

(53)  furnishing  and  laying  1520  lin. 
ft.  12-in.  diameter  standard  con- 
crete irrigation  pipe; 

(54)  furnishing  and  laying  980  lin. 
ft.  15-ln.  diameter  standard  con- 
crete irrigation  pipe ; 

(55)  furnishing  and  lading  240  Iln. 
ft  18-ln.  diameter  standard  con- 
crete irrigation  pipe; 

(56)  furnishing  and  laying  10  Iln.  ft 
21 -in.  diameter  standard  con- 
crete irrigation  pipe; 

(67)  furnishing  and  laying  24  Iln  ft 
24-in.  diameter  standard  con- 
crete irrigation  pipe; 

(58)  furnishing  and  laying  300  lin. 
ft  6-in.  diameter  extra  strength 
concrete  irrigation  pipe ; 

(59)  furnishing  and  laying  240  Hn.  ft 
8-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(60)  furnishing  and  laying  240  Un  .ft 
10-ln.  diameter  extra  strength 
concrete  irrigation  pipe; 

(61)  furnishing  and  laying  60  Iln.  ft 
12-ln.  diameter  extra  strength 
concrete  irrigation  pipe; 

(62)  laying  1350  lin.  ft  12-in.  diam- 
eter wood-stave  pipe. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R. 
Toung,  chief  engineer,  U.  S.  CTustoms 
House,  Denver  2.  Colo. ;  R  J.  Newell, 
regional  director.  P.  O.  Box  937,  Rec- 
lamation Bldg..  Fair  Grounds.  Boise. 
Idaho;  Harold  W.  Pease,  assistant 
conatruction  engineer,  7H  N.  2nd  St, 
Takima,  Wash.,  and  Michael  W. 
Straus,  commissioner,  Bureau  of  Rec- 
lamation, Washington  25,  D.  C.  Pros- 
pective bidders  desiring  to  visit  the 
site  of  the  work  should  communicate 
with  the  assistant  construction  engi- 
neer. 

Specifications  obtainable  without 
charge  to  prospective  bidders;  to 
others,  |2.25,  not  refundable. 


waye. 
Owner— City  of  Oakland.  Ch»M.  Don, 

city     clerk.     City     Hall,     Oakland, 

Calif. 
City  Bngineei>— Walter  N.  Frickatad, 

C:ity  Hall,  Oakland,  Calif. 
Low   Bidder— McGuire  A  Heater,  796 

66th   Ave.,   Oakland.   Calif.,    (1)    96. 

(2)    922.    (3)    93,    (4)    9210,    (S)    93; 

total,  912.382. 

The  work  involves: 

(1)  146  lin.  ft  10-in.  vitrified  clay 
pipe  sewer; 

(2)  100  Jin.  ft.  10-ln.  vitrified  clay 
pipe  sewer  encased  in  No.  12 
gage  corrugated  iron  pipe  Jacket; 

(3)  2314  lin.  ft  8-in.  vitrified  clay 
pipe  sewer; 

(4)  10  manholes; 

(5)  90  Y-branchea. 

ioH       STREETS  AND 
HIGHWAYS 
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2/5/47 

Contract  Awarded 

Earthwork.    Etc.;    Spec.    1546 

Cost   $496,873 
GILA     PROJECT.     Arizona.     Yuma 

M«aa  Division,  southeast  of  Yuma. 
Owner— U.  S.  Btireau  of  Reclamation. 

Yutna.  Aria. 
Plans  by  engmeering  department  ot 

owner. 
Includes     earthwork,     mortar     lining 

and  Btructurca.  laterals  from  A  and 

B   canal    and    completion    of    farm 

deliveries  from   A  canal.  Unit   1. 
Contracto^-V.     D.    Case    Co.,     Suite 

•10,  950  E.  Ocean  Blvd.,  Long  Beach 

Calif. 
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Owner   Will    Aak    News    Bids   Within 

eo  Dayi — Due  Some  Time  In   Early 


lOS   ANOItfS 


COASTWIDE  SERVICE 


StATTlf 


ALUMINUM 

Immediate  Delivery 
23V]   qoMV*   eerruqoted  skeets 

for  reefiiiq  and  tiding. 

IV4"  Corr«9atloii  means  added 

•frength! 

«'   X    2«»— #2.10  »'    »    26-— #2.60 

10'    «    M'— 5j.50  12'    '    26"'— *4.20 

Special  Prices  for  Quantity  Buyers 

CLCVILAND  WRECKING  CO 

2t00   TWrd    $♦.  VAIenelo   4f77 
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Owner  Taking   Bide— Due  Feb.  2S, 

1   P.  M.  (Bidders  Figuring) 
Los  Angeles  River  Channel  improve- 
ment;  Spec.  47-21         Cost  92,000,000 
LOS  ANGELES,   Calif.,  Los  Angeles 

County.  From  Niagara  St  to  Lan- 

kershim  Blvd. 
Owner — Los    Angeles    District    Corps 

of   Engineers.    751    S.   Flgueroa   St., 

Los  Angeles,  Calif. 
I*lan8  by  engineering  department  of 

owner. 
Approximately  9000  lin.  ft.  river  chan- 
nel improvement. 

Unit  quantities  were  published 
January  28. 

The  following  contractors  have 
taken   out  plans: 

Guy  F.  Atkinson  Co.,  22233  S.  Santa 
Fe  Ave..  P.  O.  Box  259.  Long  Beach. 

E.  B.  Bishop,  P.  O.  Box  325.  Or- 
land,  and  P.  O.  Box  1811.  Long  Beach. 

Bressi  &  Bevanda  Constructors, 
Inc.,  417  S.  Hill  St.,  Room  764,  Los 
Angeles. 

Peter  L.  Ferry  &  Son,  6201  San  Fer- 
nando Rd.,  Glendale. 

M.  H.  Golden  Construction  Co..  3485 
Noell.  San  Diego. 

Haddock  Engineers.  Ltd.,  P.  O.  Box 
479,   Oceanslde. 

Johnson -Western  Co.,  2100  Wil- 
mington-San Pedro  Rd.,  Berth  116,  P. 
O.  Box  6,  San  Pedro. 

Peter  Kiewit  Sons  Co.,  345  Kieways 
Ave.,  Arcadia. 

Macco  Corp.,  815  N.  Paramount 
Blvd.,  Clearwater. 

Raymond  Concrete  Pile  Co.,  816  W. 
5th  St.,  Los  Angeles. 

Vinnell  Co.,  1145  Westminster,  Al- 
hambra. 

Clyde  W.  Wood,  Inc.,  6000  Tujunga 
Ave.,  P.  O.  Box  620,  North  Holly- 
wood. 

T.  M.  Page,  145  W.  Duarte  Rd., 
Monrovia. 

L.  A.  and  R  S.  Crow.  4756  Valley 
Blvd.,  Los  AngeleiK  • 

R.  R.  Hensler,  816  Allen  Ave.,  Gle.i- 
dale. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco. 

A.  Telchert  &  Son,  P.  O.  Box  113, 
Sacramento. 

Utah  Construction  Co.,  1  Montgom- 
ery St..  San  Francisco. 

j.  Philip  Murphy  Corp.,  4800  East- 
shore  Highway,  Emeryville.    > 


2/5/47  •   40 

Owner  >  Taking     Bids — Dua     Feb.    19. 

2:30  P.  M. 
Street  Improvement 
SAN    FRANCISCO.    Calif..    Portions 

of  40th  Ave.,  between  Wawona  and 

Yorba  Sts. 
Owner   —   City    and    County   of    San 

Francisco,   Dept.   of   Public   Works. 

Room  282.  City  Hftll.  San  Francis- 
co, Calif. 
City  Engineer  —  RIaph  Wadsworth. 

City  Hall.  San  Francisco,  Calif. 

Work   involves : 

(1)  5500  sq.  ft.  asphaltic  concrete 
on  rock  subbase  pavement  con- 
sisting of  6  in.  compacted  rock 
subbase;  4  in.  asphaltic  concrete 
ba^e  and  2  in.  asphaltic  concrete 
ewarlng    surface; 

(2)  275  lin  ft  unarmored  concrete 
curb; 

(3)  63  llu.   ft  6  in.  VCP  side  sewer; 

(4)  3  water  services. 
Specifications   obtainable    from    of- 
fice of  the  City  Engr.,  upon   deposit 
cf  $10  refundable. 


(8)  975  lin.  rt  8  in. 
(9)64    lin.    ft    13    in.    do 

(10)  38   lin.    ft    IB  in.  do 

(11)  2   each    12   in     x   •  in.   VCF  T- 
branchea 

(12)  24   each   «  la.  x   •  In.  TCP   T- 
branches 

(13)  635  lin.  ft  6  in.  VCP  Okie  eewera 

(14)  1    each    low-preseure    fire    hy- 
drant   reaet 

(15>  1  each  atreet  aign  reaet 

(16)  2275  Iln.  tt.  unarmored  concrete 
curb 

(17)  285  Iln.  ft  white  eoncrete  curb 
<18«  3090  sq.  ft    asphalt  on  eoncrete 

pavement 

(19)  46.675  aq.  ft  aaphaltie  concrete 
pavement 

(20)  10  tone  aaph&ltic  eoncrete  con- 
form   pavement 

(21)  3150    sq     ft    2-courae    concrete 
sidewalk 

(22)  1049^q.  ft.  i%  in.  concrete  pave- 
ment 

(23)  lump   sum.   atreet    lighting   aya- 
tem    complete 

(24)  lump  aum,   traffic  signa 

(25)  6  each   curb   reflectora 

(26>  5  each  water  aervicea  at  9I3.S0 
each. 
S^clficattons  obtainable  from   of- 
fice of  the  City  Engr.  upon   depoait 
of  910   refundable. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


2/5/47  •     87 

Recommendation    Made    by   Joint 
Army- Navy    Board    in  Study   of 
Second    Bay  Crossing 
Causeway-Tube  Cost  $261,000,000 

SAN  FRANCISCO  BAY.  Calif.  Con- 
necting 6th  St.  In  Alameda  with 
Army  St.  in  San  Francisco. 
Owner— State  of  California,  Division 
of  Highways,  G.  T.  McCoy,  sUte 
highway  engineer.  Public  Works 
Bldg..  Sacramento,  Calif. 
Low-level  6-Iane  combination  cause- 
way-tub. Involving  a  4-lane  tube 
to  be  built  under  the  Oakland 
Estuary,  emerging  in  the  vicinity 
of  5th,  Clay  and  Washington  Sta. 
in  Oakland,  with  main  crossing 
from  San  Francisco  to  Alameda 
over  six  miles  long.  San  Francisco 
end  of  the  new  crossing  to  be  built 
on  a  trestle  15  ft.  above  low  water, 
extending  about  3600  ft  out  Into 
the  bay.  At  the  outer  end  of  the 
trestle  the  crossing  would  dip  Into 
an  underwater  tube  approximately 
6400  ft  long,  with  the  central  1500 
ft.  8-  ft.  below  the  surface  of  the 
bay,  and  emerge  from  the  eastern 
end  of  the  tube  to  another  trestle 
running  15,000  ft  to  the  east  bay. 


39^SEWERS 
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Low  and  Only  Bidder 

Sanitary  Sewers  Coat  912,382 

OAKLAND.  Calif.,  Alameda  Co.  Por- 
tions of  Bernhardt  Dr.,  105th  Ave., 
Knight    St   and    certain    rights-of- 


2/5/47  •    40 

Owner    Taking     Bids — Due     Feb.    19, 

2:30  P.  M. 
Street  improvement;   Spec.  20,170 
SAN    FR.\NCISCO,    Calif.,    Portions 
of  38th  Ave.,  between  Wawona  and 
Yorba  Sts. 
Owner   —  City    and    County    of    San 
Francisco,   Dept.   of   Public  Works, 
Room    282.    City    Hall,    San    Fran- 
cisco, Calif. 
Citv    Engr. — Ralph    Wadsworth,    City 
Hall,   San   Francisco,   Calif. 
Work    involves :  , 

(1)  1000  sq.  ft.  a&phaltlc  concrete 
on  rock  subbase  pavement  con- 
sisting of  6  In.  compacted  rock 
subbase,  4  in.  asphaltic  concrete 
base  and  2  in.  asphaltic  concrete 

wearing  surface; 

(2)  50  lin.  ft  unarmored  concrete 
curb ; 

(3)  42  lin.  ft.  VCP  side  sewer; 

(4)  1   water  service,   long; 
(5)1   water  service,   short. 

S^oiflcations  obtainable  from  of- 
fice of  the  '^Itv  Engr,  upon  deposit 
of  flO  refundable. 


2/5/47  •     40 

Low  and  Only  BIddere 
Street   improvement       Ceet  916>190-79 
OAKLAND,   Calif.,   Alameda  County. 

Carsun   St.   between   Reinhardt  and 

Mountain  Blvd. 
Owner— City  of  Oakland,  Charles  M. 

Don,    city    clerk,    City    Hall,    Oak- 
land, Calif. 
City  Engineer— Walter  N.   Frickatad, 

7th  floor,  City  Hall,  Oakland,  Calif. 
Low    Bidder— B.    Miles   Thomas,   2817 

Scott  St.,  San  Franclaco,  Calif.,  916,- 

130.75. 

The  work  involvea: 

(1)  1334  cu.  yds.  excavation; 

(2)  6318  cu.  yds.  Imported  fill; 

(3)  473    cu.    yda.    selected    material, 
top  surface ; 

(4)  95  Iln.  ft  42-in.  standard  atrength 
reinforced  concrete  pipe  conduit; 

(5)  131  lin.  ft.   15-ln.  plain  concrete 
pipe  conduit ; 

(6)  38   Un.    ft   12-in.    plain   concrete 
pipe  conduit ; 

(7)  72  Iln.    ft.    10-ln.    plain    concrete 
pipe  conduit  with  concrete  cover 

(8)  1  manhole  with  ateel  top; 

(9)  1  manhole  with  inlet  top,  34-ln. 
opening; 

(10)  2  storm  water  inlets  with  84-in. 
opening; 

(11)  1  concrete  headwall. 

Tota    Ibids    submitted    February    4 
were: 

(A)  B.  Miles  Thomas,  San  Francisco, 
$16,130.75. 

(B)  Arlsn  Knapp  Co.,   Oakland,   916,* 
782.98. 

(C)  Heafey -Moore  Co..  Oakland.  918,- 
676.56. 

(D)  J.>  Henry  Harris.  Berkeley,  910,< 
585.45. 

Unit  prices  were: 


2/5/47  •   40 

Owner    Taking     Bida — Due     Feb.     19, 

2:30  P.  M. 
Street   Improvement;   Spec.  20.160 
SAN    FRANCISCO,    Calif.    .19th    Ave. 

(west    Vj)   between   Sloat  Bird   and 

91    ft   northerly. 
Owner   —   City   and    County    of    San 

Francisco.   Dept.   of   Public   Works, 

Room  282.  City  Hall,  San  Francisco, 

Calif. 
City    Engineer    — Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 

Work    Involves : 

(1)  1840  sq.  ft.  asphaltic  concrete  on 
rock  subbase  pavement  consist- 
ing of  6  in.  compacted  rock  sub- 
bare,  4  in.  asphaltic  concrete 
base  and  2  in.  asphaltic  concrete 
wearing  surface ; 

(2)  92  lin.  ft  unarmored  concrete 
curb; 

(3)  21  Un    ft  6  In.  VCP  side  acwer. 

(4)  1    each    weter   service   at    $20. 
Specifications   obtainable   from   of- 
fice of  the  City  Engr,  upon   deposit 
of  $10  refundable. 
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Owner  Taking  Bide— Due   Feb.  19, 

2:30  P.   M. 
Street    Improvement.    Spec.    20.141 
SAN  FRANCISCO.  Calif.  St.  Joseph's 
Ave.  between   Turk  St.  and  O'Far- 
rell    St.    mcludlng    intersections    <>t 
St.   Joseph's   Ave.    with   Kddy.   Bills 
and  O'Farrell  Sts.  and  O'Farrell  St. 
between     St.     Joseph's      Ave     and 
Drodorick    Sf 
Owner — CMty  Sc  County  of  San   Fran- 
cisco.  Dept    of   Public   Works.   Rm. 
282.  City  Hall,  San  Franclsoo.  Calif. 
:;ity   Englnrrr  —   R.alph   Wadsworth, 
City    Hall,    San    Francisco,    Calif. 
Wor!<    involvfs: 

(1>  57R0  cu.  yd^.  grading,  exrsratlon 
(2)   l-IO   <u.    yds     pavement    excav. 
(3'   175   Iln.    ft.   stone  curb    reset 

(4)  I  fach  catchbaaln  reaet  and  re- 
built 

(5)  3    each    brick    catch  basins 

(6>  7  each  brick  manholes  complete 
(7>  78  Iln.  ft.    10  in    VCP  culvert 


Associated  Wood  Products  Co. 


'^H  Wood  W*  InuAi" 

TILEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 
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Owner  Taking  Bid»— Due  March  \  t 
P.   iM.>-Orading   Bridges 

INYO  COUNTY,  Calif.  Near  Blsh6p 
on  Warm  Springs  Road  and  Po- 
leta  Xtoftd. 

Owners-State  of  California.  Division 
of  Highways,  Public  Works  Bldg, 
Sacramento,  Calif. 

Slate  Highway  Bngr— G.  T.  McCoy, 
Public   Works  Bldg.,    Sacramento. 

About  4.4  miles  (net  distance)  grad- 
ing and  applying  penetration  treat- 
ment and  construction  of  two  tim- 
ber bridges. 
Work   involvea: 

(1)  45  cu.   yda.   remove  cone; 

(2)  Clear  and  grubb; 

(8)  14.400   cu.    yda.    rdwy.    excav.; 

(4)  60.000    ata.     yda.     overhaul; 

(5)  710  cu.   yda.   atruct.   excav.; 

(6)  200  cu.   yds.  ditch   and   channel 
excav. ; 

(7)  15,400    cu.    yda.    Import    borrow, 
type  B; 

(i)  14,800  cu.   yds.   Imported  borrow 
Type   A; 

(9)  Develop  water  supply  and  fur- 
nish  water  equip; 

(10)  1,700  M  gals,   apply  water; 

(11)  232   atationa   flnlah    rdwy; 
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STEELFORM  S 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  HorrUon  Str««t       DOuglat  5583       San  Froncltco 


JOIST  HANGERS 

ALLSIZES 

FOR  IMMEDIATE  DELIVERY 
PATTERSON  &  ELVIN  IRON  WORKS 

2K0— ISlh.  STREET.  SAN  FRANCISCO         -         Ma. art    S«47 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  5.  1947 


(12)  190   tons   llq.   aaph.   B-S  pen*, 
treatment; 

(15)  340  cu.  yds.   clasa  A  port.  cem. 
cone,  structs. : 

(14)  24^240   furnish   bar   relnf.   steel; 

(15)  24.240  lbs.  place  bar  relnf.  steel; 

(16)  6«.8  M  ft.  BM  Doug,  fir  timber; 

(17)  &8  M  ft.  BM  treated  fir  timber, 
bridge   railing; 

(19)  2.810    Un.     ft.     furnish     treated 
Ddoug.  fir  piling; 

(20)  81  each  drive  timber  piles ; 

(21)  98   lin.   ft.   12   in.   16  gage  CMP 
culverts ; 

(22)  124  lin.  ft.   IB  in 
culverts; 

(28)  118  lin.  ft.  24  in, 
culverts; 

(24)  140  lin.  ft  36  In.   12  gage  CMP 
culverts; 

(25)  72  lin.   ft   48   in.   12  gage   CMP 
culverts ; 

(26)  72    oach    culvert    markers    and 
guide  posts; 

(27)  290  !bs.  misc.  steel; 

(28)  removing    bridges. 
Specifications  obtainable  from  the 

above  office. 


16  gage  CMP 
14  gage  CBCP 
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.lOwner  Taking   Bld»>-Due  Feb.  19. 
2:30  P.  M. 

Street  Improvements;  Spec.  20,126 

SAN  FRANCISCO,  Calif.  Bella  Vista 
Way  between  Sequoia  Way  and 
Avoca  Alley.  Avoca  Alley  between 
Bella  Vista  Way  and  Myra  Way, 
Myra  Way  between  Omar  Way  and 
Avoca  Alley,  and  Omar  Way  from 

'  Myra  Way  easterly  to  existing 
pavement,  including  intersections 
of  Bella  Vista  Way  and  Dorcas 
Way;  Bella  Vista  Way  and  Rock- 
dale Dr;  Myra  Way  and  Omar 
Way  and  Myra  Way  and  31st  St 

Owner  — City    and     County     of    San 
Francisco,     Department    of    Public 
,     Works,    Room    282   City   Hall,    San 
Francisco,  Calif. 

City     Engineer— Ralph     Wadsworth, 
City  Hall.  San  Francisco.  Calif. 
The  work  Involves: 

(1)  110  lin.   ft    16-in.    vitrified   clay 
pipe  sewer; 

(2)  620    lin.   ft   12-in.    vitrified    clay 
pipe  sewer; 

(^)  150    lin.    ft   8-ln.    vitrified    clay 

pipe  sewer; 
(4)  90   lin.    ft.    10-in.    vitrified    clay 

pipe  culvert; 
(6)  6  each  brick  manholes; 

(6)  4  ecu:h  brick  catchbasins; 

(7)  2  each  lSx6-in.  vitrified  clay  pipe 
Y-branches ; 

(8)  9  each  12x6-ln.  vitrified  clay  pipe 
Y-branches;  i 

(9)  4  each  8x6-in.  vitrified  clay  pipe 
Y-branches; 

(10)  210   lin.   ft   6-ln.    vitrified    clay 

pipe  sewer; 
111)  1610  Un.  ft  unarmored  concrete 

curb ; 


42— MISC.    SUPPLIES   AND 
MATERIALS 

2/5/47  •  42 

Bronze  Rod 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif —Follow- 
ing submitted  bids  Feb.  3  to  Purch- 
er  of  Supplies,  M.  H.  Gerry,  270  City 
Hall.  San  Francisco,  Calif.,  under 
Bid  No.  3824  for  furnishing  and  de- 
livering 7750  lbs.    round   bronse   rod. 

C.  W.  Marwedel  Co.,  ^items  1  to  10) 
10.3163  each  H  of  1%,  30  days  net; 
delivery  3  days. 

Pacific  MeUI  Co.  Ltd..  (items  1. 
2,  3,  4.  5,  7,  and  10)  $0.3163  each;  % 
of  1%   10th  pros. 

Tav  Holbrook  Inc..  (items  1  to  10) 
$0.2838;   delivery  60  days. 

2/5/47  •     42 

Welded  Steel  Pipe 
Contract  Awarded 

BERKELEY.  Calif.,  Alameda  Co.— 
Armco  Drainage  &.  Metal  Products, 
Inc.,  7th  and  Parker  Sts..  Berkeley. 
Calif.,  at  (1)  10.80.  (2)  fl.  (3)  11.185. 
(4)  11.615.  submitted  only  bid  and 
was  awarded  contract  by  the  City  of 
Berkeley.  Harry  L.  Davlsslon.  pur- 
chasing agent.  City  Hall.  Berkeley, 
Calif.,  for  furnishing  welded  steel 
pipe  as  follows: 

(1)  100  lin.  ft  8- in.  welded  steel  pipe; 

(2)  100  lin.  ft  10-in.  welded  steel  pipe 

(3)  400  lin.  ft  12-in.  welded  steel  pipe 

(4)  200  lin.  ft  16-in.  welded  steel  pipe. 

2/5/47  •     42 

Fire  Hose 
Contract  Awarded 

BERKELEY,  Calif.,  Alameda  Co. — 
American  Rubber  Manufacturing  Co.. 
1145  Park  Ave.,  Emeryville.  Calif., 
at  $1.02  per  foot  awarded  contract 
by  the  City  of  Berkeley,  Harry  L. 
Davlsson.  purchasing  agent.  City 
Hall.  Berkeley,  CaUf.,  for  2000  feet 
of  fire  hose. 

Capital  Fire  Equipment  Co.,  Inc. 
submitted  an  identical  bid. 


be  received  by  the  Oakland  Port 
Commission,  A  H.  Abel,  chief  engi- 
neer and  secretary,  foot  of  Orove  St. 
Oakland,  CaUf.,  for  furnishing  and 
delivering  28,000  tons  14-ft.  diameter 
steel  hopper  for  use  In  loadtag  and 
unloading  of  copra  for  7th  St.  unit 
of  Oakland  Outer  Harbor  TerminaL 
Specifications  obtainable  from  the 
above  office. 


SUB-^X>NTRACT 
INFORMATION 


44 
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(12)  2270  sq.  ft.  «-ln.  class  IB  concrete    «emoval»f  »ub»tatlon  Building* 


42 


pavement; 

(IS)  M.60O  eq.  ft.  6-ln.  class  S  con- 
crete pavement; 

(14)  lump  sum,  alteration  of  exist- 
ing Improvements; 

(16)  13  each  water  services,  long,  at 
120; 

(16)  6  each  water  services,  short,  at 
$12; 

(17)  lump  sum.  water  main,  $3981; 

(18)  lump  sum.  street  lighting  sys- 
tem, complete. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5,  refundable 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 

2/5/47  •     41 

Low  and  Only  Bidders 
Water  Mains;  Spec.  444      Cost  $4,676 
SAN     FRANCISCO.    Calif.     Edgehlll 

Way  and  Kansas  SL 
Owner  —  City  and  County  of  San 
Francisco.  Public  Utilities  Commis- 
sion. R  J.  MacDonald.  secretary, 
Room  287  City  Hall.  San  Fran- 
cisco. Calif. 
Plans  by  engineering  department  of 

owner. 
Low    Bidder — San    Francisco    Water 
Department.    425    Mason    St,    San 
Francisto,  Calif..  $4676. 
The  work  involves : 
(1)  800  lin.  ft  excavation  and  back- 
fill ; 
(4b)  800  lin.  ft  install  8-ln.  bell  and 
spigot  pipe; 
(5)  1700     lbs.     install     fittings    antl 
v&lvcs  * 
(6a)  130  Un!  ft  make  bell  and  spigot 
Joints; 

(7)  1240  ft  street  pavement; 

(8)  lump  sum.  install  8-lnch  fir* 
sprinkler  service,  including  pipe, 
fittings,  detector,  check  valve, 
and  build  concrete  pit; 

(10)  estimated     field     Inspection     at 

$10.75  per  calendar  day; 
(A)  materials  furnished  and  services 
rendered    by  the    San    Francisco 
Water  Department,  $2053.25. 
Complete  bids  submitted   February 
4  were: 

San  Francisco  Water  Department 
(1)  $1.40,  <4b)  $0  32,  (5)  $0.06.  (6a)  $1. 
(7)  $0.40.  (8)  $250.  (10)  25  days;  total, 
$467& 

Fred  T.  Falrey,  San  Francisco,  (1) 
$1.41,  (4b)  $0.35.  (5)  $0.08,  (6a)  $0.90, 
(7)  $0.45,  (8)  $250;  total.  $4844. 


Btd*  Wanted 

KICHMOND,  CaUf.,  Contra  Costa 
Co.— Until  February  10.  10  A.  M.,  bids 
will  be  received  by  the  Key  System, 
F.  R  Lloyd,  purchasing  agent,  1106 
Broadway.  Oakland.  Calif.,  for  re- 
moval of  four  substation  buildings 
on  the  Richnlond  Shipyard  Railway. 
The  work  includes  the  removal  of 
the  buildings,  including  foundations 
and  fences,  and  the  rehabilitation  of 
the  property. 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 

•   43 
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Steel   Shelvino 

Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif —Reming- 
ton-Rand Inc..  41  1st  St.  San  Fran- 
cisco, Calif.,  at  $2243.88  submitted 
only  bid  Feb.  3  to  Purchaser  of  Sup- 
plies. M.  H.  Oerry.  270  City  Hall. 
San  Francisco.  Calif.,  under  bid  No. 
3823  for  furnishing  and  delivering 
steel  shelving  for  Public  Welfare 
Department. 

2/5/47  •    48 

Concrete    Mixer 

Low  and  Only  Bidder* 

SAN  FRANCISCO.  Calif.— Follow- 
ing submitted  bids  Feb.  3  to  Purch- 
aser of  "JupplieB.  M.  H.  Oerrv.  270 
City  Hall.  San  Francisco.  Calif.,  un- 
der Bid  No.  3816  for  furnishing  and 
delivering  1  6-cu.  ft  non-tilt  con- 
crete mixer  for  Hetch  Hetchy: 

Coast  Equipment  Co.  $1475;  net 
20  days ;  delivery  within  30  days : 

Kdward  R.  Bacon  Co..  $1499;  net 
10th  approx.,  delivery  60  days; 

Standard  Machinery  Co..  $1289;  2% 
30  days;  20  day  delivery, 

2/5/4T  •     46 

Steel    Hopper 
Bids  Wsnted 

OAKLAND.  Calif..  Alameda  Co.— 
Until  February  10,  3  P.  M..  bid*  will 
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Sub-Contracts  Awarded 

Construetlofi  20  Per  Cent  Completed 

Apartment  House  Approx.  Cost  1^9,000 

SAN  FRANCSCO.  Calif.  Lake  St. 

Owner— Lloyd  J.  Conrich.  593  Market 
St.  San  Francisco,  Calif.  I 

Architect— Lloyd  J.  Conrich.  593  Mar- 
ket St.  San  Francisco,  Calif. 

Wood  frame,  wood  and  plaster  exte- 
rior, tar  and  gravel  roof,  to  Include 
central  unit  refrigeration  system 
and  separate  gas  fire  warm  air 
furnaces;  4-room   apartments.  ^^ 

Contractor  — J.  H.  N*th*rton,  5796 
Fillmore  St.,  San    Fran«l*eo,  CaUf. 

Plumbing— J.  Gibbs  Sons,  1706  (Seary 
Blvd.,  San  Francisco,  Calif. 

Roofing— Oenerai  Roof  Servicing  Co., 
25  Scotia  Ave..  San  Francisco,  Calif. 

Floors— Inlaid  Floor  Co..  bOO  Alham- 
bra  St,  San  Francisco,  Calif. 

Heating— Atlas  Heating  &  Ventilat- 
ing Co..  Ltd..  557  4th  St.  San  Fran- 
cisco. Calif. 

Tile— Duffy  Tile  Co..  253  Minna  St. 
San  Francisco,  Calif. 

Hardware  —  Palace  Hardware  Co., 
Inc..  581  Market  St.  San  Francisco. 

Electric  Wiring— Weber  A  Conroy,  30 
Erie  St..  San  Francisco.  Calif. 

Electrical  Fixtures- Halco  Ught  Co., 
734     Mission     St.     San     Francisco, 

Calif.  „ 

Plastering— Smith  &.  Danert.  375  Bay 

Shore  Blvd..  San  Francisco.  Calif. 
Stairs— J.  Dl  Cristlna  &  Co..  350  Treat 

Ave..  San  Francisco.  Calif. 
Refrigeration  —  Abco     Refrigeration 

Service,  291  8th  St,  San  Francisco, 

Calif. 

2/5/47  •     ** 

Painting — Low  and  Only  Bldd©r* 

SAN  FRANCISCO.  Calif.- Deemer 
Sc  Deemer,  60  Hazelwood  Ave.,  San 
Francisco,  Calif.,  at  $8875.  submitted 
low  bid  to  the  Recreation  Commis- 
sion of  the  CMty  and  County  of  San 
Francisco.  Josephine  D.  Randall,  su- 
perintendent. Room  370  City  Hall. 
San  Francisco.  Calif.,  for  painting  of 
the  following  recreation  centers  and 
field  houses: 

(1)  Bemal  Recreation  Center,  on  the 
west  side  of  Moultrie  St  at  Jar- 
boe  Ave. ; 

(2)  Hayes  Valley  Recreation  Center, 
southeast  comer  of  Hayes  and 
Buchanan   Sts. ; 

(3)  Mission  fleldhouse  and  bathhouse. 
Mission  Playground,  south  side 
of  19th  St.  between  Valencia  and 
Guerrero  Sts. ; 

(4)  Portola  fleldhouse.  Portola  Play- 
ground,   north    side  of    Felton    St 

at  Holyoke; 

(5)  Slgmund  Stem  Grove  Recreation 
Center.  Slgmund  Stem  Grove, 
19th  Ave.  and  Sloat  Blvd. 

Other  bidders  February  4  were: 

Mariln  Fried.  San  Francisco.  Calif.. 
W52.  „         ...^ 

Foster  A  Kleiser  Co.,  San  Fran- 
cisco.  Calif..  $10,573. 

R  P.  Paoli  &  Co..  San  Francisco. 
Calif..  $10,961.  ,^      , 

Glampolini  ft  Co.,  San  Francisco. 
Calif..   $13,083.  , 

John  J.  Vensello.  San  Francisco, 
Calif..  $13,217.  ^       ^ 

Henry  Arian  Construction  Co..  San 
Francisco.  Calif..  $13,640.80. 


DWELLINGS  (1 -story,  frame)  (2). 
$5800  each;  W  Chester  100.  200  N 
Palmetto ;  owner  and  builder,  Lloyd 
Sundberg.  205  Granada  Ave. 

ALTERATIONS  (commercial  build- 
ing). $1000;  645  Howard  St;  owner. 
Johnson  A  Johnson,  prenolses;  con- 
tractor, MacDonald.  Young  A  Nel- 
son, Inc.  127  Montgomery  St. 

ALTER  SERVICTE  STATION.  $960; 
1795  15th  St;  owner.  Thomas  How- 
ard, premises;  contnLCtor.  Endur- 
ance   Metal    Products    Co,    Colma, 

CaUf. 

DWELLINGS  (1-story,  frame)  (10), 
$7400  each;  SW  comer  14th  Ave 
and  Mandalay.  W  14th  Ave  56.7. 
106.8.  131.8.  156,  181.9,  206.9.  256.9, 
282.2  S  Mandalay ;  owner  and  build- 
er. H  Doelger,  Builder,  Inc,  320 
Judah  St 

ALTER  DWELLING,  $1000;  295  San- 
chez; owner,  Edw  Gaffney,  prem; 
day  work.  ^ 

ALTER  OFFICE,  $1000;  244  Sansome 
St;  owner,  Norwood  Union  Fire 
Insurance  Society,  242  Sansome  St ; 
contractor,  Ostlund  &  Johnson.  901 
Bryant  St;  architect,  T  Kent  Un- 
derwood Bldg. 

ALTER  FLATS,  $1990;  1608  Lyon  St; 
owner,  Ethel  McDowell,  premises; 
contractor,  Perma-Stone  Improve- 
ment Co,  735  Gough  St. 

ALTER  STORES  and  OFFICES. 
$2000;  1117  Market  St;  owner,  C  H 
Hlnttenberger,  premises ;  contrac- 
tor. Wood  Bros  Construction  Co, 
668  Guerrero  St. 

ALTER  BARBER  SHOP.  $1000;  158 
Leland  Ave;  owner  and  builder, 
Frank  Petkovlch,  premises. 

ALTER  STORE.  $2000 ;  244  West  Por- 
tal Ave;  owner.  Ruben  Wltzel.  2310 
17th  Ave;  contractor,  Robert  P 
Kelly,  1511  21st  Ave. 

ALTER  DWELLINGS  (3),  $1000 
each ;  738-44  Fell  St,  681  Ivy  St  and 
804-04  Fulton  St;  owner  and  build- 
er, B  Fireman,  657  Hayes  St 

ALTER  DWELLING,  $2500;  1361 
Filbert  St;  owner  and  builder,  A 
Bolce.  premises. 


view;  owner.  Otto  Becker:  con- 
tractor, Coas;  Constr  Co. 

dwellings;  two  l -story  fr.  $8000 
each;  W  Dcnner  73  and  103  w 
Phelps;  owner  and  builder,  H  D*- 
Piero. 

STUCCO  front  $1500;  85  14th  Street; 
owner.  Marshall  Guest;  contrac- 
tor. O  F  Poiidoro. 

BLDGS,  two  l-story  fr,  $8000  each; 
NNey  200  and  225  E  Grant;  own- 
er and  builder.  EOS  Constr  Co. 

ADD  room.  $500;  76  Tioga  St;  own- 
er. Chas  Priolo;  contractor,  Bate* 
&  Howard. 

DWELLING.  1-story  frame,  $8000; 
E  Byxbee  213  S  aGrfleld;  owner 
and  builder,  Oliver  Bredesou. 

BLDG,  2-story  frame,  $11,000;  East 
Athens  75  N  Brazil;  owner.  John 
P  Flnetti;  contractor.  M  W  Bos- 
nos. 

BLDG.  Jllstory  frame.  $10,000;  North 
San  Rellpe  270.6  E  San  Jacinto; 
owner.  E  R  Rouda;  contractor, 
Herbert  A  Crocker  &  Co;  archi- 
tect, Vincent   Buckley. 


SANTA   CLARA   COUNTY 


DWELLING.  $5000;  Ham  Ave,  north 
of  Santa  Clara;  owner  and  builder, 
J  Kochever. 

STORAGE  BUILDING,  $18.000 ;  north 
side  Gish  Rd ;  owner.  T  A  Minardi ; 
builder.  Bridges  Construction  Co. 

TRUCK  SHED,  $3500 ;  1833  S  Ist  St. 
Saji  Jose ;  owner  and  builder  Weav- 
er Gas  Service. 

DWELLING.  $6500;  northwest  cor- 
ner Parr  and  Vale;  owner,  Stan- 
ton. San  Jose;  builder.  C  V  Brown. 

DWELLING.  $5400;  Lot  16.  Audrey 
Lane ;  owner  and  builder,  H  M 
Miller,  San  Jose. 

DWELLING.  $7000;  Lot  87,  Locot 
Way;  owner  and  builder,  H  Allen, 
San   Jose. 

DWELLINGS  (5).  $5000  each;  Lota 
30  to  34,  Margaret  St;  owner  and 


BUILDING  PERMITS 

Granted  ^ 


SAN    FRANCISCO  COUNTY 
FEBRUARY   4,    1947 


BLDGS,    three    1 -story    frame,    $6800 
each;   W  Folsom   St  75,    100.   125  S 
Euc^enia    St:    owner    and    builder. 
Nelson.  * 

DWELLINGS,  two  1-story  fr,  $8000 
each;  E  47th  Ave  175  and  200  S 
Rivera;  owner  and  builder,  Straw- 
ther  Co,  Inc. 

REMODEL  front  $1000;  5738  Geary; 
owner,  Utile  Mann  Grocery;  con- 
tractor, J  A  Gordon. 

ADD  porch,  $1000;  1331  2l8t  Avenue, 
owner,  Irene  Larsen ;  contractor, 
Lloyd  Hunter. 

ASBESTOS  siding.   $1000;   321   Lake- 


RECORDED 
NOTICES 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANCHOIST  ft 
MONORAIL  CO. 
Formerly  Ksewa  at 
Ria9«  Tramrail  Syst«MS,  lac. 

593  Mark*!  St.,  Saa  Francfteo 
YUkea  6-20*2 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ltd. 

Mannfacturcra  of 
Wire  Cut,  Reprecwed  Pav-    nnTrV       Hollow    Bnild- 
ing,  Acid  Resiating,  Face,    nKlljA.       >"<^'    Partition 
Fire  Clay,  and  Fire   .   .   .  and  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


BUILDING  PERMITS 

Applications 


SAN   FRANCISCO 


PAINTING 
DECORATING 

INTIRIOR-IXTERIOR 
Floor  Finhhing  •  Paper  Hmnging 

Fret  Eithnatimg 

Alt  Work  Guaranteed 

Ml  M22 


JERRY  J.  STONE 

2411  Inqallt  St..  Sea  Proaeltc* 


ALT  Dwg.  $1000;  7»5  Sanchei ;  owner 
TCdw  Oaf f  nev,  prem :  day  work. 

ERECT  Clasa  C  Bldg.  WO.OOO;  W/ti 
Brvant,  400  ft  N  I5th  St;  owner, 
Ralner  Brewing  Co.  1550  Bryant; 
contractor,  not  eelected. 

ALTER  Hotel.  $22,000;  182  Taylor  St; 
owner,  Martin  Dlnkeleplel ;  con- 
tractor, Fred  J  Early,  Jr,  Inc.,  360 
Fine  St. 


Finlenite  Non-Slip  Metal  Safety  Treads 

Standard  Sizes  or  made  to  Specification 
CHECKERED.  FLUTED.  OR  PLAIN  SURFACES 


GUNN   CARLE   &   CO. 


r  .- 1 1  LM  o    A  V  0 


UNdcrhill    ^ASQ 


Siin     Trnnci-co 


SAVE 


Consumers  Rock  &  Cement  Co. 

AU  POPKIN,  General  Manager 

S75  Btrry  Strtet  PNon*  MArket  3121 


W«  An  R«ody  fo  Smrv  Your  R«qiflr«m«iift 

READVMIXED  CONCRETE 


•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


^<t 


uM^ 


L  »i^i»»  a^»»^«ifi 


ttftm^^t^  ■■  *■»■»■»■■»■»»»■■■»■■■  ■■  a^A 


SCAFFOLD 


MM9ll/(0ttt/f9m  tf 

BIATTY  STEEL 
PRODUCTS  CO. 

4IS-4S1  MTAHT  ITtHT 
tAN   PKANCISCO 

*     *     * 
rO»  SALtS  on  UNTAIS  CAll 
SANPIANCISCO         OAKLAND 
YUhee  «-«2M        TWlae.lii  101* 


RENTED     WITHOUT    PRIORITY 


WEDNESDAY.  FEBRUARY  5.  1947 


DAILY     PACIFIC     BUILDER 


builder,  R  AgnoletU.  1096  Uck  Ave, 

San  Jose. 
DWELLING,  16000;   Lot  25.  Fewtrell 

Dr;   owner.   J    M   Crumm;    builder, 

L  Falcone. 
DWia-LING,  16000;   Lot  26.  Fewtrell 

Dr;   owner,   J    M    Crumm;    buUder, 

L  Falcone. 
DWELLING,  10000;  Lot  8,  Knoll  Dr; 

owner  and  builder,  H  Hanson,  Rte 

1.  Box  212.  Los  Altos.  ^ 

DWELLING,  16400;  west  slde^ma- 

den   Rd;   owner  and  builder,  R""^ 

Mesener,    Route    3,    Box  511C,    Los 

Gatos. 
ADDITION,  1700 ;  101  Highway ;  own- 

er  and  builder,  J  D  Suttle.  Route  1, 

Box  40D.  Morgan  Hill. 

PALO   ALTO 


RESIDENCE  and  GARAGE,  98500; 
46S  Oregon  Ave;  owner  and  build- 
er, J  Christiansen  Son,  436  Wav- 
erley  St 

RESIDENCE  and  GARAGE,  $8500; 
475  Oregon  Ave;  owner  and  build- 
er, J  Christiansen  &  Son,  436  Wav- 
erley  St. 

RESIDENCE  and  GARAGE,  »8500; 
560  Middlefleld  Rd;  owner  and 
builder,  J  Christiansen  A  Son,  436 
Waverley  SA 


PAGE? 


5-ROOM  Dwg,  11500;  Lot  9,  Ptn  Lot 
10.  Blk  13.  Rio  Linda  Sub;  owner 
and  builder,  Clara  M  Meikle,  Rte  1, 
riox  16.  Rio  Linda. 

4-ROOM  Dwg.  12000;  Lot  25,  New 
Prague  Addn ;  owner  and  builder, 
E  E  Schlenker.  Rte  1.  Box  601 -F. 

REMDL  Dwg,  r^OOO;  Lot  120  Colonial 
%  43;  owner  and  builder,  EIroy 
Burr,   Rte  2.  Box  1847. 

5-ROOM  Dwff.  11000;  Ptn  Tract  55. 
Carmichael  Colony;  owner  and 
builder.  J  C  Williams.  Rte  5.  Box 
7496. 

3-ROOM  Dwg,  $«0O;  Lot  130  Palmetto 
Heights;  owner  an«l  builder.  May- 
sie  B  Wismer,   3641    18th   S^. 

4-ROOM  Dwg.  $5000;  Ptn  Lot  lift. 
Colonial  Acres;  owner  and  buUder. 
Lucy  M  Smith,  Rte  2.  Box  2190. 


Completion  Notices 


8AN    MATEO   COUNTY 


OAKLAND 


DWELLINGS,   ten   $5000   each;    8518, 
8522.    8626,     8532,     8540,     8648,     860C, 
8606,    8612.    8624    Seneca   St;    owner 
and  builder,  Donald  T  Groom,  2707 
76th  Avenue. 
FACTORY,    1 -story   concrete,    $9,000; 
848    6t0h    St;    owner,   Geo   Hartzell 
A    Son,    premises;    contractor.    Co- 
operative Associated  BId|.s,  271  B«:- 
gl*5r  Ave,  San  Leandro. 
-DWELLING,    1 -story   5-room,    $5500; 
2694  Fisher   Ave;    owner  and   con- 
tractor, R  L  Wooldridge,  1502  17l8t 
Ave,  Hfty^vard. 
DWELLING,    l-storv    5-room,    $6000, 
garage.  $300;  3220  Lvnde  Street; 
owner.     Richard     Scott,     2714    19th 
Ave;     contractor,     Nylander    Bros, 
24241/4   14th  Ave. 
WRECK   warehouse,   $1000;    969  69th 
Ave    ;owner.    General    Electric    Co. 
971    69th    Avenue;    owner,    K   T    K 
Wrecking   Co,    1669  Oriole   St,    San 
Leandro. 
DWELLING,    1-story    7-room,    $8000; 
3492    Robinson    Drive ;    owner    and 
builder.     Leigh      R     Dobson.     6207 
Huntington    Ave,    Richmond. 
STORE.     1 -story.    $5000:    9547    Mac- 
Arthur  Blvd;  owner.  Jos  A  Florlo, 
626S    ClareqQont     Ave;     contractor, 
John    Cisero,    434    42nd    St;    archi- 
tect,    R     A     Hutchison,     3433     An 
dover  Ave. 
DWELLING,     1-story    5-room.     $10.- 
000;     6421     HcAther     Ridge     Way; 
owner  and    builder.   George   C   Mc- 
Ouffey.    5621    Ocean    View   Drive. 
ADDN    a.id   alterations    to    dwelling. 
$4000:    2114-14    Coloroa    St;    owner, 
^Im    Anderson,    2414    Coloma    St; 
contractor,     O     W     Johnson,     191h 
Hoover   Ave. 
DWELLING,    l-Btor>-   5-room.    $6750: 
Sill  Jordan  Road;  owner.  Clara  M 
Law,   9067   Jordan   Road :    contrac- 
tor. W  H  Edwards,  1103  E  I2th  St. 
ALTER  and  addn,   $2200;   2722  Cool- 
Idge    Ave;    owner    and    contractor, 
Esrl  V   Trucx,   premises. 
ALTER   and   Addn,    $2200;    1015   57th 
St;    owner     F    Perei,    prem:    con- 
tractor,  Caltfomia  Constr  Co,  3380 
Adeline  St,  Berkeley. 
ALTER  ,A   n-palra.   $1240;   2622  CooN 
idge   Ave;    owner,    Martin    O'Hara. 
prenj;    contractor.    l*vramld    Constr 
Co.  816  Castro  St. 
DWELLING,    l-story   2-room,    $2000: 
8289  Sylvan    Ave;   owner  and   con- 
tractor, C  W  Smock.  3500  35th  Ave. 
SHOP,    l-story    concrete.    $2600;    30.'^ 
Adeline   St ;   owner  and    builder,   R 
E  Martin,  premises. 
OFFICE,     1 -story,    $500;     7924     Mac- 
Arthur    BJvd ;    owner   and    builder. 
H  O  Dltter,  premises. 
ALTER,  $500;  2321   Broadway:   own- 
er.   MaJ    Overton    Estate.   270   Hill- 
side Ave,   Piedmont;   contractor.   F 
A   Younger,    2334   3«th    Ave. 
OAFtAGE.    l-8tor>'.   $725;   391    Orange 
6t;    owner,    E   BricUson,    1935    Fal- 
lon   St:    conti-actor,    John    T    Matt- 
hew, 1005  Fallon  St 
ALTER.    $700;    415    24th    St;    owner, 
MacFVir  lane's,     prem;    contractor,     F 

Puccetti.  968  46th  St. 
ALTER,  $900:  477  15th  Street;  own- 
er. Smith's.  12th  and  Washington : 
contractor,  C  H  Thrams.  1100  6th 
Ave. 
SIGN,  two  electric.  $500,  $300:  48S 
20th  St;  owner.  Hertz  Shoe  Clinic, 
prem ;  contractor,  American  Noon 
Displays,  1061  19ni  Ave. 

■ 

8ACRAMENTO  COUNTY 

6-ROOM  Dwg.  $3500:  Lot  4,  Blk  1. 
E^ast  Del  Paso  Hts :  owner  and 
builder.  E  G  Reese.  Box  53. 

3-ROOM  Dwg,  $7000;  Tract  6,  Natom- 
as  American  River  SSjb  No  4:  own- 
er, Mabel  Le  Couteur;  builder. 
Harry  E  Cooper.  908  I2th  St. 

4-ROOM  Dwg.  $2500;  Lot  44  Carmi- 
chael Colony  No  2;  owner  and 
builder,  George  DeLong.  Rte  6. 
Box  3879. 

4-ROOM  Dwg,  $5500;  Ijnt  22,  Altoas 
Acres;  owner  and  builder,  H  & 
Oieser,   2719   North    7th    St. 

7-ROOM    Dwg,    $9000;     Ptn    Lot    13, 

Blk  2!>  Fair  Oaks ;  owner  and  builder, 
Pitts  Elmore,  1320  J  St 

6-ROOM  wgs,  $7000  each;  Lots  8,  24, 
26  and  28.  Daggett  Villa ;  owner  and 
builder,  M  S  Daggett  606  Oh  St. 


Recorded  Completed 

Jan.  31,  1947— L  12*  23.  B  1 ;  "Oak 
lelgh     Park    Tract".    Mary    Etta 

Dukes   to  SJoberg  A  Sjoberg 

Jan.    24.    1947 

Jan.  31.  1947— L  7.  B  6;  "Buriin- 
game    Grove".    David    A    Nlcol- 

aides  to  W  O  Nicolaides  A  Son 

Jan.  30.  1947 

Jan.  31.  1947— L  1  to  9  incl.  B  3; 
"Rancho  Buri-Buri"  Burl  Burl 
Homes  Inc   to   Barrett  A   Hllp.. 

Jan.     30.    1917 

Jan.  31.  1947— L  20.  B  35  "Belle 
Haven  Sub  No  2''  Lacey  A  White 

Inc  to  whom  it  may  concern 

Jan.   31.    1947 

Jan.  31.  1947— L  55  A  56.  B  12; 
"Town  of  San  Carlos"  Rachel 
Solomon    to    Gould    Construction 

Co Jan.  31.  1947 

Jan  31.  1947— Ptn  Blk  4.  Property 
of  J  V  Diller  Redwood  City" 
Harry  E  Bourquin  et  al  to  whom 

it  may  concern   Jan  27.  1947 

Jan.  31.  1947— Por  L  2.  B  3;  "Nash 
Tract    nr    Palo    Alto"    Clarke    J 

Congdcn  to  M  C  Ingraham 

Jan.    27.    1947 

Jan,  31.  1947— L  12,  B  9;  "Range  C" 
Town  of  Mezeevllle  Hugh  Mc- 
Lean   et    al    to    Nelson    M    Wel- 

Banks     Jan.     31,     1947 

Jan.  31,  1947—1.  4,  B  27;  L  20,  B 
20;  "Vista  Grande'»  United  Con- 
struction   Co    to    whom    it    may 

concern.  ,. Jan.  28,  1947 

Jan.  31,  1947— L  5.  B  8:  "Hillcrest 
Showing  Sub"  United  Construc- 
tion Co  to  ^\hom  it  may  concern. 

Jan.     28,    1947 

Jan.  81,  1947— L  17.  B  7;  "Redwood 
Manor"  M  J  King.  Inc  to  whom 

it  may  concern Jan.  30,  1947 

Feb.  J,  1947— L  10,  B  2  L  9,  B  2; 
"Greene  Park,  "Redwood  City" 
Greene  Bros  to  whom  it  may  con- 

c«"m Jan.   30,  1947 

Feb.  1,  1947— L  4,  B  2;  L  S,  B  2: 
"Greene  Park.  Redwood  City" 
Greene  Bros  to  whom  it  may  con- 
cern  Jan.     80.     1947 

Feb.  1.  1947— L  4.  B  1;  L  1.  B  1; 
"Grceen  Park,  Redwood  City** 
Greene    Bros    to    whom    it    may 

concern Jan.    30.   1947 

Feb.  1.  1947— L  2.  B  1 ;  "Greene 
Park,      Redwood      City"     Greene 

Bros  to  whom  it  mav  concern 

...Jan.    30.    1947 

Feb.  1.  1947— L  1A2.  B2;L5A7 
B  2;  "Greene  Park,  Redwood 
City    Greene    Bros    to    whom    it 

may    concern Jan.     30,     1947 

Feb.  1,  1947—11,  B  2:  "Greene 
Park.      Redwood      City"      Greene 

Bros  to  whom  St  may  concern 

Jan.    30.    1947 

Feb  1.  1947— L  24.  A  25.  B  1 ;  "Oak- 
lelgh  Park  Tract"  Sandy  C 
Ferguson  et  al  to  SJoberg  A  SJo^ 

berg    Jan.    24,    1947 

Feb  1.  1947— L  8  A  10;  "C  W  Dlel 
Sub'»    Henry    Voelker    to    whom 

it   mav   concern,    . Jan.   31,   1947 

Feb.  1.  1047— L  9  A  10,  B  3 :  "BIstates 
of  Emerald  Lake"  Arthur  D 
Fearon    et    al    to    whom    it    may 

concern Jan.   31,  1947 

Feb.  1.  1847— Por  L  6,  B  3:  "505 
Friendly  Acres  Sub  No  1"  Leon- 
ard   Realty   Co   to   whom    it   mav 

concern Jan    30,    194/ 

F««h  1.  1C47— L  8.  fci  19:  "Menalto 
Park":  L  7.  B  24.  "Newbridge 
Park"  Lincoln  A  Kleinen  to 
whom  it  may  concern.  Jan  31,  1947 

MONTEREY  COUNTY 

Recorded  Accepted 

Jan.  28,  1947— Lot  12.  Block  4.  Bast 
Side  Homes  Tract.  Salinas.  Wil- 
liam M  and  Dorothy  T  Goodman 

to  whom  It  may  concern...- 

Jan.  27,  1947 

Jan.  29.  1947— Lot  11,  Block  2.  Hol- 
laday  Tract,  Salinas.  T  B  Nelson 
and  R  N  Green  to  F  V  Hamp- 
shire  Jan.    18,    1947 

Jan.  15.  1947— Ptn  LoU  6.  6  and  7, 
Block  74.  Carmel  by  the  Sea.  Kd- 
ward  G  Kuster  to  Olson  A  For- 
syth  Jan.    IS.   1947 

Jan.  29.  1947— Lot  7,  Block  20,  Map 
Hatton  Field  Tract  No  2,  Carmel. 
Edgar  C  and  Betty  B  Leslie  to 
Stolte,  Inc _ Jan.  20.  1947 


Jan.  26,  1947— Lot  85.  Block  8,  H  C 
Hanson  Subdivision.  Jack  A  D«n- 

nle  to  whom  It  may  concern 

Jan,  34,  1947 

Jan.  SO,  1947— Lot  3.  Block  5.  Tract 
No  102.  Westfield  B  Tract  A  B 
and  Vera  O  Willoughby  to  whom 
it  may  concern Jan.  29,  1947 

SAN   FRANCISCO  COUNTY 

Recorded  Accepted 

Feb  8.  1947— DIVISION  ST  bet 
Utah  and  10th  Sts  (paving  track 
area).  Southern  Pacific  Co  to 
Chas  L  Harney ...  January  24,  1947 

Feb  4.  1947—1482-6-90  and  1494  44th 
AVE.  Superior  Bldg  Co  to  whom 
it  may  concern J-Vbruary  4.  1917 

Jan  SI.  1947— S  PERSIA  50  and  76 
SB  FTague.  A  Nelson  to  whom 
it  may  concern January  30.  1947 

Jan  31.  1947— N  SUNNYVALE  Ave 
70    E    Cora    Ave.     A    Nelson    to 

whom  it  may  concern 1. 

January  30.  1947 

Jan  81.  1947— S  SACRAMENTO  150 
W  Gough.  Carl  A  Warden  to 
Nils  E  Johnson Jan  27,  1947 

ALAMEDA   COUNTY 

Recorded  Accepted 

Feb  4,  1947—2887  BARTLETT  ST, 
Oakland.   Harold  A  and  Mrs  H  A 

Casey  to  Lester  D  Peterson 

February  4.   1947 

Feb  4.  1947— LOT  133  E  14th  ST, 
Junction  City  Tract  Eden  Twp. 
Mercer  P  Hayes  to  whom  it  mav 
concern _ January    1.    1947 

Feb  3.  1947—19806.  19611  and  19817 
Lake  Chabot  Road.  Castro  Val- 
ley, Hayward.  Glaab  A  Rose-^ 
brook  Bldrs  Co  whom  it  may 
concern February  S.  1947 

Feb  4.  1947—782  FT  South  Lake 
Chabot  Road  on  Williams  St.  per 
map  Blk  B,  Castro  Valley  Tract. 
Hayward.  Clarence  W  Graydon 
to  Wm  M  Graydon Feb  1.  1947 

Feb  4.  1947— LOTS  9.  10  and  11  Blk 
1  map  Brookdale  Terrace,  Oak- 
land.    California    Realty    Co    to 

whom   It   may    concern 

- January  27,  1947 

Liens  Filed 


MONTEREY   COUNTY 


Recorded  Amount 

Jan.  29.  1947— Lots  1  and  8,  Block 
104.  3rd  Addition,  Pacific  Orove. 
Robert  T  Van  Ostrand  vs  Lester 

and  Laura  Fouguette. $260.00 

Jan.  28,  1947— Lot  1,  Block  140,  Peb- 
ble Beach.  Harry  W  Turner  vs 
Helene  Callan  $518.85 


Non-Responsibility 


SAN   FRANCISCO  COUNTY 

Feb  4,  1947—406-06  HAYES  ST. 
Alice  R  Cashin  as  to  Improve- 
ments on  property. 


Furnace  Permits 


OAKLAND 


6529  Marshall  St;  owner,  J  Fallas; 
dealer.  Atlas  Htg  A  Vent  Co;  floor 
furnace. 

618  Kenwyn  Rd ;  owner.  E  Zeigler; 
dealer.  Atlas  Htg  A  Vent  Co;  cen- 
tral furnace. 

2121  108th  Ave;  owner,  O  Pearson; 
dealer.  Atlas  Htg  A  Vent  Co;  floor 
furnace. 

328  Forest  St :  owner.  C  Greenland . 
dealer,  Atlas  Htg  A  Vent  Co;  floor 
furnace. 

9435  Walnut  St;  owner,  R  Cap- 
pecio ;  dealer.  Atlas  Htg  A  Vent  Co ; 
floor    furnace. 

2202  Rosedale :  owner.  Oerrard ; 
dealer,   A  Oprrad ;    floor  furnace. 

6328  Calaveras;  owner.  Smock; 
dealer,  Harer  Fur  Co;  central  fur- 
nace. 

2218  108  Ave:  owner.  Wilson;  deal- 
er. O  C  Wood ;  floor  furnace. 

1724  68  Ave;  owner.  J  Cavit;  deal- 
er.  V   L   Aiken ;    floor  furnace. 


Plumbing  Permits 


OAKLAND 


5312  Fairfax  Ave;  owner,  W  Kel- 
iey :  plumber,  E  Hoerst ;  4  pi  fix ;  4 
water  connections. 

83  Camelford'  Place;  owner,  An- 
drews ;  plumber,  W  Rohde ;  8  pi  fix ; 
4  gas  op;  18  water  con. 

4701  E  14th  St;  owner,  Emerson, 
plumber.  M  Avilla :  1  pi  fix ;  1  water 
connection. 

9908  D  St ;  owner,  T  Corso ;  plumb- 
er,  M  Avilla ;   2  gas  openings. 

2466   90th    Ave;    owner 

plumber.  H  Lass;  2  pi  fix;  1  gas  op; 
6  water  con. 

3rd    and    Brush    Sts;    owner,    U    S 


BUILDERS  BROKERAGE  COMPANY 

H30  Alice  StTMt 
OAKLAND  12.  CALIF.  TWiaeaks  f 227 


u 


We  Procure  and  Expedite  Builders 
Material  and  Equipment*' 


Let  us  get  the  "Hard  to  Get"  items  for  you. 


Plywood    Corp;     plumbar,    Win    Pl- 
card;  8  pi  fix. 

3rd  and  Brush  Sts;  owner,  U  S 
Plywood  Corp;  plumber,  Wm  Plcard; 
£   pi  fix. 

1054  Underbills  Rd;  owner.  Ball; 
plumber,  T  Donaldson;  13  water 
connections. 

74S0  Sunktst,  owner.  W  Gabriel; 
plumber.  H  Lee;  5  pi  fix;  S  gas  op; 
12  water  con. 

7009  Thomhill  Road;  owner.  Wig- 
gins A  Marsh;  plumber.  H  Leo;  6  pi 
fix;  3  gas  op;  12  water  con. 

4053  Huntington;  owner  A  plumb- 
er. M  Hobeon ;   1  pi  fix. 

1701  Kirkham ;  owner.  R  Hartsten  ; 
plumber.  Hufschmidt;  1  pi  fix;  2 
water  con. 

298  14tb   St;   owner ;  plumber. 

P  Schoenfeld;  S  pi  fix. 

148  GranT  Ave ;  owner,  Danich ; 
plumber,  M  Cetlnicb ;  2  pi  fix ;  4  wa- 
ter con. 

2208  98th  Ave;  owner.  Speed  Clean- 
ers ;  plumber,  J  Fergerson ;  i  gas  op. 

4116  Gregory  St;  owner,  W  Ga- 
briel; plumber,  H  Lee;  6  pi  fix;  3 
gas  op;  12  water  con. 

3349  East  14th  Street;  owner 

plumber.  H  Lass:  2  gas  op. 

431  30th  Street;  owner,  Jenkins; 
plumber,  E  C  Braun;  4  pi  fix;  10 
water  con. 

24th  and  Harrison  Streets;  owner, 
Don  Lee;  plumber.  B  Braun;  29  pi 
fix;  35  water  con. 

2936  Summit;  owner.  Dr  Ruther- 
ford; plumber,  E  Braun;  62  pi  fix: 
2  gas  op;  90  water  con. 


Electrical  Permits 


OAKLAND 


43627  Port  of  Oakland;  owner. 
Port  of  Oakland;  contractor.  Spott; 
installation. 

43628  92  5th  Ave;  owner,  C  Blan- 
ford;  contractor.  Eugene  Cowart: 
outlets;  switches,  fixtures;  plugs; 
motors;   new   installation. 

43629  4000  E  14th  Bt;  owner.  Bill 
Mathews;  contractor  Scott  Sign  Serv 
new   installation. 

43630  901  77th  Ave;  owner.  Pkc 
Mill  A  Fix  Co;  contractor.  Cliffotd 
Elec;    motors. 

43631  2367  Bartlett;  owner,  Peter- 
son: contractor,  Haynes  Elec;  fix- 
tures. 

43632  343  E  19th  St;  owner,  R  L 
Hough ;  contractor,  Haynes  Elec ;  al- 
terations. 

436S3  3001  E  7th  St;  owner.  W 
Gardner;  contractor.  Haynes  Elec; 
outlets;  twitches ;   plugs;  alterations. 

48634  86th  Ave  A  6  of  Baldwin; 
owner.  Battery  Prod  Co;  contractor, 
Haynes   Elec ;    temporary    service. 

43635  600  Fallon  St ;  owner,  

contractor  Scott-Buttner;  alterations. 

43636  3921  I.Aurel  Ave;  owner. 
Uvingston;  contractor.  Kent  Kibbe; 
outlets;    plugs:    new   alterations. 


SAN    FRANCISCO 


1906  4943-46-47-49  17th;  owner, 
Doelger;  contractor.  Richmond  Elec; 
48  outlets;  48  switches;  48  plugs; 
service. 


190»  799-761  27th  Ave;  owner. 
Doelger;  contractor.  Richmond  Elec 
Co;  18  outlets;  16  switches;  ig  plugs- 
service  ' 

1910  6800    Gearv;    owner ; 

contractor.  Casey  Elec  Co;  motors.' 

1911  309  Turk ;  owner.  H  DeBock ; 
contractor.  Kennedy  Elec  Co ;  motors! 

1&12  8?7  Foisom:  owner,  Cyclops 
Iron  Works;  contractor.  Incandes- 
cent Supply  Co;  6  outlets. 

19IS  543  Divisadero;  owner.  L*s- 
arethl:  contractor.  Pac  Blec  Const 
Co;   signs. 

1914  1494  Thomas  Ave;  owner 

contractor,    Pac    Hai-wdwood     Floor 
Co;  motors. 

1915  Apparell  City  Bldg  4;  owner. 

Dorman  Unit  No  1;  contiactor ; 

motors 

1916  3  A  5  Carrizai  St;  owner,  G 
PCcv;  contractor,  Asan  Elec  A  Mech 
Co;  21  outlets;  26  switches;  24  plugs. 

1917  77  Leland ;  owner.  LeonetU ; 
contractor.  Rodiack  Elec  Const  Co; 
7  outlets;  5  switches;  12  plugs;  tier- 
vice. 

1918  1837  82nd;  owner,  AiTago: 
contractor,  Rodiack  Elec  Const  Co;  8 
outlets;  6  switches;  8  plugs. 

1919  2599  Sr.n  Bruno  Ave;  owner, 
Ruskin  Mfg  Co;  contractor,  Atlas 
Heating  A  Ventilating ;  motors. 

1920-1921;  various  locations  and 
owners;  contractor.  Atlas  Heating  A 
Ventilating:  outlets. 

1922  2442  29th  ;  owner,  Benson; 
contractor,  Slrom  A  Smith;  temp- 
ftervice. 

1923  397  8th  St :  owner,  B  A  Estas ; 
contractor,  Calif  Elec  Const  Co;  mo- 
ton. 

1924-1925  various  locations  and 
cwnerii:  contractor,  S  A  Armstrong; 
alterations. 

1926  NW  cor  Athens  A  Excelsior; 
owner,  Sullivan ;  contractor,  Fred 
Johnson  Elec  Co;  temp  saw. 

1927  444  Broadway ;  owner.  C  Fed> 
recio;  contractor.  C  Vaccarino;  mo- 
tors. 

1928  77  7th  Ave;  owner.  Goetani, 
contractor.  G  Vaccarino;  1  outlet; 
12  switches-  13  plugs. 

1929  3201  Baker;  owner.  A  Belli; 
contractor,  O  Vaccarino;  under* 
ground    service. 

1030  1550  Height;  owner,  Dr  M  B 
Stavens;  contractor,  Al  Bush  Elec  Co. 

1931  1716  Polk  Ft;  owner.  Dimmer 
Hardware  Co;  contractor,  Malm  and 
Welter;   alter. 
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1959  14M  Ifarket  Street ;  owner, 
Crosaroade;  contractor,  O'Keeffe  the 
Fan  Man ;  2  outlets ;  1  switch ;  2  pL 

19S8     1060  Market  St;  owner.  .....; 

contractor,  O'Keeffe.   the  VtM  Man; 
motorm 

1834  225  8th  St;  owner,  Sperry 
Oyro  Co;  contractor,  Marine  Elec 
Co;    inetall   new    power  service. 

1935-6  400-410  Munich;  owner,  F 
C  Prank;  contractor,  Arc  Elec  Co; 
•  outlets;  8  switches:  8  plugs;  cable 
service. 

1937-1943  Various  locations  on  44th 
Ave;  owner,  Geo  Belcher;  contrac- 
tor. Arc  Elec  Co ;  10  outlets ;  12  plugs 
,0  switches;  cable  service. 

1944  Howth  St  E  side  lOO  S  of 
Niagara;  owner,  Berwick;  contrac- 
tor. Arc  Elec  Co;  temp  saw  permit. 

1945  35  Laskie  St;  owner,  McMar- 
tln;  contractor,  Arc  Elec  Co;  alter. 

1946  819  Ellis  St;  owner.  Rice; 
contractor.   Liberty  Elec  Co;  2  pL 

1947  522     Frederick     St;     owner, 

Uberty  Elec  Co;  contractor,  ; 

rurvev. 

1948  211  Kearny  St;  owner.  Pi- 
oneer Music  Co;  contractor.  Man- 
ning A  i^liltaker ;  rectify  complaint 

1949  Cancelled. 

1960  604  Front  St;  owner,  George 
Maheras  Co;  contractor.  Manning  A 


Whltaksr;  motor*. 

1951  540  Market  St ;  ov/ner.  United 
Cigar  Co;  contractor.  Manning  and 
Whltaker;  alterations. 

1952-3  Vanous  locations  and  own- 
ers; contractor,  American  Electric 
Constr  Co ;  ulteratloiis. 
*TBr~'7«8  Howaid  Street;  owner. 
Mayo  Bros:  contrsctor,  American 
Elec   Conftr  Co;    motors. 

1955  9  Various  locations  on  Arch 
St;  owner.  Pa«;lfic  Coast  Constr  Co, 
contractor,  B  J  Doherty;  9  outlets; 
9   switches;    8   plugs;    aervlce. 

2957  3017  San  Bruno  Ave;  owner, 
Verdla;  contractor,  B  J  Doherty; 
new   uer\'lce. 

1958  381  Dolores  St;  owner,  Du- 
gan;  contractor,  Edw  W  Scott  Elec 
Co ;   2  outlets ;   1   switch ;    11  plugs. 

1959  1329  Sanchez  s:ti||  owner,  ; 

contractor,   Edw   W   Scott   Elec   Co; 
1   outlet;   1  switch;  2  plugs. 

1960  985  Market  St:  owner,  Simon 
Millinery  Co;  contractor,  Buzzell  El 
Works;  6  outlets;  motors. 

1961  3rd  and  Newhall  Sts;  (Jwner, 

Standard  CMl  Co;  contractor,  ....; 

3   outlets. 

1962  1145  Harrison ;  owner,  H  S 
Watson  Co;  contractor,  Buzzell  Elec 
Works;  4  outlet&;  1  switch. 

1963  F^rsi    and    Tehama;    owner. 


Phillips-Van  Orden:  contractor.  Bus- 
zell  Bflec  Works;  67  outlets;  6  plugs; 
12  switches. 

OAKLAND 

43638  680  33rd  St;  owner  and  con- 
tractor, M  J  Plerson:  outlets:  fix- 
tures;   alterations. 

43639  1438  San  Pablo  Ave;  owner 
J  H  McPherson ;  contractor,  W  E 
Baker ,    .lign. 

43640  5859  College;  owner,  Frank 
De  Wett;  contractor,  Flagler  Elec; 
outlets ;  switches ;  plugs ;  service : 
new   installation. 

43641  2465  00th  Ave;  owner,  Frank 
Noonan ;  contractor,  Flagler  Elec ; 
outlets;  switches;  plugs;  new  in- 
stallation. 

48642  3943  Bruchalter  Ave;  owner 

Koran;  contractor  James  Anderson; 
motors 

436^3  too  Fauslin:  owner.  Dlefal; 
contractor.  South  Berkeley  Electric; 
motors. 

43644  488   20th    St;    owner,    Hertz 


Official  Proposals 

• — «f — 

Construction  of  the  Plant  Sciences 
Building  on  the  Davis  Campus 


"ADVERTISEMENT  FOR  BIDS" 


1—    MISCELLANEOUS 


Are  you  Interested  In  wall-trained, 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS.  ENOINKBRS, 
DRAFTSMEN,   SURVEYORS.  ESTI- 
MATORS,    SALES     ENGINEERS, 
CONSTRUCTION      ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
E.   STEVENS,   GArfleld   1617 
Technical  PosHlona  Aganoy 

Bd6KkEfe^»»IKid  SEftVieE 

All  taxes,  payrolla  for  bustneaa  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SBa- 
brtght   4462.  (tf) 

■"IflXPKRT  BKSSTWrcTSlJftVieEfl: 

FREE    LANCE.     Mione    QRaystona 

.««. (tf) 

WELDERS 

Portable  and  Stationary.  GAS  and 
ELECTRIC  DRIVEN,  new  or  used. 
Sell  or  rent.  Welding  Cable  and  Rod. 
D.  Petrle,  1203  Fairfax  Ave.,  San 
Francisco.  Phone  MI.  0210  days;  FI. 
8886  evenings.  2/10/47 

2—     HELP  WANTED 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS,  STACKERS 
TRUCKa  Pacific  Carriers.  Oakland 
KB  4-166L 


TARPAULINS,  TENTS  *  CAMP- 
ING EQUIPMENT.  Sullivan  Awning 
Co.,  801  South  Van  Ness.  Phone  ML 
308&  2/9 


TRANSITS.  117  per  month.  DanTe. 
McFarland,  624  Second  Ave.,  Phone 
BAyvlew  7804. 


105  COMPRESSOR  with  complete 
equipment  for  concrete  cutting  and 
drilling,  with  operator.  Reasonable 
rates.  GA  8381,  9  a.m.  to  5  p.  m. 
Mr.  Manning.  (2/5/47 > 


TRENCHING  MACTHINE.  fully 
operated.  Model  160  Buckeye;  digs 
to  17-ft.  depth  and  to  40-ln.  maxi- 
mum width.  Scott  Co.,  243  Minna  St.. 
San  Francisco.  EX.  6741.  2/6/47 


FOR  SALE 


Experienced  BUILDERS'  HARD- 
WARE MAN  to  handle  contract 
Builders'  Hardware  for  Wholesale 
Hdwe.  Co.  In  San  Francisco  and  who 
belongs  to  the  A.H.C.  or  otherwise 
eligible.  State  age,  exp.,  salary  ex- 
pected and  when  available,  four  an- 
swer will  be  kept  confidential.  Reply 
Box  180,  c/o  Daily  Pacific  Builder. 
2/4/47 


ASSOCIATE  wanted  for  General 
Contracting  business.  Man  exper.  in 
•arth  moving,  highway  and  heavy 
•onstruction  preferred.  Capital  need- 
ad.  In  answer  give  complete  exper. 
and  qualificatlonK.  Reply  Box  131 
a/o  Dally  Pacific  Builder. 

(2/6/47) 


ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  Sal.  open. 
Chas.  A.  Langlais  Co.,  474  Bryant 
St^.  San   Fran c i sco. 

3~POSmON  WANTED 

CONSTRUCTION  -  MATERIALS  - 
EQUIPMENT  or  RELATED  FIRMS, 
young  exec,  offers  you  broad  clvii 
angrg.  and  bus  admin,  background, 
exper.  as  admin,  ass't  on  top  mgmt. 
proba.  and  relations  with  gov't.  Re- 
ply Box  127,  c/o  Dally  Pacific  Builder 

(2/6/47) 

4—  WANTED 

General  contractor  who  la  working 
Foreman  and  Supt  has  large  capa- 
city and  lots  to  build  on  needa  a 
partner  with  |1,500  to  |7,000  working 
capltaL  Reply  Box  24,  c/o  Dally  Pa- 
alftc  Builder.  2/10/47 


Corrugated  ALUMINUM  SHEETS, 
19  gau^e.  .036-ln.  45Hx96-ln.  Alum- 
inum Products  Co..  3245  16th  Street. 
Phone  UNderhUl  2166  or  SUtter  6700 


"Subject  to  the  conditions  pre- 
scribed by  the  undersigned,  sealed 
bids  are  invited  for  the  following 
work  for  the  construction  of  the 
Plant  Sciences  Building.  Unit  No.  1 
on  the  Davis  Campus.  ITniversity  of 
California,  Davis,  California:  (1) 
General  Construction,  (2)  Electric 
Work,  (3)  Plumbing  Work,  (4)  Heat- 
ing and  Ventilating  Work,  (6)  Com- 
bination Plumbing  and  Heating  and 
Ventilating  Work,  (6)  Combination 
Plumbing,  Heating  and  Ventilating, 
and  Electrical  Work,  (7)  Special  Tem- 
perature Rooms,  and  (8)  Elevator. 
This  project  has  been  granted  CPA 
authorization  under  VHP-1.  Plans 
and  specifications  will  be  issued  to 
intending  bidders  upon  the  deposit 
of  llfty  ($60)  dollars  per  set.  No  bids 
will  be  received  after  2:00  P.  M., 
February  20,  1947.  Plans,  specifica- 
tions and  information  will  be  avail- 
able starting  January  28.  1947,  at 
the  Cashier's  Office,  103  Administra- 
tion Building.  University  of  Califor- 
nia Berkeley.  California,  and  at  The 
Business  Office,  101  Administration 
Building,  University  of  California, 
Davis,  California.  The  right  to  re- 
ject any  and  all  bids  Is  reserved. 
1  "THE    REGENTS    OF   THE 

I    UNIVERSITY    OF    CALIFORNIA" 
(Daily  Pacific  Builder) 
(January  27,  2a  29.  30,  31, 
February  3,  4,  6,  6,  7,  1947) 


AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf) 

CORRUGATED  PIPE,  200-ft.  of 
36-in.,  with  couplings;  new.  Will  sell 
below  cost.  Call  DElaware  0677,  or 
Bar.  Rafael  4748.  (2/5/47) 


METAI,  TOILET  PARTITIONS. 
Kitchen  Cabinets  and  Sinks,  Soule 
Steel  Sash  (pivot-out  type),  Kitchen 
Tables  and  Racks.  Phone  GA  8381  9 
4.m.  to  S  p.m.    Mr.  Manning. 

(to    2/6/47) 


WOOD    LATHE    and    BUILBi^G 
PAPER    Relliy  Bros.,  OLympic  5572. 

(2/7/47) 


LOAM  black  or  sandy,  |2  per  yd. 
CLEAN  BEACH  SAND.  Call  FI  2922 

(tf) 


One  105  cu.  ft.  LEROY  COMPRES- 
SOR; two  316  cu.  ft  WORTHING - 
TON  COMPRESSORS;  one  HANDY 
CRANR  R  W.  Reade  A  Co.,  ASh- 
berry  1616.  2/4/47 


GSINERATOR.  B  -  KW,  110  -  volt ; 
pkld  mounted,  gasoline  engine.  Used. 
1496.  Doty  ft  Lockwood.  2003  EL  14th 
St.  Oakland  6,  Calif.,  KEllog  4-5677 

(2/6/47) 


8.  F.  Bldg.  Materials  and  Lumber 
Yard,  36000  for  good  will,  truck  and 
equipment.  Ted  Weiner  ft  Co.,  SU. 
•BCa  2/7/47 


I 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  title  ...  Efficient  Erection  Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 


All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17th  dL  WISCONSIN  STREETS,  SAN  FRANCISCO,  10 

Phone  HEmloat  1480 


Shoe    Clinic;     contractor,     American 
Neon    Display ;    sign. 

43645  ^400  E  14th  St;  owner.  Cen- 
tral Tire  Cu;  contractor,  American 
Neon  Display :  sign. 

43646  4005  Foothill  Blvd;  owner, 
Standsrd  Donut  Company;  contrac- 
tor, American  Neon  Display :  sign. 

43647  4825  E  lt4h  Street;  owner. 
L  u  i  g  1 '  s  Delicatessen ;  contractor, 
American  Neon  Display ;  sign. 

4364S  201  E  14th  St;  owner,  Sher- 
man Drug  Co .  contractor,  Americai. 
Neon   Display ;    sign. 

43649  4340  Broadway;  owner,  W 
H  Ramagc;  contractor.  Neon  Maiut 
Corp;   new  installation. 

43600  1125  Castro  Street;  owner, 
Pittsburg  Plate  Glas.s  Co;  contrac- 
tor,   SpotV  Elec;    alterations. 

43851  6706  San  Pablo  Ave;  owner. 
Bud's  Liquor ;  contractor,  Spott  Elec ; 
Install  reflector 

43652  1966  41st  A.ve;  owner,  G 
Dripdale;  contractor,  Johnson  Elec; 
temp  service. 

43653  lOth  and  Washington;  own- 
er. Tenth  St  Store;  contractor,  T  L 
Rosenberg;    outlets;   switches. 

43654  Third  and  Adeline;  owner, 
Simplex  Mfg  Co;  contractor,  T  L 
Rosenberg;  fixtures. 

4.3655  385    9th    St;     owner,    W^lng 

(Thong;  contractor.    Red    Top    Elec; 

outlets;  switches. 

43656  1449  E  32nd  St ;  owner.  Bar- 


POSITIONS   OPEN 

S-619 — SALES  TRAINEE,  youn£, 
with  some  tech.  training  to  learn  the 
paper  business.  Small  salary  to  start. 
San  Francisco. 

S-611— MANUFACTURING  ENGRS. 
(A)  Exper.  in  pressed  metal  design 
and  applications;  (B)  exper.  in  ma- 
chine shop  and  drop  forging;  (C) 
exper.  in  iron  and  steel  casting  de- 
signs, for  checking  and  redesigning 
parts.  Also,  (D)  Axle  Engineer,  exper. 
on  heavy  motor  truck  or  trailer  axla 
designing,  to  head  division.  Salary 
open.  Northwest 


Construction   or  tha   Forestry   Build- 
ing on  tha  Berkeley  Campua 


"ADVERTISEMENT    FOR    BIDS 


"Subject  to  the  conditions  prescrib- 
ed by  the  undersigned,  sealed  bids 
are  invited  for  the  following  work 
for  the  construction  of  the  Fores- 
try Building  on  the  Berkeley  campus. 
University  of  California:  (1)  Gen- 
eral Construction,  (2)  Plumbing 
Work,  (3)  Heating  and  Ventilating. 
(4)  Electrical  Work,  (5)  Elevator,  (6) 
Combination  Plumbing,  Heating  and 
Ventilating  Work,  (7)  Combination 
Plumbing,  Heating  and  Ventilating 
and  Electrical  Work.  This  project 
has  been  granted  CPA  authorization 
under  VHP-1.  Plans  and  specifica- 
tions will  be  issued  to  intending  bid- 
ders upon  the  deposit  of  fifty  (|60) 
dollars  per  set.  No  bids  will  be  re- 
received  after  2:00  P.  M.  February 
21,  1947.  Plans,  specifications  and 
information  will  be  available  start- 
ing January  30,  1947  at  the  Cash- 
ier's Office,  103  Administration 
Building,  University  of  California. 
Berkeley.  California.  The  right  to 
reject. any  or  all  bids  is  reserved. 
"THE  REGENTS  OF  THE- 
UNIVERSITY  OF  CALIFORNIA" 
(Daily  Pacific  Builder) 
(Jan.  28,  29,  30,  31 
Feb.  8,  4,  5.  6,  7,  10,  '47) 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Agaaey) 
Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  F.  4 

«Arft*ld  f24R 


ret;   contractor,  C  A  Langlais;   out- 
lets; plugs. 

43657  3828  Bayu;  owner,  Sprozan; 
contractor,  Collins  Electric;  outlets; 
switches;   plugs. 

43658  2212  High  sP;  owner,  Jor- 
daln;  contractor,  Collins  Blec  Co; 
plugs;  alterations. 

43669  3514  Grove  St;  owner,  Pet- 
ers; contractor,  CcUics  Elec;  plugs; 
service. 

43660  9S33  3rd  St ;  owner,  Bergere ; 
contractor,  Del  Monte  Elec;  outlets; 
switches;   plugs. 

43661  30tb  and  Broadway;  owner, 
Firestone  Stores;  contractor,  Del 
Monte  Elec;  sign. 


PLYWOOD 

All  Tfcfekaatsas.  Sfxas  aarf 
Grorfas. 

NAILS 

Al\  Popular  Coafrocfen' 
RaqHlramants. 

ASPHALT     TILE 
FLOORING 

Largo  sfock.  popular  colors 

and  poffaras  for  commarc/a/ 

and  homo  latfallafloii. 

ACOUSTICAL    TILE 

window,  doers  and  task  In 
carload  qnanflflas. 

THE  BROOKMAN 

COMPANY 

2833THIRDSTREET 

SAVi  FRANCISCO 
ATwator  f444 


RESIDENCE  STEEL  CASEMENTS 

In   24  types  and  sizes   opproved  by  the  Metal  Window   Institute 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


•  Mor«  daylight 

•  Battar  ventilation 


Easier  opening 
Safor  cleaning 


•  Superior  weother-tightnett 
o  Better  screening 


Why  use  ordinary,  old-fashioned  windows,  when  modern  Fenestra  Win- 
dows offer  you  aH  these  plus  values?  Write  or  call  us  for  funher  information. 


.»^ — 


•  h 


taclAc  Ceod  Plant 

1310  SUty-TkirtI  St.,  Imeryvllie 

Oakland  8,  California 

Phone:  Olympic  tt26 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


Local  Salet  OMca 

940  lu««  Bldg.,  235  Montgemary  St. 

Son  Francisco  4,  Califemio 

Phana:  Oauglat  0190 


»,;.„..„, 
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PLANS  and 
Speculations 


On  Manh  Hi,  exams  will  be 
given  to  select  a  senior  engineer 
lor  design  and  construction  of 
dams  ($i:^5-S5-S5)  for  state  civil 
.^^ervice.  Other  exa  ns  announced 
recently  inclu(l"  water  and  sewage 
riant  supervisor  (S2:?0-$270),  on 
March  27:  assistant  hi^:hway  en- 
gineer ($;}10-|;J70)  on  April  3; 
and  junin-  oil  a-ul  gas  engineer 
($250-S.'llU),  UN  April  I'.t. 
oOo 

(Governor  Earl  Wurren  stated 
that  the  .second  crossing  across 
San  Francisco  Bay  i  hould  be  con- 
Mriicted  uiLhii,  the  iH>xt  six  yearr, 
commenting:  "We  have  raached 
the  satu»ati')n  point  on  the  pres- 
ent   bridge." 

oOo 

Instalaltion  ol"  tr;>f!ic  signals  at 
two  intersections  of  the  Arnold 
Industrial  Highway  is  being  urged 
by  the  .Marline?:  chamber  of  cimi- 
nierce. 

oOo 

FWA  has  ripj)r</ved  a  federal  ad- 
vance of  $22,.'>(K>  to  finatice  prep- 
aration of  plans  and  specifications 
for  a  senior  high  school  for  Che- 
halis  Sciiool  District  No.  302,  in 
Lewis  County,  Wash.  Estimatvd 
cost  of  the  project  is  $624,000. 
oOo 

•  ^9JC*^*"*  ^"**  surfacing  str«eie 
of  Browning.  Mont.,  with  asphal- 
tic  concrete  is  estimated  to  copt 
fl^oU^l  ^  federal  advance  of 
55,200  has  b«>en  made  for  plans 
and  snecifications  oreparation. 
oOo 

A  Vallejo  ctizeii  has  asked  the 
California  Toil  Bridge  Authority 
to  give  corsideiation  to  th**  pos- 
.^ibility  .)f  consi ruction  of  a  ve- 
hicular ti'lit  acT'.ss  thi-  Straights 
<  f  rf'iiiuin'  ■/..  i:>tini:ilf(l  cost  is 
$12  to  >;|."  niiili,,,!. 
oOo 

.Jiiv.Mii'.-  Co  :rf  Magistrate  A.  F. 
Bray  uc^nd  th.'  Contra  Costa 
County  '<n;t(i  of  siijHTvisors  to 
select  a  building  sito  "large 
eiiougli  so  thai  in  ten  or  fifteen 
years^  we  \v(,n't  be  sAifled  ior 
room."  Teiitalivf  plans  already 
have  be.'Ti  ('rawn  f(  ••  a  new  build- 
ing. 

oOo 

Forty  .Solano  County  farmers 
*  have  signed  to  form  "  a  .Solanc* 
County  irrigation  district.  A  rec 
bureau  representative  told  the 
.group  that  a  dam  on  Putah  Creek 
IS  neces-aiv  to  irrigate  county 
lands.  Before  any  action  is  taken, 
an  oU-ction  must  b(  held  to  deter- 
Miiiu-  \vh<tlur  (.1  iiMt  the  irriga- 
tion   (listiiit    -liall    be    forMied 

The  first  '^h"\\i[i<r  of  ready  cut 
houses  constructed  by  the  Cali- 
fornia Honus  Inc.,  "at  Sanger. 
ilrew  a  huge  irowd  last  Sunday! 
Present  pi()<lu(tion  of  the  Sange- 
plant  is  four  reativ-cut  houses  per 
»'av. 


Builders  Forbidden 
To  Tack  On  'Extras, 
Make  Tie-In  Sales 


mm 

Eft)ISON    CENTENNIAL 


FISHER  IS  NEW  LEADER 
OF  BAY  AREA  COUNaL 

R.  E.  Fisher,  t)rominent  Ba.\ 
Area  indusfru,!  executive  and  civii 
leader,  was  elected  Chairniati  of 
the  San  ?>incis«;)  Bay  Area  Coun- 
cil at  its  first  piart*  rly  meeting 
held  Friday  at  the  Commercial 
Club  in  San  Francisco. 

Fisher  i'-  vice  president  in 
charge  of  p;ihl'c  relations  and 
snl"s  f.ii  the  I'aeuie  (ia^^  A-  Kloc' tic 
(  ompr.nv.  Me  has  been  in  P.  (;. 
1^'  K.  service  for  •'?.'>  years,  with 
21  vears  .is  vice  president  of  tie 
corperation. 

Bott!  in  Kllsw'.rth,  Kansas,  he 
came  t')    '^nn    Frrnci'jro    in    1H02. 

Other  ( "MHicil  oflicerj-  electfnl 
were  as  follows:  vice  chairman. 
Frank  E.  no><l.  nresident.  Pacific 
Electric  Motor  Cd..  Oakland,  and 
treaFurer.  E.  V.  Kr'ck,  vice  Pfcsi- 
deiit  and  cashier,  American  Trust 
Co.,  San  Frnnci'wo.  Reelected  were 
Frank  E.  Marsh,  executive  vice 
president  an<l  gen  ral  manager, 
and  C.  C.  Tiowbriilge,  Jr..  secre- 
tai\ . 


Incidental  charges  and  extras 
cannot  be  added  to  the  approved 
maximum  sales  price  of  a  dwelling 
unit  built  under  the  Veterans.' 
Emergency  Housing  Program  whcii 
It  is  offered  to  a  purchaser,  the 
Civilian  Production  Administra- 
tion said  today.  The  ruling  was 
contained  in  Interpretation  3  to 
Priorities  Regulation  33. 

The  interpretation  points  out 
that  under  paragraph  (g)  of  PR- 
,33,  a  seller  must  ■  not  require  a 
purchaser,  as  a  condition  of  the 
sale  of  a  dwelling,  to  buy  or  agree 
to  buy,  any  commodity,  service  or 
property  interest  except  where  the 
regulation  specifically  permits 
these  charges  to  be  added  to  the 
sale  prices.  Examples  illustrating 
the  ruling  were  given  in  the  inter- 
pretation.  They  are: 

1.  Abstract  Fees  and  Title  Insur- 
ance: The  purchaser  may  pay  the 
customary  abstract  fees  and  title 
insurance  over  and  above  the  max- 
imum sales  price,  unless  the  pur- 
chaser is  required  to  take  eseec 
services  when  he  does  not  want 
them. 

2.  Financing  Charges:  The  pur- 
chaFer    may    pay    customary    inci- 
dental chain^es  (such  as  fire  insur- 
ance, title   insurance,    mortgagee's 
appraisal   fees,  and  lutuxe   taxes) 
in    connection    with    financing   the 
purchase  of  a  dwelling,  if  the  pur- 
chase of  these  .services  is  not  made 
a  condition  to  the  sale.    The  pur- 
chaser must  be  given  an  opportun- 
ity  to    purchase   the   dwelling  for 
cash    at    or    below    the    approved 
maximum  price  and  to  finance  the 
purchase   himself   in   any    way   he 
desirea.    The  seller  cannot  require 
the  purchaser  to  finance  the  pur- 
chase throubg  a  narticular  lending 
institution. 

3.  Previously  Incurred  ChargeM: 
Charges  which  have  been  incured 
by  the  builder  before  the  sale  of 
the  dwelling  must  not  be  charged 
the  purchaser  in  addition  to  the 
maximum  sale  price.  A  request 
that  a  prospective  purchase!  pay 
such  charges  for  orior  services 
would  be  making  the  charges  a 
condition  to  the  sale.  Charges  of 
this  kipd  include  accumulated  tax- 
es before  the  date  of  sale,  inter- 
est bL'fore  the  sale,  prepayment 
penalties  in  connction  with  a 
buildr's  loan,  fees  for  survey  of 
site  and  liability  and  fire  insur- 
ance before  the  sale. 

4.    Charges  for  Additional  Con- 
struction or  for  Equipment  or  Fix- 
tures  Nof    Specified  in   the  Appli- 
cation: The  builder  must  publiclv 
offer  the  building  described  in  the 
application    at    or    below    the    ap- 
proved   maximum    sale    price.     Ho 
may  not,  under  his  authorization, 
do   any   additional   construction    in 
connection     with     the     authorized 
con.struction  over  and  above  what 
>s  specified  in  the  anplication,  ex- 
cept   where    he    gets    written    ap- 
proval from  the  agency  which  ap- 
proved the  original  application.  He 
must   not   increase  his   sales  price 
above  the  approved  maximum  sales 
price  by  reason  of  tny  such  addi- 
tional construction  or  added  equip- 
ment, except   where  the  increased 
price  has  been  approved  in  writin;; 
by  the  agency  which  anproved  the 
original   application. 
# 


Thomas  Alva  Edison  was  bom 
100  years  ago  today.  His  <logged 
determination,  genius  and  1,097 
patents  influence  the  lives  of  more 
people  today  than  the  contribu- 
tion of  any  other  man,  with  the 
exception  of  Adam  who  invented 
the  idea  of  wearing  clothes. 

it    tc    -Cr 

Edison  was  a  man  of  determine*! 
will — almost  to  the  point  of  bull- 
headed  stubborness.  From  this  the 
world  benefited.  He  refused  to  be 
lured  down  the  side  roads  of  profit- 
uble  dalliance,  but  stuck  to  hie 
main  highway  of  research.  As  a 
merchandiser  and  opportunist  Ed- 
ison missed  the  ooai?  It  isn't  on 
record  that  he  tried  to  catch  it: 
To  Edison  electricity  meant  the 
brute  socko  of  "direct  current" — 
and  this  was  typical  of  his  re- 
search approach. 

it  -A  ir 
At  any  one  of  a  dozen  points 
he  could  have  stopped  and  become 
wealthy  beyond  dreams.  In  addi- 
tion to  the  incandescent  light,  and 
countless  industrial  contributions 
he  could  have  owned  all  that  has 
made  Hollywood  —  or  the  phono- 
graph industry — or  radio— but  ra- 
dio is  another  story. 

-Cr    if    If 

Edison'w  first  electrical  love  was 
the  MoriHi  telegraph  instrument, 
'lo  him,  this  w,is  sacred.  He  ti)HS- 
ed  an  electrician  out  of  his  lab- 
oratory b^'cause  thi.^  young  Italian 
insisted  that  telegraph  messages 
could   l)e  sent  without   wires! 

it   it   it 

Thus,  wireless  and  all  that  has 
developed  as  radio  was  lirsi  con- 
ceived in  Edison's  laboratory,  even 
though  its  birth  certificate  is  sign- 
ed else.where. 

it    it    ir 

Guglielmo  Marconi  also 
had  determination,  and  a 
persistent  courage  —  per- 
haps inherited  from  hiH 
Irish  mother. 


ORGANIZE  TO  FIGHT 
CRITTENDON   BILL  tli 


1 


The  board  of  directors  of  the 
Lumber  Merchants  Association 
of  Northern  California  will  kneet 
at  Palace  Hotel  in  San  Fran- 
cisco at  10  a.  m.  on  Friday, 
February  14. 

George  K.  Adams,  president 
of  the  Association,  announced 
that  one  of  the  main  topics  on 
agenda-  will  be  a  discussion  of 
further  action  to  halt  the  pass- 
ago  of  Senate  Bill  215  which 
rails  for  an  appropriation  of  25 
million  dollars  to  set  the  state 
government  up  ir  ail  phases  of 
the  lumber,  building  materials 
and  home  construction  indus- 
tries. 


Building  Research 
Board  Established 
As  Clearing  House 

WASHINGTON.— John  C.  Stev- 
ens, chairman  of  the  construction 
industrv  advisory  council,  an- 
nounced today  that  the  National 
Research  Council  has  agreed  to 
set  up  a  building  construction  re- 
search board  to  serve  as  a  clear- 
ing house  of  technical  research  in- 
formation in  the  field  of  building 
construction.  This  decision  was 
reached  at  a  conference  with  Dr. 
Frank  B.  Jewett,  president  of  the 


Six  Employer  Groups 
Oppose  Boosting  ]30 
A  Week  Compensation 

California  ranks  high  among  the 
states  in  the  liberality  of  its  work- 
men's compenaation  statutes  and 
their  interpretation,  six  major 
California  organizations  deelare<l 
today  following  a  long  study  of 
this  field.  Findings  at  the  group 
have  been  presented  in  a  memor- 
andum to  Senator  Clarence  Ward, 
chairman  of  the  legislature's  sen- 
ate interim  committee  on  work* 
)nen'8  compensation. 

Proposals  for  increasing  weekly 
disability  benefits,  elimination  of 
the  8f4ven-day  waiting  period,  and 
increasing  industrial  death  bene- 
fits are  opposed  in  the  report. 

The  study  and  report  were  made 
by  the  Agricultural  Council  of 
California,  California  Self-Insur- 
ers Assn.,  California  State  Cham- 
ber of  Commerce,  Casualty  Insur- 
ance Assn.  of  California,  Employ- 
ers' Council  of  San  Francisco  and 
the  Waterfront  Employers'  Assn. 
of  the  Pacif\j  Corst.  Establish- 
ment of  coi'.nty  medicf.l  panels  and 
inclusion  of  attorney  fees  in  em- 
ployees' awards  are  held  unneces- 
sary by  the  group. 

'Increase    of    maximum    weekly 


National  AcMiamv  of  Sciences,!.  '*"«'«*»«  o'«"»»»i"*«I".  weekly 
and  X>r.  D.  W.  Bronk,  chairmM  \^«n*fttBfrom  $80  to  $40  is  based 
cf  the  Naticvnal  Research  ConncW  1*^  ,  *'.iJ"*'  '^^  -e^-TUlf  IWImg 
ot  the  Academy.  ' — *     ^''*'*  *"■"  *- ^-»--^^- 


cost 


re  has  been  no  relation 


The  new  board  will  be  patterned  I  ?"*P  between  living  cost  and  week 
rter    the    existing    hiflrhwav    re- 1'^  F.**TP*'?*«"o"  ''^"eflta. 


The  cost 
since 

fcjvii  win  ue  lo  cuiieci  ana  nissem- i »    """^    -—..*«    m^rn,    ,.m,wj    maxi- 

inate  technical  research  informa- 1  f""*"  compensation  rate  has  been 
tion  of  importance  to  the  building  I '"*^^®'**^"  *'""'"  $20.83  to  the  pres- 
industry.     It    will    also   provide    al^^t.J^^  weekly  rate. 


after  the  existing  highway  re^l^yfompmBrntionbeneRts.  Thee 
search  board.  Its  principal  func-|°'  nving  has  risen  and  fallen  sir 
tion  will  be  to  collect  and  dissem- j  ^®^''»    •"*'    since    then,    the    ma 


^Jt^ 


City  Building  Permits 
Highest  Value  m  20 
YearSy  Sales  Spiral 


DISCUSS  NEW  CROSSING 


A  meeting  of  members  of  the 
joint  army-navy  board  and  state 
ofTicials  will  be  called  by  the  Bay 
Area  Council  for  Tuesday.  Feb.  18, 
it  was  announced  today.  It  will  be 
held  at  the  Leamington  Hotel  in 
Oakland. 

Financing  details  and  proposed 
legislation  on  the  proposed  new 
bay  crossing  will  be  discussed  in 
order  that  the  state,  coimty  and 
municipal  divisions  and  prirate  in- 
terests concerned  can  formulate 
a  broad  plan  .nnd  create  an  or- 
ganization to  finance,  blueprint 
and  build  the  crossing. 


Real  estate  sales  in  San  Fran- 
cisco for  1946  established  a  nev/ 
all-time  high  of  $265  million,  ac- 
cording to  Thomas  Magee  &  Sons, 
and  were  nearly  bO  per  cent  above 
1945.  The  former  all-time  annua! 
record  of  $182,907,216  in  1925  was 
broken  during  the  eighth  month 
of  1946. 

Building  permits  for  1946  num- 
bered 8,089  with  value  of  $42,261,- 
771— highest  in  20  years  in  dollar 
value.  New  residential  permits  ac- 
counted for  3&  per  cent  of  the  t«-- 
tal  and  provided  for  3,112  dwelling 
units  compared  to  2,095  a  year 
ago.  Additions,  alterations  and  re- 
pairs accounted  for  25  per  cent  of 
the  annual  total  and  were  valued 
at  two  and  one-half  times  that  of 
the  preceding  year. 

Living  costs  climbed  to  new 
highs  daring  1946  in  San  Fran- 
cisco, as  in  the  nation,  with  the 
December  Index  at  160.4,  or  18.1 
above  last  December,  bringing  the 
1946  average  8.2  per  cent  above 
1945.  Food  costs  compared  to  a 
year  ago  were  up  14.9  oer  cent; 
clothir.g  8  per  cent;  rent,  so  far 
as  reoortcd,  0.2  per  cent;  house 
furnishings  2.2  per  cent;  miscel- 
laneous 4.5  per  cent;  fuel,  elec- 
tricity and  ice  were  dowi.  7.4  pei 
cent  due  chiefly  to  reduction  in  ga.=? 
and  slectricity  rates  during  the 
year. 


meeting  place  at  which  those  ac 
lively  engaged  in  research  activi- 
ties will  be  able  to  exchange  ideao 
and  a  mechanism  for  the  correla- 
tion of  activities  carried  on  sim- 
ultaneously by  several  organiza- 
tions. No  direct  laboratory  activ- 
ity is  contemplated. 

The  proposal  to  estahlish  a 
building  construction  research 
board  was  advanced  at  a  recent 
meeting  of  the  construction  in- 
dustry advisory  council,  composed 
of  more  than  100  trade  and  pro- 
fessional associations  with  a  di- 
rect interest  in  construction.  It 
will  be  supported  by  contributions 
from  the  industry. 

A  meeting  of  construction  in- 
dustry leaders  will  be  called  in 
the  near  future  by  the  division  of 
industrial  and  engineering  re- 
search of  the  National  Research 
Council  to  determine  upon  accept- 
able procedure  for  setting  up  the 
new  organisation. 
# 


Compensation  payments  are  not 
subject  to  deductions  for  income 
tax,  unemployment  insurance  of 
social  security.  Transportation 
costs  and  other  incidentals  are  not 
incurred  by  the  injured  worker." 
# 

Housing  Statistics  Off 
Base,  NAREB  Head 


How  Much  b  WaH 
On  A  Quonset  Hut? 

■  The  question  ol  where  the  roof 
ends  and  the  sidewall  begins  on  a 
Quonset  hut  was  given  a  partial 
answer  by  officials  of  the  San 
Francisco  cfUcc  of  the  Contrac- 
tor's State  License  Board.  The 
point  arose  in  a  discussion  be- 
tween roof  painters  snd  wall  paint- 
ers as  to  the  exact  jurisdiction  of 
each. 

Louis  Erb,  deputy  registrar, 
pointed  out  that  under  the  State 
Housing  Act,  any  building  design- 
ed for  occupancv  must  have  a  min- 
imum ceiling  of  eight  feet.  In  the 
case  of  a  sloping  roof,  at  least  60 
per  cent  of  the  roof  area  must  be 
eight  feet  fsom  the  floor  while  the 
sidewall  in  such  cases  shall  be  a 
minmum   of  three  feet. 

Further,  deponent  sayeth  not. 

WINS  CHEMI^  AWARD 

ST.  LOUIS.— Dr.  Anderson  W, 
Ralston,  whose  work  at  the  Ar- 
mour Research  Laboratories  in 
Chicago  resulted  in  extending  ^e 
nation «  failing  iron  ore  supplies 
for  at  least  160  years,  Sunday  was 
named  winner  of  the  1947  Mid- 
west Award  of  the  St.  Louis  sec- 
tion of  the  American  Chemical  So- 
ciety. 


WASHINGTON.    —    "Washing- 
ton  housing  experts  have  been  bid- 
ding against  each  other,  like  wo- 
men at  an  antiquv^  auction,  to  build 
up  the  housing  shortage,'^  Morgan 
L.  Fitch,  Chicago,  president  of  th-j 
National   Association  of  Real   Es- 
tate Boards,  charged  Friday. 
'500,000  Adequate' 
"First,"  said  Fitch,  "Wilson  Wy-  . 
att  wanted  production  to  stabilize 
at  a  million  units  a  year  for  ten 

Sears.  General  Fleming,  boss  of 
TC,  topped  this  by  ur^ng  a  mil- 
lion a  vear  for  20  years.  In  a 
brust  of  enthusiasm.  Senator  Kll- 
gore  outbid  them  all  by  urging  the 
construction  of  three  million  units 
a  year.  This  would  require  the 
furking  of  Ptycry  urban  dwelling 
unit  now  standincr  in  America 
within  the  next  eight  years. 

"Each   of   these   experts   makes 
his     bid     in     complete     assurance 
against  contradiction,  because  each 
states  his  bid  in  terms  of  'need'. 
Need  can  be  simply  personal  opin- 
ion,  often   hysterical   opinion,   but 
it's    possible    to    arrive   at    actual 
need  for  housing  in   the  tight  of 
our  experience  and  way  of  living. 
"The  Urban  Land  Institute  has 
studied  the  question  carefully.    It 
finds  that  annual  house  production    i 
of    between    600,000    and    650.000 
urban    dwellings    would    not    only 
take  care  of  the  number  of  new 
families,  but  would  allow  replace- 
ment of  every  dwelling  that  reach- 
ed an   age  of  60   years.*   The   in- 
stitute  estimates    that    production 
of  a  million   new  homes  in    1947 
would  take  the  edge  off  the  hous- 
ing shortage,  which  can  be  elim- 
inated entirely  in  two  years 

•This  if  consistent  with  findings 
of  the  semi-annual  survey  of  the 
real  estate  market  conducted  by 
the  National  Association  of  Real 
Estate  Boardr. 

"This  shows  that  the  line  be- 
tween 'housing  shortage'  and 
'housing  surplus'  is  fairly  thin." 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration.  A.  J. 
Grier,  regional  director,  1383  Market 
Bt,  haa  announced  the  following  per- 
mits granted  for  construction  ot  com- 
mercial and  industrial  buildings  In 
tho  San  Francisco  area: 

FEBRUARY    6,    1847 

FRUITS  and  vegetables,  54000;  3 
miles  north  of  Visalla;  owner,  Joe 
Cortese,  1C14  N.  Stevenson,  Vinalla. 

"DOCTOR'S  office,  $35,000;  First  and 
L.lncoln,  Woodland :  ow-ner,  Ray  E 
Nichols,   MD,   406  1st,  Woodland. 

REPAIR  fire  damage,  |3000;  1201  N 
Fresno,  Fresno;  owner,  J  W  He<l- 
rtck,  1205  N  Fresno,  Fresno. 

REPAIR  fire  damage,  110,000;  45 
Post  St.,  San  PVancIsco;  owner, 
Crocker  Estate  Co.,  660  Market  St., 
San  Francisco. 

REMODEL  grocery  store,  |3000; 
Poplar  St.,  Sacramento;  owner 
Carol  Rice,  1315  Q  St.,  Sacramento. 

OFFICES  and  drafUng  room  for 
rnlllwork  mfp.,  $8200;  Stockton  & 
Lenzen,  San  Jooe;  owrtfer,  LeDeil 
Glass  Co.,  762  Lenzen,   San  Jose. 

FURNITURE  mg.  and  cabinet  work 
phop.  $18,500;  Arbor  and  A  Sts. 
Kayward;  owner,  Gerald  Carson, 
2201    E   33rd,    St.,   Oakland. 

CABINET  shop,  $5000;  765  Alice  St.. 

.Kay.vard,    owner,     Marvin    Banta. 
'  85  Main  St.,  Hayward. 


2/11/47  •     8 

Preliminary  Plans  In   Progress 

Store  (Alterations) 

OAKLAND,  Calif.,  Alameda  County. 
1727  Broadway. 

Owner— Gerwln's,  c/o  architect 

Architect— M.  L.  Galdano,  177  Post 
St.  San  Francisco,  Calif. 

25x124,  one-story  and  mezzanine,  the 
work  to  Include  complete  altera- 
tion,  two  new  store  fronts  and  fix- 
ture work. 


2/11/47  •     7 

Plans   Completed — Contract  Awarded 
Store   (Grocery  and   Market) 

Appraximate  Cost  $12,500 
CARMEL  VALLEY,  Calif.,  Monterey 
County.  Airport  Tract 


Owner— Byington  Ford,  Carmel,  Cahf . 
Architect  —  Robert    R.    Jones,    Ocean 

and  Mission  Sts.,  Carmel,  Calif. 
Wood   frame,  wood   exterior,  l-story, 

crystal  glass  front 
Contractor — Mathsw  Qonday,  Carmel, 

Caiif. 


9-10— EDUCATIONAL 
BUILDING 

2/11/47  9 

Working  Drawings  In  Progress 
School   Addition    (4   Classrooms) 
FAIR  OAKS,   Calif.,  Sacramento  Co. 

South    Bnl    School. 
Owner— Board    of    Trustees    of    F&ir 

Oaks   Grammar   Scihool,    Dr.    N.   A. 
■    Archer,  secretary,  Fair  Oaks,  Calif. 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Housing  Administration,  D.  C.  Mc- 
Olnness,  district  director,  315  Mont- 
gomery St.,  San  Francisco,  has  an- 
noimced  the  following  list  of  permits 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) In  the  San  Francisco  area 
for  applicants  as  noted: 

2  UNITS— Fresno ;  Alex  Hachadow- 
rlan,  8812  owa  Ave,  Fresno. 

1  UNIT— Mill  Valley;  C  M  Peterson 
and  James  E  Tawns,  Route  1,  Box 
1177,   Mill  Valley. 

3  UNITS— Sacramento;  John  N  Bar- 
den,  8833  33rd  St,  Sacramento. 

8  UNITS— Fresno ;  Nelsno  A  Rogers, 
8125  Olive,  Fresno. 

1  UNIT— Yuba  City,  W  F  Joliff,  Rte 
2.  Yuba  City. 

14  UNITS— San  Francisco;  A  Nel- 
son ,San  Francisco. 

8  UNITS — MounUln  View;  Shary's 
Veterans'  Homes,  Box  514,  Moun- 
tain View. 

1  UNIT— Monterey ;  Vhomas  E  Moon, 
Route  L,  Box  215,  Monterey. 

62  UNITS— Sacramento;  Louis  Jan- 
sen,  776  El  Dorado  Way,  Sacra- 
mento. 

20  UNITS— Sacramento:  Louis  Jan- 
sen.  75  El  Dorado  Way,  Sacra- 
mento. 

1  UNIT— Los  Altos;  Eskil  B  Cornell, 
Box  83.  Los  Altos. 

1  UNIT— Monterey ;  Ello  &  Vassallo, 
Box  181,  Monterey. 

2  UNITS— San  Francisco;  EOS 
Construction  Co,  San  Franclsro. 

3  UNITS— Sacramento ;  Thomas  G 
Mapel,  Route  5,  Box  6200,  Sacra- 
mento. 

1  UNIT — Sacramento;  Hugh  Duncan, 
5250  H  St,  Sacramento. 

4  UNITS— Alameda ;  Joseph  L  Mar- 
riott 8115  Gibbons  Dr,  Alameda. 


Building  Section 
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Contract  Awardsd  —  Construction  to 
Start  Immediately — CPA  Approval 
Granted 

Warehouse  Est   Cost   $17,000 

OAKLAND.  Calif.,  Alameda  County. 
8th  St.  and  8th  Ave. 

Owner— George  Bros..  8th  St  and  8th 
Ave..  Oakland,  Calif. 

Engineer— J.  Y.  Long  Co.,  1441  Frank- 
lin St.,  Oakland,  Calif. 

Steel  and  wood  frame,  corrugated 
iron  exterior  (80x100). 

Contractor — M.  Drinkward,  7801  Out- 
look Ave.,  Oakland,  Calif. 


Roy  M.  Scott 

Heating  and  VentilatinffEqaipment 

Bolioro  •  High  and  Low  Proosuro 

■toam  Traps  -  Valvoo  -  Strainers 

Fans    •    Bloworo    •    Hosting    and 

Cooling  Colls 

Phone  MArket  2921 

■^oll   Us  Your  Problsms" 

82S   Tenth   Street,    San   FranciMO 


SUB  ■  BIDS  WANTED 


isnersi  ooniractor.  desiring  sub-bids  on  any  Job  aro  Invited  to  mako  known 
tnsir  rsqulromsnts  In  this  column.    Thorp  Is   no  charge   for  this  sorvloo. 


^«?.t»  ''"*'"■*'*"  **'•"*•  Martinsr;  bidTi^irrFrtrflrTTscrprMr" 

^brook"8«wr*°"  ^°"  '*'  ^'"'°°  ®*'  ««"»  Francisco  (TUxedo  2412  and 

I^Inf'^lx,*^!*"?**  Construction  Company.   H6  Brie  St.   San   Francisco 
^^aiii..  (HBmlock  7926) 

^iV'^**',^^"'  10*0  Folger  Ave..  Berkeley.  CaUf..   (BErkeley  wm) 

Mioite.  Inc.,  8451  San  Loandro  St,  Oakland   (TRlnldad  10«4) 
C.^ilul.-rWiIiti.l^Fo,  SlidTAFiirVst.  Adm.  Ft.  MI.ey:    Bids  Dus  Feb.  2s' 

''SS«/J1*'"»*1?^/"    Leandro   St,  Oakland    (TRlnldad   1904). 
TArwater  24J0)  "■    ''''    ^-""»ylvanla    St.,    San    Franclsc'o.    Calif., 

i^.f.NSx'S^'ok'SSr'"""   '''"^*"^'  •*'  ^"""^  ^'"*'   ^^^   ^-'='-°' 

k^^h"  f  "°*I'«*'"<»'  828  Merchants  Exchange  Bldg.,  S.  F   (EXbrook  1206) 

Fred  J.  icarly.  Jr..  869  Pine  St.,  San  i<-ranclsco.  Calif.  (SUtter  1731) 

Wm.  Horstmeyer.  23  Mars  bt,  San  *Tanclsco  (MArket  7239)7 

Daley  Brothers,  P.  o.  Box  127,  Belmont  (BEImont  2300). 

Charles  MacClosky  Co..  112  Market  St,  Sai:  Francisco  (DOuglas  0804). 

w!.'?.'7,»     1'"i.  ^°'"'*™''"°°'   *^"   ^'""^   »'v<»-   S.   F.    (WAyvl^iw  3170) 
Wellnits  A  DcNarde,  314  eth  St,  San  l-Tanclsco    (MArket  4493) 
Moore  &  Kobert8^693_ Mission  tit.,  ban  Francisco.  (GArfleld  8879) 

""""l J'^tTd  P.  M?.to"*'  *P**^^^^^^*^^t^HiSfiHrc^ 

ch-rt  "*«1^°/!,"*';   ^°'   "°  ***'■*'*'*   S*-   ^^  Francisco    (DOuglas   7516 
Charles  MacClosky.  112  Market   street.   San   i-ranclsco    (DOuglas  ol»4) 

i^I!!"^"'.)?*  ,*  »"""«"•  «»«  Pennsylvania  St.  San  Francisco   (AT  242'J) 
Fred  J.  ICariy.  Jr..  860  Pine  St.  San  Francisco,  Calif.  (SUtter  1781) 
iiiitwell  Constr.  Co..  4746  Geary  Blvd.,  San  Francisco  (BAyvlew  5947) 
Daley  Brothers,  P.  O.  Box  127,  Belmont  (BEImcnt  2300) 

"""^Ik    ^  St?*"  ^°"**'"-  ^°-  •**  ^'""'  "^"^S'   San   Francisco    (EXbrook 
6905  or  EXbrook  7064) 

i^eter  Sorensen,   927   Arguello   «.,   Kodwood  City    (Kedwood   City   2212) 
M  &  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  76Z4> 
Mldstate  Conetr.  Co..  427  Bryanl   St..  San  l-Tanclsco   (YUkon  (i-2812) 
Stolte.  Inc..  8451  San  Leandro  St.,  Oakland    (TRmidad  1064) 
Vezey  Constr   Co..   3700  Ardley   Ave.,   Oaklard    (AJMdover  0672) 
J.  A.  Bryant.  1815  Capitol  St,   Vallejo   (Vallejo  :'(HyO) 
«u88eJI  A.  Cullen,   Inc.,  478  Jackson   St,   San   l-Tanclsco    (SUtCer  1961) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  .St,  San  Francisco  (GRaystone  29ob) 
Plant  8elenoos  Bldg.,  Unit  No.  1,  Davis;  Bids  Dus  Feb.  2br2T0D~P~M: — 
Krbentraut  ft  Summers.  096  Pennsylvania  St,  8.  F.  (ATwater  2420) 
James   I.    Barnes   Constr.   Co.,   941   Rjss  Bldg,   ban    f^anclsco    (BlXbrook 

6905  or  EXbrook  7004) 

Carl  N.  Swenson  Co..  1095  Stockton  Ava.,  Ban  Jose  4   (Ballard  2602 

Moore  Sc  Roberts.  693  Mission  Bt ,  Ban  Francisco,  (GArticld  8879) 
BubBtructurss,  bayshore  Highway,  San  Mateo  Co.;  Bids  due^Feb-TaTarP^M". 

Carl  N.  Swenson   Co..  1096  Stockton  Ave.,  San  Jose  4    (Ballard  2802 
bubttructurs,  8anta   Barbara,    Bids  duo   Fob:  IS,  2~P.~m: 

Carl  N.  Swenson  Co..  1096  btockton  Ave..  San  Jose  4    (Ballard  2602 
Forestry  Bldg.,  Berksiey  Campus.  U.C.T^BIdsdu^Fsb.~2ir2'P,"M. 

''^^  ^  Barnes  Constr.  Co..  941  Russ  Bldg..   San   Francisco    (EXbrroK 

6906  or  EXbrook  7064) 

Krbentraut  &  Summers,  606  Pennsylvania  St,  S.  F.   (ATwater  2420) 
isilmer  J.  Freethy.  1432  Kearney  .St,  El  Cerrlto   (LAnascape  5-3811) 
i'arker,  Steffens  A  Pearce,  135  Scuth  Park    b.  F.   (EXbrook  6639) 
Barrett  &  Hllp.  918  Harrison   St..  San  Francisco   (DOuglas  0700) 
Willis  F.  Lynn.  1040  Folger  St,  Berkeley  (BErkeley  6(>44) 
Clinton  Constr  Co.,  of  Calif..  923  Folsom  St.,  San  Francisco  (SUtter  3AV  > 
Wiinams  A  Burrows,   Inc.,   10  California  Dr.,   Burllngame    (Burl.   4-179«J) 

Shop  Bldg.,  Olsnn  County   High  School rBids~diu~Feb7~137T~P"~M 

James  H.  McFarland,  266  Laguna  Honda  Blvd..  S.  F.   (MOntroEo  1780) 
B  &  R  construction  Co.,  110  Market  St..  San  Francisco   (DOuglas  751« 
L.  O.  Shall,  Route  1,  Box  142,  Chlco  (Chlcc  1088) 
Berilnger  Constr.  Co.,  28th  and  Park  Ave.,  C^uco  (Chlco  525).     Mans  may 

be  seen  at  the   I.«Roy  t»ervlce    165  Jeffery  St,  dan   Francisco 
Pacific  Coast   Builders,   2880  Jl8th   St.,    San   I'TancIsco   (HBmlock    6388) 
J.  A.   Bryant,   1816  Capitol  St..    Tallejo   (Vallejo  20400) 

Bark  Bldg.,  Anglo  Calif oTnlaBiiifncrOaklandT~Bldirduo~Fob.  17,  s  p.  m7~ 
Stolte,   Inc.,  84."S1  Ban  Leandro  St,  Oakland   (TRlnldad  1064). 
Swlucrton  A  Walberg  Co..  225  Bush  St..  San  Francisco   (GArfleld  2980) 
Mldstate  Construction  Co.,  427  Bryant  St.,  San  Francisco  (YUkon  6-2«i:^i 
Moore  A  Roberts.  693  Mtsrlon  i»t ,  San  Francisco,   (GArfleld  8679) 
Haas  A   Rothchlld,  Merchants    Exchange   Bldg.,   s.    F.    (DOuglas  0876) 

Convsrslon  of  Bldg.   Into  Apts.,   Ft,  Ord;   Bids  due~iFobr27r2~PrM. 

Stolte,  Inc.,  8461  San  Leandro  St .  Oakland  -(TRinldad  1064). 

Charles  MacClosky.  112  Market  St.   San   H'ronclsco    (DOuglas  0oO4) 

ii:rbentraut  A  Summers.  696  Pennsylvania  St,  San  ^Yanclsco,   (ATwatex 

2420) 

J.  A.   Bryant,   1815  Capitol  St,    ValKjo    (Vallejo  20400) 

James  1.  Barnes  Constr  Co.,  941  Rups  l*log.,  San  i-Ynacisco,  Calif..  (EX 

brook  6905  or  EXbrook  7054) 

Blltwcll  Constr.  Co.,  4746  Geary  Blvd.,  San   Francisco  (BAyvlew'  5947) 

M  A  K  Corp.,  200  Financial  Ce«-.ter  Bidg..  S    F.    (EXbrook  7624) 

Wallace  D.  Harkln.q.  Inc.,  406  Sutter  Rt ,  San  Francisco  (GRaystone  2956) 

Store  and  Office  Bfdg.T^akland;   Dldo^  Duo  Fsbruary""28r2 -^00' pT M. 
Willis  F.  Lynn.  1040  Folger  Bt,  BftrKeley  (BErkeley  0044) 


Architect— Gordon     Stafft>rd,     Forum 

Bldg.,  Sacramento,  Calif. 
Wood    frame    and     brick     veneer,     1 

classrooms    and    toilet    rooma. 


2/11/47  9 

Bids    Rejected  ' 

School    Addn.    (4    Classrooms) 
PORTERVILLE,    Calif.,    Tulare    Co., 

Doyle    C;lony   Schol. 
Owner— The    Porterville    Elementary 

School    No    H,    Emmett    R.    Berry, 

superintendent,      Vandalla      Plana 

Rd.  Porterville,  Calif. 
Arfhltpct— W.  D.  Coates,  Helm  Bldg. 

Fresno,   CaUf 
Frame   and    studded   stucco,    slab   on 

ground,     one -story,     gable     pitcjhed 

roof,    non-flexible    shingle    roof. 

Bids  submitted  Feb.  3  which  were 
rejected  were: 

Larsen-Ratto    Constr.    Co.,   Fresno, 
158,270 

Harris    Constr.    Co.,    Fresno,    |56,- 
250 

H.  Pedersen  A  Sori7  Fresno,  $59,690. 


2/11/47  9 

Plans    in  'Progress— Site    Acquired 

Elementary    School 

CARMEL,  .~;Rllf .,  Monterey  County. 
4»4-acre  Rite  on  First  street  be- 
tween Pescadero  and  Dolores  just 
outside    the    northerly    city    limits. 

Owner — Carmel    Unified    School   Dis- 
trict,   Leo    A,    Harris,    district    su 
l>erintendent.      Box      600.      Carmel. 
Calif 

Architect— Ernest  J.  Kump  Co..  251 
Kearny   St..   San   Francisco,   CaUf. 


room,  etc.;  (2)  IS-classroom  build- 
ing   complete    vklth    administrative 
suite,   nurse's   office,   kindergarten 
boiler    room,    etc.;    (3)    S-classroom 
structure    with    temporary    offices. 
Irvatories,  and  boiler  room. 
Plans    and    apecifications    may    bo 
obtained  from  the  office  of  the  arch- 
itects   upon    deposit    of    ^5,    refund- 
able. 

Eacsh  bid  mubt  be  accompanied  by 
certified  check  in  amount  of  10% 
of   bid. 


DAILY     PACIFIC     BUILDER 


2/UM7  9 

Bond    Issue  Aporoved   Feb  4  in 

Amount   of  $55,000 
School 

AFTOS.    Calif.,    Senta    Cruz    County. 
Owner — Board   of   Tru.stees   of   Aptos 

Union   Kl<>mentary   School   District, 

Lloyd   E.    Charlson.   H.   H.   I.,edyar. 

Harry  A.  Baker  Arthur  E.  Day,  E. 

C.  Brown  lee,  members  of  the  board 

Aptos,  CaUf. 

Funds  will  be  used  for  the  pur- 
chase of  snhool  site  and  the  con- 
struction   of    school    buildings. 


2/11/47  10 

CPA  Approval  Granted — Work  Un- 
derway By  Owners'  Maintenance 
Crew — Music    Practice     Rooms 

(Convert  2   BIdgs.)  Cost,   $4700 

BERKELEY,  CaUf.,  Alameda  Coun- 
ty.   2213  Union  Street. 

Owner — Regents  of  the  University  of 
California,    Berkeley,    Calif. 

Pftins  by  EJr.grg.  Dept.  of  Owner. 

Owner  will  build. 


2/11/47  •  9 

Owner  Taking  Bids — Due  March  4. 
8:30    P.    M. 

School    Bldg.       Approx.  Cost,  $350,000 

SAN  LEANDRO,  Calif..  Aliimeda 
County.  "Woodrow  Wilson  Elemon- 
tary   School,   "West  Avenue    129. 

Owner — City  of  San  Leandro  Boar*', 
of  Education  and  San  Leandro 
School  District,  Person  W.  Brown, 
president  of  board  of  trustees,  C 
W.  Stone,  secretary  of  board  of 
■'duration,  c/o  office  of  the  board 
in  Lincoln  School  Bldg.,  451  Hep- 
burn  St.,   .Sap    Leandro,    Calif. 

Architects  —  Dragon,  Schmidts  and 
Hardman,  2008  AUston  Way,  Ber- 
keley,  Calit 

l-stor>-,  concrete  walKs,  loofs,  floors, 
450x250,  with  inner  court.  Bld.s 
will  be  received  o  nthree  alter- 
native bids  a.s  follows:  (1)  21- 
classroom  building  complete  wltn 
administrative  offices,  nurse's  of- 
fice, kindergarten  and  auxiliary 
rooms    such     as     lavatories,    boiler 


2/n/47  » 

Owner  Taking    Bids— Due   February 

28,  11   A.  M.— School  Additions 
GLENDALE,  Calif.,  Los  Angeles  Co. 
Anderson    W.    Clark    Junior    High 
School,  2920  Community   Drive,   La 

Owner— Glendale  Unified  School  Dis- 
trict,  411  E.    Wilson    Street   Glen- 
dale.  CaUf. 
Architect- Albert  Hansen,  832  South 

Glendale    Ave.,    Glendale,    Calif. 
Relnf.    concrete    2-8tory    and    base- 
ment  administration  bldg.,   182x68- 
ft..    and    relnf.    concrete    one-story 
cafeteria,  68xl01-ft. 
Specifications  obtainable  from  the 
office  of  the  school  district  upon  de- 
posit of  $25.00. 


2/11/47  •     10 

Owner  Taking  Bids  on  (l)iGoneral 
Construction,  (2)  Electric  Works, 
(3)  Plumbing  Work,  (4)  Com- 
bination Plumbing  and  Heating  and 
Ventilating  Work,  (6)  Combination 
Plumbing,  Heating  and  Ventilating 
and  Electrical  Work,  (7)  Special 
Temperature  Rooms,  (8)  Elevator- 
Due  Feb.  20,  2  P.  M.— Bidders  Fig- 
uring; CPA  Approval  Granted 

Plant  Sciences    Building;    Unit   No.  1 

Cost  $460,000 

DAVIS,  Calif.,  Yolo  County.  Davis 
Campus,  University  of  California. 

Owner — Regnets  of  the  University  of 
California.  Berkeley,  Calif. 

Architect- Eldridge  T.  Spencer,  261 
Kearny  St.,  San  Francisco,  Calif. 

Reinforced  concrete,  two-story,  58,000 
sq.  ft.  floor  area,  concrete  walls, 
floors,  roof,  steam  and  forced  air 
heating  and  ventilating  system. 


ALUMINUM 

Immediate  Delivery 
23 Va    qauga   corrugated  tk—H 

for  roofing  oad  tiding. 

1  Va"  Corrugation  means  added 

strength! 

6'  X   26" — 12.10  8'    X   26* — #2.80 

10'    X    26'— «3.50  12'   «   26"— *4.20 

Special  Prices  for  Quantity  Buyer* 

CLEVELAND  WRECKING  CO. 

2800    Tiilrd    St.  VAIencIa    4977 


COMFORT  AIR,  INC. 

CHRYSlEReAlRTEMP 

Automatic  Heating  and  Air 

Conditioning 

"Packaged"  Air  Conditioners 

Ctimniercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

2100  •  17th  St.  HEmleck  204t 

San  Francisco,  Calif. 


Qarags  and  Sales  Room,  San  Joso;    Bids  Due  February  1l7  2  P.  M. 
J.  D.  O'Connor,  301  Sutter  St.,  San  Francisco   (UOuglas  3985) 
MacDonald,  Young  A  Nelson,  inc.,  127  Montgomery  St.,  S.  F.    (SU  82W) 

Naval  Reserve  Armory.  Spec.  1917lT~^toGl(lon;   Bids  Duo  Psb.  19,  2  P.  M. 
Henry  Arlan   Constnictlon,   4142   Oeary   Blvd.,    S.    F.    (BAyvlew    3170* 
M   A  K   Corp.,   200   Flnsnclal   Center   MIdg.,   3.   F.    (EXbrook   7«24) 

Water  Softener  Equipment  (lnstail)~8pec    19166,  Oakland;   Naval  Hospital: 
Bids   Due   February  26,  2:00   P.    M. 
Henry   Arlan   Construction,   4142   Geary   Blvd.,   3.    F.    (BAyviow    3i70. 

PQAE  Substation  Foundatioh7~FuTtcn,  SonorniTCo.;  BTds  Duo  Tob.  14,  2  PiM 
M  ft  K  Corp,  ?O0i«Financlal  Center  Bidg.,  S    F.    (EXbrook  7624) 

CohvsrTlon  of'BarraokT  In   Aptt.,  tacramonto   Air   Depot;    Bids   Due    Feb. 
18,  2:00  P.   M. 

M   A   K  Corp.,   200   Financial   Center   Bldg..   S.   F.    (EXbrook   7(a4) 
Insecticide   PlTnirnBherroTfCoT^MartTnoa;    Bids   dus    MarchTc; 

Swlnerton  A  Walberg  Co,  226  Bush  St.,  S.  F.   (GArfleld.  ^Vt>0) 


PLANS  ON  FILE 


The   following   list   of    plans    and   spoclflcatlons   for   oonstruotion 
projoots  are  now  available  for  inspection  at  the  office  of  DAILY 
PACIFIC   BUILDER,  4«8  Tenth  Straef,  San   Franoisoo 


iRijjin  PRinT  compnnv 


MAKES 


FinE  pninr 

4th  &  A(idison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


Work 


Looatlon 


Bid  Opening  Date 


Superintendent's  Residence 
Naval  Reserve  Armory 


Redding 
Stockton 


2-11 
2-11 


Plans  and  specifications  obtainable 
starting  January  28  at  the  cashier's 
office,  103  Administration  Bldg.,  Uni- 
versity of  California,  Berkeley,  Calif., 
and  at  the  business  office,  101  Ad- 
ministration Bldg.,  University  of 
California,  Davis,  Calif.,  upon  deposit 
of  150  per  set. 

The  following  contractors  have 
taken  out  plans: 

(1)  General  Construction 
Peter  Kiewlt  &  Sons'  Co.,  442  Post 
St.,  San  Francisco,  Calif. 

Erbentraut  A  Summers,  606  Penn- 
sylvania St.,  San  Francisco.  Calif. 

M.  &  K.  Corporation,  200  Financial 
Center  Bldg.,  San  Francisco,  Calif. 

Carrlco  A  Gautier,  365  Ocean  Ave 
San  Francisco,  Calif. 

Carl  N.  Swenson  Co.,  1095  Stockton 
Ave.,  San  Jose,  Calif. 

Haas  A  Rothchlld,  Merchants'  Ex- 
change Bldg.,  San  Francisco,  Calif. 

James    I.   Barnes   Construction   Co , 
841  Russ  Bldg.,  San  Francisco,  Calif. 
Moore  A   Roberts,    693   Mission  St., 
San  Francisco,  Calif. 

(2)   Electric  Work 
F.    W.    Parkhurst,    6432    Pinehaven 
Rd.,  Oakland,  Calif. 

Del   Monte   Electric   Co.,    8275    San 
L«andro  Rd.,  Oakland,  Calif. 
(3)  Plumbing  Work 
J.    A.   Fazio,    686  4th  St.,    Oakland, 
Calif. 
(4)    Heating   and   Ventilating   Work 
Pacific  Heating  &  Sheet  Metal  Co., 
3422  18th  St,   San   Francisco,  Calif. 
(7)  Special  Temperature  Rooms 
Century  Manufacturing  Co. 
Dependable   Refrigeration  Co.,   1327 
Solano  Ave.,  Albany,  Calif. 

York  Corp.,  1275  Folsom  St.,  San 
Francisco,  Calif. 

(8)   Elevators 
Westinghouse   Electric   Corp.,    Ele- 
vator   Division,    110    Sutter    St.,    San 
Francisco,  Calif. 

Otis  Elevator  Co.,  1  Beach  St.,  San 
Francisco,  Calif. 

Pacific  Elevator  &  Equipment  Co., 
45  Rausch  St.,  San   Francisco,  Calif. 

2/11/47  e 

Plane  Approved  by  State  Division  of 
Architecture  —  Owner    Will     Renew 
Application    for  CPA   Approval 
About  May  1 

New  Main  School   Bldg.  Cost  $150,000 

SAN  PABLO,  Calif.,  Contra  Costa  Co^ 
Broadway  Elementary  School. 

Owner— San  Pablo  Elementary  School 
District,  E.  A.  Palmer,  district  su- 
perintendent of  -schools;  Manuel 
Mello,  chairman  of  the  board,  San 
Pablo,  Calif. 

Architect— Dragon,  Schmidts  &  Hard- 
man,  2068  Allston  Way,  Berkeley, 
Calif. 

Reinforced  concrete,  one-story;  in- 
cludes nine  classrooms  and  kinder- 
garten. 


PAGE  3 


Francisco,  Calif. 

Montgomery  Elevator  Co.  ,214  Front 
St.,  San  Francisco,  Calif. 

Pacific  Elevator  A  Equipment  Co., 
45  Rausch,  San  Francisco,  Calif. 
Ventilating 

Comfort  Air,  Inc.,  2100  17th  St.,  San 
Francisco,  Calif. 

Refrigeration 

Pacific  Refrigeration  Sales  &  Serv- 
ice Co.,  1015  W.  2nd  St.,  Los  Angeles, 
Calif. 

ir—  HOSPITALS 

2/11/47  11 

Contemplated — Supervisors     To     In- 
estigate  Plan — 

Tuberculosis   Sanatorium 

MARTINEZ.  Calif.,  Contra  Costa  Co. 
S'ite  not  determined. 

Sponsors  — Contra  Costa  Public 
Health  Assn.,  Inc..  W.  O.  Barnes 
chairman  of  sanatorium  commit- 
tee). Father  R.  I.  Falvey,  Mrs. 
Chester  Hook,  Mr.  and  Mrs.  Ted 
Qishop,  George  Welse,  Paul  Nave, 
James  Marren,  Mr.s  Robert  O'Neil, 
Jr.,  Mrd.  Solon  Pearce,  Mrs.  War- 
ren McKibben,  Dr  H.  W.  McNer- 
nc-y,  Dr  L  H.  Fraser,  Harold  Dc- 
Frapa,  Dr  Arthur  H.  Beede,  J.  D. 
Keith  and  Frank  Taormina  (mem- 
bers of  sanatorium  committee)  604 
Ferry  St.,  Martinez. 


1 2-1 3— INDUSTRIAL 
BUILDINGS 


2/11/47  •     10 

O^A^ner  Taking  Bids  on  (1)  General 
Construction,  (2)  Plumbing  ^ork, 
(3)  Heating  and  Ventilating,  (4) 
Electrical  Work,  (5)  Elevator,  (6) 
Combination  Plumbing,  Heating 
and  Ventilating  Work,  (7)  Com- 
bination Plumbing,  Heating,  Ven- 
tilating and  Electrical  Work — Due 
Feb.  21,  2  P.  M. 
Forestry  Building  Cost  $700,000 

BERKELEY,  Cahf.,  Alameda  County. 

Berkeley  Campus. 
Owner — Regents     of     the    University 

of    California,    Berkeley.    Calif. 
Architect — Miller  &  Wamecke,  Finan- 
cial Center  Bldg.,  Oakland,  CaUf. 
Supervising  Architect — Arthur  Brown 
Jr,    251    Keary    St.    San    Francisco, 
Calif. 
Reinforced  concrete,  three  stories. 

Plana  and  specifications  will  be 
available  starting  January  30  at  the 
cashier's  office,  103  Administration 
Bldg.,  University  of  California,  Berk- 
eley, Calif.,  upon  deposit  of  $50  per 
set. 

Bidders  Figuring 
Parker,     Steffens     A     Pearce,     185 
South  Park,  San  Francisco,  Calif. 

yJohn  E.  Branagh,  105  Sheridan 
Ave.,  Piedmont,  Calif. 

Haas  A  Rothchlld,  Merchants'  Ex- 
change   Bldg.,    San    Francisco,    Calif. 
Erbentraut  &  Summers,  696  Penn- 
sylvania St.,  Ban  Francisco,  Calif. 

James  I.  Barnes.  941  Russ  Bldg., 
San  Francisco.  Calif. 

Barrett  A  Hilp.  918  Harrison  St., 
San  Francisco,  Calif. 

H.  S.  Tittle,  85  Columbia  Square, 
San  Ffanclsco,  Caiif. 

Guy  F.  Atkinson  Co.,  P.  O.  Box  593, 
South  San  Francisco.  Calif. 

Elmer  J.  Freethy,  1432  Kearney  St., 
El  Cerrito,  Calif. 

Clinton  Construction  Co.  of  Cali- 
fornia. 923  Folsom  St.,  San  Fran- 
cisco. Calif. 

Willis  F.  Lynn,  1040  Folger  St, 
Berkeley,  Calif. 

Carrlco  A  Gautier,  365  Ocean  Ave., 
San   Francisco,   Calif. 

Peter  Kiewlt  A  Sons'  Co.,  442  Post 
St.,   San   Francisco,  Calif. 

Williams  &  Btirrows,  Inc.,  10  Cali- 
fornia Dr.,  Burlingame,  Calif. 
(2)   Plumbing  Work 
J.    A.,  Fazio,  868   4th    St.,    Oakland, 
Calif. 

(3)   Heating  and  Ventilating 
W.    R.   Ames  Co.,   150  Hooper,   San 
Francisco,  Calif. 

Aladdin    Heating    Corp.,    2222     San 
Pablo  Ave.,  Oakland,  Calif. 
(4)   Electrical  Work 
F.    W.    Parkhurst,    6432    Pinehaven 
Rd.,  Oakland,  Calif. 

Charles  A.  Langlais,  474  Bryant  St, 
San  Francisco,  Calif. 

Del  Monte  Electric  Co.,  8276  San 
Leandro  Rd.,  Oakland,  Calif. 

Spott  Electrical  Co.,  576  22nd  St, 
Oakland,  Calif. 

Scott-Buttner  Electric  Co.,  534  20th 
St,  Oakland,  Calif. 

Ets-Hokin    A    Galvan.    551    Mission 
St,  San  Francisco,  Calif. 
(5)    Elevators 
Westinghouse    Electric  Corp.,    Ele- 
vator  Division,    110    Sutter    St.,    San 
Pranolsco,  Calif. 
Otis  Elevator  Co.,  1  Beach  St,  San 


2/11/47  IS 

Bids    Rejected 

Steam    Generating    Plant;     Unit    3, 

Spec.   369 
BI7RDANK,   Calff.,    Los   Angeles   Co 
Owner    —    City    of    Burbank,     H.     I. 
.Stites,  City  Mgr,  275  E.  Olive  Ave. 
Burhark,   Calif. 
Plans    by  Engrg.   Dept.    of   Owner. 
Furnish    and    erect    plant    on    city's 
foundation.  Including  holler,  super- 
heater,    furnace,     burners,     refrac- 
tories,     air     heater,     steel     .frame 
ducts   windbox   and  accessories. 
Bids  subm'ttfcd  Jan.  8  were  reject- 
ed at  whiob   time  C.  C.  Moore  &  Co., 
555  S.  Flower  St ,  Los  Angeles,  Calif., 
and    450  Mission    .St.,    San    Francisco, 
Calif.,  at  tl)  §278,054;  <2)  $57,346;   (3) 
$26.80.?    submitted    the    low    bid. 


Ownei^Paciflc  Gas  A  Electric  Ca, 
245  Market  St,  San  Francisco,  Oallf. 

Plans  by  engineering  department  of 
owner. 

Includes  excavation  and  concrete 
foundation  work. 

14.17— PUBUC  BLDGS. 

2/11/47  •     16 

Low  and  Only  Bidder* 

Interior  Painting  and  Miscellaneous 

Repairs 
BURBANK,    Calif.,  Los   Angeles   Co. 

U.  S.  Post  Office  Bldg. 
Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 

of   the   district  .engineer,   838   U.    S. 

Appraiser's    Bldg.,    San    Francisco, 

Calif. 
Plans   by  district  engineer. 
Interior   painting    and    miscellaneous 

repairs.  , 

Low  Bidder— Oaytan  Engineering  Co., 

2728  E.   Florence  Ave.,  Huntington 

Park,  CaUf.,  $2940. 

Other  bidders  February  7  were: 

R   A.  Newman,   McMinnviUe,   Ore., 
$3418. 

Sharp  A   Hill,   Los  Angeles,  Calif., 
$4132. 

C.  Wein,  Los  Angeles,  Calif.,  $4848. 

Grohne  Co.,   Decatur,    III.,  $5931. 

C.  Gaytan,  Los  Angeles,  Calif.,  $7470. 


20.21--SOCIAL  A  RECREA- 
TIONAL BLDGS. 


2/10/47  14 

Prejiminary    Plans    In    Progres 

Fair  Buildings 

CALISTOGA,  Calif.,  Napa  County, 
Fair  Grounds 

Owner — Calistoga  Fair  Association, 
Sam  Kellott,  Jr.,  Secretary-Man- 
ager, Gall&toga,  Calif. 

Architect  —  J.  Clarence  Felciano, 
4010  Montecito  Ave.,  Santa  Rosa, 
Calif. 


2/11/47  20 

Plans  Completed — Construction 
Planned   Upon  Completion  of 
Veterans   Home   Building    Program 
Country  Club    (Remodel  4    Enlarge) 
c.^^      ^  Cost,  $100,000 

SACRAMENTO,    Calif.,     Sacramento 
County    Del    Paeo    Country    Club, 
Marconi   Ave. 
Owner— Del  Paso  Country  Club,  Earl 
O.      Schnetz,      president,      Marconi 
Avenue    Sacramento,   Calif. 
Archlttect— Herbert     E.     GoodT^stor. 
Mitau   building,   Sacramento,   Calif. 
Includes  enlargement  of  dining  room 
aud  kitchen  and  installation  of  all 
new      equipment;      enlarge      meuM 
grill    to    double    seating    capar'ity 
new    pro    shop,    golf    repair    shopi 
caddy    room    and    gol^    club    cart 
store;     remodel    exterior    of    club- 
house on   rustic    lines,    with   stucco 
walls     painted     and     r.tained     i-ed- 
wood   and   native  atone  added.    In- 
crease  locker   room   facilities   wlU. 
new     Icckrrs     and     80     additional 
ones ;   enlarge   basement  and   stor- 
age facilities. 


22-2e— RESIDENTIAL 
BUILDINGS 


2/11/47  •     24 

Plans  Completed— Owner  Will  Build 
Residence  Approx.  Cost  $10,000 

CAltMEL,  Calif.,  Monterey  County. 
Owner— Michael  Sutton,  Carmel,  Calif. 
Architect  —  Robert    R.    Jones,    Ocean 

and  Mission  Sts.,  Carmel,  Calif. 
Wood  frame,  stucco  exterior,  modem 

design,  five  rooms. 
Contractor — Owner  will  build. 


24 


2/11/47  21 

Site    Being    Qrsded — Construction     Is 

Awaiting    CPA    Approval— Theatre 
MILLBRAE,    Calif.,    San    Mateo    Co. 

CW    corner    El    Camino    Real    and 

Chadboume   Avenue. 
Owner— Golden    State   Theatre   Corp., 

995  Maiket  St.,  Ran  Francisco,  Cal 
Approx     1200   seat    capacity. 


18-19— RELIGIOUS  BLDGS. 


2/11/47  12 

Factory    Building 

MIT.LBRAF.  C.ilif..  San  Mateo  Co. 
Milllrae  Ave.,  Royal  Container  Co. 
plant. 

Owner— Aspen     Excelsior  '  Prod.    Co., 
mew    corporation,    H.    E.    Roesner' 
of    Los   Angeles    to   be    superinten- 
dent I,  subHidiary  of  the  Royal  Con- 
tainer Co.,  Millbrao  Ave.,   Millbrae 

Concrete  building  to  produce  wood 
excelsior   and    psds. 

2/11/47  •     12 

Owner  Taking    Bids  From   Selected 
Contractors — Due  March  6 

Insecticide    Plant    Total   Cost  $650,000 

MARTINEZ,  Calif..  Contra  Costa  Co. 

Owner — Shell  Development  Co.,  100 
Bush   St.,  San   Francisco,  Calif. 

Plan  shy  engineering  department  of 
owner. 

Structural  steel  or  transite,  corru- 
gated siding,  one-story. 


2/10/47  19 

Contract   Awarded 

Church  Cost    $80,000 

SAN     FRANCISCO,      Calif.,      N.     E. 

Cor  Ji-.dah  &  36th  Ave. 
Owner — Eleventh    Church    of    Christ 

Scientist,     2037     Irving     St., 
Private  plans. 
Frame,  1-story. 
Contractor — Swinerton     A     Walberg, 

225  Bush  St.,  San   Francisco,  Calif. 
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2/11/47  •     13 

Owner  Taking  Bids  From  Selected 

Contractors — Due  Feb.  14,  2  P.  M. 
Substation   (Foundations) 
FULTON,  Calif.,  Sonoma  County. 


2/11/47 

Contemplated — Acquiring  Site 

Youth  center  and  Chapel 

DANVILLE,  Calif.,  Contra  CosU  Co. 
3% -acre  site  on  El  Pintado  Rd. 
near  Diablo  Rd. 

Owner — Danville  Community  Presby- 
terian Church,  A.  W.  Anderson, 
chairman  building  committee;  Rev. 
Alan  L.  Searles,  George  V.  Cooley, 
W.  E.  Stewart  and  Hazel  Welster, 
members  building  committee,  Dan- 
ville, Calif. 

Owner  exercising  option  .on  land. 

2/11/47  •     19 

Architect  Taking  BMs  From  Selected 

Contractors — Bids  Due  February  21, 

Noon  , 

Church   Building  Cost  $46,000 

SAN    FRANCISCO.     19th    Ave.     and 

Sioat  Blvd. 
Owner — West    Portal   Lutheran,   Rev. 

Haake,    pastor,    163    San     Leandro, 

San  Francisco,  Calif. 
Architect— Martin    Rlst,    944    Phelan 

Bldg.,  San  Francisco,  Calif. 
Frame     and     stucco;    one-story    and 

basement,  Spanish  design,  tile  roof, 

seating  capacity  of  300. 


20 


2/11/47 

Contract  Awarded 

Clubhouse    (Addition)  Cost   $180a 

RICHMOND,  Calif..  Contra  Costa  Co. 

2231  Virginia  St. 
Owner— <5allleo    Club,    2231    Virginia, 

Richmond,  Calif. 
Plans  by  Blvin  A.  Cometta,  1030  Bls- 

sell  Ave.,  Richmond,  Calif. 
Mezzanine  floor  addition. 
Contractor  — Cesare     Fiorini,     416    8. 

23rrf  St.,  Richmond,  Calit. 


2/11/47 

Plans  Nearing  Completion 

Residence 

CARMEU    Calif.,    Monterey    County. 

Mesa  Tract. 
Owncr.s-  Mr.   and    Mrs.   Gerald  Kron, 

c/o  architect. 
Architect  —  Robert   R    Jones,   Ocean 

aiul  Mission  Sts.,  Carmel,  Calif. 
Wood  frame,  stuc-co  exterior,  modem 

design,    to    include   two    Ijedrooms, 


Summerbell 

Roof  Structures 


Whea  piaaafag 
yaur  aaw 
baildlaq  for 
today's  aoods. 

Calf .  . . 
SUMMIMIU 


1746  Thirteenth  Street 
Oakland,  California 

TWInoiilts    3622 
ENterprisc   10Q30 


TODAY'S  BID  OPENINGS 


Bids 
2-11 
2-11 
2-11 
2-11 
2-11 
2-11 


BUILDING  PROJECTS 


to  be  Opened  Project     Location  of  Project 

2:00P.M— Medlcal-DenUl  Building     Seattle,  Wash. 


Noted  in 


—  3:00  P.M. — Classroom  Lebipc 

—  2 :00  P.M.— Supt.   Res.  and   Garage 

—  7 : 30  P.M.— Shop  Building   (Temporary)     Tulare 

—  2 :00  P.M.— Garage,    Salesroom     San   Jore 
—Hospital  '    Denver.   Colo 


Redding 


2-11 
2-11 
2-11 
2-11 
2tK 
'4-U 
2vll 


ENGINEERING  PROJECTS 


rssue 
1  18 
1-24 
1-23 
1-21 
1-80 
2-  4 


—  1:00P.M.— Drydook in g.    Overhauling  Dredge       San  Francisco 
7 :30  P.M.— Flood   Lighting         Petaluma 

—11:00  A.M.— Grade.    Surface        Yuma-Phoenix  Hlway,  Ariz. 

—  2  :00  P.M.— Grade.   Surface  Prescott-Ashfork    Hlway,   Ariz 

—  2  K)0  P.M.— Well  Drilling,  Pump  Installation     San  Franciwo 
-V-  7:30  P.M.— Water  Filtration  Plant     Martinez  - 

—  1 :00  P.M.— Sewer  and  Appurtenances     Oakland 


2-11- 
2-11- 
2-11- 
2-11- 
2-n- 
2-11- 
2-11- 
2-11- 
2-11- 
2-11- 
2-11- 
2-11- 

2-11- 
2-11- 
2-11- 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


l-M 
2-  6 
1-30 
1-80 
1-18 
1-18 
1-29 


3 :30  P.M.— Metal   Turning   Lathe     Petaluma 
7 :30  P.M. -^Rewiring  Shop   Buildings     Petaluma 
3:00  P.M.— Motor   Trucks  Oakland 

—Supplies  and  Materials     Panama  Canal 
3:00  P.M. — Car  Recorder   Pole  Boxes     San  Francisco 
2 :00  P.M.— Tractors  and  Trallhuilders     King  City 
2:00  P.M.— Tractor  and  Trallbullder     Placervllle 
2  :00  P.M.— Tractor  and  Trallbullder 
2:00  P.M.— Tractor  and  Trallbullder 
2:00  P.M.— Tractor  and  Trallbullder 

2 .00  P.M.— Tractor  and  Trallbullder     

2:00  P.M.— Traveling   Crane   and  Lifting  Beam 

Idaho 
. — Sale  of  School  Bus  Laton 


Redding 
Upper  Lake 
Fresno 
Merced 

Boise  Project, 


11- 
11- 
11- 
11- 
11- 
11- 


8:0OP.M 

1 :00  P.M  — Cahle 

1  :00  P.M.— Lighting    Stand. 

1:00PM— Fire  Truck 

1  :00  P.M.— Cable 

2 :00  P.M.— Telephone  Wire 

1 :0(>  P.M.— Motor  Truck 

1:00  P.M.— Trucks 

8 .00  P.M —Power  Motor 


Oakland 

Oakland 

Oakla'^d 

Oakland 

San  Franclico 

Oakland 

Oakland 

Tracy 


"2-10 
2-10 
2-10 
2-  4 
1-il 
1-81 
1-81 
1-81 
1-81 
1-81 
1-81 

1-  « 
8-  6 
1-80 
l-S") 
1-30 
1-80 
1-SO 
1-80 
1-80 
1-30 
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BURKE     FORM     CLAMPS 


-^ 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINI ORCED  PAPER 


SNAP  TIES  STEEL  ACCESSORIES 

EXPANSION  JOINT        COLUMN  CLAMPS 
SLIP  FORM  JACKS  SOFFIT  HANGERS 

All  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant   Street  S.in   Fr^incisco  Phone  GArfield  8768 
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THOMAS  A.  EDISON 
CENTENNML 

1847-1947 

In  fitting  recognition  of  the  genius  of 
Thomas  A.  Edison,  the  nation  joins  on 
February  1 1  in  a  Centennial  to  mark  the 
100th  birthday  anniversary  of  this  great 
American. 

The  world  owes  an  unpayable  debt  to 
Edison  for  his  many  inventions  and 
scientific  discoveries.  His  talents  cov- 
ered many  fields.  He  made  the  first  elec- 
tric light;  invented  the  transmitter  that 
made  the  telephone  practical;  patented 
hundreds  of  meters,  switches,  conduits, 
sockets  and  similar  appurtenances,  and 
perfected  an  entire  system  for  the  distri- 
bution of  electric  power  .  .  .  thus  laying 
the  foundation  for  modern  living. 
The  homes  you  design  today  reflect  his 
genius  as  you  provide  for  the  full  enjoy- 
ment and  conveniences  of  electricity. 

NORTHERN    CALIFORNIA 

ELECTRICAL    BUREAU 

1355  Market  Street 

Son  Francisco  3 
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DAILY     PACIFIC     QUILDER 


TUESDAY.  FEBRUARY  II.  1947 


bath,  living  room,  dining  room  and 
kitchen. 


2/11/47  •    24 

Owner  Taking   Bld»— Du«  Fob.  2B, 

3:30  P.  M. 
Residence  and  Qarag* 
TAFT,  Calif.,  Kern  County.  Division 

of  OH  &  Oaa,  Department  of  Nat- 
ural Resource*. 
Owner — State  of  California,   Division 

of  Architecture,  Public  Works  Bldg., 

Sacramento,  Calif. 
State  Architect— Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Wood    frame   and    stucco,    one-story, 

shingle    roof,    wood    sash,    contaln- 

Inlng  approximately  12S0  sq.  ft.  of 

floor  area. 

Specifications  obtainable  from  the 
above  office. 


2/11/47  26 

Construction    Starts    Soon — Owner 

Will    Award    Separate   Contracts 
Residences   (93)  Cost  $6,000  ea. 

PALO  ALIVJ,  Calif.,  Santa  Clara  Co. 
Owner — The   Coastwlde   Construction 

Company,    2499    Mlddlefleld    Road, 

Palo    Alto,    Calif.. 
Plans   by  owner. 
Frame,   1 -story 
Contractor — Owner  Will    Build. 


2/11/47  26 

Construction    Starts    Soon— .Owner 
Will   Award   Separate  Contracts 

Residences    (100^  Cost   $6,000   ea. 

SAN   MATEO.  Calif.,  San  Mateo  Co. 

Owner  —  Crystal  Springs  Construc- 
tion Co.,  185  Bayshore  Blvd..  San 
Francisco,  Calif. 

Plans  hy  owner. 

Frame,  1 -story. 

Contractor — Owner  Will   Build. 


2/11/47  22 

Contemplated— Site  Acquired 

Desert  Resort  Hotel 

SAN  DIEGO  COUNTY.  Calif.  72-acre 
site  adjoining  the  Borrego  Palm 
Canyon  section  of  Borrego  Desert 
State  Park  and  adjacent  to  the 
Borrego  Springs  realty  develop- 
ment in  Borrego  Valley. 

Owner— George  G.  Hoberg  (president 
of  Redwood  Empire  Association,  85 
Post  St.,  San  Francisco,  Calif.), 
owner  of  Hoberg's  Resort,  Lake 
County,  Calif. 


Engineering  Section 


NEWS  INDEX 

Water  Supply   and  Sewage 

Disposal    Plants    31-32 

Bridges    S3 

Dams,  Reservoire  and 

Dredging     „ _ 34 

Docks,  Plere  and  Harbor*  ....  35 
Parks,  Airports  and 

Playgrounds 36 

Railroad*,  Subways  and 

Tunnels     ...- 37 

Electrio  Lighting  and 

Transmission    Lines    88 

Sewers     - 8B 

Streets    and    Highways    40 

Gas,  Water  and  Oil   Pipe 

Lines     41 


(7)  152,000  lbs.   furnish. bar  reinforc- 
ing steel; 

(8)  152,000  lbs.  place   bar  reinforcing 
.steel ; 

(9)  engineer's  office. 
Specifications  obtainable    from   the 

above  office. 


2/11/47  26 

Plans    In    Progress — Owner   Will 
Award    Separ.ite    Contracts 

Residences  Cost  $18  000-25,000  ea 

PALQ  ALTO.  Calif..  Santa  Clara  Co. 

Owner — Coastwise  Constnictlon  Com- 
pany 

Arohl'tect    —    Willis    E.    Huson,    2490 
Mid(4lefiel(l   road.   Palo  Alto.  Calif. 

Frame  and  .stucco,  sit  to  eight  rooms 
and   dcublt'   baths. 

Cortractor— Owner  Will    Build. 
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211/47 

Work  To   Start  At  Once — Owner 

Will    Award    Separate    pontra6ts 
Residences  Cost    $6,000    ea. 

WALNUT     CRE:e:K.     Callf.,     Contra 

Costa  County. 
Owner — Cy  Dudlev   De  Velbiss  Com- 

pttiir.     P.     O.     Box     1274.     Walnut 

FlHW  by  owner. 
C«(ttracter— Owner  Will   Build. 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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1/11/47 

Plans   In   Progress 

Apartm*«it    BMg. 

CAfUCKL^  Calif.,  Monterey  County. 
1»-acre  site  tn  Monte  Vista  Park 
anbdirlslon  on  Carmel  HMl. 
Owners — Monte  Vlata  Village  (a  cor« 
poratlon)  Wright  Fisher,  prefl- 
dent;  Jack  Dougherty,  vice-presi- 
dent, Roudi  Partridge,  treasurer, 
c/o  J.  O.  Toetevln.  secretary,  633 
Orove    street.    Montersy.    Ca'.lf. 

Architect— Whitney  Smith.  209  Bea- 
con stre*«.  South  Pasadena,  and 
Robert  R  Jcnes.  «s»oclate  archi- 
tect. Otxmn  A  UtxiAcm  Streets.  Car- 
mel.   CattC. 

Includes  24-imU  apaitaacnt  buikHng 
on  cast  wing  ot  old  hot«l  rounfla- 
tion  located  on  tbe  site,  and  will 
include  a  two-story  exienslon.  The 
west  wing  will  later  be  used  as 
a    restaurant    and    swimming   pool. 


2/11/47  32 

Plans    In    Progress— Bond    Election 
Set   for   March    18      InAmount 
of    $350,000 

Sewaqe    Trec.tment    Plant 

WEST  SACRAMENTO,  Calif..  Tolo 
County. 

Owner  —  West  Sacramento  Sanitary 
District,  Jamfs  R.  Sstes.  assessor; 
Carl  Rodegerdts.  attorney;  board 
members ;  Eric  C.  Hughes,  chair- 
man: Martin  R.  Peterson,  secro- 
tarv:  Dovle  D.  Chandler.  Carleton 
B.  Rogers  and  Earl  Wlthyoombe. 
West  Sacramento  Fire  Station, 
West    Sacramento.     Calif. 

Consulting  Engineer — Asa  G.  Proc- 
tor. 2nd  and  Main  Sts.,  Woodland, 
Calif 

Sewage  treatment  plant,  sewer  lines, 
Slumps,  general  sewage  equipment, 
pumping    plants    and    pumps. 

2/11/47  32 

Owner  Taking    Bids — Due    March    !>. 

8    P.    M. 
Sewage    Treatment    Plant    (Addns.) 
ESCONDIDO.    Calll.,    San    Diego    Cw. 

Southwest    Section. 
Owner    —    City    of    Escondldo,    City 
Clerk,   City   Hall.    Escondido.   Calif. 
Engineers — Quintoii     Engineers    Ltd.. 
816    South    Figuoroa    St..    Lo-s    An- 
geles.   Calif. 
Alteration    to    existing   structures    to 
chanre    the    plant    from    an    acti- 
vated   sludge    proccFs    to   a    stand- 
ard  filler  process   plant   and   addi- 
tion   of    new    filters,    new    digeslor, 
new  sedimentation  basin,  ntw  chlor- 
ine    contact     chamber     and     new" 
sludge    beds. 

Specifications  obtainable  from  of- 
fice of  the  Engliieei  or  from  the 
office  of  the  City  Clerk,  upon  de- 
posit   of   $26.00. 
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2/11/47 

Contract   Awarded 

Residence  Cost  $26,000 

SACRAMENTO,     Calif.,     Sacramento 

Countv 
Owner— Henry     F.     Chan.     1230     Sth 

Ave.,     Sacramento,     Calif. 
Architect— Herbert     E.      Goodpastor, 

Mltau    Building,    Sacramento.    Cal. 
P   rooms. 
Contrdctor—A.   L.  Miller,  1715-7th  St., 

Sacramento,   Calif. 


2/11/47  •     88 

Owner  Taking  Bids — Due  March  12, 
2  P.  M. 

Bridges  (3)  and  Substructures  (2) 

SOUTH  SAN  FRANCISCO,  Calif., 
San  Mateo  County.  Bayshore  Free- 
way. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construct    three    bridges    and     sub- 
structures   for   two    railroad    over- 
heads. 
The  work  involves: 

( 1 )  350  cu.  yds.  remove  concrete ; 

(2)  3250    cu.    yds.    roadway    excava- 
tion r 

(3)  4010  cu.   yds.   structure   excava- 
tion; 

(4)  2000  cu.  yds.  structure  backfill; 
(5>  9100  cu.  yds.  Imported  borrow; 

(6)  1400  cu.  yds.  imported  subgrade 
materials ; 

(7)  2800  tons  crusher  run  base; 

(8)  10    tons    liquid    asphalt     (SC-1) 
prime  coat; 

(9)  1800  tons  plant  mix  surfacing; 

(10)  3752  cu.  yds.  class  A  portland 
cement  concrete  structures; 

(11)  74  cu.  yds.  class  B  portland  ce- 
ment concrete  curbs  and  gutters ; 

(12 >  760  lln.  ft.  concrete  railing; 

(13)  5710  lln.  ft.  furnish  concrete  pil- 
ing; 

(14)  126  each  drive  concrete  piles; 

(15)  17,150  lln.  ft.  furnish  steel  piling; 

(16)  619  each  drive  steel  piles; 

(17)  52  each  steel  pile  splices; 

(18)  450  lin.  ft.  8-ln.  CMP.  14-gage; 

(19)  719.500  lbs.  furnish  bar  reinforc- 
ing steel ; 

(20)  719.500  lbs.  place  bar  reinforcing 
stcd  * 

(21)  555  lln.  ft.  steel  railing; 

(22)  72  lln.  ft.  rubber  waterstops; 

(23)  9800  lbs.  miscellaneous  iron  and 
steel ; 

(24)  13  M  ft.  b.m.  place  timber  head- 
er; •! 

(25  >  2412  lln.  ft.  remove  existing 
track : 

(26)  5  each  remove  existing  tum- 
out.s ; 

(27)  2300  lln.  ft.  new  track; 

(28)  2  each  turnouts  new  track; 

(29)  4  each    turnouts   existing  track; 

(30)  2200  lin.  ft.  raising  existing 
track ; 

(31 »  4177  lin.  ft.  relocating  existing 
track ; 

(32)  2600  lln.  ft.  shifting  and  restor- 
ing existing  track; 

(331  2954  lln.  ft.  guard  rail; 

(34)  Buda  type  bumper; 

(35)  plank  and  steel  plate  switch 
protection  ; 

(36)  1050  lln.  ft.  Install  conduit; 

(37)  400  lln.  ft.  furnish  and  Install 
2'.i-ln.  conduit: 

(38)  500  lln.  ft.  furnish  aftd  install 
1^-ln.  conduit; 

(39)  moving    existing    freight    house; 

(40)  engineer's  office. 

All  materials  in  connection  with 
item.s  24  to  34.  inclusive,  and  36  will 
be  furnished  free  of  cost  to  the  con- 
tractor. 

Specifications  obtalnablf  from  the 
above  office. 


SB- 


BRIDGES 


2/11/47  26 

Construction'  Underway    —    Four 
Homes   Completed — Six    Near 
Completion — Balance    to    be 
Comoleted    Within    90   ta.  120    Days 

RESIDENCES 

ORD  VIT.LAOE.  Calif..  Monterey  Co. 
Ord   Terrace. 

Owner — Thomas  E.  Moon.  Rt  1.  Box 
216-DVi.     Monterey,     Calif. 

Plans    by   owner. 

Frame.  4-ro.im.s  oa.,  barettle  roofs, 
hardwood  floors,  inlaid  linoleum  In 
kitchen   and    bathrooms,    floor  fur- 

-  naces.  .\lso  planned  Is  the  con- 
structlen  of  15  duplexes  for  rent 
purposes. 

Contractor^Owne.'    will    build. 


PITTSBURGH 

TESTING 
LABORATORY 

Seeeesser*  fo 

SMITH.  EMERY  AND  CO. 

C«Mpfefe  Pfcytlcal  and  dfrntcot 
.  <      Tetf lug  varf  lntpccf !•■ 

CONCRETI  MIX.  PLACING  AND 
^;  TISTINO 

STIfL  AND  OTHII  tUILDINO 

MATIRIALS 
MACHINtRY  AND  EQUlf MINT 

«51     HOWARD     STREET 
SAN     FRANCISCO 

EXbre«k  1747 


2/11/47  •     33 

Owner  Taking  Bide— Due  March  12, 
2  P.  M. 

Bridges   (S) 

SOLANO  COUNTY.  Calif.  Across 
Pleasants  Creek.  Alamo  Creek  and 

,  tributary  to  Putah  Creek,  between 
1.5  and  14.0  miles  northwest  of 
Vacavllle. 

Owner— State  of  California.  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento.  Callf. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  ^^^ork8  Bldg.,  Sacra- 
mento, Callf. 

Five  bridges. 
The  work   Involves: 

(1)  remove   existing   bridges; 

(2)  800  cu.  yds.  structure  excavation; 

(3)  955  cu.  yds.  class  A  portland  ce- 
ment  concrete; 

(4)  638  lln.   ft.   concrete  railing; 

(5t  1560  lln.  ft.  furnish   concrete  pil- 
ing: 
(6)  43  each  drive  piles; 


of  Highways,  Public  Works   Bklg., 
Sacramento,  Calif. 

State  Highway  Engr.— G.  T.  McCoy. 
Public  Works   Bldfe.,   Sacramento. 

About  2.7  miles  (net  length)  grad- 
ing and  surfacing  with  plant  mix 
surfacing  on  imported  borrow  ajid 
construct  steel  span  bridge  on 
relnf.  concrete  abutments. 
Work   involves : 

(1)  71,800   cy.    rdwy.    excav. ; 

(2)  1,030  cy.    atruc.    excav.; 

(3»  700   cy.   struc.    excav.,  bridge; 
(4>  43,30C    cy     ditch    and    channel 
excavation ; 

(5)  13,200  cy.   Import   borrow; 

(6)  364,900   sta.   yds.   overhaul; 

(7)  develop  water  supply  euid    fui- 
nish  water  equipment ; 

(8)  4,560   M.    gals,   aoply   water; 

(9)  145  Eta.   finish   rdwy  ; 

(10)  6,300   tons   mln.   agg.    plant   mix 
surfacing ; 

(11)  66    tons    liq.    asph.,    SC-2    prime 
coat  and   pene.   treatment; 

(12)  354    tons    liq.    asph.    SC-4    plant 
mix    surfacing ; 

(13)  33  tons  asph.  emulsion,  seal  coat 

(14)  400  tons  screenings,  seal  coat; 
U5)  242  cy.  Class  A  portland  cement 

concret»j  structures; 

(16)  82,000  lbs.  fumiiji   struc.   steei; 

(17)  82,000  lbs.   place  do; 

(18)  41,600    lbs.     furnish     bar     relnf. 
steel ; 

(19)  41,600  lbs.  place  do; 

(20)  1,14C    cy.    light    stone   riprap; 

(21)  13C  cy.  sacked  portland  cement 
concrete  riprap; 

(22 »  38   each   monuments; 

(23)  53    each    culvert     markers     and 
guide  costs; 

(24)  324  i.f.'24-in.  CMP,   14  gage; 
v25)   160  If.  36-in.  CMP,  12  gage; 

(26)  80    l.f.    42-lnch  do; 

(27)  64   If.   48-inch  do; 

(28)  211    If.   tee  rail   bridge   railing; 

(29)  2  each   clearance   markers; 

(30)  engineers*   office. 
Specifications   obtainable   from   the 

tbove  office. 


39— SEWERS 


2/10/47  r     \  39 

Low    and    Only    Biadei^ 

Sewer  Mains  I    Cost  $168,632.70 

SAN   DIEGO,    Callfll    San    Diego    Co. 
Alhambra    Park,    eV   al. 

0^vner    —    City    of    Sftn    Diego,    city 
clerk.   City  Hall,   San   Dlcgo,   Calif. 

Plans   by   engineering  department  of 
owner 

Vitrified   clay   sewer  mains. 

Low    Bidder»-V.     R.     Dennis    Constr 
Co.,   BoxF,   Hillcrest   Sta.,   San    Die- 
go,   Calif.,    $168,6a^70. 
L.     B.     Butterfield,     at     $185,766.21 

submitted  only  other  bid  Feb.  4. 


2/7/47  39 

Engineer  Preparing  Scientific  Anal- 
ysis of  Sanitary  Needs — Plans  Are 
Expected,  to  Be  Completed  Early 
in  1947^iEngineering  Surveys  for 
Main  Trunk  Sewer  Line  In  Progress 
— Bond  Election  to  Finance  Project 
Held  In  Abeyance  Because  of  Pend- 
ing Annexation  Elections  Sought 
by  Outlying   Districts 

Sewage  Disposal  System 

CONTRA  COSTA  COUNTY,  Calif. 
Walnut  Creek,  Saranap.  part,  of 
Pleasant  Hill  District,  Lafayette, 
Happy  Valley,  Hidden  Valley, 
Southea.<3t  Orlnda  and  Moraga. 

Owner — Central  Contra  Costa  Sani- 
tary District.  Lawson  H.  Weill; 
president;  G.  S.  Cutler,  temporary 
secretary,    AiperLcan    Leigon     Hall, 


2/11/47  •     83 

Owner  Taking  Bide— Due  March  12, 
2  P.  M. 

Bridge  Railings,  Etc. 

CONTRA  COSTA  and  SOLANO  COS. 
Carqulnez  bridge. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.  Callf. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.  Sacra- 
mento, Calif. 

Construct  maintenance  railings,  lad- 
ders and  platforms. 
The  work  involves: 

(1>  39.600  lbs.  structural  steel; 

(2)  10.000     lln.     ft.     galvanized     wire 
strand ; 

(3)  4  M  ft.  b.m.  Douglas  fir  timber. 
Specifications  obtainable   from   the 

above  office. 
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Low  and   Only   Bidders 

Bridge  Cost    $4,670 

CHICO.    Calif..    Bi;tte    County.    Over 

IJttle    v::hlco    Creek    on    Mfll    St. 
Owntr— City  of  Chloo.   H.   H.   Hume 

citv   clerk.   City   Hall,   Chlco,    Calif 
Cltv    Engineer    —    Frank    Robinson. 

Citv   Hall.   Chicc.   Callf. 
WotKl    truss    bridge    20   ft    wide    and 

57    ft.    long. 
Low    Bidder— L    G.    Shaiz.    Route    1, 

B.)X   22,   c:ilco,    Calif.,   $4,670. 

Other  bids  Feb.  4  were : 

Mtrrick   W.    Evans   Sr,   Chlco,   $4,- 
797 

E.  B.  Bishop,  Orland.  $5,500 

C.   C.   Gllder.-=leeve,    MarysvUle,   $6,- 
500 

Luther  F.   Adams,    Auburn,   $7,600 

C.    W.    Benton,    Benicia,    $10,948.75. 


2/11/47  •  33 

Owner   Taking    Bids — Due    March    12, 

2  P.   M, 
Bridge,   Grading    and    Surfacing 
KERN    and     IiVYO    Counties,     Calif. 

Between    Indian    Wells    and    Little 

Lake. 
Ownnr— State  of  California,  Division 


34 — DAMS,  RESERVOIRS  & 
DREDGING 

2/11/47  34 

ProposaJ    for    Three-Year    Special 

Assessment    Approved    February    5 
Canal    Enlargement  Cost   $150,000 

OAKDALE,     Calif.,     Stanislaus     Co. 

North    and    south    main    canals. 
Owner — Oakdale    Irrigation    District, 

R.    E.     Hartlev.    district     engineer, 

614   D    Pt..    Oakdale,    Calif. 
Plans  by  enginceriitg  department  of 

owner. 
Includes    enlargement   of   3500   ft.    in 

south    main   and   7,000  ft.   in   north 

main. 


Coming! 
Coming.! 
Coming! 

S        C        S 


OVERHEAD  GARAGE  DOORS 

RISIDfNTIAl    and    COMMlBCIftl 


ELECTKICALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Phone  OLympic  6312 

5420    San    Pablo    Ave..    OAKLAND 


Phone   jumper   4-7897 
5731   Mission,  SAN    FRANCISCO 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

M6  Harrison  Str««f       DOuglas  5583       Son  Francisco 


Use  BASALITE 

for  all  types  of 
BUILDING  CONSTRUCTION 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 
,  Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 

5234  MISSION  STREKT  SAN  FRANCISCO.  12 

Phnitr:  DEIawaro '7313 


for  caiMplaro  hitormotlon 
tall  m  BASALIft 

Umprmammlatlv . . , 

Ck«ri«»W.Oilll«( 

Main  Offka 

T«l«p>«on«  Nopo  32M 
Nmr«M  A.  Pric* 

TvUphon*  Compb«ll  3369 
A.  C.  i*iiiiMel 

T*l«phon«  Stockton  2-3439 
■.  1.  Ur^fmm 

UUphen*  Mory >vilU  SOU-  R 
•w(  llemlivrg 

T«l*phone  Socram«nto  6-3976 
tawl  NeiMN 

TaUphon*  Turlock  1331 
Tli»iH«t  C*ryoll 

T*l«phon«  BErkaUy  9478-W 
loo  Ronworthir 

T«l«phon«  Willltt  309-J 
Waltar  Browsll 

Son  Froncitco  OIRcs 

Tolophon*  OArfiold  3738 


These  lightweight  concrete  masonry 
building  units  offer  economy,  perm- 
anence and  speed  in  modern  building 
construction.  BASALITE  is  machine- 
made  and  steam-cured  . . .  assuring 
precision  building  units  with  volume 
production  for . . . 

Immediate  Deliveryl 

Tour  order  for  tASALITi 
will  bo  dolivorod 
immodiatoly  . . . 

ORDIR  TODAY  I 


ROCK,  SAND  and  GRAVEL 

STEEI  TANKS 

READY  MIXED  CONCRETE 

REFRIGERATION  (Wolk  in  Boxat) 

RIP  RAP  STONE 

for  Harbor  omf-Uivar  Bonk  Protoctie 


BASALITE 

Llghtwelgfif  MASONRY   BUILDING   UNITS 

•  AtALT    lOCK    CO.,   INC.,    D«|it.    O^.,    NAPA,    CALIFORNIA 
Pleats    la    NA^A,   STOCKTON,   tUNNYVAll 
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Mt.  Diablo  Blvd.  and  Locust  St., 
Walnut  Creek,  Calif. 

District  Engfneer  —  Clyde  C.  Ken- 
nedy, Room  504  Atlas  Bldg.,  604 
Mission    St.,    San    Francisco,   Calif. 

Central  trunk  line  and  disposal  sys- 
tem and  contingent  sanitary  facili- 
ties. 
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2/11/47 

Contract   Awarded 

Sanitary     Sewers  Cost     $12,38? 

OAKLAND,  Calif.,  Alimeda  Co.  For- 

tlons  of  Bernhardt  Dr..  105th  Ave., 

Knight   St.,    and    certain    rjghts-of- 

ways. 
Owner — City  of  Oakland,  Chas.   Don, 

citv     clerk.     City     Hall.     Oakland, 

CalU. 
Cltv  Enginetr — Walter  N.   Frickstad, 

City    Hall,    Oakland,    Calif. 
Contractor — McGuire     &     Hester,    796 

66th    Ave.,   Oakland,    Calif. 


40^       STREETS  AND 
HIGHWAYS 

2/U/47  40 

Owner    TaKing    Bide — Due    March    1<:, 

2  P.  M. — Grading   and  Surfacing 
SAN'   BENITO  COUNTy.,Callf.      Bc- 

t'siei-n   2.5  miles  south   of   Hollisler 

and  Hollistcr. 
Owner — Statti  of  California.   Divisioi*. 

of   Hl^hwuys,    Public  Works    Bldg., 

Sacramento,    Calif. 
State  Hiphw^ty   Ergr. -G.   T.    MoQoy. 

F*iiblic    Wor"Ks   Bid?.' Sacramento. 
About    2.6    miles    grading    and     su:- 

factng    with    plnut    mix    Mirlacing 

on   crii.sher  run   base. 

Work  Involves : 
f)  <W   cy.    remove   concrete; 

(2)  clear  and  grubb: 

(3)  44,000   cy.    rdwy.    excav.; 

(4)  7C0  c.v.   8li  ac.    excav.; 

(5)  400   cy.    ditch    and    channel    ex- 
cavation ; 

(«>  31.500    h.q.    compacting    original 

ground , 
<7)   17,0(Ki   tons   import   borrow,    type 

A; 
(«>  21.20*1   ton.s  do.   type  B; 
(9i  370.000   sta     yds.    overhaul: 

(10)  devel  )p   waler   supply    and    fur 
nlsh  WTler  equipment; 

(11)  2.90C   M.  g-Jis.  apply  water; 

(12)  135  sta.  finish   rd^vy.  • 

(13)  lOPOC   ton.'i  crusher   nm    base: 

(14)  37     tens     asf.h.     enndsion,     seal 
coat : 

(15>  3fC   ton.s   nrroenlngs.   seal   coat; 
(1«)   100   tons    11(1    asph..    SC-2,   pr^ne 

coat ; 
(17>  R.600   tons    min    agp..   plant    ml.x 

hurfacing: 

(18)  460    ton.s    Mq.    asph..    SC-6    plant 
mix  surlficmg; 

(19)  15   tons    liq.    nsph.,    SC-3,    stock 
piled   pl.ant   mix  surf.; 

(20)  500  s.f.   placing  plant   mix   surf., 
slope  d'.'alns ; 

(21  i  55  c.v.  clasps  A  portland  comen! 

c<»nc    Htru'^tures; 
(22)  4.500   lbs    b.ir   relnf.   sire! : 
<23)  20   each    ni"n»)m»-nt.'j : 
(24 1   iro    each     culvert    markers    and 

guide  posts;  • 

1 25)  OSS    mile    remove    and    roconstr 

existing    piopertT-    ffiiops: 
(26>  CM   if.   18-iii.    CMP.    36  gage; 
(27)  3SC    If.    24  in     CMP.    14    gage; 

(29)  70  If    36-ii     CMP.   12  KnK": 
(29>   12   each    snillv.av   as.-<»Tnblu.-s ; 

(30)  130    if.    8-ln     CMP    ilownciralns, 
Ifi  gage. 

Specifications   obtains hlr   from    the 
above  office 


SAN    LUIS    OBISPO    COUNTY.    Cai. 

Belwe-jn  State  Route  li.7  and  Rin- 

crnuda-Lau  Pilitas  Road. 
Owner— State  of  California,   Division 

of   Highways,   Public  Works   Bldg.. 

^acramento,    Calif. 
State  Highway   Elngr.— G.   T.   McCoy, 

Fubllc   Works   Bldg..   Sacramento. 
About    6    miles    grading   and    placing 

imported  base  material. 

Work  involves . 

(1)  315   fta.   clear  and  grubb; 

(2)  87,500  cy.   idvyy.   oxeav. ; 

(3)  720   cy.   Etruc.    excav.; 

(4)  18,100  cy.    (raported    base   mtl,; 

(5)  315   sta.    finish    rdwy.; 

(6)  42  cy.  Class  A  portland  cement 
concrete  struc. ; 

(7)  4.400  lbs.  bar  relnf.  steel; 
(S)  5C  l.f.  12-ln.  CMP.  16  gage; 
(9)  734    !.f.    18-inch  do; 

(10)  616   If.   24-in.   CMP,    14   gage; 

(11)  36  If.   30-ln.'  do; 
vl2)  2S4   If.  36-in,  CMP,  12  gage; 
<13)  52  If.   42-in.  do 

Specifications   obtainable   from   the 
above   office. 


2/11/47  *  40 

Owner   Taking    Bids — Due    March    12, 

2    P.    M. — Grading 
MENDOCINO  CO..   Calif.— Longvalc- 

Covolo  Road   bet    1.5  miles  and  .5.4 

miles   easterl.v   of   Dos  Rios. 
Owner- State  of  California,   Division 

of  Highways,   Public  Works   Bldg., 

Sacramento,  Calif. 
State   Highway   Engr— G.   T.   McCoy, 

Public   Works    Bldg.,    Sacramento 
Net    distance    of    about    2.9    miles    of 

grading, 

Woik    Involves : 
<  1 )  28  acres  clear  and  grubb ; 
(2>  219,100   cy.    rdwy.    excav.; 
i3>   1,350   cy.    btruc.    excav.; 

(4)  400   c  y.    ditch    and    channel    ex- 
cavation ; 

(5)  369,000  sta.  yds.  overhaul: 

(6)  1.20G   cy.    gravel    backfill; 

(7)  4.320   c  y.    Imported    ba.se    mtl.; 

(8)  develop    water   supply   and    fur- 
nish  waier  equipment; 

(9)  2.925  M.  gals,  apply  water; 

(10)  52  cy.  Class  A  portland  cement 
concrete   struc; 

(11)  2,400   lbs.    bar   relnf.   steel; 
(12»  4C   c.v.   filter  material; 

(13 1  220    if.    8-ln.     perf.     metal     pipe 

undei  drains,    16  gage ; 
1 14)  978    If.    i8-in     CMP,    16  gage;  ' 
(15)  322   If.  24-ln.  CMP.   14   gage; 
(16'  2ffi    if.    30- Inch  do; 

(17)   186  l.f.  36-inch  CMP,   10  gage; 
(18     276  If.  (X)-inch   CMP,  8  gage; 

(19)  220  l.f.    105-inch   field   assembled 
plate   culvert,   63-11; 

(20)  remove  and  dispose  of  bridges. 
S'peclflcatlons   obtainable    from   the 

above   office. 
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2/11/47 

Contract  Awarded 

Surfacing,    Etc.  Cost   $318,864.90 

NEVADA    COUNTY,    Calif.     Nevada 

City  -  Downievllle,    Taho«w  National 

Forest. 
Owner — Public  Roads  Administration, 

C.  C.   Morris,  division   engineer,  720 

Phelan   Bldg.,  San  Francisco,  Calif. 
Plans    by  engineering  department   of 

owner. 
About  2.596  miles.  Project  Callf.  FH- 

25-C. 
Contractor — Westbrook    A    Pope,    Rte. 

9.  Box  841,  Sacramento,  Callf. 


burg,  Callf. 

Bechtel  Bros.-McCone  Co.,  220  Bush 
St..  San  Francisco.  Calif. 

Gallagher  &  Burk.  900  73rd  J^\k., 
Oakland.  Callf. 

John  M.  Evola.  519  E.  14th  St., 
Pittsburg.  Callf. 

N.  M.  Ball  Sons.  Box  430,  Berke- 
ley. Calif. 

Morgan  Construction  Co.,  Box  443, 
Pleasanton,  Calif. 

McGuire  &  Hester,  796  66th  Ave., 
Oakland.  Callf. 

Underground  Construction  Co.,  75th 
Ave.  and  San  Leandro  Blvd.,  Oak- 
land, Calif. 

Conduit' Construction    Co.,   3510  Per- 
alta,  Oakland,  Callf. 

Walsh  &  Puccettl,  Box  252.  Walnut 
Creek.  Calif. 

Eugene  G.  Alvcs,  Route  1,  Box  370, 
Pittsburg,  Calif. 

Petersen  Engineering  Co.,  4126  26th 
St.,  San  Francisco,  Calif. 

Pioneer  Electric  Co.  ,10th  and 
Chanslor.  Rlchmcnd,  Calif. 

L.  H.  Leonardl  Electric  Construc- 
tion Co.,  717  Francisco  Blvd.,  San  Ra- 
feal,  Calif. 

Banister  Electric  Co.,  10th  ajid 
Harb6r,  Box  789,  Pittsburg,  Calif. 


2/11/47  40 

Preliminary   Plans  In   Progess 

Street    Paving 

MONTEREY.  Calif..  Monterey  Co. 
Coi-tcs:  &  Figueroa  :^ts^  Webster 
and  Camlno  EI  Estero  Sts. 

Owner — Citv  of  Monterey,  Clyde  A. 
Dorsey,  city  manager;  EL  C.  Walk- 
er, city  clerk.  City  Hall.  Monterey, 
Calif. 

Citv  Engineer — Howard  Severance, 
City  Hnll,  Monterey.  Calif. 

Includes    paving    and    grading. 


Supplies,  Eqnq>ment 
Sub<-Contract 
Informatioii 
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2/11/47  *"  -JO  I 

Owner    Taking    Bids — Due    March    12,  i 
2    P.    M. — Grading   anc    Se.'.l    Coat 

HUMBOLDT    COUNTY,     Calil.     Elk  j 
River  Road   between   .ninctloii   with 
State    Highway    Home    i    south    of 
Eureka    .■»nd    El    Kvver    Soln.ol.  ' 

Owner — Stat.i   of  Califi<MiiH.   Division 
of'  Highways.   Public    W.)^k.^   Bldg..  | 
Sacramento,  Calif.  ■ 

State   Highway    Engr.-ti     T.    McCoy.  | 
Public    Workt,    Bldg.,    SHcraiijenio. 

About   2.2   miles   grading   and    apply 
ing  Class  B-Singlo  st-il  coal. 
Unit  quantities  will  be  given   to 

morrow. 
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Low  and  Only  Bidders  .        j 

Grading,    Viaduct  \ 

STATE  .i3F    OREGON.  I 

Owner  —  Oregon  Si;»lf  Highway  j 
Commission,    Fubllc    Service    Bldg,: 

'  Portland,   Ore 

Plans  by  engineering  departmeJit  of 
owner. 

Projects    include : 

Cocs  CountyEnegren  Ferry  .section 
of  Coos  River  Secondary  Hlghwi»>, 
.7C   mile  of   grading  and   surfacing 

Ixiw  Bidder— Dobynt.  &  Webb,  Sal- 
em, Ore.,  $34,431 

Lincoln  County  —  Construct  182-it 
i-clnforced  concrete  viaduct  over 
Spenter  Creek  on  the  Oregon 
Coast    Highway    ne.ar    Newport. 

Low  Bid. ler— Archie  U.  Aveilll.  Port- 
land,   Ore  ,    $11,6:*. 

Washington  and  Yamhl'l  Countles-r 
Scholls-N»nvberg  swctlon  of  Hills- 
biito-Silvetton  Secondary  Highway 
7  91    miles   of   surfacing   and   oiling. 

Low  Bidrier— O.  C  .Yocum  Co.,  Mc- 
MlnnvlMe.   Ore..  >103,736. 

Union  County  —  Mecham-Hllganl 
rock  prodiK^tion  project  on  the  Old 
Oregon     Trail. 

Low  BIdfier  —  LaGrande  Concrete 
Pipe    Co.,    LaGrande.    Ore,    $12,145. 


42— MISC.    SUPPLIES   AND 
MATERIALS 

2/11/47  •     42 

Supplies  and  Materials 
Bids  Wanted 

PANAMA  CANAL,  Canal  Zone.— 
Bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal.  Washington  26,  D.  C.  for  mis- 
cellaneous supplies  and  materials  as 
follows: 

February  17 

Sch.  8525 — 7  sheets  wainscot,  enam- 
eled asbestos  cement.  4x8  ft.  by  ^^  In. ; 
2**2  s<i.  asbestos  waterproofing  felt; 
1  I'lt  «^f  gray  asbestos  roof  putty;  7 
cylinder  mortise  and  cylinder  case 
locks ;  2  140  Jin.  ft.  metal  moulding 
for  bathtub  trim,  wainscot  trim,  etc.; 
20  lln.  ft.  do,  nosing;  1  shower  front, 
including  fixed  light  and  right-hand 
door. 

Sch.  8526-4000  ft.  building  type  ca- 
ble ;  120,000  ft.  building  type  wire;  51,- 
500   ft.    thermopIaHtif-inHulated    wire; 


37,500  ft.  stove  wire;  200  lbs.  copper 
magnet  wire;  5000  lbs.  copper  wire; 
15,000  ft.  flexible  cord. 

February  20 
Sch.  8528—16  electric  surface  vessel 
lights ;  6  oU  and  electric  vessel  lights ; 
6  hand  bilge  pumps ;  100  jacket  type 
life  preservers ;  2  cane  ship  fenders ; 
60  leather-bound  ash  oars;  5(M)  lbs. 
gas  welding  rods;  36  brass  boat 
cleats;  448  galvanized  drop  forged 
steel  collar  eye  bolts;  220  galvanized 
steel  ring  bolts;  900  screw-pin  chain 
shackles,  galvanized  steel  or  wrought 
iron;  350  steel  or  wrought  iron  turn- 
buckles,  galvanized ;  150  steel  or 
wrought  Iron  rigging  tumbuckles. 
galvanized;  2<X>  snap  hooks  with 
•yes;  2100  galvanized  steel  forging 
wire  rope  clips;  400  galvanized  steel 
wire   rope   thimbles. 


2/11/47  <2 

Pipe  A  Couplings 
Bide  Wanted 

DAVIS     DAM,     Ariz— UnUI     Feb. 
18,   2  p.   m.   bids  will    be   received    by 


CORN    BROOMS 

FOR  EVERY   PURPOSE 
Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 
Direct  or  Through  Your 
Jobber 


1097  HOWARD  STREET 


SAN  FRANCISCO  ? 

HEmlock  4380 


2/11/47  •     40 

Owner   Taking    Bids — Due    Feb.    13,   3 

P.  M. — Bidders  Figuring 
Site  Work  Only  for  Veterans'  Dwell- 
ing   Units    (Converted    Barracks) 
KNOV  PARK,  PORT  CHICAGO  and 
COLUMBIA      PARK,      Pittsburg. 
Callf. 
Owner— Housing  Authority  of  County 
of   Contra   Costa.   S.    Mahler,  direc- 
tor. 700  D  St..  Martinez,  Calif. 
Unit    quantities   were   published   on 
February  10. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |25,  re- 
fundable. 

The  following  contractors  have 
been  furnished  with  plans : 

J.  Henry  Harris,  2657  9th  St..  Berk- 
eley,  Calif. 

Excavators,    Inc.,    Box    750,    Pltts- 


2/11/47 

Low  and  Only  Bidders 

Surfacing  .  Cost  $135,765.80 

EMERY  and  GRAND  COUNTIES. 
Utah.  U.  S.  Nos.  6  and  50,  between 
Green  River  and  Solitude  Wash. 

Owner— Utah  State  Road  Commis- 
sion, Ray  H.  Leavltt,  chairman. 
State  Capitol,  Salt  Lake  City,  Utah. 

Plans  by  engineering  de|>artment  of 
owner. 

About  3.705  miles  2',<j-ln.  road  mixed 
bituminous  surfaced   road. 

Low    Bidder  — Whiting    &    Hayinond. 
Springvllle.   Utah,  $135,765.80. 
Other  bids   February  3  \<ere: 
R.    M.   Jensen,   $1.36,61.5.60. 
W.   W    Clyde.  $137,417  l.T 
L.   T.   Johnson,   $143,921  . 50   . 
Taylor  &  Richards.  $162,381.05. 
A.  O.  Thorn.  $194,096.85. 
Palfreyman  Conatru<tion  Co.  $158,- 

753.59.  / 

Reynolds    Construction    Co.,    $164, - 

833.58. 


2/11/47  •  •!' 

Owner    Taking    Bids — Due    March    12. 
2  P.  M.— Grading 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BUILDING  BLOCKS 

WATER  REPELLENT 

NEW.  ARTISTIC.  ECONOMICAL 

CUTS  lUILDING  COSTS  Va 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 

CAST  IN  ILOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentin  "Y" 

On  S.  F.  Highway  U.  S.  101 

Post  Office  Box  188 

Phone* 

San   Raf.iel  Mill  Valley 

4n.W  I889-J 


ALL  WELDED  ALUMINUM 


WEUn  Tfa  DOOI  ro^U   w^l  to  sm  Iw  t«p  dolto*   ♦ohia    T»s»  cbaefc 
l9««ivMl    TIm    WUmm    Easy    Lift    Is    oM    spot  w*ld*d.    beavy    qauq* 
b«iM  la  oaa  pl*c«  i«o«ly  tat  laB*ata««  Insiallotloa    Two  hilly 
■«•«■•    Iwbrtcatad    HMto«    sMcbcBtaaM    assars    Q*tfc\    balonc* 
r-llp    eealroL    Ho    SK^osad    s^ttafs.    wsl«hts    ot    toTers.    Itee    worlrtBq 
■pl««*lT    b«lh    la     Rust    p«*el    oad    varasla    proel    oad    m 
Avollabla  aawf 


Dealer  Agencies  Open 


5th  and  Brannan  SU.,  S.  F. 
SUtter  1365 


500  High  St.,  Oakland 
ANdover  1600 


for  a  SUNNY  ^?0i:  of  warmth 
use  a  good  and  dependable 

ELECTRIC  HEATER 

Sometimes  the  weatherman  seems  to  guess 
wrong  about  the  weather.  But  then  he  has  a 
hard  time  satisfying  the  public. 

There  is  one  thing,  however,  we  can  all  a«;rpe 
on  when  wintry  winds  blow  and  that  is  to  stay 
in  and  hog  the  heat.  And  yoiiMl  make  no  mistake 
when  that  heat  comes  from  a  handy,  portuMe 
electric  heater.  There  you  have  an  appliance 
that  satisfies  all  the  pid)lic.  It  is  like  turning  on 
the  Hun  when  you  plug  in  an  electric  heater  in 
your  home.  See  your  dealer  about  your  electric 
heater  today. 

PACIFIC  GAS  AND  ELECTRIC  COMPANY 


GOOD -this 
quality  •  built 
electric  heater 
that  gives  forth 
fan-d  riven  heat. 


GOOD-this 
dependable 
and  time-tested, 
double  -action 
electric  heater. 


•V      7- 


•.imm 
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DAILY    PACIFIC     BUILDER 


TUESDAY.  FEBRUARY  11.  1947 


the  U.  S.  Bureau  of  Reclamation, 
Customhouse,  Denver  2,  Colo.,  under 
Inv  7467-A,  for  furnishing  1  In.  out- 
side diam.  black  dteel  pipe  or  tubing 
and  couplings  f.o.b.  snipping  point 
and/or    Kint^man,    Ariz. 

Specifications  obtainable  from  the 
above  office. 


42 


2/11/47 

Fencing — Bids   Wanted 

RICHMOND,  Calif.,  Contra  CosU 
Co.— UnU!  Feb.  21.  4  p.  m.  bids  will 
be  received  by  the  Richmond  School 
District,  W.  T.  Helms,  Supt.,  1108 
Blssell  Ave.  Richmond,  Calif.,  for 
furnishing  and  installing  fencing  at 
the   Nystrom   School,   Richmond. 

Specifications  obtainable  from  the 
above  office. 


42 


2/11/47 

Pinion*— Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
February  16,  3  P.  M.,  bids  will  be 
received  by  Purchaser  of  Supplies 
„  M.  H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3834  for 
furnishing  and  delivering  160  tool- 
steel  pinions. 

Specifications   obtainable  from  the 
above  office.  ' 


Bureau  of  Reclamation,  Cuatoms 
House,  Denver,  Colo.,  under  Inv.  19.- 
S46-A  for  reinforcement  bars,  f.o.tv 
shipping  point  and/or  Casper,  Wyo. 

Specifications  obtainable  from   the 
above  office. 


42 


2/11/47 

Pipe  and  Coupling  Bands 

Bide  Wanted  „ 

CENTRAL,  VALiBY  PROJECT, 
California,— Until  February  20,  2  P. 
M.,  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House.  Denver  2,  Colo.,  under  Inv. 
No.  B-33,118-A  for  galvanised  corru- 
gated metal  pipe  and  coupling  bands, 
f.o.b.  shipping  j>olnt  and/or  Coram, 
Calif. 

Specifications  obtainable  from  the 
at>ove  office. 


42 


2/11/47  •     42 

Metal  work 

Three  Low  Bidders 

SHOSHONE  PROJECT,  Wyoming. 
—The  following  submitted  three  low 
bids  February  6  to  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1636  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Cody,  Wyo.,  metalwork 
for  the  penstock  and  spillway  intake 
structure  at  Heart  Mountain  power 
plant,  Shoshone  Project,  Wyoming. 
The  metalwork  will  be  installed  by 
the  government: 

Worden-Allen  Co.,  Milwaukee,  Wis., 
$1533;  ship  120  days;  15,200  Iba. ;  f.o.b. 
Milawukee;  net;  no  equalization  of- 
fered. 

Independent  Iron  Works,  Inc..  Oak- 
land, Calif..  17141 ;  ship  120  days ;  16,- 
000  lbs.;  f.o.b.  Oakland;  net;  no 
equalization  offered. 

Schmltt  Steel  Co.,  Portland.  Ore., 
$1925;  ship  120  days;  15,500  lbs.;  f.o.b. 
Portland;  terms  %%  10  days;  no 
equalization   offered.       . 

2/11/47  •     42 

Steel  and   Relnfoi^ing  Steel 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
February  18.  2  P.  M..  bids  will  be  re- 
ceived  by  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  Francisco  11, 
Calif.,  for  furnishing  materials  as 
follows  : 

Bid  No.  732— Reinforcement  steel, 
round,  deformed,  f.o.b.  shipping  point. 

Bid  No.  733— Steel,  f.o.b.  Qulncy, 
Calif.  ^ 

Specifications  obtainable  from  the 
above  office. 


2/11/47 

Relnferoement  Bart 
Bids  Wantad 

COLUMBIA  BASIN  PROJECT, 
Washington. — Until  February  14,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver  2,  Colo.,  under 
nv.  G-38,244-A  for  reinforcement  bars, 
f.o.b.  shipping  point  and/or  Odalr. 
Wash. 

Specifications  obtainable  from  the 
above  office. 


42 


2/11/47 

Reinforcement  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington. — Until  February  14,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver,  Colo.,  under 
Inv.  G-38,243-A  for  reinforcement 
bars,  f.o.b.  shipping  point  and/or 
Odalr.  Wash. 

Specifications  obtainable  from  the 
above  office. 


2/1047  43 

Centrifugal    Pump 
Bids    Wanted 

OAKLAND.  Calif.,  AlamVda  Co.— 
Until  Feb.  19,  5:30  p.  m.  bids  will  be 
received  by  the  East  Bay  Municipal 
Utility  District.  Rm.  312,  512  16th 
St.,  Oakland,  Calif.,  under  Pro.  1819 
for  one   centrifugal    pump. 

Specifications  obtainable  from  the 
above  office. 


2/10/47  43 

Motor  Truck  Chassis 
Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  Feb.  19.  6:30  p.  m.  bids  will 
be  received  by  the  East  Bay  Muni- 
cipal Utility  District,  Rm.  312,  512 
16th  St..  Oakland,  Calif.,  under  Pro. 
1809  for  furnishing  7  motor  tnack 
chassis. 

Specifications  obtainable  from  the 
above  office 


43— MACHINERY  AND 
EQUIPMENT 


iS 


2/10/47 

Radio  Equipment 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  17,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.»Oerry,  270  City  Hall,  San  Fran- 
Cisco.  Calif.,  under  bid  No.  3830  for 
furnishing  and  delivering  radio  equip- 
ment for  the  School  Department. 

Specifications  obtainable  from  the 
above  office. 


2/10/47  43 

Coupef— Low   and    Only    Bidders 

OAKLAND,  Calif.,  Alameda  Co.— 
Following  submitted  bids  Feb.  5 
to  the  East  Bay  Municipal  Utility 
District.,  Rm.  312,  512  16th  St.,  Oak- 
land, Calif.,  under  Pro.  1813  for  fur- 
nishing   0    S-passenger    coupes. 

Kurt  Campbell.  $1220  each;  total 
$7320 

Dahl  Chevrolet  Co.,  $1226.60;  to- 
tal   $735960 

James  G.  Paps  Co.,  $1180.89;  total 
$7085.34 

Reid  &  Rude  $1199.99:  total  $7199.- 
94 

Val  Strouph  Chevrolet  Co.,  $1227  06 
total  $7360.30. 


Bid    No.    731— Auxiliary    transmis- 
sions, f.o.b.  Redding,  Calif. 

February  lg,  ij»,  m. 

Bid    No.    734—100    intercepting    dip 
spillways,  f.o.b.  Redding,  Calif. 

Specifications it^btainabla  from   the 
above  office. 


43 


2/11/47 

Dump  Truck  Rental 

Bids  Wanted 

SAN  MATEO  and  SANTA  CRUZ 
COUNTIES.  Calif.  — Until  February 
13,  3  P.  M.,  bids  will  be  received  by 
the  State  Division  of  Highways,  J.  H. 
Skeggs,  district  engineer,  2001  Van 
Ness  Ave.,  San  Francisco,  Calif.,  for 
rental  of  one  or  more  pneumatic- 
tired  dump  trucks  of  not  less  than 
4  cu.  yd.  capacity,  for  approximately 
200  hours'  service  each  for  use  in  San 
Mateo  and  Santa  Cruz  Counties. 

Specifications  obtainable  from  the 
above  office. 


RECORDED 
NOTICES 


43 


2/11/47 
Folding  Cots 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  17,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Treasury  De- 
partment, 100  McAllister  St..  San 
Francisco  2,  Calif.,  under  Inv.  SF- 
3700-47  for  25  folding  cots,  f.o.b.  Earp, 
Calif. 

Specifications  obtainable  from  the 
above  office. 


BUILDING  PERMITS 

Applicatibns 


43 


42 


2/11/47 

Pipe,  Bolts,  Etc. 

Low  and  Only  Bidders 

DESCHUTES  PROJECT.  Oregon. 
—The  following  submitted  bids  Feb. 
5  to  the  U.  S.  Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  1646 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Madras,  Ore.,  one  96-lnch 
diameter  plate  steel  pipe  with  struc- 
tural steel  supports,  anchor  bolts  and 
24  sets  of  field -weld  test  plates  for 
the  Willow  Creek  siphon,  north  unit 
-.  main  canal,  peschutes  Project,  Ore- 
gon. The  pipe  will  be  Installed  by  the 
'  government: 

The  Darby  Products  of  Steel  Plate 
Corp..  f.o.b.  Kansas  City.  $124,000; 
655,500  lbs.  net;  no  equalization. 

Pacific  Coast  Engineering  Co.,  f.o.b. 
Alameda.   Calif.,   $74,835;   390,000  lbs.; 
:  hi    of    1%    10   days;    no    equalization 
(class  5).  • 

Southwest  Welding  &  Manufactur- 
ing Co..  f.o.b.  Aihambra,  Calif.,  $82.- 
500;  292.000  lbs.;  >4  of  1%  10  days;  no 
equalization. 

Western  Pipe  &  Steel  Co*,  of  Cali- 
fornia. San  Francisco,  Calif.,  f.o.b. 
South  San  Francisco;  $87,590;  288,900 
lbs. ;  no  equalization. 

Prove     Foundry    &     Machine    Co., 
s  Prove,     Utah,     f.o.b.    Provo,     $78,896; 
S96.000  lbs.  net ;  no  equalization. 

Berkeley  Steel  Construction  Co.. 
Inc..  f.o.b.  Berkeley,  $83,600;  382,500 
lbs.  net ;  no  equalization. 

Montague  Pipe  A  Steel  Co.,  San 
PYancisco,  Calif.,  f.o.b.  Madras,  Ore., 
$75.200 :  445,000  lbs. ;  60  days ;  200  days 
net;  no  equalization. 


2/10/47  43 

Bulkhead-Gate    Frames 
Three   Low  Bidders 

DAVIS  DAM,  Arizona  -  Nevada.— 
The  following  submitted  three  low 
bids  February  5  to  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1635  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  l.o.b.  cars  at  Louise,  Ariz.,  15  bulk- 
head-gate frames  for  Davis  power 
plant,  Davis  Dam  Project.  Arizona- 
Nevada.  The  materials  will  be  In- 
stalled by  the  government: 

Schmltt  Steel  Co.,  Portland.  Ore., 
$1^,350;  ship  90  and  300  days;  113,000 
lbs.;  f.o.b.  Portland;  terms  %%  10 
days.  No  equalization  offered. 

Lakeside  Bridge  A  Steel  Co.,  Mil- 
waukee, Wis.,  $21,500;  ship  126  and 
300  days;  6700  i^nd  106.300  lbs.;  f.o.b. 
destination;  terms  net.  No  equaliza- 
tion offered. 

Provo  Foundry  A  Machinery  Co., 
Provo,  Utah.  $21,803;  ship  90  and  300 
days;  116.000  lbs.;  f.o.b.  Provo;  terms 
net.  No  equalization  offered. 


43 


42 


2/11/47 

Reinforcement  Bars 
Bids  Wanted 

MISSOURI  BASIN  PROJECT, 
Wyoming— Until  February  14,  2  P.  M.. 
bids    will    be   received    by    the   U.  S. 


2/10/47 

Jeeps    and    Pumps 

Low  and   Only   Bidders 

OAKLAND.  Calif..  Alameda  Co.— 
Following  submitted  bids  Feb.  5  to 
the  Eaft  Bay  Municipal  Utility  Dis- 
trict. Room  312.  512  16th  St..  Oak- 
land. Calif.,  under  Spec.  1815  for  five 
Jeeps  and  seven  Panama  pumps  as 
follows : 
(1)  5  Jeeps: 

<i)  5  Panama  pumps,  70-gal.  rectan- 
gular tanks:    hose   baskets,   hose 
and  fog  nozzles  installed  on   the 
Jeeps    in    item    1 ; 
i3»  2  Panama  pumps.  70-gal.  rectan- 
gttlar  tanks;   hose  baskets:   hose 
and  fog  nozzles. 
Johnson-Pacific    Co..    (li    $1533.40; 
totai  $7667;    (2)  $490;  total  $2450;   (3) 
$475;    totnl    $950 

Tmn.«»pcrt  Motor  Co..  (1)  $1633.40; 
total  $7667:  (2t  $496;  total  $2480;  (3) 
$476;  total  |060 

Kvalf  Motor  Co..  (ll  $1387.38;  to- 
tal $6937.40;  (2)  $44S.30:  total  $2242.- 
60;    (3)    $427.50;    total   $866 

Casho-Handley  Motors  Co.,  Q) 
$1569.14:  total  $7845  70;  (2)  $506.  to- 
tal $2626;   in)  $476;  toUl  $960. 


2/11/47 
Gate  Parts 
Low  Bidders 

OGDEN  RIVER  PROJECT.  Utah. 
—The  following  submitted  low  bids 
February  7  to  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1641  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping-  point 
or  f.o.b.  cars  at  Ogden,  Utah,  one  lot 
of  parts  to  be  used  in  making  altera- 
tions on  drive  unit  for  existing  cylin- 
der port  gate,  Ogden  Canyon  Con- 
duit, Ogden  River  Project,  Utah.  The 
material  will  be  Installed  by  the  gov- 
ernment : 

Pacific  Coast  Engineering  Co.,  Ala- 
meda, Calif.,  $2125 ;  ship  105  days ; 
8200  lbs.;  f.o.b.  Alameda;  terms  net. 
No  equalization  offered. 

Stearns-Rogers  Manufacturing  Co., 
Denver.  Colo.,  $2416;  ship  120  days; 
3350  lbs.;  f.o.b.  Denver;  terms  net 
No  equalization  offered. 

John  W.  Beam,  Denver,  Colo, 
$2660;  ship  120  days;  4200  lbs.;  f.o.b 
Denver;  terms  %%  10  days.  No 
equalization  offere'd. 

Telegraphic  bid  submitted  by  Wil- 
lamette Iron  &  Steel  Co.,  Portland. 
Ore..  $2586;  ship  105  days;  3700  lbs.; 
f.o.b.  Portland;  terms  not  given. 


SUB-CONTRACT 
INFORMATION 
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2/11/47 

Heating   Kettle 

Low  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co. —The  following  submitted  bids 
Februar>-  7  to  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  under  Quo. 
40438,  Req.  6487,  for  one  300-gallon 
heating  kettle  with  engine  -  driven 
pump,  Littieford  Model  101  or  eoual 
fob.  Redding: 

Edward  R  Bacon,  Uttleford  Model 
101.  $1404.50;  400-gallon  capacity;  Im- 
mediate delivery;   10th  prox;  net. 

Coast  Equipment  Co.,  South  Bend 
M-2,  $1525;  240  days'  delivery;  net. 

Edward  F.  Hale,  Maintenance  Dis- 
tributor Model  SJ.  $1450;  15  to  20 
days ;  discount  2  per  cent  16  days. 

2/11/47  •     43 

Snow   Plows  and   Tractor 
Bids  Wanted 

SACRAMENTO.  Calif..  Sacramento 
Co.— Until  February  18  bids  will  be 
received  by  the  State  Purchasing 
Agent.  Sacramento.  Calif.,  for  equip- 
ment as  follows: 
QUO.  42726,  REQ    16473>/i  : 

Two     light     reversible     type    snow 
plows    mounted    on    two-wheel    drive 
trucks,   f.o.b.   Stockton. 
QUO.   42725,    REQ.   3490%: 

One  pneumatic-tired  wheeT  type 
tractor,  one  highway  mower  attach- 
ment for  above  equipment,  f.o.b.  San 
Diego. 


2/11/47  •  44 

Acoustic    Ceiling- 
Low  and  Only   Bidders 

SAN  FRANCISCO.  Calif —Johns- 
Manville  Sales  Corp..  116  New  Mont- 
gomery St.,  San  Francisco,  Calif.,  at 
S2,535  submitted  low  bid  to  Federal 
Works  Agency.  Pjjbiic  Buildings  Ad- 
ministration, Office  of  the  District 
Engineer.  838  U.  S.  Appraiser" .s  BIdg., 
San  Francisco.  Calif.,  for  acoustic 
ceilings  in  teletype  room  and  di.s- 
burting  office  at  the  Federal  Office 
Bldg.,    San    Francisco,"  Calif. 

Other  bidders  February  7  were. 

.S.  K    Pinney,  San  Francisco,  $2597. 

We.stern    Asbestos    Co.,    San    Fran- 
cisco, Calif.,  $2685. 

L.    D.   Reeder,   San    Francisco.   Cal., 
$3746. 


SAN   FRANC4SCO  COUNTY 

FLATS,  2-9tory  frame,  $10,000;   East 

Stanya.u    421.3    S    of    M   St;    owner 

and    builder,    John    Bertelsen,    315 

Noriega    St. 
ALTER  spts,  $1000;  1949-51-63  Green 

St ;  owner,  George  Wilcoxson,   1949 

Green  St. 
ALTER   d^velllng,   .?1000;    129   Goethe 

St;    owner    and    contractor,    John 

Ciark.   1538   Irving  St. 
ALTER     dwelling,     $3000;     1380-139<f 

San     Bruno    Ave;     owner,     Joseph 

Favcosh,   477   Mississippi;    contrac-. 

tor.-  Faycosh  &  Faycosh,  1384   San 

Bruno   Ave. 
ALTER   store,    $6.'500;    130   Third    St; 


CRANES 

for  Imnfdiatm  Dmilvmry 

OVERHEAD    ELECTRIC 

TRAVELING  BRIDGE 

CRANES 

1  I0-ton  3-'motor,  38-ft.  9-in.  Span 
1  5-ton  3-motor,  38-ft.  9-in.  Span 
1  5-ton  2-motor,65-ft.  0-in.  Span 
1    3-ton  2-motor,27-ft.  6-in.  Span 

Phone  MOntrose  .5784 

Box  209 

c/o  Daily   Pacific  Builder 
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2/11/47 

Electric  Servi 

Lo\A>    and   Only    Bidders 

SAN  FRANCISCO,  Calif.— Beacon 
Electric  Co..  155  Clara  Street,  San 
Frcncisco,  Calif.,  at  $755  submitted 
low  bid  tc  the  Federal  Work.s  Agency 
Public  Buildings  Administration,  Of-  i 
lice  of  the  District  Engineer,  838  U. 
S.  Appraiser's  Bldg..  San  Francisco, 
Calif.,  for  electric  .service  for  tele- 
type machii.es,  etc.,  m  Room  15-11 
in  Federal  Office  Bldg.,  San  Fran- 
cisco, Calif. 

Other  bidders  February  7  were: 

Edward  W.  Scott  Electric  Co.,  San  , 
Franci.«-co    Calif.,    $848. 

M.tlm    &     Wtlter.     San     Francisco. 
Calif.,   $864. 

Severin     Electric    Co..     San     Fran- 
cisco,  Calif.,   $1,062. 

Piragon    Electric    Co..    S.in    F'ran- 
risco.   Calif.,   $1,325. 


LUMBER 
DISTRrBUTORS 

of    SAN     FRANCISCO      Lid. 

DOUGL/1S     r/A' 
POND^ROSA       r  I  N  L 
R  f  D  W  O  O  D         C  (  D  a  R 


LU  M  R  e  R 


r  /  M  B  f  A'  S 


SH\NGl  ES     f,     SH/IHtS 


2h7     BAYSHt)RE 

BOUL  F VAP  0 
Phone  ATwrf'T  H  I  7  4 
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2/11/47 

Equipment — Bids  Wanted 

SAN  FRANCISCO.  Calif.— Bids  wili 
be  received  by  the  U.  S.  Forest  Serv- 
ice, 447  Sansome  St.,  San  Francisco, 
Calif.,  for  equipment  as  follows: 
February  17,  2  P.  M. 

Bid  No.  730—1  rock  Jack,  f.o.b.  Red- 
ding, Calif. 


ELECTRICAL  COMMUNICATIONS 

Tefepfione  and  Signal  Engineers 

fnfer-Office  and  Infer-Nant  Sysfems 

Designers  of  Remofe  Control  Equipment 


Service    and  Installations 
We  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


c^  1 


'yu/cAeriJ 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

.  • 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill  3144 


MADE  IN  THE  WEST 
for  Western  Industries 


BETHLEHEM     PACIFIC 

COAST      STEIL      CORPORATION 


$•(•<  Officet:  Son  Froneltco,  lot  Ang«U«,  Portland,  Seattle, 

Salt  \.oV%  City,  Honolulu 

Sfee/  f\anHi  South  Son  Francltco,  lot  Ang*lM,  SeattI* 

fobricofinp  Workf :  So.  San  Franciico,  Alameda,  Los  AngeUt 

Mill»9pot$,  San  FranclMo,  Lot  Angela,  Portland,  Seattle 


BETHlEHEm 
STlEL 


BY    MULLINS 


BETTER  KITCHENS 
AT  LOWER  COST 


^        FOR  BUILDERS 


Cabinet  Sinks 

Wall   CablneH 

Floor  Cablneti 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNderhill  2727 


ri 


TUESDAY.  FEBRUARY  11.  1947 


owner,  Sam  Liclcenshien,  premises 
contractor.  Vaktis  &  Valeria,  913 
Financial    Center   Bldg. 

DWELLING.  1 -story  frame,  |10,000; 
N  Klrk.lam  St  nnd  42ud  Avenue; 
owner,  Wm  Thomas,  821  Market; 
contractor,  Barrett  Hilp,  918  Har- 
ribon   St. 

ALTER  laundry,  $4000;  2434  Cali- 
fornia St ;  owner,  Tom  Lee,  c/o 
cntr:  contractor,  R  H  Hansen,  1240 
7th  Ave. 

ALTER  apts,  $1500;  341  Divisadero; 
owner  and  contractor,  Peter  Mof- 
rls,  349  Divisadero  St. 

ALTER  dwelling,  $4600;  1642  Bu.sh; 
owner,  Julius  Kaplan,  710  44th  Ave 
contractor,  Faycosh  and  Faycosh, 
13S4  San  Bruno  Ave. 

ALTER  office.  SIOOO;  291  Geary  St; 
owner,  Bernard  Diamond,  1944  Un- 
ion St;  contractor,  Clyde  Constr 
Co,   1944   Union   St. 

DWELLING,  l-fitory  frame,  $11,000; 
E  46th  Ave  100  S  Irving  St;  owner 

'  and  buildar,  MacArthur  Bldg  Co, 
£224   Jvdah   St.  .. 

ALTER  Btores,  $1500;  2215  Irving  St; 
owner.  Bob  Hoffman,  prem ;  con- 
tractor, Carl  Arthur  Frandsen,  140 
Second  Ave. 

ALTER  store,  $3Q00:  663  Howard: 
cwntr,  Budd  &  Votaw,  416  Mis- 
sion St ;  contractor,  A  F  Mattock 
Co,  212  CUra   St. 

ALTER  Hats.  $2400;  80-82  13th  St; 
owner,  Qordon  Hecker,  762  Clem- 
entina St. 


DAILY     PACIFIC     BUILDER 


PAGE? 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO   COUNTY 


FEBRUARY   10,   1947 


DWELLINGS,  three  2-story  frame. 
$£500  eadh ;  W  Cor  Rockdale  Dr 
and  Avoca.  N  line  Rockdale  Dr 
36.29C  and  277.101  W  Avoca  Alley: 
owner  and  builder,  Theo  G  Meyer 
Sons. 

PARTITIONS  and  shelving,  $800; 
220  West  Portal  Ave;  owner,  Gal- 
lencamn  Shoe  Co. 

DWELLINGS.  39.  2-storv  fr.  $86<J0 
each ;  -6  Rockdale  Dr.  29.782,  54.915. 
79927,  104.973.  147.092,  107.215  W 
Dorcas  Wav ;  I  Rockdalo  Drivo 
467.104.  427.104,  402.104.  377.104,  352.- 
104.  327.104,  252.075.  210.768  185.6C9, 
160.540.  135.518.  110.516.  85  50<3,  60- 
438,  302.104  W  Avoca  AUry;  i?W' 
Cor  Rockdale  Dr  and  Dorcas  V.'ay; 
S  Rockdale  Drive  601.316,  372.3aC, 
547.316,  522.316,  497.316,  472.316,  44'.- 
316.  422  316,  172.102,  397.300.  372.793, 
S47.640.  322  620.  297.618.  272.605.  247- 
553  and  222.433  W  Dorcar  W^ay ; 
owner  and   buUd'er,   Theo  G   Meyer 

ALTER  flats,  $700;  1874  Pa^e  Street: 
owner,    Albert    L    bolgard. 

INSTALL  sheetwork  on  walls,  $500; 
1244  Broadway;  owner,  Ella  C0.51J- 
tlno;   cotractor,  Stanley  E.   Bell. 

ADD  garage,  $1500;^  731  Girard  St; 
owner,  L  Ej  Jensen ;  contractor, 
Caepar  A  Faggioni 

CONVERT  into  ffices,  $2650:  4th   fl, 
26   Fulton ;    lessee.   United   Temple 
contractor.    Skyline    Constr   Co. 

BLDO,  1 -story  frame,  $10,000;  Soutli 
Waller  112  E  Stanyan ;  owner  and 
builder.  F  J  Toomey. 

ADDN  room  $700;  420  Collingwood ; 
owntr.  Geo  R  Anderson;  contrac- 
tor.  Favcosh   &  Faycosh. 

DWELLINGS,  three  1-story  fr.  $7,- 
700  each;  S  Mcraga  St  57.6.  82.6 
and  107.6  E  45th  Ave;  owner  and 
builder.    MacArthur   Bldg   Co 

ALTER  storage  bldg.  $8000;  99  Bay- 
shore  Blvd ;  owner,  J  E  Migg.<n.s 
Lbr  Co;  contract  not  let. 

REPAIR  fire  damage.  $7000:  41-53 
Post  St;  owner,  Crocker  Esvate: 
ccgjtraclor.   Fred    J   B^rly  Jr   Co 

PARTITION  offices.  $2000:  1117 
Market  St;  owner.  C  H  Hitten- 
bergor;  contractor.  Wood  Brothers 
Conrtr  Co. 

REMOVE  temp  partitions.  $1400; 
2919  16lh  St;  owner.  L  E  Hersh : 
contractor.    Redmond    Constr   Co. 

CONVIjRT  Into  'lumpu.T  room.  $1,- 
000.  1248  list  Av»-;  owner  and  con- 
tractor.  Robert   K  William.i. 

GRA.D1NO   ond    foundation    only'  for 

Claf<,<    B    hldg.    $6000:    E    41st    Ave 

1"0    S    Ulloa:    owner,    K    C    Arcji- 

bishoD   of    S    F;    contractor.    Moore 

Rob-rts;   architect.  Martin    Rist. 

OARAGE.    l-sior>'    frime.    $700:     W 
Diamond   St   7C.7   N  Surrey:    own- 
er. A  Lucaasen. 

DWELLINGS,  three  1 -story  frame. 
$800C  each  :  E  Munich  25  and  50 
S  Ru««8ia;  S  Ru.^sla  Ave  75  E  of 
Munich:  owntr  and  builder.  B  C 
Hoecker. 

DWELLING.  1-Ptory  frame,  $9000; 
SE  Cor  Bella  Vista  and  Dorcas 
Way;  owr.er  and  builder.  Theo  G 
Meyer  A   Sons. 


OAKLAND 


ALTERATIONS.    $7500;    2046   I-Tank- 
lln   St:   owner.   Lindbergs.   premises 


USED 

TIMBER 

250.000    ft. 
Bridge 

250,000   ft. 
Bridge 

50.000   ft. 

100.000  tin. 

7x8    — 
Ties 

7   X    17   — 
Stringers 

12   X    12   — 

ft.  Piling 

30    ft. 
30   ft. 
30  ft. 

Olhi 

r  Mite.  Si^tf 

Joseph  D.  Ballinger  &  Co. 

1905  CyoreM  Street 
Oakland.  Calif. 
TWinoak*  6177 

contractor.  Robt  Bardell.  1211  50th 
^ve;  architect.  Harold  Ferreo,  2100 
Virginia   St..    Berkeley. 

ADDITION.  i&'iO;  4024  San  Lealidro 
St ;  owner  and  builder,  W  Vander 
Haar,  premises. 

DUPLE,  1-story  S-room,  $9000:  ga- 
rage, $500;  11020-2  Apricot  Street; 
owner  and  builder,  Ray  C  Magee. 
655  Broadmoor. 

IIEPAIRS,  $500;  645  22nd  St;  owner 
and  builder,  Dominlck  Ponsetti, 
1414   Fairview   St,    Berkeley. 

DWELLING,  l-story  4-ro«n,  $8 - 
000;  6028  MacArthur  Blv^  owner 
and  builder,  Florence  R  Hall,  6924 
MacArthur   Blvd. 

ALTERATIONS,  $2350;  922  7th  St; 
owner,  Myron  Grossman,  prem , 
contractor.  Van  Bokkelen-Cole  Co, 
955  22nd   St. 

ALTERATIONS.  $1400-  1961  San 
Pablo  Ave;  owner,  C  Landowitz. 
premises:  contractor,  U  S  Build- 
ing &   Modorn  Co,   1680  Webster. 

ALTERATIONS.  JH500;  957  63rd  St  • 
owner.  R  Gray,  3252  Thompson 
Ave,  Alameda:  contractor,  Gerhart* 
J   Haas,   934    15th   Ave. 

ALTERATIONS,   $2000;   518  17th   St 
owner,    T    P    Cand^ll,    prem;    con- 
tractor,  L  D   Reeder   Co,   100   Sac- 
ramento   St,    San    Francisco. 

ALTER  and  repairs,  .$1385;  1927  12th 
Ave:  owner,  Albert  E  Hawkyard, 
premises;  contractor,  A  J  Pear- 
ron,  2031   Fruitvale  Ave. 

DWELLING,  1  story  5-room,  $6500; 
7865  Outlook  Ave;  owner  and  con- 
tractor, Walter  G  Melbv,  8025  Mac- 
Artliur    Blvd. 


RICHMOND 


COTTAGE  (5-room),  $8000;  616  30th 
St;  owner  and  builder,  James  W 
Walker,  3001  Barrett. 

COTTAGE  (4-room,  stucco,  garage 
attached),  $3500;  643  39th  St;  own- 
er and  builder,  R  Plankers,  641 
39th  St. 

COTTAGE  (5-room,  rustic,  garage 
attached),  $5000;  772  39th  St;  own- 
er and  builder,  Oscar  Hailand,  3030 
Clinton  Ave. 

COTTAGE  (4 14 -room,  stucco),  $5000; 
1606  Mariposa;  owner  and  builder, 
John  G  Mclntier,  1730  Panhandle 
Blvd. 

COTTAGE  (5 14 -room,  stucco),  $6000; 
5610  Tehama  St ;  owner  and  builder, 
John  G  Mclntler,  1730  Panhandle 
Blvd. 

COTTAGE  (5-room,  rustic),  $6600; 
2636  Maricopa;  owner  and  builder, 
Ed  M  Whitson,  1040  15th  St. 

MEZZANINE  FLOOR  (in  clubhouse) 

•  $1800;  2231  Virginia;  owner,  Galileo 
Club,  2231  Virginia;  builder,  Cesare 
Florini,  416  S  23rd;  plans  by  E 
Cometta,  1030  Blssell  Ave,  Rich- 
mond. 

COTTAGE  (3-room,  rustic),  $3000; 
5314  Imperial;  owner  and  builder, 
D  Doane,  1220  Elm  St,  El  Cerrtto. 

DUPL3:X  (5  rooms  each),  $10,000; 
5227-29  Huntington ;  owner,  Lewis 
Milligan,  2705  San  Mateo;  builder, 
H  R  Heston,  602  Central  Ave. 


BERKELEY 


WAREHOUSE,  $12,000;  730  Heinz; 
owner,  Durkee's  Famous  Foods, 
2900  5th  St ;  builder,  W  H  Wiscroffs 
Co,  584  Grand   Ave.  Oakland. 

ALTERATIONS.  $1000;  3103  Tele- 
graph ;  owner.  Beamer.  6075  Man- 
chester Dr;  builder.  Jos  E  Went- 
worth.  2623  79th  Ave,  Oakland. 

GARAGE.  $500;  1411  Jdsephine;  own- 
er  and  builder,  Wm  L  Dinwiddle, 
premises. 


vale  Ave,  Saratoga;  owner  and 
builder,  Taylor  A  Lewis,  56  Victory 
Lane,   Los  Gatos. 

ALTERATIONS,  $500;  502  Raymon^ 
St,  San  Jose;  owner  and  builder, 
Robert   Barone,   premises. 

DWELLING,  $6600;  Lot  8,  Alice  St; 
owner  and  builder,  Arthur  C  Groves, 
154  W  California  St,  Sunnyvale. 

ADDITION,  $1000;  Carlyle  Ave; 
owner  and  builder,  Louis  Scolari, 
Route  1,  Box  9W,  Gilroy,  <^llf. 


ALAMEDA 


ADD  room,  $500;  2310  Buena  Vista 
Avenue;  owner  and  builder,  Ray 
Inouye. 

ALTERATIONS,  $900;  1650  Parii  St; 
owner,  M  Landy  Motors,  premises 
contractor,  C  H  Thrams,  1100  6th 
Avenue. 

REMODEL  garage  Into  beauty  pal- 
lor, $800:  9.37  Lincoln  Ave;  owner 
and  builder,  B  L  Chrlsraan.  687 
Lincoln    Ave. 

SIGN,    $ ;    2420   Lincoln    Avenue; 

owner.  Esquire  Cleaners,  Inc,  2420 
Lincoln  Avrenue;  contractor,  Neon 
Maintenance  Corp,  755  Davis  St, 
Sacramento. 

ALTER  store,  $999;  801  Lincoln  Ave; 
owner,  Hogan  Wong,  prem;  con- 
tractor, Samuel  Lee,  8006  Thomp- 
son  Avenue. 


SACRAMENTO    CITY 


RETAINING  wall  and  car  shed,  $900 
1749  35th  St;  owner  and  builder, 
Tom   Hall. 

SIGN,  electric,  $1000:  1209  J  Street; 
ownr,  Thcmpsen  Furniture  Com- 
pany;   contractor,   Elec   Prod   Corp. 

SIGN,  electric.  $9C0;  12th  and  K  Sts; 
owner,  H  S  Crocker  Co;  contrac- 
tor. Elec  Prod  Corp. 

SIGN,  electric.  $800;  1701  K  Street; 
owner.  Western  Motors ;  contrac- 
tor, Elec  Sign   Service. 

D\VEIXING,  5-m!,  $6000;  1609  Ccr- 
dano  Way ;  owner  and  builder,  H 
H  Wrinkle,  116  Mark^ham  Way. 

DWELLING,  5-rooni.  $6000;  1800  53d 
.St;   owner  &,  builder.  E  C  Walker. 


Completion  Notices 


SANTA  CLARA  COUNTY 


ALTERATIONS,  $1500;  101  Highway 
and  Lawrence  Rd ;  owner,  I  Mc- 
Killip,  753  Ohanning  Ave.  Palo  Alto; 
builder.  Palo  Alto  Building  «Co. 

ALTERATIONS.  $1000;   1517  Pomona 

St.  San  Jose;  owner  and  builder,  P 
Cipparcie.  premises. 

ALTER  SER^UCE  STATION,  $500; 
Stever..?  Creek  Rd,  Monte  Vista; 
•>\vner  and  l.uilder.  American  Oil 
,Co,  Route  4.  Box  87,  Monterey  Rd, 
San    .lose.  ^ 

BUILDING  (shop).  $600;  Owsley 
Ave  and  Lucretia,  near  Story ; 
owner  and  builder,  Norman  J  Gal- 
lant, R'utc  4,  Box  26,  Owsley  Ave, 
San  .Te)«<e. 

BUILDING  (industrial),  $4000;  Rail- 
wny  and  Central  Aves,  Campbell; 
owner  ar.d  btllder,  L  T  Foudray. 

DWELT  ING.  $6500:  Casey  Rd,  Camp- 
bell; owner.s  and  builder,  Elvira 
a:id  Fred  J  Kropp,  467  S  Buena 
Vl.<?ia  St    San  Jose. 

DWELLING.  $7600:  Lot  6,  Senter  Rd, 
Los  Ranchitos  Tract:  owner  and 
builder.  E  F  Williams,  20  S  San 
Antonio,   San    Jose. 

DWELLINGS  (2),  $9000  each;  Fruit- 


CONTRA    COSTA    COUNTY 

Recorded  Accepted 

Feb  6  ,1947— PTN  LOT  I  BIk  8. 
map  No  2,  Walnut  Helght.s,  Wal- 
nut Creek.  Henry  J  Van  Ree  to 
Arthur  Mullins February   6,    1947 

Feb  6.  1947— LOTS  457.  475  and  ptn 
Lot  384,  Santa  Rita  Acres.  Unit 
No  6.  near  Richmond.  Richmond 
Lumber-Co  to  S  R  Adam*,  et  al.. 
Jauiuarv   28.   1947 

Feb  6.  1947  —  LOT  27,  Lafayette 
O.xks,  near  Lafayette.  Richard 
A  Van  Horn  to  Jacob  Vlsacher.. 
- February    4,    1947 

Feb    6,    1947— LOT   8    Blk    8,    Dorria 
Court  Addn,  Concord.    A  F'  Dud 
ley  to  .Self February  4,   1947 

Feb  6,  1947— LOTS  38,  39  and  82, 
Beverly  Hills,  near  EI  Cerrlto. 
Sarah  P  S^roul  to  Harold  R 
Sproul January    27,    1947 

Feb  6,  1947— PTN  LOTS  3  and  4, 
Blk  7,  Foskett  Addn  No  2.  Con- 
cord. Anna  Huberty,  executrix 
Est  of  Genevieve  L  Barbee,  deed 
to  Elmer  Miller      January  27,   1947 

Feb  7,  1947  —  LOT  39.  Lafayette 
Oaks,  near  Lifayette.  E  H  Clark 
to  Tom   W  Boothe  Jan  31.   1947 

Feb  7.  ie47— LOTS  19  and  20  Blk 
195.  Walls  Addn.  Richmond.  Ran- 
dall C  Seaman  to  whom  it  niav 
concern February   5,    1947 

SAN   MATEO  COUNTY 

Recorded  Accepted 

Feb   4,    1947— S    HALF  LOT    1    Blk 
1.   Bere<«ford   Manor.    H  H   Matt- 
haei,  et  nl  to  Ward  Tucker 
January   27.   1947 

Feb  6.  1947— LOT  5  Blk  56-A.  Santa 
Yncy:  P«rk  David  Chow  to  Robt 
E    Brodr-rii  !<       .      Februarv   4,   J947 

Feb  6,  1947 -PTN  LOT  17.  Eeres- 
ford  Park  Tct,  San  Mateo.  Rus- 
sell J  Varsi.  et  al  to  Pacific  Con- 
solidated Constr  Co Feb  4    1947 

Feb  6,  1947— LOT  17.  Morey  Tract. 
Pacific  Homes,  Inc  to  P«»r.inHula 
Pacific   Consfr  Co Feb    I.   1947 

Feb  6.  1947— LOT  42,  Morey  Tract. 
Flaclfic  Homes,  In  to  Peninsula 
Pacific  Constr   Co  Feb   4,    1947 

Feb  6,  1947— LOT  5  Blk  4,  Kensing- 
ton   Square.     Paul    J    Murphy    to 

whom  If  may  concern     

Fehnj.iry    4,     1947 

Feb  6,  1947— COYOTE  Point  Yacht 
Harbor.  General  Petroleum  Cc 
to  C  W  Dombitskv        Jan   31.  1946 

Feb  6,  1947— LOT  4  Blk  8.  North 
Redwood  City.  J  S  Irvine,  et  al 
to  whom  It  may  concem..^.^ 


February    8,    1M7 

Feb  6^  1M7— PTN  IXDTS  11  and  12 
Block  5,  Sunset  Highlands,  San 
Carlos.  Walton  A  Gould  to 
Gould  Oor.str  Co.. ..February  6,  1947 

SAN   FRANCISCO  COUNTY 

Feb.  10,  1947— E  20th  Ave  250  S 
Pacheco ;  W  20th  Ave  200  N  Quln- 
tara.  A  J  Het-sig  to  whom  it  may 
concern Feb.    10,    1947 

Jan.  24,  1047— E  40th  Ave  120  S 
Ir\'ing.  Heyman  Homes  to  whom 
it  may  concern Jan.  24,  1947 

Feb.  6.  1947— Lots  8,  7,  8,  Block  8. 
Ocean   View    Park.    Lloyd    Sund- 

berg  to  whom  it  may  concern 

Feb.    4,    1947 

Feb.  10,  1947— W  Rotteck  800  N 
Cayuga.  Andrew  Berwick  to  A 
Berwick Feb.  10,  1947 


Plumbing  Permits 


BERKELEY 


Liens  Filed 


SAN  MATEO  COUNTY 


Recorded                                       Amount 
Feb  5,  1947—440  SAN  MATEO  DR, 
Menlo    Park.     Sidney    Lawrenoe 
to   Rudolph    Nichols   $90000 


SAN  MATEO  CO|MNTY   ' 

Recorded                                         Amoimt 
Feb  6.  1047— SW  SO  FT  LOT  9,  all 
Ix>t  10  Blk  2,  Feiton  Gables,  Men- 
lo  Park.    Horace   Hanley  vs  ohn 
W  and   Doris  Seaver $274.14 

CONTRA    COSTA    COUNTY 


Recorded  Amount 

Feb    8.    1947— LOT    4    Blk    2,    Park 
I^lls.  near  El  Cerrlto.    O  C  Jones 

A  Sons  vs  Emef;t  Relchert 

$1,212.90 


ALAMEDA  COUNTY 


Recorded  Amount 

Feb  8,  1947—3666  PATTERSON  St 
Oak'and.  Cllffojxl  Electric  Co  vs 
Fred  A  and  Amelia  A  Mangels, 
Coast    Bldg    Co  (193.<}0 

Feb  8,  1947— 2t'37  NICOL  Avenue. 
COhas  A  Frazer  vs  Carl  A  and 
Louise  Martin  Bartay  ►...$57.00 

Feb  10,  1947  —  6157  RUTHLAND 
.Road,  Oakland.  Henry  Cowell 
Lime  4  Cement  Co,  $172.71;  Par- 
amount Built-in  Fixture  Co,  $164 
Melrose  Bidg  f^  Materials  Co, 
$70.62;  Pox  Tile  Co,  $271.25  vs 
Wendell  S  Fliillips  and  Peter  J 
Giioco    <four    iiens) 


2752  San  Pablo;  owner,  W  Waliey; 
dealer,  D  L  Minaggio;  2  water  clos- 
ets ;  2  wash  basins ;  sink. 

1514    Russell    St;    owner,    „ ; 

dealer,  D   L  Minaggio;  wash  tub. 

56  Domingo;  owner,  F  B  Hender- 
son; dealer,  H  E  Lee;  2  water  clos- 
ets; 2  wash  basins;  bath  tub;  shower 

2198  San  Pablo;  owner,  ;  deal- 
er, H  B   Lee;  sump. 

2  Tunnel  Rd ;  owner,  Richfield  Sta- 
tion;  dealer,  Henry  F  Lass;  shower. 

1516  University;  owner,  Ashby; 
dealer,  J  H  Jevans;  2  water  closets; 
bath  tub;  shower. 

2019  Haste;  owner,  Antone;  dealer, 
N  G  Broun ;  2  water  closets ;  2  waalf 
basins;  3  t>ath  tubs. 

2109  Dwlght ;  owner,  L  Svensgoord ; 
dealer,  H  P  Murphy ;  water  closet ;  4 
sinks. 

2300  Shattuck  Ave;  own«r,  Stone 
Pierce;  dealer,  H  P  Murphy;  water 
closet;   wash   basin. 

2107  Dwlght;  owner,  L  Svensgoord;' 
dealer,  H  U  Murphy;  water  closet; 
wash  basin. 


OAKLAND 


5859  College  Ave;  owner,  D  Witt; 
plumber,  F  Klein;  2  gas  outlets. 

391  2nd  St;  owner,  S  A  Quick; 
plumber.  Durant;  4  fixtures;  4  water 
connections. 

445  40th  St;  owner,  W  A  Watson; 
plumber,  A  Baker;  8  fixtures;  4  gas 


Non-Responsibility 


KIOTTY  PINE 
BOARDS 

PLYWOOD  PANELS 

ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 


SAN    FRANCISCO    COUNTY 

Feb.  7,  1M7— «044  Mission  St.  An- 
gelo  ana  Ida  Bonini  as  to  Im- 
provements on  property. 

Feb.  7,a»47— 4688  Mission  St.  May 
D  Barry  as  to  improvements  on 
property. 


1994  OAKDALE  AVE. 

Corner  Rankin  Str««t 

Phone  ATwotttr  4180 
JEFFERSON'S 

QREATER  CITY 
LUMBER  CO. 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

lOlh   ft   Division   Street*  •   SAN    FRANCISCO    •    KLondikr   2  U462 
Muin  Offirr  ft  Faeforj,  401  Pariflr  Ave.  Alameda  •  LAkehun.i  2  .l.n: 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forminf^  and  Stamping  of  All  Kinds 
35  GILBERT  STREET  UNdcrliill  4733 


FOR     SALE 

Compressors  -  Pumps 
Pnemnatic  Tools 
Rock  DrUls 

.  .  .  Complete  Rental  Service  .  •  . 

THE  RIX  COMPANY  •  IMC. 

$•2  SIXTH  STREET  UNdtrklll  SOU 


BOLTS 


COMPLETE     JOBBERS     STOCK 

FOUNDATION  ANCHOR  (Bent  Neck) 

MACHINE  -  CARRIAGE  •  LAG 

U  BOLTS— MADE  TO  ORDER 

CLEVISES— #2V2  .  3  .  3V2  -  4 

TURNBUCKLES  AND  STUB  ENDS 

CAP  SCREWS 

"SPECIALIZING  IN  THREADED  PRODUCTS" 

Pan-Pacific  Metal  Products,  Inc. 


201  NEVIN  AVE. 

LAnd«cap«  1-2442 


RICHMOND.  CALIF. 

Rickmand  1S0I 


mtmm 


A^ 


i 
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outlets;  20  water  connections. 

3116   Louise  Ave;   owner ; 

plumber,  H  Lass;  1  gaa  outlet 

2{i20    Telegraph ;    owner,    

plumber,  E  C  Bouit^;  1  gas  outlet. 

720  6th  St;  owner,  V  Cooper; 
plumber,  J  Smith ;  1  fixture. 

966  7th  St;  owner,  Pamorlde; 
plumber,  J  A  Fazio;  1  fixture;  2 
Avater  connections. 

2803  Broadway;  owner,  J  H 
Hughes;  plumber,  H  Bruce;  1  gas 
outlet. 

2836  73rd  Ave ;  owner.  J  F  Murphy ; 
plumber,  J  F  Murphy:   2  fixtures. 

600  16th  St  (Room  103  >;  owner, 
Sherwood  Photograph ;  plumber,  E  C 
Bouin ;  1  gas  outlet. 

2439  Coolidge  St;  owner,  ; 

plumber,  J  L  Tancredy ;  3  gas  outlet. 

1530  Leimert ;  owner,  Melville  Ben- 
nett; plumber,  FE  Nearhood;  1  fix- 
tuhe ;  2  water"  connections. 


Buildkij^  Contracts 


ALAMEDA  COUNTY 

DWELLING,  1-4-story  5-room  frame 

ard    8tuc'C0,    rumput.    room    and    2- 

car  Htrachid  gr.ragfc.    Lot  10  Tract 

."540.    Snn    Leandro. 

Owner— Anthony  and  Louise  E  Bar- 

ranti. 
Architect — Not  Given. 
Contractor— Hale  P  Benton,  3fl4  Al- 
tamont   Ave.,   Oakland.  " 

Filed,  Feb   10,    1947.     Dated,   

Foundation    in,    rousrh    ground 

^a^o^  ~ 11900 

Roof    on,    plumbing    and   elec 

work    completed 1900 

Plastered    and    prime    coat    of 

l)aint    on    igoo 

Upon  completion  1900 

U8ual  35  dayB  after  comp..  1900 

TOTAL  COST,  $9500 
Bond,  $9600.  Sureties,  United  Pa- 
cific T«s  Co.  Limit,  150  working 
days.    Plun.s  and   Spec  filed. 

Electrical  Termits 


SAN   FRANCISCO 


2154  960  Market  St;  owner,  Regal 
Shoe  Co;  contractor,  Halihan  Neon 
Maintenance  Co;    sign. 

2155  171  Minna  St;  owner,  Domo 
Furniture  Co;  contractor.  Quality 
Electric;    motors. 

2156-57  Various  locations  and  own- 
ers; contractor.  Pacific  Elec  &  Mech 
Co;   service;    range. 

21.58  1364  Divisadero;  owner  Ex- 
position Club;  contractor.  Malm  & 
Welter;  motors. 

2159  760  Ellis  St;  owner,  Used  Car 
Lot;  contractor,  Malm  &  Welter;  1 
plug;  service. 


2160  1020  Kearny  Si;  owner,  ; 

contractor.  Malm  &  Welter:  4  outlets. 

2161  1671  Ellis  St;  owner,  ^um- 
enf eld ;  contractor,  Mat.son  Electric; 
alterations. 

2162  947  Cole  St;  owner,  Cole 
Cleaners;  contractor,  Casey  Electric; 
1  outlet. 

2163  1344  Fillmore;  owner,  Stein- 
berg Electric ;  contractor.  Pacific 
Electric  Const  Co;  Sign  feed  only. 

2164  729  Sax:ramento;  owrier, ; 

contractor,    Casey    Electric;    10   out- 
lets. 0. 

2165  2144  Hayes  St;  dwner,  Mali- 
nowski;  contractor,  MacCabe  Elec- 
tric; service;  reconnect  old  service. 

2166  1726  Mission;  owner.  Prime 
SausagetCo;  contractor,  Buzzell  Elec- 
tric Works;  22  outlets;  8  switches; 
service;  sign  feed. 

2167  530  Davis;  owner.  Planters 
Nut  &  Chocolate  Co ;  contractor,  Buz- 
zell Electric  ;  motors ;  special  equip- 
ment. 

2168  2162-64  Larkln  ;  owner,  Odells ; 
contractor.  Crown  Electric;  altera- 
tions ;  meter  board. 

2169  Comer  Peralta  and  Tomp- 
kins; owner,  Arnold  Trucking;  con- 
tractor, Crown  Electric;  9  outlets;  4 
switches;  3  plugs. 

2170-73  2230  Palou  St ;  owner,  A  H 
Mount;  contractor  Neon  Maintenance 
Cq,;  signs. 

2174  87% Harrison;  owner,  Osborne 
Machine  Co;  contractor.  Neon  Main- 
tenance Co;  sign. 

2175  3223  20th  St;  owner  and  con^ 
tractor,  Julio  Perez ;  service. 

2176  2851-53  Gough ;  owner,  Rous- 
seau :  contractor,  Strom  &  Smith ;  26 
outlets ;  22  switches ;  30  plugs. 

2177  801  43rd  Ave;  owner,  L  L 
Wold ;     contractor,    Strom    &    Smith ; 


awner,  Dick's;  contractor,  J  Philis;  5 
pMigs. 

2189-92  Various  locations  and  own- 
ers; contractor,  Brumfleld  Electric 
Sign  Co;  signs. 

2193  1518  Van  Dyke;  contractor, 
P  Kotche;  contractor,  H  C  Wilson; 
9  outlets;  7  switches:  6-plugs;  service 

2194  1955  Carroll;  owner,  Mario 
Packing  Co;  contractor.  Pacific  Elec 
&  Mech  Co ;   motors. 


BERKELEY 


2178  24th  Ave  W  125  S  Rivera; 
owner,-  Carlson ;  contractor,  Strom  & 
Smith ;  temporary  saw  service. 

2179  Industrial  and  Bameveldt ; 
owner,  Bernstein  Unit  No  1;  con- 
tractor. Associated  Elec  &  Mech  Co; 
17  outlets. 

2180-81  Various  locations  and  own- 
ers ;  contractor  Luna's  Service ;  signs. 

2182  725  2nd  St;  owner,  Stendall ; 
coBtractor,  Strom  &  Smith ;  tempo- 
rary service. 

2183  2720  Polk;  owner.  Rousseau; 
contractor,  Strom"  &  Smith ;  tempo- 
rary saw  service. 

2184  50  Natlck  St;  owner.  Jacob- 
sen  ;  contractor,  Mahoney  Electrfic ;  4 
')utlets ;  2  switches ;  2  plugs. 

2185  861  Hampshire;  owner  O'Con- 
nor; contractor,  Mahoney  Electric;  3 
outlets ;  3  switches ;  2  plugs. 

2186  1845  Ocean  Ave;  owner.  Gold- 
en Gate  Market ;  contractor,  Mahoney 
Electric ;  alterations. 

2187  Cayuga  E  side  200  N  Sickles; 

owner.  ;  contractor.  O  J  Fer- 

rara ;  temporary  saw  service. 

2188  1396  La  Playa  corner  Judah ; 


CLASSIHED  ADVERTISING 


1—    NOSCELLANEOUS 

Are  you  interested  In  well-tralnM 

qualified       nen?        SUPERTNTFND- 

ENTS.  ARCHITECTS.  ENOINTCERP 

DRAFTSMEN.    SURVEYORS    ESTT ' 

MATORS.     SALES      ENGINEERS 

rON.c:TnTTCTION       APCOTTNTANT8 

TIMEKEEPERS,    OFFICE    HELP. 

For  further  information  call 

E.    STEVENS.   OArfleld    1617 

Technical   Po«ltlon«  Agency 

bdbkkEtpiNO  s^'RVlii 

All  taxes,  payrolls  for  buslnesa  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  amall.  SEa- 
brlght    4462.  ^^f) 

BXpkRT  DRAPTINTnER^nrCBs" 
FREE  LANCE.  Phone  GRaystone 
*^ '    (tf) 

2—     HELP  WANTED 


FOR  SALE 


AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf ) 


WOOD     LATH     and      BUILDING 
PAPER.   Rellly  Bros.,   OLympic  5672. 

tf 


ELFCTRICAL  ESTIMATOR  with 
Contracting  Experience.  Sal.  open 
Chas  A.  Langlals  Co..  474  Bryant 
St.,   San    FrancLsco. 


Senior  ARCH'IL.  DftA^T^XN, 
capable,  last  worker.  Working  plana 
nna  details.  Large  project.  Local 
office  Salary  in  proportion  to  abil- 
ity to   produce.     Pnone   SUtter  6160. 

_  ,  (2/14/471 

3— POSITION  WANTED 

REG  CIVIL  ENGR.-STRUCTUR- 
AL  DESIGNER.  ?0  yrs.  exp..  wants 
to  work  for  or  with  architect  or  con- 
tractor Reply  Box  210.  c/o  Dally 
Pacific    Ruiider  (2/14) 

5—  FOR  RENT 


LOAM,  black  or  sandy.  $2  per  vd 
CLEAN  BEACH  SAND.  Call  FI  2922 
(tf) 

Pne  105  cu.  ft.  LEROY  COMPRES- 
SOR; two  815  cu.  ft.  WORTHING- 
TON  COMPRESSORS:  one  HANDY 
CRANE.  R  W.  Reade  ft  Co.,  ASh- 
herrv  1616.      ~ 


Very  large  industrial  car  typo 
single  end  STRESS  RELIEVING 
FTTRNACE.  Gas  fired,  charging  ca- 
pacity 9-ft.  6-in.  X  24-lt.  5-ln.  In- 
cludes furnace  car  pyrometer,  valve.x 
blower  and  all  control.q.  U  Jr.  Pipe 
*  Mfg.  Co.,  249  lj»t  St.  EXbrook  0380. 
(2/12/47) 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKERS 
TRUCKS.  Pacific  Carriers,  Oakland 
KE   4-1651. 


TRANSITS.  S17  per  month.  Danie. 
McFarland.  fl24  Second  Ave.,  Phone 
HAyvlew  7804. 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA-' 
CHINE.  For  full  particulars  write 
or  phone  J.  Sahomaker,  Rte.  2,  Box 
789.  Los  Altos.  I-lione  Los  Altos  2930. 
(tf) 

Cranes     for     Immediafe     Dcliver\-  . 
OVERHFJAD    E1.ECTRIC    TRAVEI,-  , 
ING    BRIDGE    CRANES.     Priced    to 
bell :  I 

1  10-ton  3-motor,38-ft.9-ln.  Span. 
1     6-ton  3-motor,  38-ft.  9-ln.  Span 
1     5-ton  2-mofor,  65-ft.  0-in.  Span 
1     S-ton  2-motor,  27-ft.  6-ln.  S?i>an 
Box    209.    c/o    Dally    I^ciflc    Builder, 
or  phone  MO  5784  I 


526  San  Pablo  West  S  Cedar;  own- 
er  and  contractor,  Foster  &  Kleiser; 
1  sign. 

527  1369  Tomlee;  owner,  Harry  H 
Harri.s;  contractor,  Harry  H  Harris; 
12  outlet.^;  3  switches;  4  fixtures;  3 
circuit.s. 

528  58  Hazel  Rd ;  owner,  Horace 
Welcome;  contractor,  Abbett  Hllec- 
tric;  17  outlets;  16  switches;  24  plugs; 
new  service ;  range ;  8  circuits. 

529  2127  Acton;  owner.  Powell; 
contractor,  Gardner  Electric;  new 
service ;    range. 

530  576  Santa  Rosa;  owner.  A  H 
Rahlves;  contractor,  Collins  Elac- 
trii- ;    14   fixtures.  

531  2701  Shattuck  Ave;  owner, 
Standard  Oil  Co;  contractor.  Elec- 
trical Products  Corp;  1  sign;  2  trans- 
formers. 

532  2022  University  Ave;  owner. 
Wailoch  &  Seibel  Design  Jewelry  Co; 
contractor,  Electrical  Products  Corp; 

1  sign ;   1   transformer. 

533  1995  University  Ave;  owner. 
Golden  Bear  Ford  Agencq ;  contrac- 
tor. Electrical  Products  Corp;  1  ^lgn; 

2  transformers. 
5.S4     2307   Piedmont;    owner.   Sigma 

i^hl  Fraternity ;  contractor..  Bradshaw 
Electric;  1  outlet;  1  switch;  11  fix- 
tures ;  6  plugs :  2  circuits. 

535  2485     Shattuck     Ave;    owner, 
:  contractor,  Rochester  Elec- 
tric;  new  service. 

536  925    EUclid;    owner,    ; 

contractor,  Rochester  Electric ;  11  fix- 
tures. 

537  2107  bwight;  owner ; 

contractor.  Rochester  Electric;  2 
plugs;  1  circuit;   1  motor. 

538  2109  Dwight;   owner.  ; 

contractor,  Rochester  Electric ;  19  fix- 
tures. 

539  1420    Grant;    owner,    ; 

contractor.  Rochester  Electric;  6 
plugs ;  2  circuits. 

540  1644    Hearst:   owner,   ; 

contractor.  White  Electric;  1  outlet; 
2  switches:  1  fixtures;  1  plug;  cir- 
cuit.s. 

541  2312  Telegraph  Ave;  owner,  S 
Haml>orger:  contractor,  T  L  Rosen- 
berg; 166  fixtures;  10  motors. 

542  3209  Adeline;  owner.  Stand- 
ard Paint;  contractor.  Fred  Schmits; 
10  outlets:  6  switches;  15  plugs;  6 
circuits. 

54f  2491  Shattuck  Ave;  owner,  J 
De    Soto;    contractor.    Modem    Neon; 

2  transformers. 

544  2724  Alcatraz  ;  owner ^.. ; 

contractor,   Spott  Electric;   7  outlets; 

3  switches;  7  fixtures;  3  plugs. 

545  2904   Garber;   owner ; 

contractor,  Spott  Electric;  11  fix- 
^res ;  range. 

546  2436  7th  St ;  owner,  J  M  Walk- 
er: contractor.  El  Cerrito  Electric;  10 
fixtures. 

547  1256  Hopkins ;  owner,  Beaver ; 
contractor.  El  Cerrito  Electric  ;«11  fix- 
tures. 

548  2845  Regent;    owner ; 

contractor.  College  Ave  Electric;  4 
outlet-s:   1   switch;   8  plugs;   1  circuit. 

549  2447  Russell  St;  owner.  W  H 
Dare;  contractor,  College  Ave  Elec- 
tric: 4  outlets;  5  switches;  4  fixtures; 

4  plugs:  1  circuit. 

550  2723  Stuart;  owner,  A  Robert- 
son: contractor.  College  Ave  Electric; 
14  fixtures. 

551  not     Arch;    owner ; 

contractor,  Eta-Hokin  &  Galvan ; 
temporary  service. 

552  51  Parkside  Dr;  owner  and 
I'untractor,  Panowsky ;  new  service. 

553  Eastshore  and  Jones ;  owner. 
Foster  &  Keiser;  contractor,  Foster  A 
Reiser:  6  outlets;  6  fixtures. 

5.54      1855   Solano    St;    owner.   Oaks 

Hardware     Co:    contractor,    Western 

Neon   Co;    1    sign;   2   transformers. 

555     1588  Alcatraz:  owner.  Chicken 

contractor,      American      Neon 

1    sign. 

913    Camelia;    owner,    Geo    W 

conti-actor.    U    C    Electric;    1 

:   1  switch;  11  plugs;  1  clrcul.t 


contractor.  U  C  Electric ;  4  outlets  •  3 
fixtures;  2  plugs;  8  circuits. 

558  2307    Telegraph    Ave;    owner, 

:  contractor,    U   C  Electric; 
6  fixtures. 

559  2418  Ellsworth ;  owner ; 

contractor,   U   C  Electric:   new   serv^ 
ice;  4  circulti|, 

560  667  Cragmont ;  owner.  V 
Furth;  contractor.  U  C  Electric 
outlets;  2  switches;  2  fixtures; 
plugs;  1  circuit. 


L 
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OAKLAND 


43800  22nd  and  Union;  owner.  Din- 
widdle Construction  Co;  contractor, 
Spott  Electric;  wiring  for  pump. 

43801  2430  Broadway  ;  owner.  Elec- 
trical Mart;  contractor.  Parkhurst 
Electric;  alterations. 

43802  1925  9th  Ave;  owner.  Stock- 
holm; contractor,  Collins  Elactric; 
plugs. 

43803  1430  Frnaklin  St;  owner, 
Swanstrom  &  Stahl ;  contractor,  Cali- 
fornia Electric  ;  fixtures ;  alterations. 

43804  4000  E  14th  St ;  owner ; 

contractor  Fluoro  Electric;  switches; 
alterations. 

43806  2622-24  E  25th  St;  owner, 
C  D  Lyon ;  contractor,  James  Ander- 
son ;  outlets ;  switches ;  plugs ;  new 
installation. 

43806  8123  Dowllng;  owner.  O  W 
Johnson  ;  contractor  Paramount  Elec- 
tric; outlets;  switches;  plugs. 

43807  377  8th   St;  owner.   ; 

contractor.  J  B  Coleman;  tubes. 

43808  2020  E  12th  St;  owner,  O 
Llnston;  contractor,  T  L  Rosenberg; 
outlets ;   switches ;   service. 

43809  75th  Ave  near  Suell;  owner. 
F  D  Joetter;  contractor.  T  L  Rosen- 
berg; motors;  new  installation. 

43810  416  E  8th  St;  owner.  Cook 
Bros;  contractor,  T  L  Rosenberg; 
motors. 

43811  1126  6th  Ave;  owner.  ; 

contractor.    T    L    Rosenberg;   wiring. 

43812  2985   Ford:    owner.   ; 

contractor,    T    L   Rosenberg;    wiring. 

43813  4053  Huntington  St;  owner. 
Southern  Pacific  Pier;  contractor, 
Samuel  N  Lambo;  outlets;  switches; 
fixtures ;  alterations. 

43814  14th  and  Harrison  Stsf  own- 
er .Hasten  &  Poole ;  contractor  West- 
em  Neon  Corp;  sign. 

43815  1260  45th  St;  owner,  Hub- 
bard Co ;  contractor,  Matson  Electric  ; 
motors. 

43816  1250  45th  St;  owner.  Hub- 
bard Co;  contractor,  Matson  Electric; 
fixtures. 

43817  5434  E  14th  St ;  owner,  Kay 
Chesterfield  Manufacturing  Co;  con- 
tractor, Aladdin  Heating  Co;    . 

43818  4862  E  14th  St;  owner.  Coi- 
deron  &  Peoples  Oil  Co;  contractor,' 
Haynes  Electric;  addition. 

43819  959  73rd  Ave;  ownr.  Acme 
House  Movers ;  contractor.  Havnes 
Electric:  alterations. 

43820  3839  Delmont ;  owner,  Fergu- 


POSITIONS   OPEN 

S-622— MECHL  ENGR,  exper.  on 
H.  &  V.  and  air-conditioning,  for  de- 
signs and  estimates  and  supervision 
of  installations.  Salary  and  bonus. 
Fresno. 

S-528— MECHL.  ENGR.,  exper.  on 
design  and  development  of  new  equip- 
ment for  chemical  plant.  $350-$400 
month.  Northern  California. 
S-412— ENGINEERS,  civil  and  san- 
itary, for  plans  and  specs,  of  large 
.sanitary  sewage  system.  $292-|400 
month.   Bay   Area. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(Agency) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  $.  F.  4 

GAHi«ld  9248 


son;    contractor,    Johnston    Electric; 
outlets;  switches;  plugs. 

43821  8125  MacArthur  Blvd ;  owner. 
Radio  Craft;  contractor,  Dimond 
Electric ;  sign. 

43822  828  Filbert;  owner,  Wlll- 
oughby;  contradtor,  Kent-Klbbe;  out- 
lets; switches;   plugs;  alterations. 

43823  688  14th  St;  owner,  Tom; 
contractor,  Monzo  Electric;  switches; 
plugs :  motors ;  new  installation  and 
addition. 

43824  688  14th  St;  owner,  Aqillne; 
contractor,  Monzo  Electric;  install. 

43825  1213  7th  St;  owner,  Murray 
&  Wright  Liquor  Store;  contractor, 
W  E  Baker;  sign. 


We  Sefdoni  Hove 

USED     LUMBER 

But  Now  Have  for 

IMMEDIATE 
DELIVERY 

2x    4.    8  to  16'  -  13,300' 

2x4to2xl2-    8  to  16'-  5,800' 

4  X    6  •  14  &  16'  •  23,800' 

4x  12-  12  to  24'  •  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

Wholesale  and  Jobbing    Yards 
1800  Army  St  2001    LivinRMon   St. 

San   Franriaco  Oakland,  Calif. 

AT  water    1  }0O  KEllogg   4-1884 


Box: 
Corp : 
556 

Wong: 
outlets 
557     2521    Durant ;   owner, 


Immediate  delivery.  5/16-inch  FIR 
PLYSCORD.  Lumber  Terminal  Co 
VAIencIa  4100.  2/17/47 


DODGE    '42    Weapon     Carrier,     '45 
Motor.  1750.  Phone  SKyllne  3622 

2/17/47 


Associated  Wood  Products  Co. 


'"^H  Wood  Wm  *7^4a4.'' 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF 


J 


PONDEROSA  PINE 


INTERIOR 


TRIM 


STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


FLUTED  OR  ABRASIVE  SURFACES 


Western  Pine 

SUPPLY   COMPANY 

1  201     HARRISON    STREET 
SAN     FRANCISCO.     3 

Tefepfcone   UNderhlll  t«86 


JiMITON 


Michel  &  Pfeffer 
Iron  Works,  inc. 

r«nth  and  Harrison  •  San  Francisco,  California 


■\=^ 
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.    ^     C«f »»<«!*  ••<•  tar 


Painters  Open  62nd  Annual  Conclave 


PAINTERS  FIGHT  THE 
EFFECTS  OF  WATER 


Twice  Within  as  many  weeks  San 
Francisco  has  been  host  to  or- 
ganized Master  Painters  —  this 
week  it  is  the  granddaddy  organ- 
ization— Painting  and  Decorating 
Contractors  of  America,  meeting 
at  the  Fairmont  Hotel. 

This  is  the  first  National  Con- 
vention held  in  California  in  26 
years,  aiid  the  first  ever  held  in 
San  Francisco:  what  those  boys 
have  missed,  they  will  never  know' 


Say,  how  lorgr  has  this  paintinc 
racket  been  going  on,  anyway? 
The  National  Association  was  or- 
ganiztd  in  1884. 

it    -Ct  'ir 

As  a  check  point,  1884  was  the 
year  Mr.  WatermaH  invented  thf 
fountain  pen.  (This  was  16  years 
after  Sholes  and  Glidden  invented 
the  typewriter — you  .see,  yo»i  can't 
carry  a  typewriter  in  your  vest 
pocket  should  you  want  to  write 
under  water.) 

ir    ^    <r 

Xbere  was  much  painting  and 
decorating  done  on  Solomon's  Pal- 
ace and  Temple.  Pitch  was  used 
in  painting  the  seams  of  the  goo<l 
ship  "Ark"  commanded  by  Admiral 
Noah  on  the  famous  trip  to  Mt. 
Ararat  —  however,  this  painting 
was  probably  done  by  members  of 
Noah's  family — today  it  would  be 
called  a  "Company   Union"  job. 

ic    ir    -Cr 

I  wanted  to  mention  Leonardo 
da  Vinci,  a  well  known  painter  of 
about  500  years  ago,  but  "My  Girl 
Tuesday"  tells  me  da  Vinci  was 
not  that  kind  of  a  painter — that  he 
painted   poiiraits  and   not   house.'. 

it    ^    ^ 

(How  does  she  know?  Among 
other  things  da  Vinci  was  an  arch- 
itect, and  if  there  are  no  da  Vinci 
houses  standing  today,  it  may 
be  on  account  of  unseasoned  lum- 
ber and  no  nails.) 

ir  ir  ir 
Getting  back  to  1884,  that  waF 
about  the  time  (one  authority 
states  1886)  when  Boisbaudran 
discovered  Dysprosium,  an  ele- 
ment of  the  Yttrium  family  (the 
latter  discovered  by  Gadolin  in 
1794 — if  you   are  interested). 

it    it    -tr 

Yttrium  is  an  element  which  de- 
composes water.  This  may  be  the 
reason  why  some  painters  avoid 
drinking  water. 

it    it    ir 
Who  knows  but  what  wa- 
ter  is  the  cause  of  that  ail- 
ment   known    as    "Painter'n 
Colic"? 


STATE  CONVB;NTION_Photographed  during  a  tour  of  the  W. 
r.  Fuller  &  Co.  factory  at  South  San  Francisco  laut  Friday  were  these 
delegates  to  last  week's  California  state  convention  of  the  Painting 
&  Decorating  Contractors  of  America   (left  to  right): 

M.  W.  Hancock,  Fresno;  A.  Lund,  Sacramento;  A.  P^pistagnim 
San  Carlos;  K.  C.  Sanders,  Redwood  Citv;  Otto  BnrKiuB|riled 
City;    Clyde   S.   Simmonds,    Sacramento;    Albin    yf^gBSt^Cer 
Jacob  Friedman,  San  Francisco;    A.  Van   Heerden,'40RI^Sf9-Ai 
Gerske,  San  Francisco;  J.  C.  Hiil,  Fresno;  Serfeint-at-ariflT  G— . 
C.   Pettis,   Fresno;   S.  G.   Foreman,   Palo   Alto;   Eugene   ChristenseTi 
Berkeley;  and  Charles  Doehring,  Oakland. 


Paintii^  &  Decorating  Contractors  Hold 
First  National  Convention  at  Fairmont  Hotel 


The  Painting  and  Decorating  Contractors  of  America  today  will 
open  their  first  national  convention  in  San  Francisco.  More  than  900 
delegates  are  expected  (o  attend  the  four-day  meeting  headquartered 
at  the  Fairmont  Hotel. 

The  organization  is  the  largest  trade  association  in  the  bnildinf 
industry,  and  is  one  of  the  older  trade  asHociations.  Its  actlTitica  are 
manifold. 

President    Jess    B.    Worthington,"^ 
San  Diego,  rapped  his  gavel  at  two 


Lapham,  Svpien^o^ 
To  Thresh  Riut^^%«i8^ 


Meetings 
Ho  Golden  Gate 


WASHINGTON. — The   War    Department    m«v    modify    plans    pr.'-  t  ,,2,,^ 
aentcd   by    the  Joint   army-navy    bonrd    on    a    secend    bity    croMilng    to 
include    facilities    for    bringing    the    trains    into    San    I'Yancisco,    the 
Daily  Pacific  Builder  learned  today. 

Following  a  conference  betwe*'n  California  Representatives  Welch 
and  Franck  Havenner  and  L(.  Gen  Raymond  Wneeler,  chief  of  the 
army   engineers,   Welch,  said:  ^ 

"We  discussed  the  matter  of 
making  provision  for  the  trains  to 
come  across  the  bay  and  the  War 
Department  opinion  is  that  the 
plan  for  the  second  crossing  could 
be  modified  to  include  accommoda- 
tions for  the  railroads." 

Should  the   War  and  Navy   De- 
partments   make    any    changes    in 


RELAX  RERT  clamps 


WASHINGTON.  —  Liberaliza- 
tion of  provisions  under  which 
owners  of  rental  property  can  ap- 
ply for  increases  in  rent  ceilings 
was  announced  today  by  the  Of- 
fice of  Price  Administration. 


AT  THE  CITY  HALL 


The  advisory  board  composed 
of  member.s  of  (he  building  in- 
dustry is  framing  reviHionH  to 
the  proposed  new  building  code 
is  scheduled  to  make  its  full 
and  complete  report  to  the  ju- 
diciary committee  of  the  i>oard 
of  super^isors  which  meets  thi«- 
Thursday,  at  2  p.  m. 

On  Friday,  the  board  of  su- 
pervisors will  meet  in  special 
session  to  consider  four  sep- 
arate resolutions  urging  trans- 
continental train  service  inti> 
San  Francisco,  and  immediati 
terminal   modernization. 


the  report,  their  findings  will  be 
forwarded  to  the  speaker  of  the 
House   of  Representatives. 

Governor  Warren,  who  has  gone 
to  Washington  to  ask  further  ap- 
propriations for  the  Central  Val- 
ley Project,  will  be  asked  to  put 

the  backinf^  of  the  state  govern- 
ment into  tne  fight  to  bring  trans- 
continental trains  into  San  Fran- 
cisco. 

Representative  Welch  declared: 
"'I  intend  to  go  into  this  matter 
very  thoroughly.  I  have  always 
been  convinced  that  San  Francisco 
is  entitled  to  a  union  terminal  and 
direct  cross-country  train  service." 

Meanwhile.  Mayor  Lapham  an- 
nounced Wednesdav  that  he  had 
called  a  Thursday  luncheon  meet- 
ing of  rail  executives  of  Southern 
Pacific,  Western  Pacific  and  Sanfa 
Fe  railroads,  as  well  as  civic  lead- 
ers. 

The  group  would  discuss  bring- 
ing of  transcontinental  tranis  to 
San  Francisco  via  the  new  span. 

The  mayor,  who  has  not  taken 
a  stand  on  the  matter,  said  he  may 
have  to  pass  on  some  acfion  of  the 
supervisors. 

He  said  he  wants  further  infor- 
mation as  to  costs  of  the  tracks 
and  terminal  facilities. 


January  Record  of 
Wiring  Devices  High 

January  production  of  critical 
electrical  wiring  devices  is  expect- 
ed to  exceed  all  monthly  produc- 
tion records  for  these  items,  the 
Civilian  Production  Administra- 
tion announced  today. 

A  lack  jf  semi-skilled  factory 
workers,  particularly  for  assembly 
operations,  constitutes  a  problem 
in  the  maintenance  of  extremely 
high  levels  of  production,  the  elec- 
trical products  branch  pointed  out. 
Governmental  assistance,  includ- 
ing action  by  the  CPA's  office  of 
labbr  requirements  Ife  recruit  ad- 
ditional assembly  workers,  has 
make  some  progress  in  solving  thib 
problem,  but  the  somi-skilled  la- 
bor supply  is  still  below  the  in- 
dustry's needs.  However,  it  is 
anticipated  that  this  shortage  will 
be  eased  as  the  year  prugressos. 

PERSONNEL  COURSES 
OPEN  AT  EXTENSION 


University  of  California  exten- 
sion will  open  a  scries  of  classes 
in  personnel  administration,  in- 
dustrial relations  and  economics 
next  week  at  the  San  Francisco 
Extension  center,  540   Powell    St. 

Economics  courses  scheduled  to 
begin  include  beginning  and  ad- 
vanced "Elements  of  Economics" 
and  "Labor  Economics".  Courses 
in  personnel  and  business  advir- 
istration  are  "PrincipU.s  of  Pub- 
lic Administration";  "Advanced 
.Personnel  Cla.s.<»ification";  "Organ- 
ization and  Administration  of 
Training  Programs";  "Labor  Law 
and  Legislaticn",  and  "Industrial 
Relations." 

Other  cour.ses  opening  during 
the  week  are  "Salesmanship"; 
"Mechanizatioa  of  Accounting 
Procedures";  "Investment  Policio?" 
and  "Advanced  Freight  Traffic 
Management." 

The  courses  are  open  to  the 
geneml  public  without  regard  to 
previous  educational  background. 
Further  information  may  be  ob- 
tained from  anv  University  of 
California  Exteneion  center.  First 
meetings  are  open  without  charge. 


o'clock  Tuesday  afternoon  to  open 
tiic  62nd  annual  national  session, 
and  after  a  brief  address  of  wel- 
come, turned  the  meeting  over  to  a 
anel  discussion  of  color  nierchan- 
ing. 

.l-'rank  P.  Connolly,  vice-president 

Valentine  &  Co.,  New  York,  prc- 

ted     an     illustrated     lecture    on 

blor,  the  Sleeping  Giant." 

''Selling  Color  for  Light"  was  the 

pic  of  William  Kennedy,  division 

gjneer  of  Sylvania  Electric  Prod- 

uct>».  Inc. 

*%t3MQr  is  an  exact  science,  just  as 
n^J^ih  \8  chemistry,  electricity,  and 
*-  /iitjflicrnc,  according  to  William 
''^  I  ClafK.  thief  designer  of  Congoleum- 
_^9^'Nair^l^^^^^'wH|pvin    address    the 

and  Decorating-'^ontractors  ot 
America  today. 

He  discussed  well-known  color 
systems,  illustrating  his  discussion 
with  charts  and  colored  material 

Gustave    Plochere,    Los    Angeles, 
color  consultant  who  recently   wa.s 
elected  a  director  and  a  member  of 
the  board  of  consultants  of  the  Color 
Research   Institute  of  America,  de- 
scribed the  art  of  color  as  "still  in 
its  infancy."    He  discus-sed  the  his- 
tory   of    color,    color    theories    and 
color  today. 

"There  arc  three  separate  and  dis- 
tinct color  theories,"  said   Plochere, 
"those   of    the   physicist,   the   artist, 
and  the  psychologist.    You,  in  your  I 
daily  use  of  color,  are  really  color  | 
psychologists." 

He  emphasized  a  growing  public 
interest  in  color,  and  the  importance 
of  color  study  in  merchandising. 

On  Wednesday,  the  morning  ses- 
sion will  feature  a  panel  discussion 
on  materials.  Charles  H.  Sondhaus, 
president  of  the  Golden  Gate  Paint. 
Varnish  and  Lacquer  Association, 
will  read  an  address  prepared  hy 
Krncst  Trigg,  president  of  the  Na- 
tional Paint,  Varnish  and  Lacquer 
.Association,  who  was  unable  to  at- 
tend. 

Probably  one  of  its  best  known 
activities  in  in  the  field  of  labor 
relations.  Much  has  been  achieved 
through  its  joint  maintenance, 
with  the  Brotherhood  of  Painters, 
Decorators  A  Paperhangers  of 
America.  AFL,  of  a  trade  board 
in"  the  industry  to  adjust  differ- 
ences. 

The  association's  national  offl- 
ec8  keep  in  close  touch  with  na- 
tional legislation  affecting  the 
building  and  painting  industries. 
P  A  DCA  maintains  an  acting  ap- 
prenticeship committee,  of  which 
Byron  Gumette,  San  Francisco,  Is 
a  member. 

It  is  a  member  of  the  construc- 
tion division  of  the  U,  S.  Cham- 
ber of  Commerce.  The  association 
also  has  an  active  merchandising 
committee,  industry  reclamation 
and  promotion  committee,  and 
committees  on  public  service,  la- 
bor information,  painting  specifi- 
cations, paint  styling,  public  re- 
lations, and  workman's  compen- 
sation insurance. 
# 


CONVENTION 
HIGHLIGHTS 


Morning: 
10:00  a.  m 


— Busmeas  Mesaton  to  be 
openeo    by    Pres.    Jesa 
B.   Worthington.    Panel 
on    Matrriala    features 
four  tallifl : 
1.  "Impedimenta  in  Patnt 
Production"   by  Ernest 
T.    TrlKK.    prealdonl. 
National     Paint,     Var- 
niah   .liid    LAcquer   As- 
Boclation,    Wuahmgton, 
D.    C.     Since    the    na- 
tional    president     was 
unable    to    attend,    his 
aildress    will    be     read 
by      Chas.      Bondhaub, 
prentdent      ot      Ooldett 
aat»    c>>e.pter. 
2.    "Pointing Contractors 
Oppartunitles     in     the 
Yeara    Ahead",    by    T. 
J.    Campbell,   prewldent 
of    the    Valspar    Corp., 
New    York   City. 
8.    "Industry    Relationa', 
by    H.  S  Margetta.    ex- 
ecutive   vice  •  president 
of  W.  P.  Ftiiier  A  Co., 
SJEUi    Franciaco. 
4.  "The  Current  and  Fu- 
ture Brush  and  Briatle 
S'tuatlon",     by     r<hjilp 
H.     Thayer,     president 
of    Han  Ion    and    Good- 
man Co.,   Belleville,   N. 
J 


Afternoon: 


Evening: 
8.30  p.m.- 


Wednesday     afternoon 
has  been  set  aside  for 
df  legates    and  guests  to 
visit  the  booths  of  the 
exhibitors    in    the    Ve- 
netian Room.  A  draw- 
ing of  tickets  that  will 
be   distributed    to   per- 
sona    visiting     booths 
will   be  held   Thursday 
afternoon,     folluwing 
business    HesHions,   and 
prizes  will  be  awarded 
by  exhibitors. 

Dancing,  floor  shows, 
and  vet  sat  lie  entertain- 
ment villi  be  featured 
at  an  entertainment 
feature  —  "Along  the 
the  ShorcM  of  the  Pa- 
clflc»'  in    the    Gold 

Ballroom  at  the  Fair- 
mount    Hotel. 


TANFORAN  PAINT  WOULD 
COVER  40  VETS'  HOMES 


BICB  MEETS  WEDNESDAY 
AT  COMMERCIAL  CLUB 

William  H.  Popert,  chairman  of 
the  building  industry's  advisory 
board  on  the  proposed  new  build- 
ing code,  will  report  en  the  work 
of  his  committee  when  the  Build- 
ing Industry  Conference  Board 
meets  in  the  Comercial  Club  for 
luncheon  Wednesday. 


U.  S.  Attorney  William  E.  Lick- 
ing today  asserted  that  construc- 
tion at  Tanforan  race  track  at  San 
Bruno  had  retarded  the  veteran.s 
emergency  housing  program  ser- 
iously. 

•"Hie  lumber  delivered  at  the 
track  'ince  January  8  is  snough 
to  build  20  or  25  veterans'  homes/* 
he   declared. 

"The  paint  that's^gone  on  the 
buildings  at  the  track  would  paint 
40  homes  for  veterans.  Enough 
plumbing  has  been  done  for  17 
houses;  and  the  stucco  in  the  pad- 
dock is  enough  for  six  homes." 

He  is  acting  on  behalf  of  the 
Civilian  Production  Administration 
which  asked  the  court  to  issue  an 
injunction  against  use  of  new 
Vtailding  materials  against  the  mul- 
ti-million dollar  Tanforan  Com- 
pany when  a  "stop  work"  order 
was  if^ored  repeatedly. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  ClvlUaP 
Production  Administration,  A.  J. 
Qrfer.  reiponal  director.  1355  Market 
BL,  has  announced  the  follewlng  per- 
mlta  granted  for  construction  ot  coni- 
merolal  and  Industrial  buildings  In 
tho  San  Francisco  area: 

FEBRUARY'^IO^  1»47 

CHURCH,  180,000;  Alhambra  and 
Robinson,  Martinez;  owner,  First 
Baptist  Church,   Martinez. 

TOIL4ET  facilities  In  restaurant,  |2,- 
600;  2263  Chestnut  St.,  San  Fran- 
cisco; owner,  Foster  Lunch  Sys- 
tem, 986  Mission  St.,  SfUi  Fran- 
cisco. 

PROCESSING  dairy  for  food  prod- 
ucts, I720.00C;  2680  Newhall  St., 
San  Francisco;  owner  Kraft  Foods 
Co.,   500   Poeshtigo,    Chicago,    111. 

COLD  Storage  plant  and  Ice  mfg., 
$20,342;  Dunsmulr;  owner,  George 
Harrison,   Box   706,    Dunsmulr. 

FHA  PERMITS  ISSUED 

SAN  FRANCISCO.— Tho  Federal 
Housing  Administration,  D.  C.  Mc- 
Gtnness,  district  director,  315  Mont- 
gomery St.,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rentaJ 
units  (other  than  for  owner-occu- 
pancy) In  the  San  Francisco  area 
for  applicants  as  noted: 

1  UNIT— Salinas ;  Clifford  Hartsell, 
308  Williams  Rd,  Salinas. 

I  UNIT— San  Francisco;  MacArthur 
Building  Co,  San  Francisco. 

II  UNITS— Harry  F  Dayton,  Route 
4,  Box  1391,  Modesto. 

1  UNIT— Oakland ;  Thlel  Realty  Co, 
9774  Mountain  Blvd.  Oakland. 

2  UNITS— Coming;  Lacy  Pearman, 
Box  394.  Coming. 

62  UNITS— Stockton  ;Precls(on  Homes 
Co,  1011  B  Channel  St,  Stockton. 

20  UNITS— MarysvlUe ;  Geo  E  Mc- 
Daniel  Jr,  Box  1087,  MarysvlUe. 

3  UNITS— Walnut  Creek;  A  Mulllns. 
1533  Oxford  St,  Berkeley. 

3   UNITS— Mo*esto;    James  B  Boyd, 

1305  Plcardy  Dr,  Modesto. 
1  UNIT — San  Rafael;   Burta  Conroy 


Contractor— Russell    A.    Cullen,    2450 
Santiago  St.,  San    Frandoco,  Calif. 
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Owner   Taking    Bids — Due   Approx. 
Feb.   17 — Award    Expected   Approx. 

Feb.  24—^  PA   Approval    Granted 
SERVICE   ST>^ION  Cost,   $4«37 

FRESNO.   Calif.,   Fresno   Co.    Fresno 

and  I'  Streets. 


Owner— Shell    Oil    Co.,    2014    Tulare 

St.,  Fresno,  Calif. 
FYlvate  plans. 
Steel  service  station. 


2/12/47  ,  .  •4 

Bids   rtejaeted — Plans  Will   Be 

Revised  and    New   Bide  Asked 
Admlnletratlon   Bidg.   (Additions  and 

improvements);  Spec.  02 
SAN   MATEO   COUNTY,   Calif.,   San 


SUB  -  BIDS  WANTED 


m^^^^^^^  '^^^l^'^'^'^^^^^Z 


"2:^;%;^^^^^^^^^^^  Bid.  Durrib:^ 

'SLU^au'tTs^^S;  ?••  "•**^*  '-""^^^  »<'<*>. 

(A'i-water  245))     ^•'*'    ^   ^'""-yJvanla    St.    San    Franpiaco.    Calif. 
'^I«.NSSS;k'SSr'*'"°   """^^^^  ""'  -'*"*•   »"«.   Ban   iVandsco. 

Daley  Brother    Po    St  vJ;  ^.  *^«»««>  (A»Arket  72W). 

wSt.^rDeN°ri?ZV^.  "T^.^^  «•  ^^-^^^^ 

H    V%^ZL^ n""'^TJ'''''''''  "'^8^-  »»"  I^cisco  (EXbrook  im 
L_    :^  ,1.        .^.^         '   ^'   '^^"''^    ^'•'   «*"   i-'^^clsco    (Douglas   8023) 
Conxeislon  of  BIdg.  Into  Aata .  cir;;^;r-B> ^  ».     ^■.-. JL 


13,  2:00  P. 


'  ^-fl^nto  Apt. .  C-ii^^Tstoneman.  Calif.;  Bid.  due  February 


c?arfe.\iS,V  ll2"Jla^*Lr«\  T  *^'^*'*='»   *^"«'»-  "" 
Krbentrautft  summers    i?Pe„T^^^^ 
Fred  J.  loarly.  Jr..  860  «ne  sl   S  IS^cl^  ^l/^vtt^r  .»7.  '**'' 

STmil?    2l'"'  ^o°'  ^"^  '"•  B«»»ont  (BBlmcnt  2300).   ^ 

"S^"  o^r  ^SZ^'^r^;  ^"'  "^  """  "'^«^  •  ^  *^<^'-  ^«^'>«x* 

t!r*^f*"J'?f~''*°'  •"  Arguello  St..  Rodwood  City  (Redwood   Cltv  221a • 
Smstatf  ^^'^•'  ?~ /•"»"«»•»  center  Bldg..  San  FranX^^cbZk  7Ji4> 

BtStriBc     «;«i   £"-  t"  "P"'   ^*-  ^°  ^-ranclsco   (YUkon   6^2) 

Btolte,  Inc.,  84S1  San  Leandro  St.,  Oakland   (TRlnldad  lOM) 

yesey  Constr.   Co.,  3760  Ardley   Ave.,  Oaklard    (ANdover  0672) 

J.  A.  Bryant.  1815  Capitol  St..   Vallejo  (VaUeJo  70400) 

Kussell  A^  Cullen,  Inc.,  478  Jackson  St.,  San  KTancUco   (SUtCer  lOftl) 

Wallace  D.Harklns.  Inc..  406  Sutter  St..  San  FrAnclsco  (GRaystone  20oo> 

Plant  Solerrce.  Bidg.,  Unit  No    1.  Davli;   Bids  Due  Feb.  20,  2:00  P    tH 

Iflrbentraut  A  Summers,  696  Pennsylvania  St.,  8.  F.  (Al-water  2420)' 

""^ll^J  ^    ^f^""  ^*'°"*'-  ^°"  »*1  «•»»  i*idg^>^  Franclwso   (KXbrook 

6005  or  liUCbrook  7054)  ''^J  .^^ 

Carl  N.  Swensoo  Co.,  1005  StocJltp  Ava.  ^  jlK  «  (Ballard  2602 
Moore  A  Roberts,  693  Mission  Btfjlo^i- 1-YancSco,   iGArtield  8679) 
.         M   A  K.  Corp..  200  Financial  Cenifr  tJidg.,  Sar  Francisco  (EXbrook  76VJ4) 

1  SN'^-WalnT.rcieek-  ^^^^1'  I  ^"?'*r"^*":-'  B'y.hore  Highway  feo  Mateo  Co.;  Bid,  due  Feb.  12,  «  P.M. 
BerkilTv  Mulllns,  j      oarl  N.  Swenson  Co.,  1090  Stockton  Ava.  San  Joee  4    (Ballard  2608 

M.  &  K.  Corp.,  200  Financial  Center  «idg..  Sar  Francisco  (EXbrook  7624; 
iiarrett  A  Hllp,   918  Harrison   St..   San   Francisco    (IX>uglaa  0700) 

Substructure,  8anU   Barbara,  «ids  oJiTFeb.'  13,  2  P.  IM. ^^^~ 

^^**i  W.  3wen.on  Ca,  1005  ^cKton  Ave.,  I^ui  Jom  4   (Ballard  26^8. 
Forestry  Bidg.,  t^emeiey  campu.,  v.'t.;  Bid.  due  F^T21,  2  P.  NT ' 

^"1^  ^  St?"  S'W^'^'  »*1  ^«"  **»<»«.  8«  irraaci«5o    (HXbrrok 

6006  or  ElXbrook  7064) 

iaroentraut  &  Summers.  606  Pennsylvania  St.  S.  F,   (ATwater  2420) 
UJImer  J.  Freethy.  1482  Kearney  St.  El  cerrlto   (UAnascape  5-S811> 
Parker.  Steffens  &  Pearce,  135  Scuth  Park    b.  F.  (EXbrook  66&0) 
l*arrett  ft  Hllp,  »18  Harrison  St,  San  i<Yanolsco   (OOuglaa  (WOO) 
Willis  F.  L.ynn.  1040  Folger  St.  Benieley  (BErkeley  9M4) 
L'ilntcn  Conetr.  Co..  of  Calir..  923  Folsom  St,  San  Francisco  ( 


Francisco  Airport 
Owner  —  City    and     County     of     San 
Francisco.  Public  Utilities  Commla- 
sion.    James    H.   Turner,   manager. 
City  Hall.  San  Francisco,  Calif. 
Architeot — W.   P.  Day   St,  Associates, 
111     New     Montgomery     St,     San 
Francisco,  Calif. 
Reinforced   concrete  addition  of  two 
wings   to  north  and   south  end  of 
present    terminal    building   to   pro- 
vide additional  passenger  facilities, 
in£luding    offices    for   customs   in- 
spectors,   additional    dining    space 
and  restroom  area. 
As    previously   reported,   Carrico  A 
Gautier,  365  Ocean   Ave.,   San   Fran- 
cisco, Calif.,  at  f318,615,  submitted  the 
low  bid  February  4. 
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Low  and  Only  Bidder. 

High  School 

MODESTO,  Calif.,  Stanislaus  County. 
18th  and  H  Sts, 

Owner  —  Modesto  High  School  Dis- 
trict, Aubrey  A.  Douglas,  superin- 
tendent of  schools,  14th  and  I  Sts., 
Modesto,  C^lif. 

Architect — Harry  J.  Devine,  Cronan 
Bidg.,  Sacramento,  Calif. 

Unit  No.  1  of  new  main  high  school, 
reinforced  concrete,  to  include  19 
classrooms,  administrative  offices 
and  library. 

Low    Bidder— S.    C.    Giles,    319   Elks' 
Bidg.,  Stockton,  Calif.,  |391,087. 
Other  bidders  February  10  were: 
H.  E.  Rahlman  Co..  San  Francisco, 

Calif.,  1407.777. 
Moore   A   Roberts,    San    Francisco, 

CaUf..  1414.699. 
Carl    N.     Swenson    Co..    San    Jose. 

Calif.,  $423,423. 
Willis    F.    Lynn,    Beriteley,    Calif., 

$429,500. 

Erbentraut  &  Summers,  San  Fran- 
cisco, Calif.,  $463,731. 
James   I.  Barnes  Construction  Co., 

San  Francisco,  Calif.,  $468,000. 


10 


Berkeley, 

3  UNITS  —  San  Francisco;  Charlea 
Ingorman.  2340  22nd  Ave,  San  Fran- 
cisco. 

1    UNIT — Calwa^   Herman    O    Sand- 

kuhl.  2586  Main  St  Calwa. 
1   UNIT — Fresno;    Oscar  Spano,   1013 

Blackstone  Ave,  Fresno. 
1    UNIT — Fresno;    C    L   Henningsen, 

843  Yale  Ave,  Fresno. 

1  UNIT— Hanf  ord ;  A  L.  Willis,  400 
E  Mvrtle  St.  Hanford. 

2  UNITS— Oakland ;  Thlel  Realty  Co, 
,    Oakland. 
1  UNIT— STOCKTON;  J  J  Dorwart, 

153  W  Alder  St  Stockton. 

8  UNITS — Sacramento;  Peter  Palmer, 
3020  Shasta  Way,  Sacramento. 

1  UNIT— Walnut  Creek;  A  D  Pol- 
lard. 77  Plaza  Way,  Berkeley. 

4  UNITS— Santa  Crur;  R  B  Bemard,  j 
Box  945,  Santa  Cruz. 

1  UNIT— San  Francisco;  V  W  WU-  I 
llama,  1540  Great  Highway,  San  I 
Francisco.  ' 

1  UNIT  Palo  Alto;  Theo  M  Ooddard. 
725  Ouinda  St,  Palo  Alto. 

8  UNITS— Manteca :  Harry  Stokes, 
Box  244,  Manteca.  j 

2  UNITS— Sacramento ;  C  R  DeCulr,  I 
3739  Marshall  Way,  Sacramento.        ! 

7  UNITS— Richmond ;  Earl  W  Smith,  ' 
4  Stratford  Rd.  Berkeley.  i 

2  UNITS — Seaside;  Edwin  E  Hawes,  < 
Box  B,  Seaside. 

9  UNITS— San  Mateo;  Stonesen  De- 
velopment Co,  San  Francisco. 

25  UNITS  —  Stockton ;  John  Dean. 
Stockton. 

26  UNITS  — San  Francisco;  Henry 
Doelger,  San  Francisco. 

8  UNITS— Oakland  ;  Harry  KroU,  San 
Francisco. 

4  UNITS— San  Francisco;  C  L  Wold 

Construction  Co.  San  Francisco. 
24    UNITS  — Sacramento;     Harry    J. 
*      Buckman,  Sacramento. 
4  UNITS— San  Francisco;  Brentwood 

Co.  San  Francisco. 
1    ITNIT— Clarksburg;   O    O    Fraser, 

Clarksburg. 
8  UNITS— San  Mateo— Wm  C  Smith, 

San  Mateo. 


(SUtt«r  sunt 
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Contrsot   Awarded— Work   To   Start 

Immediately — CPA     Approval 

Granted— Warehouse       Cost,    M600 
OAKLAND.  Calif..  Alameda. County 
-   €01   36th   Avenue. 
Owner- -Owens-Illinois  Glass  Co..  820 

California  St.  San   Francisco.  Qml 
Plans  by  owner. 
Light  steel  frame,  corrugated  metal 

exterior. 


Williams  A  Burrows,  Inc.,  10  Califorala  Dr.,  Burllngame  (Burl  4-1796) 
Feter  Kiewlt  Sons  Co..  442  Post  St.  San  Krancise©- Calif  (EXbrook  {>?3«) 
Carrico  A  Gautier,  365  Ocean  Ave.,  San  Francisco.  Callt.  (Juniper  4-80Hii 

Shop  Bidg.,  Olsnn  County  High  8chocrr~Blds  due  Feb.  19,  8  P.  WT 

James  H.  McFarland.  266  Laguna  Honda  Blvd..  8.  F.   (MOntioee  1780) 
BAR  construction  Co.,  lio  Market  St.,  San  Francisco  (DOuglaa  7616 
L.  O.  Shalz,  Route  1,  Box  142,  Obico  (Cbicc  1088) 
Berllnger  Constr,  Co.,  28th  and  Park  Ave.,  Chtco  (Chico  526),     Plans  may 

be  seen  at   the   I.«Roy   Service    165  Jeffery  St,   San    Francisco. 
Pacific  Coast  Builders,  2630  .18th   St..   San   JTrancisco   (HEmlock   5688) 
J.  A.  Bryant  1815  Capitol  St..   Vallejo   (Vallejo  20400) 

Bar  k  Bldg7>nglo~  CailfornTa~B(:nk7~Oainind7~&lds  due  »=^eb.  17,  8  P.  Wl~ 

Stolte.  Inc.,  8451  San  Leandro  St,  Oakland   (TRlnldad  1064). 
Swinerton  A  Walberg  Co.,  225  Bush  St.,  San  Francisco  (OArfield  2900> 
Midstate  Construction  Co.,  427  Bryant  f<t..  San  Francisco  (YUkon  6-2liU) 
Maore  A  Roberts.  693  Mlsrlon  St .  San  Francisco.  (r}Arf  leld  8679) 
Haas  A  Rothchlld,   Merchants   Lxchange   Bidg.,   s.    *'.    (DOuglas  0«J76) 

Conversion  of  Bidg.  into  Apt..,  Ft,  Ord;   Bid*  due  Febr27~2  P.~M. 

Stolte,  Inc..  8451  San  Leandro  St,  Oakland   (TRlnldad  1064). 

Charles  MacClosky.  112  Market  St.   Sen   Francisco    (DOuglas  OoV4) 

Jtirbentraut  A  Summers.  006  Pennsylvania  St,  San  Francisco,   (ATwatei 

2420) 

J.  A.  Bryant,  1815  Capitol  St,   ValUjo   (Vallejo  20400) 

James  I.  Barnes  Constr.  Co.,  941  Rues  l«dg.,  San  **macl8Co,  Calif.,  (BX 

brook  6005  or  EXbrook  7C64) 

Blltwoll  Constr.  Co..  4745  Geary  Blvd..  San  FrancUco  (BAyvlew  5047) 

M  A  K  Corp..  200  Financial  Center  Bidg.,  S    F.    (EXbrook  7624) 

Wallace  D.  Harkins,  Inc..  406  Sutter  St.,  Sen  Francisco  (GRaystone  2956) 

M.   K.    Kahlinann   Co.,    251    Keamy    St,    .San    Francisco    (UOugTas   8023) 

Store  and  Office  Bidg.,  Oaklandr^Blde  D^e  February  2B,~2~00~P.~MT 
Willis  F.   Lynn,  1040  Folger  St.  Bferxeley  (BJfirkeley  6(M4) 
Moore  A  Roberts,  603  Mission  St.,  b.-in  FrHBClsoo,  Calif.   (GArfleld  8579> 
Naval  Reserve  Armory,  Spec.  IM/iy^teokton;  Bids  Due  Fab.  l9r2~P.  M" 
Henry  Arian  ConBtnicllon,  4142  G^'ai-y  Blvd..   S.   F.    (BAyvlew  3170* 
M  A  K  Corp..   200  Financial   Center  Bidg.,   S.   F.    (EXbrook  7624) 
MacDonald-Young  A   Nelson,   Inc..    127   Montgomery   St.    San   Francisco, 

Calif.  (SUtter  8296) 
Charles  MacClosky.  112  Market  St..  San  Francisco,  Calif..  (DDuglas  OOOi) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St.,  San  Krnncinco.  Calif..  GRaystone 

2006) 
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I..OW  and  Only  Bidders 

Classroom  Building,  Technology 
Building  and  Technical  Annex 
Building  Cost  $3,772,786 

SEATTLE,  Wash.,  King  Co.  Wash- 
ington State  College. 

Owner — Board   of  Regents   of  Wash- 
ington   State    College,    Dr.    Wilson 
Compton,    president    and    secretary 
of    the   board,    Olympic   Hotel,   Se- 
attle, Wash. 
Architect  (classroom  building) — John. 
W.  Maloney,  QS4  Central  Bidg.,  Se- 
attle,*WaBh.    • 
Archlt^ts     (technology    buildings) — 
Whitehouse  A  Price,  Hutton  Bidg., 
Spokane,  Wksh. 

Classroom  building,  reinforced  con- 
crete with  brick  facing  and  stone 
trim,  T-shaped.  251x281  outside 
dimensions,  four  stories  and  base- 
ment; includes  49  classrooms,  fac- 
ulty offices  and  lecture   room. 

Technology  building,  reinforced  con- 
crete with  masonry  exterior,  ground 
and  four  stories,  60x350  ft.,  and 
annex  to  be  known  as  metals  build- 
ing, reinforced  concrete  with  brick 
exterior,  two  stories,  64x165  ft. 
Bids  submitted  February  7  as  fol- 
lows: 

Classroom  Building 
Nettleton   A  Baldwin,   Inc.,   1109  N. 

36th  St.,  Seattle,  Wash.,  $1,926,999. 
Carson    Constnicflon    Co.,    Helena, 

Mont..  $1,982,775. 
MacLean  Construction  Co.,  Seattle, 

Wash.,   $2,049,700. 
Sound  Construction  A  Engineering 

Co..  Seattle,  Wash..  $2,085,280. 
Technology    Building    and    Annex 

Combined 
Henry    George    A    Sons,    Spokane, 

Wash.,  $1,846,786. 
Nettleton  A  Baldwin,  Inc.,  Seattle, 

Wash.,  $1,993,814. 

Carson    Construction    Co.,    Helena, 

Mont,  $2,053,243. 
Sound   Construction  A  Engineering 

Co.,  Seattle.  Wash.,  $2,053,820. 

Technology   Building   Alone 
Henry    George    A    Sons.    Spokane, 

Wash.,  $1,662,935. 
Nettleton  A   Baldwin,  Inc.,  Seattle. 

Wash.,  $1,635,815. 
Sound   Construction  A  Engineering 

Co.,  Seattle,  Wash.,  $1,726,280. 
Carson    Construction     Co.,    Telena, 

Mont.,  $1,748.70.    . 


School  Addition  ( Pref abrleatde) 
ALMA.    Calif..  Santa    Clara    County. 
Lexington  School,  three  miles  south 
of  Los  Gatos. 
Owner  —  Board  of  Trustees,  Lexing- 
ton    School     District,     Mrs.     Delia 
Ewald,  clerk.  Alma.  Calif. 
Architect— Henry  David  Kenslt.  Rm. 
4,    Post    Office    Bidg.,    Los    Gatoa, 
Calif. 
Low  Bidder— Johnson  Rhlneland.  Loe 
Gatos,  Calif.  $8422. 
Pacific  Coast  Builders,  San  Fran- 
cisco,   Calif.,    at    $10300,    submitted 
the  only  other  bid  February  10. 


DAILY    PACIFIC    BUILDER 
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Bids  Submitted  January  20  Exceeded 

Available    Funds— Endeavor    Will 

Be     IMade    to     Secure     Additional 

Funds  or   Revise  Plan,  to   Reduce 

Coet  of  Building 
Hoepltal  (40  Beds)  Coet  $300^000 

TRACT,  Calif.,  San  Joaquin  County. 

W.  Eaton  Ave.  at  Bessie  Ava 
Owner — Tracy  Community   Memorial 

Hospital,  George  Clever,  chairman 

of  board  of  directors;  Mrs.  Hont- 

korta,  secretary,  Tracy  Inn   Bidg., 

Tracy,  Calif. 
Architects — Fred  L.  Swartz  and  Wm. 

G.    Hyberg,   Rowell   Bidg.,   Freano, 

Calif. 
Consulting  Engineer— Clyde  E.  Bent- 
ley,     1441     Franklin    St,     Oakland, 

Calif. 
Structural  Engineer— F.  W.  Kellberg, 

320    Market    St.,     San     Frandaco, 

Calif. 
Concrete  slab  floor  with  asphalt  tile 

covering    on    concrete   foundation; 

one-story,     brick     veneer    exterior 

walls,  asbestos  cement  shingle  roof 

covering,  insulated  walls  and  attic 

area,  heating  and  cooling  systems. 
Low   Bidder— S.   C.   Giles   St  Co..  810 

Elks'  Bidg.,  Stockton,  Calif.,  |8«2,- 

582. 

Other  bidders  January  20  were: 

Tomell   Co.,  Tracy,   Calif.,  $368307. 

Moore   A   Roberts,   San   Francisco. 
Calif..  $382,164. 

Erbentraut  A  Summers,  San  Fran- 
cisco, Calif.,  $300,978. 

James    I.    Barnes,    San   Francisco, 
Calif.,   $308,000. 

Herbert  Mayson,  Los  Angeles,  Calif., 
$409,284. 

H.    E.    Rahlmann,    San    Francisco, 
Calif.,   $411,777. 

Estimate  only: 

Swinerton     A    Walberg     Co.,     San 
(Yancisco,  Calif.,  $365,200. 


12.13— INDUSTRIAL 
BUILDINGS 


2/12/47  la 

Contract  Awarded 

Prooeeeing  Plant  Cost  $100,000 

SEATTLE,  Wash.  700-708  5th  Ava  S. 

Owner  —  Yankee-Spredwell  Co.,  TOO 
5th  Ave.   S.., Seattle.  Wash. 

Architect  —  George  Wellington  Stod- 
dard, Orpheum  Bidg.,  Seattle,  Wash. 

Reinforced  concrete  with  some  brick 

facing,  one  story  (120x120  ft). 

Contractor  —  Atherton  Construotlon 
Co.,  Terminal  Sales  Bidg.,  Seattle, 
Wash. 


V12/47  •     ** 

Plans  In  Progreee— CPA  Approval 
Granted  In  Amount  of  $720,000 

Plant  to  Process  Dairy  Food  Preduote 

SAN  FRANCISCO.  Calif.  Newhall 
and   Egbert   SU. 

Owner— Kraft  Foods  Co.,  500  Pe.h- 
tlgo  St.  Chicago.  111.;  local  plant 
at  2660  Newhall  St. 

Plana  by  owner's  engineering  depart- 
ment 500  Peshtigo  St.,  Chicago,  IlL 

Consulting   Engineers  —  Neller,    Rich 


GASOLINE  OBd  DIESEL 

6EIERAT0RS 


Water  Softener  Equipment  (Install),  Spec   1S1C5,  Oakland;  Naval  Hospital: 
Bids   Due   February  86,  2:00  P.    M. 
Henry  Arlan  Construction.   4142  Geary  Blvdw,   S.   F.    (BAyvlew   3170; 

POAE  Substation  foundation,  Fultcn.Sonoma  Co.;  Bids  Due  Feb.  14,  2  PM 
M  A  K  Corp.  200  Financial  Center  Bidg..  S    F.    (EXbrook  7624) 
MacDonald- Young  A   Nelson,    inc.,    127  Montgomery   St.,    San   Francisco. 

Calif.  (SUtter  8296) 
Erbentraut  A  Summers,  696  Pennsylvania  St..  San  Francisco.  Calif  (AT- 
water 2420) 
Conversion  of  Barraoka  .in  Apt.,,  tacramenU  Air  bepot;    Bid.  Due  Feb. 
IS,  2:00  P.  M. 
M  A  K  Corp.,  200  Financial  Center  Bidg.,  8.  F.    (EXbrook  7684) 
Charles  MacClosky  Co.,  112  Market  St.,  San  Francisco   (DO'oglas  06V4) 


telephone   Bidg..  Shell  Oil  Co.,  Mnrtines;    Bids  due  March  0. 
swinerton  A  Walberg  Co,  229  Bush  St..  S.  F.   (GArflekl  2800) 


PLANS  ON  FILE 


'f he  following   list   ef   plan,   and   speoiftcatlons   for  oonetruetlon 
projeete  mr%  new  available  for  In.peetlen  at  the  efflee  ef  DAILY 

PACIFIC  BUILDER,  468  Tenth  Otreet,  Ban  Franoteoo 

Bid  Opening  Date 


Work 


Naval  Reaerve  Armory 


Leeatiew 
Stockton 


i-u 


2/12/47  16 

Owner  Taking  Blde^Duo  March  20, 
9  P.  M. 

Doors.  Wood  Flooring   and 
Miscellaneous  Repairs 

SEATTLE.  Wash.  U.   S.  Post  Office. 

Owner — Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bidg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Doors,  wood  flooring  and  miscellane- 
ous rinairs. 
Plans  and  specifications  obtainable 

from  tho  above  office  of  the  district 

engineer. 


2/12/47  •     9 

Low  and   Only   Bidders— Contract  to 

Be  Awarded  Within  a  Few  Days 


PORTABLI 
LIGHTING  PLANTS 

REMOTE  CO^^^ROL  or 

AUTOMATIC  STARTING 

6M)  Watts  to  1 V)  KHowatta 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natoma  St. 
Phone:    MArket   1691 


BURKE     FORM     CLAMPS 


SNAP  TIBS  STEEL  ACCESSORIES    CURIWG  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SUP  FORM  JACKS  SOFHT  HANGERS        REINFORCED  PAPER 

All  Typ€$  of  Concrete  Conttruction  SpeciaUiei 

W.     J.     BURKE     It     CO.,     INC. 

780  Bryant  Street  Sen  Francisco  Phone  GArfietd  8768 


A  Bladen.  Chicago,  IlL,  and  KaJ 
Thelll.  580  Market  SL,  San  Fran- 
ciaco,  Calif. 


18-l»--4i£UGIOUS  BLDGS. 
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Plan.  Completed— CPA  Approval 
Granted 

Church  Building  Qest  190,000 

liARTINEZ.  Calif.,  Contra  Costa  Co. 
Alhambra  Ave.  and  Robinson  St 

Owner— First  Baptist  Church,  Rev. 
Wtaa.  Hrust.  pastor,  824  EstudiUo, 
Martinez,  Calif. 

Architect— Donald  Powers  Smith,  58 
Sutter  St.,  San  Francisco,  Calif. 

Concrete  block  or  frame,  stucco  fin- 
Uh  (90x110  feet),  two-story  educa- 
tional plant  to  include  assembly 
room,  classrooms  and  recreation 
halL 


Engineering 


22-26 — RESIDENTIAL 
BUILDINGS 


2/12/47  •  2S 

Owner  Taking  Bide— Due  Feb.  13. 

T  P.  M.   (Bidders   Figuring) 
Apartments  (Conversion);   Serial  No. 

04-20-47.55 

CAMP  STONEMAN.  Calif..  Contra 
vSoata  County.  Section  Q,  Areas  3 
•lid  4,  about  one  mile  soUth  of 
Pittsburg,  Ca'if. 

Owner  —  U.  S.   Engineer  Office.   74 

New    Montgomery   St..    San    Fran- 
cisco, Calif. 
Plans  by  owner. 
Conversion    of    16    buildings    into    64 

apartments    or  family   housing. 

The  unit  quantities  were  published 
January  2<>. 

The  following  contractors  are  be- 
In*  furnished  with  plans:  ' 

H.  E.  Rahlmann,  251  Keamy  St., 
San  Francisco,  Calif. 

Erbentraut  &  Summei-s,  696  Penn- 
sylvania St..   San    Francisco,   Calif. 

M.  &  K  Corp.,  200  Financial  Cen- 
t*f   BMg.,    San    Francisco.    Calif. 

Chas.  MacClosklv,  il2  Market  St., 
SaA  Francisco,  CaJlf. 

Central  California  Constr.  Co.,  116 
Erie   St.,  .San   Francisco,   Calif. 

B.  4  R.  Constr.  Co..  110  Market  St.. 
San  Francisco,  Calif. 

Fred  J.  Early  Jr..  Co.,  369  Pine  St., 
San  Francisco,  Calif. 

Vezey  Constr.  Co,  3760  Ardley 
Ave..  Oakland,  Calif. 

Peter  Sorensen,  927  Arguello  8*., 
Redwood  City,  Calif. 

Daley   Bros..   Belmont.   Calif. 

Bniplre  Constr.  Co.,  Ltd.,  344  Har- 
riet St..  San   Francisco,  Calif. 

WiUlamn  &  Burrows,  Inc.,  10  Cali- 
tomla   Dr..    Burlinframe.    Calif. 

Johnson,  Drake  and  Piper.  1736 
Franklin  St.,  Oakland.  Calif. 

Btolte,  Inc.,  S451  San  Leandro  St., 
Oakland,  Calif. 

Parker,  Steffens^ and  Pearce,  186 
fiCouth  F^k,   San   Francisco,   Calif. 

Robert  McCarthy  Co.,  1050  Klrk- 
ham  St.,  San  Franciaco.  Calif. 

Peter  Kiewlt  Cons  Co..  442  Post 
6t,   San   Francisco,   Calif. 

J.  Av  Bryant,  1815  Capitol  Street, 
Valle)©,   Calif. 

0«orge  Petersen  St  Son,  1841  Ban- 
croft. Ave.,   San   Leandro.  Calif. 

I.«wl8  <7onstr.  Co..  516  18th  Street, 
Oakland.  Calif. 

H.  H.  Larsen  Co..  64  South  Park, 
ban  Francisco,  Calif. 

Wells  P.  Goodcnoug}!,  49  Wells 
Ave.,   Palo  Alto.  Calif. 

Engineering  Design  Co.,  24  Cali- 
fornia   St..    .San    Francisco.   Calif. 

Blltwell  Constr.  Co.,  4745  Oear>- 
Blvd.,   San   Francisco,  Calif. 

R.  A.  Cullen.  478  Jackson  St.,  Sun 
Francisco.   Calif.  " 

James  I.  Barnes  Constr.  Co.,  941 
Russ  Bidg.,  San  Francisco,  Calif. 

Midstate  Constr.  Co.,  427  Br>ant 
St.,    San   Francisco,   Calif. 

Wallace  D  Harkins,  Inc..  406  Sut- 
ter St..  San  Francisco,  Calif. 

C.  K.  Kennedy.  350  W.  Charter 
Way.  Stockton.  Calif. 

ghei*p'Tl  A  Green,  309  l.U  Na- 
tional   Bidg..    Stockton,    Calif. 

Bingham  Constr.  Co..  6329  Eastern 
Ave.,    Sacramento,    Calif. 

Capitol  Builders,  492i  Folfom  Blvd. 
Sacramento.   Calif. 

Cahlll  Bros.,  206  Sansome  Street, 
ftan  Fmncisco,   Calif. 

Campbell  Constr.  Co.,  800  R  St., 
Sacramento,  Calif. 

T.  C  Buck,  1123  E.  Charter  Way, 
Stockton.  Calif. 

Francheschi  Constr.  Co.,  845  Ma- 
rina Blvd  ,  San  Francisco. 

L.  H.  Hansen  *  Sons,  313  Palm 
Ave.,   Fresno,  Calif. 

Trewhltt  -  Shields  Sc  Fisher.  Pa- 
cific  Sotuhwcst   BWg.   Fresno,   Calif. 

H.  W.  Robertson  Co..  2917  T  St.. 
Sacramento.    Calif. 

Carl  N.  Swen.^cn  Co..  Box  558,  San 
Joee,  CaUf. 

2/12/47  •     24 

Lew  and  Only  Bidder. 
Superintendent's  Residence  and 

Oarage  _.   , 

REDDING.   Calif..   Shasta   Co.    Divi- 
sion of  Fish  and  Game. 
Owner— State  of  California,   Division 
of  Architecture,  Public  Works  Bidg., 
12th  and  N  SU.,  Sacramento,  Calif. 
State  Architect— Anson  Boyd.  Public 

Works  Bidg..  Sacramento,  Calif. 
Wood  frame,  one -story,  wood  siding, 
shingle  roof,  wood  sash,  1466  sq.  ft. 
of  floor  area. 
Alternate  bids  a^e  required  for  sub- 
stituting stucco  for  exterior  finish. 
Low    Bidder— L    O.    Shals,   Route    1. 
Box  142,  ChlcQ,  Calif..  $18,990;  alter- 
nate (deduct)  $400. 

B.  W.  Harlan,  Redding,  Calif..  $14.- 
i22.7«,  alternate  (add)  $150,  submit- 
ted only  other  bid  FebruarJ'  11. 


NEWS  INDEX 

Water  Supply   and   Sewage 
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Dams,  Reservoir,  and 
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Docks,  Pier,  and  Harbor.  __  35 
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Playgrounds    M 

Railroads,  Subway,  and 

Tunnels     37 

Electrlo  Lighting  and 
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Sewers     . af 

Streets    and    l^ighways    _      40 

Qas,  Water  and  Oil  Pipe 

LInee    — 41 


Contractor— T.  Q.    Rowland,    1563    S. 
11th  East.  Salt  Lake  City,  Utah. 


2/12/47  81 

Contract  Awarded 

Bridge  and  Surfacing    Cost  tTOJOt.OS 
BEAVER  COUNTY.  Utah.  S.  R.  No. 

21,    between    Mi  If  ord    and    Nevada 

line. 

Owner — Utah  State  Road  Oommls- 
slon,  Ray  H.  Leavltt,  chairman. 
State  Capitol,  Salt  Lake  City,  Utah. 

Plans  by  engineering  department  of 
owner.  Cedar  City,  Utah. 

Includes  concrete  bridge  and  2.402 
miles  roaAomixed  bituminous  sur- 
faced road. 

CentractoTk—Paifreyman  Construction 
Co.,  Box  672,  Prove,  Utah. 


PAGE  3 


31^2— .WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


2/12/47  32 

Owner  Will  Ask  Bids  Seme  Time  in 
March  or  April 

Sewage  Treatment  Plant 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 

Ownei^-Clty  of  Palo  Alto,  Depart- 
ment of  Public  Works,  J.  B.  Wells, 
chairman,  City  Hall,  Palo  Alto, 
Calif. 

City  Engnieer— Fabian  S.  Miller,  City 
pall,  Palo  Alto.  Calif. 

Consulting  Sanitary  Engineer^— Harry 
N.  Jenks.  845  Madrono  Ave.,  Palo 
Alto,  Calif. 
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2/12/47 

Low  and  Only  Bidder 

Well   Drilling  and  Pump   installation 

Cost  93,W2 

SAN  FRANCISCO.  Calif.  Golden 
Gate  Park. 

Owner — Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  San 
Francisco,  Calif. 

Plans  by  owner. 

Includes  drilling  of  a  12-inch  well 
and  installation  of  turbine  pump 
at  the  water  works. 

Only  Bidder— J.  G.  Grattan,  730  La- 
guna Honda  Blvd.,  San  Francisco. 
Calif.,  18,392. 


2/12/47  • 

Owner  Taking  Bide— Due  Feb.  17, 
2  P.  M. 

Bridge  Repair 

YUBA  COUNTY.  Calif.  Ov9r  Oregon 
Creek,  about  four  miles  M>uth  of 
Camptonville. 

Owner — County  of  Yuba.  Adrienne 
Conley.  county  clerk.  Hall  of  Rec- 
ords, MarysvlUe.  Calif. 

Plans  by  owner. 

Includes  repair  of  existing  covered 
timber  truss  bridge  approximately 
77  ft.  long,  consisting  of  removing 
the  existing  timber  flooring  string- 
ers and  floor  beams  and  the  steel 
truss  rods  and  floor  beams  and 
new  timber  stringers  and  flooring. 
Specifications   obtainable  from  the 

above  office  of  the  county  clerk  upon 

payment  of  $2,  not  refundable. 

34— DAMS,  RESERVOIRS  & 
DREDGING 


81 


2/12/47 

Low  and  Only  Bidder 

Water  Storage  Tank  Cost  915,2S3 

NEAR  WATSONVILLE,  Calif.,  Santa 

Cruz    County.    Sunset   Beach    State 

Park. 
Owner — State  of   California,   Division 

of  Architecture,  Public  Works  Bidg., 

Sacramento,  Calif. 
State    Architect — Anson    Bovd,    Pub- 
lic Works  Bidg.,  Sacrameiito,  Calif. 
Concrete  water  storage  tank  for  the 

Division  of  Parks  and  Beaches. 
Contractor — Granite  Construction  Co., 

Box  900,  Watoonvllle,  Calif.,  $15,253; 

60  working  daye  oompletion  time. 


33— 


BRIDGES 


(Continued  in  Second  Section) 
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Contract  Awarded 

Bridge  Superstructure  Cost  $61,458J3 

EMERY  and  GRAND  COUNTIES, 
Utah.  U.  S.  50  east  of  Green  River, 
Utah. 

Owner  —  Utah  State  Road  Commis- 
sion, Ray  H.  Leavltt,  chairman. 
State  Capitol,  Salt  Lake  City,  Utah. 

Plans  by  engineering  department  of 
owner. 

0.114  mile  concrete  and  steel  bridge 
(superstructure),  involving  (1)  442 
cu.  yds.  concrete  class  A  (cement 
furnished  by  state),  (2)  116,800  Iba. 
reinforcing  steel  and  (3>  004.112  lbs. 
structural  steel   (erection  only). 


2/12/47 

Contract  Awarded 

Planting    and    Sprinkler   System 

Cost    $13,072.35 

SAN  JOSE,  Calif..  Santa  Clara  Co. 
Bavshore  Freeway  at  Santa  Clara 
Stiwet. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bidg., 
Sacramento,   Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bidg..  Sacra- 
mento,  Calif. 

Includes  about  0.5  mile  planting  ana 
furnishing  and  installing  sprinkler 
system. 

Contractor  —  l^uettig  A  Schremm, 
278  SanU  Margarita  Ave.,  Palo 
Alto,    Calif. 

2/12/47  •     84 

Owner  Taking  Bida-^3ue  Maroh  17, 
10  A.  M. 

Canals;  Spec  1003 

CENTRAL  VALLEY  PROJECT.  Cal- 
ifornia. Contra  Costa  Canal,  lo- 
cated from  about  one  mile  south 
of  Hookston  to  about  one-half  mile 
west  of  Paoheco;  Clayton  and 
Ygnacio  canals  from  tl\r««  miles 
northeast  to  4^  miles  south  of 
Concord. 

Owner— U.  S.  Bureau  of  Reclamation, 
Antioch,  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  earthwork,  canal  lining  and 
structures,  station  1993  plus  11  to 
station  2321  plus  25,  Contra  Costa 
Canal  and  Clayton  and  Ygnacio 
canals. 

Estimated  quantities  are: 
Schedule  No.  1 

Contra  Costa  Canal.  Station  190^11 
to  Station  2321-1-25 

(1)  clearing  28  acres  of  orchards  and 
vineyards ; 

(2)  grubbing   27.  acres    of    orchards 
and  vineyards ; 

(3)  186,000   cu.   yds.   excavation    for 
canal; 

(4)  134.000  sta.  cu.  yds.  overhaul: 

(5)  compacting   16.000  cu.   yds.   em- 
bankments : 

(6)  45.000    cu.    yds.    excavation    for 
structures ; 

(7)  220  cu.  yds.  excavation  in  tun- 
nel under  highway; 

(8)  erecting    11.300    lbs.    permanent 
steel  supports  in  tunnel; 


(9)  erecting    8    M    b.m.   permanent 
tlmberlBg  in  tunnel; 

(10)  trimming  59,400  aq.  yds.  founda- 
tions for  coivcrete  lining; 

(11)  39,400  cu.  yds.  backfill; 

(12)  compacting  11,000  cu.  yds.  back- 
fill ; 

(13)  8450  cu.  yds.  concrete  In  struc- 
tinres; 

(14)  90  cu.  yds.  concrete  in  tunnel; 

(15)  2450  cu.  yds.  concrete  in  rein- 
forced canal  lining; 

(16)  2460  cu.  yds.  concrete  in  unrein- 
forced  canal  lining; 

(17)  placing  368,000  lbs.  reinforce- 
bars  in  structures  and  tunnel 
lining ; 

(18)  placing  150.000  lbs.  reinforce- 
ment bars  in  canal  lining; 

(19)  430  sq.  yds.  drj'-rock  paving; 
83    (20)  driving  216  lln.  ft.  timber  piles; 

(21 »  erecting  75  B  b.m.  timber  in 
bridges , 

(22)  constructing  10  cattle  guards; 

(23)  laying  100  lln.  ft.  12-ln.  diameter 
concrete   pipe ; 

(24)  laying  340  lln.  ft.  15-nl.  diameter 
concrete  pipe;  ! 

(25)  laying  690  lln.  ft.  18-ln.  diameter 
concrete  pipe; 

(26)  laying  400  lln.  ft.  24.1n.  diameter 
concrete  pipe; 

(27)  laying  180  lin.  ft.  80-ln.  diameter 
concrete  pipe; 

(28)  inatalUng   12,000   lbs.  gates; 

(29)  installing  7300  lbs.  miscellaneous 
metalwork; 

(30)  purchase  of  forms  from  govern- 
ment by  the  contractor. 

Schedule  No.  2 
Clayton  Canal 

(31 )  clearing  5  acres  of  orchards  and 
vineyards ; 

(32)  grubbing  5  acres  of  orchards 
and  vineyards; 

(33)  47,000  cu.  yds.  excavation  for 
canal ; 

(34)  20,000  sta.   cu.  yds.  overhaul; 

(35)  compacting  liJOO  cu.  yds.  em- 
bankments; 

(36)  14,000  cu.  yds.  excavation  for 
structures ; 

(37)  trimming  30,000  sq.  yds.  founda- 
tions for  concrete  lining; 

(38)  10,000  cu.  yds.  backfill; 
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(39)  compacting   7000   cu.    yds.   back- 
fill: ' 

(40)  875   cu.    yds.   concrete  in  stnie- 
tures; 

(41)  1500  cu.   yds.  concrete  in   canal 
lining ; 

(42)  placing     108,000    lbs.     reinforce- 
ment bars; 

(43)  100  sq.  yds.  dry-rock  paving; 

(44)  erecting    19    M   b.m.    timber    in 
bridges ; 

(45)  constructing  1  cattle  guard; 

(46)  laying  50  lln.  ft  15-in.  diameter 
concrete  pipe; 

(47)  laying  600  lin.  ft.  18-in.  diameter 
concrete   pipe; 

(48)  laying  200  lin.  ft.  24-ln.  diameter 
concrete  pipe; 

(49)  laying  30  lin.  ft.  SO-in  .diameter 
concrete  pipe ; 

(50)  laying  350  lin.  ft.  12-in.  diameter 
corrugated   metal  pipe; 

(51)  installing  1500  lbs.  gates; 

(52)  Installing  2200  lbs.  miscellaneous 


Summerbcll 

Roof  Structures 


Wlwn  iMaBalaf 
y«Hr  aew 
balldlav  far 
today's  Mvds. 

Caff . . . 
SUMMIUIU 


1746  Thirteenth  Street 
Oakland,  California 

TWino.il<s    10.'? 
CNtrrprisr    lOQlO 


Uniformity 


TODAH  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Leeatlon  of  Project        Noted  in  lesue 

2-12— 2:00  P.M.— Painting  and  Repairs    Sebastopol  1>17 

2-12—  2 :00  P.M.— Addn.  of  Coalhole.  Etc. Pocatello.  Idaho  1-27 

SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


Davis  Dam 

Oakland 

San  Francisco 

Placervllle 


2-12 —  2 :00  P.M.— Reinforcement  Bars     Boise  Project.  Idaho 
'2-12—  2:00  P.M.— Corkboard    and    Fiber  Glass     Columbia  Basin 

Project,  Washington 
2-12—  2:00  P.M.— New  Plumbing  Fix    tures  (Furnish  and  InsUll) 

Beiilngham,  Wash 
2-12—  2  K)0  P.M.— Platform  Trailer 
2-12—  5 :80  P.M.— Fire  Hydrants 
2-12—  2 :00  P.M— Wire 
2-12—  2 :00  P.M —Telephone  Poles 
2-12 —  2:00  P.M. — Telephone   Construction  Skiulpment 
2-12—  6:30  P.M.— Steel  Pipe  t'Hikland 

2-12 —  2:00  P.M. — Electric  Fans  San  Francisco 

2-12-  2:00  P.M.— Linoleum  Flagstaff.  Arls. 

2-12—  2:0OP.M— Retubing  Boiler,  Etc.     Santa  Barbara 
2-12—  2:00  P.M. —Ventilating  Fans     Seattle.  Wash. 
2-12— 8:00  P.M.— Fire  Engine  Stockton 

2-12—  2:00 P.M— Handrails    (furnish  and  install)         Spokane,  Wash.  1-27 
2-12—  2:00  P.M —Acoustic    Treat.        Seattle.  Wash.  1-27 

2-12—  2  00  P.M.— Flooring  Mt.  Vernon,  Wa«h. 

2-12— 2:00  P.M.— Service  Oataa  CIovls 

2-12-  8 :00  P.M.— School  Buaea  Freano 

2-12  2:00  P.M.— Flooring  Seattle.  Wash.  * 


8^7 

a-  7 

1-20 
2-10 
2-  4 
8-  4 
2-  4 
San  Francisco  2-  4 
1-81 
1-81 
1-81 
1-81 
1-31 
1-81 


1-27 
1-84 
1-24 
1-80 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

coUmv 


Sec  us  regarding  Improvement  District  ioba    We 
done)  buy  Warranu  or  Bonds  on  all  1913  or  1911  Act 

Telephone  GAriidd  8000 

HANNAFORD    ft    TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


PACIFIC  PORTLAND  CEMENT  COMPANY 


DUmBUiniTERS 


ELEVRTORS 


1/  lyNircD 


30     TFNI 


.H 


jii. 


JTSS.  tjajiisvi,  r,   - 
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/ 


f  ■'• 


metAlwork ; 

aohadul*  No.  t . 

Ygnaolo  Canal 

(5S)  clearing  10  acres  orchards  and 

vineyards ; 
(54)  grubbing    10   acres   of    orchards 

and  vineyards; 
(SB)  86,000    cu.    yds.    excavation    for 

canal; 
(M)  10,000  sta.  cu.  yds.  overhaul; 

(67)  compacting    1800    cu.    yds.    em- 
bankments ; 

(68)  6600     cu.     yds.     excavation     for 
structures ; 

(58)  trimming  24,<J0O  sq.  yds.  founda- 
tions for  aaphaltlc  lining; 

(60)  applying  16,000  sq.  yds.   organic 
soil  sterilant; 

(61)  applying  9000  sq.  yds.  Inorganic 
soil  sterilant; 

(62)  6000  cu.  yds.  backfill; 

(63)  compacting  3400  cu.  yds.   back- 
fill; 

(64)  440  cu.  yds.   concrete   In   struc- 
tures; 

66)  28,700   sq.    yds.    asphaltlc    canal 
lining,  except  asphalt; 

(66)  furnishing   245  tons  asphalt   for 
aaphaltlc   lining; 

(67)  placing     60,000     lbs.     reinforce- 
ment bars; 

(68)  200  sq.  yds.  dry-rock  paving; 

(69)  erecting    44    M    b.m.    timber    In 
bridges ; 

(70)  constructing  10  cattle  guards; 

(71)  laying  900  lin.  ft  15-ln.  diamieter 
concrete  pipe; 

(72)  laying  060  lin.  ft.  18- in.  diameter 
concrete  pipe; 

(73)  laying  240  Un.  ft.  24-ln.  diameter 
concrete  pipe; 

(74)  laying  170  lin.  ft.  30-ln.  diameter 
concrete  pipe; 

(76)  installing  3800  lbs.  gates; 
(76)  Installing  3000  lbs.  miscellaneous 
metalwork.  , 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation:  Walker 
R.  Young,  chief  engineer,  U.  8.  Cus- 
toms House,  Denver  2,  Colo.;  R.  L. 
Boke,  regional  director,  P.  O.  Box 
-2511.  Sacramento  10,  Calif.;  O.  O. 
Boden,  construction  engineer,  An- 
tloch,  Calif.,  and  Michael  W.  Straus, 
commissioner,  Bureau  of  Reclama- 
tion, Washington  25,  D.  C.  Prospec- 
tive bidders  desiring  to  visit  the  site 
of  the  work  should  communicate 
with  the  construction  engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specification  sand 
drawings;  to  others,  |4.26  per  copy, 
not  returnable. 


ELECTRIC  UGHTING 
TRANSMISSION  LINES 


2/12/47  •     88 

Owner  Taking  Bids — Due  Feb.  29, 

3  P.  M. 
Street  Lighting  System;  Spec.  43 
SAN    FRANCISCO.    Call.    Third    St. 


from  Alameda  to  Mariposa. 
Owner  — City    and    County    of    San 
Francisco,  Public  Utilities  Commis- 
sion. Room  287  City  Hall,  San  Fran- 
cisco, Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  426.Ma8on 
St.,  Sa  nFrancisco,  Calif.,  upon  de- 
posit of  flO,  refundable. 


39— SEWERS 


2/12/47  •  39 

Low   and    Only    Bidders 
Sewer   and    Appurtenances 

Cost,    $65,445.20 

OAKLAND,  Calif.,  Alameda  County. 
Railroad  Ave..  98th  Ave.  and  rights- 
of-way  from  86th  Ave.  to  Stone  St. 

Owner— City  of  Oakland,  Chas.  Don, 
city  clerk,  City  Hall,  Oakland,  Calif. 

City  Engineer— Walter  N.  Frickstad, 
City  Hall,  Oakland,  Calif. 

Low  Bidder— Parid  Bros.,  2415  Ore- 
gon St.,  Berkeley,  Calif.,  »65.445.20 
The  work  Involves: 

(1)  30  ft.  36-ln.  centrifugal  standard 
strength  reinforced  concrete  pipe 
sewer; 

(2)  1770  ft.  83-ln.  centrifugal  standard 
strength  reinforced  concrete  pipe 
sewer ; 

(3)  2370  ft.  27-ln.  centrifugal  standard 
strength  reinforced  concrete  pipe 
sewer ; 

(4)  515  fL  24-ln.  vitrified  clay  pipe 
sewer ; 

(5)  1024  ft.  18-ln.  vitrified  clay  pipe 
sewer; 

(6)  20  each  manholes; 

(7)  80  ft  10-gauge  42-ln.  corrugated 
Iron  pipe  with  27-ln.  centrifugal 
reinfoi'ced  concrete  pipe  laid 
through  and  sand  filling. 

Total    bids   submitted   February    11 
were: 
(A>     Paris     Bros.,     Berkeley,     Calif.. 

$65,445.20. 
(Bi   J.   Henry  Harris,  Berkeley.  Cal., 

$69,117.25. 

(C)  R  O.  CilffonT.  South  San  Fran- 
cisco.  Calif..  171.443. 

(D)  McGuIre    end    Hester,    Oakland, 
Calif..   $74,401.50. 

(E)  Stolte,  Inc.,  Oakland.  Q^Vii.,  $99,- 
848.66. 

Unit  prices  were: 

(A)  (B)  (C) 
(1)...  $26.60  $21.00  $25.00 
(2)  ..  12.00  11.75  12.00 
(3).  .  9.80  10.50  11.00 
(4)  ...  12.40  16.25  17.00 
(5)»...  6.80  6.50  7.00 
(6)....  190.00  205.00  225.00 
(7)....       37.90     4C00    87  OT- 


(D)  (E) 

$50.00  $3U.25 

14.75  21.75 

11.00  12.75 

12.00  16.45 

&00  9.35 

180.00  350.00 

60.00  62.50 


THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 


TILE  CONTRACTORS 


Skew«r  Deora 
Tab 

Inelotaret 
Medicine  CablMta 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

"Not  How  Cheap  But  How  Good" 
253  MINNA  STREET 
Phone 
YU  koD  6-1489 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

NORTHERN  C4LIFORNM  DISTRISUTORS 

GENERAL  @  ELECTRIC 

^  •  » 

Air  Conditioning 

Aufomoffc    Hooting 
Commerciaf  Rofrigoration 


2001  Pf  RALTA  ST. 

OAKLAND  7 

TWiMaht  4044 


1124  HOWARD  ST. 

SAN  MANCISCO  1 

MArfcat  711 S 


40—       STREETS  AND 
HIGHWAYS 

2/12/47  40 

STATE  OF  CALIFORNL\ 
SPECIAL  NOTICES 

SACRAMENTO,  Calif.,  Sacramento 
Co. — State  Highway  Engineer  G.  T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  for  which 
bids  will  be  opened  in  Sacramento 
on  March  5  and  in  Los  Angeles  on 
March  6: 

I-Hum-20-C,  across  Redwood  Creek. 
No  charge. 

ir  -  Sis  -  3  -  C,  across  Cottonwood 
Creek  and  under  Southern  Pacific 
Railroad:  Plans  (including  sales  tax), 
$2.15 ;  total  cost  plans  (including  sales 
tax),  $2.15. 

II-Mod-28-A,B,  4  bridges  and  111 
culverts,  between  Adin  euid  Alturas: 
Plans  (including  sales  tax),  $1.06; 
total  coat  plans  (including  sales  tax), 
$1.08. 

III-Sac-0d7,  on  Howe  Ave. :  Plans 
(includes  sales  tax),  $0.77;  cross-sec- 
tions (including  sales  tax),  $2.46;  to- 
tal cost  plans  and  cross-sections  (In- 
cluding sales  tax),  $3.23. 

IX-Iny.l070,  on  Warm  Springs  Rd. 
and  Poleta  Rd. :  Plans  (including 
sales  tax),  $3.23;  cross-sections  (in- 
cluding sales  tax),  $4.46;  total  cost 
plans  and  croas-sectlons  (including 
ales  tax),  $7.69. 

X-S.J-97-A,  at  Calaveras  River: 
Plans  (including^  sales  tax),  $0.92; 
cross-sections  (including  sales  tax), 
$1.08;  total  cost  plans  and  cross-sec- 
tions (including  sales  tax),  $2. 

VII-Ven-2,9-C,A,  traffic  signals  at 
Intersection  ,  of  Ventura  Blvd.  and 
Telegraph  Rd. :  Plans  (including  sales 
tax),  $0.77;  total  coat  plans  (includ- 
ing sales  tax),  $0.77. 

VIII-SBd-58-P,  11  miles  east  of 
Needles  and  Red  Rock  bridge :  Plans 
(including  sales  tax),  $1.85;  cross- 
sections  (Including  sales  tax),  $10.30; 
total  cost  plans  and  cross-sections 
(Including  sales   tax),  $12.15. 

VIII  -  SBd  -  712,  at  San  Timoteo 
Creek  and  Santa  Ana  River:  Plans 
(including  sales  tax),  $3.69;  cross- 
sections  (Including  sales  tar),  $2.77; 
total  cost  plans  and  cross-sections 
(including  sales  tax),  $8.46. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plaJM,  speci- 
fications and  proposal  form  must  be 
addressed  to  the  office  of  the  State 
Highway  Engineer,  P.  O.  Box  1499, 
Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

•     •     • 


SACRAMENTO    COUNTY,    Calif 


The  county  engineer  will  meet  pros- 
pective bidders  for  the  proposed  proj- 
ect in  Sacramento  County  (Ill-Sac- 
937)  for  which  bids  will  be  opened 
in  Sacramento  on  March  6  at  the 
office  of  the  county  engineer,  Court- 
house, Sacramento,  on  Wednesday, 
February  19,  1947.  at  10  A.  M. 

•  •     • 

INYO  COUNTY.  Calif.— A  repre- 
sentative of  the  district  office  of  the 
Division  of  Highways  will  meet  pros- 
pective bidders  for  the  proposed  proj- 
ect in  Inyo  County  (lX-Iny-1070)  for 
which  bids  -.vill  be  opened  in  Sacra- 
mento on  March  5  at  the  district 
office,  Mondays  through  Fridays,  be- 
tween 8  A.  M.  and  3  P.  M..  holidays 
excepted. 

•  *    * 

SAN  BERNARDINO  COUNTY. 
Calif. — A  representative  of  the  dis- 
trict office  of  the  Division  of  High- 
ways win  meet  prospective  bidders 
for  the  proposed  project  in  San  Ber- 
nardino County  (VIII-SBd-58-P),  for 
which  bids  are  to  be  received  In  Los 
Angeles  on  March  6,  1947. 

Said  representative  will  meet  pros- 
pective bidders  at  the  California 
Hotel  in  Needles  on  Friday.  February 
28,  1947,  at  9  A.  M. 

•  •     • 

SAN  BERNARDINO  COUNTY. 
Calif. — The  county  engineer  or  his 
representative  will  meet  prospective 
bidders  for  the  proposed  project  in 
San  Bernardino  County  (VIII-SBd- 
712).  for  which  bids  are  to  be  re- 
ceived In  Los  Angeles  on  March  6, 
1947. 

Said  representative  will  meet  pros- 
pective bidders  at  his  office  in  the 
Courthouse,  San  Bernardino.  Tues- 
day, February  25.  1947.  between  lO 
A.  M.  and  3  P.  M. 


40 


2/12/47 

Contract  Awarded 

Surfacing  Cost  $103,033.87 

MILLARD  COUNTY,  Utah.  U.  S.  No. 

6,    between    Hinckley    and    Nevada 

line. 
Owner  —  Utah    State    Road    Commis- 
sion,   Ray    H.     Leavltt,     chairman. 

State  Capitol,  Salt  Lake  City,  Utah. 
Plans  by   engineering   department   of 

owner.  Cedar  City,  Utah. 
Includes  4.397  miles  2-ln.  road  mixed 

Jaltumlnous  surfaced  road. 
Contractor  —  Bethers     Bros..     Heber 

City.    Utah. 


40 


2/12/4      . 

Low  and  Only  Bidder* 

Streets,  Sewer  and  Water  Lln««7; 
Spec.  1628  Coat  $111,938 

BOULDER  CANYON  PROJECT,  Ari- 
zona-Nevada. Boulder  City.  Nev. 

Owner— U.  S.  Bureau  of  Reclamation, 
Boulder  City.  Nev. 

Plans  by  engineering  department  of 
owner. 

Includes  streets,  sidewalks,  curbs  and 
gutters,  extension  of  sewerage  and 
water  distribution  systems. 

Low  Bidder— H  W.  Polk,  Las  Vegas, 
Nev.,  $111,538. 
Hensler    Construction   Corp.,   Olen- 

dale,    Calif.,    at    $191,41.63,  submitted 

only  other  bid  February  11. 


2/12/47  •     40 

Owner  Taking   Bids — Du*  Feb.  2S, 
3  P.  M. 

Grading;  Spec  447 

SAN  FRANCISCO,  Calif.  East  side 
of  28th  Ave.,  between  Pacheco  and 
Qulntara. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall.  San  Fran- 


AETNA 

REFRIGERATION 

AND 

AIR  CONDITIONING  CO. 

SALES  and  SERVICE 

COMMERCIAL 

^         INDUSTRIAL 

Dealers  for 

CHRYSLER  AIR  TEMP 

'CYCLOPS  REFRIGERATION 

FEDERAL  and  BALLY 

COMMERCIAL  STORE 

EQUIPMENT 

4238  BROADWAY  •  OAKLAND 
Phone  PUdment  1440 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


199)  Evaiu  Av«. 
S«B  Franciaco,  Calil. 
r*o«e:GArfi«ld9110 


...YARDS     AT... 
799   County    Road 
San   Carloa,    Calif. 

Phone:   San  Carloa  204 1 -M 


907   Bonanza    Road 

Laa  Vcgaa,   Nevada 

Phone:   Las  Vvsaa   1)44 


'For  a  Square  Deal  Call  O'NeilV 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 

The  TRAXCAVATOR— frontend  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesel  tractor — has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It's  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

for  informoffon  see  your  PETERSON  REPRESENTATIVE 

or  call  SWeefwood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 
SW**fweed  5600 


SAN  FRANCISCO 
aAHl9H  f  ISI 


iRENTWOOD 
frcntweed  105 


HALP  MOON  lAY 
NMt  20«l 


DAILY 
PACIFIC   BUILDER 

(Established  In  1890) 

Published  svsry  morning,  except 

Saturdays,   Sundays    and    Legal 

,  Holidays  by 

F.  W.  Dodge  Corporation 

46S  Tenth   St.,   San    Francisco  3 

Telephone   MArket  7110 

Q.  E.  McQavran,  Manager  •  Editor 
J.  E.  Odgers,  Advertising  Manager 

Subscription   Rates.: 
$30.00  per  year  / 
(Payable  in  Advance) 
Single  Copy  15  Cents 

Advertising  Rates  on  Requeet 

Printed  by 
Stark- Rath  Printing  ^^ 

A  Publishing  Co. 

(Entered  as  Second  Class  Matter, 
July  25,  1907,  at  the  post  office  In 
San  Francisco,  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1948  by 
F.  W.  Dodge  Corporation 


2/12/47  40 

Contract  Awarded 

Grading  Cost  $22S,32».40 

CACHE  COUNTY,  Utah.  U.  S.  No.  91, 
between  Box  Elder  county  line  and 
Wellsvllle. 

Owner  —  Utah  State  Road  Commis- 
sion, Ray  H.  Lieavltt,  chairman, 
State  Capitol,  Salt  L^ke  City,  Utah. 

Plans  by  engineering  department  of 
owner,  Ogden,  Utah. 

About  1.014  miles  graded  and  drained 
roadway. 

Contractor — Olof  Nelson  Construction 
Co.,  Logan,  Utah. 


Cisco,  Calif. 
Plans  by  owner. 
The  work  Involves: 

(1)  10,000  CU.  yds.  grading; 

(2)  estimated  field  Inspection  cost  at 
110.75  per  calendar  day. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St.,  San  Francisco,  Calif.,  upon  de- 
posit of  $5,  refundable. 


2/12/47  40 

Owner  Taking    Bids — Due   March   12, 

2   P.    M. — Grading  anC    SenI   Coat 
HUMBOLDT    COUNTY,     Calif.     Elk 
River  Road  between  .'unction  with 
State    Highway   Rouie    1    south    of 
Eureka    and    El    River   School. 
Owner — Stat3  of  California.   Division 
of  Highways,   Public   Works   Bldg., 
Sacramento,  Calif. 
State   Highway  Engr— CJ.   T.   McCoy, 

Public    Work."?    Bldg.,    Sacrainento. 
About  2.2  miles  grading  and   apply- 
ing ClaH<;  B-Single  seal  coat. 
Unit  quantities  will  be  given  to- 
morrow. 

Work    involves : 

(1)  78    cu.    yds.    remove    cone; 

(2)  5,500  cu.  yds.  roadway  excav; 

(3)  8145    cu.    yds.    struct,    excav. ; 

(4)  320  cu.    yds.    ditch    and    channel 
excav. : 

(5)  28.00r'   sta.   yds.   overhaul ; 

(«)  9.100  cu.    yds.    type    C    imported 
borrow: 

(7)  13.800  cu.   yds.   type  B   Imported 
borrow ;         > 

(8)  7,100   cu.    yds.    type    A    Imported 
borrow ; 

(9)  develop   water   supply    and    fur- 
nish water  equip.  ; 

(10)  830  M  gals,  apply  water; 

(11)  36    tons    liq.    asph.    &C-2    prime 
coat ; 

(12)  37  tons  Jiq.  asph.  SC-6  seal  coat; 

(13)  340     cu.     yds.     screenings     seal 
coat : 

(14)  15   cu.    yds.   class    A    port.    ccm. 
cone.    Htructs. ; 

(15)  355    lbs.    bar    remf.    steel; 

(16)  6   lin.    ft.    12   in.    -tand.    strength 
reinf.    cone,    oipe ; 

(17)  6   lin.   ft     15   in.   stand,    strength 
reinf.    cone,    pipe ; 

(18)  63   Un.   ft.   18  in.  stand,  strength 
reinf. >>conc.    pipe: 

(19)  4&  lin.  ft.  36  In.  stand,  strength 
reinf     cone,    pipe; 

(20)  36  lin.   ft.  48  m.   stand,   strength 
reinf.    cone,    pipe; 

(21)  36  lin.  ft.  60  in.  stand,  strength 
reinf.    cone     pipe; 

(22)  822    lin.    ft.    6   in.    18    gage   perf. 
metal    pipe    underdraln.-i ; 

(23)  137    cu.    yds.    filter    mtl    under- 
dralns;    "  'I 

(24)  67    Un.    ft.    salvage    exist    cone, 
pip*    culverts ; 

(25)  (n    lin.    ft.    relay   salvaged    cone, 
pipe    culverts. 

Speclfic.itions   obtainable   from   the 
above  office. 


2/12/47  40 

Contract  Awarded 

Surfacing  Cost  1135.766.00 

EMERY  and  GRAND  COUNTIES, 

Utah.  U.  S.  Nos.  6  and  50,  between 
Green   River  and   Solitude  Wash. 

Owner  —  Utah  State  Road  Commis- 
sion, Ray  H.  L«avitt,  chairman. 
State  Capitol,  Salt  Lake  City,  Utah. 

Plans  by  engineering  department  of 
owner. 

About  3.705  miles  2  Mi -in.  road  mixed 
bituminous  surfaced  road. 

Contractor  —  Whiting  4  Haymond, 
Springville,  Utah. 


2/12/47  40 

Hearing  of  Protests  Set  for  Feb.  28, 
10:30  A.  M. 

Street  Improvement;  Spec.  25,764 

SAN  FRANCISCO,  Calif.  Rivera  St. 
between  37th  and  38th  Aves. 

Owner  —  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Includes  grading,  21-ln.  vitrified  clay 
pipe  sewer,  21x6-in.  vitrified  clay 
pipe  Y-branches,  6-ln.  vitrified  clay 
pipe  side  sewers,  unarmored  con- 
crete curb,  asphaltlc  concrete  on 
rock  subbase  pavement,  water 
services,  long  and  short  water 
main. 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 

2/12/47  41 

Contract  Awarded 

Gas  and  Water  Lines        Cost  143.777 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 

Owner — City  of  Palo  Alto,  Depart- 
ment of  Public  Works,  J.  B.  WeUs. 
chairman,  City  Hall,  Palo  Alto, 
Calif. 

Cltx^  Engineer— Fabian  S.  Miller,  Ctiy 
Hall,  Palo  Alto,  Cahf. 

Includes  (1)  water  lines  and  (2)  gas 
lines. 

Contractor — Harvey  E.  Conner,  1222 
Whipple  Ave.,  Redwood  City.  Calif., 
(1)  132,950.60;    (2)   |10,826.40. 


(Continued  in  Second  Section) 
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42— MIsdr~SUPPLIES   AND 
MATERIALS 

2/12/47  •     42 

Sale  of  Miscellaneous    Flanges 

SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco,  Calif.,  announces  a 
fixed  price  sale  of  miscellaneous 
flanges,  with  closing  date  set  for 
February  5  to  March  5. 


Reinforcement   Bar* 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT. 
Washington.  —  Until  February  14.  S 
P.  M.,  bids  will  be  received  by  the 
U.  8.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver  3,  Colo.,  under 
Inv.  No.  G-38.187-A-1  for  reinforce- 
ment bars,  f.o.b.  shipping  point  and/ 
or  Odalr,  Wash. 

Specifications  obtainable  from  the 
above  office. 


2/12/47  •     42 

Fuel  Oil — Low  and  Only  Bidder* 

SACRAMENTO,  Calif.,  Sacramento 
Co. — The  following  submitted  bids  to 
the  State  Purchasing  Agent.  Sacra- 
mento, Calif.,  for  fuel  oil,  stove  oil, 
etc. : 
QUO.  38596,  REQ.  22931: 

4000    gallons    diesel    fuel   oil,    f.o.b. 
Douglas  City  or  Buckhom. 
Redding  Oil   Co.,   |.075;    1    day  deliv- 
ery;   discount    2    per    cent  30    days; 
awarded. 

Shell  Oil  Co.,  $.1075  Buckhom ;  1-105 
Douglas  City. 

Standard  Oil  bid  same  as  Shell  Oil; 
delivery  1  to  3  days. 
QUO.  40477,  REQ.  87969: 

8000    gallons    diesel    oil,    delivered 
Riverside. 


Riverside     Petroleum     Co..     |.0736; 
awarded. 

Richfield  Oil  Co.,  fOHS;  1  day  de- 
livery. 

Tidewater     Associated,     |.(y776;     2 
days'   delivery. 
QUO.  40332.  REQ.  18017: 

1000  gallons  diesel  fue  loll,  vendor's 
plant  in  Eureka. 

Eureka    Oil    A    Burner    Co.,    |.085; 
awarded. 

Tidewater  Associated,  $.065 ;  2  days' 
delivery. 


s    c    s 

It  Won't  Be 
Long  Now 


JOIST  HANGERS 

ALL   SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— ISth  STREET,  SAN  FRANCISCO 


MA.kft    SS47 
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PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  I^ENCING 

Complete  Line  .  .  ,  Efficient  Erection  Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 

All  Sizes  in  Stock 


n  b  I  T  E 
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BUILDING 
BLOCKS 

8"  X  8"  X  U  and 

smalltr  sizes  now 

available 


/ 


W.  S.  WETENHALL  COMPANY 

17th  dc  WISCONSIN  STREETS,  SAN  FRANCISCO,  10 

Phone  HEmlock   1480 


CHICK    PUMALITE    ADVANTAOIS 

1.  LIGHTWEIGHT  .  .  .  weighs  less  than  one-half 
of  the  average  masonry  block. 

2.  STRENGTH   ...  to   meet  the   requirements  of 
uniform  building  codes. 

3.  Economy  of  laying  .  .  .  lightweight  and  convenient 
sizes  cut  building  costs. 

4.  LOW  UPKEEP  and  Insurance  Cost  (about  half 
of  frame  construction  rates). 

5.  High  Insulation  and  Acoustic  value. 


Wrif  for  OteripHv  Md»r 

WESTERN  PNMISTONE  PRODICTS  CO. 

COMMERCIAL   ROAD.  SAN  CARLOS.  P.  O.   lOX  340 

f*oa«:  So*  Corles  1202 


Industrial  Floors 

Loralite  Magnesite 

•  • .  for  smooth  dur€d>le  warehouse  &  industrial  floors 

. . .  easy  maintenance . . .  resilient  surfaces 

. . .  installed  on  either  wood  or  oonorets 

...colors:  Red. .. Buff  ...Greefi.. .Black 

•  •  •  easilY  repaired  in  the  event  remodeling  is  n^oMMaiy 

•  •  •  unlimited  quantities  available  •  • .  immediate  lOsUiflatios 


^ren 
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•  LINOLEUM 

e  MASTIPAVE 

e  SAFETY  FLOORING 

e  DEX-O-TEX  TERRAZZO 


^laoA.  CcujieAA^fUfA. 


CARPETS 
RUBBER  TILE 
ASPHALT  TILE 
INDUSTRIAL  FLOORS 


2207  MARKET  ST.  •  TE5613  •  OAKLAND? 


rtlii^ 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  12.  1947 


WEDNESDAY.  FEBRUARY  12,  1947 


Shell  Oil,  1.085;  1  day  delivery. 

Rlch/ield  Oil  Co.,  |.085 ;  2  df ys'  de- 
livery. 
QUO.  40706,  REQ.  23010: 

2000  erallons  diesel  fuel  oil,  deliv- 
ered Gibson,  Calif. 

Redding  OH.  $.1025;  1  day  delivery; 
discount  2  per  cent  30  days;  awarded. 

Tidewater  Associated,  $.1060;  2 
days'  delivery;  net. 

Standard  Oil,  f.lOS;  1  to  3  daya' 
delivery. 

Shell  Oil,  |.106. 
QUO.  40195,  REQ.  22989: 

Shell  Oil,  $.0075  tanks;  $.0925  truck 
and  trailer;  7  days'  delivery. 

Redding  OH,  $.0925;  1  day  delivery; 
discount  2  per  cent  30  days ;  awarded. 
QUO.  30980.  REQ.  G33486: 

450  gallons  fuel  oil,  f.o.b.  Placer- 
vlHe. 

Tidewater  Associated,  $.09;  2  days; 
net;  awarded. 

Standard  Oil,  $.09;  1  to  3  days'  de- 
livery. 

Shell     Oil.    109;    delivered    as     re- 
quested. 
QUO.  40095,  REQ.  22983: 

50.000  gallons  stov«  oU.  PS-100, 
Camp  39,  Savi.s  Creek. 

St&ndard  Oil,  $.12;  1  to  3  days'  de- 
liverv. 

Redding  Oil  Co.,  $.1225;  3  days'  de- 
livery; discount  2  per  cent  30  days. 

Shell    Oil,    $.12;    7    days'    delivery; 
awarded. 
QUO.  40390,  REQ.  309-177: 

500  gallons  diesel  fuel,  f.o.b.  Hol- 
lister. 

No  bids  received. 


2/12/47  *  41 

Owner  Taking  Bids — Due  Feb.  Si- 
Water  and  Sewer  Laterals;  Moving 
and  Converting  Bvildings;  8peo. 
R-2-6  "^ 

ORAKGP   COVE.   Calif.,    SVe^no   Co. 

Owner— U.  S.  Bureau  of  Reclama- 
tion, Friant.  Calif. 

PIms   by   Engrg.    Dept.    of    Owner. 

Includes  moving  and  converting 
buildings  and  constructing  water 
and  sewer  laterals  for  Crovemment 
housing.  Orange  Cove.  Buildings 
to  be  moved  from  former  AAFTTC 
Bislt;  Training  Center  No.  8,  Fres- 
no County  Fairgrounds  near  Fres- 
no and  re-erccted  and  converted 
at  the  Govt,  camp  site  in  the  town 
of  Orange  Cove. 

Schedule   No.  1 

Dismantling,   moving   and   converting 
barracks 

(1)  moving  and  converting  barracks 
into  5   duplex   residences; 

(2)  consfructlng  2,800  ft.  of   timber 
'  curb  boards; 

(3)  placing    90    c.y.     surfacing    for 
,      driveway,    sidewalks   and   park- 

l»Tg  aprons. 

Schedule  No.  2 

(4)  excavating  and  backfilling  400 
ft.  of  water  pipe  trenches  not 
more  than  S  ft.  deep; 

(5)  exca.vatlng  and  backflUlng  1,- 
500  ft.  of  sewer  pipe  trenches 
nut   more   than   4   ft.  deep; 

(6)  excavating  and  backfilling  550 
ft  of  sewer  pipe  trenches  over 
4  ft  ar<d  not  more  than  6  ft. 
deep; 

(7)  furnishing  and  laying  180  tt.  of 
4 -In.  diam.  vitrified  clay  sew- 
er pipe; 

(8)  furnishing  and  laying  290  ft. 
of  6-ln.  dlam.  vitrified  clay  sew- 
er plp<; ; 

(9)  furnishing  and  laying  l.eOO  ft. 
of  4-in.  diam.   clay  fiekl   tile; 

(10>  constructing  5   grease  traps; 

(11)  fumi.qhtng    and     laying    360    ft. 
of   I'^-in.   diam.    service   piping; 

(12)  furnishing  and   laying  50  ft.   of 
I'inch  dlam.  rervico  piping. 

Copies  of  the  standard  forms  ana 
of  the  ypccificationH  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation:  R  T.,. 
Boke.  Rpgrioiial  Director.  Old  Post 
Offif^e  Bldg.,  7lh  and  K  Sts.,  Sacra- 
mento 14.  Calif.;  R  K.  Durant,  Con- 
struction Englncvr.  Friant.  Calif., 
and  Robert  B.  Coxsens,  District  En- 
gineer. Tulare  Basin  District.  T.  W. 
Patterson  Bldg.,  Fresno.  Calif.  Pros- 
|>ectlvc  bidedrs  desiring  to  visit  the 
site  of  the  work  snould  conununl- 
rate   with   the  construction   en^neer. 

Specifications  obtainable  by  pros- 
p*»ctivc  bidders  without  charge;  to 
others.  $1.<X),    not    refundable. 

43^MACH1NERY  AND 
EQUIPMENT 


and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Odair, 
Wash.,  one  16-bp.  wound-rotor  in- 
duction motor  with  mounted  motor 
pinion,  mounted  electric  aolenold 
brake,  drum  controller  and  realjitor 
bank  for  the  crane  hoUtlng  motion; 
one  5-hp.  found-rotor  induction  motor 
with  mounted  motor  pinion,  mounted 
brake  wheel,  drum  controller  and  re- 
sistor bank  for  the  crane  travel  mo- 
tion ;  one  alternating  current-direct 
current  conversion  unit  and  all  other 
electrical  control  apparatua  for  re- 
placement of  the  present  electric  mo- 
tors and  control  apparatus  for  the 
14-ton  draft  tube  gantry  crane,  left 
power  plant.  Grand  Coulee  Dam,  Co- 
lumbia Basin  Project,  Washington. 
The  brake  wheel  to  be  mounted  on 
the  5-hp.  travel  motor  will  be  used 
in  connection  with  an  exietinif  me- 
chanical foot  brake.  All  electrical 
conduit  and  wiring  required  to  inter- 
connect the  apparatua  covered  '  by 
these  specifications  will  be  furnished 
and  Installed  by  the  government  The 
apparatus  will  be  installed  by  the 
government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;'  to 
others,  $0.75,  not  returnable. 


43 


2/12/47 

Sale  of  Industrial  and  Domestio 

Appliances 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco,  Calif.,  announces  sale 
of  industrial  and  domestic  appliances, 
alarms  and  sounding  devices,  with 
closing  dates  set  for  February  11  to 
February  28. 


2/13/47  43 

HellsMf  Metal  Oeora 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  March  27,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customshouse, 
Denver.  Colo.,  under  Spec.  1689  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Odair.  Wash.,  the  hollow  metal 
doors,  complete  with  transoms,  rough 
bucks,  cabinet  Jambs,  trim,  hard- 
ware, glass  and  glazing  materails 
and  other  accessories  except  calking 
compound  necessary  for  the  complete 
installation  of  the  doors  in  the  ele- 
vator towers  on  Grand  Coulee  Dam 
and  In  the  left  powerhouse.  «md  ,the 
steel  partition  with  doors  in  the  con- 
trol bay  elevator  lobby,  floor  eleva- 
tion 951.00,  4-llne  wall  of  the  left 
powerhouse  of  Grand  Coulee  power 
plant,  Columbia  Basin  Project,  Wash- 
ington. The  doors  will  be  Installed 
by  the  government.  No  cliarge  for 
copies  of 'the  specifications  to  pros- 
pective bidders;  to  others,  $1,  not  re- 
turnable. 


trade     channels     concurrently,     with 
closing  date  set  for  March  IL 


48 


2/12/47 

Sale  of  Pumps  and  Pump  Parts 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  pumps  and  pump  parts  to 
priority  claimants  and  normal  trade 
channels  concurrently,  with  closing 
date  set  for  February  26  to  April  2. 


DAILY     PACIFIC     BUILDER 


43 


43 


43 


2/12/47 

Sale  of  Welding  Rod  Electrodes 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  83  Berry  St, 
San  Francisco,  Calif.,  announces  sale 
at  fixed  prices  of  welding  rod  elec- 
trodes to  priority  claimants  and  to 
normal  trade  channels  concurrently, 
with  closing  date  set  for  February  27 
to  April  3. 


2/12/47 

Hollow  Metal  Doers 

Bids  Wantsd 

CENTRAL  VALLEY  PROJECT, 
California.— Until  March  26,  2  P.  M, 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation.  Customshouse, 
Denver,  Colo.,  under  Spec.  1687  for 
furnishing  and  delivering  f.o.b.  cars 
at  the- shipping  point  or  f.o.b.  cars 
at  Coram.  Calif.,  the  hollow  metal 
doors,  complete  with  door  frames  and 
other  accessories,  for  installation  of 
the  doors  in  the  Shasta  power  plant. 
Central  Valley  Project,  California. 
The  doors  will  be  installed  by  the 
government.  -No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders; to  others,  $1,  not  returnable. 


2/12/47 

Hollow  Metal  Doors 

Bids  Wanted 

PARKER  DAM  PROJECT,  Arizona- 
California.— Until  March  26,  2  P.  M, 
bids  will  be  received  by  the  U  .S.  Bu- 
reau of  Reclamation,  Customshouse. 
Denver,  Colo.,  under  Spec.  1686  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Earp.  Calif.,  the  hollow  metal 
doors,  complete  with  transoms,  rough 
bucks,  thresholds,  cabinet  Jambs, 
trim,  hardware,  including  door  clos- 
ers, calking  material  and  all  other 
accessories  necessary  for  the  com- 
plete Installation  of  the  doors  in  the 
Parker  power  plant,  Parker  Dam 
Power  Project,  Arizona  -  California. 
The  doors  will  be  installed  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders ;  to  others,  $0.75,  not  returnable. 
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2/12/47 

Surge  Suppressors 

Contract  Awarded 

BOULDER  CANYON  PROJECT, 
Arizona-Califomia-Nevada.  —  Pelton 
Water  Wheel  Co.,  2929  19th  St,  San 
Francisco.  c:alif.,  at  (Schedule  1) 
$4000,  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1559  for  furnishing  and 
delivering  f.o.b.  shipping  point  and/ 
or  Boulder  City,  Nev.,  two  surg^  sup- 
pressors, one  flowmeter  with  tool 
cabinet  and  six  check  valves  for  the 
pumping  plants  of  the  Boulder  City 
supplemental  water  supply  system, 
Boulder  Canyon  Project,  Artzona- 
Callfomia-Nevada. 


2/12/47  •     48 

Motors.   Etc. 

Bid    Opening    Date   Extended   From 

Feb.  11   to   Feb.  25,  2  P.  M. 

COLUMBIA  BASIN  PROJECT. 
Washington.  —  Until  February  25.  2 
P.  M>.  bids  will  be  received  by  the 
U.  Gk  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1637  for  furnishing 


2/12/47  48 

Transformers,  Etc. 
Contract  Awarded 

FORT  PECK  PROJECT.  Montana. 
—A.  B.  Chance  Co..  19th  and  Tennes- 
see Sts.,  San  Francisco,  Calif.,  at 
(Schedule  4)  $1996,  awarded  contract 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1548  for 
fumishin  gand  delivering  f.o.b.  Ship'- 
ping  point  and/or  P^llon  and  Terry, 
Mont.,  electrical  equipment  for  the 
Fallon  and  Fallon  rellft  pumping 
plants,  Fori  Peck  Project  Montana. 


I— STBUCTVRIt^ 


2M  MMtHMWT  StrMt,  YUtew  •••M7 
Saa  FranelM*  4.  CalN.  ' 

•MfBMMt*  041m: 
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ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  riTTINGS 

SPECL\L  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 

ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  -  SAN  FRANCISCO  S  -  Phone  £Xbrook   1940 


2/12/47 

Sale  of  Gas  Cylinders 

SAN  FRANCISCO.  Calif —The  War 
Assets  Administration,  33  Berry  St.. 
San  FYancisco  7,  Calif.,  announces 
sale  of  gas  cylinders  at  fixed  prices 
to  priority  claimants  and   to  normal 


2/12/47 

Bulkhead  Gate  Frames 

Low  and  Only  Bidders 

DAVIS  DAM.  Arizona  -  Nevada. — 
The  following  submitted  bids  Feb- 
ruary 5  to  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1035  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.   cars  at  Louise,  Ariz.,  15  bulk- 


bead  gate  frames  for  Davis  power 
plant,  Davis  Dam  Project,  Arlsona* 
Nevada.  The  materials  will  be  In- 
sUlled  by  the  government: 

Willamette  Iron  &  Steel  Co.,  f.cb. 
Portland,  Ore.,  $3«,480;  130,000  lbs. 

American  Bridge  Co.,  Denver,  Colo., 
f.o.b.  Ambridge,  $22,335;  118,000  Iba; 
net.  No  equalization.  ' 

Pacific  Coast  Engineering  Co.,  f.o.b. 
Alameda,  Calif.,  $23,550;  116,000  lbs; 
hi%  10  days. 

LAkeside  Bridge  &  Steel  Co.,  Mil*' 
waukee.  Wis.,  f.o.b.  Louise,  $21,500; 
106.300  lbs.  and  6700  lbs.;  net  No. 
equalization ;  price  clause. 

Independent  Iron  Works,  f.o.b.  Oak- 
land, $29,368;  117,000  lbs.;  net.  No. 
equalization. 

Schmitt  Steel  Co.,  f.o.b.  Portland.. 
Ore.,  $18,350;  113,000  lbs.;  %%  10 days.. 
No  equalization. 

Rockwell  Engineering  Co.,  Chicago,, 
111.,  f.o.b.  Blue  Island,  $52,200;  116,000i 
lbs. ;  net.  Will  equalize. 

Dravo  Corp.,  Pittsburgh,  Pa.,  f.o.b.. 
Neville  Island,  $29,000;  102,700  lbs.; 
net.  No  equalization. 

Provo  Foundry  &  Machine  Co.,  f,o.b. 
Provo,  Utah,  $21,803;  115.000  lbs.;  net. 
No  equalization. 

2/12/47  •     «» 

Transformers 

Bids  Wanted 

SACRAMENTO,  Calif.— UnUl  Feb. 
18,  3  P.  M.,  bids  will  be  received  by 
the  Sacramento  Municipal  Utility 
District,  James  E.  McCaffrey,  gen- 
eral manager  and  chief  engineer,  801 
California  Fruit  Bldg.,  4th  and  Jay 
Sts.,  Sacramento,  Calif.,  for  subway 
type   transformers. 

Specifications  obtainable  from  tha 
above  office. 


(Continued  in  Second  Section) 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ltd. 

Manufactarcrs  of 
Wire  Cat,  Repressed  Pav-    nnipy       Hollow    Baild- 
ing,  Acid  Resisting,  Face,    KK|I/|\       inS*    Partition 
Fire  Clay,  and  Fire   .   .   .  and  Quarry  .  . 

OflBce  and  Plant-^POINT  RICHMOND 
Phone  Richmond  226 


THE 


•re's  hew  Quenset  preved  Itself 


YOUR  BEST  ANSWER 
TO  LOW  COST  BUILDING 


Knrftfk's  Big-VolwRt  Soks . . .  more  than 
one  million  dollars  worth  of  modem 
Quonsec  buildings  were  sold  to  farm- 
ers, industrialists  and  private  users  last 
year  in  the  Kraftile  Company's  North- 
ern California  distributing  area.  There 
is  the  best  kind  of  proof  that  Quonsct 
values  are  outsunding!  931*000  sq.  ft. 
of  needed  floor  space...  promptly  built 
of  non-restricted  materials. 


Tot  May 


NFf 


m 


NO  MONiY  DOWN 
PAYMMTSTOSUIT 


Kraftilt's  Ability  to  INtt f  YMr  PrtUMi 

...more  than  257  Quonset  adaptations 
have  been  worked  out... solving  prob- 
lems in  every  field  of  agriculture  and 
business.  The  Kraftile  Company  oper- 
ates a  complete  STRAN-STEEL  Division, 
manned  by  experts  and  drawing  on  the 
resources  of  architectural  and  construc- 
tion authorities.  Whatever  your  build- 
ing needs,  Kraftile  now  has ...  or  wiU 
recommend... a  money-saving  answer. 
Call  on  your  nearest  Kraftile  man... he's 


at  your  service! 

y<t<w»»ifd  !2uait4et adttost^a^ed, . •• 

e  AU-STHL ...  A  LIFITIME  INVESTMENT 
•  EASY  TO  SECT ...  May  beysri  tract  llMir  •«■ 
•  MINIMUM  UPKEEP . ; ;  lOW  OIIMNAL  COST 
•  PROnCTION  AGAINST  FIIE,  WEATNER, 
•  GOOD  LIGHT  AND  VENTIIATION 


KRAFTILE  COMPANY 

Moln  Offfica!  NILIS,  Coliforhia,  Phon«  NKES  3611 

Nopai  1016  First  St.,  Phone  Nopo  221      •      Son  Fronciscot  50  HowtHomo  St., 

f«N  Jose  1 1910  foofli  First  Streot,  Columbia  «114-J 


Demand  for  Antomatic  Heating  Equipment 
Sensational— Plumbing,  Heat  Industries 

CHICA(iO.— The  sensational  demand  for  automatic  beatiuj 
equipment  ih  easily  the  most  si{;nificant  fact  jn  the  lieating  industr> 
today,  according  to  Ihc  Plumbing  and  Heating  Industries  Bureau. 
The  demand  for  automatic  heating  lar  exceeds  the  forecasts  based  on 
surveys  made  during  the  war  years,  and  has  caused  hurried  revisions 
of  production  schedules  of  manufacturers  of  heating  equipment- 
The  urgent  demand   for  auton^atic   heating   covers   all   types  of 

heating  systems  and  all  fuels  ana-* 

is  as  strong  among  owners  of  ex- 
isting homes  who  are  seeking  to 
modernize  their  heating  equipment 
as  it  is  among  builders  of  new 
homes. 

This  unprecedented  public  inter- 
est in  automatic  heating  indicates, 
that  millions  of  Americans  today 
are  conscious  of  the  convenience 
and  comfort  of  central  heating, 
automatically-fired,  the  Bureau  be- 
lieves. 

Systems  Variable 

There  are  three  types  of  cen- 
tral heating  systems,  each  of 
which  may  oe  automatically-fired. 
These  are  hot  water,  steam,  and 
warm  air.  There  is  no  relation  be- 
tween the  type  of  heating  system 
and  the  fuel.  In  other  words,  any 
one  of  the  three  kinds  of  central 
heating  systems  may  be  fired  with 
any  one  of  the  three  kinds  of  fuels. 
Tms  means  that  the  owner  hab 
an  option  in  the  choice  of  the 
heating  systent  and  in  the  fuel. 

Simflarly  thore  is  a  choice  of 
heat  distributing  surfaces,  parti- 
cularly in  the  case  of  hot  water 
and  steam  heating  systems.  With 
a  hot  water  heating  system,  for 
instance,  the  heat  may  be  distribu- 
ted by  means  of  radiators,  cou- 
vectors,  radiant  baseboaiidjs,  K>r 
radiant  panels.  Each  of  these 
methods  of  heat  distribution  pro- 
vides radiant  heat.  The  difference 
consists  in  the  variation  in  the 
size  of  the  heat  distributing  sur- 
faces. In  the  case  of  radiant  pan- 
els, the  entire  flcor,  wall,  or  ceil- 
ing serves  as  a  heat  distributing 
sonace. 

Controls  are  the  "brains"  of  ev- 
ery automatically  -  fired  heating 
system  whether  the  fuel  be  oil,  gas 
or,  coal.  The  principle  control  in- 
etrument  for  automatic  heating  is 
the  thermostat. 

Outdoor  Control 

The  modern  themostat  is  an 
extremely  sensitive  instrument. 
It  is  instartly  responsive  to  the 
slightest  change  in  room  temper- 
ature. A  refinement  of  the  stand- 
ant^ermostat  is  the  electric  clock 
thermostat.  Maintaining  the  same 
accurate  control,  it  also  automati- 
cally provides  lower  temperature 
during  the  night  period.  Another 
methwl  of  day-night  control  is  the 
iwin  thermostat  operating  in  con- 
junction with  an  electric  timt 
switch  in  the  basement. 

One  of  the  refinements  in  auto- 
matic heating  is  zoning,  that  is, 
'dividing  the  house  into  two  or 
more  zones  each  controlled  by  a 
separate  thermostat.  Still  another 
refinement  is  modulation,  that  is, 
the  continuous  circulation  of  the 
heating  medium  whether  it  be 
air  or  hot  water.  This  prevents 
cold  floors  aad  drafts. 

Another  innovation  in  controls 
for  automatic  heating  is  the  use  of 
an  outdoor  control  to  anticipate 
temperature  changes  before  they 
are  refletted  by  the  indoor  ther- 
mostat 

•  Heat   Domestic    Water 

Automatic  heating  has  made  it 
possible  to  heat  the  domestic  hot 
wat<»r  supply  by  the  same  boiler 
which  heats  the  house.  This  is  ao- 
complish»^d  by  the  circulation  of 
the  h'.t  boiler  water  around  coils 
contoining  the  domestic  water 
Thus  the  domestic  water  is  heat- 
ed indirectly  bv  the  boiler  wat^r 
the  year  around. 

# 
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Thomas  Hofmann 
Died  January  17 

Thos.  G.  Hofmann  of  San  Fran- 
cisco, veteran  P.  A  F.  Corbin  sales 
representative,  suddenly  passed 
away  on  January  17  at  the  Cali- 
fornia Hospital  in  Los  Angeles. 

Accompanied  by  his  wife,  he 
was  spending  a  few  days  in  Los 
Angeles  after  a  returr.  trip  from 
the  Corbin  plant  in  New  Britain, 
Conn.,  when  he  was  stricken  and 
removed  to  a  hospital  in  that  city. 

In  1900  Tom  Hofmann  started 
his  hardware  career  with  the  Bak- 
er &  Hamilton  Company  of  San 
Francisco,  where  he  rose  to  the 
position  of  manager  and  buyer  of 
the  builders'  hardware  department, 
and  then  to  manager  of  the  con- 
tract builders'  hardware  division. 
Later  on  he  joine<i  the  Sargent 
Company  and  represented  that  firm 
on  the  w^st  coast  until  St^ptember 
of  1912  when  he  became  associateo 
with  P.  &  F.  Corbin  as  sales  rep 
resentative  covering  the  Califor- 
nia-Nevada territory. 

His  fine  personality  and  expert 
knowledge  of  builders  combined  tc 
win  Tom  Hc'fmann  a  host  of  per- 
sonal friends  both  in  anu  out  of 
the  hardware  fraternity. 

A  native  of  San  Francisco,  he 
was  bom  Sept.  23,  1884.  Survisors 
are  Mrs.  Hofmann,  and  a  son,  Dr. 
T.  Richard  Hofmann  of  Berkeley. 

MARKET  CONTRACT  IS 
AWARDED  TO  LUSTRON 


CaterpiHar  Tells 
Staff  Promotions 


PEORIA,  111.— Because  of  the 
addition  of  new  products  to  its 
line,  and  because  of  expanded  pro- 
ductive facilities,  Caterpillar  Trac- 
tor Company  has  created  the  job 
of  parts  consultant  in  its  parts 
department  here  with  W.  B.  Gor- 
don, former  inventory  control 
manager,  appointed  to  th»  naw  po- 
sition. 

J.  G,  Hamncr  has  been  promot- 
ed from  Parts  Technical  Manager 
to  inventory  control  manager  arid 
H.  F.  Haven  promoted  from  assist- 
ant parts  manager,  western  divi- 
sion to  parts  tecnnical  manager. 

E.  L.  Mapon,  who  has  bten  cen- 
tral division  assistant  parts  mcr- 
ager,  takes  the  western  division 
post  vacated  by  Haven  and  C.  F. 
CummingB  becomes  assistant  parts 
manager  of  the  central  division. 


WASHINGTON,  Feb.  5.— Nego 
tiations  have  been  completed  for  a 
guaranteed  market  contract  with 
the  Lustron  Corp.,  Chicago,  for  the 
production  this  year  of  close  to 
15,000  porcelan  enamel  steel  housc*."^ 
Housing  Expediter  Frank  R.  Crec- 
don  announced  today. 

Previously,  the  RFC  had  an- 
nounced the  approval  of  a  $12,- 
500,000  loan  to  Lustron  condition- 
ed on  the  company's  raising  $3,- 
500,000  cash  equity. 

# 

ESTABLISH   STIFF   RENTS 


AL.TER  dwelling.  |1000:  28  Sylvan, 
owner  and  cutractor,  J  Detts.  2£ 
Sylvan  Dr. 

DWELLINGS,  five  l-«tory  fr.  f7300 
each:  D  43rd  A*e  300.  325,  350.  375 
and  400  N  Pachecu ,  owner  and 
contractor,  United  Housing  Corp. 
2701  Judah  St. 

DWELLING,  1-8^  ury  frame,  17000; 
E  3t6h  Ave  200  N  Ortega;  owner, 
Wm  Myers,  770  30th  Ave;  contrac- 
tor,  Rude   &    Lipman. 

ALTER  flat  and  3rflce,  $1000;  1271- 
73  Turk  St;  owner.  G  Mata.  2214 
Filimore  St;  contractoi,  Martinez 
&  Calhoun,  528  Hemlock. 

DWELLING,  l-story  frame,  fSOOO; 
N  Diamond  34.4S  E  Moreland;  own- 
er and  builder,  V  Gullmes,  3740 
25th    Ave. 


BUILDING  PERMITS 

Granted 


8AN  FRANCISCO  COUNTY 


FEBRUARY  11,  1»47 


SHELVING,  fSOO;  789  Howard  St; 
owner  and  contractor,  Don  Nl- 
agra. 

ALTER,  ?3C00;  2807  Stciner  Street; 
owner  and  contractor.  Prank  An- 
derson. 

INSTALL  door  and  stucco  front, 
iCOO;  owner,  Al  Casseltano;  con- 
tractor, John  Oliva. 

DWELLINGS,  two  l-story  fr,  |8S00 
each ;  owner  and  builder,  Superior 
Bulloing  Co. 

REPLACE  floors,  |900;  1958  Sutter 
St;  owner,  Wesley  Johnison;  con- 
tractor, B  S  Maclntyre. 

ADD  ROOM.  $1600;  1867  4ith  Ave: 
owner,  Wm  Redkey;  contractor,  I 
N   Smith.  ^ 

REPAIR  fire  damage,  $4000;  1077-9 
>phbury  St;  owner,  M  Grant;  con- 
tractor, Clyde  Constr  Co. 

ADD  porch,  $800;  2i8  Sweeney  St; 
owner,  W  Johnson ;  contractor,  N 
T  Johnson. 

REPAIR  fire  damage.  $1000;  2864-66 
Folsom  St:  owner.  H  L  Stolz;  con- 
tractor. Jack   Callagban. 

ADD.bed-oom,  $1800;  186  Daaux  S» ; 
owner,  Lewis  Lercari ;  contractor, 
Hamlltcn   &  Orr. 

EXTERIOR  door,  $1000;  645  How- 
ard St :  owner,  Johnson  &  Jojikison 
contractor,  MacDonald,  Young  St 
Nelson. 

ALTER  service  station,  $960;  1795 
15th  St;  owner.  Tlios  ^  Howard; 
contractor.  Endurance  Metal  Prod- 
ucts Co. 

DWELLINGS,  12  2-Btory  fr,  $13,000 
each ;  NE  Cor  Kirkham  St  and 
Funston  Ave;  E  Funston  25  N 
Klrkhara ;  Seal  Rrock  Drive  564 
E  Camino  Del  Mar;  Seal  Rrock  Dr 
4SO,  515,  640.  SOB.  MO  E  Cam(Do 
Del  Mar;  S  Judah  St  95  W  12th 
Ave:  W  12th  Ave  50,  75.  100  South 
Jadnh  ^street,  oivner  and  builder, 
Hcrfy  Doelger  Bldr,   Inc. 


21st   St-   owner  and   builder.   R   O 
Hunter,   premise*. 

ALTERATIONS,  $1800;  3048  Rich- 
mond Blvd;  owner,  H  V  Waldorf, 
prem;  contractor,  O  W  Johnson, 
1918  Hoover  Ave. 

DOCK,  loading.  $3000;  96  Clay  St, 
owner  and  builder,  Rob^deaux 
Truck    Co,    premises. 

6823  Nottingham  Dr;  owner,  W  D 
Askqulth;  plumber,  F  B  Nearhood ; 
5  pi  fix ;  3  gas  op ;  12  water  con. 

4145  Rhoda;  owner,   ;  plumber, 

T  Donaldson ;   26  water  con. 

9245  E  14th  St;  owner.  Van  Nader; 
plumber.  Geo  S  Campbell;  1  gas  op. 

2133  B  29th  St;  owner.  A  W  Pet- 
erson; plumber,  E  M  Murphy;  1  pi 
fixture. 

669  Oscar  St ;  owner.  Binfrham ; 
plumber,  E  M  Maloney;  4  pi  fix; 
4  grss  op,  10  water  con. 

Location  omitted;  o'winer,  Fned 
Joestrom;    plumber,    Wm    Ambrose; 


S19  Nev/ton.;  owner.  Louis  Nagy; 
plumber,   Louis   Nagy;   1   pi   fix. 

3257  Georgia:  owner.  MO  Ed- 
lund;  plumber.  C  1.  Goody;  5  pi  fix; 
3  jraa  on;   13  w«t««r  con. 

2060  Mtn   Blvd;   owner 

plumbiT  R  A  Roebor;  1   gas  op. 

Cor  Elmwood  and  Lancaster;  own- 
er.  S  J   AmeroHo ;    plumber.   Bonettl ; 

1  nl  fix :  5  w  ater  con. 

617  Oakland  Ave;  owner,  W  Vin- 
cent :  plumber,  V  L  Aiken ;   1  pi  fix ; 

2  water  cor 

2717  San  Pablo  Ave:  owner.  Wien- 
dorf  -  Swarson ;  plumber.  Cleaners 
ETxchange :   1   ras   op ;   1   water  con. 

lflOS-5-7-9  19th  Ave;  owmer,  Paul 
C  Tilton :  plumber.  R  J  Bonettl ;  18 
pi  fix;  12  gas  op;  36  water  con. 

Foot  5th  Ave;  owner.  Hurley  Ma- 
line  Works;  plumber,  Durant;  2 
water  con. 

2732  Talbot  St;  owner.  Nichols; 
plumber,  J  R  Pierce;  3  pi  fix;  8  gas 
op;  16  water  con. 

8001  Hillmort:  owner,  Disney; 
))lumber,  J  R  Pierce;  5  pi  fix;  3  gaa 
op;   18  water  con. 

2147  102nd  Avenue;  o«-ner.  Green: 
plumber,  J  R  "Pierce;  6  pi  lix;  3 
gas  op;  20  water  con. 

2155  102nd  Avenue:  owner,  Green: 
plumber,  J  R  Pierce ;  6  pi  fix ;  3 
gas   op;    18  water  con. 

1422  Glenficld ;  owner,  Owen : 
plunnber.  J  R  Pierce ;  6  pi  fix ;  3 
gas  ep:  20  water  con. 

41.38  Whittle;  owmer,  Jensen; 
pluntber,  J  R  Pierce ;  6  pi  fix ;  3 
gas   op;   18  water  con. 

2018  73td  Avenue:  owner.  Home 
Cleaners ;  plunnber,  R  O  Kindblad : 
1   gas  op 

1148  107th  Ave;  owner,  J  Orsl; 
plumber,  E  H  Wittorff  •  2  pi  fix;  4 
gaH  op:  6  water  con. 


side  Tract.  Hope  ht;  owner  and 
builder.  J  T  Sloan.  Rte  4,  Hope  St, 
San   Jose.  *^ 

ADDITION,  $1/100;  Rte  2  Box  290- A, 
Grant  Road,  Mtn  View ;  owner  and 
bulkicir,  Angclo  Crsplt,  Rte  2,  Box 
29-A.  Grant  Road.  Mtn  View. 

DWELLING,  $6000;  W  Emory  Lane 
Lot  10,  Campbell;  owner  and  con- 
tractor. C  Cutrell.  Rte  1,  Box  465, 
San   Jose. 

ADDITION,  $1000;  Rengsdorff  and 
University.  Mtn  View;  owner  and 
builder,   Vlsente  Gutierrez. 

ALTER.  $1000;  West  Lucretla  off 
Story  Road,  San  Jose;  owner  and 
builder,   D   Bernardo,    premises. 

DWELLING,  $6500;  NE  Cor  Santa 
Rita  and  Portola.  Los  Altos;  own- 
er and  builder,  F  W  Pulaski,  P  O 
Box   473.    Los   Altos. 

SAN  JOdE  " 


ALTE!R  business  bldg,  $2000;  96 
Almaden  Avenue;  owner,  Almaden 
Motors ;  contractor.  B  A  Hatha- 
way, 1275  Glen  Eyrie  Avenue,  Saii 
Joae. 

DWELLING,  $6250;  470  Asbury  St; 
owner  and   builder,   A  Brensike. 

ALTER  Indus  bllg.  $2800;  826  8  6th 
St ;  owner.  Barn  n  Gray ;  contrac- 
tor. Megna  &  Nowell.  838  Minne- 
sota Ave,  San   Jose. 

REPAIR  dwelling.  $1500;  1027  Morre 
owner  and  builder,  S  L  Resend«z. 

ALTER  residence,  $3800;  214  North 
First  St :  owner.  E  Alderman :  con* 
tractor,  W  H  Schwartz.  484  South 
11th    St. 

DWELLING,  $6500;  106P  ^  lUh  St; 
owner   and    builder,    Frank    Iilqro. 

ALTER  busines  bldg.  $500;  448  Bast 
Santa  Clara:  owner  and  contrac- 
tor, 3  McCormick. 

ALTER  business  bldg,  $1000;  451 
Willow  St ;  owner.  Sam  L  LoBue ; 
contractor,  Robt  L  Talbott,  629  N 
1st   Bt. 

DWELLINGS,  six,  $7000  each;  1442, 
1445  San  Pe'dro;  1442  Forrestal ; 
1443  Keoncrest;  1438,  1441  Arnold 
Ave;  owner  and  builder,  McKeon 
Consti  Co,  550  Taraval  Street,  San 
Francisco. 


Completion  Notices 


8ACRAMENT0  COUNTY 


SANTA  CLARA  COUNTY 


OAKLAND 


The  Apartment  House  Associa- 
tion of  Alameda  County  is  spon- 
soring a  plan  to  distribute  avail- 
able housing  by  a  sliding  rental 
scale  based  on  the  number  of  oc- 
cupants in  each  unit. 

Citing  statistics  which  disclosed 
that  between  April,  1940,  and  No- 
vember, 1945,  30  per  cent  of  new 
dwelling  units  in  Alameda  County 
housed  only  one  person  each,  a 
spokesman  proposed  that  su''h  per- 
sons be  charged  "stiff"  rents  that 
would  force  «»naring  of  apnrtments. 

This  would  be  accomplished  by 
adoption  by  OPA  of  a  sliding  rent 
scale  based  on  the  number  of  oc- 
cupants. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


-ot 


Aoquieition  of  the  $2  million 
army  airport  at  Hayward  by  the 
City  of  Hayward  is  in  final  stages 
Reportedly,  the  deed  has  been 
drawn  up  by  the  San  Francisco 
WAA  office  and  forwarded  to 
Wsshington  for  final  action. 


8AN    FRANCISCO   COUNTY 

DWELLING.  2-story  frame.  $10,- 
000;  N  San  Felipe  Ave  314.6  Eart 
.San  .laclrto.  owner.  E  E  Roiida, 
690  Market  St;  crntrartor,  H  A 
Crofkei     &    Co.    681     Market    St. 

ALTER  dwelling,  $1400;  1661  Baker 
.St ;  owner  C  C  Evans.  806  55th 
.St,  Oakland;  contractor.  American 
Roofing  &  Modernization  Co,  SOf 
Sffth   St.  Oakland. 

DWELLING,  l-story  frame.  $7000; 
E  .16th  Av.'  325  N  Ortega;  owner. 
B  Baker.  1841  37th  Ave;  contrac- 
tor. Rude  &  Lipman.  1894  S6th  Ave. 

ALTER  dwelling,  $1000;  3271  21i«t 
St ;  owner,  Viola  and  Eunice  Hea- 
iv    ^271    21  ht    St 

ALTER  dwelling.  $2750:  370  Madi- 
son St;  owner,  John  F  Kelly,  352 
Mudtson    St. 


ALTER  and'  add  to  apts.  $6500;  6675 
6077  Claremont  Ave;  owner.  Jac- 
ques Hayes,  premises:  contractor, 
Hugo  Muller,  Jr.  6089  Claremont 
Ave. 

ALTER  and  addn.  $40,000;  W67  Med< 
lord  Ave;  owner.  Dennlsori  Fooas 
contractor.  M  &  K  Corp.  Financial 
Center    Bldg,    San    Francisco. 

OARAGE,  1 -story.  $750;  9«51  Edes 
Ave;  owner  and  builder,  W  O  Han- 
fhaw,  premises. 

DUPLEX,  one-story  8-room,  $9600; 
3310  12  Georgia  St;  owner  and 
builder,  T  G  Silvera,  1833  Fremont 
Drive,    Alameda. 

DWELLING,  l-story  5-room.  $4860; 
5733  Coltor.  Blvd;  owner  and  con- 
tractor,  C    B  Johnson,   906  Blair. 

DWELLING,  l-story  5-room,  $5000, 
garaf:e.  V^OO  9^00  E  St ;  owner 
and  bullc!<  r,  Chas  Masada.  9445 
D    St. 

DWELLING,  l-story  5-room.  $6000. 
421C  Tomkins  Ave;  owner.  BHsa 
Bennett,  9114  E  14th  St;  contrac- 
tor, Melvln  C  Shaw.  3821  Park 
Boulevard. 

DWELLING,  l-story  5-room.  $5500; 
3036  El  Monte  Ave ;  owner  anc' 
hu'lder.  M  P  Brash,  160O  Mountain 
Blvd. 

DWELLING,  l-story  5-room.  $5500: 
3020  El  Monte  Ave;  owner  and 
bufldor.  M  P  Brash.  1600  Mountain 
Boulevard. 

DWELLING,  2-«tory  6-room,  $8000; 
31!U  MIddleton  St;  owner  and  con- 
tractor. R  K  Smith,  5851  Romany 
Road. 

DITPLEX,  one-story  8-room,  $8000; 
?O.V>-32  Mitina  St;  owner  and  con- 
tractor,  Gporpe   Foss.  Jr.   premis<*r>. 

WAREHOITSE.  l-story  5-room  cor- 
cretp,  $25,000;  1C5  Jackson  Street: 
owner.  Coon  A  Roveda.  2929  Roose- 
velt Ave,  Richmond ;  contractor. 
E  J  Freethy.  1432  Kearney  8tre«t, 
EI   Cerrito. 

DWELLING,  l-story  4-room,  $4500; 
loii  83id  Ave;  owner.  Alameda 
H.imes  Co.  9935  A  St ;  contractor. 
J  E  Kenney.  prcmij<es. 

REPAIR  fire  damage.  $4000;  731."J 
MacArthur  Blvd ;  owner.  C  Clay- 
man,  prem;  contractor,  Oakland 
Constr  Co.   1061   19th   Ave. 

ADDN   to  dwelling.  $2000;   2440  Bast 


Boilers  • .  *  High  Pressure  &  Heating 

NEW     AND     REBUILT 
All  S/iM  and  Typ—  of  $f—l  Tarnk* 

OCEAN   SHORE   IRON  WORKS 

550  Elqbth  SfrMt  fke««  UNrferlilll  4310  %om  FraneUes 


DWELLING.    .$7200;    493    8    Wlllarrl 
St.    San    Jose;    owner   and!   huilder, 
Fav  Ford. 
SERVICE    SUtion.    $4000;    8W    Cor 
Sierra    and    Middlefield    Rd ;    owrn- 
er  and   builder.  Sam  Ambra,  Route 
I.   Box   162-A.   Mtn   View. 
DWELLING,    $7000    Lot    28    Fewtrell 
Drive;     owner,     R     Elnbergei^     6S 
Brooklyn  .  Ave,    San    Jose ;    builder, 
G    Nishiura,    201    Jackson    St,    San 
Jose. 

DWELLING,  $7000;  Lot  6,  Fewtrell 
Drive;  owner.  R  Bowen,  140  Au- 
zerals,  San  Jose:  builder,  G  Nish- 
iura, 201  Jackson   St,  San  Joae.    • 

DWELLING.  $7000;  Lot  27  Fewtrell 
Drive;  owner.  W  Cole,  918  Fran- 
quette  St.  San  Jose;  builder.  G 
Nishiura.  101  Jackson  Street.  Sau 
Jose. 

DWELLING ,  $4000;  Joaquin  Roaci. 
Mtn  View;  jwner  and  builder.  J 
Corral.  230-A  Juniper  Ave.  Mtn 
View. 

GARAGE  and  porch.  $1000;  SW  Cor 
Hamilton  and  San  Jose-Los  Gatos 
Road ;  owner  and  builder,  G  Wal- 
ton,  Rte   1.    Box   380-D,    Campbell. 

ALTER  liquor  store.  $1500;  3709  El 
Camino.  Palo  Alto;  owner.  J  Vi- 
moll:  contractor.  E  Kephart,  211 
Pipe,  North   Palo  Alto. 

STORAGE  bldg,  $1800;  Lots  16-21 
Fair  Oaks.  Mtn  View;  owner.  P  M 
Lozada.  Box  614.  Los  Alton;  con- 
tractor. G  Gibson,  116  Santa  RIU. 
Palo  Alto. 

DWELLING.  $.'W00;  Joaquin  Road. 
Mtn  View;  owner  and  builder, 
Chrlstensen  A  Kortright,  582  Al- 
berta  Ave.  Cupertino. 

DWELLING.  $«000;  Lot  12.  Carlyn 
Ave.  Campbell;  owrer,  F  W  Rich- 
ardson ;   builder.   Gamel.    Inc. 

DWELLING.  $4000;  Lot  l8,  Montr 
Vista.  Alcasar;  owner  and  build- 
er. W  E  Pendergraft.  P  Q  Box  860 
Cupertino. 

DWELLING.   $0000;    Lot    »7,    South- 


Recorded 

Jan.  81,  1947— Ptn  Lot  28,  Rio  Linda 
Subdivision  No  1.  Elisabeth  May 
Allen  to  Charles  Danbrook. 

Jan.  31,  1947— Lot  1322,  Elmhurst  Sub< 
division  No  1.  Stanley  J  Mowlee  to 
Jansen  Construction  Co. 

Jan.    81.    1947— Lot    29,    H    St    Trjict. 

I     George  D  Dunn  to  Markwart  Co. 

Jan.  81,  1947— Lot  5,  Block  28,  Fair 
Oaks  City.  Ralph  R  Hlnsey  to 
William  Murcell. 
Jan.  31.  1947— Ptn  Lot  32.  Carmlchael 
Colony  Subdivision  No  2.  Sam  Har- 
ris to  whom  it  may  concern. 

Jan.  31,  1947— Ptn  Lot  3,  Block  22, 
North  Sacramento  Subdivision  No 
8.  John  F  Hale  to  George  W  Reed. 

Jan.   31,   1947— Ptn  Lot  2,   Cope  Sub- 


A  1. 1  M  1  \  i:  \ 


PUTTYLESS  GLAZING 


U.S.Pst.  21/1919 

SKYLIGHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  ROOFS 

ftREEN  HOUSES 

For  •ttimatM,  or  •ngin««r{nr  dMiaiH 
rovtring  ■  rompUc*  Inctaliafloa,  includ- 
ing (h**!  OMtal  raquir^manU  .  .  . 

CALL  .  .  .  IXIROOK  lltS 

EmrluMv*    Diatrikiifnn    for 
Nnrthrrn    California 

McKmr*  M«fal  Products  Co. 

244  Tvlioiiia  St.,  San  Froncltco,  3 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 

575  Berry  Street  Phone  MArket  3121 


W«  Are  Keody  #o  Srv  Yowr  ItrnqftlfmrnnH 

READVMIXEB  CONCRETE 


^%i>y  --tr    *. 


'-^^^HMffi*^ 


FACES 


DAILY     PACIFIC     BUILDER 


WEDNESDAY,  FEBRUARY  12.  1947 


\ 


/" 


division  No  11.  J  W  Keith,  et  al.  to 

whom  it  may  concern. 
Jan.   31,    1947— Ptn    Lot    1,    Oranlee's 

Tract.  Lorlng  M  Scrlbner  to  whom 

It  may  concern. 
Feb.   8.   1947— Lot   2.  Wright   k.  Kim- 

brough   Tract   No  36.    M   L  Smith 

and   L  L  Hawk  to  whom   it  may 

concern. 
Feb.  3,  1M7— Ptn  Lota  9,  10,  12,  Block 

32,  North  Sacramento  Heights.  Bl- 

don  Hill  to  whom  it  may  concern. 

Feb.  3.  1947— Ptn  Lots  10,  11,  12.  Block 
32,  North  Sacramento  Heights.  El- 
don  Hill  to  whom  it  may  concern. 

Feb.  3,  1947 — Two  pieces  of  property 
on  ptn  Lot  10,  Louisiana  Tract. 
Thomas  B  Thompson  to  whom  it 
may  concern. 

Feb.   3,   1947— Lot   1.  Block   87,  North 

Sacramento  Subdivision  No  1.  Vic- 

.  tor  F  Oolbora  to  Mahaffey  A  Studt. 

Feb.  3,  1947— Lot  73.  Riverside  Park. 

Fred  Au  to  John  H  Barden. 
Feb.  4,  1947— Lot  9,  Swanston  Palms 

Subdivision  No  5.  Walter  E  Trainor 

Jr  to  Charles  E  Decuir. 
Feb.  4,  1947— Ptn   Lot  34,  Coyle  City 

Acres.    Daniel    H    floyd    to    T    A 
^     Odum.  , 

Feb.    4.   1947— W    H   I^   «.  24th    and 

25th,  P  and  Q  Sts.  Fred  A  Nlcklin 

to  whom  it  may  concern. 
Feb.  4,  1947— E   %   Lot  47.  CameiUia 

Acres.  Joseph  Adamic  to  whom  it 

may  concern. 
Feb.  4,  1947— Lot  262.  Block  24,  Co- 
lonial Heights.  Dorothy  L  Frey  to 

F  L  PVancies. 
Feb.  4,  1947— Ptn  Lot  4»,  Carmichael 

Colony.  Carmichael  School  District 

to  Charles  F  Unger. 
Ffb.  5,  1947— Two  on  Lots  62  and  63, 

Marconi  Gardens.  Evelyn  L  Heckes 

to  whom  it  may  concern. 


Feb.  6.  1947— Ptn  Lot  147.  Wright  A 
Klmbrough  Tract  No  9.  and  ptn 
Lot  S09.  Wright  A  Klmbrough  No 
14,  and  Lot  312,  Wright  A  Klm- 
brough No  14.  James  R  Sletten  to 
Capitol   Builders. 

Feb.  6,  1947— Sees.  28-8-4.  Wesley  B 
Byron  to  Charles  E  Decuir. 

Feb.  6.  1947— Lot  179.  South  Curtis 
Oaks  Subdivision  No  6.  Beverly  F 
Arnold  to  Paul  R  Opdyke. 

MARIN    COUNTY 


Recorded  Accepted 

Feb   10.   1947— FAIRFAX     Kenneth 

A  Samuelson   to  P  J  Tarrant - 

February    h,    1947 

Feb    10,    J  947— MILL    VALLEY.    N 

M  Millot   to   Otl.T   H   Smith 

-  ., February    3,    1947 


SAN    FRANCISCO  COUNTY 


Classified  Advertising 


1~    MISCELLANEOUS 


Are  you  Interested  in  well-trained 
qualified      men?        SUPERINTEND- 
ENTS. ARCHITECTS.  BNOINBBRa 
DRAFTSMEN.    SURVEYORS.  ESTI- 
MATOR8.     SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS.    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS.   GArfieM    1617 
Technical  Positions  Agsnoy 

BooKkEt^iNa  ftenviee 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SEa- 
brtght   4462. "73) 

.  kxPER*  bfiAWmd  feUlfVlCES' 
FREE  LANCE.  Phone  ORaystone 
4243.  (tj) 


Recorded  Accepted 

Feb  11,  1947—626  POTRERO  Ave. 
Ohas  J  and  Ruby  M  Menard  to 
Lewis   Constr  Co Feb  5.   1947» 

Feb  10,  1947— S  QUESADA  200  W 
Selby.  Robt  and  Dorothy  E-ltenn 
to  Caesar  Faggioni  and  GIvanni 
Bttr^otti February    6.    194? 

Feb  6.  1947— NW  MOSCOW  250  and 
275  SW"  France  Ave.  Mary  M 
and  Stephan  M  Kovaclk  to  Mod- 
ern  Heme  BIdrs     February  6,   1947 

Feb  11,  1947— SW  30th  AVE  and 
Clement  St.  Sam  Eassa  to  Mis- 
rack   Constr  Co JFeb    1,    1947 

Feb  11.  1947— S  DIAMOND  282.17 
E-   Conrad.     Monterey    Bldrs    to 

MacDonald  and  Johnson 

F-bruarv   11.    1947 

Feb  11.  1947— W  44th  AVE  75  S 
Moraga     MacArthur   Bldg  Co    to 

whom   it   may  conc*?m 

•    February    11.    1947 

Feb  11.  1947— W  44th  AVE  25  and 
5C>  S  Moraga;  SW  Moraga  and 
44th  Ave.  MacArthur  Bldg  Co 
to  whom  It  nay  concern  (three 
ccmplctions) February   11,   1947 


2266  1S40  Fillmore;  owner.  Arch- 
Ibald:  oontractor.  P  and  J  Blec  Co- 
6  outlets;  2  plugs. 


OAKLAND 


"I  wish  you'd  quit  running  Classi- 
fied Ada  in  Daily  Pacific  Builder." 


Golden  Gate  Sheet  Metal  Co;  floor 
furnace. 

1950  82nd  Ave;  owner,  G  Gandel; 
dealer.  American  Sheet  Metal  Coi 
floor  furnace. 

2622  E  25th  St ;  owner,  Lyon ;  deal- 
er, L  P  McClenaghan;  floor  furnace. 


Electrical  Permits 


SAN  FRANCISCO  COUNTY 


ALAMEDA  COUNTY 


Recorded  Accepted 

Feb   11,   1947— LOT   664.   Forestland 
Exten.   Oakland.    Robert  L  Saw- 

yler.   Jr   to   J   D   Andrewson 

_ February    7.     1947 

Feb    11,    1947— ,5881     BALBOA    DR, 

Oakland.     Wilfred     Karl     Jensen 

to  George  Vlera     February  10.  1947 

Feb   10.    1947— LOT   7   Blk  V,    Moss 

estate.  Oakland     Wm   H  Schroe- 

der  to  Melvln   W   Hamg 

January   30^    1947 
Feb    30.    1947— «70<)    CLOVER    DR. 
Oakland.     Kathryn    S    Hourtane 

to    CharleM    H    Adams...  

Februarjr    S,     1947 


Liens  Filed 


2—     HELP  WANTED 


ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  Sal  open 
E***^  A.  Langlals  Co..  474  Bryant' 
St..   San   Francisco. 


FIXTURE  and'  Cabinet  Dt^igner 
and  Estimator  for  Oakland  mill  Top 
pay  for  good  man.  Recent  exped- 
ience required,  replies  confidential. 
Box  211  c/o  Dally  Pacific  Builder. 
"^ (2/17/47) 

3— POSITION  WANTED 


MARIN    COUNTY 


Recorded                                         Amount 
Feb   7.    1047— NR  SAN   ANSELMO. 
A   J   Schmaltz    vs    Charllne   Vle- 
i^ck    $280.68 


REG.  CIVIL  ENGR.- STRUCTUR- 
AL DESIGNER,  20  yrs.  exp..  wants 
to  work  for  or  with  architect  or  con- 
tractor. Reply  Box  210.  c/o  Dally 
Pacific    Builder.  (2/14) 

ARCHITECT  20  yrs.  exp..  A-1 
renderer.  Industrial  and  residential 
work,  wants  poiltion  as  CHIEF 
DRAFTSMAN  or  PARTNERSHIP 
Reply  Box  212.  c/o  Daily  Pacific 
Builder.  (2/18/47) 


ALAMEDA  COUNTY 


Recorded                                         Amount 
Feb    11,    1947—1061    SEVENTH    ST. 
Oakland.  Dorsey  Harvey  vs  Reg- 
Inal    R    Klttell,    Sr   and    Reginald 
R    KIttell,    Jr $826.0.-/ 

Non-Responsibility 


FOR  RENT 


«™HJP"^  HANDLING  BQUIP- 
Jf=/^  CARRIERS.  STA^tERS 
TRUCKS  Pacific  Carriers.  Oakland 
KE   4-1661. v«»i««u 

TRANSITS.  $17  per  month.  Danle, 
McFarland,  «24  Second  Ave..  Phone 
BAyvlew  7804. 

«—         FOR  SALE 


ALAMEDA  COUNTY 


Feb  10,  1847— 2C63  FRANKLIN  St, 
Oakland.  Anna  H  Poggetto  as 
to    improvements    on    property. 

^ -^^  —  I    ,  

Furnace  Permits 


OAKLAND 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
?^,.-  g*"gg  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phons 
Mr.  Crandall.  SUtter  8266.  (tf) 

WOOD  LATH  and  BUILDING 
PAPER,  Rellly  Bros.,  OLympic  55T2. 
tf 

I>OAM,  black  or  sandy,  $2  per  yd 
CLEAN  BEACH  SAND.  Call  FI  2M2. 
(tf) 


One  lOS  cu.  ft.  LEROY  COMPRES- 
SOR;  two  815  cu.  ft.  WORTHINO- 
TON  COMPRESSORS:  one  HANDT 
CRANE.  R  W.  Reade  A  Co..  ASh- 
berry  1616. 

Very  large  industrial  car  type 
single  end  STRESS  RELIEVING 
FURNACE.  Gas  fired,  charging  ca- 
pacity 9-ft.  6-ln.  X  24-ft.  6-ln.  In- 
cludes furnace  car  pyrometer,  valves 
blower  and  all  controls.  U.  9.  Pipe 
A  Mfg.  Co..  249  lat  St.  EXbrook  0380. 
(2/12/47) 

Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sctiomaker,  Rte.  2.  Box 
785.  Los  Altos.  Flione  Los  Altos  2930 
(tn 

Immediate  delivery.  6/16-lnch  FIR 
PLY8CORD.  Lumber  Terminal  Ca 
VAlancla  4100. 2/17/47 

DODGE    '42    Weapon    Carrier.    '45" 
Motor.  $750.  Phone  SKyllns  8622. 

2/17/47 


7826  Alder;  owner,  ;  dealer, 

B  A  Weese;  floor  furnace. 

1740   103rd    Ave;    owner,    ; 

dealer,  B  A  Weese;  floor  furnace. 

1736    e7th    Ave;    owner,    ..._ ; 

dealer.  B  A  Weese;  floor  furnace. 

2380  103rd  Ave;  owner.  Mr  Dugln; 
dealer,   B  A  Weese;   floor  furnace. 

6018   Monroe   St ;    owner.   . ; 

dealer,  B  A  Weese;  floor  furnace. 

2809  KIngsland  ;  owner,  D  A  Paton ; 
dealer,  B  A  Weese;  floor  furnace. 

40  Moss  St;  owner ;  deal- 
er, B  A  Weese;  floor  furnace. 

10733  Boled ;  owner,  J  Brown ;  deal- 
er, B  A  Weese;  floor  fumbce. 

1534    3rd     Ave;    owner,     ; 

dealer.  B  A  Weese;  floor  furnace. 

4101  Brookdale;  owner.  Asher;  deal- 
er, B  A  Weese;  floor  furnace. 

9973  St  Elmo ;  owner. ;  dealer, 

B  A  Weese;  floor  furnace. 

362  Santa  Clara;  owner,  Buckley; 
dealer,  Holbrook;  central  fumcce. 

2534  Havenscouri;  owner,  Sullivan; 
dealer,  Sidney  Jones;  dual  wall  gas 
furnace. 

4201    Porter;   owner.  Uhlln ;  dealer, 


Need... 

A  Light  Plant? 

• 

Co//  STANDARD  for 

1000  -  SOOO   WATT 

CMC 

EXbrook    8845 


2195  4482  Mission  St ;  owner.  ; 

contractor,   Herbert   Duffy;    survey. 

2196  426  Fair  Oaks;  owner,  Ma- 
golln;    contractor,    Star  Electric   Co; 

I  outlet :   9  plugs ;    se:-vlce ;   range. 

2197  535  Jackson;  owner.  Jose- 
phine; contractor.  Chas  Ylck;  eight 
switches ;   8  plugs. 

2198  1914  Wetmore;  owner.  Wong 
Wing;  contractor.  Chas  Ylck;  3  out- 
lets ;   2   switchc&s. 

2199  1236  Market  St;  owner.  Milo 
Coffee  Co;  contractor.  Kuchel  and 
Sievers  Elec  Works ;  dhange  loca- 
tion of  lighting  panelboard. 

2200  686  Sacramento;  owner.  Ko- 
hnke  FVlnting  Co;  contractor.  Ku- 
c.iel   &   S3cvers   Elec  Works;  piotors. 

2201  2417  Harrison;  owner.  Allied 
Textile  Co;  contractor,  Malm  und 
We<ter:   move  outlets 

2S02-2240     Various     locatfon^     and 
owners;    contractor.    Apex    Elec   Co; 
Igns. 

2241  539  Bryant  St;  owner.  Shreve 
&  Co;  contractor.  Decker  Electric 
Constr  Co;  motors. 

2242  278%   Clara  St;  owner ; 

contractor.     Mohrdick     Electric     Co; 
meter  change. 

2243  1440  Harrison;  owner.  Board 
of  jiSducatlon ;  contractor,  Mohrdick 
Elec  Co ;  2  outUts ;  1  switch  ;  5  plugs. 

2244-47  Various  locations ;  owner, 
Lindsay;  contractor.  Adams  Elec  Co; 

II  outlets;    10    switches;     12    plugs; 
service;    transformer. 

2248-9     Various     locations ;     owner. 

Superior  Bldg  Co;  contractor. 

11    outlets.    13    switches;    17    plugb; 
service ;    transformer. 

2250  2526  3t9h  Ave;  owner.  Burke; 
contractor,  Adams  Elec  Co;  10  out- 
lets ;  10  switches ;  14  plugs ;  service ; 
trensformnr. 

2251  2539  45th  Ave;  owner.  Lind- 
say; contractor,  Adams  Electric  Co; 
11  outlets;  10  switches;  12  plugs; 
service ;     transformer. 

2252  2514  44th  Ave;  owner,  Su- 
perior Bldg  Co;  contractor,  Adams 
Eleo  Co-  11  outlets;  13  switches;  17 
plugs ;    oervicc .    transformer. 

2253-4  Various  locations  on  45th 
Ave :  owner,  Lindsay ;  contractor, 
Adama  Elec  Co;  11  outlets;  12  plugs 
10   switches:    service;    transformer. 

2256-<10  Harold  St;  owner,  Sulli- 
van ;  contractor,  Fred  Jdhnson  Elec 
Co ;  9  outlets ;  7  switches ;  8  plugs. 

2201  NW  Cor  Quint  and  David- 
won  ;  owner,  Houghton ;  Contractor, 
Fred    Johnson    Elec    Co;    alter. 

2262  r22  Frederick  St;  owner,  B 
Hughes ;  contractor.  Liberty  Electric 
Co;    repair  complaint. 

263  943  Cole  St ;  owner,  CozaskI , 
contractor,   Scott   Sign   Service;   sign. 

2204  1215  Van  Ness  Ave;  owner, 
Healds  College ;  contractor,  Kennedy 
Elec  Co;    10  outlets;   4  plugs. 

2?65  5460  Mission  St;  owner.  Sea- 
wide  Nurser>  ;  contractor,  Kennedy 
Elec    Co ;    service. 


43826  3607  Maple  Ave;  owner,  Carl 
Eikeberg;  contractor,  Larry  Chap- 
man;  fixtures. 

43827  3607  Maple  Ave;  owner,  Carl 
Eikeberg;  contractor,  Larry  Chap- 
man; outlets;  sign. 

43828  1208  7th  St;  owner.  Kings 
Hotel;  contractor.  T  C  Moody  re- 
pairs;  service. 

43829  1258  7th  St;  owner,  Holly- 
wood Cleaners;  contractor,  T  C 
Moody;  switches;  fixtures. 

.43830  529  Market;  owner,  Dupree- 
contractor,  T  C  Moody;  switches; 
outlets;  plugs. 

43831  3882  Howe;  owner  and  con- 
tractor.  R  E  Werner;  ouUets:  fix- 
tures; switches. 

43832  1218  10th  Ave ;  owner,  t>avld 
Rouse;  contractor,  Fox  Electric:  fix- 
tures. 

43833  5285  Foothill  Blvd;  owner, 
Betty  Leonard ;  contractor.  Fox  Elec- 
tric; fixtures. 

43834  6358  Estates  Dr;  owner  Lane; 
contractor,  Roeber  Plumbing  Co :  mo- 
tors. 

43835  6218  Cline;  owner,  Bross  & 
Hyland;  contractor,  Roeber  Plumb- 
ing Co;  motors. 

43836  6083  Dublin;  owner,  J  P 
Pierce;  contractor,  Roeber  Plumbing 
Co;  motors. 

43837  2769  Damby ;  owner.  Brass 
&  Hyland:  contractor,  Roeber  Plumb- 
ing Co;  motors. 

43838  1632  Market  St;  owner,  Ar- 
nold  Cherry ;  contractor  Conrad  Elec- 
tric; motors. 

43839  1212  19th  St;  owner.  Nicall 
&  Co;  contractor,  Conrad  Electric; 
motors. 

43840  4824  Walnut  St;  owner,  C 
E  Sundgren;  contractor.  Paramount 
Electric;  alterations. 

48841  3852  Enos ;  owner.  Buckley; 
contractor.  Clifford  Electric;  outlets; 
switches;  plugs. 

43842  6127  Medan ;  owner.  Chapin 
A  Whitson ;  contractor,  Clifford  Elec- 
tric; outlets;  switches. 

43843  1981  Bywood  Dr;  owner,  W 
B  Sargent ;  contractor.  Clifford  Elec- 
tric ;    fixtures. 

43844  1981  Bywood  Dr;  owner,  W 
B  Sargent;  contractor.  Clifford  Elec- 
tric ;  outlets ;  switches ;  plugs. 

43845  1981  Bywood  Dr;  owner.  W 
B  Sargent;  contractor.  Clifford  Elec- 
tric ;  service. 

43846  1607  San  Pablo  Ave;  owner, 
Chester  Ballard;  contractor,  Bert 
Mansfield;  alterations. 

43847  717  E  23rd  St ;  owner,  Davis ; 
contractor.  Crescent  Electric;  con- 
nect furnace. 

43848  5248  Telegraph  Ave;  owner. 
Traverse;  contractor.  Crescent  Elec- 
tric ;  repair  circuit. 

43849  8300  Amelia  Ave;  owner. 
Mrs  Vellna;  contractor,  Capitol  Elec- 
tric; service. 

43850  9801  MacArthur  Blvd;  own- 
er. J  White ;  contractor,  Capitol  Elec- 
tric; sign. 

43851  2017  106th  Ave ;  owner,  W  W 
Sherrard ;  contractor,  Capitol  Elec- 
tric ;  sen-Ice. 

43852  3995  San  Leandro;  owner, 
H  W  Bystrom;  contractor,  Capitol 
Electric;  motors;  alterations. 

43853  21st  and  Broadway;  owner, 
John  Bruener  Co;  contractor.  Del 
Monte  Electric;  outlets;  switches; 
plugs,  alterations 

43854  2l8t  and  Broadway;  owner. 
John  Bruener  Co;  contractor.  Del 
Monte  Electric;  fixtures. 

43855  694  98th  Ave ;  owner,  Mobry ; 
contractor,  Collins  Electric;  outlets; 
switches ;  plugs. 

43856  694  98th  Ave;  owner,  Mobry; 
contractor,  Collins  Electric;  fixtures. 

43857  5800  Leona;  owner.  Bernard; 
contractor.  Collins  Electric;  addition. 

43858  811  Paramount  Rd;  owner. 
Blum;  contractor,  L  R  Wallace  Jr; 
fixtures. 

43859  701  Hadden  Rd;  owner,  Jen- 
kins; contractor.  L  R  Wallace  Jr; 
plugs. 

43860  1435  E  3eth ;  owner.  Greun- 
baum;  contractor.  L  R  Wallace  Jr; 
fixtures. 

4.3861  840  Erie  St;  .owner.  Lam- 
port; contractor.  L  R  Wallace  Jr; 
switches. 

43862  1610  13th  St;  owner.  Hay- 
wood Cleaners ;  contractor,  T  Bush- 
man  Electric;   motors. 


POSITIONS   OPEN 

8-581  —  CONSTRUCTION  SUPf., 
exper.  on  heavy  reinf.  concrete;  take 
charge,     |600     month.     San     Joaquin 

Valley. 

S-541— BLDG.  ESTIMATOR,  exper. 
on  concrete  and  steel.  Salary  |400 
month  and  up.  San  Francisco. 

S-533  —  ESTIMATOR,  exper.  on 
plant  construction,  for  checking  and 
estimating.  |400  month  to  start.  Ssm 
Francisco. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(AqvMcy} 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

GArficId  f 24t 


43863  512  Henry  St;  owner.  Black; 
contractor,  T  Bushman  Electric;  out- 
lets; switches;  plugs. 

43864  1796  7th  St;  owner,  Ted's 
Place;  contractor,  T  Bushman  Elec- 
tric; outlets. 

43865  5821 A  San  Pablo;  owner, 
Fred  Benjamin;  contractor,  Spott 
Electric;  alterations. 

43866  927  Myrtle  St;  owner.  Slim 
Jenkins;  contractor,  Spott  Electric; 
alterations. 

43867  32nd  and  Grove  Sts;  owner, 
Henry  Brown  Construction  Co;  con- 
tractor Spott  Electric ;  outlets ;  plugs ; 
switches. 

43868  3257  San  Pablo  Ave;  owner, 
George  M  Philpott;  contractor.  Ra- 
diant Neon  Co;  sign. 

43869  2232  MacArthur  Blvd ;  owner, 
L  P  Beaman;  contractor.  Radiant 
Neon  Co. 


(Continued  in  Second  Section) 


PROSPECTIVE 
BIDDERS 


Shop  BuUding, 

Glenn  County  High  Scho<^ 

WiUows,  Calif. 


BIDS:  Glenn  County  High  School 
District,  C.  C.  Davis,  superintendent; 
James  Boyd,  president  of  the  Beard 
of  Trustees,  Courthouse,  Willows, 
Calif.;  February  13,  8  p.  M.  Archi- 
tects, Masten  A  Hurd,  526  Powell  St., 
San  Francisco,  Calif, 
taken  out  plans:  . 

J.  A.  Bryant,  1816  Capitol  St,  Val- 
le]o,   Calif. 

J.  P.,  Brennan.  Redding.  Calif. 

L.  G.  Shalz.  Chlco.  Calif. 

O'Connor  Bros.,   750  Madison,   Red 
Bluff,  Calif. 

B.  &  R.  Construction  Co.,  110  Mar- 
ket St.,  San  Francisco,  Calif. 

Pacific    Coast    Builders.    2530    18th 
St.,  San  Francisco,  Calif. 

James    H.    McFarland.    266   Laguna 
Honda  Blvd..  San  Francisco,  Calif. 


We  Seldom  Hove 

USED     LUMBER 

Buf  Now  Hove  for 

IMMEDIATE 
DELIVERY 


2  X    4  -    8  to  16' 

2x4to2x  12-    8  to  16' 

4x    6-  14  &  16' 

4x  12-  12  to  24' 


13,300' 

5,800' 

23.800' 

19,000' 


GAMERSTON  &  GREEN 
LUMBER  CO. 

W holetale  and  Jobbing   Yardt 

1800  Army  St  2001    LivingMon  St. 

San    Franrifco  Oakland,   Calif. 

ATwatcr    1)00  KEIIogg  4-1884 


FOR  IMMEDIATE  DELIVERY  — SPECIALLY  PRICED 

225  New  Bolted  Steel  Tanks 

250-Barrel  Capacity 

15  feet  4  inches  I.  D.  ,  8  feet  ^  inches  high 

Net  weight  approx.  4500  lbs. 

20  3000 -Barrel  Capacity 

29  feet  8H  inches  I.  D.  24  feet  H^  inches  high 

Net  weight  approx.  25,000  lbs. 

Supplied  Complete  with  tops,  bottoms,  fittings  and  tojols  for  erection. 

Subject  to  Prior  Sale 

WRITE,  WIRE  OR  PHONE 

Surplus  Properties  Corporation    or   Western  Salvase  &  Supply  Cos 


1008  Western  Avenue 
Seattle  4,  Washington 

Telephone  MAin  0030 


220  W.  South  Temple  Street 
Salt  Lake  City  1,  Utah 

Telephone  4-8243 


fill  3^^tl»  i^ciftc  IHutlder 
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Tile  Paintiiig  Industry  Puts  Appr 

To  Work  And  Furthers  hdustrial  Rdatioiis 

William  F.  Patterson,  Director 
Apprentice-Training  Service,  Washingrton,  D.  C. 

The  value  of  joint  apprenticeship'^ 


committees  from  the  technical  view 
point  is  obvious,  as  they  bring  into 
the  apprenticeship  proRram  the  ex- 
perience and  viewpoint  of  both  em- 
ployers and  employees. 

There  is  another  factor  sometimes 
overlooked.  That  is  the  improve- 
ment of  public  and  industrial  rela- 
tions by  such  committees.  The  pub- 
lic appreciates  the  social  responsibil- 
ity undertaken  by  these  committees 
— a  responsibility  shared  voluntarily 
by  management  and  labor — to  pro- 
vide the  skilled  work  force  needed 
in  a  community  and  to  give  young 
men  in  that  community  an  opportu- 
nity to  train  for  a  career  in  a  skilled 
trade. 

All  of  the  branches  of  the  con- 
struction industry  have  benefited 
from  the  improvement  of  industrial 
relations  through  joint  participation 
in  apprenticeship.  With  several  com- 
mon purposes  —  to  develop  thor; 
oughly  skilled  workers,  to  prote'ct 
apprentices,  and  to  "give  and  take" 
in  order  to  make  the  apprenticeship 
program  work — labor  and  manage- 
ment have  achieved  better  under- 
standing to  their  mutual  advantage. 
And  it  is  not  claiming  too  much  to 
assert  that  the  good  industrial  rela- 
tions created  by  joint  participation 
in  apprenticeship  also  helped  cement 
the  good  relations  that  exist  be- 
tween employers  and  unions  in  the 
building  trades  in  collective  bargain- 
ing over  matters  affecting  wages, 
hours  and  working  conditions  of 
journeyman. 

It  has  been  said  by  educators  that 
some  students  seem  to  have  insu- 
lated themselves  against  the  seepage 
of  knowledge  into  their  brains.  It 
can  hardly  be  said  that  apprentices 
-yof  an  age  when  they  are  just  be- 
ginning to  think  seriously  of  their 
responsibilities  to  society-^-can  fail 
to  realize  what  their  employers  and 
unions  are  doing  for  them  by  coop- 
erating to  enable  them  to  learn  a 
skilled  trade.  The  apprentices  in 
joint  programs  know  that  participa- 
tion in  the  program  is  voluntary 
that  both  parties  have  made  a. con- 
tribution in  time  and  money,  and 
that  they,  the  apprentices,  have  as  a 
duty  the  preservation  of  the  good, 
employer-union  relations  evidenced 
by  their  joint  apprenticeship  pro- 
gram. 

The  industry  has  not  capitalized 
in  full  the  chance  to  dramatize  the 
opportunities  offered  by  apprentice- 
ship. The  painting  industry,  its  con- 
tractor organizations  and  imions, 
have  something  worthwhile  to  sell  in 
apprenticeship  and  can  easily  dram- 
atize the  opportunities  for  appren- 
tices in  your  craft  irr'the  event  there 
is  a  shortage  of  applicants.  News- 
papers and  radio  stations  will  give 
you  space  and  time  to  tell  what  ap- 
prenticeship oflFers  to  veterans,  and 
non-vctcrans.  and  to  explain  what 
is  being  accomplished  through  ap- 
prenticeship to  develop  craftsmen 
in  the  painting  industry.  Veterans' 
publications  are  only  too  glad  to 
print  such  news  which  will  be  read 
avidly  by  their  younger  members  in- 
terested in  learning  a  skilled   trade. 

You  may  be  interested  to  know 
that  veterans  are  proving  to  be  gen- 
erally good  apprentices.  Employers 
and  unions  throughout  the  country 
have  reported  that  their  work  on  the 
job  is  satisfactory  and  that  they  are 
diligent  in  learning  the  skills  of  their 
trade. 

We  now  have  favorable  reports  on 
their'  classroom  record.  Carl  W. 
Brown,  principal  of  the  evening 
school  of  the  Hadley  Technical 
High  School,  St.  Louis,  has  this  to 
»a>'  about  their  classroom  perform- 
ance:' 

"It  is  the  ufianimous  opinion  of 
those  teachers  who  taught  appren- 
tices, both  before  and  after  the  war 
that  the  veterans  as  apprentices  are: 
more  matured  and  serious  minded, 
more  studious  and  more  dependable, 
and  accomplish  more,  both  as  to 
quality  and  quantity  of  school 
work."  At  the  time  Mr.  Brown 
made  this  report  last  Dcconihor, 
Hadley  High  School  had  1.05J  ap- 
prentices, of  which  more  than  80 
percent  were  veterans. 

More  veterans  are  seeking  appren- 
tice training  than  'can  he  accommo- 
dated. With  the  projected  rec6rd 
construction  program  ahead,  and  the 
shortage  of  building  trades  crafts- 
men in  some  trades  and  in  .some 
areas,  I  believe  more  joint  appren- 
ticeship programs  should  be  set  up 
and  more  apprentices  should  he 
hired — in  the  painting  trade  and  the 
other  building  trades.  These  jobs 
miifit  he  done  on  the  local  level.  The 


a  matter  for  local  joint  committees 
to  determine.  If  there  is  no  joint 
comihittee,  ATS  field  representa- 
tives will  be  glad  to  help  you  organ- 
ize a  committee  and  set  up  appren- 
ticeship standards. 

It  is  hardly  necessary  to  empha- 
size that  the  ma^or  task  of  local 
joftit  cominittees  is  establishing  ap- 
prenticeship programs  which  pro- 
vide thorough  training  in  all  of  the 
skills  of  a  trade. 

Many  of  you  probably  have  had 
experience  with  brush  hands  who 
tried  to  get  by  as  journeymen  paint- 
ers. They  have  cost  you  money  and 
time.  Neither  contractors  nor  unions 
can  aflford  to  have  these  incompe- 
tents working  as  craftsmen.  Trade 
standards  are  lowered  by  them  and 
both  groups  suffer.  By  the  same 
token,  you  cannot  afford  to  spend 
money  and  time  in  training  appren- 
s    who,    after    completing    their 

rm  of  apprenticeship,  are  not  qual- 
ified to  give  the  service  furnished 
by  a  real  journeyman  painter. 

The  Painting  and  Decorating 
Contractors  of  America  are  of 
course  cognizant  of  these  facts.  Not 
only  has  your  association  cooper- 
ated in  the  establishment  of  Nation- 
al Joint  Standards  for  the  Painting 
Industry,  but  it  is  continuing  its 
endeavors  to  promote  sound  appren- 
iticeship.  One  example  of  this  acti<rc 
interest  is  the  booklet  which  you 
issued  last  year,  "Putting  Appren- 
ticeship to  Work."  This  booklet 
explains  joint  committees  and  their 
functions,  procedure  on  obtaining 
desirable  apprentices,  training  of  ap- 
prentices, and  matters  affecting  vet- 
erans in  apprenticeship.  You  may  be 
interested  to  know  that  yours  is  the 
only  national  employer  group  which 
has  issued  this  logical  and  timely 
follow-up  on  the  adoption  of  Na- 
tional Joint  Apprenticeship  Stand- 
ards. 

"Putting  Apprenticeship  to  Work" 
— With  those  words  you  have  called 
attention,  briefly  but  forcefully,  to  a 
most  important  phase  of  apprentice- 
ship. The  best  national  standards 
arft  worthless  if  they  are  not  put 
into  operation;  if  not  enough  local 
apprenticeship  programs  are  set  up, 
if  not  enough  apprentices  are  hired, 
and  if  the  training  is  inadequate. 


National  President 
Worthington  Member 
Of  Industry  25  Years 

Jess  B.  Worthington,  San  Di- 
ego,  is  president  of  the  Painting 
and  Decorating  Contractors  of 
America,  as  well  as  a  member  of 
the  contractors'  state  license 
board.  He  was  elected  national 
president  at  the  1^46  convention 
in    Cleveland. 

Associated  with  the  painting  and 
decorating  industry  for  more  than 
25  years,  he  is  president  of  Jess  B. 


Plumbing,  Heating 
Materials  To  Be 
Plentiful  During  '47 

CHICAGO— "The  year  1947  will 
go  down  in  history  as  a  year  of 
transition — a  year  in  which  we 
will  emerge  completely  from  the 
era  of  reconversion  and  enter  the 
period  of  full  peacetime  produc- 
tion," W.  W.  Weaver  predicted  re- 
cently. He  is  president  of  the 
Plumbing  and  Heating  Industries 
Bureau. 

"I  believe  1947  will  stand  up 
even  in  the  face  of  strikes  which 
may  somewhat  retard,  but  wilt 
not  change  the  upward  trend  of 
the  production  curve/'  Weaver  de- 
clared. "I  am  convinced  that  in 
many  lines  the  production  of 
plumbing  and  heating  materials  in 
1947  will  exceed  the  all-time,  pre- 
war highs." 

He  pointed  out  three  significant 
factors:  a  huge  backlog  of  dc- 
rhand  for  the  products  and  services 
of  the  plumbing  and  heating  in- 
dustries, and  the  increase  in  the 
productivite  capacity.  "New  plantj 
arc  being  built;  productions  meth- 
ods are  being  streamlined;  foun- 
dry' processes  are  being  introduced. 
The  result  is  a  huge  productive 
potential  beyond  ansrthing  our  in- 
dustries had  a  few  years  ago,"  he 
said. 

# 

FARM  VETS'  HOUSING 

ASSISTANCE  NEEDED 


WA.SHINGTON— Creation  of  ar 
independent  federal  coordinating 
hoard  to  help  veterans  on  farms 
and  in  rural  areas  to  obtain  better 
housing  was  proposed  today  by 
Douglas  Whitlock,  chairman  of  the 
Byilding   Products    Institute. 

"It  has  been  amply  demonstrat- 
ed that  improvement  of  farm  hous- 
ing does  not  receive  adequate  at- 
tention when  responsibility  lor 
making  or  in.suring  loans  is  scat- 
tered among  several  govemmentcl 
agencies, "  Whitlock  said. 

Extension  of  credit,  he  paid,  has 
been  diflf^cult  because  of  the  prob- 
lem of  separating  loans  for  nome 


improvement  from  those  made  on 
number  of  apprentices  to  be  hired  islhe  farm  property  as  a  whole. 


JESS   B.   WORTHINGTON 

Worthington,  Inc.,  which  special- 
izes in  commercial,  residential 
and  government  work. 

He  has  been  active  in  the  paint- 
ers' organization  for  more  than 
twenty  years,  and  achieved  a  splen- 
did record  as  president  of  the 
California  State  Council  in  1937. 
He  also  served  for  five  years  as 
western  regional  vice-president  of 
the  national  convention.  • 
# 

Commercial  Building 
Applications  Valued 
At  $2,619,293  Okayed 

Eighty-two  applications  for  non- 
residential construction  for  an  es- 
timated cost  of  12,619,293  were 
approved  for  the  Northern  Cali- 
fornia area  during  the  week  elid- 
ed February  6,  it  was  reported 
today  by  Gilbert  H.  Kneis8,  dis- 
trict manager  of  Civilian  Produc- 
tion Administration.  F:)rty-one  ap- 
plications, invovling  $704,346,  were 
denied. 

Largest  of  the  authorization!-, 
was  a  ♦7tK),000  plant  sciences  build- 
ing for  the  University  of  Califor- 
nia at  Davis.  Other  major  proj- 
ects approved  included  a  litho- 
graphing plant  for  H.  S,  Crocker 
Companv  at  San  Bruno  to  cost 
$403,!»80;  a  $212,000  municipal 
wharf  at  Redwood  City;  a  |100,- 
000  food  market  for  Stoneson 
Bros,  to  service  a  newly  developed 
tract  at  Colma;  a  $107,220  elemen- 
tary schfK)!  at  Redwood  City;  and 
a  $275,000  telenhone  exchange- 
building  for  Pacific  Telenhone  and 
Telegraph   Company  at   Napa. 

The  facilities  reviev/  board  jP. 
Washington,    which    considers    ap- 

Bealed  cases,  has  authorized  Roo.< 
iros.  to  erect  a  store  at  San  Jose 
to  cost  ?S50,000,  and  an  elemen- 
tary partK'hial  school  at  Piedmont 
to  cost  $176,000.  Roos  Bros.'  ap- 
plication was  for  a  5-Htory  build- 
ing to  cost  $500,000  but  the  ai»- 
proval  limited  construction  to  two 
storie.n  of  appioximately  the  same 
size  as  the  firm's  pre«*'nt  quarters 
from  which  it  will  be  evicted  at 
the  expiration  of  its  lease. 
# 

COMMERCIAL  LABS 
FORM  NEW  DIVISION 


BUSINESS  PROGRAM 

62ncl  National  Convention,  Painting  and  Decorating 
Contractors  of  America 

Tuesday,  February  11,  1947 

AFTERNOON  SESSION    -     -    2K»0  P.  .M. 

Presiding  Officer: 

JESS  B.  WORTHINGTON,  Prcwdent 

MERCHANDISING 

1.  "COLOR,  THE  SLEEPING  GIANT"— 

Under  the  direction  of  Frank  P.  Connolly,  vice- 
president,  Valentine  &  Company,  Inc.,  New  York  City 

2.  "SELLING  COLOR  FOR  LIGHT"— 

William  Kennedy,  division  engmeer,  Sylvania 
Electric  Products,  Inc. 

3.  "REMOVING  THE  MYSTERY  FROM  COLOR '— 

William  Clark,  director.  Color  and  Design, 
Congoleum-Nairn.  Inc.,  Kearny,  N.  J. 

4.  "INJECTING  COLOR  INTO  THE  SALE  AND  JOB"— 

Gustave  Plocher,  color  expert  and  system  producer 

Wednesday,  10  A.  M. 

MATERIALS 

1.  "IMPEDIMENTS  IN  PAINT  PRODUCTION"— 

Ernest  T.  Trigg,  president.  National  Paint,  \'arnish 
and  Lacquer  Association,  Washington.  D.  C. 

2.  "THE  PAINTING  CONTRACTORS  OPPORTUNITIES 

IN  THE  YEARS  AHEAD"— 

Thurlow  J.  Campbell,  president.  The  Valspar  Corporation 
and  chairman  executive  committee.  National  Paint, 
V^arnish  &  Lacquer  Association,  New  York  City 

3.  "INDUSTRY  RELATIONS"— 

H.  S.  Margetts,  executive  vice-president, 
W.  P.  Fuller  Company,  San  Francisco 

4.  "THE  CURRENT  AND  FUTURE  BRUSH 

AND  BRISTLE  SITUATION '— 

Philip  H.  Thayer,  president.  Hanlon  and 
Goodman  Company,  Belleville,  N.  J. 

Thursday,  10  A.  M. 

INDUSTRY  MANPOWER 

1.  "LABOR  PROBLEMS"— 

(1)  L.  M.  Rafcrty,  general  secretary-treasurer.  Brother- 
hood of  Painters.  Decorators,  and  Papcrhangers  of 
America.  Lafayette.  Ind.; 

(2)  Joseph  F.  Clarke,  fourth  general  vice-president.  Broth- 
erhood of  Painters,  Decorators  and  Papcrhangers  of 
America 

2.  "NEED    FOR    EXPANSION    OF   APPRENTICESHIP 

IN  THE  PAINTING  INDUSTRY"— 

William  F.  Patterson,  director.  Apprentice  Training 
Service,  Washington,  D.  C. 

3.  GENERAL  DISCUSSION  OF  LABOR- AND 
MANPOWER  PROBLEMS 

Afternoon  Session 

INDUSTRY  SECURITY 

1.  "TllF.  SHOP  CARD  SYSTEM"— 

Clco  J.  Klaas,  I..OS  Angeles,  Calif. 

2.  "HOW  THE  CALIFORNIA*  LICENSE  LAW  WORKS"- 

Nicholas  J.  Morrisey,  deputy  registrar.  Departnient  of 
♦  Professional  and  Vocational  Standards.  Sacran>ent</. 

PROMOTIONAL  ADVERTISING 


SPEAKERS: 


Cleo  J.  Klaas.  Los  Angeles.  Calif. 
Robert  W.  Linley.  editor,  Western 
Paint  Review,  Los  Angeles,  Calif. 


Did  You  Know  That  •  •  • 


Presid»'nt  of  the  newly  -  formed 
Western  Division  of  the  American 
Council  of  Commercial  Labora- 
tories is  Dr.  Roger  W.  Truesdail, 
president  of  Truesdail  Laborator- 
ies, Inc.,  IjOS  Angeles. 

The  Western  Division  was  form- 
ed at  a  recent  meeting  in  San 
Francisco,  It  will  take  in  the  11 
western  states,  Alaska  and  the 
Hawaiian   Islands. 

Vice  -  president  is  Herbert  D. 
Imrie,  president  of  Abbott  A. 
Hanks.  Inc.,  of  San  Francisco.  E. 
Ord  Slater,  president  of  Smith- 
Emery  Company  of  Log  Angeles, 
was  elected  secretary-treasurer. 


Bethlehem  Pacific  Coast  S(«'cl  Corporation  announces  that  it  has 
a  f^lm  library  containing  many  interesting  pictorial  accounts  ot  various 
pha.i'es  of  steel  making  and  shipbuilding. 

Bethlehem  films  are  extonsivelv  used  by  manufacturers  of  steel 
products,  technical  societies  and  trade  associations,  joHbers  and  dealers, 
colleges  and  universities  and  other  frroups  fuch  as  business  ana 
service  clubs. 

These  motion  pictures  arc  available,  free  of  charge,  through 
the  district  offices  of  Bethlehem  Pacific  Coast  Steel  Corporation 
located  in  San  Francisco,  Los  Angeles^  Seattle,  Portland  and  Salt 
Lake  City.  A  booklet  completely  nescnbing  these  films  can  be  ob- 
tained by  writing  to  one  of  hte  district  ofnces.  ^ 

oOo 

Frederick  B.  Barsa,  architect,  announced  this  week  that  he  has 
moved  his  office  from  208  Market  Street  to  110  Market  Street,  Room 
209.   Telephone  YUkon  6-9052. 

oOo 

Offices  of  the  New  Amsterdam  Casualty  Company  have  been 
moved  to  320  California  Street,  (IryL  f^Oor.  The  telephone  nurrber  is 
SUtter  4626. 

oOo 

Sixteen  Beale  Street  is  the  new  address  of  the  Standard  Electric 
Time  Company.    Its  telephone  numbers  are  SUtter  5980  and  5981. 


FEWER  WOMEN  WORK 
IN  FACTORl^  NOW 

■■II     t  ■  ■  ■■ 

The  year  1946  was  character- 
ized by  a  sharp  reduction  in  the 
female  factory  force  in  California 
war  industries  accompanied  by  a 
rise  in  peacetime  industries,  large- 
ly trade  and  service. 

Manufacturing  industries  in  the 
state  employed  an  average  of  101,- 
800  female  production  workers  in 
1946  compared  with  the  wartime 
peak  average  of  240,900  in  1944. 
Nonetheless,  the  current  level  is 
more  than  50  per  cent  above  1941 
when  66,400  women  wage  earn- 
ers were  at  work  in  these  indus- 
tries. 

Although  the  ratio  of  women  to 
the  total  manufacturing  force  drop- 
I>ed  in  1946  from  wartime  highs, 
the  current  percentage  is  substan- 
tially above  that  in  fomer  peace- 
time years.  This  is  especially  sig- 
nificant in  durable  goods  indus- 
tries where  the  1946  ratio  of  IL.'S 
percent  compares  with  3.3  percent 
in   1941. 


URGENCY  CERTinCATES 
AID  IN  BUYING  SURPLUS 


WASHINGTON.  —  Outstanding 
Civilian  Production  Administration 
urgency  certificates,  formerly  not 
valid  against  Government  -  owned 
surplus  which  the  War  Assets  Ad- 
ministration had  advertised  for 
sale,  may  now  be  used  to  buly 
such  Furplus  when  the  public  of- 
fering so  states,  CPA  said  tf)day. 

Thi.s  would  supply,  for  example, 
in  the  field  of  construction  ma- 
chinery, such  as  tractors,  cranes 
and  bulldozers.  Although  CPA  no 
longer  issues  urgency  certificates. 
at  the  time  of  the  revocation  of 
Direction  16  to  Priorities  Regula- 
tion 13,  under  which  they  had  Men 
issued,  it  was  stated  that  those 
outstanding  would  remain  valid. 

Action  was  taken  by  issuance  of 
Direction  26  to  Priorities  Regula- 
tion 13,  and  conforms  with  changes 
of  procedure  by  WAA  and  the  Of- 
fice of  the  Housing  Expediter,  de- 
signed to  speed  up  surplus  dis- 
posal. 
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6,000  Home  BuOders 
Expected  to  Attend 
Chks^o  Convention 


PERSONAL  MESSAGE  TO 
PAINTING  INDUSTRY 

By  JESS  B.  WORTHINGTON,  PRESIDENT 
Paintini?   A    Deroratinsr   Contractors   Of    America 

It  may  sound  redundant  to  be  cTer  hnrpinjg  upon  more  and  more 
members,  but  it  must  be  appreriatc<i  that  maintaining  an  influential 
memfbMTship  will  always  be  one  of  the  essential  goals  of  a  strong  or- 
ganization. 

Our  Association  set-up — ^local,  Riatr  and  national — is  conducive  to 
■trengtii  and  effectivenefs  if  carried  to  its  intended  proportions.  In 
th^  local  area  wc  foster  the  chapter  to  meet  the  problems  that  are 
peculiarly  characteristic  to  our  in 
dustry  in  that  communityi  If  the 
chapters  multiply,  to  at  least  three 
in  number,  we  have  the  Council  to 
coordinate  the  efforts  of  the  chap- 
ters, however,  large  the  number, 
and  to  maintain  policy,  provide  pro- 
tection and  develop  the  welfare  of 
the  industry  on  a  state-wide  ba.<iis. 
As  Council  organizations  are  devel- 
oped through  the  states,  we  consoH- 
disite  our  efforts  into  National 
implementation  through  the  Paint- 
ing and  Decorating  Contractors  of 
America.  In  the  National  Associa- 
tion all  trade  problems  come  up 
for  consideration  and  study  .ind 
solution,  to  the  end  that  our  mem- 
bers may  be  protected  and  our  in- 
dustry welfare  promoted. 

Our  National  Association  has 
niade  rapid  progress  on  member- 
ship growth  during  the  past  year. 
In  fact,  it  has  been  the  most  spec 
tacular  in  the  history  of  the  As- 
sociation. Thirteen  hundred  new 
members  may  be  reprarded  as  an 
army  of  recruits;  fifty  new  chap- 
ters may  be  regarded  as  a  series 
of  Council  organizations.  It  may 
be  said  to  the  credit  of  our  chap- 
ters and  councils  officers  through- 
out the  country  that  the  member- 
ship growth  in  the  past  year  hap 
been  creditable.  We  know  that 
the  California  Council  has  taken 
her  place  in  this  advanced  pro- 
cession. 

When  we  consider  that  As- 
sociation effort  on  the  part  of 
small  business  enterprise  i* 
largely  a  volunteer  contribu- 
tion of  service  to  the  welfare 
of  one's  industry .  and  to  Hie 
protection  and  development  of 
one  another,  we  must  com- 
mend Imsiness  for  its  unsel- 
fishness and  members  for  their 
character. 

Problems    in    our    industry    are 
never  ceasing.  The  paint  material 
situation    is    more    distressing  ^t 
this   writing  from    the   standpoint 
^  of  the  paintinjr  contractor,  than  at 
■■  any  time    since    the    war   started. 
'    OxtT  National  Association  .  has  and 
is  'devoting  its  best  efforts  to  re- 
lieve this  situation  through  Wash- 
ington  contacts    an^i    I'm    sure    as 
a    result,    materials    have    becom« 
available  that  we  would  otherwise 
.   not  have  had.  However,  the  situa- 
tion  is   not  as  we  would  like   it. 
.  and  it's  anyone's  guess  when  ma- 
terials will   be  available  in   quan- 
tity, quality,  and  in  variety  to  en- 
able   careful    painting   contractors 
to  hit  their  old-time  stride. 

There  is  a  great  shortage  of 

Journeymen    painters    in     our 

industry.    In    certain    isolated 

communities    the    scarcity    of 

mechanics  may  have  eased  re- 
cently, but  there  has  been  no 

perceptible     improvement     in 

the    metropolitan    areas. 

The  only  thing  that  will  meet 
Bcajxrity  is  production.  The  only 
salvation  for  manpower  shortage 
is  more  men.  The  most  expedient 
way  to  develop  more  journovmen 
painters  is  to  train  them.  This  is 
our  only  assurance  of  efficiency 
and  skill   in  our  industry. 

Apprentice-training,  ,  therefore, 
has  come  to  the  front  not  as  a 
voluntary  program  to  be  promoted, 
but  as  a  compulsory  '.mdortakinp 
brought  upon  us  by  the  stringency 
of  the  times.  Our  National  Associ- 
ation is  and  has  urged  all  our 
Chapters  to  set  up  the  joint  com- 
mittees to  matriculatp  training 
classes  under  proper  instruction  in 
our  vocational  schools  throughout 
the  country. 

Onr  manpower  shortage  will 

not     be     adequately     supplied 

with     competent     journeymon 

until    we    make    nur    training 

classes    more    effective,    much 

after  the  manner  of  the  Euro- 
pean system. 

# 

REDWOOD  WORKERS 
STRIKE  PROLONGED 


EUREKA.  —  striking  AFL  red- 
wood lumbej"  workers  in  Mendo- 
cino and  Humboldt  Countier  last 
weekend  rejected  a  plan  worked 
out  by  negotiators  and  .government 
conciliators  to  end  its  year -old 
strike.         ^ 

According  to  Frank  Chapman, 
representative  of  the  Brotherhood 
of  Carpenters,  with  which  the  lum- 
ber workers  are  affllisied,  the  dis- 
pute now  centers  about  jurisdic- 
tional features. 

The  vote  turning  down  the  pro- 
posed new  contract  was  1242  to  42. 


CHICAGO  .—More  than  6,000 
home  builders  are  expected  to  at- 
tend the  National  Association  of 
Home  Builders'  annual  convention- 
exposition  at  the  Stevens  Hotel 
from  Sunday  Feb.  23  to  Thursday, 
February  27. 

The  exposition  of  postwar  equip- 
ment, materials  and  appliances 
will  be  opened  at  2  p.  m.,  on  Sun- 
day. 

The  first  general  session  will  be- 
gin Monday  afternoon,  with  Paul 
Griffith,  American  Legion  national 
commander,  heading  the  program. 
Association  officials  will  report  on 
activities  of  the  year. 

Housing  Expediter  Frank  Cree- 
don  will  speak  at  a  Tuesday  morn- 
ing panel  on  the  subject  of  "Status 
and  Outlook  of  Veterans'  Hous- 
ing". An  afternoon  panel  on  "Fi- 
nancing Outlook  and  Availability" 
will  be  addressed  by  Administra- 
tor Raymond  Foley,  of  the  Nation- 
al Housing  Agency. 

Wednesday's  event  will  be  tht- 
evening  annual  banquet  in  the 
Stevens  ballroom.  Daytime  panels 
will  treat  methods,  materials,  and 
labor  problems. 

Commander  Louis  Starr,  of  the 
Veterans  of  Foreign  Wars,  will  ad- 
dress the  final  convention  session 
Thursday  morning.  The  Associa- 
1  ion's  new  board  of  directors  will 
remain  after  the  close  of  the  con- 
vention to  hold  sessions  Thursday 
and  Friday. 

Pre-convention  board  of  direc- 
tors meetings  will  be  held  in  Chi- 
cago beginning  February  20.« 

A  large  delegation  of  Bay  Area 
home  builders  will  attend  the  na- 
tional convention  of  the  NAHB. 

George  H.  Sharp,  executive  vice- 
P»*sident  of  the  Associated  Home 
Builders  of  Alameda  County,  Inc., 
announced  that  the  metropolitan 
Oakland  delegation  at  the  conven- 
tion will  include  the  following 
members: 

Philip  F.  Heraty,  president, 
Maurice  G.  Read,  director,  David 
D.  Bohannon,  regional  vice  presi- 
dent of  the  national  association, 
ar  d  Clarence  C.  Jordan,  A.  J. 
Clancy,  Charles  A,  Russell,  R.  P. 
Kirkp.'itrlck,  L.  H.  Lincoln; 

Otto  Blauert,  vice-president  of 
Oakland  Title  &  Guarantee  Com- 
pany, S  M.  Shapero,  ti.  S.  Pul 
liam,  Ray  D.  Nichols,  E.  J.  Un- 
rnh  assistant  vice-president  of 
American  Trust  Company. 

Otht-r  members  of  the  local  as- 
sociation are  expected  to  add  their 
names  to  the  list  before  Conven- 
tion time. 

Milton  W.  Morris,  executive  sec- 
retarj'  of  the  San  Francisco  chap- 
ter, announced  that  the  following 
prominent  home  builders  from  his 
chapter  will  attend  the  Chicago 
meeting: 

Ellis  and  Henry  Stoneson,  J.  C. 
Johnson,  Carl  and  Fred  Gellert, 
Earl  Popovitch.  Georee  Belcher, 
Floyd   Frank,  Joseph  Filippo; 

Chris  McKeon,  William  Young, 
Henry  Doelger,  •James  Jansen, 
John  McMahon,  Paul  Ford,  Ray 
Lindsay,  Perry  Liebman,  Jesse 
Horn,  and  E.   W.  Perkins. 

Also  in  Mr.  Morris'  party  wil\ 
be  Phil  Davics,  of  the  San  Fran- 
cisco Bank,  R.  J.  Moretti,  Bpnk  of 
America,  F.  A.  McCue,  local  man- 
ager of  the  U.  S.  Gypsum  Com- 
pany, and  Sacramento  sub-con- 
tractors Carroll  Cook  and  Willard 
Davis. 

# 

The  last  nat'onal  convention  of 
Painting  and  Decorating  Contrac- 
tors of  America  that  was  held  in 
California  was  twenty-five  years 
ago.  The  1947  convention  is  the 
first  ever  held  in  San  Francisco. 


Three  Large  Dams 
Under  Construction 
On  Columbia  Basin 


COULEE  DAM,  Wash.— For  the 
first  time  in  the  history  of  the 
West,  three  large  earth-and-rock 
dams  arc  under  construction  sim- 
ultaneously on  a  single  reclama- 
tion development  — Hhe  Coluqibia 
Basin  Project  of  Eastern  Wash- 
ington, the  bureau  of  reclamation 
reported  today. 

They  are  the  8% -mile-long  Pot- 
holes Dam,  the  1,900 -foot  Long 
Lake  Dam,  and  the  10,000 -foot 
South  Dam.  In  all,  they  will  con- 
tain 12,190,000  cubic  yards  of 
earth  and  rock,  greater  in  vtdume 
than  the  10,500,000  cubic  yards  oi 
concrete  used  in  the  Grand  Coulee 
Dam  and  its  two  massive  power- 
houses. 

The  three  new  dams,  said  Bu- 
reau officials,  represent  contracts 
totaling  $13,800,000  and  are  part 
of  the  comprehensive  system  of 
irrigation  structures  designed  to 
serve  more  than  a  million  acres 
of  dry  land  in  the  Big  Bend  re- 
gion of  the  Columbia  River.  This 
area  will  be  divided  into  from  12,- 
000  to  15,000  family-size  farms  for 
veterans  and  other  settlers. 

Work  on  the  South  Dam,  near 
Coulee  City,  Grant  County,  began 
last  fall  under  a  $2,771,000  con- 
tract granted  the  Bair-Crick  Com- 
pany of  Spokane.  Heavy  earth- 
moving  equipment  started  ojjer- 
ating  at  the  two  other  dams  in  the 
past  few  days,  thus  bringing  the 
total  under  construction  to  three. 
A  fourth  large  earth-and-rock  dam 
on  which  bids  are  yet  to  be  called, 
is  the  North  Dam  in  the  Upper 
Grand  Coulee. 

The  Boise  firm  of  J.  A.  Terteling 
&  Sons  holds  the  $1,770,000  Long 
Lake  Dam  contract,  and  the  firm 
of  Lytle,  Amis,  and  Green  will 
build  the  $9,300,000  Potholes  Dam, 
4th  longest  in  the  United  States. 

Long  Lake  Dam,  just  north  of 
Stratford,  also  in  Grant  County, 
will  save  nearly  six  miles  of  cost- 
ly Main  Canal  construction,  said 
Reclamation  r'ommissioner  Mich- 
ael W.  Straus.  The  Potholes  Dam, 
blocking  the  Drummheller  Chan- 
nels, near  the  center  of  the  Co- 
lumbia Basin,  will  capture  seepaprc 
and  return  flow  from  nearby  ir- 
rigated land,  thus  reducing  pump- 
ing costs  at  the  project's  main 
punoping  station  at  the  Grand  Cou- 
lee Dam. 

At  the  South  Dam,  which  will 
block  the  Upper  Grand  Coulee  to 
form  a  27-mile  storage  reservoir 
for  the  irrigation  project,  Bair- 
Crick  Company  is  working  on  the 
foundation  cut-off  wall  and  com- 
pleting excavation  on  the  founda- 
tion for  the  two-mile  structure. 

At  Long  Luke  Dam,  Terteling 
&  Sons  are  completinjj'  their  camp 
and  performing  preliminary  ex- 
cavation for  the  foundation  of  the 
1,900-foot  barrier.  At  Potholes 
Dam,  work  has  started  on  the  foun- 
dation and  outlet  works.  The  out- 
let will  be  needed  to  carry  away 
the  flow  of  Crab  Creek  and  other 
natural  w.iterways  during  con- 
struction. 

If  contractors'  schedules  are 
maintained,  the  Long  Lake  Dam 
is  to  bp  completed  by  February  23, 
1949;  the  South  Dam  by  February- 
13,  1949;  and  the  Potholes  Dam 
by  November  6,  1950.  The  Pot- 
holes Dam,  by  far  the  largest,  will 
contain  approximat^y  9,200,000 
cubic  yards  of  material.  The  Long 
I>ake  nnd  South  Dams  will  con- 
lain  about  1,500,000  cubic  yards 
each. 

jt 

INGHAM  NEW  PRESIDENT 
OF  LUMBERMEN'S  GROUP 


New  England  Conference  Organized  In  1947; 
Plans  Zone-Wide  Industry  Activities 

By  WILLIAM  C.  SUTHERLAND 
President,  New  England  Conference ;  Regional  Vice-  president  £one  No.  1 

The  New  England  Conference  is  now  a  full-fledged  organization! 
The  States  of  Maine,  New  Hampshire,  Massachusetts,  Rhode  Island  and 
Connecticut  have  united  in  an  aggressive  program  of  action  based  on 
industry  problems  as  they  affect  the  interests  of  our  special  area  and  as 
these  problems  arc  related  to  the  national  functioning  of  the  Painting  and 
Decorating  Contractors  of  America.  Under  the  new  set-up  as  provioed  in 
the  by-laws,  the  New  England  Conference  will  strive  for — and  it  confi- 
dently forsees — a  steadily  increasing  membership  in  all  its  Councils  and 
unattached  Chapters,  a  marked  development  in  vitally  needed  services  for 
such  membership,  and  a  coordina-"^" 
tion  of  effort  which  will  prove  a  def- 


Color  History  Began  50,000  Years  Ago 
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inite  factor  in  strengthening  the  in 
dustry's  national  program. 

Full  realization  of  the  gfeat  po- 
tentials for  a  unified  New  England 
Association  came  last  September 
with  the  outstanding  success  of  our 
convention  at  Poland  Spring,  Maine, 
which  crystallised  the  thinking  and 
planning  of  several  years.  Wfe  had 
been  meeting  at  national  conven- 
tions as  individual  representatives 
of  our  several  states,  and  had  noted 
the  community  of  interest  and  de- 
sires as  expressed  in  our  resolutions 
and  participation  in  debates.  We 
had  exchanged  courtesy  visits  at 
our  several  State  Council  conven- 
tions, and  here  again  we  noted  simi- 
larity in  problems  and  in  our  ap- 
proach to  those  problems,  in  our 
solution  of  them. 


PORTLAND.— Charles  W.  Ing- 
ham, of  Fischer  Lumber  Co.,  Eu- 
gene, Ore.,  aws  elected  president 
of  the  West  Coast  Lumbermen's 
Association  at  its  recent  36th  an- 
nual meeting. 

Judd  Greeman,  Oregon  -  Ameri- 
can Lumber  Corp.,  Venionia,  Ore., 
vice  pre«<idont  for  Oregon;  Cory- 
don  Wagner,  St.  Paul  and  Tacoma 
Lumber  Co.,  Tacoma,  Wash.,  vice 
president  for  Washington;  Frank 
A.  Graham,  Hills  Creek  Lumber 
Co.,  .Jasper,  Ore.,  treasurer;  Col. 
W.  B.  Greeley,  Seattle,'  vice  pres- 
ident; H.  V.  Simpson,  Portland, 
Ore,,  executive  vice  president,  and 
Harris  Ek  Smith,  Portland,  0pp., 
secretary. 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 
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The  New  England  Conference 
was  formally  organized  with  the 
adoption  of  by-laws  at  a  meeting 
in  Hartford,  Conn.,  January  23, 
1947,  and  the  election  of  Mr. 
Sutherland  as  chairman,  with 
George  Winch  as  secretary-treas- 
urer. Sutherland  has  long  been  a 
prominent  contractor  in  Provi- 
dence. Winch  is  a  contractor  in 
Allston,  Mass.  William  R.  Muir- 
head,  of  Muirhead's  Shops,  Inc., 
is  vice-president. 


New  England,  of  course,  has  long 
been  regarded  as  one  of  the  most 
closely-knit  geographical,  industrial 
and  economic  areas  in  our  country. 
Why  not  establish  a  coordinated 
group  for  the  painting  industry  in 
this  area?  That's  what  we  set  out  to 
do.  That's  what  we  have  now  done. 
The  idea  developed  slowly,  because 
of  the  peculiar  conditions  of  the  war 
years:  a  surplus  of  jobs,  shortage  of 
manpower,  labor  problems,  govern- 
ment rules  and  regulations.  We  had 
no  time,  no  facilities  to  undertake 
what  we  knew  to  be  our  first  step— 
a  campaign  to  increase  membership. 

Our  aspirations  were  renewed 
with  the  end  of  the  war  which 
brought  a  marked  increase  in  enroll- 
ment in  Rhode  Island,  Conneticut 
and  New  Hampshire  and  in  some 
chapters  in  Massachusetts.  The  time 
had  come  to  act.  To  act,  we  needed 
funds.  Wc  determined  to  hold  a 
two-  or  three-day  meeting,  to  invite 
all  members  of  the  PDCA.  their 
ladies  and  unaffiliated  members  of 
the  industry.  Space  does  not  permit 
detailing  of  our  long  hours  of  plan- 
ning, of  our  set  backs,  of  the  untir- 
ing work  of  our  committees.  But 
that  meeting  was  held  at  Poland 
Spring,  and  it  was  a  success — finan- 
cially, socially  and  industry-wise.  It 
showed  that  wc  could  develop  an 
organization  on  a  zone  basis.  It  has 
rewarded  those  men  of  far-seeing 
vision  who  believed  a  strong  New 
England  trade  organization  was 
possible. 

So  successful  was  the  convention 
that  President  Jess  B.  W'orthington 
— who  was  our  guest  with  Executive 
Director  George  S.  Stuart — recom- 
mended that  other  zones  Would  do 
well  to  try  the  same  thing.  Such  a 
remarkable  job  was  done  on  our 
Year   Book  that  two  Rhode  Island 


organizations  in  other  fields  are 
using  it  as  an  example  of  what  their 
own  associations  may  do.  And,  of 
course,  the  immediate^  and  insistent 
call  was  heard  for  establishment  of 
the  convention  as  an  annual  event. 
This  will  be  held,  at  a  time  and 
place  to  be  announced,  and  by  that 
date  we  fully  expect  that  the  prog- 
ress reports  then  to  be  made  will  in- 
deed represent  progress. 

Following  are  the  factors  which 
will  enable  us  to  reach  our  goal: 

1.  Development  of  a  sound  plan 
of  financing  to  permit  us  to  carry 
on  with  an  organization  capable  of 
truly  representing  our  industry.  In- 
dicative of  their  faith,  certain  con- 
tractors have  contributed  sizable 
sums  as  an  underwriting  fund  at  the 
start. 

2.  Appointment  of  a  full-time  field 
man  to  work  under  the  direction  of 
a  special  committee,  this  field  man 
to  establish  new  Chapters,  increase 
membership  in  existing  Chapters, 
and  act  as  contact  man  with  such 
Chapters  and  with  the  National  Ex- 
ecutive Director. 

3.  Establish  the  broadest  possible 
program  of  service  to  Councils  and 
Chapters,  through  a  direct  bulletin 
service  that  will  deal  with  all  phases 
of  industry  problems:  manpower, 
materials,  government  regulations, 
labor  relations,  meeting  programs, 
etc. 

4.  Open  Conference  meetings  to 
all  members  of  the  PDCA  and  en- 
courage participation  and  sugges- 
tions of  a  constructive  nature. 

Realization  of  this  program  is  en- 
tirely possible  through  the  hard 
work  which  we  all  propose  devoting 
to  the  task,  and  thus  we  will  achieve 
a  strong  organization  without  which, 
in  this  age  of  complicated  business 
operations,  no  industry  can  move 
forward. 

# 

'ACTUAL  PRICE  DECLINE 
POSSIBLE  THIS  YEAR, 
DESPITE  MATERIAL  COST* 


WASHINGTON.— Major  Gener- 
al Philip  B.  Fleming,  administra- 
tor of  tne  Federal  Works  Agency, 
and  the  OlTice  of  Temporary  Con- 
trols, predicted  no  immediate 
change  in  building  materials 

f)rices.  He  addressed  a  Monday 
uncheon  meeting  of  the  Washing- 
ton Building  Congress. 

He  added:  "There  may  be  some 
further  increases  in  wages  and 
building  material  prices  this  year 
but  on  the  other  hand,  look  for  a 
smoother  flow  of  materials  and 
better  labor  productivity.  Thus 
we  could  get  no  increase,  or  even 
anactual  decline." 

He  depicted  highway  coT'struc- 
tion  work  as  "especially  sensitive*' 
to  present  high  costs. 

Reports  from  nearly  all  the 
states  indicate  that  about  22  per 
cent  of  the  bids  for  needed  work 
are  being  rejected  because  they 
arc  so  much  above  the  cost  esti- 
mates, he  declared. 


SAVES- 

•  TIME 

•  WORK 

•  MATERIAL 
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By  Gustave  Plochere 
Color  Consultant 

Color  Power  is  everywhere.  Color 
and  light  are  important  factors  in 
our  emotional  life  and  general  well 
being.  Everywhere,  on  the  farm,  in 
the  metropolis,  in  the  plant,  in  the 
office,  at  home,  in  all  places  of  rest 
and  at  centers  of  recreation,  we  are 
atfected  by  colors,  consciously  or 
unconsciously. 

Wrong  colors  not  only  cause  eye 
fatigue,  but  are  depressing  and  ag- 
^avating.  Right  colors  are  easy  on 
the  eyes  and  are  stimulating,  inspir- 
mg  or  calming. 

The  appropriate  colors  and  right 
lighting  conditions  mean  more  sta- 
ble emotions  and  give  men,  women 
and  children  better  general  health 
and  higher  morale. 

Color  itself  goes  back  to  the  be- 
ginning of  heaven  and  Varth  when 
this  planet  was  a  mass  of  muck  and 
goo — when  mountains  and  oceans 
began  to  appear  and  the  first  colors 
came  to  life  on  the  face  of  the  earth. 
The  first  time  a  man  used  color 
in  decoration  was  50,000  years  ago 
on  the  stone  ceiling  of  a  cave  near 
Altraire,  in  Spain.  These  drawings 
were  of  prehistoric  animals,  which 
scientists  tell  us  roamed  Europe 
during  the  Stone  Age. 

Many  centuries  later  the  Baby- 
lonians, Assyrians  and  Egyptians 
used  color  lavishly  for  interiors  of 
their  dwellings  and  tombs. 

Their  paint  makers  made  green, 
blue,  terra  cotta,  gold  and  black. 
Lamp  black  was  as  common  then 
as  it  is  today.  They  made  ultrama- 
rine blue  by  breaking  up  Lapis  La- 
zuli into  small  fragments,  then  sep- 
arating the  chips  and  grains  of  blue 
color  that  appeared,  in  the  semi- 
precious stones,  then  grinding  them 
into  a  powder  and  sifting  this  again 
to  obtain  the  pure  mineral  color. 

This  material  was  mixed  with  wa- 
ter and  gum  arabic.  or  water  and 
white  of  egg.  thus  producing  a  paint 
unsurpassed  in  its  delicacy  of  color. 
This  color  was  used  not  only  in 
decorations  but  also  for  clothing. 

Certain  colors  were  restricted  for 
the  use  of  the  Pharaohs,  the  Princes 
and  Princesses — others  of  the  High 
Priests  and  the  Nobles.  The  city 
dwellers  had  one  set  of  colors  while 
the  peasants  and  slaves  had  another. 
In  the  Greek  period  we  think  of 
pictures  of  the  Parthenon  in  Athens 
-;-OT  Greek  Temples  with  their  beau- 
tiful symetrical  columns  of  glisten- 
ing white  marble.  Up  until  about 
twenty  years  ago  we  are  told  that 
they  had  always  been  natural  color 
of  stone  or  marble. 

However,  scientists  now  tell  us 
that  all  of  the  old  Greek  buildings, 
both  interior  and  exterior,  and  their 
statues  were  painted  in  deep,  rich, 
colors,  similar  to  the  colors  used  in 
Eflfypt.  The  palette  in  those  days 
did  not  have  the  range  and  variety 
of  hues  we  have  today.  One  of  their 
main  combinations  for  dados  on 
buildings  was  black  and  a  rich  gold- 
en yellow — the  black  serving  as  a 
background. 

The  Romans  began  to  use  orna- 
mentation and  design,  and  in  addi- 
tion began  shading  their  ornaments, 
which  had  not  been  done  by  previ- 
ous races.  Here,  for  the  first  time, 
we  see  two  shades  of  green  on  a  leaf 
design.  While  still  using  the  same 
six  or  seven  colors  used  by  the 
Egyptian,  they  added  white  for  tint- 
ing and  black  for  shading. 

The  blaze  of  color  in  the  French 
and  Italian  Renaissance  brings  read- 
ily to  our  minds  the  richness  of  the 
colors  used  in  that  era.  For  centur- 
ies certain  religions  used  special 
colors  for  ceremonials  which  are 
still  apparent  today  in  the  services 
of  the  Catholic  Church  and  the  Ma- 
sonic Orders.  Buddha's  color  was 
yellow — and  all  the  Priests  in  India 
wear  yellow  robes  and  carry  yellow 
umbrellas  and  no  one  else  is  so  at- 
tired. 

Mohammed,  the  Prophet,  used 
black  and  green.  The  Holy  Kaba  in 
Mecca  is  covered  with  black  and  all 
the  Mohammedans  who  have  made 
the  Pilgrimage  to  Mecca  wear  a 
Green  Turban  in  honor  of  the  visit. 
Purple  was  always  a  royal  color. 
The  reason  was  that  purple  fn  an- 
cient days,  during  the  time  of  Kintj: 
Tyre,  could  only  be  made  from  a 
tiny  fish  found  on  the  shores  of  the 
Mediterranean  Sea.  Within  the  head 
of  this  fish  was  found  a  secretion 
which  could  be  converted  into  this 
wonderful  dye  and  the  color  was 
known  as  Royal  Purple  or  Mure 
which  is  mentioned  in  the  Bible 
The  secret  of  making  this  color  died 
with  the  vanishing  Phoenicians. 

Isaac  Newton,  in  1666.  while 
working  on  a  lens  for  glasses,  dis- 
covered that  light  passing  through 
a  prism,  disclosed  the  seven  spec- 
trum colors,  starting  with  deep  vio- 


ing  purple  to  fill  the  gap  between 
infra-red  and  ultra-violet. 

About  1720,  a  copper  engraver,  by 
the  name  of  Le  Blond,  in  Frankfort, 
on  Main,  discovered  that  by  using 
three  pigments,  blue,  red  and  yellow, 
he  achieved  the  same  results  as  he 
had  formerly  with  seven.  Ever  since 
this  our  primary  grades  in  schools 
have  been  taught  that  red,  blue  and 
yellow  are  the  primary- colors. 

After  Isaac  Newton  discovered 
the  spectrum  colors  there  came  a 
period  of  color  consciousness  with 
any  number  of  theories  and  books 
on  the  subject  by  such  outstanding 
men  as  Goethe,  the  German  poet, 
Helmholtz,  Young,  Maxwell,  Scho- 
penhauer, Brewster,  Hering  and 
Chevreul.  Chevreul's  work  on  color 
theory  is  in  most  of  our  libraries. 
However,  when  his  theory  was  tried 
out  on  the  weaving  looms  m  the 
Gobelin  Tapestry  factory  in  France 
where  he  was  the  director  of  the 
dyeing  department,  they  proved  un- 
satisfactory in  practice  and  were 
abandoned. 

About  the  same  time,  here  in  the 
United  States,  Mr.  Ogden  Rood 
published  a  book  on  color  called 
"Modern  Chromatics"  which  caused 
considerable  comment  in  France, 
about  this  time  Vincent  van  Gogh, 
Monet  and  Cezanne  changed  from 
the  Old  Dutch  and  French  schools 
of  painting  to  the.  by  now,  world 
famous  Impressionistic  Art. 

Probably  the  most  famous  of  all 
colorists  was  Dr.  Wilhelm  Ostwald 
who  was  one  of  the  world's  greatest 
scientists.  He  was  winner  of  the 
Nobel  Prize  in  1909,  Honorary  Pro- 
fessor of  the  University  of  Berlin, 
Edinburgh,  London,  and  a  Guest 
Lecturer  to  our  own  Harvard  Uni- 
versity. Dr.  Ostwald  spent  twelve 
years  of  his  life  in  the  study  of  color 
and  he  left  the  world  his  monumen- 
tal work  on  this  subject.  Probably 
his  color  solid  is  one  of  the  most 
masterful  pieces  of  work  ever  ac- 
complished in  color. 

We  are  told  that  there  are  two 
million  colors  visible  to  the  human 
eye.  Most  of  these  do  not  interest 
you  to  any  great  extent  in  your  busi- 
ness, but  about  1,000  or  1(600  of 
them  you  must  be  intensely  inter- 
ested in,  because  they  are  the  ones 
you  are  called  upon  to  use  more  or 
less  all  the  time. 

,  Good  coloring  is  nothing  hut  good 
relation  of  colors,  one  to  another. 
Wc  all  know  that  we  have  some  fine 
architects  in  the  United  States,  but 
just  as  surely  we  also  know  we  have 
some  horrible  examples  of  archi- 
tecture. It  has  been  my  experience 
that  nothing  can  cover  up  a  defect 
in.  design  as  the  proper  use  of  color. 
You  can  submerge  a  bad  line  and 
accent  a  good  line  until  you  are  con- 
scious only  of  beauty. 

With  color  a  building  can  be 
made  to  recede  into  a  background 
or  it  can  he  made  to  stand  out  from 
its  surroundings,  which  ever  eflFect 
is  desired.  A  building  that  is  too 
low  architecturally  can  be  made  to 
seem  higher  with  the  proper  use  of 
color  just  the  same  as  a  too  high 
structure  can  be  reduced  in  appar- 
ent height.  Lines  that  are  too  wide 
ran  be  rut  with  color  to  throw  them 
into  related  proportion  to  their  sur- 
roundings. 


Painter  Apprentices 
Double  Past  Year, 
Patterson  Asserts 


*47  HARDWOOD  FLOOR 
OUTPUT  TO  EXCEED  '46 

Pro<'uction  of  standard  grade 
hardwood  flooring  in  1947  is  ex- 
pected to  be  80  to  95  per  cent 
above  1946,  the  Civilian  Produc- 
tion  Administration   said  today.* 

Officials  of  the  CPA  forest  prod- 
ucts division  anticipated  1947  pro- 
duction of  800  million  ftet  of  all 
grades  and  species  of  hardwood 
flooring.  The  five  principal  floor- 
ing specie.^  (oak,  maple,  birch, 
beech,  pecan),  are  expected  to 
makp  up  tWH)  to  700  million  feet 
of  total  output,  with  the  remain- 
der in  non-standard  grades  and 
flooring  of  other  Fpecies.  Total 
production  will  more  than  meet 
anticipate  1947  housing  require- 
ments for  6.S8  million  feet,  but 
will  fail  to  meet  combined  expect- 
ed requirements  of  all  us^rs  by 
.-innroximately  163  million  feet, 
CPA  paid. 

M 

PROVIDE  FRIANT-KERN 
WORKERS  WITH  HOUSING 


"California  is  leading  the  nation 
in  the  number  of  apprentices  em- 
ployed in  the  skilled  trades  with  18,- 
519  registered  with  the  California 
Apprenticeship  Council  at  the  end  of 
last  December,"  William  F.  Patter- 
son, Washington,  director,  Appren- 
tice-Training Service,  U.  S.  Depart- 
ment of  I^bor,  said  today. 
Gains  Remarkable 
Patterson's  statement  was  made 
in  an  address  before  the  62nd  na- 
tional convention  of  the  Painters 
and  Decorators  Contractors  of 
America  here. 

He  credited  the  achievement  to 
the  excellent  and  continuous  work 
of  Archie  J.  Mooney,  chief,  division 
of  apprenticeship  standards,  Califor- 
nia Department  of  Industrial  Rela- 
tions, and  his  staff. 

At  the  end  of  last  December, 
1,032  painter  apprentices  were  em- 
ployed in  California,  or  about  100 
percent  more  than  were  employed  at 
the  end  of  December,  1945.  During 
the  12-months  period  the  number  of 
California  joint  area-wide  contract- 
or-union apprjjnticeship  programs  in 
the  painting  trade  increased  from  20 
to  32,  and  the  number  of  contractors 
participating  in  these  programs 
from  909  to  1.805,  according  to  Mr. 
Patterson. 

"Nationally,  record  gains  were 
made  also.  The  following  increases 
were  recorded  for  apprenticeship  in 
the  painting  trades:  apprentices  list- 
ed at  the  end  of  last  December, 
7,30.\  about  100  percent;  joint  area- 
wide  contractor  -  union  apprentice- 
ship programs,  from  181  to  300.  and 
participating  contractors,  from  4,307 
to  8,339. 

"These  remarkable  gains  are  due 
to  the  fact  that  there  are  not  enough 
skilled  workers,  especially  in  the 
building  trades,  and  because  of  the 
record  volume  of  building  projected 
for  at  least  five  years. 

War  Made  Security 
"Our  skilled  work  force  was  de- 
pleted because  during  the  depression 
years,  when  many  journeymen  were 
out  vof  jobs,  very  few  apprentices 
were  hired  and  trained.  Then  came 
the  war  and  the  armed  forces  took 
practically  all  of  our  apprentices  iand 
potential  aoprentices.  in  addition  to 
many  craftsmen.  _  Now  industry, 
especially  construction,  is  beginning 
to  develop  the  skilled  workers  if 
needs."  he  said. 

He  stated  that  there  are  more  ap- 
plicants for  employment  training  in 
apprenticeship  than  can  he  accom- 
modated. To  remedy  this  situation 
many  more  local  apprenticeship  pro- 
grams should  be  set  uo  and  many 
more  employers  should  train  ap- 
prentices under  these  programs. 

He  emphasized  that  apprentice- 
shin  programs  should  be  registered 
with  a  State  Anprenticeship  Coun- 
cil, or  where  there  is  no  Council, 
with  the  Federal  Committee  on  Ap- 
nrenticeship.  Registered  t>rograms. 
he  said.  nrovid*»  thorough  training 
in  all  of  the  skills  of  a  trade. 

Registration  Aids  G.  I. 

It  is  more  important  than  ever  to 
have  anprenticeship  programs  regis- 
I  fered  he  adcfPd.  as  about  85  percent 
f'f  all  currentlv  emploved  appren- 
tices are  veterans  If  veteran-ao- 
Mrentices  are  working  under  a  rearis- 
fered  proeram.  those  oualified  for  a 
<:iih<;;«tenre  alloivanrc  under  the  C  T 
T^ill  Invf  iin  diflRmltv  obtaininsT  tlii« 
♦innnrial  aid  ffom  the  Government. 
Patterson  said. 
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Present  Stocks  of  Linseed  OilMay  Be  Used 
Up  in  90  Days;  Material  Outlook  Disappointing 

"The  removal  of  practically  all  government  controls  has  given  us  all 
a  tremendous  uplift  in  morale."  declared  Krnest  T.  Trigg,  president  of  the 
National  Paint,  Varnish  and  Lacquer  Association,  in  an  address  to  the 
national  convention  of  Painting  and  Decorating  Contractors  of  America 
Wednesday. 

The  address  was  read  by  Charles  H.  Sondhaus,  president  ofthe^old- 
en  Gate  Paint.  \'arnish  and  Lacquer  Association,  in  Mr.  Trigg  s  absent e. 
It  continued:  '' 

"Nearly  all  restrictions  on  the  use  of  materials  were  removed  more 
than  a  year  ago,  but  the  price  controls  which  remained  in  many  cases 

tended  to  hamper  efforts  to  increased  ; 

the    supply    of    raw    materials    and 


otherwise  made  things  very  difficult 

for  the  iKiint  manufacturer. 

Linseed  Oil  Short 

"It  was  the  Ol'A  philosophy  that 
increased  volume  compensated  for 
decreased  profit  margin  and  all  pleas 
of  this  industry  for  i>ricc  relief  fcl! 
upon  deaf  ears.  By  virtue  of  re- 
duced selling  costs,  by  'stretching' 
oil,  by  reduction  in  tlie  number  of 
sizes  and  colors — and  by  elimination 
of  some  items  normally  in  heavy  de- 
mand— and  with  increased  volume, 
too,  paint  manufacturers  generally 
were  able  to  keep  their  over-all  dol- 
lar profits  comparable  to  the  1936-39 
average  which  was  OPA's  yardstick. 

"No  relief  at  all  was  afforded  un- 
til last  October  when  insignificant 
increases  wore  granted  tor  a.  few 
house  paint  items  in  recognition  ot 
an  increase  in  the  linseed  oil  ceiling' 
and  a  more  substantial  increase  for 
a  few  of  these  items  early  in  No- 
vember, after  linseed  was  removed 
from  price  control." 

The  national  leader  praised  action 
renioving  price  controls  which,  he 
sadi.  enabled  (he  paint  manufacturer 
to  restore  his  i)ro(luction  schedule- to 
a  more  normal  balance. 

He  pictured  the  raw  material  out- 
looloas  "disappointing  in  relation  to 
current   needs."   with   linseed  oil  as 
thennost  critical  item.    He  said: 
Buyer's  Market  Looms 

At  the  present  rate  of  consump- 
tion all  of  the  linseed  oil  from  our 
1946  domestic  crop  and  all  the  for- 
eign oil  for  which  any  definite  com- 
mitment has  yet  been  made  will  dis- 
appear within  the  next  sixty  to 
ninety  days. 

He  predicted  a  record  volume  of 
business  in  the  painting  industry 
and  predicted  that  "the  buyer's  mar- 
ket is  coming  on  horse  back  and  it 
has  already  arrived  in  some  lines  of 
business." 

# 

CONTINUE  PREMIUM 
PAYMENTS  ON  IRON 


Continuation   to   June   30,   1947, 
of  premium  payments  on  foundry 
and  malleable  grades  of  pig  iron, 
in  order  to  assure  maximum  pro- 
duction   of   this    critical    material, 
was   generally   approved   by  Joint 
Pig  Iron  Industry  Advisory  Com- 
mittee   this    week.     At    the    same 
time,  the  committee  recommended 
discontinuance    of  all    government  ( 
controls  as  rapidly  as  possible. 

Combined  production  of  plants 
participating  in  the  plan  increased 
an  average  of  48,800  tons  a  month 
in  the  September-November  period 
over  the  three  months  prior  to  tho 
instituticn  of  the  plan.  The  over- 
all increase  in  the  industry,  includ- 
ing both  jtarticipating  and  non- 
participating  plants,  was  4.4  per 
con*  in 'September  and  8.9  per  cent 
in  October,  the  latter  a  peak  for 
194.5-1946  In  November,  despit" 
the  coal  strike,  the  daily  averagy- 
production  was  higher  than  dur- 
ing any  of  the  eight  months  of 
1946  prior  to  the  premium  plan. 


New  Steel  Boiler 
Unit  Has  Greater 
Reception— USRC 

The  Pacific  Steel  boiler  division 
of  the  United  States  Radiator 
Corporation,  Detroit,  Mich.,  dis- 
closed today  increased  reception 
for  its  unique,  adaptable  boiler 
that  minimizes  the  problem  of  in- 
stalling the  unit  after  the  building 
has   been  constructed. 

The  Pacific  Steel  Boiler  is  a 
compact  unit  that  is  readily  dis- 
assembled into  base,  firebox  and 
shell,  nil  of  which  can  enter  a 
building  fn  sections  and  can  be  rt- 
assembled  on  the  job  without 
welding.  Pacific  Steel  Boiler  di- 
vision officials  point  out  that  the 
reassombleil  boiler  maintains  shop 
and  boiler  insurance  inspection 
standards.  Elimination  of  further 
welding  makes  a  second  inspection 
unnecessary. 

The  unusual  construction  of  the 
Pacific  Steel  boiler,  a  distinguish- 
ing charncteri.stic  first  advanced  by 
Unite<l  States  Radiator's  Pacific 
division,  makes  installation  a  sim- 
ple procedure,  and  eliminates  the 
necessity,  in  many  replacement 
jobs,  of  making  alterations  in  pas- 
sageways and  doors  in  order  to 
bring  the  unit  into  the  building. 
The  firebox  can  bo  split  ko  that 
it  will  pass  through  a  minimum 
space  allowance. 

As  an  example,  a  Pacific   Steel 
Boiler  of  6,000  square  feet  capaci- 
ty will  pass  through  a  space   46- 
'i-in.    X    .?4-V2-in.   or   through    an 
ordinary  "^  ft.  x  7  ft.  door. 
I      Side   and   rear   connections   give 
positive    circulation     between    the 
nhell  and  the  firebox  of  the  PacifVc 
Steel    boUer.    As    water   heats,    It 
rises     through      side     connections 
with    a    nozzle    action,    tending   to 
wash    nir    bubbleR    from    tubes    of 
the   boiler,   and   the   circulation   in 
completed  through  the  rear  circu- 
lation connection. 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complefe  Installa- 
fions  of  Overhead  Matarial 
Handling  Equipment. 

UNIVERSAL  CRANIHOIST  ft 
MONORAIL  CO. 
Formcrfy  Known  o* 
RInq*  Tramroil  Sy«t«m«,  lac. 

5*3  Market  St..  Saa  Fraaelsco 
YUkoR  «.20«2 


Housing  for  personnel  engaged 
in  the  construction  of*  the  bureau 
of  reclamation's  Friant-Kern  Ca- 
nal in  California,  will  be  provided 
und<;r  a  contract  recently  awarded. 
Barr'^cks  from  Army  Air  Force 
Training  Center  at  Fresno  will  be 
converted    into    fve    duplex     resi 


let  on   the   short   wave  length   and '  dences    at    the    povemment    camp 
Bo'mg  to  deep  red  on  the  long  etid.  _  f  ite  at  Orange  Cove 


Beyond  violet  the  spectrum  contin 
ues  into  the  invisible  ultraviolet 
waves.  Beyond  the  red  light  the 
rays  lengthen  into  invisible  infrared 
rays  of  heat.    Newton  waif  the  first 


The  contrnct  for  the  housing  and 
camp  site  improvements,  amount- 
ing to  $75,695,  was  awarded  to  the 
Paul  Spencer  Ccnstr.  Co.  of  Lo£ 
Angeles.   Work  must  be  completed 


rays   tii    neat,     i^cwuui    «••:>    «iic   iii  ^'i     i-»iimiT-r>.      »»imiv    niun 

to  complete  the  color  circle  by  add- •  within  four  monthi. 


WASHINGTON- The  National 
Bureau  of  Standards  announces 
that  Simplified  Practice  Recom- 
mendations R21-46.  Lavatorv  and 
.Sink  Traps  has  been  promulgated 
and  that  printed  copies  are  now 
available.  Copies  may  be  purchas- 
ed from  the  Superintendent  of 
Documents,  Government  Printing 
Office,  Washif.gton  25,  D.  C.  The 
list  price  is  five  cents  per  copy 
and  a  di.^count  of  25  per  cent  frorr 
list  price  will  be  applied  to  orders 
of  100   or  more  copies. 

R21-46  is  the  first  revision  of 
the  original  recommendation 
which  bipcame  eflTective  in  Janu- 
ary 1925.  It  contains  six  tables  of 
various  types  of  traps  showing 
sizes  ami  styies  recommended  for 
rtock  production.  One  table,  con- 
taining two  items  of  cast  trap^ 
with  swivel  tee  inlet  for  sink  and 
tray  combination,  is  new  to  the 
recommendation  with  this  re- 
vision. 

# 

The  Painting  and  Decorating 
Contractors  of  America  was  orga- 
nized in  1884.  The  association's 
first  national  convention  was  held 
in  1886. 


DEMTOf 


A.  C.  HORN  COMPANY.  INC 


|..oliMli.)    '■lr<-. 


Manufor«u»rr%    of    Mo»«ti<iU    <or     twIdl.KI     Con»»ruc»ion      nn<»1*»; 
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PLANS  and 
Speculations 


Elections  February  25th  will  de- 
termine whether  Mission  San  Jose 
will  be  annexed  to  the  Irvington 
sanitation  district. 
oOo 

C!onstruction   of   a  bridge   over 
the  Tuolumne  River  between  Em- 
pire and  Uughson  is  scheduled  to 
start  this  summer. 
oOo 

Monterey  Peninsula  Association 
has  asked  the  state  utilities  com- 
mission to  investigate  the  Monte 
Regis  Water  System,  privately 
owned,  on  grounds  that  it  is  op- 
erating as  a  public  utility  without 
proper  authority. 
oOo 

The  War  Department  has  auth- 
orized a  joint  army-city  study  of 
Eossible    use   of   the    Presidio    as 
ome  sites. 

oOo 
The   U.   S.   Forest   Service  will 
'hold  a  "hearing  on  proposed  plans 
for  development  of  the   San  Gor- 
gonio  Primitive  Area  In  San  Ber- 
nardino National  Forest,  on  Feb- 
ruary 19,  in  San  Bernardino. 
oOo 

Petitions  for  organization  of  a 
hospital  district  within  the  Kerii 
County  fourth  supervisioral  dis- 
trict are  being  circulated,  and  will 
be  presented  to  the  board  of  su- 
pervisors when  sigrnatures  of  15 
per  cent  of  the  voters  have  been 
obtained. 

oOo 

Tentative  plans  for  a  $4.5  mil- 
lion earthquake  proof,  subterran- 
ean grarage  in  downtown  Los  An- 
geles, under  Pershing  Square,  soon 
will  be  laid  before  the  Los  Angeles 
city  park  department. 
oOo 

Financing  of  a  new  estuary 
tube  in  Alameda  is  one  of  the 
prime  objectives  of  the  Oakland 
Chamber  of   Commerce. 


Lighting  Expo^on  Of fers 
$1200  Merit  Awards  for  Best  Lighting  Plan 

Electrical  Contractors,  Wholeudert,  ArchitecU,  Engineers 

Utility  Men  Asked  to  Submit  Outstanding  '46-'47 

Installations;  Deadline  for  Entry  Augiut  31 

Chicago,  111.,  (Special)— A  competition  for  $1200  in  nverit  awards, 
designed  to  bring  to  the  Second  International  \'«}il^^fS  J^^PositioD^ 
Nov:  3-7,  1947,  outstanding  examples  of  ."What  PJanne'i-i^J?*"'^ 
Can  Do"  in  industrial,  store,  and  o'Rce  applications  and  in  floodlight- 
ing and  street  Ughting,  was  announced  today  by  the  exposition  oper- 

''^"'^^•Thr^SihThese  merit  awards,"  the  comn>ittee  stat^,  "we  Jwpe 

■f  to  give  opportunity  for  electrical 


LAUDS  ADMINISTRATIVE 
AID  ON  REGIONAL  BASIS 

WASHINGTON.— Paul  J.  Raver 
Bonneville  power  administrator, 
submitted  his  annual  report  to 
congress  this  week. 

He  cited  reconstitution  of  the 
statutory  Bonneville  advisory 
board  at  the  regional  rather  than 
national  level  as  bringing  about 
"more  effective  and  efficient  work- 
ing relationships  among  federal 
agencies  concerned"  and  particu- 
larly praised  the  work  of  the  Pa- 
cific Coast  Board  of  Intergovern- 
mental Relations,  which  seeks  to 
correlate  the  activities  of  the  fed- 
eral, state,  county  and  municipal 
governments. 

NEW  BRIDGES  LINK 
URGED  IN  SENATE 

SACRAMENTO.  —  Senator  Ran- 
dolph Collier  introduced  into  the 
committee  on  transportation  a  pro- 
posal that  a  new  roue  via  Broad- 
way between  approaches  of  the 
Golden  Gate  and  Bay  bridges  be 
established.  [ 

It  is  part  of  Senate  Bill  5,  which 
sets   up   a  formula  for  assignipj? 
funds  to  cities  and  counties  to  fi 
nance    their    participation    in    the 
10-vear  modernization  program. 

The  bill  also  includes  the  much- 
protested  freeway  over  Twin  Peaks, 
Alemany  Boulevard,  sections  of 
the  Bayshore  Highway,  El  Camino 
Real,  and  Junipero  Serra  Boulevard 
within  the  city  limits. 


contractors,  utility  lighting  men, 
architects,  consulting  engineers, 
and  wholesaler's  representatives 
not  only  to  grain  recognition  foi 
work  well  done,  but  through  the 
medium  of  display  at  the  coming 
exposition  to  provide  inspiration 
and  ideas  for  better  lighting  to 
the  thousands  who  will  be  in  at- 
tendance." 

Deadline  August  31 
Entries  are  to  cover  reports  and 
data    on    the    results    of    planned 
lighting  installations  made  dunog 
the   calendar    years    of    1946    and 
1947.   All    submittals   accepted   by 
the  board  of  judges  will  be  placed 
on  exhibit  at  the  second  Interna- 
tional    Lighting     Exposition     and 
Conference,  and  will  be  given  an 
Award  of   Merit.   In  addition,  the 
board  of  judges   will   also   award 
three  cash  prizes  of  $100  each  to 
the  best  entries  from  each  of  the 
four  classifications,  a  total  of   12 
cash  prizes  for  a  total  of  $1200. 
Classification    1.     Electrical 
Contractors;    Classification    2. 
Utility    Lighting    Representa- 
tives;  Classification  3.   Archi- 
tects   and    Consulting    Engi- 
neers; Classification  4.  Whole- 
saler's    Lighting     Specialists 
and  salesmen. 

The  entire  Merit  Award  Pro- 
gram is  under  the  direction  of 
the  second  International  Lighting 
Exposition  and  Conference,  which 
is  sponsored  by  the  industrial  and 
commercial  lighting  equipment 
section  of  the  National  Electrical 
Manufacturers'  Association. 
Entry  Blank  Required 
An  official  entry  blank,  con- 
taining the  complete  rules  and 
conditions  of  the  merit  award  com- 
petition, together  with  helpful 
suggestions  for  the  preparation  of 
1  entries  may  be  had  by  writing  to 
the  International  Lighting  Exposi- 
tion Award,  Suite  818,  326  W. 
Madison  Street,  Chicago,  Illinois. 


Building,  481  Hepburn  St.,  San 
Leandro,  Calif. 

ArchitectB  —  Dragon,  Schmidts  & 
Hordman.  2068  Allston  Way,  Berk- 
eley,  Calif. 

Six  additional  claaarooms  and  audi- 
torium  to   seat   780. 


2/12/47  10 

Owner   Taking    Bids   on    (1)    General 
Construction;    (2)    Heating, 
Ventilating  and   Plumbing   and    (3) 
Electric    Wiring — Due     March    4, 
2    p     f^_ 
Physics   aidg.  and   Johnson   Hall 

Additions  Cost   $1,200,000 

SEATTLE,  Wa«Lh..  King  Co.  Univer- 
sity of  Washington   Campus. 
Owner  —  Board  of  Regents  of  Uni 
versity    of    Washington.    Dr.    Ray- 
mond    B.    Allen,     President;     Her- 
bert   T.    Condon,    Secretary,    Room 
1030  Henry  Bldg.,  Seattle  1.  Wash 
Architects-Engineers— John   Graham, 
George    Rasque,    Associate    Archi- 
tect,    1501    Dexter    Horton     Bldg., 
Seattle  4,  Wash. 
Relnf.    concrete    with    brick    surfac- 
ing,   4-story,     lSOx50-ft     each;     L.- 
shaped;     built-up     roofs;     sound - 
auditorium    for   Johnson    Hall. 
Specifications   obtainable  from   of- 
fice of   t>ve  Architects  upon   deposit 
of   $20  refundable. 

2/12/47  .  .         ® 

Contemplated— Bond    Election    in 
Amount   of   $250,000   Proposed    by 
City   Superintendent   of  Schools 
Schools    (2)  _ 

ROSEVILLE,   Califoraia,   Placer  Co. 
Suggested  sites  In  the  Sierra  Vista 
area  and  the   Schellhouse  area. 
Owner    —    Roseville    City    Board    of 
Education.    A.    W.    Ray,    superin- 
tendent of  schools.  Atlantic  street 
school,   Roseville,   Calif. 
Includes   2  elementary  school   build 
ings. 

2/12/47  ^   •    9 

Owner  Taking   Bids — Due  Feb.  14, 

8   P.   M.    (Bidder   Figuring) 
School    (remodel) 
MILL    VALLEY.    Calif.,    Marin    Co., 

Homestead  School. 
Owner— Mill  Valley  School  District, 
Horace  Cagwin,  clerk,  Tamalpais 
Park  Elementary  School,  880  E. 
Blithedtilo  Ave..  Mill  Valley,  Calif. 
Work  includes  remodel  of  boys'  and 
girls'  toilets;  install  new  heating 
system;  inetall  new  classroom  win- 
dows; waterproof  east  and  west 
basement   walls. 

Plans    and    specifications    may    be 
obtained    from    the    Superintendent's 
office    at    Tamalpais    Park    Elemen- 
tary  School.   360   E.    Blithedale   Ave., 
Mill  Valley,  upon  deposit  of  $10.00 
E^clh   bid   must   be   accompanied    by 
cash,    certified    or  cashier's    check, 
payabla  to   the  school  district   for 
at  least  10%  of  bid. 
The  following  contractor  has  tak- 
i  en  out  plans : 

I      Peter   Sartorio,  262  Clementina  St., 
ban    Francisco,    Calif. 


TTnit   B,   homemaklng  and  general 

ccience  classroom  building  (30x326) ; 

Unit  C,  classroom  building  (30x240) 

Unit  D,  classroom  building  (3Ox240) 

Unit  P,   shop  building    (30x70). 

Bids  were  taken  for  complete  work 
and  Alt.  1,  add  to  base  bid  if  east 
portion   of   Unit  D  Is   tocluded. 

Bids    submitted    I'eb.    8   were: 

P  A.  Weeger,  4565  Santa  Monica 
Blvd.,  Los  Angeles,  Calif.,  $467,000 
(alt.    1)    $43,200. 

H  J.  Farrington,  $492,980,  (Alt.  1) 
$51,165. 

Wm.  C.  Crowell,  $518,800,  (Alt  1) 
$52  900. 

Albert  Relngardt,  $520,845,  (Alt  1) 
$52,179. 

Baruch  Corp.,  $543,507,  (Alt  1) 
?51,727. 

W.  E  .Kier  Construction  Co.,  $508,- 
COO,    (Alt.    1)    $52,000. 

J.  E.  Burrell  &  Sons,  $567,500,  (Alt. 
1)  $56,750. 

2/12/47  • 

Plans    In    Progress — Construction 
Contingent    Upon     Financing    With 
Available    Funds    Provided    by 
$850,000    Bond    Issue   Approved 
in  January  1S46 

School    (addn.jT   Approx.    Cost    $35,000 

SAN  LEANDRO,  Calif.,  Alameda 
Co.,    McKinley    School. 

Owner — City  of  San  Leandro  Board 
of  Education  and  San  Leandro 
School  District,  Person  W.  Brown, 
president  of  board  of  trustees, 
Chas.  W.  Stone,  secretary  of  board 
of  educalion,  c/o  office  of  the 
board  in  the  Lincoln  School  Build- 
ing. 415  Htpbum  St.,  San  Leandro. 
Calif 

Architects  —  Dragon,  Schmidts  & 
Hardman.  2068  Allston  Way,  Berk- 
eley,   Calif. 

Six  additional  classrooms. 


Develop  New,  Small  Toumapoll  Featurii^ 
Two  Indiviifaial  Electric  Motors  for  Control 


Building  Section 

(Continued  from   First   Section) 


A  new  small  Toumapull  for* 
high-speed  dirtmoving,  the  Model 
D,  has  heart  developed  by  R.  G. 
LeToumcaU;  Inc.,  Peoria,  Illinois, 
to  add  to  its  line  of  rubber- tired 
earthmoving  and  construction 
equipment.  Built  to  answer  th^ 
need  for  a  small,  high-speed  scrap- 
er unit  on  small  yardage  projects, 
the  D  Toumapull  features  many 
new  developmentsjn  design. 

Powered  by  an  85  HP  gasoline 
engine,  this  prime  mover  is  equip- 

ged  with  the  new  E-4  Carryall 
craper,  having  a  load  limit  of  4 
tons  and  a  struck  capacity  of  3.S 
yards.  The  unit  is  self-loading,  has 
4  speeds  forward,  4  reverse,  and 
travels  tip  to  23  miles  per  hour. 
One  of^the  outstanding  featuren 
'  of  this  Toumapull  is  the  new  elec- 
tric control  by  individual  electric 
motors — a  revolutionary  operating 
principle  which  replaces  conven- 
tional tractor  steering  and  gear 
shift  levels.  It  also  eliminates  the 
need  of  a  power  control  unit  for 
scraper  operation.  Operator  steers, 
shifts  and  handles  all  scraper  con- 
trols by  buttons  on  the  electric 
control  panel. 

The  D  Toumapull  has  a  new 
type  lifferential  which  keeps  both 
wheels  puHing  at  all  times.  The 
design  of  this  differential  is  such 
that  on   alippery   going   the    most 

Sower  is  supplied  to  the  wheel  on 
rmest  footing.  Neitlier  wheel  will 
spin  independently  of  the  other. 
This  factor,  along  with  positive 
steering,  another  development, 
contributes  greatly  to  mobility 
and  case  of  operation.  Positive 
steering  enables  the  operator  to 
lock  the  Toumapull  and  Carryall 
into  a  single  unit  and  keep  this 
unit  traveling  in  a  given  direc- 
tion. . 

Air  brakes  add  to  safe  opera- 
tion. The  air  brakes,  differential, 
transmission,  electric  motors  and 
generators  were  all  engineered  es- 
i»ecially  to  answer  the  problems  of 
heavy  construction  work,  and  aiv 
designed  and  manufactured  by  Le- 
Toumeau. 

Ability  to  turn  on  a  25-foot  fill 


and  to  turn  in  its  own  length 
(22  ft  5  in.)  from  a  full  stop  makes 
this  small,  fast  rig  extrenvely 
maneuverable.  Overall  dimensions 
arc:  length  22  ft.  5  in.;  height  7 
ft.  4  in.;  wheelbase  13  ft.  2  in.; 
width  of  cutting  edge  6  ft,  and 
A'eight  empty  7*^  tons. 

A  new  type  and  size  of  pneu- 
matic rubber  tire  is  used  on  the 
2-wheel  D  Toumapull  prime  mov- 
er. This  is  a  14.  x  32  tire  with  tap 
ered  beads  which  seats  itself  firnv 
ly  again.st  the  wheel  rim  at  \ov: 
r\\r  pressures.  This  special  tire 
gives  ample  flotation  in  soft  ma- 
torial  I'Tid  enables  the  unit  to  trav- 
el over  paved  surfaces  without 
damage.  9.00  x  IG  tires  are  used  on 
the   E-Carryall   Scraper. 

Based  on  good  working  condi- 
tions, average  material,  60-minute 
operating  eflRciercy,  a  single  D 
Toumapull,  self-loading  and  one- 
man  oper.itod,  is  capable  of  mov 
ing  48  yards  an  hour  on  200  ft 
one-wav  haul;  40  yards  on  800  ft. 
haul;  33  vnrds  on  1.500  ft.  hau^: 
27  vards  on  2500  ft.  haul;  and  18 
v.irds  an  hour  on  5000  ft.  one-way 
haul. 

Previous  crawler  and  rubber- 
tired  pcraprr  units  were  usually 
worked  in  fleets  but  one  of  these 
new  .imall  Tournapulls  can  oper- 
ate successfully  nil  by  itself.  Its 
high  production  capacity,  speed 
and  mobility  make  it  especially 
versatile  on  •►general  construction 
work  for  grading,  maintenance 
and  drainage  on  roads  and  air- 
ports, stripping  and  working  road- 
side gravel  pits,  spreadintr  purfae- 
ing  material,  leveling  building 
sites,  vards  ami  parking  aretfs, 
etc.  In  addition,  this  one-man  util- 
ity dirtmover  is  equallv  useful 
around  counties,  mines,  pits,  quar- 
ries, railroads,  logging  operations, 
and    industrial   plants. 

It  is  expected  that  IjeToumeau 
Distributor.H  throughout  the  Uni- 
ted States  will  have  the  D  Tour- 
napull  and  E-4  Carryall  S'-raper 
on  their  floors  in  approximately 
30  days. 
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1.8— COMMERCIAL  BLDGS. 

2/12/47  S 

Plant  Nearlng  Completion 

Warehouse  and  Garage     Cost  $40,000 

SAN  RAFAEU  Calif,.  MaHn  County. 
West  line  of  D  St..  south  of  2nd  St. 

Owners— Z.  and  S.  Smith,  c/o  archi- 
tects. 

Architect  —  Heiman  A  Pollock,  605 
Market  St..  San  Pranclaco.  Calif. 

Reinforced  concrete,  one-story  ware- 
hotise  (50x150  ft),  wood  trusses 
and  three-truck  garage. 


2/12/47  3 

CPA    Approval    Granted— Graxilng 
Under  Way 

Cherry  Processing   Plant 

Cost  134,500 

SAN  JOSE.  Calif.  Santa  Clara  Co. 
10th   and   Tavlor  Sts. 

Owner— Tri-Vallev  Packing  Assn.,  64 
Pine  St.,   San   Francisco,  Calif. 

Architect— private    plans. 

Frame   and   sttioco,   saw   tooth    roof. 

Contractor—Carl  N.  Swenson  Com- 
pany, P.  O.  Box  558,  San  Jose, 
Calif. 

9-10— EDUCATIONAL 
BUILDINGS 


2/12/47  9 

Low  and  Only  Bidders 
School     Building    (Addition) 
NORTH    HOLLY\VOOD,    Calif.,    Los 
Angeles  Couuty.  Toluca  Lake  Ele- 
mentary    School,     4840     Cahuenga 
Blvd. 
Owner — Los   Angeles   Board   of  Edu- 
cation. 1425  S.  San  Pedro  St.  ,Los. 
Angeles,  Calif. 
Architect— George    Adama.    2439   Hy- 
perion Ave.,  Los  Angeles,  Calif. 
Engineers — Hiliman     &     Nowell,     816 

W  ."Sth   St .  Los  Angeles,  Calif  . 
Frame  and   stucco,   one-atory,   elght- 
clasKroom   building    (191x58  ft.). 
Bids    submitted    Feb.    7    were: 
General    Construction 

Louis  F.  Gei.«ler  Co.,   9637   Califor- 
nia Ave..  South  Gate.  Calif.,  $101,164 
George  Dever,  $106,760. 
E.  C.   Nesser  and  Johnson  &  Ved- 
der.   $106,780. 

V.  O.   Bruazell  Co.,   $109,989. 
Peter   B.    Shelby.   $117,844. 
Wm.   J.  Tube.^lng  Co.,  $120,500. 
Haddock-Engineers.    Ltd..    $121,835. 
Arthur   Pmner,    Jr..    $126,734. 
Plumbing  and   Heating 

H.  E.  Murray  Co.,  2104  S.  Vermont 
A\je..  Los  Angeles,  Calif.,  $12,878. 
S    Glenn  Hickman  Co.,  $13,980. 
Hickman     Bros.,    Inc.,    $15,298. 
Electrical  ^^ 

Vancott    Co.,    5024    W.    Washington 
Blvd.,    Los    Angeles,    Calif.,    $4575. 
N#\*berrv  Electric  Corp..  $i5134. 
Victory  Engineering  &  Electric  Co 
S!iS99. 
Painting 

John   H.   Littlcjt*uis,  6031   No.  Flg- 
iieroa  St,   I^s  Angeles,  Calif.,  $2690 
Edw     A.    Wopechall,    $2788. 
Klaas    Bros.,    $4429. 
Risk- Sutton,   $4416. 
D.    Wein,   $4600. 
Hogemler  &  Minnlck,  $4800. 

2/12/47  » 

Bids    Rejected 

School     Buildings     (Five     Units) 

NORWALK,   Calif.,   Los   Angeles   Co. 

Owner  —  Norwaik  School  District, 
Reginald  Benton,  district  superin- 
tendent. Walnut  and  Funston  Sts., 
Norw-alk,   Calif. 

Architects— Kistner,  Curtis  &  Wright 
Architects'  Bldg.,  816  W.  5th  St., 
Los  Angeles,  Calif. 

Frame  and  stucco.  Includes,  Unit  A, 
AdmlnistraUon    building    (56x166) ; 


2/12/47  9 

Plans   In    Progress — Construction 
Contingent     Upon     Financing    With 
AvailaJjie    Funds    Provided    by 
$850,000    Bond     Issue    Approved 
In  January  1946 

School  Approx.    Cost    $134,000 

SAN  LEANDRO,  Calif..  Alameda 
County.    Mulford    Gardens    School. 

Owner- -City  of  San  Leandro  Board 
of  EJducation  and  San  Leandro 
School  District.  Perion  W.  Brown, 
president  of  board  of  trustees, 
Chas.  W.  Stone,  secretary  of  board 
of  education,  c/o  office  of  the 
board  m  rhe  Lincoln  School  Build- 
ing, 451  Hepburn  St.,  San  Leandro. 
Calif. 

Ardhltcct-s  —  Dragon,  Schmidts  & 
Hardman,  20C8  Ailston  Way,  Berk- 
eley, Calif. 

Eight  to  ten  classrooms  and  all- 
purpose  rooms. 

2/12/47  » 

Contemplated — Bond    Election    In 
Amoi^nt  of  Approximately  $172,500 
Propose— Probably    Will    Be    Held 
Next  r^onth 

School    (addition) 

SAN  MATEO  COUNTY,  Calif.  Wil- 
low  Elementary  School. 

Owner — Ravenswood  School  District. 
John  I.  Cleese,  chairman  of  school 
board.  Wi'.low  School,  San  Mate? 
County,  Calif. 

Consulting  Architect  —  Arthur  D. 
Jan.«sen,  Austin  Avenue  &  Patricia 
Drive,   Atl-.erton.   Calif. 

lO-classroom   addition. 


2/12/47  9 

CPA    Approval    Granted    In    Amount 
of   $107  220 — Plans    Awaiting 
Approv.ll    of   State    Division    of 
Achltecture 

School   Building  ..^-,^« 

Approx.  Cost  $118,000 

REDWOOD  CITY.  Calif.,  San  Mateo 
County.  James  Monroe  Elementar> 
School,  Aider  street,  bounded  by 
Warren.   Samson   and   Allerton   Sts. 

Owner— Redwood  City  Elementary 
School  District.  Andrew  Spinas, 
supt.  of  schools.  Redwood  City, 
Calif.  . 

Architect  —  •n;thur  D.  Janssen.  Aus- 
tin avenue  and  Patricia-  Drive, 
Athertcn,    Calif. 

Includes  five  clas.srooms,  kindergar- 
ten and  teachers'  room,  toilet  fa- 
cilities, enclosed  corridors. 


2/12/47  9 

Plans    In    Progress — Construction 
Contingent     Upon     Financing    With 
Available    Funds    Provided    by 
850,000  Bond    Issue  Approved 
In   January   1946 

School    (addition) 

Approx.   Cost   $100,000 

SAN  LEANDRO.  Calif..  Alameda  Co. 
Roo.sevolt  School. 

0\vner — City  of  Son  Leandro  Board 
of  Education  pnd  San  Leandro 
School  District,  Person  W.  Brown, 
president  of  board  of  trustees, 
Chas  W.  Stone,  secretary  of  board 
of  education,  c/o  office  of  the 
board.      In      the     Lincoln      School 


11—  HOSPITALS 


2/12/47  11 

Plans  Completed — Owner  Will  Ask 

Bids  Soon 
Hospital    (30  beds) 
CORCORAN,    Calif.,    Kings    County. 

Hanna  avenue. 
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Owner — Corcoran  Municipal  Hoepital, 
Frark  Ket-fce,  chairman  of  hospi- 
tal committee:  Mayor  T.  K.  Brown; 
City  Attorney  David  Folaom; 
Manager  Louis  T.  Robinson  of  the 
J.  G.  Boswell  Company  and  Miss 
Claire  Oulberson.  members  of  the 
ccmmittee.  City  Hall,  Corcoran, 
Calif. 

Architects — David  H.  Horn  and  Mar- 
shall D.  Mortland,  235  Roweli 
Building,    Fresno,    Calif. 
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2/12/47 

Site  Acquired 

HospiUI  Approx.    Cost    (400,000 

SAN   FRANCISCO,    Calif..    Post   and 

Pierce. 
Owner — Polytechnic     Hospital,     01535 

Jackson   St.,    San    Francisco,   Calif. 
Mr.    Nolan,    Supt. 
Architect — Not  Selected. 


Indianapolis  Blvd.,  Elast  Chicago, 
Ind. 

Fireproof  brick  k.  concrete;  includes 
3  process  buildings,  waier  pump 
house,  tool  room  .bldg.,  storage 
bldg..  office  «aid  el«vator  shaft 
(addition    to    office   bldg.) 

Contractor — C.  F.  Braun  Co.,  1000  8. 
Fremont  Ave..  Alhambra,  Calif..  A 
D.  E.  Kelly,  s^t.  at  site,  3500 
IndlKnapolis,  Blvd.,  East  Chicago, 
Ind. 

Contractor  does  all  trades. 
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INDUSTRIAL 
BUILDINGS 


2/12/47  12 

Contemplated — Acquiring     Site 
Packing   Plant   (poultry)   Cost  $50,000 
MORGAN  HILL,  Calif.,   Santa  Clara 
Co.      Comer      of      Rlsoeiglla      and 
Church  avenue  with  railroad  front- 
age   just    north    of    the    Clara    Val 
Packing    company    plant    on    San 
Pedro   avenue. 
Owner — Poultry    Producers    of    Cen- 
tral California,    Filed    Mlehle,   head 
of  engineering  dept. ;  Jack  Caskey, 
engineeiing   dept.,   840   Battery   St., 
San  Francisco,  Calif. 


2/12/47  13 

Construction  Just  Started 

Radio    Transmitting   Station 

Cost  $70,000 

OAKLAND,  Calif.,  Alameda  County. 
Near  intersection  of.  Grizzly  Peak 
Blvd.   and   Marborough   Terrace. 

Owner — Pacllic  Broadcasting  Com- 
pany. Charles  A.  Gibson,  presi- 
dent, 757  Santa  Ray  Ave.,  Oakland, 
Pet  ram  Pringle,  vice-pres'dent,  871 
Sunnyhills  road,  O.-vkland,  Walter 
T.  Selsted,^  chief  engineer,  1905 
Berryman   fc>t.,  Oakland,  Calif. 

15,000-watt  transmitter  with  range 
to  cover  cnttre  Bay  area  as  far 
south  as  San  Jose,  first  unit 
of  projected  state-wide  chain  "of 
stations. 
Negotiations     are    now    iMiderway 

for  establishment  of  a  studio  In  the 

Bay  area 

Contractor— Owner  will  build  a/iu 
award  separate  contracts. 


Ington  State  College.  Seattle.  Wash. 
Three     masonry     apartment     houses 

containing  54    units. 
Low    Bidder — Nettleton    4     Baldwin, 

Seattle.   Wash.,   1529,300. 

Other  bids  were: 

Hansen    &   Parr,    Spokane,    Wash., 
|r-2S,G00    not    Including    tax. 

Carr«on  Constr.  Co.,  Helena.  Mont., 
$529,711. 


Wood   frame,    wood    siding   exterior, 
1- story.  S  rooms.  1   bath. 


14-17— PUBUC  BUILDING^ 

2/12/47  14 

Contemplated — Appropriations    For 
Projects  Included  in  State  Budget 

Submitted   to    Legislature   by 
Governor 
National  Guard   Army   BIdgs. 

Total    Cost    $5,000,000 
CALIFORNIA,  Various   locations. 
Owner — State  of  California  National 

Guard,  Brigadier  General  Curtis  P. 

0'Sulllvan»  adjutant    general,    Sac- 

racento,  Calif. 

Communities  for  which  new  arm- 
ories are  planned  Include:  North 
Sacramento;  Grass  "Valley  and  Ne- 
vada City,  Nevada  County  Auburn, 
Placer  County,  Chico,  Butte  Coun- 
Iv;  Colusa,  Colusa  County;  Eureka, 
Humboldt  County;  Mar>'svllle,  Yuba 
Countv;  Napa,  Napa  County;  Plac- 
crvllle.  El  Dorado  County;  Redding, 
Shasta  Cour;ty:  Red  Bluff,  Tehama 
County. 

Santa  Rosa,  Sonoma  County;  Su- 
f,.anvme,  Lassen  County;  Tracy,  San 
Joaquin  County;  Uklah,  Mendocino 
County:  Vallejo,  Solano  County; 
Woodland,  Yolo  County;  and  Yreka, 
Siskiyou  County. 

2/12/47  l' 

Contemplated— Site  Approved   by 
Judges   of  the   County 
Superior  Court 

Juvenile  Detention   Home 

Cost    $1,000,000 

OAKLAND.  Calif..  Alameda  Co..  Site 
on  the  o'.d  Countv  Prison  Farm 
hospital  property  adjacent  to  Fiar- 
mont  Hospital  of  Alameda  County, 
Foothill  Blvd.  and  155th  Ave. 

Owner — County  of  Alameda,  board 
of  supervisors.  Courthouse,  1225 
Fallon  St.,  Oakland,  H.  B.  Kehoe, 
director  of  the  county  detention 
home,  18th  and  Poplar  Sts.,  Oak- 
land,  Calif 

Preiiminarv  sketches  by  Architects 
Kent  &  Hass,  525  Market  St.,  San 
Francisco,  Calif- 


2/12/47  24 

Preliminary  Plans   In   Progress 

Summer   Cottage 

SAN  ANSELMO,  Calif.,  Marin  Co., 
Butterfiold   Road. 

Owner— Withheld. 

Architect— M.  Ll  Gaidar  o.  177  Post 
St.,    San    Francisco,    Calif. 

Wood  frame,  plywood  exterior,  con- 
crete floor,  shake  and  composition 
roofing,  1  large  recreation  room 
with  central  fireplace,  35x35,  mas- 
ter bedroom,  kitchen  and  "bunk 
house"  sleeping  accomodations  for 
20  people,  swimmmg  pool.  20x50. 
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2/12/47 

Plans  Completed 

Owner — To   Select   Contractor   In 

Approx.   1    Month 
Residence 
PACIFIC    GROVE,    Calif..    Monterey 

County. 
Owner — Mrs.   Rudder,   Pacific   Grove, 

Calif. 
Wood  frame,   stucco  exterior,   studio 

type  design,  1  bedroom. 


2/12/47  S2 

Contemplated — Mrs.   Lucie   Stern 
Estate    Wills   $400,000   To    Pinanes 
Project 
Residence  HstI  Cost  $400,000 

PALO  ALTO.  Calif..  Santa  Claru 
Co.  University  of  Stanford  cam- 
pus. 
Owner — University  of  Stanford.  Don- 
ald B.  Tresldder.  president.  Palo 
A!to.  Calif. 


Ei^ineeriDg  Sedmn 


(Continued  from  First  Section) 


26 


2/12/47  12 

Contemplated— Stocltholders'   Meeting 

Scheduled   Feb.    13,  10  A.  M. 

To    Discuss    Financing 
Winery   (Alter)  Cost  $200,000 

LODI.    Calif.,    San    Joaquin    Co.    No. 

Sncramentu    St. 
Owner — Community   Grape   Corp.,    B. 

H.   Pope,  president,  W.  A.   Spooner, 

secretary-marager.   N.    Sacramento 

St.,  Lodl.,   Calif. 

2/12/47  12 

Preliminary    Plans    In   Progress 

Shop  (Printing) 

OAKLAND,  Cailf.,  Alameda  Co. 

Owner— Withheld. 

Architect— George    F.     Bidwell,     4139 

grtwifter   Ave.,    Oakland,    Calif. 
Concrete   block,    cement   floor,    wood 

roof,  30x90. 


18.19__RELIG10US  BLDGS. 


2/12/47 

Contract    Awarded 

Residences    (42)  $8500   ea. 

SAN    FRANCISCO,    Calif.,    Rockdale 

Drive  &  Avoca  Alley,  Darcas  Way. 
Owner— Theo.   G.   Meyer  &  Sons,  200 

Quint,   San   Francisco,   Calif. 
Private    plans. 
Frame,   2   stories. 
C(^ntractor— Owner    will    build. 


2/12/47  23 

Project  Held  In  Abeyance  Pending 
More  Favorable  Building  Conditions 
Plans  completed 

Apartment     Building       Cost     $20,000 
SAN  BRUNO,   Calif.,   San   Mateo  Co. 
Owner— Lyman    E.    McGuffin.    (real- 
tor)   460    San    Mateo    Avenue,    San 
Bruno,  Calif. 
Plans  bv  William   B.   Merryman,  de- 
signer, 614  San.  Mateo  Avenue.  San 
Bruno,   Calif. 
Frame    and    stucco,    one-story,    wood 
shingle    roof.    Includes    four    units, 
four  detached  garages. 
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2/12/47  13 

Owner  Taking   Bids — Due  Feb.  24, 
10   A.    M. 

VHP  Radio  Range  Stations:  Pro. 
6-47-358 

Near  OAKLAND.  RED  BLUFF,  and 
Etna.  Calif.,  Alameda,  Tehama  Sr 
Siskiyou    Counties. 

Owner  —  Dept  of  Commerce  Civil 
Aeronautics  Administration,  5651 
West  Manchester  Ave..  Los  An- 
geles 45,  Calif. 

Flans  by  owner 

Includes  fencing  the  site,  erecting  a 
16  ft  X  28  ft.  sectional  steel  frame 
bldg.,  on  concrete  foundation,  erec- 
ting a  16-ft.  steel  tower  with  35-ft. 
diam.  counterpoise  and  12-ft.  x 
12-ft.  antenna  shelter  on  top  and 
Incidental  work.  (No  radio  trans- 
mitting equipment  will  be  Installed 
under  this  proposal.) 
Specifications   obtainable   from   the 

above  office. 


2/12/47 

Work    Just    Started 

Church  Cost    $90,000 

RICHMOND.  Calif.,  Contra  Costa 
County.  Alhambra  avenue  &  Rob- 
inson St. 

OwTier— First  Baptist  Church,  Rev. 
William  Hurst,  pastor,  James  T»ra- 
ter,  chairman  of  board,  Estudlllo 
and'  Green    streets,    Richmond,  Cal. 

Concrete  block,  chapel,  Sunday 
school  i-ooms,  church  parlor  and 
o^'fices,  first  unit  of  eventual 
church  building  to  measure  90x100 
with    center    patio;    two  stories    In 

re.ir. 
Contractor— Peter     Christensen.     611 
25th  St.,  Richmond.  Calif. 

2/12/47  IS 

Contemplated 

Church  ^  „, 

SOUTH  SAN  FRANCISCO,  Calif., 
San  Mateo  County.  Arden  a.:d 
HilLside    Blvd. 

Qv^ner — Assembly  of  CJod  Church, 
213  Grand  Ave.,  South  San  Fran- 
cisco. Rev.  Carl  E.  Curtright,  pas- 
tor, 109  Drake  Ave.,  South  San 
Francisco,   Calif. 


2/12/47  12 

Contemplated — Uncertain   to   What 
Extent   Owner  Will    Rebuild    Fire 
Loss  —  Contingent     Upon     Clearing 
Site    A    Availability    of    Machinery 

Planing    Mill    (rebuild    fire    loss) 

Est.    Loss    $150,000 

SAN  MATEO.  Calif.,  San  Mateo  Co. 
S.  Ciaremont  St.  and  5th  Ave. 

Owner — San  Mateo  Planing  Mill  Co., 
Edw.  C.  Beak,  president.  So.  Ciare- 
mont St.,  and  5th  Ave,  San  Mateo, 
Calif. 

Lessee— Peninsula  Milling   Company. 


20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


2/12/47  SO 

Owner    Taking    Bids — Due    March    5. 

4  P.  M. 
Prefabricated     Recreation     Bldg. 
OAKLAND.   Calif..   Alameda  County. 
OwnerBoard    of    Plavground    Direc- 
tors of  City  of  Oakland,  Robert  W. 

Crawford,  SecreUry,  Rm.  315,  City 

Hall,    Oakland.    Calif. 
Flans    by   owner. 
One   DU-O   type   prefabricated    gym 

and      recreatio?!      bldg.,      8exl08-ft. 

overall,  completely  erected. 

Specifications  obtainable  from  the 
above  office 
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2/12/47  13 

CPA   Approval  Granted — Work 
Started    Feb.  4 

Broadcasting    Station    (alter) 

Cost   $2000 

SAN  JOSE,  Ca;if..  Santa  Clara  Co. 

Owner— United  Broadcasting  Com- 
pany. Hotel  deAnaa,  San  Jose, 
Calif. 

Architect  —  Ralph  Wyckoff,  Santa 
Clara  A  Market  pts.,  San  Jose, 
Calif  , 

Remodel  radio  studios,  offices,  con- 
trol rooms  in  Ist  class  bldg. 

Contractor  —  O.  E.  Anderson,  308 
Menicer  Ave.,   8sn   Jose,   Cslif. 

2/12/47  12 

Wsrk   Underway 

Oil   Refinery   Facilities  

$265,000  Total 

EAST  CHICAGO,  Indiana,  Lake  Co. 

Plant's   promises 
Owner— Sinclair    Refining    Company, 

Richard    O.     Amer.     general    supt. 

in  charge,   3300  Indianapolis   Blvd.. 

BBHrChlcsgo.    Ind. 
Engineer— (plant)   Walter  Hess,  3600 


2/12.'47 

To    Start    Preliminary    Plans 

Veterans    Memoral    Building 
(remodel) 

GRASS  VALLEY,  Calif.,  Nevada  Co 

0\vrer  —  Nevada  County  Board  of 
Supervisors,  Courthouse,  Nevada 
CItv,  Calif. 

Architect— George  C.  Sellon.  Califor- 
nia State  Ufe  Building,  Sacra- 
mento.  Calif.  ,   ^      ..  , 

Includes  installation  of  bowling  al- 
leys. 

2/12/47  *1 

Contemplated 

Open    Air  Theatre 

Near   BEI>MONT.    Calif.,   San    Mateo 

County. 
Own«»r— Starllte  Theatre  Corpotitlon 

(new  corp.t,  Jamef»  M.   Howell,  Jr.. 

presl(Tent,    No.    8    Pinto    St.,    South 

Ssn   Francisco,  Calif. 
First  of  a  chal.i  of  open  air  theaters 

in    San    Mateo   county. 


22-2ft— RESIDENTIAL 
BUILDINGS 
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2/12/47 

Low  and  Only  Bidders 

Apartment   Houses   (3)     Cost  $525,300 

rULI..MAN.      Wash.,     Washington 

State   College. 
Owner— Boaid  cf  Regents  of  Wa*- 


2/12/47  24 

Preliminary   Plans   In   Proigress 
Residence 

FRESNO.  Calif.,  Fresno  Co.,  6  miles 
east    of    Fresno. 

Owner — Lloyd     Bidwell,     c/o     archi- 
tect.      • 

Architect — George     F.     Bidwell,     4139 
Shatter  Ave.,  Oakland.  Calif. 


2/12/47  39 

Owner  Taking  Bids — Due  March  11. 
8  P.  M. 

Storm    Sowers 

CAMAS.   Wash. 

Owner  —  City  of  Cajnas,  Odmund 
Epaas,  City  Clerk,  City  Hall.  Ca- 
mas,  Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  installation  of  6351  ft.  6  In. 
concrete  sewer  pipe,  46BO  ft.  8  In. 
pipe,  39C1  ft.  10  in.  pipe,  4560  ft.  11' 
in.  pipe,  906  ft.  18  In.  vitrified'  clay 
sewer  pipe,  66  ft.  18  In.  cast  iron 
pipe.  62  ft  12  in.  cast  iron  pipe,  86 
ft.  24  in.  steel  casing  pipe,  845  ft. 
24  in.  concrete  sewer  pipe,  72  man- 
holes, etc. 
.  Specifications    from    office    of    the 

City  Clerk,  upon   payment  of  $5  per 

set. 


40—       STREETS  AND 
HIGHWAYS 

2/11/47  40 

Contracte  Awarded 
Grading.  Bridges.  Etc.  ' 
STATE  OF  -WASHINGTON. 


Owner— State  of  Washington  Depart- 
ment of  Highways.  Clarence  B. 
Shaln,  director  of  highways,  Olym- 
pia.  Wash. 

Plans  by  engineering  department  of 
owner. 
Projects  Include: 

(1)  Constructing  a  reinforced  con- 
crete pile  and  flat  slab  bridge  82  ft. 
long  over  Schmidt  Creek  on  the  Aus- 
tin Pass  branch  of  Primary  State 
Highway  No.  1  in  Whatcom  County, 
a  state  project.  Involving  lump  sum 
clearing  and  grubbing,  about  430  cu. 
yds.  unclassified  excavation,  570  cu. 
yds.  selected  roiidway  borrow,  608 
sq.  yds.  cement  concrete  pavement. 
11,100  lbs.  pavement  reinforcing.  120 
cu.  yds.  class  A  concrete,  22,000  lbs. 
■teel  reinforcing  bars,  900  lln.  ft.  prS- 
cast  concrete  piling,  1.5  M  b.m.  un« 
treated  timber  and  lumber  and  other 
items. 

Contract  Awarded— C.  B.  Croy,  Bell- 
■  Ingham,  Wash.,  $22,295. 

(2)  Clearing,  grubbing,  grading, 
paving  with  type  I-l  asphaltlc  con- 
crete and  constructing  reinforced 
concrete  flat  slab  bridge  on  4.109 
miles  of  P.  S.  H.  No.  8.  Muck  Creek 
Hill  to  junction  S.  S.  H.  No.  8-J,  in 
IMerce  County.  F.A.P.  No.  r-15»  (10). 
Involving  about  27  acres  clsaring,  10 
acres  grubbing.  60,590  cu.  yds.  un- 
classified excavation.  2010  cu..  yds. 
channel  excavation,  30,370  cu.  yds. 
selected  roadway  borrow.  8020  cu. 
yds.  crushed  stone  surfacing.  13,881 
tons  asphaltlc  concrete,  179  cu.  yda 
concrete,  125  lln.  ft.  reinforced  con- 
crete bridge  railing.  42,000  lbs.  steel 
reinforcing  bars,  1182  lln.  ft  Culvert 
pipe  and  other  Items. 

Contract  Awarded  —  Harrison  Bros. 
Co.,  Tacoma,  Wash.,  $199,290.40. 
(8)  Manufacturing  and  stockpiling 
ballast,  crushed  stone  surfacing  and 
mineral  aggregates  on  P.  S.  H.  No.  13, 
Grays  Harbor  County  lino  to  Smith 
Creek  In  Grays  Harbor  and  Paclfio 
Counties,  a  state  project,  Involving 
about  42,300  cu.  yds.  ballast  In  stock- 
piles, 23,850  cu.  yds.  crushed  stons 
surfacing  in  stockpiles  and  18,260  cu. 
yds.  crushed  mineral  aggregates  In 
stockpiles. 

Contract  Awarded— Quigg  Bros.  Con- 
struction Co..  Hoguiam.  Wash., 
$184,013.80. 

(4)     Clearing,     grubbing,     grading, 
constructing     bituminous     surface 
treatment,  plant  mix  type,  and  con- 
structing reinforced  concrete  pile  and 
flat  slab  bridge  on  0.36  mile  of  8.  S. ' 
H.  No.  1-B,  Weiser  Lake  bridge  and 
approaches,  Whatcom  County,  F.A.8. 
No.    S-258    (4),   Involving    lump    sum 
clearing  and  grubbing,  96,930  cu.  yds. 
unclassified  excavation,  7100  cu.  yds. 
excavation   unsuitable    material.   2780 
cu.  yds.  selected  roadway  borrow.  840 
cu.    yds.    screened    gravel    surfacing. 
670  tons  bituminous  mixture.  8180  Un. 
ft.  beam  guard  rail,  77  lln.  ft.  culvert 


PROMPT 


LIVERY— 


NOWl 


^nestra 

INDUSTRIAL  STEEL  DOORS 


NOW  ky^ii.' 

from  our  Poc,/,,  ^  '/^  f  U  I 


Fenestra  Industrial  Steel  Doors  are  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


yf 
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IRIghtl  Typical  Single  Swing 
Door  •  Well  Designed, 
Sturdy  •  Long-lotting 


\ 


STOCK  TYMS  . . .  Sizes  range  from  TS"  to 
7'4"  width  and  6'8 "  to  7'4 "  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  caulog. 


PociHc  Ceott  Plont 

13tO  Mxty-Third  St..  Imeryville 

Ooklcind  $,  Colifemio 

Pliene:  Olympic  8836 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


Lecol  Scrfet  OMce 
235  Menffemery  St.,  Rira*  Bldg. 
San  PtwMlK*  4,  Cellfemie 
Phene:  Dduflas 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  12.  1947 


pipe,  182  cu,  y<i«,  concret*.  120  lln.  ft 
reinforced  concrete  bridge  railing. 
27,000  Iba.  ateel  reinforcing  bars,  1400 
lln.  ft  precast  concrete  piUng  and 
other  items. 

Contract   Awarded— Northwest   Con- 
structlon  Co.,  Seattle,  Wash.,  |147,- 

(tt)  Surfacing  with  selected  road- 
way borrow,  crushed  stone  surfacing 
and  constructing  light  bituminous 
surface  treatment  on  13.0  miles  of 
S.  S.  H.  No.  4-B,  Wilbur  South  In 
Lincoln  County,  F.A.S.  274  (3),  In- 
volving about  33,670  cu.  yds.  selected 


WEDNESDAY.  FEBRUARY  12.  1947 


section    of    Woodbum -Sandy    Sec- 
ondary Highway. 
l»w    Bidder— R.    A.    Helntz    Constr. 
Co.,    8101    WK    Union    St,    Seattle, 
Wash.,   f22I.«10.7S. 
Clatsop  County — .14  mile  grading,  .4.8 
mile  paving  and  constructing  traf- 
fic   control    structures    on    Astoria 
section  of  Columbia  River  and  Ore- 
gon Coast  Highways. 
Low     Bidder — Heavy     Hauling    Co., 

Astoria.   Ore.,  902,838. 
Clatsop   County  —  .99  mile   grading 
and    bituminous    macadam    surfac< 
ing     and     stockpiling     on     Circle 
Bridge-Summit  section  of  the  Ore- 

_  -_    ., — ,      gon    Coast    Highway. 

roadway    borrow,    12,100    cu.    yds.    of    Low    Bidder-Leonard   &    Slate.    7808 


crushed  stone  surfacing.  0300  cu.  yda 
crushed  cover  stone.  34S  tons  bitu- 
minous cement  MC-2  and  other  items. 
Contract    Awarded— D.     A.    Whitley, 

Spokane.  Wash..  |79,928.40. 

(8)  Clearing,  grubbing,  grading, 
surfacing  and  constructing  light  bitu- 
minous surface  treatment  on  0.v47 
mile  of  S.  S.  H.  No.  10-D.  Chelan 
River  North  in  Chelan  County.  F.A.P. 
No.  F-45  (2).  involving  lump  sum 
clearing  and  grubbing,  about  64,860 
cu.  yds.  common  excavation,  26,420 
cu.  yds.  solid  rock  excavation,  3260 
cu.  yds.  ballast,  1225  cu.  yds.  crushed 
stone  surfacing,  27  tons  bituminous 
cement  MC-2,  105  cu.  yds.  dry  rubble 
masonry,  1070  cu.  yds.  structure  ex- 
cavation, 290  cu.  yds.  concrete,  24.000 
lbs.  steel  reinforcing  bars  and  other 
items. 

Contract  Awarded — Goodfellow  Bros., 
Inc..  Wenatchee,  Wash.,  1151,839.30. 

(7)  Constructing  steel  girder  bridge 
wit  hreinforced  concrete  deck.  128  ft 
long,  over  Rocky  Creek  and  grading 
approaches  to  the  bridge  on  S,  S.  H. 
No.  17-A  in  Skagit  County,  a  state 
project  involving  lump  sum  clearing 
and  grubbing,  3510  cu.  yds.  uncalssi- 
fled  excavation,  940  cu.  yds.  selected 
roadway  borrow,  60  cu.  yds.  special 
riprap,  248  cu.  yds.  concrete,  22,000 
lbs.  steel  reinforcing  bars,  15,500  lbs. 
structural  steel,  5200  lbs.  cast  steel, 
lump  sum  erecting  structural  ateel 
and  other  items. 

Contract  Awarded  — A.  W.  Stevens 
Construction  Co..  Mt  Vernon. 
Wash.,   141,610. 

(8)  Constructing  a  reinforced  con- 
crete overcrosslng  over  the  Union 
Pacific  Railroad  and  approaches 
thereto  on  Palouse  Falls  State  Park 
Rd.  in  FVtAklin  County,  a  state  proj- 
ect, involving  about  350  cu.  yds.  com- 
mon excavation,  390  cu.  yds.  solid 
rock  excavation,  250  cu.  yds.  screened 
gravel  surfacing.  592  lln.  ft  beam 
guard  rail.  420  cu.  yds.  structure  ex- 
cavation, 178  cu.  yds.  concrete,  187 
lin.  ft.  reinforced  concrete  bridge 
railing  and  35,000  lbs.  steel  reinforc- 
ing bars  and  other  items. 
Contract    Awarded — Don    L.    Cooney, 

Inc..  Seattle.  Wash.,  $26,685.70.  ' 
<9)  Qradmg  and  surfacing  on  8.488 
mUes  of  the  Bayvlew-Bdlson  Road, 
Skagit  County  Road  Project,  F.  A.  S. 
No.  S-113  (1),  involving  about  2980 
cu.  yds.  common  excavation.  26,040 
cu.  yds.  selected  roadway  borrow,  19,- 
400  cu.  yds.  crushed  stone  surfacing, 
11  cu.  yds.  concrete,  607  lln.  ft  culvert 
pipe  and  other  items. 

Contract  Awarded— Llge  Dickson  Co.. 
Tacoma.  Wash.,   167,870.77. 


nous     surfacing,     shoulders;     2.3 
mir  132,000. 
Total    Primary   South— ^114,000. 
Secondary    South 

SBd-43-A — San  Bernardino  to  Squir- 
rel    Inn     (portions),     bituminous 
surfacing,      shoulders:      50     mi: 
143.250. 
Total  District  VIII— 1157,280. 


SW  40fh  St,   Ftortland,  Ore.,   |291, 
473. 

Jackson  County — 1.2  mile  grading 
and  paving  on  Aaihiand  section  of 
the  Pacific  Highway  and  curbing 
walls,    driveways    and    walks. 

Low  Bidder  —  Scheffel  A  Oilman. 
Ashland.    Ore,    $56,217.50. 

Multnomah  County— .»  mile  grading 
and  paving,  five  major  reinforced 
concrete  structures  on  Front  Ave., 
section  of  the  Pacific  Highway 
West.  ' 

I./OW  Bidder  —  Kuckenberg  Constr. 
Co.,  11104  NE  Holman  St,  Port- 
land,   Ore,    $932,753.50. 

Multnomah  County— Widen  west  end 
of  Ross  Island  bridge  on  Front 
Ave.   project  In   Portland. 

Low  Bidder  —  Kuckenberg  Constr. 
Co.,  11104  NE  Holman  St,  Port- 
land,   Ore..    $54,240. 
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2/11/47 

Low  Bidder 

Grading  Cost  $187,796 

SALT  LAKE  and  MORGAN  COUN- 
TIES. Utah.  Mountain  Dell-Hene- 
fer  Highway,  between  Big  Moun- 
tain Summit  and  East  Canyon. 

Owner— Utah  State  Road  Commis- 
sion, Ray  H.  Leavitt.  chairman. 
State  Capitol.  Salt  Lake  City,  UUh. 

Plans  by  engineering  department  of 
owner. 

6.135  miles  graded  and  drained  road. 

Low  Bidder~B.  D.  Palfreyman,  167 
E.  2nd  St  N.  Provo,  Utah,  $187,79a 


-   40 


40 
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Pr^llT.inary   Plans   In   Progress,. 
$196,000   Bond    Issue  Tentatively 
Scheduled    for   This   Spring 
Street    Improvement 
ALBANY.  Calif..  Alameda  County 
Owner— City   of    Albanv,    City   Clerk 

«^itv  H.1II..  Albany.  Calif. 
City  Engineer— Ernest   A.  Tarr,  City 
Hall,    Albany.    Cajif 
ProjeotH    include: 
(1»  Re.'-urfnr-ing    of    all    city    streets 
*>xoept   .Solano  Avonue,  San  Pab- 
lo Avenue,  Buchanan  Street  and 
possibly    Thou.-^und    Oaks    Boule- 
vard   .and    Mar!n    Avenue. 

(2)  Extftr.slon  of  Cleveland  Ave- 
nue from  Arthur  Street  parallel 
to  the  Fouthem  Pacific  trackr 
to  service  all  developments  be- 
tween the  East  Shore  Highway 
and  the  tracks  as  far  as  the 
last  Albany  property  owner  short 
of  the  county  line. 

(3)  Improvement  of  Key  Route 
Boulevard  by  widening'  Its  west 
side  to  90  ^eet  and  cutting 
through  of  Thousand  Oaks  Boule- 
vard  from  wast  to  west  across 
Key    Roiite   Boulevard. 

(4)  Improvement  of  Tevlin  Street 
from  Francis  Street  toHhe  Berk- 
eley city  limits  and  smoothing 
of  all  comers  which  give  access 
to   tho   Kast    Shore   Highway. 

(5)  Establishing     of     a     new     major 
^trect  by   cutting  through   Buch- 

-anan  Street  at  an  angle  over  the 
Uulver<<lty  of  California  Oill 
Tract  and  running  into  Marin 
Avenue  across  San  Pablo  Ave- 
nue with  traffic  signals  at  Inter- 
sections. This  plan  is  dependent 
on  approval  of  th©  Board  of 
Regents   of   the   University. 

(6)  Widening  of  the  north  side  ol 
Solano  Avenue  between  San 
Pablo    Avenue   and    Jackson    St. 

(7)  Separation  of  the  unitary  sewer 
frrm  the  storm  sewer  on  Matin 
Avenue  frr.m  the  Berkeley  city 
limits   to  San    Pablo   Avenue. 


2/11/47  40 

Lew    Bidders 

Grading,    Bridget 

STATE   OF  OREGON 

Owner  ~-  Oregon  State  Highway 
Commission,  Public-  Service  BIdgs!, 
Portl.ind,   Ore. 

Plans  by  engineering  department  of 
owner. 
Project.*;    Include : 

Clarknman  County — 4.81  miles  grad- 
ing. ^.9^  m'Ics  surfacing  and  oiling, 
and  construction  of  161 -ft.  rein- 
forced concrete  viaduct  with 
stockpiling  on  Eagle  Creek-Sandy 


2/10/47 

Contr9£t    Awarded 

Grading    and    Paving;    Spec.   18234, 

NOy  14156  Cost  $336,071.30 

TERMINAL     ISLAND.     Calif..     Los 

Angeles    County. 
Owner— U.  S.  Navy,  officer  in  charge 
of  construction.  U.  S.  Naval  Base. 
Terminal    Island.  -  Calif. 
Plans  by  engineering  department  of 

owner. 
Island  freeway  bridge,  consisting  of 
grading  of  roadways  and  embank- 
ments,    importation     of     subgrade 
and  embankment  material,  placing 
of    rolnforclng    steel    and    concrete 
in  road  curbs  and  structures,  plac- 
ing   plant    mix    asphaltic    concrete 
and  bituminous  surface   treatment, 
miscellaneous  Iron  and  steel  work, 
storm  drain   sand  sewers,   railroad 
tracks,    fencing    and    planting. 
Contractor — Fred    D.   Chadwick,   4335 
Brewster   Av«.,    Lynwood,   Calif. 

2/10/47  40 

Plans   in    Progress    on    District    IX— 
Included   in   State  Highway   Repair 
Program  for  1947  Season 
Totaling    $3,296,550 
SurfauCing,    Etc.  Cost   $142,000 

MONO.   KERN  and   INYO  COS..  Cn!. 
Owner— State  of  California.   Division 
of  Highways.  Public  Works.  BIdg.. 
Sacramentu,   Calif. 
State  Highway  Engineer— O.   T.  Mc- 
Cov,    Public    Works    Bldg.,    Sacra- 
mento,  Calif. 
Includes    following    projects    in    Dis- 
trict IX: 
Primary  South 

Mno  -  28  -  I    —    Conway     Summit    to 
Bridgeport     (portions),    base    re- 
inforcing,   ntumlnous    surfacing; 
2.9   ml;    $45,000. 
Mno-2S-A.B — Inyo  Co.  Line  to  Whis- 
key   i^anyon    (portions),    bitumi- 
nous  surfacing:   4   miles:    $12,500. 
Ker-68-B — Murcc     Junction     to     San 
Bernardino    Co.    Line    (imrtions). 
bituminous'     surfacing;     9.7     ml; 
$40,000. 
Iny-28-F — Round     Valley     Road     to 
Mono    Co.    T^inc    (portions),    ba.«e 
reinforcing,     bituminous     surfac- 
ing:   1.0   ml;    $4000. 
Total  I'rlmarv   South-  $101,500. 
Secondary    South 

Tny-76-Bls— WoMt  City  Limits  to  Rte. 
33,    base    reinforcing,    bituminous 
surfacing ;     0.5    mi ;    ^5500. 
Mnc-40-B— Route  23  to  foot   of  Lee- 
viiilng    Grade,    base    reinforcing, 
bituminous  surfacing  and  widen- 
ing;   4.4    mi.    $12,500. 
Iny-127-C — Route  23   to  Keeler   (por- 
tions),   base   reinforcing,    bitumi- 
ncus   surfacing;    2.1   ml;   $12,500. 
Mno-13-A — Tuolumne     Co.     Line     to 
Route   23    (portions),    bituminous 
surfacing;  2.0  ml;  $6000. 
Iny.7C-A — Route  2.1  to  Mono  Co.  Line 
(portions),     bituminous     surfac- 
ing:  0.9   ml;   $4000. 
Total   Secondary   South — $40.5<X). 
Total   District   IX  -$142,000. 


2/10/47  40 

Plans  In  Progress  for  District  VIII — 
Incljded    Within   State    HIghwsy 
Repnir    Program    for    1947    Season 
Totaling     $8,296,550 

Surfacing,     Eto,  Cost    $157,250 

.SAN  BERNARDINO,  and  RIVER- 
SIDE  COS..   Calif. 

()wner  State  of  California,  Division 
of  Highw.nys.  Public  Works  Bldg.. 
Sacramento.    Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento.    Calif. 

Includes  following  projects  in  Dis- 
trict   VIII: 

Primary   South 

8Bd-9-A  —  Upland  to  Citrus  Ave. 
(portions),  bituminous  surfacing, 
shoulders  and  seal;  44  ml;  $82.- 
000. 

Rlv-19-A— San  Bernardino  Co.  Line 
to   Riverside    (portions),    bitumi- 


2/10/47  •  40 

Plans  In   Progress  for  District  VII— 
Included    Within     State     Highway 
Repair    Prograsa    fop    1947    Season 
Totaling  $3,926,500 
Surfacing,  Etc.  Cost  $337,800 

Owner— State  of  California,  Division 
of  Highways,  I>ublic  Works  Bldg.. 
Sacramento.  Calif. 
State  Highway  Engineer-O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 
Includes  the  following  projects  in 
District  VII: 

Primary  South 
Ven-60-A— County    line   to    Oxnard 
portions),  bituminous  surfacing,  road- 
mix  shoulders;  5.1  miles;  $117,000. 

L.A-9-H — Azusa  to  Olendora  por- 
tions), bituminous  surf acing ;  1.0  mile  ■ 
$9500. 

Ora-2-A— San  Diego  county  line  to 
Calivan  (portions),  reinforce  and  re- 
mix shoulders,  bituminous  surfacing- 
1.0  mile-;  $8000. 

Ora-2-B— Galivan  to  Irvine  (porr 
tlons),  reinforce  and  remix  shoulders: 
4.8  miles;  $5800. 

Ora-60-A — Seal  Beach  to  Newport 
Beach  (portions),  reinforce  and  re- 
mix shoulders;  2.5  miles;  $4600. 

L.A-4-F— Los    Angeles    city    limits 
to  Route  79  (portions),  rehiforee  and 
remix  shoulders ;  2.4*  miles ;  $28,000. 
Total  primary  south,  $147,700. 

Secondary  South^._„..«y<^ 
Ora-174-A— Los  Angeles  county  line 
to    Route    2     (portions),    bituminous 
surfacing,  reinforce  and  remix  shoul- 
ders;   6.3  miles;'  $79,0(X). 

LA-174-B— Los  Angeles  city  limits 
to  Orange  county  line  (portion),  bitu- 
minous surfacing,  reinforce  and  road- 
mix  shoulders;   1.8  miles;  $26,009. 

Ven-79-A— Ventura  to  SanU  Paula 
(portions),  bituminous  surfacing,  re- 
inforce and  remix  shoulders;  4.0 
miles;  $32,000. 

Ora-19-A  —  Brea  to  Los  Angeles 
county  line  (portions),  bituminous 
surfacing;  1.0  mile;  $4800. 

Ora-175-B— Route  2  to  Route  43 
(portions),  reinforce  and  remix  shoul- 
ders;  4.6*   miles;  $6400. 

Ora-178-A — Los  Angeles  county  line 
to  Anaheim  (portions),  reinforce  and 
remix  shoulders;  3.6*  miles;  $4400. 

LA-168-A— North   city  limits  Long 
Beach  to  Route  78  (portions),  recon- 
struct shoulders;  1.4*  miles;  $37,500. 
•Shoulder  miles. 
Total  secondary  south,  $190,100. 
Total  District  VII,  $337,800. 

2/10/47  40 

Plans    In    Progress    for    District   VI — 

Included     Within     State      Highway 

Repair  Program  for   1947  Season 

Totaling    $3,296,550 

Surfacing.    Etc.  Cost   $281,000 

FRESNO,    TULARE.    &  KERN  COS. 

Calif. 
Owner— State  of  California,  Division 
of   Highways,   Public   Works  Bldg., 
Sacramentu,    Calif. 
State  Highway  Engineer— O.  T.  Mc- 
Coy.   Public    Works    Bldg.,    Sacra- 
mento,  Calif. 
Includes    the    following    projects    in 

District  VI: 
Primary  North 

Fre-4-B— Fowler     to     Fresno     (por- 
tions),  bituminous  surfacing  and 
seal;  4.7  ml;  $55,000. 
Secondary    North 

Fre- 125- A— Kings  County  Line  to 
Moiratain  View  Ave.  (portions), 
crusher  run  borders  on  portion, 
bituminous  surfacing  and  seal; 
6.4  mi;  $85,000 
Primary    South 

Tul-4-A— Delano   to   Earlimart    (por- 
tions),  bituminous  surfacing  and 
seal ;  3.6  mi ;  $40,000. 
Secondary   South 

Kefr-33-D— Wasco    to    Famoso    (por 
tions>,  bituminous  surfacing  an<I 
seal;    4.7    ml;    $50,000. 
Ker-57-A — County   Lir-e   to   Maricopa 
(portions),    bituminous    Eurfacing 
and  seal :  2.3  mi ;  $19,000. 
Tul-129-D— Route    i34    to    Route    10 
(portions).     Ibliuminous     surfac- 
ing;  4.4   mi:    S32.000. 
ToUl     Secondary     South— $101,000. 
Total    District    VI— $281,000. 


facing;   4.4  mi;    $38,000. 
Total    Primary   north— $174,000. 

Secondary   North 

S.  J-76-A— Contra  Costa  Co.  Line 
to  Stockton  (portions),  base  re- 
lnf9rcing,  bituminous  surfacing; 
4.4    mi;    $105,000. 

Sac-ll-(3 — Route  53  to  Isleton  Bridge 
(portiotns),  bituminous  surf  act- 
ing;   1.9   mi;    $12,000. 

Sas-53-D — leleton  to  San  Joaquin 
Co.  Line  (portions),  bituminous 
surfacing;    1.7   ml;    $12,000. 

Stai-110-C  — Modesto     to     Waterford 
(portions),     bituminous      surfac- 
ing; 4.9  mi;  $33,000. 
Total   Secondary   North— $162,000. 
Total    District   X— $336,000. 
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2/10/47  40 

Plans  In    Progress  for  District  X — 
Included     Within     State     Highway 
Repair    Program    for    1947    Season 
Totaling   $3,296,550 
Surfacing.   Etc.  Cost  $336,000 

MERCED.  SOLANO.  SAN     JOAQUIN 
SACRAMENTO     ft     STANISLAUS 
COUNTIES.    Calif. 
Owner— State  of  California,  Division 
of  Highways. 'Public  Works   Bldg., 
Sacramento.    Calif. 
State  Highway  Engineer— G.   T.   Mc- 
Coy.   Public    Works    Bldg.,    Sacra- 
mento,   Calif. 
Includes    following   projects    in    Dis- 
trict   X: 

District   X 
Primary    North 

Mer-18-A — Merced  to  Mariposa  Cc. 
Line  (portions),  rock  borders, 
bape.  bituminous  surfacing;  5.3 
ml;  $111,000. 
S0I-7-C— Fairfield  to  Vacaville  (por- 
tlrns).  bituminous  surfacing;  3.5 
ml;  %26,000. 
Mer-4-D — Arena  to  Stanislaus  Co. 
Line    (portions),   bituminous   sur- 


2/10/47  40 

Plans    In    Progress    for    District    V — 

Included     Within     State     Highway 

Repair    Program    for    1947    Season 

Totaling    $3,296,550 

Surfacing,    Eto.  Cost   $202,000 

SANTA      BARBARA,      MONTEREY 

and  SAN  LUI3  OBlSPaCOS.,  Cal. 

Owner— State  of  California,  Division 

of  Highways.  Public  Works  Bldg.. 

Sacramento,    Calif. 

State  Highway  Engr.— G.  T.  McCoy. 

Public    Works    Bldg.,    Sacramento, 

Calif. 

Includes    the    following    projects    in 

District  V: 
Primary   North 

SBt-22-C— Route  2  to  San  Juan  Bau- 
tista,  bituminous  surfacing,  base 
repair  (portions),  2.3  mi;   $32,000. 
Mon-2-B — Chualar   to    Salinas,    bitu- 
minous surfacing;  1.5  ml;  $10,000. 
Total    Primary    North— $42,000. 
Secondary    North 

Mon-56-J — Castroville  to  Santa  Crur 
Co.    Line    (portions),,   bituminous 
surfacing;    I.O  mi;    $50(X). 
Mon-118-A — Salinas     to     Castroville 
(portions),      bituminous      surfac- 
ing;   2.0   mi;    $9000. 
Total    Secondary   North— $14,000. 
Primary  South 

SLO-2-F — Santa  Maria  River  to  Ar- 
royo    Grande      (portionF).     base 
course.  (     bituminous     surfacing; 
2.3   mi;    $109,000. 
S.B-2-C — Zaca   to   Los   Alamos    (por- 
tions),  bituminous  surfacing;  2.2 
mi;    $13,000 
Total    Primary    South— $122,000. 
Secondary  South 

S.B-149-D     —     Buclllon     to    Solvang 
(portions),     bituminous     surfac- 
ing:  2.8  mi;    $10,000. 
FrLX)-56-A — San     Simeon     to     Monte- 
rey    Co.     Line     (portions),     rein- 
force and   remix;  4.0  mi;  $14,000 
Total    Secondary    South— $24,000. 
Total    District    V— $202,000. 
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2/11/47  42 

Gasoline — Low   and    Only    Bidders 

OROVILLE,  Caiif.,  Butte  County. 
— Following  submitted  bids  Feb.  8 
to  the  City  of  OroviUe.  R  M.  Car- 
penter. City  Clerk,  1950  Bird  Street, 
Oroville,  Calif.,  for  furnishing  gas- 
oline (approx.  12.000  gals.)  for  the 
calendar  year  1947,  with  prices  sub- 
mitted oh  (1)  1st,  and  (2)  2nd  grade 
gasoline:  •  ■•  

Tidewater   Associated    Oil   Co.,    (1)- 
$0.1475;    (2)   $0.1325.— Awarded. 

Standard  Oil  Co.,  (1)  $0.1625;  (2) 
$0.1425. 

General  Petroleum  Corp.,  (1)  |0.- 
165;    (2)    $0,145. 

Richfield  Oil  Corp.,  (1)  $0,154:  (2) 
$0,139. 
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2/10/47  40 

Plans   in    Progress   for    District   XI — 
Included    Within    State    Highway 
Repair    Program    for    1947    Season 
Totaling     t\296,550 
Surfacing,    Etc.  Cost    $183,000 

SAN   niKOO.   RIVERSIDE    and    IM- 
PERIAL.   COS..    Calif. 
Ownier — State   of  California.   Division 
of  Highways.   Public  Works   Bldg.. 
Sacramento,   Calif. 
State  Highway  Engr.— G.   T.   McCoy. 
Public    Works    Bldg..    Sacramento. 
Calif. 
Includes    following    projects    In    Dis- 
trict   XI: 
Primary    South 

S.D-12-A,  B— San  Diego  to  El  Cajon 
(portions),   bituminous   surfacing, 
.shoulders;    1.4    mi:    $25,000. 
Riv-64-E:— Black     Butto     to     Blythe, 
bituminous    surfacing,    shoulders, 
3.5    mi;    $25,000. 
Total   Primary   South— $50,000. 
Secondary  South 

Rlv-146-A,B.C,D,E     —     Imperial     Co. 
Line  to  San  Bernardino  Co.  Line 
(portions),   base  course    (portion) 
bituminous     surfacing;     6.5     mi; 
$4C,000 
Imp-201-A,B.C.— Route     26     to     Call- 
patria     (portions),     base     course 
^portion)     bituminous    surfacing, 
■7.5  ml;   $60,000. 
Imj-187-A.B.C— Route    202   to    firaw- 
ley   (portions),  base  ifourse  (por- 
tion)    bituminoif:    surfacing;    4.4 
mi:   $33,000. 
Total     Secondary     South— $133,000. 
Total    District   XI— $183,000. 


2/11/47 

Sale    of    Ferrous    Scrap    and 

Copper  Wire 

SAN  FRANCISCO.  Calif.  —Until 
Feb.  25,  10  a,  m.  bids  will  be  re- 
ceived by  the  Inspector  of  Naval 
Material  Of  lice,  Property  Disposal 
Division.  600  Bryant  St,  San  Fran- 
cisco. Calif.,  for  sale  of  misc.  un- 
prepared ferrous  scrap  aJid  insul- 
ated copper  wire  f.o.b.  Joshua  Hendy 
Iron  Works,  Sunnyvale,  Calif. 

2/11/47  43 

Sale  of   Misc    Hardware 

FRESNO,  Calif..  Fresno  Co.— War 
.Assets  Admin..  Fresno  District  Dis- 
posal Office,  2188  Merced  St.  Fres- 
no, Calif.,  announces  sale  of  miscel- 
laneous hardware  to  priority  claim- 
ants and  to  normal  trade  channels 
.with  opening  date  set  for  Feb.  17 
and   Feb.   20. 
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2/11/47 

Structural    Steel — Bids   Wanted 

BOISE  PROJECT.  Idaho.  —  Until 
Feb.  25.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customhouse,  Denver,  Col., 
under  Spec.  1606  .for  furnishing  and 
delivering  fob  cars  at  the  shipping 
point,  including  beams,  separators, 
field  bolts,  and  positive  lock  wash- 
ers, and  bearing  plates  for  the  Cas- 
cade Dam  Spillway  Highway  bridge, 
Payette  Division.  Boise  ProJ.,  Idaho. 
The  material  will  be  installed  by  the 
government. 

No  charge  for  copies  of  the  spec- 
ifications to  prospective  bidders;  to 
others,    $0.75.    not    returnable. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


2/   12/47  41 

Owner  Taking  Bids — Due  March  6, 
1    P.    M 

Water   Mains 

VANCOUVER.  Wash..  Hazel  Dell 
District. 

Owner— PubMc  Utility  Dittrict  No.  1, 
Clark  Countj,  210  Central  Bldg.. 
Vancouver,    Wash. 

Project  Engineer — Hcary  L.  Gray, 
U>35  Henry  Bidg..  Seattle.   Wash. 

Inclu-les  installation  of  115.910  ft. 
aspihalt -dipped  and  asbestos-wrap- 
pod  Ftcel  plpo  mainri,  1  in.  to  12  in 
6300  ft.  2  in.  galvanized  steel  plpo 
mains:  10.410  ft  %  in.  to  1%  hi. 
steel  pipe  oervices.  700  service 
meters.  1  ma&ter  meter,  etc. 
Specifications   obtainable   from   the 

Dlslrict    office    or   from    the    Project 

Engineer. 


2/11/47  43 

Douglas   Fir   Lumber — Bids   Wanted 

SHOSHONE  PROJ..  Wyo.  —  UnUl 
Feb.  28.  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation. Customhouse.  Denver  2, 
Colo.,  under  Inv.  D-10,152-A-8  for 
Douglas  fir  lumber  fob  shipping 
point  and/or  Ralston.  Wyo. 

Specifications  obtainable  from  the 
above  office 
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2/11/47 

Structural  Steel 
Bids  Rejected 

BOISE  PROJECT.  Idaho.  — U.  S. 
Bureau  of  Reclamation.  Denver.  Colo., 
rejected  bids  submitted  January  10 
under  Spec.  1586  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Cascade,  Idaho, 
structural  steel,  including  beams, 
separators,  field  bolts  and  positive 
lock  washers  and  bearing  plates  for 
the  Cascade  Dam  spillway  highway 
bridge,  Payette  Division.  Boise  Proj- 
ect. Idaho.  The  materials  will  be  in- 
stalled by  the  government 

2/12/47  43 

Traffic   Line   Paint 
Bids  Wa/ited 

SACRAMF.NTO.  Calif..  Sacramento 
Co.— Unti:  Feb.  21.  5  p.  m.  bids  will 
be  recti ved  by  the  City  of  Sacra- 
mento. H.  G.  Denton.  City  Clerk. 
City  Hall.  Sacramento,  for  iooO  gul- 
.ons  of   traffic   line   paint 


ALUMINUM 

Immediate  Delivery 
23V]    gauge   corragafed   slio«ti 

for  reoftag  aad  tidiag. 

IV4"  Cerragatlen  moaas  addod 

•troagtlil 

6'   X    26* — #2.10  %'    %    26' — $2.M 

10'    >    26"— *J.50  12'   a   2«'' — $4^0 

Special  Pricet  for  Quantity  Buyers 

CLEVELAND  WRECKING  CO. 

2800   Third    Sf.  VAIoacIa    4f77 


Associated  Wood  Prodaots  Co. 


,ff 


"^H  Wood  W^  ^14UI 
TELEPHONE  LANDSCAPE  5-7713 
133S  SIXTH  STREET  BERKELEY  2.  CALIF. 


DAILY     PACIFIC     BUILDER 


SpeclflcationB  obtainable  from   the 
above  office. 
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PROJECT, 
p.    m.    bids 


2/12/47 
Reinf.    Bars 
Bids   Wanted 

COLUMBIA  BASIN 
Wash.— Until  Feb.  21.  2 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Customhouse,  Den- 
ver 2.  Colo.,  under  Inv.  G-28.179-A-1 
for  relnforcemtnt  bars  for  concrete 
f.o.b.  Fhipping  point  and/or  Adrian, 
Wash.  2 

Specifications  obtainable  from  the 
above  office. 


42 


2/12/47 

Sale   of   Scrap   and    Iron 

SAN  FRANCISCO.  Calif.  —Until 
Feb.  19.  2  p.  m  bids  will  be  received 
by  the  U.  S.  Forest  Syvlce.  447 
Sansome  St..  San  Francisco,  Calif., 
for  sale  of  16  tons  scrap  steel  and 
Iron  located  .-at  1811  Sharps  Lane, 
Stockton,  Calif. 


2/12/47  42 

Palnte,  Oils,  Ete. 
BM«   Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
Until  Feb.  25.  4  p.  m.  bid.s  will  be 
received  by  the  Oakland  Board  of 
Education.  John  W.  Edgemond.  Sec- 
retary, Rm.  122,  Admin.  Bldg..  1025 
2nd  Ave.  Oakland.  Calif.,  under 
Sch.  56  for  paints,  oils,  varnishes 
and  painting  materials. 
•  Specifications  obtainable  from  tihc 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


2/12/47  43 

Playground    Apparatus 
Bids    Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  March  5.  4  p.  m.  bids  will  be 
received  by  the  Board  of  Playground 
Directors  of  City  of  Oakland.  Robert 
W.  Crawford.  Secretary.  Rm.  31C, 
City  Hall.  Oakland.  Calif.,  for  fur- 
nishing certain  playground  appara- 
tus or  equipment  and   parts. 

Specifications  obtainable  from  the 
above  office. 
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Feb.  24.  2  p  m  bids  will  be  received 
l)y  the  U.  S.  Forest  Service,  447  San- 
some St  ,  San  Francisco  11,  Calif., 
for  sale  of  used  trucks  and  sedans 
ss  follows; 
Bid  No  726:  used  trucks  and  sedans 

located    nt    701    No.    Santa   Anltu 

Ave.,    Arcadia.    Calif. 
Bid  No.   727:   used   trucks   locate<l   at 

Forest     Service     Shop.     Redding, 

Calif. 
Bid     No.     7?8:  used     trucks     located 

at    1611    Sharps    Lane,    Stockton, 

Calif. 
Bid  No.  72ft-  used  tractors  located  at 
•  Forest     Service     Shop.     Redding, 

Calif. 
Specifications  obtainable  from   the 
ab(jve  office 

2/11/47  "  43 

Sale    of    Automotive    Parts 

STOCKTON.  Calif.,  Son  Joaquin 
Co.— War  Assets  Admin..  P.  O.  Box 
1627.  Stockton.  Calif.,  announces  sale 
of  autontotive  parts  with  closing 
date  set  tor  Feb.  19.   10  a.  m. 


139.10.  (11)  124.65.  (12)  (58.65.  (13) 
$1.75:  net  30  days;  delivery  4  to  8 
months. 

H.  S.  Crocker  Co.,  Inc.,  San  Fran- 
cisco. (1)  no  bid.  (2)  172.20.  (3)  no 
bid.  (4)  no  bid.  (5)  no  bid.  (6)  f  122.75, 
(7)  no  bid,  (8)  $151.75.  (9)  $34.65,  (10) 
no  bid,  (11)  no  bid,  (12)  no  bid.  (13) 
$2.25;   1%  30  days;   7  days'  delivery. 

General  Fireproof  ing  Co..  San  Fran- 
cisco. (1)  $162.60,  (2)  $83.03,  (3)  $66.12, 
(4)  no  bid,  (5)  no  bid,  (6)  $99.79.  (7) 
$63.46,  (8)  $122.80,  (9)  $37.26.  (10) 
$43.79.  (11)  $32.04.  (12)  no  bid,  (13) 
$3.58;  net  30  days;  delivery  90-150 
days. 


$27,540,  26  months'  delivery,  net.  was 
awarded  contract  by  the  Sacramento 
Municipal  Utility  District  Jamea  E. 
McCaffrey,  general  manager  and 
chief  engineer.  801  California  Fruit 
Bldg..  4th  and  Jay  Sts..  Sacramento. 
Calif.,  for  one  3000-kva.  22/12.5  unit 
substation,  complete  with  auxiliari* 
and  accessories. 
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43 
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2/12/47  1.. 

Truck.    Tractor.    Etc. 
Bids  Wanted 

OAKLAND,  Calif..  Alameda  Co.  — 
Until  Feb.  19.  4  p.  m.  bids  will  be  re- 
ceived by  the  Board  of  Playground 
Directors,  of  the  City  of  Oakland. 
Robert  W.  Crawford.  Secretary.  Rm. 
315,  City  Hall.  Oakland.  Calif.,  for 
furnishing  the  following  equipment : 
(1-  1947  model  4-door  De-Luxe  se- 
dan automobile 
(2)  1     Airfield     grass     blltzer     type 

tractor    for    golf    course 
f8)  1     1947     model     half-ton     pickup 

truck  ^ 

(4)1    5-unlt    standard    type    Fairway 
and   Lawn  Gang  mower. 
Specifications   obtainable   from    the 
above    office. 


2/11/47  '43 

Sale  of  Lamps,  Puses,  Lanterns,  Eto. 
SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  33  Berry  St..  San 
FranOFCO,  Calif.,  announces  aale  of 
lamps,  fuses.  Ilashllghts.  lanterns, 
fixtures,  industrial,  marine  and  gen- 
eral use  to  priority  claimants  and 
normal  trade  channels  concurrently 
with  closing  date  set  for  Feb.  28. 
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2/11/47 

Sale    of    Miscellaneous    Furniture 

SAN  FRANCISCO.  Calif.  —  War 
AssetH  Administratiqii,  33  Berry  St.. 
San  Francisco  7,  Cillf..  announcef 
sale  of  misoellnneous  furniture  to 
normal  trade  channels  with  openintr 
date  set  for  Feb.   19,  10  a.   m. 


2/12/47 

Gate   Valve.    Ete. 

Bids  Wanted 

PROVO  RIVER  PROJECT,  Utah. 
—Until  March  i3.  2  p.  m.  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Customhouse,  Denver. 
Colo.,  under  Spec.  1692  for  furnishing 
and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Naa^ 
UUh,  one  (1)  30-inch,  150-pound, 
steel-body,  flanged  gate  valve  faced 
and  drilled  with  4-inch  by-pass,  and 
equipped  for  pull-chain  operation; 
one  (1)  24 -Inch  125-pound,  flanged, 
check  valve  of  the  non-slam  tllting- 
disk  type,  faced  and  drilled;  one  (1) 
sump  pump  of  the  deep-well  turbine 
type,  direct -connected  to  a  vertical 
3-phase,  220-volt  motor  to  discharge 
600  gallons  per  minute  against  a 
total  dynamic  head  of  30  feet;  one 
(1)  water  Jet  primer  of  the  fixe<l- 
nozzle  type  to  discharge  20  cubic 
feet  of  air  per  minute  against  a  neg- 
ative head  of  15  feet  of  water;  three 
(3)  flowmeters  for  indicating,  re- 
cording, and  totalizing  the  flow  at 
various  points  in  the  system,  for 
Jordan  Narrows  Pumping  Plant. 
Deer  Creek  Division,  Provo  River 
Project,  Utah.  Two  (2)  of  the  flow- 
meters shall  be  of  the  mercury- 
well-float-actuated  type,  and  one  (1) 
flowmeter  shall  be  of  the  water- 
well-float-and-cable-actuated  type. 
The  apparatus  will  be  installed  by 
'.he   Government 

No  charge  for  copies  of  the  specifi- 
cations to  prospective  bidders,  to 
others    $1 00,    not    returnable. 


48 


43 


2/11/47 

Dump    Truck 

;.ew  and    Only    Bidders 

PETAI>UMA,  Calif.,  Sonoma  Co.— 
Fbllowing  submitted  bids  Feb.  Z^to 
the  Citv  of  F'etaluma,  Gladys  R. 
Wallln,  city  clerk.  City  Hall.  Peta- 
luma.  Calif.,  for  a  new  dump  truck 
for  the  Park  Department,  equlppe<i 
with  a  cab,  a  hydraulic  direct  lilt 
hoist  with  power  takeoff  from  en- 
gine and  having  a  capacity  of  not 
less  Chan  one  ton  and  preferably 
now  less   than   1<4    ton. 

Sanderson  Motor  Co..  Petaluma. 
$2236.07;  1947  Ford.  6  cylinder  1»4  ton 

Murphy  Chevrolet  Co..  Petalumn, 
$2656.30:  1947  Chevrolet.  6  cylinder 
IH   ton 

Floyd  Motors.  Petaluma,  $2619.91 ; 
1947  Dodge  WF  32  truck. 

Bids  taken  under  advisement  un- 
til Feb.  17. 


43 


2/11/47 

Cofferdam— Contract    Awarded 

CENTRAL  VALLEY  F'ROJ..  Calif. 
— Amerlr.an  Briige  Co..  Denver,  Col.. 
at  flTl.&VS  lob  Gary,  Ind..  1,987,(>00 
lbs.,  net,  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation,  Walk- 
er R.  Young  chief  engineer.  Denver, 
Colo.,  under  Spec.  1571  for  furnish- 
ing and  delivering  fob  shipping  point 
and/or  Coram,  Calif.,  the  structural 
tteel  cofferdam  for  maintenance  o' 
tptllway  apron  at  Shasta  Dam,  Cen- 
tral Valley  Project,  Calif.  The  cof- 
lerdam  will  be  installed  by  the  gov- 
ernment. 


43 


2/11/47 

Tractor— Bids  Wanted 

SANTA  ROSA.  Calif..  Sonoma  Co. 
—Until  Feb.  18.  5  p.  m.  bids  will  be 
received  by  the  City  of  Santa  Rosa, 
Walter  F.  Adams.  City  Engr.,  City 
Hall.  Santa  Rosa,  Calif.,  for  fur- 
nishing one  Model  RTI  Mlnneapolis- 
Moline  Industrial  tractor  with  >4-cu. 
yd.  bucket  and  bulldozer  blade.  Inter- 
chnngeabie  or  equal. 

Specifications  obtainable  frum  the 
above  office. 


43 


tale  ef  Used  Truek  and  Sedan* 
SAN   FRANCISCX>,   Calif.   —  Until 


2/5/47 

Trashracks 

Low  and  Only  Bidders 

COLUMBIA  BASIN  PROJECT, 
Washington. — The  following  submit- 
ted bids  January  29  to  the  U.  8.  Bu- 
reau of  Reclamation,  Denver.  Colo., 
under  Spec.  1614  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odalr,  Wlaah., 
at  the  option  of  the  bidder,  132  main 
unit  trashracks,  part  1  only,  for  the 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Washington  : 

Willamette  Steel  A  Iron  Co..  f.o.b. 
Portland.  Ore.,  $43,214;  612,000  lbs.; 
net. 

Joshua  Hendy  Iron  Works,  f.o.b. 
Sunnyvale,  Calif.,  $36,300:  586,080  lbs.; 
net.  No  equalization.  Class  A  iron 
strainers. 

Rockwell  Engineering  Co.,  Chicago, 
111.,  fob.  Blue  Island,  111..  $54,300; 
591.000  lbs.;  net  No  equalization; 
class  4. 

Virginia  Bridge  Co.,  Denver,  Colo., 
f.o.b.  Memphis.  Tenn..  $46,900;  588.000 
lbs. ;  net.  No  equalization.  Structural 
steel. 

Dravo  Corp..  Pittsburgh.  Pa.,  f.o.b. 
Neville  Island,  $40,860;  586.000  lbs.; 
net.  No  equalization.  Structural  steel. 
Worden  Allen  Co.,  f.o.b.  Milwaukee. 
Wis..  $40,700;  696.000  lbs.';  net  No 
equalization.  Stnictural  ateel. 

Schmitt  ^teel  Corp..  f.o.b.  Portland. 
Ore..  $61,975;  596.000  lbs.;  H%  10 
days.  No  equalization.  Freight  class 
not  shown. 

Lakeside  Bridge  A  Steel  Co..  Mll- 
waykee.  Wis.,  fob.  Odalr.  $54,680; 
591.000  lbs.;  net  No  equalization. 
Structural  steel. 

California  Steel  Products  Co..  f.o.b. 
Richmond.  Calif.,  $37,748 :  602.000  lbs.; 
net.  No  equalization.  Freight  class 
not  shown. 

Independent  Iron  Works,  f.o.b.  Oak- 
land. Calif..  $41,102;  600.000  lbs.;  net 
No  equalization.  Fabricated  struc- 
tural steel. 

George  T.  Gemhardt  Co..  Inc.,  f.o.b. 
San  Francisco,  Calif.,  $88,975;  620.000 
lbs.;  >(,%  20  days.  No  equalization; 
class  4.  • 

Associated  Piping  k.  Engineering 
Co.,  f.o.b.  Compton.  Calif.,  $40,722; 
weight  not  given ;  net  No  equaliza- 
tion :  class  4. 

Paxton  &  Vleriing  Iron  Works,  f.o.b. 
Omaha,  Neb..  $50,820;  600.700  lbs.; 
H^r  20  days.  No  equalisation.  Freight 
class  not  shown. 

Commercial  Shearing  &  Stamping, 
fob.  Chicago,  III..  $41,900;  597,000 
lbs.;   4%  10  days.  No  equalization. 


2/5/47 

Discharge  Manifold  Assembly 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT. 
California.— Until  March  3.  2  P.  M.. 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation.  Customs 
House.  Denver,  Colo.,  under  Spec. 
1674  for  fumishin  gand  delivering 
f.o.b.  can  at  the  shipping  point  or 
f.o.b.  cars  at  Antioch,  Calif.,  one  (1) 
discharge  manifold  assembly  includ- 
ing sleeve  type  couplings;  two  (2) 
suction  tubes;  two  (2)  valve  sup- 
ports; two  (2)  concrete  pipe  pilot 
tube  sleeves  and  accessories  for  the 
Ygnacio  Canal  pumping  plant ;  one 
(1)  discharge  pipe  assembly,  includ- 
ing sleeve  type  couplings;  three  (3), 
suction  tubes ;  three  (3)  valve  sup-' 
ports  and  accessories  for  the  Clayton 
Canal  pumping  plant.  Central  Valley 
Project.  California.  The  equipment 
will  be  installed  by  the  government 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others.  $1.  not  returnable. 


48 


2/5/47 

Sale  of  Fire-Fighting   Equipment 

SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St.. 
San  Francisco,  Calif.,  announces  sale 
of  miscellaneous  fire-fighting  equip- 
ment and  parts  to  priority  claimants 
and  to  normal  trade  channels  con- 
currently, with  closing  date  set  for 
February  17. 


48 


2/5/47 

Sale  of  Generators 

SAN  FRANCISCO.  Calif.— The  War 
Assets  Administration,  S3  Berry  St., 
San  Francisco  7.  Calif.,  announces 
bid  sale  of  235  gas  engine-driven  25- 
kva.  generators  to  normal  trade 
channels,  with  opening  date  set  for 
February  24,  10  A.  M. 
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2/5/47 

Pumps — No  Bids  Received 

BUFFALO  RAPIDS  PROJ.,  Mont 
— No  bids  were  submitted  Jan.  29  to 
the  U.  S.  Bureau  of  Reclamation, 
Cubtomhouse.  Denver,  Colo.,  under 
Spec.  1666  for  repairing  and  refitting 
three  16-inch,  vertical  shaft  centri- 
fugal pumps  complete  'with  impell- 
ers and  two  space  bearing  shell  as- 
kemblies  for  the  Terry  Pumping 
Plant,  .Second  Division.  Buffalo  Rap- 
ids Pi-oject,  Mont.  The  pumps  i*nd 
ppare  parts  will  be  removed^y  the 
Oovenimtnt  and  shipped  on  Crovern- 
merit  bills  of  lading  to  the  successful 
bidder,  and  after  being  repaired  and 
refitted  will  b*  returned  to  Terry, 
Mont,  on  Government  bills  of  lad- 
ing. Final  installation  will  be  made 
by   ttM  Government 


2/6/47 

Slide   Gate*   and   Oat*    Lift* 

Bids   Wanted 

RIVERTON  PROJECT.  Wyo.  — 
Until  March  5.  2  p.  ra.  blda  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customhouse.  Denvc, 
Colo.,  under  SIpec.  1679  for  furnish- 
ing and  delivering  f.o.b.  cars  at  ship- 
ping point  or  f.o.b.  cars  at  Pavilllon. 
Wyoming,  slide  gat«.i  and  gate  lifts 
lor  Lost  Wells  lateral  system.  Pilot 
Division.  Rlvorton  Jroject  Wyoming. 
The  apparatus  will  be  installed  by 
the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $1.00.  net  returnable. 


2/6/47  ^,1::^— -^  48 

Accordion  Doer 

Low  and  Only   Qldder* 

BOISE  PROJECT.  Idaho.  -Fol- 
lowing submitted  bids  Jan.  27  to  the 
U.  S.  Bureau  of  Reclamation.  Den- 
ver. Colo.,  under  Spec.  1019  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Jenness.  Idaho,  the  steel  accordion 
door  and  hollow  metal  doors  for  "C 
Line  Canal  Pumping  Plant.  Payette 
Division.  Boise  Project.  Idaho. "  The 
doors  will  be  installed  by  the  Gov- 
tmment 

Truscon  Steel  Co..  Youngstown. 
Ohio,  item  1,  $1425;  ship  frames  45 
days  and  all  other  180  days;  19O0 
lbs.  Youngstown.  and  10(X)  lbs.  Den- 
ver; f.o.b.  Yoingstown,  door  and 
f.o.b.  Denver,  frame ;  item  2.  no  bid ; 
terms  net.  No  equalization,  offered. 

Colorado  Builders  Supply  Co.,  Den- 
ver, item  2.  $1861;  Wiip  240  days; 
2500  lbs;  f.o.b.  St.  Paul  with  freight 
allowed  to  destination  v  terms  net. 
No  equalization  offered  and  prices 
not  to  exceed  20%  at  time  of  ship- 
ment 
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2/6/47 

Disconnecting    Switohe* 

Bids  Wanted 

KENDRICK  PROJECT.  Wyo.  - 
Dntil  March  11.  2  p.  m.  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation. CuFtomhouEf,  Denver.  Colo, 
under  Spec.  1678  for  furnishing  ana 
delivering  f.ob.  cars  at  the  shipping 
point  or  f.o.b.  cars  .it  Parco,  Wyo- 
ming, one  (1)  115,000-volt.  600-am- 
pcre.  3-pole.  single-throw,  manually- 
gang  -  operated,  vertical  -  mounting, 
outdoor-type  disconnecting  switch 
one  (1)  115,000-volt,  eoO-ampere,  S- 
pole,  single-throw,  mivnually-gang- 
operated.  hortzontal-uprtght-mount 
Ing.     outdoor 


homa.   at    the  option   of   the   bidder, 
four    (4)    30-inch   by  24-inch    screw- 
lift  vertical  gates.  (W=:4  feet  0  Inch- 
es), including  15-inch  diameter  hand- 
wheel  gate  lifts;  five  (6)  SO-inch  by 
24-inch      ncrew-llft     vertical     gates, 
(W=S   feet  S   inches),   including   IB- 
inch  diameter  handwheel  gate  lifts; 
two  (2)  24-inch  by  S6-inch  screw-lift 
vertical  gates,  (W=  5  feet  6  inches), 
including     27-inch     diameter     hand* 
wheel  gate  lifts;  one  (1)  40-lnch  by 
48-Inch      screw-lift      vertical      gate, 
(W=  8  feet  0  Inches),  including  16- 
inch     diameter     geared     handwheel 
gate  lift:  one  (1)   48-inch  by  26-lnch 
fcrew-lift  vertical  gate,    (W=^  8  feet 
6  inches).  Including  15-lnch  diameter 
geared  handwheel  gate  lift ;  four  (4) 
24-inch    diameter    scrow-Uft    vertical 
gates,  (W=  5  feet  0  inches),  includ- 
ing IS-inch  diameter  handwheel  gate 
lifts;     four     (4)     24-indh     diameter 
screw-lift  vertical  gales,   (W=  4  feet 
0  Inches),  including  12-inch  diameter 
handwheel    gate    lifts;    five    (6)    24- 
inch      diameter     scruw-lift     vertical 
gates,  (W=  3  feet  3  inches),  includ- 
ing 12-inch  diameter  handwheel  gate 
lifts:    for    canal     structures,     Oiaric 
Canal,  Altu«  Project.  Oklahoma.  The 
apparatus    will    be    installed    by    the 
CJiavornment. 

No  charge  for  specifications  to 
prospective  bidders;  to  others  $1.00, 
not   refundable. 
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2/6/47 

Motor  Grader 

Low  and  Only  Bidder 

MONTEREY.  Calif..  Monterey  Co. 
—Farmers'  Mercantile  Co.,  15  W. 
Allsal  St.,  Salinas.  Calif.,  at  $9800. 
submitted  only  bid  February  4  to  the 
City  of  Monterey.  E.  C.  Walker,  city 
clerk.  City  Hall.  Monterey.  Calif.,  for 
one  motor  grader  equipped  with  a 
V-type  scarifier  and  electrical  starter 
and  lights. 


4S 


2/6/47 

Structural  Steel   Roof  Framing 

Contract  Awarded 

COLUMBIA  BASIN  PROJECT. 
Washington.- Worden-AHen  Co..  Mil- 
waukee, Wis.,  at  $27,200.  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1567  for  furnlshiag  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Odalr.  Wash.,  struc- 
tural steel  roof  framing,  including 
anchor  bolts  and  other  embedded  ma- 
terial for  the  machine  shop  building 
at  Grand  Coulee  Dam,  Columbia 
Basin  Project.  Washington.  The  ma- 
terials will  be  erected  by  the  govern- 
ment 


48 


2/6/47 

School  Buses 
Bids  Wanted 

SAN  MATEO.  Calif  .  San  Mateo  Co, 

-Until  February  25.  8  P.  M..  bids  will 

be  received  by  the  San  Mateo  Union 

type  "^disconnecting  1  High  School  District.  Nora  B.  Evans, 


switch    with    arcing'  horns;    for    tho  clerk.  San  Mateo  High  School,  Belle- 
addition      to      Semlnbe      switchyard,  vue  Ave.  and  Delaware  St..  San  Ma- 
Kendrick      Project      Wyoming.     The  te«.    Calif.,    for- either    one.    two    or 
apparatus    will    bo    inrtalled    by    the  three  school  buses. 
Government  Specifications   obtainable  from   the 

No  charge  for  copies  of  the  speci-  I  above  office, 
ricatlons    to    prospective    bidders;    to 
others  $0.50.  not  returnable  . 
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2/12/47 

Chairs   and   Tables 

Bids  Wanted 

FRESNO.  Calif..  Fresno  Co.— Until 
Feb.  27.  R  p.  m.  bids  will  be  received 
by  the  Fresno  City  High  School  Dis- 
trict. L  L.  Smith.  Business  Man- 
ager. 234£  Mariposa  St,  Fresno, 
C.illf..  for  furnishing  500  steel  frame 
chairs,  35  loldlrg  tables  96  in.  x  30 
in  X  28  in.  high  and  15  folding  ta- 
bles 9t}  in   X  30  in    x  27  In.  high. 

Specifications  obtai.iable  from  the 
above  office. 
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2/5/47 

Office  Furniture 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif —The  fol- 
lowing submitted  bids  February  8  to 
Purchaser  of  Supplies  M.  H.  Gerry. 
270  City  Hail,  San  Francisco.  Calif., 
under  bid  Ne.  3821  for  furnishing  and 
delivering  office  furniture  for  the 
airport: 

Yawman  k.  Brbe  Manufacturing 
Co.,  San  Francisco.  (1)  $144.90.  (2)  no 
bid.  (8)  $82.84.  (4)  $106.02.  (6)  $51.16. 
(6)  $95.72,  (7)  no  bid,  (8)  $118.69,  (9) 
no  bid,  (10)  no  bid,  (11)  no  bkl.  (12) 
$51.16,   (IS)  no  bid. 

Remington -Rand.  Inc..  San  Fran- 
cisco. (1)  $140.26,  (2)  $86.90.  (8)  $81.25. 
(4)  $172.50.  (5)  $77.26.  (6)  $117.75.  (7) 
$55.80.     (8)     $145.75,     (9) 


2/5/47  45 

Shovel — Low  and  Only   Bidders 

SACRAMENTO.  Calif..  Sacramento 
Co. — Following  submitted  bids  Jan. 
31  to  the  State  Purchasing  Agent. 
F>acmme..tu.  CaMf..  under  Quo.  384.16. 
Req.  2412,  for  replacement  of  North- 
went  bhovel.  1%-cu.  yds.  diesei-pow- 
erd.  crawler-mounted  shovel,  f.o  b. 
Esconrtldo.  . 

Smith  Booth  Usher  Linkbelt  speed- 
er, mdl.  K360  .$33,120.  Dely  Sept.  47; 
net 

Hamlschfeger  Corp..  Ph  Mdl,  656B 
$3.*), 19555.  price  clause  delivered  10 
monthF :  discount  604.30  In  15  days. 

Industrial     Et^uip.     Co..     Maintowac  \ 
Mdl  30009  $37,605.00   delry   May    194  T; 
net 

Ix>rol  Rix  Mchy  Lorain  Mdl  80.  $31, 
520;   90  days   del.;   net 
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2/5/47 

Trailer 

Low  and  Only  Bidder* 

SACRAMENTO.  Calif .  Sacramento 
Co. — Follcwirg  submitted  bids  Jan. 
31  to  the  State  Purchasing  Agent. 
Sacramento.  Calif.,  under  Quo.  89273, 
Roq  HS71,  for  one  4-wheeled  pneu- 
matic-tired trailer  f.o.b.  Sacramento: 

Utilitv  Trailer  Sales.  Utility  Mdl 
W-1   $1040  66;  45  ilavs  net 

FAB  Mfg  Co..  Fabco  Mdl  52,  $1.- 
334  07  ;  AV!  days  delivery,  net. 

Nel.son  TnK"k  and  Trailer  Co., 
KIngham  Mdl  NW.30  with  6  Inch  drop 
frame  $1.155  00:  with  straight  chan- 
nel frame  and  limited  turning  $1330.00 
add  $70.00  for  7K>Ox20  dual  tires  and 
>Aheels  on  front  axle  plus  $16.60  5 
inch  brakes  on  rear  axle  instead  of  4 
inch:  delivery  45-60  days.  Disc.  1% 
15  days. 

Commercial  Sales  Co.,  Mdl  C-1  6- 
inch  channel  frame  $1486.35;  36  work- 
ing days  from  date  or  order,  net 


2/6/47  <  48 

Substation  Unit 
Contract   Awarded 

SACRAMENTO,  Calif.,  Sacramento 

Co.— General  Electric  Co..  235  Mont- 

$38.95.    (10)  'gomery  St,  San  Francisco,  Calif.,  at 


2/6/47 

Transformers 
Bid*  Wanted 

RIO     GRANDE     PROJECT.      New 
Mexico-Texas— Until     March     11,     2 
p.    m.    bids   will    be    received    by    the 
U.    S.    Bureau    of    Reclamation,   Cus- 
tomhouse, Denver.  Colo.,  under  Spec.' 
1677,    for    furnishing    and    delivering 
f.o.b.    cars   at   the   shipping   point    or 
f.o.b.  cars  at  Alamogordo  and  Tular- 
osa.    New    Mexico,    four    (4)    647-kva. 
1 110-OOO-volt,     single -phase,,    60-cyclo 
oil-immersed    transformers;    two    (2) 
distribution     trinsfornters;     one     (1) 
.■S.OOO-kva,    11 5,000- volt.    8-phase.    oll- 
linmersed    shunt    reactor  with    light- 
ning   arresters:    84.500-    and     15.000- 
volt  power  circuit   breakers ;   161,000- 
84,600-.   and    15.000  volt   disconnecting 
switches;     138,040-     and     84.500- wit 
disconnecting   fuses;    12.740-volt   fuse 
cutouts;    34.500- volt -insulated    oil-Im- 
mersed current  and  potential   trans- 
formers;    15,000-volt -insulated,    com- 
pound-filled    current     transformers, 
12,000  -  volt  -  insulated     oil  -.Immersed 
potential    transformers;    five    (5)    re- 
cording   meters   und    eleven    (111    In- 
ductior:    -    type     overcurrent      relays 
mounted    in    cabinets-    and    six     (6) 
115.000-voIt.   single-pole  lightning  ar- 
resters,    for     the     Alsmogordn     and 
Hollywood    Subktatlons.    Rio    Grande 
Project,  New  Mcx'.co-Texas.  The  ap- 
paratus will  be  installed  by  the  Oov- 
emment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others   $l.(iO,   not   returnable. 


2/7/47 

Radiophones — Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  17.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  8.  Forest  Service, 
447  Sansome  St.,  San  Francisco,  Calif., 
under  bid  No.  724  for  three  radio- 
phones (transmitter  and  receiver 
units),   f.o.b.   San   Francisco,  Calif. 

Specifications   obtainable   from    th« 
above  office. 


43 


2/7/47 

Sales    of    Electrical    Material    and 
Equipment 

SAN  FRANCISCO.  Calif —War  Aa- 
sets  Admin  .  33  Berry  St.  San  Fran- 
cisco 7.  Calif.,  announces  sale  of 
electrical  material  and  equipment  to 
priority  claimants  and  normal  trade 
channels  concurrently  with  closing 
date  set  for  Feb.   17.  4  P.  M: 


43 


4J 


2/6/47 
Vertical  Gate* 
Bids   Wanted 

ALTUS  PROJt\:T.  Okla.  —  Until 
Feb.  27.  2  p.  m.  bids  will  be  receiverl 
by  the  U.  8.  Bureau  of  Reclamation, 
v?u8tomhouse,  Denver,  Colo.,  under 
Spec.  1673  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point    or   f.o.b.    carh    at    Alius.   Okla- 


2/7/47 

Dragline  Excavator  Rental 

Contract  Awarded 

LAHSEN  COUNTY,  Calif— John  H. 
Theodore,  Wendel,  Calif.,  at  $0  per 
hour.  $60  transportation,  submitted 
low  bid  and  awarded  contract  Jan- 
uary 31  by  the  State  Division  of 
Highways.  F.   W.  Haselwood.  district 


PAINTING 
DECORATING 

INTIRiOR-IXTIRIOR 

flfior  Finiihing  -  Paper  Hanging 

Free  Ettimaling 

All  Work  Guaranteed 

m  6922 

e 

JERRY  J.  STONE 

2411   lagoilt  St..  Soa  Froacitce 


VENETIAN  BLINDS 

FOR     HOMES  -  OFFICES    AND 
INDUSTRIAL     PLANTS 


GUNN   CARLE  &   CO. 


20    Potrcro    Ave. 


UNdcrhill    5480 


Sell    Francisco 
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celved  by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3832  for 
fumishinfr  and  deliverinsr  63  dining 
room   tables   for  the  Health  Depart- 


February  21,  3  P.  M.,  bids  will  be  re-    March   12,   2  p.    m.    bids   will   be   re-  |     Plans  and  specificatlona  obtainable 


engineer,  1«57  Riverside  Dr.,  Raiding. 
Calif     for  rental  of  one  dragline  ex- 

tt^  '  V*""-  y**-  capacity,  crawler 
type,  gasoline  or  dlesel  powered  for 
approximately  seven  days'  worlc  In 
Lassen  County. 

♦^ii^Vv  ^*^*°'''    Cottonwood,    Calif.,  j  men t 
•t   fl0.4O  per  hour,   $340   transporta-  I     Specifications  obtainable  from   the  I  one  10-foot  3-inch   by   13-foot  radlai 
tlon,  submitted  only  other  bid.  above  office.  gate    and    one   ?J.OOO-pound    capacity, 


ceived  by  the  U.   S.   Bureau  of  Rec-    from  the  above  office  of  the  district 
lamation.     Customhouse,     Denvor,  | engineer. 
Colo.,    under   Spec.    1684  for  furnish 


ing  and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.K  catfi  at 
Cody,  Wyoming,  and  Cascade,  Idaho, 


2/12/47  43 

Steel  Shelving 
Centpact  Awarded 

SAN  FRANCISCO.  Calif.  —  Rem- 


43 


2/10/47 

Filing  System 
Bids  Wanted 
SAN     FRANCISCO,     Calif.  —  Until 


ington-Rand    Inc.,    41     Ist    St.,    San  pebruarv  21.  3  P   M     bids  will  be  re- 

fo'nY^^rK^'ii''  "*  »""«»  awarded  S?^?yPurchafer  of  SupplSl  M. 

M  iTrlJ^  ^anu^tr  u'^  S^^P"*"-  H.  Oerry.  270  City  Hall.   San   Fran- 

M.  H.  Gerry,  270  City  Hall,  San  Fran-  clsco.    Calif.,    under  hlrf    No    .^^i    <«r 
Cisco.   Calif.,   under  Bid   No.  3823  fcr 


fumlHhlng  and  delivering  steel 
shelving  for  Public  Welfare  De- 
Department. 


43 


2/12/47 

Aluminum   'Dalllngs,    Etc 

Bids  Wanted 

BOULDER     CANYON     PROJECT. 
ArlJi.-Calif.-Nev.    —    Until   March    18, 
2  p.  m.  t>ids  will  be  received  by  the 
U.   S.   Bureau   of   Reclamation,   Cus- 
tomhouse, Denver.  Colo.,  under  Spec. 
1695    for    furnishing    and    delivering 
f.o.b.   cars   at    the   shipping    point   or 
f.o.b.   cars  at   Boulder  City,   Nevada, 
aluminum     railings     In     the     switch 
houses  for  units  Al.  and  A2-A3,  and 
metal    partitions,    steel    doors,    steei 
stairs,    aluminum     doorframes,     alu- 
minum railings,  aluminum  curbs  and 
trim,    and    miscellaneous    etructural 
ancJ  architectural  metalwork  for  un- 
its Al.  A2,  A5.  and  N7  In  the-  Bouldor 
Power  Plant.   Boulder  Canyon    Proj- 
ect,  Arizona-Califoniia-Nevada.    The 
materials    will    be    Installed    by    the 
Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  |1.25.  not  returnable. 


Cisco.  Calif.,  under  bid  No.  3831  for 
furnishing,  delivering  and  installing 
filing  system  for  the  Police  Depart- 
ment 

Specifications  obtainable  from  the 
above  office. 


43 


2/10/47 

Trolley  Coaehee 

Bide  Wanted 

SAN  FRANCISCO.  Calif.  — Until 
March  10,  8  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  or  Supplies  M. 
H,  Oerry,  270  City  Hal?,  San  Fran- 
cisco, Calif.,  under  bid  No.  3833  for 
furnishing  and  delivering  25  trolley 
coaches. 

Specifications  obtainable  from  the 
above  office. 


motor-operated,  radial-gate  hoist  for 
station  148+,  Heart  Mountain  Ca- 
nal, Shoshone  Project,  Wyoming; 
one  5-foot  9-inch  by  14-foot  radial 
gate  for  station  04-43.50,  penstock 
intake.  Heart  Mountain  Power 
Plant.  Shoshone  FVoJect,  Wyoming; 
and  two  21-foot  by  22-foot  radial 
pat€s  for  Cascade  Dam.  Boise  Proj- 
ect, Idaho.  The  material  will  be  in- 
stalled  by   the  Government. 

-No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
others  |1.5(^  not  returnable. 


SUB-CONTRACT 
INFORMATION 


48 


43 


2/12/47 

Vertical   Gates 
Bids  Wanted 

TUCUMCARI  PROJECT.  New 
Mexico.— Until  March  17.  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bureau 
ol  Reclamation,  Customhouse.  Den- 
ver. Colo.,  under  Spec.  1694  for  fur- 
nishing and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Tucumcari.  New  Mexico,  at  the 
option  of  the  bidder.  167  screw-lift 
vertical  gates  and  gate  lifts  for 
Hudson  Canal  Lateral  Unit  No.  6 
and  Smith.  Troutman.  and  Harriet 
Laterals,  Tucumcari  Project.  New 
Mexico.  The  gates  will  be  installed 
by   the  Government. 

No  charge  for  copies  of  the  spe- 
ifirations  to  prospective  bidders;  to 
others  $1.00,  not   returnable. 


2/10/47 

Electrical  Equipment 

Low  and  Only  Bidder 

CENTRAL  VALLEY  PROJECT, 
California.  —  The  Aluminum  Co.  of 
America.  Washington,  D.  C,  submit- 
ted the  only  bid  to  the  Bureau  of 
Reclamation.  Denver.  Colo.,  February 
8  on  Schedule  1  at  (1)  |.1861,  (2)  |.40, 
(3)  11.10.  (4)  |.eo,  (5)  IL23,  (6)  11.63, 
(7)  II,  (8)  12.46.  (0)  $214.  (10)  8.40, 
f.o.b.  Messina.  %%  30  days,  for  fur- 
nishing electrical  equipment  and  sup- 
plies for  the  Kennett  Division,  Cen- 
tral Valley  Project,  California;  Inv. 
E-33.061-C! 


2/11/47  44 

MIso.  Heating  Repairs— Bids  Wanted 
SAN  DIEGO.  Calif..  San  Diego  Co. 
—Until  February  26.  2  p.  m..  bids  will 
be  received  by  the  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration. Office  of  the  District  Engi- 
neer, 838  U.  a  Appraiser's  Building, 
San  Francisco,  California,  for  misc. 
heating  repairs  at  the  U.  S.  Post 
Office  Building,  sin  Diego.  Calif. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  District 
Engineer. 


2/7/47  44 

Exterior  and    Interior  Paintind 
Bids  Wanted 

NACO.  Ariz. —  Until  March  11.  2 
P.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg.,  San  Francisco,  Calif.,  for 
exterior  and  Interior  painting  at  the 
U.  S.  Border  Station,  Naco,  Ariz. 

Plans  and  specifications  obtafnable 
from  the  above  office  of  the  district 
engineer. 


RECORDED 
NOTICES 

(Continued  from   First   Section) 


43 


2/12/47 

Well  Drilling   Rig   Rental 

Low   and   Only    Bidder 

MONTKREY  CO..  Calif.  —  John  G. 
Spetrs  Drilling  Co.  Inc.,  1315  SOth 
St..  Bakersiield,  Calif.,  at  |20  per 
hr.  submitted  only.bld  Feb  5  to  the 
State  Division  of  Highways.  L.  H. 
Gibson,  district  engineer.  50  Higuera 
St.,  San  Luis  Obispo,  Calif.,  for 
rental  of  one  rotary  type  well-drill- 
ing rig  to  include  water  supply  tank, 
drills,  bits  and  accessories,  rig  to 
be  fully  operated,  fueled  and  main- 
tained, for  use  :n  drilling  and  casing 
a  water  well  with  sUte-fumished 
8-in.  inside  diameter  screw  type 
steel  pipe  at  Pnett  Valley  mainten- 
ance Elation,  approximately  23  mileb 
east   of   Skn    I.,ucas,   Calif. 


4o 


2/10/47 

Cast-iron   Gates 
Bids   Wanted 

TUCUMCARI       F-ROJECT.       New 
Mexico.— Until  March  7.  2  o.  m.  bids 
will  be  received  by  the  U.  S.  Bureau 
of   Reclamation.   Customhouse,    Den- 
ver. Colo.,  under  Spec.   1681  for  fur- 
nishing   and     delivering    f.o.b.     cars 
at   the  pipping  point    or  f.o.b.    cars 
at  Tucumcari.   New  Mexico,  two   (2) 
5-foot  0-inch   by  5-foot  0-inch  cast- 
iron    gates   with   gate  stems,   having 
"d"=2    indhes.    rlngle    Acme    threads 
(3  per  Inch),  and   "L"  =10  feet   6% 
inches;  two  (2)  geared  hoists,  having 
4  to  1   gear  ratios  and  2-inch  diam- 
eter stems  with  single  Acme  threads 
(3    per    inch> ;    two    (2>    upper    stem 
guards   with    "x"    =5   feet   0    incbes: 
two    (2)   cast   -   Iron  stem   guides  for 
2-inch     stemd;     for    Hudson     Canal, 
Station    649-1-16,    Tucumcari    Project, 
New   Mexico.   The  apparatus  will   be 
Installed   by   the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  10.75.  not  returnable. 


43 


4S 


2/12/47 

Sale  of  Gas  Cylinders 

SAN  FRANCISCO.  Calif.  —  War 
Assets  Admin..  33  Berry  St.,  San 
Francisco,  7.  Calif.,  announces  sale 
of  gas  cylinders  to  priority  claimants 
and  normal  trade  channels  concur- 
rently with  closing  date  set  for 
March  11. 


43 


2/12/47 

Sale  of  Pumps  and  Pump  Parts 

SAN  FRANCISCO.  Calif.  —  War 
AsseU  Admin..,  33  Berry  St..  San 
Francisco,  Calif.,  announces  nale  of 
pumps  and  pumn  parts  at  fixed 
prices  ta  priority  claimants  and 
normal  trade  channels  concurrently 
with  closing  date  set  for  Feb.  26 
to    April    2.  ^ 

2/12/47  43 

R)Uilo    Equipment 
Bids   Wanted 

SAN  FILVNCISCO.  Calif.  —  Until 
March  7.  S  p.  m..  bids  will  be  re- 
ceived by  the  Purchaser  of  SupplicH. 
M.  H.  Gerry.  270  City  Hall.  San 
Franciscc.  Calif.,  under  Bid  No.  383,^ 
lor  furnlshi.ig  and  delivering  radio 
equipment  for  the   Fire  Department. 

Specifications  obtainable  from  the 
above  office. 


43 


2/12/47 

Chlnawara — Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Feb.  21.  2  pm.  bids  will  be  received 
by  the  U.  8.  Treasury  Dopt..  100  Mc 
Alllster  St..  San  Francisco,  Calif, 
under  Inv.  3F-366g-47  for  chinaware 
fob.  Earp,  Calif. 


2/12/47  4j 

Bean  Spray  Rig   RentaJ 
Low   and    Only    Bidder 

NAPA,  SONOMA,  MARIN  COS., 
Calif.— Clinton  Echels,  Napa,  CaJlf.. 
at  f2  per  hr..  submitted  only  bid 
Feb.  10  to  State  Division  of  High- 
ways. J.  H.  SkegRfl.  district  engineer. 
2001  Van   Ness  Ave..  San  Francisco. 

Calif.,  for  rental  of  one  or  more 
bean  spray  rigs  capable  of  spraying 
20  gallons  per  minute  with  a  pres- 
sure range  of  100  to  600  lbs.,  equip- 
ped  with  a  300-gallon  steel  tank  for 
use  in  Napa.  Sonoma  and  Mann 
Counties. 


2/10/47 

Dining  Room  Tables 
Bids  Wanted 
SAN     FRANCISCO,     Calif. 


Until 


2/10/47 

Pumping    Units 
Bids   Wsnted 

COLUMBIA  BASIN  PROJECT, 
Wash— Until  Maroh  12.  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation.  Customhouse. 
Denver.  Colo.,  under  Spec.  1683  for 
fumshini;  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cara 
at  Pa.ico,  Washington,  at  the  option 
of  the  bidder,  seven  motor-driven, 
veriical-shaft  pumping  units,  com- 
plete, for  installation  in  six  rellft 
pumping  plants,  Pasco  Lateral  Sys- 
tem, Columbia  Basin  Project,  Wash- 
ington. The  apparatus  will  he  In- 
stalled by  the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $1.50.  not  returnable. 


2/11/47  44 

Relining  Tire  Boxes— Bids  Wanted 
SAN  DIBGO.  Calif.,  San  Diego  Co. 
-Until  February  26.  2  p.  m.  bids 
will  he  received  by  ((he  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration. Office  of  the  District 
Engineer,  838  U.  S.  Appraisers 
Building,  San  Francisco,  Calif.,  for 
relining  fire  boxes  of  heating  boiler 
at  the  U.  S.  Courthouse  and  Custom- 
house, San  Diego,  Calif.  Plans  and 
specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer. 


Building  Permits 
Applied  for 


8AN    FRANCISCO 


2/11/47  44 

New  Partitions,  Etc— Bids  Wanted 
PORTLAND.  Ore.— Until  Febru- 
ary 19,  2  p.  m.,  bids  will  be  received 
by  the  Federal  Works  Agency,  F*ub- 
Itc  Buildings  Admini^tratirn,  Office 
of  the  District  Engineers,  838  U.  S. 
Appraiser's  Building.  San  Franci.---- 
co,  Calif.,  for  new  partition  changes, 
etc.,  at  the  OPA  office,  foot  of  S. 
W.  Gibbs  Street,  Portland,  Oregon. 
Plans  ard  specifications  obtainable 
from  the  above  office  of  the  Dis- 
trict  Engineer. 


2/12/47  44 

Plumbing     Fixtures    (Furnish    and 

Install) 
Contract   Awarded 

FALLON,  Nev..  Churchill  Co.  —  I. 
H.  Kent  Co.,  Fallon,  Nev.,  at  11084.15 
submitted  only  bid  and  awarded  con- 
tract Feb.  7  by-^hurchiil  County 
Board  of  County  Commissioners, 
John  R.  Hannifan,  county  clerk. 
Courthouse,  Fallon,  Nev.,  for  fur- 
nishing and  installing  plumbing  fix- 
tures in  county  indigent  home,  Fal- 
lon, Nev.  ■** 


ALTER  Dwelling.  $70(h  2408  Moraga 
St;  owner.  H  Fetterman,  prem  ; 
builder.  American  Fixtures  Co.  935 
Howard  St 

ALTER  Restaurant,  $600;  1658  O'- 
Farrell  St;  owner,  Harry  Young, 
1600  Geary  St;  builder,  S  Handu, 
1864  Sutter  St. 

ERECT  Electric  sign,  J750;  2180  Un- 
ion St;  owner,  A  Zeitich,  prcm. ; 
builder,  Luna's  Service  Co,  1739 
Union   St. 

ALTER  Store.  $800;  1949-51  Chest- 
nut St;  owner,  Diane  Thomas.  23^8 
Steiner  St;  builder,  Joseph  Barnes, 
752  Folsom  St. 

ALTER  Stores  &  Flats,  $750;  332- 
336  Church  St;  owner,  R  Thomp- 
son, 919  Sutter  St;  builder,  day 
work. 


Completion  Notices 


CONTRA    COSTA    COUNTY 


44 


43 


2/10/47 

Pumping    Units 
Bids   Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash— Until  Maroh  10,  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customihouse, 
Denver.  Colo.,  under  Spec.  1682  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  P.asco.  Washington,  one  motor- 
driven,  deep  -  well,  turbine  -  type 
pumping  unit;  one  motor-driven,  ro- 
tary-type vacuum  pumping  unit ;  one 
motor-driven  air  compressor;  and 
two  motor-operated  gate  valves  for 
the  Pasco  Pumping  Plant.  Columbia 
Basin  Project.  Weshington.  The  ap- 
paratus will  be  installed  by  the 
Government 

No  charge  for  copies  of  the  speci- 
ficfttlcns  to  prospective  biddeni;  to 
others  $1.00,   not   returnable. 


43 


2/10/47 

Radial  Gates  and   Heists 
Bids    Wanted 
SHOSHONE  PROJECT.  Wyo..  and 


2/12/47 

Prefabricated  Bldg. 
Low    and    Only    Bidder 

COLORADO  -  UIVER  CONTROL 
Project,  Aris.-Calif.-Nev.  — Truscon 
Steel  Co.,  Denver,  Colo.,  at  $9850; 
ship  anchor  bolts  60  days  and  bal- 
ance 180  days;  no  weight  given;  f.o.b. 
destination;  net;  no  equalization  of- 
fered and  paices  not  to  exceed  20% 
ut  time  of  «-h"lpment.  submitted  only 
bid  Feb.  7  to  the  U.  S.  Bureau  of 
Reclamation.  Denver.  Colo.,  under 
Spec.  1644  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping  poini 
or  f.o.b.  cars  at  Needles,  Calif.,  one 
(1)  40-foot  by  IOC-foot  prefabricated 
steel  building  for  shops  and  storage 
space  at  Needles.  Calif.,  Colorado 
River  Control  Project,  Arizona-Call- 
lomia-Nevada  The  building  will  be 
erected    by    the    Government. 


44 


BOISE    PROJECT,    Idaho. 


2/6/47 

Altai*  Electric  Wiring 

Contract  Awarded 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
-Ets-Hokin  &  Galvan,  551  Mission 
St.,  San  Francisco,  Calif.,  at  $6414, 
iwarded  contract  by  the  County  of 
San  Diego  for  alterations  to  the  elec- 
tric wiring  in  building  No.  6,  San 
Diego  County  Operations  Center,  for- 
merly Consolidated  plant  No.  2,  Pa- 
cific Highway,  San  Diego,  Calif. 

2/7/47  44 

Interior  Painting  and   Miscellaneous 

Repairs— Bids  Wanted 

PRESCOTT.  Aris.— Until  March  5, 
2  P.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg..  San  Francisco.  Calif.,  for 
interior  painting  and  miscellaneous 
repairs  at  the  U.  S.  Post  Office  and 


Recorded  Completed 

Feb.  7.  1947— Lot  22.  Blk  "P".  Berk- 
eley Highlands  Addn.,  near  El 
Cerrito.  Gilbert  O  Vest  to  G  O 
Vest Feb.   6.   1947 

Feb.   7.    1947— Lots    7    &   8,    Blk    86. 
...Richmond       Annex,       Richmond. 
Joseph  J  Smith  to  whom  it  may 
concern     JFeb.    6.    1947 

Feb.  7,  1947— Lot  11.  Blk  30.  East 
Richmond  Blvd  Tract.  Rich- 
mond. C  W  Lotspeich  to  whom 
it    mav    concern Feb.    6.    1947 

Feb.  7.  1947— FVjr  Lot  106.  First  Ad- 
dition of  Rar.cho  El  Rio.  near 
Walnut  Creek.  V  M  Chester  to  J 
F    Cowling Jan.     31.     1947 

Feb.  7.  1947— Lots  39.  40  &  11.  Blk 
13,  Pullman  Townslte.  Richmond 
N  W  Neleon  to  whom  it  may 
concern Jan.    2.    1947 

Feb.  7,  1947— Lots  5  &  6.  Blk  6. 
Peres-Andrade  Tract.  Richmond. 
Eino  A  Ryosa  to  whom  it  may 
concern Feb.    5,     1947 

Feb.  7.  1P47— Por  Lot  "E".  Map  No 
2,  Walnut  Heights.  Walnut  Creek 
James  A  Curry  to  Blake  &  Cal- 
laway  Feb.      5.      1947 

Feb.  7.  1947— Lots  55.  56.  &  87. 
Pleasant  Acres.  Unit  No  2.  near 
Walnut  Creek.  C  Dudley  DeVel- 
blss  Co  to  whom  it  may  con- 
cern.   ...„ _ Feb.    7.    1947 


SAN    MATEO   COUNTY 


Feb.  6,  1947— L  47.  Tr  522.  "Skyline 
Manor"    H    A    Walter    to    whom 

it   may  concern.   Cessation :    

Oct.     1.     1»46 

Feb.  8.  1947— L  23  *  24,  B  2;  "Uni- 
versity   Add'n.    Andrew    J    Gaw- 

ley  to  Gawley  &  Deuprey 

Jan.    29,     1947 

Feb.  6,  1947— L  14.  B  10;  "Univer- 
sity Heights.  Chas  E  McCaramon 

et  al.   io   Rugg  &   Nelson 

Feb.    6,    1947 

Feb.  8.  1947L  24,  B  16;  "Woodland 
PI,  .Sub  No  1,  Ra  ^renswood".  Ray 
R  Wisaler  to  whom  it  may  con- 
cern  „ _ Jan.   31,   1947 

Feb.  e,  1947— L  23,  B16;  "Wood- 
land PI,  Sub  No  1,  Ravenswood". 
Ray  R  WIssler  to  whom  it  may 
concern -Jan.    31,    1946 

Feb  er  1947— L  5.  B  29;  White 
Oaks.  Donald  E  Lindsay  et  ai 
to  M  N  Cabral Feb.  1,  1947 

Feb.  B  ,1947— L  23,  B  n2;  "Sub  2 
A,  Belmont  Country  Club  Prop- 
erties''. John  Edgar  Willie  to 
whom  It  may  concern.  Feb.  1,  1947 

Feb    7,  1947— L  7,  8,  10,  11,  21,  23  & 
24,   "College  Park   No  2":   Con- 
way &  Culligan  to  whom  it  may 
concern     Feb.    5,    1947 

Feb.  7,  1947— L  24,  B  117,  (No  sub- 
division given)  Guilio  Galiani 
et  al  (So.  San  Francisco)  to  Jos 
Bettancourt Feb.   1,  1»47 

Feb.  7.  1947— L  15.  "Elm  Court,  ^o 

San  Francisco'.  .T  A  Johansen  to 

whom  it  may  concern. ...Feb.  f,  1947 

Feb.  7,  1947— F-ot  L  15,  B  16;  "Oak 

Park."  Marie  S  Koch  to  Colllng- 

wood  Const  Co Feb.  1,  1947 

Feb.  7,  1947— L  1,  B  40;  "White 
Oaks  Tr  Sub  No  4,  San  Carlos*' 
Lriwrence  Ghiotto  et  al  to  Wal- 
ter Basye    _ Feb.    6,   1947 

Feb.  7.  1947— L  39.  40.  41.  42.  43,  & 
44,  "Tract  518.  Sub  of  Por  of 
Marin  Tr.  Orange  Gardens" 
Lloyd  Sundberg  to  whom  it  may 

concern Feb.    4.    1947 

Feb.  7,  1947— L  78,  "The  Willows". 
Brady  G  Oleson  et  al  to  J  R  Si- 
mon  Feb.    4.    1947 

Feb.  7  1947— NW»/^  L  24.  All  of  L 
25,  B  12;  "San  Bruno  Park".  Al- 
ice Lavoie  to  L  E  Niles  Co 

Feb.     5,     1947 

Feb.  7.  1947— Pors  L  13  &  14,  B  5; 
L  15  and  16,  B  5,  "Sunset  High- 
lands"   (San    Carlos).    Walton    A 

(jould   to   Gould  Const  Co.  , 

Feb.    7,   1947 

Jeb.  7.  1947— L  3.  B  65;  "Eastern 
Add"n  of  Redwood  City.  Ray  C 
Murjihy'et   al    to   whom    it   may 

concern Feb.   7,    1947 

Feb.  7,  1947— L  3,  B  7 ;  "University 
Park".  Arthur  G  Taylor  et  al  to 

Chris  Tollefsen  Feb.  6.  1947 

Feb.  7,  1947— L  32.  S3,  &  34.  B  "D" ; 
"MisEion  St  Tract  in  San  Mateo 
County".  Eric  Dahlborg  to  whom 

'it    may    concern Feb.    7.    1947 

Feb  7.  1947— L  2S.  B  40;  "Redwood 
Highlands'  L  12.  B  4:  "Lenolt". 
Cecelia  M  Welner  to  H  H  Weln- 

er     Feb.    6.    1947 

Feb  7.  1947— L  .«.  B  6;  L  10.  11  & 
17.    B    7 ;    "Belmont    Park".    C    D 

Cunningham    to    Stolte.    Inc 

Feb.    7.    1947 

Feb.  7.  1947— Por  L  38.  "Bcresford 
Park    Tract".    Marvin    F   Conwell 

to    M   F   Conwell    Bldg   Co 

Feb.    7.    1947 

Feb.  7.  1947— L  5.  6  A  10.  B  8 ;  L  19 
B  7;  "Redwood  Manor".  M  J 
King.  Inc.  to  whom  it  may  con- 
cern  Feb.     6.     1947 

Feb.  8.  1947— L  9  and  NE  280  ft  L  8, 
B    3 :      "Fenton    F'roperty.    Menio 


W.-n 

It  mli 


"North   Fair  Oaks''   Frank   Casa- 
Juaet  al  to  M  D  Priest.  Jan  26.  1947 


whom  It  mlLy  concern.  Feb.  5.  1947 
Feb.   8.   1947— Por  L  15.    'Tobln   Tr. 
Menlo  Park".   Albert  L  Makle   to 
Frederic  W  WInnlngar  Feb.  7.  1947 
Feb.    8.    7^*7— L    157    &    158;    "The 
Willows      Floyd    Lowe    et    ul    to 

Barrett  &  Hllp Feb.  4,  1947 

Feb.  8.  1947— L  3  &  4.  B  43:  "No 
^alr  Oaks  Sub" ;  Bruce  Smith  to 
Leonard    M!onroe » _ 


BAXGO 


\ 


PRESSURE    TREATED    LUMBER 
POLES      PILING    / 


Until    Courthouse  Bldg..   Prescott,  Aris. 


BUILDERS  BROKERAGE  COMPANY 


1430  Alice  Sfr««t 
OAKLAND  12.  CALIF. 


TWIneokf  9227 


"We  Procure  and  Expedite  Builders 
Material  and  Equipment*' 

Let  us  get  the  "Hmrd  to  Get"  items  for  you. 


J.lLBaxfer&  Co. 


IJJ    MONTC.OWfRY     STOffl        bAN    fRANCISCO    4     CAllfO^NIA 
lOS    ANGtUS       lONG    BfACH   •  AlAMEDA       CAllfORNIA      USA 


ReceTvTdI 


F.W.  DODGE       ^^^^  ^ 
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PLANS  and 
Speculations 


Upon  announcement  that  the 
merchant  marine  training^  school 
at  Coyote  Point,  in  San  Mateo 
County  will  be  closed,  County  Ex- 
ecutive Frederick  Peterson  said  the 
county  will  file  for  first  rights  to 
purchase  the  site  for  recreation 
purposes  immediately. 
oOo 

The  Richmond  Bar  Association 
has  demanded  that  Contra  Costa 
County  construct  an  office  build- 
ing in  Richmond  immediately.  The 
group  also  endorsed  construction 
of  a  tuberculosis  hospital  in  that 
cotinty  to  replace  Weimar  Sani- 
lorium. 

oOo 

The  Merchants  Exchange  Build- 
ing has  been  sold  for  approximate- 
ly two  million  dollars,  to  eastern 
investors  headed  by  E.  R.  Crum- 
mer,  investment  dealer. 
oOo 

Sacramento  County  Engineer  E 
A.  Fairbaim  will  ask  a  permit  to 
replace  the  bridge  over  the  Sac- 
ramento   River   at    Walnut   Grove 


soon. 


oOo 


On  April  3,  exams  will  be  held 
by  the  state  personnel  board  for 
an  assistant  bridge  engineer  ($310- 
$370) ;  and  on  April  5,  for  a  junior 
mining  engineer  ($250-|31O). 
oOo 

Fairchild  Aerial  Surveys,  Inc., 
of  Xios  Angeles,  has  been  commis- 
sioned to  make  topographic  maps 
of  the  Feather  and  Yuba  River 
Baiins  in  Superior  California. 

OQO 

Approval  of  the  proposed  Santa 
Lucia  subdivision  between  Salinas 
and  Soledad  has  been  asked  of  the 
Monterey  County  Planning  Com- 
mission. The  subdivision  wul  house 
employes  of  the  state  working  on 
the  new  $7  million  prison. 
oOo 

On  March  4,  a  public  hearing 
will  be  held  by  army  engineers  on 
Stanislaus  County's  application  to 
construct  a  new  bridge  over  the 
San  Joaquin  River.  Because  the 
river  is  considered  navigable,  war 
department  permission  is  neceis- 
Rarv  before  the  project  may  be 
undertaken. 

oOo 

The  Senate  banking  subcommit- 
tee is  expected  to  recommend  a 
general  10  or  16  pftr  cent  rent 
ceiling  increase,  and  possibly  abol- 
ishing of  any  ceilings  on  new 
hotises  and  housing  units. 
oOo 

Improvement  of  Menic  El  Ca- 
mino  Del  Mar — the  shoreline  high- 
way skirting  San  Francisco's  Lands 
End — is  contemplated,  Harry  E. 
Vanaano.  San  Francisco  public 
works  director  announced.  The 
road  was  made  impassable  in  1941 
by  a  landslide.  An  engineering 
Murvey  has  been  made. 

OUTLINE  MUTUAL 
HOUSING 

A  guide  to  veterans  wiihing  to 
organize,  finance,  construct  and 
operate  selected  types  of  coopera- 
tive housing  associations  has  been 
iaaued  by  the  National  Housing 
Acency.  Entitled  "MuUial  Hous- 
ing", the  5B-page  booklet  was  pre- 
pared by  the  Economics  and  Hous- 
ing Finance  Branch  of  the  NHA 
in  response  to  a  nation-wide  de- 
anand  hy  veterans  groups  for  in- 
formation and  advice  on  coopera- 
tive and  mutual  housing  enter- 
prises. 

A  mutual  houaing  asauciation. 
the  booklet  states,  is  a  group  of 
houses  or  apartments  pruchaaed 
or  constructed  by  a  nun»D*>T  of  in- 
dividuals as  a  joint  enterprise  and 
Operated  jointly  by  them  for  their 
•wn  occupancy  and  use.  The  guide 
yalBts  out  that  many  advantages 
«an  be  derived  from  a  properiy 
conceived,  soundly  organized  and 
cafcfnlly  managed  mutual  housing 

f»ToJect..  It  affords  the  opportun- 
ty  for  membera  to  reduce  their 
hoanng  coats  and  gives  them  ad- 
ditioniu  advantages  through  groujj 
•ction,  unobtainable  as  individuals. 


Bay  Area  Council 
Bridge  Disciission 
Friday  in  Oaidand 

The  San  Francisco  Bay  Area 
Council  has  called  a  special  con- 
ference of  all  area-wide  ^oups 
anti  individuals  interested  in  the 
second  Bay  crossings  including 
representatives  of  the  federal  gov- 
ernment, the  joint  army  -  navy 
board,  the  state  legislature,  the 
«tate  department  of  public  works 
and  other  state  agencies,  chambers 
of  commerce,  civic  and  community 
organizaJ:ions  and  private  indus- 
try, to  be  held  at  2  p.  m.  Friday, 
February  18,  at  the  Leamington 
Hotel,  Oakland. 

Maurice  G.  Read,  chairman  of 
the  council,  announced  plans  foi 
the  conference  as  an  opportunity 
to  organize  Bay  Area  action  and 
public  opinion  in  support  of  the 
most  advantageous  crossing  plan 
that  will  best  serve  the  interesti^ 
of  the  entire  area. 
^.It  is  expected  that  the  confer- 
ence will  include  representatives  of 
the  joint  .army-navy  board,  and  the 
State  Department  of  Public  Works 
who  will  review  their  plans  in  de- 
tail. Projected  plans  for  the  trans- 
Bay  transit  requirements  for  com- 
muters, ou  t-  of  -  state  travelers, 
freight  and  cargo  will  also  come 
up  for  consideration  at  the  meet- 
ing. 

Major  objective  of  the  meeting 
will  be  the  foroMition  of  Bay  Area 
committees  o  nthe  Second  Bay 
crossing  who  can  recommend  early 
and  decisive  action  on  all  phases 
of  the  crossing  project,  induding 
area  transportation  requirements, 
so  that  divergent  plans  and  opin- 
ions may  be  resolved  to  the  benefit 
ot  all  groups  vitally  interested  in 
the  progress  of  the  area. 

Cdtf^^Reveiure, 
Expenditures  Jump 

SACRAMENTO.  —  In  his  finan- 
cial statement  for  the  97th  fi.sc«;l 
year  ended  June  30,  1946,  Thomas 
H.  Kuchel,  State  Controller,  to- 
day announced  that  the  actual  cash 
outlay  to  cover  the  costs  of  oper- 
ation of  the  State  government  nad 
reached  the  histoiic  California  high 
of  $3.32,764.228,  but  pointed  out 
that  revenues  for  the  same  period 
exceeded  expenditures  by  sligBtly 
over  1166,000,000. 

ApiK)rtionmcnts  to  counties  foi 
elementary  schools  led  the  list  of 
activities  showing  increased  cost 
with  an  increase  of  $14,888,686. 
The  Division  of  Highways,  Uni- 
versity of  California,  apportion- 
ments to  counties  (gasoline  tax), 
redemption  of  bonds,  county  and 
diatrirt  fairs  followed  in  that  or- 
der. 

"TAventy-flve  years  ago,"  State 
Controller  Kuchel  said,  "our  costs 
of  government  for  one  year 
amounted  to  $41,638,974.  Today, 
with  k  population  of  approximate- 
ly nine  million,  and  many  new  in- 
dustries in  our  State,  government 
ban  necessarily  become  big  busi- 
ness. 

"That  California  has  become  one 
of  the  mo«t  important  states  In 
our  nation  is  deiMMMtrated  by  the 
fact  that  for  ttw  period  of  thin 
report,  our  taxpayers  contributed 
approximately  8Mi  billion  r'ollars  to 
the  support  of  the  federal  gov- 
ernment " 

STANDARDS  BUREAU 
REVISES  WIRE  NAILS 

The  Division  of  Simplified  Prac- 
tice, National  Bureau  at  Standards 
announces  that  a  vohintary  Sim- 
plified Practice  Recommendation 
for  Wire  Nailt-  and  Staples  has 
been  approved  ^or  promulgation. 
The  recommendation  will  be  iden- 
tified as  R223-47.  Wire  Nails  and 
Staples,  and  will  be  effective  from 
March  1,  1947.  Printed  copies  will 
be  available  from  the  Superinten- 
dent of  Documents.  Government 
Printing  Office,  Washington  25,  D. 
C,  for  10  centa  each.  A  discount 
of  26  per  cent  will  be  granted  on 
orders  of  100  or  mor*  copies. 


A  VALENTINE 


Listen  fellas,  here  is  a  sure  fire 
tip  with  a  built-in  payoff  guaran- 
teJed  to  work. 

^    it    -Ct 

Tomorrow  is  Saint  Valentine's 
Day.  Skip  out  today  and  buy  a 
fiock  of  red  roses  or  some  candy 
in  a  heart-shaped  box  with  a  satin 
ribbon  bow — or  both — to  be  de- 
livered to  your  home  tomorrow. 
^    ir    -Cr 

The  reminder  wiH  arrive  dur- 
ing your  absence  but  our  guess  is 
that  after  the  gal  recovers  from 
her  surprise  she  will  get  busy  and 
prepare  your  favorite  dinner  dish, 
even  though  it  be  weinerschnitzel 
mit  paprika  sauce  or  scallopini  of 
veal. 

^    <f    ^ 
But  Uakcn,  mug,  should  you  send 
the   valentine   and   then  forget   to 
go  home  or  phone  some  annritic 
excuse  about  Working  late— 
it    -fr    it 
•^inst  take  the  midnight 
plane  to  soaiewhere  else. 
# 

Road  Buflders  to 
Hold  44th  Conclave 
In  Chicago  17-20 

CHICAGO.  —  Convention  head- 
quarters her*  is  predicting  a  rec- 
ord-breaking attendance  for  the 
44th  annuM  convention  of  Amer- 
ican Road  Builders*  Association  in 
the  Palmer  House,  February  17-20. 

Authorities  on  all  phases  of 
modem  highway  and  airport  con- 
.struction  wilj  address  delegaten, 
and  more  than  20  technical  com- 
struction  will  aMreis  delegates, 
and  more  than  20  technical  com- 
mittees will  make  reports. 

A  'Town  Hall   Meeting  on  Air- 

Rorts"  will  be  held  at  10  a.  m., 
londay,  Feb.  17.  Other  features 
include  a  discussion  of  "Engineer- 
ing for  Highway  Safety",  by  Maj. 
General  Philip  B.  Fleming;  a  dis- 
cussion of  the  highway  program 
by  Thomas  H.  MacDonald,  commis- 
sioner of  the  Public  Roads  Admin- 
istration. 

"The  SUta's  Part  In  Expediting 
the  Highway  Program"  will  be  the 
topic  of  C.  W.  Pnillips,  president 
of  the  American  Association  of 
State  Highway  Officials,  of  Nash- 
ville, Tenn. 

The    Association's    annual    ban- 

Siet  will  bo  held  February  19  in 
p  Grand  BaIlro<,m  of  the  Palmer 
House.  Dean  Ellard  of  Columbia 
University,  president  of  the  pub- 
lic  relatioM  division,  will   act  as 

toastmaster. 

-     .  ^ 

ARCHITECTURAL  CLASS 
REGISTRATION  TONIGHT 

H.  G.  R.  Schnickle,  who  has  thtr 
bachelor  of  arts  and  maeter  of  arts 
degrees  in  architecture  wfl  be  the 
instructor  of  a  coorae  eponsored 
bv  the  San  Francisco  Architectural 
Club. 

The  course  —  "Technique  and 
Practice  of  Architectural  Draw- 
ings, Introduction  to  Working 
Drawings**  —  is  so  designed  that 
upon  completion,  studenta  should 
be  able  to  make  working  drawingb 
of  homes. 

The  initial  meeting,  for  orienta- 
tion an^  registration,  will  be  held 
Thunida^i^  February  13.  at  7  p.  m. 
at  the  Builders'  Exchange,  6<16 
Mission.  Claases  will  extend  over 
a  15  week  period. 


CONVENTION  FIXER.— An- 
drew Jergensen,  above,  ia  akalr- 
man  of   general  National  Paini- 
Ina    Jk    ueoMrmitag    Ga«Ura«i«r« 
ot    fciwliia   mlliaii  *•■■<— al« 


Cost-Plus  Contract  Letting  Due  For 
Sacramento  Hearing  Early  in  Session 

SACRAMENTO.— Four  emergency  bills  to  salvage  the  $154  mil- 
lion unified  state  construction  program  have  been  filed  after  extended 
conferences  between  industry  representatives  and  state  officiaia  and 
are  expected!  to  receive  the  early  attention  of  t^e  Legislatnie  when 
it  reconvenea  in  niui  month.  Of  the  total  sum  appropriated  a  J^^^ 
ago,  executive  orders  for  the  expenditure  of  leea  than  $11  nililion 
had  been  isaued  by  the  first  of  this  year,  according  to  a  report  made 
by  James  S.  Dean,  state  publics- 
works  board  chairman.    . 

Uncertainty  of  labor  costs  and 
shortages  of  materials  have  com- 
pletely broken  down  the  competi- 
tive bid  system.  Since  the  original 
fund  was  set  aside,  the  construc- 
tion cost  index  has  increased  from 
333  to  500,  resulting  in  a  deficit 
of  $77  million  for  the  fund.  The 
Legislature  will  be  asked  to  ap- 
prove a  supplemental  appropria- 
tion in  that  amount  to  allow  the 
program  to  get  underway  and  be 
completed. 

The  four  bills  now  awaiting  leg- 
islative consideration  all  are  de- 
signed as  emergency  measures  and 
would,  in  efTect,  set  aside  the  bid 
system  for  a  limited  period  at  the 
discretion  of  the  Board. 

Different  solutions  are  contain- 
ed in  each  bill  which  provide  for 
(1)  cost-plus  contracts;   (2)  esca- 
lator  wage    clauses;    (3)    limited 
substitution   of   materials   and   no 
penalty    for   deyay;    and    (4)    re- 
scinding   and    reletting    contracts 
on    "stalled"    projects.     The    acts 
were  co-authored  by  the  two  a>»- 
seniblymen  who  serve  on  the  pub- 
tic    woxka    board:    B«p.    PhiUp    I^.' 
Boydir-  Riverside) ,  and  T.  r 
ton  Knight   (r..  La  Canada). 

A3.  1834  allows  both  upward 
and  downward  revision  oi  contract 
costs  to  follow  a  n}r  change  la 
wages.  On  its  own  initiative  the 
Department  may,  or  at  the  request 
of  the  contractor,  it  must,  conduct 
a  survey  to  ascertain  any  changes 
in  labor  costs  and  recomimena  a 
revision  of  the  contract. 

AJi.  1887  has  been  taken  almost 
verbatim  from  the  war  hardship 
claims  act  to  provide  a  basis  for 
cost-plus  fixed-fee  contracts.  Only 
direct  operating  expenses  would  be 
considered  and  the  bill  contains  a 
list  of  items  specifically  excluded. 
Profit  would  be  oased  on  "such  a 
fixed  percentage  of  cost  as  ap- 
pears just  and  reasonable  to  the 
Board  of  Public  Works".  Under 
this  system,  the  contract  may  be 
granted  to  any  bidder  most  fav- 
ored bv  the  Board. 

A.B.1836  suggests  a  solution  to 
the  material  shortages  problem  by 
allowing  substitution  of  similar 
materials  and  an  exten.sion  of  time 
for  completion  whon  the  delay  is 
caused  ny  shortages.  State  otft- 
cials  have  asserted  that  sUch  a 
procedure  is  nw.  being  followed 
but  enactment  of  this  measure 
would  give  their  action  statutory 
authority. 

The  provisions  of  the  first  thre« 
bills  would  be  applicable  only  to 
such  r.on-highwav  state  construc- 
tion as  was  <^rtined  to  be  critical- 
ly needed  and  the  emergency  as- 
pect is  stressed  by  a  clause  lim- 
iting their  life  to  April  1.  1948, 
unless  extended  by  the  Legisla- 
ture prior  to  that  time. 

A.B.  1835.  the  final  bill  of  the 
series,  would  allow  rescission  of 
contracts  fcr  projects  which  are 
impossible  of  completion  because 
of  soaring  costs.  A  cast  in  point, 
the  joint-^tatc  industry  comtnittee 
was  told,  is  the  partially  complet 
ed  Department  of  Motor  Vehicles 
building  at  Loi  Angeles  which  wo? 
started  in  1941  and  is  incompleUnl 
because  the  original  appropriation 
has  already  been  eaten  up  by  soar- 
in*  labor  and  material  costs. 

In  Fuch  a  situation,  upon  c*»r- 
UAcation  of  certain  facts  to  es- 
tablish the  validity  of  the  claim, 
the  contraM  would  be  rescinded  by 
mutual  asaent  and  a  more  realis- 
tic contract  would  be  sign'^l  for 
the  completion  of  the  project. 

Industry  spokesmen  stressed 
that  they  are  working  "very  close- 
ly" with  the  sUte  officials  involved 
and  that  all  detail  would  >>e  ironed 
out  in  future  conferences.  They 
estimated  that  passage  of  iiuch  a 


committee,  and  preaident  of  the 
host  chapter.   Other  members  of 
the  committee  are  Ralph  S.  Ex- 
ley,  Sam  F.  Cohri.  Joa.  Eckart, 
Dave  Russ,  Albert  Brown*  Wm. 
Petering,   Jacob    Friedman,    By- 
ron  Gnrnette,    Robert    Hunpert. 
Emt^t  G.  Batchelor  and  Michael 
Carroll. 

GRIDLEY-BIGGS  ROAD 
REQUIRES  1168,676 


(Continued  on  Page  7) 


OROVILLE^— Allocation  ot  funds 
for  roads  in  Buttf^  County  has  been 
approved  by  the  board  of  fcuper- 
vfsors. 

Largest  AlkHment 

The  largest  allotment  is  set  up 
for  the  Chico- Paradise  Cutoff  road 
for  which  a  toUl  of  $506,029.28 
has  been  allocated.  This  sum  in- 
cludes $30,000  of  the  county  tax 
fund  to  be  raised. 

For  the  Gridley-Biggs  area,  the 
board  set  up  $168,676.42  for  the 
Gridley-Colusa  highway,  for  which 
the  county  will  furTii«n  $10,000. 

The  other  two  allocations  are 
made  to  projects  in  the  first  dis- 
trict east  of  Orovillo,  with  $96,000 
set  aside  for  the  now  bridge  at 
Bidwell  Bar  and  $7;<,696.42  to  be 
spent  on  the  Oroville-Forbestown 
road.  The  latter  allocation  con- 
tains $10,000  of  courty  funds,  but 
the  bridge  costs  will  be  paid  en- 
tirely from  grant  funda. 

• # 

ENGINEER  PORTER 
DIED  AT  AGE  OF  81 

Funeral  services  were  held  Tues- 
day in  Npw  York  for  H.  Hobart 
Porter,  nat'onally-known  engineer 
and  put)lic  utilities  official,  who 
die<!  Surdav  at  the  age  of  81. 

A  nationally  known  engineer  and 
public  utilities  Q.fiicial,  Porter  spent 
his  early  years  as  an  engineer  In 
Mexico  and  Aritonn.  He  was  u 
founder  of  the  engineering  firm 
of  .Sanderson  and  Porter,  with 
branch    rfficcs   in    San    Francinco. 

During  the  war  his  firm  built 
and  managed  several  shell-loading 
plants  for  the  army.  One  of  these 
wa*  the  Elwood  Ordnance  Plant  In 
Illinois,  which  is  the  largest  of  ite 
kind  in  the  United  States. 

JOINS  AREA  STAFF 

WASHINGTON.— H.  E.  Blake- 
ley,  Nashville.  Tenr...  will  become 
managing  director,  highway  con- 
tractors' division,  American  Road 
Builders'  Association  on  March  1, 
replacing  Burton  F.  Miller,  who 
has  resigned. 
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8  UNITS— STOCKTON ;  C  C  Hoff- 
man, 1006  W  Flora  St,  Stockton. 

1  UNIT— Oakland;  Charles  E  Rela- 
chach,  2100  4l8t  St,  Oakland. 

6    UNITS— Redwood    City;     John     E 


McCarthy,  60  Hudson  St,  Redwood 

City. 
2    UNITS— Oakland ;    Mrs    Lois   Cat- 

lyn,  2428  Union  St,  San  Francisco. 
1    UNIT— Walnut    Creek;    CuUen   L 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
PreducUon  Administration,  A.  J. 
•ner.  regional  director,  1886  Market 
Bt,  kae  announced  the  follewing:  per- 
tnlts  granted  for  construction  of  com- 
merolal  and  industrial  buildings  in 
tke  San  Francisco  area: 

FEBRUARY  11,  1947 
CLASSROOMS,  (four),  |15.064  each 
school;  Lawton,  Bret  Harte,  Can- 
dlestick and  Bay  View  schools; 
owner  City  and  County  of  8.  F. 
CLASSROOMS.  82,168;  Francis  Scott 
Key  School,  San  Frarclsco;  own- 
er. City  and  County  of  San  Frau- 
elseo. 

ASSEMBLY    ROOM,    $12,032;     Ulloa 
School,  San  Francisco;  owner.  City 
and  County  of  San  Francisco. 
AUTO  repair  ^rage,  $2878;  8th  atd 
J,   Merced:    owner,    oe   L.    Pollard, 
12th  and  G,  Merced. 
aERVICE    station.    $5800;    Fillmore 
and  Stat^,  B3n  Lomond ;  owner,  it 
H   McOlvem,   Box   228.   Ben   Lom- 
ond. 
SWIMMING  POOL,  $15,000;  nr  Con- 
cord;   owner.    David    H    Mlnasian. 
890  E  9th  St..  l^lttsburg 
MFG.  PLANT  for  com  chips,  $6600; 
Camplus  Way,   Modesto;   owner.  J 
J    Barger.  609  Western.  Modesto. 
HOT  DOO  stand.    $4600;    Sarah   St.. 
Fresno;    owner,    Louis    Spagnuolo, 
8480  Olive.  Fresno. 
STORAaO   warehouse    for    building 
materials,    $7600;    1453    E    14th    St, 
Oakland;  owner,  Ashland  Building 
Materials    Co.,    1441    Franklin    St., 
Oakland. 
XtBa>AIR  commercial   garage,   $e000, 
141B  Van  Nes  Ave.,  San  Francisco ; 
owner.  Elmer  Blondl,  214  Van  Neae 
Ave.,  San  Francisco. 
TIRB    recapping    shbp,     $7000;     600 
San    Pablo    Ave.,    Albany;    owner, 
Kenneth     Nlckerson,     937     Solano, 
Albany 
REPAIRS   to   auto   sales   room,    $8-, 
850;  346  Main  St.,  Woodland;  own- 
er.   B.    A.    Henderson,    1501   K   St., 
Sacramento. 
COMPLETE    clothing    store.    $6750; 
42«  FVilIasky.  Clovls;   owner.  Chris 
Kastner.    62  T»ollasky,    Clovls. 
REPAIR    fire    damage     to    general 
mdse.   store.   $12,000;   Lander  Ave., 
Hllmar;    owner,    W.    T.    Peterson, 
Hilmar. 
MILLWORK  and  cabinet  shop,   $5,- 
aoO;    "D"   and   Bayshore,   Redwood 
City;  owner.  W.  j.  Benton.  Route 
2,  Box  2247,  Redwood  City. 
DRIVE-IN   restaurant,   $10,000;   Mc- 
Kee  and  Bayshore.  sian  Jose;  own- 
er,   Ralph    &    Mounts.    468    B.    Si. 
John.  &an  Jose. 
PAINT    company.    $5000;    2067    Uni- 
versity Ave.,    Berkeley:    owner,  M. 
Friedmaii  Paint  Co.,  Shattuck  and 
Ur-lversltv  Avenues, 
FOOD    Maiitet,    $66,000;    3220    River- 
side.  Sacramento;  owner,  F  Kassis 
1330  16th.   Sacramento. 
WAREHOUSE    for     bldg.     mateHal, 
$48,500;  A'hambra  at  P  St..  Sacra- 
mento;   owner.   Dolan   Bldg.    Mate- 
rial   Co..    Box    1193.    Sacramento. 
SCHOOL,  elementary.  $70,000:  Sara- 
toga  Road   and    Payne,    San    Jose ; 
owner,  Moreland  Eiem  School.  Rtf 
1,  Box  268.  San  Jose. 
ADDITION    to    store.    $36,000;     12.10 
1st  St..  Napa;  owner,  Sam  Gordon, 
1180   1st    St..   Napa. 
AUTO   repair   garage,   $10,000;    Third 
and    F    Sts..    Santa    Rosa ;    owner. 
Jos.   R  Doyle.  543  Eastside.   Santa 
Rosa. 
COMPLETE     store     bldgs..     $12,000; 
800  S.   Main   St..   Porterville;    own- 
er.  Dora   A.   Futrell,   200  E.   Wel- 
ti at,  Pcrterville. 
ADDITION,   1 -story,   to   bank   build- 
ing.   $124,000;    Cailfomia    Street    at 
Sansome;    owner.    Bank    of    Cali- 
fornia,  premises. 
•COMPLETE  laundrette,  $4800;  Blos- 
som  St.,  Dos  Palos :   owner,  J.    H. 
Delahoyde.   General   Delivery,   Dos 
Palos. 
RECONSTRUCT  wall.  $6200;  9fh  and 
K  Sts.,  Modesto ;  owner,  Geo.  Rof<e. 
509  9th  St..   Modesto. 
REHABILITATE     bldg      for     Jltho- 
graph    plant,    $61,126;   5700  8rd   St.. 
San  FranrLsco;  owner.  Alchar  Cal- 
ifornia Corp.,  1045  Sansome  Street. 
Han    Francisco. 
SHOP  for  commercial   photography, 
$8800;  5748  Geary  Blvd..  San  Fran- 
cisco;   owner,    Donald    D.    Foster, 
premises. 

FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  — The  Federal 
Rousing  Administration.  D.  C.  Mc- 
Qianess,  district  director,  816  Mont- 
gomery St,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  the  San  Francisco  area 
for  applicants  as  noted: 
13  UNITS — San   Lorenzo;  Greenwood 

Corp.  859  San  Mateo  Dr.  San  Mateo. 
8   UNITS— Belmont;    Henry   Voelkcr, 

840  Edgehill  Dr,  Burllngame. 
2    UNITS— Los    Gatos;     Garrett    W 

Lewis,  86  Victory  Lane,  Los  Gatos. 
J    UNIT— Newbridge   Park;    Leonard 

B  Shapiro,   252   Hlllcrest   Dr.   Daly 

City. 
1  UNIT— Santa  Rosa ;  L  M  Abraham. 

Joywood  Rd.  Occidental. 
1  UNIT— Salinas ;  Claude  Newton.  68 

Hebron  Ave,  Salinas. 
1    UNIT— I^fayette ;    Milton    S    Vail, 

Route  8.  Box  106,  Lafayette. 
1  UNIT— El  Cerrito;  W  J   Tombling, 

1546  Mllvia  St,  Berkeley. 
1    UNIT— San    Leandro;    Stanley    M 

Davis.  640  Bancroft  Ave,  San  Le- 
andro. 


Telephone    Bldg..   Shell   OH  Co.,   Martinez;    Bids   due    March  6. 

Swinerton  A.  Walberg  Co.  225  Bush  St..  S.   F    (GArfleld   awO) 
Alter  Geary   Street  Cnrhouts,  Snn    F^Vanelsco;    BTcS'bue'Feb.t  24,   4  P.  "M 

N.    O.   Wiseth,   711    McAllister    btreet.    San    l«Tarcl8co    (UNderhlU    6821) 


Sswsgtf  Pumping   Plant,   Mill   Valley;    Bids   due    Feb.   26,  •   P.    M. 

J.  D.  O  Connor  Constr.  Co.,  avi  Sutter  St.,  San  ^Yanclsco   (DCuglas  3986 > 
Weodrow   Wilson   School,  Han    Leardro;    Bide   due   Maroh  4,   8:80    P.   M. 

Jas.  I.  Barnes  Constr.  Co,  Rusa  Bldg.,  8.  F.  (EXItrook  6800  or  7QM) 


SUB  -  BIDS  WANTED 

ueneral  ooniraetero  desiring  eub-blda  en  any  job  are  Invited  to  make  known 
thelrjrequlremenf   In   this  column.    Thof  ip   no   oharflo   for   this   oorvloe. 

^•J.'lil'o'iL'''"'*"''*'  '"*'■  *"**•  ^^*'  ^•*-  '^•»-  ^^  "«•••>:  •«•  Du»  Feb.  28 
btoite,  inc..  8461  Ban  Leandro  St.,  Oaklan(S  (TRinidad  1064). 
S^J^a^JTr^^a^S))®""™*"'    **   P'^n'yl^^nl*    St..    San    Francisco.    Calif.. 

i".t.NSi.biSk'2Sr'""°   ^°™P"y'  •**  ^"^  »>"».  8"  Franciaco. 

Sir  f  J^"*****!*!.  »28  Morchanta  Exchange  Bldg..  a  F  (EXbrook  laoo) 

Jrrea  j.  Early,  Jr.,  888  Pine  St,  San  iTanciseo,  Calif.  (Butter  1781) 

Win.  Horatmeyer.  ZS  Mara  bt.,  Ban  *-ranclsco  (MArket  7289). 

oaley  Brothers,  P.  Q.  Box  127,  Belmont  (BKlmont  280O). 

Charles  MacClosky  Co.,  112  Maricet  Bt.  San  Francisco  (DOuglas  0604). 

Henry  Artan  Construction.  4142  Oeary  Blvd.,  S.  F,   (WAyvlew  8170) 

Wellniu  ft  DeNarde.  814  etta  St.,  San  Kranclaco   (MArket  4488) 

Moore  ft  Roberts,  688  Mission  St.,  Ssn  Francisco.   (GAifield  8879) 

M.  ft  K,  Corp.,  200  Financial  Center  Hldg.,  San  Francisco  (BXbrook  7624; 

«.   E.   Rahlmann  Co.,   261  Kearny  St.,   San  Francisco   (DOuglas  8023) 

Guy  F.  Atkinson  Co.,  10  W.  Orange  Ave.,  bouth  8.  F.  (JUnlper  4-8120) 

^'"VCiZ  y.  S^'eto""  ''^''  '^'"'''  »*«>^>"""-  C«"f-;  Bide  due  February 
#  hl-f  **•  Constr.  Co..  110  Market  Bt.  Ban  Franclaco   (DOuglas  7618 

tl2  I    «     .*  »"""»•"•  ««  Pennsylvania  Bt.  Ban  Francisc'  (AT  2*2-1) 
^^  «  ^    ''•  ^'•'  **  "°*  ^*-  ^»°  ^-rancisco.  Calif.  (SUtter  1781) 
riiltwell  constr.  Co..  4746  Geary  Blvd.,  San  Francisco  (BAyvlew  5847) 
Daley  Brothers,  P.  O.  Box  127,  Belmont  (BEImcnt  2300). 

S?s.«^,  St?*"J^^«li'-  ^*''  •**  ^""^  **'***••   **"  Francisco    (BXbrook 
6806*  or  EXbrook  7064) 

A'eter  Borensen,  827  Arguello  St..  Rodwood  City  (Redwood   City  xn2> 
R-.Jr.  .^?!^'  ^  »1n»hCUl  Center  Bldg..  Ban  Francisco  (EXbrook  7«24> 
Midstate  Constr.  Co..  427  Bryant  St..  San  JfTancisco  (YUkon  0-2812) 
Htoltc.  Inc.,  8461  San  Leandro  St.,  Oakland   (TRlnidad  1084) 
Vezey  Constr.   Co.,  3760  Aidley  Ave.,   Oaklard    (ANdover  0672) 
J.  A.  Bryant.  1816  Capitol  St.  Vallejo  (Vallejo  W400) 
Russell  A.  Cullen.  Inc.,  478  Jackson  St.,   >ian  Francisco   (SUtfier  1961), 
Wallace  D.  Harktns,  Inc..  406  Sutter  St.,  San  Francisco  (ORaystone  29oo) 

Plant  Selenoes  Bldg.,  Unit  No.>l,  ilavls;  Bids  Due  l-eb    20.  200  P    m 

tame!;'?"^  ^""^*"''  "*  ''^''-y'vanla  Bt.  B.  F  (A-^ISefSzO)' 

carl  N.  Bwenson  Co.,  109S  Stockton  Ave.,  Bto  Jose  4   (Ballard  2602 

T°r^^ ^°^^'^''-  **'  **'"*°°  ^*'  S«"  F«inclsco.  lOArtield  8679) 
M  ft  K.  Corp..  200  Financial  Center  Bldg..  Sar  Francisco  (EXbrook  7624) 
BUDstructures,  Bayshore  Mlghwray,  San  Mat«>  Co.;  Bid.  due  Feb.  18.  2  P.M. 
Carl  N.  Bwenson  Ca,  1080  Stockton  Ave..  Sttn  Jose  4   (Ballard  2«B 

«a,J.!f'  J°L'';;  ^O^,^""''''""  ^"*"''  "'^Sr  •  san  Jtanclsco  (EXbrook  7824) 
Barrett  ft  Hllp,  918  Harrison  St.  San  Francisco   (DOuglas  0700) 

buDstructure.  Santa   Barbara,    Bids  oue  Peb.   IS.  2  PM. ' 

Carl  N.  Bwenson  Co..  1085  btockton  Ave..  San  Jose  4   (Ballard  2602 

P^^wpTll^Berkeley  Campus,  U.  Ci  BIda  duo  Feb.  21,  2  P.  M. 

^roentraut  ft  Summers,  6B«  Pennsylvania  St    S    F    (ATw^t.^  ^tn^ 

pSir'sSr'^'i'i''  ^""""'^  ^^'  »I^io^l!L'ciSl  5-1^ 
^J^lli  1  «u"'  «-^t?"*'  "*  ^"^^^  ^^  ^-  »••  taxbnx*  66S9) 
w.m     -*.""^  •"  «•"»««»   St..  »«n  irranctsco    (DOuglas  WTO) 

W  UliLi^  *■«   ^'  °'  ?•"'•'  •"  ''°"'°'"  »*•'  S«n  pSncisco  (SUtter  344.., 
Williams  ft  Burrows.  Inc.,  10  Cahfomla  Dr..   Burllngame   (Surl    4-178B 

Carrtco  ft  Gautler,  368  Ocean  Ave^^Ban  Francisco.  CalU.,  (Junlpor  4-808U) 

Shop  Bldg.,  Qiann  County  High  SchocI;  Bids  due  Feb    18   a  p    m 

James  H.  McFarland.  266  Laguna  Honda  Blvd     8    F    (MLTmJl"  ,7«n. 

U  G^Sh'i^sT'^;*^^  ?•  "°  ^'•''•'^  ^-  e">incisco  TS^'C^ai  m«. 
U  G.  Shalz.  Route  1.  Box  142,  Chlco  (Chlcc  1088)  **^"K»M  two, 

P-cific  Coaat  Builder..  2680  a8th   St.   San^'rfnci.'^  cS?^^^"  6388, 
J^A.  Bnrant  1816  Cnpltol^t.   falleio   (Vallejo  204W)       *"'***^''  '^**** 

^!,')^♦°"^*'"  ^""°  CaUfcml.   Bank~OaklJiFd;~Bld^~dU^Feb    17   a  p— M  — 
8to  te.  Inc.  8461  San  Leandrt)  8t.  Oakland   (TWnidil  1(»|)    '         ' 

STJl?.?"^*  '^"'**'«  ^**-  ^  «"■»»  «^'  «"  Fnuicls^    Airfield  2980) 
Midstate  construction  Co..  427  Bryant  .St.,  San  Francisco  (YUkon  ?»JL. 

H«7  ft  s^s^m'^''^'-'"  ""'•  «•"  '^-•-o.^ioA'me.d  s;;?  "■'"''' 

"sas  ft  Rothchlld.  Merchants   Exchange   Bldg.,   b    K    (DOurl..  jiktm 
J.cKs  ft  Irvine.  620  Market   Street  San   Franlisco    K;aS  2300^ 

i;onverslon  o^  6ldg.   Into  Apia..  Wi,  Ord;   Bide  due  Feb  -27~2~P~M 

Stoite.  Inc.,  8451  San  Leandro  St.  Oakland   (TRlnidad  1()64) 

^rAmIL^*i^L°'*^'  ^"  *^'***   ^^'   »•»   i-Tanclsco    (DOuglas  Oo04i 
^i^oT  Summer..  686  Pennsylvania  St.  Ban  Francisco,   (ATwatei 

J.  A.  Bryanl,  1815  Capitol  Bt.   Vallejo  (Vallejo  20400) 

it!^V  i^?'™*"  ^°"«*'"-  ^'<»-  »«1  «"■■  ^<ig.  San  *-macisco.  Calif.,  (BX 
brook  6803  or  EXbrook  7C64)  v."ik.,  ya^ 

Blltwoll  constr.  Co..  4746  Geary  Blvd..  San  Francisco  (BAyvlew  6847) 
M  ft  K  Corp.,  200  Financial  Center  Bldg..  3    F.    (BXbrook  7624) 
Wallace  D.  Harklns,  Inc.  406  Sutter  St.  Ben  Francisco  (GRaystone  2966) 
H.   B.   Kahlmann  Co.,   251   Kearny  Bt,   .San  Francisco   (DOuglas  FOBS) 
Midstate  Constr  Co.,  427  Bryant  St.    San   Francisco   (YUko;>   6-2811) 

fttore  and  Office  Bldg.,  Oakland;   Bide  Duo  February  2»,~2~00~P~M 

wuiia  F.  Lynn.  1040  Folger  Bt.  BtrKeley  (BBrkeiey  0044) 
Moore  ft  Roberts.  688  Mission  Bt.  San  Frnnclsco.  Calif.   (OArfield  8678) 
Naval  Reserve  Armory,  Spec.  18171;   Stoekcton;  Bids  Due  Feb.  18,  2  P.  M.~ 
Menry  Arian   Construction,   4142  tieaj-y   Blvd..   S.   F.    (BAyvlew'  8170 » 
M  A  K  Corp..  200  Flnenclal  Center  Bldg..  S.   F.    (BXbrook  7624) 
MacDonald-Young  ft   Nelson,   Inc,    127   Montgomery   St..   Ban   Francisco, 

Calif.  (SUtter  8296) 
Charles  MacClosky,  112  Market  St.,  San  Francisco,  Calif..  (DDuglas  08a;) 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St.,  San  Kmnci.sco.  Calif..  GRaystone 

2966) 

/^-^j  Giles  and  Co.,  819  Wlks   t*l1g..   Stockton    (Stockton   3-(M69) 
Water  Softener  Equipment  (install).  Spec   18168,  Oakland;  Naval  Hospital; 

Bids  Due  Februsry  26,  2:00  P.    M. 
Hen^^rlan  Construction.   4142  Geary  Blvd..   S.   F.    (BAyVlow   3i70 
PGftE  Substation  Found«tlon7  FuJtcnTSonoma  Co.;  Bide  Due  ^eb.  14,  2  PM 
M  ft  K  Corp.,  200  Financial  Center  Bldg.,  S    F.    (BXbrook  7624)' 
MacDonald- Young  ft  Nelson,   Inc..  127  Montgomery   St.,   San   Francisco. 

Calif.  (SUtter  8296) 
Brbentraut'ft  Summers.  606  Pennsylvania  St.,  San  Francisco,  Calif  (AT- 

water  2420) 
lilvin   C.   Stendell.   2278  Market  St.,   San   *ranclfco    (HEmlock   6362) 
Haas  ft  Kothchlld.  826  Merchants  Exchange  Bldg..  S.  F.   (DOuglas  087a) 
H.    H.    I^raen   Co..   64    South    Park,    Sin    ^Tancisco    c BXbrook   3190) 

Conversion  of   Barraoks  In  Apts.,  Sacramento  Air   Depot;    BIda   Due   ^ebT 
11,  2:00  P.  M. 
M  ft  K  Corp.,  200  FinancUl  Center  Bldg..  S.  F.    (KXbrook  7624) 
Charlee  MacClosky  Co.,  112  Market  Bt,  Ban  Francisco  (DO^jglas  06O4) 


Kelley,  Box  94,  Walnut  Creek. 
1  UNIT— Klngsburg ;  G  D  ReiUy,  1810 
8th  St.  Kingsbury. 

3  UNITS— Sharp  Park;  Robert  T 
Hale.  Sharp  Park. 

1  UNIT— Pacific  Grove;  Griffith  Wil- 

lian^s,    307    Congress    Ave,    Pacific 

Grove. 
1  UNIT— Sacramento ;  Merril  Stewart, 

619  Santiago,   North   Sacramento. 
1  UNIT— San  Jose;  Anthony  Jangrus, 

725  N  12th.  San  Jos^ 
1    UNIT — Santa    Cntz;    Veterans    of 

Foreign  Wars,  Santa  Cruz. 
6  UNITS— Richmond ;  Scott  W  Bonds, 

2951  Shasta  Rd,  Berkeley. 

4  UNITS— Fresno ;  G  E  Hollenbrek, 
4643  Tyer  Ave,  Fresno.   ■« 

1  UNIT— Berkeley ;  A  H  Rahlves, 
1630  Webster  St,   Oakland. 

1  UNIT— Oakland ;  H  P  Fisher,  876 
17th   St   Oakland. 

13  UNITS— San  Francl&co;  Claude  T 
Lindsay.  San  Francisco. 

1  UNIT— Reed  ley ;  John  K  Penner, 
Box  2,  Route  1,  Reedley. 

2  UNITS — Sacramento;  F  J  Brorsen, 
2640  Castro  Way,  Sacramento. 

5  UNITS — Pacific  Grove;  Crescent 
Construction  Co,  Route  1,  Box  441, 
Monterey. 

20  UNITS  —  Stockton ;  Swain  Oaks 
Manor.  Route  2,  Box  274,  Stockton. 

1  UNIT  — Walnut  Creek;  Herman 
Krusi,  2808  San  Pablo  Ave,  Berke- 
ley. 

2  UNITS— Para<Jise;  Carl  S  Replogle, 
510  Boulevard  Way,  Piedmont 

1  UNIT  —  Sacramento ;  Lena  Boaz 
Roland,  Route  8,  Box  1626,  Sacra- 
mento. 

2  UNITS— Bakersfleld ;  Milton  Ab- 
bott, 801  Knott  St  Bakersfleld. 

1  UNIT— Fresno;  Elmer  Denner,  Rte 
11,  Box  876.  Fresno. 

2  UNITS— Lafayette ;  H  C  Pfrang, 
Ocean  Dr,  Oakland.  « 

1  UNIT— Lafayette;  H  C  Pfrang, 
Ocean  Dr,  Oakland. 

2  UNITS— Salinas ;  Talcott  Lumber 
Co,  312  E  Allsal  St,  Salinas. 

21  UNITS— Sacramento ;  J  W  Van 
Osten,  6415  14th  Ave,  Sacramento. 


Plans  by  oM-ner. 

Steel    and    aluminum,    l-story. 
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2/13/47 
Plans  Completed  . 
Awaiting    CPA   Approval 
Auto   Parts  Building 

Estimated  Cost  8150,000 
SAN  FRANCISCO,  Calif..  Mission  St. 
Owner — Cresta    Bros.,    6098    Mission 

St..  Sai.   Francisco,   Calif. 
Architect — Mario  CiampI,  335  Kearny 

St,   San   Francisco,  Calif. 
R'?inforced  concrete,  two-story   (lOOx 

130    fflet).  '       ' 


2/18/47  •  •  4 

Contemplated  j^' 

Telephone   Exchange  Bldg.   (onMrge) 

Cost    1106,000 
REDDING.     Calif..     Shasta    County 

1304  Market  St 
Owner — Pacific    Telephone    ft    Tele- 
graph   Company,    140    New    Mont- 
gomery  St.,   .San   Francisco,   Calif., 
T.     S.     Allen,    Redding    manager. 


Building  Section 
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1  -a~COMMERClAL  BLDGS. 


2/13/47  3 

Plans    In    Progress 
Warehouse   ft   Office    Bldg. 
FRESNO.    Calif..    Fesno    Co.    Thesta 

St.  and  McKi\iley  Ave. 
Owner — R.    B.    Muldoon    Co..    Fresno. 

Calif. 


2/13/47  *     2 

Contract  Awarded— Construotien 

Starts  Soon 
Motor  Transport  Faoilltlea 

Cost  1106,000 
RICHMOND.  Calif..  Contra  Costa  Co. 

Richmond  Refinery. 
Owner— Standard    Oil    Co.,  226   Bush 

St..  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
Includes  repair  shop,  paint  shop,  lock- 
er and  lunchroom  building. 
Contractor— E.  S.  McKittrick  Co.,  Inc., 

4th  and  Clementina  Sts.,  San  Fi*«n- 

cisco,  Calif. 


8 


2/13/47 

CPA  Approval   Granted  at 

Washington    In   Amount  of  $350,000 

For  Two-Story  Structure— Owner*. 

Operating  Committee  To  Decide 

Whether  To  Accept  the 

Lesser  Permit 
Department  Store  Cost  (1.000,006 

SAN    JOSE,    Calif,,    Santa  Clara  Co. 

Northeast    comer   E.    Santa    Clara 

and  S.  First  Sts. . 
Owner — R003    Brothers.,    Market    at 

Stockton  Sts.,  San  Francisco.  Calif. 
Architect  —  Albert  R.  Williams.  281 

Post    St..    San    Francisco.   Calif. 
Structura'  Engineer— W.  Adrian,  417 

Market  St,   San   Francisco,   Calif. 
Clans     A     reinforced     concrete     and 

structural    steel    five    stories    anu 

basement,  with  marble  exterior  to 

the  second  floor. 
Contractor— Dinwiddle     ConMrtuotlon 

Co.,  Crocker   Bldg.,   San    Francisco, 

Calif. 


2/13/47  2 

CPA    Approval    Granted 

Bids   In — Held    Under  Advisement 

Service   Station 

MADERA,  Calif.,  Madera,  Co.  401  X. 

Yosc-mite. 
Owner    —    Shell    Oil    Company,    Inc.. 

2014   Tulare.    Fresno.   Calif. 
Private   plans. 
Steel    service    station. 

Bids  in  but  contract  not  awarded. 


;;  f 


2/18/47 

CPA  Approval  Granted 
Contract    Awarded 
Construction   35%   Completed 


PLANS  ON  FILE 


The  following   list   of   plan,   and   specifications   for  construction 
projects  srs  now  available  for  inspection   at  the  office  of  DAILY 
PACIFIC   BUILDEH,  466  Tenth  Street,  San   Francisco 

Bid  Opening  Date 


Work 


Naval  Reserve  Armory 


Location 

Stockton 


2-18 


iRUJin  PflinT  compnnv 


MAKFS 


FinEPHinT 

4th  &  Addison  Sts  •  Berkeley  7,  Calif. 
Phone:  BErkeley  3440 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substiffvte 

for  good 


•  •• 


ipii 


MXMMinil 

FnODHMWAil 


•'con'jctn  p- 


PACIFIC  PRODUCTS 

PLASTBR 
CRAFT 

^CONSraUCTION 


PACIFIC  PORTLAND  CEWENT  COMPANY 


•>AN    fPANCISCO 
t  OS    AN<.f  If  S 


COASTWIDE  SERVICE 


f  O  B  T  I  ft  N  O 


T 


1=^ 


} 


THURSDAY.  FEBRUARY  13.  1947 


DAILY    PACIFIC    BUILDER 


Shop  (Auto  A  Truck  Repair) 

irATTn,^  Cost    $23,000 

VALLEJO.  Calif.,  Solano  Co.,  Penn- 
sylvania and  Sonoma. 

°^*'^"r»'"i  ^^    ^°"°8'    ■^^S    Sonoma 
St,  Vallejo,  Calif.         ♦ 

Architect— Ray   F.  Keefer.   770  Wes- 
ley Ave.,   Oakland,   Calif. 
Steel,   reinforced   concrete,    baslllte 
Contraetor   —    William     Franke,    308 
Kentucky   St.,   Vallejo,   Calif. 

2/18/47  •     g 

Lovif  and  Only   Bidders— Bids   Held 

Under  Advisement 
Oarage  and  Salesroom      Cost  $144444 
SAN   JOSE.   Calif.,   Santa   Clara  Co. 

Santa  Clara  and  Santa  Teresa  Sts. 
Owner— Cuthbert   &   Hughes,   215  N. 

1st  St.,  San  Jose,  Calif. 
Architect  —  Winfleld     H.     Hyde,    461 

Market  St.,  San  Francisco,  Calif. 
Steel  frame,    mill    type    construction 

(106x175  ft.),  one  story,  plate  glass 

front. 
Low    Bidder— Carl    N.    Swenson    Co., 

P.    O.    Box    558,    San    Jose,    Calif., 

$144,444. 

Bids  were  received  for  (a)  work 
complete,  (b)  deduct  for  omitting 
certain  interior  finish  items. 

Complete  bids  were: 

Carl  N.  Swenson  Co.,  San  Jo*e,  (a) 
$144,444,   (b)  $124,444. 

Earl  W.  Heple,  San  Jose,  (a)  $144,- 
810.83.   (b)   $123,769.93. 

O.  E.  Anderson,  San  Jose,  (a)  $145,- 
259,   (b)  $121,080. 

Daley  Bros.,  Belmont,  (a)  $146,994, 
(b)    $127,449. 

Lew  Jones  Construction  Co.,  San 
Jose,  (a)  $148,917,   (b)  $126,675. 

La  Rock  Construction  Co.,  Oakland, 
(a)  $156,000,  (b)  $138,000. 

E.  A.  Hathaway  &  Co.,  San  Jose, 
(a)  $156,654,  (b)  $136,591.10. 

Samuel  E.  Barth,  San  Jose,  (a) 
$168,614,   (b)  $148,614. 

J.  D.  O'Connor  Construction  Co., 
San  Francisco,  (a)  $168,696,  (b)  $144,- 
795. 


PAGE  3 


separate  unit,  an  aad^torium-gym- 
nasium   and   a  cafeteria.  » 


2/13/47  •     9 

Contemplated — Included   In   Bond 
Election  for  $3,678,000  Construction 
Program    Set    for  About    Maroh   25 
Junior  College  Additions  Cost  $530,200 
SACRAMENTO,     Calif.,     Sacramento 
County.  Sacramento  Junior  College, 
Freeport  Blvd. 
Owner— Sacramento  Board  of  Educa- 
tion, Dr.  James  F.  Bursch,  superin- 
tendent  of  schools.  Administration 
Bldg.,    1200    21st    St.,    Sacramento, 
Calif. 
Includes  student  union  to  serve  8500 
students,      $408,500,     and      outdoor 
swimming  pool,  $130,700. 


Frame,  one  room. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $10. 


2/18/47  4 

Owner  Taking  Bids — Due  April  9, 

10  A.  M. 
Office  Building;  Spec.  1685 
EPHRATA,  Columbia  Basin  Project, 

Washington. 
Owner — U.  S.  Bureau  of  Reclamation, 

Ephrata,  Wash. 
Plans  by  engineering  department  of 

owner.  "^ 

The  work  Involves: 
(1)  6800  cu.  yds.  excavation; 
(i)  800  cu.   yds.  concrete  in  founda- 
tions ; 

(3)  360  cu.  yds.  gravel  backfill; 

(4)  constructln  gone  office  building, 
except  excavation,  concrete  in 
foundations  and  gravel  backfill, 
lump  sum. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  $5,  not  re- 
fundable. 


9.1 0— EDUCATION  AL 
BU1LDIN..S 

2/18/47  9 

Sites  Approved— Work  Will  Begin 
As  Soon   As  Contracts  Are  Let 

Temporary    Bldgs.    (20) 

BERKELEY.  Calif.  Alameda  Co 
University  of  California-  campus. 

Owner  —  Regents  of  the  University 
of   California,    B.'rkeley.    Calif. 

Plans  by  engineering  dept.  of  own- 
er 

Conversion  and  re-eroctlon  of  eleVen 
two-story  barraoks  buildings;  four 
quorset  huts:  mess  hall;  hospital 
unit:  and  three  1-story  prefabri- 
cated    barracks     buildings,     to     he 

*.  .iMed  a3  classrooms,  offices,  etc. 


2/13/47  J 

Plans   In   Progress — Construction 
Contingent    Upon     Financing    With 
Ava.ilable     Funds     Provided     by 
$850,000   Bond    Issue  Approved   fn 
January  1946 

School  Building  Aoprox.  Cost  $200,000 

SAN  LEANDRO,  Calif..  Alameda  Co. 
143rd  between  Bancroft  and  Mid- 
way Aves. 

Owner— City  of  San  Leandro  Board 
of  Education  and  San  Leandro 
School  District,  Person  W.>  Brown, 
pre.sldent  of  board  of  trustees, 
Chas.  W.  Stone,  ^  secretary  of 
board  of  education,  c/o  office  6f 
the  board,  in  the  Lincoln  school 
building.  451  Hepburn  St.,  San  Le- 
andro,   Calif. 

-Architects  —  Dragon,  Schmidts,  & 
Haroman,  2068  Allston  Way,  Berk- 
eley,   Calif. 

New  "Scuth-Er.st"  school  Including 
12  to  14  classrooms,  auditorium, 
all-purpose  room  and  kindergar- 
ten. 


2/18/47  •     » 

Owner  Taking  Bld^— Due  Maroh  1, 

2  P.  M. 
School  (Addn.)     Approx.  Cost  $80,000 
WALNUT     CREEK.     Calif.,     Contra 

Costa  County. 
Owner  —  Walnut     C^eek    Orammar 

School,   Sheldon   Rankin,   principal. 

Walnut  Creek.  Calif. 
Architect — Dragon,  Schmidts  A  Hard- 
man.    2068  Allston    Way,    Berkeley. 

Calif. 
Prefabricated  frame,  (our  classrooms 

and  permanent  toilet  unit. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $10. 


(1)  (a)  Police  Department  -  Altera- 
tion and  reconstruction  of 
rooms,  and  purchase  and  In- 
stallation of  equipment  in 
bulkilng  now  occupied  by  the 
Police  Z>epartmrnt  $60,400; 
(b)   Alteration  of   radio   tor- 


ment as  covered   under  alterna- 
tive "A"; 
(6)  deduct  frop  (1)  for  the  omission 
of    the    cooling    and    ventilating 
work.  • 


The  complete  bids  were: 
M.  M.  Sundt  ConstrocUon  Co.,   (1) 
er  on  said  building  $600;   to-    $162,627.  (2)  $1265,  (3)  $486,  (6)  $1846 
Ul,  $60,000;  I  (6)  $1675,   (6)  $10,428. 

H.  L.  McCoy  Co.,  Tucson.  (1)  $166,- 
800,  (2)  $900.  (3)  $175,  (4)  $1309.  (5) 
$546.40.   (6)   $9445. 

A.  9.  LaRue  Construction  Co.,  Tuc- 
son,   (1)    $186,000,    (2)    $950.    (3)    $420, 
(4)  $1200,  (5)  add  $265,  (6)  $ll,00a 


11  — 


HOSPITALS 


2/13/47  11 

Plans  InsProgress  .... 

Hospital    (addition    of  wing) 

MT.     EIDEN,     Callf.rf    WVJameda     Co. 

Jackson  Hospital,  6435  Depot  road. 
Owner — The   Jackson    Hospitals,    Mt. 

Eden    Unit,    William    A.    Jackson, 

managing  director,  Mt.  Eden,  Calif. 
Architects — Douglas    D.     Slone    and 

Lou      B.      Mulloy,      associate,      S81 

Bush  St.,  San  Francisco.  Calif. 
Additional     fully     fireproof     hospital 

wing,  to  accommodate  no  less  than 

200  patients. 


12.13— INDUSTRIAL 
BUILDINGS 


2/13/47  9 

Low    and    Only    Bidders 

School    Addn.  Cost   $179,486 

YAKIMA,  Wash.  Wide  Hollow  Ele- 
mentary  School. 

Owner — School  District  No.  26,  Ver- 
non Lutthans.  Clerk,  Wide  Hollow 
School.  Route  4.  Yakima,  Wash. 

ArchitectWn'.ter   H.    Rothe,    333    Lib 
erty     Bldg..     Yakima.     Wash. 

l-.«<tory  shop,  1-story  cafeteria  and 
2-story   classroom   addition. 

Low    Bidder— W.    M.    Yeaman.   Yaki- 
ma, Wash.,  $179,436. 
Other    bids   Feb.    4    were: 
Edmund   P.   Erv.ln,    Yakima,   $188.- 

506  ° 
William       McCullough,      Yakima. 

WaEh.,  $190,300; 
Hall-Atwater   Co.,    Seattle.    Wash., 

$197  (i89 ; 

Leo  S.  Ross.  Yakima.  Waah..  $213.- 

743; 

Gilbert      Moen,      Yakima.      Wash.. 

{222,300. 


?.13/47  9 

Bond    Eli*ctlon    in    Amount    of   $23,000 

Sot  For  March  21 
School    Bldg. 

WftAVERVILLE.    Calif..   Trinity   Co. 
■    Woavervllle     Elementary     School. 
Ownw    —    Weaverville     BJlementarv 

School  District,  Weaverville,  Calif. 
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2/18/47 

Preliminary    Plans   Approved 
.««hool 
FRESNO.  Calif.,  Fresno  Co.  Ashland 

and   De!  Mar  Aves. 
Owner — Fresno   Beard    of   Education, 

2348  Mariposa,   Fresno.  Calif. 
Architect    —    Alastair    Simpson.    752 

Fulton   Fresno.  Calif. 
8  Classrooms,  cafeteria  and  offices. 


2/13/47  •     9 

Owner  Taking    BIdt — Oue    March  3. 
8  P.  M. 

School  (Addition) 

CONTRA  COSTA  COUNTY,  Calif. 
Canyon  Elementary  School. 

Owner — Canyon  School  District,  Con- 
tra Costa  County.  Calif. 

Architect — Dragon.  Schmidts  &  Hard- 
man.  2068  Allston  Way,  Berkeley, 
Calif. 


2/13/47  12 

Construction    Postponed    Pending 

More   Fsvorable  Building 

Conditions 
Can   Manufacturing   Plant 

Cost  $290,000 
SAN  LEANDRO.  Calif.,  Alameda  Cc. 

West  Ave.  129. 
Owner — Pacific    Can     Company,    290 

Division   St.,  San   Francisco,  Calif. 
Structural    Engineers    —    Ellison    & 

King,  500  .Sansome  St.,  Skn  Fran- 
cisco. Calif. 
Contraetorv— awlnorton     4     Walbarg, 

225   Bush  St.,  San   Francisco,  Calif- 


12 


2/13/47 

Contrsct    Awarded — Mfg.    Plant 

(Lamps  and  Novelties)     Cost,  $12,000 

FRESNO,  Calif.,  Fresno  Co.  Divls- 
adero  and  Trinity   Streets. 

Ownei^Pheley  Att  Novetles.  Pine- 
dale.  Calif 

Plans  by  ov.-ner. 

Wood  frame  and   stucco. 

Contractor — Harris  Constr.  Co.,  P.  O. 
Box  109,   Fresno.  Calif. 


14-17— PUBUC  BLDGS. 


Plans  by  Aichltecc  Wm.  H.  Toepke, 
19    B    St.    San    Mateo,    Calif. 

(2)  (a)  Fire    Department-Acquisition 

of  property  for  branch  firo 
station,  $3,500;  (b)  Cost  of 
£Bouth  San  Mateo  Station, 
$75,000  and  East  San  Mateo 
StaUon  $15,700;  (O)  Alter 
Headquarters  Station.  lo- 
cated at  First  Avenue  and 
Ellsworth  Avenue  $5,940; 
BcHevue  Avenue  Station.  $4,- 
860;  total  $105,000; 
Plans  by  Architect  Wm.  H.  Toepko. 
19  B  St..  San  Mateo.  Calif. 

(3)  Branch  Library  —  In  South 
San  Mateo,  Acquisition  ol 
property,  $7,000;  construction 
of  building,  $46,000;  equip- 
ment and  Installation.  $2,000; 
total,   $55,000; 

Plans  by  Architect  Leo  J.  Sharps, 
1319  Howard  Avenue,  Burllngame, 
Callh 

(4)  Corporation  Yard— 19th  and 
Railroad  Avenues,  grading 
and  paving  $10,000.  building 
construction  $40,000;  equip- 
ment  $10,000;    total,    $60,00a; 

Plans  by  Architect  Thomas  M.  Ed- 
wards, 704  Market  St.,  San  Fran- 
cisco,  Calif. 

(5)  Parks  and  Playgrounds,  (a> 
Beresford  F'ark,  landscaping, 
$6,000;  construction  of  pool. 
$38,000;  construction  of 
building,  $94,000 ;  purchase 
and  inslallation,  $2,000;  (b) 
Central  Parle,  landscaping 
$300;  construction  of  pool 
$21,500;  Equipment  and  In- 
stallation $1,000;  grandstand 
reconstruction  $30,000;  (c) 
East  Park,  landscaping  $2.- 
000;  construction  of  building. 
$20,000;  Equipment  and  In- 
stallation $1,500;  construc- 
tion of  spray  pool  $500;  ac- 
quisition of  property  $8,000; 
(d)  Playgrounds,  acquisition 
of  property  $10,500;  purchase 
and  install  equipment  $8,000; 
landscaping.  $6..V)0;  total 
$250,000. 

Plans  by  Architect  Francis  E.  Lloyd, 
210   Post  St.,    San    Francisco,  Calif. 


20-21— SOCIAL  A  RECREA- 
TIONAL  BLDGS. 


so 


Cost  $80,000 
Alambeda     Co. 


2/1S/47 

Plans    In    Progress 
Bowling    Building 
BERKELEY.      <3alif 

CThannIng  Way. 
Owner— Withheld. 
Architects — Thomson    A    Evans,    1808 

East    88th    St,   Oakland.   Calif. 
Reinforced    concrete   with    steel    roof 
trusses,    l-story,    76x115;     Includes 
10    bowling   alleys. 


SO 
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2/13/47 

Preliminary    Plans    In    Progrosa 

Jewish   Community  Center 

Cost  $70,000 

SAN  RAFAEL.  Calif.,  Marin  Co.  D 
Street,  site  of  the  old  NWP  rail- 
road grade. 

Owner— All  Jewish  Organisations  fu 
Marin  County.  Abe  Blumenfeld. 
head  of  general  committee,  San 
Rafael,  Calif. 

.'Vrrhltects — Helman  A  Pollock,  60S 
Market    St .    Ran    Frauiclff'o,    Calif. 

Concrete  ,ind  frame,  l-story,  60x120; 
Includes  large  auditorium,  auxil- 
iary auditorium,  meeting 
Sunday  school,  etc. 


rooms. 


SO 


2/15/47  15 

Bond   Elsotlen  In  Amount  of  $MO,0O0 

Set   for   April    I 
Public  Works   Projects 
.SAN  MATEO.  Calif.,  San  Mateo  Co. 
Owner — City  of  Ha.n  Mateo  ftirk  and 

Recreation   Commission,   j^rthur  B. 

Sull'van,   city   manager,   City   Hall, 

San  Mateo.  Calif. 

Projects  and  estlmctea  are: 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project        Noted  In  Issue 

2-13 —  2:00 P.M. — Apartments    (Conversion)     Camp  Stoneman  1-20 


ENGINEERING  PROJECTS 


2/13 '47  » 

Board  of  Supervisors  Allocate  $3,000 
For    Use    in    Preliminary    Plans 

Soboot    Bldg. 

FAIRFIF.LD,  Calif,  bolano  Co.  Fair- 
field Elementary  School. 

Owner — Fairfield  Elementary  Sohool 
District.  Falrfltid  School,  Faii- 
•  field  Calif. 

N#w   school  bldg. 


10 


2/1S/47 

Plans    In    Progress  , 

College   Bldg. 

BERKELEY.  Caiif..  Alameda  Co.  To 

'    !»•  erected  in  the  ln.slde  court  aret 

of  the  Hearst  Mining  Building  on 

the  Berkeley  campus. 
Otvner— Regents     of     the     University 

pf    California    Berkeley.   Calif. 
Ptins  by  ovners  enginearing  dept. 
Tiree-story    fireproof    structure. 

2/13/47  ^ 

Bond  Election  In  Amount  of  $27,000 
Set   For  March  7 

Sohool     (addition) 

>ORT  CHICAGO.  Calif..  Contra  Coa- 
ts County  Bav  Point  Elementary 
School. 

O^ner  —  Bay  Point  Elementary 
BclKXtl    District,    James    V.    Keeler. 

-  principal  Bay  Point  Elementary 
school.    Port    Chicago,    Calif. 

Bonds  to  finance  addition  of  throe 
-classrooms.  State  or  federal  fund.'; 
•ought  to  help  with  a  master  long- 
tertr  building  plan,  which  ralli 
for  a  kindergarten,  nine  class- 
rooms,  of  which   five  would   be   a 


2-13—                   —Water  Tunnel  and  Intake    Redondo  Beach  1-24 

2-13— 10:00  A.M.— Test  Piling               Central  Valley  Project  1-24 

2-13— 10:00  A.M.— Runway   (Exten.)     Ix>b  Angeles  1-80 

2-13 — 10:00  AM. — Transmission    LlneHungry  Horse  Project,  Mont  1-  • 

2-13— 2:00  P.M.— Overhead  Crossing  .Santa  Barbara  1-14 

2-13 — 2:00  P.M — Overcrossing    (Substructures)     San  Mateo  County  1-14 

2-13—  2 KK)  P.M.— Bridge  (Substructure)     Redding  1-14 

2-13— 10:00  A.M.— Test  Piling               Central  Valley  Project  1-17 

2-13—  8:00  P.M.— Install  Pipe               San  Bruno  3-  8 

2-13 —  1 :00  P.M.— Pipe  Drain                 Santa  Barbara  2-  7 

2-13 — 10:30  A.M. — Sanitary  Sewers      Fresno  2-  7 
2-13—  3:00P.M.— Site  Work  Only  (Veterans'  Dwelling  Units,  Converted 

Barracks)     Fox  Park,  Port  Chicago,  Pittsburg  2-10 

2-13 — 10:30  AM. — Sanitary  Sewers      Fresno  2-10 

SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


2-i3—  2 :00  P.M.— Discharge  Pipes,  Couplings.  Etc    Klamath  Project, 

2-13—  2 :00  P.M.— Cable    Columbia  Basin  Project,  Washington 

2-13 —  3:00  P.M. — Dump  Truck    Rental  San  Mateo,  Santa  Crux  Cos. 

2-13 —  2:00  P.M. — Corrugated    Metal    F>lpe  Culvert     San  Francisco 

2-18— 11:00  A.M.— Fire    Alarm    Equipment     Redwood  City 

2-13 —  — Miscellaneous  Supplies  and  Materials  .  Qulncy 

2-13 —  1:00  P.M. — Dismantle  and  Salvage    Fort  Huachuca.  Arts. 

2-13— 8:00  P.M— Cable  Alameda 

2-13—  8:00  P.M —Air   Condlt.    Sys.     Bakersfleld 

2-13 —  8:00  P.M.— Automotive   Chassis     Alameda 

2-13 —  2:00  P.M. — Centrifugal  Pump  Rental     Monterey  County 

2-13 —  2:00P.M. — Gas  Lanterns  San  Francisco, 

2-13— 2:00  P.M.— Steel  Steps  San  Francisco ' 

2-18— 8:00  P.M.— School  Buses  Willows 

2-13—  — Supplies  and  Materials    Panama  Canal 

2-13 —  5:00  P.M. — Sedan  Fresno 

2-13—  —Diesel  Oil  Hayward 

2-13 —  —Diesel  Oil  Oxnard.  Ventura,  Camartllo 

2-13-^  — Diesel  Oil  Los  Angeles  or  Newhall  Area 

2-13—  —Diesel   Oil    Orange  County.  Santa  Fe  or  Signal 

2.13—  —Stove  Oil 

2-18—  —Stove  Oil 


HIlPArea 
Redding 
Susanvllle       hi 


2-  7 
2-11 
2-  7 
8-  7 
2-  7 
2-  8 
1-17 
1-27 
1-17 

2-  « 

3-  4 
S-  4 
2-  4 
8-  4 
2-10 
2-10 
8-10 
2-10 

2-10 
2-10 
2-10 


Associated  Wood  Products  Co. 


"^H  Wood  Wm  ^fuMT 

TELEPHONE  LANDSCAPE  9-7713 
1335  SIXTH  STREET  tERKELEY  2,  CALIF. 


2/13/47 

Low  and  Only  Bidders 

Naval  Reserve  Armory;  Spec.  18187 

Cost  $162,627 

TUCSON.  Ariz. 

Owner  —  U.  S.  Navy,  Public  Works 
Office.  11th  Naval  District,  San 
Diego,  Cattf. 

Plans  by  o>xrn«r. 

Three  pre(abrlcat*d  rigid  frame  util- 
ity warehouse  buildings  (40x100  ft.), 
spaced  62  ft.  on  centers  and  con- 
nected along  the  front  by  a  one- 
story  frame  structure  approxi- 
mately 25x150  ft.  In  area  (three 
prefabricated  buildings  to  be  fur- 
nished by  the  government). 

Low  Bidder— M.  M.  Sundt  Construc- 
tion   Co.,    Box    2002,    Tucson,    Aria., 
8102,827. 
Bids    were  submitted    February   10 

on  the  following  Items : 

(1)  lump  sum,  entire  work   complet; 

(2)  deduct  from  (1)  for  the  omission 
of  certain  decomposed  granite 
roads  and  sidewalks: 

(3)  deduct  from  (1)  for  the  omission 
of  the  flagpole  (mast); 

(4>  deduct  from  (1)  for  substitution 
of  a  4-Inch  reinforced  concrete 
floor  slab  in  lieu  of  the  typical 
6-lnch  slab  Indicated ; 

(5)  deduct  from  (1)  for  the  substitu- 
tion  of   gas-fired   heating  equlp- 


2/13/47 

To    Start   Working    Drawings 

Veterans'   Clubhouse 

Cost    179,000-8100,000 

REDWOOD  CITY.  Calif..  San  Mateo 
Co.  El  Camlno  Real  and  Brew- 
ster St..  adjoining  Veterans'  Mem- 
orial    Park. 

Owner— American  Legion,  Post  106, 
Rcdwocd     City,     Calif. 

Architect — Arthur  D.    Janssen.   Aus- 
tin Ave.,  and  Patricia  Drive.  Ath 
erton.  Calif. 

Concrete  and  frame,  l-story  and 
bsmt.  with  provisions  for  a  sec- 
ond sCory  air  conditioned  and 
soundproofed,  lnclu<Mng  rifle  range 
bowley  alley,  billiard  rooms  pub- 
lic     restaurant,     cocktail      loungie. 


Summer  bell 

Roof  Structures 


¥fb«B  |MmbIb« 
ysar  ■•w 
balMlafl  far 
t«4«y's  — d«. 

Caff .  . . 
SUMMIIIIU 


1746  Thirteenth  Street 
Oakland,  California 

TWinoal<%    367  2 
CNtcrprisr    10Q30 


;ytTERSEN  McaHBERiHcxaz 


CONTRACTOIS 


LINE 
CONSTRUCTION 


SAN  FRANCISCO 
VAkucio  500S 


EARTH 
BORING 


NU-FRAME 

All  Metal  Window  Screen 
For  Double  Hung  Windows 

AGAIN  AVAILABLE! 

Furnishrd  in  Bronze  Wire;  Reasonable 

Delivery  on  Galvanized 

Screens    Furnished    for   All    Types   of 

Windows. 

Prices  .  .  .  Literature  . '.  .  On  Request. 
Sold  Through   Lumber  Yards  end  Building  Supply  Dealers 

WINDOW    SCREENS 

RUDIGER-LANG  CO. 

SaccMsan  fo  ROLL-AWAY  WINDOW  SCRIIN  COMPANY 

Mmlm  Omf  mm4  F«cf«ry:  tlRKILIY.  CALIF..  tth-A  C«rH«a  %^r—H 

f»es*  THorawoil  0340  ' 

Manufacturers  of  the  POPULAR  Roll  Away  SCREEN     •    Sine*  1923 


4mmmm  a-ri —  —  —  ——  —  —.^—  —  —  —  —  —  —  -—  —  —  —  —.  —  . 
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dinlnfc  hall  and  kitchen,  clubrooms, 
meeting  jhAll.  auxiliary  hall  and 
offices. 


•i 


22.26— RESIDENTIAL 

PmLDlNGS 

2/18/47  26 

Owner    Taking     Bide— Due    Feb.    27, 

at  10  A.  M.BIdders    Figuring 
Houeino    (altt.)  Cost  «750.000 

COLORAXX)  SPRINGS,   Colo.,   Camp 

Carson. 
Owner — XJ.  8.  Govt.  "War  Dept.,  Dis- 
trict   Bni^neers   Office,    Col.   Craig 

Smyser.    District    Engr,    200   Rall- 
-  way  E<xchange  Bldg.,  Denver,  Colo. 
Archt— Private    plans. 
Includes   alts,   to   exiatlrg   55   bidgb., 

to  provide  for  250  family  units. 

The  following  (Wave  taken  out 
plans  and  specifications: 

Ramey  *  Mathls,   Amarillo.   Tex. 

Martin  K  Eby  Construction  Co., 
610  No.  Main  St.,  Wichita,  Kan. 

Olscn  Construction  Co.,  B5x  89, 
Salt  Lake  CHy.  Utah. 

Utah  Construction  Co.,  No.  1  Mont- 
gomery St..  San  Francisco.  Calif. 

McDonald  Construction  Co.,  3829 
W.   Pine   Blvd.,    St    Louis,    Mo 

McCartv  Brothers  Coni|tructlon 
Co.,  319  Roosevelt  B5dg.,  St.  Louis, 
Mo. 

Freeman  Contractors,  Inc.,  Box 
1059,  Des  Moines,  la. 

C.  H.  Lcavell  &  Co..  1900  Wyoming 
St.,   El   Paso,   Tex. 

Abrahamson  Dldg.  Co.,  Inc.,  1010 
E.  Rio  Grande,  Colorado  Springs, 
Colo. 

Howard  Whltlock,  815  W.  24th 
Ave.,  Pueblo,  Colo. 

R  J.  Dunlap,  411  >V.  Bth  St.,  Loi 
Angeles.   Calif. 

Kuchard  Construction  Co.,  225 
Jewett  Bldg.,  Des  Moines,  la. 

Carfon  Construction  Co.,  Box  1158, 
Helena.  Montana. 

Bonforte  Construction  Co.,  Box 
206,  Colorado  Springs,  Colo. 

Buaboom  &  Raugh,  Sallna,  Kan. 
.     J.    D,    Leftwich    Construction    Co., 
Box    1R8,    Boulder,    Colo. 

Northwestern  Engineering  Co.,  E. 
flOth  *  Colorado  Blvd.,  Denver,  Colo. 

Peter  Kl«wlt  Sons  CO,,  1950  8. 
Colorado  Blvd.,  Denver,  Colo. 


Carson.  ^, 

Owner— U.  8.  Govt.  War  Dept.,  Dis- 
trict Engineer's  Office,  CoU  Craig 
Smyser.  District  Engr.,  200  Rail- 
way Exchange  Bldg.,  Denver,  Cola 
Archt.  Private  plans. 
Include  salts,  to  existing  56  bidgs. 
to  provide  for  2tS0  fsmlly  units. 
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2/1S/47 

Working  Drawings  In  Progress 

Dormitories 

STANFORD     UNIVERSITY.     Calif.. 

Slanta  Clara  County,  Crothers  Hall. 

University  Campus. 
Owner  —  Stanford   University,   Palo 

Alto.    Calif. 
Architect— Eldridge  T.    Spencer.   Rm. 

801,    251    Kearny    St.,    San    Pran- 
•:    Cisco,  Calif. 


2/ J 3/47  23 

Owner  Taking    Bids^Due   Feb.   27, 

2    P.    M.    (Biddlsrs    Figuring) 
Apartments     (Conversion    of    BIdgs.) 

Serial    No.    04-203-47-56 
FORT   ORD,   Calif.,    Monterey   Co. 

About    six    miles    north    of    Mon- 
terey. 
Owner    —    San     Francisco    District, 

Corps   of   Engineers,   War   Depart- 
ment, 74  New  Montgomery  St.,  San 

Francisco,    Calif. 
Plans   by   owner. 
Conversion    of    50    buildings    to    194 

apartment   or   family   housings. 

Unit     quantities      were     published 
February  5. 

The  following  contractors  are  be- 
ing furnished  with  plans: 

H.   E.   Ratelmann,   261   Kearny  St., 
San    Francisco,   Calif 

Erbentraut  A  Summers,  696  Penn- 
sylvania St.,  San   Francisco,  Calif. 

M.  A  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif.    . 

Stolte  Inc.,   8451   San   Leandro  St, 
Oakland,  Calif. 

Chas.   MacCIosky,   112    Market   St., 
San    Francisco,    Calif. 

J,  A.  Bryant,  1815  Capitol  St.,  Val- 
lejo,   Calif. 

James    I.    Barnes    Constr.    Co.,    941 
Russ  Bldg.,  San  Francisco,  Calif. 

Blltwell     Constr.    Co.,    4745    Geary 
Blvd.,   San   Francisco,   Calif. 

Wallace  D    Harkina    Inc.,  406  Sut- 
ter St..  San  Francisco,  Calif. 

Fred  J.  Early  Jr  Co.,  360  Pine  St.. 
San   Francisco.  Calif. 

B.  tc  R.  Constr.  Co.,  110  Market  St., 
San  Francisco,  Calif. 

Vexey     Constr.     Co,     3760    Ardley 
Ave.,  Oakland,   Calif. 

Peter    Sorensen,    927    Arguello    St., 
Redwood    City,    Calif. 
-    Daley  Bros.,  Belmont,  Calif. 

Williams  &  Burrows  Inc.,  10  Cali- 
fornia Dr.,  Burlingamc,  Calif. 
1^  Robert    McCarthy    Co..    1050  Kirk- 
Bam  St.,  San  Francisco,  Calif. 

H.    H.    Larsen    Co..    64   South    Park 
San   Francisco,  Calif. 

Wells  P.  Ooodenough,  49  Wells  Ave., 
Palo   Alto,   Calif. 

Harold  C.  Oeyer,  787  Munras  Ave, 
Monterey,    Calif. 

Tynan    Constr.    Co.,    Box    640,    Sa- 
linas,  Calif. 

Union   Supply   Co.,   686  Lighthouse 
Ave.,    Monterey    Calif. 

J.    C.    Monk   A   Sons,    Box  92,    Los 
Gatos,   Calif. 

Geo.   H.    Schuyler,    650  Spruce    St., 
Pacific  Grove,  Calif. 


Approx.  Cost  9100.000 

SALINAS,  Calif.  Monterey  Co.  Mon- 
terey ipark  Subdivision,  on  Monte- 
rey road  south  of  Salinas. 

Owner — Salinas  Valley  Engineering 
A  Development  Co.,  headed  by  C. 
L.   Vertin,    Salinas,   Calif. 

Architect  —  QharlM  E.  Bulner.  7 
Wlnham  St..  Salinas,  Calif. 

Frame  and  stucco,  two-story  apart- 
ment building,  surrounding  cot- 
tages and  duplexes,  rancho  type 
structure,  to  include  dining  room, 
coffee  shop,  bwlmmlng  pool,  etc. 

Contractor  —  Floyd  V.  Hampshire, 
M9  RooMveit  St.,  Salinas,  Calif. 


22 


2/13/47 

Contract   Awarded 

Hotel    (Recondition   A    Remodel) 

«1>1 ,890.75 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
Tioga  Hotel. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans    by    owner.  •. 

Recondition  and  remodel  1st,  2nd  and 
3rd   floors. 

Contractor — Trepte  Construction  Co., 
2001  Kettner  Blvd..  San  Diego  12, 
Calif. 


2/W/47         *  26 

Ownar  Taking   Blds^Oue  Feb  27  at 

10  A    M. 
Housing    (alts.)  Coat   f7M,Q0O 


2/18/47 

Contract   Awarded — Work   Just 
nouaina    \»»»».i  >»!»■»    ^tim,i.  ■  ■         started 

COLORADO    8PRIN08,   Colo.    Camp  Apsrtmont-Motel    (33    UnlU) 
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2/18/47  26 

Plana    In    Pregrecs— Construction 
To   Start    Immediately 

Residences    (1000) 

Cost    $10,000,000 

SAN  MATEO  COUNTY,  Calif.,  157- 
acres  lying  directly  south  of  the 
city  of  San  Mateo,  bordered  on 
the  east  by  the  existing  McLellan 
subdivision  and  west  by  Bayshore 
highway,  with  a  frontage  of  more 
than  one  mile,  extending  on  the 
south  to  beyond  what  would  be 
East  Thirty-ninth  avenue,  if  ex- 
tended, and  on  the  north  by 
Broadway. 

Owners — Conway  and  Culligan,  home 
builders.  E.  Humboldt  St..  San  Ma- 
teo, Calif. 

Architectural    plans    by   owners. 

Engineers — James  &  Waters,  ISIV 
Howard    Ave.,    Burllngame,    Calif. 

Frame  and  stucco.  Includes  1000  |10,- 
000  residences  and  drainage  project 
to  cost  approximately  J75,0(X)  for 
which  construction  Is  expected  to 
start  in  the  spring  or  summer. 

Contractor— Owner  will   build. 
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2/13/47  • 

Owner  Taking  Bids— Due  Fe6.  18. 

2  P.  M.  (Unit  Quantities) 
Five  Officers'    Apartments    (Conver- 
sion from  44-Man   Barracks);  Spec. 

1263 
SACRAMENTO  AIR  DEPOT,  Calif.. 

Sacramento,  Calif. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 

I     Bids  will  be  taken  as  follows: 
(1)  lump    sum.   convert  44-man    bar- 
racks to  five  ofllcers*  apartmanU. 


Altomate* 

(1)  deduct  If  refuse  containers  are 
omit#d; 

(2)  deduct  if  doors  on  kitchen  cab- 
inets are  omitted ; 

(3)  deduct  if  switches  are  omitted 
and  pull  chains  substituted: 

(4)  deduct  If  all  interior  doors  ex- 
cept entrances  to  apartments 
from  a  common  entry,  doors  In 
fireproof  partitions  and  bathroom 
doors  are  omitted; 

(6)  deduct  if  wallboard  Is  omitted 
from  one  side  of  all  Interior  par- 
titions, except  fireproof  parti- 
tions, bathrooma  and  kitchens; 

(6)  deduct  if  tubs  are  omitted  and 
showers  substituted; 

(7)  deduct    If     window    shades    are 

omitted ; 

(8)  deduct  If  window  and  door  screens 
are  eliminated;' 

(9)  deduct  If  kitchen  entrances  and 
porches  are  omitted. 


Engineering  Section 
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GRADING  AND  SURFACING,  SAN  DIEGO  COUNTY 

Grading  Coat  8118313.96  excavation; 

SAN    DIEGO    COUNTY,    Calif.    Be-      (6>  221.000  sta.  yds.  overhaul; 
tween  0.9  mile  east  of  Santa  Usabel     (7)  develop   water  supply   and   fur- 
nish  water  equipment; 


and  2.4  miles  west  of  Julian. 
Owner— State  of  California,  Division 
of  Highways,   Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento. Calif. 

Includes  about  1.3  miles  (net  length) 
grading  portions  and  applying  bitu- 
minous surface  treatment. 
Bkls  opened  in  the  State  Bldg.,  Los 

Angeles.  Calif. 

Low  Bidder— Clifford  C.  Bong  A  Co., 
6  N.  1st  Ave..  Arcadia,  CaUf.,  >118,- 
818.56. 
The  work  Involves: 

(1)  886  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

(8)  80.000  cu.  yds.  roadway  axcava- 
ti6n; 

(4)  780   cu.    yda    structure  excava- 
Uon; 

(5)  1800  cu.  yds.  ditch  and 

(A) 
<1) 8        8.28 


(8) 

(9) 

(10) 


(11) 


(12) 

(13) 
(14) 

(15) 
(16) 
(17) 
(18) 
(19) 

(20) 


(«). 

(f).. 

C4).. 

(8).. 

(8).. 

(T).. 

(8).. 

(8).. 
(10)- 
(11).. 
(18).. 
(18).. 
(14).. 
(16).. 
(16).. 
(IT).. 
(18).. 
(18).. 
(20).. 
(21).. 
(28).. 
(2S).. 
(24).. 
(28).. 
(28). 


7,245.00 

.91 

300 

3.00 

.015 

1,000.00 

2.50 

15.00 

20.00 

.20 

63.00 

.10 

6.00 

6.00 

7.00 

7.00 

1,500.00 

1,300.00 

2.00 

2.75 

3.80 

7.00 

4.00 

25.00 

5.00 


(27) 1.000.00 


channel 

(B) 
I       8.00 

is.n5.oo 

.06 

1.50 

1.60 

.006 

2.00000 

1.50 

15.00 

18.50 

.32 

6&00 

.10 

7.00 

&00 

5.00 

6.00 

1,000.00 

600.00 

2.00 

8.00 

3.88 

7.20 

3.75 

20.00 

4.80 

750.00 


(21) 
(22) 

(C) 

f       8.50 

5,025.00 

1.25 

8.00 

4.00 

.016 

1,800.00 

4.00 

25.00 

28.00 

.18 

50.00 

.11 

2.50 

7.50 

750 

10.00 

2,101.75 

1.062.99 

2.00 

3.50 

6.00 

7.50 

7.80 

30.00 

10.00 

2,000.00 


900  M  gallons  apply  water; 
67  sta.  finish  roadway: 
234  tons  liquid  asphalt  (SC-3  or 
SC-4)  bituminous  surface  treat- 
ment; 

28,600  sq.  yds.  prepare,  mix  and 
shape  surface,  bituminous  sur- 
face treatment; 

200    cu.    yds.  class    A    portland 
cement  concrete  structures; 
36,150  lbs.   bar  reinforcing  steel; 
450  cu.    yds.    rock   bank   protec- 
tion ; 

47  each  monuments; 

7  each  culvert  markers; 

48  each  reflectorized  guide  posts 
0.73  mile  new  property  fence; 
1.27  miles  remove  and  recon- 
struct existing  property  fences; 
32  lin.  ft.  8-in.  CMP  downdralns, 
16  gauge: 
106  lin.  ft 
226  lin.  ft 

(D) 


(23) 
(24) 


18-in.  CMP,  14  gauge ; 
24-ln.  CMP.  14-gauge; 


100  lin.  ft  86-ln.  CMP,  12-gauge; 
68  Un.  ft  24-ln.  perforated  metal 
pipe  bnderdrains,   14-gauge; 
4  each  spillway  assemblies; 
40  cu.  yds.  rock  filter  material ; 
remove  existing  bridge. 
Total  bids  February  6  were: 
(A)  Clifford   C.   Bong  Co..  8113.813.55. 
Warren   Southwest,  Inc.  and  C. 
G.  Willis  A  Sons.   Inc.,  Los  An- 
geles.  1117.622.88. 
Shea  A  Fisher,  Indlo,  8130,048. 
Macco    Corp.,    Clearwater,    8147,- 
323  90. 

Spencer  Webb,  Inglewood,  8163,- 
294. 

Vinnell  Co.,  Alhambra,  8160,803.56. 
Clyde  W.  Wood,  North  Holly- 
wood, 1196,160. 

Griffith  Co.,  Los  Angeles,  $202.- 
413. 

Daley  Corp.,  San  Diego,  8203,- 
931.50. 

R    E.    Hazard    Contracting    Co., 
San  Diego,  8200,498.80. 
Unit  bids  were: 


(25) 
(26) 
(27) 


(B) 


(C) 
(D» 

(E) 

(F) 
(G) 

(H) 

(I) 
(J) 


31.32--WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

2/13/47  •  31 

Low  and  Only  Bidders 
Water  Filtration  Plant    Cost,  $610,379 
MARTINEZ,  Calif.  Contra  CoaU  Co. 
Owner  —  City  of  Martines,  Leonard 
McCllntock,     city     administrator ; 
Frank  Sarles,  city  engineer;   Ray- 
mond B.  Johnson,  City  Clerk,  City 
Hall,  Martinez,*  Calif. 
Consulting    Engineers — A.    Kempkey, 
Balboa  Bldg.,  San  Frandsco,  Calif., 
and     Charles    Oilman     Hyde,     2600 
Buena  Vista  Way,  Berkeley,  Calif. 
Includes     low-pressure     supply     pipe 
line   from   the    Terminal   Reservoir 
of  the  Contra  Coata  Canal  to  the 
proposed    water    treatment    works , 
a    clear   water    high-pressure   pipe 
line  delivering  to  the  existing  dis- 
tribution  pipe   system   of   the  City 
of  Martines  at  8  locations;  a  com- 
plete  treatment    plant,   having   ca- 
pacity of  6,000,000  gals,  per  24  hrs 
Completion   of  work :  SOO  days. 
The  approximate  quantities  include 
8200  cu.  yds.  net  excavation  for  treat- 
ment    plant     and     pumping     station 
structures ;   8200  cu.    yds.    compacted 
and  partially  compacted  backfill  in- 
cluding   1700    cu.    yds.    of    top    soil 
around     the     treatment     plant     and 
pumping    station ;    6300   cu.    yds.    ex- 
cavation  in   the  wash  water  settling 
pond ;    6300    cu.    yds.    compacted    fill 
in  the  restraining  levees  of  the  wash 
water   settling    pond ;    3,150   cu.    yds. 
concrete,    mostly    reinforced:    404.000 
lbs.  of  steel   reinf orroment :   2090  lin. 


ft  30  in.  or  24  in.  raw  water  supply, 
pipe  and  10,100  lin.  ft  14  In.  and  12 
tn.   clear  water  preasure   pipe   Un<H^ 
eta       »  ^  .  j 

Low    Bidder— Stolte,    Inc.,    8451    San 

Leandro  St..  Oakland,  Calif.,  $610,- 

870. 

Bids  were  taken  as  follows: 

(la)  lump  sum,   30  In.   welded   steeK 
raw  water  supply  pipe  llae  wall 
thickness  3/16  in.  complete  with 
all  appurtenances 

(lb)  lump  sum,  80  in.  welded  steel 
raw  water  supply  pipe  line,  wall 
thickness  *A  in.  complete  with 
all  appurtenances  _^^^^ 

(Ic)  lump  sum.  24  In.  Class  iW  tran- 
slte  raw  water  supply  plpa  line 

complete   with   all   appurtenaces 

(2a)  lump  sum,  14  in.  Class  160  Cast- 
iron   clear  water   pressure   pipe, 
line    complete    with    all    appur-' 
tenances 

(2b)  lump  sum.  14  In.  Claas  160  tran- 
slte  clear  water  presstu^  ptpa 
line  complete  with  all  appur- 
tenances 

(3a)  lump  sum,  12  in.  Class  150  cast 
iron  clear  water  pressure  pipe 
line  complete  with  all  appur- 
tenances 

(3b)  lump  sum,  12  in.  Class  150  tran- 
sLte  clear  water  pressure  pipe 
line  complete  with  all  appur- 
tenances 

(3^a)  lump  sum,  8  in.  Class  150 
cast  iron  clear  water  preasure 
pipe  line  complete  with  all 
appurtenances 

(3Hb)  lump  sum,  8  in.  CTlass  150 
transite  clear  water  pressure 
pipe  line  complete  with  all  ap- 
purtenances 

(4)  lump  sum,  earthworK  at  treat- 
ment works  -  pumping  station 
site    complete 

(5)  lump  sum,  paved  roadways  and 
truck  maneuvering  area  com- 
plete 

(6)  lump  sum,  concrete  curbs,  walks 
and  steps  complete  with  all  ap- 
purtenances 

(7)  lump  sunx  ,  preparing,  seeding 
and  temporarily  maintaining 
lawns,  complete 

(8)  lump  sum.  concrete  structure 
of    the    sedimentation    basins 

(9)  lump   sum,    basin    level    regula« 


KNOTTY  PIRE 

Boms 

PLTWOO»  PAMELS 

ALUMINUM 

GARAGE     DOORS 

aff<f 

CORRUGATED 

ALUMIN4IM    SHEETS 


1994  OAKDALE  AVE. 

Cornar  Rankla  Straat 

Phone  ATwo*«r  4180 
JEFFERSON'S 

GREATER  CITY 
LUMBER  CO. 


$       850 

9.000.00 

1.40 

4.30 

1.20 

.02 

3.900.00 

8.00 

20.00 

18.00 

.21 

50.00 

.14 

6.76 

11.00 

8.00 

18.00 

1,600.00 

1,400.00 

1.60 

2.80 

8.76 

7.00 

8.76 

28.00 

20.00 

700.00 


(B) 

$        6.00 

5,000.00 

1.60 

6.00 

2.00 

.01 

1,000.00 

3.00 

26.00 

20.00 

.25 

60.00 

.10 

2.00 

10.00 

6.00 

7.00 

2.000.00 

1,000.00 

2.00 

4.60 

6.50 

10.00 

6.00 

2S.00 

&00 

500.00 


(F) 

$        4.25 

15,000.00 

1.78 

6.75 

1.78 

.01 

4,000.00 

2.26 

11.00 

17.50 

.11 

.66.00 

.13 

4.00 

11.00 

6.60 

7.50 

2.200.00 

1,750.00 

1.40 

8.00 

4.00 

8.00 

4.00 

26.00 

4.00 

1,250.00 


(G) 

$        3.00 

7.500.00 

2.10 

10.00 

10.00 

.02 

3.000.00 

2.00 

15.00 

17.00 

.09 

60.00 

.10 

8.00 

10.00 

10.00 

10.00 

1,000.00 

1,000  00 

2.00 

4.50 

6.50 

7.50 

6.00 

20.00 

15.00 

1.500.00 


(H) 

$       7.00 

24,000.00 

1.78 

7.60 

4.60 

.01 

8,400.00 

1.40 

12.00 

25.00 

.20 

72.00 

.18 

2.80 

12.00 

9.00 

10.00 

2,500.00 

2,000.00 

2.25 

4.26 

6.50 

8.60 

6.76 

25.00 

14.00 

1,750.00 


(I) 

$        7.60 

24,000.00 

1.86 

6.20 

9.30 

.015 

1,800.00 

8.76 

25.00 

26.00 

.26 

50.00 

.16 

6.20 

6.20 

7.60 

\OfiO 

1,500.00 

1,250.00 

2.50 

8.76 

4.50 

7.75 

4.50 

18.00 

11.00 

860.00 


(J) 

$       6.30 

19,500.00 

1.94 

5.76 

7.46 

.02 

3,000.00 

3.75 

50.00 

32.50 

.23 

60.00 

.12 

7.90 

7.00 

5.00 

8.00 

2,000.00 

1,400.00 

3.50 

4.86 

6.75 

&00 

4.50 

20.00 

'12.60 

1,260.00 


FULLER 

SHOWER 

DOORS 


COMFORT  AIR.  INC. 

CIITSLEieAIRTEMf 

Automatic  Heating  and  Air 
Conditioning 
1  "PacVaRed"  Air  Conditioners 
I    Commercial  and  Industrial 
f  Refrigeration. 

Complete  Shop  and 

Service  Facilities. 

% 

2100  •  Wtk  St.  HlMleck  2041 

S««  Praatisco,  Calif. 


»■ 


F  O  R    S  A  L  E 

CompressoK  -  PwBips 
PneoBMdic  Tools 
Bock  Drills 

.  .  .  Compl«f*  fteiifof  Service  .  .  . 

THE  RIX  COMPANY  •  IMC. 

St2  SIXTH  STREET  UNdtrhin  5026 


All  sUss  used  is  a  full  7/32  Inch  thick  Doors  ar« 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  bifeces  sive  Fuller 
shower  doors  extra  strength  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  For  every  style  bathroom.  Ask  for  folder  showing  all 
deUils. 

UJ-P-FULLCR  €•  CO* 
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tor  or  controller  complete  with 
all  appurtoiances 

(10)  lump  sum.  primary  aerator  pipe 
system  and  spray  noszlea  com- 
plete with  all  appurtenances 

(U)  lump  sum,  7  sluice  gates  in  the 
sedimentation  basins,  complete 
with  operating  stands  and  all 
appurtenances 

(12)  lump  sum.  high  pressure  was!t\. 
water  supply  pipe  system^^or 
th^  sedimentation  basins  com- 
plete with  all  appurtenances 

(18)  lump  sum,  10  in.  cast-iron  and 
vitrified  clay  pipe  drainage  sys- 
tem of  the  sedimentation  basins 
complete  with  all  appurtenan- 
ces 

(14)  lump  sum,  20  in.  class  50  cast 
iron  pipe  connection  between 
the  sedimentation  basins  and 
flocculation  Tcmk  No.  1  com- 
plete with  all  appurtenances 

US)  lump  sum,  24  in.  Class  60  cast 
iron  effluent  pipe  system  from 
the  sedimentation  basins  to  a 
terminus  in  the  filter  pipe  gal- 
lery complete  with  all  appur- 
tenances 

(16)  lump  sum,  concrete  structures 
of  the  3  flocculation  tanks 

(17)  lump  sum,  24  flocculation  tank 
vertical  wood  deflector  baffles 
complete  with  all  appurtenances 

(18)  lump  sum,  for  the  effluent,  by- 
pass and  drain  piping  system 
of   the   flocculation    tanks   com- 

f>lete  with  all  appurtenances 
ump  sum,  3  paddle  stirring 
mechanisms  and  assemblies  in 
the  flocculation  tanks  complete 
^rith  all  appurtenances 
(90)  lump  sum,  concrete  structure  of 
the  wash   water  tank   complete 

(21)  lump  sunv  high  pressure  Class 
180   0   in.    cast   iron   supply   pipe 

'       line    to    the    wash    water    tank 
oomplete  with  ali  appurtenancee 

(22)  lump  sum,  20  in.  Class  80  cast 
iron  wash  water  pipe  line  from 
the  water  tank  to  a  terminus  in 
the  filter  pipe  gallery  complete 
with  all  appurtenances 

(U)  lump  sum,  8  in.  Class  SO  cast 
Iron  force  main  from  the  wash 
water  pump  to  the  wash  water 
tank  complete  with  all  appur- 
tenances 

(24)  lump  sum.  overflow  pipe  as- 
seaaMy  fr(<m  the  wash  water 
taak  to  the  main  plant  drain 
complete  'vvith  all  appurtenances 

(88)  lump  sum,  water  water  settling 
pond  complete  with  all  excava- 
tion, levees,  seeding  to  gfrass 
and  all  other  appurtenances 

(28)  lump  sum,  20  in.  cast  iron  and 
the  21  in.  vltr.  clay  main  plant 
drain  from  its  beginning  in  the 
filter  pipe  gallery  to  Its  termi- 
nus in  the  wash  water  settling 
pond  complete  with  all  appur- 
tenances 

(27)  lump  pum,  concrete  structure 
of  the  filtered  water  basin  com- 

f>Iete  with  all  appurienances 
ump  sura.  24  In.  Class  SO  cast 
iron  filtered  water  efflfVient  pipe 
from  its  beginning  in  the  filter 
pipe  gallery  to  the  filtered 
water  basin  complete  with  all 
appurtenances 

(29)  lump  sum.  3  in.  olr  pipe  line 
from  the  blower  to  and  includ- 
ing the  diftusors  in  the  filtered 
water  basin  complete  with  all 
appurtenances 

(SO)  lump  sum,  24  in.  Class  100  cast 
Iron  supply  pipe  line  from  the 
filtered  water  basin  to  the 
pumps  In  the  pumping  ctatlon 
complete  with  all  appurten- 
ance* 

(31)  lump  sum.  12  In.  Class  50  cast 
Iron  by- pass  pipe  line  between 
the  24  in.  cost  iron  Influent 
pipe  and  the  24  in.  cast  Iron  sup- 
ply pipe  line  to  the  pumps  com- 
plete with  all  appurtenances 

(32)  lump  sum,  filter  house  building 
and  pumping  station  structures 
complete  with  all  appurtenan- 
ces 

(3S)  lump  sum.  architectural  plumb- 
ing system  and  work  In  the  fil- 
ter house  and  pumping  ntation 
complete    with    all    appurtenan- 


STEEL  and 
STEEL  TRUSSES 

USID  MATfltlAL 

Six  50,ft.  Steel  Truse*« 
Approx.  2H  Tens  eaoh 

75  Tons  I  Beams  and  Channel 

Iron  Fire  Escape  Landings 

and  Ladders 

SYMON    iROS. 

Wrockera 
I.  14tli  »f.  •♦  Med  Avoaaa 

OAKLAND 
Mmm     ....     Klltof  2-3771 


cea 

(34a)  lump  sum,  440  volt  low  volt- 
age  interior  and  exterior  elec- 
trical syatem  of  the  treatment 
plant  and  pumping  station 
atructurea  and  site  complete 
with  all  equipment  and  appur- 
tenances 

(34b)  lump  sum,   2400  volt  do 
(35)  lump  sum.  400O-lb.  capacity  ov- 
ver^ead-type    traction    elevator 
complete     with     all     equipment 
and  appurtenances 

(38)  lump  sum.  underdrainage  pipe 
syatems  ic  the  4  filter  unite 
oomplete  with  all  appurienan- 
ces 

.37)  lump  sum,  for  18  filter  troughs 
in  place  in  the  4  filter  imits 
complete  with  all  appurtenances 

(38)  lump  sum,  for  4  raw  water 
supply  laterals  to  the  4  filter 
units  complete  with  all  appur- 
tenances 

(39)  lump  sum,  for  4  wash  water 
supply  pipe  lines  to  the  4  fil- 
ter units  complete  with  all  ap- 
purtenances 

;40)  lump  sum.  for  4  effluent  pipe 
and  controller  systems  of  the 
4  filter  units  complete  with  all 
equipment  and  appurienances 

.41)  lump  sum,  for  4  wash  water 
drainage  pipe  lines  from  the  4 
filter  units  complete  with  all 
equipment  and  appurienances 

(42)  lump  sum,  for  2  filter  effluent 
laterals    complete 

(43)  lump  sum,  for  gravel  under- 
drains  and  egg  crates  in  the  4 
filter  units   complete 

(44)  lump  sum,  for  filter  sajrid  in  the 
4  filter  units  complete 

(45)  lump  sum,  for  2  double  filter 
operating  tables  for  the  4  filter 
units  complete  with  all  equip- 
ment, connections  and  appur- 
tenances 

(48)  lump  sum,  for  wash  water  rate 
of  flow  meter  and  pedestal  type 
indicator  -  totalizer  -  recorder, 
complete  with  all  equipment, 
connections    and    appurienances 

(47)  lump  sum,  for  the  filter  plant 
effluent  rate  of  flow  meter  and 
the  pedestal-type  Indicator-to- 
talizer-recorder, complete  with 
all  equipment,  connections  and 
appurtenances 

(48)  lump  sum,  for  the  wall -type 
wash  water  tank  depth  gage 
complete    with    all     connections 

'  cmd    appurtenances 

(49)  lump  .lum,  for  4  chemical  dry 
feed  machines  complete  with  all 
equipment,  connections  and  de- 
livery pipbig  to  points  of  appli- 
cation 

(80)  lump  sum,  for  the  chemical  dust 
remover  for  the  4  cAeralcal  dry 
feed  machines  dbmplete  with  all 
equipment,  piping  and  connec- 
tions 

(91)  lump  sum,  for  the  Toledo  scale 
and  supporting  table  complete 
with   all   appurtenances 

(52)  lump  sum,  for  the  Raymond 
Laboratory  Mill   and  Supporting 

'  Table    contplete    with    all    con- 
nections and  appurtenances 

(53)  lump  sum,  for  the  2  'Wallace 
and  Tieman  Chlorinators  and  1 
ammoniator  and  all  supply  and 
dibcharge  piping  and  appurten- 
ances   complete 

(64)  lump  sum.  for  2  rtilortne  cylin- 
der and  1  ammonia  cylinder 
scales  complete  with  all  appur- 
tenances 

(55a)  lumt>  sum,  for  3  1400-gaIs.  per 
minute  high  lift  electric  motor 
driven  horisootal  centrifugsil 
pumping  units  and  connections 
complete 

(55b)  lump  sum,  for  one  000,  one 
1000,  and  1  1400-gaIa  per  minute 
high  lift  electric  motor  driven 
horizonal  centrifugal  pumping 
units   and    connections   complete 

(58)  lump  sum,  for  200-gals.  per 
minute  electric  motor  driven 
horizontal  centrifugal  wash 
water  pumping  unit,  automatic 
control  and  connections  com- 
plete 

(57)  lump  sum.  for  surge  chamber, 
air  compressor,  connections  and 
equipment  complete  with  all  ap- 
purtenances 

(58)  lump  sum.  for  18  In.  Class  ISC 
cast  Iron  discharge  pipe  line  ex- 
cepting the  Venturi  meter  com- 
pleto 

(59)  lump  sum.  for  the  Venturi  meter 
and  Recorder-Totalizer- Indica- 
tor panel  and  connections  com- 
plete 

(80)  lump  sum.  for  the  Venturi  me- 
ter chamber  complete  with  all 
appurtenances 

(81)  lump  sum,  for  the  electric  mo- 
tor driven  water  seal  air  com- 
pressor (blower)  complete  with 
connections    and    appurtenances 

(82)  lump  sum,  for  the  sump  electric 
motor  driven  centriftfgal  pump- 
ing unit  complete  with  all  con- 
nections   and    appurtenances 

(83)  lump  sum,  for  the  plant  irriga- 
tion   pipe    system    complete 

(84>  liiop  sum,  for  laboratory  sup- 
plies, accessories  and  special 
equipment  complete. 

Total  bids  submttted  Feb.  11  were: 
<A)     Stolte      Inc..     Oakland.     Calif., 

1610.379 
rBi    Central   California    Constr.    Co., 

Inc ,  San  Francisco,  Calif.,  |845,08S 
(C>   De  Luca  *  Son,  San  Francisco, 

Calif.,   8848.898. 


(D)  Fred  J.  Early,  Jr.,  Co..  San 
Francisco.   Calif..   8899,444. 

(B)  Hoagland-Flndlay  Sngag.  Com- 
pany, Long  Beach,  Calif., ^  $703,- 
729. 

(F)  Fredrickson  A  Watson  Construc- 
tion Co.,  Oakland,  Calif..  |773,490. 
Unit  prices  will  be  given  shortly. 


2/13/47  S2 

Contract  Awarded  on  Schedule  1, 
Item  1 — Action  on  Award  of  Sched- 
ule   2    Will     Probably    Ba    Taken 
February  21 

Sewage  Plant  Coot  |4(MaO 

PBRRIS.  Calif.,  Riverside  County. 

Owner— City  of  Ferris,  Mrs.  Mildred 
B.  Martin,  city  cleric.  City  Hall, 
Perrls.  Calif. 

Consulting  Engineers — J.  M.  Mont- 
gomery, 686  Lafayette  Park  Place, 
Los  Angeles,  and  Richard  Pome- 
roy.  177  E.  Colorado  St.,  Pasadena, 
Calif. 

Includes  sewage  treatment  plant, 
sewer  lines  and  appurtenant  works. 

Low  Bidder— Pemel  Bamett,  747  W. 
Chapman,  Orange,  Calif. 
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2/13/47 

Plans  In  Progress 

Sewage   Disposal    Plant   Cost,  |68,000 

SEBASTOPOL,   Calif..  Sonoma   Co. 

Owner  —  City  of  Sebastopol,  Mayor 
John  R  Spooner,  City  Hall,  Sebas- 
topol, Calif. 

City  Engr.— Walter  Adams,  City  Hall 
CaMf. 

Includes  pumps,  drying  ponds  and 
other  necessary  facilities. 


-DAMS,  RESERVOIRS  & 
DREDGING 


2/13/47  34 

Owner  Taking  Bids— Due  April  11, 

12   Noon 
Alvaro  Obregon  Dam 
SONORA.  Mexico  Dam  Site  of  Ovla- 
chic,    Yaqui    River. 
Owner    —    Secretary    of    Hydraulic 
Resources,  Ing.   Adolfo  Orive  Alba, 
at   office  of  Ministry   at   Balderas 
No.  94.  Mexico  City,  D.  F. 
Plans    by    owner. 

Combination  earthfill  and  concrete 
dam,  43(Ki  feet  long  and  290  feet 
high  with  concrete  lined  side  chan- 
nel spillway,  330  ft.  wide,  3  con- 
crete tunnels,  each  1320  feet  long 
and  20  ft  in  diam..  high  and  low 
outlet  works,  stream  diversion  and 
camp 

Plans  and  specifications  written  in 
Spanish,  obtainable  from  above  of- 
fice upon  deposit  of  200  pesos ;  guar- 
antee of  1,000,000  pesos  to  accompany 
bids 


2/13/47  34 

Owner  Taking    Bids — Due   Maroh   20, 

2    P.    M.    (Bidders    Figuring^ 

Dorsna  Dam  and  Appurtenant  Work: 

8p«o.   47-285  Cost   $9,«»4,900 

DORBJNA.  Ore.,  Lane  Co.  Row  River, 

a  .tributary    of    the    coast    forV    of 

Willamette     River    and     approx.     2 

miles   below  the   village  of  I>orena 

Owner— Portland    District    Corps.,    of 

Engineers,    War    Department,    Col. 

O     E.     Walsh,     District     Engineer, 

828  Pittock    Block,    Portland,    Ore. 

Plans  by  engineering  department  of 

owner. 
Earthfill  type  stnicture  with  crest 
length  of  4650  ft.  having  a  storage 
capacity  of  75,000  acre  feet  of  wa- 
ter completion  time  120  calendar 
days; 

Work  con.«lsts  of  In  excavation  for 
spillway,  abutments  and  outlet 
structure  foundations  including  dis- 
charge tunnel;  Unwatering  spillway 
structure  foundations  and  earth  em- 
bankment dam  structure  foundation. 
Local  drainage  In  the  constructloi. 
area  and  borrow  pits  is  also  includ- 
ed; construction  of  a  concrete  splU- 
M'sy  consisting  of  a  free  overflow 
gravity  section,  concrete  abutment 
structure  extending  into  the  earth 
embankment  dam,  a  reinforced  con- 
crete training  wall  on  the  south  of 
the  upstream  »lde  of  the  spillway 
structure,  five  outlet  openings  at  the 
base  of  tshe  spillway  structure,  a  con- 
crete abutment  structure  at  the 
north  end  of  of  the  spillway  struc- 
ture, ten  hydraulic  operated  outlet 
gates.  There  is  also  Included  a  re- 
inf crctd  concrete  stilling  basin  and 
reinforced  concrete  sill;  construction 
of  earih  embankment  dam,  stnicture 
complete.  Including  stripping  the 
foundation,  placing  and  compacting 
embankment  and  placing  protective 
fctone  revotnr.ert;  construction  of  an 
nutlet  and  Inlet  channel ;  construc- 
tion of  a  diversion  levee  downstream 
from  the  toe  of  the  earth  embank- 
ment dam  near  the  south  abutment, 
and  a  tallwater  levee  and  accern 
road  paralleling  the  south  bank  of 
the  outlet  channel ;  and  other  inci- 
dental work  at  the  dam  sltA 
The  work  involves: 

(1)  70.00t>    cu.    vds.    river    diversion 
channel    commoiv   excayatlon ; 

(2)  2,000    cu.     yds.     river    diversion 
channel,   solid    rock   excavation; 

(3)  lump     sum     diearirg     reservoir 
and    dam   sites   areas; 

(4)  214.000  cu.   yc's.  stripping; 

(5)  7,500  cu.   yds.   comnaon   excava- 
tion  for  ditches; 
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(8)  300  cu.  yda  solid  rock  excavm.- 
tion  for  ditches; 

(7)  3.700  cu.  yds.  common  structural 
excavation  for  subdrainage  sys- 
tem; 

(8)  000  cu.  yds.  solkl  rock  structural 
excavation  for  subdrainage  sys- 
tem: 

(9)  2,730  lin.  ft.  8-thcb  diameter  per- 
forated cast  iron  pipe  in  place; 

(10)  820  .lin  ft  8-incb  diameter  cast 
Iron   pipe,   in   place; 

(11)  Deleted; 

(12)  Deleted; 

(13)  128  Un.  ft.  48  in.  dUun.  extra- 
strength  reinf.  coincrete  culvert 
pipe  in  place; 

(14)  Deleted 

(15)  2700  cu.  yd*  sand  filter  for 
drains  m  place; 

(18)  700  cu.  yds.  gravel  filter  for 
drains  in  place; 

(17)  158,000  cu.  yds.  pervious  sone 
material    in    place ; 

(18)  88,000  cu.  yds.  common  excava- 
tion for  spillway  structure; 

(19)  55,000  cu.  yds.  solid  rock  ex- 
cavation for  spillway  structure: 

(20)  82,000  cu.  yds.  common  excava- 
tion for  core  trench ; 

(21)  5.000  cu.  yds.  solid  rock  ex- 
cavation for  core  trench ; 

(22)  4,(K)0,00O  cu.  yds  borrow  exca- 
vation ;  ^' 

(22a)  620,000  cu.  yds.  embankment, 
scne  1  and  random  gravel  cov- 
er; 

(22b)  1,131,000  cu.  yds.  embaiJkment, 
cone  2; 

(22c)  1,114,000  cu.  yds.  embankment, 
sone  3  and   gravel   toe; 

(22d)  62,500  cu.  yds.  embankment, 
tallwater  channel  levee  and  ac- 
cess   road ; 

(22e)  120,000  M  sq.  ft.  additional  roll- 
ing, two  passes; 

(23)  127,000  cu.  yds.  common  exca- 
vation for  tallwater  channel; 

(24)  1,800  cu.  yds.  solid  rock  excava- 
tion for  tallwater  channel; 

(25)  2,500  cu.  yds.  excavation  for 
diversion    levee  embankment; 

(28)  50.000  cu.  yds.  excavation  from 
stockpiles ; 

(27)  releted; 

(28)  Deleted; 
(20)  Deleted: 

(30)  Deleted; 

(31)  7.000  lin.  ft.  Type  "A"'  founda- 
tion grout   holes; 

(32)  6,060  lin.  ft.  type  "B"  foundation 
grout   holes ; 

(32a)  2,000  lin  ft.  drilling  through 
overburden  for  type  "B"  grout 
holes ; 

\32b)  52  each  grout  outlet  holes;    •' 

(33)  3,000  Un.  ft.  foundation  drain- 
age  holes; 

(34)  43,000  lb.  miscellaneous  pipe, 
fittings  and  valves  for  grout- 
ing; 

(34a)  200  Un.  ft    copper  grout  stops: 

(35)  10,001^  cu.  ft.  prebsure  grouting; 

(86)  30,600  cu.  yds.  select  gravel 
backing.  In   place; 

(87)  61,000  cu.  yds.  dumped  revet- 
ment, in  place; 

(88)  Deleted; 

(39)  14J00    cu.    yds.    derrick    placed 
revetment  in  place; 

(40)  15,000   M.    gal.    sprinkling; 

(41)  3,000  cu.  yda  gravel  surfacing 
for  dam  road.  In  place; 

(42)  10    acre    seeding; 

(43)  118,000  cu.  yds.  concrete  in  spill- 
way  section   and    in    norih   and  I 
south   abutment; 

(44)  8,800  cu.   yds.   concrete  in   still 
Ing  basin  slab  and   balflea  and 
outlet   channel  slab;   ^ 

'45)  32a vcu.    yds.    concrete    in    trash 

rack    structure; 
(48)  1,280   cu.    yds.    concrete    in    up 

stream  retaining  wall; 

(47)  4,150  cu.    yds.    concrete   In   spill 
way    training    walls    in    stilling 
basin  and  outlet  channel  retain 
ing    wall : 

(48)  30  cu.  yds.  concrete  In  recordf** 
house    and    adIt    structure; 

(49)  25  cu.  yds.  concrete  in  head- 
wails; 

(50)  150.000   bbl.    Portland    cement: 
(51  >   1.375.000  lb.  steel   reinforcement; 

(52)  2,(tOO  lb    metal  water  stops; 

(53)  23   ton   asphalt   for  seals; 

(54)  84,000   lb.   structural  steel: 
(56)  lump  sum  10  outlet  gates,  com- 
plete   with    conduit    Uilngs.    o<l 
piping    and     control     (Standard 
Design ) ; 

(55a)  lump  sum  10  outlet  gates,  com- 
plete with  conduit  linings,  oil 
piping  and  control  (Alternate 
Design  > ; 

(56)  lump  sum  sump  pump  and  mc- 

loq 


(57)  30.000    lb.    miscellaneous    metal; 

(58)  51.000  lb.  miscellaneous  pipe. 
fittings    and    valves; 

(B9)  lump  sum  electrical  work,  com- 
plete ;  4 

(80)  lump  sum  adit  entrance  struc- 
ture  and   recorder  house; 

(81)  660  lin.  ft.  8-lnch  porous  eon- 
crete  drain  tile  and  porous  con- 
crete; 

(82)  3,700  lin.  ft.  12-inch  spUt  drain 
f lie   and   grave:   backfill ; 

(6S)  tkSOO  Un.  ft  drilling  and  grout- 

ing  anchor  bars ; 
(84)  lump  sum  installation  of  stand- 
by power  unit. 

Total  Including  item  50  but  not 
itens   55a. 

Total  Including  item  55a,  but  not 
item  55. 

Plans  and  specifications  available 
from  the  above  office  upon  <»eposit 
of  U.  S.  money  order  or  certified 
check,  payable  to  the  Treasqrer  of 
the  United  States  in  the  amount  of 
125. 

The  following  contractors  have 
tak«n   out   plans: 

A.  Telchert  *  Son  Inc.,  Box  1113, 
Sacramento,  Calif. 

United  Constr.  Ca,  Winona,  Minn, 

W.    E.    Kler    Constr.    Co.,    1462   No.  ' 
Btanlev  Ave.  Los  Angeles.  Calif. 

Peter  Klewit  Sous  Co.,  1024  Oma- 
ha National  Bank  Bldg.,  Omaha, 
Nebr,  and  442  Post  St.,  San  Fran- 
cisco, Calif.,  and  345  Kleways  Ave., 
Arcadia,  Calif. 

George  Pollock  Co.,  Box  908,  Sac- 
ramento,  Calif. 

The  Utah  Constr.  Co.,  1  Montgom- 
ery   St.,    San    Francisco,    Calif. 

McLaughlin  Inc.,  Great  FsiUs, 
Montana. 

H  N.  Rodgcrs  &  Sons  Co.,*  Mem- 
phis,   Tenn. 

BressI     A     Bevanda     Constructors, 
Inc ,  417  So.  HUl,  Suite  764,  Los  An 
geles,  CaUf. 

Vinnell  Co.  Inc.,  1145  Westminster 
Ave.,   Alhambra,   Calif. 

Natt  McDougall  Co.,  552  Sherlock 
Bldg.,    Portland,    Ore. 

McNutt  Bros.,  351  Vi  E.  Broadway, 
Eugene,   Ore. 

Morrison -Knudsen  Co.  Inc.,  185 
Market  St.,  San  Francisco,  Calli.. 
and  Hoge  Bldg.,  Seattle,  Wash. 


2/18/47  84 

Owner  Taking   Bids — Due  Feb.  2ft, 
1  P.  M.  (Bidders  Figuring) 

Los  Angeles  River  Channel  Improve- 
ment;  Spec.  47-21         Cost  82,000,000 

LOS  ANOELES,  Calif.,  Los  Angeles 
County.  From  Niagara  St  to  Lan- 
kershlm  Blvd. 

Owner— Los    Angeles    District    Corps 
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of   Engineers,  761   8.  Flpieroa  St, 

Los  Angeles,  Ca.llf. 
Plans  by  engineering  department  of 

owner. 
Approximately  9000  lln.  ft  river  chan- 
nel improvement. 

Unit  qtiantities  were  published 
January  28. 

The  following  contractors  have 
talien  out  plans: 

Guy  F.  Atkinson  Co.,  222SS  S.  SanU 
Fe  Ave.,  P.  O.  Box  250,  Ix>ng  Beach. 

B.  B.  Bishop,  P.  O.  Box  325,  Or- 
land.  and  P.  O.  Box  1811,  Long  Beach. 

Bressi  ft  Bevanda  Constructors, 
Inc..  417  a  Hill  St,  Room  764,  Las 
Angeles. 

Peter  L.  Perry  ft  Son,  8201  San  Fer- 
nando Rd.,  Olendale. 

M.  H.  Golden  Construction  Co.,  8488 
NopU,  San  Diego. 

Haddock  Engineers.  Ltd.,  P.  O.  Box 
479,  Oceanside. 

Johnson -Western  Co.,  2100  Wil- 
mington-San Pedro  Rd.,  Berth  113,  P. 

0.  Box  6,  San  Pedro. 

Peter  Klewit  Sons  Co.,  845  Kieways 
Ave.,  Arcadia. 

Macco  Corp.,  815  N.  Paramount 
Blvd.,  Clearwater. 

Raymond  Concrete  Pile  Co.,  816  W. 
5th  St..  Los  Angeles. 

Vlnnell  Co.,  1145  Westminster,  Al- 
hambra. 

Clyde  W.  Wood,  Inc.,  6900  Tujunga 
Ave.,  P.  O.  Box  620,  North  Holly- 
wood. 

T.  M.  Page,  145  W.  Duarte  Rd-, 
Monrovia. 

L.  A.  and  R.  8.  Crow,  4786  Valley 
Blvd.,  Los  Angeles. 

R  R.  Honsler,  816  Allen  Ave.,  Olen- 
dale. 

M.  ft  tC  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco. 

A.  Teichert  ft  Son,  P.  O.  Box  113, 
,      Sacramento. 

Utah  Construction  Co.,  1  Montgom- 
ery St.,  San  Francisco. 

J.  Philip  Murphy  Corp.,  4800  East- 
shore  Highway.  Emeryville. 

Basich  Bros.  Constr.  Co.,  P.  O.  Box 
181.   Alhimbra,   Calif. 

Columbia  Constr.  Co..  1433  Saint 
Louis    Ave.,    Long    Beach.    Calif. 

Orififth  Co..  1060  S.  Broadway,  Los 
Angeics.   Calif. 

W.  E.  Kier  Constr  Co..  1462  North 
Stanley   Ave.   Los   Angeles. 

Morrison  -  Knudsen  Co..  810  Titlo 
Guarantee    Blvd.,    Los   Angeles.    Cal. 

United    Concrete    Pipe    Corp.,    Box 

1,  Station  H.  Los  Angeles.  CaJlf. 
Winston   Brop.   Co..  411  W  5th  St 

Los  Angeles,  Culif. 

Jas.  I.  Barnes  Constr.  Co..  1119 
Montjina  Ave..  Santa  Monica,  Calif. 

^  35—     DOCKS,  PIERS  A 
HARBORS 


2/13/47  •     88 

Low  and  Only  Bidders 

Orydocking  and  Overhauling  Oredg*: 
%T\m\  No.  O4-a09-47-57  Cost  «10ft.QM 

SAN  FRANCISCO.  CaWt. 

Owner — U.  S.  Engineering  Office,  74 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 

Drydocking  and  overhauling  govern- 
ment-leased Standard  Dredging  Co. 
hydraulic  dredge  Point  Loma. 

Low  Bidder— Pacific  Coast  Engineer- 
ing Co..  Inc..  Drawer  E,  Alameda, 
Calif..    $106,056. 
Bids  taken  February  11  as  follows: 

(A)  repairs  to  hull; 

(B)  repairs  to  machinery; 

(C)  electrical  repairs; 

(D)  allowance    for   scrap   steel    (ap- 
proximately five  tons). 

Complete  bids  were: 

Pacific  Coast  Engineering  Co.,  Inc., 
Alameda.  (A)  $35,221,  (B)  $47,170,  (C) 
123.090.  total  1106.081.  (D)  $25,  grand 
total  $106,056. 

Moore  Drydock  Co.,  Oakland.  (A) 
$38,828;  (Bt  $61,558.  (C)  $18,765.  total 
$117,148.  (D)  $15,  grand  total  $117,183. 

Bethlehem  Steel  Co.,  San  Fran- 
cisco. (A)  $53,683.50.  (B)  $61,52602, 
(C)  $31,877.98,  total  $147,087.50,  (D) 
$50,   grand  toUl  $147,037.50. 

General  Engineering  ft  Drydock 
Co.,  San  Francisco,  tA)  $61,904.  (B) 
$70,364.  (C)  $25,470.50.  toUl  $157,738.80. 
(D>   $50.  grand  total  $157,688.50. 

38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 


(1)  17800    extra    and    miscellaneous 
force  account  work; 

(2)  26  acres  clearing  and  grubbing; 
(8)  339,000  cu.  yds.  unclassified  ex- 
cavation ; 

(4)  2650  cu.   yds.   unclassified  exca- 
vation for  structures; 

(5)  1.100,000  sta.  yds.  overhaul; 

(6)  1.730    miles    finishing   of    earth- 
graded  road; 

(7)  $3270  force   account  debris   de- 
flectors ; 

(8)  21  cu.  yds.  concrete  ? 

(9)  600  lbs.  reinforcing  steel ; 

(10)  8096  lln.  ft  corrugated   galvan- 
ized sheet  metal  pipe  culvert; 

(11)  2  eac  hculvevt  pipe  ellMwa; 

(12)  60   tin.    ft    splfal   welded    steel 
pipe; 

(13)  480  cu.  yds.  derrick-placed  rock 
retaining  wall; 

(14)  12    each    drop    inlets    and   steel 
covers ; 

(18)  6    embankment    spillway     inlet 
assemblies ; 

(16)  22  right-of-way  monuments; 

(17)  4  concrete  maintenance  marker 
posts; 

(18)  28  timber  culvert  markers; 

(19)  122  timber  guide  posts; 

Snow  Creek  Culvert  (Alternate  A) 

(20)  850  cu.  yds.  unclassified  excava- 
tion for  structures ; 

(21)  286  cu.  yds.  foundation  fill; 

(22)  $3000   force    account    debris  de- 
flectors ; 

(23)  120  cu.  yds.  concrete; 

(24)  12.050  lbs.  reinforcing  steel; 

(25)  496  lin.  ft  72-in.  reinforced  con- 
crete culvert  pipe; 

Snow  Creek  Culvert  (Alternate  B) 
(20a)  700  cu.  yds.  unclassified  exca- 
vation for  structures; 
(21a)  $8000  force  account  debris  de- 
flectors ; 
(22a)  600  cu.  yds.  concrete; 
(23a)  124.000  lbs.  reinforcing  steel. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10,  re- 
fundable. 


Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10  re- 
fundablef 
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39 
'Due    March    3, 


2/13/47 

Owner   Taking    Bid 

2    P.    M. 

Sewers  ft  Lift  Station;  ORE-3S258 
HERMISTON.  Ore. 
Owner — Federal  Public  Housing  Au- 
thority.   Francis    A.    Staten.    Asst. 
Dlrettor  for  Management,  Rm.  810, 
Skinner  Bldg.,    1326   8th    Ave.,    Se- 
attle, Wash. 
Engineer— G.  D.  Hall  ft  Assoc.,  Lar- 
son Bldg.,  Takima,  Wash. 
Specifications  obtainable  from   t,be 
above   office    of    the    Engineer   upon 
deposit  of  $50  oayable  to  the  Treas- 
urer of  the  United  States. 

4^      STREETS  AND 
HIGHWAYS 


2/13/47 

Plans   In  Prog res* 

Street  Improvement  Cost,  $35,000 

SEBASTOPOL,  Calif.  Sonoma  Coun- 
ty. Murphy  Ave.,  Sheridan  Lane, 
etc. 

Owner  —  City  of  Sebastopcl.  Mayor 
John  R.  gpooner.  City  Hall,  Sebas- 
topol.  Calif. 

City  Engr.— Walter  Adams,  <31ty  Hall 
Calif. 

Includes  grading,  curbs,  repair  a^-.d 
new  construction  on  streets,  side- 
walks and  gutters. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 

2/13/47  41 

Plans   In  Progress 

Water  Sys.   Imp.  Cost,  $90,000 

SEBASTOPOL,  Calif.,  Sonoma  Co. 
Owner  —  City  of  Sebastopol,  Mayor 

John  R.  Spooner,  City  Hall,  bebas- 

topol.  Calif. 
City  Engr.— Walter  Adams,  City  Hall 

Calif. 
Includes  new  mains,   water  lines, 

booster  pumps  and  other  necessary 

equipment. 


Supplies,  Eqiiq>ment 

Sob-Contract 

Information 


NEWS  INDEX 

Misc.  Suppliee  ft  Materials  42 

Machinery  and  Equipment  _ ■  43 

Sub-Contract    Information    44 


2/13/47  40 

Contract    Awarded 

Street     lmp>-ovement      Cost    $2,001.50 

SACRAMBaSTO,  Call*..  Sacramento 
Co..  AUfty  between  C  and  D  8t« . 
from  easterly  line  of  23rd  St.  to 
westerly    Ime    of    24th    St 

Owner — City  of  Sacramento.  H.  G. 
Denton.  City  Clerk.  City  Hall.  Sac- 
ramento,   Calif. 

Cltv  Engineer  —  Fred  Klau.3,  City 
Hall.    Facramento.    Calif. 

Installing  cast  iron  gutter  drains  and 
connecting  same  to  sower  system 
with  vitrified  Ironstone  sewer  pipe; 
reconstructing  existing  manhole 
by  placing  euro  and  cover  to  prop- 
er grade;  constructing  concrete 
manhole-  compleiO  with  cast  iron 
curb  and  covor;  grading  and  con- 
structing a  hydraulic  concrete 
pRvement    six    Inches    In    thickness 

Contractor — A.  Telchert  ft  Son,  Inc., 
Box    1113,   Sacramento,  Calif. 


38 


Cost    $600,000 


2/13/47 

Plans   In   Progress 

Distribution    tine« 

MIRANA.    Arls. 

Owner— Trico    Electric    Co-operative. 

T.    J.    Sinith.    pres..    Mirana.   Arts. 
Engr.    —    Beavers    ft    Lodal,    Transit 

•Tower,  San  Antonio,  Texas. 
Includes  dl.stribution  lines. 


2/18/47  38 

Plans    In    Progress    on    Transmission 

Lines— Work  Under  Way  by  Force 

Account   on    Distribution    Lines 
REA     Distribution     ft     Transmission 

Lines  Cost    $4«0.000 

CURRY    CO..    N.    M. 
Ownev—Farmera     Electric     Co-opler- 

atlve.      Inc.      Oliver     Klmbrough, 

mgr..    Clovls.    N.    M. 
Engr.    —    Beavers    ft    Lodal    Transit 

Tower.    San   Antonio.  Tex. 
Includes    50    ml.    transmission    lines. 

$160,000  and  312  mi.  dlfct  lines. 


42— MISC.    SUPPLIES   AND 
MATERIALS 

2/13/47  •     42 

Sewer  Pipe 

Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECTT. 
California. — The  following  submitted 
bids  February  6  to  the  U.  S.  Bureau 
Of  Reclamation.  Customs  House,  Den- 
ver, Colo.,  under  Inv.  E-33,074-A  for 
furnishing  (1)  77,000  lin.  ft  6-lnch 
standard  strength  bell  and  spigot, 
salt-glazed,  clay  sewer  pipe  or  (2) 
7,000  lln.  ft.  76-inch  standard  non- 
pressure,  non  •  reinforced  concrete 
sewer  pipe,  f.o.b.  shipping  point  and/ 
or  Seville.  Calif.: 

N.  Clark  ft  Sons,  Division  of  Pa- 
cific Clay  Products,  f.o.b.  Alameda, 
Calif.,  Schedule  1  (1)  $.3368;  3,842.000 
lbs.;  net. 

American  Pipe  ft  Construction  Co.. 
Los  Angeles,  Calif.,  f.o.b.  destina- 
tion. Schedule  2  (2)  $.33;  23  lbs.  per 
ft;  net 

Collins  Concrete  ft  Steel  Pipe  Co., 
f.o.b.  Portland,  Ore.,  Schedule  2  (2) 
$.21;  2.200,000  lbs.;  net 

Rogers  Materials  Co.,  to.b.  Madera, 
Calif..  Schedule  2  (2)  $.26;  1,386,P00 
lbs. ;  net. 

Oxnard  Concrete  Pipe  Co.,  f.o.b. 
Oxnard,  Calif.,  Schedule  2  (2)  $.287; 
1,690,000  lbs.;  1%  30  daya 

Gladding,  McBean  ft  Co.,  San  Fran- 
cisco, Calif.,  f.o.b.  destination;  Sched- 
ule 1  (1)  $.3133:  net 
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2/13/47 

Contract  Awarded 

Street   Improvement  Cest  $6304.40 

SACRAMENTO.  Calif..  Sacramento 
Co..  53rd  St.  from  V  St.  to  2nd 
Ave. 

Owner  —  City  of  Sacramento,  H.  G. 
Demon.  City  Clerk,  City  Hall.  Sac- 
ramento,   Calif. 

City  Engineer  —  Fred  Klaus.  City 
Hall,    Sacramento.    Calif. 

Includes  concrete  curbs  and  gutters, 
cast  Iron  gutter  drains,  and  con- 
necting same  to  Bewer-HiMfiinwjfh 
vitrified  ironstone  pipe  sA^or; 
constructing  concrete  manhole 
complete  with  cast  Inn  curb  and 
cover;  grading  and  constructing 
an  asphaltic  concrete  payeoAenl 
5'4  inches  In  thickness,  removing 
and  replacing  present  asphaltic 
conciete  pavement  for  sewer;  con- 
8tru«!tliig  vitrified  ironstone  pipe 
sewer. 

Contractor— McQIIIvray  Constr.  Co., 
Box  873,  Sacramento,  Calif. 
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39— SEWERS 


2/13/47  •     89 

Owner  Taking   Bids— Due  Maroh  •, 
2  P.  M. 

Culvert:   Pro.  Calif.  FH-ft-D 

SAN  BERNARDINO  COUNTY,  Calif. 
Mill  Creek,  San  Bernardino  Na- 
tional Forest. 

Owner— Public  Roads  Administration. 
C.  C.  Morris,  division  engineer,  720 
Phelan  Bldg..  San  FVanclsco.  Calif. 

Plans  by  engineering-  department  of 
owner. 

About   1.730  miles. 
The  work  Involves: 


2/13/47  40 

Owner   Taking    Bids— Due    Feb.    19. 
10  A.   M. 

Grading   A   Surfacing 

CLALLAM  CO.  Wash.  ProJect2-r. 
Olympic  HIgnway.  Olympic  Na- 
tional Forest 

Owner— Public  Roads  Admin..  W.  H. 
Lynch.  DIv.  E^iglnecr,  208  Broad- 
way-Oak   Bhlg.,    FV)rtland,    Ore. 

Plans  by  engineering  department  of 
owner. 


2/13/47 

Sewer  Pipe 

Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT, 
California. — The  following  submitted 
bids  February  6  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver 2,  Colo.,  tmder  Iny.  E-Sd.079-A 
for  (1)  36.000  lin.  ft  6- inch  standard 
strength  bell  and  spigot  salt-glazed 
clay  BOwer  pipe  or  (2)  36.000  lin.  ft 
6-inch  standard  non-pressure  non- 
reinforced  concrete  pipe,  f.o.b.  ship- 
ping point  and/or  Mlnkler,  Calif.: 

N.  (Jlark  ft  Sons,  Division  of  Pa- 
cific Clay  ProducU  Co.,  f.o.b.  Ala- 
meda, Calif.,   (1)   $.3368. 

Collins  Concrete  ft  Steel  Co.,  f.o.b. 
Portland,  Ore.,  (2)  $.21. 

Rogers  Materials  Co..  f.o.b.  Madera, 
Calif..  (2)  $.26. 

American  Pipe  ft  Construction  Co., 
Los  Angeles,  Calif.,  f.o.b.  destination, 
(2)  $.33. 
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2/13/47 

Valve»— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  26  bids  will  be  received  by 
the  Bureau  of  Yards  and  Docks, 
Navy  Department  by  Brown-Flaclfic- 
Maxon.  purchasing  agent  Box  23116. 
Rincon  Annex.  San  Francisco,  Calif., 
under  contract  NOY  13931  for  fur- 
nishing gate  valves  and  plug  valves 
for  primary  water  system.  Gaum, 
M.  I. 
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2/18/47 

Structural  Steel 
Contract  Awarded 

SHOSHONE     PROJECT,     Wyo.  — 
Worden- Allen   Co.,    Milwaukee. "  Wis.. 


National  Expansion  Joint  Co. 

'  M«i«f«ef«r*r  citf  DMrlkaHr 

Plin  lOAtD  — PILT-SIDIO  ASPHALT  AND 
MtWOOD  IXPANSION  JOINT  PILLIIS 

Oltfr»afdr 
MARVIL-KOTI— C«acr«H  Cariaf  C«n^>a4 
flAil    1»|^— !•■  J«iaf  S*«li«ti  Cen^mi4 

C«ajrfl«s  wHk  PM«r«l  S»Ml«««tl«M  SS-f>-3t« 
FOR    CONCRETE    CONSTRUCTION 

13S  S«vmH  StTM*         UadM^III  7171        Sm  PrMialtc*  3,  Calif. 


at  $590;  9200  lbs.  f.o.b.  Milwaukee; 
net;  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Denver, 
Colo.,  jmder  Spec.  1578  for  furnish- 
ing and  delivering  f.ob.  cars  at  the 
shipping  i)olnt  or  f.o.b.  cars  at  Cody, 
Wyo.,  the  roof  structural  steel  for 
ihe  Heart  Mountain  power  plant, 
Shoshone  Project.  Wyoming.  The 
materials  -will  be  Installed  by  the 
government. 
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2/13/47 

Pipe  and  Coupling   Bands 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.  —  As  previously  reported, 
until  February  20,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver 2,  Colo.,  under  Inv.  No.  E-33.118-A 
for  galvanized  corrugated  metal  pipe 
and  coupling  bands,  f.o.b.  shipplngp 
point  and/or  Coram,  Calif. 

The  bids  will  be  taken  as  follows: 

(1)  358  lin.  ft  48-in.  diameter,  8- 
gauge  pipe  in  14-ft,  18-ft  and 
20-ft  lengths; 

(2)  122  lin.  ft  48-ln.  diameter,  10- 
gauge  pipe  in  16-ft.  and  18-ft. 
lengths ; 

(3)  24  only  12-ln.  wide,  10-gauge 
coupling  bands  with  bolts  for 
48-ln.  diameter  pipe; 

(4)  316  lin.  ft  42-in.  diameter,  8- 
gauge  pipe  in  16-ft.  and  20-ft 
lengths ; 

(5)  14  only  12-in.  wide,  10-gauge 
coupling  bands  with  bolts  for 
42-in.  diameter  pipe; 

(6)  292  lin.  ft.  42-in.  diameter,  10- 
gauge  pipe  in  14-ft,  16-ft  and 
20-ft   lengths; 

(7)  250  lin.  ft  42-in.  diameter,  12- 
gauge  pipe  in  18-ft.  and  20-ft 
len^hs ; 

(8)  25  only  12-in.  wide,  12-gauge 
coupling  bands  with  bolts  for 
42-ln.  diameter  pipe; 

(9)  224  lln.  ft.  36-in.  diameter,  10- 
gauge  pipe  In  28-ft.  lengths; 

(10)  522  lin.  ft.  36-in.  diameter,  12- 
gauge  pipe  in  24-ft.,  26-ft  and 
30-ft  lengths; 

(11)  23  only  12-in.  wide,  12-gauge 
coupling  bands  with  bolts  for 
36-tn.  diameter  pipe; 

(12)  348  lln.  ft  30-ln.  diameter,  14- 
gauge  pipe,  lengths  varying  from 
24-ft  to  30-ft; 

(13)  260  lin.  ft.  30-in.  diameter,  14- 
gauge  pipe  in  24-ft,  20-ft.  and 
30-ft.  lengths; 

(14)  18  only  7-ln.  wide,  16-gauge 
coupling  bands  with  bolts  for 
30-in.  diameter  pipe; 

(15)  1082  lin.  ft  24-in.  diameter,  14- 
gauge  pipe.  Jengths  var>-ing  from 
22-ft  to  30-ft; 

(16)  832  lln.  ft  24-in.  diameter.  14- 
gauge  pipe,  lengths  varying  from 
22-ft  to  28-ft; 

(17)  57  only  7-ln.  wide.  16-gauge 
coupling  bands  with  bolts  for 
24 -In.  diameter  pipe; 

<18)  144  lln.  ft.  18-ln.  diameter,  le-^. 
gauge  pipe  In  22-ft.  and  26-ft. 
lengths ; 

(19)  368  lln.  ft  18-in.  diameter,  16- 
gauge  pipe  in  20-ft.,  24-ft  and 
30-ft  lengths; 

(20)  13  only  7-in.  wide,  18-gauge 
coupling  bands  with  bolts  for 
18-ln.  diameter  pipe; 

(21)  24  lln.  ft  12-in.  diameter,  16- 
gauge  pipe,  24-ft  lengths; 

(22)  1  only  7-in.  wide,  18-gailge  coup- 
ling band  with  bolts  for  12-in. 
diameter  pipe ; 

(23)  34  lin.  ft  12-in.  diameter,  16- 
gauge  pipe  in  10-ft.  and  24-ft 
lengths. 


Graybar  Electric  Co.,  $4129. 
Westinghouse  Electric  Co.,  $4185.14. 

2/13/47  •     42 

Cable— Low  and  Only  Bidder* 

OAKLAND.  Calif.,  Alameda  Co>i- 
Gamett  Young  ft  Co.,  490  4th  St,  tSan 
Francisco.  Calif.,  at  $660  ,submltted 
low  bid  February  11  to  the  City  of 
Oakland,  Charles  Don,  city  clerk. 
City  Hall,  Oakland.  Calif.,  for  fur- 
nishing stranded  cable  insulated  with 
heat-resisting  rubber  compound  to  be. 
Installed  in  Broadway  between  BCac- 
Arthur  Blvd.  and  College  Ave. 

Other  bids  were: 

Westinghouse  Electric  Co.,  $646.78. 

Taper  Tube  Pole  Co..  |715.77. 

2/13/47  42 

Metalwork 

Low  and  Only  Bidder* 

SHOSHONE  PROJECT,  Wyoming. 
— ^The  following  submitted  bids  Feb- 
ruary 6  to  the  U.  S.  Bureau  of  Rac- 
lamatlon,  Denver,  Colo.,  under  Spec. 
1636  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Cody,  Wyo.,  metalworic 
for  the  penstock  and  spillway  intake 
structure  at  Heart  Mountain  power 
plant,  Shoshone  Project,  Wyoming. 
The  metalwork  will  be  installed  by 
the  government : 

Worden-AUen  Co.,  Milwaukee,  Wis., 
$1533 ;  ship  120  days ;  15,200  lbs. ;  f .o.b. 
Milwaukee;  net;  no  equalization  of- 
fered. 

Independent  Iron  Works,  Inc.,  Oak- 
land. Calif..  $1741 ;  ship  120  days ;  16,- 
000  Iba ;  f.o.b.  Oakland ;  net ;  no  equal- 
ization offered. 

Schmltt  Steel  Co.,  Portland,  Ore., 
$1925 ;  ship  120  days ;  15,500  lbs. ;  f.ab. 
Portland;  terms  %%  10  day*.;  HO 
equalization  offered. 

Geo.  T.  Gerhardt,  f.o.b.  San  -Fran- 
cisco, Calif.,  $2500;  17,500  lb8,;'H% 
20  days ;  no  equalization  offered. 

The  Darby  Products  of  Steel  Plate 
Cocp.,  f.o.b.  Kansas  City,  Kan.,  $2965; 
15,000  lbs.;  net;  no  equalization  of- 
fered. 

Rockwell  Engineering  Co.,  f.o.b. 
Chicago.  111..  $2025;  15,000  lbs.;  net,; 
no  equalization  offered. 

2/13/47  42 

Lock  Washer* 
Contract  Awarded 

SAN  FRANCISCO,  Calif.— D.  Eolt- 
teo,  547  Howard  St.  San  Francisco, 
Calif.,  awarded  contract  by  Purchas- 
er of  Supplies  M.  H.  Gerry.  270  City 
Hall,  San  FYanclsco,  Calif.,  under  bid 
No.  3819  for  furnishing  and  deliver- 
ing 64,500  Kantlink  or  approved  equAl 
lock  washers  for  Municipal  Railway. 

43— MACHINERY  AND 
EQUIPMENT 


2/13/47  •     43, 

Llahting   Standards 
Low  and    Only    Bidder 

OAKLAND.  Calif.,  Alameda  Co. — 
Taper  Tube  Pole  Co.,  Monadnoffk 
Bldg..  San  Francisco,  Calif.,  at  $11.- 
952.20,  submitted  only  bid  February 
11  to  the  City  of  Oakland.  Charles 
Don.  city  clerk,  City  Hall,  Oakland, 
Calif.,  for  furnishing  lighting  stand- 
ards and  luminalres  to  be  used  in 
Broadway  between  MacArthur  Blvd. 
and  College  Ave. 
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2/13/47 
Bronze   Rod 
Contract  Awarded 

SAN  FRANCISCO.  Calif.— C.  W. 
Marwedel,  1235  Mission  St.  San  Fran- 
cisco. Calif.,  and  Pacific  Metals  Co., 
Ltd..  3100  19th  St,  San  Francisco, 
Calif.,  awarded  contract  by  Pur- 
chaser of  Supplies  M.  H.  Gerry.  270 
City  Hall.  San  Francisco.  Calif.,  un- 
der bid  No.  3824  for  furnishing  and 
delivering  7760  lbs.  round  bronse  rod. 
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2/13/47 

Cable — Low  and  Only  Bidder* 

OAKLAND.  Calif..  Alameda  Co.— 
Gamett  Young  ft  Co..  390  4th  St, 
San  Francisco.  Calif.,  at  $3428.32, 
submitted  low  bid  February  11  to 
the  City  of  Oakland,  Charles  Don, 
city  clerk.  CMty  Hall,  Oakland.  Calif., 
for  furnishing  synthetic  rubber  insu- 
lated shielded  polychloroprene  com- 
pound-sheathed cable  to  be  installed 
on  Broadway  between  MacArthur 
Blvd  .sind  College  Ave. 

Other  bids  were: 

Taper  Tube  Pole  Co..  $3535.76. 


2/13/47 

Pumps — Bids  Wanted 

FRESNO,  Calif..  Fresno  Co.— Until 
February  20,  10:30  A.  M.,  bkls  will 
be  received  by  the  City  of  Fresno,  D. 
E.  Rough  ton,  city  clerk.  City  Hali, 
Fresno,  Calif.,  for  furnishing  twcT 
deep  well  turbine  pumps. 

Specifications  obtainable  from  the 
abovA'  office. 


2/13/47  •    tt 

Service  Gates 
Low  and  Only  Bidder* 
CLOVIS,  Calif..  Fresno  Co.-«to«k- 


Calif 


ornia 


HERE    WE 
COMEI 

o  •  •  •  v^  •  •  •  o 


GLASS  and  GLAZING 

Hitnco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors,     ♦ 

Tulx  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLA^S  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7J13 


l=SK 


ton  Iron  Works,  Harrison  and  Lind- 
say Sta.  Stockton,  Calif.,  at  $17,400, 
no  deUvery  date  specified,  submitted 
low  bid  February  12  to  the  U.  S.  En- 
gineer Office.  Wright  Bldg..  Sacra- 
mento, Calif.,  under  Inv.  No.  04-167- 
47-45,  Spec.  461-6,  for  fabrication  and 
delivery  of  three  service  gates,  f.o.b. 
Clovls,  for  Dry  Creek  Dam.  Bids  were 
taken  on  three  4x5  ft.  service  gates, 
complete  with  frame,  extension  there- 
of, guides,  stem  vent  pipe  assembly, 
hoist  and  all  accessories. 

Other  bids  were : 

Pacific. Coast  Engineering  Co.,  Ala- 
meda, $22.230 ;  180  days'  delivery. 

Joshua  Hendy  Iron  Works.  San 
Francisco.  $31,569;  240  days'  delivery. 
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2/18/47 

Steel   Hopper 

L*w  and  Only  Bidder* 

OAKLAND.  Calif.,  Alameda  Co.— 
Fabri-Steel  Co.,  1051  19th  Ave.,  Oak- 
land. Calif.,  at  $2183.  submitted  low 
bid  February  10  to  the  Oakland  Port 
Commission,  A.  H.  Abel,  chief  engi- 
neer and  secretary,  foot  of  Grove  St., 
Oakland.  Calif.,  for  furnishing  and 
delivering  25.000  tons  14-ft  diameter 
steel  hopper  for  use  in  loading  and 
unloading  of  copra  for  7th  St.  unit 
of  Oakland   Outer  Harbor  Terminal. 

Other  bids  were: 

Berkeley  Steel  Construction  Co., 
$2980. 

California  Steel  Products  Co.,  $3654. 

McDonough  Steel  Co..  $3890. 

Pacific  Coast  Engineering  Co., 
14510. 

Romak  Iron  Works.  $4941.16i 
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2/13/47 
Transformer* 
Contract  Awarded 
RIO  GRANDE  PROJECT,  N.  M.- 
-WTexas. — Standard  Transformer  Co., 
Warren,  Ohio,  at  (Sched.  1)  $5,792 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation.  Customhouse. 
Denver.  Colo.,  under  Spec.  1520  for 
transformers,  lightning  arresters, 
circuit  breaker^,  etc..  f.o.b.  shipping 
point  and/or  cars  at  Engle,  N.  M. 
Rio  Grande  Project.  New  Mexico - 
Texa* 


2/13/47  43 

Moto<*  Truck — Low  and  Only  Bidder 
OAKLAND,  Calif.,  Alameda  Coun- 
tv. — Cochran  ft  Celli,  12th  and  Web- 
ster Sts..  Oakland.  Calif.,  at  $2447.42 
submitted  only  bid  February  11  to 
the  City  of  Qakland.  Chas.  Don,  City 
Clerk.  City  Hall.  Oakland.  Calif., 
for  one  medium  duty  motor  truck. 


No  charge  for  copies  of  the  spe- 
cificatlonii  to  pi-ospective  bidders;  to 
others   $1.00.    not    returnable. 
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2/13/47 

Electrical     Equipment 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT. 
Calif.— Until  March  31,  2  p.  m.  bids 
will  iK!  received  by  tbeU.  S.  Bureau 
of  Reclamation.  Customhouse.  Den- 
ver. Colo.,  under  Spec.  1700  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Herdlyn.  California,  two  (2)  50.000- 
kva..  13.800-volt.  3-pha6e,  00-cycle. 
hydrogen -cooled,  outdoor  type  syn- 
chronous oo'ideneers.  complete  with 
starting  autotransformers.  excitation 
Hpparatus,  and  surge  protection  ap- 
paratus, for  Delta  sub.station.  Cen- 
tral Valley  Project,  California.  The 
apparatus  will  be  installed  by  the 
Government. 

No  charge  for  copies  of  the  spe- 
cifications to  prosoecllve  bidders;  to 
others  $1.00,  not  returnable. 


PACE  7 


2/13/47  4b 

Trucks — Low     and  ,  Only     Bidder 

OAKLANU.  Calif.  Alameda  Co.— 
Genera]  Motors  Corp.,  ?121  F^ralta 
St.,  Oakland,  Calif.,  at  $1506.64  each 
hubmitted  only  bid  Feb.  11  to  the 
City  of  Oakland.  Chas.  Don.  City 
Clerk.  City  Hall.  Oakland.  Calif.,  for 
furnishing  two  canopy  express 
trucks. 
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Sale  of   Salvable  Engine   Lathes 

BAN  FRANCISCO,  Calif.  —  Until 
March  4.  10  A.  M..  bids  will  be  re- 
ceived by  the  Inspector  of  Naval 
Material,  Property  Disposal  Division. 
600  Bryant  Ft..  San  Francisco  7.  Cal.. 
under  Sales  No.  B -83-47  for  sale  of 
salvable  engine  lathes,  located  at 
^JeahMa  Hendv  Iron  Works,  Sunny- 
vale. Calif. 
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Fire  Truck—  Low  and  Only  Bidder 

OAKLAND,  Calif..  Alameda  Coun- 
ty.—Peter  iPrsch  Fire  Apparatus  Co. 
11  Mission  St.,  San  Francisco,  Calif., 
at  $25.71540  submitted  only  bid  Feb. 
11  to  the  City  of  Oakland.  Chas.  Don. 
City  Clerk.  Cit>  Hall.  Oakland,  Cal.. 
for  frunlshing  one  65-ft.  motorized 
hydraullcally  operated  aerial  ladder 
truck  for  the  Fire  Department. 


2/13/47 

Steel   Acoordion  Doer 

Bids    Wsjited 

CENTRAL  VALLEY  PROJECT. 
Calif.  Until  March  28,  2  p.  m.  bids 
will  be«received  by  the  U.  S.  Bureau 
of  Reclamation.  Customhouse.  Den- 
ver, Colo.,  under  Spec.  1600  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Redding.  California,  one  steel  ac- 
cordion door  for  "13"  line,  one  steel 
E-aah  window  for  "1"'  line,  and  one 
sliding  door  for  "c"  line,  all  for 
Keswick  Power  Plant.  Central  Val- 
ley Project.  California.  The  materials 
will  be  installed  by  the  Govemmen*. 

No    charge   for  copies   of   the   spe 
ciflcations  to  prospective  bidders;  to 
others  $1.00.  not   returnable. 
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Hollow  Metal  Doors  • 

Bids    Wanted 

CENTP^L  VALLEY  PROJECT, 
Calif.— Until  March  27,  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Customhouse.  Den- 
ver. Colo.,  under  Spec.  1688.  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Coram.  California,  the  hollow  metal 
doors,  complete  with  frames,  hard- 
ware, and  all  other  accessories,  ex- 
cept calking  compound,  necessary 
for  the  complete  installation  of  the 
doors  in  the  battery  and  oil  house. 
230-kv  switchyard.  Shasta  Powet 
Plant,  Central  Valley  Project,  Cali- 
fornia. Thie  doora  will  be  inntalied 
by   the   Government. 

No  charge  for  copies  of  the  spe- 
cifications to  prospiective  bidders; 
to  others  $1.00,  not   returnable. 


2/18/47 

Gate  Parts 

Low  and  Only  Bidders 

OODEN  RIVER  PROJECT,  Utah. 
— The  Bureau  of  Reclanuition,  Den- 
ver. Colo.,  received  bids  February  7 
for  fumlshln  gone  lot  of  parts  to  be 
used  In  making  alterations  on  the 
drive  unit  for  the  existing  cylinder 
port  gate.  Ogden  Canyon  conduit. 
Ogd«B    River    Project,    Utah;     Spec. 

The  bids  were: 

Pacific  Coast  Engineering  Co.,  f.o.b. 
Alameda.  Calif.,  $2125;  3200  lbs.;  net 

Steams-Rogers  Manufacturing  Co. 
— f.o.b.  Denver.  Colo..  $2415;  3350  lbs.; 
net. 

Willamette  Iron  A  Steel  Co..  f.o.b. 
Portland,  Ore.,  $2586;  5700  lbs. 

John  W.  Beam,  f.o.b.  Denver.  Colo.. 
$2660;  4200  lbs.;   H%   10  days. 

Consolidated  Steel  Corp.,  f.o.b.  Los 
Angeles.  Calif..  $3633;  2900  lbs.;  net 
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2/13/47 

Steel    Roof  Deck 

Bids   Wanted 

COLUMBIA  BASIN  FTIOJECT. 
Wash— Until  March  28.  2  p.  m.  bldo 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse.  Den- 
ver. Colo,  under  Spec.  1691.  for  fur- 
i:ishlng  and  delivering  f.o.b.  cars  at 
the  shippmg  p<»int  or  f.o.b  cars  at 
Odair,  Washington,  the  steel  roof 
deck  for  the  machine  shop  at  Grand 
Couleo  D.im,  Columbia  Basin  Proj- 
ect. Washington.  The  roof  deck  \yill 
be  Installed  by  the  Government. 

No  charge  for  copies  of  the  spe- 
<;lflcatlon'j  tc  prospective  bidders;  tQ 
others    $C.90.    not    returnable. 


Francisco,  Josephine  D.  Randall,  su- 
perintendent. Room  370  City  Hall. 
San  Francisco.  Calif.,  for  painting  of 
the  following  recreation  centers  and 
field  houses: 

(1)  Bemal  Recreation  Center,  on  the 
west  side  of  Moultrie  St.,  at  Jar- 
b65ft    Ave, 

(2)  Hayeit  Valley  Recreation  Center, 
southeast  comer  of  Haves  and 
Buchanan   Sts. ; 

(3)  Mission  fleldhousie  and  bath- 
house. Mission  Playground,  south 
side  of  19th  St..  between  Valen- 
cia and  Guerrero  Sts. ; 

(4)  Portola  fieldhouse.  Portola  Play- 
ground, north  side  of  Felton  St 
at  Holyoke; 

(5)  Sigmund  Stem  Grove  Recreation 
Center,  Sigmund  Stem  Grove. 
19th  Ave.,  and  Slcat  Blvd. 
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Sub-Contracts  Awardad 

Of  fleet   (Remodel) 

SAN  FRANCISCO.  Calif.  Grant  Ave. 

Owner— Withheld. 

Plans  bv  Roselyn  A  Gartner.  Lloyd 

Gartner,  AIA.  821  Market  St.,  San 

Francisco,  Calif, 
r-^rtltlon  changes  to  6th  floor  of  of- 
fice Building. 
Contractor  —   MacDonald.    Ycung  A 

Nelson.   Inc..   127   Montgomery   St.. 

San   Francisco.   Calif. 
Plumbing,   Electric   Wiring,   Heating 

—Pacific     Electric     A     Mechanical 

Co.,    Inc..   16th    and    Vermont    Sts.. 

San  Francisco.  Calif. 
Painting — Gianipolinl    and    Co.,    1445 

Bush   St.,  San   Francinco,   Calif. 
Lathing    and    Plastering   —    Patrick 

Ruane.    44    San    Jose   Avenue.    San 

Francisco,  Calif. 
Linoleum — Turner    Resilient    Floors. 

68  Rincon  St..  San  Francisco,  Calif. 
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2/13/47 

Sub-Contracts  Awarded — Work 
Started  January  30 

Main  Building  Substructure,  Unit* 
No.  3,  4  and  5;   Spec.  9689 

Cost  t70MM 

WILMINGTON,  Calif.,  Los  Angele* 
County.  Harbor  steam  plant  site." 

Owner — Los  Angeles  Water  A  Power 
Bureau,  purchasing  agent,  Room 
1202.  311  S.  Spring  St..  Los  Angeles, 
Calif. 

Contractor  —  Quy  F.  Atkinson  Co., 
223rd  and  Santa  Fe,  Long  Beach, 
and  Orange  and  Railroad  Ave*., 
South  San   Francisco.  Calif. 

Plumbing— Lohman  Bros.,  1449  S.  San 
Pedro  St..  Los  Angeles,  Calif. 

Electric  Wiring— Ets-Hokln  A  Oal- 
van.  218  Avalon  Blvd..  Wilmington, 
Calif. 

Concrete  —  Consolidated  Rock  Prod- 
ucts. 2730  S.  Alameda  St,  Lo*  An- 
geles, Calif. 


PROSPECTIVE 
BIDDERS 


ALTER  Flats,  $800;  2110  Po*t;  own- 
er. Antoine  Mosec,  pram;  bulkier, 
day  work. 

ALTER  Bakery,  $000:  804  Grant; 
owner  and  builder,  Harry  Foug, 
premises. 

SAN   JOSE 

ADDITION  to  Residence,  $1200;  69 
Younger;  owner  and  builder.  Wil- 
liam  Bartlet 

ADDITION  to  business  buiMing,  |1,- 
200;  655  Almaden  Ave;  owner  and 
builder,    M   W   Wlningar. 

ALTER  porch,  (residence)  $500;  188 
Clayton;  owner  and  builder,  F 
Lindsay 

BUILD  residence.  $1,000;  048  Wal- 
nut; owner  and  builder.  Paul  Par- 
ker. 

BUILD  Residence.  $7,000;  826  Spen- 
cer; owner  and  builder,  Mrs  E 
Valentino. 

BUILD  foundation,  $650;  972  Chest- 
nut St;  owner,  J  Kakken ;  build- 
er, H  L.  Wold,  1180  N  2nd  St.,  San 
Jose.   ■   ....'-• 

BUILID  Residence.  $8,000;  970  Ellis 
Ave;  own*r  and  builder.  A  Gluf- 
frida. 

REPAIR  fire  damage,  $800;  487  No 
18th  ^t;  owner.  Weslev  Lots; 
builder.  Al  Bolel.  154  Vine  St.. 
Ran  Jose. 

Build  residence.  $12,000;  1317  Dale 
Ave;  owner.  J  George:  builder, 
Ormal  Dodd.  1365  Fremont  Ave.. 
San   Jose. 

BUILD  1 -family  residence.  $8,000; 
1668  Hicks  Ave;  owner  and  build- 
er, C  R  Brundage. 

BUILD  (l-famll>  residence),  $10,000; 
409  No  16th  St;  owner.  Paul  Le- 
duc;  builder.  V  R  Magglo,  66  Mil- 
lar Ave..  San  Jose. 

ALTER  (1 -family  residence)  $500; 
78  Goodyear;  owner.  Henry  San 
Fillpp;    builder.    Gene    AcAUIle. 

ADD  to  business  building,  $2,000; 
770  Chestnut  St;  owner  and  build- 
er.   Wm    A    Ryan. 

ALTER  business  buPding.  $1,000;  28 
E  .Santa  Clara:  owner.  Klrt  Kirk; 
builder.  E  Nommanson.  315  So  17th 
St.   .San  Jose 

ALTER  business  building.  $l.Qi60;  40 
E.  SanU  Clara;  owner.  Klrt  Kirk; 
builder,  E  Nommanson,  315  So 
17th  St.,  San  Jose.     • 

BUILD  re«iidence.  $14,000.  1930  Uni- 
versity Wty;  owner  and  builder. 
F  W.   WInningar. 

BUILD  residence.  $4,000;  485  Minor 
Ave;   owner  and   builder.   Anthon^ 

I    F  Lindnay 

INSTALL  Foundation.  $630;  387  At- 
lanta: ownerr  A  J  Coreaga;  build- 
er, Ben  Juarez,  334  Grant  Ave.,  San 
Jose. 

BUILD    Office.    $2,500;    777    No    13th 


8hing;  owner  and  buHdeh'T  B 
Kearney. 

REPAIR  (1-family  residence)  $1,800, 
1342  Mildred;  owner,  W  M  Bread- 
on;    builder,    E    Nommlnlgan. 

BUILD  (1 -family  residence)  $8,775; 
614  No  2l8t  St;  owner  and  builder, 
Ernest    Urban. 

BUILD  (1-famlly  residence)  $7,600; 
1598  Burrell  Cg;  owner  builder,  T 
R    Peterson. 

BUILD  (l-famlly  residence)  $8,000; 
OSl  Fine;  owner  and  builder,  Ed- 
ward C  Reynolds. 

BUILD  1-famlly  residence)  $7,300; 
448  University;  owner  and  build- 
er,   N    D    Bruce,    Jr. 

ALIBR  (1  family  residence)  $3,000. 
639  Vendome;  owner  and  builder, 
A  E  Fine. 

BUILD  (1-famlly  residence)  $7,000, 
376  No  261^  St;  owner.  Mr  and 
Mrs  L  K  Ranken ;  builder.  Fisci 
Bros,  70  E  Williams  St.   San  Jose 

BUILD  Accessory  building.  $500; 
309  So  23rd  St ;  owner  and  builder. 
D    PezToIa 


'Building  permits 
Granted 


6AN    FRANCISCO 


FEB.  11,  1947 

REPAIRS.  $2000;  2340  Vallejo  St; 
owner,  G  S  WInterbotham ;  con- 
tractor, A  F  Mattock  Co;  archi- 
tect,   Ellsworth    Johnson. 

ERECT    (2-9tory    frame    bldgs.)     (8) 

$12.()00  each;  SE  cor  Ortega  A  10th 
Ave,  S  line  Ortega  25  and  50  B  of 
10th  Ave:  owner.  Atlas  Realty  Co; 
contractor.  Pacific  Coast  Const 
Co. 

NEW  Concrete  foundation.  $2000; 
2  Toledo  Way ;  owner.  R  Jayrard ; 
contractor,  Hanson  Bros. 

FIRE  REPLACEMENT,  $1000;  445 
449  Tehama  St;  owner,  Anton* 
<]ioodwell ;  contractor.  Jack  Calla- 
ghan. 

FIRE  REPLACEMENT.  $2000;  1182 
84-86  Ellis  St'  owner,  Brown  Agent 
for  Cleveland  and  Gulllory ;  con- 
tractor.   Jack    Callaghsn. 

INSTALI..  Cyclone  System,  $1500; 
101  Williams  Ave;  owner,  J  E 
Nlles;    coiitractcr,    same. 

ALTER  Office  A  warehouse.  $1000: 
7  Front  St;  owner,  Tllden  Sales 
Bldg:  contractor.  Phoenlx-Slmp- 
ton  Co. 


FRESNO 


Shop  Building, 

Glenn  County  High  School, 

WiUo%v9,  OJif . 


DWELLING   and    GARAGE,   $10,000; 
104  W  Fodora;  owner  and  builder, 

1    Irwin  &  Kelly. 
DWELLING   and   OARAGE,   $10,000; 
1029  D  St;  owner.  Clayton  B  Man; 
builder.  J  R  Church.  221  You  Bt 


1489  Porrestal ;   owner  and   builder, 

McKcon     Cons't     Co,     660    Tarmval 

St,    San    Francisco. 
BUILD    (l-fam;iy    residence)    $6,800; 

247  E  Mission;  owner  and  builder, 

W  Thorne. 
BUILD    (1-family    residence)    $6,000;  _  

^l^^^i'     °'^"*'"     *"**     *>""<'•'•,  |i,WEL£iN~(3S  "arid     OARAGES     (3). 
i-Tea  LT  t^iva.  |     ^^qqq  each;   14,   24  Garland;   owner 


DWELLING     and    QARAOB,     $9000; 

2344    Kirk  St;    owner,    KaUe    Yost; 

builder,    J    D    Brass,    387    Weldon 

Ave. 
DWELLING    and    GARAGE,    $7900; 

2344    Princeton;    owner,   William    E 

SUrks ;   builder.  E  O  Byrd. 
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2/13/47 

Motor   Trucks 
Contract    Awarded 

OAKLAND,  Calif.,  Alameda  Co- 
General  Motor."*  Corp..  2121  Peralta 
St..  Oakland,  Calif.,  at  $1123.89  each 
awarded  contract  by  the  City .  of 
Oakland.  Cliarlcs  M.  Don.  city  clerk, 
City  Hall,  Oakland.  Calif.,  for  fur- 
nishing seven  light-duty  motor 
truc'ks. 
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2/13/47 
Synchronous    Motors 
Bids    Wanted 

CENTRAL  VALLEY  PROJECT. 
CiU^Untll  April  1,  2  p.  m.  bids  wlli 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse,  Denver, 
Colo.,  under  Spec.  1699  for  fumL^h- 
ing  and  delivering  f.o.b.  car«  at  the 
siilpping  point  or  f  o.b.  cars  at  Herd- 
lyn. California,  six  (6)  22.300-horBe- 
jjower.  13.600-volt,  S-phase,  60-cycle. 
Oi9S  -leading  -  power  -  factor,  ver- 
tical-shaft. 180-revolutlon8-per-mln- 
ute  synchronous  motors,  for  Delta - 
Mendota  Pumping  Plant.  Centr:il 
Valley  Project.  California.  The  ap- 
paratus wll  be  Installed  by  the  Gov 
emment 

I*    Cost-plus  Bills 


li 


(Continued  from  Page  1) 


program  allowing  urgent  work  to 
proceed  while  withholding  less 
oritical  conBtruction,  would  save 
up  to  $60  million  of  the  |77  mil- 
lion deficit  envisioned  by  the  Pub- 
lic Works  Board. 

In  Committee 
The  bills  have  been  refened  *o 
govefhmental  efficiency  and  econ- 
bmy  committee  of  which  C.  Don 
Field,  Glendale  truckinpr  cortrac- 
tor,  is  chairman  and  Rep.  Edward 
J.  Carey  (r.,  Enioryville),  is  vice 
chAirman. 


2/13/47  U 

Steel   Roof  Deck 
Bids  Rejected 

COLUMBIA  BASIN  PROJECT. 
Washington. — The  U.  S.  Qureau  of 
Reclamation,  Denver,  Colo.,  rejected 
bids  submitted  January  6  under  Spec. 
1566  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Odalr,  Wash.,  the  steel 
roof  deck  for  the  machine  shop  aC 
Grand  Coulee  Dam.  Columbia  Basin 
Project,   Washington. 


BIDS:  Glenn  County  High  Soheel 
District,  C.  C.  Davis,  superintendent; 
James  Boyd,  president  of  th*  Board 
of  Trusts**,  Courthouse,  Willows, 
Calif.;  February  13.  •  P.  M.  Arohl- 
tects,  Masten  4  Hurd,  &26  Powell  St., 
San  Francisco,  Calif, 
taken  out  plans: 

J.  A.  Bryant,  1815  Capitol  St,  Val- 
lejo, Calif. 

J.  p.  Brennan,  Redding,  Calif. 

L.  G.  Shalz,  Crhlco,  Calif. 

O'Connor   Bro*.,   750  Madison,   R*d 
Bluff,  Calif. 

B.  ft  R.  Construction  Co.,  110  l£ar- 
ket  St.  San  Francisco.  Calif. 

Pacific    Coast    Builder*.    2530    18th 
St..  San  Francisco.  Calif. 

James    H.    McFarland,    266   Laguna 
Honda  Blvd..  San  Francisco,  CaUf. 


RECORDED 
NOTICES 


44- 


SUB-CONTRACr 
INFORMATION 


2/13/47  44 

Paliting — Contract    Awarded 

SAN  FRANCISCO.  Calif.— Deemer 
A  Deemer,  60  Haxelwood  Ave..  San 
Francisco.  Caltf..  at  $8875  awarded 
contract  oy  the  Recreation  Commln- 
ion    of   the  City    and    County   of   San 


BUILDING  PERMITS 

Applications 

SAN    FRANCISCO 

ERECT  Electric  sign,  $700;  SE  11th 
and  Mission ;  owner.  Goodyear  Tire 
A  Rubber  Co,  11th  A  Mission; 
builder.  Elec  Prod  Corp.  910  Har- 
rison    St. 

ALTER  Store.  $750;  W  Polk  bet  Un- 
ion A  Greene;  owner.  T  DAmicu. 
2245  Polk   St  J  builder,  day   work. 

ALTER    Office   A    Building,    $800;    86 
2nd   St;   owner,    Victor  Adding  Ma 
chine.   63  2nd   St ;    bui^ler.   Phoenix 
Sin.pton    Co,   520  6th   St. 


-^ 


BURKE     FORM     CLAMPS 


^ 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFRT  HANGERS        REINFORCED  PAPER 

All  Typgt  of  Concrete  Conttruction  Specuitiet 

W.    J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Ph<me  GArfield  6768 


REPAIR  (1- family  residence)  $600: 
1588  McKcndrie;  owner,  R  G 
Cleveland ;  builder,  Anderson  Pesi 
Control  Service. 
ALTER  busmess  building,  $3,000;  168 
So  2nd  St;  owner,  B  C  Wiley; 
builder.  Paul  N  F^rker.  341  Ray- 
mond  Ave..  Sdin   Jose. 

ALTER  (1-famlly  residence)  $1,200: 
1276  Bird  Ave;  owner  a.id  build- 
er,   Kathleen    Katavich. 

ALTER  (1-faniily  residence)  $1,000, 
119S  .So  9th  St ;  owner  and  builder, 
Ludwlg    Koenlg. 

ALTER    (l-family    residence)    $2.0Qft' 
4^11    University    Ave;    owner,    R    C* 
Poliug;    builder.    Carl    N    Swenson 
Co.   P.  O  Box   558,   San  Jose. 

BUILD  (1-family  residence),  $7,000. 
720  Drake;  owner  and  builder, 
Paul  Squautrito. 

BUILD  (2-famlly  residence)  $12,000. 
1047-49  Myrile;  owner  and  build- 
er,  T   W   Hemphill. 

ALTER  Business  building.  $12,750; 
86  No  Market  St ;  owner.  Hoimen 
A  Gross :  builder.  O  W  Meyer.  942 
S  lOlh  San  J3se. 

ALTER  (l-famlly  residence)  $1,500, 
215  No  17th  St ;  owii.er.  EJ  L  Stone ; 
builder.  R  Buchanan.  602  S  Sth 
St.    San    Jose. 

BUILD  (l-famlly  residence)  $10,000: 
tVt  Mission  St ;  owner  and  builder, 
Samuel   Douglas. 

ALTER  Businers  building,  $500:  182 
So  1st  St.  owner.  Jack  Zimmer- 
man :  builder.  Guy  M  Latta.  167 
Rhodes    Ave.,   San   Jose. 

BUILD  '1-family  residence)  $8,50U; 
775  Walnut ;  ov.ncr  and  builder, 
Arthur  F  Burton.  ' 

ALTER  Business  building.  $1,500; 
34  So  2nd  St;  owner,  J  B  Bou- 
chart;    builder.    Otto    Peterson. 

ALTER    residence,    $3,500;    822    Per- 


and  builder.  W  E  Burnett. 

DWELLING,  $7000;  2526  Peralta 
Way ;  owner  and  builder,  Lambert 
A  Lew  Construction  Co. 

DWELLING,  $3000;  2412  Grant;  own- 
er and  builder.  Rocky  Rapolla. 

ALTER  (building  to  office),  $1000; 
1018  Broadway;  owner  and  builder, 
Vlada  K  Velek. 

DALY   CITY 


WAREHOUSE  (frame,  for  roofing 
material).  $2000;  Lot  4.  West  End 
Tract;  owner,  Benjamin  Sand,  2048 


W*  SafffoM  N«v* 

USED     LUMBER 

I  M  M  I  D  I  A  T  I 
0  I  L  I  V  I  I  Y 

2  k    4.    8tol6'  .  13,300' 

2x4  to  2x12-    8  to  16'-  9,800' 

4x    6-  14&  16'  .  23,800' 

4x  12-  12  to  24'  -  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

Whole  fie  *nd  Jobbing   Ytrdi 

ISOO  /^rmy  Si  2001    Livingrton   St. 

San   FranriK^o  OakUnd,  CaUf. 

ATwatOT   1300  KEIIo**  41M4 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 


L. 


Call  TWinoaks  6206 
H.   CLAWSON   CO. 


INSULATORS  FOR  THE  PACIRC  COAST 

219  PACIFIC  tUILDINa  OAKLAND.  CALIF. 


f4^ 


---    -T — *■!»■ 


s.     • 


MMMMi 


■m-t     m 


ti 


PACES 


DAILY    PACIFIC    BUILDER 


THURSDAY.  FEBRUARY  13.  W47 


Market  St,  S&n  FrancUco;  builder. 
Ira  W  Cobum,  2048  Market  St,  San 
FrancUco. 

80UTH  SAN  FRANCISCO 

ADDITION  (Bte«l  frame,  32x100  ft), 
f  10,000;  8  Linden  Ave  and  Tan- 
foran;  owner,  Lathan  Co,  Inc,  S 
Linden  Ave;  builder,  Carrico  ft 
Gautler,  365  Ocean  Ave,  San  Fran- 

VARNISH  SHED,  |2820;  S  Unden 
Ave;  owner,  E  I  duPont  De  Nem- 
ours, S  Linden  Ave ;  builder,  Michel 
ft  Pfeffer  Iron  Works,  10th  and 
Harrison   Sts,  San  Fmacisco. 

ALTER  (store  front),  $1000;  812 
Baden  Ave;  owner  and  builder,  A 
Olrogl,  premises. 

BERKELEY 

DWELLING    (5-room),    |10,186;     7X)* 
Keeler;  owner,   R  L  Green,  2S15H 
Rose;     builder,     Willis    Foster,     38 
^.     Beverly   Rd. 

;,  ALTERATIONS,  $1500;  2326  Curtia; 
owner  and  builder,  Karl  J  JRonn- 
kalsh,  2327  Curtis. 
DWELLING  (5-room),  |09OO;  1368 
Delaware;  owner,  J  R  HoIUngs- 
worth;  builder,  Waklo  E  Bethel, 
1338  67th  St. 
ALTERATIONS.  |500;  1544  Shattuck 
Ave;    owner,   John  N   Hese,  prem; 


builder,  W  R  Becker,  8720  FOothlU 

Blvd,  Oakland. 
GARAGE,  1760;  1708  Bala;  owner  and 

builder,  Elmer  M  Rlnta.  premlaes. 
ALTERATIONS,    I860;    2841    Spalld- 

ing;  owner,  L  J  Mullen,  premises; 

builder,  Kawlco  Builders  1622  Stan- 

na,g9. 
GARAGE,  11000;  1244  Allston;  owner 

and    builder.    Carl   T   Bartan,    2340 

Grove  St 
ALTERATIONS,     1750;     1625    Belve- 
dere;   owner   and    builder,    Joseph 

Macri,   premises. 


Classified  Advertising 


1—    MISCELLANEOUS 


Are  you  Interested  In  weU-tralaed. 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITB(^TS,  ENOINKKU3, 
DRAFTSMEN,    SURVETORS.  ESTI- 
MATORS.    SALES     ENGINEERS 
CONSTRUCTION     ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.  STEVENS,  GArfleld  1617 
Technical  Poeltlena  Afteney 

.     §dOKKMtpma  sERviee — 

All  taxes,  payrolls  for  bueineas  flrma. 
contractor*  anj}  Individual*.  No  ac» 
count  too  large  or  too  email.  SEBSa- 
brtght   4462.  (tf) 

EXPERT  bkAJTTlNd  SEttVICBa 
FREE  LANCE.  Phone  GRaystone 
«248.  -^    ^^fy 

2—     HELP  WANTED 


ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  SaL  open. 
Chas.  A.  Langlals  Co..  474  Bryant 
St.,  San  Francisco. 


SANTA  CLJK.RA  COUNTY 


DWELLING,  17200;  Lot  3.  Eunice 
Ave,  Mt  View;  owner  and  builder, 
R  J  Excel,  200  Mariposa,  Mt  View. 

DWELLING,  17200;  Lot  21.  Eunice 
Ave,  Mt  View;  owner  and  builder, 
H  J  Excel  ft  Son,  200  Mariposa,  Mt 
View. 

ALTERATIONS.  flOOO;  Saratoga- 
Sunnyrade  Rd,  Route  1.  Box  266; 
owner  and  builder.  Robert  Dorp- 
dale,  premise*. 

DWELLING.  16000;  Bayshore  High- 
way, south  of  GIsh  Rd ;  owner  and 
builder,  J  Finger.  Roate  2.  Box  622. 
San  Jose. 

GREENHOUSE.  «1600;  Alum  Rock 
and  Fleming  Rd* ;  owner  and  build- 
er, C  V  Metzger,  6202  Alum  Rock 
Ave,  San  Jose. 

DWELLING,  17000;  Lot  66.  Pamlar 
Ave;  owner  and  builder,  M  J 
Zdonek,  60  Sunol  St,  San  Jose. 

DWELLING,  15000;  near  Marian  Ave 
off  Safatoga-Sunnyvale  Rd;  owner 
and  builder,  C  W;  Gresbam.  344  S 
Francis  St.  Sunnyvale. 

DWELLING,  17600;  Lot  18,  Lester 
Lane,  Campbell;  owner  and  build- 
er. R  8  Crues*.  Camanohe  Trail. 
Alma. 

DWELLING.  13000;  N  Monterey 
Highway.  Pentecostal  Church,  Gil- 
roy;  owner.  Marten,  prem;  builder, 
C  E  Earnest 

DWELLING,  83000;  Monterey  High- 
way, Pentecostal  Church,  Gllroy; 
owner,  C  Crawshaw,  prem ;  builder, 
C  H  B^amest 

CAR  SHED.  flOOO;  1338  W  San  Car- 
los  St.  San  Jose;  owner.  C  J  Ry- 
lander,  prem;  builder,  W  M  Cald- 
well. 

OFFCE  ADDITION,  flOOO;  Lo*  Gato* 
Rd,  Saratoga;  owner.  Sterling 
Lumber  Co,  prem ;   builder,  Emley. 

DWELLING,  I80OO;  El  Caminito, 
Campbell;  owner,  G  McComman, 
576  Arkta,  San  Jose;  builder,  A 
Martin. 

DWELLING.  17600;  Lot  47.  Arbor 
Dr.  Loa  Alto*;  owner  and  builder, 
T  J  King,  Route  1,  Box  611,  Lo* 
Gato*. 

DWELLING,  86000;  Lot  8.  Emory 
Ave.  Campbell ;  owner  and  builder, 
E    A  Garrison,    Route   2.    Box    246. 


Well-known  Contractors  wani  A-1 1  m  a  v^nr 
SECRETARY  and  STENO  with  con-  Campbell. 
Btruction  MT>    T>»T-Tn.T..n>     rLrv-^    -«i      DWELLING,    MBOO;    Lot    4,    Emory 


Btructlon  exp.   Permanent.    Good   sal- 
,,  ary.  R«p\y  Box  213,  c/o  Dally  Pa«Ulc 
Builder.  2/19/47 

i  iSenior  architectural  draftsman,  per- 
manent  position  with  well-established 
Berkeley  firm  of  architect*.  Phone 
THomwall  4861.  tf 

■  PfXfTM!  and  Iflablnei  Designer 
and  Estimator  for  Oakland  mill.  Top 
-  pay  for  good  man.  Recent  exp«i- 
lence  required,  replies  confidential. 
Box  211  c/o  Dally  Pacific  Builder. 

(2/17/47) 

3— POSITION  WANTED 

REG.  CIVIL  ENGR.-STRU<rrUR- 
AL  DESIGNER.  20  yrs.  exp..  wants 
to  work  for  or  with  architect  or  con- 
tractor. Reply  Box  210.  c/o  Dally 
Pacific   Builder.      (2/14) 

ARCHITECT  20  yrs.  exp..  A-1 
renderer,  industrial  and  residential 
work,  wants  position  as  CHIEF 
DRAFTSMAN  or  PARTNERSHIP. 
Reply  Box  212,  c/o  Dally  Pacific 
guilder.  (2/18/47) 

S— .         FOR  RENT 

LUMBER  HANDLING  BQUXP- 
MENT:  CARRIERS.  STACKERS 
TRUCKS.  Pactflc  Carriers.  Oakland 
KB  4-16B1. 


TRANSITS.  117  per  month.  Danle. 
McFarland.  624  Second  Ave..  Phone 
BAyview  7804. 


FOR  SALE 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  r  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf) 

WOOD  LATH  and  BUILDING 
PAPER,  Rellly  Bros.,  OLymplc  5672. 

tf 


One  105  cu.  ft.  LEROY  COMPRES- 
SOR; two    315    cu.    ft.    WORTHING- 
,    TON  COMPRESSORS;   one  HANDY 
i  CRANE,    n.   W.    Reade  ft  Co.,  ASh- 
berry  1616. x^ 


Ave,  Campbell;  owner  and  and 
builder,  E  A  Garrison,  Route  2,  Box 
245,  Campbell. 

DWELLING,  $8600;  Lot  12.  Portola 
Ave,  Los  Altos ;  owner  and  buUder. 
J  R  Lindsay.  417  30th  Ave.  San 
Mateo. 

ALTER  MOTEL  (8  units),  84000;  1707 
S  1st  St,  San  Jose;  owner  and 
builder,  Morris  ft  Rcid,  premises. 

DWiCLLING,  85000;  Cragmont  and 
Fisher;  owner  and  builder.  M  Phil- 
lips, Route  5,  Box  211,  White  Rd, 
San  Jose. 

DWELLING,  88400;  Lot  65.  Dowing 
Ave,  Joe  Dtift  Tract;  owner  and 
builder,  H  L  Young.  Elsenhower  Dr. 
Campbell. 

DWELLING,  84000;  Bayview  off  Mc- 
Kee;  owner  and  builder,  W  Ander- 
line,  36  ....  11th  St  San  Jose. 

DWELLING,  86000 ;  Lot  407,  Pioneer, 
Bradley  Manor;  owner  and  builder, 

.  C  Chamberlain,  281  E  San  Fer- 
nando, San  Jose. 


SACRAMENTO   CITY 


Brand  New  Complete  AUTOMA> 
TIC  CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sdhomaker,  Rte.  2.  Box 
785,  Lo*  Altos.    Flione  Lo*  Altos  2980. 

(tf) 


Immediate  delivery,  6/16-inch  FIR 
PLYSCORD.  Lumber  Terminal  Co. 
VAIencia  4100.  2/17/47 


DODGE    '42    Weapon    Carrier,    'it 

Motor,  1750.  Phone  SKyline  8622. 
8/17/47 

H  U  g  H  B  8  RBBNJIN  nGUbT- 
ABOUT  CRANES,  Model  MC-4,  new; 
7-ton  capacity ;  12  to  18  ft  telescoping 
booms.  Weight  appr.  15  tons.  Mounted 
on  International  2-9  heavy  duty  gaso- 
line tractor.  52  B.H.P.  Phone  SIT.  8918. 

2/19/47 

2x2  bridging  cut  to  length  board 
both  ends  for  nailing,  bundled ;  2x4 
bracing  fire  blocking;  4x4  cut  for 
door  headers.  Phone  SWeetwood  8488. 

2/17/47 


REPAIRS,  general,  81000;  1211  K  St; 

owner,  Rot>ert  Grill;  contractor,  J 

B  Harris,  2004  L  St. 
APT  m  basement  8iK)0:   1718  W  St; 

owner  and  builder.  C  G  Fheeman. 
ADDN    to   dwelling,    8750;    1865   35th 

St;  owner  and  builder,  J  F  Baker. 
SHED,  8400.  2465  41st  St;  owner  and 

builder,  Milton  P  Lane. 
FLATS,  four,   814,000;   2114   24th    St; 

owner,  S  T  Temp,  1811  16th  Street; 

contractor.    F    C    9tabenaw,    2620 

Donner  Way 
DWELLING,  5-room.  86000;  616  4l8i 

St;  owner,  James  C  Atchlnson,  701 

41st  St;   contractor,  J  Paul   How- 

eM,  1887  47th  St 
SERVICE    nUlion     8800;    831    J    St; 

owner    and    bulkier.    General    Pe- 
troleum Corp^ 
REMODEL  store,  8600;   1012  7th   dt; 

owner  and  builder,  L  Novak. 
GENERAL   repairs   and    foundation, 

81000;  221  13th  St;  owner,  D  Kauff- 

man.  3226  Truckee  Way. 
TOWER.^,   4,   for  now   lighting  sys- 
tem,   $6000;    10th    and    Broadway; 

owner,   Edmond   Field ;   contractor 

Frank   Maloney,   1915  G   St. 
DWELLING,  2-room,  82600;  5013  2nd 

Ave     owner    and    builder,    Roy    L 

Cummlnv. 


DWELLING,  3-room,  82000;  4207  H 
St ;  owner,  and  builder.  J  L  Brown, 
768  42nd  St. 


SACRAMENTO    COUNTY 


DRIVE-IN    LUNCH,    84000;    Sub    82 

Rancho  San  Juan ;  owner  and  con- 
tractor. Urban  Niesen,  Rte.  2.  Box 
686.  OaU. 

DWELLING,  8-room,  81000;  Tract 
8  Amd  map  of  Vineland ;  owner 
and  builder,  Joe  Jochlm.  Jr.,  Rte 
1  Bex  2735,  Rio  Unda. 

REMODEL  tank  house,  $1000;  Lot 
172,  Del  Paso  Park  Sub  No  1; 
owner  and  builder,  John  Matzour- 
anls.  Rte  7,  Box  3723. 

D^TCLLING,  4-room,  8&600;  Lot  4 
Blk  M,  North  Sacramento  Sub  No 
4;  owner  and  builder,  Milton  Hea- 
ney,  Rte  7,  Box  3975. 

DWELLING.  4-room,  82500;  Ptn  Lot 
70  Carmichael  Colony;  owner  and 
b'jilder,  T  Van  Ufford.  Rte  6  Box 
8229. 

DWELLING,  2-room,  81000;  Lot  91 
Rio  Linda  Sub  No  6;  owner  and 
builder,  P  A  Buckmaster,  Box  No. 
1268-A. 

DWELLING,  5-room,  87500;  Lot  32 
Schmitz  Tract;  owner  and  build- 
er, J  H  Barden,  3833  33rd  St 

DWELLING,  6 -room,  82500;  Lot  9 
Treat  Tract  Elk  Grove;  owner 
and  builder.  Floyd  Frost.  Box  732 
Elk  Grove. 

GARAGE  for  living  quarters,  81^00; 
Lot  4  Blk  7,  North  Sacramento 
Sub  No  3;  owner  and  builder,  Wm 
D  Chapman,  1415  G  St 

GARAGE,  81000 ;  Lot  3  FaccldUio  Tr, 
owner  and  builder,  Gordon  V.  Nel- 
son. Rte  1.  Box  1131,  Elk  Grove. 

DWELLING,  5-room.  85000;  Lot  663 
Arden  Park  Vista  Unit  No  4;  own- 
er and  builder,  W  H  Phillips,  Ply- 
mouth. 

DWELLING,  5-room,  82700:  Ptn  Lot 
3  Blk  23,  North  Sacramento  Sub 
No  6;  owner  and  builder,  K  R 
Van  Kyke,  Box  1396,  Del  Paso 
Heights  _ 

DWELLING,    5-room,    83000;    Lot   32 

,  Camellia  Heights;  owner  and  con- 
tractor, Ira  L  London,  4106  S3rd  St 

DWELLING,  2-room,  82000:  Ptn  Lot 
213,  Cltv  Farms  Sub  No  4;  owner 
and  builder,  Kate  Ferguson,  2721 
32nd  Ave.  .«.^ 

DWELLINGS,  three  4-room,  82500 
each;  Lot  9,  Arcade  Park;  owner 
and  builder,  Tom  Dunn,  Rte  9. 
Box  2H14. 

DWELLING,  4-room,  82000;  Lot  515 
Carleton  Tract;  owner  and  build- 
er, Alice  O  Martin,  2008  Wentworth 
Avenue. 

DWELLING,  4-room.  83000;  Lot  2 
Blk  17,  North  Sacramento  Sub  No 
6;  owner  and  builder,  E  G  Baiter, 
Rte  2,  Hox  1570-B,  Del  Paso  Hgta. 

OARAGE,  $1000;  Lot  114.  Colonial 
Acres;  owner  and  builder,  E  K 
I.,ong,  2316  X8th  St 


Plumbing  Permits 


BERKELEY 


1629    Walnut;    owner.    A    Getsen- 

doner;  dealer,  H  P  Murphy;  water 
closet. 

2491  Shattuck;  owner,  De  Lohas 
Delicatessen;  dealer,  H  P  Murphy; 
Eink;  drain. 

905  Folger;    owner,  Tay-Holbrook ; 

dealer.  Durant  Plumbing  Co;  4 
water  closets ;  4  wash  basin* ;  2  water 
coolers;  1  urinal. 

1837  Rose ;  owner,  T  R  Bell ;  dealer, 
M  J  Schmltt ;  water  closet ;  wash 
basin  ;  sink ;   shower. 

800  Delaware ;  owner,  W  L  Wells ; 
dealer,  Timmons-Berk;  2  water  clos- 
et* ;  2  wash  basins. 


Electrical  Permits 


SAN    FRANCISCO 


2278  378  Guerrero;  owner,  T  Car- 
n!iody;  contractor,  PVank  J  Klimm 
Co;    new    meter    loop. 

2270  1176  Mkt;  owner.  Crystal 
Palac^  Mkt ;  contractor,  Dover  Elec 
Co;  8  outlets;  2  switches;  1  plug. 

2280  815  Tennessee;  owner,  A  B 
Chance  Ck>;  contractor,  Dover  Elec 
Co;    14   outiet*. 

2281-2282  various  Judah  locations: 
contractor,  E  A  Koenig;  22  outlets, 
20  switches;  26  plugs;'  service;  2 
transformers. 

2283  34  Porter ;  owner,  A  Johnson ; 
contractor,   E   A  Koenig;    service. 

2284  118  Jones;  owner.  The  Broil- 
er; contractor,  O'Keeffe  "The  Fan 
Man" ;   2  plugs ;    motors. 

2286  1726  Haight;  owner,  Mel's, 
contractor,  O'Keefe  Tho  Fan  Man; 
inotors. 

'2286-2287  various  locations  and 
owners ;  contractor.  Golden  Gato 
Elec   Co;   fire   repairs. 

2288  448  Castro;  owner,  SV^tena, 
contractor.  Mercury  Elec  Co;  sur- 
vey. 

2288    200  Mississippi;  owner,  Mari- 
posa    Const    Co;     contractor.     Atlas 
Elec  ft  Eng  Co ;  16  outlets ;  2  switch 
es;  4   plugs;   service;   motors. 

2290  227  Montana  St;  owJier,  J  P 
Bamhlll;  contractor,  Atla*  Elec  ft 
Eng  Co;  12  cutlets;  12  switches, 
18  plugs. 

2291  5016-18  Geary  Blvd;  owner, 
Carlson  Coffee  Shop;  contractor.  At- 
las Elec  ft  Eng  Co;  correct  com- 
plaint. 

2292  139?  Ellis:  owner,  Lincoln; 
contractor.  Malm  ft  Welter;  4  out- 
lets:  2   plugs;   motors. 

2293  701    Haight:     owner,     , 

contractor.    Malm    ft   Welter;    2   out- 
lets;   16   Hwltchesv 

2294  940  Elizabeth;  owner.  Hayne; 
contractor,  Chas  A  Langlals  Co; 
7  outlets;  4  switches;  2  plugs. 


BERKELEY 


61  2107  7th  St;  owner,  Dabre  ft 
Sons;  contractor,  Vincent  Electric;  5 
outlets ;  3  plugs ;  new  service. 

62  1018  Oxford;  owner  and  con- 
tractor, J  A  Sargent;  1  outlet 

63  946  Parker;  owner ;  con- 
tractor. Red  Top  Electric;  8  outlets; 
8  fixtures ;  4  plugs ;  6  circuits ;  7 
motors. 

64  1700  6th  St ;  owner,  Dobeckman ; 
contractbr.  Pacific  Electric  Motor  Co ; 
304  outlets;  46  switches;  130  plugs; 
180  circuits. 

65  2743  Alcatraz;    owner,    _ ; 

contractor.    Paramount    Electric;     1 
plug;  1  circuit 


SE 


POSITIONS   OPEN 

S-SOO— ELEC  .ESTIMATOR,  exper. 
on  industrial  worit.  $450  mo.  Perm. 
East  Bay. 

S-547— ELEC.  ESTMATOR,  for 
general  office  work  and  some  field 
work.  8300  mo.  start  San  Franciico. 

S.494— MECHL.  DESIGNER  with 
exper.  on  gas  burner  design  and  in- 
stallations for  development  woric. 
Salary   open.  San   Francisco. 


INAINIERING  SOCIITIIS 
PIRSOMNIL  SUVICI.  INC. 

(AfMicyl 
N«wten  D.  Cook,  Mqr. 
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66  1612  Acton ;  owner,  C  H  Adams ; 
contractor,  Marelco,  Inc;  11  outlets; 
11  switches ;  18  plugs ',  6  circuit*. 

67  84    Plaza    Dr;    owner,    ; 

contractor.  Paramount  Electric;  4 
outlets;  2  switches;  4  fixtures;  4 
plugs;  1  circuit 

68  1620  4th  St ;  owner,  O  C  Jone* 
ft  Son;  contractor,  Timmons-Berk; 
10  outlets ;  5  switches ;  9  plugs ;  6  cir- 
cuits. 

69  2322  Acton;  owner,  Davidson; 
contractor,  Aarvaks ;  1  motor. 

70  2927  Derby;    owner,   ; 

contractor,  Scott-Buttner;  6  plug*; 
3  motors. 

71  1950    Addison;    owner i 

contractor,  Scott-Buttner;  1  outlet; 
1  switch ;  1  fixture ;  6  plug*.  ^ 

72  2436  Durant;   owner. ~;. 

contractor,  U  C  Electric ;  new  aervlce. '  * 

-. 


NEW  METHOD 

Polfifers  &  Decorofors 

for 

PROMPT  SERVICE 

DO«iglas  2703 
UNd«riiill  0054 

52  PARNASSUS  AVE. 
San  Francisco 


2267  660  Geary;  owner.  Hotel  El 
Cortex;  contractor,  P  ft  J  Elec  Co. 
motors. 

2268  974    Howard ;    owner.    Frank 
Food:  contractor.  Quality  Elec  Co; 

6   outlets:    4    switches;    4    plugs;    al- 
terations. 

2269  2716  San  Bruno  Ave;  owner. 
Ttalo  Mkt;  contractor,  Rodlack  Elec 
Const  Co;  8  outlets;  2  switches;  mo- 
tor*. 

2270  180  Maddux;  owner,  J  Ot- 
tiria;  contractor.  Rodlack  Elec 
Const  Co;  6  outlets;  4  ■witchee;  8 
plugs. 

3271  186  Maddux  St;  owner,  L 
Lercart;  contractor,  Rodlack  Elec 
Co:  6  outlets;  1  switcher;  4  plugs. 

2272  39  Grove  St ;  owner.  Passer 
Furniture  Co;  contractor,  Incanden- 
cant   Supply  Co;   16  outlets. 

2273-2274  various  locations;  own- 
er, Cassaro;  contractor,  A  J  Ferrero. 

2276-2276  various  locations  and 
owners;  contractor,  Wonderlite  Neon 
Pro<1  Co-   ^Igns. 

2277  850  Valencia ;  owner  Beal : 
contractor,  Frank  J  Klimm  Co;  1 
outlet;  1  switch;  I  plug. 


NEW    Improved 

SCOOPMOBILE 


LINE     CONSTRU  CTIO 

We  contract  for  line  construction — New  cm: 

re-build.   Also  hot-line  stick  re-build. 

Omr  Optratunu  Cover  All  We$lem  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

THephone  Sen  Rafael  S301 
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Five    NEW 
IMPROVEMENTS! 

NEW  "Shovel  Action"  BUCKET 

A  full  load  .  .  .  plusl  No  more  ramming  into  stock  pile.  Simply  ease 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  . .  easier 
on  the  machine  .  .  .  faster,  fuller! 

HAND  LEVER  CONTROL 

Two  hand  levers  at  operator's  fingertips  give  poative,  flexible 
control  of  bucket  action.  No  more  trip  rope  and  "shock  dum^ng" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  load<  can  now  be  discharged  from  very  top  of  rack.  (Up  to 
8  ft.)  Partial  loads  can  be  dischargrd  by  closing  bucket  at  any 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  groundl  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmobile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  give  en- 
tirely new  control  of  digging  angle.  New  design  of  bucket  means 
NO  spillage  over  rough  terrain. 


MOBILE   ■   EFFICIENT    -   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND   POURS    CONCRETE 

.  .  .  UFT  FORKS  LOAD,  CARRY  AND  STACK  .  .  .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  >IND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KEIIeg  3-5225 

Aemaft  for 

MIXERMOBILE     -     TOWERMOBILE     -     BUGGYMOBILR 

BUILDING  MATERIAL     -     RiADYMIX  CONCRETE 


RECEIVED 

F  tIS  1  '  1947 


ALLOCATION     DIVISION 
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PLANS  and 
Speculations 


Among  Lorii's  major  improve- 
ments are  a  $20,000  baseball  park, 
two  tennis  "jurts  equipped  for 
night  playing,  and  improvements 
of  swimming  facilities  at  Lodi 
Lake  Park. 

oOo 
Butte  County   supervisors   have 
allocated    ?507,000    for    improve- 
ment  of   the    Chico-Paradise   cut- 
off recently. 

oOo 
Walnut   Creek  city  council   has 
requested    financial    aid    from    the 
county  for  improvement  and  main- 
tenance of  the  muny  oark. 
oOo 
Earl    R.    Asdell,   superintendent 
of   the   recreation   bureau    Or  land ' 
project,  will  become  land  develop- 
ment   engineer    at    the    Riverton, 
Wyo.,*  project. 

oOo 
Bids  will  be  received  until  noon. 
February  28,  at  the  office  of  the 
secretary  of  the  maritime  commis- 
sion  in  Washington,   for  lease  of 
Richmond  Shipyard  No.  ,0. 
oOo 
Possible  use  of  merchant  marine 
properties  at  Coyote  Point  in  San 
Mp.tec    County   includes   a   college 
site;  part  of  the  navy's  electronics 
trainins:   setup;    San    Mateo   Coun- 
ty has  ai<ked  first  rights  in  purch- 
asi.'ig  the  site. 

oOo 
Eleven  sites  have  been  selected 
for  dams  on  the  Sacramento  River 
tributaries  alternatives  for  tho 
proposed  Iron  Canyon  Dam.  Lo- 
cation of  the  sites  has  :iot  been 
revealed. 

oOo 
Oroville's  chamber  and  its  city 
council   have  gone  on  record  fav- 
oring    a     proposed     truck     route 
around   Oroville. 

oOo 
Mount.iin  View  city  council  has 
approved  widening  and  straighten- 
iosr  of  Stierlin  Road  to  Central 
Ave.,  and  for  straightening  of 
Moffett    Boulevard. 


Farm  Equipment  Bids 
Due  February  21  for 
Experimental  Farm 


ONE 


F.  W.  Oe^  CoTMratlM 


LINCOLN 


Fog  Dispersion  Is 
Topic  At  Military 
Engineers'  Dinner 

The  local  chapter  of  American 
Military  Engineers  held  a  dinner 
meeting  Thui-sday,  February  13, 
at  the  Engineers  Club,  at  0:30  p.m. 

Robert  L.  Champion,  director  of 
the  landing  aids  experiment  sta- 
tion at  Areata,  Calif.,  will  discust 
"Development  of  an  Integrated 
Landing  System". 

Hid  likely  will  be  the  first  dis- 
cussion of  experiments  in  fog  dis- 
persion conducted  at  Areata,  be- 
fore a  technical  group,  since  the 
experiments  have  been  a  weli- 
guarded  secret.  The  studies  took  in 
facilitation  of  aircraft  landings 
under  extremely  low  visibility  con- 
ditions. 

The  annual  election  of  officers 
will  be  held  at  the  meeting  Feb- 
ruary 13,  the  nominating  commit- 
tee announced. 

di 

$43,000  IN  LOGS 

COULEE  DAM,  Wash.  —  Pur- 
chase of  2  million  board  feet  of 
saw  logs  at  a  cost  of  f4S,000  was 
announced  today  by  the  Bureau 
of  Reclamation's  Columbia  Basin 
Proiect   headquarter^    here. 

The  logfl  will  be  provided  by 
EIl.«!worth  Gregerson  and  Clarenc 
W.  Pratt,  both  of  Rice,  Wash.,  who 
agreed  to  funii.'^h  1  million  board 
feet  each  at  $21,500.  Grogerson''? 
contract  calls  foi  delivery  of  the 
logs  to  Lake  Roosevelt  on  or  bo- 
fore  Julv  1.  Pratt's  agreement 
calls  for  aeli very  on  or  befom  June 
15,  The  logs  will  be  rafted  and 
towed  to  the  Bureau's  sawmill 
above  the  Grand  Qoulee  Dam  b> 
government  tngt. 


EPHRATA.  Wash.  —  Farming 
equipment,  including  a  modern 
tractor,  will  be  purchased  by  the 
bureau  of  reclamation  for  use  at 
an  80-acre  "development  farm"  on 
the  Columbia  "Basin  Protect,  near 
Moses  Lake,  bureau  officials  an- 
nounced today  in  calling  for  bids 
on  the  machinery. 

In  addition  to  a  rubber  -  tired 
tractor,  the  following  equipment 
will  be  acquired  for  use  with  the 
power  unit: 

Two-row  potato  cultivator,  trac- 
tor mounted  witt  7-ft  cutter  bar, 
two-row  drill-type  corn  plantei, 
two-row  potato  planter,  two-way 
trailer  plow,  disc  harrow,  corru- 
gated roller,  fertilizer  broadcast- 
ers, side-delivery  hay  rake,  dump 
hay  rakes,  grain  drill,  press  wheel 
grain  drill,  spike-tooth  harrows, 
^nd  automatic  pickup  hay  press. 
Bids  on  the  equipment  will  be 
accepted  at  Coule  Dam  until  11 
o'clock  the  morning  of  Feb.  21. 

Tho  development  farm,  a  coop- 
erative undertaking  by  the  bureau 
of  reclamation,  the  bureau  of  plant 
industry,    and    Washington    State 
College,    will   test   cultivation   and 
irrigation   methods   in   advance   ol 
the  coming  of  the  12jOOO  to  1§,000 
farm  families  who  ultimately  wjU 
establish  homes  in  the  Basin.  Por- 
tions ot  the  farm  will  be  used  to 
study  crops  well  known  to   West- 
ern irrigation  farmers.  Some  acre- 
age will  be  devoted  to  experimental 
work    on   crops   relatively    new   to 
this   region.     Similar   development 
farms,   on   different   soils,   will   be 
created  in  other  parts  of  the  basin. 
W.  W.  Johnston,  project  develop- 
ment   supervisor,    explained     that 
the  Moses  Lake  development  farm 
program  will  include  proper  farm 
and  ditch   layout,    maintenance   of 
fertility,     determination    of    chief 
irrigation   requirements,  and  test- 
ing of  irrigation   practices. 

The  irrigation  system  for  the 
farm  will  be  supplied  from  a  we'l 
being  drilled  by  Hosack  and  Son, 
Nampa,  Idaho. 

# 


When  Abraham  Lincoln  was  as* 
sassinated  the  South  lost  its  best 
friend.  That  is  a  strong  state- 
ment coming  from  an  unrecon- 
structed Rebei-^et  it  is  a  state- 
ment made  by  many  of  my  shoe- 
wearing,  book-reading  forefathers 
and    brethren. 

-Cr    if    -^ 

It  would  be  interesting  to  make 
a  safari  into  Mississippi  and  find 
out  just  how  many  people  would 
give  you  one  100  factual  words 
about  Abraham  Lincoln. 

ft  ir  it 
(On  July  4,  1863,  Vicksburg, 
Mississippi,  fell  to  General  Grant 
after  a  siege  of  14  months.  Not 
until  July  4,  1945 — three  wars  and 
82  years  later —  did  Vicksburg 
recognize  July  4th  as  a  National 
Holiday.) 

ir   it   fr 

You  may  find  the  answer  in  the 
Mississippi  schools — if  you  can  find 
the  schools 

it    it    it 

Compulsory  school  attendance 
applies  to  children  from  7  to  14, 
and  is  for  80  days  per  year. 

it    it    it 

The  average  salary  of  teachers 
m  public  schools  is  $517.00  per 
year — 

it    ir    ir 
— less    than    one  -  half    of 
the  rale  received  on  $20.00 

per    week    un>>mp]oyment 

benefits! 


Sanitation 
Planning 


of  n!!hn?  JJlP^^;r^''!,''*'*VL'*'  «f /^"•p  «"d  local  advance  planning 

of  pubhc   works.   With  and   without  federal   assistance,   are   shewn  in 

he   third   semi-annual    report   of .  George    H.    Field,    commiaslone?  of 

.J^«v  h^^liif  ^""'"JTI^  i"*^]"!"^?'    *^A     *hlch    was    made   public 

today  by  M»j    Gen.  Philip  B.  Fleming,  Federal  WorkH  administrator. 

rhrongh  December  31.  1946    the  report  shows,  under  the  advance 

planning  program  of  the  Bureau  of  Community  Facilities,  a  total  of 

$46,606,763  had  been  advanced  to"* 
3.231  different  public  bodies,  rang- 
ing from  state  governments  and 
major  cities  to  counties,  townships, 
independent  school  districts,  and 
other  public  agencies.  These  pub- 
lic bodies,  located  in  every  statf, 
the  District  of  Columbia,  Alaska, 
and  Hawaii,  are  using  the  advances 
to  finance  the  preparation  of  draw- 
ings and  specifications  for  local 
public  works  with  an  estimated 
construction  cost  totaling  $1,529,- 
21 1,000  and  an  estimated  total  cost 
of  $1,832,913,000. 

Commenting  on  the  report.  Gen- 
eral Fleming  said: 

"It  should  be  emphasized  again 
that  advances  made  under  this 
planning  progrram  must  be  repaid, 
without  interest,  when  the  proj- 
ects so  planned  go  into  constnic 
tion  and  more  than  a  ouarter  of  a 
million  dollars  so  far  advanced  has 
been  returned  to  the  Federal 
Treasury.     Since   all   the  advances 


■#- 


Lumbermen  Foresee 
Big  1947_ProclucHon 

PORTLAND.— Booming*  lumber 
production  during  January  in  the 
Douglas  fir  region  of  Oregon  and 
Washington  indicates  that  1947's 
total  production  will  reach  or  ex- 
ceed previous  estimates,  H.  E. 
Smith,  secretary  of  the  West  Coast 
Lumbermen's  Asan.,  announced  to- 
day. 

Smith  said  January's  production 
of  116,786,000  board  feet  was  12.4 
per  cent  greater  than  the  total 
for  January,  1940,  and  more  than 
2H  million  board  feet  in  excess 
of  the  figure  named  in  earlier  prc- 
dictiona. 
are   recoverable'   ther^"l«'*nn"»liiT  1  ^  "This  very  favorable  production 

ment   beyond   the    small    HumH    re-    ?""•***  ^1»™<"^/  V^^V  Ko_  beyond  6% 
quired  for  administration." 
States  Aid  Plan* 
The   public   bodies  to  which  ad- 


Snowed  h.  Workers 
Devise  Bulldozer  to 
Clear  Drifted  Road 

When  construction  workers  on 
the  Bowman  Dam  job  in  California 
during  the  winter  of  1927-28  were 
isolated  from  their  source  of  sup- 
plies by  snowdrifts  ranging  from 
five  to  twenty  feet  deep,  an  effort 
to  reopen  the  line  of  communica- 
tion was  made  by  u.se  of  an  on- 
the-job  wooden  buIldo7er. 

Working  from  memory  of  de- 
scription concerning  bulldozer 
blades  for  track-tyoe  tractors, 
workmen  made  their  *dozer  out  of 
available  timbers.  The  blade  was 
elevated  and  its  load  of  snow  tip- 
ped by  means  of  a  hand  operated 
winch  at  the  rear  of  the  "Cater- 
pillar" Sixty  track-type  Tractor 
which  provided  the  motivating 
power. 

After  a  portion  of  the  road  had 
been  cleared,  however,  tho  timbers 
proved  too  weak  to  support  the 
weight  of  the  snow  and  the  home- 
made bulldczer  had  to  be  discard- 
ed. Before  the  road  was  finally 
opened  and  supplies  moved  by 
tractor-drawn  sleds  and  wagons, 
an  attempt  was  made  to  send  a 
sled  load  of  meat  to  the  workmen 
by  using  a  tenvn  of  movie  dogs  on 
location  at  Nevada  City,  Califor- 
nia. This  method  of  transportation 
proved  so  slow  that  the  <iogs  con- 
sumed all  the  food  they  were  car- 
rying before  reaching  their  goal. 

LUMBERMEN  MEET 

A  luncheon  meeting  will  be  held 
by  San  Francisco  Lumbennen's 
Club  at  the  Concert  Room  of  the 
Palace  Hotel  next  Tuesday,  «♦ 
11:46  a.  m. 


Commerce  F^es 
Show  Phenomena] 
htlustry  Expansion 


billion  board  feet,  which  i«  BOO 
million  feet  above  the  level  reach- 
ed  in   1946."  Smith  said. 

„„„„„.  .       -     •——.--  I      "Such    continuing    high    produc- 

vances  have  been  approved  include  /  tion  is  heartening  fn.sofsr  as  home 
2»  Sta^./oXernments,  298  coun-  building  and  commercial  construc- 
ties,  2^256  cities,  townships  and  tion  are  c  o  n  c  e  r  n  e  d.  When  the 
towns,  596  .school  distncts,  and  5i'| spring  building  proginm  goes  into 
special  distncts  of  various  kinds.  hU  V^*-'  the  West  Cofsf ^um- 
^/ the  cities,  townships  and  towns,    ber  industry  will  be  n  ady  to  sup- 


WASHINGTON— There  are  now 
59  per  cent  more  contract  con- 
struction firms  operating:  than  at 
the  beginning  of  1946,  the  De- 
partment of  Commerce  disclosed 
today. 

The  Commerce  Department  said 
that  generally  new  proprietors 
were  starting  in  busines  in  1946 
at  a  rate  about  double  that  of  the 
1940-41  period,  with  the  rate  of 
business  discontinuance  in  1946 
about  half  what  it  was  in  1940-41. 
New  Lumber  Firms 
The  contract  construction  in- 
dustry received  the  greatest  ex- 
pansion of  all  the  eight  major  in- 
dustry groups.  Commerce  figure?, 
showed  that  new  enterprises  en- 
tered the  field  :»t  a  rate  of  653  new 
firms  for  eveiy  thousand  in  ex- 
istence at  the  start  of  the  year. 

The  final  compilation  showed 
that  there  now  exist  233  400  con- 
tract construction  firms  in  the 
United  States.  In  December,  1943, 
there  were  147,100. 

Expansion  of  other  induftry 
grouns  ranked  next,  in  this  order: 
Whf  lesale  trade,  manufacturing, 
service  industries,  retail  trade,  min- 
ing and  quarrying,  transpoHation, 
communications  and  other  public 
utilities,  and  last,  finance,  insur- 
ance and  real  estate. 

Among  manufacturing  industries 
the  most  popular  field  was  that  of 
stone,  clay  and  jrlass  product.^. 
Other  high  rates  of  entry  were  in 
nonferrouH  metals,  lumber  and 
timber  bssic  products,  electrical 
machinery. 

Some  Fall  Oat 
Highest  rates  of  discontinuance 
among  manufacturinc:  'ndiistries 
were  in  lumber  and  basic  prod- 
ucts, with  166  firms  quitting  busi- 
ness for  every  thousand  in  ex- 
istance.  DlRcontinuan.'e  rates  for 
other  manufacturing  industries  in 
1946  were:  Machinery  (except 
electrical).  120;  electrical  machin- 
ery, 93;  iron  and  steel  and  their 
prodaeti,  80. 


1,188  have  populations  of  less  than 
2,500,  639  are  between  2.500  and 
10,000;  226  are  between  10,000  and 
25,000;  90  are  between  25.000  and 
50,000;  45  are  between  50,000  and 
100.000;  and  6S  are  cities  of  mor" 
than  100,000  population.  In  tht 
bureau's  advance  planning  system. 
intra-.Stnte  quotas  havt  been  used 
to  extend  planning  more  and  mori 
into  the  smaller  governmenlu! 
units. 

Plan     preparations     complete<! 
without    federal    financial    assist- 
ance through    December  31,   1946, 
cover  propoFed  state  and  local  pub 
lie  works  with  estimated  construe 
tion    coats    of    $1,323,498,(K)0,    and 
estimated    total    costs    of    $1,581, 
260,000.    The  reported  increase  in 
completed   plan    preparation*-   dur 
ing  1946  was  $538,827,000  and  ui 
ing  the  six  months  ending  Decetii- 
her  31,  $197,70f«,000.  both  in  term^ 
of  construction   cost.**.     A    thini   ct 
all     planning     coinplet'»<l     withon* 
federal    financial    assistance    is    in 
New    York    State,   compr.red    \vitl-i 
about    holf   in    that    state   a   year 
ago. 

In   addition,   without    f'deral    fi- 
nancial assistance,  state  nnd  locn" 
governments  have  p'ans  in  the  «Ie- 
sign   stage   for   public   works  with 
an  estimated   constnictior   cost   of 
$4,124,009,000.  but,  the  report  F'iv« 
the    rate   of    progres«i    in    bringing 
these   plan   pr'parations   from   thf 
design  stage  to  completion  has  hc^n 
slow.    Programs  of  state  planning 
aid    to    local     governments     have 
lieen    set   up   in    New   York,   Cali- 
fornia, Michigan,  Illinois,  Pennsyl- 
vania, New  Jersey,  Maryland  and 
Indiana.    Excet>t  for  Indiana  — 
which    makes    loans  —  these    stat*' 
plannlng-aid  progrsmc  provide 
grants  up  to  one-half  the  plannirtr 
costs  of  approved   projects. 

Of  12,631  governmental  units  re- 
porting on  plan  preparations  with 
out  federal  assistance.  7,438  had 
no  plans  in  either  the  completed 
or  the  design  stage.  These  in- 
cluded one  state  government.  1,- 
601  counties,  .^,470  cities^  townships 
and  towns.  2,235  separate  school 
districts  snd  131  special  distrirts. 
Most  of  the  cities,  townships  and 
towns  reporting  no  nfanning  were 
of  10.000  nopulation  or  less,  hut 
they  included  273  with  nopulatior.- 
of  more  than  10,000,  and  of  thf  !^* . 


ply    whatever    construction    items 
it   requires." 

# 

Manufacturer  Cites 
Factors  Leading  to 
Material  Price  Rise 


NEW  YORK  (Exclusive)  — 
Prices  of  building  materials  of  a 
large  firm  here,  whose  products 
are  distributed  iiati<»nally,  have 
risen  Flightly  less  thin  15  |)er  cent 
since  1941,  it  was  disclosed  today 
A  cf/mpai:y  rpokesman  said  that 
in  contrast,  average  straight  tiniH 
hourly  wage  rates  paid  by  tl*.* 
romprnv  at  its  nii.ie  and  factory 
locations  rose  74  per  cent  over  the 
beginning  of  1941.  He  said  that 
average  woeklv  wages  paid  by 
the  C(-mpany  have  risen  93  per 
cent  in  the  same  period. 

The  manufac*  jnr  cited  such 
price  increases  an  on  .laphalt  roof- 
ing, 5  per  cent;  aKbestos  wallboard, 
10  per  cent:  and  asb'^stos  shingles 
15  per  cent.  Th^n  he  pointed  out 
the  rise  in  costr.  of  certain  raw 
materials  used  in  the  manufacture 
of  bnildintr  materials,  since  De- 
cember I*;,  1946. 

He  *:j<id:  "Since  Dec.  15,  prices 
for  asphalt  and  flux  oils  jumpni 
18  5  per  cent  to  make  a  total  in- 
crease of  .33.5  p«r  cent  over  Jan- 
uary, 1941,  costs.  Rag  prices 
climbed  13.1  per  cent — making  a 
total  increa^-e  of  107  percent  sinew 
January,  1941.  These  material 
are  essential  to  the  manufartnro 
of  asphalt  shingles  and  other  types 
of  asphal  roofings. 

"A  rise  of  17.6  per  rent  in  fr«^ighf 
mtes  on  Jan.  1,  1947.  is  also  re- 
flected in  the  cost  of  raw  mate- 
rials and  in  the  distribution  of  fin- 
ished products." 

•# 

FOLSOM  RESERVOIR 
MAY  BE  MILUON  FT. 


(Continued  on  Page  7) 


In  Sacramento  it  is  rumored 
that  Govfrnor  Earl  Warren  an<l 
State  Engineer  Edward  Hyatt  m.-'y 
drop  their  insistence  on  a  600.000 
acre  reservoir  on  th'»  American 
River  near  Folsom.  U.  S.  -armv 
engineer"  and  the  rec  bureau  favor 
a  1,000.000  feet  storage  unit. 


•^«  nOlti^ 
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CPA  PERMITS  GRANTED 

8AN  FRANCISCO.  —  The  Civilian 
Production  Administration,  A.  J. 
Orior.  regional  director.  1356  Market 
St,  hail  announced  the  following  per- 
mit* granted  for  construction  ot  coni- 
merclal  and  Industrial  buildings  in 
the  San  Francisco  area: 

RE-ERECT  BUILDING  (for  head- 
quarters division  engineer),  |3500; 
Lindsay;  owner,  Bureau  of  Recla- 
mation, 701  K  St.  Sacramento. 

BUILDING  (detail  store).  fOOOO;  270 
El  Camlno,  Salinas;  owner,  Rene 
L  Rochex,  123  Central,  Sallnaa. 

BUILDING  (brake  lining  manufac- 
turing and  distribution),  |7525;  131 
Mission  St,  San  Francisco ;  owner, 
Mrs  Nettle  Post,  SOO  Montgomery 
St,  San  FranclBCO. 

OFFICE     (excaimtlng    and    grading 
firm),   14840;    Watsonvllle;    owner, 
Granite  Construction  Co,   Box  900, 
Watsonville. 
BOLL  WORK  PRODUCTION,  |11,600; 
1300   E   El    Camlno,    North    Sacra- 
mento ;  owner,  R  W  Draper  Co,  1516 
Capitol  Ave,  Sacramento. 
NICHE  SPACE   (crematorium),  $36,- 
000;     Oakland;     owner,     California 
Crematorium,  4499  Piedmont,  Oak- 
land. 
SOUNDPROOF    ROOMS,    133.000;    28 
Geary,  San  Francisco;  owner,  RCA 
Communications,    2048    Market    St, 
San  Francisco. 
BUILDING     (field     operations     can> 
ter)    ,115,200;   21-23    Mariposa,    San 
Anselmo;  owner.  Pacific  Tel  A  Tel 
■     Co,   J40  New   Montgomery   St,   San 

Francisco. 
ADDITION  (to  central  office),  |«1«0; 
7th    and    Dolores,    Carmel;    owner. 
Pacific    Tel    St    Tel    Co,    140    New 
Montgomery  St,  San  Francisco. 
REPAIRS  (store  building),  |2500;  300 
Santa  Rosa,  San  Francisco ;  owner, 
R  J  Peltrome,  600  South  Van  Ness, 
San   FVanclsco. 
BUILDING    (steel  products   fabrica- 
tion),   18000;    16th    and    American 
River,     Sacramento;     owner,    J  'R 
Reeves,  Box  1072,  Sacramento. 
ALTERATONS  (complete  alterations 
to  store   building),  |590:  1414  Van 
Ness    Ave,   San    Francisco;   owner, 
Frank    Edwards,    382    6th    St,    San 
Francisco. 
BUILDING   (manufacturing  of  flake 
aluminum     powder),     |40,600;     1069 
2nd  St,  Albany ;  owner,  Metals,  Inc, 
882  Market  St,  San  Francisco. 
OFFICE  (telephone  company),  $4500; 
131     Throckmorton,     Mill     Valley; 
owner.  Estate  sof  Jacob  Albert,  4th 
and  Court  Sts,  San  Rafael. 
SERVICE  STATION,  $6230;  south  of 
Sunnjrvale;  owner,  Paul  O  Valente, 
-    Route  1,  Box  1691,  Santa  Clara. 
RESTAURANT,  $10,000;  2138  Allston, 
Berkeley;  owner,  .Joseph  6  Enos  Jr, 
627  Wesley,  Oakland. 
BUILDING  (dairy  and  poultry  feed). 
$4500;     Turlock;     owner,     Vetro    & 
Sllva.  840  Park.  Turlock. 
BUILDING  (tent  and  awning  manu- 
facturing). $10,650;   221   X  St.   Sac- 
ramento;   owner.    Camie-Goodwln- 
Pendleton  Co,  515  L  St.  Sacramento 
BUILDING     (to    house    city    equip- 
ment). $9800;  between  College  and 
California.  Dlnuba;  owner.  City  of 
Dlnuba,  Cltv  Hall.  Dlnuba. 
WAREHOUSE    (for  miUwork  manu- 
facturing),     $4000;      Autumn      and 
Santa     Clara,     San     Jose;     owner. 
'Chase    Lumber   Co,    547    W    Santa 
Clara,  San  Jose. 
PLANT  (paint  manufacture),  $16,000, 
North    Sacramento;    owner,   Capitol 
Paint  Co,  120  E  El  Camlno,  North 
Sacramento. 
PLANT  (manufacturing  of  sugar  re- 
fining   equipment),    $62,120;    Chest- 
nut, Redwood  City;   owner.  Chemi- 
cal  Process  Co,  58   Sutter  St,   San 
Francisco. 
WAREHOUSE    (contractor's),    $3600; 
Eastern    Ave,    Sacramento;    owner, 
Louis  Jansen,  775  El  Dorado,  Sac- 
ramento. 
PLANT     (manufacture     of     building 
hardware),  $9700;   Belmont;  owner, 
Henry  Hughes,  1440  Old  County  Rd, 
Belmont. 

REMODEL  (complete  remodeling  of 
food  store  and  living  quartern), 
$1750:  San  Francisco;  owner,  Rob- 
ert H  Nelson,  2401  38th  Ave,  San 
Francisco. 
PLANT  (manufacture  cement  laun- 
dry trays).  $2000;  1225  Herman.  San 
Bruno;  owner.- Eagle  Tray  Co.  1225 
Herman.  San  Bnmo. 
REMODEL  FRONT  (retail  clothing 
store).  $5500;  169  Pacific,  Santa 
Cms;  owner,  Lelbbrandt  Clothing 
Co,  7  Manor  Ave,  Santa  Crux. 
REPAIR  SHOP  (for  servicing  con- 
crete mixer  trucks).  $4500;  312  S 
Linden,  South  San  Francisco;  own- 
er. Ken  Royce  Co,  185  Bayshore, 
San  Francisco. 
SERVICE  STATION,  $4325;  Plumas 
St,  Yuba  City;  owner,  Emory  W 
Tucker,  673  Church,  Yuba  City. 

FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
HoMsing  Administration.  D.  C.  Mc- 
Olaness,  district  director,  815  Mont- 
gomery St.,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
grantad  by  the  above  office  for  the 
constmetlon    of    dwelling    or   rontal 


units  (other  than  for  owner-occu- 
pancy) in  the  San  Francisco  area 
for  applicants  as  noted: 
1  UNIT  — Fresno;  Clyde  C  Haw- 
thorne, Fresno. 
86  UNITS— O  a  k  1  a  n  d  ;  McOah  * 
O'Shea,  631  Bergedo  Dr,  Oakland. 


1  UNIT— Vlaalia;  Stewart  Bros,  1220 
Leslie  Rd.  Visalla. 

7  UNITS — Ban  Francisco;  GUbert  L. 

Plov,  San  Francisco. 
3  UNITS— Visalla ;  Llndquist  ft  Lind- 

quist,  719  Sowell  St.  Vlsalia. 
1    UNIT — Carmel;    Llnley  J   Daniels, 


SUB  -  BIDS  WANTED 

General  contractors  desiring  oub-bldo  on  any  Job  are  Invltod  to  make  known 
their  requirements  In   this  column.    There  Is   no   charge^ for  this   sorvloo 


^^•J'-i*!^*'""*'*"''**  ^*"'  *'•''•  ^•*«'  V«*«  >^«»«"-  f^-  "•"•ys   Bids  Duo  Fob.  28 
2:30  P.  M. 

btolte,   inc.,  8401  Ban   Leandro  St,  Oakland   (TRinldad  1064), 
lurbentraut    ft   Summers,    696    Pennsylvania    St.,    San    Francisco,    Calif.. 
(A'l-wator  2420) 

i^,:,^  ^™**'  CTonstnictlon   Company,  Ml  Russ   BIdg.,   San   Francisco, 
Callt.,  (JCXbrook  6906) 

Haas  ft  Rothchlld,  S28  Merchants  E2xchange  BWg,,  S.  F.  (SXbrook  1206) 
Fred  J.  Barly.  Jr.,  Mt  Pine  St.,  Ban  irrandsoo.  Calif.  (SUttor  ITSI) 
Wm.  Horstmeyer,  28  Mars  bt.,  San  J>Tanclsco  (MArket  7239). 
Daley  Brothers.  P.  Q.  Box  127,  Belmont  (BKimont  2S0O). 
Charles  MacCkMky  Co.,  112  Market  St.,  San  Francisco  (DOuglas  06O4). 
Henry  Arlan  Construction.  4142  Qcary  Blvd.,  S.  F.    (i*Ayvlew  8170) 
Weimita  ft  DeNarde,  814  6th  St.,  San  JJTandaco   (MAiicet  4498) 
Moore  ft  Roberts,  698  Mission  St.,  »sn  Francisco.  (GArfleld  8579) 
.   M.  &  K.  Corp.,  200  Financial  Canter  Bldg.,  San  Francisco  (EXbrook  7624' 
H.   E.    Rahlmann   Co.,   261   Kearny   St.,   San   Francisco    (DOuglas  8023) 
Guy  F.  Atkinson  Co.,  10  T^ .  Orange  Ave.,  bouth  8.  F.   (JUnlper  4-8120) 

''?riJ?Ir!'l  f "**'•'   ""'*   '*•    ''  °*^»«»   BWo'du.   Fob.  ao,  2:00  P.   M. 
i-rbentraut  ft  Summers.  096  Pennsylvania  St,  S.  F.  (ATwater  2420) 
*^        ^™*"  Constr.  Co.,  941  Rjss  Uldg.   San   Francisco    (EXbrook 
6909  or  BXbrook  7064) 

Carl  N.  Swenson  Co..  1096  Stockton  Ave.,  Han  Jose  4   (Ballard  2802 
Moore  ft  Roberts.  693  Mission  St,  Son  Francisco,  tOArficld  8679) 
M  ft  K.  Corp^  200^1lnanclal  Center  BIdg.,  Bar  Francisco  (EXbrook  76M) 
Forestry  Bldg.^  Berkeley  Campus,  U.  C;  Bids  duo  Feb.  21,  2  P.  M. " 

"SS  o^r  S^b  "ok'IX'  ''"•  "'  """"  '''"'•  ^"^  *^"^"""   ^^"^ 
S!"*?"L*  8"""«"'  •»«  Pennsylvania  St,  8.  F.   (ATwater  2420) 
J^i^klr  «t!^r     ^1 'i"*  Kearney  St.  El  Cerrlto   (LAnascape  6-8811) 
i^rker.  Steffens  ft  Pearce.  135  Scuth  Park    b.  F.  (EXbrook  6639) 
^.y.?  ™*  ""P-  "*  Harrison  St,  San  Francisco   (DOuglas  woO) 
Willis  F.  Lynn,  1040  Folger  St,   Berkeley  (AiWrkeley  6(>44) 
Clinton  Constr.  Co.,  of  Calif.,  923  Folsom  St..  San  Francisco  (SUtter  S44«:; 
Williams  ft  Burrows,   Inc.,  10  California  Dr.,   Burilngame   (Burl.   4-1796) 
i^eter  Kiewlt  Son*  Co.,  442  Post  bt,  San  Francisco  Calif.   (EXbrook  67»«) 
CsrricQ  A  Gautler,  365  Ocean  Ave..  San  Francisco.  Calif,,  (Juniper  4-80aU) 


Bsnk   BIdg.,  Anglo  Califcrnla   Bank    Oakland;    Bids  due   Feb    17   S  P    M 

Swl^erton'*  w'uSf"  J^**"**'"  *"''  "'^*'*"<*    (TRinldad  lo5i)'  '  '^' 
Swlnerton  ft  Walberg  Co.,  225  Bush  St..  San  Francisco   (GArfleld  2»80) 
Mldstate  construction  Co.,  427  Bryant  St,  San  FmTc^co^^kon  SL) 

TuTt  ^""u^^-  ^^  ^''""'''  **'•  »*"  I^nclEco,  (GArfleld  SwS? 
"aas   «   Rothchiitt   Merchants    Exchange   BIdg.     S    K     (DOuirUii   i»k7ri 
Jacks  &  irvino,  620  Market  Street,  Sa5   Fran!=isco   f^A^^OoT 

conversion  of  BIdg.   Into  Apts.,  l-t,  Ord;   Bids  due  Feb.  27~2~P~M 

Stoite,  Inc..  8451  San  Leandro  St,  Oakland   (TRinldad  1064).  ' 
Charles  MacClosky,  112  Market  St,   San   Francisco    (DOuglas  0o04) 
Sr  *  S^'nme"-  »«  Pennsylvania  St,  San  Francis^,   (ATwater 

J.  A.  Bryant,  1815  Capitol  St,   Vallejo   (Vallejo  20400) 

iV"^^^  inf**"""  <^°"»*''-  ^'°-  »*1  «"«■  WlQg .  San  *-macisco,  Calif..  (EX 
brook  6906  or  EXbrook   7i«4)  v.»«"..   \«^ 

MUtwoll  constr.  Co.,  4746  Geary  Blvd.,  San  FrancUco   (BAyvlew  6M7) 
M  ft  K  Corp.,  2'»0  Financial   Center  BIdg..   S    F.    (EXbrook  7624) 
Wallace  D  Harklns,  Inc.  406  Sutter  St..  San  Francisco  (GRaystone  2986) 
«.  Ji.   Rahlmann  Co.,   251    Kearny   St,   .San  Francisco    (DOuglas  f023) 
Mldstate  Conslr  <.o..  427  tfryant  St..   San  J'Tancisco   (YUkon  6-2W1) 
Harold  C.   Geyer.  787  Munras  Ave,,    Monterey    (Monterey  8505) 

fetore  and  Office  BIdg.,  Oakiaird7~Brde~Due  Februiu^~2i7T^(J0~P~Sin '■ 

Willis  F.  Lynn.  1040  Folger  St.  BerKeley  (BErkeley  G044) 

Moore  ft  Roberts.  698  Mission  Bt.  ban  FrHnclsco,  Calif,   (GArfleld  8679; 

i:tarrett  ft   Hll  >.  yi8  Harrison   St..    San    UTancisco    (DOiig'as   0700) 

Naval  Raservi~Ai^ory;8pec.^1B17ir Stockton  rBldr^Dlji~Febri9,~2~P~M~ 
Henry  Arlan  Construction.   4142  G«ai-y  Blvd..   S.   F.    (BAyvlew  3170) 
M  A  K  Corp  .  200  Flnnnclal  Center  BIdg..  S.  F.    (EXbrook  7624) 
MocOonald-^  oung  ft   Nelson.   Inc.,    12f   Montgomer>    St,    San   Francisco, 

Calif.  (SUtter  8296) 
Chas.  .MacClosky,  112  Market  St.,  San  Francisco,  Calif    (DOuglas  «I504) 
Wallace  D.  Harklns,  Inc..  406  Sutter  St,  San  Francisco.  Calif.,  GRaystone 

S.   C.  Giles  and  Co..   319   Klks   Wig..   Stockton    (Stockton   3-0460) 
j  Water  Softener  EqulpmenninttailTTSpec    18166,  Oakland;   Naval   Hospital: 
Bids    Due    February   26,  2:00   P.    M. 
Horry  Arian  Construction,  4142  Oeary  Blvd.,   3.  F.    (BAyviow   3170. 
PQftE  SubstatlorrFoundatlon7Fiiitcn,  Sonoma  Co.;  Bids  Due  Feb.  14,  2  ^M 
M  A  K  Cotp..  200  Financial  Center  Bidg..  S    F.    (EXbrook  7824) 
Macuonald- Young  ft   Nelson,   Inc..    127   Montgomery   St.,    San   Francisco 

Calif.  (SUtter  8296) 
fcjrbentraut  ft  Summers,  606  Pennsylvania  St.,  San  Francisco,  Calif   (AT- 
water 2420). 
Jilvin   C.  Stendell,   2278  Market   St.,    San   l-Tarvcltco    (HEmlock   5862) 
Haas  A  Rothchlld.  826  Merchants  Exchsnge  BIdg..  S.   F.    (DOuglas  087o) 
H.    H.    I^r^ten   Co.,   64    South    Park,    San    JfTancisco    (iuXbrook   3190) 

Conversion  of   Barracks  In   Apts.,  Eacramente  Air  Depot;    BIda  Duo   Feb. 
18,  2:00  P.  M. 
M  ft  K  Corp.,  200  Financial  Center  BIdg..  S.  F.    (EXbrook  7624) 
Charles  MacClosky  Co.,  112  Market  St.,  San  Francisco   (DOuglas  (XHM) 


Telephone   BIdg.,   Shell   OirCo.,   VnrtTnez;    Bids   due    March   6. 

swlnerton  ft  Walberg  Co,  225  Bush  St.,  S.  F    (GArflekl  2980) 
Alter   Qeary   street  Cnrhouse,  8.-\n    Francisco;    BIda  duo   Peb^  2^,   i  P.   M. 

N.    O.   Wlseth,   711    McAllister   Street,   San    ^Tanclsco    (UXMderhill    (i321) 


Sewage  Pumping    Plant,   Mill   Vailey;    Bids  due   Feb.  26,  8   P.   M. 
J.  D.  O'Connor  Constr.  Co.,  a91  Sutter  St.,  San  Ftanclsco  (DOuglas  3988) 

Woodrow   Wilson    School,    San    Leardru;    Bids    due    March   4,   8:80    P.    M. 
Jas.  I.  Barnes  Constr,  Co,  Russ  BIdg.,  S.  F.  (EXbrook  0906  or  7064) 
Willis  F.  Lynn,  1040  Folger  Street,  i^erkeiey    (BErkefey   6014) 

Conversion  of  'Barracks  Into  Apt*.,  Stockton  GeheraPDepot  Annex;    Bids 
Due   February  26,  2:00   P.  M. 
Thomas  C,  Buck,  P,  O.  Box  407,  Stockton. 

Kni6~Bldgs.,  OaklinF>aitirweiteipn'  Faeifle  R.R.;  Bid*  due  Feb.  17,  2~PM? 
A,   M.  Hardy,   736  Clementina   bt.   San   Francisco    (HEmlock  4404) 


Box  2204,   Carmel. 

5  UNITS— Sacramento ;  Lean  Boa* 
Roland,  Route  8,  Box  1625,  Sacra- 
mento. «    < 

10  UNITS  — Santa  Cruz;  Ralph  L 
Robinson,  68  Centennial  St,  Santa 
Cruz. 

2  UNITS— Redwood  City;  Forrest  F 
Brackett,  550  El  Camlno  Real,  Red- 
wood City. 

2  UNITS  —  Oakland ;  M  P  Brasch, 
1600.Mountain  Blvd,  Oakland. 

17  UNITS— Santa  CMiz;  R  B  Ber- 
nard, Box  945,  Santa  Cruz. 

3  UNITS— Fresno ;  Lloyd  D  Hlbner, 
4866  Madison  Ave,  Fresno. 

4  UNITS— San  Francisco;  J  C  Duer- 
ner  &  Son,  San  Francisco.  . 

1    UNIT— Vlsalia;    E  A  Boettler,   614 

Oak  Park  Ave,  Vlsalia. 
1   UNIT— San  Carlos;  Ward  Tucker, 

816  4th  Ave,  San  Mateo. 
1     UNIT— North     Sacramento;    C    J 

Farver,  3809  Palmetto  St,  Del  Paso 

Heights, 
1   UNIT— El    Cerrito;    H   G  Patrick, 

969  Ordway  St  Albany. 

1  UNIT— Palo  Alto;  West  Bay  Con- 
struction Co.  637  Bryant  St  Palo 
Alto. 

2  UNITS — San  Francisco;  Rude  ft 
Llpman,  San  Francisco. 

1  UNIT— Hanf ord ;  A  F  Losli,  102  W 
4th  St  Hanford. 

1  UNIT— Fresno;  Claude  I  Clothier, 
1103  Wilson  Ave,  Fresno. 

48  UNITS— Palo  Alto ;  owners,  Wm  J 
Mooser  and  G  Workman,  San  Fran- 
cisco. 

20  UNITS— Colfax ;  John  Rdland,  Box 
690,  Route  1,  Colfax. 

5  UNITS — San  Fraujcisco;  Lacey  ft 
White,  San   Francisco, 

1  UNIT— Berkeley ;  Petersen  ft  Fish- 
er, 3510  Rheem  Ave,  Richmond. 

1  UNIT— Modesto;  Gordon  C  Wilson, 
417  Maple   St,  Modesto. 
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Owner  Taking  Bids — Due  March  6, 
2  P.  M. 

Automatic  Sprinkle  Systems; 
Serial  No.  04-203-47-58 

BENICIA  ARSENAL,  Calif.,  Solano 
County. 

Owner — San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 
Automatic     sprinkler     systems     in 

buildings  as  follows: 

(1)  Automatic  Sprinkler  Systems 

(a)  lump  sum,  in  building  No.  165; 

<b)  lump  sum,  in  building  No.  166; 

(c)  lump  sum,  in  building  No.  167; 


(d)  lump  sum,  in  building  No.  168; 

(e)  lump  sum,  in  building  No.  169. 

(2)  Fire  Alarm  Work 

(a)  lump  sum,  for  building  No.  166; 

(b)  lump  sum,  for  building  No.  166; 

(c)  lump  sum,  for  building  No.  167; 

(d)  lump  sum,  for  building  No.  168; 

(e)  lump  sum,  for  building  No.  169. 

(3)  Water  Supply 

(a)  80  lln.  ft,  8-in.  water  main; 

(b)  310  lin.  ft  6-in.  water  main; 

(c)  2  each  connections  8-ln.  to  exist- 
ing 8-in.  main; 

<d)  2  each  connections  6-in.  to 'exist- 
ing 8-in.  main; 

(e)  2  each  connections  6-in.  to  exist- 
.ing  12-ln.  nmin; 

(f)  2  each  8-ln.  poat  indicator  valves; 

(g)  4. each  6-in.  post  indicator  valves; 
(h)  24  each  4-in.  pipe  guard  posts. 

Specifications   obtainable  from  the 
above  office. 

2/14/47  /    •    » 

Low  and  Only  Bidder 
Addition  of  Coalhole,  Eto. 
POCATELLO,  Idaho.  U.  S.  Post  Of- 
fice BIdg. 


LIGHTING 

Architectural 

Theatrical 

Photographic 

FOR  MODERN  STORE  DESI^H  .  .  . 

•  Racassad  lent  uaits 

•  Leuvrad  dowRlighfs 

•  Adiustabia  aya-ball  spotllgkts 

•  Pin-hela  dewaliqhM 

•  Sharp-framlag  maral  pre|»eters  ' 

•  Adiustabia  loavra  spetllgbtf 

• 

Moflufacfured  Locally— fmmadlafa 
Oellvary 

ASSOCIATED  LIGHTING  SEtVICE 
4t8  Iryaat  St.  Saa  PraacUco 

si.f.i.iai.Kii^T||m|[|jiaj,ni{iBg 

EXbreeh  4766 


PAINTING 
DECORATING 

INTERIOR -IXTItlOR 

Floor  Fini$hing  -  Paper  Hangittg 

Free  Ettintating 

All  Work  Guaranteed 

Ml   6C22 

e 

JERRY  J.  STONE 

24V\  laqalls  St..  Saa  Francisco 


PLANS  ON  FILE 


iRUJin  PRinr  compnnv 

MAKtS 

FIHE  PniRT 

4tH  &  AdcJison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


The   following   list   of    plans   and   specifications   for  construction 
projects  are  now  available  for  inspection   at  the  office  of  DAILY 
PACIFIC   BUILOKR,  468  Tenth  Vtroet,  San   Francisco 


Work 


uooatlon 


ttid  Opening  Date 


Naval  Reaarva  Armory 


Stockton 


3*19 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  us  regarding  Improvement  District  jobs.    We  handle  collect 
tion^  buy  Warrants  or  Bonds  on  all  1919  or  1911  Aa  Districts. 

Telephone  GArfidd  8000 

HANNAFORD     ft    TALtOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


MALL 

CONCRETE 
VIBRATORS 


...for  DEPENDABILITY  and  ECONOMY! 


AIM  Atwtt  ler  .  .  . 
MALL    C«n«r«t.    Vl. 

bratert. 
SKILSAW      8aw«. 

Orlllt,     Sandtrt, 

ttc. 
COMCT  Radial  Saw<. 

I  t*  10  H.   P. 
DELTA   Tabic  Sawt. 

Baad  Sawt.  ale. 
8YNTR0N     ElMtrlo 

and  Saaolin.  Ham- 

mtri    and     Farm 

Vltratart. 


Save  time  and  material  with  a  MALL  CON- 
CRETE VIBRATOR.  It  eliminates  hand 
puddling  and  saves  materials  by  placing  a 
stiffcr  mix.  MALL  CONCRETE  VIBRA- 
TORS  are  available  in  various  sizes  and  for 
gasoline,  electric  and  air-driven  power.  Write 
or  phone  for  free  catalog. 

"If  It's  a  fertabta  Tool  .  .  .  Wa  Hqv  If" 


DELTA     EQUIPMENT     AGENCY 

SALES  — RENTAL  ~  SERVICE 

2112  iroadway  OAKLAND  Pkooa  TEmplobar  6t71 


FRIDAY.  FEBRUARY  14.  1947 


Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S 
Appraiser's  BIdg.,  San  Francisco. 
Calif. 

Low  and  Only  Bidder— Nick  Hem- 
miuga,  «27  38th  Ave.,  San  Fran- 
cisco, Calif.,  11250. 
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Preliminary  Plans  In  Progress 

Medical-Dental   Building 

SAN  FRANCISCO,  Calif.  Geary  near 
Clement  St 

Owner— Withheld. 

Architect — J.  Clarence  Felciano,  4010 
Montecito  Ave.,  Santa  Rosa,  Calif. 

Frame  and  stucco,  one-story,  wood 
sash,  composition  roofing,  one  den- 
tal suite  and  one  medical  suite. 


DAILY    PACIFIC    BUILDER 
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Contomplated— Bond  Issue  In  Amount 

of  $240,000  Approved   February  11 
Elementary  School  Cost  taKlOOO 

MOUNTAIN     VIEW.     Calif.,     Santa 

Clara  County,  Bscuela  Ave. 
Owner— Mountain  View  Elementary 
School  District,  Kenneth  N.  Slater, 
superintendent ;  Donald  Wood,  Ross 
Newfairmer  and  Harry  Holden, 
members  of  the  board.  Mountain 
View,  Calif. 


P.  O.  Box  446,  Sonoma.  Calif. 
Mill   Work— Sierra   Mill   and   Lumber 
Co.,  £01  V  St,  Sacramento.  Calif. 
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Owner  Taking   Bids  From   Selected 

Contractors — Due   Feb.  17,  2  P.   M. 
Miscellaneous  Buildings 
OAKLAND.   Calif..  Alameda  County. 

Oakland   Yard,   Middle  Harbor  Rd. 
Owner- Western     Pacific     Railroad 

Co.,  526  Mission  St,  San  Francisco, 

Calif. 
Plans  by  engineering  department  of 

owner. 
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Contract  Awarded — Work  Starts 

immediately 
Bean  Warehouse  (Repair)  Cost  $8,000 
PATTERSON,    Calif.,    Stanislaus   Co. 
Owner— William  E.    Lyons,    Box   645, 

Patterson,  Calif. 
Includes  new  concrete  flooring. 
Contractor— H.   Sykes,   Box   626,   Pat- 

tersmi,  Calif. 


9- 1 0— EDUCATION  AL 
V5>  BUILDINwaS 

2/14/47  9 

FWA    Funds   Allotted    in    Amount  of 

$3600 
Elementary  School  Cost  $65*100 

PLEASANTON.    Calif.,    Alameda   Co. 
Owner— The    Pleasanton    Elementary 
School  District,  Guy  R.  Household- 
er,   district    superintendent,    Pleas- 
anton, Calif. 
Building  with  floor  area  of  6000  sq. 
ft.   containing  five  classrooms  and 
necessary  toilet  facilities. 
FWA    advance    funds    have    been 
allotted  to  assist  in  the  preparation 
of  plans,  according  to  an  announce- 
ment by  Wright  L  Felt,  division  en- 
gineer  in   charge   of    the   Bureau    of 
Community  Facilities  of  the  Federal 
Works  Agency,  630  Sansome  St.,  San 
Francisco,  Calif. 
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Bond  Issue  Approved  February  11  In 
Amount  of  $60,000  '"^ 

School  (Additions) 

ALJLMBDA  and  CONTRA  COSTA 
COUNTIES,  Calif.  Amador  Valley 
.High  SchooL 

Owner — Amador  Valley  Joint  Union 
Hig:h  School  District  of  Alameda 
and  Contra  Costa  Counties,  Board 
of  Trustees  (Edwin  E.  Orloff,  Bay- 
mond  Brown,  John  G.  Busch,  A.  B. 
Casterson;  clerk,  Henry  Moller), 
Pleasanton,  Calif. 

Remodel  home  economics  department, 
complete  the  gymnasium  and  con- 
struct a  combination  bus  garage 
and  shop. 

2/14/47  » 

Plans    In    Progress — FWA    Funds 
Allotted   In    Amount  of  $21,000— 
Bond    Election   Contemplated 
School   Building  Cost  $479,000 

ARCADIA.    Calif.,    Los    Angeles  Co. 

Hugo  Reid  School. 
Owner— Arcadia  City  School  District, 
B.  E.  Westerhouse,  district  super- 
intendent, Arcadia,  Calif. 
Architect  —  Paul    Kingsbury,   106    W. 

Srd  St.,  Los  Angeles,  Calif. 
Reinforced   concrete,   one-story,    con- 
taining 12  classrooms,  kindergarten 
unit,    administration     building    and 
combination    cafeteria   and   audito- 
rium,   with    necessarj'    toilets    and 
outside  covered  passageways. 
FWA  advance  planning  funds  have 
been  allotted  to  assist  in  the  prepara- 
tion of  the  plans,  according  to  Wright 
L.    Felt,   division   engineer   in    charge 
of  the  Bureau  of  Community  Facili- 
ties   of   the    Federal    Works   Agency, 
6S0  Sansome  St.,  San  Francisco,  Calif. 
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Bond   Issue  Approved   February  11  In 
Amount    of    $130.000— FWA    Funds 
Allotted   In   Amount  of  $7,200 
School    (Addition)  Cost  $129,000 

PLEASANTON,    Calif.,   Alameda   Co. 

Pleasanton  Elementary  School. 
Owner— The   Pleasanton    Elementary 
S<?hool    District    of    Alameda    and 
Contra     Costa     Counties,     Guy     R. 
Householder,    district    superintend- 
ent: Edwin  E.  Arloff,  clerk,  Pleas- 
anton.  Calif. 
One-story     containing    overall    floor 
area   of  12,000  sq.  ft,   including  10 
classrooms,    administration    facilities 
and  toilets. 

FWA  funds  have  been  allotted  to 
assist  in  the  preparation  of  plans, 
according  to  an  announcement  by 
Wright  L.  Felt  division  engineer  In 
charge  of  the  Bureau  of  Community 
Facilities  of  the  Federal  Works 
Agency,  630  Sansome  St.,  San  Fran- 
cisco, Calif.  • 
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Plans  Approved 

SACRAMENTO.  Calif.,  Sacramento 
Co.— The  State  of  California,  Division 
of  Architecture,  School  Section,  Pub- 
lic Works  BIdg.,  Sacramento,  Calif., 
announced  the  following  approvals 
February  13  of  plans  and  specifica- 
tions for  school  projects  in  Southern 
California: 

Addition  at  West  Covina  Elemen- 
tary School,  Los  Angeles  County; 
cost.  $80,000;  owner.  West  Covina 
Elementary  School  District,  L.  F. 
Moore,  president;  architects,  E.  C. 
and  E.  W.  Taylor,  803  W.  Srfl  St., 
Los  Angeles,  Calif. 

Veterans'  Center  at  Burbank  High 
School;  owner,  Burbank  Unified 
School  District,  Burbank,  Los  An- 
geles County ;  architect,  G.  H.  Schulte. 
Classroom  addition  at  Newport 
Beach  Grammar  School,  Newport 
Beach,  Orange  County;  cost  $90,000; 
owner,  Newport  Beach  School  Dis- 
trict, Gordon  B.  Findley,  chairman  of 
board:  architects,  Marsh,  Smith  &. 
Powell.  1934  Milan  Ave.,  Pasadena, 
Calif. 

Additions  at  Garfield  Elementary 
School,  San  Diego;  cost  $50,000;  own- 
e^  San  Diego  Unified  School  Dis- 
trict, San  Diego;  architect,  Wl  T. 
Johnson,  San  Diego  Trust  &  Savings 
Bank  BIdg.,  San  Diego,  Calif. 

Pool,  garage.  Industrial  arts  build- 
ing, Santa  Paula  Union  High  School, 
Santa  Paula,  Ventura  County;  cost, 
$100,000;  owner,  Santa  Paula  Union 
High  School  District,  H.  K.  Dudley, 
chairman  of  board ;  architect,  Roy 
Wilson,  Box  931.  Santa  Paula,  Calif. 
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Contemplated — Included     In     Bond 
Election  for  $3,678,000  Construction 
Program  Set  for  about  March  25 
School  Additions  Cost  $226,420 

SACRAMENTO,    CHUt..    Sacramento 

C?o.  Uncoln  Jr.  Higli  School. 
Owner — Sacramento  Board  of  Edu- 
cation. Dr.  James  F.  Bursch,  Supt. 
of  Schools,  Admin.,  BIdg.,  1200 
21et  St.,  Sacramento,  Calif. 
Includes  gymnasium.  $106,300;  new 
cafeteria  $9e.40C  and  ctaft  shop 
$?0  670. 


Owner — Sacramento  Board  of  Edu- 
cation, Dr.  James  F.  Bursch.  Su- 
perintendent of  Schools.  Adminis- 
tration BIdg.,  1200  2l8t  St,  Sacra- 
mento, Calif. 

Includes  4  new  classrooms,  $W.000: 
playground  toilet  facilities,  $15,000. 
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FWA    Planning    Funds   Allotted    In 
Ameunt  of  $12,000— i noiiided  in 
Bond    Election  for  $3,678,000 
Construction   Progrsm  Set  for 
about  March  25 
Elementary   School  Cost  $219,000 

SACRAMENTO.  CaUf.,  Sacramento 
County.  River  Park.  N.  H.  St  Road 
between  Southern  Pacific  Tracks 
and  American  River. 
Owner — Sacramento-  Board  of  E:du- 
cation.  Dr.  James  F.  Bursch,  su- 
perintendent of  schools.  Adminis- 
tration BIdg.,  1200  2l8t  St,  Skcra- 
mento,  Calif. 
Includes   12  rooms. 
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FWA  Planning   Funds  Allotted   In 
Amount    of   $5,400— Included    In 
Bond    Eleotlon    for   $3,678,000 
Construction     Program    Set    for 
About  March  25 
School    Additions  Cost    $99,400 

SACRAMENTO,    Calif.,    Sacramento 
Co.  El  Dorado  Elementar>'  School, 
53rd  and  J  Sts. 
Owner— Sacramento    Board    of    Edu- 
cation,  Dr    James    F.    Buisrh,.  su- 
perintendent  of   Schools.   Adminis- 
tration BIdg.,   1200  21.st  St.,  Sacra- 
mento,   Calif 
Includes    4    new   classrooms,    $60.0Uti: 
...sheltered    playroom,    $15,000:    play- 
ground  toilet   faciiUies,  $15,000. 


2/14/47  9 

Owner  Taking   Bids  — Due   March  4, 

8:30    P.    M. 
School    Bidg..    Approx.    Cost    $350,000 
."AN     I.EANDRO,     Calif.,     Alameda 
County.  Woodrow  Wilson  Elemen- 
tary Scho3l,  West   Avenue,   129. 
Owner — City   of  San   leandro   Board 
of     Education     and     San     L.eandro 
School  District,  Person  W.   Brown, 
president  of   board   of   trustees.   C. 
W.    Stone,    secretary    of    board    of 
education,   c/o  office  of  the  board 
in    Lincoln   School    BIdg.,   451   Hep- 
bum     St.,     San     Leandro,     Calif. 
Architects  —  Drapon,   Schmidts  and 
Hardman,  20C8   Allston  Way,  Berk- 
eley, Calif. 
1 -story,  concrete  walls,  roofs,  floors, 
4!H)x256,     with     inner     court.      Bids 
will    .be    receiv<  d    on    three    alter- 
native    bids     a.i     follows:      (1)     21- 
classroom    bulldlnij    cr.mplete    with 
administrative   offices,    nurse's    of- 
fice,    kindergarten     .^nd     auxiliary 
rooms     such    as    lavatories,     boiler 
room,  etc. :   (2)   13-fla«.^room  build- 
In^:    compl'^te    with    adminl.strative 
suite,   nurse's   office,   kindergarten, 
boiler   room,   etc.;    (3)    8-classroom 
structure    with    temporary    offices, 
lavatories,  and  boiler  room.    ^ 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  atch- 
itects    upon    deposit    of    $25.    refund- 
able. 

Each  bid  must  be  accompanied  by 
certified  check  In  amount  of  lO'i 
of  bid. 
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FWA   Planning  Funds  Allotted  in 
Amount  of  $12,000— Included   In 
Bond    Election    For  $3,678,000 
Construction    Program    Set  for 
about    March    25 
Elementary   School  Cost  $219,000 

SACRAMENTO,  Calif.,  Sacramento 
County.  Whit»»  and  Terry  property 
south  of  H  St.  Road. 
Owner— Sacramento  Board  of  Edu- 
cation, Dr.  J.imes  F.  Bursch,  <*u- 
perintendenf  of  schools.  Adminis- 
tration BIdg..  1200  21st  St.,  Sacra- 
mento, Culif. 
Includes    12    ruoms. 


2/14/47  A 

Contemplated— Included   in   Bond 
Election  for  $3,678,q00  Construction 
Program  Set  for  About  March  25 

Administration    BIdg.    (Remodel) 

Cost    $150,000 

SACRAMENTO,  Calif.,  Sacramento 
Co.  Jefferson  Elementary  School, 
leth  and   N  Sts. 

Owner— Sacramento   Board    of    Edu- 
cation,  Dr.   Jas.    F.    Burscih,    Supt, 
of    School.s,    Administration    Bide 
1200  2l8t  «.,  Sacramento,  Calif. 

Remodel  school  bIdg.,  in  adrninlstra- 
tion    bidg. 
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FWA  Planning  Funds  Allocated  In 
Amount   of  $16,660— Included    in 
Bond    Election    for   $3,678,000 
Construction    Program    Set   for 
about    March   25 
School    Additions  Cost   $302,700 

SACRAMENTO,     Cai;f.,    Sacramento 
County.    Tahoe  91ementary  School, 
.TOth  St..  and  5th  Ave. 
Owner — Sacramento    Board   of    Bkfu 
cation.    Dr.    James    F.    Bursch,    su- 
perintendent   of    schools.    Adminis- 
tration Bide,  1200  21st  St.,  Sacra- 
mento,  Calif 
Includes  8  classrooms.  $120,000;  audi- 
torium   eeatlnff    375;    $75,000;    kin- 
dergarten    room.     $30,000;     library. 
$22,500;    office    nnd    nurse's    suite. 
$15,000  and  additional  toilet  facili- 
ties  $15,000. 


ALUMINUM 

Immediate  Delivery 
23  Va    gaag*   corrugated   tliaatt 

for  raoEag  ond  tiding. 

IVs"  Corragattea  maaas  added 

•fraagfbl 

6'   %   26*— «2.10  «'    «    2«*— 52.80 

10'    «   26'— •J.JO  12'    »    26'— <4.20 

,  Sp*ci4d  Prices  for  Quantity  Buyer* 

CLIVELAND  WRECKING  CO 
2tOO   Tkird    St.  VAIoacIa    4f77 
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FWA    Advance    Pla/ining    Funds 
Allotted   In  Amount  cf  $9,000— 
Included    In    Bond    Election    for 
$3,678,0r0  Construction  Program 
Set  for  About  March  25 

School    Additions  Cost  $164,000 

SACRAMENTO,  Calif.,  Sacramento 
Co,  Rivorsido  Elementary  School, 
2970  Riverside  Blvd. 

Owner — Sacramento  Board  of  Edu- 
cation, Dr.  J.-imes  F.  Bursch.  Su- 
perintendent of  Schools.  Admlnls- 
I  ration  Bl.lg.,  1200  21st  St,  Sacra- 
mento.  Calif. 

Includes  new  auditorium.  $75,000: 
4  new  classrooms.  $60,000:  outdoor 
toilet   faculties,  $16,000 


2/14/47  9 

Contemplated^lncluded   In    Bond 
Election  for  $3,678,000  Construction 

Program  Set  for  About  March  25 
Nigh   School  Additions  $833,660 

SACRAMENTO.    Calif..     Sbcr<imento 

County.    Sacramento    .Senior    High 

School,    .14t^    and    W   Sts. 
Owner— Sacramento    Board    of   Kdu 

cation.  Dr    Jame.<^  F.  Bursch.  Supt. 

of  Schools,  Aimln    BIdg..  1200  Slst 

St..   Sacramento.  Calif. 
Includes   boys'   gymnasium.    $406,600; 

Indoor     swimming     pool.     $220,660; 

and   new  school   cafeteria. 


2/14/47  •     9 

Owner  Taking  Bids— Due  March  IS, 

"      Pe      Wnm 

School   Addition  Cost  $160,000 

ALTURAS,  Calif.,  Modoc  County.  Al- 

turas  Elementary  School  District 
Owner  — Alturas  Elementary  School 
District,  L.  F.  Johnson,  principal, 
Alturas  Elementary  School,  Al- 
turas, Calif. 
Architect  —  Leonard  F.  Starks,  416 
Native  Sons'  BIdg.,  Sacramento, 
Calif. 

Three  classrooms,  kindergarten, 
kitchen  an  dcafeterla,  and  music 
department,  frame,  masonry  walls. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $20. 

2/14/47  9 

Contemplated — Bond    Election    In 
Amount  of  $172,000  Set  for  March  11 

School   (Addition) 

SAN   MATEO   COUNTY,    Calif.    Wil- 
low Elementary  School. 

Owner— The  Ravenswood  Elementary 
District,  John  I.  Cleese,  chairman 
of  school  board,  Ravenswood  Ele- 
mentary Schoolhouse,  623  Donohoe 
St.,  East  Palo  AUo,  Ban  Mateo 
County,  Calif. 

Conaultlitg  Architect  —  Arthur  D. 
Janssen,  Austin  Ave.  and  Patricia 
Dr.,  Atherton,  Calif. 

Ten-classroom  addition. 


Sharon  BIdg.,  San  Francisco,  CaUf. 
steel  frame,  open-sided  structures 
with  corrugated  iron  roofs,  together 
with  machinery  foundations,  con- 
veyor systems,  tanks  and  bins  to 
house  factory'  equipment 
Selected  list  of  contractors  Includes: 
E.  S.  McKittdck  Co.,  7839  Santa 
Fe  Ave.,  Huntington  Park. 

Frod   J.   Early  Co.,  1151  S.   Broad- 
way, Los  Angeles. 

Larsen    &   Larsen,    629   Bryant   St, 
San  Francisco. 

Al-Co     Co.,     6433    Flemish    Village 
I>ane,  L.os  Angelea 

14-17— PUBUC  BLDGS. 

2/14/47  •     U 

Owner  Taking  Bid»— Due  Feb.  19, 
2  P.  M.— Plans  on  File — Bidder* 
Figuring 

Naval    Reserve   Armory;    Spoo.  18171 

STOCKTON.  Calif.,  San  Joaquin  Co. 
Adjacent  to  former  Pollock  Ship- 
yard. 

Owner  — Public  Works  Department 
12th  Naval  District,  Room  A-lOO, 
Federal  Office  BIdg.,  Civic  Center, 
San   Francisco,   Calif. 

Plans  by  owner. 

Three  government-furnished  Butler 
type  metal  rigid  frame  buildings 
(40x100   ft),   connected   to  a  wood 


Summerbell 

Roof  Structures 


yaur  iiaw 
bHildIng  for 
today's  ooods. 

Caff . . . 
SUMMIRIILL 


1746  Thirteenth  Street 
Oakland,  California 

TWinualts    3  <t  j  j. 
ENferprisc   10930 


2/14/47  9 

Sub   Contracts    Awarded — Work 
Started   Jan.  27 

School     (Addition)  Cost    $15,275 

GLEN  ELLEN,  Calif..  Sonoma  Co. 
t>unbar  Union  Elementary   Sc<hool. 

Owner  —  Dunbar  Union  School  Dis- 
trict. Maxwell  Cunningham,  prin- 
cipal and  secretary  to  the  board  of 
tru.«itee3.  John  Kirk,  chairman, 
Dunbar  Union  Elementary  School, 
Glen  Ellen,  Calif. 

Architect— J.  Clarence  Felciano.  4010 
Montecito  Ave.,  Santa  Rosa.  Calif. 

Frame,  one-j^or>'.  Includes  office  and 
c«a««sroom. 

Contractor  —  Sigurd  Moll,  Route  1, 
Box  357,   Sonoma,  Calif. 

Roofing  —  Acme  Roofing  Co..  2971 
Browns  Valley.   Napa.   Calif. 

Plumbing.  Heating  &  Sheet  Metal— 
Ed  Petcrj-on.  Box  458.  Sonoma, 
Calif. 

Electric  Wiring  —  Henry  Lourdeaux, 


2/14/47  9 

Contemplsted-^lncluded     In     Bond 
Election  for  $3,678,000  Construction 
Program  Set  for  about  March  25 
High   School    Additions   Cost   $369,300 
SACRAMENTO,    Calif..    Sacramento 
Co.  McClatchy  Senior  High  Schoo' 
Freeport    Blvd. 
Owner — Sacramento    Board    of    Edu- 
cation. Dr    James  F.  Bursch.  Supt. 
of    Schools.    Administration    BIdg.. 
1200  2Ut   St..    .Si>cramento.   Cal'.f. 
Includes  new    a  Ing  of  10  clas.^roonrui. 
$165,000-    addition    of    s    classroom 
to   boys'   gym,   $46,360;    addition   of 
a  classroom  to  elrls'  pym.  $40.85»): 
addition    of    radlo-electriclty    shop. 
cIas!»room.  $.r'?.700:  stafrecraft  nrnm 
$32,A0O:    toilet    facilities,    $32,700;    1 
•ihop     classroom     for     frcneral     In- 
stnictlon  nurposes,  $15,000 


2/14/47  I 

Bond    Issue  Approved    Feb.   11   In 
Amount  of  $157,000 

School    Building 

CHOWCHILLA,  Calif.,  Madera  Co. 
Monterey  and  11th  Sts. 

Ownei^-The  Chowchllla  Elementary 
School  District,  Harry  Stadler,  Stu- 
art Young  and  Chester  Wilson, 
members  of  the  board.  Chowchllla, 
Calif. 

12.13— INDUSTRIAL 
BUILDINGS 


Brick   Work   EsHmofes 

Any  Size 
FURNACE  AND 
CONSTRUCTION  REPAIRS 

PHILIP  FIRESTONE 

Phone  LOcIchaven  (1-7667  or 
KEIIogg  3-2348 


2/14/47  0 

Contemplated — Included    In     Bond 
Election   for  $3,678,000  Construction 
Program   Set   for  about   March  25 

Speclsl  Education  Center 

Cost.  $228,600 

SACRAMENTO.  Calif..  Sacramento 
Co.  8th   and  S  Sts. 

Owner — Sacramento  Board  of  Edu- 
cation. Dr  Jam»»R  F.  Bursch.  Supt. 
of  Schools,  Administration  BIdg.. 
1200  21fct   St,    SHcramento,    Calif. 

ESducation  center  for  physically  and 
mentally  handicapped  children. 


2/14/47  9 

FWA    PIsnnIng    Funds   Allotted    In 
Amount    of    $4,500^1  ncluded    In 
Bond    Election   for  $3,678,000 
Construction     Progrsm     Set    for 
AbOLit    March  25 
School    Additions  Cost   $82,000 

SACRANfENTO,  Calif..  Sacramento 
County  Iheodoro  Judah  Elemen- 
tary School.  San  Miguel  and  D  Sts 


2/14/47  •     13 

Owner    Taking    Bids    From    Selected 

List    of   Contractors — Due  Maroh   S 
Glass  Factory  Buildings 
ORANGE  COUNTY,  Calif.  About  6H 

miles   from   Corona    on    Lake   Elsl- 

nore  Highway. 
Owner— Owens-Illinois  Glass  Co.,  820 

California  St.,  San  Francisco,  Calif. 
Consulting  Engineer— H.  J.  Brunnier, 


Need  a 
Concrete  Mixer? 

Co//  .  .  . 

STANDARD  for 

3V2  S  to  28  S 

CMC    MIXERS 

EXbrook    8845 


H} 


BURKE     FORM     CLAMPS 


^ 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

All  Types  of  Concrete  Construction  Specialliei 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San   Francisco  Phone  GArfleld  8768 


COMET  SAWS 


Va  to  10  H.  p. 


K£RR  EQUIPMENT  CO. 


L 


160  Tenth  Street 


Comei    of    Naioma 
SAN  FRANCISCO 


Vh.  MArket  1651 


I 


I 


)" 
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DAILY    PACIMC    BUILDER 


frame  head  building  (16te20  ft), 
with  ,  all  the  necessary  excavation, 
,ftli,  demolition,  concrete  construc- 
tion, roads  and  paving,  structural 
steel  work,  miscellaneous  Iron  and 
steel,  carpentr  yand  Joinery,  as- 
phalt tile  flooring,  roofing  and  sheet 
metal  work,  glazing,  finish  hard- 
ware,  metal  studding,  furring  and 
lathing,  plastering,  metal  windows, 
metal  doors,  wire  fence,  plumbing, 
heating,  electrical  work  and  field 
painting. 

Plans  and  specifications  obtainable 
from  Public  Works  Department,  De- 
sign Division,  Room  A-119,  Federal 
Office  BIdg.,  Civic  Center,  San  Fran- 
cisco, Calif.,  upon  deposit  of  check 
or  postal  money  order  for  |15,  pay- 
able to  Chief  of  Bureau  of  Yards 
and  Docks. 

A  set  of  plans  and  copy  of  speci- 
fications are  now  on  file  for  ex- 
amination at  the  office  of  DAILY 
PACIFIC  BUILDER,  465  Tenth  St, 
San  Francisco,  Calif. 

The  following  contractors  have 
taken  out  plans: 

S.  C.  Giles,  3501  N.  Commerce  St, 

Stockton,  Calif. _^    _ 

C.  E.  Kennedy,  S50  W.  Charter 
Way,  Stockton,  Calif. 

Charles  MacClosky  Co.,  112  Market 
St.,  San  Francisco,  Calif. 

Da  Roza,  20  B.  Mariposa  St.,  Stock- 
ton, Calif. 

Henry  Arian  Construction  Co.,  4142 
Gearv  Blvd.,  San  Francisco,  Calif. 

'Wallace  D.  Harkins,  Inc.,  406  Sut- 
ter St.,  San  Francisco.  Calif. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Jerry  Doyle,  P..  O.  Box  74,  San 
Leandro,  Calif. 
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Low  antf  Only  Bidders 

Painting  and   Repair* 

SEBASTOPOL,  Calif.,  Sonoma  Co. 
U.  S.  Post  Office. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Includes  exterior  and  interior  paint- 
ing and  miscellaneous  repairs. 

Low  Bidder— Pacific  Painting  &  Dec- 
orating   Co..    6414   Telegraph    Ave., 
Oakland,  Calif.,  13189. 
Other  bidders  February  12  were : 
R.  A.   Newman,   McMlnnville,  Ore., 

$3524.  « 
Patterson     Bros.,     Oakland,    Calif., 

93985. 

Grohne  Co.,  Decatur,  111.,  $4375. 

C.  E.  Walte,  San  Francisco,  Calif., 
J7875. 


22-26— RESIDENTIAL 
BUILDINGS 


Pittsburg,  Calif. 

Owner  — U.  S.  Engineer  Office,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Conversion    of    16   buildings  into    64 
apartments  or  family  housing. 
Bids  will  be  taken  as  follows: 

(1)  lump  sum,  conversion  of  build- 
ings No.  T-225,  T-226,  T-227,  T- 
228.  T-257,  T-258.  T-259,  T-2eO, 
T-261,  T-262,  T-263,  T-293,  T-294, 
T-295,   T-296.  T-2»7; 

(2>  sanitary  sewer  system,  including 
all  new  connections,  4-in  run- 
outs, 6-ln.  lines,  6-ln.  cleanouts 
to  grade  and  all  trenching  and 
backfilling; 

(a)  350  lin.  ft.  4-ln.  vitrified  day 
8e«ver  pipe  in  place,  finished; 

(b)  700  lin.  ft  6-in.  vitrified  clay 
sewer  pipe  in  place,  finished ; 

(c)  10  each  6-ln.  cleanouts  to  grade; 

(3)  gas  supply  and  dlstrfbution  sys- 
tem, including  connections  to 
supply  main,  valves  and  connec- 
tions to  house  systems ; 

(a)  1800  lin.  ft  2^ -in.  blaek  iron 
gas  pipe,  wrapped; 

(b)  1300  lin.  ft  1-ln.  black  Iron  gas 
pipe,  wrapped; 

(4)  cement  sidewalk  work; 

(a)  24.000  sq.  ft  cement  sidewalk  in 
place ; 

(b)  80  lin.  ft  4-ln.  vltrtfled  clay 
sewer  pipe  culverts. 

Low  Bidder — Charles  MacClosky,  112 

Market    St.,    San    Francisco,    Calif.. 

$166,020. 

Complete  bids  on  Itcmb  1.  2,  3  and 
4   follow : 

Charles  MacClosky.  Sa.n  Francisco. 
Calif.,  total  bid,  $166,029;  (1)  $152.- 
224;    (2(   $19?0;    (S)   $4505;    (4>   $7280. 

Daley  Bros..  Belmont,  Calif.,  $181,- 
642;  (1)  $160,781;  (2)  $4f48;  (3)  $7.- 
233;    (4>   59080. 

James  I.  Barnes  Cohstr.  Co..  San 
Francisco.  Calif..  $184,421;  (1)  $166.- 
OOO;    (2)  $4260;   (3^   $6831;   (4)   $7300. 

B.    &    R.    Constr.    Co..    San    Fran 
ciico,     Calif.,    $203,359;     (1)     $185,478; 
(2)  $4290;   (3)  $6831;   (4)  $6760. 

Erbentraut  &  Summers,  San  Fian- 
cisco.    Calif,    $204  912;     (1)     $186,327; 

(2)  $4206;   (3)   $6700;    (4)   $7680. 
Russell    A.    Cullen,    San    Francisco. 

Calif..  1211.440;  (1)  $197,840;  (2)  $2.- 
490:    (S)    hSSW:   (4)    $5720. 

WaH.'ice  Harkins.  San  Francisco. 
Calif..  $226,314;  (1)  $214,489;  (2)  $1.- 
765:    (3)   $4260;    (5)   $5800. 

M.  &  K.  Crrp..  San  Francisco.  Cal.. 
$2.37.698.50;    (1)   $225,200;    (2)   $208,250; 

(3)  $3C96,    (4»   $7320. 

Midstate  Constr.  Co.,  San  Fran- 
cisco. Calif..  $243,337;  (1)  $230,512; 
(2)   $1665:    (3)    $4040;    (4)    $7120. 

Stolte.  Inc..  Oakland,  Calif..  $259.- 
58150:  (1)  $243,546;  (2)  $222,280;  (3) 
TC277-    f4t    $8536. 

Fred  J.  Early  Jr.  Co..  ^an  Fran- 
cisco. Calif..  $282,012;  (1)  $266,922; 
(2)   $2110:    <3>   $5060;    (4)   $7920. 


MARTINEZ,  Calif..  Contra  Costa  Co. 

Owner  —  City  of  Martinez,  Leonard 
McCllntock,  city  administrator; 
Frank  Sarles,  city  engineer;  Ray- 
mond B.  Johnson,  city  clerk,  City 
Hall,  Martinez,  Calif. 

Consulting  Engineer — L.  Cedrlc  Mac- 
abee,  156  University  Ave.,  Palo  Alto, 
Calif. 
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Owner  Taking   Bid — Due  Feb.  26, 

8  P.  M.  (Bidders  Figuring) 
Sewage  Pumping  Plant  Cost  $166,000 
MILL  VALLEY.  Calif.,  Marin  County. 
Owner— City    of    Mill    Valley,    R.    E. 

Baumberger,   city  clerk.   City  Hall, 

Mill  Valley,  Calif. 
Consulting  Engineer — John  S.  Bates, 

3134  Eton  St.,  Berkeley,  Calif. 
Reinforced  concrete  pumping  station, 

including    pumps,    mechanical    and 

electrical   equipment,  piping,   grad- 
ing, etc. 

Unit  quantities  were  published  on 
February  5. 

Specifications  obtainable  from  the 
office  of  the  engineer  upon  deposit 
of  $25,  refundable. 

The  following  contractors  have 
taken  out  plans: 

DeLuca  &  Son,  1745  Filbert  St,  San 
Francisco,  Calif. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland,  Calif. 

Fred  J.  Early  Jr.  Co.,  369  Pine  St, 
San  Francisco,  Calif 


Hoagland-Flndlay  Engineering  Co., 
3254  Cherry  Ave.,  Long  Beach.  Calif. 

Haas   &   Rothchild,   326  Merchants'  ,  nished  free  of  cost  to  the  contractor 


Street 

Owner— State  of  California.  Dlvlslo* 
of  Highways,  Public  Woriis  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineei^-G.  T.  Mo- 
Coy,  Public  Works  Bldg.,  Sasra- 
mento,  Calif. 

Substructure  for  an  overhead  cross- 
ing. 

Low  Bidder— Macco  Corp.,  816  Para- 
mount    Blvd.,     Clearwater,     Calif., 
$231,305.50. 
The  work  Involves:       , 

(1)  450  cu.  yds.  roadway  excavation; 

(2)  2400  cu.   yds.  structure  excava- 
tion; 

(3)  3800  cu.  yds.  Imported  borrow; 

(4)  2700    cu.    yds.  class   A    portland 
cement  concrete; 

(5)  32,110  lin.  ft  furnish  Douglas  fir 
piling ; 

(6)  3150  lin.  ft.   furnish  10-ln.   steel 
piling ; 

(7)  772  each  drive  timber  piles  and 
Isiteel  piles; 

(8)  6  each  steel  pile  splices; 

(9)  442.000  lbs.  furnish  bar  reinforc- 
ing steel ; 

(10)  442,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  9500  lbs.  anchor  bolt  assemblies; 

(12)  690  lin.  ft  new  track; 

(13)  915     lin.     ft     remove     existing 
tr&clcs ' 

(14)  174    Un.    ft    relocating    existing 
track; 

(15)  engineer's  office. 
All    track  materials   In    connection 

with  Items  13,  14  and  15  will  be  fur 


Exchange  Bldg.,  San  Francisco,  Calif. 
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BRIDGES 


2/14/47  •     83 

Low  and   Only   Bidders 
Bridge  (Substructure)       Cost  $317,106 
REDDING,     Calif.,     Shasta     County. 

Across  the  Sacramento  River. 
Owner— State   of   California,  Division  ,  ^      „  v..  »    c   „„„™„„*„    •o«a 

of  Highways.  Public   Works   Bldg.    <E.  John  C.  Gist.  Sacramento,  $264.- 

Sacramento    Calif  '  453.60. 

State  Highway  Engineer— G.  T.  Mc-  I  'F)  Johnson  Western  Co..  San  Pedro, 

Coy.    Public    Works    Bldg..    Sacra-  i  $279,728.45. 


Total   bids   submitted   February   13 
were : 

^A)  Macco    Corp..    Clearwater.   $231,- 
305.50. 

(B)  C.    B.    Tuttle    Co.,    Long   Beach, 
$238,816. 

(C)  R.     M.     Price     Co.,     Huntington 
Beach.  $241,17&50. 

(D)  Carl  N.   Swenson  Co.,   San   Jose, 
$242,133.06. 


mento,  Calif. 
Substructure  for  a  bridge. 
Low   Bidder — James   I.    Barnes   Con- 
struction Co.,  Box  799,  Santa  Mon- 
ica. Calif.,  and  941  Russ  Bldg.,  San 
Francisco.  Calif..  $317,104 
The  work  involves: 
(1)  3400  cu.  yds.   structure   excava- 
tion .type  A; 
(2-)  1300  cu.    yds.   structure  excava- 
tion, type  B; 
(3)  1450   cu.    yds.    class   A   portland 
cement  concrete  structure; 


(G)  Winston  Bros.  Co.,  Los  Angeles, 

$289,838.50. 
(H)  United  Concrete  Pipe  Corp.  and 
Ralph    A.    Bell,    Baldwin    Park, 
$307,702.  - 

Unit    prices    will    be    published    to- 
morrow.    . 
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Low  and   Only   Bidders 
Overcrossing     (Substructure) 

""  Cost,  $378,653.30 

Overcrosslngs   (Substructure) 

(4)  1350  cu.    yds.    class    A    portland  I  SAN   MATEO   COUNTY.   Calif.   Bay- 
cement  concrete  footing  block ;      !     shore  Freeway  between  South  San 

(5)  4700  lbs.  miscellaneous  steel;         I     Francisco  and  Burllngame. 

Owner — State  of  California.  Division 


(B)  Butte  Constr.  Co.  and  Haas  &. 
Rothchild.  San  Francisco,  Calif., 
$425,209.54. 

(F)  Barrett  &  Hilp.  San  Francisco. 
Calif.,   $426,513.80 

(G>  Macco  Corp.  and  Morrlson-Knul- 
sen,  San  Francisco,  Calif.,  $427.- 
144.20. 

(H)  M.  &  K.  Corp..  San  Francisco, 
Calif.,  $433,790.54. 

(I)  Carl  N.  Swenson,  Saji  Jose.  Cal., 
$458,232.20. 

(J>  Harry  J.  Oser  and  Peter  Sbren- 
sen.  Redwood  City,  Calif.,  $463,- 
329.50. 

(K)  Guy  F.  Atkinson  Co.,  South  San 
Francisco,   Calif.,  $465,545.10. 

(L)  Charles  L.  Harney,  San  Fran- 
cisco,  Calif..   $486,987.72. 

(M)  Underground  Cortstr.  Co.,  Oak- 
land, Calif.,  $497,943.66. 

(N)  CMnton  Constr.  Co.,  San  Fran- 
cisco,  Calif..    $524,021.01. 

(O)  Stolte,  Inc.  and  Duncanson-Har- 
relson  Co.,  San  Francisco,  $595,- 
837.60. 

Unit    prices    will   be   gfiven    tomor- 
row. 

2/14/47  •     33 

Contract  Awarded 

Undercrosslng  Cost  $234,826.90 

SAN  RAFAEL,  Calif.,  Marin  County. 
Linden  Lane,  under  the  tracks  of 
the  Northwestern  Pacific  Railroad 
and  the  freeway. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif.  •  -^ 

Includes  undercrosslng  and  approxi- 
mately 0.15  mile  grading  and  sur- 
facing with  Portland  cement  con- 
crete, crusher  run  base  and  plant 
mix  surfacing. 

Comractor  —  Parish  Bros.,  Box  6, 
Benlcia,  Calif. 


(6)  20.810  lin.  ft  furnish  steel  piling; 

(7)  519  each  drive  steel  piles; 

(8)  52  each  steel  pile  splices; 


of  Highways.  Public  Works   Bldg., 
Sacramento,  Calif. 


2/14/47  •     2* 

Correetlon — Plans  Completed — Ownsr 
to  select  Contractor  In  Approxi- 
mately One  Month 

Residence 

PACIFIC  GROVE,  Calif ...  Monterey 
County. 

Owner— Mrs.    Rudder,   Pacific  Grove, 
•Calif. 

Architect— Robert  R.  Jones.  Ocean 
and  Mission  Sts.,  Carmel.  Calif. 

Wood   frame,   stucco  exterior,   studio 
type  design,  one  bedroom. 
Correction  in  architect's  name. 


= 


Engineering  Section 


(9)  219,000  lbs.  furnish  bar  relnforc-    State  Highway  Engineer— O.  T.  Mc- 
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2/14/47 

Low  and   Only   Bidders 

Apart.-nents     (Conversion);      Serial 
No.  04-203.47.55  Cost.  $166,029 

CAMP  STONEMAN.  CAllf..  Contra 
Costa  County.  Section  Q.  Areas  3 
and    4;    about    one    mile    south    of 
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^CONTRACTOR'S 
POWER 

SAWS 

NORDBERG-BUDAY 

•  HEAVY  DUTY 

•  GASOLINE  POWER 

•  PORTABLE 

•  ROTATING  TABLE^ 

•  10"  BLADE 

•  RIP  OR  CROSSCUT 

•  MITERS  &  RAFTERS 

Now  Avoilobl* 

for 

immediof*  Delivery 

Com*  Im  for  OemoRifrafiee 

COAST 

E*QUIPMENT 
COMPANY 

f4l  Iryant  Sf.      MArkef  1740 


31-32— WATER  SUPPLY  &. 
SEWAGE  DISPOSAL 
PLANTS 

2/14/47  •     82 

Engineer  Appointed  to  Prepare  Plane 
Sewage  Treatment  Plant 


Ing  steel; 

(10)  219,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  engineer's  office. 

Total    bids   submitted   February  13 
were : 
(A)  James     I.     Barnes     Construction 

Co..'  Santa  Monica.  $317,106. 
(Bt  John  C.  Gist.   Sacramento,  $318,- 

340. 
(C)  Lord      &      Bishop,     Sacramento, 

$335,731. 
(Di  United  Concrete  Pipe  Corp.  and 

Ralph    A.    Bell,    Baldwin    Park, 

$348,925. 

(E)  Macco   Corp.,    Clearwater,    $367,- 
740. 

(F)  Guy  F.  Atkinson  Co.,  South  San 
Francisco.  $368,697. 

(G)  Johnson   Western   Co.,.  Alameda, 
$374,419. 

(H)  E.  B.  Bishop.  Orland.  $387,783. 
(It    Pacific    Bridge    Co.,    San    Fran- 
cisco, $465,835. 
(J)    George  Pollock  Co.,  Sacramento, 
$446.C69. 
Unit  prices   will    be    published    to- 
morrow. 


8S 


2/14/47 

Low  and  Only  Bidders 

Overhead  Crossing   (Substructure) 

Cost  $231,305.50 

SANTA  BARBARA,  Calif.,  Saata 
Barbara  County.  Over  tracks  of 
Southern  Pacific  Co.  at  Salsipuedes 


Coy,    Public    Works    Bldg.,   Sacra 

mento,  Calif. 
Substructure  for  four  overcrosslngs. 
Low   Bidder — Carrico  A   Gautlerf  365 

Ocean   Ave.,   San    Francisco.   Calif.. 

$378,653.30 

The  work  Involves: 

(1)  9250  cu.   yds.   structure   excava- 
tion ; 

(2)  5085   cu.    yds.   class   A   portland 
cement ; 

(3)  18.100    lbs.    anchor   bolt    assem- 
blies ; 

(4)  75.996  lin.  ft.   furnish   untreated 
timber  piling; 

(5)  6040  lin.  ft.   furnish   10-in.   steel 
piling; 

(6)  4975  lin.   ft.   furnish   12-ln.   steel 
piling; 

(7)  19  each  steel  pile  splices; 

(8)  2148  each  driving  piles; 

(9)  756.000  lbs.  furnish  bar  reinforc- 
ing steel ; 

(10)  755.000  lbs.  place  bar  reinforcing 
steel ; 

(11)  engineer's    office. 

Total  bids  submitted  Feb.  13  w  °rt  : 

(At  Carrico  &  Gautler.  San  Francis- 
co.  Calif..   $378,653.30. 

(B>    Healy-Tibhitta   Constr.   Co..   San 
Francisco.   $3(8.895.45. 

(C»  Dan  Capxito  and  Edward  KecbU', 
San    Jose.    Calif..    $404,408.36. 

(D)     Farl.sh    Bros,    and    L,ou    Joneb 
Constr.    Co..    Benlcia.    C^llf..    $406. 
312  00. 


34— DAMS,  RESERVOIRS  & 
DREDGING 

2/14/47  •  S4 

Owner   Taking    Bids — Due    Feb.   26, 

5:30  P.   M. 
Bryant    Reservoir;    Spec.    LS-379 
CONTRA  COSTA  COUNTY.   Calif. 
Owner — East    Bay    Municipal    Utility 

District.    Room"  406.    512— 16th    St.. 

Oakland.  Cailf. 
District  Engineer— John  S.   Longwell 

512— leth  St..  Oakland.  Calif. 
Prestrossed     concrete    structure,    3.- 

OOO.COO-pal.  caoaclty. 

Work   mvolvos : 

(1)  2200  c.y.   excav.  for   reservoir; 

(2)  2000  c.y.   compacted  bockfiU; 

(3)  942  c.y.   reinf.  concrete; 

(41  lump   sum,   installation    of   pipe, 
valves  and  fittings; 

(5)  lump  sum.  in.^tallation  of  %-in 
square  steel  banrfs ; 

(6)  lump    sum.    furnish    and*  Install 
drains ; 

(7)  lump   sum.    install    gunltc    cover 
on   outside  of  reservoir  wall ; 

(8)  lump    sum.    furnish    and    Install 
misc.   steel  work; 

(9)  lump    sum,    furnish    and    install 
reser\'oir  bottomP  seal ; 

(10)  8^.000   lbs    bending   and    placing 
rrln».   steel ; 

(11)  923   barrels    funiiflih    high    eany 
strengtl-    portland    cement; 

(12)  635    bbls.    furnish    porlland    ce- 
ment; 

(13»  lump    sum,    furnish    and    InRtal'i 
l'4-:n.  pipe  railing. 
Specifications  pbtalnable  from  the 
above  office. 

38 — ELECTRIC  LIGHTING 
TRANSMISSION  LINES 
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2/14/47  • 

Low  dnd  Only  Bidders 

Tcftt   Piling;    Spec    1650     Cost   $19,201 

CENTRAL  VALLEY  PROJ.,  Calif. 
Site  of  Delta  -  Mendota  pumping 
plant,  approx.  S  miles  northwest 
of  Tracy,  Calif. 

Owner — U".  8.  Bureau  of  Reclamation 
O.  G.  Bodcn.  construction  engi- 
neer.  Atnloch.  Calif 

Plans   by  Engrtf.  Dept.   of   Owner. 

Low  Bidder — Underground  Construc- 
tion Co.,  75th  Ave.  and  San  Lean- 
dro  Blvd .   Oakland.   Calif..    $19,201 
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H.  Gerry.  270  City  Hall.  San  Fran- 
cisco, Calif.,  under  bid  No.  3836  for 
furnishing  and  delivering  50  sets  ball- 
bearing casters  for  Civic  Auditorium. 
Specifications  obtainable  from  the 
above  office. 


2/14/47  ",        .•     42 

Pinions — Corrected  Bid  Opening  Date 

SAN  FRANCISCO.  Calif.  —  UntU 
February  17.  2  P.  M.,  bids  will  be 
received  by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3834  for 
furnishing  and  delivering  150  tool- 
steel  pinions. 

Specifications  obtainable  from  the 
above  office. 
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Work   Involves : 

(1)  furnishing  equipment,  piling  ma- 
terials,   reinforcement    bars    and 

all    necossary    materials    tor    test 
loadlhg.  lump  sum; 

(2)  driving  540   l.f.   of   timber   piles; 

(3)  drivinc:  540  l.f.  of  steel  H  piles; 

(4)  furnishing  and  placing  concrete 
for  cap  and  applying  test  load  to 
one  group  of  five  piles  spaced  on 
3-ft.    to    3-ft    6-ln.   centers; 

N  (5)  dc    for    one    group    of    five    piles 
spaced  on  5-tt.   centers; 
(6)  furnishing  and    placing   concrete 
for  capa  and  applying  test  load 
to  two  single  test  piles. 
Complete  bids  submitted   February 
13  weie: 

Underground  Constr.  Co..  Oakland. 
Calif..  (1)  $7328;  (2)  $1215;  (3)  $1215: 
(4)  $3127;  (5)  $4302;  (6)  $2514;  total. 
$19,201. 

"ben  C.  Gerwick,  Inc.,  San  Fran- 
cisco, Calif.,  (1>  $11,554;  (2)  $7.'>6, 
(3)  $945;  (4)  $1913;  (5>  $2259;  (6> 
$2014;    total,   $19,521. 

McChesney     Co..     (1)     $19,380;     (2) 
'     $68;    (3)    $648;    (4,    $2160;    (5)    $2640, 
(6)    $2150;    total.   $26,654. 

Macco  Coiistr.  Co.,  Oakland.  Calif.. 
(1)  $19,450;  (2>  $270;  (3))  $270;  (4i 
$1680;  (5)  $2G20.  (6)  $1532;  total, 
$27,636. 

M  E.  Shuper.  Stockton.  Calif..  (1) 
$18115;  (2)  $2062;  (3i  $2150;  (4)  $5,- 
V30;  (5>  $61fi0;  (6)  $4850;  total,  $38.- 
427.00. 


Supplies,  Equipment 

Sub-Contract 

Information 


2/14/47 

Portland   Cement 

Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  February  24,  2 
P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Inv.  G-'38,237-A  for 
30.000  bbls.  Portland  cement  In  bulk, 
f.o.b.  shipping  point  and/or  Odalr, 
Wash. 

Specifications  obtainable  from  the 
above  office. 
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MATERIALS 
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2/14/47 

Douglas  Fir  Lumber 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT. 
California.— Until  February  28.  2  P. 
M.  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House.  Denver  2.  Colo.,  under  Inv. 
A-48,844-A-4  for  Douglas  fir  lumber, 
f.o.b.  shipping  point  and/or  River- 
bend.  Calif. 

Specifications  obtainable  from  the 
above  office. 


42 


2/14/47 

Casters — Bids  Wanted 

SAN  FRANCLSCO,  Calif.  —  Until 
February  24.  3  P.  M..  bids  will  be  re- 
ceived   by    Purchaser   of   Supplies   M. 


2/14/47  • 

Steel  Pipe — Low  and  Only  Bidders 

OAKLAND.  Calif..  Alameda  Co.— 
Steel  Tank  &  Pipe  Co..  1100  4th  St., 
Berkeley.  Calif.,  at  $110,255.60.  sub- 
mitted low  bid  February  12  to  the 
East  Bay  Municipal  Utility  District, 
Room  406.  512  16th  St..  Oakland. 
Calif.,  under  LS-376  for  furnishing 
13.000  lin.  ft.  cement-lined  and  coated 
steel  pipe,  f.o.b.  district  property,  be- 
tween 73rd  Ave.  and  98th  Ave.,  near 
San  Leandro  Blvd..  Oakland,  Calif., 
as  follows : 
Schedule    I — 36-ln.  cement   lined   and 

coated    steel    pipe    for   distribution 
system 

(1)  9000  If.  I'g-in.  thickness,  36-lnch 
Inside  diameter  electrically  weld- 
ed  steel   pipe  in   30-ft.  lengths; 

(2)  8700  l.f.  install  cement  mortar 
lining  »^-ln.  thick  on  Inside  sur- 
fac3  of  36-in.   steel  pipe; 

(3)  8400  l.f.  install  exterior  coating 
%-in.  thick  on  outside  surface  of 
36-ln.    steel    pipe. 

Schedule   11 — 30-ln.  cement  lined  and 
coated   steel  pipe  for  distribution 
system 
<1)  4000    l.f.     A -in.     thickness    30-in 
Inside  diam3ter  electrically  weld- 
ed  steel  pipe  in   30-ft.  lengths; 

(2)  3870  l.f.  Install  cement  mortar 
lining  Va-ln.  thick  on  Inside  sur- 
face of  30-ln.  St, el  pipe; 

(3)  3730  l.f.  Install  exterior  coating 
%-in.  thick  on  outside  surface  of 
.?0-in.  steel  pipe. 

Complete  bids  were: 

Steel  Tank  &  Pipe  Co.,  Berkeley, 
Schedule  I  (1)  $6.14;  (2)  $1.30;  (3) 
$1.68;  total.  $80,430;  Schedule  II  (1) 
$4.86;  (2)  $1.20;  (3)  $1.58;  total,  $29,- 
825.80;   grand   total.   $110,255.50. 

Pacific  Coast  Engineering  Co.,  Ala- 
meda, Schedule  I.  (1)  $6.62;  (2)  $1.30; 
(3t  $1.65;  total,  $84,750;  Schedule  II 
(1)  $5.33;  (2)  $1.20;  (3)  $1.55;  total, 
$31,745.50;  grand  total.  $116,495.50. 

American  Pipe  &  Construction  Co., 
South  Gate,  Schedule  I  (1)  $8.10;  (2) 
$130;  (3)  $1.65;  total,  $98,070;  Sched- 
ule II  (1)  $6.40;  (2)  $1.20;  (3)  $1.65; 
total.  $36,025.50;  grand  toUl,  $134,- 
095.50. 

2/11/47  •     *2 

Fuel  OH,  Etc. 
Bids  Wanted 

SACRAMENTO.  Calif.,  Sacramento 
Co.  -Bids  will  be  received  by  the 
State  Purchasing  Agent,  Sacramento, 
Calif.,  for  fuel  oil,  etc..  as  follows: 

February  17 
QUO.   42096.  REQ.  E49465: 

25,000  gallons  diesel  oil,  vendor's 
plants;  7000  gallons  San  Rafael;  15,- 
000  gallons  Petaluma;  3000  gallons 
Santa  Rosa.  ^ 

QUO.   41794.  REQ.  87994: 

3000  gallons  diesel   engine  fuel  oil, 
f.o.b.    Beaumont 
QUO.  41795.  REQ.  87996: 

1000  gallons  diesel   engine  fuel  oil, 
f.o.b.  Colton. 
QUO.  41796.  REQ.  87996: 

2000  gallons  diesel  engine  fuel  oil. 


f.o.b.  Camp  Angelus. 
QUO.  42689.  REQ.  33555 . 

2000  gallons  oil,  28  to   30  gravity, 
f.o.b.   Chico. 
QUO.  42095,  REQ.  E49453 : 

25,000  gallons  diesel  oil,  f.o.b.  state 
equipment.  San  Jose. 

February  18 
QUO.  42502.  REQ.  E49479: 

2000    gallons    diesel    oil    for    weed 
eradication;     delivered     Division     of 
Highways    tank    at    vendor's    plant, 
I  Antloch. 

>  QUO    41549.  REQ.  <:;33521 : 
I     2100  gallons   fuel   oil,   spec  PS-300; 
I700  gallons   fuel   oil.  spec   burner  oil 
No  3 ;  district  office.  703  B  St.  Marys- 
vllle. 
QUO.  41558.  REQ.  A112060: 

1000  gallons  diesel  fuel,  state  drums. 
Oceanslde.  Escondido  and  or  Ramona 
maintenance  stations. 
QVO.  42109,  REQ.  92272: 

5000  gallons  diesel  en|lne  fuel,  f.o.b. 
Independence. 

February  19 
QUO.  42505.  REQ.  E49490: 

25.000  gallons  diesel  fuel  oil.  vicin- 
ity of  Napa  and  SchellviUe  Into  state 

spray  unit.  ^ — '''  '  -  ..  . 

Q^O.  42980.  REQ.  5606: 

1000  gallons  stove  oil.  PS-100.  shop 
No  2.  Alturas,  Division  of  Highways. 

February  20 
QUO.  42504.  REQ.  E49489 : 

5000    gallons    diesel    fuel   oil.    high- 
way maintenance  yard.  Napa. 


Symon  Bros..  San  Francisco,  Cal.. 
$510  (coat  to  Key  System). 

Huntington  -  Huntington  A  Dach- 
er.  San  Anselmo.  Calif..  |685  (cost 
to  Kev  System). 

J.  Henry  Harris,  Berkeley,  Calif., 
$776  (cost  to  Key  System). 

Emsco.  Sail  Fraricisco,  Calif.,  |7OT 
(cost  to  Key  System). 

Cleveland  Wreckmg  Co.  San  Fran- 
cisco. Calif..  $1177  (cost  to  Key  Sys.) 


43 


43— MACHINERY  AND 
EQUIPMENT 

2/14/47 ' 
Jackhammer  Parte 
Bids  Wanted 

SAN  FRANCISCO, .  Calif.  —  Until 
February  26.  2  P.  M?***^  bids  will  be 
received  by  the  U  .S.  Forest  Service, 
447  Sansome  St,  San  Francisco  11. 
Calif.,  under  bid  No.  737  for  parts 
to  fit  Ingersoll-Rand  Jackhammers. 
Model  JB-6,  f.o.b.  Arcadia  and  Stock- 
ton, Calif. 

Specifications  obtainable  from  the 
above  office.  ^ 


2>«4/47 
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2/14/47  *  <2 

Removal  of  Substation   BIdgs. 
Low   and    Only    Bidders 

RICHMOND,    Cj;lif..    Contra    Cosla 
Count'.    -■   Following   submitte<1    bids 
February   10  to    the   Key  System,   F. 
R.     Lloyd,     purchasing     agent,     HOG 
Brcadwav.    Oakland.    Calif.,    for    re- 
moval   of    four    substation    buildings 
on   the  Richmond   Shipyard   Railway,  j 
The    vork    includes    n-moval    of    the 
buildings,   including  foundations   and 
the   rehabililation   of   the   property. 
Dwight   Way    Substation 
A    J    Hopper  Co,  243   I^ngton   St.. 
San    Franol.sco,    Calif.,   will   pay    $460 
to   Key   System 

Symon   Broj.,  San   Franci.sco.  Calif 
5460   (cost  to  Key  System). 

Jos  D.  Balllnger  &  Co..  Oakland, 
Calif.,  $485  icost  to  Key  System). 

Huntington  -  Huntington  &  Dach- 
er.  San  Ansselmo.  Calif..  $485  (cost 
to   Kev  System). 

Emsco,  San  Francisco.  Calif..  $747 
(cost  to  Key  System). 

J.  Henry  Harris.  Berkeley,  Calif.. 
$,770   (cost "to  Key  Sy.^tem). 

Cleveland  Wrecking  Co  San  Fran- 
cisco. Cahf.,  $1177  (cost  to  Key  Sys  1 
Buchanan  St.  Substation 
Geo'-ge  F.  Braver,  106  7th  St.,  San 
Franrlpco,  and  Severln  Electric  Co.. 
249  Uatcma  St..  San  Francisco,  wll. 
pay  $3fO  ro  Key  System. 

Lewis  &  McDormott,  Berkeley.  Cal. 
will    pay   $207   to   Key    System. 

Svmon  Bro.s..  San  Francisco.  Cal.. 
f460    (?OBt    to   Key   System). 

Jos  D.  Balllnger  A  Co..  Oakland. 
Calif     $4*>5   (cnit   to  Key  System). 

Hiinfinrtov  -  Huntington  *  Dach- 
er.  San  An.-elmo.  Calif,  $58?  (cost 
to  Key  System!. 

Fmsco,  Son  Fmnclsco,  Calif,  f747 
(co.»t  to  Key  System). 

J  Henry  Harris.  Berkeley.  Calif., 
S77f   (coSl  tc  Key  Sytem). 

Cleveland  Wrecking  Co.  San  Pran^ 
Cisco.  Calif..  $1177  (cnft  to  Key  Sys  » 
Canal  St.  Substation 
George  F.  Braver,  166  7th  St..  San 
Fmnclsco,  and  Severin  Electric  Co. 
249  Uatoina  St,  San  Francisco,  will 
pay   $3S0  to  Kfy  System. 

Jofi  D  Balllnifer  A  Co..  Oakland, 
ralif.,  $485  ico.st    lo  Key  Sy.ntemV. 

Symon  Bros.,  Sail  Francisco.  Cal., 
,<!51C    (cost   to  K^v   System), 

Huntlngtor    -  HMntlnpton  &  Dach 
er     San    Anselmo.    Calif..    $585    (cost 
to  Key  System) 

Em^co.  San  Francisco.  Calif.,  $717 
(cost   to  Key  System i. 

J  Henry  Harris.  Berkeley.  Calif.. 
$779   (cost' to  Key  System). 

Cleveland  Wrecking  Co.  San  Fran- 
clECO.  Calif.,  $1177   (cost  to  Key  Sys  ) 
Potrero    Ave.    Substation 
Jos.    D.    Balli.iger   A    ^o.'    }906   Cy 
prcM  St.  Oakland.  Calif,.  $485   (cost 
to  Key  System). 


Sale  of  Equipment 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  February  21,  3  P.  M.,  bids 
will  be  received  by  the  State  Division 
of  Highways,  R.  H.  Stalnaker,  equip- 
ment engineer,  1805  34th  St.,  Sacra- 
mento, Calif.,  for  sale  of  the  follow- 
ing equipment: 

CHC  8659 — Automobile,  Hudson  2- 
door  sedan,  1942.  Model  20P. 

CHC  7616— Automobile.  Ford  2-door 
sedan,  1940.  Model  OlA. 

CHC  6889  —  Automobile.  Chervolet, 
2-door  sedan.  1936.  Model  20P. 

CHC  7428— Pickup.  Chevrolet,  1940, 
Model  6%Q10,  H-ton  capacity,  with 
enclosed  cab. 

CHC  8064— Truck,  Federal  Model  15. 
Special.  2-ton  chassis  with  enclosed 
cab.  Power  tire  pump,  dual  rear  tires. 

CHC  133— Mower,  Toro  Roadmaster, 
power  driven.'  4-wheel  pneumatic- 
tired,  heavy  duty  6-ft  sickle,  driven 
by  independent  3-hp.  engine. 

CHC  338— Drill  for  rock.  Cochise 
Air.  Model  No.  24.    ^ 

CHC  409— Drill  for  rock,  Cleveland 
heavy  duty.  Model  Hll. 

INV  No.  4754— Drills.  Black*  Deck- 
er.  V4-ln.  electric.   1M)V,  500  RPM, 

INV  No.  281— Vise,  Parker  4-ln. 
with  swivel  base. 

Crane — Canedy-Otto  No.  3.  goose 
neck  crane  for  shop  use. 


SUB-CONTRACT 
INFORMATION 
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Sub-Contracts  Awarded 

Building  ( Alteratlene)        Cest  |2t,BS7 

SAN  FRANCISCO,  Calif.  480  Mc- 
Allister St 

Owner  — City  and  County  of  San 
Francisco.  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Architect— Dodge  A.  Riedy.  Rm. 
265  City  Hall.  San  Fmaclsco,  Calif. 

Alterations  <or  San  Francisco  Re- 
tirement Board. 

Contractor— Adam  Arras  A  Son.  116 
New  Montgomery  St.,  San  Fran- 
cisco, Calif.  _        _-- 

Roofing  —  Empire  Roofing  Co.,  B38 
45th  Ave.  .     ,^,.   „  , 

Plumbing— A.   Ramassotti,   147S  Val- 

Electrlc  Wiring— Lynch  Electric  Ca, 

927  McAllister  St 
Heating  and  Sheet  Metal  Work--At- 

las  Heating  A  Ventilating  Ca.  Ltd., 

667  4th  St.  .    w     * 

Acoustical    Tile  — Western    Asbestos 

Co..  675  Townsend  St.  ,^„ 

Glass  —  Habenlcht     A     Hewlett,     860 

Mission  St  ^    _, 

Iron   Grille    Work— F.   Kern    *   Sons 

Iron  Works.  617  6th  St. 

yjll  Work— Acme  Manufacturing  Co., 
Inc..  348  Bayshore  Blvd. 
Hardvv^re— E.  M.  Hundley  Hardware 

Co..  662  Mission  St. 
Lathing  and  Plastering— A,  W,  Cordes, 

666  Mission  St. 
Linoleum  —  LeRoy    Olson    Co.,    3070 
17th  fet 
All  of  San  Francisco. 


2/14/47  „       ,   if 

Ventilating  Fans— No  Bids  Received 
SEATTLE.  Wash— No  bids  were 
received  February  12  by  the  Federal 
Woiks  Agency.  Public  Buildings  Ad- 
ministration, office  of  the  district  en- 
gineer, 838  U.  S.  Appraiser's  Building. 
San  Francisco.  Calif.,  for  ventilating 
tans  for  the  kitchen  In  U.  S.  Marine 
Hospital,   Seattle,  Wash, 
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2/14/47 

Sale  of   Miscellaneous  Safety 

Equipment 

SAN  FRANCISCO.  Calif.— The  War 
Assets  Administration.  33  Berry  St, 
San  Francisco.  Calif.,  announces  sale 
of  miscellaneous  safety  equipment  to 
priority  claimants  and  to  normal 
trade  channels  concurrently,  with  the 
closing  dates  set  for  March  4  and 
March  7. 

2/14/47  *' 

Sale  of  Wood   Blocke  

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  Customer's 
Service  Center,  c/o  Post  Master, 
.Fresno.  Calif.,  announces  sale  of 
!  wood  blocks  to  normal  trade  chan- 
nels, with  closing  date  set  for  March 
7.  9  A.  M. 


2/14/47  ** 

Sub-Contracts  Awarded 
Temporary  Oarage  Cost  $4,960 

SACRAMENTO.  Calif..  Sacramento 
County.  North  side  of  I  St.,  be- 
tween 7th  and  8th  Sts. 
Owner— Board  of  Supervisors,  Sacra- 
mento County.  C.  C.  LaRue,  county 
clerk;  Wm.  H.  Dick,  deputy  clerk. 
Room  201  Courthouse  Bldg.,  Sacra- 
mento. Calif. 
ContractorwA-  L.  Miller,  171»  7th  St.. 

Sacramento,  Calif. 
Pence  —  Cyclone    Fence    Division    of 
American    Steel    A   Wire   Co.,   60th 
and  Lowell  Bts..  Oakland.  Calif. 
Electric  Wiring— Merwln    A  Qatejen, 
2628     Donner     Way.     Sacramento, 
Calif.  .     „ 

Lumber  —  Fuller    Lumber    A    Supply 
Co..  1744  36th  St.,  Sacramento.  Calif. 
Mill  Work— California  Manufacturing 
Co.,  Inc..  1716  Alhambra  Blvd.,  Sac- 
ramento, Calif.  _^ 
Painting- Ted  J.  Cook,  30OO  66th   St, 

Sacramento,  Calif. 
Concrete—Pacific    Coast    Aggregates, 
Inc.,    85    2nd    St.    San    Francisco, 
Calif. 
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2/14/47 

Meter  and   Relay  Cubicle 

Contract    Awa/tled 

COLUMBIA  BASIN  PROJECT, 
Wash.— Wolfe  A  Mann  Mfg.  Co..  Bal- 
timore. Md..  at  $1638  s^lp  226  days. 
11150  lb.-*,  fob.  Baltimore;  net; 
awarded  contract  by  the  U.  8,  Bu- 
reau of  Reclamation.  Denver.  Colo, 
under  Spec  1569  for  furnishing  and 
delivering  f.o.b  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odalr.  Wash., 
mi  (1)  meter  and  relay  cubicle,  con- 
sisting of  front  vertical  panel,  top 
cover  plate,  Iclt-end  door  enclosure 
and  channel  base,  complete  with  un- 
mounted metering  and  rclaylnp 
equipment  for  the  11.95-kv.  local 
power  syst'im  at  the  Grand  Coulee 
swltclyaid.  Columbia  Basin  Proj- 
ect Wa.shlngton.  The  apparatus  Vl)^ 
be  Installed    by  the   government 


SAN  FRANCISCO  BUILDING  PERMIT  RECORD 


FIFTEEN 


Jan 

Feb 

Mar 

Apr. 
May  .. 
June  .. 
July  .. 
Aug.  . 
Sept.. 
Oct.  .. 
Nov.  . 
Dec.  .. 
Tot. 


1932 


871 
516 
553 

569 
431 
425 
418 
481 
411 
426 
335 
350 
«.256 


606.149 

1.181,8-6 

1,091'.2«' 

1.041.9u«i 

880.124 

810,226 

61fl.409 

1.0,T1.744 

5l»4.fMV4 

614.619 

757.290 

591.492 

9.822.680 


272 
319 
343 
422 
468 
554 
445 
442 
430 
4.'<9 
383 
325 
(.839 


1933 

$  2.116.8.V5 
322.657 
548.231 
538,112 
568,312 

1,069.1  lb 
770.290 
544.224 
566.883 
474,03ft 

3,(123,879 

633.049 

••$11,176,646 


1934 


320 
319 
442 
391 
.V)l 
3fl4 
253 
T»2 
439 
454 
424 
418 
4.677 


472.890 
492.802 
680.403 
496,321 
613.417 
597.061 
288.028 
629.728 
424.473 

1.863.828 
347.781 
421.973 

7.828,873 


382 
450 
532 
670 
570 
467 
421 
491 
482 
570 
453 
432 
5.820 


1939 

$   876.317 

607,622 

1.148,746 

668.915 

'  1.137.823 

504.736 

618,819 

1,940.917 

653.046 

881.680 

1.125.621 

1,186.081 

t$11.344,T8S 


454 
544 
678 
727 
617 
637 
609 
608 
643 
727 
5S9 
600 
7.433 


1936 

$  1.029.420 
1.299,971 

886,870 
1.516.900 
1.982.633 
1.279.602 
2,573,209 
1,699,327 

944,312 

2.433.848 

1.073.497 

3.081.759 

$19,801,048 


505 
.■iTS 
879 
913 
805 
6«.T 
M«2 
f>2f< 
544 
637 
615 
531 
7.807 


1937 

«  1,225,375 

1,219.567 

2.091.928 

1.972.372 

2,248.419 

2.195,120 

3,382,9»i2 

V:.():ifl.87V 

907,971* 

RS1.R30 

1,152.485 

930,831 

$20,245,440 


535 
420 
712 
762 
686 
733 
6K1 
714 
655 
795 
779 
649 
8,061 


ItSt 

$1,576251 
786.362 
2.167,791 
2.319,280 
1.388,417 
».670.470 
1.943.125 
1,799,348 
1,768.291 
1.868.596 
3.837,882 
2.120.828 

$23,233,381 


650 
682 
847 
864 
713 
693 
874 
726 
680 
685 
700 
674 
9.48t 


$  1.490J04 
l,709.fil4 
3.336.196 
1.888,063 
8,747,847 
2,146,282 
2,069.767 
2.691,782 
1,412,894 
1.684,749 
1,499  JOS 
1,727.847 

(34.980.898 


815 
633 
712 
860 
>«29 
T71 
«!S7 
««6 
719 
8.17 
717 
666 
8,852 


1940 

$  2.486.626 
1.720.552 
3.983,919 
2.369,083 
1. 914.97  ^ 
2.008,770 
fl.5n4,3."i0 
1.599  301 
1,771.938 
2,504,891 
2.«6«,4,"58 
2..S90.107 

$32,042,968 


726 
687 
804 
804 
733 
774 
7.17 
700 
644 
721 
592 
357 
8.299 


1*41 

I  1394.427 
S,S67.§68i 
2,103J48 
4,243,771 
2,000.913 
8.479.068 
3.671,371' 
8,132,697 
1,617.884 
2,414.092 
9.677.138 
863.692 

$37,256,229! 


830 
511 
299 
248 
277 
158 
143 
124 
169 
118 
106 
3313 


1942 

$  1.3.M.tt51 

1,206.709 

1J78.827 

680.720 

1.586.178 

825,200 

651.810 

326.161 

401,028 

189,142 

1,018,009 

111.036 


123 
108 
132 
311 
449 
266 
402 
251 
314 
191 
1S7 
.118 
3,409 


1943 

$   182,484 

107.003 
122.356 
662.894 
5.766.321 
677.809 
,128,604 
566,160 
822.64P 
47«,76f 
700.176 
9.35,  R8f 
$12,090.18^ 


1, 


311 
396 
426 
3.56 

.Til 

no7 

.305 
456 
273 
321 
??>6 
319 
4,036 


1944 

$  830.080 
996.072 
3,690,900 
921,358 
539,414 
.M  1.775 
598,272 

1  4in»w) 

5.37,734 
473,854 
506.501 
5.32,967 
$11,549,587 


285 
406 
496 

472 
412 
4.50 
415 
432 
520 
593 
545 
.%49 
6,577 


1945 

I  408, 
983.162 
1.884.706 
1.206.077 
1,005.868 
1,767,066 
1,479,621 
1.282,798 
1,866,668 
1.844.942 
1.621,466 
2..V)R.709 

116,780,030 


743 
548 
883 
813 
734 
671 
.591 
756 
566 
690 
,578 
.M6 
8,089 


1946 

$8,118,814 
2,916,844 

12.718.603 
2,622.880 
2,472.831 
2.603.601 
2.406,206 
2,806,424 
2.188J17 
2.627.688 
4.661,724 
1.924,719 
$42,281,771 


44 


2/14/47 
Retubing  Boiler,  Etc. 
Low  and  Only  Bidder 
SANTA    BARBARA.    Calif.,    Santa 


'Omitting 
fOmlttlDg 


$6,n05,235 
$1,172,622 


total 
total 


reported 
reported 


November 
March  for 


and  December   tor   Oolden   Gate  Bridge  contracu.    "Omitting  $45,273,106  total   reported  in  January,  isay,  November  and  December  for  Golden  Gate  and  8*n  Francisco- Oakland  bridge  contracts. 
San  FYanclsco-OaklandBay  Bridge  approach  contract  


OAKLAND  BUILDING  PERMIT  RECORD  FOR  THE  PAST  FIHEEN  YEARS 


Jan.  .. 
Fi  b. 
M.ir  . 
Apr 
May... 
Jiine  . 
July  . 

Aug..  . 
Vpt. 
Of  t.  . 
Nov.... 

Dec 

Tof. 


1932 


188 
222 
273 
221 
220 
193 
136 
204 
237 
236 
191 
170 
2.491 


257,894 
269,399 
230.960 
194,986 
334.914 
221.888 
187.838 
110.720 
188.778 
166.392 
129,090 
147,184 
2.383,873 


1983 


157 
148 
165 
171 
201 
209 
213 
248 
227 
216 
200 
128 
2,27C 


96.148 
120.173 
136,851 
127.749 
l.%2.434 
316,247 
272,.503 
221.110 
179,125 
153.538 
100,879 
114,479 
2.060.416 


1934 


187 
194 
288 
272 
299 
284 
302 
491 
474 
507 
422 
422 
4.139 


146.392 
816.892 
366.823 
177.681 
220.920 
847,967 
203.662 
176.981 
1.53.932 
190.457 
137.070 
163.809 
2  W)2.136 


19SS 


394 
886 

476 
424 
398 
434 

4.^fi 

W5 
.'■.3,'i 
.^35 
438 
896 
5,411 


480,630 
1.881,482 
487.402 
806.078 
431.9.13 
718.997 
319.924 
378,477 
876368 
417.897 
378.207 
646.521 
6.666.916 


1936  , 


397 
424 

874 
611 
487 
601 
6,V> 
691 
638 
621 
467 
461 
6,536 


389.742 
388.063 
719.220 
647.869 
481.582 

1.916.863 
652,588 
722.173 
828.616 
760.936 
693.367 
487866 

8,688318 


1937 


443 

408 
665 
616 
,'.40 
634 
571 
623 
629 
719 
636 
489 
6.881 


488,901 
741.015 
900.01 « 
956.544 
962,00 «) 
813.446 
796,331 
602.620 
519.121 
481.337 
477.094 
662.697 
8  396, 


066 1» 


1636 


860 

,187 
708 
673 
573 
816 
6.54 
726 
1  ,121 
1,210 
802 
623 
068 


871,144 
368,115 
571.478 
924.403 
956.178 
920,882 
526.179 
1,024,086 
886.232 
786388 
653,397 
878,685 
16,114.884 


1989 

697 

t  1.336,635 

730 

567340 

1,011 

908.797 

844 

980.962 

770 

980.704 

798 

1.148.848 

948 

1.168.760 

939 

788,064 

848 

731.963 

1.093 

901,189 

904 

1.017,427 

983 

888309 

10.560 

sn.088.oes 

1,247 
924 
958 

'  142 
85.-> 
803 
698 
8»4 
661 

1.016 
717 
709 

0,614 


1640 

$      706.307 

723,666 

1., 554,761 

821.325 

l.,1B5,812 

1.222.421 

1.274,261 

1,184.190 

3.794.269 

1.062,982 

890.061 

1.978.752 

$16,601,607 


680 


766 
917 
878 
781 
689 
558 
889 
617 
393 
503 
8.080 


1941 

$  8.028388 

966,699 

1.167.650 

1.106,117 

1.422.186 

1.498.107 

1.068.991 

1 .0.50,207 

2,010,801 

1.138,189 

542.106 

«33,.544 

$18316,661 


1942 


491 
447 
548 
321 
4,19 
317 
276 
3.ni 
!5H 
,156 
218 
20? 
4.700 


468306 
591.022 
456,717 
883.799 
401,453 
837.701 
214.141 

1,005.456 
823.891 
969,669 
860.467 
181.890 

6,lt8,000 


1643 


476 
186 
194 
232 
167 
232 
237 
230 
?"« 
595 
419 
262 
3,486 


920.485 

141.840 

311.02f 

875.92C 

316,274 

8.50.475 

1.470.722 

581.781 

.598.444 

1,783.888 

1  7<»3.075 

1  202.632 

9,8463S» 


355 
287 
365 
321 
306 
619 
.190 
366 
270 
339 
268 
260 
4,145 


1944      I 

$1,155,881 1 
659.109, 
703,791 
495,345 ' 
648.367 1 
2.087,862 
347.361 
443,74h 
230.119 
290.887 
341.265 
268.461 


553 
304 
515 
413 
381 
,580 
526 
669 
630 
691 
587 
420 


1046 


$7,671,89fl^6.067 


$     813314 

314,169 
481,018 
706,618 
800.660, 
818.9191 
088,683, 
1.078,200 
1.208,467 
1,691,788 
1.488.788 
2,031.680 
$11.097370 


749 

$2,706,016 

578 

1388.384 

705 

8.890.021 

660 

1.723388 

R36 

1,624.676 

604 

l,70rr,422 

.574 

2,186.026 

.581 

1,760,869 

649 

1.878386 

553 

2.171318 

4.12 

1.161.064 

404 

088.182 

7.125 

$22,400,067 

M.mltfing     $3,018,4.52     total     reported  for  Broadway  low-level   tanaeL 


Attractive 

Opportunity  for 

Solesman  With 

Imagination  and 

Initiative 

Manufacturer,  pioneer  and  lead- 
cr  in  field,  national  distribution 
through  Miected  wholesalers  of 
building  products,  now  expand- 
ing sales  force,  offers  attratlive 
opportunity  with  genuine  future 
for  saleaman  who  can  do  crea- 
tive selling. 

Commodity  is  varied  line  of  es- 
srntisl  fabricated  metal  build- 
ing  producu  currently  in  strong 
demsnd  in  botli  new  construc- 
tion, modernization  of  commer- 
cial buildings,  stores,  shops,  res- 
taurants, theaters,  service  sta- 
tions, etc. 

To  qualify,  must  have  good  per- 
sonal sale^  record,  be  between 
25  and  40  years  of  sfge,  able  to 
read  architects  drswings  and 
construction  details,  know  how 
to  do  business  with  architects, 
'contractors,  material  jobbers  and 
their  salesmen.  Should  be  able 
to  train  others  how  to  sell.  Fa- 
miliar with  such  lines  ss  metal 
trim,  store  front  construction, 
csbinet  work  or  plate  glass 
helpful. 

Compensation  includes  attrac- 
tive salary,  expenses,  car  allow- 
ance, opportunity  for  advance- 
ment to  executive  status.  ■* 

Give  age.  marital  status,  address, 
phone  number,  education,  expe- 
rience, references  and  earning 
record  covering  pest  10  years  in 
your  reply- 


Box  214 


'"-  •^-  *■ 
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DALLY     PACIFIC     BUILDER 


FRIDAY.  FEBRUARY  14.  1947 


r 


J 


I 


m 


Barbara  Co—Weatblg  !«>?.  Work*. 
Santa  Barbara.  Calif.,  at  »4M,  sub- 
mitted low  and  on»y^'t..***4  TmTi!^ 
eral  Works  Agency.  Public  Bui  ding. 
Administration,  office  of  the  dUtrtct 
engineer.  838  U.  S.  Appraiser's  Bldg.. 
San  Francisco.  Calif.,  for  retubUig 
boiler  No.  3  and  removing  >**ter 
grate  from  boiler  No.  1.  U.  S.  Post 
Office  Bldg..  Santa  Barbara,  Calif. 


2/14/47  •     ** 

FluoreMiani  Lighting  Fixtures 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
February  1»,  2  P.  M..  bid«  will  be 
received  by  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer.  838  U.  8. 
Appraiser's  Bldg..  San  Francisco, 
Calif.,  for  furnishing  and  installing 
fluorescent  lighting  fixtures  in  Room 
15-19  Federal  Office  Bldg.,  San  Fran- 
cisco. Calif.  Plans  and  specifications 
obtainable  from  the  above  office  of 
the  district  engineer. 

2/14/47  •   *** 

Contracts  Awarded 

OAKLAND.  Calif.,  Alameda  Co.— 
The  following  contracts  were  award- 
ed by  the  Oakland  Board  of  Educa- 
tion Dr.  William  R.  Odell,  superin- 
tendent; John  W.  Edgemond,  secre- 
tary. 2nd  Ave.,  Oakland,  Calif.: 

Bay  Cities  Asbestos  Co.,  6th  Ave. 
and  E.  12th  St..  Oakland,  Calif.,  $5846. 
Prop.  No.  3 — The  rerooflng  of  all 
of  the  school  buildings  on  grounds 
of  the  Jefferson  School,  2«1»  Car- 
rington  St. 

Elliott  &  Elliott,  2336  Market  -St. 
Oakland.  Calif.,  $7814. 

Prop.  No.  4 — The  rerooflng  of  all 
the  permanent  school  buildings  on 
the  grounds  of  Santa  Fe  School,  6303 
Market  St. 


prem;  contractor,  Joseph  Peres, 
56   Mirabel   Ave. 

INSTAL.1.  exit,  $4000;  150  Harlen 
Placi;  owner.  L«opcld  V  Areno, 
prem ;  contractor.  Pacific  Fixture 
Co,  2750  Ibth   St. 

REMOVE  center  wall,  $700;  2549 
Ocecui  Ave;  owner,  Wm  Middleton. 
prem ;  contractor,  Peter  D  Scatena 
1265  Shafter  Ave. 

IMPROVE  heating,  roofing  A  paint, 
$10,000;  NE  Cor  Green  and  Steln- 
cr  Sts;  owners,  Mrg  Mompere  ana 
Mrs  Knapp,  1244  Vallejo  St;  con- 
tractor, Wm  -Mcintosh  and  Co, 
740  3t6h  Ave. 

REPAIR  foundation,  $1000;  1049-61- 
53  Grficn  St;  owner,  G  H  Wilcox, 
premises. 

PALO  ALTO 


2/14/47  •     ** 

Electric  Wiring— Bide  Wanted 

HURON.  Calif.,  Fresno  Co.— Until 
February  26,  7:30  P,  M.,  bids  will  be 
received  by  the  Board  of  Trustees, 
Huron  Elementary  School  District, 
Joseph  Mouren,  clerk,  Huron,  Calif., 
for  wiring  school  building  and  in- 
stalling fixtures  now  in  possession  of 
the  board.  All  bids  must  be  accom- 
panied by  a  certified  check  or  bid- 
der's bond  in  the  amount  of  10% 
of  the  submitted  bid. 


RECORDED 
NOTICES 


AWTER  RESIDENCE,  $2600;  1106 
Ramona  St ;  owner,  Howard  Pease, 
premises ;  builder,  NicholB-White, 
145  Addison  Ave. 

ADDITION  (business  office),  $700; 
49  Wells  Ave;  owner  and  builder, 
W  P  Goodenough.  premises. 

RESIDENCE  and  GARAGE,  $8000; 
1055  Oregon  Ave;  owner  and  build- 
er, John  Johnaen,  Box  1217,  Palo 
Alto. 

ADD  TO  RESIDENCE,  $1760;  1715 
Waverley  St;  owners  and  builders, 
P  F  and  D  Houseman,  premises. 

WORKSHOP,  $700 ;  1141  Lincoln  Ave ; 
'owners  and  builders,  J  and  L  Sala- 
bert,  premises. 

RESIDENCE  and  GARAGE,  $8000; 
1037  Oregon  Ave;  owner  and  build- 
er. John  Johnsen. 

ALTER  STORE,  $400;  164  California 
Ave;  owner.  Consumers'  Coopera- 
tive, prem;  builder,  Hans  Stavln, 
lOer-  College   Ave. 

REPAIR  RESIDENCE.  $3000;  2617 
Cowper  St;  owners,  L  R  and  G  H 
Steig,  2717  Cowper  St;  builder, 
Ralph   Nordberg.  2717  Cowper  St 

ADD  TO  RESIDENCE,  $2000;  199 
Edgewood  Park ;  owners,  Agnes  Le- 
land  and  Dorothy  Allmand,  prem; 
builder,  Nichols -White.  Inc,  145  Ad- 
dison  Ave. 


SAN   M>VTEO 


ALTER  DWELLING.  $3000;  208  N 
Humboldt  St ;  owner.  K  M  January, 
premises;  builder  Trl-Clty  Builders. 

DWELLING,  $12,000;  2208  Ensenada; 
owner,  V  H  Clevenger;  builder, 
Paul  A  Cleversy.  Box  278,  Belmont. 

DWELLING.  $9000;  156  N  Eldorado; 
owner,  B  M  Guldry;  builder.  R  E 
Broderlck. 

GARAGE,  $1000;  1604  B  St;  owner, 
Mrs  Ivy  E  Phillips,  prem;  builder, 
Leonard  D  Nelson,  211  Hobart  Ave, 


contractor,   J  A  Dupree.   1616  13th 
Street 
ADDITION.      $5000;      9957    "Medford 
Ave :  owner.  Dennibons  Foods.  9957 
Medford  Ave;  contractor,  M  and  K 
Conhtr  Co,  Financial  Center  Bldg, 
San   Francisco. 
ALTER     and     repairs,     $2000:     2055 
Rutherford     St;     owner    and     con- 
tractor. J  E  Wright,  2049  Ruther- 
ford St. 
STORE.    l-Btor%    $1200;    10806    Ban 
croft  Ave ;   owner  and  builder,  J  S 
Grey,   premises. 
ALTERATIONS  $800:  3852  Enos  Av- 
enue ;  owner,   R  Rehf  leldt,   premise^' ; 
contractor,  C  H  Buckley,  1324  100th 
Avenue. 
ADDITION,    2-Etory    concrete,    $20,- 
000;    1310   14t«   St;    owner.    Carna- 
tion  Co,  prem ;    contractor.    Marvin 
E    Collins,    826    Galvln     Drive,    El 
Cerrito;  engineers,  H  M  O'Nlel  Co, 
Pacific  Bldg. 
ALTERATIONS.     $30,000:     971     COth 
Ave;    owner,   General    Electric   Co. 
premises ;    contractor,    The    Austin 
Co,  018  Grand  Ave. 
ALTERATIONS,   $1500;    4316   Gilbert 
St ;  owner  and  contractor,  Ann  De 
Baere  Gibson,  premises. 
DWELLING,    l-story    5-room.   $7500; 
4354  39th  Ave;  owner.  T  P  Walker. 
1239  15th   Ave ;    contractor.   Walker 
Con^tr  Co.  1239  15th   Ave. 
APTS.   2-stcry  16-room.   $16,000;   ga- 
rage. $850;   2135-37-39-41  14th  Ave; 
owner.   Bennett  &  Cuddyer.  prem; 
contractor,     Edw     F    Grady.     3410 
Suter   St. 
ALTER  and  Addn.  $12,000;  1529  90th 
Ave;    owner   and    contractor.    Elm- 
hurst     Baptist    Church,    1501     90th 
Avenue, 
ALTER,  f26f»0.  2130  23rd  Ave;  own- 
er and   builder.   C  Day,   premises. 
ALTERATIONS,  $3000;   602-4-6  Ver- 
non   St,    owner.    Sam    Server,    60€ 
Vernon  St;   contractor,  V  Streetor, 
4425  West  St. 
ADDL    ALTER    work.    $12,000;     1715 
Broadway;   owner  Jameson-Towle- 
Willuoghby,    prem ;     contractor.    F 
H  While.  331  17th  St 
ADDITION.     $24,000;     542-554    Grand 
Ave;    owner,    Lakevlew    Bldg,    542 
Grand     Ave;     contractor,     Empire 
Constr  Co,  344  Harriet  Stre«t,  San 
Francisco. 
DWELLINGS,  two  l-story  five-room 
$7000  each.  a<id  2   l-story   garages. 
$400  each ;  2238  and  2242  84th  Ave ; 
owner.  Lois  Oatlyn.  2741  78th  Ave; 
contractor.  E  R  Edwards.  2741  78th 
Avenue. 
REPAIRS.  $950;   1153  10th  Et ;   own- 
er,   Emory    A    Davis,    prem;    con- 
tractor,  Samuel   Lee,   3006   Thomp- 
son  Ave.   Alameda. 
ADDITION.  $2000;  2291  Ford  Street; 
owner    and    builder.    Interbay    Lbr 
Co.    premises 


6-ROOM  Dwelling.  $4000;  If*  •«•  5^"' 
rus  HeighU;  o^vner  and  builder. 
Frank  R  Davl«,  Rte  1.  Box  36B. 
Rosevllle. 

5-ROOM  dwelling.  $4100;  I>ot  1  Blk 
M  North  Sacramento,  Sub  No  «, 
owner  and  baiider.  Arthur  Pares. 
2631  17th  St.   North  Sacramento. 

TWO  5 -Room  Dwellings.  $2000  eacli ; 
Lots  17-18-19.  Fleming  Farms  No 
8-  owner  and  bulkier.  John  J 
Flemmer,  Rte  1.  Box  440.  florin 

6-ROOM  DweP.lng.  $3500;  Lot  43. 
Western  Pacific  Addn ;  owner  and 
builder.   Herbert   F  Morris.   Rte  4. 

Box   2202.  ^      ■.    ^     Aa 

8-ROOM  Dwelling.  $7500;  Lot  48. 
Wright  and  Kimbrough  1000  Oakes 
\ddn;  owner  and  builder.  Frank 
Hardeay.  Box  538.  Del  Paso  Hts 

6-ROOM  Dwelling.  $6000;  Lot  332. 
Arden  Park  Vista;  owner  aad 
builder.  Leroy  W  Norheim.  2200 
P  St 

3-ROOM  Dwelling.  $2060;  Ptn  Sec, 
25  bub  Rincho  Del  Paso;  owner 
and  builder.  W  L  Blackwell,  Genl 
Delry,  North  Sacramento.  " 

5- ROOM  Dwelling,  $4500;  Lot  17, 
Oakdalc  Sub;  owner  and  builder, 
Wm  R  Floyd,  Rte  6,  Box  1574. 

TWO  4-Room  Dwellings.  $6000  each; 
Lots  1,  Blk  25.  North  Sacramento. 
Sub  No  8;  owner  and  builder. 
Wright  and  Frank.  Box  538,  North 
Sacramento. 

3-ROOM  Dwelling.  $3500;  Ptn  Tract 
46.  Swanston  Acres;  owner  anu 
builder.  Joe  and  Dorothy  Monerto. 
4th  and  V  Sts. 

FOUR  4-Room  Dwellmgs,  $2000  each; 
on  Lot  10.  Norwood  Acres;  owner 
and    builder.    H    F  .A.rcher.   2501    P 

St 
6-r6oM    Dwelling.     S1500:     Lot     22. 
Blk   2.    Del    Paso    Heights;    owner 
and   builder.    Albert    J    Cummlngs. 


nox  1112.  Del  Paso.  Hte 
4-rS)M  Dwelling.  $4600;  Lots  W 
anT  20,  Blk  S,  North  6*«"f>^*°J 
Sub  No  8;  owner  and  builder.  Boya 
G  Lester.  2635  3th  St.  North  Sac- 
ramtnto. 
4-ROOM  Dwelling.  $4500;  Lot  ^ 
Norvvood  Acres;  owner  *nd  bvUld- 
er    J    E    Iv'vene   and    J    **   xiaii, 

fi-ROOM  Dwelling.  $4500;  Lot  Z2» 
Arden  Park  Vista  Unit  2 ;  own. 
er  and  builder.  Geo  W  K*tel*n. 
2605,    16th    St 

3-ROOM    Dwelling,    $1500;    Ptn    Lot 

^  J  Blk  B  Fair  Oaks  Addn;  owner 
and  builder.  Pete  GcrUiieT,  Box 
■178.  Fair  Oaks.  ^     -    ^    aa 

REMpDEL  dwelling,  $1100;  ^};  **> 
Plain  Haven;  owner  ana  builder, 
Laura  E  English,  Rte  1.  Box  2290, 

Rto  Linda  ,    *    oi     mir 

SHOP  Building.  $6000;  Lot  21,  Blk 
H  East  Del  Paso  Heights;  owner 
and  builder,  Richard  H  MlUer.  Rte 
2,  Box  2604.  Del  Paso  Hts. 
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Just  a 

Matter 

Of  Days 


.DUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  •  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

U6  Harrison  Street       DOuglas  5583       San  Francisco 


Gnnpletion  Notices 


CONTRA  COSTA  COUNTY 

Recorded  Accepted 

Feb.  10,  1947"-Con8tructlon  of  curbs, 
gutters,  drains,  etc..  Park  Hills, 
Unit  No  2,  near  El  Cerrito.  Ma- 
son-McDuf  fie  Co  to  Albany  Con- 
crete Co Feb.  4.  1947 

Feb.  10,  11M7— Lot  24,  Block  4,  Over- 
land Tract,  Richmond.  Arthur  F 
Kusrow,  et  at,  to  Clarence  An- 
drews  Feb.  5,  1947 

Feb*  10,  1947— Lots  9  and  10,  Block 
106,    West    Side    Addition    No    1, 

Pittsburg.  John  J  Siino  to  self 

Feb.    6,    1947 

Feb.  10,  1947— Lot  4.  Block  P,  at 
1838  and  1846  Colfax  St,  Concord. 
Dr  Kelvin  H  Pierce  to  Elmer  L 
Cupp Feb.   6,   1947 

Feb.  10,  1947— Lots  531  and  532,  Mlra 
VisU  Highlands,  El  Cerrito.  V  S 

Bradshaw  to  Ben  W  Arnold 

Feb.  8,  1947 

Feb.  10,  1947— Lots  27  and  28,  Block 
H,  Andrade  Boulevard  Tract, 
Richmond.  Lawrence  C  Bryce  to 
Leslie  S  Shaw Feb.  7,  1947 

Feb.  11,  1947  — Lot  5,  Cakebread 
Subdivision,  Antioch.  Louis  M 
Poteet  to  whom  It  may  concern 
Feb.   1,   1947 

Feb.  11,  1947— Lots  8  and  9.  Liberty 
Tract,  El  Cerrito.  Sdott  W  Bonds 

to  whom  it  may  concern 

Feb    10    1947 

Feb.  ii,  1947— Lot  24,  Block  10,  Ori- 
ginal Survey  of  the  Town  of  Pa- 
checo.  Pat  Shaw,  et  al.  to  whom 
It  may  concern Feb.  10,  1947 

Feb.  11,  1947— Lots  57  and  69.  Pleas- 
ant Acres.  Unit  No  2,  near  Wal- 
nut  Creek.    C   Dudley    DeVelblss 

Co  to  whom  It  may  concern 

Feb.  10,   1947 

ALAMEDA  COUNTY 


nlrTA'^^V  .$40,000;  350_BayshorelALTER:;r^^^  Il^f^::^..^^. 


BUILDING  PERMTTS 

Granted 


SAN    FRANCISCO  COUNTY 


FEBRUARY    13.   1946 


Highway;     owner,     Messrs     Jones, 
Link.   Stock  fc  Link;   builder.  Wll 

Hams  «t  Burrows,  10  California  Dr, 

Burllngam*. 
STORE  and  DWELLING.  $12,000;  617 

9th   Ave;    owners,    Robt   S    Showlri 

and  R  A  Erlcson ;  builder,  Herman 

Hashur. 

OAKLAND 


STUCCO   dwelling    fr-ints,    (3>.    $1500 
ftr  738-44  Fell.  51000  eadh  for  802- 
04  Fulton.  bSl  Ivy;  owner  and  con- 
tiRctor,  B  Fireman,  657  Hayes   St. 
ALTER    for  dental   of  ice,    $2500;    SI} 
Taraval  at  3lst   Ave;   owner,   Robt 
H   Keve.s.    2671    c5th    Ave. 
CONCRETE     block     wall,     flagstone 
floor  for  barcecue,  $1650;   135  Car- 
mo]-    ov.ner,    Ml.ss    Gertrude   Hyde 
prem ;    contractor.    H    B    Lci^her   & 
Son,   741    Delaware,    Berkeley. 
SIGN.     N^on.     $»00:     344     Jones     St; 
owner,  E  Eichenbanm,  prem;   con- 
tmctor.     Hallhan     Mal.U    Co,     13S3 
Minna  St.  ^^^^^ 

DWELLINGS,   two   l-story   fr.   $8000 
each ;  E  Cayuga  206,  230  N  Sickles 
Ave;    owner   .and    builder.    Dominic 
TlBComla,      1651     ^Icmany      Blvd ; 
architect,  C  O  Clausen, 
APPLY  rtsbestos  siding  shingles  $680 
146  Woolsey ;  owner.  Mrs  M  C  Bar- 
rett,   2931    San    Bruno    Ave;    con- 
tractor.   United    Roofing    ft    Siding 
Co.   2906  Mission   St. 
DWELLING.     l-«torv    frame,    $850.)- 
W  24th  Ave  125  8  Riviera;  owner, 
Erik    Brink.    3234    Anza    St;    con- 
tiactor,    G    F.    Carlson.    2294    22nd 
Avcnoc. 
PLASTER    front,    etc..    $1600;     1358 
Revere;    owner.    Sancimtno.    prem. 
contractor.    A    Midilf.    954    Bruns- 

BLDG.  2-storv  frame.  $10,000;  N 
San  Felipe  Ave  544  E  San  Jacinto; 
owni-r.  E«rl  R  Rouda.  690  Market; 
architect.  Vincent  Buckley.  HO 
Sutt*r  St;  contractor,  Herbert  A 
Crocker  &  Co,  681  Market  St. 
RPMODEL  bldg.  JSOOO;  71-7  Castle; 
owner,  Bolton  White,  45  Castle, 
contractor,   Elvln    C    Stendell,   2278 

Market   St  ^  , 

•  EXTEND  front,  $3000;  2229  Taraval: 
ownoi-,  Dr  Ernest  Slegol.  premises : 
contractor.  Empire  Constr  Co.  Ltd 

344   Harriet   Kt  

REBUILD      foundation.     $700;      17,0 
10th   Avfl;   ov.ner.   C   A   Lattimore, 


DWELLING.    l-8tor>-   5-room.    $5000; 

2058  glst/Avc;   owner  and   builder. 

f  ha.-?  E  Reischack.  2100  41st  Ave. 
ALTER.  $1800;  1171-3  7th  St;  owner. 

Bay    Area    Club,    1209    Adeline    St; 


er   &   contractor.   Antiseptic   While 
Star   Ltiundry,    premises. 

WAREHOU3F..  l-story.  WOOO ;  334 
Magnolia  St;  owner.  Colvln  Tem- 
pleton.  Inc.  1135  3rd  St '4  contrac- 
tor. Simplex  Mfg  Co.  1135  .^rd  St. 

GARAGE.  $1000;  6928  MacArthur 
Blvd:  owner  and  builder.  Florence 
R  Hall,   premises. 


SACRAMENTO    COUNTY 


4-ROOM  Dwelling.  $2500;  Ptn  Lot 
5.  Blk  9,  North  Sacramento,  Sub 
No  fe :  owner  and  builder.  John  C 
Jensen,    241       North    8th    St. 


I  8550  050  OSB'SSTT 


RUSTIC  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential    and    Commerolal 
—FREE    ESTIMATES— 

Easy  Overhead  Door  Co. 

Phone  THemwall  Silt 

2808  San  Pablo  Ave.,  Berkeley 


How  to 
make  clients 

* 

your  friends 


Recorded  Accepted 

Feb   13,   1947— LOT   2674,    Piedmont 
Pines,   Oakland.    Alexander   Gal- 
[*  -tc^  Icway,  Jr  to  Chopin  &  Whltson.. 

-  <5.^-'  February   13,   1947 

v'V  Feb  13,  1947— PTN  LOTS  3  Blk  W, 
Toler  Heights,  Oakland.  Robert 
E  Haller  to  E  R  Edwards 

-  PobSc  Works 

(Continued  from  Page  1) 


-..Jebruary  8,  1947 

5et  13.  1947— LOTS  6,  8,  10,  12  and 
14  Ptn  Lots  1  and  4  Blk  51,  map 
townitite  of  Fltchburg,  Oakland. 
Crown  Body  &  Coach  Corp  to  D 
W   Nicholson   Corp Feb  4,   194T 

Feb  13.  1947—990  MORVA  Drive, 
Havward.  O  L  Davis  to  whom 
It  may  conctin..     February  10,  194f 

Feb  13,  1947—13355,  13385,  &  13303 
AURORA  Drive,  Eden  Twp.  Alta 
L  and  L  J  Eveleth  to  Sunoberg 
&  Eveleth February-  6,  1947 

Feb  11,  1947— LOT  926.  Forestland. 
Oakland.  W  E  Naumann  to  R 
R  Rust February  1.  1917 

Feb  11.  1947— LOT  92v.  Forestland. 
Oakland.  Fred  A  Curry  Iq  Robt 
R   Rust Februaiv    1,   1947 

Feb  11,  lt>47— LOT  132.  map  Melrose 
Highlands,  Oakland.  T  P  Walk- 
er to  Walker  Consti   Co 

Febi-uary   11,   1947 

SAN    FRANCISCO  COUNTY 

Recorded  Accepted 

Feb  10.  1947— S  RICE  106  W  San 
Jose  Ave.  Onella  R  and  Fred  V 
Schell  to  Central  Calif  Constr  Co 
■ Januaiy    31.    1947 

Feb    ....    1947- S    LOWELL    183   W 
Brunswick;    W    c2nd    Ave    100    S  ^ 
Judah    St.     Boyd    C    Lindsay   to 

whom  It  may  concern 

February  11.   1947 

Feb  13,  1947— E  BRIGHT  75.  100. 
125  S  Sargent,  ca  25x100.  Henry 
Wohlken  to  James  C  Duemer  & 
Son  February    10,    1947 

Feb  ..,  1947—1221  GREENWICH 
St.  Max  T  and  Anna  Knieschi 
to  E  P  Mcrritt FebiTiarv  4,   1947 

Feb  13.  1947—675  BRANNAN  ST. 
Oregon,    Nevala,    Calif    Fast    Fr. 

Inc  to  CaiTico  &  Gautler 

February    5,    1947 


Feb.  10,  1947— Lot  4,  Block  IS,  Rich- 
mond Traffic  Center,  Richmond. 
Mira  Vista  Builders,  Inc,  vs  For- 
rest J  Simoni $68ai2 

Feb.  10,  1947— Lot  3,  Block  18,  Rich- 
mond Traffic  Center.  Richmond. 
Mira  Vista  Builders,  Inc,  vs  For- 
rest J  Simoni _ $353.49 

Feb.  10,  1947— Lot  3,  Block  13,  Rich- 
mond Traffic  Center,  Richmond. 
Mlra  Vista  Builders,  Inc.  vs  For- 
rest J    Simoni : - 

Feb.  10,  1947— Lot  47,  Arlington  Es- 
tates, El  Cerrito.  Mira  Vista 
Builders,  Inc,  vs  Gabriel  Raguccl, 
et  al  $4,761.90 

Feb.  11.  1947— Lot  17,  Block  101, 
East  Richmond  Heights  Tract  No 
2.  Richmond.  Edward  B  Kruse  vs 
Jason  Cox,  et  al $16.85 

Feb.  11,  1947— Ptn  I«ot  9,  plat  of 
subdivision  of  part  of  southern 
portion  of  Rancho  Canada  Del 
Hambre  y  Los  Bolsas,  near  La- 
fayette. Robert  Augello  vs  Joseph 
Schnitzler,  et  al „.$17,722.08 


Plumbing  Permits 


OAKLAND 


Release  of  Liens 


SAN    FRANCISCO  COUNTY 

' — • 

Recorded                                         Amount 
Feb    6,    1947-^37    CHE^^ERY    ST. 
Milton   B  Schwartz   to   whom   it 
may    concern    


Non-Responsibility 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  ond  REPAIRS 

325  SEVENTH  STREET 

Ookland  7.  Calif. 

Portable  Welding  Service 

GLenceMrf  6828 


PIPE  INSULATION 
HoldstHEAjD  Inside 

Architects,  Engineers,  Plant  SuDcr- 
intendents  all  specify  FIBERGLAS 
Hold-the-Heat  Insulation  for  steam 
and  hot  water  heating  svstems,  steam 
and  process  piping  and  equipment. 

Tops  in  Thermal  Effidtticy  because  it  is 

llONTWIieNT  VIRMINMOOr  lASTTOUSI 

ntMANINT  •  tow  IN  CM? 

NOT  HARMIO  ar  MOIiTURI 

N#H'  atailable  al  your  iusulatiou  supply 
house  or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD 


OrHfR 

FltmOLAS 

USfS: 

illCTRICAl  mtUlATION 

COIR  WtUUTION 

COMrORT  INSUIATIOM 

MCORATIVI  MRRKS 

rilTIR  ClOTNt 

DUST-STOr  MITIRS 

SNir  INSUIATION 

SOUND  OlADINMe 

ROW  DICK  MSUUnON 

ROoriR-s  Nwr  yarn 


D/SIB(BUTO«S 

SAN    fRANCISCO 
73<>   B'voBt   Str»»t 

$Uttrr    ',')f 


f  N  I.  I  M  f  «  S 
O  A  K  I  A  ^J  D 


CONIRACTORS 
»  H  I S  N  O 

»-hr>n.-    5-8^   to 


If  you  consider  your  clients*  comfort  and  con- 
venience for  years  to  come,  your  clients  will  be 
friends  for  years  to  come.  And  one  sure  way 
^  is  to  plan  for  built-in 

telephone  outlets  be- 
fore construction  starts. 
Here's  why! 

Built-in  telephone  out- 
lets  add  little  to  build- 
ing costs... much  to 
building  value. 

The  location  of  the  tele- 
phone can  be  changed 
or  additional  telephones 
may  be  added  in  the 
future  without  tearing 
up  the  flooring  or  run- 
ning wires  along  base- 
boards. 

The  convenience  of  well  placed  telephone  out- 
lets will  be  appreciated  now  and  for  years  to 
come. 

Cali  or  dial  local  Telephone  Business  Office. 
Ask  for  Architects'  and  Builders'  Service. 

The  Pacific  Telephone  and  Telegraph  Co. 


28  are  cities  of  more  than  50,000 
population. 

The  report  also  gives  data  from 
the  Public  Roads  Administration, 
FWA,  which  show  that  in  the  48 
*  states,  the  District  of  Columbia, 
Hawaii  and  Puerto  Rico,  as  of  De- 
cember 31,  1946,  plan  preparatione 
had  been  completed  for  federal- 
aid  ami  sUte  highway  project.-^ 
with  an  estimated  construction 
cost  of  1804,318,000,  and  plans 
were  in  the  design  stage  for  proj- 
ects with  an  estimated  construc- 
tion cost  of  11,926,521.000. 
Sewer  Works  Lead 

TTie  dollar  volume  of  all  these 
different  categories  of  proposed 
I  public  works  is  "not  to  be  added 
together,  the  report  pdlnts  out, 
as  they  covpr  not  only  plans  com- 
pleted or  assured  of  completion 
with  Federal  aid,  and  plans  com- 
pleted without  federal  aid.  but  also 
plans  brought  to  the  design  stage 
without  federal  assistance,  the 
completion  of  which  is  uncertain. 

Remarking  that  "there  is  no  oc- 
casion to  turn  to  works  of  doubt- 
ful usefulness  in  building  up  a 
reserve,''  the  report  notes  that 
sewer,  water  and  sanitation  facil- 
ities with  schools  and  other  educa- 
tional facilities  are  leading  the 
types  of  public  works  for  which 
Federal    advances   have   been    ap- 

f>roved.  The  same  type  si  so  bulk 
argc  among  state  and  public 
works  thus  far  planned  without 
federal  assistance. 

"Yet,"  says  the  report,  "all  th-- 
public  works  of  these  types  thus 
planned,  or  being  planned,  con- 
stitute only  a  fraction  of  those 
for  which  an  urgent  need  exists. 
To  Be  Replenished 

"The  same  is  unmistakably  true 
at  the  present  time  for  community 
facilities  of  all  types — the  recog- 
nized need  vastly  exceeds  the  vol- 
ume of  plan  preparations.  There 
is  no  thought  of  encouraging  the 
planning  of  any  but  the  most  use- 
ful and  needed  public  construe 
tion." 

There  w»ll  be  large  drains  on 
the  reservoir  of  fully-planned  state 
and  local  public  works  in  the  near 
future,  the  report  points  out. 
Sewer,  water  and  sanitation  fa- 
cilities and  schools  and  other  edu- 
cational facilities  will  be  increa!* 
inglv  required,  it  predicts,  to  sup- 
plement the  expansion  of  housing 
all  over  the  country. 


CONTRA  COSTA  COUNTY 

Feb.  10,  1M7— Lot  1,  Block  12.  East 
Richmond  Boulevard  Tract,  Rich- 
mond. Bond  J  Ward  as  to  Im- 
provements  on   property. 

SAN    FRANCISCO  COUNTY 

Feb  7,  1947--36-3JB  SBXX)N1>  Street. 
Waltur  H  Sulllv*n,  Inc  as  to  im- 
provt-mentd    on    property. 


Furnace  Permits 


OAKLAND 


4328  La  Cronta;  owner,  J  E  Ken- 
dall;   dealer.    Atlas;    floor. 

10ft4  SSth  Ave:  owner.  Walker, 
dealer.   Atlas;   floor. 

9220  E  2ath  St ;  owner,  E  L.  Boyes ; 
<lf aler.  Atlas ;  f looi-. 

112S  West  St;  owner,  Methodist 
Church;    dealer.    Atlas;    blower. 

973  T2nd  Avenue;  owner.  Walker; 
dealer,   Atlas;   floor. 

%01  Borden  Avenue;  owner,  Herb 
Oruenhagen ;  dealer,  R  N  Osbom ; 
ceptral   heat. 

9014  Skvllne;  owner,  Fred  Chapin 
dealer.   Atlas ;   floor. 


10500  Voltaire:  owner,  Walker: 
dealer.  Atlas;   floor. 

B924  OceHn  View;  owner,  C  R 
Sweet;    dealer,   Atlas;   central   heat. 

5922  Ocean  View ;  owner.  C  R 
Sweet:   d«»aler.  Atlas;   central  heat. 

344  «2nd :  owner,  J  C  Hogan ;  deal- 
er. Atlas:  floor. 

697  3l8t:  owner,  Chas  Brinkop; 
iloaler.  Atlas;  floor. 

4425  Norton ;  owner,  W  Zimmer- 
man ;  dealer.   E  M   Maloney ;  floor. 


Electrical  Permits 


8AN    FRANCISCO  COUNTY 

3296     208    Thrift:    owner.    Barker; 
contractor.    Eureka    Elec ;    8   outlets . 


Cessation  of  Labor 


CONTRA  COSTA  COUNTY 


Recorded                              Labor  Ceased 
Feb.   11.  1947— Ptn  Lot  15,  subdlvl- 
.sion  of  portion  of  Prlngle  Ranch, 
near  Walnyt  Creek.  lima  V  Reg- 
ister to  whom  It  may  concern 

- Feb.    2.   1947 


SOl^Tth  Street :  owner,  Milicech ; 
pimrtter,  Jas  Smith;   1  pi  fix. 

W51  Rhattuck  Ave;  owner,  S  Ort- 
now;  plumber,  H  Lee;  4  pi  fix;  4  gas 
op;   5  water  con. 

456  Jean  St ;  owner,  Burk ;  plumb- 
er, C  Knl^t;  4  pi  fix;  2  gas  op;  10 
water  con. 

?559  San  Pablo  Avenue;  owner. 
Coastal  .Sales  Co;  plumber.  H  Hodes 
1  pi  fix. 

7868  Michigan;  owner,  K  Robin- 
son ;  plumber,  E  Lawless ;  5  pi  fix ; 
3   RHs  op;   9  water  con. 

834  E  17th  St;  owner,  E  Hansen; 
plumber,  T  Gottstlen ;  6  pi  fix ;  2  gas 
fjp;  9  water  con. 

139  6th  Street;  owner,  A  Leong; 
plumber,  T  Gottstlen;  1  pi  fix;  2 
water  con* 

243  12th  St;  owner.  Key  System; 
plumber,  Durant;  1  pi  fix;  1  gas  op; 
3  water  con. 

.124  Magnclla  St;  owner.  Simplex 
Mfg  CoV,  plumber,  H  Salisbury;  4 
pi  fix ;  20  watec  con. 

2619  E  12th  fit,  owner,  Hammer- 
Bray  Co;  plumber,  Finrel;  2  pi  fix; 
6  water  oon. 

6935  Colton  Blvd;  owner.  Chopin 
&  Whltson;  plumber,  MorHIl;  6  p! 
nx;  3  gas  op;  12  water  con. 

7922  Hillmont;  owner,  V  Shell- 
berg;  plumber,  E  Lawless;  6  pi  fix; 
3  RUB  op;  0  water  con. 

9870  Elmar  Avenue;  owner.  H  P 
Morrill;  5  pi  fix;  8  gas  op;  20  water 
connections. 

10125  Longfellow ;  owner,  Casque- 
iro;  plumber,  Wm  Souza;  6  pi  fix; 
2  eiis  op;  12  water  con. 

914  Everett  St,  owner,  Hollldge; 
p'uniber,  J   A  Rankm;   2  gaa  op. 

4271  Norton  .St ;  owner,  H  Olson , 
plumber,  H  Salisbury;  6  pi  fix;  3 
gas   op ;   20  w  ater   con. 


A  I.  I   MI  \  E  \ 


PUTTYLESS  GLAZING 


Liens  Filed 


SAN    FRANCISCO  COUNTY 


Recorued                                           Amount 
Feb    13.    1947— E    DIVISADERO   62 
Jf    McAllister.      C     Leroy    Olson, 
Leroy    OUon    Co    vs    Frank    and 
Molle   Toso    . 4164.00 


WANTED 

QUANTITY    SURVEYORS 

IN  ALL  lUILDING  CRAFTS 

Demand  for  our  new  guaranteed  Quan- 
tity Survey  service  has  far  exceeded 
expectations.  We  are  therefore  increas- 
ing our  personnel.  Expert  quantity  sur- 
veyors in  all  building  crafts  are  needed 
immediately.  Top  salaries  to  men  who 
can  qualify.  All  will  be  treated  in  strict, 
confidence.  Please  give  complete  details 
'  of  your  training  and  experience  during 
the  last  10  years  or  more.  Only  written 
applications  can  be  considered — no 
exceptions. 

Le  Roy  Service 

QUANTITY    SURVEYS 

us  JESSIE  STREET      •      SAN  FRANCISCO  S      •      SUTTER  1361 


•I^A 


V  ■ 

V 


ALAMEDA  COUNTY 


Recorried  Amount 

Feb  11,  1947  -6107  RUTHLAND  Dr 
Oakland.  Clifford  Electric  Co  vs 
Wendell   S   Phillips   and    Peter  J 

Oricco  $117.71 

Fel.  11,  1947— PTN  LOTS  3  and  4 
Blk  D,  n-.ap  S  E  McElroth  Tct. 
Oakland  Elmer  F  Steigelman  vs 
Wm  A  ai  d  Mer.atha  B  Temps  »30 


CONTRA  COSTA  COUNTY 


Recorded                                       Amount 
Feb.  10,  1947— Lot  2,  Block  13,  Rich- 
mond  Traffic    Center,    Richmond. 
Mlra  vista  Builders.  Inc,  vs  For- 
rest J  Simoni : 1826.69 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  ••timaut.  or  •nginMrint  dMigna 
rovcring  •  compUt*  inctaliatlon.  Inrlud- 
ing  ■li««t  OMtal  rtquir«iB«Btt  .  .  . 

CALL...EXiROOK11IS 

Exclunvc    DiMrikutort    for 
Northern    Culilornii 

McKune  Metal  Products  Co. 

24*  Tvhaina  St.,  San  FroMcltce.  3 


Gamerston  &  Green  Lumber  Co. 

WbolMol*  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  Fraacisco— 1  too  Army  St. 
ATwmHr  1290 


Oahlanrf— 2001  LlvlB«fltea  St. 
Xff/off  4-lfff4 


J 


BUILDERS  BROKERAGE  COMPANY 

1430  Allca  Str««f 

OAKLAND  12.  CALIF.  TWInoakt  9227 

"Wc  Procure  and  Expedite  Builders 
Material  and  Equipment** 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Faciiitien  for  pipe  bendinR 

and  aianirolds 

writ*  for   Prioai 

Pacific  Pipe  Co. 

IM  Spear  St..  San  Frardaco 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElawarr  7313 


COMPRESSORS  WIRE  ROPE  and  FITTINGS 

PUMPS  BALL  and  ROLLER  BEARINGS 

CONCRETE  BREAKERS  V-BELTS 

DRILL  STEEL  TIMKEN  BITS 

GADS  HOT  MILL  SERVICE 

SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Tiink«ii  Co.         Gardii«r-Danv«r  Co.  Marlow  Pvmps 

Pofnir  Bearing  Co.  Now  Doparture  Bearing  Co. 

Hyatt  Boaring  Co.  Atlos  Bronso  Co. 

Rockostor  Ropos         Mollory  Logging  Eqwlp.  Co. 

GEORGE  M.  PHILPOTT  CO. 


SAN  PtANCISeO 

■ryaat  let.  9tli  A  lOtli  Stt. 

nmm  Hlailecfc  S47i 


OAKLAND 
12SB  Sm  PoMe  Ave. 
Pbaae  HUmbeMt  US4 


t] 


,«uM 


PAGES 


DAILY     PACIFIC     BUILDER 


FRIDAY.  FEBRUARY  M.  1947 


8  swItohM:  10  plugs. 

2296  1290  32nd  Ave;  owner  and 
contractor,   F  R   Squires ;    range. 

2297  1075  Market  Street;  owner, 
Blumenfeld  ,    contractor,    H  a  1 1  h  a  n 

f     Neon;  2  signs. 

22M     23SS    Mission    St;    owner,    S 
Stamatls;  contractor,  Halihan  Neon; 
,    1  sign. 

2299  685  Halght  Street;  ovvmer,  E 
Plrrlva;  contraictor,  Halihan  Neou; 
1  sign. 

2800  344  Jones  St;  owner.  Elch- 
enbaum;  contractor,  Halihan  Neon; 
1   sign. 

2801  187  Fremont  Street;  owner, 
Century  Machine  Co;  contractor,  Fla- 
clfic  Elec   Con3tr  Co;   service. 

2302  2298  Green  St;  owner,  Knapp 
contractor,  G  Vaccarlno;  3  outlets; 
6  switches;  13  plugs. 

2303  3146  Lyon  St;  owner,  Fab- 
brlt ;  contractor,  G  Vaccarlno ;   serv. 

2304  3140  L>oM  St;  owner,  Per- 
raeso ;  contnictor,  O  Vaccarlno ;  serv. 

2305  3152  Lyon  St;  owner,  8c&- 
tena;  contractor,  Vaccarlno;  service. 

2306  3:30  Baker  St;  owner,  Lu- 
cheEsa ;   contractor,  Vaccarlno ;   serv. 

_       2307     3420   Baker    St;    owner,    Ca- 
leeaiis:  contractor,  Vaccarlno;  serv. 
2306     3229    Baker    St;    owner,    Co- 
•    telli;    contractor,    Vaccarlno;    serv. 

2309  3432  Baker  St;  owner.  Bl- 
gotta;    contractor,  Vaccarlno;    serv. 

2310  3440  Baker  Street;  owner, 
Proesch;  contractor,  Vaccarlno;  ser- 
vice. 


2a28  9th  and  Irving;  owner,  Mlllei 
contractor,   Eveready   Elec;   3   plugs 

2829  401  Church  St;  owner,  S  A 
L  Co:  contractor,  Edw  W  Scott; 
service. 

'2330  30  Masen  St;  owner,  Peter 
Pan;  contractor,  Edw  W  Scott;  3 
fixtures;  1  plug. 

2331  826  Grant  Ave;  owner.  Royal 
Home;  contractor,  American  Elec; 
alterations. 

2£32  503  Grirv«  Street;  owner,  H 
Erickson  ;  '  contractor,  American  El ; 
alterations. 

2833  579  Rovrard  Street;  owner, 
Betar  Co;  contractor,  American  El; 
service. 

2a34  1044  Folsom  Street;  owner, 
Spardlck;  contractor,  Buszell  Elec; 
3  plugs. 

2335-88  Various  locations  and  own- 
ers :  contractor.  Old  8  P  Elec  Co ; 
Iterx'lee. 

2839  T8S  Mission  Street;  owner. 
Western  Electric;  contractor,  Her- 
::og;  9  plugs. 

?340  1778  Haight  Street;  owner, 
Monsalve;  contractor,  Columbia  El; 
2C    plugs. 

2341  1847  Lombard  StJcet;  oAvner. 
Slaroi ;  contractor,  Columbia  Elec ; 
service. 

2342  3240  Lyoti  Street;  owner, 
Warner;  contractor,  Columbia  Elec, 
service. 

OAKLAND 


43870     3201    Joaquin    Miller   Road; 


CLASSIFIED  ADVERTISING 


owner,  Vun  Bokkelen-Cole;  contrac- 
tor, Roberta  Lighting  Fixture;  re- 
pair fire  damage. 

43871  2465  90th  Ave ;  owner,  Frank 
Noonan;  contractor,  Flagler  Elec; 
fixtures. 

48872  8600  E  14th  Street;  owner, 
Raleigh  Leach  Co;  contractor,  Flag- 
ler Elec ;  alterations.  ^ 

43878  8600  E  14lh  St;  owner,  Ra- 
leigh Leach  Co;  contractor,  Flagler 
Elec;  fixtures. 

43874  38^,  5th  St;  owner,  Betty 
Lou  Foods;  contractor,  F  L  Rosen- 
berg ;    motors ;    alterations. 

43876  :438  San  Pablo  Ave;  own- 
er, Kutcher;  contractor,  T  L  Rosen- 
berg;  alterations. 

43S7«  1438  San  Pablo  Ave;  owner, 
Kutcher:  contractor,  T  L  Rosen- 
borg;   alterations. 

48877  22nd  and  Bush  Sts;  owner, 
Bckins  Van  &  Storage  Co;  contrac- 
tor, T  L  Rosenberg;  fixtures. 

43878     19tb  and  Telegraph;   owner, 

;    contractor,    Rosenberg;    plugs; 

switches. 

43871*  3121  28th  St;  owner.  Down- 
ing; contractor.  Red  Top  Electric; 
outlets;   motors. 

43880     11th  and   Jefferson ;   owner, 


1—    MISCELLANEOUS 

Are  you  Interested  In  well-trained, 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS,  ENOINBBRS 
DRAFTSlOSN,    SURVEYORS,  ESTI- 
MATORS,    SALES     ENGINEERS. 
CONSTRUCTION    "ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
E.   STEVENS.   GArfleld   1617 
Technical  Positions  Agency 


WOOD     LATH     and     BUILDING 
PAPER.  Reilly  Bros..  OLymplc  8872. 

tf 


BOOKkttPINa  SERVICE 
AH  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SEa- 
brlght   4462.  (tf) 

~B3rPlRT  DRAFTINS"SERVieHJS: 
FREE  LANCE.  Phone  GRaystone 
4248.  (tf) 

2—     HELP  WANTED 


EL.FCTRICAL  ESTIMATOR  with 
Contracting  Experience.  Sal.  open. 
Chas.  A.  Langlals  Co.,  474  Bryant 
St.,  Ban   Francisco. 

well-known  Contractors  want  A-1 
SECRETARY  and  STENO  with  con- 
structlon  exp.  Permanent.  Good  sal- 
ary. Reply  Box  213.  c/o  Dally  Pacific 

Builder. 5/19/47 

Senior  architectural  dnif  tsman,  per- 
manent  position  with  well-established 
Berkeley  firm  of  architects.  Phone 
THomwall  4861.  tf 

FIXTUkk  and  Cabinet  Beslgnef 
and  Estimator  for  Oakland  mill.  Top 
pay  for  good  man.  Recent  expei- 
lence  required,  replies  confidential. 
Box  211  c/o  Dally  Pacific  Builder. 
'  (2/17/47) 

3— POSITION  WANTED 

REG.  CIVIL  ENGR. -STRUCTUR- 
AL DESIGNER.   20  yrs.   exp.,   wants 

•  to  work  for  or  with  architect  or  con- 
tractor. Reply  Box  210.  c/o  Dally 
■  f^ciflc   Builder.        (2/14) 

.  ARCHITECT  20  yrs.  exp.,  A-1 
renderer,    industrial    and    residential 

'  work,  wants  position  as  CHIEF 
DRAFTSMAN  or  PARTNERSHIP 
Reply  Box  212,  c/o  Dally  Pacific 
PutMgr.  (2/18/47) 

5—  FOR  RENT 

LUMBER  HANDLING  EQUIP- 
MENT:  CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-1661. 


One  105  cu.  ft.  LEROY  COMPRES- 
SOR; two  315  cu.  ft.  WORTHING- 
TON  COMPRESSORS;  one  HANDY 
CRANE.  R.  W.  Reade  &  Co..  ASh- 
berry  1616. 


POSITIONS   OPEN 

S-522— MECHL.  ENGR.,  exper.  on 
H.  &  V.  and  air-conditioning,  for  de- 
signs and  estimates  and  supervision 
of  installations.  Salary  and  bonus. 
Fresno. 

S -528— MECHL.  ENGR..  exper.  on 
design  and  development  of  new  equip- 
ment for  chemical  plant,  |350-|4(X) 
mo.  Northern  California. 

S-535  —  DRAFTSMAN,  mechl.  or 
archtl.,  exper.  on  industrial  plants. 
|300-$350  month.  San  Fmacisco. 


J  D  Sauerr  contractor,  Red  Top  El; 
plugs;   motors. 

43881  2825  E  14th  Street;  OAH*ner, 
Montgomery  Ward ;  contractor,  O 
Whatter\-;  outlets;  switches;  mo- 
tore  ;    new   installation. 

43^82  281P  Broadway;  owner,  Al 
Marshall;  contractor,  (ilollege  Ave 
Elec;   switches. 

43883  3107  Arizona;  owner,  H  E 
Frasher ,  contractor.  Hiynes  Elec ; 
addition. 

43884  14th  and  Jefferson ;  owner, 
Central  Pharmacy;  contractor,  Scott 
Buttner;   sign. 


43885  490<)  Calaveras;  owner,  W  J 
Freeman ;  contractor.  White  Elec 
Co;    plugs. 

4388G  3850  Oakmore;  owner.  Stand- 
ard Oil  Co;  contractor,  White  Elec 
Co;  plugs. 

43887  6680  E  14th  St;  owner.  C  C 
Speaknian;  contractor.  Albert  Red- 
man ;  alterations. 

4o888  06SO  E  14th  St;  owner.  C  C 
Spralman ;  contractor,  Albert  Red- 
man ;  alterations. 

43889  6238  Estates  Drive ;  owner, 
S  Heifdrikson;  contractor,  Clifford 
Elec;   dishwasher  and  disposal. 


The  ORIGINAL  Pre-sealed  Insulated  Pipe 


?or   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


TR.\0£    MARK 


DURANT  INSULATED  PIPE  COMPANY 


iOI5    RUNNYMEDt  ST. 


PALO  ALTO    CAL 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sdhopiaker,  Rte.  2,  Box 
785,  Los  Altos.    F'hone  Los  Altos  2930. 

(tf) 


Immediate  delivery.  6/16-inch  FIRf 
PLYSCORD.    Lumber    Terminal    Co. 
VAlencIa  4100.  2/17/47 


DODGE    '42    Weapon    Carrier.     '45 
Motor.  1760.  Phone  SKyline  8622. 

2/17/47 


HUciMfiS  KgENilM~ROUSTr 
ABOUT  CRANES,  Model  MC-4,  new ; 
7-ton  capacity ;  12  to  18  ft.  telescoping 
booms.  Weight  appr.  15  tons.  Mounted 
on  International  2-9  heavy  duty  gaso- 
line tractor,  62  B.H.P.  Phone  SU.  8918. 

2/19/47 

2x2  bridging  cut  to  length  board 
both  ends  for  nailing,  bundled;  2x4 
bracing  fire  blocking;  4x4  cut  for 
door  headers.  Phone  SWeetwood  8433. 

2/17/47 


■^ 


Sound  Conditioning 

with 

Acousti-Celotex 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(A5|«iicy) 

Newton  D.  Copk,  Mgr. 

57  POST  ST.  S.  P.  4 

•AHI«ld  f24t 


DMrlbaUd  By 

NEIL  H.  PETERSON  COMPANY 

1129  FOLSOM  STREET  SAN  FRANCISCO  3.  CALIF. 

Phon*  UNd«rlilll  SOSO 


Washington,  Oreflon  and  Territory 

of  Alaska: 

E.  H.  LANQDON  COMPANY 

72  Vine  Street 

Seattle  1,  Washington 

Phone  ELIIott  0230 


Southern   California: 
ENGLISH  *•  LAUER,  Ina 

Los  Angeles  11,  Calif. 

Phone   Richmond   6316 
1978  South  Los  Angeles  St., 


TRANSITS.  117  per  month.  Danlei 
McFarlar.d.  624  Second  Ave.,  Phone 
BAyvlew  7804. 


FOR  SALE 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHESrrs,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf) 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORa'tION 


SmU$  Omft:  Son  FronclKO,  loi  Angelei.  Portland,  Seattle, 

Salt  Lake  City,  Honolulu 

S»ee/  Nant$i  South  Son  Fronciico,  Los  Angelet,  Seattle 

hbrleoting  Worku  So^  San  Fronel»co,  Alameda,  Lot  Angelei 

MllQf^t  Un  FranclKo,  Le*  Angelei^  Portland,  Seattle 


BETHLEHfi^ 
5Tt  U 


An  All-steel 
Quonset 

TO  FIT  YOUR  NEEDS! 


Permanence  is  what  you  want  in  that  new  building... mod- 
ern, fireproof,  weather-proof  features . . .  and  Quonset  answers 
the  problem  RIGHT  NOW... with  257  adaptations  to  fit  'most 
every  farm,  business,  and  industrial  use.  If  you  have  held  up 
needed  construction,/^  <i»)'  reason  at  all^  just  get  in  touch  with 

Krafdle's  Stran-Steel  Division ...  a  staff  of 
experts  who  provided  931,000  square  feet 
of  needed  floor  space  for  California  farmers 
and  industrialists  last  year. 


irS  KRAFTILE  FOR 
QUONSETS 


NO  PONEY  DOWN 
PAYMENTSTOSUIT 


^  ••♦^•^^^•^^     ^^V^v%P^pVw^    ^  •»  ^4'^v^vS^^'^PwVV 

•  latytotrtt 

•  Minimum  Upk99p 

•  Good  Light  and  V«ntllofloii 

•  Rof'Proof,  Sag-Prqaf,  Vvrmfn-Proef 

•  An  All-St—I  UUfInf  Inv$fm9nf 


KRAFTILE  COMPANY 

Main  Office:  NILES,  CaSifornia,  Phone  NILES  3611 


IUporatJ  largest  construction  daily  in  the  west 
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American  Road  Builders'  44th  Convendon 
To  Open  Monday;  Airports  High  on  Agenda 

WASHINGTON. —  Delegates  to  the  annnal  convention  of  the 
American  Road  Kuilders'  Association  in  Chicago  next  week  will  meet 
on  the  morning  of  Monday,  February  17,  in  the  Grand  Ballroom  of 
the  Palmer  House  to  taltc  apart  all  phases  of  the  federal-aid  airport 
program. 

The  road  builders  have  an  impoi  tant  interest  in  air  field  construc- 
tion and  are  looking  forward  to  a  heavy  volume  of  1947  businees 
from  this  source.   Be  it  bituminous-*^  r 

surfacing  or  concrete,  the  higli- 
way  builders  have  the  equipment 
and  experience  to  cope  with  prob- 
lems involved  in  surfacing  airport 
locations. 

So,  to  give  these  contractors  of 
heavy  work  an  x-ray  view  of  na- 
tional airport  act  provisions,  W.  R. 
Macatee,  manager  of  ARBA's  air- 

Eort  division,  has  scheduled  a  Town 
Tall  Meeting  on  airports  in  con- 
nection with  the  organization's 
44th  annual  get-together  in  Chi- 
cago. 

This  Town  Hall  session  will  con- 
sist of  two  and  one-half  hours  of 
discussion  of  60-odd  formal  ques- 
tions by  a  panel  of  18  or  20  ex- 
perts in  their  respective  fields. 
These  men  will  give  studied  an- 
swers tt  the  questions  placed  be- 
fore them  by  a  moderator. 

Having  the  questions  in  hand 
before  the  session,  these  panel 
members  are  expected  to  inter- 
pret them  and  solve  the  problems 
posed  by  them  with  correct  and 
straight -forward  answers,  Macatee 
said. 

Following  the  formal  panel  dis- 
cussion, audience  participation  will 
enable  delegates  tq  question  the 
experts  for  approximately  half  an 
hour  to  bring  out  any  points  that 
remain   unanswered   at  that   time. 

The  panel  experts  will  not  be 
limited  to  professional  opinion  in 
their  answers  but  may  cover  their 
replies  with  individual  though  with 
respect  to  the  subjects  they  will 
cover.  This  will  enable  a  more 
searchinp  inquiry  into  various  as- 
pects of  the  government's  federal- 
aid  proprain  for  communities  plan- 
ning air  fields  vrith  finuncial  aa- 
siatanre  from   Washington. 

The  following  phases  involved 
in  ain^ort  d«*velopnient  wll  be  con- 
sidered : 


1. — Scope  and  purpose  of  the 
federal-aid  airport  program. 

2. — programing  and  scheduling 
federal-aid  for  airports. 

3. — Design  and  construction  of 
concrete  aprons,  runways  and  tax'- 
ways  for  light,  medium  and  heavy 
loads. 

4. — Design  and  construction  of 
flexible  pavements  (asphalt,  tar 
and  turf)  for  aprons,  runways  and 
taxiways  for  light,  medium  and 
heavy  loads. 

5. — Sijgnificance  of  subgrade  suj  - 
port  for  airport  pavements. 

6. — ^Value  of  super  -  compaction 
of  subgrades  and  base  courses. 

7. — Methods  for  making  airports 
pelf-sustainingr. 

8. — The  need  for  advantage  of 
freeway-type  of!  access  roads  be- 
tween airports  and  heart  of  cities. 

9. — Geometric  pattern  of  layout 
for  airports,  and  need  for  master 
plans. 

10. — Finipncing  sponsors'  shar<? 
of  airport  costs. 

11. — Relationship  of  subgrade- 
support  to  thickness  of  flexible 
pavements  for  airports. 

12. — Current  and  prospective  air- 
port legislation  —  national  and 
state. 

13.  —Advantage  offunneling 
through  state  aviation  agencies  re- 
quests for  federal-aid  for  airport 
development, 
tions  to  close-in  airports  justified? 

16.— ^Jrantirg  privileges  for  the 
sale   of  aviation   gasoline   and   oil 


PURCHASING  POWER 
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14. — Airport  drainage  problems. 

15. — Are  property  owner  objec- 
at  airports. 

17. — Airport  terminal  buildings 
and  hangars. 

18. — State-aid  for  local  airport 
developments. 

19. — Airport   snow  removal. 

20. — Advantage  of  a  monthly 
schedule  of  airport  maintenance. 

21. — Use  of  vertical  sand  draii.;j 
to  speed  settlement  of  muck-filled 
airport  sites. 

22. — Community  airparks. 

23. — Advantages  of  expert  pub- 
lic relations-advice  in  stimulating 
airport  development. 

24. — Radiant  heat  for  airport 
snow  removal. 

25. — Separate  airports  for  air 
freight. 

26. — Disposal  of  surplus  air- 
ports and  operating  equipment. 

27. — Airport   markings. 


PROSPECTIVE 
BIDDERS 


Conversion  of  Buildinflrs 

Into  Apartments,  Fort  Ord, 

Monterey  County,  CaUf. 


BIDS:  San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Francisco, 
Calif.,   February  27,  2  P.  M. 

H.  E.  llahlmann,  251  Kearny  St., 
San    Franci.sco,    Calif 

Erbentraut  A  Summers,  696  Fcnn- 
sylvarla   St.,   San    Francisco,  Calif. 

M.  A  K.  Corp.,  200  Financial  Cen- 
4er  Bldg.,  San  Francisco,  Calif. 

Stolte  Inc.,  8451  San  Leandro  St, 
Oakland,  Calif. 

Cha.^.  MacClosky.  112  Market  St., 
San    Francisco,    Calif. 

J.  A.  Bryant.  1835  Capitol  St..  Val- 
lejo,   Calif. 

James  I.  Barnes  Constr.  Co.,  941 
Rush  Bldp.,  San  Francisco,  Calif. 

Biltwell  Constr.  Co.,  4745  Geary 
Blvd.,    San    Franci.sco,    Calif. 

Wal'ace  D  Harlvlns  Inc..  406  Sut- 
ter St..  San  Francisco.  Calif. 

Fred  J.  Early  Jr.  Co.,  369  Pine  St.. 
San   Francisco.  Calif. 

B.  &  R.  Constr.  Co.,  110  Market  St., 
Ran  FranciFCo,  Calif. 

Vezpy  Constr.  Co ,  3760  Ardley 
Ave.,   Oakland,    Calif. 

Peter  'Borensen.  927  Arguello  St., 
Redwood    City,    Calif. 

Daley   Brof.,   Belmont,   Calif. 

Williams  &  Burrows  Inc.,  10  Cali- 
fornia Dr.,   Burlingamc,   Calif. 

Robert  McCarthy  Co..  1060  Kirk- 
liam  St.,  San  Francisco,  Calif. 

H.  H.  LArsen  Co.,  64  South  Park 
San   Francisco,  Calif. 

Wells  P.  Ooodenough,  49  Wells  Ave., 
Palo    Alto.    Calif. 

Harold  C.  Gcyer,  787  Munras  Ave, 
Mont«roy,    Calif. 

Tynan  Constr.  Co.,  Box  540,  Sa- 
linas.  Calif. 

Union  Supply  Co.,  68C  Lighihouse 
Ave.,    Monterey    Calif. 

J.  C.  Monk  &  .Sons,  Box  92,  Los 
Oatos,    Ca'.if. 

Geo.  H.  Schuyler,  650  Spruce  St., 
Pacific  Grove,  Calif. 


Alterations  to  Bialduiga  to 

Provide  2^0  Family 

Housing  Units,  Colorado 

Springs,  Colorado 


WATER  RLTRATION  PLANT,  MARTINEZ,  CALIF. 

(6)  lump  Bum,  concrete  cuiba,  -walks 
and  steps  complete  with  all  ap- 


Nopai  1016  First  St.,  Phona  Nopa  221 
irantweeili  Brantweod  270-W        • 


•      San  Francisco  I  SO  Howthorna  St.,  DOuglas  3780 
San  JoMi  1910  South  First  Straat,  Columblo  6114-J 


BIDS:   U.  8.  Government,  War  De* 
partment.    District   Engineer's    Offlo*. 


(Continued  on  Page  10) 


L.OW   and  Only   Bidders 
Water  Filtration  Plant   Cost.  $610,379 
MARTINEZ,  Calif.   Contra  Costa  Co. 
Owner  —  City  of  Martinez,  Leonard 
McClintock,      city     administrator; 
Krank    Series,    city   engineer;    Ray- 
mond B.  Johnson.   City  Clerk,  City 
Hall.   Martinez,   Calif. 
Consulting:    Engineers — A.    Kempkey, 
Balboa  Bldg.,  San  Francisco,  Calif., 
and     Charles     Gllman     Hyde.     2699 
Buena  Vista  Way,  Berkeley,  Calif. 
Includes     low-pressure     supply     pipe 
line   from    the    Terminal   Reservoir 
of   the   Contra  Costa  Canal   to   the 
proposed    water    treatment    works , 
a    clear    water    high-pressure    pipe 
line  delivering  to  the  existing  dis- 
tribution  pipe  system   of   the  City 
q^  Martinez  at  3  locations;  a  com- 
plete   treatment    plant,    having    ca- 
pacity of  6.000,000  gals,  per  24  hrs 
Completion   of  work:  .^60  days. 
The  approximate  quantities  includ*' 
8200  cu.  yds.  net  excavation  ifor  treat- 
ment    plant     and     pumping     station 
structures;    8200  cu.    yds.    compacted 
and   partially  compacted  backfill  in- 
cluding   1700    cu.    yds.    of    top    soil 
around     the     treatment     plant     and 
pumping    station ;    6300   cu.    yds.    ex- 
cavation  in  the  wash  water  settling 
pond ;    6300    cu.    yds.    compacted    fill 
In  the  restraining  levees  of  the  wash 
water    settling    pond ;    3,150    cu.    yds. 
concrete,    mostly    reinforced ;    404.000 
lbs.  of  steel  reinforcement;   2090  lin. 
ft.  30  in.  or  ?4  in.  raw  water  supply 
pipe  and  10,100  lln.  ft.  14  in.  and  12 
m.    clear   water  pressure    pipe    line.i. 
etc. 

Low  Bidder— Stolte.  Inc..  8451  San 
L«andro  St,  Oakland,  Calif..  |610,- 
379. 

Bids  were  taken  as  follows: 
(la)  lump   sum,    30   in.    welded    steel 
raw  water  supply  pipe  line  wall 
thickness  3/16  in.  complete  with 
all   appurtenances 
(lb)  lump    sum.    30   in.    welded    steei 
raw  water  supply  pipe  line,  wall 
thickness    >4    in.    complete   with 
all   appurtenances 
(Ic)     lump  sum.  24  in.  Class  50  tran- 
site  raw  water  supply  pipe  line 
complete    with    all    nppurtenaces 
(2a)  lump  sum,  14  in.  Class  150  Cast- 
iron    clear  water   pressure    pipe 
line    complete    with    all    appur- 
tenances 
<2b)  lump  sum,  14  in.  Class  150  tran- 
site    clear   water   pressure    pip** 
line    complete    with    all    appur- 
tenances 
(3a)  lump  sum.  12  in.  Class  150  cast 
iron    clear    water    pressure    pipe 
line    complete    with    all    appur- 
1 611  An  CCS 
(3b)  lump  sum,  12  in.  Class  150  tran- 
slte    clear    water    pressure    pipe 
line    complete    with    all    appur- 
tenances 
(3i^a)  lump    sum,    8    In.     Class    150 
cast    iron    clear   water  pressure 
pipe     line     complete     with     all 
appurtenances 
(3»4b)  lump    sum,    8    in.    Class    150 
transite     clear    water    pressure 
pipe  line  complete  with  all  ap- 
purtenances 

(4)  lump  sum.  earthwork  at  treat- 
ment works  -  pumping  station 
site    complete 

(5)  lump  sum,  paved  roadways  and 
truck  maneuvering  area  com- 
I4*U 


purtenances 
C7)   lump     sum.     preparing,     seedlnB 
and       temporarily      maintaining 
lawns,  complete  - 

(8)  lump  sum.  concrete  structure 
of    the    sedimentation    basins 

(9)  lump  sum,  basin  level  regula- 
tor or  controller  complete  with 
all   appurtenances 

vlO)  lump  sum,  primary  aerator  pipe 
system  and  spray  nozzles  com- 
plete  with   all  appurtenances 

(11)  lump  sura.  7  sluice  gates  In  the 
sedimentation  basins,  complete 
with  operating  stands  and  al' 
aj»purtenancefl 

(12)  lump  sum.  high  pressure  wash 
water  supply  pipe  system  for 
the  sedimentation  basins  com- 
plete with  all  appurtenances 

(15)  lump  sum,  10  in.  cast-iron  and 
vitrified  clay  pipe  drainage  sys- 
tem of  the  seaimentation  basins 
complete  with  all  appurtenan- 
ces 

(14)  lump  sum,  20  in.  class  50  cast 
Iron  pipe  connection  between 
the  sedimentation  basins  and 
flocculation  Tank  No.  1  com- 
plete  with   all  appurtenances 

<15>  lump  sum,  24  in.  Class  50  cast 
iron  effluent  pipe  system  from 
the  sedimentation  t>aslns  to  a 
terminus  in  the  filter  pipe  gal- 
lery complete  with  all  appur- 
tenances 

(16)  lump  sum.  concrete  structures 
of  the  3  flocculation   tanks 

(17)  lump  sum.  24  flocculation  tank 
vertical  wood  deflector  baffles 
complete  with  all  appurtenances 

(18)  lump  sum.  for  the  effluent,   by- 
,  .    pass    and    drain    piping    system 

of   the   flocculation    tanks   com- 
plete   with    all    appurtenances 

(19)  lump  Rum,  3  paddle  stlrrinp- 
mechanisms  and  assemblies  in 
the  flocculation  tanks  complete 
with    all   appurtenances 

(20)  lump  sum,  concrete  structure  of 
the    wash    water   tank    complete 

(21)  lump  sum,  high  pressure  Class 
15C  6  in.  cast  iron  supply  pipe 
line  to  the  wash  water  tank 
complete  with  ali  appurtenancer 

(22)  lump  sum,  20  in.  Class  50  cast 
iron  wash  water  pipe  line  from 
the  water  lank  to  a  terminus  In 
the  filter  pipe  gallery  complete 
with  all  appunenances 

(23)  lump  sum,  6  In.  Class  50  cast 
iron  force  main  from  the  wash 
Y^ater  pump  to  the  wash  water 
tank  complete  with  all  appur- 
tenances 

(24)  lump  r,um.  overflow  pipe  as- 
semblv  frcm  the  waxh  water 
tank  to  the  main  plant  drain 
complete  with  all  appurtenances 

(25)  lump  sum.  water  water  settling 
pond  complete  with  all  exrava- 
tion.  levees,  seeding  to  grass 
and   all   other  appurtenances 

(26)  lump  sum.  20  In.  cast  Iron  and 
the  21  In.  vitr.  clay  main  plant 
drain  from  its  beginning  in  the 
filter  pipe  gallery  to  its  termi- 
nus In  the  wash  water  settling 
pond  complete  with  all  appur- 
tenances 

(27)  lump  sum,  concrete  structure 
of  the  filtered  water  basin  com- 
plete   with    all    appurtenances 

(28)  lump  sum,  24  In.  Class  50  cast 
Iron  filtered  water  effluent  pipe 


from  its  beginning  in  the  filter 
pipe  gttJiery  to  the  filtered 
water  basin  complete  with  all 
appurtenances 

(29)  lump  sum,  3  in.  air  pipe  line 
from  the  blower  to  and  includ- 
ing the  difiusors  in  the  filtered 
water  basin  complete  with  ali 
appurtenances 

(30)  lump  Kum,  24  In.  ClaM  100  cast 
iron  supply  pipe  line  from  the 
filtered  water  basin  to  the 
pumps  in  the  pumping  elation 
complete  with  all  appurten- 
ances 

(31)  lump  sum.  12  in.  Class  SO  cast 
Iron  by- pass  pipe  line  between 
the  24  in.  cast  iron  influent 
pipe  and  the  24  in.  cast  iroa  sup- 
ply pipe  line  to  the  pumps  com- 
plete with  all  appurfeaances 

(32)  lump  sum,  filter  house  building 
and  pumping  station  atructures 
complete  with  all  appurtenan- 
ces 

(3fi)  lump  sum,  architectural  plumb- 
ing system  and  work  in  the  fil- 
ter liouse  and  pumping  station 
complete  with  all  appurtenan- 
ces 

(34a)  lump  sum,  440  volt  low  volt- 
age interior  and  exterior  elec- 
trical system  of  the  treatment 
plant  and  pumping  station 
structures  and  site  complete 
with  all  equipment  and  appur- 
tenances 

(34b)   lump    sum.    2400   volt   do 

(35)  lump  sum,  400O-lb.  capacity  ov- 
verhead-type  traction  elevator 
complete  with  all  equipment 
and  appurtenances 

(36)  lump    sum.    underdrainage 
systems    li:    the    4    filter 
complete    with    all    appur 
ces 

.37)  lump  sum,  for  16  filter  t 
in  place  in  the  4  filter 
complete  with  all  appurten 

(38)  lump  sum.  for  4  raw  water 
supply  laterals  to  the  4  filter 
units  complete  with  all  appur- 
tenances 

(39)  lump  sum,  for  4  wash  water 
supply  pipe  lines  to  the  4  fil- 
ter units  complete  with  all  ap- 
purtenances 

'40)  lump  sum,  for  4  effluent  pipe 
and  controHer  systems  of  the 
4  f'ilter  units  complnte  with  all 
equipment  and  appurtenances 
41)  lump  sum,  for  4  wa.<>h  water 
drainage  pipe  lines  from  the  4 
filter  units  complete  with  all 
'  equipment  and  appurtenances 

(42)  lump  sum,  for  2  filter  effluent 
laterals    complete 

(43)  lump  sum,  for  gravel  under- 
drains  and  egg  crates  in  the  4 
filter   units   complete 

(44)  lump  sum,  for  filter  sand  In  the 
4  filter  units   complete 

(45)  lump  sum,  for  2  double  fUtei 
operating  tables  for  the  4  filter 
units  complete  with  all  equip- 
ment, connections  and  appur- 
tenances 

(46)  lump  sum,  for  wash  water  rate 
of  flow  meter  and  pedestal  type 
Indicator  -  totalizer  -  recorder, 
complete  with  all  equipment, 
connections    and     appurtenancea 

(47)  lump    Bum,    for    the   filter    plant 
effluent  rate  of  flow  meter  and 
the     pedestal-type    Indicator-to 
talizer-recorder,     complete     with 
all    equipment,    connections    and  I 
appurtenances  I 

(48)  lump     sum,     for    the    wall-type 


wash  water  tank  depth  gaff« 
complete  with  all  connections 
and    appurtenances 

(491  lump  .sum.  for  4  chemical  dry 
feed  machines  complete  with  all 
equipment,  connections  and  de- 
livery piping  to  points  of  appli- 
cation 

(50»  lump  8um.  for  the  chemical  dust 
removtr  lor  the  4  chemical  dry 
feed  mac*lus8  complete  with  all 
equipmenTi  piping  and  connec- 
tions 

(61)  lump  sum.  for  the  Toledo  scale 
and  supporting  table  complete 
with   all   appurtenancea 

(52)  lump  sum,  for  the  Raymond 
Laboratory  Mill  and  Supporting 
Table  complete  with  all  con- 
nections  and  appurtenances 

(53)  lump  sum,  for  tho  2  Wallace 
and  Tiernan  Chlorlnators  and  1 
ammonlator  and  all  supply  and 
discharge  piping  and  appurten- 
ances   complete 

(54)  lump  sum,  for  2  dilorlne  cylin- 
der and  1  ammonia  cylinder 
scales  complete  with  all  appur- 
tenances 

(5Sa)  lump  sum,  for  3  1400-gala  per 
minute  high  lift  electric,  motor 
driven  horixocital  centrifugal 
pumpinf;  units  and  connections 
complete 

(55b)  lump  sum,  for  one  600,  one 
1000,  and  1  1400-gals.  per  minute 
high  lift  electric  motor  driven 
horironal  centrifugal  pumping 
units   and   connections  complete 

(56)  lump  3um,  for  20O-gals.  per 
minute  electric  motor  driven 
hoiisontal  centrifugal  wash 
water  pumping  unit,  automatic 
control  and  connections  com- 
plete 

(57)  lump  sum,  for  surge  chamber, 
air  compressor,  connections  and 
equipment  complete  with  all  ap- 
purtenances 

(58)  lump  sum,  for  18  In.  Class  160 
cast  Iron  discharge  pipe  line  ex- 
cepting the  Venturi  meter  com- 
plete 

(59)  lump  sum,  for  the  Venturl  meter 
and  Recorder-Totalizer-Indica- 
tor  panel  and  connections  com« 
plete 

(60)  lump  sum.  for  the  Venturl  me- 
ter chamber  complete  with  all 
appurtenances 

(61)  lump  sum,  for  the  electric  mo- 
tor driven  water  seal  air  com- 
pressor (blower)  complete  with 
connections    and    appurtenances 

(62)  lump  sum,  for  the  sump  electric 
motor  driven  centrlfirgal  pump- 
ing unit  complete  with  all  con- 
nections    and     appurtenances 

(63)  lump  sum,  for  the  plant  irriga- 
tion   pipe    system    complete 

(64)  lump  sum,  for  laboratory  sup- 
plies, accessories  and  special 
equipment  complete. 

Total  bids  submitted  Feb.  11  were: 
(A)      Stolte      Inc.,     Oakland,     Calif., 

1610.379. 
<B»    Central    California    Constr.    Co.. 
Inc  .  Ban  Francisco.  Calif..  $646,085 
(C>   De  I.ura  A  Son.  Ban  Francisco, 

Calif..   I04S.666. 
(T)>     Fred     J.    l?Utrly.     Jr..    Co.,     San 

FrM\cUco,    Cam.,    SeM^44. 
tV)   HoaKland-Flndlay   'BnsTS.   Com- 
pany.  Long  Beach,    Calif., H    |703,- 
799. 
fF7  TPVedrlckson  A  Watson  Construc- 
tion Co..   Oakland.   Calif..   f778.490. 
wiii   prices  will  be  given   shortly, 
unit   prices  follow : 


(la)... 

(lb).... 

(Ic).... 

(2a)    . 

(2b( 

(3a) 

(3b) 

(3Vja) 

(3'/i,b» 

(4t 

(51 

(6) 

(7) 

(8) 

(9> 

(10) 

(11) 

(12) 

(131 

(14)      . 

(16) 

(16) 

(17) 

(18) 

(19) 

(20) 
(21) 
(22) 

(23) 

(24) 

(26) 

(26)  

(27) 
(28) 
(29) 
(30» 

(31) 

(32) 

(33) 

(34a  I 

(34b) 

(35) 

(36) 

(37) 

(38) 

(39) 

(40) 

(41) 

(42) 

(43) 

(44) 

(46) 
(46) 

(47) 

(48) 

(49) 

(50) 

(51) 

(52) 

(53) 

(54) 

(55a) 
(56b) 

(56) 

(57) 

(68) 

(59) 

(00) 

(61) 

(62)  

(63) 

(64) 


(A) 

$30,627.00 
32,392.00 

100.000.00 
92,492.00 
66,963.00 

29,888.00 

23,066.00 
6,635.00 
5,846.00 

15.267.00 
2.306.00 
3.624.00 
1.149.00 

62.606.00 
1.602.00 

■  4.778.00 
6,616.00 
1,906.00 
922.00 
1,039.00 
4.021.00 

13.818.00 
2.139.00 
3.296.00 
6.949.00 

24.289.00 
1,166.00 
4,496.00 
1,109.00 
300.00 
3.932.00 
4.341.00 

37.414.00 

3,921.00 

2,705.00 

6.608.00 

963.00 

115.789.00 

10.832.00 

36,268.00 

37,662.00 

t.261.00 

6.162.00 

3.354.00 

2.368.00 

5.84500 

6.325.00 

6.154  00 

576.00 

3.477.00 

3.331.00 

5.660.00 

2.488.00 

2.672.00 

130.00 

4,941  00 

487.00 

407.00 

406.00 

14.464.00 
1.822.00 
7.949.00 
6.497.00 
574.00 
1,541.00 
5,086.00 
2,964.00 
1,668.00 
1,584.00 
820.00 
2.842.00 
2,820  00 


(B) 
$62,300.00 
63,860.00 


(C) 
$36,901.00 
37,600.00 


(D) 
$36,069.00 


(K) 

$41,580.00 

44.650.00 


(F) 
$39,640.00 
41,980.00 


90.276.00 
81,100.00 

26,617.00 

21,864.00 
6,720.00 
5,494.00 
7,670.00 
5,640.00 
3,761.00 
1,193.00 

57,097.00 
1.963.00 
6,380.00 
6.261.00 
2,500.00 
1,837.00 
1,248.00 

•  7,771.00 

18,192.00 
2,106.00 
4,119.00 
8,39&00 

20.649.00 
1,287.00 
4,680.00 
1,402.00 
617.00 
9.066.00 
7,116.00 

36.0B8.00 
8,B»1.00 
1,678.00 
7,609.00 
1,449.00 

98,445.00 
5,850.00 

26,430.00 

32,303.00 
7,717.00 
6,205.00 
5,628.00 
4,812.00 
5.082.00 

23.770.00 

5,901.00 

919.00 

5,696.00 

3,8ao.oo 

5,120.00 

2.236.00 

2.261.00 

37600 

.'.,97600 

699.00 

276.00 

879.00 

10.060.00 

1,019.00 

9.700.00 

8,814.00 

868.00 

1.^92.00 

1.672.00 

4.390.00 

1,443.00 

1.471.00 

66B.00 

961.00 

3,278.00 


91.604.00 

68.000.00 

33,620.00 

26,871.00 

6,621.00 

4,642X)0 

7,112.00 

3,717.00 

6.338x)0 

1.218.00 

79.720.00 

1,877.00 

4,666.00 

5,666.00 

1,812.00 

1.48«.00 

1.108.00 

5,668  (W 

13,46000 

2,410.00 

3,824.00 

7,061.00 

26,872.(Kj 

1.10«.00 

4.296x)0 

1.117.00 

MS  00 

6.748.00 

3.401.00 

39.901.(jo 

4.4»«.06 

1.818.,K) 

«.140.,K) 

1,616, K) 

1 32030,  H) 

8.»76.oo 

27,M9.0O 

34.82300 

10.29600 

6,15100 

4.803  00 

».»2.oo 

5JK.0O 

•.Woo 
"*.oo 

5.«8oo 
6.090  00 
*.«71.fK) 
2,149  00 
2,137,,, 

^'''.OO 

6.304  00 

«14.,x) 

•1*00 
lO.OOOj^ 

6322  J90 

401jOO 
^•2**00 
6.42«;oo 
3.986  00 

1.«»jOO 

1.>».00 
2.«M.00 


64,029.00 


27.642.00 


5.090.00 

32.944.00 
8.131.00 
4.960.00 
1.151.00 

60.066.00 
2,673.00 
7.666.00 
9.489.00 
1,626.00 
1.766.00 
1,292.00 
6,888.00 

14,206.00 
3,026.00 
4,210.00 

10,390.00 

20.932.00 

1.294.00 

5,981.00 

1.427.00 

324.00 

10.538.00 
6.720.00 

36,264.00 
5,626.00 
2.679.00 
8.660.00 
1.163  00 
122,690.00 
6.842.00 

28.609.00 

34.92ff.00 
7.292.00 

15.244.00 
7.222.00 
2,661.00 
9.472.00 

13,870.00 

4,754  00 

191.00 

4,687.00 

6,875.00 

8.619.00 

2.103.00 

1,938.00 

402.00 

8,483.00 

724.00 

478.00 

880.00 

14,210.00 
1,626.00 
8,784.00 
7,860.00 
490.00 
1,486.00 
8,176.00 
4,123.00 
1,876.00 
lii06.00 
670.00 
4,424.00 
3,067.00 


89,960.00 
73,804.00 
34,050.00 
29.000.00 
7.660.00 
6.400.00 

14.000.00 
5.850  00 
3.940.00 
1.440.00 

61.120.00 
2,850.00 
6,630.00 
7,366.00 
1,964  00 

16.000  00 

1,67000 

640.00 

13,275.00 
1.670  00 
4.700.00 
4,390.00 

32,260.00 

1.600.00 

5.815.00 

1.590  00 

500.00 

11.300.00 
5.300.00 

38,670.00 
4,460.00 
1,880.00 
7.320.00 
1.160  00 
100,113.00 
8,900.00 

44,860.00 

47,550.00 

14.000.00 

7,000.00 

4,200.00 

3,520.00 

8,700.00 

7,600.00 

6,880.00 

310.00 

4.815.00 

3.630.00 

7,060.00 

2.826.00 

2,140  00 

900.00 

7,686.00 

1,860.00 

820  00 

870.00 

17,280.00 

1,460.00 

9,900.00 

8,640.00 

800.00 

18.060.00 
9,200.00. 
8,080.00 
1.270.00 

i.ooaoo 

660.00 
8,060.00 
8.000.00 


119.240.00 
88,600.00 
88,080.00 
30,676.00 
8,800.00 
7.800.00 
28,000.00 
4,660.00 
6,300.00 
1,430.00 
67.500.00 
4.680.00 
6,160.00 
7.400.00 
2,060.00 
1.217.00 
1,868.00 
6.800.00 
14.200.00 
3,370.00 
4.446.00 
9,334.00 
24,300.00 
1,630.00 
6,900.00 
1.456.00 
420.00 
6,870.00 
6.700.00 
40.300.00 
5.170.00 
8.610.00 
7,480.00 
1.270.00 
161,000.00 
11,000.00 
31,000.00 
40,850.00 
7,860.00 
8,100.00 
4,520.00 
3,100.00 
7.700.00 
7,600.00 
6.820.00 
1,944.00 
6,450.00 
4,030.00 
7,340.00 
3,259  00 
3.670.00 
166.00 
«,&50.00 
080.00 
668.00 
666.00 
18,900.00 
3,480.00 
10,400.00 
8,540.00 
770.00 
2.060.00 
6,600.00 
8,080.00 
1.800.00 
3,040.00 
l,066.m 
8,790.00 
3,760.00 


<>il 
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Col.  Craig  %myr,  district  enolneor, 
200  Railway  Exehang*  Bldg.,  Donvor, 
Colo.,  Fob.  27,  10  A.  M. 

Raraey  &  Math'.s.   Amarillo,  Tex. 

Hartln  K.  Eby  Construction  Co., 
•10  No.  Main  St.,  Wichita,  Kan. 

Olson    Construction    Co.,    R>x    89. 

Bait  Lake  City.  Utah. 

Utah  Construction  Co.,  No.  1  Mont- 
gomery St,  San  Francisco.  Calif. 

McDonald  Construction  Co.,  8820 
W.  Pine  Blvd.,  St.   L«uis,  Mo 

MoCarty  Brothera  ConAtructlon 
Co.,   810  Roosevelt  Bldg.,   St   Louis, 

Mo. 

Freenoan    Contractors,     Inc.,     Box 
1066,  Des  Moines,  la 
>      C.  H.  Leavell  4  Co.,  1900  Wyoming 
8t,  El  Paso,  Tex 

Abrmhamson  Bldg.  Co.,  Inc.,  1010 
B.    Rio    Orande,    Colorado    Springs, 

Cdlo. 

Howard  Whltlock,  815  W.  24th 
Ave.,  Pueblo,  Colo. 

R  J.  Dunlap.  411  W.  6th  St.,  Lo< 
Angeles,  Calif. 

Kuchard  Construction  Co.,  228 
Jewett  Bldg..  Des  Moines,  la. 

Carson  Construction  Co.,  Box  llos, 
Helena.  Montana. 

Bonforte  Construction  Co..  Box 
206,  Colorado  Springs,  Colo. 

Busboom  &  Raugh.  Salina,  Kan. 

J.  D.  Leftwlch  Construction  Co., 
Box    188,    Boulder.    Colo. 

Northwestern  Engineering  Co.,  E. 
eoth  *  Colorado  Blvd..  Denver,  Colo. 

Peter  Klewlt  Sons  Co.,  1»50  S. 
Colorado  Blvd.,  Denver,  Colo. 


tock  Block,  Portland,  Ore.,  March  20, 
2  P.  M. 

A.  Telchert  *  Son  Inc.,  Box  1118, 
Sacramento,  Calif. 

United  Constr.  Co.,  Winona,  Minn. 

W  E.  Kler  Oonstr.  Co.,  1462  No. 
Stanley  Ave.,  Los  Angeles,  Calif. 

Peter  Klewlt  Sous  Co.,  1024  Oma- 
ha National  Bank  Bldg.,  Omaha, 
Nebr.,  and  442  Post  St,  San  Fran- 
cisco. Cailf.,  and  345  Kleways  Ave., 
Arcadia,  Calif. 

Georgo  Poltock  Co.,  Box  903.  Sac- 
ramento,  Calif. 

The  Utah  Constr.  Co.,  1  Montgom- 
ery   s:t.,    San   Francisco,   Calif.  ^ 

McLaughlin  Inc.,  Great  Fails, 
Montana. 

H.  N.  Rodgcrs  &  Sons  Co.,  Mem- 
phis,  Tenn. 

Bressl  A  Bevonda  Constructors, 
Inc.  417  So.  Hill.  Suite  764,  L«»  An- 
geles.  Calif.  .     ^ 

Vlnuell  Co.  Inc..  1146  Westminster 
Ave.,   Alhambra,   Calif. 

Natt  McDougall  Co.,  552  Sherlock 
Bldg..    Portland,    Ore. 

McNutt  Bros.,  351  >4  E-  Broadway, 
Eugene,    Ore. 

Morrison -Knudsen  Co.  Inc.,  T85 
Market  St.,  San  Francisco,  CalU., 
and  Hoge  Bldg.,  Seattle,  Waali. 
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Lot  Angeles  River  Channel 
Improvements 


provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
^er  Sactlon  2  of  the  Standard  Spe- 
ciflcatlona  Each  bidder  must  be  li- 
censed and  also  rjrequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  rtght  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.   McCOY 

State  Highway  Engineer 

Dated  February  14,  1947. 

(Daily    Pacific   Builder) 
(Feb.  14-21-28,  194'}) 


Official  Proposals 

FIRST  PUBLISHED  TODAY 

Highway    Irrprovements 
Solano  County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


FIRST  PUBLISHED  TODAY 

Constr.  ProJ.  Calif.  F.H.  68-0,  Mill 
Creek,  San  Bernardino  National 
Forest,  San  Bernardino  Co.,  Cal 


BIDS:  Lea  Angela*  District  Corps 
of  Engineers,  War  Department,  751 
8.  FIgueroa  St.,  Los  Angela*,  Calif.; 
Serial  47-21;   Feb.  2S,  1  P.  M. 

Guy  F.  Atkinson  Co..  22283  S.  Santa 
Fe  Ave.,  P.  O.  Box  269,  Long  Beach. 
E.  B.  Bishop.  P.  O.  Box  325.  Or- 
land,  and  P.  O.  Box  1811,  Long  Beex:h. 
Bressl  A  Bevanda  Constructors, 
Inc..  417  S.  Hill  St,  Room  764,  Los 
Angeles. 

Peter  L.  Ferry  A  Son,  6201  San  Fer- 
nando Rd.,  Glendale. 

M  H.  Golden  Construction  Co.,  8486 
Noell.  San  Diego. 

Haddock  Engineers,  Ltd.,  P.  O.  Bo^ 
479,  Oceanslda 

Johnson -Western  Co.,  2100  Wil- 
mlngton-San  Pedro  Rd.,  Berth  116,  P. 
O.  Box  6,  San  Pedro. 

Peter  Klewit  Sons  Co.,  346  Kieways 
Ave.,  Arcadia. 

Macco  Corp.,  816  N.  Paramount 
Blvd..  Clearwater. 

Raymond  Concrete  Pile  Co.,  816  W. 
6th  St,  Loa  Angeles.  I 

Vlnnell  Co.,  1146  Westminster,  Al- 
hambra. 

Clyde  W.  Wood,  Inc.,  6900  Tujunga 
Ave,    P.    O.    Box    620,   North   Holly- 
wood. ^      „  . 
T.    M    Page,   146   W.   Duafte   Rd.. 
Monrovia.                                      ^  „  „ 

L.  A.  and  R  S.  Crow,  4766  Valley 
Blvd.,  Los  Angeles. 
R.  R.  Henaler,  816  Allen  Ave.,  Glen- 

M.  A  K.  Corp.,  200  Financial  Center 
Bldg..  San  Francisco. 

A.  Telchert  A  Son,  P.  O.  Box  113. 
Sacramento. 

Utah  Construction  Co..  1  Montgom- 
ery St..  San  Francisco. 

J.  Philip  Murphy  Corp..  4800  East- 
shore  Highway.  Emeryville. 

Baslch  Bros.  Conatr.  Co.,  P.  O.  Box 
161,  Alhambra,  Calif. 
'Columbia    Constr.    Co..    1*33    Saint 
Louis   Ave..   Long   Beach.   Cailf. 

Oriflfth  Co..  1060  S.  Broadway.  Lob 
Angeiess  Calif.  ^,  _.. 

W.  E.  Kler  Constr   Co..  1462  North 
Stanley  Ave..  Los  AngeJes. 

MorHson  -  Knudsen  Co..  810  Tttk- 
Guarantee    Blvd..    Los  Angeles.   Cal. 
United    Concrete    Pipe   Corp..    Box 
1,  Station  H,  Los  Angeles.  Calif. 

Winston  Bros.  Co..  411  W  5th  St 
Las  Angeles.  Calif.  ,,,„ 

Jas.    L    Barnes    Constr.    Co..    1119 
Montana  Ave.,  Santa  Monica,  Calif. 

— > 
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Dorena  Dam  and  Appurte- 
nant Work,  Dorena,  Ore. 


BIOS:  Portland  District,  Corp*  of 
Engineers,  War  Department,  Col.  O. 
E.  Walsh,  district  •oglneer,  «2t  Pit- 


ij^^i^^^^^ 


ENGINEERING 

IN 

WOOD 

Fabricated  Crates, 
Pallets,  Specialties 

itTRUCTUREi 


220  ll«»tt«»l»nf  ttf^.  VUkon  •-MO? 
U*  FraMlM*  4.  Cillt. 

fMrsMtnt*  OSte«: 
IMU  .  nk  »t.,  P«i»n«  «•»    ^«M3 


NOTICE    TO    CONTRACTORS 

Sealed    proposals   will   be   received 
at  the  office  of  the  State  Highway 
rate  of  wages  applicable  to  the  work 
to  be  vfone  to  be  as  follows: 
Classification  Rate    per    hour 

Skilled   Labor 

Carpenter     »...„>,.........._...|ai75 

Cement    finisher    ....,.....„..?...  1.875 

Concrete   mixer  operator   (one 
cuVlc      yard       capacity      or 

lessV  1.60 

Concrete  mixer  operator  (over 

'one  cubic  yard  capacity)  ....  1.90 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
.shovel    type    control*    (over 

one   cubic    yard)    2.86 

Pile  driver  holstman  or  oper- 
ator    .a 2.10 

Pile    driver   man    1.86 

Reinforcing  steel  worker  1.75 

Roller  operator , 1.95 

Tractor   driver    - 1.93 

Truck  drivfer  (8  cubic  yards 
w.itor      level      capacity      or 

more)    - 1.876 

Truck  dtlv«r  (6  cubic  yards 
nnd   le.ss  than  8  cubic  yards 

water    level    capacity)    1.50 

Intermediate  Graido  Labor 
r'onrrete    vibrator    operator    ...1.375 

.larkhammer    operator    1.375 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and   lejs  than  6  cubic  yards 

water    level    capacity)    1.4075 

Truck  driver  (lees  than  4  cu- 
bi«.-  vards  water  level  ca- 
pacity)       1.2825 

Unskilled   Labor 

Flnjrmnn     1  13 

I^aborer     ~ »l-i^ 

r<)..itloriS  not  listed  above  will  be 
aMocated  In  acccrdonce  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  Interpreted  In  the 
light   of   thl.H   classification. 

The  minimum  wage  paid  to  all 
hkilied  labor  for  which  rates  are 
nit  shown  abc 'p  shall  be  not  less 
than  $l..r:5  per  hour. 

The  minlrmum  wage  paid  to  all 
IntemifHliate  labor  for  which  rates 
are  not  rhown  above  shall  be  not 
less   than    $1.15   per  hour. 

The  minimum  wage  paid  to  all 
unskilled  lalwr  for  which  rates  are 
not  shown  above  shall  be  not  less 
tnnn  $1.15  per  hour. 

Overtlnr.e — one  and  one-half  dS' 
time.s    the   above    rates. 

Sundays  and  holidays — one  and 
one-half  (I'j)  times  the  above  rateb. 
The  attention  of  bidders  is  di- 
rected to  t^e  fart  that  the  work 
herein  proposed  to  be  done  will  be 
financed  In  whole  or  in  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  stat- 
utes, ruL's,  and  regulations  will  ap- 
ply  to  such   work. 

The  atter.tlon  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  subartlc'e 
(6K  of  the  Standard  Specifications 
resrardlng  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of    the    contract    respectively. 

Plans  ma*  be  seen,  and  forms  of 
projMisal.  bond.s.  contract,  and  spe- 
cifications may  bo  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Biilldlng,  Sac- 
ramento. California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  tho  office  of  the 
District  Engineer  of  the  district  in 
which  the  work  Is  situated,  at  the 
office  of  the  Associated  General 
Contractors  In  San  Francisco  and  at 
the  office  of  the  County  Engineer 
or  County  Surveyor  at  tho  county 
seat  of  the  county  In  which  the  work 
Is  to  he  performed. 

No  bid  will  l>o  considered  unless 
It  is  made  en  a  blank  form  furnish- 
ed bF  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 


FEDERAL     WORKS     AGENCY, 
PUBLIC    ROADS    ADMINISTRA- 
TION,    San     Francisco,     California, 
February  12,   1947.    Sealed  bids   will 
be  received  at  the  office  of  the  Pub- 
lic  Roads   Administration,   t20  Phe- 
lan    Building,    San    Francisco,    Cali- 
fornia, until  2:00  p.  m.  on  March  6, 
1947,    and    then    publicly   opened   for 
furnishing    the    materials    and    per- 
forming  the    work    for   consti-uctlng 
project    California    F.H.    68-D.    Mill 
Creek,  San  Bernardino  National  For. 
eat,    San    Bernardino    County,    Cali- 
fornia    The  length  of  the  project  is 
1.780  miles   and   the  principal   Items 
of   work   are   approximately   as    fol- 
lows: I7.S00  extra  and  miscellaneous 
force  account  work;  26  acres  clear- 
ing fnd    grubbing;    339,000   cu.    yds. 
unclassified  excavation  ;  2,650  cu.  ydb. 
unclassified     excavation     for    struc- 
tures;   1,100,000    sta.    yds.    overhaul; 
1.730    miles    finishing    earth    graded 
roads*    $3,200   force    account,    debris 
deflectors;   21  cu.  yds.  concrete;   600 
:bs.    reinforcing    steel;    3.066    Iln.    ft 
corrugated    galvanized    sheet    metal 
culvert  pipe;  2  culvert  pipe  elbows; 
60   Iln.    ft    spiral    welded    steel   pipe; 
480  cu    yds.  derrick  placed    rock  re- 
taining wall ;  12  drop  inlets  and  steel 
covers;   5    embankment    spillway   In- 
let assemblies;  22  right  of  way  mon- 
uments;     4     concrete      maintenance 
marker     posts;     28     timber     culvert 
markers;     122    timber     guide     posts, 
and    Snow    Creek    Culvert    Alternate 
"A";  550  cu.   yds.  unclassified   exca- 
vation   for   structures;    236   cu.    yds. 
foundation  till;  $3,000  force  account, 
debris    deflectors;    120   cu.    yds.   con- 
crete ;    12,060    lbs.  -.reinforcing    steel ; 
476    Iln.    ft.    72    Inch    reinforced    con. 
Crete    culvert    pipe,    or    Show    Creek 
Culvert    Alternate    "B".   700    cu.    yds. 
unclassified     excavation     for    struc- 
tures;   $3,000   force    account,    debris 
deflectors;     800    cu.     yds.     concrete; 
124,000    lbs.     reinforcing    steel.     The 
minimum  wage  paid  labor  employed 
on   this   project   shall   be    In    accord- 
ance with   the   classified   labor  rates 
sot    forth   in    the   Special    Provisions 
Plans  and  specifications  may  be  ex- 
amined by  prospective  bidders  at  the 
Public   Roads  Administration   offices 
723  Phelan   Building.   San   Francisco, 
and  515  Forum  Building.  Sacramen- 
to    and    at    the    Associated    General 
Contractors'   offices  at  216  Pine   St. 
San    Sranclsco.    and    707    Archltectb 
Building.    Los    Angeles.    Where   cop- 
ies  of   plans   and    specifications    are 
requested    a    deposit    of    $10   will    bo 
required    to    Insure   their    return.     Ii 
these    are    not    returned    within    lb 
days  after  openlnp   of   bids  the  de- 
posit will   be   forfeited    to   the   Gov- 
ernment.   Checks  rhould  be  certlflwl 
and  made  payable  to  the  Treasurer 
of   the  United   St  ites.    Plans,   speci- 
fications and  proposals  may  he  ob- 
tained   at    the   office   of   ttoe    Public 
Roads     Administration.     720    Phelan 
Building.   San    Franclscc   2.   CaUfor. 
nia.     CHAS.    C     MORRIS,    Division 

Engineer.  ^   .,,     ^ 

(Dally  Pacific  Builder) 

(February  14,  1947) 


Bids   are   required   for   the   entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per   hour 

Skilled  Labor 
Asphalt     plant    dryerm&n     or 

fireman    - - _.$1.60 

Carpenter - l-'^5 

Cement    finisher    1.875 

Concrete  mii*r  operator   (one 

cubic  yard  capacity  or  less)  1.80 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)   ....  1.90 

Motor  grader  operator. 2.10 

Operator  of  power  rhovel  or 
other  excavating  equipment 
shovel  type  controls  (up  to 
and     including     one     cubic 

yard) 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    yard)    2.25 

Reinforcing  steel  worker  1.75 

Roller   operator   .— — -™_~~__~.  1 JB 
Tractor   driver  1.S5 


Truck  driver  (18  cubic  yards 
water     level      capacity      or 

more) 1.7125 

Truck  driver  fl4  cubic  yards 
and  less  than  18  cubic  yards 

water  ?evel  capacity)   1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity)    1.525 

Intermediate  Grade  Labor 
Concrete   vibrator   operator   ....  1.375 

Jackhammer    operator    „.  1.376 

Oil  distributor  bootman  1.275 

Oiler  power  shovels  or  cranes..  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)   1.25 

Unskilled  Labor 

Flagman    r- -•  ^-^^ 

Laborer     ^.^..-.  tt.l5 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  Interpreted  In  the 
light   of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  whldh  rates  are  not 
shown  above  shall  be  not  less  than 
$1.S75   per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than  $1.15  per  hour. 

Tho  minimum  wage  paid  to  a.l 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour 

Overtime — one  and  onc-ihalf  (1%) 
times  the  above  rates. 

Sundays  and  holidays— one  and 
rnc-half  '1'^)  times  the  above  rates. 


The  attention  of  bidders  la  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  In  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Fedei-al  statutes 
rules,  and  regulations  will  apply  to 
tuch  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  subartlcle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  tWe  provisions  of 
Section  8,  article  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,   respectively. 

Plane  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
-office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  Dletrict 
Engineers  at  Los  Angeles  and  Skn 
Francisco  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  In  San  Francisco  and 
at  the  office  of  the  County  Engi- 
neer or  County  Surveyor  at  the 
county  seat  of  the  county  in  which 
the  work  is  to  be  performed. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments ajid  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications.. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.   McCOY 

State  Highway  Engineer 

Dated  February  14,  1947. 

(Dally    Pacific    Builder) 
(Feb.  14-21-28,   1947) 


FIRST  PUBLISHED  TODAY 

Highway   Improvementa 
Mendocino  County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373.  F'ubllc  Works 
Building.,  Sacramento,  California, 
until   2   o'clock    p.   m.   on    March    12, 

(Continued  on  Page  11) 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


I 


Phone  GArfield  7663    -    24  California  Street,  San  Francisco 


FIRST  PUBLISHED  TODAY 

Highway   Improvementa 
Humboldt   County 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995  BvMW  Ay*- 
San  FrancUco.  Calif. 
!►*««•.•  GAr6«ld  9110 


YARDS    AT 

795   County   Road 

San   Carloa,  Calif. 

Phone:  San  Carloa  204 1-M 


507   Bonanza    Road 

La«  Vagaa,    Nevada 

Phont:  Im  Vagaa  1344 


"For  a  Square  Deal  Call  O'Neill' 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE    TO    CONTRACTORS 


TgRNIIIG  DOWN  JOBS 

TILL  DELIVERIES  TIRN  UP? 


Sealed  propopals  will  be  received 
at  the  offlc  of  the  State  Highway 
F.nRJnenr.  Room  373.  Public  Works 
Building,,  Sacramento.  California, 
tmttl  2  o'clock  p.  m.  on  March  12. 
1947.  at  which  time  they  will  be 
publicly  opened  and  read  in  the  Aa- 
eemblv  Room  of  eald  building,  for 
conftructing  Highway  In  accordai.ce 
with  the  SpecKlcatlonB  therefor,  to 
which  Bpeclal  reference  Is  made,  as 
followR : 

Humboldt  County,  on  Elk  River 
Road,  between  junction  v»lth  State 
Highway  Route  1  south  of  Eureka 
and  Elk  River  School  n-Hum-»70), 
about  two  and  two-tentha  (2.2)  milea 
In  length  to  be  graded  and  a  Claaa 
"B-Slngle"  teal  coat  applied. 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento.  California, 
tmtil  2  o'clock  p.  m.  on  March  12, 
1947.  at  which  time  they  will  be 
publicly  opened  and  read  In  the  Aa- 
sembly  Room  of  aald  building,  for 
constructing  Highway  In  accordance 
with  the  Specifications  therefor,  to 
which  8peclat  reference  Is  made,  as 
follows : 

Solano  County,  aorosa  Plaaaanta 
Creek.  Alamo  Creek,  and  tributary 
to  Putah  Creek,  between  1.5  and  14 
milea  northweat  of  Vacavllle  (X- 
8ol-1106-l10«,1110),  five  bridges  to 
be  conatructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provlalon.i 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worka  ha* 
ascertained    the    general    prevailing 


Rent  Compressors . . .  Equipment  from  WEMCO 

Lots  of  construction  jobs  may  be  passing  you  by  while  you're  waiting 
for  your  name  to  get  to  the  top  of  the  delivery  list.  Take  advantage  of 
these  profitable  construction  times  by  renting  from  WEMCO. 

RENTAL  SPECIALISTS 
All  WEMCO   tools  and  compressors  are  in  top  notch  shape  when 
you  get  them.   While  you  use  them,  top  notch  WEMCO  maintenance 
•ervicc  keeps  them  that  way.   Don't  let  backlog  hold  back  your  profits. 
Cash  in  on  construction  jobs  by  renting  from  WEMCO. 

WESTERN    MACHINERY   CO. 

760  Folsom  St.  San  Frandaco  7,  Calif.  Phone:  EXbrook  4167 

500  No.  16th  Street       Sacramento  2,  Calif.      Phone:  Sacramento  21008 


(Cootlnued  from  Ftege  10) 

1M7.  at  which  time  they  will  be 
publicly  opened  and  read  in  the  Aa- 
aembly  Room  of  aald  building,  for 
constructing  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  Is  made,  aia 
follows :  , 

Mendocino  County,  on  Longvale- 
Covelo  Road,  between  1.5  milea  eaat- 
oHy  and  5.4  milea  easterly  of  Doa 
Riea  (1-Men-SOS),  a  net  diatanca  of 
ab«Mt  two  and  nine  -  tenths  (2.9) 
mile*  in  length  to  be  graded. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  tho  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Skilled  LAbor 

Carpenter   11.75 

Cement    finisher    1.875 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard   capacity)    ....  1.90 

Motor  grader  operator  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
amd     Including     one     cubic 

yard) ...._ 2.10 

Operator  of  p^^wer  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic   yard    2.25 

Reinforcing  steel  worker _.  I.75 

Roller    operator    „ 1.95 

Tractor   driver I.95 

Truck  driver  (18  cubic  yards 
water     level      capacity      or 

more) „ 1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level    capacity)    1.587o 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Intermediate  Grade  Labor 
Concrete  vibrator  operator  ....  1.375 

Jackhammer    operator    1.375 

Oiler  power  shovels  or  cranes..  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic   yards    water     level     ca 

paclty)     1.26 

Unskilled  Labor 

Flagrman    . 1.15 

J.Aborer    ^- 1.15 

Positions  ijot  listed  above  will  be 
allocated  in  accordance  with  tho 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  in  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  arc 
not  shown  above  shall  be  not  leAS 
than   $1.87R   per  hour. 

The  minlmunn  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  showr.  above  shall  be  not 
Imhi   than  fl.16  per  hour. 

The  minimum  wag;e  paid  to  all 
unsklHed  labor  for  which  (rates*  arc- 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  (1*4) 
times    the    above    rates. 

Sundays  and  holi'lays — one  and 
one-half  (1^)  times  tftie  above  rates. 
The  attention  of  bidders  is  di  • 
rected  to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  wholt-  or  in  part  with 
Federal  funds  nnd  that  therefore  all 
of  the  applicable  Federal  statutes, 
rules,  and  regp;latlons  will  apply  to 
auch    work. 

The  attention  of  biddera  is  par- 
ticularly dlrecled  to  the  provisions 
of  Section  7.  article  (a),  tubarticlc 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  tlxe  provisions  of 
Section  8.  articles  (a)  ,xnd  (b),  of 
the  Standard  Specificaiions.  regard- 
ing subcontracting  and  assignment 
of  the  contract  respectively. 

Plans  may  be  seen  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
lamento.  Catlfcmia.  and  they  may 
be  se«n  at  the  offices  of  the  District 
Engineers  at  J..OS  Angeies  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  fituated,  at  the 
office  of  the  A«.^pciafed  General 
Contractors  In  San  Francisco,  and  at 
the  office  of  the  County  Engineer 
or  County  Survej'or  at  the  county 
seat  of  the  county  In  which  the 
work    is    to    bo    performed. 

No  bid  will  be  considered  unless  it 
ia  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  al.so  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  und  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  FOTBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.    T.    McCOY 

State  Highway  Engineer 

Dated  February  14,  1M7. 

(Dally    Pacific    Builder) 
(Feb.  14-21-28.   1947) 


FIRST  PUBLISHED  TODAY 
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at  the  office  of  the  State  Highway 
Engineer,  Room  373,  F'ubllc  Worka 
Building.  Sacramento.  California, 
until  2  o'clock  p.  m.  on  March  12, 
1947.  at  which  time  they  will  bo 
publicly  opened  and  read  in  the  As- 
rembly  Room  of  said  building,  for 
constructing  State  Highway  io  ac- 
cordance with  the  Specifications 
therefor,  to  which  special  reference 
is  made,  as  follows : 

San  Mateo  County  en  Bayahora 
Freeway  In  the  City  of  South  San 
Frandaco  (IV-8.  M-68-SSF).  three 
brldgea  and  the  substructures  for 
two  railroad  overheads  to  be  con- 
btrueted. 

Bids  are  required  for  the  entire 
work  de:icribed   herein. 

In  aocordance  with  the  provisions 
of  Section  1770  of  the  LAbor  Code, 
the  Department  of  Public  Works  ha.i 
ascertained  thB  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  dtone  to  be  as  follows: 
Classificaticn  Rate    per    hour 

"  Skillec'^  Labor 

Asphalt     plant     dryerman     or 

fireman    „ |i.60 

Asphalt  plant  mixer  oper- 
ator    _ _ 1.65 

Asphalt     spreading     machine 

operator  v „ 1.95 

Carpenter    „ 1.75 

Cement    finisher   1.876 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one   cubic   yard    capacity)    ...1.90 
Electrician  _ 2.OO 

Motor  grader  operator  ..._.'. 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including^      one      cubic 

yard)     2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic   yard)    2.36 

Pile  driver  hoistman  or  oper- 
ator      ...,._ 2.10 

Pile  driver  man 1.86 

Reinforcing  steel  worker 1.75 

Roller  operator  1.96 

Tractor   driver  _ 1.95 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)    1.875 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity)    ..._ 1.50 

Intermediate  Grade  Labor 
Concrete   vibrator   operator    ...  1.375 

Jackhammer    operator    1.375 

Oil    distributor    bootman    ....'....  1.275 
Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water    level    capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      1.2826 

Unskilled   Labor 

Flagman 1.25 

laborer    1.25 

Positions  not  listed  above  will  bo 
allocated  in  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  interpreted  in  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  les.s 
than   $1,375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less   than   11.25   per  hour. 

The  minmum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   $1.25  per  hour. 

Overtime — one  and  one-half  (1V4) 
times  the  above  rates. 

Sundays     and     holidays — one     and 


one-half  (1^)  times  tihe  above  ratea. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  here- 
in proposed  to  be  done  will  be  fin- 
anced in  whole  or  in  part  with  Fed- 
oral  funds  and  that  thereforo  all  of 
the  applicable  Federal  statutes,  rulea 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidder^  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract  respectively. 

Flans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San   Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blaink  fcrm  furnish- 
ed by  the  State  Highway  Engineer 
and  Is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Sgch  bidder  must  be  u- 
censed  and  also  prequalified  as  re- 
quired by  law.  (See  eald  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  inJBLJC  WORKS 

DIVISION  OF  HIGHWAYS 

G     T.    McCOY 

tJtate  Highway  Engineer 

Dated  Febmary  14,  1947. 

(Daily    Pacific   Builder) 
(Feb.   14-21-28,   1947) 
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Highway    Improvementa 
San  Benito  County 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


NOTICE    TO    CONTRACTORS 


fireman    .„„ _ _ |1.60 

Asphalt  plant   mixer  operator  1.66 
Asphalt      spreading     machine 

operator    ..._ 1.95 

Carpenter „ 1.75 

Cement    finisher 1.875 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.90 

Motor    grader    operator    2.10 

Operator   of   power   ahovel    or 

other    excavating   equipment  2.10 
Operator   of    power   shovel    or 

other  e.xcavatlng  equipment. 

shovel   «ype  controls    (up  to 

and  including  1  cubic  yard).    2.26 

Reinforcing  steel  worker  1.76 

Roller  operator   ..  _ 1.95 

Tractor    driver    1.95 

Truck   driver   (18  cubic   yards 

water      level      capacity      or 

more)     1.7l:i5 

Truck  driver   (14  cubic   yards 

and  less  than  18  cubic  yard« 

water    level    capacity)    1.5875 

Truck    dilver    (8    cubic    yards 

and  less  than  14  cubic  yards. 

water   level    capacity) 1.525 

Intermediate  Grade  Labor 
Concrete  vibrator  operator  1.376 


Jackhammer    operator    ._ 1.37B 

Oil  distributor  bootman  1.275 

Oiler  power  shovels  or  cranes  1.60 
Truck    diiver    i4    cubic    yards 
and  less  than  8  cubic  yarda 

water  level  capacity) 1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      1.26 

Unakilled  Labor 

Flagman    . .._.  1.15 

Laborer U6 

Positions  not  limited  above  will  l>e 
allocated  in  accordance  with  the  def- 
initions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classificition. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
bhown  above  rhall  be  not  less  than 
$1.S75  |)er  hour. 

The  minmunt  wage  paid  to  all  In- 
termediate hibor  for  w^lch  ratea  are 
not  shown  above  shall  be  not  lesa 
than  $1.15.  per  hour. 

The  miiiinium  wage  paid  to  all  un- 
skilled labor  for  which  rates  are 
not  shown  above  ahall  be  not  leaa 
than     $1.15     per    hour. 


(Continued  on   Page  14) 


Sea'.ed    proposals    will    be    received 
at  the  office  of   the   State   Highway 
Enj?lneer.    Room    87*.    FMbllc    Workt 
Building..      Sacramento.      California 
until    2    o'clock    p.    m.   on    March    12, 
1947.    at    which    time    they    will    be 
publicly  opened  and  read  In  the  Aa- 
».cinbly    Room    of    said   building,    tor 
constructing  Highway  in  accordance 
with    the   SpQcificatlons    therefor,    to 
which   special   reference  is   made,  as 
follows : 

San  Benito  County,  between  2'/2 
miles  South  of  Holllster  and  Hollis- 
ter  (V-8Bt-119-E).  about  two  and 
six-tenths  (2.6)  miles  In  length  to 
be  graded  and  aurfaced  with  plant- 
mixed  surfacing  on  crusher  run 
baae. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  Upe  provisional 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

EkiUed   Labor 
Asphalt     plant     dryerman     or 


Gitnl   Grip   Drire   Dewtit 


Double   Grip  Spikei 


TFCQ^ 


TImbT  Conntcfort  and  Toe/s 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4)14  California  St.,  Saa  Fraaciaco 
SKrSaa  7972 


1 171    So.    Broadway.   Lot   AngaUt 
PRoipacI    8269 


Highway   Improvemerita 
San  Mateo  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


NOTICE    TO    CONTRACTORS 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  .  .  .  Efficient  Erection  Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 

All  Sizes  in  Stock 


Scaled    propoaals   will   be   received 


W.  S.  WETENHALL  COMPANY 

17th  8C  WISCONSIN  STREETS,  SAN  FRANCISCO,  10 

Phone  HEmlock  1480 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DEUVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

28<V— ISth  STREET,  SAN   FRAN(  ISCO  MAiket   $«47 


BY    MULLINS 


BETTER  KITCHENS 
AT  LOWER  COST 


^       FOR  BUILDERS 


Cablii*f  Sink* 

Wall   Cobln*H 

Reer  CahlnmH 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNdtrhill  2727 


I 


i 


WOODWORKING    EQUIPM^T 

•  Oliver  Woodworking  Machihery 

•  Davis  and  Wrils  Table  Saws,  Shapcrs,  etc. 

•  Comet  Radial  Arm  Saws   1-10  H.P. 

•  Porter-Cable  Electric  Hand  Saws,  Sanders,  etc. 

•  Mall  Portable  Electric  Tools 

CONTRACTORS    EQUIPMENT 

•  Etnyre  "Black  Topper"  Distributors  and 

Street  Flushers 

•  Good  Roads  Truck  Mounted  Spreaders 

•  Comasco  Swing  Saws 

•  Bearcat  Swing  Table  Saws  powered  with 

Wisconsin  Gas  Engines 

•  Slusser-McLean  Wheelbarrows,  Scrapers,  etc. 

•  Gilson  Concrete  Mixers,  2-11  cu.  ft.  capacities 

•  Tarrant  Tar  and  Asphalt  Pots,  Buckets,  etc. 

•  Stewart  Sewer  Rods  and  Equipment 

•  Sasgen  Hoists  and  Derricks 

•  Budgit  Hoists,  Cranes,  Trolleys 

•  Sterling  Generators  and  Hoists 

•  Fairbanks  Morse  Generators,  Pumps,  etc. 

SAWMILL    EQUIPMENT 

•  Farquhar  Sawmills 

•  Mall  Chain  Saws,  2-6  Ft.  Cut,  Gas,  Electric 

and  Pneumatic 

A.  L  Young  Machinery  Co. 


1301   HOWARD  ST. 

MArkct  8228 
SAN  FRANCISCO 


2510  BLACKSTONE  AVi. 
Plieii«  4-3303 
FRESNO.  CALIF. 


FRIDAY.  FEBRUARY  14.  1947 


DAILY    PACIFIC    BUILDER 


FRIDAY.  FEBRUARY  14,  1947 
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BUILDING  PROJECTS 


Noted  In  Issuaof 


Santa  Maria 


N.   M. 
Los  Angeles 

Near  Yuma,  Tucson 


1-24 
2-  4 
1-20 
2-11 
1-28 


1 
2- 

2- 
2- 
1- 
1- 
2- 


30 
6 

8 
■  7 
■24 
-30 

8 


Bid  Op«nlng  Date  Projcot 

2-14—  8:00  P.M.— Elementary  School  Building 
2-14— 8:00  P.M.— School  (Remodel)    Mill  Valley 
2-14—  8KK) P.M.— Shop  Building  Willows 

2-14 — 2:00  P.M. — Substation    (Foundations)     Fulton 
2-17— 11 :00  A.M.— Naval   Reserve  Armory    Albuquerque, 
2-17— 2:00  P.M.— Headquarters  BIdgs.  Weft 

2-17—  3 :00  P.M.— Bank  Building  Oakland 

2-17- 10:00  A.M.— VHF  Radio  Range  Stations 

and  Douglas,  Ariz. 

2-18—  3:00P.M.-Platform  San  Mateo  County 

2-18— 10:00  A.M.— Standards     Building    Los  Angeles 
2-18—  3 :30  P.M.— New  School  Bldg.       Riverdale 
2-18—  2 :00  P.M.— Post  Office  and  Store    Camp  Mather 
2-18— 3 :00  P.M.— Storage  Building  (Replace)     Mlllbrae 
2-18—  2:00  P.M.— 5  Officers'  Apartment  Bldgs.  (Converted) 
«  io—  ^.wjr     .  t^  McClelland  Field 

2-18—  3:00  P.M.— Drlve-In  Theater     Pittsburg 

2-18—  2 :00  P.M.— Naval   Reserve   Armory    Stockton 

2-10—  2 :00  P.M.— Prefabricated    Steel  Shop  Bldg.    Notua,  Idaho 

2-10—  2:30  P.M.— Prefab.   Steel   Bldgs.  San  Francisco 

2-10—  4 :00  P.M.— Outdoor    Amphitheater    Near  Qulncy 

2-20—  2 .00  P.M.— Plant    Science    Bldg.  Davis 

2-21—  2 : 00  P.M.— College  Buildings    West  Los  Angeles 

2-21—  2 :00  P.M.— Forestry   Bldg. 

2-21— 12:00  M.    —Church   Building 

2-34—10 :00  A.M.— Residences 

2-24—  7 :30  P.M.— School  Addition 

2-24—11 :00  A.M.— Naval  Reserve  Armory    Phoenix,  Ariz. 

2-24— 10:00  A.M.— VHF  Radio  Stations    Near  Oakland,  Red  Bluff 

and  Etna 
2-25— 3 :00  P.M.— Carhouse  (Alterations)  San  Francisco 
2-25—  3 :30  P.M.— Residence  and  Garage  Taft 
2-2ft—  2:00  P.M.— Apartments  (Conversion  from  Barracks)  Stockton  2-10 
2-27—  2 :00  P.M.— Apartments  (Oftaverslon  of  Buildings)  Fort  Ord  2-  6 
2-27— 10:00A.M.— Housing    (Alterations)     Colorado  Springs,  Colo.  2-13 

2-28— 2 :30  P.M.— Cellular  Structures  for  Slide  Area    San  Francisco      1-14 
2-28— 11:00  A.M.— School  Additions     Glendale  2-11 

3.  1—10 :00  A.M.— John    Moses   Veterans'  Hospital    Washington,  D.  C.  2-  4 


PACinC  COAST  BUILDING  PERMIT  TOTALS  FOR  1946 


CALIFORNIA 

CITY 


Alameda — 

Albany 

Alhambra... 

Anaheim 

Atherton. — . 


JAN^  1044 
No.       Est.  Coat 


FEB.  1M« 


MARCH,  1*46 


APRIL,  104« 


MA/,  1046 


Berkeley 
San  Francisco 
Gila  Project,  Yuma, 
Bakersfleld 


Ariz. 


2-  8 

2-  4 
2-10 
2-  3 
1-20 
1-23 
2-  7 
1-27 
2-  8 
1-27 
2-11 
1-15 
2-  6 
2-  8 

2-12 
2-  7 
2-11 


Bakersfleld 

Berkeley 

Beverly    Hills.. 

Burbank 

Burlingame — 


62 
43 

100 

27 


15S,5*1 
302.136 
670^179 
290.1  to 


No. 


Est.  Coot     No.       Est.  Coot      No. 


Est.  Cost      No.       Est.  Cost 


JUNE,  1046 


No. 


Est.  Cost 


10 


Chico 

Colton 

Com  pto  n ..... _ — 

Coronado 

Culver  City 

El  Cerrlto 


174 


25 


837,480 

447,244 

1,126,710 

1,741,830 

260,600 


60 
64 

110 


125,363 

84.004 

428,200 

140,016 

20l200 


82 

104 
88 

210 
27 


127 

21 

138 

— » 

27 


257,180 

54^11 
726,858, 
178306; 
888,060, 


121 
2« 
82 

a 


162,405 
258,185 

oi^iioo 


140 

22 

102 


165,521! 

30,100 

280.864| 

"jaiobb! 


72 
24 
71 
38 
11 


JULY,  1846 


N«. 


Est.  Cost 


141,005 

36,723 

442,025 

175,631 

70,100 


566,000 

461,081 
1,204,665 
1,070,865 

266,700 


63,340 

126,284 

1,213,000 


380,028 


Emeryville.. 

Eureka _ 

Fresno 

Fullerton.... 
Glendale — 


3- 
3- 
3- 
3- 
3- 
3- 
S- 

3- 
3 


1— 
3— 


10— 

12— 

•20— 


2 :00  P.M.— School  (Addition)    Walnut  Creek  ,  2-18 

8.00  P.M.— School    (Addition)    Contra  Costa  County  2-18 

8:30  P.M.— School  Building       San  Leandro  2-11 

2 :00  P.M.— College  Building  Aditions     Seattle,  Wash.  2-12 

4 :00  P.M.— Prefabricated  Recreation  Building    Oakland  8-12 

—Insecticide  Plant     Martinez  *-ll 

9 :00  A.M.— Construction,  Mechanical  and  Electrical  Work 

Ashland,  Ore.  2-  6 

2 :00  P.M.— Sidewalk.  Painting,  Repairs,  Etc.  Le  Grande,  Ore.  2-7 
2 :00  P.M.— Doors,  Wood  Flooring  and  Miscellaneous  Repairs 

Seattle,  Wash. 2-12 


ENGINEERING  PROJECTS 


Ore. 


Projeot 

Repairs         Yuba  County 
Sewers,    Water  Lines,  Etc.    Dorena, 
17— 2 :00  P.M.— Bridge    Improvement     Merced  County 
17—  8:00P.M.— Sarfitary   Sewer       San  Jose 
18— 10:00  A.M.— Railroad  Track  Spur    El  Centro 
18— 10:00  A.M.— Grading,   Bridges,   Surfacing    Washington 
18— 10:00  A.M.— Water  Line  Phoenix,  Ariz. 

10— 10:00  A.M.— Grading  and  Surfacing    Clallam  County,  Wash 


Bid  Opening  Date 
2-17—  2:00  P.M.— Bridge 
2-17—  2 :00  P.M.— Roads, 
2- 
2 
2 
2- 
2 
2- 


Noted  In  Issue  of 
2-12 
1-81 
2-  6 
2-  6 
2-  8 
2-  4 


2-10— 
2-19— 
2-10— 
2-10— 
2-19— 


2 :00  P.M.— Bridge 
2:00  P.M.— Bridges 
2:00  P.M.— Bridge 
2 :00  P.M.— Bridge 
2 :00  P.M.— Bridge 


2-10—  2 :30  P.M.— Sewer 
2-10—  2.30P.M— AWSS 
2-10—  2 .80  P.M.— Test  Borings 
2-19—  5 -AO  P.M.— Water    Main 
2-10—  2 :30  P.M.— Street  Improvement 

2 :30  P.M.— Street  Improvement 


2-10— 


Butte  County 
Yolo  County 
Kern  County 
Glenn  County 
Sacramento 
San  Franciaco 
(remove,  reinstall  San  Francisco 

San  Francisco 
(install)     Richmond 

(40th  Ave.  Portions) 

San  Franciaco 
(38th  Ave.  Portions) 

San  Francisco 
(39Mh  Ave.  Between  Sloat  Blvd 
and  91  ft.  N.)  San  Francisco 
2-19—  2 :30  P.M.— Street  Improvement  (St.  Joseph's  Ave.) 

San  Francisco 
(Bella  Vista  Way,  Etc.), 
San  Francisco 
2-20—  2 :00  P.M.— Traffic  Signal  Systems     Redondo  Beach  and 

Hermosa  Beach 
2-20— 11:00  A.M.— Runway  Repairs     Miramar 

2-20— 10:00  A.M.— Earthwork  and  Structures    Colorado-Big  Thompson 

Project,  Colorado 
2.00  P.M.— Grading  and  Surfacing     Los  Angeles  County 
6 :00  P.M.— Street  Improvement    Sacramento 

—Water  and  Sewer  Laterals,  Moving  and  Converting 

Buildings     Orange  Cove 
2-25—  1:00  P.M.— Los  Angeles  River  Channel  Improvements, 

Los  Angeles 
2-25—  8 :00  P.M.— Grading    (East   Side  28th  Ave),  San  Francisco 


2-  7 
2-18 
1-21 
1-31 
1-U 
1-20 
1.82 
1-80 
1-30 
2-  5 
2-10 


2-19—  2:30  P.M. — Street  Improvemen 


2-19 —  2:30  P.M. — Street  Improvement 


2-  0 
2-  5 
2-  0 
2-  5 


2-20— 
2-21— 
2-21— 


2-25—  3 :00  P.M.— Street  Lighting  San  Francisco 
2-25—  2 .00  P.M.— Fence  and  Curbs  San  Francisco 
2-25 —  — Sewage   Treatment  Plant     Enumclaw. 

2-26—  —Sewage    Pumping    Plant    Mill   Valley 


Wash. 


2-26—  2 :00  P.M.— Bridges    (Widen).   Grading  and  Paving 

Santa  Barbara  County 
2-26—  2 :30  P.M.— Street  Improvements  (El  Camino  Del  War,  Etc.), 

San  Francisco 
2:00  P.M.— Bridge,  Grade.  Surface        Napa  and  Lake  Cos. 
2 :00  P.M.— Grading  and  Paving    Santa  Clara  County 
2 :00  P.M.— Bridge  and  Approaches     Tulare  Co.  (Yokohl  Creek) 
2 .00  P.M.— Water  Softener  Equipment  (Install)     Oakland 


2-26— 
2-26— 
2-26— 
2-26— 


2-  5 

1-21 
2-  3 

2-  7 
1-21 
2-  6 

2-12 

1-24 
2-12 
2-12 
1-24 
2-  6 
2-  4 

1-28 

2-10 
1-30 
1-28 
1-28 
2-  7 


2-26—  2  :O0  P.M.— Bridge  and  Approaches  „.  .  x 

Tulare  Co.  (White  River  Sink) 
2-26—  2 :00  P.M.— Grading  and  Surfacing    San  Bernardino  County 
2-27—  2:00  P.M.— Grading  and  Surfacing    Tulare  County 
2-27—  2 :00  P.M.— Overhead    Crossing  (Repair)     San  Diego 
2-27—  2:00  P.M.— Grading  and  Surfacing     Riverside  County 
2-27— 2:00  P.M.— Fish   Hatchery         Puyallup.  Wash. 
8-  8—10 :00  A.M.— Earthwork  and  Structures— Klamath  Project, 

Oregon-California 
8-  3 — 10 :00  A.M.— Earthwork,    Stnictures  and  Surfacing 

Central  Valley  Project 
3—  8 :00  P.M.— Street  Paving  Santa  Clara 

3—  8:00  P.M.— Street  Improvement     Redwood  City 

3—  2:00P.M.~Sewer8  and   Lift  Station     Hermiston.  Ore. 
4 — 10:00  A.M.— Earthwork.  Struc.  Boise  Project.  Idaho 

4 —  2  00  P.M. — Big  Drv  Ck.  Res.  Near  Clovls.  N.  M. 
4-r-lO  :00  A.M.— Exploration   Tunnels     Ml.ssourl  Basin  Project 

5—  2:00  P.M.— Grading  and  Surfacing     Sacramento  County 
2 :00  P.M.— Bridges    (4)    and  Cculverts  (11)     Modoc  County 
2  :00  P.M.— Bridge    and    Underpas.s     Siskiyou  County 
2  :00  P.M.— Bridge  and  Grading     San  Joaquin  County 
2 :00  P.M.— Bridge  (Remove  and  Erect)     Humboldt  County 
2:00  P.M.— Grading  and  Bridges     Inyo  County 

6—10 :00  A.M.— Earthwork,  Pipelines  and  Structures    Yakima 

Project.  Washington 
5— 8 :00  P.M.— Sewage   Treatment  Plant  (Additions)     Escondldo 
2 :00  P.M.— Water  Mains  Vancouver.  Wash. 

2  K)0  P.M.— Bridges   and  Grading    San  Bernardino  County 
2  K)0  P.M.— Grading  and  Surfacing    San  Bernardino  County 
2 :00  P.M.— Traffic  Signals  and  Illumination    Ventura  County 
2:00  P.M.— Culvfrt  San  Bernardino  County 

-11— 11:00  A.M.— Narrows  Dam  and  Power  Plant    Pike  County,  Ark. 
-11 —  8:00  P.M. — Storm  Sewers  Camas.  Wash. 

■  12—  2:00  P.M.— Bridges    (5)  Solano  County 

2 :00  P.M.— Bridges  (3)  and  Substructures    (2) 

South  San  Francisco 
2:00  P.M.— Grading  and  Seal  Coat  Humboldt  County 
2 :00  P.M.— Grading  San  Luis  Obispo  County 

2 :00  P.M.— Bridge  Ratlings.  Etc.  Contra  Costa  and  Solano  Cos. 
-12-  2:00  P.M.— Bridge,  Grading  and  Surfacing    Kern  and  Inyo  Cos. 
3-12 —  2 :00  P.M. — Grading  and  Surfacing    San  Benito  County 
3-12—  2:00  P.M. — Grading  Mendocino  County 

8-12—  2:00  P.M. — Grading  and   Seal  Coat     HtJmboldt  County 
3-17— 10:00  A.M.— Canals  Central  Valley  Project  ^ 

8-20 —  — Dorena  Dam  and  Spillway    Dorena.  Ore. 

8-aO— 10:00  A.M.— Suction  Dredge      Svatcm  Project,  Arii.-C»llf. -Nov. 


8- 

8 

3- 

8- 

3- 

8- 

3- 

3- 

3- 

3- 

8- 

S- 

2- 


3- 
3- 
2- 
3- 
3- 
3- 
3- 
3- 
3- 
8-12— 

3-12— 
3-12— 
3-12— 


1-28 
1-28 
1-28 
1-29 
1-31 
2-  6 

1-81 


1-28 

2-10 

2-10 

2-13 

1-80 

1-27 

2-  6 

2- 

2- 

2- 

2- 

2- 

2- 


Hayward _ — 

Huntington  Park 

I  nglewood 

LodI - 

Long   Beach 


Los  Angeles   (City) 

Los  Angeles  (County).. 

Los   Gatos -. 

Martinez -.... 

M  odesto 


Monrovia.... 

Montebello 

Monterey — 

Mountain    View 

Napa , , 

Oakland 


Oceansldo 

Ontario 

Orange 

Oroville.... — 
Palo  Alto 


Pasadena 

Piedmont...... 

Pittsburg 

Pomona ~ 

Redding 


Redlands...- 

Redwood  City.. 

Richmond ,- 

Riverside 

Sacramento 


Salinas 

San   Bernardino 

San  Carlos .. 

San   Diego -...• — 

San   Francisco 


8 

60 

200 


62,050 

02,567 

674346 

164,035 

1,008,665 


10 
58 

106 

50 

1473 


151,275 
244,775 
464,006 
201,615 
5,280,870 


4400 

3040 

36 

25 

40 


17,760,141 

8,610,060 

117,610 

188,486 

130,178 


84 
22 

*» 
740 


344,175 

452,340 

82,720 

65i440 
2,705.016 


38 

101 
20 
29 

132 


176,600 

211,890 

49,087 

71300 

727,175 


290 
13 
13 

144 
22 


880,203 
77,260 
48,500 

308,842 
01,200 


87 

00 

218 

204 


173,607 
490,475 
745,258 
650,582 
1,296,300 


60 

92 

118 

8 
00 


68,840 
00,201 

514,150 
8,050 

526,560 


114 
233 
123 
337 
45 


1,000.220 
1,504,4081 
2.426,410 
1,438,887 
664,850 


75 
168 

77 
228 

21 


100,004] 

340,231 

460,500' 

905,056 

103,7001 


66 
135 

83 
240 

17 


183,120| 

508,384 

325,0101 

1,268,155 

47300 


01 
126 

72 
215 

23 


323.006 
469,588 
770,120 
002324 
138,810 


73 
60 

100 
14 

111 


107,7551 

522.775 

176350 

1370370 


14 

170 

38 

228 


200,180 


511,120 

41,151 

701,401 


17 
60 

'45 
1774 


135/410 
81 0300 
736316 
203,500 
3,618,880 


4236 
3063 

0 
15 
60 


17321.788 

010313313 

87,150 

20^005 

100^000 


100 


22 

48 
578 


322,735 
336,030 
346300 

121350 
1,588384 


53 

"28 

18 

105 


140.500 

206,414 

40,007 

36,640 

734,050 


15 

11 

127 


3,021,034 

41,404 

282300 

363,783 

104364 


San 
San 
San 

San 
San 


Gabriel...- 

Jose — 

Leandro 

Marino 

Mateo 


San   Mateo  (County)... 

San   Rafael.... .... 

Santa   Ana 

Santa   Barbara 

Santa  Clara  (Cotu^ty) 

Santa  Clara. .T_.._. 

Santa   Cruz 


42 
302 

67 
931 
743 


92 

61 

85 

132 

310 


167,402 
520,675 
410380 

1320,555 


6 

122 

250 

51 

237 


710,300 
532,454 

2.184304 

206378 

1,345,666 


22 

71 

154 

57 

1630 


156380 
415,630 

I3413I8 
200,790 

6,624,675 


5550 

'10 
24 
02 


20,838303 

12,038,464 

46.000 

70,440 

373,335 


133 
50 
17 


446,573 
223,075 
130,000 


38 
705 


06381 
3,300321 


47 

120 

30 

21 

143 


165300 

515,062 

60,580 

88,025 

1,047,400 


324 

17 

13 

209 

35 


001,664 

41318 

155,150 

1,314,765 

173,030 


37 

65 

104 

223 

361 


60 
66 

130 
10 

103 


57,380! 
166,780 
352.996! 

42,520 
676.306 


59 

120 

23 

81 


196,742 

270,880 

50,700 

390377 


6 

78 

236 

55 
248 


13350 

60,986 

955361 

295,145 
734371 


20 

41 

102 

42 

1679 


5232s 

127,890 

318,163 

141,015 

2,652.745 


6 
58 

186 
29 

194 


63.800 
70,138 

488.019 
73,656 

537.142 


72 
76 
00 
17 
85 


57,705 
222.500 

222.075 

31,080 

523,150 


27 

58 

113 

39 

1790 


77360 

236,439 

540,705 

154,025 

3,062,000 


4954 

3699 

23 

24 

46 


23,467,103 

14,4t2,855 

132.300 

9,192 

00.075 


122 
48 
10 


20 
660 


267,722 

659,947 

24,300 

807775 
1,722,358 


27 

108 
37 
11 
70 


48.175 

184,911 

61,344 

22,960 

401,450 


358 
19 
11 

140 
38 


717,462 
17,017 
237,925 
422,474 
105,854 


4598 

2739 

16 

15 

68 


21,705,304 
11,316,973 

49,490 
9300 

90,842 


11 
60 

171 
60 

179 


155,970 
7M14 
546,502 
338319 
582,604 


58 
55 

111 

21 

1816 


93 
25 
94 


62 

207 
93 

240 
21 


AUC  1046 
No.       Est.  Cost 


66373 

35,708 

236346 


227.W0 
402,036 
354,100 
941,758 
85,100 


116 
33 

248 

To 


210.574 

37,087 

1367,058^ 

224,667 

61 300 


66 
60 
78 
25 
103 


20,330 
260,079 
213305 

35300 
520,340 


10 

56 

192 

46 


231.515 
40,507 
553380 
120,031 
835.674 


207,150 

134,335 

614.723 

53.300! 

2,864,6101 


39 

51 

146 

49 

1907 


04 

184 

310 
20 


543331 

486382 

440.754 

1.401.079 

04300 


SEPT.,  1040 
No.       Est.  Cost 


02 

31 
200 

To 


OCT..    1046 


No. 


Est.  Cost 


NOV..    1046 


No. 


Est.  Cost 


102338 

61.104 

081360 

135,608 

32,125 


50 
56 

168 
10 
68 


141386 
117,748 
725,100 
41300 
382364 


71 
200 

08 
226 

13 


267,783 
1,035,426 

104,770 

1,054,785 

08300 


112 
33 

202 
51 
13 


88.573J 

38,591 ! 

953.599 

100.148 

76,100! 


87 
32 

180 
45 

4 


DEC,  1946 
No.         Est.  Cost 


520320, 

34348 

803385 

02,165 

8OO! 


51 

22 

100 

46 

0 


Totals  1046 


233/477 

61,000 

000,530 

118,170 

12,600 


•  6 
02 

107 
47 

234 


75,500 
122,700 
404,979 

95,649 
540378 


368,875 
204,550 
741,422 
221,630 
3,205,530 


24 
.  43 

110 

35 

1403 


55,085 

108365 

728,723 

120,900 

2306,690 


73 
65 
478 
22 
03 
24 


58,138 

100,028 

2,710,783 

31.300 
410/427 
236,788 


84 

204 

275 
14 


453.160 

065/480 

286,495' 

1,082.649 

74,600 


74 

130 

296 
14 


105356 

245345 

107.606 

1,791.800 

38300 


8 

52 
208 

47 
208 


2300 
164/MO 
362320 
202,811 
485.148 


103 
57 
11 

26 
636 


198,471 

244,808 

60,970 

49780 
1,624,676 


45 

126 

27 

10 

109 


119380 

261,491 

64,699 

7,475 

594,950 


292 

8 

114 

118 

39 


794,631 
22.984 
630,660 
379,043 
103,995 


254375 
500,750 
526,174 
806.004 
2,673,086 


141350 

663.471 

630360 

1,836,379 

3.118314 


68 

186 
62 
50 
76 


417.000 
718,630 
776,320 
422,243 
503,762 


z. 


274 
34 

261 
82 


00 


1,617300 

70,052 

858,967 

200,171 


42 
307 

34 
824 
548 


140350 
505306 

228/400 
1,560354 
2.115344 


60 

155 
48 
31 


200.167 

1305377 

167.405 

182308 

1,005,388 


200 

38 

162 


48 
399 

90 
838 
883 


276,000 

1,407364 

894.100 

3,05a00S 

12,718308 


61 

60 

72 

139 

332 


129,516 
347.150 
190,756 
343,949 
1,347,392 


70 

166 

41 

93 

168 


516,768 

1,545,739 

150,325 

706,064 

1,770,180 


308,046 


Santa   Monloa 

Santa    Rosa 

South  Gate. 

South    Pasadena.. 
Stockton...- 


Torrance 

Ventura. 

Vallejo 

Vernon...-. — 
Watsonvlllo 


Total. 


56 

"ss 

115 


1378,006 
132.479 
702323 
654353 
468306 


62 
58 

25 

40 

13 


205,425 
120,700 

04.179 
575304 

41.000 


93 


1300382 
260.140 
310302 
367,603 


175,008 


160 
52 

118 
29 

114 


804,615 
330.650 
301.704 
140321 
515.004 


16283      800,464,470 


48 

45 
16 
49 
16 


501,102 
113.005 
04350 
373,077 
124,600 


15676        65.022382 


378 
35 

180 
70 


111 


38 
317 

65 
844 
813 


56 

65 

71 

131 

233 


92,428 
364,350 
152,676 
371,900 
715.377 


148,035 

785,906 

450.150 

2,027,668 

2,622,530 


43 
122 

41 
139 

74 


'186,856 
651,237 
139:640 
319320 
447,727 


4324 

2675 

9 

27 

32 


19.072.554! 

9,577.134: 

39,395 

11,563, 

185,309 


4348 

3621 

11 

27 

48 


21,690,508 

11,802,652 

34,850 

44.800 

123380 


00 
91 
13 

37 
604 


238.957! 

553.3451 

34.100 

134,200 
1,707,422 


27 
19 
24 
13 
30 


37,670 

301.511 

74.594 

24.650 

239,625 


104 

287 

15 

21 
574 


266,364 

2,139370 

67,300 

BiToes 

2.136,026 


228 
6 
9 

130 
33 


1,056380 

8,520 

39.000 

314.242 

190,025 


21 

107 

18 

13 

107 


47,150 

361,861 

47,628 

20,040 

390^340 


42 

49 

66 

102 

227 


90.925 
213,750 
203,633 
200.075 
064.003 


363 
5 
0 

151 
20 


650,373 

9,979 

25,050 

346,458 

153.550 


4006 

3633 

11 

23 

68 


20,002/493 

11320,630 

55.600 

55380 
178,175 


110 
66 
18 


32 
581 


06.106 

330,730 

00,670 

1.760360 


41 

100 

31 

0 

75 


04.782 

768309 

81,019 

47,000 

562300 


26 

51 

186 

32 

1801 


75 
70 
111 
20 
74 
61 


108,030 
101.156 
244,000 
18,036 
273342 
277,665 


5 

62 
205 

43 
231 


118300 
65.428 
478341 
142,840 
605.354 


06341 
07300 

1,005,734 1 
122.750 1 

2.003375 


28 

57 

199 

44 

1458 


73.500 

161.330 

1,013.545 

1,120,050 

3.630.035 


53 
30 

175 
14 
56 
45 

8 
72 

162 
43 

171 


55,030 

41,606 

1,177307 

36,025 

328,627 

148,570 


52 

156 

43 

212 
16 


156,068 
225,875 
108.605 
872.801 
110.650 


21.806 
100.335 
443.307 
102,017 
434,745 


26 
43 

174 

36 

1379 


42 

36 
00 
20 
51 
36 


48.600 

66.671 
320.150 

25.080 
220.726 
126.305 


1,002 
331 

1,625 
180 
150 


$2338.170 

061,488 

8.147379 

1.423.075 

1.050325 


065 

2.120 
677 

2,800 
256 


4.048,634 
7,002384 
7,914,734 
14357,068 
2,001310 


603 

712 
1,776 
228 
915 
166 


880,630 
1,676.771 
8,408,000 

550,311 
5.011,616 
.  780.328 


3 

46 
125 

20 
183 


56.100 
74300 

352.851 
50,771 

286.055 


276350 
117,850 
903389 
132.665 
2,084335 


15 

40 

165 

40 

1213 


27,650 
59.655 

800,358 

163,125 

2.513,060 


4370 

3058 

18 

17 

65 


117,066301 

8,355.673 

71350 

48355 

57,317 


123 
58 

16 


226,350 

200.715 

55325 


32 
640 


87,500 
1.578.856 


30 

108 

10 

0 

79 


97,884 

329.555 

40,831 

28,150 

267,667 


4280 

14 

19 
105 


13,895.436 

13,117.514 

35300 

8312 
201,646 


130 
64 
28 
26 
36 

553 


290380 

368,744 

45,870 

188,650 

60,600 

2,171,313 


14 

10 

137 

14 


775,675 
43382 
55360 

296,041 
42/400 


48 

194,184 

278 

453,574 

37 

232,600 

838 

1,791,986 

734 

2,472.831 

29 

188 

41 

761 

671 


147,670 

308,841 

294,550 

1.414,414 

2,603,001 


57 
201 
40 
50 
97 


227.971 
1,132.2125 
162.735 
182385 
553,385 


2.358.500 
202,604 
831.531 
216.078 


754325 


215 
63 

194 
30 

156 


1,614.087 
201360 

1,178,860 
311,706 
914,042 


50 
62 
43 
37 


206.505 

436.567 
283350 
716341 
164,000 


16065    $114,352,023 


253 

30 

128 

110 


60 


1,445,7001 
114,3451 
653,1 35 1 
543.6461 


256,625 


139 

283 

18 

88 


91 


43 

153 

33 

30 

176 


209.571 
896.741 
153.050 
169.956 
1,146.716 


75 

43 

85 

162 

190 


191.776 
157,239 
198,590 
508,480 
621375 


26 
292 

84 
181 


67,680 

536,176 

631300 

1,751,484 

ceoSrSoe 


452329 

1,463.120 

53,350 

211,567 


271 
38 

102 
73 


1.665.300 
168.925 
290.888 
186,447 


335,710        58 


207388 


182 
49 

102 
40 

118 


802.0171 

129.700 
356,721 
124.842 
307,147 


147 
49 

185 
37 
91 


504,914! 
137.360 
930.750 
94,943 
670,935 


197 
29 
93 
43 
85 


714,553 
60,300 
311.635 
302.169 
366,090 


38 

136 
25 
38 
69 


156,958 
524,645 
73,825 
173,624 
370,700 


87 

60 

110 

144 

271 


445,042 
045,425 
275,365 
388340 
820380 


368 
7 
8 

166 
25 


1,183.100 

23343 

45,100 

470,184 

70300 


47 

173 

22 

20 

195 


108.000 

671.028 

33.864 

33.775 

1,088360 


3663        10,622,9791 


13 
23 
62 


s^^' 


.749 
58,175 
46.472 


95 

82 
20 
11 
40 
432 


373,023 

566,345 

54.700 

60,35ft 

65.095 

1,161,064 


329 
14 
15 

351 
33 


1,483,782 
19,166 
58300 

1,892,742 
62,060 


32 

871 

100 

1023 

7Be 


81,606 

808,305 

624,100 

1.606333 


217 
30 

131 
88 


66 


57 
180 
70 
35 
70 


216336 
760320 
350,620 
128,819 


63 

41 
102 
146 
200 


153,741 
339,335 
319,818 
377350 
603370 


22 
279 

46 
957 
560 


212315 

402,007 

255,600 

1,457341 

2.183317 


64 
68 

104 
169 


150,813 
336,465 
293.445 
471,324 
651.378 


52 
162 
30 
35 
70 


24 

343 

65 

1141 

690 


27 
109 
18 
15 
60 


46356 

247,563 

28,576 

55,000 

154,702 


3299 

2887 

8 

13 

58 


8,551,618 

9,945,428 

31,000 

14,700 

142,057 


80 

47 
23 

13 

20 

404 


86 
758 

2,302 
488 

2.113 


1,713,620 
1,422,877 
8,047348 
1.851308 
8.107.183 


321 

628 

1,575 

490 

18,922 


1,767,601 
2.770.019 
9.580384 
2304325 
40.646,305 


53,027 

28,415 

178 

252 

744 


220,005.118 

128,180.057 

727.384 

530,388 

1,817343 


276.000 

148,608 

34300 

30300 

73,618 

035,182 


30 

253 

27 

0 

37 


84,640 
1.002,130 
43331 
13,915 
80,630 


325 

12 

58 

510 

21 


790,782 
27,771 

362,250 

2,931.033 

43350 


40 

34 

78 

125 

208 


378 
11 
11 

120 
22 


728.588 
16.350 
40,325 

277358 
14.050 


51,704 
123.670 
192,257 
206,463 
494,396 


1317 

934 

215 

50 

385 

7,125 


3317,530 

6.332.747 

1,016355 

208300 

900,624 

22,400,067 


451 

1,423 

311 

173 

1,142 


1,166,837 

5,154,134 

652,640 

450,020 

6,229330 


3,255 

141 
282 

Z312 
311 


13,074,483 

348,003 

1,008.120 

0318,366 

1,124,768 


29 

68 

76 

188 


82377 
119.120 
227.100 
254388 
408.770 


28.060 

1023111 

484,750 

2306.127 

2,627.638 


27 

264 

24 

719 
578 


43.125 

754305 

262,450 

1,133.067 

4,661.734 


226,057 

827,514 

84,720 

87379, 

457373] 


71 
148 
45 
28 
61 


303.923 
541.787 
135,925 
169,305 
302.855 


35 

100 

36 

21 

311 


176.576 

377.760 

275375 

57,400 

2.103,657 


31 
230 

22 
730 
516 


626 

662 
1,035 
1,767 
3,002 


1,603306 
3,776,404 
3,744,432 
5,087,730 
12.508301 


115.106 
588,635 

150.000 
1,512.015 
1.024,730 


1,179,190 

99,616 

292,515 

231,450 


203313 


310 
34 

130 
08 


1377,610 
224363 
301,048 
300329 


260 
31 

143 
82 
88 

968 
64 


1,833,530 
160,485 
310,137 
226325 
176.4041 

1,930,702; 
140,765 


314 
41 
183 
123 
383 
226 
101 


1,760,433 
150,276 
414,070 
315,034 
1,891,515 
1,349,150 
274.853 


244 

30 
126 

87 
213 

11 

91 


Z777350 
105330 
258,371 
295360 
877350 
21315 
100.001 


40 

101 

0 

21 

75 


176 
35 

150 
86 

257 
21 
77 


113375 
501.510 
4432s 
121326 
738370 

084,405 
146,800 
265,144 
232,815 
1,414.010 
122.100 
152318 


400 

3,570 

675 

10.487 

8,000 


1,605,007 

7,588,571 

5.138.750 

21/438383 

42391,771 


634 

1,769 

480 

571 

1,247 

3,054 
650 

1,723 
996 
886 
626 

1,003 


3,050,227 
0.783.572 
2,520365 
2,731,809 
9305348 

19.160,609 
3,184.855 
4,856,857 
3.346,125 
436a670 
3323,557 
3.327370 


158, 

52 

130 

40 
96 


650,485 
101,529' 
485.954 
66,624 
292,565 


238 

42 
217 

25 
118 


1.0173201 
178.7251 

1,756.890 

74,630 

881.645 


156 
58 

146 

40 

153 


550.768 
125/420 
784.811 
121386 
503330 


52 
67 
18 
54 

12 


141,650 
83.260 
66.170 

672397 
40,200 


38 

51 
20 
58 

7 


106,855 
92.301 
26,985 

735,825 
23300 


35 
44 
17 
44 
11 


133305 

65.465! 

125,4251 

876,554 

21.000 


25 

61 
24 
44 

7 


51,635 

90.wri 

63,050 

740,722 

55,000 


36 

57 
20 
55 

14 


•1396 
07300 
36.793 
714.683 
36300 


55 

60 
28 
49 
27 


141.770 

62348 

31,610 

1,188350 

55,600 


107 
42 

190 
36 

117 


321.034 
181,030 
920,462 
72.762 
330,328 


50 
93 
22 

90 


660,751 1 
147.040 
318,167 
50358! 
315.070! 


35 

125 

32 

107 


534.061 
110350 
526356 
37322 
738.822 


70 
73 
21 
56 
12 


283,405 
68,759 
25,015 

811,896 
65,000 


247 
60 
12 
45 

12 


1,058.410 
70.063 

20300 

1.315,573 

42,100 


40 
70 
10 
44 
12 


175348 

178.737, 

50300{ 

1318>010; 

40/400 


1.560 
577 

1.503 
441 

1,360 

776 
717 
273 
584 
143 


9,552,607 
1,044.735 
8,665342 
2,051,415 
5302363 


3,006,964 

1303356 

018,013 

10,130.632 

718300 


18556      $68306.105  16000      $62,344,306  15297      $58,64238017454      $63323326  18031 


$64372.653,18002      $50,810,4621 15570      $66.646312  13025      $54,465,00114120      $44,830,067  196.686    $792381371 


ARIZONA 


Phoenix.... 

Tucson...-. 

Total...- 


IDAHO 


Boise 

Lewlston 

Total ,. 


NEVADA 


Reno 

Las  Vegas.. 
Total 


OREGON 


2-  6 
2-11 
2-12 
2-  0 
2-  4 
2-  4 
2-13 
2-  8 


12 
■11 


11 
13 
11 
11 
11 
2-11 
2-11 
2-11 
2-12 
1-S8 
2-  8 


Astoria... 
Eugeno.... 
Klamath 
Portland. 

Salem 

Total.... 


212 
85 

297 


$     888,075 

330,782 

$1327357, 


84 
84 


006,880 

343,750 

1330330 


OS 
58 

116 


03.588 

102.540, 
196.123 


64 
63 

127 


134       $1,178,451 


Falls...... 


UTAH 


Logan 

Ogden 

Salt  Lake 
Total.  -. 


City — 


WASHINGTON 

Aberdeen...- ..... 

Belllngham '. 

Seattle -.. 

Spokane........ - — 

Tacoma  .-•_.. : .* 

Vancouver -..—.—.._. 

Walla  Walla 

Wonatcheo ........ 

Yakima 

Total «. 


29 
133 

ao 

853 


186.407 

07304 

284,051 


240 
218 
458 


$1,64ai70 

701.516 

$2,341,686 


02 
54 

146 


460,849 
101302 
570,141 


137       $     547317 


32375 

2233481 

60,826! 

2.937,025 


33 

118 

28 


840       $3363,074 


11 

51 

172 

234 


$      37360 
188,000 

842.718 
$1,068,678 


95 
274 


i     111,050 

212365 

06300 

Z623.603 

240330 

3384,127 


200        $1,154365 


33 
82 

115 


268.550 

537350 
1,031353 
1,837,753 


36       $       50,625 

606     liAtajm 


Grand  Total.. 


804 

73 
71 

100 
1246 


1372335 
185.001 
203330 

$4,505,601 


27 

581 
268 

138 


106 

1120 


57 
116 

63 
058 

126 
1320 


104 

98 

202 


208.370 
114.750 
323,120 


130 
164 
294 


266,375 
551,067 
817.442 


113 
114 
227 


28Z135 
203,830; 
485,965 


'24 

142 
266 


573,200 

426,303 

$000,503 


162 
154 
316 


(     012300 

388,165 

1300365, 


160 
119 
275 


928305 

198.454 
1,126,740 


120 

76 

196 


392.715 

78,817 

471,532! 


88 

60 

148 


153.563 

87379 

240,842 


64 

47 

111 


148,806 

50317 

100,023 


154       $     332.062      200       $     886.081 


$  148.345 
306301 
225383 

5,058.172 

603,655 

$6,431,856 


33 

139 
344 
516 


32 
141 

89 

879 

133 

1274 


49,835 
366.169 
127,435 

4.470.1 74 1 
287.798 

5,301,411 


30 
150 

47 

660 

123 

1010 


$  63,215 
371.287 
115,817 

2,783318 
711.986 

4.046,123 


102 


405,312 


$    107,600 

512,408 

2.338,706 

$2,958,714 


19 

82 

290 

391 


(       273 

2,4023» 
040343 
512330 
404,779 


70        $   117.910 


202.745 
4.371,011 


020 

677^ 

485 

167 
.79 
51 

161 

2610 


.     114,600! 

228,700, 

1,154,338 

1,497,639 


24 

78 

205 

307 


97,600 

147,855 
1,309,472 
1,644.927 


22 

30325 

120 

218380 

60 

58347 

645 

2,514,485 

121 

102,046 

968 

$    3,023.083 

94 


$231,610 


94  $231,610 


105 
40 

154 


148308 

33.501 

182.000 


90 

53 

143 


114,742 
273300 
388342 


189 
235 
424 


745,880 

321 .504 

1,067,384 


154 
209 
363 


$     681,130 

529.821 

$1,210351 


136 
142 
278 


$    318,375 

996.705 

$1,315,080 


m  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


Bid  Opening  Dato  PrejMt 

2-14 2K)0PM Range  San  Francisco 

2-14—  2 :00  P.M.— Reinforcement  Bars    Columbia  Basin  Project 
2-14—  2 :00  P.M.— Copper  Cable  Shoshone  Project.  Wyoming 

2-14—  —Corrugated  Metal    Pipe    Qulncy 

2-14—  —Pin-type    Insulators     Placervllle 

2-14—  2 :00  P.M.— Reinforcement  Bars 


Noted  In  Issue  of 
2-10 


1,724 
1,760 
3,484 


$  8331,186 

5.115,047 

$13,446332 


06 

42 

138 


136,585 

37,730 

174.315] 


67 

41 

108 


343300 

38355 

382.154 


61 
31 
92 


130320 

43310 

183.730 


98 


$127,360 


212       $     561,440      150       $    490,604 


24 

79 
263 

366 


87,450 

201.650 

789354 

1,168.354 


73       $       37,700 


5347.709 

1,972.124 

2.901.452 

810,1061 

225338 

189.330 

667300 

$U10O3O4 


782 
591 
387 
110 


100 

2142 


3,821,665' 

1.273,060 

1.438.094 

127.018 

\ 


65 
206 
701 
541 
369 
102 


682,078 
7.308,515 


130 

2114 


32,337 

228.877 

4.551,000 

2,157,041 

1,113.085 

102,603 


300,040 
8,576,483 


33 

124 

87 

648 

120 

1012 


51.175 

189,100 

65.205 

4,001.868 

234,309 

$4,541,657 


40 

164 

72 

682 

160 

1127 


146.066 

157,937 

64,787 

2,614,555 
221,038 

%204308 


140      $ 

140     $ 


380,310 

672,359 

1,052,660 


154 

73 

227 

204,156 
$     448.096 
$    853,152 

203 

60 

263 

$ 

1,004 
560 

1,573 


$2358,637 

945,225 

$3,503,862 


388.380 
292.550 
680,030 


1.002 

133 

2,035 


6,665,64« 

$1,413,905 
$8,070,551 


20 

128 
92 
572 
124 
045 


19385 

IOO3II! 

124343 
1,770,785 

132344 
2.166,6M 


20 
100 

75 
548 

80 
041 


26300 
151/404 

80.588 
1,888,455 

02.580 
2.238327, 


19 
44 
41 

419 
86 

609 


$       74,525 

82.705 

54,009 

1,564,670 

161/464 

$1,937,373 


18 
92 

327 
437 


54,800 

288,000 

1,402320 

$1,745,020 


545 

452 

279 
91 
51 

ifb 

1528 


2.880,650 

1,1  $7,483, 

816,615 

112.490 

195.560 

204315 
5,47731s 


77 

643 

441 

350 

87 

71 

28 

141 

1838 


32 
122 
240 
304 


311.600, 

862375 

786381 

1/441.556 


35 

126 
261 
422 


112390 

275325 

881.022 

1368387 


20308      100       $      5431a 


3,447.900| 

1.085.551 

986,641 

85.433 

148.675 

87.600 

393300 

$6,264,298 


»61 

486 

346 

93 

99 

25 

125 

1935 


6,77ai65 

1,138.028 

784.535 

30371 

940.100 

30.040 

316,430 

0381 301 


53 
191 
686 
429 
281 
102 


25 

123 

1880 


$       30,135 

270,077 

2.730,500 

606,677 

573,053 

03342, 

181,165 
$  4,644.344 


22 
58 
35 

330 
51 

505 


$      28.490 

180,795 

38345 

Z3113S5 

132360 

$Z641335 


58 

158 
601 
450 
215 
71 


00357 

111,409 

1,616320 

1,521331 

674,471 

320,756 


61.150 
284,130 
351.323 
696,603 


26       $      44,750 


371 

1,306 

718 

7,003 

1337 

10,725 


$    701,625 

Z600,702 

1,120,766 

34348,685 

3,010,010 

$42,000,706 


2-14 
2 


275 
1,040 
2354 
3360 


$1371.606 

3.301,042 

12,004382 

$16,777,600 


2-14 —  2  K)0  P.M.— Reinforcement 

2-14 —  2:00  P.M. — Reinforcement 
2 :00  P.M. — Reinforcement 
3  K)0  P.M.— Bench  LAthe 

2-14—  2:00  P.M.— Substation 

2-14— 

2-16— 

2-18— 

2-17— 
2-17— 
2-17— 
2-17— 
2-17— 
2-17— 
2-17— 
2-17— 
2-17— 
2-17-» 


Bars 
Bars 
Bars 


27 

126 
1715 


154300 

199.945 

4,665,489 


361 
199 

173 
51 
55 

21 

123 

1009 


1,007,670 

374,062 

455314 

88,304 

70,780 

93,550 

309.920 

$2,535,350 


18 

57 

370 

262 

146 

50 

41 

• 

77 

1037 


18325 
417307 
1,095340 
1300322, 

300380; 
70,1  IOI 
063O0 
37.000 

245.745 
$4,419,040 


610 
012 

7/457 

4305 
'3305 

1.144 
467 
186 

1,527 
20,193 


$    513334 

1,028330 

30,103325 

13355,322 

11327,709 

2.546320 

1300303 

601.615 

4356.618 

$74,513,028 


18190       0030435317533        7^077,471  B298    $140,000.980  22015      $83,002,474  21072      $7$,55«304i1890t 


$00,401,815  21 1W      $77,332,683,22760      $81,044,505  21017      $60,914,03610142 


$70,68230t  1S5M      $01,880,504  10488      $54,7053a7%3830»    $06^803,030 


Colorado-Big  Thompson 
Project,  Colorado 
Columbia  Basin  Proj.,  Wash. 
Missouri  Basin  Proj.,  Wyo. 
Columbia  Basin  Proj..  W»sh. 
San  Francisco 

Columbia  Basin  Project,  Wash. 

2  00  P.m!— Fire  Extinguishers  San  Francisco 
3 :00  P.M.— Pinions  San  Francisco 

3 :00  P.M.— Transformers  Sacramento 

2 :00  P.M.— Electrical     Equipment    Fort  Peck  Proj..  Mont. 
2  00  P.M.— Transformers  Davis  Dam,  Arisona-Nevada 

2 :00  P.M.— Miscellaneous   Steel  and  Bolts     San  Francisco 
2 :00  P.M.— Interior  Painting    Portland,  Ore. 
2 :00  P.M.— Interior  Painting    Portland,  Ore. 
00  P.M.— Radio  Equipment    San  Francisco 
00  P.M.— Folding  Cots  San  Francisco 

—Supplies  and   Materials     Panama  Canal 
00  P.M.— Rock  Jack  and  Transmissions    Redding 
00  P.M.— Radiophones  San  Francisco 

2-18— 10:00  A.M.— Refrigerators  Merced  • 

2-18— 2:00  P.M.— Valves  San  Francisco 

8:00  P.M.— Dip  Spillways  Redding 

2:00  P.M.— Steel  and  Reinforcing  Steel 
—Snow  Plows  Stockton 

—Tractor  San  Diego 

2 :00  P.M.— Pipe  and  CoupUngsDavls  Dam.  Arlrona 
2  :(M)  P.M.— Painting,  Etc.  Long  Beach 

2  :C0  P.M.— Steel   ParUtlons       Central  Valley  Project 
2 :00  P.M.— Gates  and  Hoists    Columbia  Basin  Proj.,  Wash. 
2:00  P.M.— AltemaUons  to  Elevator  Holstway  Doors,  San  Pedro 


2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 

2-19— 


San  Francisco 


2-13 
2-10 
2-  7 
2-  7 

2-  7 
2-11 
2-11 
2-11 

a-  s 

1-  8 

2-  4 

2-11 
2-12 

1-  6 

1-  8 

a-  7 

1-81 
1-24 
a-11 
8-11 

2-11 
2-11 
2-13 

2-10 

2-  7 
2-11 
2-11 
2-11 


2-19—  5:00  P.M.— Tractor  Santa  Rosa 

2-19— 5:30  P.M.— Motor  Truck  Chassis    Oakland 

2-19—  5 :30  P.M.— Centrifugal   Pump  Oakland 

2-ifr_  4 :00  P.M.— Truck,  Tractor,  Etc.    Oakland 

2-19— 2.00  P.M.— New  Partitions        Portland.  Ore. 

2-19—  2  00  P.M.— Duplex  Sump  Pump.Etc.  San  Bernardino  County 

2-19—  2:00  P.M.— Movable  Partitions,  Etc.     San  Francisco 

2-19— 8:30  P.M.— Gravel  and  Sand     Oakland 

2-19— 5 -30  P.M.— Overload    Protection  Equipment    Oakland 

2-19—  2:30  P.M.— F'alntlng  San  Francisco 

2-19—  5:00  P.M.— Regulators  Ukiah     „„        _     ,     . 

2-19—  2 :00  P.M.— Control  Boards        Central  Valley  Project 
2  00  P.M.— Steel  Hand  Railings    Boise  Project.  Idaho 
2  00  P.M.— on   Circuit   Breakers     Central  Valley  Project 
2  00  P  M  —Douglas  Fir  Lumber    Central  Valley  Project 
2 -00  PM -Pipe  and  Coupling  Bands    Central  Valley  Project 
—Supplies  and  Materials    Panama  Canal 

2-20— 10:30  A.M.— Pumps  Fresno 

2-21-2:00P.M.-Fab.    Pipe   and   Appur.  Davis  Dam  Proj.,  Arlx, 

2 :00  P.M.— Steel  Accordion  Door    Shoshone  Project 

4  "00  P  M Fencing  Richmond 

2  00  PM.— Reinforcement  Bars    Columbia  Basin  Proj.,  Wash. 

5  00  P.M.— Traffic  Une  Paint  Sacramento 
3:00  P.M.— Filing  System  San  Francisco 

3  00  P.M.— Dining  Room  Tables    San  Francisco 
2  .00  P.M.— Chlnaware  San  Francisco 

Radial  Gates  Boise  Project,  Idaho 


2-20— 
2-20— 
2-20— 
2-20— 
2-20— 


2-21— 
2-21  — 
2-21- 
2-21— 
2-21— 
2-21— 
2-21— 
2-24—  2.00P.M 


2-24—  2  .00  P.M.— Hlgh-Preasure  Gate 


2-25—  2:00  P.M. — Structural  Steel 
2-25—  2:00  P.M.— Chain-Link  Fence 
2-25—  8 :00  P.M.— School  Buses 
2-25—  2 :00  P.M.— Motors,    Etc. 
2-2.V-  2 :00  P.M.— Structural  Steel 


Assemblies      Columbia 

Basin  Project,  Wasb. 

Central  Valley  Project 

(Install)     San  Francisco 

San  Mateo 

Columbia  Basin  Project,  Wash. 

Boise  Project,  Idaho 
2-25—  4 :00  P.M.— Paints,  Oils,  Etc     Oakland 
2-25—  2 :00 P.M.— Miscellaneous  Heating  Repairs     San  Diego 
2-26—  2  00P.M.— Rellning    Fire    Boxes     San  Diego 
2  2«—  —Valves  San  Francisco 

2-26l^  2 :00  P.M.-Radlal  Gates  Central  Valley  Project 

2-25—  2 :00 P.M.— Hollow  MeUl  Doors     Boise  Project,  Idaho         .;-» 
2.27—10  00A*M.— Pickup  Truck  Fallon,   Nevada 

2-CT-2  00P.M.-Vertl<iil    Gates        Central  Valley  Projec^ 
2-27—  2 :00  P.M.— Boiler,   Oil  Burner, 


Gas 


Water  Heater,  Etc. 
Portland,  Ore. 

2-27  -  5 :00  P.M.— Chairs  and  Tables  Fresno 

2-27—  2:00  P.M.— Vertical  Gates  Altus  Project,  Oklahoma 

2-28—  2 :00  P.M.— Hollow  Jet  Valves   Boise  Proj..  Idaho  '  ,     .    _.  . 

i-it^  2  OOPM.-Sllde  Gates  and  Gate  Lifts     Altus  Project    Okla. 
2  !00p!m. -Douglas  Fir   Lumber     Shoshone  Project,  Wyoming 
8  00  P.M.— Furniture  Richmond  ,  „  „ 

2  00  P  M  -Discharge    Manifold  Assembly  Central  valley 
2  00  P.M.— Switchboard  Davis  Dam  Proj.,  Arijs.-Nev. 

4—  2  00  P.M.— Control    Piping   and  Air  Lines 
V—  4  00  P  M.— Playground    Apparatus     Oakland 
ri  2  00  P  M  —Slide  Gates  and  Gate  Lifts    Rlverton  Project, 

5—  2  ioO  P.M.— Interior  Painting  and  Miscellaneous  Repairs 
Prescott.  Ariz.  2-12 


2-28— 
2-29— 


3- 
3- 
3- 
3- 
3- 
3- 


3— 
4— 


1-81 
2-12 
2-12 

1-27 
2-  4 
2-12 

1-81 
2-12 
1-80 
Central  Valley  Proj.  2-  4 
2-12 
2-12 


Proj. 


Wyo. 


3- 
3- 
3- 
3- 
3- 
? 


7— 
7— 
7 


Hand  Railing  Metal  Work    Altus  Dam,  Oklahoma 
Central  Valley  Project 
San  Francisco 

Davis  Dam.  Arizona-Nevada 
San   Francisco 

Tucumcari  Project,  New  Mexico 
Extension  Rio  Grande  FYoJect 

Columbia  Basin  Proj..  Wash. 
3 :00  P.M.— Trolley  Coaches       San  Francisco 
2 :00  P.M.-Dlsconnectlng  Switches     Kendr^k  ^^^i^^lj^y^^.^ 
2  00  P  M  -Transformers  Rio  Grande  Project,  New  Mexico 

2  00  P.M.— Exterior  and   Interior  Painting     Naco,  Arts. 
2  00  P.M.-Pumplng  UnlU        Columbia  Basin  Project.  Waah 
2  -00  P  M  —Radial  Gates  and   Hoists     Shoshone  Project 
2  00  P  M— Gate  Valvee,  Etc.    Provo   River  Project. 
2  :00  PM— Vertical   Gates         Tucumcari  Project,  „^^.  ^. 

2 .00  P.M.-Alumlnum   Railing,  Etc.     Boulder  Canyon  Projegt, 

Arlzona-Callfomla-Nevada 


2  :00  P.M. 

2  00  P.M— Transformers 
2  :00  P.M.— Lighting   Fixtures 
2 :00  P.M.— Gantry  Crane 
3:00  P.M.— Radio  Equipment 
2  :00  P.M.— Cast  Iron  Gates 

3-10—  2:00 P.M— Control    Board 

3-10—  2 :00  P.M.— Pumping   Units 

3-10 

3-11— 

3-11— 

3-11— 

3-12— 

3-12- 

3-13— 

3-17— 

3-18— 


Utah 


Wyo. 


2-  6 
1-27 
2-10 
1-81 
2-12 
2-12 
27 
12 
12 

12 
12 
2-12 
2-12 
2-12 
2-12 


New  Mexico  2-12 


2:00  P.M.— Hollow 
2  :00  P.M.— Hollow 


3-26— 
3-26— 

3-27— 
3-27— 
3-28— 
3-28— 
3-31- 
4-  1— 
4.  7_  10 :00  A.M.— Truck* 


Metal 
Metal 


2 :00  P.M.— Hollow 
2 :00  P.M.— Hollow 
2 :00  P.M  — Steel 
2 :00  P.M.— Steel 
2 :00  P.M.— Electrical 


2 :00  P.M. — Synchronous 


Central  Valley  Project 
Parker  Dam  Project, 

Arizona-California 
Columbia  Basin  Proj.,  Wash. 
Central  Valley  Project 
Roof  Deck      Columbia  Basin  Project..  Wash. 
Accordion    Door     Central  Valley  Project 
Equipment     Central  Valley  Project 


MeUl 
Metal 


Doors 
Doors 

Doore 
Doors 


2-12 
2-12 


Motors    Central  Valley  Project 
Alturaa 


12 
12 
1.^ 
13 
13 
■13 
■18 
20 


TASGON-The  Penetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts.  Bolts, 
Joints.  Etc..  Saving  Time  andLabor 


GUNN   CARLE  &  CO. 


20    Potrcro    Ave. 


•JNdcrhill    :-480 


jan    rranci'..wO 


\l 


11 
11 
24 
17 
17 

24 

12 

-11 

■11 
2-12 
2-12 
2-10 
2-10 
2-10 
2-10 
1-30 

«-  * 
1-81 

1-24 

1-24 

2-  7 

2-11 

2-11 

2-13 

1-27 

1-Sl 

2-11 

2-12 

2-12 

2-12 

2-12 

2-ia 

1-30 

i-n 

1-S4 

9-  4 

2-12 
2-12 
2-12 

2-13 
2-12 
2-12 
2-18 
1-24 
1-Sl 
1-27 
1-27 


11 


, 


J.*-i-  '^^. 
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(Continued  from  P«c«  U) 

Overtime— one  and  one-half   (1^) 
tlmcfl  the  above  rates. 
Sundays    and    holidays — one    and 
one-half  (IH)  *>mes  the  above  rates. 
The  attention  of  bidders  Is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
In    whole   or    In    part    with    Federal 
funds   and   that  therefore  all  of  the 
applicable     Federal    statutes,     rules, 
and   regulations   will  apply   to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Stand.ird  Spectflcationo 
regarding  tho  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Si)eo)flcatlons,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  spe- 
cifications may  be  obtamed  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento. Calif orria.  and  they  may  be 
Been  at  the  office  of  the  District 
Engine'?rrj  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  is  situated,  at  the 
office  of  the  .Associated  General 
Contractors  In  San  Francisco,  and 
.  at  the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  In  which  the  work 
is  to  be  performed. 
No  bid  will  be  considered  unless 
■  it  is  made  on  a  blank  form  furnish- 
ed hv  the  State  Highway  Engineer 
and  is  mado  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments ar.a  Conditions  set  forth  un- 
der Section  2  of  tho  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requlrem«^nte    and    Conditions.) 

The  Department  of  FHibll^  Works 
reserves  the  r.'ght  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

.-  Dated  February  14.  1947. 

(Daily    Pacific    Builder) 
(Feb.  14-21 -2P,   1M7) 


ramento,  California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  \vork  is  situated,  at  the 
office  of  the  Principal  Bridge  Engi- 
neer of  the  San  Franclsco-Oaklaud 
'Bay  Bridge.  Administration  Build- 
ing". Toll  Plaza.  Oakland,  and  at  the 
office  of  tho  AMOClated  General 
Contractors  In   San  PYanclsco. 

No  bid  will  be  considered  unles« 
It  Is  made  on  a  blank  form  furnished 
bv  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.   McCOY 

Ftate  Highway  Engineer 

Dated  February  14,  1947. 

(Dailv    Pacific   Builder) 
(Feb.   14-21-28.   1947) 


Highway    Improvements 
Sacramento   County 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAY^ 


NOTICE   TO   CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Contra  Costa  and   Solano  Counties 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Scaled  proposalu  wlU  be  received 
at  the  office  ot  the  State  Highway 
Engineer,  Room  373,  Public  Work;. 
Bullduig,  Sacramento.  Oallfomla. 
until  2  o'clock  p.  m.  on  March  12, 
1947,  at  which  time  they  will  be 
publlc'v  opened  and  read  In  the  As- 
sembly' Room  of  aald  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  Specifications 
therefor,  to  which  special  reference 
is  made,  as  follows:  * 

Contra  Costa  and  Solano  Counties, 
on  the  Carquinez  Bridge  (X-C.  C, 
Sol-7-A,  F).  maintenance  railings, 
ladders  'and  platforms  to  be  con- 
structed. 

Bids  are  required  for  the  entlro 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  thA  Labor  Code 
the  Department  of  PubUc  Works  has 
ascertained  the  general  prevailing 
rate  ol  wage*  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    P«''   h°"' 

Carpenter     *A78 

Flagman    .„ \^'^ 

I.a.fcorer    —•• ^ — *-*° 

Painter    (structural)   i-js 

F'ilc   driver   man    -- • *o» 

Structural  steel  worker  2.00 

Truck    driver    (pickups    carry- 
ing   under    1,000    pounds)  1.25 
Truck   driver    (flat rack   trucks 
carr>'lng    between    1,000   and 

4,500    pounds*    1-275 

Truck   driver    (flatrack    trucks 

carrying  over  4.500  pounds)  1.3475 
Any       classification       omitted 

herein  not  less  than  1-25 

Overtime    one    and     one-half     (1%' 

times   the   above   ratei«. 
Sundays  and  holidays  one  and 
one-half     (l»ii>     ^^^^^     ^*>*    above 
rates.  , 

Plans  may  be  seen,  and  forms  or 
proposal,  bonds,  contract  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer    Public    Works    Building.    Sac- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373.  Public  Works 
Building.  Sacramento,  California, 
until  2  o'clock  p.  m.  on  March  5, 
1947,  at  which  time  they  will  be 
publicly  opened  and  read  in  the 
Assembly  Room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordance with  the  specifications 
therefor,  to  wfilch  special  reference 
is  made,  as  follows: 

Sacramento  County  on  Howe  Ave- 
nue, between  Fair  Oaks  Boulevard 
and  Arden  Way  (II  l-Sac-937),  about 
one  and  six-tenths  (1.6)  miles  In 
length;  to  be  graded  and  surfaceo 
with  crusher  run  base  on  imported 
borrow;  and  the  existing  pavement 
to  be  widened  with  erusher  run  base 
and  surfaced  with  p)ant-mixed  sur- 
facing. 

Bids    are    required    for    the   entire 
work  described  herein. 
Classification  Rate  per  hour 

.Skilled   Labor 
Asphalt     plant     dr>-ennan     or 

fireman      . $1.60 

Asphalt     plant     mixer     oper- 
ator    » 1.65 

Asphalt      spreading      machine 

operator L96      | 

Motor   grader  operator  2.10 

Operator  of  power  shovel  or 
othtT  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including      one      cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard)    2.25 

Roller    operator   .._ —^ 1-95 

Tractor   driver    1-96 

Truck  driver  (18  cubic  yards 
water     level      capacity      or 

more)     -• —  1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1-526 

Intermediate   Grade  Labor 

Jackhammer    operator    1-375 

Oil  distributor  bootman  1.275 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cub'.c    yards 
and  les^  than  8  cubic  yards 


water    level    capacity)    ...- 1.8375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)   .- - 1-25 

Unskilled  Labor 

Flagman     - l-^S 

I.aborer    _ -  l-*5 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  In 
the    light    of    this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.375    per    hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less    than    $1.25    per    hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  lesd 
than    11.26   per   hour. 

Overtime— one  and  one-half  (l'A> 
limes  tho  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1^)  times  the  above  rates. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed)  In  whole  or  In  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  stat- 
utes, rults.  and  regulations  will  ap- 
plv  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(9),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sac- 
ramento, CalfTomia,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
whldh  the  work  is  situated,  at  the 
offlco  of  tne  Associated  General 
Contractors  In  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Sun'cyor  at  the  county 
seat  of  the  county  in  which  the 
work  Is  to  be  performed. 

No  bid  win  be  considered  unless 
It  Is  made  on  a  blank  form  fumi.sh- 
ed  by  the  State  Highway  Engineer 
and  Is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
[Requirements  and  Conditions). 

The  Deoartmont   of   Public  Work»» 
I  reserves   iftie   right  to   reject   any   or 

DF.PAKTMBNT  of  PtJBT>TC  WOTUCS 

DIVISION    OF   HIGHWAYS 

O.      r.     McCOY 

Slate    Highway    &igjneer 

Dated :    February   7,    194tu^ 

(Dally  Pacific  Builder) 
(Feb.  7,   14,  21.   1947) 


publicly  opened  and  read  In  the 
Assembly  Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
is  made,  as  follows: 

San  Joaquin  County,  at  Calaver- 
as River,  about  eight  miles  north 
of  Stockton  (X-8.J-97-A),  about 
four-tenths  (0.4)  mile  In  length  to 
be  graded  and  surfaced  with  plant- 
mixed  surfacing,  and  a  steel  girder 
bridge  to   be   constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  J  770  of  the  Labor  Code, 
the  Department  of  Public  Worka 
has  ascertained  the  general  prevail 
ing  rate  of  wages  applicable  to  the 
work  to  be  done  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     - - fl.60 

Asphalt     plant     mixer     oper- 
ator     •  1-65 

Asphalt      spreading      machine 

operator     1-95 

Carjtenter     - ^"I^ 

Cement  finisher  1-875 

Concrete  mixed   operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)   ....  1.90 
Concrete   vibrator  operator  ....  1.375 

Derrick    operator    2.10 

Flagman  1-26 

Jackhammer  operator  1.370 

Laborer    - -  1-25 

Motor  grader  operator  2.10 

Oil  distributor  bootrnan   _.  1-273 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    shovel    or 

other  excavating   equipment, 

shovel   type   controls    (up   to 

and      Including      one      cubic 

yard)      - 

Operator   of    power   shovel    or 

other   excavating   equipment, 

'  shovel    type    controls     (over 

one   cubic   yard)    ~ 

Painter    (brush) 1-625 

PaApter     (spray)     1-75 

Pile  driver  holstman  or  oper 

ator 

Pile  driver  man  - 

Reinforcing  ."teel   worker. 

Roller    operator    -.— 

Structural  steel  worker  . ._ 

Tractor  driver  --  1-95 

Truck    driver    (18   cubic   yards 
water      level      capacity      or 

more)     1.7125 

Truck    driver    (14    cubic    yards 
and  less  than  IS  cubic  yards 

water    level    capacity)     1.5873 

Truck    driver    (8    cubic    yards 
and  lesa  than  14  cubic  yards 

water    levr-1    capacity)    1.525 

Truck  driver '  (4  cubic  yards 
and  less   than  8  cubic  yards 

water   level   capacity)    1.3375 

Truck  dnvcr  (iess  than  4  cu- 
bic yards  water  level  ca- 
pacity)        ^•'e 


Any      classification      omitted 

herein  not  less  than  ...«. 1.35 

Overtime— one    and     one-haU     (1%) 

times  tho  above  rates. 
Sunduys     and      holidays — one      and 

one -half     (1%)     times     the     above 

rates. 

Plans  may  be  seen,  and  forms  of 
prr)posal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dls- 
j^rlct  Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  offlco  of  the 
District  Engineer  of  the  district  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral   Contractors    In    San    Francisco. 

No  bid  will  b©  considered  unless 
it  Is  made  on  a  b?ank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  Is  mado  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  {See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the   right   to  reject  any  or 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State   Highway    Engineer 

Dated :    February  7,    1947. 

(Dally  Pacific  Builder, 
(Feb.   7.   14,   21.   1947) 


2.10 


2.25 


2.10 
1.86 
1.V6 
1.95 
2.00 


Highway    Improvements— Modoc    Ca 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California, 
until  2  o'clock  p.  m.  on  March  5, 
1947,  at  which  time  they  will  be 
publicly  opened  and  read  In  the 
Assembly  Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
Is  made,  as  follows: 

Modoc  County,  at  various  loca- 
tions between  Adin  and  Alturas  (II- 
Mod-28-A,  B),  four  bridg«s  and 
eleven    culverts    to    be    constructed... 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  F'ubllc  Works 
ha^  ascertained  tho  general  prevall- 


( Continued  on  Page  16) 


Highway    Improvements 
San    Joaquin   County 


Second    Advertisement 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  R  )om  373,  Public  Works 
Building,  Sacramento,  California, 
until  2  o'clock  p.  m.  on  March  5, 
1947,    at    which    time    they    will    be 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNdcrhill  3144 


AIR  ENTRAINING  AGENT 


Mfd.  by  Dewey  S  Almy  Chemical  Co.,  Cambridge,  Mass. 

ESSENTIAL  INGREDIENT  FOR  BETTER  CONCRETE 

Check  These  6  Advantages 

1.  Workability  Without  E.xccss  Water. 

2.  Plasticizcs,  Saving  Time  in  Placing. 

3.  Reduces  "Bleeding,"  Saving  Time  in  Finishing. 

4.  Eliminates  Segregation  of  Aggregates. 

5.  Minimizes  Danger  of  Over-Vibrating. 

6.  Makes  Concrete  Uniformly  Better. 

Eosy  and  Safe  fo  U%e,.,  Surpntingly  Low  in  Cosf 

Approved  by  Public  Roads  AdminiUration,  Bureau  of 
Reclamation  and  U.  S.  Engineerint  Dept. 

DISTRIBUTED  BY 

PACIFIC  COAST  AGGREGATES,  INC. 

400  ALAIAMA  STRIIT 

(at  ITth  Str**t) 

SAN  MtANCISCO 

KLMidlk*  2-1 4U 

SIXTIINTH  AND  "A"  STlflTS 

SACRAMENTO 

flioiie:  3-1  f 03 


Wide,  solidly  welded  steel  channel  frame 
assures  adequate  drainage . . .  hinges  concealed 
against  weather  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 

•  ABSOLUTELY  WATERTIGHT 

•  FLUSH  TO  SIDEWALK      \ 

•  GRATING  COVERS  OPTIONAL 

•  FURNISHED  IN  ANY  SIZE 


2400  PIRALTA  STREET 

OAKLAND 
Hl^oH  0770 

7«0  STOCKTON  AVENUE 
SAN  JOSE 

■Allord  |470 


METAL 


jmiSTON 


Michel  &  Pfeffer 
iron  Works,  Inc. 


PRODUCTS 


TENTH  AND  HARRISON  •  SAN  FRANCISCO.  CALIFORNIA 


(Oontlnued  from  Page  14) 


Ing  rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Carpenter    _..r: |1.75 

Cement    finisher    _...  1.875 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  leas)  l.fiO 
Concrete  mixer  operator  (over 
one    cubic    yaid    capacity)    ..  1.90 

Concrete  vibrator  operator  1.375 

Flagman 115 

Jackhammer     operator    . — .....  1.375 

Laborer    - 115 

Oiler  power  shovels  or  cranes  1.50 

Operator   of    power    shovel    or 

other  excavating  equipment, 

shovel   type  controls    (up  to 

and     Including      one      cubic 

yard)     210 

Operator  erf  power  shovel  or 
other  excavating  equipment, 
ipiovel    type    controls    (over 

one  cubic    yard)    2.26 

Pile  driver  man  1-86 

Reinforcing    steel    worker    1.75 


Roller    operator    l-** 

Structural  8teel  worker  — 2.00 

Tractor    driver    - 1*5 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     : - -  1-715=5 

Truck  driver  (U  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    4-.  1.5875 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water     level     capacity)..^—    1-525 

Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity)    1.3376 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       - -•  1^25 

Any       classification       ontUtted 

herein    not   less   than 1.15 

Overtime    one    and     one-half     (1*4) 

times  the   above   rates. 
Sundays  and  holidays  one  «uad  one- 
half    (1%)    times   the  above   rates. 
Plans  may  be  seen,  and  forms  of 
proposal,   bonds,    contract,    and    spe- 
cifications  may    be   obtained   at   the 


CLAY  PRODUCTS 

Specify  QUALITY  Material 

N.  CL\RK  &  SONS 

lOth  ft   Division   Street.  -   SAN    FRANCISCO   -    Klondike   2-04M 
Main  Office  &  Factory.  401  Pafiflc  Ave.,  Alameda  -  LAkehurst  t-^\ii 


office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  .of  the  Associated  Gen- 
eral   Contractors    In    San    Francisco. 

No  bid  win  be  considered  unless 
It  Is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  Is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves     tjhe     right    to    reject    any 

or   all    bids.  ,^ 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OP  HIGHWAYS 

O.   T.   McCOY 

State  Highway  Engineer 

Dated:   February   7,    1947. 

(Daily  Pacific  Builder) 
(Feb.  7.  14.  21.  1847) 

Highway    Improvements — Humboldt 
County 


one     cubic 


M  reasons  whY  Ton'll 
profit  when  yon 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


BACON  LINES 

1.  QUALITY  MANUFACTURERS 
3.  VARIITY  OF  LINES 

BACON  SERVICES 

3.  SALES  INGINEIRS 

4.  FIELD  SERVICE  MEN 

5.  GROWING  STAFF 
4.  FARTS  SERVICE 
7.  SHOF  SERVICE 


8..  RENTAL  SERVICE 
f.  EXPERIENCE 


10.  EXPEDITING  OF  ORDERS 

11.  TiRRITORIAL  COVERAGE 

BACON  POLICIES 

12.  SUPPORT  FOR  CUSTOMERS- 

ASSOCIATIONS 

13.  FRIENDLY  DEALINGS 

14.  APPRECIATION 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  March  5,  1947, 
at  which  time  they  will  bo  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Humboldt  County,  across  Redwood 
Creek  about  30  miles  cast  ef  Eureka 
(l-Hum-20-C),  an  existing  timber 
span  to  be  removed  and  a  salvaged 
structural  steel  -span  to  be  erected. 
Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worlis 
has  ascertained  the  general  prevail - 
mg  rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate    per   Hour 

Carpenter     ..-.. — "^MSk 

Cement    finisher    1-87B 

Concrete    mixer   operator    (one 

cubic  yard  capacity   or  less)  1.60 
Concrete  mixer  operator   (over 

one    cubic    yard    capacity)...  l.w) 
Concrete    vibrator   operator    ....  1.875 

Derrick     operator     - 2.10 

F^J?man     ■ 115 

Jackhammer    operator    ..—..- l.»70 

laborer     - J-" 

Oiler  power  shovels  or  cranes  l.WJ 
Operator    of    power    shovel    or 
other  excavating   equipment, 
shovel    tvpe    controls    (up    to 


and      including 

yard) -•-   210 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard) 2.28  j 

Painter    i  brush)    1.4376 

Painter    (spray)  ; -, —  ^  *f^' 

Pile    driver    man    1.86 

Reinforcing  steel  worker  1.75 

Roller     operator     - -...  l.WJ 

Structural  steel  woriter  — 2.00 

Tractor    driver    «'•** 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7126 

Truck  driver  (14  cubic  yards 
and  less  tjlian  18  cubic  yards 

water    level    capacity)    1.6876 

Truck  driver  '8  cubic  yards 
and  less  than  14  cubic  yards  • 

water    level    capacity)    1.625 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.3375 

Truck  driver  (less  than  4  cu- 
bic vards  water  level  ca- 
pacity)       1.25 

Any       classification       omitted 

herein   not   less    than    1.15 

Overtime — one     and     one-half     (1V4) 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 
half  (IH)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
propoeal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
(ifflce  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District 
In  which  the  w%rk  Is  situated,  and 
at  the  office  of  the  Associated  Gen- 
eral   Contractors    in    San   Francisco. 

No  bid  win  be  considered  unless 
it  is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  Is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  alto  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  tho  right  to  reject  any  oi 
all    bids. 

DEPARTMENT  of  FTTBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.    T.    McCOY 

State    Highway    Engineer. 

Dated:    February   7.    1947. 

(Daily  Pacific  Builder) 
(Feb.   7,  14.  21,  1947) 


ing  rate  of  \\ages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled   I.abor 

CTarpenter |1.T6 

Cement    finisher    _ 1.876 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one    cubic    yard    capacity)....  1.90 

Motor   grader   operator   2.10 

Operator  of  powei  shovel  or 
other  excavating  equipment, 
shovel  typo  controls  <up  to. 
and      Including     one     cubic' 

yard) 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
■hovel    type    controls     (over 

one  cubic   yard)    2.25 

Pile  driver  holstman  or  oper- 
ator  -.-..- ■ -  2.10 

Pile   driver  man   - l-W 

Reinforcing    steel    worker    1.76 

Rbller    operator    l-W 

Tractor  driver   l«» 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     ■•■•■  l-7"5 

Truck  driver  (14  cubic  yarda 
and  less  than  18  cubic  yards 

water  level  capacity)    _ 1.687^ 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yards 

water    level    capacity)    -  1.628 

Intel  mediate  Grade  Labor 

Concrete  vibrator  operator  1.375  ^ 

Jackhammer    operatoV    1-376 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity)     1.8576 

Truck  driver  (loss  than  4  cu- 
bic   yards    water    level    ca- 


pacity) 


1.26 


Highway    Improvements 
Siskiyou   County 


Unskilled   Labor 

Flagrman    J-JJ 

Laborer 11* 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  interpreted  In 
the    light   of    this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rate*  are 
not  shown  above  shall  be  not  less 
than   $1,375   per  hour. 

The  minimum  wage  paid  to  an 
Intermediate  labor  for  which  rates 
aro  not  shown  above  shall  be  not 
less  than  $1.15  per  hour. 

Tho  minimum  wage  paid  to  aii 
unskilled  labor  for  whlcih  rates  are 
not  shown  above  shall  be  not  less 
than   $1.15  per  hour. 

Overtime — one  and  one-halt  (i1%» 
times  the  above  rates. 

Sundays  and  holidays  ono  and 
one-half  (1^)  times  the  above  rataj. 
The  attention  of  bidders  Is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed    in    whole    or    in    part   with 


STATE   OF    CALIFORNIA  ,»...„ -  »  -  .u^r-fn... 

DEPARTMENT  of  PUBLIC  WORKS    Federal     funds     and     t^).  ^■^f''*'°\! 


DIVISION    OF    HIGHWAYS 


EDWARD  R.  RACON  COMPANY 


HEmlock  3700 


SAN  FRANCISCO  10  .    •    •     •  I7TH  AND  FOLSOM  STREETS 

OAKLAND  I 1135  57TH  AVENUE KEIlog  3-0432 

FRESNO   12 "835  MERCED  STREET    . 

SACRAMENTO  9    .....  1224  "\"  STREET     .    .     . 

STOCKTON BUILDERS'    EXCHANGE 


Fresno  4-4SI9 
Sacramento  3-8228 
.     Stockton  7-7995 


USED    TIMBER 

250.000   ft.    7    X    8    —    30    ft. 

Bridge  Ties 
250,000   ft.    7   X    17   —    30   ft. 
Bridge  Stringers 
50,000   ft.    12  X   12   —   30  ft. 
100,000  lin.  ft.  Piling 

Other  Misc.  Siz«f 

Jos«pk  D.  Bollinger  &  Co. 

1905  Cypress  Street 
Oakland,  Calif. 
TWinoaks  6177 


NOTICE   TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building.  Sacramento,  California, 
until  2  o'clock  p.  m.  on  March  5, 
1»47,  at  which  time  they  will  be 
publicly  opened  and  read  In  the 
Assembly  Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  specifications 
therefor,  to  w^ich  special  reference 
is  made,   as   follows: 

Siskiyou  County,  across  Cotton- 
wood Creek  and  under  the  tracks  of 
the  Southern  Paclflo  Company 
about  2  and  8.6  miles  north  of  Hern- 
brook,  respectively,  (ll-Sls-»-C),  a 
bridge  and  sn  underpass  to  be  eon- 
ttructed.  ^  ^, 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Dejiartment  of  Public  Works 
has  ascertained  the  general  prevail- 


INDUSTRIAL 

EQUIPMENT 

COMPANY 


Hove  yoo  invesfigaUd  cor  •quipment  rental  plan? 
If  $  easy,  convenient  and  economical. 


Exp.rienee  is  all -important  in  reiommending  correct  equipment  for 
construction  job.  and  industrial  opera«ons.  On  mammoth  project, 
or  rouHne  building,  know-fcow  is  your  biggest  asset.  So  take  ad- 
vantage  of  our  specialized  experience.  Make  sure  your  equipm«.t 
is  right  for  your  work.  Coll  in  an  Industrial  Equipment  engineer  I 


all  Of  the  applicable  Federal  stat- 
utes, rules  and  regulations  will  ap- 
ply   to    such    work. 

The  attention  of  bidders  t« .  Par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6)  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  or 
the  Standard  Specifications.  ro- 
frardlng  subcontracting  and  assign- 
ment  of    the    contract,    respettlvely. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  tne 
office  of  the  State  W^hway  Engi- 
neer Public  Works  BuHdlng,  Sac- 
ramento, Csllfomla.  and  they  may 
be  seen  at  the  offices  of  the  Dl"- 
trict  Engineers  at  L«s  Angeles  ana 
San  Francisco,  at  the  office  of  the 
District  Kngincer  of  the  District  In 
whl(*i  the  work  is  «""»t,*^'  *"^  ** 
the  office  of  the  Associated  Gen- 
eral   (Contractors   In    San    Francisco. 

Ko  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnish- 
ed by  the  SUte  Highway  ^Jf^^f^l 
and  Is  made  In  accordance  with  the 
provisions  of  the  Proposal  Reque- 
ments  and  Conditions  set  forth  un- 
dlr  StcUon  2  of  the  Standard  Spe- 
cifications.' Each  bidder  must  be  li- 
censed and  also  Prequallfled  as  re- 
quired by  law.  (See  said  FYoposal 
Requirements    and    Condltlona  ) 

^e  Department  of  Public  Worka 
reserve*  the   right   to   reject  any   or 

DEPARTMENT  of  P^^K^WOR'^S 

DIVISION   OF   HIGHWAYS 

G     T.    McCOY 

State  Highway  Engineer 

Dated:    February   7.    1W7. 

(Dally  Pacific  Builder) 
(Feb.  7.  14.  21.   1»47) 


Highway    Improvement*— Placer    Co. 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKfr 

DIVISION    OF    HiGHWA.e 

NOTICE    TO    CONTRACTORS 

Sealed  prorK,8als  wlU  be  recejved  at 
the  office  of  the  SUte  Highway 
Engineer  Room  373.  P^ibllc  Works 
Sulldlng.  Sacramento.  Calif "rn I-^  ""* 
III  2  o'clock  p.  m.  on  February  «, 
1»47,  at  which  time  they  will  be  pub- 

(Contlnued  on   Page  18) 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUSSETT  STREET.  OAKLAND   3    CALIFORNIA 
SWEETWOOO   8877 


Son     f  r  ri'(  ' 


No    r  »  t'  1    *' 


A  ■>    o  I)  < 


STEEL   ond 
STEEL  TRUSSES 

USED  MATERIAL 

Six  50-ft.  Steel  Tniwtea 
Approx.  2H  Tone  each 

75  Tona  I  Beams  and  Channel 

Iron  Fire  Escape  landings 

and  Ladders 

SYMON    BROS. 

Wraefcart 

i.  Mtb  S».  •♦  2U4  Avaaaa 

OAKLAND 
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DAILY     PACIFIC     BUILDER 
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(Continued   from  Page  15) 

llcly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  speclflcatlonv 
therefor,  to  which  special  reference 
Is  made,  as  follows: 

Placer  County,  between  Wise  Ca- 
nal and  Rook  Creeic  (lll-Pla-17-C), 
about  on*  and  nine-tenths  (1.9) 
miles  In  length  to  be  graded  and  sur. 
faced  with  crusher  run  ease  anci 
plant-mixed     surfacing,     an     under- 

sc  to  be  constructed  and  an  exists 
ng    bridge   to   be   widened. 

Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  P*ublic  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as   follows: 

Skilled  Labor 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman _..41.60 

Asphalt   plant    mixer  operator  1.S5 
Asphalt  spreading  machine  op- 
erator     „ 1.95 

Carpenter    1.75 

Cement  finisher  1.875 

Concrete  mixer  operator    (one 
cubic  yard  capacity  or  less)  1.60 
, — Concrete  mixer  operator  (over 

one  cubic  yard  capacity)   ....  1.90    " 

Derrick  operator 2.10 

Motor   grader   operator   J,10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     Including     one     cubic 

yard)    _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard) 2.25 

Reinforcing  steel  worker  1.75 

Roller  operator  _ 1.95 

'  Structural  steel  worker  «..^. 2.00 

.     Tractor    driver 1.95 

..    Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7126 
.  Truck   driver   (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  , 1.5876 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)    1.52f 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.876 

Jackhammer    operator    1.875 

Oil  distributor  bootman _ 1.275 

Oiler  power  shovels  or  crames  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level   capacity)    1.8375 

Truck  driver  (less  than  4  cubic 
yards   water   level   capacity)  1.28 
Unskilled   Labor 

Flagman  . 1.15 

Laborer    „ „...  1.15 

F\>8ltlon9  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  Interpreted  in  the 
llitht  of  this  daaalfloatlon. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than' 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less  than  |1.J5  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  11.16  per  hour. 

Overtime— one  and  one-half  (1»4) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  directed 
'  to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
In  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions  of 
Section  7.  article  (a),  subartlcle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domeatlr  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  rt- 
gardlng  subcontracting  and  assign- 
ment of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, PuMlc  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
MWt  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict   Engineer    of    the    District     In 

■  which   the  work   Is  situated,  and   at 

■  the  office  of  the  Associated  General 
^  Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
It  is  mado  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifi- 
cations. Each  bidder  must  be  licen- 
sed and  also  preqnalifled  as  re- 
quired by  law,  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department   of    Public   Works 


reserves   the   right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.   T.   McCOY 

State  Highway  Engineer 

Dated  January  31,  1947 

(Dally    Pacific    Builder) 
(Jan.  31,  Feb.  7,14.  1947) 


Highway    Improvements — 
Santa  Clara  Co. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  26, 
1»*7,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows: 

Santa  Clara  County,  on  North 
Fourth  Street,  between  Route  68  and 
San  Jose  (IV-SC1-1159),  about  one 
and  two-tenths  (1.2)  miles  In  length 
to  b«  graded  and  pAved  with  as- 
phalt  concrete.   

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  ajpplicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt     plant     dryerman     or 

fireman     _ |1.60 

Asphalt   plant   mixer  operator  1.65 

Carpenter 1.75 

Motor   grader   operator    2.10 

Operator   of    power    shovel    or 

other  excavating  equipment, 

shovel    tjrpe    controls    (up   to 

and      including     one     cubic 

yard)    _ 2.25 

Operator   of    power   shovel   or 

other  excavating  equipment, 

shovel    typo    controls     (over 

one  cubic  yard)  2.38 

Roller  operator  1.95 

Tractor    driver   „ f.95 

Truck    driver    (8    cubic    yards 

water      level      capacity      or 

more)     1.875 

Truck   •driver    (6    cubic    yards 

and  lebs  than  8  cubic  yards 

water  level   capacity)    1.50 

Intermediate  Grade  Labor 

Jackhammer  operator  „ 1.375 

Oil    diftrlbutor   bootman    1.275 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 

and  less  thar   6  cubic  yards 

wattir    level    capacity)    1.4075 

Truck  driver  (leis  than  4  cubic 

yards  v/ater  level  capacity)     1.2825 
Unskilled    Labor 

Flagman     — „ . 1.25 

Laborer    „ 1.25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  in  the 
light  of  this   classification. 

The  minimum  wage  paid  to  ail 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  11.375  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less   than  |1.25  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labcr.  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than   tl.26  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  —  one  and 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
In  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  rtatutxs.  rules 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials ;  and  also  to  the  provisions  ol 


Seotlon  8,  articles  (a)  and  (b),  or 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  in  which  the 
work  is  to  be  performed. 

No  bid  will  be  conbidered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro-, 
visions  Df  the  I-Voposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Elach  bidder  must  be  li- 
censed and  also  prequaTDled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements   and  Conditions.) 

The  Deparment  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.   T.  McCOY 

State  Highway  Engineer 

Dated  January-  31,  1947 

(Dally    Pacific    Builder) 
(Jan,  31,   Feb.   7,14,  1947) 


Highway   improvements  ^Napa  and 
Lake  Counties 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


AIR    TAXI 

All  New  Airplanes 

ANY  TIME 
ANY  AIRPORT 

Home  field  20  minutes 
from  downtown  S.  F. 

S.  F.  BAY  AIRPORT 

1  Mile  East  off  San  Rafael  on 

San  Qucntin  Road 

Phone  San  Rafael  4748 


FORM     CLAMPS 

SNAP     TIES 


SCREED     SUPPORTS 


C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  Ufh  St.    •    OAKLAND,  CALIF. 

Phoii*  TEmpkbar  140S  * 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  HIghwaj 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  26, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
is   made,   as   follov/s : 

Napa  and  Lake  Counties,  between 
one-tenth  mile  southerly  and  one 
and  five-tenths  miles  northerly  of 
the  Napa-Lake  County  Line,  portions 
only  (l-Nap,  Lak-49-A.  A),  about 
eight-tenths  (0.8)  mile  in  net  length 
to  be  graded,  road-mixed  surfacing 
to  be  placed  and  two  (2)  bridges  to 
be  constructed. 

Bids  are  required  for  the  entire 
work   described   herein. 

Iv.  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applies ble  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt    plant       dryerman    or 

fireman     |1.60 

Asphalt    plant    mixer   operator  1.65 
Asphalt  spreading  machine  op- 
erator      L»S 

Carpenter    ..._ 1.75 

Cement  finisher  .^. 1.876 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over    . 

one  cubic  yard   capacity)   ....  1.90 

Concrete  vibrator  operator  1.375 

Flagman    _ „  1.16 

Jackhammer  operator  1.S75 

Laborer     1.15 

Motor  grader  operator  2.10 


Oil  distributor  bootman   1.276 

Oiler  power  shovels  or  cranes  1.50 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic 
yard)    „„ : „...  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard) 2.25 

Pile    driver  man    1.86 

Reinforcing  steel  worker  1.75 

Roller    operator    „...  1.95 

Tractor     driver 1.95 

Truck  driver  (18  cubic  yards 
water  level  capacity  or 
more) .,.  1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  level  capacity)    _.  1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water    level    capacity)    1.523 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 
water    level    capacity)    1.3375 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)     1.25 

Any  'classification  omitted 
herein    not    less    than   1.15 

Overtime — one     and     one-half     (1^) 
times  the  above  rates. 

Sundays  and  holidays — one  and  one- 


half>(lV^>   times  the  above  rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
eeen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Bhgineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  m  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  ana 
IS  made  in  accordance  with  the  pro- 
visions of  the  FYoposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re  ■ 
quired  by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Workj 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  January  31,  1947 

(Daily    Pacific    Builder) 
(Jan.  31,   Feb.   7,14,  1947) 


Associated  Wood  Products  Co. 


"^H  Wood  We  ^MUi'' 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


Uniformiiy 


v.x^v  A^roc/uei  o/^ 


PACIFIC  PORTLAND  CEMENT  COMPANY 


Schramm  Compressors  and  Tools 

20-f  t,  35^f  t,  60-f  t.,  105-f  t,  210.f  t,  315-f  t,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  etc. 


SALES     •     RENTALS 


SERVICE 


Our  Rental  Service  is  Without  Lirnit — No  Job  Too  Big  or  Too  SmalH  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAJK  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190 
3254  EAST  SHORE  HIGHWAY 


5-2191 


RICHMOND 


RECEIVED 

FEB  1  7  1947 

ALUOCATION^    DIVISION     j 


F.W.DODGE 


4  N  n      F  N  G 

N  fc  W  S 


B  U  I  L  P  I  N  G 
N  E  F  R  /  N  G 


CORPORATION 
Vol.  57— No.  33 


ailij  Pacific  l^uilder 

lARGEST    CONSTRUCTION    DAILY    IN     THE     WEST 


SAN  FRANCISCO.  MONDAY  .FEBRUARY  I  7.  1947 


F.  W.  DmIo*  C«r»*nttM 


PLANS  and 
Speculations 


Plan  loans  have  been  made 
to  School  District  No.  414  of  King 
County,  Washington,  for  prepar- 
ation of  plans  to  a  2-story  addi- 
tion to  the  elementary  school  at 
Redmond,  and  certain  remodeling. 
Total  cost  of  the  project  is  $175,- 
000;  federal  advance  is  $7,500. 
oOo 

A  plans  loar.  of  $2,950  went  to 
Union  high  school  district  No..  202 
of  Spokane  Coynty,  .Wash.,  for  a 
S73,953  two-story  addition  to  the 
high  school  at  Millwood. 
oOo 

A  $120,000  project  for  replace 
mcnt   of   the  water    supply    main 
and  raising  the  height  of  a  stox- 
age  dam  was  okayed  for  a  plan- 
ning loan  of  $6,000. 


Pasco  Unit  Pumps, 
Gates,  Pipe  Bids 
Asked  for  Project 

COULEE  DAM.  Wash.— Bring- 
ing the  5,400-acre  Pasco  Unit  of 
Uw.  Columbia  Basin  Irrigation 
Prdjoct  closer  to  completion,  the 
bureau  of  reclamation  called  lor 
'"—•*%id»  «n  sev^n  '*'relift"  ptmnps  for 
the«distribiition  system  and  ad- 
ditional equipment  for  the  main 
pumping  plant  on  the  east  banK 
of  tho  Columbia  River,  Februar> 
10. 

At  the  same  time,  the  bureau 
also  announced  issued  calls  for 
materials  to  be  used  in  building 
the  main  irrigation  system  which 
is  under  construction  farther  north- 
to  serve  the  entire  iniilion-acre 
project.  The  Pasco  unit  is  sched- 
uled to  be  ready  by  lali,  but  it 
will  be  several  years  before-  the 
main  network  of  reservoirs,  canals, 
and  siphcns  will  carry  water  from 
Lake  Roosevelt,  behind  the  Grand 
Coulee  Dam,  to  the  Basin. 

Bureau  officials  said  the  Pasco 
relift  pumps,  ranging  from  a  ca- 
pacity of  3  cubic  feet  per  second 
to  59  cubic  feet  per  second,  will 
be  used  to  raise  water  to  laterals 
serving  higher-lying  lands  in  the 
Pasco  unit.  Bids  on  the  pumps  will 
be   opened  at   Denver  March    12. 

Another  bid  invitation,  on  which 
offers  will  be  opened  at  Denver 
March  10,  covers  service  pumps 
for  the  Pasco  Pumping  Plant,  an 
air  compressor,  and  two  gate 
valves. 

A  third  bid  request  for  the 
Pasco  unit  cove'-s  emerjrency 
gates.  Bids  on  this  equipment  will 
be  opened  at  Denver  February  18. 

Other  bid  calls  announced  by  the 
Bureau's  Columbia  Basin  Project 
are: 

February  13.  at  Denver,  15,530 
feet  of  lead -sheathed  electrical 
cable,  armored  and  unarmored;  9,- 
000  feet  of  bare  copper  cable. 

Febriiary  19,  at  Coulee  Dam; 
5oil   pipe   and   fittings. 

Pmsppctivp  bidders  can  obtain 
additional  information  from  Chief 
Cleric  C.  B.  Funk  or  Purchasing 
Agetjt  J.  H.  .TabbuBch  at  Coulee 
Dam. 

it 

MILLWORK  SUPPLY, 

DEMAND  NEAR  EQUAL 

An  cptimated  2.300  milHon  board 
feet  of  lumbrr  will  be  available 
for  millwork  this  year,  as  against 
A  minimum  demand  for  approxi- 
mately 2.200  milHon  feet  for  resi- 
dentij»1  building  and  other  con- 
rtniction,  including  that  nu^hnrir- 
fd  under  voterar's'  housing  pro- 
gram order  1,  the  Civilian  Pro- 
duction Administration  said  today. 

Both  CPA  nnd  the  in'luqtry  esti- 
mat"  that  exi?tir,g  millwork  faci 
ilties  are  more  thnn  sufficient  (c 
proreps  the  lumber  to  bccrmp 
available,  and  that  satisfactory 
qnantftlos  of  f^ni?hed  miHwork 
will  be  turned  out. 


O'Gara  Investigation 
Highlights  Aversion 
To  Public  Housing 

Senator  O'Gara's  investigation 
into  housing  Thursday,  Friday 
and  Saturday  at  Larkin  Hall  drew 
many    home    builders,     investors, 

state  officials  and  interested  cit- 
izens. The  commiftee  is  making  a 
study  of  highly  congested  com- 
munities over  the  state,  in  an  ef- 
fort to  determine  what  state  leg- 
iBlation  is  needed  to  stimulate 
building. 

Dominant  theme  of  the  meeting 
was  aversion  of  government  hous- 
ing and  control  with  Milton  W. 
Morris,  executive  secretary  of  the 
Associated  Home  Builders  of  San 
Francisco,  that  rent  controls  is  one 
of  the  things  discouraging  rental 
building. 

The  Americai^  Legion  coincided 
»n  most  respects  with  eight  rec- 
ommendations prepared  by  A.  Earl 
Washburn,  state  director  of  recon- 
struction and  employment.  He  said 
that  through  the  period  January' 
15-December  23,  194G,  housing  pri- 
orities granted  in  California  alone 
were  one-sixth  of  the  national  to- 
tal. He  said  50  per  cent  less  pri- 
orities for  rental  units  were  grant- 
ed from  Jime  28  to  Dec.  23,  1946, 
than  for  the  previous  six  months. 

He  praised  passage  of  the  Ma- 
loney  Act  of  1946  establishing  a 
state  million  dollar  revolving  fun>l 
for  purchase  of  surplus  housing 
from  War  Assets  AdminiBtration, 
and  made   these   lecom.niendations: 

1) — The  the  Legislature  appro- 
priate funds  for  the  completion  of 
all  inquota  FPHA  buildings  in  Cal- 
ifornia now  under  federal  stop  or- 
ders; 

2) — That  use  of  permanent  type 
construction    be   encouraged: 

3) — ^Tljat  the  Legislature  be  ask- 
ed to  memoralize  congress  request- 
ing the  removal  of  rental  ceilings 
on  all  new  multiple-unit  dwelling 
construction  started  or  completed 
after  such  congressional  action  i« 
taken; 

4)-a — Authorize  for  income  tax 
purposes  an  additional  amortiza- 
tion over  a  6-yep.r  period  of  one- 
third  of  the  cost  of  construction, 
provided  the  owner  certifies  that 
the  rental  received  does  not  exceed 
one  per  cent  per  month  of  two- 
thirds  of  the  total  investment,  and 
that  the  property  has  been  rented 
to  a  veteran. 

4>-b — Disregard  for  a  five-yeai 
period  the  value  of  improvements 
provided  the  property  is  rented  to 
a  veteran; 

5) — That  the  Legislature  enact 
proper  measures  authorizing  and 
permitting  cities  and  counties  to 
establish  local  rent  control,  with 
authority  to  increase  or  diminish 
rentals  where  justified;  such  leg- 
islation to  be  effective  upon  ter- 
mination of  the  federal  rent  con- 
trol act; 

6) — Create  a  State  Board  of 
Building  Standards  to  establish. 
basic  building  design  and  construc- 
tion standards; 

7) — Create  a  State  Commission 
to  study  the  subject  of  uniform 
building  codes  and  make  recom- 
mendations leading  to  adoption  of 
a  uniform  building  code  for  state- 
wide use 

Frank  C.  MacDonaUl,  president 
of  the  State  Building  A  Construc- 
tion Trades  Council,  made  a  four- 
point  recommendation  as  a  pos- 
sible solution  to  the  housing  crisis 
Thursday,  and  at  he  same  time  de- 
nounced efforts  in  some  quarters 
to  obtain  sweeping  revisions  of 
building  codes. 

"This  emergency  must  not  cause 
us  to  jeopardise  community  safe- 
ty," he  said. 

His  recommendations  to  reduce 
co?ts  of  building  were  to: 

1) — Make  publicly  owned  lands 
available,  especially  in  small  city 
and  rural  areas; 

2 >— Prepare  standard  plans; 
3) — Use  sandard  ^izo  materials 
and  parts; 

4) — Make  an  effort  to  coordinate 
and  pool  the  labor  supply. 

MncDonald  ?aid  there  is  an  ov- 

( Continued  on  Pag*  7) 


POLITICAL   LEAP-YEAR 


Why  doesn't  some  Presidential 
aspirant  adopt  a  new  technique? 
Generally  those  who  long  for  free 
rent  at  1600  Pennsylvania  Avenue 
coyishly  stand  around  and  play 
hard  to  get.  Brother,  they  can  be 
had! 

-ir    it    ir 
(Harold  Stassen  deviated  slight- 
ly by  announcing,  over  a  year  in 
advance,    that    he   wants   the    top 
job.) 

ir    ir    ir 

Why  doesn't  some  one  create  a 
complete  political  upset  by  com- 
ing out  and  announcing  that  they 
will  try  to  secure  the  nominatioi 
for  Vice  President  of  the  United 
States. 

i(    ir    ir 
Why    not?     Aren't   Presi- 
dential elections  always  held 
on  Leap-Year? 


Highways  Crucial 
National  Welfare 
Factor— AREA 

WASHINGTON.  —Two  aspects 
of  American  highways  make  high- 
way transportation  a  crucial  fa*^- 
tor  in  the  welfare  of  the  entire 
nation,  Charles  M.  Upham,  engi- 
neer-director of  the  American 
Road  Builders'  Association,  said 
in  a  statement  to  engineers  here 
today  in  which  he  urgetl  a  high 
volume  of  highway  construction. 

National  welfare  is  affected  in 
two  major  respects,  Mr.  Uphani 
said.  First  by  the  existence  of  the 
transportation  system  itself  with- 
out which  the  nation  cannot  pros- 
per, and  secondly  by  the  effect  of 
the  construction  program  on  the 
national  economy. 

Of  rhe  latter  category,  Mr.  Up- 
ham said,  "Highway  construction 
is  the  stabilizer  of  the  nation's 
economic  structure.  It  fulfills  every 
requirement  needed  for  prosperou:^ 
conditions.  It  is  the  backbone  of 
the  important  durable  goods  in- 
dustry which  controls  the  nation's 
labor  force.  Highway  production 
is  the  means  of  filling  in  the  gap 
between  war  production  and  full 
peacetiine  production." 

The  highway  dollar  is  an  ail- 
important  economic  weapon  lie- 
cause  it  builds  needed  facilities,  is 
felt  in  rural  as  well  as  urban 
areas,  and  its  influence  multiplies 
as  it  reaches  out  from  tho  job-site 
to  the  iron  and  steel  mills,  trans- 
portation, mines  and  farms.  "It  is 
the  dollar  which  must  tHay  a  ma- 
jor role  in  the  nation  s  economy 
>luring  th'^  period  ahead,"  Mr. 
Upham  said. 

$20  Billion  Need 

"The  size  of  the  job  ahead  must 
of  necessity  exceed  any  road  build- 
ing previously  attempted.  The 
lapse  in  highway  and  street  con 
struction  during  the  depression 
ye.-^rs  .ind  those  following  has  re- 
sulted in  a  highway  deficit  which 
has  been  aggravated  by  yet  an- 
other lapse  in  highway  construc- 
tion caused  by  the  war." 

Mr.  Upham  snid  that  the  cost 
of  construction  needed  to  mwlem- 
ize  the  present  highway  system 
to  accommodate  present  traffic  is 
estimated  to  be  between  16  to  20 
billion  dollars. 

. # 

SPECIAL  MEET  TO 
REVIEW  FLOOD  WORK 

A  special  meeting  of  the  state 
wat/>r  resources  board  will  bo 
held  February  22  in  San  Diego.  It 
will  <*tudy  a-  r^uest  that  it  make 
a  complete  study  of  California's 
flood  control  problems  and  urg*» 
congress  to  allocate  $.'^1,972,000 
for  1918  control  in  the  state. 


Board  Recommendations  Presented,  Many 
Adopted;  Lateral  Force  Discussion  Heated 

Judiciary  Hope*  to  Put  Building  Code  on  Legialatiw 
Calendar  Soon — Chairnian  MacPhee 

Early  passage  of  (he  proposed  new  building  code  was  virtually 
assured  when  the  construction  industry  advisory  committee  presented 
(heir  report  to  the  Judiciary  committee  meeting  Thursday,  and  won 
approval  for  many   recommendations. 

These  are  some  of  the  more  important  issue*  that  were  settled 
in  committee.  , 

To  guarantee  (ha(  con(rartors  will  clear  streets  of  dirt,  debria, 
materials  and  equipment  after  a"*- 
job  is  completed,  $30  must  be  de- 
posited for  each  50  feet  of  front- 
hge.  For  continuous  building  op- 
erations, a  surety  bond  in  amount 
of  $1,000  may  be  accepted  in  lieu 
of  a  cash  guarantee. 

Fire  -  resistive  requirements  iv. 
section  904-1  were  restated,  as  fol- 
lows: 

"Structural  members  supporting 
exterior  walls  arttJ-  inner  court  walls 
shall  be  of  incombustible  material 
and  shall  have  a  fire-resistive  ra- 
ting of  not  less  than  lour  hours." 

A  department  of  works  section 
reciuiring   that  garages  be   lathed 
and  plastered  was  voted  out. 
Restaurant  Ventilation 

The  judiciary  committee  refused 
to  revise  the  department  of  works' 

Erovision    that    mudsills    shall    be 
olted  to  the  foundation  of  founda* 
tion  wall  with  not  less  than  one- 
half  inch  bolts  embedded  at  least 
seven  inches  into  the  masonry  and 
spaced    not    more    than    six    feet 
apart,    except    in    one-    and    two 
family  dwelUnca  where  one  -  hall 
inch  bolts   may   be  embeddffd    aix 
inches  into  the  mascnry  and  spaced 
not  more  than  six  feet  apart.  The 
committee  promised  to  revise  this 
in    cases    where    the    material    re- 
quired  is   not  available,  and   su|,-- 
gested  that  it  might  be  taken  cam 
of  by  specific  department  of  works 
action. 

A  series  of  suggestions  by  the 
heating  and  viiitilating  engineers 
sought  to  put  teeth  into  a  serita 
of  code  rules  on  ventilation  thru 
clarification  of  verbiage.  All  were 
approved.  A  recommendation  that 
all  restaurant  kitchens  shall  be 
ventilated  at  the  minimum  rate  of 
two  cubic  fcot  of  pure  air  prr 
square  foot  of  floor  area  per  mm- 
ut?  was  written  into  the  code. 

A  recommendation  that  all  por- 
tions of  hazardous  occupancies  cus 
tomarily  by  human  beings  shall  be 
provided  with  light  and  ventila- 
tion by  means  of  windows  or  sky- 
lights with  an  area  equal  to  one- 
fifth  of  the  total  floor  area,  or  shall 
have  artificial  means  of  supplyniir 
an  equal  amount  of  light  and  f.'cs!' 
air. 

Exceeds  State   Rules 

A  lengthiy  discussion  of  Article 
2^,  covering  lateral  forces,  failed 
to  bring  any  agreement,  as  Dr. 
Lydik  .lacobsen,  Stanford  eartl - 
quake  specialist,  urged  that  th.' 
only  logical  assumption  as  to  quakr 
intensity  is  that  it  will  be  as  great 
as  that  of  1906. 

He  was  8«'cond<HJ  in  a  stit^- 
ment  that  damage  due  to  th»' 
earthquake  only  in  1906  was  much 
greater  than  is  popularily  suppose.; 
by  H.  M.  Engle.  con.sulting  struc- 
tural engineer,  who  urged  that  the 
lateral  force  requirements  be 
stringent   and  conservative. 

"The  proposed  code  as  drafted 
by  Mr.  Vensano  goes  way  beyond 
exi.«;ting  state  requirements,"  said 
ijfonsulting  Engineer  L.  H.  Nish- 
kian.  "In  some  cases  it  increases 
requirements  by  as  much  as  500 
per  cent.  How  can  you  iustiiy 
sufch  an  increase?" 

May  Vote  Feb.  24 

The  judiciary  committee  devot- 
ed four  and  a  half  hours  to  the 
co<le  hearing,  and  set  aside  its 
next  Wednerday's  meeting  to  rounc! 
up  remaining  items.  Chairman 
Chester  MacPhee  said  the  com- 
mittee hoped  to  have  the  code  on 
the  board  of  supervisors'  legisla- 
tive calendar  of  Monday,  Feb,  24 
# 

ASK  BIDS  SOON 


Plans   for  a  new  w. nun's  dor 
mitorv   on    the    Los    AnK*'le»«    cam 
pus   of  the   University  h.ive  bfpn 
approved  bv  the  Regents  nnd  b  H- 
will  be  calfed  for  soon. 


Contractors'  Key 
Men  on  $27  Million 

Projects  Announced 

^ 

COULEE   DAM,  Wash.  —Office 

headquarters  and  key  personnel 
of  contracting  firms  handlin^c 
more  ^  than  |27,000,0«JO  in  Bureau 
of  Reclamation  construction  jobs 
on  the-  Columl»ia  Basin  Irrigation 
Project  of  Eastern  Washington 
were  listed  today  by  Bur^u  olfl- 
cials.  * 

The  information,  they  said,  will 
prove  useful  to  equipment  dealers, 
fuel  distributors,  service  agencies, 
iiud    other    business    tirms    in    all 
parts    of     the     Pacific     Northwest 
which  provide  supplies  arid  mach- 
inery   for    construction    joba    ana 
contractors'  camps. 
Following  is  the  list: 
South  Dam   -      Balr^.rick  Com- 
pany.   Contract    $2,771,000.    Jatnet> 
Crick,  Jr.,  Keneral  superlniendeDt. 
Poatoifice  address:  Box  637,  Coulee 
City.  Wash. 

Odair  aggregates  preparation — 
J.  G.  .Shot well.  Contract  $172,000. 
Postofflce  address:  Coulee  City, 
Wash. 

Northern  section  of  Main  Canal 
— J.  A.  Terteling  &  Sons.  Contract 
$1,548,000.  Eugene  C.  Williams, 
superintendent;  Allen  C.  Rice,  of- 
fice manaepr.  P.'stoffice  address: 
Box  121,  Coulee  City,  Wash. 

Bacon  Tunnt  I  antl  Bacon  Siphon 
— T.  K.  Connolly.  Inc.  Contract  $3,- 
41>4,000.  W.  D.  Connolly,  superin- 
tendent; R.  K.  Bukei,  comptroller. 
Postofllci!  address.  Box  328,  Coulee 
City,  Wash. 

Long  Lake  Dam— J.  A.  Tertel- 
ing &  Sons.  Contract  fl,770,000 
Bob  Ros.^  general  superintendent; 
.Tack  Ward,  assistant  general  su- 
perintendent; Rudy  llurdin,  office 
manager.  PostotTu-i'  address:  Box 
21,   Stratford,  Wash, 

Southern  section  of  Main  Canal 
— Morrison-Knudsen  Co.  Contract 
fr,l'.>.()(K).  Roy  F.  Johnton,  super- 
intendent; H.  M.  Skov,  engineer; 
O  .0  .Williams,  office  manavrcr. 
I\)Btoffice  address:  Box  646,  Eph- 
rata,  Wash. 

First  section  of  West  Canal-  - 
Winston  -  Utah  ConHtructlon  Co. 
Contract  $2,800,000.  Ceorge  Mann, 
j.roiect  manager:  Roy  Harer,  gen- 
eral superintendent;  A.  P.  Fisher, 
nnginenr;  R.  L.  Wahl.  office  man- 
ager. Po«tofllce  address;  Box  716, 
Ephrata,  Wash. 

First  section  of  East  Low  Canal 
Win«ton-r(ah  Conntruction  Co. 
Contract  $.'1,977,000.  Same  per- 
sonnel a.s  W«>st  Canal,  except  that 
,T.  C.  Agnew  is  engineer.  Postof- 
fir.'  iddress:  Box  716,  Ephr.ita, 
Wash. 

Adrian  aggregates  preparation 
-H.  F.  Green  &  Co.  Contract 
$37.1,000.  William  Hnttamer,  su- 
perintendent; A,  R.  Smith,  office 
manager.  Business  address;  603 
Chronicle  Bidg.,  Spokane.  Wash. 
Potholes  Dam-  Lytic.  Amin.  «. 
Green.  Contmrt  $tt,'^00,000.  P.  C. 
Royer,  superintendent  of  construc- 
tion; Cilenn  H.  VoH^ehin,  pioj'ct 
engineer;  Meile  Orten,  equipment 
superintendent;  F.  M.  Case,  office 
manager.  Post  office  nddress:  Box 
"G",  Moses  Lake.  Wash. 

Pasco  Distribntior.  System  —  J. 
\.  Terteling  *  Sons.  Contract 
$714,000.  Al  Perry,  sup*  rlntend- 
fnt;  Glenn  K.  Caskev,  office  man- 
ager. Postofflce  address:  Pascf, 
Wash.  * 

Pasco  Pumping  Plant  —  James 
Construction  Comnany.  Contract 
R18«.000.  .Times  Pearce,  supf-rin- 
tendent  of  constructjor.  Vc^t  of- 
fice address:  Box  204.  Pt\-.c\ 
Wash. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Froduetten  Administration,  A.  j. 
Orlor,  rrgfonal  director.  1355  Market 
■L,  Haa  announced  the  following  per- 
mlta  granted  for  construction  of  com- 
merolal  and  IndustrJal  buildings  In 
tlia  San  B*ranciBco  area : 

FEBRUARY    13,    1947 


AUTO  and  truck  repairs,  |2300;   121 
Stockton,     Rtpon ;     owner,     Swler'a 
Garage,  Box  295.  Ripon. 
PXXDD  Market.  |30,000;  Park  and  El 
Camino    Real,    Capuchino;    owner. 
Iflko  Salvatore,  et  al,  Box  32,  Mlll- 
t>rae. 
DRUG  itoor  and  doctor's  office,  |10,- 
000;    Williams    Road   Cor,    Salinas; 
owner,  Dr  Aaron  E  Grlb,  621  East 
Allsal  St..  Salinas. 
COMPLETE   \varehouse,    |200;    neai 
Walnut   Creek;    owner,    Frank   Al- 
—       man.  Box  1061.  Walnut  Creek. 

DAIRY    bam,    $9000:    near    Tulare; 
owner,  Joe  L  Rocha,  Route  2,  Box 
528,  Tulare. 
POULTRY   market,    $8000;    670   Clay 
St.,  Oakland ,  owner.  Herman  New- 
man. 415  Bellevue.   Oakland. 
REPAIR  fire  damage  to  hotel,   $12,- 
500;  Taylor  and  Etldy  Streets,  San 
Francisco;  owner,  M  J  Dlnkelspiel 
333    Montgomery     St.,     San    Fran- 
cisco. 
GROCERY  and    fish    market,   $8300: 
114-A    Union.   Watsonvllle;    owner, 
Tom    T    Murakand,    premises. 
COMPLETE     oniame.ital     iron     and 
copper    mfg.    plant.    $1300;    Brown 
and  Mt  Diablo,   Lafayette;   owner. 
C  C  Jennings,   Route   3,   Bo       19.'>. 
Lafayette. 
CONVERT  mezzanine  into  addition 
al    office    space,    $1770;    1625    Clay, 
Oakland;   owner,   Pacific   Ga^    and 
Elec  Co,  295  Market  St.,  San  Fran- 
cisco. 
ELECTRICAL    Shop.    $1660;     120    N 
Ophlr,     Stockton ;     owner.     Nicely 
Elec  Co.  piemlses. 
Food  Markot,   $7700;   Randolph   and 
Ram^eli,  San   Francisco;   owner,   C 
T  Burke.  70S  14th   St.,   San  Fran- 
cisco. % 
APPLIANCE  sales   and    repairs,  $2,- 
660;  166  N  L  St.  Livermore;  own- 
er.  F.    G.    Minoggio.   Box  204.   Liv- 
ermore. 
BATTERY  plant,  $10,000;  Baldwin  at 
85th.  Oakland;  owner,  M.  J.  Ander- 
•on,  666  Commercial  St.  ,San  Fran- 
cisco. 
HOSPITAL   equipment   and    supplies 
sales,    $6500;    2950    Telegraph    Ave.. 
Oakland;  owner,  L.  H.  Matson,  56<) 
Commercial    St.,    San   Francisco. 
WALLBOARD.  plaster  fill  plant.  $b.  • 
676;  Hatch  Road,  Modesto;  owner, 
Vorn  M.  Larson.  422  N.  Broadway, 
Turlock. 
AUTO    repair    shop,    $4400;     Carmel 
Valley;  owner,  Byington  Ford,  Box 
17,  Robles  Del  Rio. 


2/17/47                         •                                 2 
Owner   Taking    Bids   From    Selected 
Contractors— Due  Feb.  19,  10  A.  M 
(Extended  from  Fob.  17) 

Miscellaneous    Buildings 
OAKLAND.   Calif..  Alameda  County. 

Oakland   Yard,   Middle  aHrbor  Hd. 
Owner  —  Western    Pacific   Railroad 

Co.,  526  Mission  St.,  San  Francisco. 
Plans  by  Engrg.  Dept.  of  Owner. 


Treatment;     Spec.    1618 

Denver,     CoIo.,     Building     No.     9. 
Depvier.      Federal      Center,      three 
miles   w««t  Qi   Denver 


Owner  —  U.  8.  Bureau  of  Reclama- 
tion. Walker  R.  Young,  chief  engi- 
neer, Denver,  Colo. 

Plans  by  engineering  department  of 

owner. 
Includes     furnishing    and     installing 


SUB  -  BIDS  WANTED 


trioir  requiromonf   In   this   column.    Thor,  |,   no  charge   for  thio   service 
^^l^^^^^^^^^^^or  Md.l^^iirV,t.  Adm.  Ft.  MIloy:   Bid.  Duo  Fob.  28 

**]^rbent?a'!;V®If^®"   Leandro  St,  Oakland   (TRlnldad  10«). 
rAi-later  245),         "*"•    "^   r^n°«y>vanla    St,    San    Franci«:o.    Calif., 

i".rNss'Aok''^r'"°°  ''°"^°^'  •*' ''""  "'**«••  «•"  ^^o^<^o. 

v^  f  Sr!!'*'*',  **•  *^  Merchant.  Exchange  Bidg.,  8.  F.  (KXbrook  1206) 
w»r  w«Zt   ^'  •^'•'  '*  ^^«  ®*-  8»n  irranclsco,  Calif.  (Si;tt«r  17S1) 
n-!l:„  o     ll!**^"'  ^  ^*'*  *^*'  S*n  *Tanclsco  (MArket  7239). 
ijaiey  Brothers,  P.  Q.  Box  127,  Belmont  (BBlmont  2300). 

H-«^*"*-**^'°''^  ^°'  ^"  Market  St,  Sar.  Francisco  (IX)uglas  0604). 
w«??J..     ^!*^^°°"*™*="°°'    *^*^  ^^"'y   »'vd.,   S.   F.    (WAyvldw   8170) 
vveiinit*  &  DeNarde,  814  6th  St.,  San  J-ranclsco   (MArket  4498) 
Moore  &  Roberts,  693  Mission  St,  Ssn  Wanclsco.   (GArfleld  8679) 
H   t-    o^^"  ^^  Financial  Center  Uldg.,  Slan  Francisco  (EXbrook  7624- 
XX.  iJ-.   Rahlmann  Co.,  201  Kearny   St,   San  Francisco   (DOiiglas  8023) 
tiuy  F.  Atkinson  Co.,  10  W.  Orange  Ave.,  South  8.  F.  (JUnlper  4-8120) 

'^rL^?""!*!   °'*'°-'   ""^<~N^^T~Di^rirBld»   Duo  Fob    20.  200  P    M 

Barnes  ?"Bfm^"T*";  "^  ^'""-yvanla  St,  S.  F.  Tlxw^te^^  0^'  •*• 

Moore'^ilXT   Si' Ji"**"   '*'°*="°"  ^^•-  «*°  •'°»*  *    ^^allard   2602 
1^  Tltca^     l^Z^  "'"'°"  ^''  ®°"  »^nclsco.   (GArticld  8879) 
M_&K.  Corp..  200  Financial  Center  Bld^,  Sar  Francisco  (EXbrook  76.!4) 


4200  sq  ft.  asphalt  tile  floor  cov- 
ering for  Sch.  1  and  furnishing 
and  applying  930  sq.  ft.  acoustical 
material  for  Sch.  No.  2. 
Contractors — John  C.  Reeves  S  Co., 
Denver,  Colo.,  (Sch.  1)  $996.11;  and 
Lauren  Burt  Inc.,  Denver,  Colo.. 
(2)  $258.54. 


9-10— EDUCATIONAL 
.    BUlLDIN^aS 


Installing  doors  in  v^ndow  open- 
ings and  carpentry  work  for  re- 
moM.ng     blcaoherb     and     installing 

floors.  J 

Contractor  —   Ernest   t,^  8«K«r    IroH' 
Works,    945    S.    Pilcrim,    Stockton, 
Calif.  ) 


Building  Section 


;:;; 


NEWS  INDEX 

Commerelal    BIdgo. i-  i 

Educational    BIdgo.    g-io 
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Rooldontlal    Buildings    ._..i2?6 

Transportation    BIdgs.    .„  ..       7> 

MIsoollanoous    BIdga. Si-ao 


*"  jTJJI-  f  5-  »••*•'•/  camp-.iirureTBidrdij^Fob.  21, 2  p.  m: 

Krmer'rirtethr?!'/."'^'^  ^'^"y'^*"*'  ^t,  8.  F.   (ATwater  2420) 
P^ker  HtlJffi^i  ^'^  Kearney  St.  El  c'ernto  (LAnascape  6-3811) 
^re«  ThZ    fJ^I^  135  Scuth  Park    S.  F   (EXbroor66S9) 
WiiuV\r    r      ^'  f"  Harrtat'n  St,   San  Francisco   (DOuelas  mw) 
CMlntln^^n^""'.^^"  *'"'«*'•  **'••  Berkeley  IH^r^el^^T 
W u,  am^  *  «   ^°-  °'  ^"*''  "^^  *'°"'°™  St,  San  FSncls«>  (SUtt«r  344«  > 
Williams  &  Burrows,   Inc.,  10  California  Dr.,   Burllngame   (Burl    4  nm\ 

c:  rico""*  Giuir  ss-o"'  ^°r ""-  ^^^^  ^--•-o"cf;f"*(^^ok"i7 

John   K    H?^n«Lh'  ?S   «^''  ^''*-  S*"  I^ncisco,  Calif.,  (Junipor  4-80aU; 
John  i!..  BranaglT.  105  SJ^erldan  Ave.,  Wedmcnt   (HUmboidt  52tf2) 
Bank  Bidg.,  Anglo  California  Bank~~6akianri  "anim ^-Z 

«aas   &   RotS'ld    M^rohlt*      .:  ^V  *^"<=*«co.   (fJArfleld  8679) 

J    A.  Bryant,  1815  Capitol  St..   Vallojo   (Vailelo  20400) 
i'^Z7l»^-'^Z'^:iiiir  '^""  "''^^  -n  --CO.  cai...   (EX 
Blitwoll  ^;onBtr.Co..  4745  Geary  Blvd..  San    KrancUco   (BAyvlew  6947) 
Wana^e  n°'S'  5?  ^1«^^'*'   Center  Bidg..   S    F    (EXbrook   mT) 

H    E    !jilm^n   Co'°S,'^  ^""*'"  ^''  **""  ^^'^^"Co  (GRaystone  2956) 
M.rt«,o,     r.^      ^°-   ^'    K«ray   8t..    .San   Francisco    (DOuelas   W23) 

•»;iaroid  C.   Geyer,  787  Munras  Ave..   .Monterey    (Monterey  8506) 


M. 


"I7nr"t°.*""   ^"'■-  O*'*'*"'*!    BrdrDiii-FabFSii>-287^2^0d-p 
VVlllis  F.  Lynn.  1040  Folger  St.  DerKeley  (BErkeley  i(M4) 

2aTeU V??i!r'«i?  w'^^r'""  '^''  ^*"  ^'^cisco.  cliif.    ((^Arfield  8679, 
parrett  ft  Hilp,  918  Harrison  St .   San   KTancisco   (DOuglas  WOO) 

Naval  Hesorvo  Armory,  Spec.  iai7l7~St^^ktoirrBMi-DU^~Feb    19   2  P    M 

S'*Vc"r   ^C*™""°"'   "*2  ^"^^   B'^**  •   S.   F.    (BA^^lew*  Jl70, 
M  &  K  Corp.,  200  Financial  Center  Bidg..  S.  F    (EXbrook  7624) 

Chas.  MacClosky,  112  Market   St..  Sau  Francisco    Calif    (DOuelas  «»6(>4) 
Slie)*  ^  "*^'''"''  ^"'=-  *^  Sutter  St..  San  Francwco.  Calif..  GRaystone 
i  -  ^J^-  ti"e«  aod  Co..  319   Elks   Wdg..   Stockton    (Stockton   3-0469» 

'  ^'*BM!*D!'.!I*p1*'""""*2i  (•"•tall).  S^^^-Tslwroik-IiHdrN.val  Hospital; 
Bids   Duo   February   26,  2:00   P.    M, 


1-8 — COMMERaALBI.DCS. 

2/17/47  2 

Owner  Bulldlnfl — Construction 

Underway — Footings    In — 
8ervlr.ce   Station 
OAKLAND,   C«lif  .   Alameda  Countv. 

82nd   and    Adeline   Sts 
0^vncr~-Hugh  B.  Eooze.  835  36th  St.. 

Oakland.    Calif. 
Plans  by  Ben  Harry.  2966  Adeline  St . 

Room    200.    Berkeley.    Calif. 
Standard    st«el    construction,    cement 

floor,    pump   island,   approximately 

45x45    feet 
Contractoi^-Owner   will   build. 
Steel  work — Gardiner  M.onufarturlng 
...Co.,  2711  Union  St..  Oakland,  Calif. 

2/17/47  8 

Contract  Awarded— Work   Starts 
Sooon 

Store   Bidg. 

HAYFORK.    Calif..    Trinity    Co. 

Owner— Mrs.  Villa  Beals.  Hayfork 
Calif. 

Lessee  —  Morris  *  Sehrtrg  (hard- 
ware),  Weavervllle,   Calif. 

Plans    by   owner. 

Frame.    48x54. 

Contractors  —  Harrison  and  Moores, 
Hayfork,    Calif. 

Includes  barber  shop,  beauty  pal- 
lor, fountain  lunch  and  hardware 
Btora. 


2/17/47 

Contract    Awarded 

Floor  Covering   and   Acoustical 


FOR    SALE 

TIMBERS,  wallboardfi.  plumbing 
pipe,  millwork,  and  other  build- 
ing materials.    SALE  PRICES. 


»ng 

Large  stockn  of 

items. 


"hard  to  get' 


Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAtenda  4977 


Henry  Arian   Constnictlon,    4142  Geary  Blvd.   S.    F.    (BAyvlew   Jno. 


^""V/Tl^  o     °"''"'*'  '"   ^P^'  e«cramonto  Air   Depot;    Bids   Duo    F^bT 

M  A  K  Corp..  200  Financial  Center  Bidg..  S.  F.    (EXbrook  7624) 
Charles   MacClosky  Co..   112  Market  St,  San  Francisco    (DOuglas  0604) 
tflngh^n.   Const^r.  Co..  Route^,   JWom    597C,  Sacramento. 

Telephone   Bidg..  Shsll  Oil  Cb~Martii^iirBids~cluo   March   6. 

bwinerton  A  Walberg  Co.  225  Bush  St.,  S.  F    (GArflt-ld   29S0) 

W^F-pMry-Street  Carhouse.  SirfT-FPSncTicor^ldo  duo   FebT^grnnqr 
N.   O.   Wisetli,  711    McAlll^er  Street,   San   l-Yanclsco    (UWderhill   6321) 
Adam   Arras  A  Son,  116  New  Montgomery   St..   s.   F    (GArfield  «3«1) 


Sewage   Pumping    Plant,   Mill   Valley;    Bids  duo    Feb    26    8   P     M 
J.  D.  O  Connor  Constr.  Co.,  391  Sutter  St.,  San  Francisco  (DOuglas  39i>a) 

Woodrow   Wilson    School,   San    Leardro;    Bids   due    March   4,   8:30    P     M. 
Jas.  I.  Barnes  Constr.  Co.  Russ  Bidg.,  S.  F.   (EXbrook  6906  or  7064) 
Willis   F.   Lynn.   1040  Foiger  Street,   iierkeley    (BErkeley   6044) 
H.  E.   Rahlmann   Co.,  251  Kearn)    St.,   San    francisco    (DOuglas   8023) 

Conversion  of   Barracks   Into   Apti:,"  Stockton  GenerarDVpot   Annol(^~Bid9 
Due   February  26,  2:00  P.  M. 

Thomas  C.  Buck,  P.  O.   Box  407,  Stockton. 

Bingham  Constr.  Co.  Route  2,   Hox  :»970,  Sacraniento. 

M^A   K.    Corp..   200   Financial   Uenter   Bidg.,    s.    F.    (EXbrook   7624) 
WTisc.  BIdgs.,  Oakland'Vard;  Western  PaerfirRli:r6rdo~duo~FobT'l9,"lO~AM 

A.   M.  Hardy,   736  Clementina  St.   Ban  JfTanclsco    (Hiffmlock   4404) 

M.  A  K.   Corp.,   200  Financial  Center  Bidg.,   s.   F.    (iJ^Xbrook  7624) 

H.  E.    Kahlmann   Co.,  201   Kearn v   yt,   San    *Ya;ici3co    (DOuglas   8023) 
Prefabricated  Stool   BIdgs.,  San  Franoircir:  ^BIdi'clisp~Feb!  19r2:30  P.  M.  " 

Adam  Arras  A  Son,  116  New   Montgomery  St..   S.   F.    (GArfield   8381) 
trhurcir~BTdgTrWeitrPlDrtnl~Lutho>arn,  s7  F.~j~Bids~duo~Fob.~21,   Nocn  

Adam  Arras  A  Son,   116  New  Montgomery   St.,  S.   F.    'GArtield   8aM» 
8torago  Bidg.'  (Roplaoo)~Mlllbrao;    Blds~€l»io~^>br'i«,~3:00  P,~m; 

Adam  Arraa  A  Son,  116  New  Montgomery  St.,  S.  F.   (GArfield  8381) 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See  us  regarding  Improvement  District  jobs.    We  handle  collec- 
tions; buy  Warrants  or  Bonds  on  all  1919  or  1911  Act  Districts. 

Telephone  GArfield  8000 

HANNAPORD    &    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


2/17/47  J 

Owner  Taking    Bids — Duo    Feb.  26, 
8.   P.   M. 

School    B'dgs.    (Remove    A    Reerect 
Barracks) 

SANGER.  Caiif.,  Fresno,  Co.  Various 
sites  In  the  Sanger  School  District 

Owner  —  Slanger  School  District, 
board  of  trustees,  T.  S.  Magee. 
clerk,   Taft    School,   Sanger.   Calif. 

Includes  moving  of  buildings  Nos. 
T-1051,  T-269.  and  T-i'2  from  the 
Hammer  Field  to  designated  slice 
in  the  Sanger  School  District  San- 
ger California.  Said  buildings  are 
to  be  placed  in  position  as  per 
specifications  and  plans  which  may 
be  secured  at  the  office  of  the 
Board  in  the  Taft  School  In  San- 
ger,   California. 


2/17/47  '  9 

Plans  Completed — Awaiting  Approval 
of    State    Division    of    Architecture 
School     (Addn.)  Cost    $4,000 

SALINAS,  Calif..  Monterey  Co..  Fre- 
mont   elementary    school. 
Owner — Allsal   Union   School-^iiatrict. 

Salinas?.   Calif. 
Ardhitect— William    Henry    Rowe,    38 
1st  St.  S&A  Francisco.  Calif. 


2/17/47  9 

Engineering    Plans    Completed 
Architectural     Plans     Nearing 
Completion 

High  School   Building       Cost  $113,000 

MENDOCINO.   Calif.,   Mendocino  Co. 

Owner  —  Mendocino  Union  High 
School  District,  Ford  St.,  Mendo- 
cino,    Calif. 

Architect  —  Clarence  Caulluns,  Ros- 
enbeig    Blig.,    Santa    Rosa,    Calif. 

Structural  Engineer  —  C.  Jefferson 
Sly,  680  Market  St.,  Room  608,  San 
Francisco.     Calif. 

Frame  and  stucco,  one-story.  In- 
cludes asphalt  tile  and  concrete 
floors,    composition    roof. 


2/17/47  9 

Plans  Completed— Awaiting  Approval 
of    State    Division    of    Architecture 
Shop   and    Music    Bidg.   Cost    $140,000 
SAN  BENITO.  Calif..  San  Benito  Co. 

San  Benito  High  School. 
Owner — San  Benito  High  &  Junior 
College  School  District,  San  Be- 
nito, Calif. 
Architect — Franklin,  Kump,  A  Falk, 
251  Kearny  St.,  San  Frapcisco, 
Calif. 


2/17/47  10 

Preliminary    Plans    In    Progress 
Fund    Raising   Campaign    To    Start 
March    1 — End    March   30th 

Convent    and    Youth    Center 

Cost    $100,000 

CONCORD.  Calif..  Contra  Costa  Co. 
Seal    Bluff    Road    near    Bacon    S>. 

Owner— <5ue«n  of  All  Saints  Catholic 
Church.  Rev.  Father  Lawrence 
Hennessey,  pastor,  John  L.  Gara- 
venta,  attorney  and  Mrs.  Catherine 
Siattery,  co-chairmen  for  fund 
drive.  2390  Salvlo  St.,  Concord. 
Calif. 
Architect — J.  Clarent-e  Felciano,  4010 
Montecito  Ave..   Santa  Rosa.   Calif, 

Reinforced  concrete  combination  pa- 
rochial school  and  convent  and  the 
conversion  of  the  IDES  Hall  now 
on  property  into  an  auditorium. 


2/17/47  9 

Plans  Completed — Awaiting  Approval 
of    State    Division    of    Architecture 
Temporary   Classroom        Cost   $10.U00 
HANFORD.    Calif.,    Kings    Co.    Jef- 
ferson,     Hamilton      and      Lincoln 
Schools. 
Owner — Hanford    School    District. 
Architect — Frank     W^ynkoop    A     As- 
scciates,  821  Market  St.,  San  Fran- 
cisco. Calif. 


2/17/47  9 

Plans  Completed — Awaiting  Approval 
of    State    Division    of    Architecture 
Temporary  Cafeteria  Cost  $10,000 

HANFORD.  Calif..  Kings  Co.  Wilson 

Elem.entary    School. 
Owner — Hanford    School     District 
Architect — Frank  Wynkoop  A   Asto- 
ciates.   821   Market   St,   San   Fran- 
cisco, Calif. 


2/17/47  f 

Plans   Awaiting    Approval 
SACRAMENTO,    Calif.,    Sacramen- 


GASOLINE  and  DIESEL 

GENERATORS 


2/17/47  9 

Contract    Awarded    to    Low    and 
Only   Bidder 

Fire  Escapes,  Carpentry  Work 

Cost   $1656 

IX>DI.  Calif..   San  Joaquin  County. 

Owner — Lodi  Union  High  School  Dis- 
trict, superintendent  of  schools. 
Lodi.   Calif. 

Plans   by  owner. 

Installation  of  two  steel  fire  escapes 
for  the  boys'  gymnasium;  furnish- 
ing two  doors  with  schooihousc 
panic  locks  and  carpentry  work  for 


PORTABLE 
LIGHTING  PLANTS 

REMOTL  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  130  Kilowatts 

KERR 
EQUIPMENT    CO 

160  Tenth  St..  Cor.  Natoma  St. 
Phone:    MArket    1651 


iRiuin  pniHT  compnnv 

MAKES 

FiHE  pninr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


ipii 


tutmmmmnm 


M]tinniiUi»«i  _ 

nBERaHAinwiu 


PRODUCIO    BY 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSIIUCnON 


PACIFIC  PORTLAND  CEWENT  COMPANY 


SAN   fBANCISCO 
lOS   ANGILtS 


COASTWIDE  SERVICE 


PORTLAND 
SJATTlf 


fl 


DAILY     PACIFIC     BUILDER 


,  p°—'^»  Stete  of  CaUfomia,  Di- 
vision of  Architecture.  School  Sec- 
tion. Public  Works  Bidg..  Sacramen- 
to^ Calif.,  aanouneed  th»  follow  iug 
appllcaticnp  February  13  for  the  ap- 
proval of  plans  and  speciflcationa 
for  school  projects  In  Southern  Cali- 
fornia : 

^o«eveIt  Scnool  cafeteria.  $25,000 
McKinley  School  classroom  and  caf- 
eteria, $84,000:  Washington  school 
classroom  kindergarten  and  cafeter- 
ia, $99,300;  Lincoln  school  classroom 
and  kindergarten,  $41,700:  owner. 
San  Gabriel  School  District.  San 
Gabriel.  Los  Angeles  County;  archi- 
tects, Kistner,  Curtis  &  Wright,  412 
Architects'  Bidg.,  Lk)8  Angeles,  Calif. 
Additions  to  Loma  Vista  Elemen- 
tary School.  Whittlel,  Los  Angeles, 
cost  $96,000;  owner.  South  WWttler 
School  District.  Los  Angeles  County 
architect.  William  H.  Harrison.  Ar- 
chitects' Building.  Los  Angeles.  Cal. 
Additions  to  Fremont  Elementan,' 
School.  San  Diego,  cost  $114,000'; 
owner,  San  Diego  School  District- 
architects,  Wm.  Templeton  and 
Johnson 

Shop  Bidg..  Mt.  Empire  Union  High 
School.  San  Diego  County;  owner, 
Mt.  Empire  Union  High  School  Dis- 
trict; architect.  C.  J.  FlEiderewskl, 
1849  Lyndon   road.    San    Diego. 

Classroom  Bidg.  and  assembly,  al 
Mark  Keppel  Elementary  School, 
Glendale.  Los  Angele.s  Countv;  cost 
$325,000;  owner,  Glendale  Unifie<i 
School  District,  architect,  G.  R 
Postle.  1900  Melwood  Drive,  Glen- 
dale. Calif. 

Metals  Shop  unit.  Newport  Har- 
bor High"  School,  cost  $45,000;  own- 
er, Newport  Harbor  High  School 
district;  architect.  Marsh.  Smith  and 
Powell.  1934  Milan  Avenue,  Pasa- 
dena, Calif. 


Consuitiner  Enjjineer  —  Clyde  E. 
Bentley,  405  Sansome  St,  San 
JVanclsco,   CaU'^. 


PAGES 


Includes  detaching  section  12  feet 
wide  from  old  men's  barracks  to 
provide  new  quarters  for  men  em- 
ployees and  moving  and  renovat- 
ing present  men's  quarters  for  the- 
use  of  Momen  employes.  Construc- 
tion of  a  building  to  house  laun- 
dry equipment  (already  purchased) 
is  planned  at  a  later  date. 


12-13— 


INDUSTRIAL 
BUILDINGS 


(4)  1  Job.  elec  services,  lump  sum; 
(6)  1  Job,  sewer  servlcM,  lump  sum 
ALTERNATES 


2/17/47  11 

General   Construction   Work  to   Start 
Immediately   By  Day   Labor 

HospltaK  alter) 

MERCED.  Calif..  Merced  Co.  Bloss 
Memorial   hodpltal. 

Owner— Counl>  of  Mercjd,  board  ol 
supervisors.  Supervisor  Frank  E. 
Phinney  (authorized  to  hire  labor), 
Courthouse,    Merced,   Calif. 

Project  Supervisor,  W.  E.  Bedesen, 
county  engineer.  Courthouse,  Mer- 
ced,  Calif. 

Conpultirg  Engineer  —  Clyde  E. 
Bentley.  405  Sansome  Street,  San 
Francisco,    Calif, 

Includes  repairing  and  replacing 
v.indows  and  screens,  together 
with  .some  plastering  and  painting 


2/17/47  12 

Contract  Awarded  Work  Started 

Feb.  11 
Alter     Building  Cost     $12,«00 

SAN  FRANCISCO,  Calif.,  47  2nd  St 
Owner— F.    A.    Thomas   Company,    47 

2nd  %t.,  San  Francisco.  Calif. 
Architect — private  plans. 
Steel,     includes     remodeling     offices 

and  building  new  mezzanine  floor 

for  fire  and  burglar  alarm  equip* 

ment    mal;itenance. 
Contractor    —    Empire    Construction 

Company.     Ltd.,     344     Harriet     St., 

San   Francisco,  Calif. 


If    Rafuae    ContaliMrs    ar*    Omitted 
from: 


2/17/47  0 

FWA    Planning    Funds    Allotted   In 

Amount    of    $12,000 — Included     In 

Bond  Election  for  $3.678,000— Con- 

structlon   Program   Set  for  About 

.  March  25 

Elementary  School  Cost  $219,000 

SACRAMENTO.  Calif..  Sacramento 
County.  River  Park.  N.  H  St.  Road, 
between  Southern  Pacific  tracks 
and  American  River. 
Owner— Sacramento  Board  of  Educa- 
tion. Dr.  James  F.  Bursch,  super- 
intendent of  achools.  Administra- 
tion Bidg..  1200  21st  St.,  Sacra- 
mento, Calif. 
Frame  and  stucco,  one-stoiy,  con- 
taining 12  classrooms,  offices  and 
necessary  toilet  facilities. 


2/17/47  31 

Supervisors  Set  April  8  For  a  Special 
Election    For   Formation  of 
Hospital  District 
Hospital 

SANTA    ROSA.    Calif..    Sonoma    Co. 

De.signatcJ  boundaries  for  the 
"Santa  Rosa  District  Hospital''  as 
the  entire  Third  Supervisorial  dis- 
trict. 

Owners — Sonoma  County  Board  ■  ol 
Supervisors,  c/o  Walter  H.  Naglo, 
county  clerk.  Courthouse.  Santa 
Rosa,  Calif. 
Sponsors — Dr.  Wilson  Scgeman.  534 
B  St..  Santa  Rosa.  a..d  Dr.  C.  M. 
Flei.sKntr.  816  ith  St.,  Santa  Rosa, 
Calif. 


2/17747  12 

Contract    Awarded — Worked    Started 

Feb.  3 
Dry  C'eaning   r»lant  Cost  $6000 

SACRAMENTO.     Calif.,    Sacramento 

County.   2430  27th   St. 
Owner — Joey    Dodge    Cleaners.    2430 

27th    St..    Sacramento,   Calif. 
Plans    by    owhcr. 
Concrete  block   and   siding. 
Contractor— Stolte.     Inc.,     8461     San 

Leandro    blvd.,   Oakland,  Calif. 


14-17--PUBUC  BLDGS. 

2/17/47  15 

Owner  Taking  Bids— Due  March  18, 
2  P.   M. 

Border  Station   (alter  A  adds.) 

CALEXICO.  Calif.,  Imperial  Co.  U 
S    Border  Station. 

Owner— Federal  Works  Agency,  of- 
fice of  the  division  engineer,  Pub- 
He  Buildings  Administration,  838 
U  S.  Appraiser's  Building,  San 
Francisco,  Calif. 

Furnish  materials  and  perform  work 
for    Janitor's     closets,     evaporative 
type   coolers,    etc. 
Plans     and     specifications     obialn<- 

able   from    the   above   office   of    the 
district   engineer. 


2/17/47  9 

FWA  Planning  Funds  Allotted  In 
Amount  of  $12,000 — Included  In 
Bond  Election  for  $3,678,000  Con- 
struction Program  Set  for  About 
March  25 
Elementary  School  Cost  $219,000 

SACRAMENTO.  Calif..  Sacramento 
County.  White  &  Terry  property, 
south  of  H  St.  Road. 
Owner — Sacramento  Board  of  E2duca- 
tlon.  Dr.  James  F.  Bursch,  super- 
intendent of  schools.  Administra- 
tion Bidg..  1200  21st  St.,  Sacra- 
mento, Calif. 
Frame  and  stucco,  one-story,  con- 
taining 12  clas.srooms,  offices  and 
toilet  facilities. 


2/17/47  9 

Plans   in    Progress — FWA    Funds 
Allotted  in  Amount  of  $10,800 — Bond 
Election  in  Amount  of  $250,000  Con- 
templated 
School  Additions  Cost  $218,350 

MILLBRAE.    Calif.,    San    Mateo    Co. 
Owner — Millbrae    Elementary    School 
District,    E.    R.    Kuhn.    district    su- 
perintendent,   Millbrae,   Calif.  ' 
Architect— Masten  &  Hurd.  526  Pow- 
ell St.,  San  Francisco.  Calif. 
Includes    construction    of   new    rein- 
forced concrete  classroom   building 
on  five-acre  site  on  Ludeman  Lane, 
2000    ft.    west   of   El    Camino    ReaL 
with  floor  area  of  11.000  sq.  ft.  an(^ 
wood   frame  roof   and  a  reinforced 
concrete  classroom  addition  to  the 
existing    Chadboume    Ave.    School 
containing  35(X)  sq.   ft.   floor  space, 
with  wood  frame  roof. 

FWA  funds  have  been  granted  to 
assist  in  the  preparation  of  plana, 
according  to  an  announcement  made 
by  Wright  L.  Felt,  division  engineer 
In  charge  of  the  Bureau  of  Com- 
munity Facilities  of  Federal  Works 
Agency.  6.30  Sansome  St.,  San  Fran- 
cisco, Calif. 

2/17/47  » 

FWA    Funds    Allotted    In   Amount   of 

$4200 
School  Building  Cost  $90,720 

INDEPENDENCE,  Calif..  Inyo  Co. 
Owner— Owens  Valley  Unified  School 
District.  S.   I-..  Parrott,  clerk.  Inde- 
pendence. Calif. 
Includes     five    classrooms,    adminis- 
trative offices,  toilets  and  corridors. 
pKv'A    funds   have   been   allotted  to 
assist    in    the    preparation    of    plans, 
according  to  an  announcement  made 
recently   by  Wright   L.   Felt»  division 
engineer  lii  charge  of  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency.  630  Sansome  St.,  Ban 
Francisco,  Calif. 

11—  HOSPITALS 

t/iT/47  11 

General  Construction  Work  to  Start 
Immediately  By  Day  Labor — 
Owner  Will  Ask  Bids  Soon  For 
Electrical  Wiring  System,  Fire 
Alarm  and  Nurecs'  Call  Systems 
to    Cost    About    $25,000 

Hospital    (alter) 

MERCED.  Calif..  Merced  Co.  Merce«l 
Genoral    Hospital. 

Owner — County  of  Mercpd.  board  of 
supervisors.  Supervisor  Frank  E. 
Phinney  (authorized  to  hire  labor) 
Courthouse.  Mer'^ed.  Calif. 

Project  «uper\-iBor  -W.  E.  Bedesen. 
countv  engineer.  Courthouse.  Mer- 
ced. Calif. 


2/17/47  11 

Low  Bidders  on  Plumbing  and   Heat- 
ing and  Electrical  Work 
Hospital  Cost  $424,000 

DENVER.    Colo.     Clermont    St,    be- 
tween E.  9th  and  Hale  Parkway. 
Owner — General  Rose  Memorial  Hos- 
pital Association.  Lou  Cohan,  vice- 
president;  Ben  A.  Biumberg,  secre- 
tary; Joe  Alpert,  treasurer;  Morris 
B.    Schwayder.    in    charge   of    firm, 
700  Broadway.  Denver.  Colo. 
Architect— Roland   L.  Linder,  507  In- 
surance  Bidg..  Denver;   Earl  Ches- 
ter   Morris,   Empire   Bidg.,    Denver, 
Colo. 
Brick,   reinforced  concrete  frame;  T- 
.shaped,  five  stories  and  basement ; 
provides   for   150  beds.   3  elevators ; 
Includes  boiler  house,  laundry,  oxy- 
gen  building,  etc. 
General    Contractor — Mead    A    Mount 
Construction    Co..   422    Denver    Na- 
tional  Bank  Bidg..  Denver.  Colo. 
Low   Bidders  on   Plumbing   and 
Heating 
Johnson  &  Davis  Plumbing  &  Hoat 
ing  Co..  2235  Arapsihoe,  $392,210. 

Midwest    Plumbing  &    Heating  Co. 
24.'M)  Blake.  $405,600. 

Denver    Plumbing    &    Heating   Co., 
1810  Blake.  $425,000. 

Low  Bidders  on  Electrical  Work 
Sturgeon   Electric  Co.,   2124  Broad- 
way, $58,576. 

Collier    Electric    Co.,    700    W.    13th 
Ave..  $73,945. 

Scott    Bros.    Electric  Co..    519    15th 
St..  $79,846. 


2/17/47  15 

FWA    Funds    Allotted    In    Amount 

of   $4000 
City     Bidg.  Coet     $100,000 

ELKO.    Nevada 

Owner— City  of   Elko.   Allen  B.   Car- 
ter, city  manager,  J    N.  Littlefield. 
City    Engineer.     City    Hall,     Elko. 
Nevada 
Reinforced    concrete  Class    1   2-story 
and   partial  basement  structure  to 
provide    office    space    for    city    of- 
ficials,  a   fire   station.   Jail,   Justice 
c-oijti   and   related   offices. 
FWA  funds  have  been  allotted   to 
assist    in    the    preparation    of    plans 
according    to    an    announcement    by 
Wright  L   Felt.  Dlv.  Engr.  in  charge 
of  the  Bureau  of  Community  Faclli  • 
ties    of    the   Federal   Works    Agency. 
630  Sansr.me  St.,  San  Francisco,  Cal. 


22-26— .RESIDENTIAL 
BUILDINGS 


Owner  Taking    Bids — Due   Feb.   26, 

2    P.    M.— Officers'    Apts.    (Conver 

slon   from    Barracks);    Spec.   1268      /  ^„i/V  ^7^'"'" 
STOCKTON.  Calif,.  San  Joaquin   Co.     '^'  ®    '''*'*^     ^   deduct    from    Item    1 

a*nnir*<^n    n^^^^^i   rt ^t.    a1 I  foi^   each    hidir.  ■ 


(1)  6  bidg.    A   deduct    from    item    1 
for  each    bidg.; 

(2)  S   bidg.    B  deduct   from    Item    2 
for  each*  bidg. ; 

(S)  2   bidg.    C  deduct    from    item    3 
for  each    bidg.; 

If    Doors    on    Kitchen    Cabinets    are 
Omitted    f"om: 

(4)  6   bidg.    A   deduct    from    item    1 
for  each    bidg. ; 

(5)  S   bidg.    B   deduct    from    Item    2 
for  each    bidg.; 

(6)  2  bidg.     C  deduct  from  Item  3 
for  each    bidg.  ^ 

If    Switches    are    Omitted    and    Pull 
Chains    SLbstttuted: 
'7»  6   bidg.    A   deduct   from    item    1 

for  each    bidg. ; 
(8)  3   bidg.    B   deduct    from    Item    2 

for  each    bidg.; 
(9>     2  bidg.   C  deduct   Irom   Item  S 

for  each  bIdg. . 
If  all  Interior  Doors.  Except  En- 
trances to  Apts.  from  a  Common 
Entry,  Doors  In  Fireproof  Par- 
titions  and  Bathroom  Doors  arm 
Omitted: 
•  10)  6   bidg.    A   deduct   from    item    i 

for  each    bidg.; 
cm  3    bidg    B   deduct    from    item    2 

for  each    building; 
(12)  2   bidg.    C   deduct    from    item    3 

for   each    bidg. ; 
•'   Wa"'>o«'^    Is    Omitted    from    One 
Side  of  all    Interior  Partitions   Ex- 
cept    Fireproof     Partitions     Bath- 
rooms .'jnd   Kitchens: 
'13)  6   bidg.    A   deduct    from    item    1 
for   each    hldg. ; 

(14)  3    bidg.    B    deduct    from    item    2 
for   each    bidg. ; 

(15)  2  Wdg.    C   deduct    from    Item    3 
for   etkch    bidg. ; 

If    Tuba    are    Omitted    and    Showers 
Substituted: 

(16)  6   bidg     A    deduct    from    item    1 
for  each    bidg. ; 

(17)  3    bidg.    B    deduct    from    item    2 
for   each    bidg.; 

(18)  2    bidg    C   deduct   from    Item    3 
for   each    bidg. ; 

If    Window    Shades    are    Omitted: 

(19)  6   bidg.    A   deduct   from    item    1 
for   each    bidg. ; 

f20)     3   bidg.    B   deduct   from    Item  2 

for   each    bidg. ; 
(21)  2    bidg.    C    deduct    from    item    S 

for   each    bidg. ; 
If    Window    and    Door    Screens    are 

Omitted: 
<*22)  6   bidg.    A    deduct    from    item    1 

for   each    bidg. ; 
'23)  3    bidg.    B    deduct    from    Item    2 

for   each    bidg. ; 

(24)  2    bidg.    C    deduct    from    item    .1 
for   each    bidg.; 

If    Kitchen     Entrances    and     Porches 
Are   Omitted: 

(25)  6   bidg.    A    deduct    from    item    1 
for   each    bidg. ; 

'26)  S    bids:     B    deduct    from    Item    2 

for   each    bldj^.  : 
(27)  2    bIdg.    C    deduct    from    Item    3 

for   each    bidg. ; 
If    Linoleum    Is   Omitted    from    Bath 
room   and    Kitchen    Floor*  on    First 
Floor  Apts. 


Wood   frame    concrete   slab,    includ- 
_'"JLo»>lntl*  Toof,   three    bedrooma^- 
iwo  baths.  t\*o-car  garage. 


U 


2/17/4V 

Owner  Building— Construction 

Started— Sub   Floor   In 

'  ?r"»  w^"i?.  Cost  $7,500 

ALAMEDA,  Calif..  Alameda  County 

1432    Sherman    &L 
OMnor— George    A     Sturtevant,    2009 

High    St..    Alameda,    Calif. 
Plans   by   B«n   Harry,  2924  Domingo 

Ave.,     Berkeley,    Calif. 
Frame,     2-story,    S-rooma. 
Owner  will  build. 
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31.32--WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


S2 


Stockton   General  Depot  Annex 
Owner- IT.    s.    Engr    Office.    Wright 

Pidg.,  Sacramento.  Calif. 
PNns   by  owner 
Bids  will   be  taken  as  follows: 
(1)  6    each    convert    38-man    cadet 

barracks    to   4    officers'   apts.; 
(2.   3    each     convert    30-man     cadet 

barracks    to  4   officers'   apts. : 
(3)  2  eaih  convert  63- man  barrackr. 
to  4  officers'  qtr.3 


PLANS  ON  FILE 


The   following    list   of    plans   and   specifications   for   construction 
projects  are  now  available  for  Inspection   at  the  office  of  DAILY 
PACIFIC    BUILDER.  468  Tenth  btre«t,  San   Franclaoo 


Work 


Location 


Naval  Reserve  Armory 


Bid  Opening  Date 


Stockton 


2-lB 


TODAY'S  BID  OPENINGS 


to9  each    bidg. ; 

(29)  3    hldg.    B  deduct    from    item    2 
for   each    bidg. ; 

(30)  2    bidg.    C    deduct    from    Item    3 
•  for   each    bidg. 

2/17/47  21 

ProJectPostponed — Pending     More 
Favorable    Building    Conditions 

Residence 

Approximate   Cost   $10.000- $12,000  I 

EL   CERRITO.    Calif..    Contra   Costa 
County. 

Owner— Mrs.   R.    L.    Ferguson.    King- 
ston  Road;   El  Cerrito.   Calif. 

Plan-"    by   Ben"  Harry.    2924   Domingo 
Ave..    Berkelry,    Calif. 


2/17/47 

Owner  Taking   Bids — Due   Feb.  25, 

8    P.    M.    (Unit    Quantities) 
Sewage  Treatment  Plant  and  Sewers 
^^„,  Cost  $160,000 

ENUMCI^W.    Wash.    1    mile    aouth 

of  Enumclaw. 
Owner— City    of    Enumclaw.     Robert 
R.   Stobbs.   Mayor;    Patrick   C.  Oil- 
l"n.    City   <-|erk.   City  Hall.   Enum- 
claw,  Wash. 
Consuiting     En  >,'ineer -Harry     Slsler, 
City  Hall.    Klrkland,   Wash. 
Work    mvc'Ives: 

(1)  20  linear  feet,  8  in.  Pipe  Sewer; 
'21  20  linear  feet,  10  in.  Pipe  Sewer 
(3>   1000  linear  feet,  12  in.  l*ipo  sew- 
er; 
(4)  2400     linear     feet.     15     in.     Pip© 
Sewer; 
(8)  7200     linear     feet,     18    in.     Pipe 


Sutniuerbell 
Roof  Structures 


Whe*  pl«aafB9 
yaiir  a^w 
hulUlaq  for 
today's  Boods. 

Call .  . . 
SUMMIMILL 


1746  Thirfecnih  Sireef 
Oakland,  California 

r 

T  Winoak  %    -J  6  2  2 
ENlerpriso    10930 


BUILDERS  BROKERAGE  COMPANY 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project        Noted  in 

2-17— 11:00  A.M.— Naval   Reserve   Armor>'    Albuquerque.   N    M 

o",'J~"?£J?^w"~35''''''*'"'"'"'"'  BIdgs.  Weft  Los  Angeles 

2-17—  3:00P.M.— Bank  Building  Oakland 

2-17— 10:00  A.M.— VHP  Radio  Range  Stations    Near  Yuma.  Tucson 

and  Douglas.  Ariz. 


2-17—  2  :00?:m.— Bridge  Repairs 
2-17—  2:00  P.M.— Roads,  Sewers. 
2-17—  8 :00  P.M.— Sanitary   Sewer 


ENGINEERING  PROJECTS 


Issue 
1-2S 

1-319 

2.  6 
2-  B 


Yuba  County 
Water  Lines.  Etc. 
San  Jose 


Dorena,  Or*. 


2-17- 
2-17- 
2-17- 
2-17- 
2-17- 
2-17- 


17- 
17- 
17- 
17- 


2:00 
2:00 
2:00 
2:00 
2:00 
3:00 
2:00 

2:00 
2:00 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


2-12 
1-11 

2-  6 


1430  Alice  Str«*t 
OAKLAND  12.  CALIF. 


TWiRooks  9227 


"Wc  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


P.M.— Electrical     Equipment    Fort  Peck  ProJ..  Mont. 
P.M.— Transformers  Davis  Dam.  Arizona-Nevada 

P.M.- Miscellaneous    Steel  and  Bolts     San  Francisco 
P.M.— Interior  Painting     Portland.  Ore. 
P.M.— Interior  Painting     Portland,  Ore. 
P.M. — Radio  Equipment    San  Francisco 
P.M.— Folding  Cots  San  Francisco 

—Supplies  and   Materials     Panama  Canal 
P.M— Rock  Jack  and  Transmissions     Redding 
P.M.— Radiophones  San  Francisco 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


FOR  IMMEDIATE  DELIVERY 

Al  CLOSE  OUT  PRICE 

Large  quantities  of  SALT  GLAZED  VITRIFIED  BELL 
AND  SPIGOT  ROUND  PIPE  AND  FITTINGS,  suit- 
able for  drainage  systems,  run  outs  from  septic  tanks, 
gutter  pipe  and  parapet  coping.  Large  footages  4",  1 5", 
16  ,18  ,  20",  smaller  quantities  intermediate  diameters. 

Also  SALT  GLAZED  VITRIFIED  LOAD  BEARING 
BLOCKS  for  construction  purposes. 

SPECIAL  SHAPE  SALT  GLAZED  BLOCKS— IDEAL 
FOR  BOATHEADS. 

Single  bid  can  take  entire  lot.  Offering  subject  to  prior 
•ale. 

Phone:  E.  H.  GOINS  -  EXbrook  3408 

and  arrange  for  inspection  if  interested. 


\  w 


IS 


.aK-scvrrikeir 


I 
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(•)  4400    linear    feet,    24    In.     Pipe 
Sewer; 
— ^  UOO    linear    feet,.  JO_Jak_PiE« 

(8)  1360  linear  feet,  8  In.  Caat  Iron 

Pipe  Force  Main; 
(©)  1  each,  Sewer  Pumping  Station, 

complete ; 

(10)  38  each,  Standard  Manholes; 

(11)  2    each.    Rebuild    existing   Man- 
holes ; 

(12)  1   each.   Overflow    Manhole   and 
Gate    Chamber; 

(18)  100     linear    feet.     18     In.     Pipe 
Sewer  in  Tunnel; 

(14)  40  linear  teet,  30  In.  Reinforced 
Pipe  Sewer,   R.   R.  Crossing; 

(15)  3  ea.,  fill  existing  septic  tanks; 

(16)  1300     Unear     feet,     Resurfacing 
gravel  Etreetr 

(17)  200  square  yards,  Replace  con- 
crete pavement; 

(18)  100  square  yards.  Replace  con- 
crete  walks;       ^       „         ,     #„, 

(19)  1000    cubic    yards.     Gravel    for 
sewer  support ; 

(20)  800  cubic  yards,  Extra  excava- 
tion; .    ^       .  ,»    ^ 

(21)  10  MBM,  Trench  timber  left  m 

(22)  foo*cublc  yards,  fixtra  concretej 

(23)  200    tons,    plant    -    mix    asphalt 
pavement  In  olace; 

(24)  1   eaqh.  Treatment  Plant,   com- 
plete. 

Specifications  obtainable  from  of- 
fice of  Phil  Scott,  Supervisor  of 
Utilities.  City  Hall.  Enumclaw, 
Wash.,  or  from  office  of  the  Engineer 
upon   deposit  ot   »10  refundable. 

2/17/47  •       „  J^ 

Engineer    Retained    to    Prepare    Re- 
port on    Feasibility   and   Coat   of    a 
Joint  Sewage   Disposal   Project  for 
Drainage    Area    Comprising    Com 
munities  North  of  American    River 

Sewage  Disposal  Work* 

SACRAMENTO  COUNTY.  Cal.  North 
of  American  River. 

Q^vners — County  of  Sacramento,  fc.. 
A  Falrbalrn,  County  Engr.,  Court- 
house, Sacramento,  Caiif. ;  City  of 
North  Sacramento,  Kenneth  R. 
Hammaker,  mayor;  Henry  Miller. 
Jr.,  chairman  of  special  sewage 
disposal  com.nlttee.  North  Sacra- 
mento. Calif,  and  Hagginwood  ban- 
Itary  Dlst..  J  P.  Macon,  president 
of  dl.strlct  board,  north  Sacramen- 
to,  Calif.  ,,  -. 

Consulting  Sanitary  Engr.-Harry  Is 
Jenks,  345  Madrono  Ave.,  Palo  Alio 
Calif. 

2/17/47  ^^ 

Owner  Taking  Bids— Due   Feb.  24, 

2  p.  M.— Bidders  Figuring 
Water  Softener  Equipment  (Install); 

Spec.  18165  ,      ^ 

OAKLAND,  Calif.,  Alameda  County. 

Naval  Hospital.  _*_»«^* 

•  Owner  — Public   Wtorks    Department, 
12th    Naval    District,    Room    A-10», 
Federal  Office  Bldg..  Civic  Center. 
San  Francisco,  Calif. 
Plans  by  owner. 

Installation  of  water  softening  equip- 
ment, including  excavation  and 
trading,  construction  of  paved  in- 
tercepting gutter,  construction  of 
water  softener  room  addition  at 
northwest  comer  of  existing  power 
house  building  No.  22,  installation 
of  hydrogen  zeoUte  water  softener, 
relocation  of  sodium  xeollte  water 
softener  with  controls  and  degasler 
and  electric  lighting,  complete  and 
ready  for  use. 

Plans  and  specifications  obtainable 
from  Public  Works  Department,  De- 
slgrT  Division,  Room  A- 119.  F^ral 
Office  Bldg..  Civic  center  San  FJan- 
clsco,  Calif.,  upon  deposit  of  cn^cK 
or  postal  money  order  for  JIO  .Pay- 
able   to    Chief    of    Bureau    of   Yards 

and  Docks.  ».„„„ 

Th      following      contractors     nave 

taken  out  plans: 

Oliver  B.  Lyman,  116  New  Mont- 
gomery St,  San  Francisco.  Calif. 

Process  Engineers,  Inc..  deYoung 
Bldg..  San  Francisco,  Calif. 

Henry  Arian  Construction  Co.,  4142 

Geary   Blvd.,   San   Francisco,  Calif. 

Albert  E.  Mangs,  Box  2309.  Route 
2    Ridee  Rd..  Redwood  City.  Calif. 

William  M.  Greuner  Jr..  2727  Parker 
St.,  Berkeley,  Calif. 

A.  C.  Lo  Prest  Co.,  651  Minna  St., 
San  Francisco.  Calif.     ^  ^  ^  ^       _. 

Schuster  &  Lord,  1723  Webster  St, 
Oakland,  Calif. 

2/17/47  ** 

Plans  Completed  and  Filed  With  the 
City  Manageiwinltlal  Bids  Will  Be 
Taken  on  Critical  Materials  Needed 
—Actual  Construction  Is  Contem- 
plated by  Fall 
Sewage  Pumping  and  Treatment 

Plant 


REDWOOD  CITY,  CaUf.,  San  Mateo 
County.  Bayshore  Highway  and 
Stelnberger  St.  tm-=^ 

Owner-City  of  ««<»'^'i^„^J}*ii^td 
Blom,  city  manager,  City  Hall.  Red- 

Co^CftlnrEn^ieer-Wims  CJ^FJo.t, 
58  Tumsworth  Rd..  Redwood  C^y, 

CoMliltlng  Sanitary  Engineer-Harry 
N.  Jenks,  346  Madrono  Ave.,  Palo 
Aito,  Calif.  .  ^,  , 

Includes  disposal  plant  consisting  of 
pumping  plant  at  Bayshore  High- 
way and  Stelnberger  St  and  the 
main  plant  adjacent  to  Stelnberger 
Creek;  total  cost,  |416,000;  inter- 
ceptor  sewer,  180.000.  and  improve- 
ments to  existing  trunk  line  sewers. 
145,000.  

2/17/47  ^  82 

Engineering  Survey  In  Pmogreee  to 
Determine  Under  What  Authority 
project  Should  Be  Developed  and 
Its  General  Nature  and  Scope — 
Local  Engineers  Engaged  to  Pre- 
pare Map  of  proposed  District 

Sewage  Treatment  Plant 

SANTA  CRUZ  COUNTY,  Calif.  Capi- 
tola,  AptoB  and  Rio  Del  Mar  areas. 

Owner — Capltola  Sanitation  District 
(W.  A.  Deans,  Courthouse  Annex, 
Santa  Cruz,  and  Harry  C.  Lucas. 
Title  Insurance  Bldg.,  Santa  Cruz, 
attorneys).  Capltola,  and  the  Rio 
Del  Mar  area  (ssuJitarjr  district  yet 
to  be  formed),  c/o  Santa  Cruz 
County  Board  of  Supervisors,  coun- 
ty  clerk.   Courthouse,   Santa   Cruz, 

Engineers  Bowman  &  Williams,  27 
Front  St..  Santa  Cruz,  Calif.,  have 
been  engaged  by  the  County  Board 
of  Supervisors  to  prepare  a  map  of 
the  proposed  district  and  conduct  a 
preliminary  survey.  The  work  will  be 
undertaken  with  the  collaboration  of 
Consulting  Sanitary  Engineer  Harry 
N  Jenks,  345  Madrono  Ave..  Palo 
Alto,  Calif.,  and  W.  A.  Deans  and 
Harry  C.  Lucas  of  Santa  Cruz,  Calif. 


Owner  —  Solvang     Sanitary    District 
Leon  Roeser,  president  of  Board  of 
Directors,  Solvang,  Calif. 
Consulting  Engineers — Bulot  Se.  Don- 
dro,  427  S.  Hobart  Blvd..  Los  An- 
geles, Calif. 
Includes  a  complete  sewage  disposal 
plant  and  installation   of   approxi- 
•  mately  54,460  lln.  ft.  sanitary  sewer 
pipe    ranging   in    size   from   6-inch 
to  12-lnch. 

FWA  funds  have  been  granted  to 
assist  In  the  preparation  of  plans, 
according  to  an  announcemeht  made 
reecntly  by  Wright  L.  Felt,  division 
engineer  in  charge  of  the  Bureau  of 
Community  Facilities  of  th  Federal 
Works  Agency,  630  Sansome  St,  San 
Francisco.  Calif. 


2/17/47  •  32 

Report  In  Progress  on  Engineering. 
Financial  and  Legal  Aspects  In- 
volved In  Formation  of  a  Metro- 
politan   Sewage    Disposal    District 

Sewage    Disposal    Works 

Cost,  $3,500,000- $4,000,000 

SACRAMENTO,  Calif.,  Sacramento 
County. 

Owner— City  of  Sacramento,  Bartley 
W.  Cavanaugh,  City  Mgr.;  H.  O. 
Denton,  City  Clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engr.— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Treatment  plant  with  capacity  of 
about  40,000.000  gals,  a  day.  and 
new  onlarppd  mains. 


84 
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Contract  Awarded 

Install   Radial   Gate*,   Extend 
Solllway  Wall*,  Etc 

NAPA  and  SOLANO  COUNTIES. 
Calif. 

Owner  — City  of  Vallejo.  Melvln  F. 
Brooks,  city  clerk,  City  Hall,  Val- 
lejo. Calif. 

City  Engineer— T.  D.  Kilkenny,  City 
Hall,  Vallejo,  Calif. 

Consulting  Engineers— Kaiser  Engi- 
neers, Inc.,  1964  Broadway,  Oak- 
land, Calif. 

Includes  (1)  furnishing  labor,  mate- 
rials and  equipment  for  Installation 
of  radial  gates  in  the  spillway  of 
Lake  Curry  Dam,  located  in  Gor- 
don Valley,  Napa  County,  consist- 
ing of  f  lye  steel  radial  gates,  worm 
gear  hoist,  extension  of  existing 
spillway  buttress  walls,  alterations 

i      to  existing  pipe  railing  and  (2)   in- 

I  stallatlon  of  float  wells  and  switches 
on  three  elevated  tanks  of  the  city 
water  department  located  in  Val- 
lejo, Solano  County,  consisting  of 
fabrication  and  erection  of  three 
float  switch  wells  and  three  float 
switches,  electrical  conduit  and 
crossarms. 

Contractor— Fred  J.  Earty  Jr.  Co., 
369  Pine  St..  San  Francisco,  Calif.. 
(1)  $7645;  (2)  $1668;  alternate  $8983. 
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Plans   in    Progress     FWA    Funds 

Allotted  In  Amount  of  $5950 
Sewage  Disposal  Plant      Cost  5131,755 
NILAND,  Calif.,  Imperial  County. 
Owner  —  Nlland     Sanitary     District 

Raymond  R.  Kahl.  president  of  the 

district,  Nlland,  Calif. 
Consulting  Engineers— Koeblg  &  Koe- 

big,  458  S.  Spring  St.  Los  Angeles, 

Calif. 
Includes    sewage    collection    system, 
requiring    Installation    of    approxi- 
mately 11.300  lln.  ft  10-in.  pipe,  22,- 
500  lln.  ft  8-ln.  pipe,  103  manholes, 
an  Imhoff  tank  for  2000  population, 
necessary     sludge     and     lagoonlng 
beds  and  a  Parshall  flume. 
FWA   funds  have  been  granted  to 
assist    In    the    preparation    of    plans, 
[according  to  an  announcement  made 
by  Wright  L.  Felt,  division  engineer 
In   charge    of    the    Bureau    of    Com- 
munity  Facilities    of    Federal    Works 
Agecny,  630  Sansome  St.,  San  Fran- 
cisco, Calif. 

2/17/47  _      ^  82 

Plans  In  Progress— FWA  Funds 

Allotted  in  Amount  of  $9000 
Sewage  Treatment  Plant  Cost  $197,000 
SOLVANG,  Calif.,  Santa  Barbara  Co 


2/17/47  _      •• 

Resolution  Applying  for  State  Funde 

In   Amount  of  $24,696  Approvad   by 

City  Council  

Sanitary  Outfall  Sewer      Cost  |(8,3M 
SALINAS,    Calif.,    Monterey   County. 

Romle  Lane  District. 
Owner— City  of  Salinas,  F.  E.  Heple. 

city  clerk.  City  Hall,  Salinas,  Calif. 
City    Engineer— Donald    Davles,    Cltf 

Hall,  Salinas.  Calif. 


2/17/47  ■• 

Plans  In  Progress 

Sewer  Trunk  Lines 

ROSEVILLE,  Calif.,    Placer   County. 

Owner  —  City  of  Rosevllle,  R.  W. 
Terry,  city  clerk.  City  Hall,  Rose- 
vllle, Calif.  ^     _ 

Engineer— Frank  B.  Packard,  Box 
1341,  Sacramento,  Calif. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


33—         BRIDGES 


2/17/47  .  ^   S3 

FWA    Funds   Allotted    in    Amount   of 

S600 
Viaduct  Cost,  923,900 

AUBURN.  Calif..  Placer  Co.  Over 
Southern  Pacific  tracks  on  Cherry 
Street.  _  • 

OAvner— City   of    Auburn.    Mayor    vv. 
H    Boswoll    City  Hall,  Auburn,  Cal. 
Reinforced    concrete    viaduct    to    re- 
place timber  viaduct. 
FWA  funds  have  been   granted   to 
as.sl.<5t    in    the    preparation    of    plans, 
.irrordinp  to  an  announcement  marto 
by    Wright    L.    Felt.    Divi.-iion    Engi- 
neer,   m    charge    of    the    Bureau    of 
Communltv  Facilities  of  the  Federal 
Works   Agency,   630  Sansome   Street, 
San  Francisco,   Calif. 


34_DAMS,  RESERVOIRS  & 
DREDGING 


2/17/47  ^* 

Contemplated — Bond    Election 

Planned  ^ 

Dam  Cost  $600,000 

SANTA  CLARA  CO..  Calif.  Approx. 
2  miles  west  of  Highway  101  In 
Paradise  Valley  about  300  yds. 
north  of  Lan*?  Cut-Off  Road. 
Owner— South  Santa  Clara  Valley 
Wnttr  Conservation  District;  Dr. 
Elmer  .T.  Chesbro.  President,  64  6th 
St..  Gllroy,  Calif. 
Dirt  fill  conFtr-ictlon  with  up-stream 
side  faced  with  1  Inches  of  con- 
crete; .ipprox  C5  ft  high.  550  ft 
long  and  300  ft.  thick  with  reser- 
voir behind  It  covering  238  acrer, 
witjh  capacity  to  Rtore  approx. 
3800    acre-feet    of    water. 


2/17/47  37 

Contract  Awarded  on   Schedule  2 

Exploration   Tunnels;   Spec.  1593 

cost  $16,928 

HUNGRY  HORSE  PROJECT,  Mon- 
tana. Hungry  Horse  damslte  on  the 
south  fork  of  Flathead  River,  about 
six  miles  south  of  Coram,  Mont. 

Owner — U.  S.  Bureau  of  Reclamation, 
Box  710,  Kallspell,  Mont 

Plans  by  engineering  department  of 
owner. 

Contractors — Arthur  Benson,  Colum- 
bia Falls,  Mont;  Jamee  F.  Doug- 
las, Coram,  Mont.,  and  Frank  Bls- 
sell.  Coram,  Mont. 


2/17/47  "  ,^  ..    oc** 

Owner   Taking    Bids— Due    Feb.  26, 
2:30  P.   M. — Slope    Repair  and 
Drainage;    Spec.  20,136 

.SAN  FR.\NClSCO.  Cal.  Bemal  Are. 
west  side  bet  Miguel  Street  and 
St.  Mary's  Ave. 

Owner  —  City  and  County  of  San 
Francisco,  Dopt  of  FHibllc  Works, 
Room  282,  City  Hall.  San  Fran- 
cisco, Calif. 

City   Engr.— Ralph    Wadsworth,   City 
Hall,  San   Francisco,  Calif. 
Work  Involves: 

(1)  1800  c.y.  excavation; 

(2)  1470  c.y.   quarry   run   rock  fill; 

(3)  500    l.f.    S-lnch    perforated    VCP 
drain; 

(4)  3   each   manholes; 

(5)  10  c.y.  basalt  block  retaining  wal» 

(6)  6  each  ween  holes; 

(7)  25  c.y.  gunite  slope  finisfti. 
Specifications   obtainable  from   the 

above  oflice  of  the  city  engineer  up- 
on deposit  of  $10,  refundable.- 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 

2/17/47  '  •     38 

Low  and  Only  Bidders 
Flood   Lighting  Cost  $13^50 

PETALUMA,  Calif.,  Sonoma  County. 

Petaluma  City  High  School 
Owner— Petaluma    City    High    Sphool 

District,    Dr.    Hall    Weston,    clerk, 

Petaluma,  Calif. 
Plans  by  owner. 
Installing    flood     lights     on     football 

field. 
Low  Bidder— Frank  B.  Maus,  22  Post 

St.,  Petaluma,  Calif.,  $13,950. 

Other  bids  February  11  were: 

I^   H.   Leonardl   Electric  Construc- 
tion Co.,  San  Rafael.  Calif.,  $15,425. 

Empire  Electric   Shop,  Santa  Rosa, 
Calif.,  $18,800. 

Bids  taken  under  advisement  until 
February  19. 


2/17/47  ,39 

Contract  Awarded — Sewer  and  Ap- 
purtenances Cost  $65,445.20 

OAKLAND,  Calif.,  Alameda  County. 
Ralii-oad  Ave..  98th  Ave.  and  right- 
of-way  from  85th  Ave.  to  Stone  St 

Owner — City  of  Oakland,  Chas.  Don, 
city  clerk.  City  Hall.  Oakland.  Cal. 

Cilv  Engine*  r—Waltfi-  N.  Frickstad, 
City  Hall,  Oakland,  Ca?lf. 

Contrrctor — Paris  Bros.,  2415  Oregon 
St..   Berkeley.  Calif. 


tieCIRICIANS 
SINCE   1970 


SSI  MISSION 
TXbrsoli  0432 


SUBSTRUCTURE  FOR  OVERHEAD  CROSSING, 
SANTA  BARBARA,  CAUF. 


39_SEWERS 


Low  and  Only  Bidders 

Overhead  Crossing   (Substructure) 

Cost  $231,305.50 

SANTA  BARBARA,  Calif.,  Sa»ta 
Barbara  County.  Over  tracks  •t 
.Southern  Pacific  Co.  at  Salsipuedes 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldf.. 
Sacramento,  Calif. 

State  Highway  Engineei^-O.  T.  Me- 
Coy,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Substructure  for  an  overhead  cross- 
ing. 


Ing  steel ; 

(10)  442.000  lbs.  place  bar  reinforcing 
stcd  * 

(11)  9500  ibs.  anchor  bolt  assemblies; 

(12)  590  lln.  ft  new  track; 

(13)  916     lln.     ft     remove    existing 

(14)  174    liii.    ft    relocating    existing 
track ; 

(15)  engineer's  office. 

All  track  materials  in  connection 
with  Items  13.  14  and  15  will  be  fur- 
nished free  of  cost  to  the  contractor. 

Total  bids  submitted  February  13 
were 


LowBldder-Macco  Corp..  815  Par.-]. A.  M.coo   Con...   Cl..n..t.r.   »231, 


SHAW 
BOX 

(Heavy  Duty) 

LOAD 

LIFTER 

ELECTRIC 

HOIST 

CAPACITIES 
^  to  20  Ton 


Shaw-Box  Electric  Cranes 
Jib  Cranes  -  "A"  Frame.s 
Hand  Operated  Cranes 
~^ManuftKturen — Dhtrihutort 

ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San   Francisco.  CaliL 

Phone  DElaware  7487 


mount     Blvd.,     Clearwater.     Calif.. 

$231,305.50. 

The  work  involves: 

( 1 )  450  cu.  yds.  roadway  excavation ; 

(2)  2400  cu.   yds.   structure  excava- 
tion; 

(3)  3800  cu.  yds.  Imported  borrow; 

(4)  2700    cu.    yds.   class    A    portlan* 
cement  concrete; 

(5)  32.110  lln.  ft  furnish  Douglas  fir 
piling; 

(6)  3150  lln.  ft   furnish   10-in.   steel 

piling; 

(7)  772  each  drive  timber  piles  and 
steel  piles; 

(8)  6  each  steel  pile  splices; 

(9)  442,000  lbs.  furnish  bar  reinforc- 

(Ai  (B)  (C) 

$     135     $     2.00     $     1.00 
8.3S 


(1). 

(2)  ... 

(3)... 

(4).. 

(5>... 

(6). 

(7). 

(8)  .. 

(9).. 
(10).. 
(11). 
(12) 
(13) 
(14) 


3.00 

1.40 

45.00 

.50 

2.00 

29.00 

15.00 

.05 

.04 

.S5 

6.00 

2.00 

5.00 


(15)  2500.00 


2.00 

42.00 

.58 

2.25 

39.00 

25.00 

.00 

.08 

.SO 

3.84 

1.40 

6.50 

800.00 


8.00 

2.00 

39.00 

.60 

2.20 

40.00 

16.00 

.06 

.08 

ja 

5.00 

2.00 

S.OO 

3500.00 


305.50.  „ 

(B)  C.    B.    Tuttle   Co.,    Long   Beach. 

$238,816. 
(OR     M.     Price     Co.,     Huntington 

Beach,  $241,178.50. 

(D)  Carl   N.   Swenson   Co.,   San  Jose, 
$242,133.05. 

(E)  John  C.  Gist  Sacramento,  $264.- 
453.50. 

(F)  Johnson  Western  Co.,  San  Pedro, 
$279,728.45. 

(G)  Winston  Bros.  Co.,  Los  Angeles, 
$289,838.50. 

(H)  United  Concrete  Pipe  Corp.  and 
Ralph    A.    Bell,    Baldwin    Park, 
$307,702. 
Unit  prices  were:  ' 

(E)  (F)  (O)  (H) 

$     1.50     %    2.00    $     1.50    f     1.50 

8.00  6.00  2.50 

3.25  4.00  1.70 

43.75         50.00         67.00 

.72  .75  .70 

3.10  2.50  2.60 

43.50         48.00        40.00 

2000         20.00         20.00 

.08  .068  .06 

.035  .04  .02 

.35  .25  .60 

5.50       4.00       aoo 

1.75  1.00  8.00 

9.00  5.00         10.00 

2000.00     2500.00     3000.00 


2/17/47  •     39 

Owner  Taking   Bids — Due  March  4, 

7:30  P.  M. 
Industrial  Waste  Trunk  Line 
TURLOCK,  Calif.,  Stanislaus  County. 
Owner— City    of    Turlock,   Walter    M. 

Brown,  city  clerk,  108  N.  Broadway. 

Turlock,  Calif. 
Cily  Engineer— Don  C.  Davles,  108  N. 

Broadway,  Turlock,  Calif. 

The  work  Involves: 

(1)  7030  lln.  ft  30-ln.  reinforced  con- 
crete pipe; 

(2)  547  lln.  ft.  16-ln.  reinforced  con- 
crete pipe; 

(3)  20  lln.  ft  20-in.  concrete  pipe; 

(4)  65  lln.  ft  12-in.  concrete  pipe; 

(5)  156  lln.  ft.  8-ln.  concrete  pipe; 

(6)  16    lln.    ft    15-ln.    vitrified    clay 
pipe; 

(7)  22  manholes,  brick  or  precast; 

(8)  1  manhole,  brick; 

(9)  1  manhole,  remodel,  brick; 

(10)  1  outlet  structure.  Including  weir 
and  Installing  measuring  device ; 

(11)  1  bypass  structure; 

(12)  5    Inlet   structures; 

(13)  1  30-ln.  irrigation  syphon  to  re- 
construct 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5,  refundable. 


designing 


supplying 
installing 


Some  oi  California's  finest 
power  and  lighting  installa- 
tions have  been  made  by  E. 
H.  &  G.  Our  facilities  and 
experience  are  at  your 
service. 


^ 


ETS-HOKIN 
&  GALVAN 


(D) 
$     1.50 
3.50 
2.65 
ilJOO 
.78 
2.56 
86.00 
16JS0 
.065 
.035 
.40 
3.95 
2.76 
&00 
1600.00 


7.00 

1.50 

47.40 

.60 

2.20 

45.00 

30.00 

.06 

.03 

.40 

4.00 

,  1.50 

5.00 

4000.00 


NOW  AVAILABLE 

"SUEL  TRUSS  JOISTS 


■'m\i 


PHONE 


WAP  TIES  STEEL  ACCESSORIES    CURING  <^OMPOlJND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

iijpFoSr  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

AH  Types  of  Concrete  Construction  Specialtio 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San   Francisco Phone  GArfirld  8768 


STEEL  COMPANY 

1750    ARMY    ST.      ,     wm        ^  |  ill 

SAN   FRANCISCO  W  #%      ■•■■•■ 

COASTWISE      SERVICE 
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$480,005.80. 

Other  bids  submitted  Feb   11  were: 
Bowen,     Mc    LAughlln     &     Lynch, 
Phoenix,   Ariz.,  $483,546.91. 
Packard  Contracting  Co.,  Hioenlx, 
Arir.    $517,144.63. 

Fisher    Contracting    Co.,    Phoenix, 
Ariz.,    1520,332.68. 


40 


hem.  city  clerk,  City  Hall,  Stock- 
ton. Calif.  ^.^ 
CItv  Engineer  —  L,>le  Payton,  City 
Hall,  Stockton,  Calif. 


40 


40—       STREETS  AND 
HIGHWAYS 


40 


2/17/47 

Low  and  Only  Bidders 

Grading   &  Surfacing  Cost  $480,005.80 

PRESCOTT  -  ASHFORK  Highway, 
Ariz.  From  1%  miles  south  of 
highway  junction  of  U.  S.  66  and 
U.  S.  No.  89  near  Ashfork,  extend- 
ing southerly  about  ly^   miles. 

Owter  —  Arizona  State  Highway 
Commission,  17th  Ave.,  and  Jack- 
son  St.,    Phoenix,   Ariz. 

Plana  by   Eagrg.   Dept.   of   Owner. 

Includes  grading,  draining,  base  ma- 
terial and  plant  mix  bituminous 
surface. 

Low  Bidder — W.  J.  Henson.  Box  471, 
115   So.    Grant   St.,    Prescott,    Ariz.. 


2/17/47 

Low  and  Only  Bidders 

Grading  &  Surfacing  Cost  $164,683.29 
Yuma  extending  easterly  for  S'.u 
zona.  From  poirt  28  miles  east  of 
Yuma  extending  eastrly  for  3M; 
miles  to  point  1^  miles  west  of 
Wellton. 

Owner  —  Arizona  State  Highway 
Conimlssion,  17th  Ave.  and  Jack- 
s(,n    St.,    Phoenix,    Artr. 

Includes  grading,  draining,  base  ma- 
terial and  road  mixed  bituminous 
surface. 

Lew   Bidder  —   Packard  Contracting 
Co.,     601     Luhrs     Tower,     Phoenix, 
Ariz.,   $164,683.29. 
Other  bids  Feb.   11  were: 
Fisher    Contracting    Co.,    Phoenix, 

$168,828.54. 
John    E.     Iben     Construction     Co., 

Phoenix,    Ariz.,    $170,389.79. 

C.  B  Cansler,  Yuma,  Ariz.,  $173,- 
412.24. 

Kolob  Construction  Co.,  Plioenlx, 
Ariz.,   $174,985.14. 

A  A.  Larson,  Phoenix,  Ariz.,  $176,- 
."516.06. 

D.  A.  Flickenger  and  S.  L.  Stew- 
art, Globe,   Ariz.,   $180,551.09. 

Tiffany  Construction  Co.,  Ptroenlx, 
Ariz.,    $180,956.34. 

Carney  Construction  Co.,  Phoenix, 
Ariz.,    $187,864.22 


2/17/47 
Contemplated 

REDWOOD  CITY.  Calif.,  San  Mateo 
County.  ^       _. 

Owner— City  of  Redwood  City,  Edgar 
Blom,  city  manager,  City  Hall,  Red- 
wood City,  Calif. 

City  Engineer— Don  Wilson,  City  Hall, 
Redwood  City,  CaUf. 

Road  to  site  of  planned  sewage  dis- 
posal plant  on  east  side  of  Steln- 
berger St.,  adjacent  to  Stelnberger 
Creek. 


2/17/47  ^  *<> 

Hearing  of  Protests  Set  for  Feb.  28, 
8  P.  M. 

Street   Improvement;  Spec.  2608 

SACRAMENTO,  Calif..  Sacramento 
County.  Alley  between  Ist  and  2nd 
Aves.  from  30th  St.  to  Alhambra 
Blvd.  „     ^ 

Owner— City  of  Sacramento,  H.  G. 
Denton,  city  clerk,  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus.  City  Hall, 
Sacramento,  Calif. 

Includes  Installing  cast  iron  gutter 
drains  and  connecting  same  to  the 
sewer  system  with  vitrified  iron- 
stone sewer  pipe;  reconstructing 
existing  manhole  by  placing  curb 
and  cover  to  proper  grade;  grading 
and  constructing  a  hydraulic  con- 
crete pavement  six  inches  In  thick- 
ness. 


cnocrete  curbs,  KUttere  and  aide- 
walks;  placing  street  monument*; 
installing  caat  Iron  gutter  dmlna 
and  connecting  aame  to  aewer  ays- 
tem  with  vitrified  ironstone  aewer 
pipe;  constructing  vitrified  iron- 
stone pipe  sewer;  reeonatructing 
existing  manholes  by  placing  curbs 
and  covers  to  proper  grade;  remov- 
ing and  resetting  fence  to  property 
line;  gradin  gand  constructing  an 
asphaltic  concrete  pavement  6^ 
laches  in  thickness. 
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2/17/47  ^ 

Hearing  of  Protests  Set  for  March  24 
Street    Improvement  Cost  $49,385 

STOCKTON,  Calif.,  San  Joaquin  Co. 
San  Jose,  Manchester.  Yosemite 
and  Stockton  for  2  block.s  between 
So.  Tuxedo  and  So.  Country  Club 
Blvd.  and  Mlddlcfield  from  Argo- 
naut to  halfway  between  Stockton 
and  Lakeside,  ii  Avondale  Sub- 
division. 
Owner— City  of  Stockton,  B.  L.  Tra- 


2/17/47  ^  ..    «« 

Hearing  of\Protests  Set  for  Feb.  28, 

8  P.  M.     \ 

Street  lmpro\^ement;  Spec.  2601 

SACRAMENTO.  Calif..  Sacramento 
County.  53rd  St.  from  R  St.  to  T  St. 

Owner— City  of  Sacramento,  H.  G. 
Denton,  city  clerk,  City  Hall.  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus.  City  Hall, 
Sacramento.  Calif.  - 

Includes     grading    and     constructing 


SUBSTRUCTURE  JFOR   4  OVERCROSSINGS,  SAN   MATEO  COUNTY 


Low  and   Only  Bidders 

Overcrossing    (SutMtructure) 

Cost,  $378,653.30 

Overcroeslngs   (Substructure) 

SAN  MATEO  COUNTY,  Calif.  Bay- 
shore  Freeway  between  South  San 
Francisco  and  Burllngame. 

Owner — State  of  C«\llfomia,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Substructure  for  four  overcroeslngs. 

Low   Bidder — Carrico   *   Gautier.    365 
Ocean    Ave.,   San    Francisco,   Calif., 
$378,653.30 
The  work  involves: 

(1)  9250   cu.   yds.   structure   excava- 
tion ;  .      ^ 

(2)  5085    cu.    yds.    class   A    portland 
cement ; 

(5)  18,100    lbs.    anchor   bolt    assem- 
blies; 
(4)  76,996  lln.  ft.   furnish   untreated 


(D... 

(2).. 

(3).. 

(4).... 

(6).. 

(6)... 

(7)... 

(8)... 

(»)... 
(10)... 
(11).. 


(1)  . 

(2)  .. 
(3?    . 

(4>   .. 


(A) 
S3.50 
29.0ti 
.23 

.5;> 

2.85 

3.60 

17.50 

27.00 

.066 

.015 

1860.00 


(B) 

$1.25 

34.75 

.28 

.45 

1.90 

2.40 

60.00 

34.00 

.06 

.025 


(C) 

$3.00 

33.00 

.20 

.66 

2.50 

3.00 

20.00 

27.00 

.07 

.01 


timber  piling; 

(5)  5040   lln.  ft.  furnish   10-ln.   steel 
piling ; 

(6)  4975  lin.  ft.   furnish   12-ln.   steel 
piling; 

(7)  19  each  steel  pile  splices; 

(8)  2148  each  driving  piles; 

(9)  756,000  lbs.  furnish  bar  reinforc- 
ing steel ; 

(10)  755,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  engineer' .s    office. 
Total  bids  submitted  Feb.  13  were: 

(A)  Carrico  &  Gautier,  San  francis- 
co.   Calif.,   $376,653.30. 

(B)  Healv-Tlbbitta   Constr.   Co.,   San 
Francisco,   $388,895.45. 

(C>  Dan  Caputo  and  Edward  Kecble, 

San    Jose,    Calif..    $404,408.36. 
tD)     P*w1sh    Bros,     and     Lou    Jones 
Constr.    Co.,    Benlcla,    Calif.,    $405. 
312)00. 
(E)    Butte   Constr.    Co.    and    Haas   & 
Rothchtid,     San     Francisco,     Calif., 
$425,209.54. 

(D)  (E)  (F)  (0> 

$4.90  $C.50  $4.00  $3.W 

35.00  35.00  38.00  44.20 

.20  .20  .30  .20 

.55  .6(-  .55  .46 

2.18  2.20  2.00  2.10 

2.76  2.90  3.0O  2  60 

25.00  25.00  2O00  26.00 

22.00  26.53  27.00  25.(A) 

,>61      .0O>     .065      .05 

018     .018      .02       .021 

4500.00   1500.00   1500.00   2500.00 


(L) 

$8  50 

3900 

.24 

.57 


(M* 

$5.50 

43.10 

.23 

.76 


1500.00  5000.00 

(N)  (O)  (L)  <M) 

$7.75  $12.00  <5».  -  2  40           2  45 

45.50  53.00  (6>..  3  00           3.00 

3C  .30  (7).  .  25.00  25.00 

71  .60  (8).  30.00  26.40 


»F)    Barrett  &   Hilp,    San    Francisco, 

C.-xlif.,   5426,513.80 
(G'  Macco  Corp.  and  Morrlson-Knul- 
sen,    San    Francisco,    Calif.,    $427.- 
144.20. 
(H)    M.   &   K.    Corp.,    San    Francisco, 

Calif,   $433,790.54. 
(I)   Cfirr  N.  Swenson.  San  Jose,  Cal., 

$458,232.20. 
(J)   Harry  J.  Oper  and  Peter  Sor-n- 
sen,    Riedwood    City,    Calif.,    $463,- 
329  50 
(K)  Guy  F.  Atkinson  Co.,  South  San 

Francisco,   Calif..   $465,545.10. 
(L)    Charles    L.   Harney,    San    Fran- 
cisco,   Calif.,   $486,987.72. 
(M)    Underground    Constr.    Co.,   OaK- 

land,  Calif..  $497,943.66. 
(N)    CJinton    Con.<«tr.    Co.,   San    Fran 

Cisco,    Calif.,    $524,021.01. 
(O)  Stolte,  Inc.  and  Duncanson-Har- 
relson     Co.,    San     Francisco,     $595, 
837.60. 
Unit   prices  follow: 

(H)  (It  (J^  <K' 

$3  40  $6.00  $4.00  $5.00 

35  0(»  3'J.OO  40.00  42.50 

30  .40  .40  34 

74  .70  .70  .60 

270  2.40  2.52  2.50 

Siso  3.00  3.18  3  00 

2P.00  15.00  30.00  24.00 

28  50  25.5C  .32.00  25.0(» 

.(y74  .05  .065  or, 

.018  .03  018  O.T 

62.t00  1500.00  2000.00  1800.'^0 


2/17/47 

Contracts  Awarded 

Site  Work  Only  for  VeUrane'  Dwell- 
ing  Units  (Converted   Barracks) 

KNOX  PARK,  PORT  CHICAGO  and 
COLUMBIA  PARK,  Plttaburg, 
Calif.,  Contra  Costa  County. 

Owner— Housing  Authority  of  County 
of  Contra  Costa,  S.  Mahler,  direc- 
tor. 700  D  St.,  Martinez.  Calif. 

Includes  tl)  roadwork;  (2)  sanitary 
sewers;  (3)  water  and  gas  lines; 
(4)   electric  distribution   lines. 

Roadwork— Eugene  O.  Aives,  Route  1, 
Box  870,  Pittsburg,  Calif.,  $12,292.45. 

Sanitary  Sewer»--Underground  Con- 
struction Co.,  76th  Ave.  and  San 
Leandro  Blvd.,  Oakland.  Call/., 
$4660. 

Water  and  Gae  Lines- M.  O.  M.  Con- 
struction, Concord.  Calif..  $3437.06. 
Eleotrio  Distribution  LI  nee— Petersen 
Engineering  Co.,  4126  26th  St.,  San 
Francisco.  Calif.,  $3097.30. 
Complete  bids  submitted  February 
13  were : 

(1)  Roadwork: 

Eugene    G.    Alves,    Pittsburg,    $12,- 

292.46. 
Gallagher   &    Burk.    Oakland,    $16,- 

275.05.  ,  .    .         .,„ 

J.     Henry    Harris,    Berkeley,   $19.- 

845.75. 
John     M.     Evola.     Pittsburg.     $21,- 

801.05. 

Excavators,    Inc.,    Box    760.    Pitts- 
burg. $27,667.36. 

(2)  Sanitary  Sewers:  ^      -.   , 
Underground  Co.ut.  .ction  Co.,  Oak- 
land, $4660.  ^    .^^^^ 

McGuire  &  Hester.  Oakland.  $4909. 
J.  Henry  Harris.  Berkeley,  $5920. 
Conduit  Construction  Co.,  Oakland, 
$5935. 

(3)  Water  and  Qaa  LInea 
M.  G.  M.  Construction  Co.,  Concord, 

53437.05.  .       ^      ^   , 

Underground  (Construction  Co.,  Oak- 
land. $3497.60. 

Pacific  Pipeline  &  Engineering  Co., 
El  Cerrito.  $4106. 
Conduit  Construction  Co.,  Oakland, 

$4634.76. 

McGuire  &  Hester,  Oakland,  18986.60. 
J.  Henry  Harris.  Berkeley,  $6819.26. 

(4)  Electric   Distribution    Lines 
Petersen      Engineering      Co.,      Ban 

Francisco,  $3097.30. 

L    H    Leonardl   Electric   Construc- 
tion Co..  San  Rafael,  $4230.80. 

Banister    Electric     Co..     Pittsburg. 

J.  Henry  Harris.  Berkeley.  $8843.60 


2/17/47  •  *0 

Owner  Taking  Bids — Due  March  5th, 
2:30   P.    M. 

Verba   Street   Improvement 

SAK  FRANCISCO,  Calif.  S7th  Ave. 
to  86th  Ave.,  crossing  of  89th  Ave. 
and  between  east  and  west  lines  of 
40th  Avenua  ,    ^ 

Owner  —  City  and  County  of  Sau 
Francisco,  Department  of  I-'ubllc 
Works.  Room  282,  City  Hall,  San 
Francisco,  Calif. 

City  Engr— Ralph  Wadsworth,  City 
Hall.  San  Francisco,  Calif. 

Include*)  grading.  8-.  and  12-ln.  sewer 
and  10-ln  vitrified  clay  pipe  cul- 
vert, brick  manholea,  brick  catch- 
basins,  unarmorcd  concrete  curb, 
end   asph.    concrete   on    lock    sub- 

u"*  quantities  will  be  given  soon. 

Specifications  obtaiable  from  tho 
office  of  tho  city  engineer  upon  de- 
posit of  $10.   refundable. 


(N) 

2.62 

3.35 

18.00 

27.60 


(0» 

2.20     (9). 

2.80  (lOi 
40.00  (11) 
29.00 


.06 

.03 
.2500.00 


(M)  (N)  (O) 

.066  .071  .07 

.04  .018  .027 

1500.00     3800.00    3000.00 


SUBSTRUCTURE  FOR  BRIDGE,  REDDING,  CAUF. 


Low  and   Only  Bidders 

Bridge  (Substructure)       Cost  $317,106 

REDDING.  Calif..  Shasta  County. 
Across  the  Sacramento  River. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg, 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
C:oy,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Substructure  for  a  bridge. 

Low  Bidder-James  I.  Barnes  Con- 
struction Co.,  Box  799,  Santa  Mon- 
ica. Calif.,  and  941  Russ  Bldg.,  San 
Francisco.  Calif..  $817,106. 
The  work  involves: 
(1)  3400  cu.  yds.  structure  excava- 
tion ,type  A; 


(1) 

(2) 

(8).. 

(4) 

(6)..-... 

(«) 

(7). 

(S)..— 

(9) 

(10) 

(11) 


(A) 

$  2&50 

9.00 

63.00 

25.00 

.70 

1.60 

60.00 

40.00 

.08 

.03 

1500.00 


(B) 

$  24.50 

3.00 

67.60 

47.00 

.46 

2.00 

20.00 

30.00 

.06 

.04 

4000.00 


(2)  1300   cu.    yds.    structure   excava- 
tion, type"  B ;  _.      ^ 

(3)  1450   cu.    yds.    class    A    portland 
cement  concrete  structure; 

(4)  1350  cu.    yds.    class    A    portland 
cement  concrete  footing  block ; 

(5>  4700  lbs.  miscellaneous  steel; 
(6»  20,810  lln.  ft.  furnish  steel  piling; 

(7)  619  each  drive  steel  piles; 

(8)  62  each  steel  pile  splices; 

(9)  219.000  lbs.  furnish  bar  reinforc- 
ing steel; 

(10)  219,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  engineer's  office. 

Total   bids   submitted   February  18 

were:  _ 

(A)  James     I.     Barnes    Construction 

Co.,  Santa  Monica.  $317,106. 
(C>  (D>  (E)  (F) 

%  2000       $  15.00       $  22.00       $  26.00 
9.00 


Bishop.     Sacramento, 


(B)  John  C.  Gist,   Sacramento,  $318, 
340. 

(C)  Lord      & 
$335,731. 

(Dt  United  Concrete  Pipe  Corp.  and 
Ralph  A.  Bell,  Baldwin  Park. 
W48.925.  ^         ,.^ 

(Et  Macco   Corp.,    Clearwater,    $367,- 

740. 
(F>  Guy  F.  Atkinson  Co.,  South  San 
Francisco,  $368,697. 

(0)  Johnson  Western  Co.,  Alameda, 
$374,419. 

(H)  E.  B.  Bishop.  Orland,  $387,783. 

(1)  Pacific  Bridge  Co.,  San  Fran- 
cisco, $465,835. 

(J)    George  Pollock 
$i46,C69. 
Unit  prices  were 

(Gt  (H> 

18.00      $  35.00 


2/17/47  _        ^  *> 

Hearing  of  Proteats  Set  for  March  3, 

8  P.  M. 

Street   Improvement;  Spec  1189 

SOUTH  SAN  FRANCISCO.  Calif.. 
San  Mateo  Co.  Commercial  Ave., 
between  Oak  and  Chestnut  Aves. 

Owner— City  of  South  San  Francisco. 
Daniel  J.  Hyland.  city  clerk.  City 
Hall,  South  San  Francisco,  Calif. 

Works  Engineer— John  Estes,  City 
Hall.  South  San  Francisco.  Calif. 

Grading.  5-in.  water  bound  macadam 
base  with  2»^-ln.  asphaltic  concrete 
wearing  surface,  36-ln.  wide,  and 
concrete  curbs,  gutters  and  side- 
walks. 


oiVeJ  Taking  Bld^Due  March  5th. 

2:30  P.   M.      , 
Street   improvement 
SAN   FRANCISCO.   Calif.    Yorba   St. 

between   38th  and  40t*i  Avenues. 


Attractive 

Opportunity  for 

Salesman  With 

imagination  and 

Initiative 

Manufacturer,  pioneer  and  lead- 
er in  field,  national  distribution 
through  selected  wholesalers  of 
building  products,  now  expand- 
ing sales  force,  offers  attractive 
opportunity  with  genuine  future 
for  salesman  who  can  do  crea- 
tive selling. 

Commodity  is  varied  line  of  es- 
sential fabricated  metal  build- 
ing products  currently  in  strong 
demand  in  both  new  construc- 
tion, modernization  of  commer- 
cial buildings,  stores,  shops,  res- 
taurants, theaters,  service  sta- 
tions, etc. 

To  qualify,  tnust  have  good  per- 
sonal   sales  record,   be  between 
25  and  40  years  of  ajje,  able  to 
read     architects     drawings     and 
construction   details,   know   how 
to   do    business   with    architects, 
contractors,  material  jobbers  and 
their  salesmen.    Should  be  able 
to  train  others  how  to  sell.    Fa- 
miliar with  such  lines  as  metal 
trim,    store    front    construction, 
cabinet    work    or   plate   glass 
helpful. 
*     Compensation     includes     attrac- 
tive salary,  expenses,  car  allow- 
ance,  opportunity    for   advance- 
ment to  executive  statua 

Give  age,  marital  status,  address, 
phone  number,  education,  expe- 
rience, references  and  earning 
record  covering  past  10  years  in 
your  reply. 


?/17/47  <0 

FWA    Tunds   Allotted    In    Amount   of 

Street   Widening  Cost,   $60,200 

AUBURN.    Calif.,    Placer    Co.     Maple 

St.   from   Lincoln   Way   to  the   new 

Freeway. 
Owner— City   of    Auburn.    Mayor   W. 

H.  Boswell.  City  Hall.  Auburn.  CaI. 
Includes    widening,    realignment    and 

repaying. 

FWA  fiindR  have  been  granted  to 
assist  in  the  preparation  of  planb, 
according  to  an  announcement  made 
by  Wright  L  Felt,  Division  Engi- 
neer, in  charge  of  the  Bureau  of 
Community  Faf-illlics  of  the  Federal 
Works  Agency,  630  Sansome  Street, 
.San   I<  rar.cisco,  Calif. 


Bex  214 


Need  a  WINCH? 

it 

Call  .  •  • 
STANDARD 

EXbroolc    8845 

2    ond    5    Ton 
BEEBE   WINCHES 


Co..  Sacramento, 


10.00 

88.00 

51.00 

.20 

2.00 

46.00 

20.00 

.06 

.02 

4000.00 


80.00 

30.00 

.50 

2.00 

100.00 

15.00 

.06 

.06 

4000.00 


4.25 

71.00 

4050 

.40 

2.70 

70.00 

20.00 

.06 

.03 

2000.00 


$ 

5.00 

85.00 

47.00 

.50 

2.80 

75.00 

36.50 

.06 

.02 

3300.00 


5.00 

75.00 

40.00 

.30 

2.20 

49.00 

35.00 

.07 

.04 

1000.00 


(I> 

$  48.00 

12.00 

90.00 

60.00 

.40 

1.70 

27.00 

30.00 

.07 

.025 

1900.00 


(J) 
$  45.00 
15.00 
70.00 
50.00 
.43 
2.30 
60.00 
30.00 
.0591 
.0361 
1780.00 


BOLTS 


PIPE 


PIPB  .  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Write  for   Frieee 

Pacinc  Pipe  Co. 

160  Spear  St.,  San  Frardsco 


CALROCK  ASPHALT  BLOCKS 


Moaafoefared  Oadar  22.000  Ibs.  fressara  per  Sqaore  lacfc 

Stondord  Slia  r*i4V4tfVi— la  Rad  oad  liacii 

4  kfoftly  waor-railffoaf  dasWats  door,  worm  aad.r  foof,  for  wore- 

koasas.  faetorl...  foodlafl  docks.   Widely  ased  for  roofing  docks. 

Feldor  oad  SpocMcotloat  oa  Raqaos* 


GUNN   CARLE  &   CO. 


20    Potrcro    Ave. 


UNdcrhill    BARU 


Snn    I  roncisvc 


COMPLETE     JOBBERS     STOCK 

FOUNDATION  ANCHOR  (Bent  Neck) 

MACHINE  .  CARRIAGE  -  LAG 

U  BOLTS-MADE  TO  ORDER 

CLEVISES— #2V«  -  3  -  3V8  .  4 

TURNBUCKLES  AND  STUB  ENDS 

CAP  SCREWS 

"SPECIALIZING  IN  THREADED  PRODUCTS" 

Pan-Pacific  Metal  Products,  Inc. 


201   NEVIN  AVE. 

LAodtcapo  S-2442 


RICHMOND.  CALIF. 

RIckaiead  1S0S 
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DAILY     PACIFIC     BUILDER 


sv 


mt 


t  '' 


w^u     °S'    ^P*rtment    of    Public 
iTancleco,  Calif 

^*ij',f"8'"-.2alP»i   WedBworth.   City 

Hall,  San   Franclaco.  Calif, 
includes   asphaltlc   concrete  on   rock 
subbase  pavement,  consibtlnt;  of  6- 
In.  compacted  rock  subbaae,  a  4-ln. 
asphaltlc    concrete    base    and    2-ln. 
asphaltlc  concrete  wearing  surface, 
unannored  concrete  curb,  6-ln.  vit- 
rified   clay    pipe    side    sewers    and 
water   services,   long  and   short. 
Unit  quantities  will  be  given  soon. 
Specifications   obtainable  from   the 
office  of  the  city  engineer  upon  de- 
posit ot  |10,   refundable. 


2/17/47  •  4C 

Owner  Taking  Bids— Due  March  5th, 

2:30  P.   M. 
Street   Improvement 
SAN  FRANCISCO,  Calif.  Portions  of 
Thrift   Street   between   Capitol  and 
Plymouth    Avenues. 
Owner   —   City  and   County   of   Slan 
Francisco,    Department    of    p'ublic 
Works.    Room   282,    City   Hall,    San 
Fraiii  isco,  Calif. 
City   Eiigr.— Ralph   Wadsworth,    City 

Hail.  San  Francisco,  Calif. 
Includes  asph.  concrete  pavement,  4- 
—    in,  a.sphaltic  concrete   base  and  2- 
in.  asphaltlc  concrete  wearing  sur- 
face),    unamiored     concrete     curb, 
6-ln.  vitrified  clay  pipe  side  sewer, 
water  .services,  long  and  short. 
Unit  quantities  will  be  given  soon, 
Specificaticns    obtaiable    from    the 
office  of  the  city  engineer  upon  de- 
posit of  $10,   refundable. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

2/17/47  •     41 

Low    and   Only    Bidden — Low    Bid 
Taken    Under  Advisement   Until 
February  26 
Install  Pipe  Cost  $16,307 

SAN  BRUNO,  Calif.,   San   Mateo  Co. 

Mills  Park  No.  3. 
Owner  — City   of    San    Bruno,   Ralph 
E.  Woodman,  city  clerk.  City  Hall, 
San  Bruno,  Calif. 
City  Engineer— C.  L.  White,  City  Hall, 

San  Bruno,  Calif. 
Low  Bidder— L,   C.   Jensen,  2525  64th 
Ave.,  Oakland,  Calif.,  116,307. 
The  work  Involves: 
(1>  6000    ft.    install    2-in.   cast    iron 
pipe,  threaded,  cement-lined; 

(2)  7400  lin.  ft.  install  4-in.  cast  Iron 
pipe,  cement-lined; 

(3)  3700  lin.  ft  install  2-ln.  cast  iron 
pipe,  cement-lined; 

(4)  1400  lin.  ft.  Install  8-in.  cast  Iron 
pipe,  cement-lined; 

Complete  bids  submitted  February 
13  were: 

L.  C.  Jensen,  Oakland,  (1)  10.73,  (2) 
$0.91.  (3)  fl,  (4)  $1.25.  total  $16,307. 

Underground  Construction  Co.,  Oak- 
land, (1)  $0.72,  (2)  $0.88,  (3)  $1.10,  (4) 
$1.55.  total  $16,831. 

D.  J.  BresBl,  South  San  Francisco, 
(1)  10.75,  (2)  $1,  (8)  $1.20,  (4>  |1.6ff, 
total  $18,375. 

Fred  T.  F&irey;  San  Francisco.  (1) 
$0.79.  (2)  $1.18,  (3)  $1.61,  (4)  11.70, 
total  $21,421. 

DeLuca  &  Son,  San  Francisco,  (1) 
$0,807.  (2)  $1,517,  (3)  $1,799,  (4)  $2,306, 
total  $25,519.90. 

H.  L.  Ha^p,  San  Francisco,  (1) 
$1.10.  (2)  $1.90,  (3)  $2.10,  (4)  $2.25, 
total   $31,380. 


oil  and  stove  oil  as  follows : 
QUO.  41676,  REQ.  302-386: 

ICOO  gals.  Shell  stove  oil.  PS-100; 
delivered  State  Division  of  Foresti-y, 
Susanville 

Richfield    Oil.    .12   1   day;     

Tidewater   Associated    .12   2  xlays- 
Shell    OH,    .12   as    required; 
Union  Oil,  .12  as  required,  award- 
ed. 
QUO.    41162.    REQ.    E49446: 

300  gallons   of   diesel   oil.   Highway 
maintenance   yard   at   Hayward 

Ma.skeh    Oil    Co.,    $.077o.    24    hrs;    2 
percent  30  days,   awarded. 
Cooks  OH,  $.0625;   net.  as  required. 
Tidewater  Assoc.  $.08.  2  days 
Shell  OH  $.0825,   1  day. 
Richfield,     $.0826. 
QUO.    41903.    REQ.   352-35: 

10,000  gals,  stove  oil,  State  Division 
of  Forestry.  Redding;  bids  close  Feb. 

Richfield,  $.1125,  1  day. 

Tidewater  Assoc.  $.1125,  2  days 

Redding  Oil  Co.,  $.11,  i  day  2%,  30; 
(iwartled.  ■ 

Shell  Oil.  $.1125,  7  days  , 
QUO.    41168.   REQ.   78279: 

2012  bbls.  diesel  oil  for  weed  spray- 
ing; 1094  bbls.  f.o.b.  vendor's  tanks. 
Oxnard,  Ventura,  Camarlllo  areas; 
534  barrels,  Los  Angeles  and  Newhall 
area;  384  bbls.  Orange  Co.,. Santa  Fc 
Springs  or  Signal  HIU  Area. 

Tidewater  Assoc,  $.0825  at  Oxnard, 
Ventura  and  Camarillo;  $.0725  at 
Los  Angeles;  $.0775  at  Newhall; 
$.0725  Santa  Fe  Springs;  $.0725  Sig- 
nal Hill;  $.0825  Eliio  and  $.0725  Bell- 
flower  ; 

x^.?.''"-«I"^"  ^"  ^°'  *0«5  Signal 
Hill:  $.06  at  ElHo;  $.06  at  Bellf lower. 
QUO  40727,  REQ.  ?6-513: 

3C.0C0    gals.     Ptove    oil     PS-100,    58 
gravity    delivered    to    Burnt    Ranch 
Calif. 

Richfield,    $.12.    1    day; 

Charles   Roberts,  $.12,  1   day 

Tidewater  Assoc.   $.10.i.   truck   and 
trailer.  6  days.  6000  gal.  delivery; 

Eurrka  Ol!  and   Burner  Co..  $  1095 
as    required,   2    davs,    awarded. 


MONDAY.  FEBRUARY  17.  1947 
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2/17/47 

Sale  of  Mieoellaneous  Hose  and 

Clamps 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  33  Berry  St 


f.     .^  Francisco    7,    Calif.,    announces    and  delivering  f.o.b.  cars  at  the  shin 


Arizona-Califomia-Nevadju  —  Until 
March  19.  2  P.  M..  bids  wHl  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation. Customs  House,  Denver, 
Colo.,  under  Spec.  1697  for  furnishings 


fixed  price  sale  of  miscellaneous  hose 
and  clamps  to  priority  claimants  and 
no^al  trade  channels  concurrently, 
with   closing  date  set  for  M^rch  12. 

43— -MACHINERY  AND 
EQUIPMENT 


43 


2/17/47 

Sale  of  Equipment 
„SAN  LUIS  OBISPO.  Calif.— Until 
*eb.  21.  3  p.  m.  bids  will  be  received 
by  the  State  Div.  of  Highways.  R. 
P.  Hamlin,  Supt  of  Equipment, 
Shop  5,  Box  221,  San  Luis  Obispo. 
Calif.,  for  sale  of  the  following 
equipment  located  at  50  Higuera  St.. 
San   Luis  Obispo: 

CHC  6018  Truck :  CMC.  1936  Mod. 
T46B  with  woods  under- 
body  hydraulic  hoist.  3% 
yard  Steel  Dump  Bo^y 
and  dual  rear  tires. 
CHC  6712  Truck  Chassis:  Federal 
1937   Model    15.    with    pow- 

_:^ er  takeoff,  dual  rear  tires.  ' 

CHC  7560  Truck:   Federal  1940  Mod- 
el    29KTM.     with     Gallon 
Mod.    G.    H.    58   underbody 
hy<lraullc  hoist  ajid  3  yard 
Steel     Dump     Body,     dual 
rear  tires. 
CHC  281     Motor  Grader:    Caterpillar 
Model  10.  power  control   12 
foot     Moldboard.      canopy 
top.    scarifier,    tire    pump, 
tandem   drive. 
CHC  72       Roller  :Hercules    Model    00, 
6  -t  on     3  -  wheeeled     with 
JXB   Engine. 
CHC  70       Scraper:   K-B  Model  Mas- 
er     B1SCR-7F.     hydraulic 
operated,     with     3 


ping  point  or  f.o.b.  cars  at  Coachella, 
Calif.,  the  turnout  gates  and  gate 
lifts  for  Coachella  Canal,  station  5819 
plus  57.4  to  station  6087  plus  860, 
All-American  Canal  System,  Boulder 
Canyon  Project,  Arizona-Canfomiii,- 
Nevada.  The  turnout  gates  and  gate 
lifts  will  be  installed  by  the  govern- 
ment No  charge  for  copies  of  the 
specifications  to  prospective  bidders; 
to  others.  $1,  not  returnable. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


on    pneu- 
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2/17/47 

Fire   Extinguisher  Liquid   and 

Charges— Bide   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Feb.  28.  2  P.  M.,  bids  will  be  re- 
ceived bv  the  U.  S.  Treasury  Dept., 
100  McAllister  St.  San  Fra:iclsco. 
Calif.,  under  Inv.  SF-3708-47  for  fire 
extinguisher  liquid  and  charges  fob 
San   Francisco. 


CHC  639 

CHC  690 
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2/17/47 

Structural  Steel 
Contract  Awarded 

YAKIMA  PROJECT,  Washington. 
—Pacific  Car  &  Foundry  Co.,  Seattle. 
Wash.,  at  $1478.  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver.  Colo.,  under  Spec.  1622  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Sunnyslde.  Wash.,  structural  steel, 
Including  beams,  diaphragms,  bear- 
ings and  rivet  bolts  for  county  road 
bridge  at  station  366/28.00.  wasteway 
No.  5.  Yakima  Project.  Washington. 
The  material  will  be  Installed  by  the 
government. 


42 


Supplies,  Equipment 

Sub-Contract 
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2/17/47 

Structural  Steel 
Contract  Awarded 

YAKIMA  PROJECT.  Washington. 
—Schmidt  Steel  Co..  Portland,  Ore., 
at  $620,  f.o.b.  Portland,  14%  10  days, 
awarded  contract  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1597  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Sunnyslde,  Wash., 
all  miscellaneous  structural  steel  for 
intake  structures  for  areas  No.  5,  6. 
7.  10.  12  and  17.  Roza  Division.  Yak- 
ima Project.  Washington.  All  of  the 
materials  will  be  installed  by  the 
government. 


yard    bowl,    ail 
matic    tires. 
Tractor:  Case  Model  C.  I. 
wheel  type. 

Tractor:  Case  Model  L.  I., 
whee?  type,  side  power 
takeoff,  tire  pump,  du6.l 
rear  tires. 

Used  Hudson,  Standard 
Six  short  block  engine  as- 
sembly.   No    20S48S7,    with 

head   and   sub.    pan. 
Used      International      HD 

232    short   block   assembly. 

No.    DR-59094. 

Used      International      HD 

231-1361      Cylinder      block 

only,     wltjh     piston.s     and 

piston   pin?. 


2/17/47  •     43 

Fire   Hydrants— Bids  Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
The  following  submitted  bids  Feb.  12 
to  the  East  Bay  Municipal  Utility 
District.  Room  406  512  16th  St.,  Oak- 
land,  Calif.,  under  LS-377  for  fur- 
nishing 100  fire  hydrants  and  fire 
hydrant  accessories. 

The  work  involves : 

Schedule  I — Fire  Hydrants 

(1)  80  type  "A"  EBMUD  standard 
fire  hydrants,  equipped  with  1 
2%-in.  and  1  4»4-ln.  outlets; 

(2)  10  type  "A"  EBMUD  standard 
fire  hydrants,  equipped  with  1 
3-in.  and  1  4»4-in.  outlets; 

(3)  25  type  "B"  EBMUD  standard 
fire  hydrants,  equipped  with  2 
2»4-ln.  outlets; 

(4)  5  type  "C"  EBMUD  standard  fire 
hydrants,  equipped  with  1  2%-in. 
outlet; 

(5)  10  type  "C"  EBMUD  standard 
fire  hydrants,  equipped  with  1 
3-in.  outlet. 

Schedule    II— Fire   Hydrant 

Accessories 

(1)  25  cast  iron  hydrant  elbows,  3-ft 

I         Jong,  4-in.  bell,  rough; 

cubic  1  <2)  100  cast  iron  hydrant  elbows.  3-ft. 


SAN    FRANCESCO  COUNTY 
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2/17/47 

Sale   of    Equipment 

SAN  FRANCISCO.  Calif.  —  UntU 
Feb.  21.  3  p.  m.  bids  wlil  be  receiv- 
ed by  the  State  Division  of  High- 
ways. J.  W.  Grace,  Supt.  of  Equip- 
ment, Shop  4.  2001  Van  Ness  Ave. 
San  Franclaco,  Calif  ,  for  sale  of  the 
fi>llowlng  equipment  located  at  1045 
Derby  Ave.,  Oakland: 
CHC  6965  Automobile:       Ford 


long,  6-ln.  bell,  rough. 
Schedule  II   (Alternate)— Fire 
Hydrant  Accessories 

(1)  25  cast  Iron  hydrant  elbows,  3-ft 

,ox  i^"^'  *"*"•  ^*"'  '*^«**  and  drilled; 

(2)  100  cast  iron  hydrant  elbows,  3-ft 
long,  6-ln.  bell,  faced  and  drilled. 

M.  Green  berg's  Sons,  765  Folsom 
St.,  San  Francisco  7,  Calif.,  Sch.  I 
ili,f®-^^'  ^2)  $78.90,  (3)  $67.15,  (4) 
$52.10,  (5)  $52.40.  total  $7169.75;  Sch. 
II  (1)  $20.50.  (2)  $21.75,  total  $2687.50; 

»*    .  ILf'^*'""**®    <^>    *24,   (2>    $25.50, 
total  $3150. 

Atlas  Elevator  Co.,  San  Francisco, 
Sch.  I  (1)  $140,  (2)  $140,  (3)  $119,  (4) 
$112.   (5)    $112.    total   $13,055. 

Phoenix  Iron  Works,  2nd  and  Cas- 
tro Sts..  Oakland  7.  Calif..  Sch.  I,  no 
bid;  Sch.  II  (i>  $19.60,  (2)  $20.85. 
total  $2575;  Sch.  II  alternate  (1) 
*22.85,   (2)  $24.40.  total  $3011.25 


DWELLINGS,  three  1 -story,  $5500 
each;  W  43rd  Ave  100,  125.  150  9 
Lawton  St;  owner  and  builder,  C 
Ingerman.   2340  22nd   Ave. 

ALTER  apts.  $15,000;  1949-1961-1953 
Green  St;  owner  and  contractor, 
Geo   Wilooxscn,   premises. 

ALTER  dwelling,  $1000;  28  Sylvan; 
owner  and  contractor,  J  Deites, 
premises. 

ALTER  dwelling,  $2750;  370  Madi- 
son ;  owner,  John  P  Kelly,  352  Mad- 
ison. 

ALTER  dwelling,  $1000;  3271  2l8t 
St;  owi.ers,  Viola  and  Eunice  Hec- 
ly,    premises. 

ALTER  dwelling,  $2000; 'f531  Eighth 

Ave ;   owner,  E  W  Harris,   prem. 
ALTER  ."tore,   $12.50;  4— 29th   Street; 

owner,     Mary     Cody,     Burlingame; 

contractor,    J   &    s    Constr   Co,    156 

Castenada. 

ALTER    flats,    $8C0;    2116    Post    St; 

owner,    Antoine    Moses,    premises. 
ALTER  flats  and  office,  $1000;  1271- 

73    Turk    St;    owner,   G   Mata,   2214 

Fillmore    S:t;    contractor,    Martinez 

&  Calhoun,  528  Heti.iock. 
ALTER  office  bldg,  $800;  36  2nd  St- 

owner,  Victor  Adding  Machine  Co, 

63  St-cond  St-  contractor.  Phoenix- 

Simptor  Co.  520  3lh  St. 
DWELLINGS,    two   2-story    fr,    $10,- 


INSULATION 

..for  piping,  boilers, 
industrial  equipment 
and  refrigeration 
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42— MISC.    SUPPLIES    AND 
MATERIALS 
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2/17/47 

Diesel  Oil  ard  Stove  Oil 

Low   and   Only   Bidders 

SACRAMENTO.  Cal.f.,  Sarramen- 
■S  w""  .  ~  Following  submitted  bids 
Feb  13  to  the  State  Purchasing 
Agent.   Sacramento.   Calif.,  for  dieaei 


42 


2/17/47 
Coll  Springs 
Bids  Wanted 

SAN  FRANCISCO.  Calif— Until 
February  24.  3  P.  M..  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H  Gerr>-.  270  City  Hall.  San  Pran- 
(■\r,vo,  Calif.,  under  bid  No.  3837  for 
furnishing  and  delivering  1790  coll 
springs. 

Specifications  obtalnaL'%  from  the 
above  office. 


Mod.  81  A,  2-door  Sedan. 

CHC  6688  Automobile;  Chr>'sler.  19i7 
Mod    Royal,  4-door  sedan. 

CHC  6647  Pickup:  Fcrd  ^  ton  Ex- 
press. 85  HP,  Mod.  77 

CHC  6822  Pickup-  Roo  '-i  ton  Ex- 
press.  1938,   Mod.   650. 

CHC  70.19  Truck:  Reo  2  ton  Chassis 
and  cab.  1938,  Mod.  2D4. 

CHC  7340  A-jtomobile:  Ford  Tudor 
Sedan.     19.19.     Mudel     91 A 

CHC  7429  Pickup;  GMC  %  ton  Ex- 
pres.^,    1939.    Mod.    AC132. 

CHC  8005  Automobile:  Hudson  4- 
door  sedan.  1941.  Deluxe 
Mod.    lOP    (burned). 

CHC  42  Pump  Unit :  F'ortable  4  in. 
x  5  \n.  ringle  plunger, 
Palrb.ank'j-Morse    make. 

CHC  73  Roller :  Hercules  Power  7 
ton.  Mod.  60,  3-wheel.  Her- 
cules   Mod.    J.X.B.    motor 

CHC  86  Roller:  Gallon  Power.  6- 
trn    Warrier,    3-wheel 

CHC  680  Tractor.  Case.  Mod.  CI, 
side  power  takeoff,  tire 
pump,  6.00x16  front  tires 
11.25x24    rear    tires 


2/17/47 

Dump  Truck   Rental 

Low  and  Only  Bidders 

SAN    MATEO    and    SANTA    CRUZ 
COUNTIES.— The    following    submit- 
ted   bids    February    13    to    the    State 
Division  of  Highways,  J.  H.   Skeggs, 
1938!  district  engineer,  2001  Van  Ness  Ave 


San  Francisco,  Calif.,  for  rental  of 
one  or  more  pneumatic-tired  dump 
trucks  of  not  less  than  4  cu.  yd 
capacity,  for  approximately  200  hours' 
ser\ioe  each  for  use  in  San  Mateo 
and   Santa  Cruz  Counties. 

Ray  Moore,  $3.5275. 

Peter  Sorensen,  $3.60. 

H.  E.  Springer,  $3.6575. 
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ENGINEERING 

IN 

WOOD 

Laniinated  Lumber, 

Beams,  Arches, 

Trusses 

J5saii8»g!Sg 

INCOapOtATtD 

22a  Moiitiioin«iry  Atrwit.   Yukon  0-0407 
Sun    Fruncitco  4,  Culll. 


2/17/47  42 

Douglas   Fir  Lumber 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.- Until  March  3,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver.  Colo.,  under  Inv.  A-48-806- 
A-5  for  Douglas  fir  lumber,  f.o.b. 
shipping  point  and/or  Clovis.  Calif. 

Specifications  obtainable  from  the 
above  office.- 


I014 


Barramento  Offlco: 

8th  St.,  Phon*  Sao.  3«M3 


2/17/47  42 

Guardrail— Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California— Until  February  25,  2  P. 
M.,  bids  will  be  received  by  the  U.  8. 
Hureau  of  Reclamation,  Customs 
House.  Denver  2,  Colo.,  under  Inv. 
R-33.127-A  for  20.844  cu.  ft.  standard 
metaj.  plate  highway  guardrail,  beam- 
type,  complete.  Including  supports, 
brackets  and  bolts,  to  fit  8x8-inch 
wood  posts,  12-ft.  centers  with  118 
'•nd  panels,  f.o.b,  shipping  point  and/ 
or  Coram.  Calif. 

Specifications  obtainable  from  the 
.-ibove  office. 


2/17/47 

Motor-Control   Equipment 

YAKIMA    PROJECT,    Washington. 
—Until  April  3.  2  P.   M..  bids  will   be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation.    Customs     House.     Denver, 
Colo.,    under   Spec.    1701   for  furnish- 
ing and   delivering  f.o.b.   cars  at  the 
shipping   point  or   f.o.b.    cars    at    Po- 
mona, Moxee  City.  Zlllah,  Sunnyslde, 
Grandview.  North  Prosser  and  Whlt- 
stran.  Wash..  12  sets  of  motor-control 
equipment  for  2300-volt  motors  rang- 
ing   In    size   from  200-hp.  to   SOO-hp. ; 
four  sets  of  motor-control  equipment 
for   440-voIt    motors    ranging    in    size 
from   100-hp.   to   150-hp.,  for  installa- 
tion   in   pumping  plants  for  pumping 
areas  Nos.   1.  2.  3.   4.  5.  6.  7,  8,  9.  9A, 
10.  12,  14.  15,  16  and  17.  Roza  Division, 
Yakima     Project,     Washington.     The 
apparatus  and  equipment  will  be  in- 
stalled by  the  government.  The  speci- 
fications do  not  contain  a   provision 
for  liquidated  damages  for  delay.  No 
charge  for  copies  of  the  specifications 
to  prospective  bidders;   to  others.  $1, 
not    returnable. 


2/17/47 

Traveling  Crane  and    Lifting   Beam 

Low  and  Only  Bidders 

BOISE  PROJECT.  Idaho.— The  fol- 
lowing submitted  bid.s  February  11 
U.  the  U.  S.  Bureau  at  Reclamation, 
Denver,  Colo.,  under  Spec.  1639  for 
furnishing  and  delivering  fob.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Mountain  Home.  Idaho,  one  (1)  30- 
ton,  3-motor  overhead  traveling  crane 
and  one  (D  lifting  beam  for  the  out- 
let works  valve  house  at  Anderson 
Ranch  Dam  and  power  plant,  Boise 
Project,  Idaho.  The  crane  and  lifting 
beam  will  be  installed  by  the  gov- 
ernment: 

Judson-Pacific-Murphy  Corp.,  San 
Francisco,  Calif.,  $22,455;  ship  460 
days;  45.000  lbs.;  f.o.b.  Emeryville. 
Calif. :  terms  net.  No  equalization 
offered. 

Cyclops  Iron  Works,  San  Fran- 
cisco, Calif,  $24,600:  ship  360  days- 
60,000  lbs.;  f.o.b.  destination;  terms 
net   No  equalization  offered. 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  Son  Fronfisco 
V-  tcleph^e:  HEcrlock  4884 


PAINTING 
DECORATING 

INTERIOR. EXTERIOR 

Hoor  Finishing  -  Paper  Hanging 

Free  Eitimating 

All  Work  Guaranteed 

Ml  M22 

• 

JERRY  J.  STONE 

2411   tNgailt  St..  San  Fraiicitee 
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2/17/47 

Turnout  Gates  and  Gate  Lifts 

Bids  Wanted 

BOULDER     CANYON     PROJECT 


STEELFORM  S 

STECLTUK  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINOINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Str««f       DOuglot  SS83       Son  Francisco 


O'NEILL  LUMBER  CO. 

Distrtbutors  of   West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  .  GArfieM  9110 


1999  Evan*  Ave. 
San  FranrlM-o,  Calif. 

Phon*:  GArficId  9110 


.  .  .  YARDS    AT  .  .   . 
755    County   Road 
San   Cirlo*.   Calif. 

rhonc:   San   Carlo*   204 1 -M 


'For  a  Square  Deal  Call  O'NeiU" 


507   Ronanra    Road 

Lai  V»gaa,   Nevada 

rhnnr.-   L»t  Vagaa   Ji44 


. 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMnOIATE  DEIFVERY  OR 
FUTURE  COMMITMENT 

Call  TWiT?oaks  6206 

L.    H.   CLAWSON   CO. 

INSULATORS  FOR  THH  PAOFIC  COAST 
219  PACIFIC  BUILDING  OAKLAND.  CALIF. 


MONDAY,  FEBRUARY  17.  1947 


DAILY     PACIFIC     BUILDER 


000  cHch  :  W  Pi.Lblo  75.  100  S  Ve- 
Ibmo;  owner  an!  builder,  i  Bald- 
\\«nBon.  80J    Randolph. 

AAK-ACrtt  bio^^  ^iMiif :  stt  3nl  Ave 
apd  Bplboa :  owner.  Nick  Koufoj, 
002  4th  Ave;  contractor,  J  *  ST 
Constr   Co. 

ALTER  .store,  «7f:0;  W  Polk  S^  bet 
Union  and  Green .  owner,  T  D 
Amlco,  2345   Polk   St. 

SIGN,  electric,  $700;  SE  Cor  11th 
and  Mi.«^^8ion  Sis;  owner,  Goodyear 
Tire  &  Rubber  Co.  prem ;  contrac- 
tor, Elec  F'roc'.   Corp,  910  HarrLson. 

ALTER  winery,  $900:  2360  3rd  St; 
owner,  Pollegiini  Bros,  premises; 
contractor,  Poter  D  Scatena.  1265 
Shafter. 

BUILDING  PERMITS 

Granted 


8AN    FRANCISCO   COUNTY 
FEBRUARY   14,   1947 


OAKLAND 


^ 


EXTEND     house     front,     $2750:     370 

«»  w*"l,  ^*  '•  owner,  John  F  Kelly, 
352   Madison. 

^«^^^^  foundation  and  basemmt 
»1000;  329  Goethe;  owner  and  con- 

.  r  ^l^''-  ^^"^  Clark.  1538  Irvine  St 

ALTER  dwellir.K.  S500;  62  Dlvisa- 
dero  St;  owner.  B  M  Mullen,  62 
DiviFadoro  St:  contractor,  Lloyd 
Hunter,  2226  44th  Ave. 

REMODB:l  interior.  $2000;  2714  Web- 
fter;  owner.  Mrs;  Lillian  E  Pattv 
2515  Octavla   St.  ^ 

^^Fd^^  *^*'®  damapre,  $4000;  i326 
28th  Ave;  o<wner,  J  Doian.  c/o  con- 
tractor; contractor.  Ira  W  Cobum 
2048   Market   St. 

REPAIR  fire  damage,  $S,006;  614 
Brunswick  St;  owner,  A  Kelly    c/o 

oJ?/l\,'^°r^™^^o''-    ^^    W    Cobum. 
2048  Market  St. 

INSTALL  new  roof  and  floor  on  sun 
deck  $2000;  490  Anita  St;  owner. 
H  S  Scott,  premises. 

REPAIR  fire  damage,  $1000;  38  Cal- 
houn Terrace;  owner,  I  Hoeffler 
c/o  cntr;  contractor,  Ira  W  Co- 
bum,    204S    Market    St. 

^^AIR  side  with  asbestos.  $500- 
1348  Ellis;  owner.  Wqi  Gordon! 
prem;  contractor.  American  Const 
Co.  48  Hoff  St. 

RELAY  concrete  floor,  $6000;  131 
Mission  St;  owner.  Mrs  Nettle 
Post,  c/o  cntr;  contractor,  Alf  P 
PJsher,  300  Montgomery  St;  arch- 
itect,   E   Musson    Sharpe,    277   Pine 

^^  ^^  ^    Delta;   S  Arleta  75  and 

DWELLINGS,  r.ixteen  1-story  frame. 
NE  Cor  Eillot-Teddy;  N  Teddy  25 
E  Elliot.  S  Ravmond  75,  125"  100 
W  Delta  ;  S  Arolta  75.  50  E  Elliot 
$5600  each:  E  42nd  Ave  250  North 
Vicente.  $5500;  N  Mangels  200  225 
E  Rldgewood,  $6500  each;  N  Mo- 
rage  82,  57  E  45fh  St.:  S  Broad  266 
291.  241  E  Orizaba:  N  Lawton  57 
82  W  44t<h  Ave.  $6700  each  ;owner. 
Atlas  Realty  Co.  1800  Judah  St- 
contractor.  Pacific  Coast  Constr 
Co.   1500  Judah    St. 

PARTITION  office.  $1500;  3)3  Da- 
vis St;  owner  and  builder,  Allied 
FVoduce   Co.    premises. 

ETEND  rear.   $1000;    1415   Irving  St 
owner    and    builder     A    M    Jerald, 
1207   32nd    A\e;    architect.    Vincnt 
Buckley.   110  Sutter  St. 

REMODEL     mlerior.     $1000:     1840-42 
Palk  St;   owner.    Service   Dlstribu 
tors.     Inc.     20O     Financial     Center 
Bldg;    contractor,    P^ine    Carpenter 
Shop.    1669    Powell    St. 

REMODEL  interior,  $500;  469  O'- 
Farrell  St;  owner.  eSrvice  Dlstrib- 
utors^_Inc.  200  Financial  Center 
Bldg;  .-"ontractor.  Rane  Carpenter 
Shop.  1*J59  Powell  Si. 

FOUNDATION,  $4000;  N  Post  St  27 
E  Buchanan:  ownei.  Dr  B  Bovel'. 
401    Navy    Road,    Hunters    Point. 


FTOE  REPAIRS.  $10pO:  749  26th  St; 
owner.  Morgan  Realty  Co,  4243 
Telegraph  Ave;  builder,  Westwood 
&  Lehner,  595  Merrit  Ave. 

ADDITION.  $1500;  4543  Redding  St; 
owner  and  builder,  John  R  Leo- 
pold, premises. 

DWELLING  (1-story.  6-room).  $8000; 
998  63rd  St;  owner,  Arthur  C  Cole- 
man, 715  39th  St;  builder,  Charles 
C  Terrell,  1219  14th  St 

DWELLING  (l-8tory.  4-room),  $5000; 
2111  9€th  Ave;  owner  and  builder, 
H  P  Fisher,  376  17th  St. 

ALTERATIONS,  $1000;  861  McElroy 
St;  owner  and  builder,  Mrs  Estella 
Fuller,  premises. 

MOVE  BUILDING,  $1000;  1051  81st 
Ave;  owner  and  mover,  Frank 
Carso.  6104  E  11th  St. 

FIRE  REPAIRS,  $4000 ;  7  Selkirk  Cir- 
cle; owner,  George  Gibson,  prem; 
builder,  Carlson  &  Malset,  3190 
Texas  St. 

DWELLING  (2-8tory,  4-room),  $9950; 
7825  Outlook  Ave ;  owner  and  build- 
er, H  Pitchford,  8619  MacArthur 
Blvd. 
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DALY  CITY 


DWELLING  (5-room),  $8000;  Lot  1. 
Block  26.  Crocker  Tract;  owners, 
Mr  and  Mrs  R  Heckinan,  24  Rice 
St;  builder,  Joseph  Ragnl  &  Sons, 
134  Acton  St. 


8AN  JOSE 


CITY    OF    SACRAMENTO 


REMODEL  Interior,  $2800;  1722  7th 
St;  owner.  General  Mills;  contrac- 
tor. A  L  Miller. 

GARAGE.  $4950;  7th  nnC  8th  Streets 
on    'I"   Street ;    owner.   Sacramento 


ALTERATIONS    (business   building) 
$3000;   361    S    1st    St;    owner.    W   P 
Fuller   Co.    prem;    builder.    Bridges 
Construction  Co,  1071   Pine  St,  San 
Jose. 

RESIDENCE.  $8000;  438  N  9th  St; 
owner,  N  Argero;  builder,  M  Pelle- 
grini. 

FOUNDATION  (residence).  $500;  620 
N  10th  St ;  owner  and  builder,  Ino- 
cencio   Mendez. 

ALTER  OFFICE.  $8000;  435  Stock- 
ton Ave;  owner,  Muirson  Label  Co, 
premises;  builder,  Carl  N  Swenson 
Co,  P  O  Box  558.  San  Jose. 

RESIDENCE.  $6600;  1036  Locust  St; 
owner,  Joseph  Amestra ;  builder,  V 
R  Camlnetti,  975  Vine  St,  San  Jose. 

ALTER  OFFICE,  $5200;  701  Lenzen 
Ave;  owner  and  builder,  Le  Deit 
Glass  Co,   premises. 

FOUNDATION  (business  building). 
$1000;  869  S  1st  St;  owner,  Tom 
Spivey;   builder,  D  C  Matthew. 

ALTERATIONS  (business  building), 
$750;  35  E  Santa  Clara  St;  owner, 
Joe  Wasserman,  premises;  builder, 
O  E  Anderson,  398  Menker  Ave, 
San  Jose. 

ALTERATIONS  (business  building). 
$5000;  233  W  Santa  Clara  St;  own- 
er. United  Broadcasting  Co,  prem; 
buiWer,  O  E  Anderson,  398  Menker 
Ave,    San   Jose. 

FOUNDATION  (residence),  $600;  «31 
N  5th  St.-  owner.  Andalin ;  builder, 
Stanley  Tin. 

RESIDENCE.  $7500;  724  N  16th  St; 
owner  and  builder,  Anthony  Jan- 
grus. 

BUILDING  (temporary  accessory), 
$4500;  893  Lenzen  Ave;  owner  and 
builder.    Ersted    Manufacturing  Co. 

BUILDING  (industrial),  $4000;  50  N 
Autumn ;  owner.  Chase  Lumber  Co, 
premises;  builder.  Frank  Surlan, 
Route  3.   Box  509.  Los  Gatos. 

RESIDENCE,  $6000;  556  E  Jackson; 
owner  and   builder,  F  Marsezuerra.  .     ,« 

RESIDENCE.   $6000;    711   N   17th    St;'peb 


Cedar.  1621  Cedar,  1912  Howard; 
owner  and  builder,  Renato  Ales- 
sand  rt. 

DWELLING,  fTOOO;  owner  and  build- 
er. Bams?ey-Marsh. 

DWELLING.  $9000;  1368  Elm;  owner. 
Cantor;    builder.  E  H  Oxendlne. 

WORKSHOP.  $600 ;  1919  Eaton ;  own- 
er. Grant  Montgomery;  builder, 
Naughten  Construction  Co. 

DWELLING.  $10,000;  1544  Magnolia; 
owner.  O  Stanley  Solomon ;  builder, 
D  E  Sanderson. 

DWELLING.  $10,000;  242  Kelton  St; 
owner,  Gordon  Hess;  builder,  John 
Kristjanson. 

DWELLING,  $7000 ;  1366  Alameda  de 
las  Pulgas;  owner  and  builder,  W 
S  Melville. 

53  homes  to  date  this  calendar  year. 
$435,800  building  valuation   to  date 

this  calendar  year. 


C  and  Thomas  J  Woods  to  John- 
son ft  Cameron „ Feb.  7,  1947 

Feb.  13,  1947—2927  Market  St,  Oak- 
land. Paul  Martin  to  Harry  K 
Jensen Feb.  10,  1947 

Feb.  13.  1947— Ptn  Plot  19-A,  Map 
Meek  Town  Tract,  Eden  Town- 
ship, Alameda  County.  Albert  an.l 
Minnie  E  Lobeck  to  whom  It  may 
concern Feb.    7,    1947 

Feb.  14,  1947— House  on  Lots  9  and 
10 :  house  on  Lots  14  and  15,  Block 
16;  house  on  Lots  42  and  43,  Block 
19.  Map  Las  Palmas  on  the  Bule- 
vard.  Oakland.  J  M  Walker  to 
whom  it  may  concern. ...Feb.  13.  1947 


Liens  Filed 


Completion  Notices 


SAN    FRANCISCO   COUNTY 


Recorded 


Accepted 


Feb  11.  1947— W  HAMILTON  67 
S  F«?lton.  John  F  and  Elizabeth 
Brekle  to  Joseph  Ragni 

February  10,   1947 


SAN   MATEO  COUNTY 


owner,  P  Margotari ;  builder,  G 
Bell.   142   S  19th   St,   San   Jose. 

ALTERATIONS  (business  building), 
$5000;  1440  E  Santa  Clara  St;  own- 
er, M  J  Simas.  premises;  builder, 
Kelly  Bros.  648  Almaden  Ave.  San 
Jose. 

ALTERATIONS  (business  building), 
$4000:  1448  E  Santa  Clara  St;  own- 
er,   M   J    Simas.   premises;    builder. 


Recorded  Accepted 

Feb.  8.  1947— »4  Lot  20,  Lot  21,  Block 
7.  University  Heights.  Frank  A 
Coulonbe,  et  al,  to  whom  it  may 
concern Jan.    31,    1947 

Feb.  10,  1947— .866  acre  tract  bound- 
ed by  Lenolt  Tract  Subdivision 
and  B  St.  William  Allen  to  Peter 
Sorensen Feb.   8,    1947 

Feb.  10,  1947— Lot  1.  Block  3,  Bur- 
lingame Village.    Wm    B    Glavia, 

et  al,  to  Frank  Hernandez 

Feb.   6,    1947 

Feb.  10,  1947— Lot  6,  Block  67,  Belle 
Haven  Subdivision  No  2;  Lot  8, 
Block  57,  Belle  Haven  Subdivision 
No  2.  Royal  E  McShea,  et  al.  to 
H  G  Petersen Feb.  10,  1947 

Feb.  11.  1947— Lots  14  and  15,  Block 
1,  Dumbarton  Acres.  Carl  SJoberg 

to    whom   It    may    concern 

Feb.  10.  1947 

Feb.  11.  1947— Lots  29  and  30.  Block 
1.  Oakleigh  Park  Tract.  Carl  SJo- 
berg to  whom  it  may  concern 

Feb.  10,  1947 

Feb.  11.  1947— Lot  10.  Block  4.  Stan- 
ford Gardens,  Menlo  Park.  Floyd 
Lowe,  et  al.  to  Sunlite  Homes, 
Inc Feb.  5.   1947 

Feb.  11,  1947— Lot  5  ,Block  2,  Ken- 
sington Square.  P  J  Murphy  to 
whom  it  may  concern. ...Feb.  10,  1947 

Feb.  11,  1947— Redwood  Village  No 
1.  County  of  San  Mateo  to  Union 
Paving  Co 

Fern.  11,  1947— Capuchino  Golf  Corp 
No  2.  County  of  San  Mateo  to  L 
C    Jensen _ 

Feb.  11.  1947 — Capuchino  Golf  Corp 
No  2.  County  of  San  Mateo  to 
Edward  Keeble  

Feb.  11.  1947— Lot  6.  Ostrander  Sub- 
division. Francis  J  Foster  to 
whom  it  may  concern.    Feb.  1,  1947 

Feb.  11.  1947— Lots  34  and  35.  Block 
4O0.  North  Fair  Oaks.  Lois  Saut- 
ter to  whom  it  may  concern 

Feb.    1,    1947 

Feb.  13,  1947— Lot  55,  Studio  Tract 
E  B  Vaughters  to  whom  it  may 
concem Feb.   8.    1947 

Feb.  13,  1947— Lot  21.  Block  6.  Stan- 
ford Gardens.  Floyd  Lowe,  et  al. 
to  Sunlite  Homes.  Inc.. ..Jan.  14.  1947 
13.    1947— Pacific   Paper   Con- 


8AN    FRANCISCO   COUNTY 


Recorded  Amount 

Feb  ...  J947— E  CLEMENTINA  St 

at  Fourth  St.     Frank,  Guido  and 

Arthur  Mcnlcucci  dba   Arc   Elec 

Co   vs   Frank   and    AnIe   Hospor- 

darsky     $606.00 

Feb  7.  1947—598  HAIQHT  Street. 
Bodily  Mfg  Co  vs  Mr  and  Mrs 
Daniel    P   O'Looney $14,594.89 

SAN  MATEO  COUNTY 


Recorded  Amount 

Feb.  11,  1947— Lots  8,  9,  10,  Block 
4,  Oak  Park  Subdivision,  San 
Carlos.  Ward  Tucker  vs  Harry  C 
Schumacher,  doing  business  as 
Carlos    Food   Market    $9,868.86 


ALAMEDA  COUNTY 


Recorded  Amount 

Feb.  14.  1947— Ptn  Lots  1  and  2. 
Block  A.  map  resubdivision  of 
Kinsell  Tract.  Elmhurst.  , Oak- 
land. Thomas  Rigging  Co  vs  E 
Flener  and  Ah  Nom  Lee $120.00 

Feb.  14,  1947—1042  62nd  St.  Oak- 
land. I.a,ure)  Plumbing,  Heating  & 
Appliance  Co  vs  Leslie  M  and 
Martha  McMlller.  B  A  and  L  M 
Daly    $388.34 

Feb.  14.  1947— Pot  K.  Map  Vicente 
and  Domingo  Peralta  Rancho, 
Oakland.  Henry  J  Kaiser  Co  vs 
Hiller  Development  Corp  and 
Better    Paving   Service |1,876.98 


Release  of  Liens 


SAN   MATEO  COUNTY 


Recorded                                        Amount 
Feb.  10.  1947— Leland  S  Case,  doing 
business  as  L  S  Case  Co,  to  Man- 
uel F  Lucas  _ 

Feb.  11.  1947— Lot  6,  Block  7,  Bel- 
mont Property  Subdivision  No  1. 
C  J  Mathleson  Plumbing  &  Heat- 
IngCo  to  M  M  MriUard $92.03 

Cessation  of  Labor 


plumber.    Win    Christy;    5    pi    fix;    3 
gas   op;    12   water  con. 

H28  Cent-r  St;  owner,  Delmai 
Cleaners:  plumber,  G  Murray-  1 
pi    fix  ■' 

IWfi  K  i2nd  St;  owner,  McAdams 
plumber,  C  Roland;  10  pi  fix;  6  gas 
op  20   water  con. 

1607  ftSid  Ave;  owner,  C  Church; 
plumber,  O  Hanson;  6  pi  fix;  4  gas 
op;   20  water  con. 

7979  .Mtn  Blvd ;  owner,  Lewis  Const 
Co;  plumber,  Morrill;  i2  pi  fix;  3  gHs 
op:  20  water  con. 

3866  Maybell  Ave;  owner,  E  Fleu- 
ner;  plumber,  J  Tancredy;  3  pi  fi»; 
3  water  con. 

8821  Hillside;  owner,  A  Calval ; 
pli^mber,  Wm  .Souza;  8  pi  fix,  2  gas 
op;  12  water  con. 

2C6  Mth  Ave;  owner,  R  Hardie; 
plumber,  N  Priviatl;  4  pi  fix;  1  gas 
op;   10  water  con. 

7tt07  Haw  ley  St;  owner,  Lynch, 
plumbei,   J  R   Pierce;    1   pi   fix. 


Furnace  Permits 


OAKLAND 


40    Moss    Ave;    owner,    _ ; 

dealer,  B  Wecse ;  floor. 

1639  20th  Ave;  owner,  J  Vascon- 
ciloz;    dealer,    O    Hanson;    floor. 

1715  20ih  Ave;  owner,  J  Vaacon- 
ciloz ;    dealer,    O    Hanson ;    floor. 

2001  40th  Ave;  owner,  Lyles;  deal- 
er,   Gernhardt    Strohmaler;    floor. 

4166  Whlttlo  Ave;  owner.  Thomp- 
son; dealer.  Gernhardt  Strohmaler; 
floor. 

9250  Skyllr.e  Blvd;  owner,  Barnes; 
dealer,  Atals  Htg  &  Vent  Co;  cen- 
tral furnace. 

1016   4l7h   Avenue;    owner.  Warm; 


STEEL 


USED   MATERIAL 

75  Ton8  I  Beams  and  Channel 

Iron  Fire  Escape  Landings 

and  Laddern 

SYMON    BROS. 

Wreckers 

E.  14«h  St.  af  22iid  Avenue 

OAKLAND 

Pken*     ....     KEIIeg  2-3771 


/\  I.  I     M    I    \    E   \ 


PUTTYLESS  GLAZING 


SAN   MATEO  COUNTY 


verters  to  Younger  Construction 
Co Feb.   4.  1947 

Feb.  13,  1947— Lots  10.  11.  12,  Block 
7,  Milli*  Park,  San  Bmno.  Richard 
Delucchi  to  Richard  Delucchl  ft 
Co Feb.  10.  1947 

Feb.  13.  1947— Lot  13.  Block  4,  Lo- 
mita  Hills.  Hills  Development  Co 
to  Defense  Homes  Construction 
Co Feb.    8,    1947 


Recorded  Labor  Ceased 

Feb.  13.  1947— Lot  7,  Block  10.  San 
Mateo  Knolls.  E  F  Wllkle,  et  al, 

to  whom  it  may  concem 

Jan.  20,  1947 

Feb.  13.  1947- Lot  6.  Block  28,  San 
Mateo  Terrace  No  7.  John  J  Ker- 
rigan Jr,  et  al,  to  Sponheim  A 
Caster Jan.  18,  1947 

^ ^ 


Non  -Responsibility 


Kelly  Bros.  648  Almaden  Ave,  San  Veb.  137  IMT-l^jt  ii,' Block ' 4.  'Lo- 
•'*^**-  mita  Hlll.s.   Hills  Development  Co 


SANTA    CLARA    COUNTY 


1715   7th    St 
DWELLING,    five- room.    f'OO;    22«7 

3rth    .St :    owner    iir.d  r,    Oer 

F  V.iughn.  2811   37th   &« 
DWELLING,  3- room.  $3KA^,         3  57tli 

St :    cwTier,    H    Dunc-an .    roii.ractor, 

Lopez    15ro.s,    1511    19lh    St. 
QUONSET  bldg.  $1.5.000;  912  17th  St: 

ov/ner.    Arnold    Vogel :     contractor. 

Chas  Guth.  1515  27th  St. 

Housing  Probe 

(Continued  from  Page  1) 

er-omphasis  on  low-cost  hou.sing, 
and  recommended  that  the  stale 
board  of  public  works  be  author- 
ized to  study  the  cheapest  mean.« 
of  constructing  a  safe,  modern 
home.  He  asserted  that  prefab 
housing'  meeting  all  the  require- 
ments of  the  convent'onally-built 
home,  cannot  rompe'ic  in  co.'it.  He 
paid  it  would  cost  a.s  much,  or 
more,  than  the  regularly  built 
home. 

James  W.  MoCrary,  regional 
economist  of  the  office  of  the  hous- 
ing expediter,  gave  statistics  out- 
lining the  housing  iie.^d.  Ho  said 
27*%  of  all  California  married  vei- 
erans  are  .=ih'irin^  homes  Of  8,- 
500  units  authorized  in  Northern 
California  in  a  given  period,  only 
726  were  built  for  rent.  Only  81 
permit.<»  were  issued  for  constuc- 
tion  tf»  rf>nt  under  $50. 

One  recommendatior  wa.«*  that 
veterans  building  now  should  be 
tax  exempt  on  inprovements  (or 
construction)  on  tHe  land,  and 
should  pcy  taxe"»  on  the  land  only 
for  a  period  of  five  y«ar8. 


to    Defense    Homes   Construction 

Co Feb.  13.  1947 

Feb.    13.   1947— Lots   Z  to   13.    Inclu 


Countv     contraoror     A     I      Miiiap  ~ Feb.    13.   1947 — Lots   2  to   13.    IncIu- 

1715  7th    St  •*    ^    **'"*'^-    DWELLING.  16000;   Magnesun   Loop.'      «ive.  Block  1.  Homevlew.  Belmont 


Los  Gatos;  owner  and  builder.  H  H  ,     Grand    Homes.    Inc,    to   Wm  Spl- 

Comb.i,     425     Monterey     Ave,     Los  ,     vock Feb.  11.  1947 

^•atofl.  Feb.  13.  1947— Lot  11.  Block  7.  Dum 


ADD  TO  SHOP.  $4000:  307  W  Camp- 
bell Ave.  Campbell ;  owner  and 
builder.   Roy  Ford,   premises. 

ALTERATIONS.  $500;  Route  5,  Box 
203,  N  White  Rd,  San  Jose;  owner 
an  dbuilder,  F  F  Christennen.  prpm. 

GARAGE.  12000;  east  side  Railroad 
Ave,  Campbell ;  owner  and  builder. 
HuKh  Nelson,  57  Dillon  Ave,  Camp- 
holl.    • 

DWELLING.  16600;  Capitol  Ave.  San 
Jo.se ;  owner  and  builder,  M  Adrian. 
Villa  Ave,  San  Jose. 

DWELLING.  $5000;  Alexander  Ave 
off  Madden  Ave;  owner  and  build- 
er. L  Fiksdal.  471  N  18th  St.  San 
Jose. 

ADDITION.  $600:  386  Irving  Ave.  San 
Jose;  owner  and  builder,  S  Piazza, 
premi.ses. 

DWELLINGS  (10).  $7000  each;  Lots 
124  to  133.  Mablum  Gardens:  owner 
and  builder,  Taylor  &  Lewis.  65 
Victory   Lane.    Los  Gatos. 

SAN  CARLOS 


barton  Park.  Mllland  Develop- 
ment Co  to  Mills  Construction  Co 
Feb.    10.    1947 

ALAMEDA  COUNTY 

P.ecorded  Accepted 

Feb.  14.  1947—3040  Brookfield  Ave. 
Oakland.  James  J  Mooney  Jr  to 
V  N  Jenaen Feb.  14.  1947 

Feb.  14,  1947— Lots  8.  18  and  22. 
Block  3,  Tract  722.  Eden  Town- 
ship, Alameda  County.  R  W  Mar- 
shall to  David  D  Bohannon  Or- 
ganization  Tb.    6.    1947 

Feb.  13,  1947—971  69th  Ave,  Oak- 
land. General  Electric  Co  to  Mc- 
Mahon  Engineering  Co  Feb.  11.  1947 

Feb  13.  1947—8720  MacArthur  Blvd. 
Oakland.  Mary  L  Radley  to  Fred 

Mala  and  R  W  Delguldlce 

Feb.  12.  1947 

Feb.  13,  1947—18759  Carlton  Ave, 
Hayward.  Ethel   B  and    Leroy  C 

Lowell    to   R  W   Delguldlce 

Feb.    8.    1947 

Feb.    14.    1947— Lot    1064.   Map   Hop- 


■ — ■ ■ — ■     reo.    n.    imt — -uai    iuryi.    jvuip   nop- 

DWELLINGS    (S),    $9000    each;    1617      kins  Town.  14  acre,  Oakland.  Jean 


PETERSEN  EHCINEERINCXP- 


CONTRACTORS 


SAN  FRANCISCO 
VAIenela  5005 


LINE 
CCN5TRUCTION 


EARTH 
BORING 


ss. 


SAN    FRANCISCO   COUNTY 

Feb  13,  1847— LOT  7  Blk  7.  Ingle- 
slde  Terrace.  Edgar  J  FIt«ger- 
Rld  as  to  Improvements  on  prop- 

TtV. 

Feb  13.  1947— SE  PRAGUE  and 
flW  Russia  Ave.  Department  of 
Veterans  Aftairs  of  State  of  Cal- 
ifornia as  to  improvements  on 
property. 

Feb  1.1,  1947— NE  RUSSIA  AVE 
and  NW  Prague.  Department  of 
Vets  Affair)!  of  State  of  Calif  as 
to  Improvf-meifH  on    property. 


U.S.  Pat.  21/1 J19 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  •MinuMa,  or  •nginaarinf  dcaignf 
rovcrinR  a  complria  Inatallallon.  includ- 
ing (haat  rnalal  raquiramanU  .  .  . 


CALL 


EXiRooK  II  as 


Exriutiva    Diatributori    for 
Northrm    California 

McKune  M«fal  Products  Co. 

26A  Tehama  St..  San  Froncitcp,  3 


Plumbing  Permits 


OAKLAND 


2267  98th  Ave  owner,  E  Van  Ness; 
plumber.  Wm  Christy;   11  water  con. 

2247-56  98th  Ave;  owner,  E  Van 
Ness;  plumber.  Wm  Christy;  11  wa- 
ter con. 

2241-47  9rth  y\ve;  f.wner,  E  Van 
Ness;  plumber,  W,n  Chri.sty;  11  wa- 
ter con. 

92  5th  Ave;  owner.  Trl  Metal  Coip 

plumber.  A  J  King;  4  pi  fix;  4 
water  con. 

.?4.37  38th  Ave ;  .jwner.  E  Paulson ; 
plumber,  T  Donaldson;  22  water  con. 

4701  E  14th  St;  owner.  Emerson, 
plumber.  M  Avl'.la:  1  pi  fix. 

3-136    Henrj'»tta    Kt ;    owner ; 


CONCRETE 
CUTTING 

RY  HOUR  OR  CONTRACT 


All  Kind* 

Contrarlora 

Kquipmant 

Ranted  .  .  . 

Fujlv 

Mainlainad  8C 

Oparaltd 


DOuglas 
4790 


Day  and  Night 


ROSENBERG  BROS. 

Cesfracfert 

12  Oak  Grove  St.'y'/iiXX* 


GEORGE  M.  PHILPOTT  CO. 
•ryMt  bat.  ffk  and  lOtk  %U..  S.  P. 


COMPRESSORS 

PUMPS 
CONCRETE  IREAKERS 

RENTAL   SERVICE 

Drill  Stool    •    Gadt    •    V-Belts 

Wire  Rope  and  Pittiagt 

■all  ft  Roller  ioorlaft 

SAN  FRANCISCO 

HEmleck  S475 
OAKLAND 

HUmboldt  Ut« 


4 
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PAGES 


DAILY     PACIFIC     BUILDER 


MONDAY.  FEBRUARY  17,  1947 


dealer,  Atlas  Htg  &.  Vent  Co;  cen- 
tral furnace. 

6426  Colby;  owner,  Canham,  deal- 
er,  B   Welse;   floor. 

1614  MacArtbur;  owner,  Scamboir; 
dealer,  B  Weiae;  floor. 

4210  West  Street ;  owner,  Chosso ; 
dealer,  B  W<»iae;  floor. 


Classified  Advertising 


1—    MISCELLANEOUS 


6187  Foothill  Blvd;  owner,  Vnn 
Dyke;   dealer,  H   Lass;  floor. 

2956  Carlson;  owner.  Leland;  deal- 
er. Alias  Iltg  *  Vent  Co;  'loor. 

38th  Ave  ond  Leese;  owner,  Aell- 
vle;  dealer,  Atlas  Htg  A  Vent  Co; 
central.  „         .    , 

1?07  Wellington;  owner,  Kruechel, 
dealer,  Alias  Htg  &  Vent  Co;   floor 

281  Taurus  Ave;  owner,  Cooper, 
dealer.  Atlas  Htg  &  Vent  Co;   floor. 


Electrical  Permits 


Are  you  Interested  In  well-tralneO 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS.  ENGINEERS 
DRAFTSMEN,    SURVEYORS,  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION      ACOOUmTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Infomiatlon  call 
B.   STEVENS,   GArfleld   1617 
Technical  PQsltlons  Agenoy 

BOOKklfetPINQ  fiEBViCE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SKa- 
brlght   4462. (tf) 

KXi^ERT  bKAFTINOSBRVICBC 
FREE  LANCE..  Phone  ORayitone 
4248.  (tf) 


2—     HELP  WANTED 


ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  S!al.  open. 
Chas.  A.  Langlais  Co.,  474  Bryant 
St..  San  Francisco. 

Well-known  Contractors  want  A-1 
SECRETARY  and  STBNO  with  con- 
struction exp.  Permanent.  Good  sal- 
ary. Reply  Box  218,  c/o  Dally  Pacific 
Builder.  •  2/19/47 

Senior  architectural  draftsman,  per- 
manent  position  with  well-established 
Berkeley  firm  of  architects.  Phone 
THomwall  4861.  tf 

FIXTTTRE  and  Cabinet  Designer 
and  Estimator  for  Oakland  mill.  Top 
pay  for  good  man.  Recent  expei- 
lence  required ;  replies  confidential. 
Box  211  c/o  Daily  Pacific  Builder. 

(2/17/47) 


3— POSITION  WANTED 


REG.  CIVIL  ENGR.- STRUCTUR- 
AL DESIGNER.  20  yrs.  exp..  wants 
to  work  for  or  with  architect  or  con- 
tractor. Reply  Box  210,  c/o  Daily 
Pacific   Builder.  (2/14) 


ARCHITECT  20  yrs.  exp.,  A-1 
Tenderer,  industrial  and  residential 
work,  wants  position  as  CHIEF 
DRAFTSMAN     or     PARTNERSHIP. 


SAN    FRANCISCO 

2343  3234  Lyon  St;  owner.  Lamer; 
contractor,    Columbia ;    service. 

2344  3246  Lyon;  owner.  Holts; 
contractor,  Columbia;  service. 

2845  3252  Lyon;  owner.  Billeb; 
contractor.    Col^pibia ;    service. 

2346  8258  Lyon ;  owner,  Ricardo ; 
contractor,   Columbia;    service. 

2347  8264  Lyon;  owner.  Torre; 
contractor,     Columbia ;     service. 

2348  2457  Bay  St;  owner,  Dr  Ro- 
din;   contractor,   Columbia;    service 

2349  1346  Fillmore;  owner.  Brown 
Gables ;  contractor,  Columbia :  range. 

2350  245  Mason;  owner,  Kilroy's 
Joynt;    contractor,   Columbia;    range. 

2351  212  Eddy  St;  owner,  Rltz 
Bar;    contractor,    Columbia;    range; 

2852  1182  Market  St;  owner,  S 
Valkr;  contractor.  Neon  Mainten- 
ance :    signs. 

2353  1282  Golden  Gate;  owner. 
Earl  Thompson:  contractor,  Neon 
Maintenance ;    signs. 

2354  1158  Sutter  St;  owner.  Wil- 
son Candy;  contractor,  Stone-Ryals, 
7  motors. 

2355  Apparel  City;  owner.  Fleisch- 
man ;  contractor.  Central  Electric : 
42  outlet?:  16  switches:  22  plugs. 

2356  815  Tennessee;  owner  A  B 
Chance;  contractor.  Central  Electric; 
4  outlets;  4  switches;  4  plugs;  al- 
terations. 

2357  538  Bryant  St;  owner.  Blue 
Print  Service;  contractor.  Decker 
Electric ;    service. 

2358  2501  Fillmore;  owner.  Cal- 
vary CJhnrch;  contractor.  Decker; 
fixtures. 

235»  369  Pine  St;  owner,  M  T  Co; 
contractor.  Decker  Elec  Const  Co; 
alterations. 

2360  31  2nd  St;  owner,  ;  con- 
tractor, Ets-Hokin  &  Galvan;  6  out- 
lets; 4  plugs;  motors. 

2361  16  Beale  St;  owner,  Hyman; 
contractor,  Bertrand  Electric;  5  out- 
lets; 2  plugs. 

2362  2539   24th    St;    owner ; 

contractor,  John  Philis ;  4  plugs. 

2363  W  43rd  300  N  Pacheco ;  owner. 
United ;    contractor,    Richmond   Elec 


2  switches;  4  plugs;  alterations. 

2405  2376  45th  Ave;  owner,  Rich- 
ard M  Hertz;  contractor,  Marelco, 
Inc;  3  plugs;  service. 

2406  1360  N  200  Market  W  9th  St ; 
owner  and  contractor.  Fox  Theater 
Service  Corp;  alterations. 

24U7  W  comer  44th  Ave  S  Ortega; 
owner.  ;  contractor.  Arc  Elec- 
tric ;  temporary  saw  service. 

2409  2500  35th  Ave;  owner,  Mrs 
Murphy;  contractor.  Arc  Electric; 
range. 

2409  556  Velaaco;  owner,  Thorin- 
Bon;  contractor.  Arc  Electric;  10  out- 
lets; 10  switches;  9  plugs;  service. 

2410  550  Velasco;  owner,  Thorin- 
son ;  contractor.  Arc  Electric ;  10  out- 
lets ;  10  switches ;  9  plugs ;  service. 

2411  554  Valasco;  owner,  Thorln- 
son ;  contractor.  Arc  Electric ;'  10  out- 
lets ;  10  switches ;  9  plugs ;  service. 

2412  538  Velasco;  owner,  Thorin- 
son ;  contractor.  Arc  Electric ;  10  out- 
lets;  10  switches;  9  plugs;  service. 

2413  532  Velasco;  owner,  Thorln- 
aon ;  contractor.  Arc  Electric ;  10  out- 
lets ;  10  switches ;  9  plugs ;  service. 

2414  526  Velasco;  owner,  Thorln- 
son ;  contractor.  Arc  Electric ;  10  out- 
lets; 10  switches;  9  plugs;  service. 

2415  520  Velasco;  owner,  Thorln- 
son ;  contractor.  Arc  Electric ;  10  out- 
lets; 10  switches;  9  plugs;  service. 

2416  514  Velasco;  owner,  Thorln- 
son ;  contractor.  Arc  Electric ;  10  out- 
lets ;   10  switches ;  9  plugs ;   service. 

2417  508  Velasco;  owner,  Thorln- 
son ;  contractor.  Arc  Electric ;  10  out- 
lets ;  10  switches ;  9  plugs ;  service. 

2418  500  Sawyer;  owner,  Jorimson; 
contractor.  Arc  Electric ;  9  outlets ;  9 
switches;  8  plugs;  service. 

2419  515  Sawyer;  owner.  Jorimson; 
Contractor,  Arc  Electric;  9  outlets;  9 
switches :  8  plugs ;  service. 

2420  517  Sawyer;  owner,  Jorimson; 
contractor,  Arc  Electric;  9  outlets;  9 
switches ;   8  plugs ;   service. 

2421  521  Sawyer ;  owner,  Jorimson ; 
contractor.  Arc  Electric;  9  outlets;  9 
switches;  8  plugs;  service. 

2422  525  Sawyer ;  owner,  Jorimson ; 
contractor.  Arc  Electric;  9  outlets;  9 
switches ;  8  plugs ;  service. 

2423  529  Sawyer;  owner,  Jorimson; 
contractor.  Arc  Electric;  9  outlets;  9 
switches;   8  plugs;  service. 

2424  533  Sawyer;  owner,  Jorimson; 
contractor.  Arc  Electric;  9  outlets;  9 
switches ;  8  plugs ;  service. 

2425  511  Sawyer;  owner,  Jorimson; 
contractor.  Arc-  Electric ;  9  outlets ;  9 
switches;  8  plugs;  service. 

2426  339  Teddy  St;  owner,  Heck- 
ert;  contractor.  Arc  Electric;  12  out- 


Builder  °°''    ^^'    '^^^    °'^'^(2/18m)  l^'^*''  "^'^'^^^A  ternportiTy  saw  service 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKERft 
TRUCB:S.  Pacific  Carriers,  Oaklanrl 
KB   4-16M. 


TRANSITS.  117  per  month.  Daniei 
McFarland,  624  Second  Ave.,  Phone 
BAyview  7804. 

6—         FOR  SALE 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8366.  (tf) 


WOOD  LATH  and  BUILDING 
PAPER.  Reilly  Bros.,   OLymplc  5572. 

tf 

6ne  m  cu.  ft.  LfcftflT  <S<:)MT'REa- 
SOR;  two  315  cu.  ft.  WORTHING- 
TON  COMPRESSORS;  one  HANDY 
CRANE.  R  W.  Reade  ft  Co.,  ASh- 
berry  1616. 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sdhomaker,  Rte.  2.  Box 
785,  Los  Altos.    Plione  Los  Altos  2930. 

(tf) 


Immediate  delivery.  5/16-inch  FIR 
PLYSCORD.  Lumber  Terminal  Co. 
VAlencia  4100.  2/17/47 

HTJGHKs  kfiElTAW  RoXfsT" 
ABOUT  CRANES.  Model  MC-4,  new; 
7-ton  capacity;  12  to  18  ft.  telescoping 
booms.  Weight  appr.  15  tons.  Mounted 
on  International  2-9  heavy  duty  gaso- 
line tractor.  52  B.H.P.  Phone  SU.  8918. 
2/19/47 

2x2  bridging  cut  to  length  board 
both  ends  for  nailing,  bundled;  2x4 
bracing  fire  blocking;  4x4  cut  for 
door  headers.  Phone  SWeetwood  3483. 

2/17/47 


FOR    IMMEDIATE    SALE 
USED     THREADING     MACHINE, 
good      shape.     Contact      Mr.      Thlele, 
TWlnoaks  3622.  2/19/47 


QA80LINE    PUMP 
UH*»d  Tnkheim  Meter  Pump;  working 
order.    Bargain. 

MIXER 
Used  Dry  Mixer  luilt.ibic  for  mixing 
500  to  1000  111    hatches.    Bargain. 

QASOLINE   HOI8T 
Go<  d  usf<l  Ga.sf>Une  Hoist  with  cable 
suitable     for     buildint;     foristniction. 
Bargain. 

ROOFERS 
3  Shingle   Cutters 

MOTOR 

S-hp.  rebuilt  W<>.itinghouf-«,  220-voIts 

Phone  UNderhlll  8838 

(tf> 


2364  675  Post  St;  owner.  Century 
Garage ;  contractor.  Strom  &  Smith ; 
connect  two  gas  pumps. 

2365  S  Chestnut  200  E  Webster; 
owner,  Rousseau ;  contractor,  Strom 
&  Smith ;   temporary  saw  service. 

2366  888>/i  Eddy  St;  owner,  An- 
derson; contractor.  Malm  ft  Welter; 
survey. 

2367  555  Bush   St;    owner ; 

contractor.  Malm  ft  Welter;   survey. 

2368  1301  Sansome ;  owner ; 

contractor.  Atlas  Elec  ft  Engr  Co; 
75  outlets ;  40  switches ;  80  plugs ; 
service;  motors. 

2369  N  Seal  Rock  Dr  opposite  Alta 
Mar  Way;  owner.  Doelger;  contrac- 
tor, Richmond  Electric ;  temporary 
saw  service. 

2370  2149  Chestnut;  owner.  Irwin 
Smith;  contractor,  ;  5  out- 
lets ;  6  plugs ;  alterations. 

2371  475  Pine  St;  owner.  Banker 
Club;  contractor.  Apex  Electric;  sign. 

2372  1507  Polk  St;  owner,  Marine 
Gardens;  contractor.  Apex  Electric; 
sign. 

2373  1418  Lombard ;  owner,  Lom- 
bard Liquors;  contractor.  Apex  Elec- 
tric; sign. 

2374  5348  Geary;  owner.  Victory 
Lunch ;  contractor ;  sign. 

2375  1327  Polk  St;  owner  ,Eigre  ft 
Kline;  contractor.  Apex  Electric; 
sign. 

2376-95  Various  locations  and  own- 
ers;  contractor.   Apex  Electric;   sign. 

2396  1867  27th  Ave ;  owner,  G  Hard- 
er; contractor.  Grandl  Electric;  4 
outlets;  3  switches;  5  plugs;  service. 

2397  135  Silliman;  owner.  E  Sol- 
helm  ;  contractor,  Grandi  Electric ; 
temporary  saw  service. 

2398  1050  Mission  St;  owner,  ; 

contractor.  Bay  Electric;  alterations. 

2399  1201  Pacific  Ave;  owner,  ; 

contractor.     Bay     Electric;     service; 
8  plugs ;  motors. 

2400  951  Mission  St;  owner ; 

contractor.    Bay    Electric;    8   plugs; 
service;  motors. 

2401  26  Fulton   St ;  owner,  ; 

contractor.  Bay  Electric;  alterations. 

2402  SE  corner  Junlpero  Serra  and 
Bell  St;  owner,  Scott  Moser;  con- 
tractor, Strom  ft  Smith;  temporary 
saw  service. 

2403  124  Noriega;  owner,  Fred- 
erlckson  ;  contractor,  Strom  ft  Smith  ; 


Official  Proposals 


LS  379— Construction  of  Bryant 
Reservoir 


lets;  10  switches;  12  plugs. 

2427  1  Presidio  Ave;  owner,  ; 

contractor.    Beacon    Electric;    S  out- 
lets;/ 10  plugs.  

2428  8021  Taraval;'  owner,  ; 

contractor.  Ace  Electric;  4  switches; 
motors. 

2429  327  El  Camino  Del  Mar;  own- 
er  ;  contractor.  Ace  Electric ;  2 

outlets ;  1  switch ;  8  plugs ;  motors. 

2430  950  Treat  Ave;  owner,  ; 

contractor.  Ace  Electric;  3  outlets;  4 
plugs;  service;  motors. 

2431  62  1st  St;  owner,  ;  con- 
tractor. Ace  Electric;  17  outlets;  18 
plugs;  motors. 

2432  340  Stockton;  owner,  Drake- 
Wiltshire  Hotel;  contractor,  Chas  A 
Langlais;  10  outlets;  4  switches;  5 
plugs. 

2433  2773  Folsom ;  owner,  H  Wat- 
son; contractor,  Chan  Electric;  serv- 
ice; motors;  alterations. 


OAKLAND 


POSITIONS   OPEN 


S -508— SALES  ENGR  with  back- 
ground or  concre^o  construction  and 
sales  ability.  Local  references  re- 
quired, $500  month.  San  Francisco. 

S-514— SALES  ENGINEER,  exp«r. 
selling  steam  boilers,  to  take  charge 
of  dept.  Salary  open.  Northern  Cali- 
fornia. 

S-462  —  LIGHTING  FDCTURB 
SALESMAN,  exper.  illuminating  man 
with  car  and  local  references.  Salary 
and  commission.  San  Francisco. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(Agency) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P.  4 

GArileld  924t 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  East  Bay  Munici- 
pal Utility  District,  512  Sixteenth 
Street,  Oakland.  California,  until  5:30 
P.M.,  Wednesday,  February  26,  1947, 
and  will  at  that  hour  be  opened,  for 
the  construction  of  the  Bryant  Res- 
ervoir, a  prestressed  concrete  struc- 
ture of  three  million  gallons  capacity, 
located  in  Contra  Costa  County. 

The  general  prevailing  rate  of  per 
diem  wages  in  the  locality  in  which 
the  work  is  to  be  performed,  for 
laborers  and  each  craft  or  type  of 
workman  and  mechanic  needed  to 
execute  the  contract,  and  the  gen- 
eral prevailing  rate  for  legal  holiday 
and  overtime  work  specifically  set 
forth  in  the  plans  and  specifications 
on  file  with  the  Secretary  •  of  the 
District,  are  referred  to  and  incor- 
porated herein. 

Specifications  No.  LS  879  covering 
this  work  may  be  obtained  upon 
application  at  Room  406  of  the  office 
of  the  District. 

DANIEL  READ, 

Secretary, 
Oakland,  California, 
February  13,  1947. 

(Daily  Pacific  Builder) 
(Feb.  17,  1947) 

Pro.  No.  182(»— welt  point  System 


NOTICE  TO  CONTRACTORS 


2404     48-50  Dorland  ;  owner ; 

contractor.  State  Electric;  3  outlets; 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  512— 
16th  Street,  Oakland,  California,  un- 
til 5:30  P.M..  Wednesday,  February 
26,  1947,  and  will  at  that  hour  be 
opened  for  furnishing  one  (1)  WELL- 
POINT SYSTEM  consisting  of  well- 
point  pump,  40  well  points  and  neces- 
sary pipe  and  fittings,  as  per  speci- 
fications. 

Proposal    No.    1820    covering    same 
may  be  obtained  upon  application  at 
the    Purchasing    Department,    Room 
312,  of  the  office  of  the  District. 
DANIEL  READ, 

Secretary. 
Oakland.  California. 
February  14,  1947. 

(Dally  Pacific  Builder) 
(Feb.  17,  1947) 


43890  259  E  J 2th  St;  owner,  Peter- 
son; contractor,  Clifford  Elec;  me- 
ter loop. 

4b;891  83  Camelford;  owner,  C  G 
Andrews,  contractor,  Clifford  Elec; 
outlets;   switches;   plugs. 

43892  4069  Telegraph ;  owner. 
Doug  Swetliey;  contractor.  Para- 
mount  Elec;    alterations. 

43893  4915  Shattuck;^owner,  E  J 
Luoma;  contractor.  Paramount;  out- 
lets; switches;  plugs;  new  install- 
ation. 

43894  1207  Broadway;  owner.  Min- 
or Jewelry  St ;  contractor.  Para- 
mount Elec ;  outlets ;  switches ;  plugs ; 
alterations. 

43896  5547  ThomhiU  Rd;  owner. 
Coulscn  and  Mien;  contractor.  Man- 
ning &  Whltalcer;  atlas  furnace. 

43896  427  Grant  Ave;  owner, 
licammel ;  contractor.  Manning  and 
Whitaker;    Atlas    furnace. 

43897  1046  47th  Ave;  owner. 
Warn;  contractor.  Manning  &  Whit- 
aker; Atlas  furnace. 

43898  2701  Parker;  owner,  Roeber; 
contractor.  J  Grobs ;  service. 

43899  2326  B  14th  St ;  owner.  Acorn 
Honiewarc: ;  contractor,  J  T  Grosd ; 
sign. 

43900  2425  55th  Ave;  owner,  Aii 
Conditioned  Fumacei  Co;  contractor, 
Dietrich ;    motors. 

43901  aoth  and  Union;  owner, 
Morris ;  contractor,  Chesney  Electric 
Co ;    fixtures. 

43902  1889  Jackson;  owner,  Mrs. 
Brown ;  contractor.  Col  Elec  Co ;  mo- 
tors. 

43903  1235  91st  Ave;  owner,  H  K 
Sharpe ;  contractor,  Johnston  Elec ; 
outlets;  switches;  plugs. 

43904  C083  Dublin;  owner,  R  J 
Pierce ;  contractor,  Johnston  Elec ; 
outlets ;     switches ;     plugs. 

43905  1966  41st  Ave;  owner,  Drj-s- 
dale;  contractor,  Johnston  Elec;  out- 
lets;   bwitches;    plugs. 

4S906  1248  K  i2th  St ;  owner.  Globe 
Sign  Co;  contractor,  Fluoro  Elec  Co; 
fixtures. 

43907  1320  K  l4th  6t ;  owner,  ; 

contractor.      Fluore     Elec     Co;      fix- 
tures. 

43908  640  22nd  St;  owner,  Lionel 
Wise;  contractor.  Paramount  Elec; 
alterations. 

43909  2827  Grove;  owner,  R  F 
Robbins;'  contractor.  Paramount 
Eioc;    alterations. 

43910  5901  E  14th  St;  own«r, 
Frank  Oaskei;  contractor,  Del  Mon- 
te  Elec;    plugs. 

43911  3"D25  Brookslde  Ave;  owner, 
Mr  HavenMcroft ;  contractor  Penc 
Elec;  outlets;  switches;  plugs;  ser- 
vice. 

43912  9615  E  14th  St;  owner,  Pa- 
per Meat  Mkt;  contractor,  Clifford 
Elec ;    fixtures. 

43913  9743   Alameda;   owner.  Ran 
fcome  Co;   contractor.  Calif  Elec  Co: 
llxtures. 

43914  917  Carlton  St;  owner. 
Shand  ft  Jurs  Co;  contractor.  T  L 
RosenoerR;     Installing    and     wiring. 

43915  731  E  10th  St;  owner,  Kul- 
char;  contractor,  T  L  Rosenberg, 
fixtures. 

43916  Derry  &  Douglas;  ownei, 
F  R  Archibald ;  contractor,  T  L  Ros- 
enberg;   motors. 

43917  6069  Contra  Costa  Road; 
ovrt.er.  Rose;  contractor.  T  L  Ros- 
enl  "rp  ;    llugs. 

43918  1007  Clay;  owntr,  Winston 
ft  Alberts;  contractor,  Rosenberg: 
plugs ;    motors. 


43919  3861  Piedmont;  owner,  ....  ; 
contractor,  T  L  Rosenberg;  fixtures. 

43920  008    15th    St ;    owner,    ; 

contractor,     T     L     Rosenberg;     fix-' 
tures. 

4S921  8001  Hillmont  Dr;  owner. 
Ropers  Di.sney;  contractor,  McNews 
Inc ;    outlets ;    switches ;    plugs. 

43922  2050  Broadway;  owner.  Liq- 
uor, Ltd;  contractor,  L  R  Wallace 
Jr;  alterations. 

43923  El  Carmelo  and  35th  Ave; 
owner,  Stretz;  contractor,  L  R  Wal- 
lace Jr;  plugs. 

43924  2951  Broadway;  owner,  K  ft 
S  Pison  Ring  Co;  contractor,  Conrad 
Electric;  outlets;  switches;  motors; 
alterations. 

43925  91  8th  St;  owner,  Eddy** 
Market;  contractor,  Conrad  Electric; 
outlets;   switches;  plugs. 

43926  2362  San  Pablo;  owner,  San 
Pablo  Liquor  Store;  contractor,  Con- 
rad Electric;    plugs. 

43927  540  47th  St;  owner.  Cola- 
tone  Water  Co;  contractor,  Conrad 
Electric ;  motors 

43928  Foot  of  High  St;  owner, 
Richfield  Oil  Co;  contractor,  Conrad 
Electric;  alterations. 

43929  4805  Broadway ;  owner.  Mur- 
phy Motor  Co;  contractor,  Conrad 
Electric;   plugs. 

43930  1502  Cypress;  owner,  Joe's 
Place;  contractor.  Standard  Display; 
sign. 

43931  534  10th  St;  owner.  State 
Grill;  contractor.  Standard  Display; 
sign. 

43932  1202  23rd  Ave;  owner.  King's 
Place;  contractor.  Standard  Display; 
sign. 

43933  8650  E  14th;  owner,  Auseon 
Club;  contractor.  Standard  Display; 
sign. 

43934  668  Brookwood ;  owner,  W  H 
Gribble;  contractor,  Spott  Electric; 
service 

43935  62nd  Ave  and  E  14th  St; 
owner.  Ed  Haason ;  contractor,  Spott 
Electric;  motors. 

43936  1435  Broadway;  owner, 
Macy's  Store ;  contractor,  Spott  Elec- 
tric ;    switches. 

43937  2924  Webster;  owner,  Wil- 
liams Body  &  Fender  Works;  con- 
tractor, Spott  Electric;  motors.     ' 


We  Sefdom  Hove 

USED     LUMBER 

But  Now  Hav  for 

IMMEDIATE 
DELIVERY 

2x    4-    8  to  16'  -  13.300' 

2  X  4  to  2  X  12  •    8  tol6'  -  5,800' 

4x    6-  14  ac  16'  -  23.800' 

4x  12 -12  to  24'  -  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

Wholettlt  and  Jobbing   Ytrdt 
1800  Army  St  2001    LivinsMon   St. 

Sitn   Franritco  Oakland,   Calif. 

ATwalcr    1300  KBIIobs  4-1884 
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National  Expansion  Joint  Co. 

ktmimfmefwror  ond  Dhfrlbutor 
PlliR  iOARD  — PELT-SIDED  ASPHALT  AND 
REDWOOD   EXPANSION  JOINT   PILLIRS 

Dftfrfbefer 
MARVIL-KOTE— CoHcrete  Cwrleq  Cempeeiid 
SSALZ— IxpaMlea  Joint  Seallog  CompoMod 

Cemiillot  wf»  Podoral  SpocMcotion*  SS-F-334 

FOR     CONCRETE     CONSTRUCTION 

333  SovoRth  SfrM«         UadorWIi  7172         Sou  Praaclsce  3.  Calif. 


The  ORIGINAL  Pre-sealeu  Insulated  Pipe 


For   Maintenance-Free  Service   in 

Underground  and  Exposed  Steam, 

Hot  water  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


TRAOh     MARK 


KUNNYMfDE  ST 


[ilimUi 


:  PALCf  ALTO    CAl 


DMrlbofod  fy 

NEIL  H.  PETERSON  COMPANY 

lllfPOLSOM  STREET  SAN  PRANCfSCO  3.  CALIP. 

fkeso  UNderkiil  tOSO 
Washington,  Orefon  and  Territory  Southern   California: 

of  Alaeka:  ENGLISH  A  LAUKR,   Ina 

Los  Angeles  11,  Calif. 

Phone   Richmond   8S16 

1978  South  bos  Angelee  St., 


H.  LANQDON  COMPANY 

72  Vine  Street 

Seattle  1.  Washington 

Phone  ELIIott  0230 


RECEIVED  I 

r  >:B  !  8  1947 

ALLOCATION      DIVISION 
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BUILDING 
AND       E   N   G  I   N   t   E  R  I   N  O 
.V  f  VV  S     S  f  S  V  let 


F.W.DODGE 
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Cporat.o!  largest  construction  daily  in   the   west 


Vol.  57— No,  34 


SAN  FRANCISCO,  TUESDAY,  FEBRUARY  18,  1947 


State  Housii^  Board 
Needed,  Witnesses  at 
O'Gara  Hearii^s  Say 


John  W.  Beard,  executive  direc- 
tor of  the  Housing  Authority  of 
the  City  and  County  of  San  Fran- 
cisco, Monday  estimated  that  37,- 
426  families  here  are  living  in  sub- 
standard' housing.  His  estimate 
does  not  include  families  living  in 
temporary  public  war  housing  nor 
families  living  doubled  up. 

His  figures  were  presented  to 
the  state  Legislature's  Joint  Com- 
mittee on  Housing,  at  Larkin  Hail. 
He  said  that  more  than  80  per 
cent  cf  the  substandard  dwellings 
were  rented  for  '.ess  than  $25,  in- 
cluding utilities,  but  that  new  con- 
struction to  replace  these  units 
could  not  be  had  for  less  than  a 
$50  rent.  Underlining  the  need  foi 
certain  amount  of  low  rent  hous- 
ing, he  said  that  SFPHA  had  made 
application  foi  some  5,000  units 
the  federal  government  must  dis- 
pose of  when  the  war  emergency 
no  longer  exists. 

Liberalization  of  mortgage  in- 
surance terms  has  not  been  suf- 
ficient to  encourage  local  rental 
building,  an  examination  of  city 
building  i>ermit  statistics  re- 
vealed today. 

The  records  showed  that  in 
January  only  three  permits  had 
been  iiisued  for  rental  building. 
All  of  th«;«M>  were  12  -  family 
dwellings,  to  be  built  at  a  total 
cost  of  $71,000.  No  permits  to 
build  multi-family  rental  hous 
ing  were  issued  in  February. 
Here's     how     San     Francisco 

stood  at  the  end  of  1946: 

No.     Co«t  Fam. 
3  or  4  famlllee  24     $400,100    93 

5  or  more  families       6      311,000    51 

R.  W.  Mattison,  executive  vice 
president  of  the  Bank  of  America, 
<leclared  that  further  financial  aid 
is  not  desirable.  Liberality  of 
FHA  Sections  G03  and  608,  he  said, 
is  evidence  that  no  further  finan- 
cing plans  are  needed  at  this  time. 

lie  recommended  a  two-point  ac- 
tion: establishment  of  a  state  uni- 
form building  code,  and  reinstate- 
ment of  the  Class  HI  loan.  The 
latter  action,  he  said,  would  en- 
able home  buyers  to  get  a  loan  on 
"the  shell  of  a  house"  and  do  such 
finishing  work  as  plastering,  paini- 
ing,  cabinet  work  and  landscaping 
themselves  to  reduce  costs. 

Mattison  stated  opposition  to 
any  building  program  by  the  state 
or  federal  government,  saying  that 
private  fnterprise  was  better  or- 
ganized to  do  the  job. 

Frank  Rose,  executive  assistant 
to  the  regional  director  of  th^ 
Federal  Public  Housing  Authority, 
recommended  that  a  sincle,  over- 
all state  housing  board  be  estab- 
lished in  California"  to  provide 
the  Legislature  with  reliable  in- 
formation on  housing  from  year 
to  year." 

He  described  other  states'  action 
on  urban  redevelopment,  and  sug- 
gested that  some  active  program 
would  be  beneficial  to  California. 
Creation  of  the  state  housing  board 
might  expedite  urban  redevolp- 
mert,  he  added. 

Although  nearly  every  speaker 
who  has  appeared  before  the  joint 
committee  during  its  three  -  day 
session  has  spolccn  in  favor  of 
creation  of  a  state  housing  board, 
;-!0  one  has  detailed  what  It?,  pow- 
trs  should  be. 

# 

PROFESSOR  DEGARMO  TO 

TALK  AT  WELDERS'  MEET 


Professor  E,  Paul  DeGarmo,  as- 
.lociate  profess^or  of  mechanical 
engineering  at  the  University  of 
California,  at  Berkeley,  will  do- 
scribe  some  test.^  of  large  \\'eldcd 
structures  when  the  American 
Welding  Society's  San  Francisco 
chapter  meets  Monday,  February 
24.  at  the   Engineers'  Club. 

E.  L.  Mathy,  national  director 
of  the  society,  will  discuss  the 
coming  Western  Metal  Exposition 
and  Congress. 


CofyHtkt  IS^S  by 
F.  W.  Oadfl*  CwrMratlMi 


State  License  Board 
Passive  as  Industry 
Plans  Big  Revisions 

The  Contractoi's  State  License 
Board  will  take  no  formal  stand 
in  the  current  campaign  to  locate 
the  Board,  together  with  the  arch- 
itects' and  engineers'  agencies, 
outside  the  Department  of  Profes- 
sional and  Vocational  Standards, 
although  representatives  of  the 
Board  will  attend  the  next  meeting 
of  the  Industry  Legislative  con- 
ference scheduled  later  this  month 
at  Sacramento,  it  was  revealed 
with  release  of  the  official  minutes 
of  the  last  Board  meeting  at  Los 
Angeles. 

Agitation  for  publication  of  a 
geographically  classified  list  of 
licensed  contractors  also  received 
the  attention  of  the  Board  with 
members  voting  to  have  Registrar 
Eugene  Zeiss  prepare  a  full  report 
for  the  next  meeting  after  Zeiss 
told  the  Board  it  would  cost  $10,- 
000  to  have  such  a  list  printed. 

Examiner  Harry  W.  Abratiams 
was  requested  to  complete  specific 
examinations  for  plumbing  and 
electrical  classifications  and  a  new 
blanket  examination  by  a  definite 
date. 

The  contention  of  Michael  J. 
Costeilo,  San  Francisco  general 
contractor  and  former  Board  mem- 
ber, that  Joseph  A.  McNeil  of  Los 
Angeles  was  improperly  appointed 
to  Costello's  former  memoership 
was  given  a  thorough  airing.  Cos- 
teilo charged  that  McNeil  was  im- 
properly classified  at  the  time  of 
his  appointment.  An  exchange  of 
letters  between  Costeilo  and  J. 
Philip  Murphy,  Board  chairman, 
in  which  Murphy  refuted  the 
charges,  was  read.  The  Board 
voted  to  secure  an  opinion  from 
the  Attorney  General. 

# ■ 

^Rent  Control  Draws 
2  MOIion  Rental 
Units  from  Market ' 

WASHINGTON  —  Rent  control 
has  slashed  about  2  million  rental 
units  from  the  nation's  tight  sup- 
ply and  discouraged  the  construc- 
tion of  new  facilities,  results  of 
the  46th  semiannual  survey  of  tht 
real  estate  market  by  the  National 
Association  of  Real  Estate  Boards 
disclosed  today.  The  survey 
brought  returns  from  local  real 
estate  boards  in  475  cities  in  45 
states. 

Urban  dwelling  units  have  been 
>vithdrawn  from  the  rental  market 
since  the  beginning  of  rent  con- 
trol in  three  categories:  1.  coii- 
verted  to  nonresidential  use;  2. 
held  vacant  off  the  market;  S.  sold 
for  home  ownership. 

Conversion  of  residential  prop- 
erties to  commercial  purposes  has 
taken  at  least  120,750  units  not 
only  off  the  rental  market,  but 
entirely  out  of  residential  use, 
the  survey  indicated.  Two  reasons 
were  given: 

1.  Under  rent  control,  returns 
from  residential  property  have 
been  limited,  and  the  threat  ex- 
ists that  they  may  continue  to  be 
limited,  but  labor  and  maintenance 
costs  have  increased  and  are  in- 
creasing. 

2.  The  long  ban  on  commercial 
con.'-t ruction  and  the  present  limi- 
tation upon  it  produces  a  great 
pressure  for  conversions  because 
there  is  a  growing  demand  for 
commercial  space. 

# 

KEEP  STANDARD  BUREAU 


mm 


DANCING  IN  THE  DARK 


The  Divisions  of  Simplified  Prac- 
tice and  Trade  Standards  will  be 
retained  at  the  National  Bureau 
of  Standards  in  the  interests  of 
effective  service  to  business  and 
industry.  Secretary  of  Commerce 
W.  Averel  Harriman  announced 
today. 


/ 


While  we  were  feeding  the 
monkeys  and  watching  the  clownb 
some  heist  guy  hijacked  our  gov- 
ernment. 

^t    if   ^ 

We  may  awaken  to  the  fact  that 
we  have  a  Super  Government, 
called  the  State  Department,  and 
Secretary  of  State  with  more  pow- 
er than  the  President. 
-it    ft    it 

During  the  past  ID  years  the 
super-agencies  have  been  created, 
given  a  bank  account,  a  check 
book  and  a  pen  that  will  write  in 
the  dark — in  the  dark  so  far  as 
you  are  concerned. 

■  '^    it    ic 

Now  and  then  one  of  us  little 
guys  gets  an  unauthorized  peck 
into  the  Back  Room.  For  instance, 
when  it  was  admitted  that  we  were 
pulling  out  of  China  on  account 
of  political,  economic  and  military 
failure,  someone  unthinkingly 
blabbed  about  the  500  million  dol- 
lar loan  the  Export-Import  Bank 
had  already  earmarked  for  China. 

ir    i(    it 

We  are  making  another  hurry 
up  "loan"  to  our  very  unfriendly 
little  pal,  Hungary.  This  one  may 
be  made  through  your  "World  Mon- 
etary Bank. 

ir    if    it 

Probably  the  Sweetest  Story  of 
the  Week  is  the  State  Department 
requesting  free  shipping  space  for 
136  million  dollars  worth  of  Lend- 
Leasc  to  Russia. 
-    ^         ir    ir    ie 

Lend-Lease  has  been  dead  for 
over  a  year.  The  State  Depart- 
ment explains  that  these  goods 
were  "on  order"  at  the  time  Lend- 
Lease  expired. 

it    ir    ir 

It  isn't  stated  just  how  much 
merchandise  remains  "on  order" 
or  for  whom.  We  do  know  that 
Russia  refuses  to  discuss,  even  by 
mail,  the  11  billion  dollars  of  LL 
goods  already  sent. 

ir    ir    ir 

Some  dav  a  Spending  Of- 
ficial in  WaHhington  may 
turn  bark  to  the  Taxpayers 
any  unused  balance  of  his 
Appropriation  —  but  if  he 
does,  they  will  cage  him  in 
the  Smithsonian  InstilMte. 


Sellers'  Market  in  Homes  Vanishing,  Says 
Bay  Area  BuOder;  Market  Now  in  Rentak 

By   PHILIP  G.   BRADY 

The  seller's  market  in  private  hj.mes  is  over  right  now.  and  within 
one  year  homebuilders  will  add  salt-smen  to  their  staffs  to  continue 
in  business.  Those  are  the  views  of  a  prominent  Bay  area  homebuilder 
who  declined  to  be  quoted  b);  n&me.  but  waa  willing  to  back  up  hi* 
predictions  by  wagering  a  ifuit  of  clothes  with  any  disputants. 

"Within  one  year,  we  will  have  to  add  a  sales  force  to  our 
organization,"  he  said.    "It's  apparuU  today  that  the  buyer's  market 

is  already  here.    We  used  to  draw-*— • — 

droves  of  people  to  inspect  the 
opening  of  our  homesites.  Today, 
we're  lucky  to  get  three  or  four 
a  day  in  spite  of  heavy  adver- 
tising." 

He  said  this  condition  was  at- 
tributable to  two  factors:  over- 
emphasis of  private  housing  needs 
and  "propaganda".  He  admitted 
that  adverse  publicity  promoted  by 
various  groups  urging  prospects 
not  to  buy  until  prices  drop  was 
having  its  effect.  However,  he  con- 
tended that  no  foreseeable  price- 
cutting  was  in  sight  so  long  as 
labor  and  material  costs  remained 
at  an  all-time  high. 

"The  only  possible  remaining 
method  of  cutting  prices,"  he  point- 
ed out,  "is  to  adopt  new  methods 
of  building." 

Concurrent  with  the  buyer's  mar- 
ket    in     private     residences,     this 


Purcell  Proposes 
Twin  to  Existing 
Bridge,  No  Rails 

SACRAMENTO.  —  In  a  report 
i-eleased  over  the  weekend,  Stato 
Public  Works  Director  Charles  H. 
Purcell  presented  a  twin  to  the 
existing  Bay  Bridge  as  the  solu- 
tion to  the  transbay  traffic  prob- 
lem. It  would  start  near  the  ex- 
isting bridgehead  on  Rincon  Hill 
and  run  parallel  to  it,  not  more 
than  300  fett  from  it  at  any  point. 
It  would  not  have  rails. 

Total  estimated  cost  is  $84  mil- 
lion for  the  bridge  and  approacn- 
es,  plus  f21  milion  for  a  four-lane 


large-scale  developer  predicted  re-L^'b^  ^^j^,,.  the^^^land  estauary 
sumption  oi  multiple  dwelling  cou-  ^^  ^  ^^^^  ^^^^  ^^^  freeway  and 
Bti'uction      withm    three    or    four  |  Alameda. 


^Rejuvenate  Transit 
Facilities  to  San 
Mateo'-Paulsen 

Vic  Paulsen,  whose  novel  cam- 
paign for  short  term  senator  jar- 
red orthodox  political  circles  lasl 
year,  was  back  in  the  news  today, 
this  timo  with  a  plan  to  rejuvenate 
inter -urban  transit  f.icilities  on 
the   Pcninsula- 

The  Pulsen  Plan  proposes  a  new 
two-mile  section  of  track  along- 
Mde  Junjpero  Serra  boulevard, 
connecting  the  "M"  line  at  Wor- 
cester Avenue  with  the  old  No.  40 
car  right-of-way  at  Colma. 

This  new  track,  together  with 
existing  facilities  ano  the  pro 
posed  Market  St.  subway,  would 
enable  fast  cars  or  electric  trains 
to  be  routed  directly  from  down- 
town San  Francisco  to  San  Matra 
over  a  right-of-way  almost  entirely 
uncluttered  with  street  traffic,  h» 
said.  The  prope«ed  route  would 
also  giye  badly  needed  service  to 
the  f.ist-growing  residential  dis- 
tricts we"t  of  Junipero  Srrra  Blvd. 

Readily  admitting  that  his  plan 
would  become  a  political  tangle 
because  the  proposed  new  track- 
age would  cress  the  county  line. 
Paulsen  ncv^'rthelesf;  was  optimis- 
tic. "The  function  of  government," 
he  said,  "is  to  serve  the  needs  of 
the  people.  If  the  people  who 
need  that  pervicc  want  it  badly 
enough,  political  obstacles  can  bo 
resolved.'' 


or 
months".    He  ascribed  present  re 
luctance  to   rental  construction   to 
material    shor^ges   which    he    ex- 
pects to  be  cleared  up  within  that 
time. 

"The  only  two  berious  shortages 
at  this  time  are  tile  and  hardwood 
floors,"  he  said,  adding  that  the 
flooring  shortage  was  lessening 
daily. 

A  recent  survey  in  a  neighbor- 
ing city,  he  disclosed,  showed  that 
of  1200  applicants  for  housing  re- 
lief, only  84  were  interest^  in 
buying  their  own  homes.  This  con- 
dition, he  stated,  will  probably  lead 
to  a  suspension  of  the  60-day  wait- 
ing period  for  sale  to  veterans  and 
allow  all  citizens  an  equal  oppor- 
tunity to  buy. 

"The  veteran  market  is  primar- 
ily reiital.s,"  he  said.  Increasinjf 
the  amortization  period  from  25 
to  35  years  would  bring  monthly 
payments  low  enough  to  permit 
veteran  purchases. 

: # 

Wagner,  Pefley  to 
Head  Sacramento 
Exchange  in  1947 

SACRAMENTO.  —  Irwin  M. 

Wagner  wks  elected  president  of 
the  Sacramento  Builders  Exchange 
for  1947,  recently.  Vice-president 
is  H.  A.  Pefley.  H.  H.  Holland  will 
sprve  an   secretary.    J.    A.    Foster 

is  the  new  treasurer. 

The  folh.wing  wore  elected  to 
.serve  on  the  board  of  directoiK 
during  1947:  F.  N.  Benton,  Chas. 
E.  DeCuir,  J.  A.  Foster,  N,  T.  Hill, 
Harvey  H.  Holland,  Carl  K.  Law 
rence,  Leo  G.  Lentz,  Charles  L. 
Mapel,  C.  C.  Neff,  H.  A.  Peflov, 
E.  E.  Phillirs,  R.  W.  PrieFt,  H.  W. 
Robertson,  I.  M.  Wagner,  W.  S. 
Wassum. 

H.  W.  Robertson  is  the  outgo- 
ing president. 

# 

RIO  VISTA  BRIDGE 
HEARING  UP  TODAY 


SAC:RAMENT0.— Col.  Lester  F. 
Rhodes,  army  corps  of  engineerh. 
announced  that  a  hearing  will  he 
held  today  on  the  application  of 
the  state  division  of  highways  for 
War  Depnrtment  aponival  of  pluns 
for  a  new  bridge  across  Tbree  Milr 
Slough,  at  a  point  some  three  and 
a   half  miles  south   of   Rio   Vista. 

It  will  be  held  in  Rm.  300,  Wright 
Building,  1209  Eighth  Stnet,  Sac- 
ramento, at  10  a.  m..  February  IH. 

The  proposed  bridge  would  br 
located  'approximately  200  fe'  < 
west  of  the  existing  swinr  bridg'  , 

wh'ch   will   be   removed   .ifter  tbf  |  ony  order  short  of  the  U.  S.  Su 
new  bridge  is  opened  to  traffic.      '  premc    Court. 


The  state  proposal  disregards 
the  ontiie  rocommendation  of  the 
joint  army-navy  board  as  well  as 

the    official    position    of    the    San 

Francisco  planning  commission. 

Meeting   in   ppecial   t>eshion   Fri- 
day,    the     board     of     supervisors 
pas.sed  two  resolutions  leading  pos- 
sibly to   mainline  rail   connections 
into   Snn    Francisco.    A   resolution 
memorializing   the   atate  and  fed- 
eral   governments     lo     investigate 
this  was  passed  unanimously.    The 
investigatiotis  would   be   conducted 
by  the  state   public  utilities  com- 
mission and  the  iterstate  commero« 
commission. 

The  boa  1x1  passed  a  second  reso- 
lution urging  the  Secretaries  of 
War  and  Navy  "to  hold  in  abey- 
ance" final  action  on  a  second  Bay 
crossing  until  the  city  can  present 
the  advantages  of  bringing  the 
trains  across  the  Bay.  Supervi- 
sors Colman  and  J.  Joseph  Sulli- 
van cast  the  "no"  votes. 

A  "get  the  facts"  meeting  call- 
ed by  Mayor  Roger  Lapham  for 
Thursday  afternoon  brought  from 
California  railroad  interests  unit- 
ed opposition  to  proposed  inclu- 
sion of  a  train  bridge  in  projecteti 
Bay  crossing  plans. 

Representatives  of  the  Southern 
Pacific,  Santa  Fe,  and  Western 
Pacific  appeared  to  ?how  that  not 
only  would  the  train  bridge  be 
economically  unffasiblo,  but  that 
there  is  no  need  for  it.  They  point- 
ed out  that  freight  rates  into  San 
.San  Francisco  differ  little,  if  any, 
from  those  wheio  iroods  is  deliv- 
ered at  Oakland. 

"Any   way   you    figure    It    out,' 
5aid  one   railroad   executive,   "you 
cannot    p  o  s  k  i  b  !  y   give   a   better 
freight   srrvice  than   you  are  get- 
ting today." 

He  added  that  it  would  bo  im- 
possible to  dovetail  the  rail  serv- 
ice into  either  of  the  army-navy 
proposals,  and  that  it  would  prob- 
ably cos*  $208  million  or  so,  which 
'\it  the  estimate  given  for  the  rapid 
transit    auseway. 

Ben  C,  Dey,  representing  the 
Southern  Pacific,  declared  that  if 
tracks  were  placed  a  water  levo' 
grado.  thA  Southern  Pacific  still 
oouhln't  afford  to  usp  thrm  even 
if  the  rros''mjr  were  handed  to  the 
company  complete  without  a  dol- 
lar of  copt. 

Mayor  Lapham  asked  Dey  if 
the  Interstate  Commerce  Commis- 
sion or  the  state  nuhlic  utilities 
'•ould  order  the  Southern  Pacific 
to  put  up  the  cash,  or  part  of  it, 
to  erect  a  train  bridge. 

Dey  replied:  "Our  engineers  feel 
that  there  isn't  the  slightest  justi- 
firation  for  amy  causeway  or  tube 
expenditure. 

"The  Southern  Pacific  Comnanv 
would,  and  could,  not  compl"  with 
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FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  Tho  Federal 
Howslnir  AdmlnistraUon,  D.  C.  Mc- 
Olaneas,  dlatrlct  director,  316  Mont- 
gomery St.,  San  Franclflco,  has  an- 
nounced the  following  list  of  permits 
(ranted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
unlta  (other  than  for  owner-occu- 
pancy) In  the  San  Francisco  area 
for  applicants  a«  noted: 
10  UNITS— Palo  Alto;  Schmaling  & 

Stenbit,  924  Bmerson  St,  Palo  Alto. 
1    UNIT— Pacific    Grove;    Wllmer   T 

Sorg,    662    HUlcreet    Ave,    Pacific 

Qrove. 
1  UNIT— Novato;  Paul  C  Hizzo,  Box 

641,  Novato. 

1  UNIT— Llvermore ;  Dale  W  Ander- 
sen, 489  N.  L.  St,  Llvermore. 

2  UNITS— Santa  Rosa;  E  F  Heise, 
2033  Danbeck  Av  e,  Santa  Rosa. 

1  UNIT— Walnut  Creek;  Marge  Hold, 
1633   Oxford   St,   Berkeley. 

2  UNITS— Oakland ;  H  M  Olsen,  4501 
Brookdale  Ave,   Oakland. 

9  UNITS— Sacramento ;  J  M  Walker, 
163ID  University  Ave,  Berkeley. 

1  UNIT— Oakland,  Robert  K  Smith, 
5851  Romany  Rd,  OaklaJid. 

44  UNITS— Miraloma  Park;  Theo  Q 
Meyer  &  Sons,  San  Francisco. 


1045    Sansome   St.,    San    Francisco, 
Calif. 
Three   storles,^  JSOO  ft.    long.   Includes 
paining,  repairs  to  sash,  removal  of 
windows  and  new  walls  and  addi- 


tion   of   office    space,   moving  two 
freight  elevators  and  installing  new 
passenger  elevator. 
Low  Bidder— Haas  ft  Rothchlld,  Mef- 
chants'  Exchange  BIdg.,  San  Fran- 


SUB  -  BIDS  WANTED 


General  contraotors  desiring  sub-bids  on  any  Job  sr>}  Invited  to  make  known 
their  requirements   In   this  column.    There   Is   no   charge   for  this   servloe. 


Cellulsr  Strueturae  For  Slide  Area,  Vet.  Adm.  ^t.  MIley:   Bids  Due  Fsb.  28 
2:30  P.  M. 

btolte,  inc.,  84fil  San   L«andro  St,  Oakland   (TRinldad  1004). 
ifiroentraut    A    Summers,    696    Pennsylvania    St..    San    Francisco,    Calif. 
(ATwater  2420) 

Jas    I,   Barnes,  Construction   Company,  941   Rubs   Bldg.,   San   Francisco. 
Calir.,  (JOXbrook  6905) 

Haas  A  llothchild.  828  Merchants  Exchange  Bldg.,  S.  F.  (EXbrook  UOO) 
Fred  J.  Baily,  Jr.,  869  Pine  St.,  San  Kranclsco,  Calif.  (SUtter  1731) 
Wm.  Horstmeyer,  28  Mars  St.,  San  i>Tancisco  (MArket  7289). 
Ualey  Brothers,  P.  O.  Box  127,  Belmont  (BEImont  230O). 
Charles  MacClosky  Co.,  112  Market  St.,  San  Francisco  (DOuglas  0604). 
Henry  Arlan  Construction,  4142  Geary  Blvd.,  B.  F.    (IfAyview  8170) 
Wellnlts  A:  DeNarde,  814  6th  St.,  San  i<-ranclBco    (MArket  4498) 
Moore  ft  Roberts,  603  Mission  St.,  San  Francisco.  (GAttleld  8579) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7«i4> 
H.   IS.   Rahlmann  Co.,   251   Kearny   St.,   San   ^Trancisco   (DOiiglas  8(«3) 
Guy  F.  Atkinson  Co.,  10  M .  Orange  Ave.,  South  S.  F.   (JUnlper  4-8120) 
Albert  E.  Mangs,  Box  2809,  Route  2.  Redwood  City  (Redwood  City  li570J) 


Cisco,  Calif. 


9-1 0— EDUCATIONAL 
BUILDINvaS 

2/18/47  •    9 

Owner   Taking    Bids — Due    March    3, 

11    A.    M. 
Utility    Building 

OARMEI.,    Cahf.,    Monterey    Co. 
Owner — Carmel    Unified    School   Pis- 

trlct,    Carmel,   Calif. 
Architect    —    Franklin,     Kump    and 

Falk.    251    Kearny    St.,    San    Fran 

dace  Cam. 
Wood    frame,    adobe    veneer,    stucco 

exterior,  utility  shed  fcr  wtorage  of 

biises,   etc. 

Plans  and  specifications  obtain- 
able from  the  above  office  of  the 
Architect  upon  deposit  of  $26.00. 


Building  Section 


NEWS  INDEX 


Commerelal  Bidgt. 
Edusatlonal  BIdga 
Hospital* 

IndiMflrfal    BulMlnga 
Publlo    Buildings     .~. 
Rsllglous    Buildings 


1-  9 

9-10 

11 

_ia-i» 


14-17 

18-19 

•ooial,  Roorsatlonal  BIdgs 20-7i 

Rssldontlal    Buildings    JS-26 

Transportation    BIdgs.   27 

MIsoollanoeus    BIdgs. .28-80  | 


1 .8 — COMMERCIALBLDGS. 

2/18/47  •     3 

Ownsr  Taking  Bids — Due  Feb.  20, 

10  A.  M. 
Bulk  Sugar  Storage  Building 
HONOLULU,  T.  H.  Matson  Naviga- 
tion Co. 
Owner — Castle  ft  Cooke,  Ltd.,  Matson 

Bldg.,  San  Francisco.  Calif. 
Structural  Engineer— Leland  S.  Roa- 
ener,   233   Sansome   St.,  San   Fran- 
cisco, Calif. 


Plant  Sciences  Bldg.,  Unit  No.  1,  Davis;   Bids  Due  Feb.  20,  2:00  P.  M. 
is:rbentraut  ft  Summers,  606  Pennsylvania  St,  S.  F.  (ATwater  2420) 
James  1.   Barnes  Constr.  Co.,  941  Russ  Bldg,   San   Francisco    (EXbrook 

6905  or  OXbrook  7064) 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.,  San  Jose  4   (Ballard  2002 
Moore  ft  Roberts,  693  Mission  St,  San  Francisco,  iGArficld  8579) 
M  ft  K  Corp.,  200  Financial  Center  Bldg.,  Sar  Francisco  (EXbrook  76^4) 

Foriit7^BTdg;rBsrkeley~Ciim pusTu.~cT~Blds  dua  Fsb.  21,  2  P.  mT 
James  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Francisco   (EXbrook 

0906  or  flSCbrook  7064) 
isrbentraut  ft  Summers,  606  Pennsylvania  St.,  S.  F.   (ATwater  2420) 
iCImer  J.  Freethy,  1482  Kearney  St.,  El  C'errlto  (LAnascape  6-3811) 
barker,  Bteffens  ft  Pearce,  135  Scuth  Parte    S.  F.  (EXbrook  66S9) 
Marrett  ft  Hilp,  918  Harrison  St,  San  Francisco   (DOuglas  0700) 
Willis  F.  Lynn,  1040  Folger  St,  Berkeley  (BErkeley  6044) 
Clinton  Constr.  Co.,  of  Calif.,  923  Folsom  St.,  San  Francisco  (SUtter  344*.  j 
Williams  ft  Burrows,   Inc.,  10  California  Dr.,  Burllngame   (Bu^  4-1796) 
Feter  Kiewlt  Sons  Co.,  442  Post  St,  San  Francisco  Calif.   (EXbrook  &78«) 
Carrico  ft  Gautler,  365  Ocean  Ave.,  San  Francisco,  Calif.,  (Juniper  4-808ki) 
John  B.  Branagh,  105  Sheridan  Ave,  Piedmont   (HUmboiat  62*U) 

Conversion  of  Bldg.  IntO^Apts..  FtTOrd;   Bids  due  Feb.  27,  2  P.  M. 
Stolte,  Inc.,  8451  San  Leandro  St.,  Oakland   (TRinldad  1064). 
Charles  MacClosky,  112   Market  St,   San   JTronclsco    (DOuglas  0oO4) 
JUrbentraut  ft  Summers.  606  Pennsylvania  St.,  San  Francisco.    (ATwater 
2420)  , 

J.  A.  Bryant,  1815  Capitol  St.,  Vallcjo   (Vailejo  20400) 

James  I.  Barnes  Constr.  Co.,  941  Hues  Bldg.,  San  ^tuaclsco,  Calif.,  (EX 

brook  6905  or  EXbrook  7C64) 

mitwcll  Constr.  Co.,  4746  Geary  Blvd.,  San  Francisco   (BAyvlew  6947) 

M  ft  K  Corp,  200  Financial  Center  Bidg.,  S    P.    (EXbrook  7684) 

Wallace  D.  Hariilns,  Inc.,  406  Sutter  St.,  San  Francisco  (GRaystone  2956) 

H.   K.   Kahlmann  Co.,   251    Kearny  St,   San  Francisco    (DOuglas  «)23) 

Midstate  Constr  Co.,  427  Bryant  St.  San  Francisco   (YUko:\  6-2811) 

Harold  C.  Oeyer    787  Munras  Ave.,   Monterey   (Monterey  8505) 


2/18/47  •    6 

Owner   Taking    Bids — Due    March    6, 

8  P   M. — CPA   Approval   Granted 
School    (3   classrooms) 
MENLO    PARK,    Calif.,    San    Mateo 
County.    Los    Lomitas    Elementary 
School 
Owner — Board   of  Trustees,  Los   Lo- 
mitas   Elementa'^    School   District, 
Florence     B.      Smith,     Walter     P. 
Scheib,    Percy   E.   Davidson,   Trus- 
tees. 
Architects— Franklin,  Kump  &  Falk, 
251     Kearny    St.,     San     Francisco, 
Calif. 
Rigid    steel    frame,    reinforced    con- 
crete   floor    and    foundations,    con- 
crete block  walls,  3  cla&srooms  and 
toilet  facilities. 

Plans  and  specifications  obtainablo 
from  the  above  office  of  the  Archi- 
tect   upon    deposit    of    |25.00. 


Gym,  steel  concrete,  1-story,  to  In- 
clude boys  and  girls  gym  roonw 
locker  rooms,  storage  rooms,  teach- 
ers' rci>ms,  J.iundr\-,  boiler  pJjnt. 
filter  plant.  Swimming  pool,  (Est 
Cost    f40,00O)    40x75. 


2/18/47  • 

Contract    Awarded 

Construction    To    Start    februsry    17 

High  School   Bldg.  Cost  8488,700 

BARSTOW,  Calif..  San  Bernardino 
County.  Barctow  Union  High 
Schcol,  First  and  Bigger  Sts. 

Owner- Barstow  Union  High  School 
district,  Vincent  B.  Claypool,  Dis- 
trict Supt.  of  Schools,  Barstow 
Union   High    School,    Barstow,   Cal. 

Architects  and  Engineers— Franklin, 
Kump  and  Falk,  251  Kearny  St., 
San    Francisco,    Calif. 

Steel  .and  wood  frame,  reinf.  con- 
cr«»te  in  walls,  wood  sldewalls,  one- 
sf^rv  including  £  claatroom  bldgs., 
I65x36-ft  each;  locker  room,  160- 
x47-ft. ;     mechanical     8(hop     bldg.. 


2/18/47  9 

Preliminary  Plans  In   Progress 
School  Est.    Cost     $200,000 

CONCORD,   Calif.,   Contra  Costa  Co. 
Owner    —    Mt.    Diablo    Union    High 

School    District,    Concord,    Calif. 
Architect — Malcolm  D.  Reynolds,  and 

Loy    Chamberlain,    2833    Piedmont, 

Ave.,   Oakland,   Calif. 
Reinforced     concrete    and    steel,     2- 

storiea,    to    include    10    classrooms, 

toilet       facilities       and       teachers 

rooms. 


2^18/47  y 

Preliminary    Plans    In    Progress 
Gymnasium    and    Swimming    Pool 

Eat.    Cost    $375,000    (Includes    gym 

and  pool) 
CONCORD,   Calif.,   Contra  Costa   Co 
Owner    —    Mt.    Diablo    Union    High 

School   District,   Concord,   Calif. 
Architect — Malcolm  D.  R<;ynolcs  and 

Loy    Chamberlain,    3833    Piedmont 

Ave.,    Oakland,    Calif^ 


FOR    SALE 

TIMBERS,  wallboards,  plumbing 
pipe,  millwork,  and  other  buUd- 
\ng  materials.    SALE  PRICES. 
Large  stocks  of  "hard  to  get 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAlencia  4977 


Ws  Seldom  Hove 

USED     LUMBER 

But  New  Hav  Ur 

I  M  M  E  D  I  A  T  I 
DELIVERY 

2  x    4  -    8  to  16'  -  13,300' 

2  X  4  to  2  X  12  -    8  to  16'  -  5,800' 

4x    6-14  8il6'  ■  23,800' 

4x12 -12  to  24'  -  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

Wholesale  and  Jobbini  Yafd$ 

1800  Army  St  2001   LiviogMon  St. 

Oalcluid,  OUf. 
kEllogg  41884 


San   Francitco 
ATwater    1300 


2/18/47  4 

Contract   Awarded 

'Construction  To  Start  Approx.  Mar 
1 — CPA   Approval   Qrantod — 

Office   (Remodel)  Coet,  $1600 

SAN  FRANCISCO,  Calif.  233  San- 
some Strret. 

Owner  —  Pacific  Marine  Insurance, 
520  California  St.,   San   Francisco. 

Plans  by  owner. 

Remodei  office 

Contractor — Oscar  Presco  and  Sons, 
2S0    Langton    St.,   San    Fra,nclsco. 


2/18/47  7 

Sub-Contracts  Awarded— Work 
Completed 

Store  (Grocery  and  Market) 

Approximate  Coat  |12,500 

CARMEL  VALLEY,  Calif.,  Monterey 
County.  Airport  Tract. 

Owner — Byington  Ford,  Carmel,  Calif. 

Architect  —  Robert  R.  Jones,  Ocean 
and  Mission  Sts.,  Carmel,  Calif. 

Wood  frame,  wood  exterior,  1 -story, 
crystal  glass  front. 

Contractor^Mathow  Qonday,  Carmel, 
Calif. 

Plumbing,  Electric  Wiring  and  Sheet 
Metal— Wilder  &  Jones,  5th  and  San 
Carlos  Sts.,  Carmel,  Calif. 

Roofing— C.  L.  Frost  k.  Co.,  1226  Fre- 
mont  St.,  Monterey,   Calif. 

Glass,  Lumber  and  Mill  Work— Work 
Lumber  Co.,  David  and  Lighthouse 
Aves.,  Monterey,  Calif. 
Grading— Frank   DeAmaral,   Box   314, 

Carmel,  Calif. 
Concrete— Mill  Concrete  Co.,  216  For- 
est Ave.,  Pacific  Grove,  Calif. 


Store  and  Office  Bldg.,  Oakland;    Bide  Due  February  28,  2t00~PrM^ 
Wlllla  F.  Lynn.  1040  Folger  St..  Benceley  (Blfirlieley  0044) 
Moore  &  Roberts,  803  Mission  St.,  San  FtHnclsco,  CalU.   (GArfield  8679  > 
Barrett  ft  Hllp,  818  Harrison   *>t.,   San   UTancisco    (DOuglas  WOO) 


Naval  Reserve  Armory,  Spec.  18171;  Stockton;  Bide  Due  Febri9,~2~P7~Mr 
«enry  Arlan   Construction,   4142  Oeai-y   Blvd..   S.   F.    (BAyvlew   8170) 
M  ^k  K  Corp.,  200  Financial  Center  Bldg.,  S.  F.    (KXbrook  7624) 
MacDonald- Young  ft  Nelson,   Inc.,   127   Montgomery   St.,   San   Francisco, 

Calif.  (SUtter  8296) 
Chas.  MacClosky,  112  Market  St.,  San  Francisco,  Calif    (DOuglas  IKMM) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St.,  San  i^rtincLsco,  Calif.,  GRaystone 

2«se) 
S.  C.  Giles  and  Co.,  810  Klks  Blig.,   Stockton    (Stockton   3-0460) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  :5an  Francisco  (EXbrook  7tt24.' 
WateF Softener  Equipment  ( Install),  Spec   18T66,  Oakland;   Naval  Hospital; 

Bids   Due   February  26,  2:00   P.    M. 
Henry  Arlan  Construction,   4142  Geary  Blvd.,   S.   F.    (BAyvlow  3170; 
Albert  E.  Mangs,  Box  2300,  Route  2,  Redwood  City  (Redwood  City  1^701) 

Conversion   of   Barraoka  In   Apt*.,  Sacramento  Air   Depot;    Bid*   Due   Feb. 
18,  2:00  P.  M. 

,    .M  ft  K  Corp.,  200  Financial  Center  Bldg..  S.  F.    (EXbrook  7624) 
Cnarles  MacClosky  Co.,  112  Market  St,  San  Francisco  (DOuglaa  0004) 
Hlngham  Constr.  Co.,  Route  2,  Box  697G,  Sacramento. 


iRiuin  pninr  compnnv 


MAKES 


FIHE  PniHT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


BURKE     FORM     CLAMPS 


^ 


2/18/47  •     * 

Low  Bidder 

Warehouse  Building  (Remodel) 

Coat  $140,000 
SAN  FRANCISCO,  Calif.  5700  3rd  St. 
Owner— Alchar  California  Corp.,  6700 

3rd  St.,  San  Francisco,  Calif. 
Structural  Engineer— L.  H.  Nlskhian, 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BIILDING  BLOCKS 

WATER  REPELLENT 

NEW.  ARTISTIC.  ECONOMICAL 

CUTS  iUILDING  COSTS  Va 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 

CAST  IN  ILOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentin  "Y" 

On  S.  F.  Highway  0.  S.  101 

Pose  Office  Box  188 


San  Rafaal 
431-W 


Phonet 


Mill  Valley 
1889- J 


Telephone    Bldg.,   Shell   Oil  Co.,   Martinez;    Bids   due    March    6. 
bwinerton   ft  Walberg  Co,  225  Bush  St.  S.  F.    (OArfleld  2»80) 

Alter  Geary  Street  Carhouse,  San   F?:inciseo;   BIda  due  Teb..  2S,  S  P.  M. 
N.   O.  Wiseth,  711   McAllister  Street,   San   UTanclsco    (UNderhlll   6321) 
A.1am   Arras  &   Son,  116  New  Montgomery  at.,   S.   F    (GArfield  8381) 
Henry  Arlan   Construction,   4142   Oeary   Blvd.,   San    l<Tnnclsco    (BA   3170  • 
l^eter   Sartorio.   262   Clementina   St ,   Sar    Francisco    (GArfield   83J7) 

Sewage  Pumping    Plant,  Mill   Valley;    Bids  due   Feb.   20,  8   P.   M. 
J.  D.  O'Connor  Constr.  Co.,  »i»l  Sutter  St.,  San  Francisco  (DOuglas  3»8.'i) 
Marin  iiJorporatlon,  P.  O.  Box  417.  yausallto  (Sausallto  1360) 

Woodrow    Wilson    School,   San    Leardru;    Bide    due    March    4,    8:30    P.    M. 
Jas.  I.  Barnes  Constr.  Co,  Russ  Bldg.,  S.  F.   (EXbrook  6»U5  or  70S4) 
Willis  F.   Lynn,   1040  Folger  Street,  Berkeley    (BErkeley   6044) 
H.   E.    Kahlmann    Co.,  251   Kearny    St.,    San    irrancisco    (DOuglas    8023) 

Conversion  of  Barrack8~lnt<r^Aptt.,   Stookton'  General    Depbt~Annex;~ BrSs 
Due  February  26,  2:00  P.  M. 
Thomas  C.  Buck,  P.  O.  Box  407.  Stcckton. 
Bingham  Constr.  Co ,  Route  2,   Hox  (>97&,  Sacramento. 
M.   ft  K.    Corp.,   200   Financial   Oenter   Bldg.,    S.    F.    (EXbrook   7624) 

Misc.' BldgsT.  Oakland  Yard,  Western  Pacific  R^R.;  BideTdue^  Feb.  1»riOAM 
A.   M.  Hardy,   736  Clementina   St,   San   UTanclsco    (HEmlock   4404) 
M.  ft  K.   Corp.,  200  Financial  Cer.ter   Bldg.,   s.   F.    (JiiXfcrook  7624) 
H.  E.   Kahlmann   Co.,  201   Keamv   St,   San   J«Tancinco    (DOuglas   8023) 

l»pef abrTcated  Steel    BIdgs.,  San   Fran^inco;    BTdJ~dule^Feb.  1»,~2.30   P~M^ 
Adam  Arras  ft  Son,  116  New  Montgomery  St,  S.  F.    (GAriield  8381) 
Wellnitx  ft  DeNarde,  314  6th  St,  San  Francisco  (MArket  4493) 
Peter  Sartorio,  262  Clementina  St.  San   FratiClPCo    (GArfield   8aiV) 

""  6Tds~due  FebT"21~Noon 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SUP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GAr6cld  8768 


'GArfield  83n) 


Church  Bldg.,  West  Portal   Lutherarn,  8.  F 
Adam  Arras  ft  Son,  116  New  Montgomery  St,  S.  F 

Storage'Bldgr  ( Replaoe)~~Miilbrae;    Blds~due~KobT~l8r3T00 'P~M. 
Adam  Arras  ft  Son,  116  New  Montgomery  St,  S.  F.   (GArfield  8381) 


SchooFlAddn.)    Canyon    Elementary    School,   Contra    Costa    County;    Bids 
Due   March  3,  8:00  P.   M. 
Frank  A.   Payne  ft   Son,   8   Overr.ill   Koad,   Orinda    (Orlnda  2U7B) 

School    Addn  ,  Walnut  Creek   Grammar   Boheol,  Walnut  Creek;    Bids    Our 
March   1,  2:00  P.  M. 
Frank  A.   Payne  ft  Son,   8   Overhlll   Read.    Orinda   (Orlnda  a076) 

Bulk  Sugar  Storage  Bldg-,  Hono'ulu.  T    H.,  for  Castle  A  Cooke,  San   Fran- 
cisco;   Bids  due   Feb.  28    10:00  A.   M. 
Swinerton  ft  Waftcrg  Co.,  22B  Bu3h  St.  San  Francisco  (GArfield  2080) 


S<^K»I^*^«^     EFFICIENT 


,       ...  RAP/D 
'      /HSTAUAT/OM 


Job:  Oriental  Ruk  Co.,  Vrmnn.  Calif.  Engincert: 
Mackinloth  Cr  Mackinloth.  Conlraclor$:  Con- 
tracting Enginerri  Co.  Truii  Conttrutlion :  Amer- 
ican  Bow§tring,   40'    sptn,   9   trutiet,    17'   apart. 

No  "fuss  or  feathers"  to  this,  a  typical  American  Roof  Truss 
installation.  The  installation  crew  pulls  up  on  the  appointed 
day  ...  a  few  hours  later  the  entire  truss  system — a  system 
designed  to  accommodate  seismic  stresses  and  other  conditions 
is  installed. 

Ready  now  are  American's  complete  western  facilities,  its 
quarter  century  backgroimd  and  design  and'  installation  of 
roof  trusses  exclusively.   Phone  or  write  today. 


PLANS  ON  FILE 


The  following   list   of    plans   and  •peoifieatlono   for  oonatruotlon 
projeot*  are  now  available  for  inspection  at  the  office  of  DAILY 

PACIFIC  BUILDER,  468  Tenth  wreet,  San   Franclaoc 

■Id  Opening  Date 


Work 


Naval  Ti—TV  Armory 


LooatI 

Stockton 


on 


S-18 


Register  now  to  receive  your  copy  of  valuable  Roof  Truss  data, 
soon  off  the  press. 


^''^^te. 


AMERICAN  ROOF  TRUSS  CO. 


271   W.SANTA  BARBARA  STREET       •       LOS  ANOELES  37,  CALIF. 

ADomt  1-4379 


; 


TUESDAY.  FEBRUARY  18.  1947 


/ 


DAILY    PACIFIC    BUILDER 


PAGES 


117x47-ft. ;  library  and  teachers" 
room,  192x35-tt;  misic  bldg.,  101- 
X  47-ft 
Contractor  —  Haddcck,  Engineers, 
Ltd.,  129  W  2nd  St..  Los  Angeles. 
Calif. 


» 


2/18/47 

Plans   In    Progress— FWA    Funds 

Allotted   In   Amount  of   $7500 
School    Bldg.,  Cost    $275,00» 

LANCASTER,     Calif.,     Los     Angelei 

Co.,  Ave.  "H"  and  70tli  St. 
Owner— Eastslde    Union    School   Dis- 
trict, Odus  L.  Terrell,  President  of 
of   the   Difctrlct    Board.    Lancaster,. 
Calif. 
Architect    —    Frank    Wynkoop,     821. 
Market    &t,    San    Fiancisco,    Calif. 
Elemental  y   school    bldg.,   with   floor 
area  of  16.800  sq.  ft.  containing  1«> 
classrooms,     library,     admin.,     of- 
fices,   auditorium   and    cafeteria. 
FWA  funds   have  been  allotted   to 
assist    in    the    preparation    of    plans 
according    to    an   "announcement    by 
Wright  L   Felt,  Division  Engineer  in 
charge  of  the  Bureau  of  Com/nunity 
Facilities  of  the  Federal  Works  Ag 
ency,  630  Sansome  St.,  Son  Francis- 
co. Calif. 


2/18/47  •  10 

Owner  Taking  Bids  on  General  Con- 
struction Contract,  Heating,  Ven- 
tilating and  Plumbing  Contract, 
and  Electric  Wiring  Cont^-act — Duo' 
Feb.  25.  2  P.  M.  (time  extended 
from    Feb.   11). 

Health   Science  Center    (Ist    Unit) 

Cost,  $4,112,000 

SEATTI>E.  Wash.  King  Co.  Univer- 
sity of  Washington  Campus. 

Owner  —  University  of  Washingtoii, 
Dr.  Raymond  B.  Allen,  president; 
Herbert  T  Condon,  Secty.,  "Board 
of  Regents.  Rm.  1030,  Henr>-  Bldg., 
Seattle.  Wash. 

Archltect.s  —  Nararaore,  Bain,  Bradv 
&  Johnson,  Dexter-Horton  Build- 
ing, and  Associates  McClelland  in 
ones.  Republic  Bldg.  Seattle,  Wash. 

Supervising  Architect  —  Bebb  and 
Jones.  Hoge  Bldg.,   Seattle,  Wash. 

Central  section  of  Division  of  Health 
Sciences  Bldg.,  including  Unit  A, 
the  library  and  auditorium  (62x196 
ft.),  including  a  ground  story,  ffrat 
story  main  library  and  two-stor> 
audKorium  to  seat  £00  persons; 
Unit  B,  denta!  school  (223x104  ft.), 
consisting  of  sub-buscment,  base- 
ment, ground  and  two-story  and 
partial  brd  story  to  include  clinical 
offices,  and  Unit  C,  administra- 
tive offices  and  laboratories  (52x 
154  ft),  including  ground  floor  and 
three  stories,  all  of  reinf.  concrete, 
faced  witpi  brick,  asphalt  tile  or 
cement  floor,  terra  cotta  coping 
and  trim,  flat  composition  rool, 
mechanica!  ventilation;  dental 
wing  elevator  and  air  conditioning. 
Specifications   obtainable   from   the 

offices  of  the  architects  upon  deposit 

of  $20  for  each  set. 


2/18/47  9 

Bonds    In   Amount  of  $73,000 

Approved   January  20— School 
UVE   OAK.   Calif.,   S'utter.    Co.     Live 

Oak  Grammar  School. 
Owner — Board  of  Trustees,  Live  Oak 

School,     F.     A.     Bricker,     principal. 

Live  Oak,  Calif. 


2/18/47  12 

Sub-Contracts  Awarded — Work 
Under  Way 

Shop  Building  Cost  $68,000 

EMERYVILLE,  Calif.,  Alameda  Co. 
530S  Horton  St. 

Owner— Edward  R.  Bacon.  5305  Hor- 
ton St.,  Emeryville,  Calif. 

Consulting  Engr. — Carl  S.  Replogle, 
510  Boulevard  Way,  Piedmont  Calif . 

Structural  steel  and  brick,  approxi- 
mately 100x150;  1-story. 

Contractor — D.  W.  Nicholson,  1701 
San  Leandro  Blvd.,  San  Leandro, 
Calif. 

Roofing  and  Sheet  Metal  Work— Cen- 
tral Sheet  Metal  &  Roofing  Co.,  3246 
Ettie  St.  Oakland.  Calif. 

Plumbing— Charles  Smith  Plumbing 
A  Heating  Co.,  1250  Park  St,  Ala- 
meda, Calif. 

Glass— Gleason  &  Co.,  1368  Park  Ave., 
Emeryville,  Calif. 

Brick  and  Stone  Work— A.  Langeberg 
St  Son,  2712  Logan  St.,  Oakland, 
Calif. 

Grading  and  Excavation  —  Warren 
Transporiation  Co.,  16  Jackson  St, 
Hayward,  Calif. 

Lumber — Scammell  Lumber  Co.,  foot 
of  Fallon  St,  Oakland,  Calif. 

Mill  Work— California  Mill  &  Lumber 
Co..  340  Townsend  St.,  San  Fran- 
cisco, Calif. 

Hardware  —  Maxwell  Hardware  Co., 
1320  Washington  St.,  Oakland.  Calif . 

Painting— M.  Williams  A  Son,  1630 
Webster  St.,  Oakland,  Calif. 

Concrete  —  J.  H.  Fltzmaurice,  2867 
Hannah  St.,  Oakland,  Calif. 


2/18/47  •     9 

Owner  Taking   Bids — Duo   Feb.  20, 

8  P.  M.  (Extended  From  Feb.  14)— 

Bidders  Figuring 
School  (Remodel) 
MILL    VALLEY.    Calif.,    Marin    Co. 

Homestead  School. 
Owner— Mill    Valley    School    District, 

oHrace    Cagwin,    clerk,    Tamalpais 

Park    Elementary    School,    360    E2. 

Blithedale  Ave.,  Mill  Valley,  Calif. 
Work    Includes    remodeling    of    boys' 

and    girls'    toilets;    installnlg    new 

heating     system ;      installing     new 

classroom  windows ;  waterproof  the 

east  and  west  basement  walls. 

Plans  and  specifications  may  be 
obtained  from  the  superintendent's 
office  at  Tamalpais  Park  Elemen- 
tary School,  360  E.  Blithedale  Ave., 
Mill  Valley,  upon  deposit  of  $10. 

Each  bid  must  be  accompanied  by 
cash,  cerilfled  or  cashier's  check  pay- 
able to  the  school  district  for  at 
least  10%  of  bid. 

The  following  contractor  has  taken 
out  plans   : 

Peter  Sartorio,  262  Clementina  St, 
San  Francisco,  Calif. 


ny  Street,  San  Francisco,  Calif. 
Engineer — James   Smith,  251   Kearny 

Street  San  Francisco,  Calif. 
Structuial    steel     frame    and     reinf. 

concrete,    corrugated    metal,    steel 

sash,    tanks,   piping,    etc.;    includes 

two  plants,  50k120  each,  and  ware- 

house,  100x300. 
Concrete,  Steel  Sash,  Glass — ^Monson 

Bros.,  475  6th   St.,  San  Francisco. 
Furnish  and  Drive  Untreated  Piles — 

M.   B.    McGowan.    Inc.,   625   Market 

St.,  San  Francisco.  Calif. 


2/18/47  •     9 

Working  Drawings  In   Progress 
School  Addition  (Two  Classrooms) 
NEAR  CHICO,  Calif.,  Butte  County. 

Pleasant  Valley. 
Owner — Board  of  Trustees,  Pleasant 

Valley     School     District,     Pleasant 

Valley,  Calif. 
Architect — Thomson  &  Evans,  130S  E. 

38th    St.    at    Park    Blvd.,    Oakland, 

Calif. 
Wood  frame,  two  rooms. 


11__  HOSPITALS 


2/18/47  11 

Owner  Taking   Bid*  on   Plumbing, 

Heating,  Ventilating  and   Electrical 

Work    and    Equipment — Due   March 

5,  10  A.  M. 

Hospital   Addition  Cost  $100,000 

YAKIMA,     Wash.,     Yakima    County. 

Yakima  County  Hospital. 
O'wner — County  of  Yakima,   Andy  B. 
Wallace,  chairman  of  the  Board  of 
County  Commissioners,  Courthouse, 
Yakima,  Wash. 
Architect  —  John    W.    Maloney,    1117 
Larson  Bldg.,  Yakima,  and  654  Cen- 
tral Bldg.,  Seattle,  Wash. 
As     previously     reported.     Hall     A 
Atwater     Construction     Co.,    Seattle, 
Wash.,  at  $397,612,  submitted  the  low 
bid  on  the  general  construction. 

Specifications  obtainable  from  the 
above  office  of  the  architect  upon  de- 
posit of  $25,  refundable. 


2/18/47  12 

Contract  Awarded 

Factory   Building  Cost   $1,750,000 

TORRANCE.  Calif.,  Los  Ange'cci  Co. 
Crenshaw  Blvd.  and  203rd  St 

Owner— American  Radiator  ft  Stand- 
ard Ssmitary  Corp.,  Pittsburgh,  Pa. 

Architect— Prack  &  PraCk,  119  Fed- 
eral St.,  Pittsburgh,  Pa. 

Structural  Engineer — Taylor-Barnes, 
803  W.  3rd  St.,  Los  Angeles,  Calif. 

Steel  frame,  U-shaped  (450x100  ft), 
with  concrete  exterior  walls,  steel 
roof  trusses,  steel  sash,  concrete 
floor. 

Cotnractor — Waale  Camplan  Co.  and 
Smith,  Inc.,  1670  Beverly  Blvd..  Los 
Angeles,  Calif. 

Structural  Steel  Work  — Bethlehem 
Pacific  Coast  Steel  Corp.,  3391  Ran- 
dolph St.,  Vernon,  Calif. 
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14.17— PUBUC  BLDGS. 


PITTSBURGH 

TESTING 
LABORATORY 

Saccosiors  fe 

SMITH.  EMERY  AND  CO. 

Cempfefo  Pfcys/eor  onrf  Chemkaf 
Tocflag  oad  faspocf/oa 

CONCRITE  MIX.  PLACING  AND 

TISTINO 

STIIL  AND  OTHIR  IUILDING 

MATIRIALS 
MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN     FRANCISCO 

EXbrook  1747 


12- 


INDUSTRIAL 
BUILDINGS 


2/18/47  12 

Contemplated — CPA    Approval 

Sought 
Cannery  Addition  Cost  950,000 

SANTA   CLARA.    Calif.,    Santa   Clara 
County.     F'asetta     Industrial    Tract 
Na  1. 
Owner — Oangi    Bro.'j ,    Pnrking    Com- 
Pfiny.     Peter,     Antliony.     Val     and 
John   Oangi,    owners,    Matthew    St 
nnd  Svanta  Clara-Alviso  road,  San- 
ta .Clara,    Calif. 
Corrugated  iron,  1 -story,  80x200,  com- 
position rcof,  to  be  used  for  stor- 
age  and    warehousing  facilities. 


2/18/47  14 

Owner  Taking  Sub- Bids  on  Roofing, 
Plumbing  and  Sheet  Metal— Pour- 
ing of  Concrete  Under'Way 

Manufacturing  Plant  Est.  Cost  $80,000 

SAN  RAFAEL,  Calif.,  Marin  County. 
Woodland  Ave.  near  Bret  Harte 
Meadows  Home  Tract. 

Owner— H.  C.  Little  Burner  Co.,  2nd 
and  Lincoln,  San  Rafael,  Calif. 

Consulting  Engineers— H.  M.  O'Neill 
Co.,  610  16th  St.,  Oakland,  Calif. 

Cement  floor,  wood  siding  exterior, 
400x100,  l-8tory,  wood  frame,  wood 
trusses  (saw  tooth  type),  concrete 
loading  platform. 

Contractor — Marin  Corp.,  Box  417, 
Sausallto,  Calif. 

22-26— RESIDENTIAL 
BUILDINGS 

2/18/47  •     23 

Owner  Taking   Bid»— Due  March  ft, 
2  P.  M. 

Family   Housing    (Conversion  of 
Existing    Facllltleo) 

FORT  LEWIS,  Washington. 

Owner — Seattle  District,  Corp  of  En- 
gineers, War  Department,  Col.  W. 
R.  Shuler,  acting  district  engineer. 
Textile  Tower,  Seattle  1,  Wash. 

Plans  by  owner. 

Includes  converting  40  B-63  barracks 
to  160  apartments;  converting  nine 
M-250  mess  halls  to  18  apartments ; 
converting  10  AC  (Rec)  recreation 
buildings  to  20  apartments  and  five 
B-45  barracks  to  10  apartments,  in- 
cluding changes  and  additions  to 
water,  sewer  and  electrical  lines. 
Specifications   obtainable  from   the 

above  office. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

2/18/47  il 

Water  Survey   In   Progress  to 

Determine    Future    Needs    of    City 
Pumping    Station,    Pipe    Line 
Owner — City    of    Redding,    James    E.- 
Neal,  city  manager,  Doris  L  Holl- 
and,   City    Clerk,    City    Hall.    Red- 
ding  Calif. 
Enlargement   of   present   water   stor- 
age facilities 


33 — 


BRIDGES 


(25)  2412     lln.     ft.     remoTO     exlsUng 
track: 

(26)  5    each    remove    existing    turn- 
outs; 

(27)  2900  lin.  ft.  new  track; 

(28)  2  each  turnout^  new  track; 
1(29)  4  each   turnouts  existing  track; 
((30)  2200     lin.     ft.     raising     existing 

track: 

(31)  4177  lln.    ft    relocating   existing 
track; 

(32)  2900  lin.  ft.  shifting  and  restor- 
ing existing  track: 

(33)  2954  lln.  ft.  guard  rail; 

(34)  Buda  type  bumper; 

(35)  plank    and     steel    plate    switch 
protection ; 

(36)  1050  lln.  ft.  install  conduit; 

(37)  400    lin.    ft.    furnish    and    install 
2^-in.  conduit; 

(38)  500   lin.    ft.   furnish    and   inatall 
l>4-ln^pondult; 

(39)  moving    existing   freight  house; 

(40)  engineer's  office. 

All  materials  in  connection  with 
items  ^4  to  34.  inclusive,  and  36  will 
be  furnished  free  of  cost  to  the  con- 
t  ractor. 

Specifications   obtainable  from  the 
above  offl«'e. 


2/18/47  •  33 

Recommended   by   State — 2nd    San 
Francisco-Oakland    Bay    Bridge 

Net  Cost,  $99,300,000 

SAN  FRANCISCO  BAY. 

Owner — State  of  California.  Depart- 
ment of  Public  Works,  C.  H.  F*ur- 
cell.  Director;  C.  W.  Panhorst. 
Bridge  E^ngr,  Public  Works  Bldg, 
Sacramento,  Calif. 

Plans   by  Engrg.   Dept.   of  Owner. 

2nd  liigh  level  2-deck  apan  with  five 
lanes  on  each  deck  like  existing 
bridge  and  parallel  to  it.  costlnt^ 
$84,000,000  for  bridge  and  approach- 
es and  $21,000,000  for  4-lane  tulio 
under  Oakland  estuary ;  grand  to- 
tal, $105,000,000  deducting  Interest 
charges  during  construction  of  $5,- 
700,000,  leaving  overall  cobt  at  $99,- 
300,000. 


34— DAMS,  RESERVOIRS  &' 
DREDGING 

2/18/47  •     84 

Low  and  Only  Bidders 

Huts,  Sidewalks,  Water  and  Sowor 
Systems;   Spec.  1629     Cost  »28/46t.S0 

MI.'^.SOIIRI  BASIN  PROJECT,  Mon- 
tana. Hardin.  Mont, 

Owner — U.  S.  Bureau  of  Reclamation, 
BilllngH.   Mont. 

Plans  by  engineering  department  of 
owner. 

Erecting  five  steel  arch-rib  huts  and 
constructing  sidewalks,  water  dis- 
tribution Hystem  and  sewer  system. 

Low  Bidder— William  J.  Fratea  Con- 
struction Co..  424  Rlmrock  Rd.,  Bill- 
ings, Mont.,  $28,468.30. 
Other  bids  submitted  February  10 

were : 
JavhnwU  Construction  Co.,  BllUngs, 

Mont.  I303S7.  | 

Uledi'><<'l  (^<nstructlon  Co.,  Billings, 

Mont,  $33,712.66. 

J.   C.    Boespflug    Construction    Co., 

Billings,  Mont.,  $34,697.25. 


Suntmerbell 

Roof  Structures 


2/18/47  12 

Se^reeated    Contracts   Awarded — 
Vegetable  OM    Plant   (4   Buildings) 

Cost,   $300,000 
SAN  FRANCISCO,  Calif.    1301  Army 

Street. 
Owner — The  Valianos  Co.  (flah  prod- 

uct.st,  209  F'ost  St.,  San   Francisco, 

Calif. 
Architect— H.  C.  Baum.-uin,   251  Kenr- 


2/18/47  •     24 

Preliminary  Plans  In  Progress 

Residence 

CHICO,   Calif.,  Butte  County. 

Owner— Withheld. 

Architect— Thomson  &  Evans,  1308  E. 

38th    St.    at    Park    Blvd.,    Oakland, 

Calif. 
Adobe   brick,  one-story,  eight   rooms, 

three  baths. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project 

2-18 —  3 :00  P.M.— Platform  San  Mateo  County 

2-18 — 10K)0  AM.— Standards     Building     Los  Angeles 
2-18—  3 :20  P.M.— New  School  Bldg        RIvcrdale 
2-18 —  2:00  P.M. — Post  Office  and  Store     Camp  Mather 
2-18 — 3:00P.M. — Storage  Building   (Replace)     Mlllbrae 
2-18—  2:00  P.M.— 5  Officers'  Apartment  BIdgs.  (Converted) 

McClelland  Field 
2-18—  1:00  P.M.— Drive-In    Theatre  Pittsburg 


Noted  In  Issue 

2-  7 
1-34 
1-80 
%-  I 
S-  8 

2-  4 

2-10 


ENGINEERING  PROJECTS 


2-18— 10:00  A.M.— Railroad  Trax:k  Spur    El  Centre 

2-18— 10:00  A.M. — Grading,   Bridges,    Surfacing    Washington 

2-18— 10:00  A.M.— Water  Line  Phoenix,  Arir. 


2-  8 

2-  4 

2-  7 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


2-18—10 


2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 
2-18— 


OOA.M 
OOP.M 
OOP.M 
OOP.M. 


OOP.M. 
00  P.M. 
00  P.M 
00  P.M 


— Refrigerators  Merced 

— Valves  San  Francisco 

— Dip  Spillways  Redding 

— Steel  and  Reinforcing  Steel     San  Francisco 

— Snow  Plows  Stockton 

—Tractor  San  Diego 

— Pipe  and  CouplingsDavIa  Dam.  Arizona 

—Painting,  Etc.  Long  Beach 

.—Steel   Partitions       Central  Valley  Project 

Columbia  Basin  ProJ.,  Waah. 

Antioch 

Oceannide.  Escondldo  or  Ramona 


— Gates  and  Hoists 
—Diesel  Oil 
Fuel  Oil 


-Diesel  Engine  Fuel     Independence 


2-10 
2-  7 
2-11 
2-11 
2-11 
2-11 
2-11 
1-24 
1-17 
1-17 
2-14 
2-14 
2-14 


2/18/47  •  S3 

Owner  Taking  Bids — Due  March  19, 
2  P.  M.  (Time  Extended  from  Mar. 
12). 

Bridges  (3)   and   Substructure*  (2) 

SOUTH  SAN  FRANCISCO,  Calif., 
Ban  Mateo  County.  Bayshore  BHeo- 
way. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construct     three     bridges     and     sub- 
structures  for   two    railroad    over- 
heads. 
The  work  Involves: 

(1)  350  cu.  yds.  remove  concrete; 

(2)  3250   cu.    yds.    roadway   excava- 
tion r 

(3)  4010  cu.   yda.   structure   excava- 
tion; 

(4)  2000  cu.   yds.   structure  backfill; 

(5)  9100  cu.  yds.  imported  borrow; 

(6)  1400  cu.  yds.  imported  subgrade 
materials ; 

(7)  2800  tons  crusher  run  base; 

(8)  10    tons    liquid    asphalt     (SC-1) 
prime  coat; 

(9)  1800  tons  plant  mix  surfacing; 

(10)  3752    cu.    yds.    class    A    portland 
cement  concrete  structures ; 

(11)  74  cu.  yds.  class  B  portland  ce- 
ment concrete  curbs  and  gutters ; 

(12)  760  lln.  ft.  concrete  railing; 

(13)  5710  lln.  ft  furnish  concrete  pil- 
ing; 

(14)  126  each  drive  concrete  piles ; 

(15)  17,150  lln.  ft.  furnish  steel  piling; 

(16)  519  each  drive  steel  piles ; 

(17)  52  each  steel  pile  splices; 

(18)  450  lln.  ft  8-in.  CMP,  14-gager 

(19)  719,500  lbs.  furnish  bar  reinforc- 
ing steel; 

(20)  719,.V)0  lbs.  place  bar  reinforcing 
steel ; 

(21)  555  lln.  ft  steel  railing; 

(22)  72  lln.  ft.  rubber  waterstops; 

(23)  9800  lbs.  miscellaneous  Iron  and 
steel ; 

(24)  13  M  ft  b.m.  place  timber  head- 


WWa  »I«iibIbi 
yviir  saw 
balMlai  tor 
«*4«y*s  M«4t. 

Caff . . . 
SUMMIMILL 


1746  Thirteenth  Street 
Oakland,  California 

TWino.iks    3622 
ENterpri^r    lOOSO 


OVERHEAD  GARAGE  DOORS 


ELECTRTCALLY 
OPERATED  DOORS 

Overhead  door  co. 

I  Mien*  Olympk  Mia 

5420   San   t>ablo   Avo.,  OAKLAND 


Phono  JUnlper  4-7297 
6731  Mission.  SAN   FRANCISCO 


Associated  Wood  Products  Co. 


"Sh  Wood  We  TWm" 

TELEPHONE  LANDSCAPE  S-7713 
133S  SIXTH  STREET  BERKELEY  2,  CALIF. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIaware  7313 


► 


j\ 


s 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  FEBRUARY  18.  1947 


TUESDAY.  FEBRUARY  18.  1947 


DAILY    PACIFIC    BUILDER 
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84 


2/18/47 

Owner  Taking   BIda — Ou«  F«b.  21, 
1  p  .M J— Addenda  No<i.  1  and  1A 
Issued 

Los  Angeles  River  Channel  Improve- 
ments; Spec.  47-21        Cost  $2,000,000 

LOS  AN0ELJ:S,  Calif.  Between  Ni- 
agara St.  and  Lankershlm  Blvd., 
river  mile  33.7  to  river  mile  35.4  in 
cities  of  Burbank  and  Los  Angeles. 

Owner— Los  Angeles  District  Corps  of 
Engineer,  War  Department,  761  S. 
Figueroa  St.,  Los  Angele«,  Calif. 

Plans  by  engineering  department  of 
owner.  ^,.  .     .  _„^ 

Unit  quantities  were  published  Jan- 

""Among  other  changes.  Addenda 
Nob.  1  and  lA  includes  a  wage  scale 
and   changes   the  following  items   of 

Til)  223  lin.  ft.  24-in.  corrugated  metal 
pipe;  .        .    , 

(43)  «a  lin.  ft.  48-in.  corrugated  metal 

pipe; 

(44)  deleted. 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 

2/18/47  ^  ___  ^ 

Transmission  Line;  Spec.  16Z7 
HUNGKY  HORSE  PROJECT.   Mon- 
tana    Northwest   part  of  Montana, 
Owner— U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.  ^         *     , 

Plans  by  engineering  department  or 

owner. 
Includes  construction  of  12.47-kilo- 
volt  transmission  line  from  Hungry 
Horse  Dam  construction  substation 
Horse  Dam  construction  substa- 
tion to  Hungry  Horse  Government 
Camp  substation  and  electrical  dls- 
;    tribution  system  for  Hungry  Horse 

Government  Camp. 
Low  Bidder— Olson  Construction  Co., 
Inc..  1M»  S.  2nd  W.,  Salt  Lake  City, 
Utah.  Sch.  No.  1.  17254.50,  60  days 
completion;  Sch.  No.  2.  $39,870.  180 
days  completion. 

Other  low  bids  February  14  were ;. 
Electrical  Shop  of  Missoula,  Mont. 
Sch.  No.  1,  110,867.89,  240  days  com- 
pletion ;  Sch.  No.  2,  $59,167.30,  180  days 
completion. 

Service  Electric  Co.,  Seattle.  Wash.. 
Sch.  No.  1,  $11,279.98,  240  days  com- 
pletion ;  Sch.  No.  2.  $55,073.40,  80  days 
completion ;  combination  bid,  $65,000. 
Mountain  Electric  Co.,  Coram. 
Mont.,  Sch.  No.  1.  no  bid;  Sch.  No.  2, 
$69,967.45,  180  days  completion.  Com- 
plete street  light  facilities  300  days. 


39 — SEWERS 


2/18/47  * 

Owner  Taking    Bids — Due    March   20, 

2  P.  M.,  In   Los  Angeles — 
Culverts   (2)  „         ,      I 

ORANGE  COUNTY,  Calif.    Near  Ir-  | 

vine  about  6  miles  soulh  of  Tustin. 
OwneTwState  of   CaUfomla.  Division 

of  Highways,   Public  Work.i  Bldg . 

Sacramento,  Calif. 
State  Highway  Engr.— G.   T.   McCoy. 

P»ibllc   Works    Bldg..    Sacramento. 
Construction   of   two   culverts. 
Bids    will    be    opened    in     the    btatt. 
.Bldg..  Los  Angeles,  Calif. 

Work  involves: 

(I)  440  c.y.  remove  concrete; 
(2>  9,0OC  c.y.    rdwy.    excav. ; 

(3)  1.08C  c.y.  Etruc.   excav.; 

(4)  develop  water  suppiy  and  fur- 
nish water  equip.; 

(5)  200  M.  gals,  apply  water; 

(6)  200  ton.3  untreated   rock  base; 

(7)  0.5    ton    liq.    asph.    SC-2.    prime 

■    (8)  1,500  tons  plant   mix   surf.; 
(9)  340  c.y.  Class  A  porlland  remenl 

concrete  struc. ; 
(10)  60,000  lbs.  bar  rolnf.  steel   : 

(II)  290  If-   4->^-   standard  drain  tile 
underdrains ; 

(12)  200  tons  filter  material; 

(13)  15  each   portable   timber   barrt- 

Specifications  obtainable  from  the 
alK)ve  office  of  the  State  Highway 
Engineer.  


cross-sections   ('°?>"'»»°«  .•*ti:i"    ^ff?.' 
$5.54;  total  cost  plf°«  •"f  «» 
tions  (including  sales  tax),  ♦T'»- 

V-SBt-119-B.  between  "  «"«» 
south  of  HoUlster  and  Holltoter. 
Plana  (including  salea  tax).  $1-W'. 
fross  sections  (»"«>"<»*"«  ^^i^.^-^^.' 
^07;  total  cost  plans  and  •^^e*""'^- 
Uons   (including  sales  »*»>•  »«TJ„^,. 

V-SLO-1086,  between  State  Route 
137  and  Rinconada-Las  ^"•fSrSi: 
Plans  (Including  sales  tax),  $1.69. 
fota"  cost  plans  (Including  salea  tax), 

'^DC-Ker,Iny-23-B,G,  between  Indiwi 
Wenslnd  Uttle  Lake:  Plans  (inc  ud- 
ine  sales  tax),  $2.61;  croes-sections 
(Tncluding  Sies  t*ax).  $7.84;  total  cost 
plans    and   cross-sections     (including 

sales  tax).  $10.45.  r.-«,..i«« 

X  -  C.CSol  -  7  -  A,F,     on     Carquinez 

bridge:   Plans    (Including    saes   tax), 

$2  77 ;  total  cost  plans  (including  sales 

^*X-Sot-U06,1108.1110.  across  Pleaa- 
ants  Creek.  Alamo  Creek  and  Putah 
Creek:  Plans  (Including  sales  tax), 
$1.85;  total  cost  plans  (including  sales 
tax).  $1.88.  .       , ,    .  ^ 

Checks  fa*"  the  above  should  be 
made  pay^e  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should   accompany  the  order  to 

this  office.  ,  _,^„, 

Requests  for  the  above  plans,  speci- 
fications and  proposal  form  J""?,*  ^^ 
addressed  to  the  office  of  the  Stete 
Highway  Engineer.  P.  O.  Box  1499. 
Sacramento.  Calif. 

Blue  prints  of  plans  are  sold  at 
coat  and  are  not  returnable  for  re- 
fund. ^     ,     , 

SACRAMENTO,  CaUf.-A  repre- 
sentative of  the  Division  of  High- 
ways will  meet  prospective  bidders 
on  projects  for  which  bids  are  to  be 
opened   in   Sacramento  on   March   12, 

1947.  as  follows:  j.„*rt/.f 

A  representative  of  the  district 
office  and  county  engineer  will  meet 
prospective  bidders  for  the  proposed 
orolect  In  Humboldt  County  d-Hum- 
970  at  Junction  of  Elk  River  Rd 
and  Route  1.  about  21/3  mUes  south 
of   Eureka   city   limits   on  Thursday, 

March  6,  1947.  at  10  A.  M. 

•  •  • 
A  representative  of  the  district 
office  and  county  engineer  will  meet 
prospective  bidders  for  the  proposed 
project  in  Mendocino  County  (I-Men- 
505  ,  on  project  at  Dos  RlO'  bridge 
on  Friday.  March  7.  1947.  at  10  A.  M. 

A  representaUve  of  the  district 
office  will  meet  prospective  bidders 
?or  theVrop^sed  p^Ject  In  San  Benito 
county  (V^Bt-119-E).  at  corner  o' 
Prosoect  Ave.  and  Sunny  Slope  Rd. 
Tt  north  end  of  pn,Ject  on  Thursday, 
March  6,  1947.  at  10  A.  M. 


(4)  760  cy.  sand   stockpfles: 

(5)  3.32   cy.    screenings,   stockpiles. 
Specifications  obtainable  from  the 

above  office 


•  40 

-Due   March   It, 


Inv.  7478-A  for  reinforcemwit  bars, 
f.o.b.  shipping  point  and/or  Kingman, 
Ariz. 

Specifications   obtainable  from  the 
above  office. 


2/18/47 

Owner  Taking    Bid 
2  P.  M. 

Grading  and   Surfacing 

TEHAMA  COUNTY,  Calif.  Between 
Mill  Race  Creek  and  Red  Bluff. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Ergr— G.  T.  McCoy. 
Public   Works   Bldg..   Sacramento. 

About   2.8  miles    (net   length)    grad- 
ing and   surfacing  with   plant  mix 
surfacing  on  crusher  run  base  and 
on  existing  pavement. 
Work  Involves: 

(1)  6  c.y.  remove  concrete; 

(2)  clear  and  gnibb; 

(3)  11.000  c.y.   rdwy.   excav.; 

(4)  3(>0  c.y.  struc.  excav.; 

(5)  60  c.y.  ditch  and  channel  excav. 

(6)  22,000  sq'.   yds.  compact  original 
ground ; 

(7)  96,000  tons  imported  borrow; 

(8)  develop  water  supply  and   fur- 
nish water  equipment; 

(9)  1,900  M.   gals,   apply   water; 

(10)  147   sta.    finish   rdwy.; 

(11)  6,500  tons,  crusher  run  base; 

(12)  35  tons  llq.  asph.   RORC-5,   seal 
coat ; 

(13)  290  tons  screenings,  seal  coat; 

(14)  60   tons    liq.    asph..    SC-2,   prime 
coat; 

(15)  12    tons    asph.    emulsion,    paint 
binder; 

a6)  480  tons  pave.  asph..   plant  mix 

surfacing; 
(17)  9.000  tons  mln.  agg..   plant  mix 

surfacing; 
<18)  26  c.y.  Class  A  portland  cement 

concrete  struc; 

(19)  20  each   monuments; 

(20)  77  each  culvert  markers  &  guide 
posts ; 

(21)  0.9  mile  new  property  fence; 

(22)  9   each    metal   drive   gates; 

(23)  325    If.    8-in.    relnf.    cone.    plp'-*. 
standard  strength; 

(24)  30  l.f.  12-inch  do;, 

(25)  165  l.f.    18-)nch  do; 

(26)  141  If.   salvage   exist,   pipe   cul- 
verts; 

(27)  50  If.  relay  salvaged  retnf.  cone 
pipe  culverts; 

(28  •  6r>   l.f.    S-in.    CMP   down    drains. 
16  gage; 

(29)  4    each    spillway    assemblies; 

(30)  2.00C   lbs.  »bar  reint.  steel; 

(31)  330  :bs.  steel  I  beama; 

(32;  3  each  move  and   reset  existing 
Irrigation   valves  and   nacrs. 
Specifications   obtainable  from   the 
fibove  office. 
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2/18/47 
Reinforcement  Bare 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  Until  February  21,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House.  Denver,  Colo.,  under  Inv. 
G-38.247-A  for  reinforcement  bars, 
f.o.b.  shipping  point  and/or  Odair, 
Wash. 

Specifications  obtainable  from  the 
above  office. 
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2/18/47 

Portland  Cement 

Bids  Wanted 

COLUMBIA  BASIN  PROJECT. 
Washington.  —  Until  February  27.  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House.  Denver  2,  Colo.,  under 
Inv.  G-38.236-A  for  110,000  bbls.  port- 
Ian  dcement  in  bulk,  f.o.b.  shipping 
point  and/or  Adrian,  Wash. 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


2/17/47  •  43 

Refrigerators — Bids    Wanted 

SEQUOIA  National  Park.  Calif.— 
Until  Feb.  24.  I'l-  A.  M..  bids  will  be 
received  by  the  U.  S.  Treasury  De- 
partment, Bureau  of  Federal  Sup- 
ply. 7th  and  D  Sts.,  SW..  Washing- 
ton, 25,  D.  C,  under  Inv.  2L-49201- 
R-2-24-47,  Case  No.  49201,  Req.  No. 
EQ-28  for  three  mechanically  oper- 
ated refrigerators,  electric  right 
hand  door  to  operate  on  110  volt, 
60  cycle,  altematlng  current,  9  cu 
ft.  capacity,  for  Sequoia-Kings  Can- 
von  National  Parks,  Sequoia  Na- 
tional F'ark.  Calif. 

Specifications   obtainable  from  the 
above  office. 
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2/18/47 

Aebeetoe  Cloth  and  Tape 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
February  24.  3  P.  M..  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco, Calif.,  under  bid  No.  3840  for 
furnishing  and  delivering  200  rolls 
asbestos  cloth  tape  and  250  rolls  as- 
bestos paper  tape. 

Specifications  obtainable  from  the 
above  office. 


43 


2/17/47 

Wellpoint  System — Bids  Wanted 

OAKLAND,  Oalif.,  Alameda  Co.— 
Until  Feb.  26,  5:30  P.  M..  bids  will 
be  received  by  the  East  Bay  Mu- 
nicipal Utility  District.  Room  31^. 
612— 16th  St..  OakHcd  4.  Calif.,  under 
Pro.  1&20  for  wellpoint  system,  con- 
sisting of  wellpoint  pump.  46  well 
points  and  necessary  pipe  and  fit- 
tings,  fob  Stockton.  Calif. 

Specifications  obtainable  from  the 
above   office. 

43 
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2/18/47 

Gate  Valve  Castings 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  24,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  Inv.  3841  for  fur- 
nishing and  delivering  approximately 
53.000  lbs.  cast  iron  gate  valve  cast- 
ings from  city  patterns. 

Specifications  obtainable  from  the 
above  office. 


2/17/47 

Charging  Set— Bids  Wanted 

SAN     FRANCISCO.     Calif.  —  Until 
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Supplies,  Equipment 

Sub-Contract 

Information 


A  representative  of  the  county  en- 
gineers office  will  ineet  prospective 
bidders  for  the  Propo-^^d  project^n 
^an  Luis  Obspo  County  (v-blaj 
fS^).  at  the  con^ty  engineer's ^mce 
m  San  Luis  Obispo  on  Friday.  Marcn 
7.  at  10  A.  M.    ^     ^     ^ 

A    represenUtlve    of     the    district 

offtce  will  meet  P^^Pf  "^«  ^'^^^3 
for  the  proposed  project  in  Ke™  *?f 
Invo  Counties  (lX-Ker.Iny-23-E.G). 
a^Mttle  Lake  on  Friday  February 
21.  1947,  and  Friday.  March  7.  1947. 
at  10  A.  M.         ,     ,     , 

A  representative  of  the  county  en- 

glneer-s   office  will   meet  prospecUve  2/18/47 

bidders    for   the   proposed    project    in  Copper  Cable 

Solino  c'ounty    (X-S^-lip6.1108.11ip).  Bid  Opening  Date  Extend^   From 


2/18/47 
Reinforcement  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT. 
Washington.  —  Until  February  21,  2 
P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Cus- 
toms House.  Denver.  Colo.,  under  Inv. 
G-38,248-A    for     reinforcement     bars, 

I  f.o.b.    shipping     point    and/or    Odalr, 
Wash. 
Specifications  obtainable  from  the 
above  office. 


Oss>v..s>D 

Time 

Is  Drawing 

Near! 
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-MISC.    SUPPLIES   AND 
MATERIALS 


42 


at  county  engineer's   office  1"   Fair 
field   on   Tuesday.   March   4.  1947.  at 

i  P    M.  .    _ 

Prospective  bidders  are  urged  to 
cooperate  with  the  district  office  and 
arrange  to  make  their  field  inspec- 
tion on  the  above  dates. 


•  40 

-Due   March    19. 
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STREETS  AND 
HIGHWAYS 


2/18/47 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO.  Calif.,  Sacramento 
Co.— State  Highway  Engineer  O.  T. 
McCoy  announces  cost  of  blue  pnnts 
now  available  for  work  for  which 
bids  will  be  opened  In  Sacramento  on 
March  12.  1947:  „. 

I-Hum-970,  on  Elk  River  Rd. :  Plans 
(including  sales  tax),  $1^54:  cross- 
sections  (Including  sales  tax),  »1.2S, 
total  cost  plans  and  cross-sections 
(inchidlng  sales  taxV  J2.77. 

I-Men-50.^,  on  Longvale-Covelo  Rd.. 
Plans    (Including    sales    tax).    11.85 ; 


2/18/47 

Owner   Taking    Bid 
2  P    M. 

Imported  Base  Material   (Install) 

HUMBOLDT  COUNTY.  Calif.  Bot. 
1.2  miles  east  of  Korbel  Road  to 
2  7  miles  east  of  Redwood  Summit. 

0\>iyr — State  of  California,  Dlvlslor. 
oT  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engr— G  T.  McCoy. 
Public    Works    Bldg.,    Sacramento. 

Net  dl"tRn<r  of  about  10  miles  fur- 
nish and  place  imported  base  m«»- 
terial  and  furnish  and  stockpile 
snnti  prreenlng.s  at  various  loca- 
tions. 
Work  involves: 

( 1 )  develt»p    A-ater    supply    and    fur- 
nish water  equipment; 

(2)  1.4.'i0   M.    gals,    apply  water 


Feb.  14  to  Feb.  24,  2  P.  M. 

SHOSHONE  PROJECT.  Wyoming. 
-Until  February  24.  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation.  Denver.  Colo., 
under  Inv.  D-10,208-A-l  for  3500  feet 
single-conductor  copper  cable,  f.o.b. 
shipping  point  and/or  Cody,  Wyo. 

Specifications  obtainable  from  the 
above  office. 


2/18/47 

Bolts.  Anchor  Rods,  Etc. 

Bids  Wanted 

MISSOURI  BASIN  PROJECT,  Ne- 
braska—Until February  26,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver.  Colo.,  under  Inv.  67,500-F-8 
for  ground  clips,  conehead  bolts,  ma- 
chine bolts,  anchor  rods.  etc..  f.o.b. 
shipping  point  and/or  Gering  and 
Sidney.  Neb. 

Specifications  obtainable  from  the 
above  office. 


LUMBER 
DISTRIBUTORS 

of    SAN    FRANCISCO,    Ltd. 

DOL/GL/3S     MR 
PONDEROS4      P/NC 
PfDWOOD         CEDAR 


LU  M  b  e  R 
SHINGLf  S 


M  B  £  R  S 
SHAKES 


367    BAYS H ORE 

BOULEVARD 
Pl.of^p  ATwafT   "174 
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2/18/47 
Reinforcement  Bar» 
Bids  Wanted 

MISSOURI  BASIN  PROJECT.  Ne- 
braska.—Until  Feb.  21.  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Customs  House.  Den- 
ver 2.  Colo.,  under  Inv.  e7,008-A-l  for 
reinforcement  bars,  f.o.b.  shipping 
point  and/or  Enders,  Neb. 

Specifications  obtainable  from  the 
above  office. 


CLAY  PRODUCTS 

Specify  QUALITY  Material* 

N.  CLARK  &  SONS 


10th   &  Division   Streets  -   S.\N    FRANCISCO 
Main  Office  &  Factory,  401  Faciflr  Ave„  Alameda 


KLondike   2-0462 
LAkehursI  7i-^^T! 
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2/18/47 
neinforcement  Bar* 
Bids  Wanted 

DAVIS  DAM.  Arlsona— Until  Feb. 
21.  2  P.  M.,  bids  win  be  received  by 


Is.    applv  waier;  ,^».  *   ^-  "»••  "•"•'   "•"  ^'^  '^^^'-^^   ~j 

(3.  22''00   cv.    Imported    base    male-    the    U.    S.    Bureau    of    Rec  amatlon. 
ruiii-  i  Custom  House.  Denver  2,  Colo.,  under 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THRFADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill  3144 


Use  BASALITE 

for  all  types  of 
BUILDINO  CONSTRUCTION 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


for  complete  Intormmtlit 
call  a  lASAifn 
KoprMONHitlve . . . 

CliorUtW.Oillle* 

Moin  Offic* 

Talaphon*  Nopo  3260 
Nerold  A.  Prico 

T«l«phona  CampbvM  3349 
A.C.  Lommel 

T«l«phon«  Stockton  2-2439 

1. 1,  •ryea 

T*l«phon«  MaryivilU  30*5R 

Ow»  •loiNbar* 

TrIepHon*  Sacramonto  6-3976 
Paul  NsUea 

T«UpKon«  Turloch  1331 
TH*iii««  C*rv*ll 

Talcphon*  BErttaUy  9478-W 
Loo  Konworthy 

T*l*phon«Willitt309-J 
Welter  •rewell 

Son  FroncUco  Offico 

Talaphono  GArliold  375B 


B 
B 


S«(ei  OfBcef  .•  Saw  Francitco,  lo»  Angolet,  Portlond,  Seattio, 

Salt  Lake  City.  Honolulu 

$*••!  FlanH:  South  Son  FronclKO,  lo»  Angolot,  Soottlo 

fabricafing  Work*:  So.  Son  Fraf»el»co,  Alameda,  lo»  AngoUi 

Mill  Oepeftt  San  Frencltce,  Lo>  Angola*,  Portland,  Seattto 


BETHlEHFM 
ST   El 


B 


Thoso  lightweight  concrete  masonry 
building  units  offer  economy,  perm- 
anence and  speed  in  modern  builuing 
construction.  BASALITE  Is  machine- 
made  and  steam-cured  . . .  owsurlng 
precision  building  units  with  volume 
production  for . . . 

Immediate  Delivery! 

Your  orrfor  for  BASAIITI 
will  bo  dolivorod 
immodlatoly . . . 

OeOIR  TODAY  I 

Ofhor  tASALT  ■wIMIna  Prodocl*  iMlwde... 

ROCK,  SAND  and  GRAVEL 

STEEL  TANKS 

READY  MIXED  CONCRETE 

REFRIGERATION  (WatV-in  Bextt) 

RIP-RAP  STONE 

for  Harbor  and  Rivar  iank  Protection 


BASALITE 

LIghtwIghf  MASONRY   BUILDING   UNITS 

•  ASALT    ROCK    CO.,   INC.,    Dept.    DP.,    NAi»A,   CALIFORNIA 
Plaats   la   NAPA,  tTOCKfON,   SUNNYVALI 
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use    in    Alameda  and    Contra   Costa 
Counties. 

Specifications   obtainable  from  the 
above  office. 
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2/18/47 

Installation  Piling  System 

Bids  Wanted 

SAN  FRANCISCO.  Calif.— UntU 
February  24.  8  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M« 
H.  Gerry,  270  City  Hall,  San  Fran- 
Cisco,  Calif.,  under  bid  No.  3839  for 
furnishing  and  delivering  installation 
filing  system. 

Specifications  obtainable  from  the 
above  office. 
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2/18/47 

Power  Drag  Saw  Rental 

Bids  Wanted 

SONOMA  and  MARIN  COUNTIES. 
—Until  February  21,  3  P.  M.,  bids  will 
be  received  by  the  State  Division  of 
Highways,  J.  H.  Skeggs,  district  engi- 
neer, 2001  Van  Ness  Ave.,  San  Fran- 
cisco, Calif.,  for  rental  of  one  power 
drag  saw  equipped  with  a  4-hp.  motor 
for  use  in  various  locations  in  Marin 
And  Sonoma  Counties. 

Specifications  obtainable  from  the 
above  office. 


February  24,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  CJerry,  270  City  Hall,  San  Fran- 
cisco, under  bid  No.  3838  for  furnish- 
ing and  delivering  one  15-kw.  motor 
generator  charging  set. 

Specifications  obtainable   from  the 
above  office. 
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2/17/47 

Insulator* — Bids  Wanted 

DAVIS  DAM  PROJECT,  Arizona. 
—Until  February  25,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Inv.  7460-A-l  for  185,000  suspension- 
type  high-voltage  insulators,  f.o.b. 
shipping  point  and/or  Earp,  Calif., 
and/or  p>olnts  in  southeastern  Cali- 
fornia and  Arizona. 

Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


2/17/47  4.1 

Bench  Lathe — Low  and  Only  Bidder 
SAN  FRANCISCO,  Calif.  —  Riley 
Precision  Tool  Co.,  1135  Mission  St.. 
San  Francisco,  Calif.,  at  (1)  $348;  (2) 
$47.22;  175  trade-in  Rllowaiu:e;  60 
day  dcllver>',  oubmitted  only  bid  Feb. 
14  to  Purchaser  of  Suoplie.s  M.  G 
Gerry.  270  City  Hall.  San  Francisco, 
Calif.,  under  Bid  No.  3828  for  fur- 
nishing .nnd  delivering  one  bencn 
lathe  with   1-3  jaw  Universal  chuck 


?/17/47  41 

Realigning   Guide   Rails — 

Bids    Wanted 

LOS  ANGELES.  Calif..  Los  An- 
p-elcs  Co.— Until  February  26,  2  p.  m 
bids  will  be  received  by  the  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration, Office  of  the  District 
Engineer,  838  U.  S.  Appraiser's 
Building,  San  Francisco,  California, 
for  realltrning  car  guide  rails,  pas- 
.senger  elevators  1,  2,  3  and  4  at  Ihe 
U.  S.  Post  Office  and  Courthouse. 
Los  Angeles,  California.  Plans  and 
specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer. 


ing,  San  Francisco,  California,  for 
fumiahing  and  installing  n.ew  plumb- 
mg  fixtures,  at  the  U.  SL  Post  Of- 
fice Building,  Pasadena,  California. 
Plans  and  bpeciflcatlons  obtainable 
from  the  above  office  of  the  District 
Bngln*»er. 

2/17/47  « 

Repair  Stairway — Bids   Wantea 

SANTA  CRUZ,  Calif.,  Santa  Cruz 
Co.— Until  February  26,  2  p.  m.,  bid.-? 
will  be  received  by  the  Federal 
Works  Agency,  Public  Buildings 
AdministJ-ation,  Office  of  the  District 
Engmeer.  P38  U.  S.  Appraiser's 
Building,  San  Francisco.  California, 
for  repairs  to  wood  stairway  at  the 
U.  S.  Post  Office  Building,  Santa 
Cruz,  Celifomia.  Plans  and  specl- 
Icatlons  obtainable  from  the  abovo 
office   of   the   District    Engineer. 
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2/18/47 

Centrifugal  Pump  Rental 

Low  and  Only  Bidders 

MONTEREY  COUNTY,  Calif.— The 
following  submitted  bids  February  13 
to  the  State  Division  of  Highways, 
L.  H.  Gibson,  district  engineer,  50 
Hlguara.  SL,  San  Luis  Obispo,  Calif., 
for  rental  of  one  4-lnch  ■elf-prlmlng 
'  centrifugal  pump,  ^aa  engrlne-drlven, 
with  minimum  10-ft.  length  of  4-ln. 
suction  hose  and  attached  couplings, 
for  approximately  25  to  30  days'  use 
in  Monterey  County: 

Granite  Construction  Co.,  Box  900, 
Watsonville,  $2  per  hour;  $20  trans- 
portation. 

Pacific  Pumping  Co.,  Oakland,  $78.50 
per  month ;  transportation,  $21 ;  bid 
rejected  as  bids  requested  only  on 
hourly  basis. 

2/18/47  •     *3 

Tractor  Rental 

Bids  Wanted  . 

ALAMEDA  and  CONTRA  COSTA 
COUNTIES,  Calif. —  Until  February 
21,  3  P.  M.,  bids  will  be  received  by 
the  State  Division  of  Highways.  J.  H. 
Skeggs,    district    engineer,    2001    Van 

ess  Ave.,  San  Francisco,  Calif.,  for 
rental  of  one  D4  tractor  or  equivalent 
horsepower  equipped  with  front-end 
loader  and  1%-cu.  yd.  bucket,  with 
dozen  attachment  on  fully  operated 
basis    for    approximately    100    hours 


2/17/47 

Removal   of  Water   Grate  Tub 

Bids    Wanted 

SANTA  MONICA,  Calif..  Los  An- 
geles Co.— Until  February  26,  2  p. 
m.  bids  will  be  received  by  the  Fed- 
eral Works  Agency.  Public  Build- 
ings Administration,  Office  of  the 
District  Englner,  838  U.  S.  Apprais- 
er's Building,  San  Francisco,  Call- 
K)rnla,  for  removal  of  water  gra»s 
tubes  from  heating  holler  at  the  L'. 
S.  Post  Office.  Santa  Monica.  Call- 
forria.  Plars  and  specifications  ob- 
tainable fro.'n  the  above  office  of 
the    District   Engineer. 

2/17/47  44 

Plumbing    Fixtures — Bids    Wanted 

PASADENA,  Calif.,  Los  Angeles 
Co.— Until  February  26,  2  p.  m.  bids 
will  be  received  by  the  Federal 
W^cTka  Agency,  Public  Buildings  Ad- 
ministration, Office  of  the  District 
Engineer,  838  U.  S.  Appraiser's  Bulld- 


2/17/47  4'* 

Seals  in    Refrigerated   Compressors- 
Bids  Wanted 

LOS  ANGELES,  Calif..  Los  An- 
geles Co— IJntll  February  26.  2  p. 
m.  bids  will  be  received  by  the  Fed- 
eral Works  Agency,  Public  Build- 
ings Administration,  Office  of  the 
District  Engineer.  8S8  U.  S.  Ap- 
praiser's Building,  San  Francisco, 
California,  for  furnishing  and  In- 
stalling seals  In  refrigerated  com- 
pressors at  the  U.  S.  Post  Office  and 
Courthoune,  Los  Angeles,  California. 
Plans  and  specifications  obtelnabh; 
from  the  above  office  of  the  District 
Engineer. 

2/17/47  <* 

Acoustic   Treatment— Low   and 

Only    Bidders 

SEATTLE,  Washington  —  ElllcU 
Bay  Lumber  Comoany,  600  W.  Spo- 
kane St..  Seattle,  Washington,  at 
$277.00,  submitted  low  bid  to  the 
Federal  Works  Agency,  Public 
Buildings  Administration,  Office  of 
the  Diftrict  Engineer,  838  U.  &.  Ap- 
praiser's Building,  San  Francisco, 
Calffornla.  for  acoustic  treatment  to 
Rooms  105A  and  105B  at  the  U.  fa. 
Courthouse,  Seattle.  Washington.  As 
bestos  Company,  Seattle,  Washing- 
ton, at  $380.00  submitted  only  othei 
Bid    Febnaary    12th. 


at  $1456  submitted  low  bid  to  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration, Office  of  the  District 
Engineer,  888  U  S.  Appraiser's  Bldg.. 
San  Francisco,  Calif.,  ofr  Intertoi 
painting  at  the  U.  S.  Post  Office 
Bldg.,  oPitland,  Oregon. 

Other  bidders  February  17  were.; 

F    M.  Machart.  Seattle,  $1700. 

R  A.  Newnwn.  McMlnnville.  Ore, 
$2282. 


RECORDED 
NOTICES 


BUILDING  PERMTTS 

Applications 


SAN   FRANCISCO  COUNTY 


DWELLING,  $7500;  E  13rd  Ave  126 
S  Taraval ;  owner  and  builder,  Roy 
Llnd.  54  Stanton  SL 

DWELLING,  1-story  frame,  $6500. 
W  Athens  50  S  Russia ;  owner.  F 
Tatone,  78C  Russia  Ave;  contr;i»C- 
tor,  Mel  W  Bosnos,  4666  Mission. 

ALTER  dwelling,  $3000;  715  Cayuga; 
owner,  Mrs  Campbell,  c/o  cntr; 
contractor,  Ira  W  *Cobum.  2043 
Market   St.  ,, 

ALTER  warehouse,  $2(X;0;  963  Har- 
rison St ;  owner.  Zinke  Shoe  Re- 
newing Corp,  1183  Market  St;  con- 
tractor, Mullen  Mfg  Co,  60  Rausch 

APTS,  two  2-story  4 -family  frame 
apts,  $20,000  each;  N  Taraval  32.6 
ard  57.6  E  43rd  Ave;  owner  and 
builder,  Geo  P  Belcher,  3330  San 
Bruno    Ave. 

ALTER  apts,  $3000;  2086  Green  St; 
owner,  Fllnlo  Co,  prem;  contract 
not    let. 

ALTER  store,  $8000;  1932  Ocean; 
owner,  L  A  Young.   1060  Bush   St. 

OFFICE,  l-i-tory  frame  real  estate, 
$1000;  S  Noriega  107  W  23rd  Ave; 
owner  and  builder,  Angelo  Rolandc 
1758  30th  Ave. 


$11,000  each;  S  side  CUy  30,  58  W 
Maple;  owner,  Milton  H  Lees;  con- 
tractor, Oliver  M  Rousseau. 

REMODEL  and  ADD  GARAGE. 
$1600;  1272  Fulton  St;  owner  and 
builder.  Alvienna  Paratoro,  prem. 

BUILDINGS  (1-story,  frame)  (T), 
$8400  each ;  E  line  Howth  90,  116. 
140,  1«5,  190.  215,  240  S  Niagara  St; 
owner  and  builder,  A  Berwick. 

SHED,  $1000;  1525  Folsom  St;  owner 
and  builder,  A  Zlmmerlln. 

BUILDINGS  (1-story,  frame)  (10), 
$8800  each;  E  line  46t  hAve  126. 
160,  175,  200,  226.  250,  278,  300,  325, 
360  N  Ulloa ;  owner  and  builder, 
Claude  T  Undaay,  too. 

REPAIR  FIRE  DAMAGE,  $800;  696 
Mississippi  St;  owner,  A  Cevolanl; 
contractor,  Mark  Teza. 

ALTER  DWELLING,  $600;  1669  11th 
Ave;  owner,  Alfred  White;  day 
work.  „, 

ELECTRIC  SIGN,  $1000;  SW  comer 
Mason  and  Turk  Sts;  owner,  Ox- 
ford Hotel;  contractor,  Electrical 
Products  Corp. 

ELECTRIC  SIGN.  $2500;  SB  comer 
Stoctkon     adn     Post     Sts;     owner, 


SMOOT-HOLMAH 


MArket  8474 


44 


2/17/47 

Rewiring   Shop   Buildings 

Low  and  Only  Bidders 

PETALUMA,  Calif.,  Sonoma  Co.— 
Frank  B.  Maus.  22  Post  SL,  Petaluma, 
Calif.,  at  $1795,  submitted  low  bid 
February  11  to  the  Petaluma  High 
School  District,  Dr.  Hall  Weston, 
clerk,  Petaluma,  Calif.,  for  rewiring 
of   the   Petaluma  High   School  shops. 

CUne  Electric  Co.,  Petaluma,  Calif., 
at  $2097.50,  submitted  only  other  bid. 

Bids  were  taken  under  advisement 
until  February  19. 

2/18/47  •  ** 

Interior    Painting — 
l_ow   and    Only    Bidders 

PORTLAND,  Ore.— V.  M.  PlHp.  Inc 
687    N.    Tillamook,    Portlond,   Oregon, 


BUILDING  PERMITS 

Granted 


SAN   FRANCISCO 


FEBRUARY   17.   1947 


REMODEL    BATHROOM,     $600;    125 

Preclta    Ave;    owner    and    builder. 

J  M  Urlbe,  premises. 
BUILDNG8      (2-Btory,      frame)      (2). 

$14,000  each ;  N  line  Greenwich  160, 

175   E    Gough ;  owner    and    builder, 

Oliver  M  Rousseau. 
BUILD  ON  TO  ROOF,  $1000;  8«  Agua 

Way;    owner,    l^llt    Morris,    prem; 

day  work. 
BUILDINGS     (1 -story,     frame)     (2), 


SANITARY  SEWERS,  FRESNO,  CALIF. 


Downer  Co.,   305 
Stockton,     Calif., 


STEEL 

USED  MATERIAL 

75  Tons  I  Beams  and  Channel 

Iron  Fire  Escape  Landings 

and  Ladders 

SYMON     BROS. 

Wreckers 

I.  14fli  St.  at  22ad  Avobm* 

OAKLAND 

Phen*     ....     KEHog  2-3771 


Low  and  Only  Bidders 

Sanitary  Sewers;    Spec.  171-0 

Cost  $99,802.83 

FRESNO,  Calif..  Fresno  County.  Mc- 
Klnlev  Park,  Lamona  Land.  La- 
mona"  Land  Addition,  Routt  Tract, 
Esmeralda  Heights,  Arrow  Heights 
King's  Orange  Manor,  Shelboume 
Tract,  Crawford  Park  and  portions 
of  Lots  4,  14  and  21,  Salinger  Tract 

Ownei^-Clty  of  Fresno,  D.  E.  Rough - 
ton,  city  clerk.  City  Hall,  Fresno, 
Calif. 

City  Engineer— A.  Segal,  City  Hall, 
Fresno.  Calif. 

Low    Bidder— A.    E 
E.     Weber    Ave., 
$99,802.83. 
Work  Involves: 

(1)  6406  l.f.   12-in.  ccnc    pipe  sewer 
in  place; 

(2)  2555  If.  10-inch  do; 

(3)  17,626  If.  S-lnch  do; 

(A)  (B) 

(1) $    2.98        $    3.79 

(2» - 2.50  3.20 

(3) <.4.»..;.-.::.^-..   ;.  .1.82  162 

«4 ».......„...:.....■;:..   '       1.58  1.49 

(5) 2.52  5.00 

(6) -...  1.65  4.00  • 

(7) -_ -...  1.27  2.60 

(8). 81  2.10 

(9) 172.00  140.00 

(10) 3000  30.00 


do: 
branches 


do: 
do; 
do; 


r4>  16.444  If.  6-lnch 

(5)  145    4-ln.    on  ,12-ln 
In  place; 

(6)  64   4-in.   on   10-in. 

(7)  535   ■l-ln.   on  8-in. 

(8)  716   4-    on    6-ln. 

(9)  84  masonry  manholes  with   cast 
Iron  frames  and  covers; 

(10)  8  lampholes   with    metal   frame:, 
and  coxers. 
Total    bids   submitted    February   18 

were : 

(A)  A.  E.  Downer  Co.,  $99,802.83. 

(B)  Pacific     Pipeline     A     Engineers, 
Ltd.,  El  Cerrito,  $101,292.52. 

(C)  Kovlck   Bros.,  Fresno,  $114,880.40. 
(D>  Tout  &  Martin  Contractors,  Fres- 
no, $119,395.10, 

(E)  Manuel     Smith,     Wlnton,     Calif., 
$137,156.75. 

(F)  R.  Gould  A  Son,  Stockton,  $137,- 
672.78. 

Unit  bids  were: 


(C) 
$  3.80 
2.30 
2.13 
1.88 
5.00 
3.50 
3.00 
2.00 

143.00 
30.00 


(D) 
$  4.20 
3.10 
2.00 
1.80 
IM 
2.60 
1.00 

i.ao 

200.00 
60.00 


HOME  BUILDERS! 

INVESTIGATE 
THIS  PROPOSITION 

Large,  level,  well-drsined  building 
lot*  (100*  X  t2S')  in  s  rapidly 
growing  sree  in  Contra  Coite 
County.  Lots  immtdistsly  adjoin 
a  lubdivition  who»«  developers 
havs  told  everyone  of  their  con- 
structed Somes  and  have  a  long 
waiting  lilt  of  onthutiastic  prot- 
poctt.  Cost  of  lot,  with  roadt  and 
all  utilities  installed  and  paid  for, 
$I.OSO,  in  blocks  of  10  lots.  Spe- 
cial terms  arranged  to  meet  each 
individual  case. 

F.  A.  MARSHALL 
REALTY  CO. 

1354   Mala  St..   Walaat  Craah 


CORN     BROOMS 

FOR   EVERY   PURPOSE 

Roof    -    Concrete 

Warehouse 

Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


BOLTS 


COMPLETE     JOBBERS     STOCK 

FOUNDATION  ANCHOR  (Bent  Neck) 

MACHINE  -  CARRIAGE  -  LAG 

U  BOLTS— MADE  TO  ORDER 

CLEVISES— #2y«  •  3  .  31/2  -  4 

TURNBUCKLES  AND  STUB  ENDS 

CAP  SCREWS 

"SPECIALIZING  IN  THREADED  PRODUCTS 


Pan-Pacific  Metal  Products,  Inc. 


201   NEVIN  AVE. 

LAadtca^  S-2442 


METAL 


RICHMOND.  CALIF. 
Rickaioad  1505 


PPO  DUCTS 


Michel  &  Pf elfer 
Iron  Works,  Inc. 

T«nih  and  Horrison  •  Son  Franclice,  Callforni« 


*,.»»'i",'  I  ■  .i^.W  vyr. 


f**-*^ 


I 
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Western  Pacific  Railroad :  contrac- 
tor. Electrical  Products  Corp. 

OAKLAND 


ALTER,   I :    3022   Market    Street; 

owner,    Gossen    Martin,    premises; 
contractor,  F  M  Tavlor  ..  addition 
al  cost,  I9&0. 

WAREHOUSE,  l-atory,  »17,000;  816 
8th  Ave;  owner,  George  Bri»8,  220 
*tto  St;  contractor,  M  Drinkward, 
7801  Outlook  Ave:  plans  by  J  Y 
I-ong  Co,  1441  Franklin  St.,  Oak- 
land. 

ADDITION,  cpucreto,  $8700;  8941  3a:i 
Lcandro  St;  owner  .3Uid  builder,  O 
E  Josephs,   premises. 

GARAGE,  11230;  261  Pershing  Dr; 
owner  and  builder,  Hans  Buck- 
heim,    premises. 

WASH  Rack,  WOOD;  500  Mh  Ave; 
owner,  Henry  J  Kaiser  Co,  Kaiser 
Bldg;  contractor,  Christunson  and 
Lyon,   3454   Harlan    St. 

ALTERATIONS,  *1000;  3231-33  Lin- 
den St ;  owner  sjid  contractor,  M 
Cvetich,   2515   Adeline  St. 

ALTER  and  AJdn,   $1700;    1208  84th 
Ave;    owner,    Thomas   Reid,    prem; 
contractor,   J   C  Dupree,    1616   13th 
^    Street. 

REPAIRS,  $1000;  65»  43rd  St;  own- 
er, Josephine  Marston,  5444  Es- 
tates  Constr  Co.    4236   Grove    St. 


DWELLING  (5-room),  $8000;  571  An- 
gus Ave  East;  owner  and  builder, 
Lloyd  Curtiss  fi37  Oak  Ave. 

DWELLING  (4-room),  $4500;  913  3rd 
Ave;  owner  and  builder,  A  H 
Thrush,  689  3rd  Ave. 

DWELLING  (4-room),  $5600;  774  San 
Bruno  Ave  East;  owner  and  build- 
er, John  Glrdisb.  774  San  Bruno 
Ave  East. 

DWELLING  (5-room),  $5500;  762 Elm 
Ave ;  owner  and  builder,  R  Delucchi, 
420  San  Mateo  Ave;  plans  by  Don 
French. 


ALAMEDA 


ADD  and  ALTER.  $500;  1735  Broad- 
way; owner  and  builder,  Owen  D 
Cant,  premises. 

GARAGE  (2-car),  $840;  1524  Walnut 
St ;  owner,  Mrs  V  Machin,  prem ; 
builder,  Dan  Dana,  2040^  Clinton 
Ave. 

APARTMENTS  and  OFFICES  (2- 
story,  24-room),  $30,000;  2000  Santa 
Clara  Ave;  owner,  Dr  Joseph  L 
Marriott,  3115  Gibbons  Dr;  builder, 
P  Royal  Haulman,  1243A  Broad- 
way. 


PALO  ALTO 


RESIDENCE  and  garage,  $10,000; 
2414  MIfldlefield  Road;  owner  and 
builder,"  L  M  I^arscn,  1830  Bay- 
shore. 

RESIDENCE,  $6C00;  381  Stanford 
Ave;  owner,  E  M  Pattengale,  Holl- 

■  later;  contractor,  John  Nelson,  530 
Williams  SL 

SANTA   CLARA   COUNTY 


GARAGE  (public),  $1500;  1662  San 
Carlos  St,  San  Jose;  owner  and 
builder,  Frank  Mohler,  1660  San 
Carlos,  San  Jose. 

DWELLING,   $6000;    600   ft   north   of 

,  subway,    Santa     Clara-Alviso     Rd ; 

owner  and  builder,  D  DlgulUo,  Rte 

1,  Box  3045,  Santa  Clara. 

SHED,  $1000;  Campbell  Ave  and 
Santa  Clara,  Los  Gatos;  owner,  F 
Jones,  Campbell;  builder,  O  C  Jen- 
sen. 

DWELLNG,  $8500;  Orange  near 
Sherman,  Los  Altos ;  owner,  N 
Cunningham;    builder,  C  C  Taylor. 

ALTER  GARAGE.  $500;  Route  2,  Box 
831A,  El  Camino,  Mt  View;  owner 
and   builder,  E  A  Krlng,   premises. 

DWELLING,  $11,000;  Lot  22.  Robin 
Lane,  San  Aquino  Tract;  owner 
and  builder,  Walker  Vaughn,  Route 

2,  Box  230,  Campbell. 
ADDITION.     $1500;     Campbell     Ave. 

Los  Altos;  owner  and  builder,  W 
A  Peterson.  Rte  1,  Box  218  Camp- 
*T>eU  Ave.  Los  Altos. 
DWELLING.  $7000;  Lot  7,  Benvenuo 
Ave.  Los  Altos;  owner  and  builder, 
A  E  Nelson.  105  La  Cruz  No  8,  Mill- 
brae. 


BERKELEY 


SOUTH    SAN    FRANCISCO 


WAREHOUSE  (wood  frame,  80x100 
ft.),  $8000;  501  Railroad  Ave;  oUrn- 
er  and  builder,  A  W  Sorich,  801 
Railroad  Ave. 


DWELLING  (5-room),  $7200;  2711 
Mabel ;  owner  and  builder,  J  M 
Walker,  1631D  University  ;archl- 
tect,  Paul  Hammarberg,  2  Norwood 
Ave,  Berkeley. 
DWELLING  .,(3-room),  $3560;  1734 
Stuart;  owner,  E  F  McKinney,  1736 
Stuart;  builder,  Charles  McKinney, 
1736   Stuart. 

ALTERATIONS,  $1000;  2223  Fulton; 
owner,  California  Farm  Bureau, 
premises;  builder,  Frank  A  Stead, 
1950  Addison. 

DWELLING  (6-room).  $11,760;  3217 
Boise;  owner  and  builder,  Blrel  L 
Vaughn,  2244  Chestnut  St,  Oak- 
land. 

DWELLING  (5-room),  $7200;  1258 
Carrlson;  owner  and  builder,  J  M 
Walker,  1631D  University;  archi- 
tect. Paul  Hammarberg,  2  Norwood 
Ave,  Berkeley. 

ALTERATIONS,  $800;  3007  Fulton; 
owner  and  builder,  Kristlne  Pillar, 
premises. 

ALTERATIONS.  $1000  ;  2422  Hillside ; 
owner,  S  G  Hrrlck,  prem;  builder, 
Frank  A  Stead,  1950  Addison. 

ALTERATIONS,  $850;  632  San  Luis 
Rd;  owner,  W  H  Glaver,  721  W 
Main  St,  Ventura;  builder.  Mason 
&  McDuffie,  2101  Shattuck. 

DWELLING  (6-room).  $7200;  1256 
Carrlson ;  owner  and  builder.  J  M 
Walker.  1631D  University;  archi- 
tect. Paul  Hammarberg.  2  Norwood 
Ave,  Berkeley. 

ADDITION,  $560;  2701  7th  St;  own- 
er. G  F  Sancke,  396  Hawthorne 
Ave,  Oakland;  builder,  Aalber  & 
Son,  920  Carleton  St. 

RADIO  SHOP,  $3200;  2836  Sacra- 
mento; owner  and  builder,  Theo- 
dore Bady,  1540  Carleton. 

REPAIRS.  $750;  1031  Oxford;  owner, 
Kenneth  D  Adams,  premises;  build- 
er. Mason  &  McDuffie  Co,  2101 
Shattuck  Ave. 


Hexem  February  10,  1947 

Feb   18,  1947— PTN  LOT  3.   Subdiv 

ot   Lots   11   and    1    2io   Subdiv   of 

lands    of    Estate    of    Francisco 

Galtndo.  near  Concord.    Edwin  G 

Mosher  to  Olbb  A   Clymo 

February  3,  1947 

Feb  13,  1947— LOT  16  BIk  69.  East 
Richmond  Heights  Tract,  Rich- 
mond. Chas  R  Bosler  to  whom 
It   may  concern February  9.   1947 

Feb  13.  194V— LOT  30-A  BIk  Q. 
Lak&  Orinda  Highlands  No  1, 
Orinda.  Frank  A  Brush  to  Geo 
Warn February    7.    1947 

Feb  18,  1947— LOT  15.  Lafayette 
Homeland.  Unit  No  1.  near  Laf- 
ayette. F  H  Stymans  to  whom 
It  may  concern February  13.  1947 

Feb  14,  1947— LOTS  270,  271  and 
272,  Rodeo  Vista.  Unit  No  3.  Ro- 
deo." John  F  Vaml  to  Victor 
Pedro February    13,    1947 

Feb  14.  1947- NO  1620  MT  Diablo 
Blvd.  Wahiut  Creek  (Brubaker's 
Garage*.  J  H  Brubaker  to  Glim- 
me  Constr  Co February  8^  1947 

Feb  14.  i947— PTN  LOT  2?8.  San 
Pablo  Rancho,  near  Richmond. 
Giacomo  Parella  to  Frank  Kay- 
ser February   10.   1947 

Feb  14.  1947— LOTS  31  and  32.  BIk 
207,  Walls  Second  Addn,  Rich- 
mond. Joseph  Blrotte  to  John  P 
Torvlk February    13,    194 

MARIN  COUNTY 


it  may  concern       February  24.  1947  j      B  Stem  dba  B  B  Stem  &  Co  vs 
ib  14.   1947— S  40  ft   irtT  9K  Rit     i      John  a»id   Doris   Seaver  «uid   ohn 


Feb  14.  1947— S  40  ft  LOT  25  BIk 
17,  White  Oaks  Tract  Sub  No  3. 
James  A  Hansen,  et  al  to  H  J 
Dun'ap.. February    7.    1917 


ALAMEDA  COUNTY 


Recoroed  Accepted 

Feb  13.  1947  —  SAN  ANSELMO. 
Eteacy  S  Evans  to  ^vhom  It  may 
concern Fobruary  5.    1947 

Feb  13.  1947— SAN  RAFAEL  E 
F  BugaJ  and  L  A  Fessler  to 
Self February   10.    1947 

Feb  13,  1647— SAN  RAFAEL    L  W 

Smart  and  W  F  Barck  to  Selg 

February  8.    1947 

Feb  13,  1947— SAN  RAFAEL  Dr 
and  Mrs  Harlan  McKinnev  toi 
V  P  Clark February   13.  194  r 


Recorded  Accepted 

Feb.  17,  1947— Ptn  Lots  6  and  7, 
f  Block  4.  Map  Warner  Tract,  Oak- 
land. Lillian  E  Hopper  and  Grace 

E  Park  to  Warren  B  Griffith 

Feb.  15,  1947 

Feb.  17,  1947—15249  Lark  St,  Eden 
Township,  Alameda  County.  R  L 
Roberts  to  whom  It  may  concern 
Feb.  10   1947 

Feb.  16,  1947  —  4426  Norton  Ave, 
Oakland.  Warren  A  Zimmerman 
to  Melvln  W  Halvlg Feb.  5,  1947 

Feb.  15,  1947—12940  Neptune  Dr, 
San  Leandro.  Stivers  L  and  La- 
vlna  A  Lee  to  whom  It  may  con- 
cern  „ F«  b.   15,   1947 

Feb.  15,  1947— Lot  16,  Block  19,  Map 
Melrose  Heights.  Merchants'  Na- 
tional Realty  Corp  to  Golden 
Gate  Sheet  Metal   Works 

V. Feb.  13,  1947 

Feb.  14,  1947—6104  E  14th  St,  Oak- 
land. Norton  W  Foust  to  D  W 
Nicholson  Corp Jan.  24.  1947 

Feb.  14,  1947— Lot  6.  Map  Le  Bon 
Park,  San  Leandro.  James  Henry 
and  Vivian  Leo  Mills  to  A  Cas- 
queiro ;.Feb.   11,   1947 

Feb.  14,  1947—21297  Locust  St.  Hay- 
ward.  Victor  and  Eleanor  Celli  to 
Johnson  &  Clemans Feb.  5,  1947 


L    Stelner    „ .$927.00 

Feb  15,  1947— LOT  17  BLOCK  IS, 
Crocker  Ebtate  Trt.  Frank  Bor- 
toli,    dba    Calif    Concrete   Co    vs 

I.ouls  A  and  Moe  Thlebaut $378 

Feb  13.  1947—12  ACRES.  AlUchul 
Tract.  B  Lloyd  Osborne  vs  T  F 
and  Evelyn  Maloney  and  Harry 
E    Meyers    _ 43.560 


SAN    FRANCI&CO  COUNTY 

Recorded  Amount 

Feb.  17.  1947—2200  Sutter  St  (labor 
and  materials).  J  S  Malloch  vs 
Robert,  Ethel  and  Sarah  Scharetg 

$1,180.77 

Feb.  14,  1947— B  Gambler  100  N 
Burrows  (alterations  and  repair). 


SAN    FRANCISCO   COUNTY 


SACRAMENTO    CITY 


RICHMOND 


COTTAGE  (6-room.  rustic),  $6000; 
2531  Rheem;  owner  and  builder, 
Eric  W  Kirk.  2626  Laurel. 

RESTAURANT  (masonry),  $4000; 
192."?  Macdonald ;  owner  and  builder, 
P  F  Staggs.  502  Blssell. 

ADDITION  (to  living  room).  $1000; 
1935  Panhandle;  owner,  W  Harris, 
premises;  builder.  H  R  Heston,  602 
Central. 

WAREHOUSE  and  STORE  ADDI- 
TION. $10,000;  721  Macdonald; 
owner.  Al  Purrer,  premises;  builder. 
Carl  Overaa  A  Co,  520  16th  St. 

COTTAGE  (5-room),  $6000;  2810 
Humphrey;  owner  and  builder.  Les- 
lie S  Shaw.  2525  LowelL 

COTTAGE  (5-room.  rustic),  $8000; 
201  Humboldt ;  owner,  Paul  Car- 
penter. 3401  Andrade;  builder,  Clar- 
ence Andrews.  3500  Macdonald. 


SAN   BRUNO 


DWELLING  (5-room),  $5500;  632  7th 
Ave;  owner  and  builder,  F  Phoedo- 
vlous.  636  7th  Ave. 

DWELLING  (5-room).  $5600;  121 
Acacia  Ave;  owner  and  builder,  D 
Ka7,ake.<(. 

DWELLING  (4-room).  $4500;  537 Elm 
Ave;  owner  and  builder.  W  F  Lee. 

DWELLING  (4-room),  $4500;  919  8rd 
Ave;  owner  and  builder.  C  J  Beech- 
er.  Point  Esperance  Naval  Baae, 
South  San  Francisco. 

APARTMENTS  (4  3-room),  $12,000; 
881,  885  7th  Ave;  784.  792  Walnut 
Ave;  owner  and  builder.  Magnusen 
&  Dunlnp,  904  Crystal  Springs  Ave. 

DWELLING  (5-room),  $8600;  880 
Crystal  Springs  Ave;  owner  and 
builder.  Lloyd  Curtlss.  837  Oak  Ave. 

DWELLING  (5-r<)om).  $5000;  609  5th 
Ave ;  owner  and  builder,  Lloyd  Cur- 
537  Oak  Ave. 


BLDG.  $400;  1401  3t8h  Street;  owner. 
Dr  D  McKmnon ;  contractor.  Wat- 
son Sc  Berry,  2719  5th  Ave. 

ADDN  to  apt.  $1800;  2815  K  Street; 
owner  and  oullder.  Wm  J  Brod- 
erlck. 

DWELLING,  four-room.  $5000;  3700 
38th  St;  owner  and  builder,  A  C 
Albers. 

DWELLING,  6-room,  $13,000;  900  8th 
Ave;  owner.  Jos  Dong.  901  8th 
Ave;  contractor,  CSias  Vanina.  2022 
Capital  Ave 

DWELLING,  six-room,  $7000;  1407 
Robertson  Way;  owner.  R  N  Man- 
zona,  2624  aHrknes  Way,  contrac- 
tor.  Sypnicki   Bros.   2871   59th   St. 

GARAGE.  $400.  3600  Riverside  Blvd  ; 
owner.  John  Cook ;  contractor,  T 
Brazil.   2000    I6th    St. 

DWELLING,  four-room.  $<:500;  3310 
62nd  St .  ownor  and  bunder.  A  Car- 
tosalll.   1361   Sr.th   St 

REPAIR  dwelling.  $7,'i0  2223  K  Si; 
ownei    and   contractor.   Fred   BIy. 

DWELLING,  five-room,  $5600;  1229 
48th  St:  ownt-r,  E  Germla.  3028  9th 
Ave;  contractor,  Pesce  Bros.  I0?8 
.%th  St 


Completion  Notices 


CONTRA    COSTA    COUNTY 

Recorded  Accepted 

Feb  13.   1947— IX)TF   1.  2.  3.  H.  6.  7, 

8.  9.  37  and  44  Vista  Grande,  Unit 

No  1,  near  Walnut  Creek.    Allen 

Webster  to  Allen,  Webster  and 


SAN    MATEO    COUNTY 

Recorded  Accepted 

Feb   13.    1947— LOT   24   BIk    4.   Dore 
Cavnnaugh  Sub.    Bay  View  Dev 
Co  to  John  H  Dore Feb  12,  1947 

Feb  13,  1947— LOT  5  BIk  8.  Lyon 
&    Hoag    Sub      James    Wlcklow, 

et   a";   t:j  Allan   Mclntyre 

February  5,   1947 

Feb    14,    1947— PARCEL   4    of    Ma- 
rietta   Brandt   ^pty.     Marietta    A 
Brandt    to   Sunllte    Homea,    Inc 
February    12,   1947 

Feb  14,  1947— PTN  LOT  12,  BIk  4, 
Friendly  Acres  Sub  No  1.  Her- 
bert WllliamB  to  whom  it  may 
concern February-    13.    1947 

Feb  14.  1947— lOTS  4.  5.  6,  7  and 
8.  BIk  5.  Terrace  Gardens.  H  H 
MacDonalO  to  whom  it  may  con- 
cern  _ February    13.    1947 

Feb  14.  1!»47— LOT  8  BIk  8,  Lomlta 
Hills  Sub  5  and  6.   Glenn  L  Chase 

et  al  to  Clias  W  Cha.Be _. 

February    13,   1947 

Feb  14.  1?47— PTN  LOTS  1  and  2. 
Studio  Tract  Wm  W  Gill,  et  al 
to  Wm  Srivock February  1.  1947 

Feb  14.  1947— PTN  LOTS  27  and 
28,  Tract  No  532,  Brookdell.  Pa- 
cific Homes.  Inc  to  Penln.sula 
Pacific  Conslr  Co Feb   10,  1947 

Feb  14,  1947— LOTS  7  and  8  BIk 
43,  North  Fair  Oaks  Sub  No  3. 
C  P  PhlUpp  to  whom  it  may 
concern Februaiy   7,    1947 

Feb  14.  1947— LOT  C  BIk  17.  Ix)mlia 
FVirk  Showing  Subdiv  No  3.  Al- 
fred Hc-inoman  to  whom  It  may 
concert:  .  February    7.    1947 

Feb  14.  1M7— IX)TS  17  and  18  BIk 
5.  Sunset  Highlands.  San  Car- 
los. Walton  A  Gould  to  Gould 
Constr   Co  February    14.    1947 

Feb  14,  1947— LOT  2  BIk  3  Cen- 
tral Ac'dn.  San  Mateo.  Robt  C 
Johanst-n,  ct  al  to  Charle  Ham- 
mer  February   13,    1947 

Feb  14.  1947— l>OTS  15.  16.  17  «infl 
20.  BIk  11.  lomlta  Hlllc.  Hills 
Develop  Co  to  Defense  Home.>< 
Conptr    Co .February    14.    1917 

Feb  14.  1<»47— LOT  2  BIk  1,  Lloy- 
den  Park.  Andrew  J  Gawley  '.o 
Gawlfv  ft  Deiiproy         Feb   li,   1947 

Feb  1.%.  1947— LOT  53  23,  24,  26,  27 
BIk  11.  San  Carlos  Park.  C  D 
CuniMngham  to  t-'tapdlph  »ind  Co- 
ver  Februarv    14,    1947 

Feb  16.  1947— LOTS  \  8,  9.  12  ard 
13  BIk  7-  Lot  33  BIk  6.  Belmont 
Park.  C  D  Cunningham  to  Sfolte 
Inc February    14,    1947 

Feb    15.    1947—139    PRIMROSE    Rd 
Burllngatre.      Chaa     M     Thomas, 
ct   al   to  C  N   Be.-^sptt    Bldg  Co 
- February    10.    1947 

Feb  14.  1947- IX)TS  lA.  14,  19  and 
20.  BIk  2.  University  Addition. 
Andrew  J  Gawley  '.o  Gawley  A 
Deuprey February    14^    1947 

Feb  14.  1947— LOT  8,  Poplar  Sub 
No  2.    Floyd  C  Shank   to  whom 


COMFORT  AIR.  INC. 

CBRYSLERe^AIRTEMP 

Automatic  Heating  and  Air 

ConHilioning 
"Packaged"  Air  Conditioners 
'  Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

2100  -  17tli  St.  HEmleck  2041 

San  FroRclsce.  Calif. 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forminf^  and  Stamping  of  All  Kinds 
35  GILBERT  STREET  UNdvrhill  6733 


Recorded  Accepted 

Feb.  17.  1947—4644  25th;  95  Foun- 
tain. William  and  Annie  J  Peen- 
atra  to  whom  It  may  concern 

_ Feb.    17.    1947 

Feb.  17,  1947— Lots  1.  2.  3.  4,  16  and 
16,  Block  4807.  Clarence  T  Braun 
to  E  McSweeney,  doing  business 

as  Shepard  &  McSweeney 

Feb.    14,    1947 

Feb.  17.  1047—1136  Capitol  Ave. 
Genevieve  Cameron  to  A  Bere- 
vlck Feb.   15.   1947 

Feb.  14,  1947— NW  Lawton  and  47th 
Ave.  Clarence  P  and  Minnie  M 
Thompson  to  Amesen  Construc- 
tion Co Feb.  14.  1947 

Feb.  14.  1947— W  47th  Ave  50  N 
Lawton.  Sidney  R  and  Elizabeth 
Epperson  to  Amesen  Construc- 
tion Co Feb.  14.  1947 

Feb.  17.  1947—2939-41  Clement.  Paul 
A  Wlldman  to  Valarls  &  Valarls 
Feb.    17.    1947 

Feb.  17.  1947— Grading  and  paving 
track  area.  Rhode  Island  between 
15th  and  16th  Sts.  Southern  Pa- 
cific Co  to  Fay  Improvement  Co 
* Feb.   7.    1947 

Feb.  17.  1947— W  Bradford  25  N 
Jarboe  Ave.  Frank  J  Shannon  to 
whom  It  may  concem;...Feb.  IT,  1947 


Lens  Filed 


SAN    MATEO    COUNTY 


Recorded  Amount 

Feb  14    1947--LOT  10  and  SW  30  ft 
Lot  9,    BIk    2,    Felton    Gables.     B 


Attractive 

Opportunity  for 

Salesman  With 

imagination  and 

initiative 


Manufacturer,  pioneer  and  lead- 
er in  field,  national  distribution 
through  selected  wholesalers  of 
building  products,  now  expand- 
ing sales  force,  offers  attractive 
opportunity  with  genuine  future 
for  salesman  who  can  do  crea- 
tive selling. 

Commodity  is  varied  line  of  es- 
sential fabricated  metal  build- 
ing products  currently  in  strong 
demand  in  both  new  construc- 
tion, modernization  of  commer- 
cial buildings,  stores,  shops,  res- 
taurants, theaters,  service  sta- 
tions, etc. 

To  qualify,  must  have  good  per- 
sonal saies  record,  be  between 
25  and  40  years  of  age,  able  to 
read  architects  drawings  and 
construction  details,  know  how 
to  d\>  business  with  architects, 
contractors,  material  jobbers  and 
their  salesmen.  Should  be  able 
to  train  others  how  to  sell.  Fa- 
miliar with  such  lines  as  metal 
trim,  store  front  construction, 
cabinet  work  or  plate  glass 
helpful. 

Compensation  includes  attrac- 
tive salary,  expenses,  car  allow- 
ance, opportunity  for  advance- 
ment to  executive  status. 

Give  age,  marital  status,  address, 
phone  number,  education,  exp** 
ricnce,  references  and  earning 
record  covering  past  10  years  in 
your  reply. 


Bex  214 


ELECTRICAL  COMMUNICATIONS 

Telephone  and  Signal  Engineers 

fnfer-Office  and  Infer-Plant  Systems 

Designers  of  Remote  Control  Equipment 


^ 


Service    and  Installations 
We  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


&fmjffdx 


'le^ 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Wall   Cobinets 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEb'R     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 

UNderlii'ti  2727 


..yV' 


Frank  Bartilo,  doing  business  aa 
California  Concrete  Co,  vs  Carlor 
and  Leanlda  Macchla  t8S.0O 

Feb.  14.  1947— SW  Taylor  and  Geary 
Sts  (labor  and  materials).  West- 
em  Asbestos  Co  va  Fairmont 
Hotel  and  Alrvolce  Transcrip- 
tions, Inc   $7(^.19 

Feb.  14,  1947— N  25th  100  E  Foun- 
tain (alterations  and  repairs). 
Frank  Bartoll.  doing  business  aa 
California  Concrete  Co,  vs  Meta 
Rockteschell   $118.00 

Feb.  14,  1947  — E  36th  Ave  75  S 
Rivera  (labor  and  materials). 
Hamlll  Construction  Co  vs  Ed- 
ward H  Sr  and  Annie  Sengstack 
- $7,500.00 

CONTRA    COSTA    COUNTY 

Recorded                                       Amount 
Feb  18,  1947— LOT  192,  El  Sobrante 
Manor,    Unit    No   2,    near    Rich- 
mond.  4  W  Constr  Co  vs  Dr  Eu- 
»,ene  A   Doss   $917.46 

Release  of  Liens 


ter  connections. 

6917    Grove    St;    owner,    ; 

plumber,  M  J  Schmltt;  2  gas  outlets. 

1238  »3rd  Ave;  owner,  F  T  Smilli ; 
plumber,  Geo  Campbell;  2  gas  outlets. 

971  e9th  Ave;  owner.  General  Elec- 
tric Co;  plumber,  E  Hanson;  5  fix- 
tures; 5  water  connections. 

341  Foothill  Blvd;  owner  ,Durand; 
plumber,  E  Hanson ;  4  fixtures ;  7 
water  connections. 


BERKELEY 


1829  Russell;  owner,  H  D  Watts; 
dealer,  W  MacMillan;  2  water  clos- 
ets ;  2  wash  basins ;  2  bath  tubs ;  2 
sinks. 

1801  Rose;  owner,  O  O  Vest;  deal- 
er, H  P  Murphy ;  water  closet. 

1208  Walnut  St;  owner,  D  Felton; 
dealer,  H  P  Murphy ;  water  closet. 

1599  Hopkins;  owner.  Manning; 
dealer,  H  P  Murphy;  water  closet; 
wash  basin. 

1401  Arch ;  owner,  Davidson ;  deal- 
er, L  J  Jackson;  sink. 


Furnace  Permits 


SAN   FRANCISCO  COUNTY 

Recorded  Amount 

Feb.  14,  1947— Hamlll  Construction 
Co  to  Edward  H  Sr  and  Annie 
Sengstack    $7,500.00 

CONTRA    COSTA    COUNTY 

Recorded                                         Amount 
Feb   13,    1947— LOTS   1    and   2,    BIk 
4.  Richmond  Traffic  Center.  Rich- 
mond.   Tlmmons  &  Berk  to  L  R 
Hollenbeck,   et  al $560.10 


Non-Responsibility 


8AN    FRANCISCO  COUNTY 

Feb.  11,  1947— SW  3rd  145  NW  Mis- 
sion and  easement.  Luclen  and 
Adri^  Delagnes,  Roger  Grialou 
an<}  HenrJ  Revel  as  to  Improve- 
ments on  property. 

Feb.  14,  1947— S  Post  102.11  E  La- 
guna.  Henry  B  and  Annie  Abeno- 
Jar  as  to  Improvements  on  prop- 
erty. 

Feb.  13,  1947— N  WWest  Portal  Ave 
15  NE  Lot  13,  Block  3988-A.  West 
Portal  Park.  Andrew  S  Berwick 
as  to  Improvements  on  property. 


OAKLAND 


CONTRA  COSTA  COUNTY 


Feb  13,  1947— PTN  LOT  4,  of  ptn 
1  of  R  N  Burgess  Co's  map  No  1, 
Mt  Diablo  Blvd  tract,  near  Wal- 
nut Creek.  Helen  K  Johnson  as 
to    Improvtmenta    on    property. 

ALAMEDA  COUNTY 

iFeb:  17,  1947— Pacific  Turf  Club, 
Inc.  race  track.  AJt>any.  Santa 
Fe  Land  Improvement  Co  as  to 
Improvements   on   property. 

Cessation  of  Labor 


SAN   FRANCISCO  COUNTY 

EXTENSION  to  bottling  house.  Incl. 
In.stallatlon  of  fire  walls.  1550  Bry- 
ant Street. 

Owner — Rainier   Brewing   Company 

Contractor — Monson  Brothers. 

Filed   and   Dated.   - 

Payments  not  given. 

•  TOTAL  COST,  $43,650.00 


Plumbing  Permits 


OAKLAND 


1202  Adeline  St;  owner,  J  Kazoles; 
plumber.  J  A  Freltas;  2  fixtures;  2 
gas   outlets ;    4   water  connections. 

1110  Franklin  St;  owner : 

plumber.  J  A  Freltas;  5  fixtures;   10 
water  connections. 

6414  Herzog;  owner,  Tyler;  plumb- 
er, A  Johnson;  5  fixtures;  3  gas  out- 
lets ;  14  water  connections. 

3337  Kansas  St;  owner,  Jones; 
plumber.  T  Lynch ;  3  fixtures. 

1509  Mountain  Blvd ;  owner,  O  Mac- 
len ;  plumber.  F  Smith ;  3  fixtures ;  6 
water   connections. 

2281  48th  Ave:  owner,  A  Richards; 
plumber,  A  Feldhammer;  1  fixture. 

2119  48th  Ave;  owner.  G  Dover; 
plumber,  A  Feldhammer;  1  fixture; 
2  gas  outlets;  2  water  connections. 

2125  101st  Ave;  owner,  Pennelll; 
plumber,  J  A  Freltas;  2  fixtures;  4 
water  connections. 

919  76th  Ave:  owner.  T  W  Luth ; 
plumber,  F  Nearhood ;  6  fixtures;  12 
water  connections. 

1714  Myrtle  St;  ovl^er,  Campbell; 
plumber,  J  Sorenson ;  3  fixtures ;  2 
gas  outlets :  3  water  connections. 

6660  Colton   Blvd;   owner,  : 

plumber,    R   A    Roeber;   6  fixtures;  3 
gas  outlets:  12  water  connections. 

4730  E  14th  St;  owner.  L  Bruni; 
plumber.  W  E  Ruf ;  3  fixtures;  3  wa- 


3133  Texas  St:  owner,  Stewart; 
dealer,  A  E  Hess;  floor  furnace. 

9.305  Holy  St;  owner,  Thomas; 
dealer,  A  E  Hess ,  floor  furnace. 

4129  Pennlman  Ave;  owner.  Leurn ; 
dealer.  A  E  Hess;  floor  furnace. 

2344  Humboldt  Ave;  owner,  Math- 
eur;  dealer,  A  E  Hess;  floor  fur- 
nace. 

3430  Stover  St;  owner,  Rummell's; 
dealer,  A  E  HeFs ;  floor  furnace. 

4438  View  St;  owner,  Sabet;  deal- 
er, A  E  Hess ;  central  furnace. 

463      Athol    Ave ;    owner,    Holway ; 
dealer,   A  E  Hess ;   central   furnace. 
1283  83rd  Ave;  owner,  Foser;  deal- 
er. A  E  Hess ;  floor  furnace. 

2333  Humboldt  Ave;  owner,  Camp- 
and :  dealer,  A  E  Hess ;  floor  fur- 
nace. 

1157  63rd  St;  owner,  Mell3.no ; 
dealer,  A  E  He.sss ;  floor  furnace. 

717  E  23rd  St ;  owner,  Dan ;  dealer, 
A  E  Hes.»:  centra'  furnace. 

4401  Banner  Ave;  owner,  A  Lap- 
ham;  dealer.  Atlas  Htg  &  Vent  Co; 
floor    furnace. 

2840  Kltchner  OX;  jwner,  Gea 
Peschel;  dealer.  Atlas  Htg  &  Vent 
Co;  floor  furnace. 

2848  Kltchner  Ct ;  own^er,  G>eo 
Peshel;  dealer.  Atlas  Htg  A  Vent 
Co-    floor    furnaee. 

59*^8  Ascot  Dr;  owner,  Chopin; 
dealer,  Atla.<<  Htg  &  Vent  Co;  cen- 
tral furnace 

7115  Krause  St;  owner,  W  Warren ; 
dealer,  A  Witjharm :  floor  furnace. 

7221  Krause ;  ownt-r,  W  Warren ; 
dealer,  A  N  Roth ;   floor  furnace. 

4121  Porter  St;  owner,  Kupnstlen; 
dealer,  A  N  Roth ;  floor  furnace. 

10626  R  r4th  St;  owner.  General 
Motors:  dealer,.  J  Marsony;  floor 
furnace. 

787  fe5th  Ave:  ownsr,  Amer  Pip- 
Const  Co;  dealer,  J  Marsony:  floor 
furnace. 

2420  24th  Ave:  owner,  Bavaro; 
dealer,  Gemhardt  Strohmaler;  floor 
furnace. 

4263  Redding  St;  owner,  Jorgerson ; 
dealer,  Gemhardt  Strohmaler;  floor 
fur'iac  e 

2701  Durant  Ave;  owner,  J  Bon- 
fante;  dealer,  Gernhardt  Stroh- 
maler;   floor    furnace. 

OAKLAND 

4319  Piedmont  Ave;  owner.  Dona- 
van  ;  dealer,  Wm  Picard ;  floor  fur- 
nace. 

7101-09-15-93  Krause:  owner,  W  H 
Warin  ;  dealer,  A  M  Roth ;  4  floor  fur- 
naces. 

2000  90th  Ave;  owner.  Wells;  deal- 
er, George  Campbell ;  floor  furnace. 

8725  Seneca  St;  owner,  Delguldlce; 
dealer,   J   Tancredy ;  central   furnace. 

1463  103rd  Ave;  owner.  Andrada; 
dealer.  J  Tancredy:  floor  furnace. 


Electrical  Permits 


SAN    FRANCISCO 


24.'4  N/Newhall  cor  E  Topek.i : 
owner,  Canoio;  contractor,  O  J  For- 
rora :    ton)><>nirA'    saw. 

2135    «<67     Markot;     owner,  : 

contractor,  F'aclfic  Elec  Maoh  Oo; 
rennir  complaint  Halt  Bros,  window 
light. 


2436  865  to  899  Market  St;  owner, 

„.    ;  contractor,  Pac  Elec  Co;  spe- 
cial   complamt    Mr    Blsenback. 

2437  W  15th  Ave:  N/Balboa  St: 
owner,  Pac  Coas^  Cont  Co;  contrac- 
tor,  BJ   Doherty;   temporary   saw. 

2438  W./47th    Ave    N/Lawton    St; 

owner,    ;    contractor,    B   J    Do- 

hertv:   temporary  saw. 

2439  S/W  comer  48th  A  Lincoln 
Way:  ownrr.  Pac  Coast  Cont  Co; 
contractor,  li  J  Doiierty ;  temporary 
sa>*. 

2440  291  Geary  St;  owner,  Daw- 
ion:  contractor.  Crown  El  Co;  ti-ans 

service  from  Delta  Net  V^^^  Store. 

2442  4123  Nelva;  owner,  Bonner; 
contractor.  Richmond  Elect  Co;  ser- 
vice:    signs:     range    clrrulv. 

2443  2139  2^th;  owner,  McDer- 
mott;  contractor.  Eureka  Elec  Co; 
2  outlets:  2  switches;  S  plugs;  in 
service. 

2444  835  Jackson;  owner,  Chinese 
Hospital;  contractor,  Lynch  Elec  Co: 
mstalling  portable  X-ray  machine 
San  Francisco  Tuberculosis  Assn. 

2445  SW  cor  Fillmore  &  Sutter  St , 

owner ;  contractor  Clmlno  Blcc 

Co :  1  outlet ;  3  plugs. 

'    2446  SE   cor  Srd   and   Market   Sts ; 

owner, :  contractor,  Clmlno  Elec 

Co ;    1    outlet. 

2447  2340  Lombard  St;  owner 

cnntr.ictor,    ClnMno   Elec    Co;    2   out- 
lets:   relocate    t»utlet. 

2448  465  10th  St;   owner,  ; 

contractor.  Weldenthal  Gosllner  Elec 
Works :    motors. 

2449  cor  l6th  k.  Harrison  St;  own- 
er,       coiitraclor,     Weldenthal 

Gosliner  Elec  Works;   motors. 

2450  50  7th  St;  owner.  Greyhound 
Depot;  contractor,  Elec  Prod  Corp; 
Install  circuit  to  transformer  to  In- 
ter lighting 

2451-2459  various  locations  and 
owners;  contractor,  Electrical  Prod- 
ucts Corp;  install  circuit  to  trans- 
former to    Inter   lighting. 

2460  220  W  Porta!  Ave;  owner. 
Shore  .Store;  contractor,  Frank  F 
Goodman :   10  outlets. 

2401  26  3rd  St;  ownor,  P  T  A  T  Co : 
contractor  Frank  F  Goodman ;  3 
plugs ;    8    clock    plugs 

2462  60  Dorman  Ave;  owner.  Gay- 
lord;  contractor.  Frank  F  Goodman; 
34    outlets:    17    rwltches ;    15    plugs. 

2463  578     4th     St ;     owner, 
cortr.ictor,     Frank     F    Goodman;     1 
ser'Ice. 

2464  115  Battery;  owner.  ; 

contractor.    Victor    Lemoge;    44    out- 
lets: 8  svltcnc?:  12  plugs;  ser\'lce. 

2465  2011  Fill'nore  St ;  owner, 
Jones;  contractor,  Century  Elec 
Const  Co ,    service :    motors. 

2466  5090  ICth  St:  owner,  Llnd- 
gren;  contractor,  Century  Elec  Const 
Co:  3  outletp;   1  switch. 

2467  1647  Market  St:  owner.  Kap- 
pas: contractor,  Pac  Elec  Const  Co; 
4    plugs. 

2468  1836  Fi'lmore;    owner,   ; 

contractor.     Byington    Elec;    2    out- 
lets;   1   switch;    motors;    signs    . 

2469  725  27th  Ave;  owner.  Arn- 
ault; contractor.  Byington  Elec;  5 
plues:  .service;  con  sub  ^td  wlnng. 

2470  2387    Ocean;     owner, 
contractor,    Byington    Elec;    connect 
sub   std  wiring. 

2471  1865     Hyde;    owner,     ; 

contractor.       Bylnfrton       Elec;       fire 
marshall    complaints. 

£472  2210  Geary;  owner,  Ralsch ; 
contractor,  Byington  Electric;  fire 
dHm.ige  replace  K  *  T  in  attic. 

2473  4021     Judah ;     owner, 
contractor,    Bymgton ;    fire    marshall 
comnlalnt. 

2474  1306  Laguna;  owner.  : 
contractor.  Byington  Elec;  2  out- 
lets:   1   rlug:   special   compl-alnt. 

2475  14.35  Fillmore,   owner,   

contractor.    Byington    Elec;    fire    re- 
pair. 

2476  11  Oliver;  owner.  Oliver 
Cleaners;  contractor,  Byington  Elec; 
service:  motors;  fire  marshall  com- 
plaint. 

2477  2276  Chestnut ;  owner,  San 
Francisco  Optn'g  Co;  contractor, 
BviPitton    El<'c;    1    plug:    motors. 

2478  1326   Hyde   St,   No   2;   owner. 

:     contractor,     BTyington     EU-c ; 

3  plugs. 

2479  142-44-46  Guererro;  owner. 
Hinfon ;  contractor,  Byington  Elec , 
service;   render  service. 

24)>0  1827  Lombard;  owner.  Tof- 
anelH-  contractor.  Byington  Elec. 
complete  and   .lerv    p»ill  in   conductoi 

only. 

21P1      1842    Lombard;    owner.    Nor 
oil     cr.ntractor,    Bvington  ; ;    complete 
and    service    pull    conductor   only. 

2482  353R  Baker;  owner,  BumI ; 
contractor,  Byington  Elec;  seivict; 
underground    service. 


2483  2072  Lombard;  owner,  Groz- 
iani;  contractor,  Byington  Elec;  pull 
conductor  only. 

2484  115  Kith  St;  owner.  C  H  Bull; 
contractor.  Kuchel  A  Selvers  Elec 
Works:  2  outlets;  1  switch;  3  plugs; 
.motors. 

2485  NW  Howard  and  Main  Tts; 
owner,  Herman  Safe  Co;  contrac- 
tor,   Kuchel    A    Sl*»vers;    4    plugs. 

2486  2829  2t4h  STt ;  owner,  Borrelos 
Cleaners ;  contractor,  Kuchel  A  Sla- 
vers: -notors:   I  plug. 

2487  J537  Shrader  Street;  owner. 
Walker;    contractor.    Edison    Electric 

Consitr  Co;  replace  meter  board. 

2488  844  46th  Ave:  owner, 

contractor.  E  S  Koenlg;   temp  saw. 

2489  861  Kt'.irny  St;  owner.  M 
Chong;  contiactor,  Mahoney  Electric 
Co;   1   outlet. 

2490  285  Geary  St;  owner,  Frank 
More;  contractor,  Mnhoney  Electric 
Co;  1  outlet 

2491  1845  Irving  St:  o*ner ; 

cotractor,    Mahoney    Elec;    toaster. 

2492  3718  Quintara;  owner,  Steve 
MItcho;  contractor.  Central  Electric 
Co:  3  outlets;  -.ervlce;  special  equip. 

2493-4  Various  locations ;  owner. 
AUmany  Constr  Co;  contractor.  Arc 
Elec  Co;  18  outlets:  18  switches;  16 
)>lugs ;  cable  service 

2495  3S3  Pine  St ;  owner.  Mills  Es- 
tate; contra*  tor,  H  S  Tittle  Co;  6 
outletc. 

2496  117  Golden  Gate  Ave;  owner. 
Golden  Gate  P-cho :  contractor,  W  H 
Klrsten ;  motors. 

2',97  198  Ellis  St:  owner.  Down- 
town Theater;  contractor,  W  H  Klr- 
sten;  2  outlets;    1   switch. 

3498-9  Various  locations  and  own- 
ers: contractor,  Galvln  Bros;  serv- 
ice ;    motors. 

2600  1041  Market  Street;  owner, 
Welnsteln;  contractor,  Galvln  Bros; 
f>C   out'ots. 

2501  1235  Fillmore;  owner,  Man- 
gus ;  contractor,  American  Electric 
Constr  Co;   Fign    .service. 

2502  764  Howard ;  owner.  Golden 
Gate  Cafe;  cont  meter.  American  El 
Constr   Co;    rec'.lfv    complaint. 

2603  1785  15th  SI ;  owner.  Arts  Saw 
Shop;  contractor,  Mo/hrdlck  Elec  Co; 
motors. 

2504      851    Huron;    owner ; 

contractor,   A  J   Ferrera;   14  outlets; 
10  switches;   14   plugs;  service. 

2.'S06     603  Sutiter;   St;  owner, 
contractor.  Pacific  Elec  A  Equip  Co; 
conductor  cables  on  car. 


43941  378  8th  St;  owner,  Eilte 
Pool  Hall;  contractor,  Scott-Butt- 
ner;    sign. 

43942  412  91h  St:  owner.  Elite 
Pool  Hall;  contractor.  Scott-  Butt- 
ner;   sign. 

43943  615  Franklin;  owner,  Jamea 
Glp;  contractor.  Scott-Buttner;  met- 
er loops. 

43SH4  434  30th  St;  owner,  Peralta 
Hospital,  confuctor,  Scott-Buttner; 
fixtures. 

43945  434  30th  St ;  owner,  Peralta 
Hospital;  contractor.  Scott-Buttner, 
outlets;    ^^witches;    alterations. 

43946  523  Clay  St.  owner,  Kauf- 
man: contractor,  Scott  -  Buttner; 
meter. 

4SM7  4400  E  14th  St;  owner.  Col- 
year  Motor  Co;  contractor,  Scott- 
Butlner;  motora. 

43948  526  Clav  St;  owner.  Coast 
Meat  Co/  contractor,  Scott  Buttner; 
connect    fan. 

43949  Foothill  E  of  41at ;  owner  A 
contractor,  Fbste-  A  Klelser;  out- 
lets: switches;  fixtures;  new  Inatall- 
ations. 

43950  FoothMI  E  of  Rosendale: 
owner  and  contractor,  Foster  and 
IClelser;  outlets:  switches;  fixtures; 
new    installations. 


PONDEROSA  PINE 


INTERIOR 


TRIM 


OAKLAND 


4393S  *'78  17th  St ;  owner.  Stan- 
ley's Beauty  Clinic;  corjtractor, 
Spott :    sign. 

45936  473  38th  St;  owner.  Cun- 
nul:    contractor.    Dletrlck;    range. 

43940  Beach  at  Wood ;  owner. 
Soapstone  Duct  Co ;  contractor,  Scott 
Buttner;   service;   motors. 


Western  Pine 

SIPPLY   COMPANY 

1  201     HARRISON    STRUT 

SAN     FRANCISCO,     3 
telepbese  UNderhlll  t&8& 


c:^J 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Horrlten  Str««f       DOu^los  5583       Son  Francisco 


FOR 


SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  Comp/efe  Renfal  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNderhlll  5026 


USED    TIMBER 

290,000    ft.    7    X    8    —    30    ft. 

Bridge  Ties 
250,000   ft.   7    X    17    —    30   ft. 
Bridge  Stringers 
50,000  ft.   12  X   12  —  30  ft. 
100,000  lin.  ft.  Piling 

Other  Misc.  Sif** 

it 

Jesoph  D.  Bollinger  &  Co. 

1905  Cypress  Street 
Oakland.  Calif. 
TWinoaka  6177 


FOR  IMMEOIATE  BELIVERY 

AT  CLOSE  OUT  PRICE 

Large  quantities  of  SALT  GLAZED  VITRIFIED  BELL 
AND  SPIGOT  ROUND  PIPE  AND  FITTINGS,  suit- 
able for  drainage  systems,  run  outs  from  septic  tanks, 
gutter  pipe  and  parapet  coping.  Large  footages  4",  1 5", 
16",  18",  20",  smaller  quantities  intermediate  diameters. 

Also  SALT  GLAZED  VITRIFIED  LOAD  BEARING 
BLOCKS  for  construction  purposes. 

SPECIAL  SHAPE  SALT  GLAZED  BLOCKS— IDEAL 
FOR  BULKHEADS. 

Single  bid  can  take  entire  lot.  Offering  subject  to  prior 
sale. 

.    Phone;  E.  H.  GOINS  -  EXbrook  3408 

and  arrange  for  insf>ection  if  interested. 


ALL  WELDED  ALUMINUM 


Garage 
Da^r 


\ 


m  DOOl  r*«1  wmit  to  ■••  tof  tep  «»o»«  ^•*'*    '"* 

I    TIm   WttsM    E<M7   U«   ta   •■   apot  welded.    Hmtt    «au^ 

b^<   lo  oa»  pteee  fviy  lot  liwe<ll«rte  «»aki»aflo«    Two  iiMf 

IvMcalMl    0«»«    weclMmtoaM    aaa»»e    p^trnd    bal«nee 

No   expeeed    aprtii<ia.    wel^ia    o*    »•▼•!•.    *•    wockl»« 

tote*y    b«lli    1m. 


Dealer  Agencies  Open 


5Ch  and  Brannan  Sto.,  S.  F. 
SUttcr  1365 


600  High  St.,  OakUnd 
ANdover  1600 


-p- 
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48981  Foothill  SW  <rf  8«th:  owner 
and  contractor,  Foster  and  Klelaer; 
out  lets;  bwltehcs;  fixtures;  new  In- 
•tallationi. 

489S2  Foothill  E  of  38tb ;  owner 
and  contractor,  Foster  and  Klelser; 
outlets;  switches;  fixtures;  new  In- 
stallations. 

45968  Foothill  E  cf  36th;  owner 
and  oonti actor,  Foster  and  Klelser; 
outlets;  fcwltches;  fixtures;  new  in- 
stallations. 

'139M  Foothill  E  of  36th  Ave, 
owner  and  contractor,  Foster  and 
Klelser;  outlets,  .switches;  fixtures, 
new  install&tlons. 

43955  Foothill  NE  of  36;  owner 
and  contractor,  Foster  A  Klelser; 
outlets;  switches;  fixtures;  new  in- 
stallations. 

113956     Foothill    NW  of    36th    Ave, 


Qassified  Advertising 


1—    MISCELLANEOUS 


Are  you  interested  In  well-traln«>d 
qualified      PienT       SUPERINTEND- 
ENTS, ARCHITECTS,  ENOINVBR8. 
DRAFTSMEN,    SURVEYORS.  ESTI- 
MATORS,    SALES     ENGINEERS, 
CONSTRUCTION      ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS,   OArfleld   1617 
Technical  Posltlona  Aganey 

B00KKetPIN6  iERVICE 

AH  taxea,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SBa- 
brlght   4462.  (tf) 

EXPHRT  DRAOTINS  flfittVr«BB: 
FREE  LANCE.  Phone  QRaystone 
*2<8. '    (tf) 

2—     HELP  WANTED 


ELECTRICAL  ESTIMATOR  with 
Contracting^  Experience.  SlaL  open. 
Chas.  A.  Langlals  Co.,  474  Bryant 
St.,  San  Francisco- 
Well-known  Contractors  want  A-1 
SECRETARY  and  STENO  with  con- 
struction exp.  Permanent.  Good  sal- 
ary. Reply  Box  213,  c/o  Daily  Pacific 
Builder.  2/19/47 

sienlor  architectural  draftsman,  per'- 
maaent  position  with  well-established 
Berkeley  firm  of  architects.  Phraic 
THomwall  4861.  tf 

3— POSmON  WANTED 

ARCHITECT  20  yrs.  exp.,  A-1 
renderer.  Industrial  and  residential 
work,  wants  position  as  CHIEF 
DRAFTSMAN  or  PARTNERSHIP, 
Reply  Box  212,  c/o  Dally  Pacific 
Builder.  (2/18/47) 

sH  FOR  RENT 


LUMBER  HANDLINO  EQUIP- 
MENT :  CARRIERS,  STACKERS. 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-16B1. 

TRANSITS,  |17  per  month.  Danie. 
McFarland.  624  Second  Ave..  Phone 
BAvvlew  7804. 


BUCKEYE  TRENCHING  MA- 
CHINE,   Maximum    depth    17    ft,    40 

in.  wide;  operated  fully  equipped. 
Scott  Co.,  EX.  6741  2/24/47 

^         FOR  SALE  "^ 


Corrujrated  ALUMINUM  SHEETS, 
19   i?aiiffo,   .036-ln.    45>;^x06-ln.     Alum 
Inum   Products  Co.,  3245  16th   Street. 
Phone  UNdcrhin  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMlfBDIATB 
DELIVERY,  a  limited  quanUty  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266. (tf) 

WOOD  LATH  and  BUILDING 
PAPER,  Rellly  Bros.,  OLymplc  6572. 
______^^_ tf 

One  idi5  cu.  it.  LER6T  <»MT»RBS- 

SOR;  two  315  cu.  ft.  WORTHING- 
TON  COMPRESSORS:  one  HANDY 
CRANE.  R  W.  Reade  &  Co.,  ASh- 
berry  1616. 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Scftiomaker,  Rte.  2,  Box 
785,  Los  Altos.  Flione  Los  Altos  2980. 
(U) 

HUGHES  KKENaI*  "  HOtJ¥T^ 
ABOUT  CRANES,  Model  MC-4.  new ; 
7-ton  capacity ;  12  to  18  ft  telescoping 
booms.  Weight  appr.  15  tons.  Mounted 
on  International  2-9  heavy  duty  gaso- 
line tractor,  52  B.H.P.  Phone  SU.  8918. 
2/19/47 

2x2  hridgring  cut  to  length  board 
both  ends  for  nailing,  bundled ;  2x4 
bracing  fire  blocking;  4x4  cut  for 
door  headers.  Phone  SWeetwood  8433. 

2/17/47 


owner  and  ccntractor,  Foster  and 
Klelser;  outlets;  switches;  fixtures; 
new    installations. 

43957  Foothill  -  NE  Crosby ;  owner 
and  contractor,  Foster  and  Kleiner; 
outlets;  switches;  fixtures,  new  in- 
sUllations. 

43958  Foothill  KE  of  85th;  owner 
and  contractor,  Foster  ond  Klelser; 
cutlets;  fcwllches;  fixtures;  new  in- 
stallations. 

43959  Foothill  NE  35;  owner  con- 
,  tractor,   Foster  and  Klelser;  outletu; 

switches;  fixtures;  new  installations. 
I  43960  Foothill  SW  2Sth;  owner 
and  ccntractor,  Foetrr  and  Klelser; 
outlets;  switches;  fixtures;  new  in- 
stallations. 

43961  Foothill  SW  26t^ ;  owner 
and  contractor,  Foster  &  Klelser; 
outlets;  switches,  fixtures;  new  In- 
Ltallations. 

42962  8123  Dowling;  owner,  O  W 
Johnson ;  contractor.  Paramount ; 
outlets:  switches :  plugs. 

43963  120  Hamilton  Ave;  owner, 
Nelson ;  contractor,  Bushman  Elec ; 
service. 

43964  83  Eucalyptus  Rd;  owner, 
Howell:  contractor,  Bushman  Eleo; 
service. 

43965  5126  Telegraph ;  owner.  Bar- 
rel House;  contractor,  Gen'l  Neon 
Lite  Co;  new  Installation,  connect 
tubing. 

43966  8436  Henrietta  St;  owner, 
Kukmon  and  (Hantia;  contractor, 
Collins   Elec;    fixture.^*. 

43967  3436  Henrietta  St;  owner, 
Kukmon  and  Hanna;  contractor, 
Collins  Elec;  outlets;  switches; 
)ilufrs. 

43968  1643  Market  St;  owner, 
Cleveland  Mkt;  contractor.  White 
Elec;    alteratlonB. 

43969  4354  39th  Ave:  owner.  Walk- 
er: contractor,  Collins  Elec;  fix- 
tures. 

4S97C  4364  391h  Ave;  owner,  Walk- 
er; contractor.  Colllnp  Elec;  outlets; 
switches:  pluers 

43i»71  4354  39th  Ave;  owner.  Walk- 
er; contractor,  Collins  Elec;  saw' 
service. 

43972  976    56th     St;     owner.     Mi 
Cretzer;    contractor,  Ets,   Hokin    and 
Galvan ;    plugs:    new    insta'-lalion. 

43973  7tli  &  Fallon  Sts :  owner. 
Borrmann  Steel;  contractor,  T  L 
Rosonberg;  switches;  plugs;  addi- 
tion. 

43974  699   40th    St;    owner    

contractor,    T    L    Rosenberg;    wiring 
for  motor. 

43975  2322  Bartlett;  owner.  Mrs. 
Powers ;  ccntractor,  Haynes  Elec ; 
pluGTs    range    installation 

43976  33th  &  Footjhill;  owtier,  Gen'l 
Petroleum ;  contractor,  Haynes  Elec ; 
plugs. 

43977  5300  Calaveras;  owner. 
Harry  Swanson :  contractor,  Haynes 
Elec ;    plugs. 

43978  Oakland  Airport;  owner. 
Port  of  Oakland ,  contractor,  Calif 
Elec  Co,  outlets;  switches;  plugs; 
alterations. 

4.1979  Oakland  Airport;  owner. 
Port  of  Oakland ;  contractor,  Calif 
Elec    Co;    fixtures. 

43980  4101  E  14th  St;  owner. 
Dally  Motor  Co;  contractor,  Calif 
Elec  Co;  switches 

43981  4101    E    14th;    owner,    F    H 
Dally:    contractor.    Calif    Elec;    out 
lets;"  fwltchfs;   plugs;  alterations. 

45982  2016  San  Pablo:  owner.  M 
A  Kincade;  contractor,  Matson  Elec 
EJq :    fixtures;    new    Installations. 

45983  2016  San  Pablo;  owner,  M 
A  Kincace;  contractor,  Matson  Elec 
Equip:  outlets;  plugs;  new  install- 
ations. 

43984  1602  65th  Ave;  owner.  L 
Vlelra;  contractor.  Haynes  Electric, 
outlets;  switches;  fixtures,  service: 
alterations. 

43985  3665  Grand  Ave;  owner. 
Doty  and  Lock^ood ;  contractor, 
Clifford    Elec:    alterations. 

43986  409  Florence:  owner,  How- 
ard Barnett ,  contractor.  Anderson- 
plugs;   range. 

43987  1215  Castro  St;  owner.  Oak- 
land Auto  Laundry;  contractor, 
Chesncy    Elec :    outlets ;    plugs. 

43988  1215   Castro;    owner.    

contractcr,    Chenncy   Elec;    motors. 

43989  352C  52nd  Avenue;  owner, 
D  D  Vernon ;  contractor  Donald  Ver- 
non;  outlets;  swlt-ihes;  fixtures;  ad- 
dition. 

4i99C  922  7th  SI  west :  owner.  Van 
Bokkelen;  contractor,  Roberts  Lgtg 
Fixture    Co'    alterations. 

4£991  7240  84th  Ave:  owner,  E  R 
Ed'vards;  contractor.  Flagler  Elec: 
s«»rvlcr> 


4S992    2749  Chelsea  Dr ;  owner 

contractor.  Pacific  Elec  &  Mech  Co; 
outlets;   switches,    plugs. 

43993  2767  Etonbv  Dr;  owner ; 

contractor.    Pacific   Elec      Mech    Co; 
outlets;   twitches;    plugs. 

43994  S161  Holywood  Dr;  owner, 
Brass  Constr  Co;  contractor.  Pacific 
Elec  &  Mech  Co;  outleU;  switches; 
plugs. 

43995  35?8  Grove  Street;  owner. 
Bumlngham ;  contractor,  Riclf  Ic  El 
&  Mech   Co;   outlets;   motors;   alter. 

43996  3538  Grove  Ctreet;  owner. 
Bumlngham;  contmctor.  Pacific  El 
&  Mech  Co;   fixtures. 

43997  Miller  Ave-E  14th  Street; 
owner,  Grant  Miller  Mortuary;  con- 
tractor,   Parkhurst    Elec;    switches. 

43998  10128  E  14th  St;  owner. 
Central  Market:  contractor,  Broad- 
man  Elec;  outlets;  plugs;  motoors; 
alterations. 

4S999  1233  87th  Ave;  owner,  Har- 
old Chestnut ;  contractor,  Scott-Butt- 
ner:   outlets:   switches;   plugs. 

4400  78l6  MacArthur ;  owner.  Oak- 
land Constr  Co ;  contractor,  Fox  Elec 
Co;   alterations. 

44001  1095  Foothill  Blvd;  owner, 
Tom  Gallagher;  contractor.  Fox  Elec 
Co;    outlets;    switches. 

44002  1607  f3rd  Avenue;  owner, 
Clyde  Church ;  contractor,  C  A  Lang- 
lals:  outlets;   switches;  plugs. 

44003  6055  Harwood  Ave;  owner. 
News  Bell;  contractor.  Brooks;  out- 
lets;   swltdhes;    plugs;    alterations. 

44004  439  10th  St;  owner.  Cutler; 
contractor.    Western    Neon;    sign. 

44005  4210  Tompkins  ;owner,  M 
Shaw;  contractor,  Johnston  Elec  Co; 
service. 

44006  1207  Broadway;  owner,  Mil- 
ler Jewelry  Store;  contractor,  Para- 
mount  Elec;   fixtures. 

44007  3048  Richmond  Blvd;  own- 
er, O  W  Johnsrn;  contractor.  Para- 
mount Elec;  outlets;  switches;  alter. 

44008  1801  11th  Ave;   owner,  , 

contractor,  Fluora  Elec  Co;  fixtures. 


BERKELEY 


78    573     2490  Shattuck  Ave;  owner, 

;   contractor,  White  Electric; 

5  outlets;  4  switches;  18  fixtures;  18 
plugs;   16  circuits. 

74     3020   Regent;    owner,    ; 

contractor,  Collins  Electric;  15  plug^. 

575  2728  Stuart;  owner  Ace  Rob- 
ertson; contractor.  Havens  &  Wade; 
21  outlets;  23  switches;  36  plugs;  10 
circuits. 

576  27  Avis  Rd ;  owner,  T  Thom- 
son; contractor.  Havens  &  Wade;  15 
fixtures. 

577  1276   University  Ave;    owner, 

;  contractor.  Havens  *  Wade; 

heater. 

58  2818  Shasta;  owner,  K  Geritz; 
contractor.  Havens  &  Wade;  2  out- 
lets ;  2  switches ;  2  fixtures ;  2  plugs ; 
2   circuits. 

579  2206  Grant ;  owner,  U  R  Grey ; 
contractor  Havens  &  Wade;  new 
service. 

580  2722  Durant;   owner ; 

contractor.  Havens  A  Wade ;  2  plugs ; 

1  circuit 

581  2818  Shasta;  owner.  K  Oeritx; 
contractor.  Havens  A  Wade;  2  out- 
lets; 1    switch;   2   fixtures;   3   plugs; 

2  circuits. . 

582  66  Maryland  ;  owner,  R  A  Jack- 
son ;  contractor.  Havens  A  Wade; 
temporary   service. 

583  2420  Grant;    owner,    : 

contractor.    Havens    A    Wade;    new 
service. 

584  3254  Adeline ;  owner.  L  C  Tay- 
lor ;  contractor.  Scott  Sign  Co ;  1  sign. 

585  2104  Vine;  owner,  Northbrea 
Cleaning  A  Dying ;  contractor.  Service 
Heat  A  Power;  1  transformer. 

586  2212  Woolsey;    owner, 


contractor,    Matson    Electric;    8    fix- 
tures. 

587     3231   College;   owner.  „... ; 

contractor,    Matson   Electric;    1    out- 
let ;  1  switch ;  1  fixture. 


588  2966  College;  owner,  Golden 
Gate  Theater;  contractor,  Matson 
Electric;  138  outlets;  12  switches;  20 
plugs;  68  circulta. 

589  2510  Durant;  owner,  ; 

contractor,    Matson    Electric;  2   out- 
lets. 

590  2747  Shattuck  Ave;  owner. 
;  contractor,  Gardner  Elec- 
tric; 2  motors. 

691  615  Addison;  owner,  Frank 
Froberg;  contractor,  El  Cerrito  Elec- 
tric ;  8  fixtures. 

592  1232  Milvla;  owner,  O  Ivervl 
son;  contractor,  El  Cerrito  Electri^ 
20  outlets;  17  switches;  21  plugs /^6 
circuits. 

593  1816  Bancroft;  owner,  Hemer; 
contractor.  El  Cerrito  Electric ;  6  out- 
lets; 4  switches;  2  plugs;  new  serv- 
ice; 8  circuits. 

594  2973  College;  owner,  ; 

contractor,    Haynes    Electric;    1    cir- 
cuit ;  2  switches ;  heaterm. 

595  828  Delaware ;  owner,  Leonard ; 
contractor,  White  Electric;  4  plugs; 
2  switches ;  2  fixtures ;  4  circuits. 

596  48  Shattuck  Square;  owner, 
Low  Cost  Drug  Co ;  contractor,  White 
Electric;  2  plugs. 

597  2436  Durant;  owner ;" 

contractor,  White  Electric;  1  outlet; 

1  switch ;  1  plug ;  X-ray. 

598  1878   Euclid ;    owner,    .,;" 

contractor,    White    Electric;     3    fix- 
tures ;  3  plugs. 

599  S09  Delaware;  owner,  ; 

contractor,  White  Electric;  2  outlets; 

2  switches ;  2  fixtures. 

600  1224  Evelyn;  owner,  H  West- 
phal ;  contractor,  Rochester  Electric ; 
10  outlets;  8  switches;  12  plugs;  8 
circuits. 

601  2107  Dwlght;  owner ; 

contractor,  Rochester  Electric;  8  fix- 
tures. 

602  2527    Cordanices    Ave;    owner, 
;  contractor,  Rochester  Elec- 
tric; 3  outlets;  3  fixtures;  2  plugs. 


; 


POSITIONS   OPEN 

8-646  —  ARCHITECTURAL  DE- 
SIGNER, exper.  on  concrete  and  steel 
bldgs..  for  archt.  office.  (500  month. 
San  Francisco. 

S-437— ENGRG.  DRAFTSMAN  with 
exper.  on  heavy  plant  maintenance 
and  construction.  Perm.  $300-|450  ino. 
San    Francisco. 


ENOINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(A9«aey) 

Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  P.  4 

GAHIeld  924t     . 


603  2474  Prince ;  owner,  E  W  Ryan ; 
contractor,  Rochester  Electric;  1  out- 
lets; 1  fixture;  7. plugs. 

604  2701  Webster;  owner.  Stand- 
ard OH  Co;  contractor.  Electrical 
Products  Corp ;  1  sigfn ;  1  transformer. 

605  1724  San  Pablo  Ave ;  owner,  Al 
Ferreria  Plumbing  Co;  contractor. 
Electrical  Products  Corp;  1  sign. 

606  1187  Keeler;  owner,  H  Fred- 
rick; contractor,  H  &  H  Electric;  5 
outlets ;  2  switches ;  2  plugs ;  1  circuit 

607  1333  2nd  St;  owner,  Pacific 
Steel  Casting  Co;  contractor,  Pacific 
Electric  Motor  Co ;  2  motors. 

608  7th  and  Parker  Sts;  owner, 
Armco  Drainage;  contractor,  Pacific 
Electric  Motor  Co ;  

009  1200  4th  St;  owner,  Ames  A 
Sief  loth ;  contractor,  Conrad  Electric ; 
5  outlets;  5  fixtures. 

610  2227  3rd  St;  owner,  ; 

contractor,  Conrad   Electflc;'  86  mo- 
tors. 

611  30  Bridge  Rd ;  owner,  H  Whip- 
ple; contractor,  Clifford  Electric;  4 
outlets;  2  switches;  4  fixtures;  11 
plugs;  8  circuits. 

612  2340  Curtis;  owner,  A  Lund- 
gren ;  contractor,  Moore  Electric ;  17 
outlets;  24  switches;  29  plugs;  8  cir- 
cuits. 


Unlformliy 
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PACIFIC  PORTLAND  CEMENT  COMPANY 


.vfs    rMANnifsnn 


FOR    IMMEDIATE    SALE 
USED     THREADING     MACHINE, 
good     shape.     Contact     Mr.     Thlele, 
TWlnoaks  3622.  2/19/47 


GASOLINE    PUMP 
Used  Tokhelm  Meter  Pump;  working 
order.    Bargain. 

MIXER 
Used  Dry  Mixer  sult.ible  for  mixing 
nOO  to  1000  lb.  batches.    Bargain. 

GASOLINE   HOIST 
Gord  used  Gasoline  Hoist  with  cable 
suitable     for     bulldlm;     construction. 
Bargain. 

ROOFERS 
3  Shingle  Cutters 

MOTOR 

C-hp.  rebuilt  Westlnghou.'e.  220-volts 

Phone    UNdsrhtll   SS38 

(tf> 


New  7 -In  PORTABLE  SKILSAW 
complete,  |118.5a  B.  A  M.  Supply 
Co.,  1030  Polk  Street.  Phone  PRos- 
pect  3488 


KNOTTY  PINE 
BOARDS 

PLYWOOD  PANELS 

ALUMINUM 

GARAGE     DOORS 

ond 

CORRUGATED 

ALUMINUM    SHEETS 


1994  OAKDALE  AVE. 

Comer  Rankle  Street 

fi^^nm  ATwQfer  4180 

GREATER  CITY 
LUMBER  CO. 


7Jb«  Cosf  of  Gas  ajid  ihttridty 
has  goflf  DOWN  aad  DOWN 

Natural  Gas  Rate  Cuts  in  1939, 
1940,  1943  and  1946  slashed  the 
average  cost  of  Gas  in  the  home...33 
per  cent.  Electric  Rates  have  been 
cut  SEVEN  TIMES  since  1939  • . .  • 
series  of  reductions  that  place  P.  G. 
and  E.  electric  rates  20  per  cent  be- 
low the  national  average. 

iixw.94r 


YOUR  OAS  AND  ELECTRIC  BILL  IS  THE 
TOTAL  OF  MANY  SMALL  SERVKE  ITEMS 

Your  "small  change"  does  not  buy  very  much 
today,  especially  your  nickels  and  dimes.  There 
is  one  outstanding  exception,  however.  Ybu  get 
BIG  VALUE  for  5c  and  10c  spent  for  Gas  and 
Electric  service.  You  are  now  buying  gas  and 
electric  service  at  way  below  pre-war  prices. 
Best  of  all — you  buy  them,  use  them,  "charge 
them!"  It  is  just  like  having  a  handy  charge 
account  at  the  5  and  10  cent  store.  For  example 
...  5c  runs  your  electric  clock  for  6  months 
. . .  10c  cooks  three  meals  a  day  on  a  Gas  Range 
for  2Vi  days. 


F.W.DODGE 


BUILDING 
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'Rent  Control  Used 
To  Bolster  Public 
Housii^'— Fitch 


LARGEST    CONSTRUCTION    DAILY    IN     THE     WEST 


SAN  FRANCISCO.  WEDNESDAY.  FEBRUARY  19,  1947 


WASHINGTON— First  witness 
to  urge  continuation  of  the  pres- 
ent rent  freeze  before  the  Senate 
Bankiitl:  and  Currency  Committer 
recently  was  an  advocate  of  more 
government  built,  owned,  and  op- 
erated dwellings,  Morgan  L.  Fitch, 
Chicago,  president  of  the  National 
Association  of  Real  Estate  Boards, 
told  the  Real  Estate  Board  of 
Newark  yesterday. 

"The  testimony  plugged  expan- 
sion of  public  housing  ?ilong  with 
continued  discriminatJon  agains; 
owners  of  rental  propert;,,"  Fitch 
said,  "and  it  is  a  significant  join- 
ing of  hands  by  two  forces  that 
can  destroy  property,  ownership. 

"The  increasing  tendency  of 
rent  control  is  to  transfer  essen- 
tial owner  rights  from  the  lawful 
owner  to  another.  This,  in  turn,  is 
the  greatest  possible  discourage- 
ment to  the  production  of  new 
rental  housing.  It  is  stabilizing 
the    housing    shortage. 

Ignore  Objective 

"Those  wh('  want  the  govern- 
ment to  become  the  landlord  of 
more  and  more  American  people 
know  this.  If  rent  control  can  kill 
off  private  ownership  of  rented 
dwellings,  as  it  in  steadily  doing 
by  forcing  rental  property  off  the 
jwarket  and  sUflin^r  the  entry  of 
new  rent  property  onto  the  mar- 
ket, then  the  public  housers  will 
shout  that  private  ownership  has 
"failed;"  that  the  only  answer  is 
their  own  topsy-turvy  scheme  of 
building  new  houses  to  "rent  at  a 
los?  for  the  price  of  second-hand 
houses,  with  the  taxpayers  getting 
the  hi'l  for  the  ]om. 

"From  the  start,  this  nonsen- 
sical experiment  has  failed.  It  has 

(Continued  on  Page  6) 


Truck  Tax  Should 
Be  Doubled,  Gas 
Tax  Upped — Call 

An  additional  1V»  cent  gas  tax, 
a  new  truck  tux  based  on  weight 
and  miles  traveled,  and  other  in- 
creased levies  on  highway  users 
are  imperative  if  California  is  to 
have  within  the  next  eleven  years 
the  highways,  expressways,  coun- 
ty roads  and  freeways  so  critically 
needed,  Asa  V.  Call,  president  ol 
the  California  State  Chamber  of 
Commerce,  declared   today. 

"Findings  of  the  Legislature's 
Collier  Committee  and  its  engi- 
neering staff  reveal  critical  de- 
ficiencies in  the  state's  highway 
system.  The  Slate  Chamber  favors 
modernization  of  the  state's  road 
svstem  over  an  eleven-year  period. 
This  will  involve  an  expenditure  of 
$2,S00,  billion."   Call   stated. 

"Revenues  fiom  existing  sources 
will  raise  an  estimated  $1,343  bil- 
lion in  the  eleven-year  period.  This 
leaves  a  deficit  of  $957  million 
which  must  be  met  through  new 
taxes'* 

The  State  Chamber  advorate.T 
for  the  eleven-year  period: ' 

1.  Increasing  present  state 
gasoline  tax  l(i  cents  per 
gallon. 

2.  A  new  truck  tax,  bj^sed 
upon  vehicle  weight  and  miles 
traveled. 

3.  Increasing  annual  vehicle 
registration  fee  from  the  pres- 
ent $3  to  $6. 

4.  Increasing  state  diest*! 
t.ix  3^  cents  per  gallon. 

# 

EARMARK  $350,000 


CMyrliht  1946  by 
F.  W.   0»dw  Cw-MraUaii 


IGRQoy^Dl 


BROKERAGE  ON  SIN 


This  yarn  comes  from  one  of 
the  current  press  wire  dispatches, 
date  lined  from  the  Free  State  of 
Maryland  and  pays  off  85-34-23  in 
sin,  romance  and  reliofion. 

ir    ir   ir 
A  church  woman,  age  34.  with 
her  facile  pen  kited  checks  on  hei 
employer,  a  millionaire  age  85. 

ir    ^    -Cr 

The  proceeds  of  her  "art  work", 
totaling  $40,000,  went  for  the  sup- 
port of  a  23-year-old  boy  friend 
who  liked  music  and  light  —  both 
soft. 

^  -ir  ^ 
But  wait — before  the  gig- 
olo got  his  loot,  the  gal  de- 
ducted a  tithe,  ron8cientou8- 
ly  sending  10%  of  the  "take  " 
to  her  church. 


-#- 


Alameda  County  supervisors 
have  appropriated  $350,000  for 
construction  of  a  new  juvenile  de- 
tention home  on  a  site  at  155th 
Avenue  and  Foothill  Boulevard 
in  Oakland. 


Road  Building  Cost  Peak  May  Be  Past,  AED 
Members  Hear  in  Last  Convention  Session 

"It  is.  probable  that  the  cotii  of  highway  construction  has  reached 
a  peak  and  that  a  decline  will  become  evident  this  year  as  the  state  ana 
federal  highway  proRram.s,  esfimalrc!  at  $1  billion,  shift  into  high  ^ear." 

Thin  was  the  prospeclus  unfolded  bv  Charles  M.  Upham.  engineer- 
director,  American  Road  Builder «'  Aisociation,  at  the  closing  sesHioo 
of  the  28th  annual  Associated  Eqripmen*  Distributors'  convention  ai 
the   Edgewater   Beach    Hotel    Sal-"* 


urday  morning 

"The  billion  dollar  state-federal 
program  dots  not  include  the  pro- 
gram^i  planned  by  the  counties  and 
cities,"  Upham  asserted,  "and  ju.=t 
how  much  of  this  will  be  complet- 
ed depends  on  how  fast  the  variouh 
retarding  influences  can  be  elim- 
inated." 

Prediction  on  Costs 

Dealing  wi«h  the  cost  structure 
Upham  said:  "The  coi-t  of  high; 
way  construction  is  high  compared 
with  pewar  level,  but  with  produc- 
tion incrcR.sing  it  is  probable,  bar- 
ring labor  uphf^avals,  that  the  peak 
has  been  reached  and  this  year 
should  show  a  decline." 

As  to  the  rise  in  highway  main- 
tenance costs  over  recent  yeari?, 
Upham  pointed  out  such  costs  rose 
50  per  cent  from  1940  to  1946  with 
an  estimated  75  per  cent  increaa*- 
the  prospect  for  this  year. 
Speed  Essential 

Since  most  ;  tate^  a'-e  rejecting 
many  highway  bids  at  the  momcr.t 
becaupp  of  hids  beyond  eyliinatos, 
there  is  a  strong  possibility  that 
much  of  the  money  apportioned 
under  ihe  1844  Fedt-ral  Aid  HiKh- 
wav  Act  may  be  lost  to  the  state*-, 
Upnam  declared. 

The  Act  prt>vides  $500  million  in 
aid  which  must  be  claimed  bv  Jun»> 
'M,  1947,  and  like  sum*?  that  mupt 
be  used  by  that  s mie  <ime  in  1948 
and  1949.  Tf  the  st«.ttF  shy  away 
from  high  road  bids  and  fail  to 
claim  this  money,  the  act  provides 
the  funds  revert  tj  the  federal 
trearury,  he  said. 

Foreman's    AnalyHis 

Five  basic  problems  currefhtly 
are  confronting  the  construction 
industry  from  attaining  its  record- 


bj-eaking  volume  of  activity  during 
1947,  H.  E.  Foreman,  managing  di- 
rector of  the  Associated  General 
Contractors  of  America,  declared  ii. 
another  address  before  the  group. 

Foreman  asserted  these  prob 
lems,  namrly,  construction  costs, 
government  regrlations,  constuc- 
tion  labor,  day  labor,  and  portal- 
to-portal  pay  must  be  dealt  with 
sucresrfully  to  acquire  the  project- 
ed 1947  goal. 

Commenting  on  construction 
costs,  Foreman  said  that  the  im- 
mediate goal  is  stabilization  of 
these  costs,  concurrent  with  the 
ability  of  the  contractor  to  make 
a  firm  bid  on  a  competitive  basis 
as  uncertainties  are  removed. 
Sugget.s  Service  Provision 

Viewing  the  prospects  on  heavy 
construction  equipment,  the  AGC 
managing  director  said  he  hoped 
the  AED  would  include  in  its  pro- 
gram plans  for  servicing  equip- 
ment which  will  contribute  to  the 
loworiii;?  of  over-all  construction 
costs. 

With  the  increased  drive  made 
by  the  AED  to  incroase  reivice 
performed  on  the  rrachines  in  the 
field,  Foreman  sai  dthis  prtKreduro 
is  of  great  importince  at  this  time 
as  there  is  a  large  amount  of  war- 
weary  equipment  in  the  hands  of 
contactors  in  the  field  which  needs 
to  be  kept  in  repairs  until  more 
normal  conditions  are  attained. 

"The  moFt  results  that  can  be 
attained  by  close  cooperation  of  the 
various  elements  of  the  construc- 
tion industiy  are  improved  meth- 
ods,-materials  and  equipment  to 
eerve  the  public."  Foreman  con- 
cluded. 


Home  Builders  Meet 
Features  1947  Home 
Exhibition  Febr.  23 

CHICAGO. — America's  postwar 
home  will  be  unveiled  in  Chicago 
soon. 

Seven  thousand  of  the  nation 'o 
most  important  home  builders, 
from  all  parts  of  the  nation,  will 
do  the  unveiling.  They  are  mem- 
bers of  the  National  Association  of 
Home  Builders  who  will  assemble 
for  a  week-long  convention  and 
exposition  at  the  Stevens  Hotel 
commencing  Sunday,   Feb.   23. 

The  home  builders  will  see  ma- 
terials and  appliances  for  the  post- 
war home  on  demonstration  in  the 
Exposition  Hall.  They  will  hear 
experts  on  the  use  of  lumber  and 
cement  and  on  novel  heating  meth- 
ods who  will  conduct  demonstra- 
tions for  them.  They  will  listen  to 
the  government's  chief  housing  of- 
ficials and  the  representatives  of 
veterans'  groups.  Perhaps  most 
important  of  all,  thoy  will  engage 
in  discussions  and  exchange-  prac- 
tical tips  to  speed  and  improve' 
the  construction  of  the  postwar 
homes. 

The  exposition  will  be  opened  at 
'A  p.  m.  on  Sunday.  More  than 
150  exhibits  by  manufacturers  and 
trade  associations  will  fill  the 
Stevens  Exhibition  Hall  and  flow 
over  into  adjoining  rooms.  The 
exposition  wil!  be  "for  builders 
only". 

"rhe  convention  proper  begins 
on  Monday.  Febr.  24,  and  will  con- 
tinue through  Thursday,  Febr.  27. 
The  list  of  speakers  at  cnnvention 
Fessions  includes  Housing  Expe- 
diter Frank  Crt-edon,  National 
Housing  Agency  Administrator 
Raymond  M.  Foley,  Commander 
Paul  GrlHiih  of  the  American  Leg 
ion.  Commander  Louis  E.  Starr 
of  the  Veterans  of  Foreign  Wars 
and  Commander  Raymond  Sawyer 
of  AM  VETS. 

Congressman  Jesse  P.  Wolrott 
of  Michigan,  Republican,  an  aut% 
Ority  on  housing  legislation,  will 
be  the  principal  s|)eaker  at  th» 
Annual  NAHB  Banquet  which  wir 
be  held  in  the  Grand  Ballroom  o) 
the  Stevens  on  \Vedncsday,  Febi 
26th. 

# 


Forty-two  Bay  Area  Home  Builders  Leaving 
For  National  Association  Chicago  Convention 

Forty-two  Bay  Area  b  »ine  builders  wil!  board  the  streamliner 
C  ity  of  San  Francisco  Thursday  to  attend  the  annual  convention  and 
exposition  of  the  National  Apsociiition  of  Home  Builders  to  be  held 
in  Chicago.  The  national  gathering  will  be  held  in  the  Stevens  Hotel 
from  February  23  through  27. 

Milton  W.  Morris,  executive  secretary  of  the  San  Francisco  Aaao- 
ciated  Home  Builders,  today  an-*- 
nounced  that  the  San  Francisco 
deli^gation  to  the  convention  will 
include:  J.  C.  Johnson,  Ray  Lind- 
say, Carl  Gellert,  Fred  Gellert,  Wm. 
Young,  Earl  Popovich,  Geo.  Bel- 
cher, E.  W.  Perkins,  Jos.  Filippo, 
Ellis  Stoneson,  Donald  Stoneson, 
Chris  M  c  K  e  o  n  ,  Henry  Doclger, 
Oliver  Rousseau,  Paul  Ford,  James 
Janseu;  J.  McMahun,  Carroll  Cook 
and  Willard  Davis. 

George  H.  Sharp,  executive  vice- 
president,  Associated  Home  Build- 
ers of  Alameda  County,  Inc.,  has 
announced  that  among  those  at- 
tending the  convention  will  be  Phil- 
ip F.  rieraty,  president  of  the  lo- 
cal chapter,  wno  will  stay  at  the 
Stevens  Hotel  while  in  Chicago, 
Russell  Kirkpatrick  of  the  Bay 
Constr.  Co.,  L.  H.  Lincoln  and  as- 
sociate, Otto  Blauert,  vice-presi- 
dent of  Oakland  Title  &  Guarantee 
Co.,  and  party,  S.  M.  Shapero  ol 
Triangle  Builders,  Inc.,  Charles  A. 
Russell  of  the  Charles  A.  Kusseli 
Development  Co.,  Howard  S.  Pul- 
liam,  Kay  Smith  of  the  Ray  Smith 
Co.,  Realtors,  E.  C.  Peterson,  vice- 
president  ot  the  Central  Bank,  Hny 
D.    Nichols.    Alvin    F.    Groom    and 


Dept.  of  Commerce 
Sees  Lumber  Market 
Loss  Due  to  Prices 

Lumber  prices  since  decontrol 
have  gone  up  much  more  shaiply 
than  have  prices  of  other  building 
materials  and  there  is  now  danger 
that  lumber  dealers  may  lose  some 
of  their  markets  unless  prices  can 
be  stabilized  at  more  moaurate  lev- 
els, the  Forest  Products  Section 
Department  of  Commerce,  said  to- 
day. 

This  loss  of  markets  could  easily 
happen,  the  Depirtment  of  Com- 
merce said,  particularly  since  thero 
has  beer^  great  technological  im- 
provements in  competing  mater- 
ials and  the  production  of  these 
lun;ber  substitutes  is  now  expand- 
ing. 

There  appears  to  have  been 
plenty    uf   lumber   available   during 


_  the  labi  fe-w  nxunths  tfor  those  wV\o 

mV.  aPrd"M?s.GUn"Grw>m*of  Gr^omh«7\^,  "»*^e^  ^^^  P.^ice.  Delay  by 
&  Groom,  E.  J.  Unruth,  assistant  k''^^"'*"*""  "'  building  up  their 
vice-president  of  American  Trust  |  ?^Pi[^*_^  f'_°*!i'A  _"*"/*.'„ ---Jf*:"*5"'' 
Co.,  and  Maurice  G.   Read  and   C. 


INCREASE  IN  DECEMBER 


WASHINGTON.  — Dollar  valua 
of  both  manufacturers'  shipmcntf. 
and  manufacturers'  invent  ones 
continued  to  increase  during  De- 
cember but  the  increa.ses  were 
E'm  a  1 1  e  r  than  those  of  recent 
months,  the  oflflc-3  of  business  eco- 
nomics, Department  of  Commerce, 
said  today. 

Manufacturers'  shipments  dur- 
ing December  reached  n  volume  of 
fl2.7  billion  nnd  the  book  value 
of  inventories  reached  $20.2  bil- 
lion. 


C.  Jordan  of  Jordan  A  Read. 

Three  well-known  local  builders 
will  be  admitted  to  the  Board  of 
Directors  of  the  National  Associa- 
tion of  Homt*  Builders.  They  are: 
Carl  Gellert  and  J.  C.  Johnson, 
with  Ellis  Stoneson  serving  as  al- 
ternate. Mr.  Gellert  and  Mr.  John- 
son succeed  Chris  McKeon  ana 
Ellis  Stoneson  as  active  rdembers 
of  the  Board. 

The  Chicago  exposition  will  fea- 
ture demonstrations  of  latest  hous- 
ing equipment,  materials  and  ap- 
pl'ances.  The  convention  program 
will  be  concerned  mainly  with  the 
newest  trends  in  the  home  build- 
ing field.  It  will  offer  the  6,000 
delegates  in  attendance  technical 
sessions  on  building  methods,  tht 
construction  of  veterans  homes  and 
the  use  of  new  materials. 

The  Northern  California  delt 
gates  will  hold  daily  meetings  tu 
Hift  information  applicable  to  area 
building  problems.  These  regionui 
sessions  help  to  make  quick  use 
of  latest  building  methtxls  aaJ 
equipment  in  local  housing  con- 
struction. 

Key  speakers  for  the  convention 
are  the  government's  two  chief 
housing  official.s,  National  Housing 
Administrator  Raymond  M.  Kolev 
and  Housinfig  Expediter  Frank  R. 
Creedon.  In  addition,  prominent 
figures  in  the  fields  of  building, 
labor,  government  and  veterans  af- 
fairs will  also  address  the  con- 
vention spxsionp.  They  includr 
Paul  Griffith,  national  commander 
of  the  American  Legion;  Louis  E. 
Star,  national  commander  -  in-chief 
of  the  Veterans  of  Foreign  Wars; 
Representative  Je^se  P.  Wolcott  of 
Michigan:  Morgan  L.  Fitch,  presi- 
dent of  th»>  National  Association  of 
Real  Estate  Boards,  ard  James  C. 
Downs,  Jr.,  president  of  the  R«al 
Estate  Research  Corporation. 

FHA.BUILDERS  MEET~ 


bo  bafied  on  fear  of  excessive  tie- 
up  of  working  capital  in  high 
priced  lumber,  and  of  possible  los<s- 
es  when  prices  finally  stabilize  at 
lower  leveld. 

Indications  from  con«umers  and 
distributors  point  to  a  strengthen- 
ing resistarce  to  inflated  softwood 
pnces,  and  many  oniera  are  being 
placed  only  to  meet  firm  commit- 
ments or  to  maintain  minimum 
stocks,  the  Department  q£  Com- 
merce said. 

Lumber  production  is  1947  is 
now  estimated  by  the  Department 
of  Commerc?  at  about  36  billion 
board  fec-t  and  it  appears  that  on 
an  over-all  basis  at  least,  supply 
and  minimum  requirements  should 
be  in  approximate  balance  during 
the  year. 


WASHINGTON.  -  Nation-wide 
meetings  of  the  building  indust:  y 
are  demonstrating  a  high  degre<' 
of  interest  in  the  imediate  cf»n- 
struction  of  a  large  volume  of 
rental  housing  for  vfterans,  Ray- 
mond M.  Fojnv,  ad»»iiristrator  of 
the  National  I^ousing  Agency  and 
comml.ssioner  of  Fc-aoral  Housing 
Administration,  annuunce<I  today. 

More  than  300  meeting«»  attend- 
ed by  over  35,00()  industry  repve 
sentatives  have  already  b**pn  held, 
and  another  250  meetings  are  plan 
ned   for  the   remainder  of   Fcbrii- 
arj'. 


Kraft  Foods  Plant 
Leads  CPA  Approvals 

LargcFt  «'f  non-rciiidt'ntial  con- 
struction authorizations  for  the 
week  ended  February  '.3  was  that 
of  Kraft  Foods  Company  to  build 
a  $720,000  plant  in  .San  Francisco 
for  the  pr(/ceB8ing  of  dafry  prod- 
ucts, it  was  reported  today  by  Gil- 
bert H.  Knei)8.  District  Manager 
o(  Civilian  Production  Administra- 
tion. 

The  new  Kraft  plant,  which  will 
utilise  dairv  p»*oducta  from  a  range 
of  200   miles   from   San    Francisco 
and  will  be  the  comnanv's  prf>duc- 
tion  hub  of  tht    West  Coest  Divi-  ' 
hion  serving  seven  western  states, 
will  be  located  at  2660  Newhall  St. 
Construction  will  he  of  reinforced . 
concrete,   and    with    machinery   in  , 
ctallation,    will     require     approxi-' 
matfly  a  year  to  complete.  j 

Other    majoi    approvals   include* 
a  $124,000   one-storv   addition    forj 
•he    Bank    of    California,   $101,.').% 
for  elementary  public  school  class- 
rooms  in   8>x   San   Franci«co   proj- 
fctfl,  a  $70,000   elemontary   school 
at  San  J-»Re.  a  i6r;.00r  fornl  market 
at  Sacramento,  a  $62,120  Chemical. 
Prorers  Company  plant  for  manu-J 
f.-iclure  of  sugar  refining  machin- 
ery   at    Redwood    City,    a    $4H,bOO 
building    material     warehouse    for 
Dolan  Building  Materifll  Company 
at  Sacramento,  a  $61.1 15  building 
rehabilitatif  n  project  to  house  Al- 
char  California  Corporation  lithc- 
grnphing  plant  in   San   Francisco, 
and    a    $40,500    aluminuh    powder 
plant  for  Metals,  Inc.,  at  Albany. 

Approvalf.  for  the  week  were  81 
in    numb<'r   for  a    total    estimated 
cost  cf  S1.M6,977.    Denied  ps  de- 
ferrable  were   46   applications    in 
volving  $1,242,412  estimated  ccst. 
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C«pyHfht  1»46  by  P.  W.  Dadg* 
C«riMr«U»n.  lUprvdiMtlen  In  wboto 
•r  part,  wttlMut  witMan  pwnnta* 
•l«ii.>*«.tlMvoopyrislit  held•^  !• 
•wpwuly  -f«rMdd«fi. 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Clvtllau 
Prwduetlen  Administration,  A.  J. 
Oder.  r«aional  director,  1355  Market 
■tj  kaa  announctd  the  follswing  per- 
mlta  granted  for  construction  ot  conn- 
meretal  and  industrial  buildings  in 
the  San  Francisco  area: 

FEBRUARY  17,  1947 

FURNACB  j-nfg.  plant,  $3750;  1000 
Brlttan,  San  Carlos;  owner,  Se- 
quoia  Mfg    Co.,   premises. 

CIDNTRAl.  office.  $311,000;  P  8t.  at 
4th,  Marysvllle;  ovTner,  Pacific  T 
&  T.  Co.,  140  New  Montgomery  St., 
^n  Francisco. 

IfKDICAL.  offices,  |20,500;  Hanna 
aud  Dorsten,  Corcoran;  owner,  Al- 
len E  Stamler,  MD,  1108  Whitley. 
Corcoran. 

FURNTTURE  and  appliance  store, 
120,000;  428  S.  Broadway,  Eureka; 
^  owner,  Herbert  L.  Egelman,  Bex 
42fl,  Yreka 

REPAIR  ."Jtr  rm  damage  to  filling  sta- 
tion, $2107;  Broadway  and  Pull- 
man, Richmond;  owner.  Standard 
on  Co.  of  Calif.,  225  Bush  St.,  San 
Francisco. 

MFO.  terra  cotta  water  coolers,  $48,- 
000;  560  N  6th  St..  San  Jose;  owner 
Garden  City  Pottery  Co.,  premises 

OPTOMETRISTS  office,  $14,200;  429 
N  Irwin,  Hanford;  owner,  Carl  H. 
Duffy,  123  W  7th  St.  Hanford. 

COTTON  grading  bldg.,  $13,225;  N 
E<nclna  St..  Visalia;  owner,  Ralph 
Shennan.  203  Todd  Dr..  Visalia. 

WHOLESALE  drug  diatrlbut.r.  $6.- 
000;  1604  E.  Harding.  Stockton; 
owner.   Wm.    Platek.    premises. 

CLASSROOM  iddltlon,  $67,000;  Lin- 
coln School,  Rsedlev;  owner,  Reed- 
ley  Joint  School  District,   Box   507, 

ESCALATORS,  $18,168;  1501  Broad- 
way, Oakland ;  owner.  Western  De- 
partment  Stores,   premises. 

REPAIR  termite  damage  to  sture 
bldg.,  $)800;  0th  and  Mission  Sts., 
San  Francisco;  owner,  Herbst  Bros 
1525  Mission  St..  San  Francisco. 
■  COMPLETE  alterations  to  furniture 
bldg  shop,  $1850;  5133  Geary  Blvd.. 
San  Francisco;  owner.  P.  F.  Singer 
premises. 

REPAIRS  and   alterations.  $1500;   25 
West   Portal   Ave.,    San    Francisco; 
owner,    Eezy    Frcezy    Food    Store, 
'      ISOO  FeralU,  Oakland. 

MACHINE  shop,  $5704 ;  1430  Potrero. 
Richmond ;  owner,  John  J.  Kersh- 
ner,  318  Slst   St.,  Richmond. 

CABINET  making  shop,  $5000;  Yuba 
City;  owner,  Orland  K.  Mom,  82-1 
Ct  St.,  Marysvllle. 

EXPANSION    ut    dry   kiln    facilities 

.  $7762 ;  99  Bayshore,  San  B'rancisco ; 
owner,  J.  E.  Hlggina  Lbr.  Co.,  prem. 

FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Henelng  Administration,  D.  C.  Mo- 
Oinneea,  district  director,  S15  Mont- 
gomery St.,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
unit*  (other  than  for  owner-oocu- 
pancy)  In  the  San  Francisco  area 
^  'for  applicants  aa  noted : 

1  UNIT,  S.acramento;  Robert  L.  Cam- 
er«on.  1217  Del  Paso  Blvd..  Sacra- 
mento. 

1  UNIT.  Oakland;  H.  P.  Fisher.  37<5 
17th  St.,  Oakl.ind. 

1  UNIT.  Strathmore;  Jfwel  Pilaris. 
RFD  No.  2,  Box  1116.  Strathmore 

2  UNITS.  RosevUle;  G.  F.  Van  Vllet. 
812  Poppylanl.  Rosevlile. 

1  UNIT,  San  Francisco;  S.  E.  Carl- 
son, San  Francisco. 

1  UNIT,  Mtn.  View;  Jexcell  A  Sor. 
200  Marlpt)sa   Ave..    Mtn.  View. 

1  UNIT,  Santa  Cruz;  A.  E.  Staggfi, 
Route  3.  Box  10*.  Santa  Cruz. 

4  UNITS,  Napa;  Percy  Devita,  144 
Spruce  St.,  Napa. 

4  UNITS,  San  Francicco.  F.ugene 
Vlgnatl  andV.  C.  Frank.  San  Fran- 
cisco. 

4  UNITS.  f?an  FranclPco;  J.  L.  Kelly. 
San  Francisco. 

18  UNITS.  Ssn  Francisco;  Oliver 
RousseaCu.  San  Francisco. 

1  UNIT,  San  An.selmo;  O.  P.  M«- 
honey.  72  Skyline  Blvd.,  San  An- 
selmo. 

3     UNITS.    Bouldor     Creek:     HaroW 

Mitchell.    Boulder   Creek. 
6  UNITS.  Del  Monte  Heights;   Tho». 

E.  Moon,  Route  1,  Box  216-D'^,  Del 

Monte. 
6   UNITS,    San   Francisco;   J.    BJork- 
•     man.  454  Athens  St.,  San  Francisco. 

2  UNITS,  San  Francisco:  Emewt 
Lombard,   1218  Holllsltr   Avo ,    San 


Francisco. 

1  UNIT,  Berkeley:  Alba  &  Son,  920 
Carlton  St.,  Berkeley. 

1  UNIT,  Retiwood  City;  Robt.  Mullin, 
1614  Hudson   St.,  Redwood  City. 

1  UNIT,  Santa  Rosa;  Harry  B.  Fetch 
403  Brown  St,  s:anta  Itosa. 

37  UNITS.  Sacramento;  Klein  Real- 
ty Ser\'lce.  Inc.,  827.  J  St.,  Sacra- 
mento. 

C  UNITS,  FeUluma;  K.  J.  Colin,  616 


Mtn.  View  Ave,  Petaluma. 

5  UNITS,  Sacramento;  Leslie  R.  Ma- 
son,   2816    V    St.,    Sacramento. 

1  UNIT,  Santa  Cruz;  Fred  S.  Lippin- 
cott,  224  Ocean  St.,  Santa  Cruz. 

3  UNITS.  San  Francisco;  Fred  C. 
Rudlelll.   San   Franciaco. 

1  UNIT,  San  Jose;  John  R  Alvarez, 
2260  Pioneer  Ave.,  San  Jose. 

1  UNIT,  Sacramento;  Walter  Jen- 
nings, 1063  5<^tb  St.,  Sacramento. 


SUB  ■  BIDS  WANTED 


°*"«''"'  oonlractors  deelring  eub^Mde  en  any  Job.ar4  InvHed  to  mak*  known 
thelr^  rsqulremewto  In  thie  column.    Thorp- 1«  no  chargo  for  thio  oervleo. 


*^2:'so'p.  m'!"**"''**  ''•'•'•"•'•  ^^•'  V«».  Adm.  rt.  MIley:   Bide  Due  Feb.  28 
**!.?iL*'  /"*'•'  *^^  ®"   Le>ndro  St,  Oakland   (TRinldod  100»>. 
rA'!'^at7r"'24S))^"^*"'    ^   P»»°«ylvmni»   St.   &*».  Fmnetoeo,   Oellf., 

H«««  A  Rothchlld.  828  Merchants  Bzetaange  Bklg..  s.  F   (BOCbrook  ia») 
Fred  J.  iCarly,  Jr.,  868  Pine  St.  San  irmnclaco,  Calif.  (SUtter  1781) 
wm,  Horatmoyer,  28  Mara  lit,  San  Kianclseo  (MArket  7289). 
iJaioy  BrotberB,  P.  O.  box  127,  BeUnont  (BBlmont  2800). 
Charlee  MaoCloaky  C<k,  112  Market  St,  San  Francisco  (DOuglaa  0604). 
Henry  Arlan  ConatracUon,  4142  Geary  Blvd.,  S.  F.   (WAyvlew  8170) 
welinita  *  DeNard*.  814  6th  St.,  San  iiTanclsco  (MArket  WW) 
Moore  ft  Roberts,  698  Mlaslon  St,  ban  Francisco.  (QArfleld  8579) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  Slan  Francisco  (EXbrook  7624.1 
H.  m.   Rahlmann  Co., '251  Kearny   St,   San  Francisco   (DOtiglas  8023) 
Guy  F.  Atkinson  Ca,  10  W.  Orange  Ave.,  South  8.  F.   (JUnlper  4-8120) 
Albert  E.  Mange.  Box  28U8,  Route  2.  Redwood  City  (Redwood  City  127UJ) 


PLYWOOD 

Ml  T*lcft«oisos.  Siios  and 
Grades. 

NAILS 

Alt  fopolor  CoRfrocfert' 
RoqofromoHft. 

ASPHALT     TILE 
FLOORING 

Lmrg9  ttock,  popular  colon 

ood  poHon»  tor  commorelal 

and  homo  httallaflon. 

ACOUSTICAL    TILE 

Window,  doon  amd  task  In 
carlood  qooaf/tios. 

THE  BROOKMAN 

COMPANY 

2833THIRD  STREET 

SAN  PRANCISCO 
ATwator  fM4 


•''lant  seloiioeo  ■ida„  Unit  No.  l,  Davis;  Bide  Duo  Fob.  20.  2:00  P.  M 
^rbentraut  ft  Summery  686  Ponnoylvanla  St,  S.  F.  (ATwater  2420) 
"^!?  ^  Bameo  Conetr,  Co..  941  Rjss  Bldg,   Ban   Francisco    (KXbrook 
6906  or  BXbrook  70M) 
Carl  N,  Bwenson  Co.,  1090  Stockton  Ave..  »an  Joeo  4   (Ballard  2602 
Moore  ft  Roberts,  693  Mission  St.,  San  Francisco,  tOArtleld  8679) 
M  ft  K.  Corp..  200  Financial  Center  BWg..  Sar  Francisco  (BXbrook  7624) 
^'oroetry  Bklg„  Borkoley  Campue.  0.  C;  Bide  duo  Fob.  21.  2  PTST 

6*^"  o^r  ^::o^'T£!^  *""• "' ''""  """^^  •  ^  *^"'="*'°  ^^^"^^ 

Sr^t"*?"!.*  S"°»«"«.  W«  Penneylvanla  St,  S.  F   (ATwater  2420) 
Sker  Ht^r^^i'^^  Kairney  St,  Bl  Cerrlto   (LAndscape  5-8811) 
H^rrf,^'  1^.1""  *  ^«»"'«'  135  South  Park    b.  F.  (EXbrook  66S9) 
S^n.     m    ,       ''•  •"  Harrtson   St,  San  Francisco    (DOuglaa  0700} 
Winis  F;  Lynn,  1040  Folger  St.,   Bertceley  (Blfirkeley  6044) 

w  M  *li^°*'=  '^°'  °'  ^'"'•'  ^^  ''°'«°"  S*-  S'»n  Francleco  (SUtter  8444.; 
K^tl^t-f .»  J"'™'?'  '"'^'  ^^  California  Dr.,  Burliiffeame  (Burl.  4-1796) 
iVrZJ^lX  *?"'  t^"-  **^  *'°"*  ^^'  ^"  l'>*nclsco  Calif.  (EXbrook  6780) 
,11  Z  *  Q*""**"'  »«5  Ocean  Ave..  San  Francisco,  Calit,  (Juniper  4-80tti) 
John  E.  Branagh^l05  Sheridan  Ave.,  Medmcnt   (HUmboidt  62««) 

conversion  of  Bldg.   Into  AptaTFtToFdrBlde  duo  Fob    2f~a"p~~M 

Chilr  '«••  ??'w^"  ^^''^  «'•  Oailand  (^J^ladYilf).   • 

2S0T  Summers.  606  Pennsylvania  St,  San  FmnclsSr  (ATwater 

J.  A.  Bryant,  1815  Capitol  St,   Vallejo   (Vallejo  20400) 

i?oTk'io?T';x'?r;i^')'*'  """•  ^»-  ^°  *^"^°'  ^»'«-  ^"^ 

Biltwoll  conetr.  Co.,  4745  Geary  Blvd.,  San  Franciaco  (BAyvlew  5047) 
M  ft  K  Corp..  200  Financial  Center  Bldg..  S    F.    (EXbrook  7624) 
Wallace  D.Harklns.  Inc.  406  Sutter  St.,  Ban  Francteco  (ORaystone  29S6) 
«.-  :    *^'*>"»a"n   Co..   281    Kearny   St.    San   Francisco    (DOuglaa  8023) 
Midstate  Conetr  Co..  427   Bryant  St    San  Franciaco   (TUkon  6-28J1) 
Karoid  C.  Geyer,  787  Munraf  Ave,  Monterey  (Monterey  8S05) 
Daley  Bro»..  b«jx  127,  Belmont   (Belmont  XtOO) 

Stora  and  Office  Bldg.,  Oakland;   Bid*  Due  February  28    200  P    M 

WlUla  F.  Lynn,  1040  Folger  8t,  BerKeley  (BiCrkeley  6044) 

Moore  ft  Roberts.  693  Mission  St,  San  Fnnclsco,  Calif.   (GArfiekJ  8579) 

t<arrett  ft  Hllp,  918  Harrison  ^t.,   San   *Tancisco   (DOugJas  WOO) 

Naval  Reservo  Armory.  Spec.  ISfTl;  Stoekton;   BTdrbi7i-Fibri97TP~M~ 
Menry  Arlan  Construction,  4142  G«ary  Blvd..   S.   F.    (BAyvlew  8170» 
M  ft  K  Corp.,  200  Financial   Center  Bldg.,  3.  F.    (EXbrook  7624) 
MacDonald-Young  ft   Nelson,    Inc..    127   Montgomery   St,   San   Franciaco, 

Chas.  MacClosky,  112  Market  St.,  San  Francisco,  Callf    (DOuglaa  IKKH) 
Wallate  D.  Uarklna,  Inc.,  406  Sutter  St.  San  J-Yanciaco.  Calif..  GRayatonc 
2956)  ' 

S.   C.  Gllea  and  Co..   319  Kiks   Wldg..   Stockton    (Stockton   8-0460) 

^-  ^  ^  Corp.,  200  Financial  Center  Bldg..  .San  Francisco  (EXbrook  7«Z4,. 

Water  Softener  Equipment  (Inetall),  Spoe   11108,  Oakland;   Naval  Hospital; 
Bids  Due  February  26.  2:00  P.   M. 
Henry  Arian  Construction,  4142  Geary  Blvd..  S.  F.    (BAyvlew  3i70/ 
Albert^  Mangs,  Box  2309,  Route  2,  Redwood  City  (Redwood  City  i;<70J) 

Telephone   Bldg..  Shell   GircTrMaftlnez:   Bide  due   March  o!. ^ 

bwinerton  ft  Walbery  Co ,  228  Bush  St.  8.  F.   (GArfleld  Z980) 

Alter  Geary  Street  Carhouse,  San   Pftriclsco;   Bide  dua  Psb.  »,  3  P.   M. 
N.   O.   Wlseth.  711   McAUiner  Street,   San   l>Tanci8Co    (UNderhill   6821) 
A  Jam  Arras  ft  Son,  116  New  Montgomery  St,  S.  F    (GAriield  8381) 
Henry   Arlan   Construction,  4142   Geary   Blvd.,   Sin   liTrnclsco    (BA   3170' 
Peter  Sartorio,  262   Clementina   St,  Sar,   *t*ncU.co    (GArfleld   8317) 
Carrlfo  &  Oautler,  365  Ocean  Ave.   t?an   Kranf^isro    ( Jl  niper  4-bO«r> 

Sewage  Pumping    Plant.  Mill   Valley;    Bids  due   Feb.  26,  8   P.   M. 
J.  D.  O'Connor  Conatr.  Co.,  391  Sutter  St,  San  Francisco  (DOuglas  8985) 
Marin  ''-Corporation.  P.   O.  Box  417.  Sausallio   (Sausalito  1360) 

Woodrow   Wilson    School,   Sao    Leardro;    Bids   due   Mareh   4,   8:30    P.    M. 
Jaa  I.  Barnes  Conatr.  Co,  Rues  Bldg..  8.  F.  (EXbrook  6905  or  7064) 
Willis  F.   Lynn,  1040  Folger  Street.  Berxeiey   (BErketey  0044) 
U.  B3.   Rahlmann   Co.,  251  Kearny  St,   Ban   JrTanctsco    (DOuglas   8023) 

Conversion  of  Barricl(S~inlo~Apte.,   Stockton  General    Depot   Annex;    Blai 
Due   February  26,  2.00  P.  M. 
Thomas  C.  Buck,  P.  O.  Box  407,  Stockton. 
Bingham  Conatr.  Co,  Route  2,   Box  ^970,  Sacramento. 
M.  ft  K.   Corp.,  200  Financial  Oenter   BMg.,   S.    F.    (kiXbrook  7624) 
l!:rbentraut  ft  Summers.  686   I'ennsylvanla  St.,   San   Francisco    (AT  2420) 

Mlsc7  Bldgi^Oakland  Yard.  Western  Paclfl^R.R.;   Bide  Vue^ebrT9,~T()  AM 
A.   M.  Hardy,   786  Clementina   St,   San  Kranclsco    (HEmlock   4404) 
M.  ft  K.  Corp.,  200  Financial  Cecter  Bldg.,   s.   F.    (ii;XDrook  7624) 
H.  E.   Kahlmann   Co..  281  Keamv   St,   Ban   J«Tanciaco    (DOuglaa  £023) 

^efabricated'  SteeFBIdga..  San   Franblseo;    Blds~due~Feb^  19.  '2r3tr'Pr"Mr~ 
Adam  Arras  ft  Son,  116  New  Montgomery  St,  S.  F.    (GArfleld  8381) 
WeimiU  ft  DeNardo,  814  6th  St,  Sac  Franciaco  (MArket  4408) 
Feter  Sartorio,  262   Clementina  St.,  San   Fraiictsco    (GArflekl   8817) 

Church'Bldg^  West  Portir Luthorarn.  S.  F.;   BFds  due  Feb.  21,   Noon 
Adam  Arraa  ft  Son.  116  New  Montgomery  Bt,  B.  F.    '.GArfleld  8381) 

School~( AddnT)~Canyon    Elementary   Sobool,   Contra   Coata   County;    Bide 
Due  Mtfroh  3,  8:00  P.   M. 
Frank  A.   Payne  ft   Son,   8   Overhill   Road,   Orlnda    (Urtnda  2076) 


2  UNITS,  Menlo  Park;  D.  D.  Rob- 
ertson, 42  Stockbridge  Ave.,  Ather- 
ton. 

2  UNITS,  San  Francisco;  S.  J.  Olafs- 
son,  San  Franciaco. 

2  UNITS,  Santa  Cruz;  L.  L  Trent, 
200  San  Juan  Ave.,  Santa  Cruz. 

6  UNITS,  Campbell;  A.  L.  Garri- 
son,  Route   2,    Box   306,   Campbell. 

1  UNIT,  Fairfax;  L.  E.  Yeakey,  808 
A  St.,  San  Rafael. 

1  UNIT,  El  Cerrito;  Wm.  J.  Kraus, 
6042  Broadway  Terrace,  Oakland. 

10  UNITS,  Marysvllle;  Frank  Maun, 
1302  Eye  St.,  Marysvllle. 

1  UNIT,  fcanta  Rosa;  Louis  Halvor- 
sen,  983  Dutton  Ave.,  Santa  Roaa. 

532  UNITS,  Richmond;  California 
Homes,  Inc.,  San  Francisco. 

1  UNIT,  San  Pi.blo;  M.  C.  .md  M  E 
Faris,  429  21st  St.,  Richmond. 

20  UNITS,  Haywaid;  Louis  J.  Beck- 
er, 7380  Btrowbridge  Avenue,  Hay- 
ward. 


Building  Section 


NEWS  INDEX 


Commorelal    Bldg*.   _ 
Edueatlonal    Bidge.    .. 

Hoapltala    

induotHal    Bulldlnga 

Publlo     Bulidlnge 

Rellgloue    Buildings 


1-  0 


9-10 

11 

12-18 

14-17 

18-19 

Seolal,  Rooroatlonal  Bldg*.  „.^-2l 

Realdentlal    Bulldlnga 22-20 

Transportation    Bidga.   _-_ 27 

Miscellaneous    BIdgo. 28-80 


1 .8 — COMMEROALBLDGS. 

2/19/47  •     8 

Plans  Completed — Construction  Just 
Started — CPA  Approval  Granted  in 
Amount  of  $135,000 

Bin   Type  Building  Cost  $200,000 

YUBA  CITY,  Calif.,  Sutter  Countyi 
Along  side  Sacramento  Northern 
Railroad,  between  Clark  St  and 
Forbes  Ave. 

Owner— Yuba  City  Walnut  Packing 
Co.,  Yuba  City  Walnut  Growers' 
Association,  C.  E.  Sullivan,  presi- 
dent,  Yuba  City,  Calif. 

Structural  Engineer  —  Preston  M. 
Jones,  2514  Woolsey  St,  Berkeley, 
Calif. 

Reinforced  concrete,  structural  steel 
frame,  one-story  and  basement 
(110x140  ft).  Includes  steel  saah 
and  composition   roofing. 

Contractor  —  Younger  Construction 
Co.,  575  Miseion  St.,  San  Franolaco, 
Calif. 


2/19/47  •     1 

Preliminary  Plans  in  Progroea 
Bank  Building  Cost  $300,000 

SAN   MATEO,  Calif.,  San   Mateo  Co. 
Southeast  half-block  at  San  Mateo 
Dr.  and  4th  Ave. 
Owner — American  Trust  Co.,  646  Cali- 
fornia St.,  San  Francisco,  Calif. 
Architect — Not  announced. 
Includes     parking    area     150x100     to 
handle   50   cars   at   rear  of   proposed 
bank  building. 


Soil  Teste   Now    Under  Way— Con- 
tract Awarded 

Store  and  Office  Building  and  Qarago 
Building  Coet  $3»000.000 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
Entire  block  on  4th  and  5th  Aves. 
from  San  Mateo  Dr.  to  El  Camino 
Real 

Owner — Parrott  Investment  Co.,  Jo- 
seph Donohue,  Woodslde;  WlUlam 
Parrott  and  Count  Marc  de  Triatan. 
San  Mateo,  members  of  board  of 
directors;  Thomas  J.  Branson,  San 
Mateo,  secretary  of  board;  A.  R. 
Johnson,  assistant  secretary,  158 
Montgomery  St..  San  Franciaco. 
Calif.     • 

Architect— W.  P.  Day.  Ill  New  Mont- 
gomery St.,  San  Francisco,  Calif. 

Structural  steel  and  reinforced  con* 
Crete  structure  with  '615-ft  front- 
tage  on  4th  Ave. ;  includea  aix-atory 
office  building  (with  provlalona  for 
possible  eventual  additional  six 
stories),  having  100  rooms,  two  ele> 
vators  and  arcade  on  ground  floor 
housing  10  stores;  3-atory  atruc- 
turea  on  each  side  of  the  main 
building  will  house  80  atorea  and 
2-story  sections  will  extend  to  each 
comer  providing  two  100-ft  atorea 
for  department  store  usage.  Tho 
entire  618-ft  building  will  be  com- 
pletely excavated  to  povide  baae- 
ment  area  to  be  used  as  storage 
space  for  menchant  tenant*  or 
eventually  as  an  additional  park- 
ing area.  The  building  will  include 
two  roof  terraces,  one  expected  to 
be  utilized  as  a  restaurantrcafe  and 
the  other  to  service  office  building 
personneL  Provisions  will  be  made 
for  gl|i8sing  In  the  terraces.  A  2- 
story  public  parking  garage  to  ac- 
commodate 125  cars  will  be  built 
at  the  comer  of  6th  Ave.  and  San 
Mateo  Dr.  with  full  basement  pule- 


GASOLINE  ond  DIESEL 

GENERATORS 


2/19/47  •     8 

Completing   Plan»— To   Be  Submitted 

for  CPA   Approval  Within  30  Days 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

630  Wans  to  ISO  Kilowaua 

KERR 
EQUIPMENT   CO. 

ido  Tenth  St.,  Cor.  Natoma  St. 
Phone:    MArket  1691 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

Sec  us  regarding  Improvement  District  job*.    We  handle  coUec- 
tiona;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act  DiabJcta. 

Telephone  GAitield  8000 

HANNAFORO     &     TALBOT 

319  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


School   Addn.,  Walnut  Creek  aran^mar   ttetieof.  Walnut  Croek;    Bids   Due 
Maroh  1.  2:00  P.  M. 
Frank  A.  Payne  &  Son,  8  Overhill  ^toad    Orlnda  (Ortada  207«) 

Bulk  Sugar  Storage  Bldg.,  Hono'ulu.  t    H.,  for  Castl*  A  Cooke,  Ban   Fran- 
claoo;   Bide  due  Feb.  28.  10:00  A.  M. 
Swinerton  &  Walberg  Co..  225  Bush  St,  San  Ftanclaco  (GArfleld  2080) 


iRUJin  pninr  compnnv 


MAKES 


FinE  pninT 

4fh  &  Addison  Sts  •  Berkeley  2,  Calif. 
Fhone:  BErkeley  3440 


PLANS  ON  FILE 


The  following   Hat  of   plana   and   epeoltloMtiene   for  oonatruetloa 
prejeota  are  now  avallabia  for  Inepoetlon  at  the  office  of  DAILY 
PACIFIC   BUILOBR,  480  Tenth  •troet«  Ban   Franeteoo 


Work 


ion 


Naval  Reaerve  Armory 


Btockton 


•Id  Oponlng  Date 
TlQ 


FOR  IMMEDIATE  DELIVERY 

'     AT  CLOSE  our  PRICE 

Urge  quantities  of  SALT  GLAZED  VITRIFIED  BELL 
AND  SPIGOT  ROUND  PIPE  AND  FITTINGS,  suit- 
able  for  drainage  systems,  run  outs  from  septic  tanks, 
gutter  pipe  and  parapet  coping.  Large  footages  4",  1 5", 
16  ',  18",  20",  smaller  quantities  intermediate  diameters. 

Also  SALT  GLAZED  VITRIFIED  LOAD  BEARING 
BLOCKS  for  construction  purposes^ 

SPECIAL  SHAPE  SALT  GLAZED  BLOCKS— IDEAL 
FOR  BULKHEADS. 

Single  bid  can  take  entire  lot.  Offering  subject  to  prior 
sale. 

Phone:  E.  H.  GOINS  -  EXbrook  3408 

and  arrange  for  inspection  if  interested. 


In^.  main  floor  parking  and  a  aeo- 
ond-atory  ramp.  The  enUre  reat  of 
the  block  will  provide  a  300xl00-ft 
parking  lot  to  handle  125  cara.  The 

exlatlng  Tower  Market  will  be  re- 
modeled to  fit  the  architecture  of 
the  reet  of  the  block.  Work  will  get 
under  way  first  on  public  garage. 

Contractor  —  Oinwiddie  Conatruction 
Co.,  Inc.,  210  Crocker  Bldg.,  San 
Francisco,  Calif. 


2/10/47  »  •     4 

CPA  Approval  Granted—Contract 
Awarded 

Telephone  Exchange  Building 

<^dditlon)  Cost  $560,000 

FRESNO,  Calif.,  Fresno  County.  1455 
Van  Ness  Ave. 

Owner  — Pacific  Telephone  A  Tele- 
graph Co.,  140  New  Montgomery  St., 
San  Francisco,  Calif. 

Architect— Harry  A.  Thomsen  Jr.,  315 
Montgomery  St.,  San  Francisco, 
Calif.  ' 

Steel  frame,  brick  walls,  reinforced 
concrete  floors;  includes  addition 
to  present  four-story  and  basement 
building  by  extending  it  back  32 
feet  The  extension  will  be  five 
stories  and  basement  and  100  feet 
wide,  as  is  the  present  building, 
to  which  will  be  added  a  fifth  floor 
(100x117). 

ContractoiN— Fiaher  A  MoNulty,  Ful- 
ton   Bidg.,  Fresno,  Calif. 


2/19/47  7 

Sub-Ccntract  Awarded 

Cannery   Bldg.  (Alter)       Cost,  (20,072 

OAKLAND.  Calif..  Alameda  County 
Near  foot  of  8th  Ave.,  extended. 

Owner— Oakland  Port  Commission. 
A.  H.  Abel,  chief  engineer  and  sec- 
retary, foot  of  (3rove  St,  Oakland, 
Calif. 

Plan.q   by  owner. 

Removal  of  portion  of  and  altera- 
tions to  cannery  building. 

Contractor^Robert  L.  Wilson,  1207 
Bosh   St,   San    Franciaco,  Calif. 

Furnish  and  drive  untreated  piles— 
M.  B.  McGowan.  Inc..  S25  Market 
Sr.,  San   Francisco,  Calif. 


A   Harrelaon,   000  Market  St,  San 
Franciaco.  Calif.   .15200. 
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2/10/47  •     4 

Building  Permit  Granted 
Telephone  Exchange   Building 

(Addition)  Cost  $420,000 

OAKLAND.   Calif.,   Alameda  County. 

479  45th  St. 
Owner  —  Pacific    Telephone    &    Tele- 
graph Co.,  140  New  Montgomery  St., 

San  Francisco,  Calif. 
Architect— Harry  A.  Thomsen  Jr.,  315 

Montgomery     St,     San     Francisco, 

Calif. 
Contractor— N.  H.  SJoberg  A  Son,  5604 

E.  16th  St.,  Oakland,  Calif. 


2/19/17  4 

Plans   Completed — Owner  Will    Build 

Office    Building 
GREENVILLE.    Calif..    Plumas    Co. 
Owner— Indian  Valley  Light  St  Power 

Co..    c/o  ..  architect. 
Architects  —Thomson  &  Evans.  1308 

38th    St.,    at    Park    Blvd.,    Oakland. 

Calif. 
Concrete    block,     .steel    frame,    one- 

story. 


2/19/47  •  3 

Correction— Owner  Taking  Bids — Due 

February  28,  10  A.  M. 
Bulk  Sugar  Storage  Building 
HONOLULU.  T.  H.    Matson  Naviga- 
tion Co:npany. 
Owner— Castle  &.  Cooke.  Ltd..  Matson 

Bldg.,  San  Fiuncisco,  Calif. 
Structural  Enginetr— Leland  S.  Roa- 
ener.  233    Sansome    St.,    San    Fran- 
cisco, Calif. 
Correction   In   bid  opening  date. 


2/10/47  •    • 

Plans  Nearing  Completion 

School  (Addition) 

TRACY,  Calif.,  San  Joaquin  County. 
Central  School,  Central  St.  between 
10th  andllth. 

Owner  — Jlracy  JBUementary  School 
District  Tracy,  Calif. 

Architect— E.  C.  Ernst  561  E.  Hard- 
tog  Way.  Stockton.  Calif. 

Engineer— F.  W.  Kellberg.  820  Market 
St..  San  Francisco,  Calif. 

Concrete  foundatlona,  wood  floora, 
wood  frame  and  brick  veneer,  to 
toclude  eight  claaarooms,  cafeteria, 
kindergarten,  library  and  enlarge- 
ment of  general  offlcea. 


floor,  asphalt  tile;  includes  14 
claaarooms,  kindergarten,  auditor- 
ium, cafeteria  and  administrative 
offices,   single  corridor. 

2/10/47  9 

Pralimlnary  Plans   In  Progress 

Sehool 

ANDERSON.  Calif..  Shaata.  County 

Owner— Anderson  Eleme.ntary  School 
District,  Mrs.  Lldla  Miller,  Clerk 
of    the    Beard. 

Architect— Otto  A.  Deichmann.  1023 
Market  St..  San   Franciaco.   Calif. 

Reinforced  concrete  and  fran\e.  5 
claaarooms,  and  administration  of- 
fice . 


rant    will    be    retained. 
Contractofwc.    H.   Thrama.    1100   0th 
Ave.,    Oaicland,   Calif. 
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2/19/47  8 

Owner  Taking  Bids — Due  March  6, 

2  P.  M.  (Bidders  Figuring) 
Automatic  Sprinkler  Systems; 

Serial  No.  04-203-47-58 
BENICIA    ARSENAL,    Calif.,   Solano 

County. 
Owner — San  Francisco  District,  Corps 

of  Engineers,  War  Department,   74. 

New    Montgomery    St.,    San    Fran- 
cisco. Calif. 
Plans  by  owner. 

Unit  quantities  were  published  on 
February  14. 

The  following  contractors  are  be- 
ing furnished  with  plans : 

M.  A  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Allan  Automatic  Sprinkler  Ser\'lce, 
536  Octavia  St,  San  Francisco,  Calif. 

Automatic  Sprinkler  Engineering 
Co..  420  Market  St.,  San  Francisco, 
Calif. 

Automatic  Sprinklers  of  the  Pacific, 
116  New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Barnard  Engineering  Co.,  754  Na- 
toma St,  San  Francisco,  C^allf. 

California  Automatic  Sprinkler  Co., 
665  6th  St.,  San  Francisco,  Calif. 

Fire  -  Protection  Engineering  Co., 
360  Pine  St,  San  Franci.sco,  Calif. 

Qrinnell  Co.  of  the  Pacific,  5th  and 
Brannan  Sts.,  San  Frandsco,  Calif. 

Herman  Lawson  Co.,  465  Tehama 
St.,  San  Francisco,  Calif. 

George  M.  Robinson  &  Co.,  490  5th 
St.,  San  Francisco,  Calif. 

Rockwood  Sprinkler  Co.,  7  Front 
St.,  San  Francisco,  Calif. 

Viking  Automatic  Sprinkler  Co.,  580 
Market  St.,  San  Francisco,  Calif. 


2/19*/47 

Low  and  Only  Bidder* 

Storage  Bldg.   (Replace);   Spec.  435 R 

MILLBRAE,    Calif.,    San    Mateo    Co: 

Owner— City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion. Room  287  City  Hall,  San  Fran- 
ciaco, Calif. 

Plans  by  owner. 

Low  Bidder— Peter  Sorensen,  927  Ar- 
guello.  Redwood  City,  Calif.,  $8477. 
Adam  Arras  &  Son,  San  Francisco, 

Calif.,  at  $10,600,  submitted  only  other 

bid  February  18. 


2/19/47  •     4 

Contemplated— CPA   Approval 
•^Granted  in  Amount  of  $311,000 

Central  Office  Telephone  Building 

'Cost  $320,000 

MARYBVILLE,  Calif.,  Yuba  County. 
East  side  of  F  St,  between  4th  and 
5th  Sts. 

Owner  — Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery 
St.,  San  Francisco,  Calif. 

Architect — Not  announced. 


2/19/47  •     2 

Low  and  Only  Bidder 

Platform;    Spec.  91 

SAN  MATEO  COUNTY,  Calif.  Ban 
Francisco   Airport. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall,  San  Fran- 
ciaco, Calif.  j» 

Plans  by  owner. 

Timber  platform  on  timber  piles. 
Low  and  Only  Bidder— Duncanson 


2/19/47  •    g 

Low  and  Only  Bidders 

Shop    Building 

WILLOWS,  Calif.,  Glenn  County. 
Glenn  "County  High  S<^ool. 

Owner — Glenn  County  High  School 
District,  C.  C.  Davis,  superintend- 
ent; James  Boyd,  president  Board 
of  Trustees,  Courthouse,  Willows, 
Calif. 

Architect— Maaten  ft  Hurd,  626  Pow- 
ell St,  San  Franciaco,  Calif. 

Steel,  one-story,  wood  and  composi- 
tion roof,  and  alterations  to  exist- 
ing basement  and  walla  of  preaent 
school  building. 

Low    Bidder— James    H.    McFarland, 
266  Laguna  Honda  Blvd.,  San  Fran- 
cisco, Calif.,  $106,820. 
Other  bidders  Febraiary  14  were: 
B.  A  R.  Construction  Co.,  San  Fran- 
cisco, Calif.,  $107,966. 
J.   A.  Bryant,  Vallejo,   Calif.,  $108,- 

000. 
L   G.   Shalz,  Chico.   Calif.,   $111,000. 
J.  P.  Brennan,  Redding,  Calif.,  $111,- 
250. 

Pacific  Coast  Builders,   San  Fran- 
cisco, Calif.,  $114,285. 


2/19/47  9 

Plans  Ccmpleted — Accepted   by  the 
School    Board — Play    Fielda 

STOCKTON,  Calif..  San  Joaquin  Co. 
Edison  High  ScLool,  Charter  Way 
and   Center   Street. 

Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  City  Super- 
intendent of  Sc)iool3,  San  Joaquin 
.'ind  Lindsay  SU..  Stockton.  Calif. 

Architect — J  U.  Clowdsley.  Exchange 
Bldg.,  Stockton,  Calif. 

Conptruotlon  of  football  field,  track 
courne,   tennis   courts,  etc. 


2/19/47  9 

Working    Drawings    In    Progress 

School    Building 

HAYWARD.  Calif.,  Alameda  County. 
IDnd  of  Ward  St..  between  C  and  D 
Sts.,   on   7-aore  !>ite. 

Owner-— Hayward  Elementary  School 
District,  Board  of  Trustees,  Jack 
Rees,  district  superintendent,  Main 
and  E  Sts.,  Hayward,  Calif. 

Architects  —  Andorsun  A  Slmond.<s, 
399  10th  St.,  Oakland.  Calif. 

Frame     aud     stucco,     concrete     slab 


2/19/47  4 

Contract  Awarded  —  Working    Draw- 
ings In   Progress — Bin   Type   Bldg. 
Approximate   Co9t,   $80,000 

CALISTOGA,   Calif.,   Napa   County. 

Owner — North    Coast    Walnut    Asso- 
ciation, c/o  engineer. 

Structural    Engr. — Preston   M.   Jones. 
2514   Wool.s»«y  St..    Berkeley.   Calif. 

Heavy  wood  frame,  l-atoiy.  bin  type 
buHding. 

Contraotor— Younger  Conatr.  Co.,  575 
Miaelon   St.,  6an    Francisco.  Calif. 

2/10/47  •  1 

Bide  In — To  Be  Opened  by  Owner 
Bank    Building 
OAKLAND.  Calif.    Alameda   County. 

£5th  and  East  14th  St. 
Owner    -     An^lo  California   National 

Bfink.   1:560   Brr)adway.  Oakland. 
Architect."- Miller   and    Pflueger,   580 

Market   St.,    San   Francisco.   Calif. 


TODAY'S  m  OPENINGS 


BUILDING  PHOJECrs 


Bids  to  be  Opened  Project     Location  of  Project 

2-19— 10:00  A.M.— Miscellaneous    Buildings     Oakland 
2-19—  2 :00  P.M.— Naval    Reserve    Armory     Stockton 
2-19—  2:00  P.M.— Prefabricated    Steel  Shop  Bldg.     Notua,  Idaho 
2-19 — 2 :30  P.M.— Prefab    Steel   Bldgs.  San  Francisco 

2-19—  4:00  P.M.— Outdoor    Amphitheater    Near  Quincy 
2-19—  2:00  P.M.— Oil    Bum.   Equip      San  Berrardmo 
2-19—  2:Q0P.M— Paint.    Repaini         La  JoUa 


ENGINEERING  PROJECTS 

00  A.M.— Grading  and  Surfacing 


Noted  In  Issue 

2-17 
2-  8 
1-20 
1-23 
1-  7 
1-17 
1-27 


2-19—10 

2-19—  2 :00  P.M.— Bridge 

2-19—  2 :00  P.M.— Bridffw 

2-19— 2:00  P.M.— Bridge     ' 

2-19—  2 :00  P.M.— Bridge 

2-19—  2 :00  P.M— Bridge 

2-19—  2 :80  P.M.— Sewer 

219—  2 :80  P.M.— AWSS   (remove, 

2-19—  2:80  P.M.— Test  Borings 

2-19—  5:30  P.M.— Water 

2-19—  2 :30  P.M.— Street 


_     Clallam  County,  Wash. 
Butte  County 
Yolo  County 
Kern  County 
Glenn  County 
Sacramento 
San  Francisco 
reinstall  San  Francisco 

San  Franciaco 
Main    (Inatall)     Richmond 
Improvemen    (40th  Ave.  Porilona) 
San  Francisco 
(38th  Ave.  Portlona) 
San  Francisco 
:30  P.M.— Street  Improvemen    (89th  Ave.  Between  Bloat  Blvd. 

and  91  ft.  N.)  San  Frandsco 
:30 P.M.— Street  Improvement  (St.  Joseph's  Ave.) 

San  Franciaco 
Improvement  (Bella  Vista  M^ay,  Btc). 
San  Francisco 


2-19—  2 :30  P.M.— Street  Improvemen 

2-19—  2 

2-19—  2 

2-10—  2 :30  P.M.— Street 


I    no  M 

I     '• 


TRUCTVRSt-- 


2-19— 
2-19— 
2-19— 
2-19- 
2-19— 
2-19— 
2-19— 
2-19— 
2-10- 
2-19— 
2-19— 
2-19— 
2-19— 
2-10- 
1-19— 
10- 


SUPPLIES  AND  EQUIPMQVt                 ^ 
_-  SUB-CONTRACT  INFORMATION 

:00  P.M. — Alternations  to  Elevator  HoistwayDoors,  San  P*dro~ 
K)0  P.M. —Tractor  Santa  Rosa 

:30  P.M.— Motor  Truck  Cha8al.<!     Oakland 
:30  P.M.— Centrifugal   Pump  Oal<land 
:00  P.M.— Truck.  Tractor.  Etc.     Oakland 
00  P.M.— New  Partitions         Portland.  Ore. 
00  P.M.— Duplex   Sump  Pump.Etc.  San  Bernardino  County 
:00  P.M —Movable  Partitions.  Etc.     San  Francisco 
:30  P.M.— Gravel  and  Sand     Oakland 
30  P.M.— Overload    Proteotlon  Equipment     Oakland 
:30P.M— F"aiiiHng  San  Francisco 

K)0  P.M.— Regulators  Uklah 

:00  P.M.— ^Control  Boarda        Central  Valley  Project 

Napa  and  Schellvllle 

Alturas 


—Diesel  Fuel  Oil 
-Stove  Oil 


2 :00  P.M.— Fluorescent    Llflrhting  Fixtures    San  Francisco 


BURKE     FORM     CLAMPS 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNA^  TIES 
EXP>VNSION  JOINT 
SUP/FORM  JACKS 

At!  Typet  of  Concrete  Conttruclion  Spectaltiet 

W.     J.     BURKE     &     CO..     INC. 

780  BrraiH~.SU)eet  San  Francisco  Phone  GArficId  8768 


2/19/47  9 

Preliminary  Plans  Completed 
Awaiting  Approval  of  State  Division 

of    Architecture 
Sohool    Building  Cost   $42  000 

FALL  RIVLR  MILLS.  Calif..  Shaata 

County. 
Owner— Fall    River    Mills    Ommmer 

School    District,    Fall    River    Milla. 

Calif. 
Architects— Thomsen    &    Evans,    13C8 

E.    38th    St.,    at    F^irk    Blvd..    Oak- 
land   2. 
Frame,     one-story,     olassroom     and 

gymr:a!tium. 


2/19/47 

f>\onu    Completed— Owner  Will 

Advertise  for  Bids  Soon 
Hospital    (Addition  of  Wing) 

Cost  tlHWiOOff 

YOUNTVILLE,  Calif..  Napa  County 
State  Veterans'  Home. 

Owner  — State  of  California,  Public 
Works  Bldg..  Sacramento.  Calif. 

Plans  by  State  Division  of  Archi- 
tecture. Anson  Boyd,  state  archi- 
tect.  Public  Worka  Bldg.,  Sacra< 
mento.  Calif. 

Four-story  east  wing  with  104-bad 
capacity. 


11 


2/19/47  g 

Worlting  Drawings   In  Progress — 
New  Grammar  Sohool     Cost.  $100,000 
LAFAYETTE.    Calif..    Contra    Co.sta 
County.    Mt.   Diablo  Blvd.  and  Up- 
p<  r  Happy  Valley  Road. 
Owner— Ivifayette  School  Dist..  W.  B. 
Ellis,    principal,    Lafayette    Gram- 
mar  School,    Box    817,    Lafayette. 
Architects  —  Dragon,  Schmidts   and 
Hardman,   200S  Allston    Way.    Ber- 
keley, Calif. 
Frame  and  etucco;   includes  6  class- 
rooms. 

Bonds  were  voted  last  May  in  the 
amount  of  $157,000  to  flnanca  con- 
ttruclion  and    ncqul.sition    of   t,lte. 


2/19/47 

Plans   Completed — Owner  Will 
Advertise  for  Bids  Soon 

Convalescent  Barraoks     Cost  $S24,000 

YOUNTVIU^.  Calif.,  Napa  County. 
State  Veterans'  Home. 

Owner— State  of  California,  Public 
Works  Bldg..  Sacramento,  Calif. 

Plana  by  State  Division  of  Archi- 
tecture. Anson  Boyd,  state  archi- 
tect. Public  Works  Bldg.  ,Sacra- 
mento.  Calif. 

One-story  200- bed  ward  building  with 
two-bed  semi-private  divisions. 

14.17— PUBLIC  BLDGS. 


11—  HOSPITALS 


2/10/47  •     11 

Plains   In   Progress— Contract 
Awarded — CPA    Approval     Sought 

Medical    Building    A  stores 

(Converted     )  Cost    $350,000 

OAKLAND,  Oallf.,  Alameda  County. 
Hobart  and  Webster  Sts.,  former 
BullderV  Ex<  hange  Building  to  be 
renamed  Medlcel  Arts  Building. 

Owners— Abraham  and  Harry  N. 
F'enn..  (furs),  owners.  2384  Tele- 
graph   Ave.,    Oakland. 

Architect- Re>-nold8  &  Chamberlain, 
38.13  Piedmont  Ave.,  Oakland,  Calif. 

Remodel     Interior     ^d     exterior     of 
steel  frame  and  brick,  4.8tory,  90- 
room  structure  to  provide  40  mod 
em    Hultes   for   medlca   luffices.   In- 
stallation  of    second   elevator,   ntna 
ground  floor  stores  to  be  available 
for    retailing   operationt*    connected 
with      medicine,      including      dru^' 
and  surgical  appliances:   a  reatau- 


2/1P/47  14 

Sub  Contract    Awarded 

N)iv«l    Reserve    Armory;    Speo.    10172 

OAKLAND.  Calif.,  Alameda  County. 
Hurley  Muruie  Works,  foot  of  5th 
Ave  Cost   $70,860 

OwMer — Buroau  of  Yards  and  Docks, 
c/o  Public  Works  Department.  12tl' 
Naval    Diatriot,  Room   134,    Federal 


Summerbell 

RboY  Structures 


Wh*R  pfaaaisfi 
yMir  avw 
b«IMfaif  f»r 
today's  waa4%. 

Cull . . . 
SUMMiaUU 


1746  Thirtconth  Strcpt 

Oaklanri,  Cnlitorni^^ 

r  Vw  I >t  <> .« k(  >.   \it  i.  i 

C}Vrrrpris4-    looio 


I 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co* 


417  SIXTH  ST. 


SAN  FiANCISCO  3 


Phoii*  EXbrook  If  40 


CONCRETE 
I  VIBRATORS 


Placing  concrete  with  a  Mall  Caroline  Eng- 
ine Vibrator  is  fast -easy-' and  eronnmical. 
It  lays  •  etiff  mix  5  limes  faster  than  hand 
puddling,  eliminates  honey-eombs  and  voidn 
...and  inrreasrs  bonding  '•Iren^tb.  SlifT  mix 
dries  rapidly  permitting  earlirr  stripping  of 
forms.  Variable  speed  Gasoline  Engine  also 
operates  8  other  interrhangrablr  ronslriic- 
lion    tools    for   Wet-Wall    l\uhhing.   Wire 
BruMhing,  Grinding,  and  Drilling. 
VA  H.P.  Gasoline  Powered  mmlel  available; 
alec  3  II.  P.  rftiind  base  or  ivhecl  barrow 
mounting;  1%  II.  P.  Universal  Klectric  and 
7500  r.p.m.  Pneumatic  Units. 


MALL  TOOL  COMPANY 

925    HOWARD    STREET 
SAN   FRANCISCO   3        CALIFORNIA 

^  f  L  r  PHONl       YUHON    .>    0899 


fiiimNi 


tlHIINt 


WkE  MIMIH 


rivriM 
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Office    Bldg.,     Civic    Center,    San 
Francisco,  Calif. 
Includes  addition   and  alterations  to 
t-wo  2-story  wood  frame  buildings 
with  the  necessary  fUi,  demolition, 
piles,  concrete  coistrucilon,  asphalt 
concrete  paving,  miscellaneous  Iron 
and    steel,    carpentry    and    Jolnerj-, 
asphalt    tile    flooring,    roofing   and 
sheet    metal    woik.    glazing,    finish 
hardware,    metal    windows,    metal 
doorb,  metal  studding,  furring  and 
lathing,      plastering,      wire      fence, 
plumbing    ard    heating,     electrical 
work  and   field  painting,  complete 
and  ready  for  use. 

Coutractor-^Willis  F.  Lynn,  1040  Fol- 
gcr   Avenue,   Berkeley,   Calif. 

Furnish  Sc  Drive  Untreated  Piles— M 
.  B.   McGowan,   Inc.,  625  Market   St., 
San  Francisco,  Calif. 

2/19/47  •     1« 

Low  and  Only  Bidders 
Post  Office  and  Store  Cost  $4,878 

CAMP    MATHER,    Calif.,    Tuolumne 
County.    ApproxlrMitely  nine   miles 
southwest  of   Hefch    Hetchy    Res- 
ervoir. 
Owner  —  Recreation    Commission    of 
City  and  County  of  San  Francisco, 
Josephine  D.  Randall,  superintend- 
ent, Room  370  City  Hall,  San  Fran- 
cisco, Calif. 
Low    Bidder— W.    J.    Covington,    Co- 
lumbia Rd.,  Sc^ora,  Calif.,  $4878. 
Other  bids  submitted  February   18 
were: 

San   Francisco   Recreation  Depart- 
ment, $5263. 

Henry  Arian  Construction  Co.,  San 
Francisco,   $5268;    alternate,  $5188. 


2400;  handball  courts,  locker  room 
spare,  shower  facilities,  and  park- 
ing space. 


21 


2/19/47  • 

Low  and  Only   Bidders 

Drivo-ln  Theater  Cost,  $180,000 

PITTSBURG,    Calif.,     Contra    Costa 

Co.    n-acre  site,  Old  County  Road. 

across  from  Calnp  Stoncman. 
Owner  —  Enean  Theater  Circuit,  325 

E  10th   St..   Pittsburg,  Calif. 
Archltecta- Clarence    ).  Peterson  and 

Wendall    R.    ^packman,    Balboa 

Bldg,  San  Francisco,  CaHf. 
Structural  Engineer — John  A.  Blume, 

68  Post  St.,  San  Francisco,  Calil. 
Mechanical  Engineer— James  Gayner, 

Balboa  Blrlg.,  Sfcin  Francisco,  Calif. 
Screen,  60x70  ft. ;  concrete  snack  bar 

and    projection    booth,    cone,    block 

walls  16  ft.  high ;  total  capacity  550 

automobiles,   individual  speakers. 
Low  Bidder— Vezey  Constr.  Co.,  2760 

Ardley  Ave.,  Oakland,  Calif.,  $120,- 

685.00. 

Other  bidders  February  18  were: 

A.   J.   Hopper   Co.,    San   Francisco, 
Calif..  $134,879.  ^ 

J     Henry    Harris,    Sau    Francisco, 

Calif.,   $147,155. 


22-26— RESIDENTIAL 
BUILDINGS 


2/19/47 

Plans  Nearlrg  Completion 

Residence  Est.  Cost,  $10,000 

BERKELEY.   Calif..   Alameda   Co. 

Owner — Withheld. 

Architects — Mendel.sohn  and  Hill,  233 

Sansome  St.,   San  Francisco,  CalU. 
(I  Wood   freme,   glass   and    stone;   five 

rooms. 


18-19— RELIGIOUS  BLDGS. 

2/19/47  ^9 

Plans  Completed — Owner  Building — 
Pour   Concrete — Church 

VALLEJO.  Calif..  So'.ano  County. 

Owner — First  Church  of  God.  Rev. 
Kerr,  Vallejo,  Calif. 

Architect- Milton  Latham,  132  Farr 
ragut  St^   Vallejo.  Calif. 

Frame  and  ntucco;  1-stoiy;  150  seat- 
ing capacity. 

Owner  will  build. 

20-21— SOCIAL  &.  RECREA- 

TIONAL  BLDGS. 

» 

2/19/47  •*   20 

Plans  t^ompleted — Awaiting  Approval 
of  State  Division  of  Archltocture 

Swimming  Pool 

SONORA.  Calif.,  Tuolumne  County. 
Columbia  School. 

Owner — Sonora  School  District,  Alan 
Denlson,  county  superintendent  of 
schools,  Sonora,  Calif. 

Architect— E.  C.  Ernst.  561  E.  Hard- 
ing Way.  Stockton.  Calif. 

45x75  ft.,  containing  water  circulating 
system,  underwater  lighting,  water 
purification      plant,     showers     and 

''"  dressing  room  facilities. 

2/19/47  20 

Working   Drawings   In   Progress 
Youth  Center  j.nd   Swimming    Pool 
WILLOWS,     Calif..    Glen     Co.,     Mei- 

rill  Street   facing  Laurel  Street 
Owner— Willows    Youth    Foundation. 

J.   W.   Porter.   Recreation   Commls- 

slon<.T,  Willows.  Calif. 
Architect— Otto    A.    Deichmann,    1026 

Market    St..    San    Francisco,    Calif. 
Pool,    150x50-ft. 


23 
26, 


Sutter  St.,  San  Francisco,  Calif. 
Charles  MacCloakey  Co..  112  Mar- 
ket   St.,    Ean    Francisco,    Calif. 

H.  Mayson,  9315  Hooper  Ave.,  Los 
Angeles,  Calif. 

A.  J.  Hopper  Co.,  248  Langton  St., 
San    Francisco.    Calif. 

Trewhltt,  Shields  &  Fisher,  1501 
Pacific  Southwest  Bldg.,  Fresno. 
Calif. 

G.  A  .Bell  Engineering  Co.,  609  S 
Qrnnd    Ave.,   Los   Angeles,   Calif. 

George  A.  Fuller  Co..  408  So.  Spnng 
St.t  Los  Angeles,  Calif. 

2/19/47  24 

Plais   Nearing  Completion 
Residence  Est.  Cost,  $10,000 

BERKELEY.   Calif.,    Alameda   Co. 
Owr.er — Withheld. 
Architects — Meiideljtohn  and  Hill.  233 

Sonsomc  St.,  San  Francifco,  Calif. 
Wood   frame,   glass   and   stone;   fivic 

rooms. 


24 


2/10/47  21 

Contemplated— CPA   Approval  Sough» 
Theatre  Cost.  $200,000 

MILLBRAE.    Calif..    San    Mateo    Co. 

Comer  El  Cnmino  Real  and  Chad- 

bcurne  Ave. 
Ownei^-Golden   State  Theatre  Corp., 

995  Market  St.,  San  Francisco,  Cal 
Approximately   1200  seat  capacity. 

2/19/47  , ^        21 

Contemplated— CPA  Approval  Sought 

Theatre 

SAN  BRUNO.  Calif..  San  Mateo  Cc. 
Between  El  Camlno  Real  and  San 
Maeo  Ave.  opp.  Cypress  Court. 

Owner— Golden  State  Theatre  Corp., 
995  Market  St.,  San  Franclscf>,  Cal. 

Present  site  may  be  exchanged  with 
the  city  for  a  larger  one  on  the 
opposite  side  of  El  Camino  Real  In 
the  event  voters  signify  choy  want 
the  new  city  hall  in  the  theatre 
locktlon. 


a/lD/47  21 

Contemplated — Site  Acquired 

Theptrr 

IXJMITA    PARK,    Ca'if..    San    Mateo 

'   County    El  Camlno  Real  and  Santo 

Lucia   Avenue. 
Owner- -Golden    State  Theatre  Corp., 

995  Marker  St..  San  Francisco,  Cal. 
Size   and   type   of   theatre   dependent 

ujwn  development  of  area. 


2/1P/47  ..  20 

Contemplated— Electon    Set   for    Mar. 
21  to  Vote  on   Tax    Increase  to   Fi- 
nance   Project — 
New  High  School  Gymnasium 
FORTUNA,    Calif..    Humboldt    Co. 
Owner  —  City   of  Fort  una.  c/o  City 
Council,   City    Hall,   Fortuna.   Calif. 
New    gymnasium    would    havo    thrre 
basketball  courts,  12  rows  of  heats 
in   rooting  aectlon  to  accommodate 


2/18/47 

Owner    Taking     Bids — Due     Feb 

2    P.    M.    Bidders    Figuring 
Apartments    (Conversion    from 

Barracks) 
STOCKTON.  Calif.,   San  Joaquin   Co. 

Stockton     General     Depot     Annex, 

Stockton   Field. 
Owner- U.    S.    Engr.    Office,    Wright 

Bldg..    Sacramento,    Calif. 
Flans    by   owner. 

Conversion    of   barracks    Into   44    of- 
ficer   apartments. 

Plans  and  specifications  obtainable 
from  the  above  office. 

Following   contractors    have    tai-en 

out  plans:  .  ^.  .^ 

C     M.    Allen,    Box    463.    Fairfield. 

Calif. 

T     C.    and  -W.    H.    Irv.in.    126    No. 
Broadway.    FYesno,    Calif. 

C.  A    Otto,   1026  H  St..  Marysvillc, 

CflTlif. 

A.  R    Liner,  Box  43,  Merced.  Calif. 
Bingham    Construction    Co.,    Rt.    2, 
Box  5975.  Sacramento.  Calif. 

Harold    E.     Peterson.    2917    V    St., 
Sacramento.  Calif. 

Matthew    A.    Little.   1   Grand   View 
Avenue,    San    Fiancisco.   Calif. 

James      McFarland,      266      Laguna 
Honda  Blvd..  San  Francisco.  Calif. 

Pacific     Coast     Bldrs.,     2530     18th 
St..   San    Francisco.   Calif. 

Arthur   J.    Isaacson.    219    W    Roso 
St..   Stockton.  Calif. 

Moore   &   Moore.   Rt.   2.   Box  289-Z. 
Chlco,  Calif.  ,,   ,    1 

J.  A.  Bryant,  1815  Capital  St..  Val- 
lejo. Calif. 

R.    J.    Dunlap   Co..   786   Market    St.. 
San  Francisco.  Calif. 

Guy  E.   Hall.  310  30th  St.,  Bakers- 
field.  Calif. 

G.    W.   Wllllame   Co.,    10  California 
Drive,    Burlingame.    Calif. 

L    H.    Hari.sen    &    Sons,    313    Palm 
Ave.,    Fresno,   Calif. 

R   J.  Daum,  6803  We!»t  Blvd..  Ingle- 
wood.   Ca'.if. 

Myer.-j  Bro>.,  3407  San  Fernando  Ro. 
Los    Angrle.s,    Calif. 

Han.ey  A.  Nichols,  936  E.   Slauson 
Ave.,  Ix>a  Angeles,  Calif 

Campbell    Const  luct ion    Co..    800    R 
St..   Sacremonto.   Calii. 

Franceachl    Construction     Co.,    845 
Marina   Blvd..    .Sacramento,    Calif. 

Lawrence     Construoticn     Co..     3020 
V  St.,  Sacramento,  Calif. 

Frank  Maloney.  1915  S   St..   Sacra- 
mento,   CallT. 

Carl  N.  Swensoi  Co..  P.  O.  Box 
Cr>8.    San    Jose.    Calif. 

E.  T.  Haas  Co..  P.  O.  Box  411.  San 
Mateo.  Calif. 

Anderson  &  Rlngrose,  820  Mar- 
k«»t  St..  San  Francisco.  Calif. 

Barrett  A  Hllp,  91R  Harrison  St. 
San    Francifco.    Calif 

Central  California  Construction 
Co..  Inc..  116  Erie  St.,  San  Francisco, 
Calif. 

Clinton  Construction  Co..  923  Fol- 
.som    St..   San   Frar.cisro,   Calif. 

Empire  Construction  Co..  Ltd..  344 
Harriet  St..  Sat:  Francisco.  Calif. 

Erbentraut   ft  Summers,  696  Penn- 
FVlvanla    We.,    San   Franclnco.   Calif. 
Robert     McCarthy,     lOBO    Klrkham 
St..  6an  Franclfco,  Calif. 

Thee.  J  Meyer  *  Sons,  200  Quint 
St..    Shh     Franrlsco,    Calif. 

M  and  K  Corp.,  COO  Financial  Coii- 
lor   Bldg,    San    Francisco,    Calif. 

Moore  nnd  Robertj^,  693  Mission 
St     Shh  Francisco.  Calif. 

Wegner  .and  Martinez.  181  So. 
Pr»rk.    San    Francisco,    Calif. 

C.  L  Wold  Construction  Co..  4412 
Fulton    St.,   .San    BVanciPCO.   Calif. 

Thos.  C.  Buck.  1123  E.  Chart'T 
Wnv,    SttcUton.    Cnli'. 

r.  E.  Kennedy.  H50  W.  'Charter 
Wav.  Stockton.  CaMf 

bhepimid  and  Green.  309  Flrct  Na- 
tlnniil    iiKig.,   Stocktoii.   Calif. 

Continental  Construction  Co..  1102 
Front  St.,  St  era  men  to.  Calif. 

Wallace     D.     Harkins.     Inc..     106 


2/19/47  24 

Plans  Nearing  Completion — Owner 

Will    Bulla — Residence 
VALLEJO.  Calif..  Solano  County. 
Owner— Kenneth  Hale,  c/o  Architect. 
Architect— Milton    Latham,    132    Far- 

ragut  St..  Vallejo,  Calif. 
Wood  frame  and  stucco;  C  rooms  and 

garage. 
Ownor  will  build. 


24 


2/19/47  • 

Contract  Awarded 

Construction  To  Start  Immediately 

Residence  Approx.    Cost,    $7,000 

CARMEL,   Calif..   Monterey  County. 

Owner— Withheld. 

Architects— Mendelsohn  and  Hill.  233 

Sansome  St..  San  Francisco.  Calif 
Wood  frame,  wood,  stucco  and  glass 
Contractor — Stolte.  Inc.,  8451  San  Le- 

ardro  St.,  Oakland,  Calif. 
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558,  San  Jose,  Calif. 

E.  T.  Haas  Co.,  P.  O.  Box  411,  San 
Mateo,  Calif. 

Anderson  A  Ringrose,  320  Market 
St.,  San  Francisco,  Calif. 

Barrett  A  Hllp,  918  Harrison  St.. 
San  Franclaco,  Calif. 

Central  California  Construction  Co., 
Inc.,  116  Erie  St..  Sah  Francisco, 
Calif. 

Clinton  Construction  Co.,  923  Fol- 
som  St.,  San  Francisco,  Calif. 

Empire  Construction  Co.,  Ltd.,  344 
Harriett  St.,  San  Francisco.  Calif. 

Erbentraut  &  Summers,  696  Penn- 
sylvania  Ave.,   San    Franclaco,    Calif. 

Robert  McCarthy,  1050  Klrkham  St., 
San  Francisco,  Calif. 

Theo.  J.  Meyer  &  Sons,  200  Quint 
St..  San  Francisco.  Calif. 

M.  &  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Moore  &  Roberts,  693  Mission  St., 
San  Francisco,  Calif. 

Wagner  &  Martlnex,  181  South 
Park,  San  Francisco,  Calif. 

C.  L  Wold  Construction  Co.,  4412 
Fulton  St.,  San  Francisco,  Calif. 

Thomas  C.  Buck,  1123  E.  Charter 
Way,  Stockton,  Calif. 

C.  E.  Kennedy,  350  W.  Charter 
Way,  Stockton,  Calif.         

Sheppard  &  Green,  309  First  Na- 
tional Bldg,  Stockton,  Calif. 

Continental  Construction  Co.,  1402 
Front  St.,  Sacramento.  Calif. 

Wallace  D.  Harkins,  Inc.,  406  Sut- 
ter St..  San  Francisco,  Calif. 

Charles  MacCloskey  Co.,  112  Mar- 
ket St.,  San  Francisco,  Calif. 
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PAINTING 
DECORATING 

INTERIOR.  I  XTERIOR 

Floor  Finiihing  -  Paper  Hanging 

Free  Ettimaling 

Alt  Work  Guaranteed 

Ml  M22 


JERRY  J.  STONE 

2411  lugdils  St..  So*  FroKclice 


2/19/47 

Owner  Taking  Bids — Due  March  10, 

2   P.   M. — Bidders  Figuring 
OfficersS  Quarters;   Spec.  1267 
SACRAMENTO,      Calif..    Sacramento 

County.    Sacramento    Signal   Depot. 
Owner — U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 

Bids  will  be  taken  as  follows: 
Item    1 — 2   buildings,    construct   offi- 
cers'  quarters,    type   A,    Spanish, 
hip  roof; 
Item  2—1  job,  heating  control  system. 
Alternates 

(1)  deduct  for  each  building  from 
item  1  If  living  room  French  doors 
are  omitted  and  sash  substituted 
In  accordance  with  plans; 

(2)  deduct  for  each  _  building  from 
item  1  if  fireplaces  and  appurte- 
nances are  omitted ; 

(3)  deduct  for  each  building  from 
item  1  If  outside  entrances  and 
stairway  to  second  floor  are 
omitted; 

(4)  deduct  for  each  building  from 
item  1  if  downspouts  and  gut- 
ters are  omitted. 

The     following     contractors     have 
taken  out  plans: 

C.     M.     Allen,    Box    463.    Fairfield, 
Calif. 

T.     C.     and    W.    H.     Irwin,    126    N. 
Broadway.  Fresno,  Calif. 

C.   A.  Otto,   1026  H  St..   Marysville, 
Calif. 

A.  R.  Liner.  Box  43.  Merced.  Calif. 
Bingham  Construction  Co.,  Route  2, 
Box  5975,  Sacramento.  Calif. 

Harold    E.    Peterson,    2917    V    St., 
Sacramento,  Calif. 

Matthew    A.    Little.   1    Grand    View 
Ave.,  San  Francisco,  Calif. 

James      McFarland,      266      Lagruna 
Honda  Blvd..  San  Francisco,  Calif. 

Pacific    Coast   Builders.    2530    18th 
St..   San   Francisco,  Calif. 

Arthur    J.    Isaacson.    219    W.    Rose 
St..  Stockton,  Calif. 

Moore  &  Moore.  Route  2,  Box  289-Z. 
Chlco,  Calif. 

J.  A.  Br>ant,  1815  Capital  St.,  Val- 
I  lejo,  Calif. 

R.    J.    Dunlap   Co..   786    Market   St.. 
!  San  Francisco,  Calif. 

Guy  E.   Hall.  310  30th    St..  Bakers- 
field.  Calif. 

G.    W.   Williams    Co..    10  California 
Dr..  Burllffgame,  Calif. 

L    H.    Hansen    &    Sftns.    813    Palm 
Ave.,  Fresno.  Calif. 

R.  J.  Daum.  6803  West  Blvd..  Ingle- 
wood.  Calif. 

Myers    Bros.,    3407    San    Fernando 
Rd.,'Lo8  Angeles,  Calif. 

Harvey  A.   Nichols.  936  E.  Slauson 
Ave..  Los  Angeles.  Calif. 

Campbell    Construction    Co..   800    P 
St..  Sacramento.  Calif. 

Franceschl     Construction     Co..     845 
Marina  Blvd.,   Sacramento,  Calif. 

Lawrence  Construction  Co..  3020  V 
St.,   Sacramento.  Calif. 

Frank   Maloney.   1915  S   St.,   Sacra-, 
mento,  Calif. 

Carl    N.    Swenson    Co.,    P.    O.    Box 


2/19/47 

Contract    Awarded 

Finish    Floors   and    Paint    Houses; 
Spec.   1594  Cost   $13,090 

HUNGRY  HORSE  PROJECT.  Mon- 
tana. Government  Camp,  about  S 
miles   east    of   Columbia   Falls. 

Owner — U.  S.  Bureau  of  Reclama- 
tion, P.  O.  Box  710.  Kallspell,  Mont. 

T-lans  by  engineering  department  of 
owner. 

Finishing  of  floors  and  painting  of 
.50  prefab' icated  houses.  Including 
applying  one  coat  of  paint  to  all 
exttrlor  wall  surfaces  and  to  all 
Interior  wall,  celling  and  woodwork 
surfaces  (a  fir.nt  or  priming  coat 
of  paint  has  already  been  applied 
to  the  exterior  walls  and  to  the 
teterlor  woodwork)  and  sanding, 
lining,    .sea Hllp   and   waxing   floor-;* 

Contractor  T- Puget  Sound  Pajnters, 
Inc.,  1915  6th  St.  Seattle,  Wash. 


Engineering  Section 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


2/19/47  32 

Owner   Taking    Bids— Due    March    11, 

8  P.  M<  ^i 

Sewage  Trea.tment  Plant  A  S^^nitary 

Sewer 
TONASKET,    Wksh. 
Owner — City     of     Tonasket,     Vernbn 

Allen,  City  Clerk,   Municipal  Bldg., 

Tonasktt,  Wa.sh. 


2/19/47  21 

Working    Drawings    In    Progrefcs 

Residence 

OAKLAND,  Calif.,   Alameda   County. 

Owner— Withheld. 

Architect— Edward  Cerrutl.  Jr..  426- 
13th    St..    Oakland.    Calif. 

Wood  frame,  siding  exterior,  tile 
bath.  Butane  gas  furnace,  shingle 
roof,  l-story.  approx.  1500  sq.  ft.. 
2  oar  attached  garage.  Desl^jnecl 
to   permit  additions   later. 


A  Matter 

Of  a  Few 

Days! 

o  •  •  •  ^^  •  •  •  w 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilars  -  High  and  Low  Prossuro 

Steam  Traps  -  Valve*  -  Strainer* 

Fans    -    Blowers    -    Heating    and 

Cooling  Coll* 

Phone  MArket  2921 

"T*!!   U*  Your  Problem*" 

323   Tenth   Street,    San   Francisco 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Street       DOuglas  5583     .Son  Fronclsce 


JOIST  HANGERS 

ALI     SIZES 

FOR  IMMEDIATE  DEUVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— ISth  STREET.  SAN   FRANCISCO         -         Ma.  kef    S647 

1 


BAXCO 

PRESSURE   TREATED    LUMBER     POLES  •  PILING 


Associated  Wood  Products  Co. 


,rr 


"On  Wood  We,  *1\4Ul 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


S  5,  A.  M  BAXTER  un- 
loading CZC  Salt  Treat  rc^ 
Lumber  and  Creosotpd 
iling  at  Job  Site  for  ex- 
Jon  Ninth  Ave  Pipr 
'rt  of  Oakland 


mm 


J.ILBaxffrs 


IJJ    MONTGOMERY     STRfIT        bAN    FRANCISCO    4,    CAllfORNIA 
lOS    ANGELES       lONG    REACH   •  AlAMEDA  •   CAllfOPNIA     IJ     S 


DAILY 
PACIFIC   BUILDER 

(BstabllBhed  In  1890) 

Publlsh*d  every  morning,  .axocpt 

Saturday*,   Sunday*    and    Legal 

Holiday*  by 

F.  W.  Dodge  Corporation 

466  Tenth   St.,   San    Francleoo  S 

Telephone   MArket  7110 

Q.  E.  MoQavran.  Manager  •  Editor 
J.  E.  Odgers,  Advertieing  Manager 

Subecription   Rate*: 

130.00  per  year 

(Payable  In  Advance) 

Single  Copy  IS  Cent* 

Advertising  Rate*  on  Requeet 

Printed  by 
Stark- Rath  Printing  •^^> 

A  Publishing  Co. 

(Entered  aa  Second  Class  Matter, 
July  25,  1907,  at  the  post  office  In 
San  Francisco,  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


36—  PARKS.  AIRPORTS  & 
PLAYGROUNDS 


Engineers — DeWltt  C  Griffin   &  As- 
sociates, Spokane,  Wash. 
Speciflcatidhs   obtainable  from   of- 
fice   of    the    Engineer    upon    deposit 
of    $25.00. 


2/19/47    .  32 

Owner  Will  Ask  Bids  on  3  Phases  ot 
Sewer  Construction  ajid  a  Pumping 
Plant  in  March  and  Treatment 
Plant  Equipment  in  90  Days — Bias 
Will  Be  Taken  ur\der  Separate  Pro- 
posals 

Sewage   Disposal  Cost  $14388,000 

PORTLAND,    Oregon 

Owner — City  of  Portland,  City  Hall, 
Portland,    Ore. 

Engineers  —  Ben  S.  Morrow,  City 
Engineer,  ar.d  Consulting  Engi- 
neers John  W.  Cunningham  and  J. 
C.  Stevens,  City  Hall,  Poitland, 
Ore. 

Includes  intercepting  sewer  system;:, 
S8,660,000;  pumping  stations,  Jl,- 
761,000:  treatment  plants,  $1,530.- 
OCO;  overhead  and  contingencies, 
$2,398,000. 


2/19/47  •     36 

Owner  Taking   Bids — Due   Feb.  27, 
11  A.  M.  (Time  Extended  From 
Feb.  20) 

Runway   Repairs;   Spec.  18223 

MIRAMAR,  Calif.,  San  Diego  Co. 
Marine  Corps  Air  Station. 

Owner— U.  S.  Navy,  11th  Naval  Dis- 
trict, Public  Works  Department, 
1220  Pacific  Highway,  San  Diego, 
Calif. 

Plans  by  owner. 

Includes    repairs    to    runways,    taxi- 
ways  and  parking  areas. 
The  work   involves : 

(1)  31.000  lin.  ft.  removing  and  re- 
sealing  longitudinal  and  trans- 
veii>e  expansion  Joints; 

(2)  126,000  lin.  ft.  removing  and  re- 
sealing  tongue  and  groove  joints; 

(3)  127,000  lin.  ft.  clean  and  reseal 
flex-plane  Joints; 

(4)  8000  lin  .ft.  clean  and  reseal 
cracks  in  warm-up  aprons; 

(5>  8000  lin.  ft.  remove  and  reseal 
weakened  plane  Joints  in  warm- 
up  aprons: 

(6)  350  sq.  ft.  remove  and  replace 
12-in.  concrete  slab  construction ; 

(7)  100  lin.  ft.  repair  pavement  at 
flex-plane  Joints; 

(8)  200  lin.  ft.  repairing  existing 
spalls  of  concrete  pavement  with 
cold  mix  asphalt  materials  adja- 
cent to  expansion  Joints. 

Specifications  are  available  from 
the  officer  in  charge  of  construction. 
Public  Works  Department,  U.  S. 
Navy.  1220"  Pacific  Highway,  San 
Diego,  upon  deposit  of  $10. 


(5)  5  each  water  services,  Bhort,  at 
$11. 
Specifications  obtainable  from  the 
office  of  the  city  engmeer  upon  de- 
posit of  $10,  refundable. 


34_DAMS,  RESERVOIRS  & 
DREDGING 

2/19/47  •  31 

Owner  Taking    Bids — Due    March   11, 

2  P.   M.— (Bidders   Figuring) 
Bank  Protection  Work;  Spec.  1266 
SACRAMENTO,     Calif.,     Sacramento 

County.    Four  sites  along  San  Joa- 
quin River. 
Owner— U.    S.    FTnKr.    Offloc,    Wright 

BldflT'.  Sacran\ento,  Calif. 
Plans  by  owner. 

Work  Inv  ?)ves : 
(rr20.t)00     c.y.     ra-iterial     excavated. 

deposited    and    spread ; 
(2)  2750    tors    of   Orovtlle   cobbles    in 

place  at  Site  A ; 
(S)  2100  tons  do,  at  Site  B; 
(4)  55C0  ton.^  do  at  Site  1; 
5)  4650  tons  do  at  iijlte  2. 

Following   contractors    have    tak,;n 
out  plans* 

LouiF    Blasotti   ft   Son,   40  W    Clay 
St.,  Stockton,  Calif. 

M.J.B.   Constr  Co.,  ?22  Elks*  Blag.. 
Stockton,  Calif. 

Karl    C.    Harmcllng,    1710    Mt.    Di- 
ablo  Ave..   Stockton.  Calif. 
'      Harms    Bros..    Route    4,    Box    2220, 
Sacramento,  Calif. 

McGllUvray    Conttr.    Co.,    Box   873, 
Sacramento,  Calif. 

A.  Telchert   it  Co..   Box   1133,   Sac- 
ramento. Calif. 

George  French,  Jr.,  Box  307,  Stock- 
ton. Calif. 

J.  R    Reeves,  Box  1072,  Sacramen- 
to. Calif. 

H.    Ear!    Parker,    lt2h    and    F   St«., 
Marysville.  Calif. 

George  Pollock  Co.,  Box  903,  Sac- 
ramento, Calif. 

Brighton    Sand   A  Gravel   Co.,   Box 
2604,   Sacramento,  Calif. 

T.  E.  Connolly,  Inc  ,  461  Market  St. 
San  Francisco.   Caiif.  _ 

L,.    G.    Lentz.    2416   Suttorvllle    Rd.. 
Sacramento.  Calif. 

LA.rd    &    Bibhop,    Box    812.    Sacra- 
mento. Calif. 

Lester    Rice.    605    14th    St..    Marys- 

\lUe.  Calif. 


2/18/47  40 

Owner   Taking    Bids — Due    Majxh    9: 

2:30  P.  M.    (Unit  Quantities) 
Vorba    Street    Improvement 
SAN   FRANCI6CO.   Calif.    ZlMi   Ave 

to.  38th  Ave.,  croKsing  of  39th  Ave 

and  between  east  and  west  lines  of 
'   40th    Avenues. 
Owner   —    City   and    County    of    San 

Francisco,    Department    of    Public 

Works,    Room    282,    City   Hall,    San 

Francisco,  Calif. 
Citv   Engr— Ralph   Wadsworth.    City 

Hall    San  Francisco.  Calif. 

Work  invoivep : 

(1)  1400  c.y.   grading   (excav.); 

(2)  325   If.    8-in.    VCP   sewer; 

(3)  70   If.   12-inch  do; 

(4)  260  l.f.    10- in.    VCP   culvert: 

(5)  2  each  brick  manholes,  complete 

(6)  9  each  brick   catclibasins,   com- 
plete; 

(7)  )5  each  8x6-in.  VCF'  Y-branchos 

(8)  1  each   12x6- Inch  do; 

(9)  400   l.f.  6-1.1.   VCP  side  sewers; 
1 10)  810  l.f.    unarmorod   cone,    curb; 

(11)  20.210   sq.    ft.   asph.    concrete   on 
rock  subbase  pavement; 

(12)  l.>20    sq.     't.    2 -course    concrelff 
sidewalk; 

(13)  11  each  water  services,  long,  at 
$19; 

(14 1  8  each  water  services,  short,  ai 

$9; 
(15)  lump   sum  wat.T  main,  $600. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refunctable. 


39— SEWERS 


(1)  190.000  cu.  yds.  unclaaaified  ex- 
cavation ; 

(2)  90  cu.  yd*,  unclaaaified  excava- 
tion for  strueturda; 

(3)  317,000  ata.  yds.  overiiaul; 

(4)  1200  M  gallons  watering; 

(5)  lump  sum,  provide  and  maintain 
water  plant  or  plants; 

(6)  2800     tons     crushed     gravel     or 
crushed  stone  ba*  courae; 

(7)  19  tons  cutback  asphalt; 

(8)  900  tons  plant  mixture; 

(9)  43  tons   asphalt   for  plant   mix- 
ture; 

(10)  2.6  cu.  yds.  concrete; 

(11)  20  lbs.  reinforcing  steel; 

(12)  208  lin.  ft.  culvert  plp«; 

(13)  2  timber  culvert  marker*; 

(14)  20  each  timbre  guide  posts. 
Specifications  obtainable   from  th* 

above  office  upon  deposit  of  |10,  re- 
fundable. 


—Until  Feb.  26,  2  P.  M..  bids  will  b« 
received  by  the  U.  S'.  Bureau  of  Rec- 
lamation, CuBtvimhouse,  Denver  2, 
Colo.,  under  lo.v.  27,990- B- 3  for  re- 
inforcement bars  fob  shipping  point 
and/or  Pleasant  Grove,  Utth. 

Speclfioationa  obtainable  from  the 
above  office. 
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2/18/47 

Reinforcement  Bar* — Bids  Wanted 

BOISE  F'KOJECT,  Idaho.  —  Until 
Feb  26,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
I  Customhousct,  Denver  2.  Colo.,  under 
Inv.  21.3:0-A-3.  for  reinforcement 
bars  fob  shippliig  pomt  and/or  Jen- 
ness,  Idaho. 

Specifications  obtainable  from   tho 
above  office. 


•     40 
-Due    March    11, 


A  I.  I   M  I  \  E  \ 


PUTTYLESS  GLAZING 


2/19/41*  •     39 

Contract  Awarded 

Sanitary  Sew«r  Cost  $42,364.50 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
8th  St.  between  San  Salvador  St. 
and  Keyes  St. 

Owner— City  of  San  Jose,  O.  W.  Camp- 
bell, city  manager;  Dorothy  Covlll, 
city  clerk.  City  Hall,  San  Jose, 
Calif. 

City  Engineer— H.  J.  Flannery,  City 
Hall,  San  Jose,  Calif. 

Relief  sanitary  sewer  and  appurte- 
nances. 

Contractor— A.    J.    Peters  &    Son,  410 
10th  St.,  San  Jose,  Calif. 
The  work  involves: 

(1)  2505  ft.  27-in.  vitrified  clay  pipe; 

(2)  1855  ft.  30-ln.  vitrified  clay  pipe; 

(3)  8  each   brick  manholes  with  cast 
Iron  rings  and  covers. 

Complete  bids  submitted  February 
17  were: 

A.  J.  Peters  &  Son.  San  Jose,  (1) 
$10;  (2)  $8.90;  (3)  $190;  total.  $42.- 
364.50. 

McGuire  &  Heater.  Oakland.  (1) 
$12;   (2)  $11;  (3)  $250;  total,  $51,815. 

Edwin  J.  Tobln,  Berkeley.  (1)  |^; 
(2)  $10.80:   (3)  $260;  total.  $53,249. 

L,ouis  L.  Fltinghoff,  San  Jbse,  (1) 
$16;  (2)  $14.50;  (3)  $300;  total,  $68,- 
302.50. 

40—       STREETS*  AND      ~ 
HIGHWAYS 

2/18/47  40 

Owner    Taking    Bids — Due    Ma.rch    5. 

2:30  P.   M.    (Unit  Quantities) 
Street    Improvement 
SAN   FRANCI.«=!CO,    Calif.    Yorba   St. 

between   3fith   and    40lh   Avenues. 
Owner   —   City   and    County   of    San 

Francisco.    Department    of    Public 

Works.    Room    282.    City   Hall.    San 

Francisco,  Calif, 
rilv   Enfirr— R-nlph    Wad.iworth,   City 

Hall,  San  Francisco,  Calif. 

Work   Involves : 
(1)  2225  »f|.  ft.  asphaltic  concrete  on 
rock  subbo.se  pavement  consist- 
ing   of    6-inch    compacted    rock 
subb.ase.   a    4-ln.    asph.    concrete 
base  and   a  2-in.  a»ph.   concrete 
wearing  surface; 
(2»   115  l.f.    .inarmored   concrete  curb) 
(3»   lOr   l.f    «-ln.  VCP  side   sewer; 
«4t  4  each  water  tervlces.  long: 
(5)  1   water  pervlee,   short. 

Spoeifieations  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  .^10.  refundable. 

2/1P/47  40 

Ovvner    T.ikIng    Bids — Due    March    5. 

2:30  P.   M.    (Unit  Quartities) 
Street   Improvement 
SAN  FRANCISCO.  Calif.  Portions  of 

Thrift   Street  between   Capitol   and 

Plymouth    Avenues. 
O^vper   —    City   and    County   of    Saii 

Francisco.    D-.^partment    of     Public 

Wortifl.    Roon    282.    City   Hnll.    San 

Francisco.  Cn llf. 
Citv    Engr— Ralph    Wadsworth,   City 

Hail.   San    Francisco,   Calif. 

Work  involves: 
ni   12.000    pq.    ft.    naphaHic    concrete 
pavement    consisting    of    4-inch 
a.'-ph.    concrete   base   and   2-inch 
asph.    conciotc    wearing   surface; 
(2 1  600  l.f    unurmoied  concrete  curb. 
..^)  21.   If.    6- In.    VCP  side   sewer; 
(4(   15   each   water   services,   long,  at 
$23; 


2/18/47 

Owner   Taking    Bid 

10  A.  M. 
Highway;    Ariz.    FH-2-CrD6 
COCONINO    COUNTY,    Ariz.,    Grand 

Canyon-Old  Trails  Kaibab  National 

Forest. 
Owner— Public  Roads  Administration, 

303  W.  Jefferson  St.,  Phoenix,  Ariz. 
Plans   by  engineering  department   of 

owner. 

The  work  Involves: 

(1)  $6000  force  account  maintenance 
of  special  detours ; 

(2)  $4200     extra    and    miscellaneous 
force  account  work ; 

(3)  112,300  cu.  yds.   unclassified  ex- 
cavation ; 

(4)  1750  cu.   yds.    unclassified   exca- 
vation  for  structures ; 

(5)  14.000  cu.  yds.  unclassified  exca- 
vation for  borrow ; 

(6)  250.000  sta.  yds.  ov^haul; 
20.000  cu.  yds.  ml" 
haul  of  borrow; 


2/19/47  •     *0 

Owner  Taking  Bid*— Du*  March  S, 
8  P.  M. 

Street  Improvement 

REDWOOD  CITY.  Calif..  San  Mateo 
County.  Redwood  Villa  Park. 

Owner— City  of  Redwood  City.  B.  W. 
Blom,  city  manager,  City  Hall.  Red- 
wood City,  Calif. 

City  Engineer— Don  S.  Wilson,  City 
Hall,  Redwood  City,  Calif. 

Includes    paving,   curbs,    sidewalks. 
The  work  involves: 

(1)  239,684  sq.  ft.  grading; 

(2)  127,633    sq.    ft.    6-ln.    crusher   run 
base; 

(3)  143,683    sq.     ft.     l^-in.    asphaltlc 
concrete ; 

(4>  2750    lin.    ft.    concrete   curb    and 
gutter; 

(5)  45,874  sq.   ft.  4-in.   cbncrete  side- 
w&lk " 

(6>  3581   sq.  ft.    5-ln.  concrete  drive- 
way; 

(7)  629   sq.   ft.    6-in.    concrete    valley 
gutter ; 

(8 1  120    ft.    concrete    pipe.    16-in.    in 
diameter; 

(9)  6  each  catchbasins. 
Specifications   obtainable  from  the 

office  of  the  city  engineer  upon  de- 
posit of  $10.  refundable. 


42 


2/18/47 

Conduit  and   Fitting* 

Bids  Wanted 

DAVIS  DAM.  Ariz— Until  Feb.  2a. 
2  P.  M..  bids  will  be  received  by  tue 
U.  S.  Bureau  of  Reclamation.  Cus- 
tomhouse. Denver  2,  Colo.,  under  Inv. 
736a-A-2  for  rigid  galv.  steel  con- 
duit and  conduit  fittings  fob  ship- 
ping point   and/or  Kingman,   Aria. 

Specifications  obtainable  from  the 
above  office 


42 


2/18/47 
Copper  Conductor,   Etc. 
Bids  Wanted 
DAVIS  DAM.  Art*.— Unti:  Feb.  26, 


(7)  20.000  cu.  yds.  mileApccial  over- 


(verhi 


(8)  250  hours  rolling  existing  ground 
and  bottom  of  cuts ; 

(9)  25.500  lin.  ft.  burrow  ditches; 

(10)  $460  force  account  obliteration 
of  old  roadways; 

(11)  6400  M  gallons  watering; 

(12)  lump  sum.  provide  and  maintain 
water  plant  or  plants; 

(13)  155,000  tons  selected  borrow  base 
course ; 

(14)  23,000  cu.  yds.  pit  stripping; 

(15)  34,300  tons  crushed  gravel  or 
crushed   stone  base  course; 

(16)  1840  tons  blotter  material; 

(17)  785  tons  medium  curing  cutback 
asphalt ; 

(18)  292  cu.  yds.  concrete; 

(19>  25,200  lbs.  reinforcing  steel; 

(20)  892  lin.  ft.  corrugated  galvan- 
ized sheet  mdtal  culvert  pipe; 

(21)  175  lin.  ft.  metal  plate  culvert; 

(22)  636  lin.  ft.  remove,  clean  and 
stockpile  or  relay  salvaged  cul- 
vert pipe; 

(23)  42    right-of-way  monument*; 

(24)  2  concrete  maintenance  marker 
posts; 

(25)  34  timber  culvert  markers; 

(26)  $3300  force  account  cattle  guards 

(27)  85,500  lin.  ft.  barbed  wire  fence; 

(28)  6  gates. 

Specifications  obtainable  from  the 
above  office  or  from  720  Phelan  Bldg.. 
San  Francisco,  Calif.,  upon  deposit  of 
$10.  refundable. 


Supplies,  Equipment 

Sub-Contract 

Information 
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2/19/47 

Owner  Taking   Bids — Due   March  3, 
2  P.  M. 

Road  Construction 

INYO  COUNTY,  Calif.  Tecopa  Hot 
Springs  Road. 

Owner — County  of  Inyo,  Board  of  Su- 
pervisors. Fay  Lawrence,  clerk. 
Courthouse.  Independence.  Calif. 

Plans  by   engineering  department   of 
owner. 
Specifications  obtainable  from   the 

above  office  of  the  county  clerk. 


42— MISC.    SUPPLIES    AND 
MATERIALS 

2/16/47  42 

Reinforcement    Bars — Bids   Wanted 
PROVO    RIVER   PROJECT,    Utah. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Faeilities  for  pip«  bending 

and  manifold* 

Writ*   for   Pric** 

Pacific  Pipe  Co. 

160  Spear  St..  San  Frapciaco 


Need  a 
Plaster  Mixer? 


Coif  .  .  . 
STANDARD 

EXbrook    8845 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ltd. 


Manufacturers  of 


Wire  Cut,  Repreaacd  Pav-  T%T%\r\l  Hollow  Build- 
ing, Acid  Reaisting,  Face,  DKIl.|i  ing,  Partition 
Fire  Clay,  and  Fire   ...  and  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


REINFORCING  STEEL 
AND  WIRE  MESH 

FABRICATED     AND     INSTALLED 


GUNN   CARLE   &    CO 


l^    Potrcro    Ave 


UNdcrhill    GU.b  Sun    ,ron-i.u 


2/19/47  •     40 

Owner    Taking   Bids — Due    March    11, 

2  P.   M. 
Access  Road:   Project  Calif. 

DA-MR  84 
RCHMOND.  Calif..   Contra  Costa  Co. 

To  Naval  Fuel  Annex. 
Owner— Public  Roads  Administration, 

C.   C.  Morris,  division   engineer.  720 

Phelan  Bldg.,  San  Francisco,  Calif. 
Plans   by  engineering  department  of 

owner. 
Aouut  0.571    mile. 

The  worlt  involves: 


SM^ 


TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


U.  S.  P«t.21/U19 

SKYLIGHTS  —  SAWTOOTH         i 
SIDEWALL  SASH— f  ATIO  ROOFS 
aREIN  HOUSES 

For  ••titraile*.  Of  •n|tin»«Tin»  iuAj.n» 
cevcnn*  ■  compltf*  InntnlUrton.  inrhid- 
iag  ■h««t  metal  i«qiiir«fn«nc«  .  .  . 

CALL...  EXWOOK  1115 

BscluMv*   Dbtribulon   for 
Northam   Calilomia 

McKune  Metal  Products  Co. 
244  Tahama  St..  San  Fraacltca.  3 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  Street 

OAKLAND  12.  CALiK  TWinoaks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  HS  get  the  "Hard  to  Get**  items  for  you. 


^<f 


uM^ 


Mamm/metmrtd  hy 

BEATTY  STEEL 
PRODUCTS  CO. 

4M-4S1  MYANT  STtHT 
SAN   flANCISCO 

*     *     * 
ron  SAliS  OK  UNTAlSCAll 
SANPRANCIICO        OAKLAND 
TUkea  44210        ▼«'•-••'•  »••• 


SCAFFOLD 


RENTED     WITHOUT    PRIORITY 


PAGE  6 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  19.  1947 


WEDNESDAY.  FEBRUARY  19,  1947 


DAILY     PACIFIC     BUILDER 


PACE  7 


■f'^ 


2  P.  M.,  bids  win  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse, Denver  2,  Colo.,  under  Inv. 
7471 -D,  for  copper  conductor  atisem- 
blies,'  eopper  cable,  etc.,  fob  shipping 
point   and/or   Kinsman,   Arizona. 

Specifications  obtaln.able  from  the 
above  office. 


42 


2/18/47 

Portland  Cement 
Bid*  Wanted 

COLORADO -BIG  THOMPSON 
PROJECT,  Colorado.— Until  February 
26,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Inv.  P-46-375-A  for  33,100  bbls.  port- 
land  cement,  type  II,  In  paper  sacks, 
f.o.b.  shipping  point  and/or  Fort  Col- 
lins, Colo. 

Specifications  obtainable  from  the 
above  office. 


Until  Feb.  24,  8  A.  M.,  bids  will  be 
received  by  the  City  of  Berkele>, 
Wm.  Hunrlck,  Jr.,  Purchasing  Agent 
and  Budget  Officer.  City  Hall,  Ber- 
keley, Ciallf.,  for  fumlrhlng  1000  gals, 
of  lubricating  oil. 

Specifications  obtainable  from  the 
above  office. 


42 


42 


2/19/47 
Sewer  Pipe 
Bids  Wanted 

BAKERSFIELD,  Calif..  Kern  Co.— 
Until  February  24,  5  P.  M.,  bids  will 
be  received  by  the  City  of  Bakers- 
lield,  Marian  S.  Irvln,  city  clerk.  City 
Hall,  Bakersfield,  Calif.,  for  furnish- 
ing (1)  550  lin.  ft.  30-in.  reinforced 
concrete  sewer  pipe  and  (2)  700  lin.  ft 
22-in.  reinforced  concrete  sewer  pipe. 

Specifications  obtainable  from  the 
above  office. 


42 


2/lft/47 

Fire   Hose — Bids  Wanted 

ROSEVILLE,  Calif.,  Placer  Co.— 
Until  February  26,  6  P.  M.,  bids  will 
be  received  by  the  aty  of  RoseviUe, 
R.  W.  Terry,  city  clerk.  City  Hall, 
Roseville,  Calif.,  for  furnishing  double 
jacket  rubber-lined  cotton  hose  with 
brass  couplings,  50-ft  lengths,  tested 
at  400  lbs..  Cracker  Jack  or  equal, 
for  the  year  1947. 

Specifications  obtainable  from  the 
above  office. 


•     42 


2/19/47 

Electrical  Materials 

Bids  Wanted 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  February  28,  3  P.  M.,  bids 
will  be  received  by  the  Sacramento 
Municipal  Utility  District,  James  E. 
McCaffrey,  general  manager  and 
chief  engineer.  801  California  Fruit 
BIdg..  4th  and  Jay  Sts.,  Sacramento, 
Calif.,  for  miscellaneous  electrical 
materials  and  supplies  of  all  kinds 
and  types  for  use  in  construction  and 
maintenance  of  an  electrical  distribu- 
tion system. 

Specifications  obtainable  from  the 
above  office. 


42 


2/19/47  ,: 

&upp>ie«  and  Materials 
Btds  Wanted 

PANAMA  CANAL,  Canal  Zone.— 
Bids  will  be  received  by  the  Gen- 
eral  Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for  mis- 
cellaneous supplies  as  follows: 
February  24 

SchA  85,^^-72  pipe  threading  dies; 
2  300-rb.  blacksmith's  anvils;  48  wood- 
calking  irons;  144  quick-adjusting 
screw  clamps;  84  clamps;  120  ad- 
justable hacksaw  frames;  84  wood- 
workers' gouges;  24  single  bit  axes- 
24  carpenters'  adzes,  ship;  60  garden 
hoes ;  24  3-tine  hay  foiiis. 

Sch.  8830—10,000  b.m.  ft.  pine  or  fir 
car  decking  lumber. 

February  25 

Sch.  8532—6  refrigeration  motors. 
%-hp.;  4  cast  iron  water  pipe  bends; 
10  cast  Iron  water  pipe  sleeves;  150 
safety  cans  for  gasoline,  naphtha, 
etc.;  4000  tinned  plate  cans  with 
friction  covers.  1  gallon;  4000  lbs. 
coal  tar  roofing  pitch ;  25  tons  asphalt 
for  unsurfaced  built-up  roofing;  10,- 
000  lbs.  asphalt  enamel;  1000  gallons 
enamel  asphalt  primer;  500  lbs.  lubri- 
cating oil ;  200  »4-pt.  cans  typewriter 
lubricating  oil;  2000  lbs.  caustic  coda; 
500  lbs.  do;  7250  lbs.  gas,  liquid,  dl- 
chlorodifluoromthane;  750  lbs.  liquid 
gas.  dichlorodlfluoromethane;  60,000 
lbs.  white  lead  in  oil;  9000  lbs.  titan- 
ium-Barium dry;  100  lbs.  gold  plate 
broDse  pigment;  400  gals,  paint  and 
varnish  remover;  46,000  Un.  ft.  copper 
wire  cloth. 


2/19/47 

Fuel  Oil.  Etc 

Lew  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.— The  following  submitted  bids 
February  17  to  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  fuel 
oil.  etc.,  as  follows: 
QUO.  42096.  RBQ.  B14945Q: 

25.000  gallons  diesel  oil,  vendor's 
plants;  7000  gallons  San  Rafael;  16,- 
000  gallons  PeUluma;  3000  gallons 
Santa  Rosa: 

Independent  Ice  &  Fuel  Co.,  |.085 
to  San  Rafael;  1  day  deUvery;  dis- 
count 1  per  cent  30  days. 

Santa  Rosa  Oil  &  Burner  Co.,  PeU- 
luma, ».0875;  Santa  Rosa,  $.0824  •  1 
day  delivery;  discount  2  per  cent '30 
days. 

:^f.pP»»*"     ^el     Co..     San     Rafael. 
*.085;  as  required;  net 

Petaluma  Oil  &  Burner  Co.,  Peta- 
luma,  1.0875;  1  day  delivery;  2  per 
cent  30  days.  j-  .    *   per 

Awarded  to  Independent  Ice  ft 
Fuel  Co. 

QUO.  42095,  REQ.  BJ4945S: 

25,000  gallons  diesel  oil,  f.o.b.  state 
equipment,  San  Jose: 

Blomquest  Qil  Co.,  f.0825;  1  day 
delivery.  ' 

Richfield  Oil  Co.,  1.0825;  1  day  de- 
livery. »  ^ 

Shell  Oil  Co.,  tank,  |.0825;  truck  and 
trailer,     |.0776;     5     days'     delivery; 
awarded. 
QUO.  42689,  REQ.  33556: 

#  ^^1?;*"°""    °"'    28    to   30   gravity, 
f.o.b.  Chico: 

Chlco  Ice   Co..    1.0925,   as    required. 

Consumers   Fuel  Co.   ,|.09;   2  days' 
delivery;  awarded. 
QUO.  41796,  REQ.  87996: 

2C00  gallons  diesel  engine  fuel  oil 
f.o.b.  Camp  Angelus: 

Ralph  E.  Coyle,  |.09,  as  required; 
discount  2  per  cent  30  days. 

Merit  Oil  ft  Grease  Co.,  |.08 ;  1  day 
delivery;  awarded. 

Redlands    Oil    Co.,    |.0825;    5    days' 
delivery. 
QUO.  41794.  REQ.  87994: 

3000  gallons  diesel  engine  fuel  oil, 
f.o.b.  Beaumont: 

Sam  Howard,  posted  price;  2  days' 
delivery. 

Ralph  E.  Coyle.  |.0825.  as  required; 
discount  2  per  cent  30  days ;  awarded 
QUO.  41795.  REQ.  87995: 

1000  gallons  diesel  engine  fuel  oil. 
f.o.b.  Colton: 

Sam  Howard  Jr.,  posted  price:  2 
days'  delivery. 

Ralph  E.  Coyle.  f.0725.  as  required; 
discount  2  per  cent  30  days ;  awarded. 

Merit  Oil  ft  Grease  Co.,  f.0775  1 
day  delivery. 


Until  February  27,  5  P.  M.,  bids  will 
be  received  by  the  Bakersfield  Board 
of  Education,  Ray  Maegber,  secre- 
tary, 1600  K  St.,  Bakersfield,  Calif., 
for  furnishing  one  elementary  school 
bus  to  seat  92  pupils. 

Specifications  obtainable  from   the 
above  office. 


43 


2/19/47 

Coup#— Bids  Wanted 

ALAMEDA,  Calif.,  Alameda 'Co — 
Until  March  13.  8  P.  M.,  bids  will  be 
received  by  the  Public  Utilities  Board 
of  the  City  of  Alameda,  G.  A.  Baxter, 
secretary,  2440  Santa  Clara  Ave..  Ala- 
meda, Calif.,  for  furnishing  one  auto- 
mobile 2-pa88enger  coupe. 

Specifications  obtainable  from  the 
above  office. 


BAKERSFIELD,  Calif.,  Kern  Co.— 
William  M.  McKenney.  2S23  R  St.. 
Bakersfield.  Calif.,  at  J18,744,  award- 
ed contract  by  the  Lakeside  Union 
Elementary  School  District,  Laz  B. 
Slmonl,  clerk.  Bakersfield,  Calif.,  for 
construction  of  air  conditioning  sys- 
tem for  the  auditorium  .cafeteria  and 
offices  of  the  Lakeside  Union  Ele- 
mentary School  Bldg. 

Pacific  Heating  &  Sheet  Metal  Co., 
San  Francisco,  Calif.,  at  |25,599.  sub- 
mitted only  other  bid  February  13. 


48 


2/19/47 

Ambulance*— .Bids  Wanted 

REDWOOD  CITY,  Calif.,  San  Ma- 
teo Co.— Until  February  27.  10  A.  M., 
bids  will  be  received  by  the  County 
of  San  Mateo,  E.  B.  Smith,  purchas- 
ing agent.  Courthouse,  Redwood  City. 
Calif.,  for  furnishing  two  ambulances. 

Specifications  obtainable  from  the 
above  office. 


43 


2/19/47 

Fire  Hydrants 

Low  and  Only  Bidders 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
—The  following  submitted  bids  Feb- 
ruary 17  to  the  City  of  San  Jose,  O. 
W.  Campbell,  city  manager;  Dorothy 
Covin,  city  clerk;  H.  J.  Flannery, 
city  engineer,  City  Hall.  San  Jose, 
Calif.,  for  furnishing  fire  hydrants: 

Pacific  States  Cast  Iron  Pipe  Co., 
$103.86;  alternate,  $86.48. 

Crane  Co..  |101.15;  »109.29;  $90.85. 

Atlas  Elevator  Co..  flOS. 

Tay-Holbrook.  Inc.,  198.75;  |104.89; 
186.65. 

Rensselaer  Vjtlve  Co.,  $101.15. 


48 


2/19/47 

Pressure   Regulator  Valve 

Contract  Awarded 

SAN  FRANCISCO,  CaHf.  — Water 
Works  Supply  Co.,  Monadnock  Bldg., 
San  Francisco,  Cftllf.,  awarded  con- 
tract by  Purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall,  San  Francisco, 
Calif.,  for  furnishing  and  delivering 
6-lnch  pressure  regulator  valve  for 
the  Water  Department. 


2/19/47  •  43 

ETnulsion  Spray  Tank— Bids  Wanted 

BERKELEY.  Cnllf..  Alameda  Co.— 
Until  Feb.  24.  9.  A.  M..  bids  will  bo 
received  by  the  City  of  Berkeley. 
Wm.  Hunrick.  Jr..  Purchasing  Agent 
and  Budget  Officer.  City  Hall,  Ber- 
keley, Calif.,  for  furnishing  400-gal. 
capacity  trailer  type  emulsion  spray 
lank. 

Speclflcatlonb  obtainable  from  the 
above  office. 


8/19/47  •     42 

Pipe  and   Fittings 
Low  and  Only  Bidders 

VALLEJO.  Calif..  Solano  Co.— The 
Pacific  States  Cast  Iron  Pipe  Co.. 
Rlalto  Bldg.,  San  Francisco.  Calif., 
at  85182.40.  delivery  September  SO. 
submitted  low  bid  to  the  City  of 
Vallejo.  Melvln  F.  Brooks,  city  clerk. 
City  Hall,  Vallejo.  Calif.,  for  furnish- 
ing pipe  and  fittings. 

Other  bids  were: 

America  nCast  Iron  Pipe  Co.,  San 
Francisco,  $6278.  delivery  on  or  be- 
fore March.  1948;  fittings  delivered 
in  October. 

Phoenix  Iron  Works,  Oakland,  8854 
for  fittings  only;  delivery  30  days. 

2/19/47  •  ,2 

Lubricating    Oil— Bids    Wanted 
BERKELEY,  Calif.,  Alameda  Co.  - 
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2/19/47  • 

Diesel   Oil,  Etc.— Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramen- 
lo  County— BidP  will  be  received  by 
ihe  SUte  Purchasing  Agent,  Sacra- 
mento, Calif.,  for  diesel  oil,  etc.,  as 
follows : 

February  20 
QUO.   42820.   Req.   88019: 

20,000    gals,    liesel    oil.    fob    Beau- 
mont. 
QUO.  42821.   Req.  88020: 

18,800   gals.    Plove    oil.    PS    100,   500 
gals,  minimum  tank  dollverv: 
ITiOO  gal3.    to   Cajon    Mtce   Station. 
■5000    gals,    to    Panorama    Pt.    Mtce 

Station ; 
2P00  gais.  to  Burnt  Mill  Mtce    SU. ; 
2200  ga!s.  to  Dry  Creek  Mtce.  Sta. : 
2900  gals,  to  Lake  View  Pt.   Mtce. 

Station; 
IWOO  gals,   to  Fawn  Skin  Mtre    Sta. 
QUO.  42f95,   Req.  E49453: 

25.000    gals,     diesel     oil     for    weed 
spraying,   dellv  Into   state   equip- 
ment D.jit.  4,  neat   Ollroy. 
QUO.  430JS,  Roq.  •.'3049: 

lL»,000  g.als.  dlcsc'i  motor  fuel,  state 
storage    tanks    at    Yreka.    Horse 
Creek,  Ft.  Groff  and  Wlngate 
QUO    <31I6.  Req.  88026: 

20    tons    llq.     asph..    bC-4,     sprear^ 
Wind    Road    Ftockplle,    miles    east 
of  Needles. 

February  21 
QUO.   43120    R«q    62289: 
20  tons  asph.  emuUion.  pene    type, 
fob    Bishop   and    Independence. 


2/19/47  •  43 

Lighting   Standards — Bid   Rejected 

OAKLAND,  Calif.,  Alameda  Co.— 
Only  bid  submitted  Feb.  11  at  $1 1  - 
952  20  by  Taper  Tube  Polo  Co.,  Mo- 
nadnock Bldg..  Sail  Francisco.  Calif., 
wa.s  rejected  by  the  City  of  Oaklanc'. 
Chas.  Don.  City  Clerk,  City  Hall. 
Oakland.  Cat  f..  for  furnishing  light- 
ing !<tandards  and  luminaries  to  be 
used  In  Broadway  between  MacAr- 
Ihur  Blvd.  and  College  Ave. 

2/19/47  •     43 

Service  Gates 

Lew  and  Only  Bidder 

SACRAMENTO.  Calif.,  Sacramento 
Co. — Chapman  Valve  Manufacturing 
Co..  •564  Bryant  St..  San  Francisco. 
Calif.,  at  $1450  each.  300  days'  de- 
livery, submitted  only  hid  February 
18  to  U.  S.  Army  Engineers,  Wright 
Bldg..  Sacramento,  Calif.,  for  furnish- 
ing two  48-lnch  service  gates  for  Big 
Dry  Creek. 
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43 — MACHINERY  AND 
EQUIPMENT 


2/19/47 

Fire  Engine 

Low  and  Only  Bidders 

STOCKTON,  Calif.,  San  Joaquin 
Co.— Mack-International  Motor  Truck 
Corp>.  1745  Folsom  St.,  San  Francisco. 
Calif.,  at  814,717.33.  8397.80  closed  cab, 
300  days'  delivery,  submitted  the  low 
bid  February  17  to  the  City  of  Stock- 
ton. B.  L  Trahem,  city  clerk.  City 
Hall.  Stockton.  Calif.,  for  furnishing 
triple  combination  pumper. 

American -LaFrnace-Foamite  Corp., 
San  Francisco.  Calif.,  at  $15,222.67. 
350  days'  delivery,  submitted  only 
other  bid. 


SUB-CONTRACT 
INFORMATION 


STEEL 


USED  MATERIAL 

7S  Tons  I  Beams  and  Channel 
Iron  Fire  Escape  Landings    , 
and  Ladders 

SYMON     BROS. 

Wreckers 

E.  Mtk  St.  at  22Hd  Aveaue 

OAKLAND 

Pboae     ....     Kiileg  2-3771 


2/19/47  43    2/19/47 

^^^RAllT^n^^'?^^*"*"**  I  Air  Conditioning    System 

BAKBR8FIELD.  Calif..  Kern  Co.-  I  Contract  Awarded 


^« 


€onsttfflers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 
575  Berry  Street  Phone  MArket  3121 


W*  Are  kmmdy  to  Iwy/m  Your  Requ/remeiits 

tor 


ffikOV  MIXED 


2/19/47  •     44 

Painting,  Etc.— Low  and  Only  Bidders 

LONG  BEACH,  Calif.,  Los  Angeles 
Co. — R.  A.  Newman,  P.  O.  Box  149, 
McMlnnville.  Ore.,  at  813,228.  sub- 
mitted low  bid  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer, 838  U.  S,  Appraiser's  Bldg.,  San 
Francisco,  Calif.,  for  interior  and  ex- 
terior painting,  etc.,  at  the  U.  S.  Post 
Office  Bldg.,  Long  Beach,  Calif. 

Other  bidders  February  18  were: 

Sharp  &  Hill.  Riverside.  Calif.,  815,- 
928. 

Grohne  po.,  Decatur.  111.,  818,773. 

Chartler  Co.,  San  Diego  ,Callf.,  820,- 
210. 

Gayton  Engineering  Co.,  Hunting- 
ton Park,  Calif..  820,740. 

Chris  Helnsberger.  Los  Angeles, 
Calif.,  828,800. 

Llpe  &  Just,  Long  Beach,  Calif., 
837,500. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


FOUNDATION,  82800;  998  Oilman: 
owner,  Harry  Korkos,  Gllman  \nd 
Griffith:  contractor.  Jaa  Wilson. 
1459  Ortavla  St 
D^'ELLINGS,  six  1-story  fr,  88800 
each;  W  30th  Ave  50,  75  N  Quln- 
tara;  S  Ortega  32.0.  57.6,  82.6  and 
107.6  W  4Cth  Ave.  owner  and  con- 
tractor. Claude  T  Lindsay,  Inc,  8824 
Tar.ival  St. 

TAVERN.  l-3tory  frame,  84.000;  K 
Monterey  Blvd  175  W  Edna  St; 
owner.  Tony  Mullanary,  568  Mon- 
terey Blvd ;  contractor,  J  Mickel- 
son.  750  Foerster  St 

SIGN,  electric.  81500;  SE  Cor  Post 
and  Stockton  Sis;  owner.  Western 
Pacific,  Peat  and  Stockton;  con- 
tractor, Elec  Prcd  Corp.  910  Har- 
rison St. 

AI,TER  printing  plant.  870,000;  5700 
3rd  St;  owner,  Alcjjar  California 
Coi-p.  premises;  contractos,  Hass 
&  Rothchlld,  328  Merchants  Ex- 
change Bldg;  engineer,  L  H  Nish- 
kian,   1045  Sansome  St. 

DWELLING,  l-8tor>-  frame,  810.000; 
nVv  Cor  Sloat  Blvd  and  Parasio 
P'ace;  owner,  John  Goggin.  214 
Van  Ness ;  coniracior,  C  L  Wold 
Con.slr  Co,  4412  ffulton  St. 

ALTER  store,  82000;  1266  McAllis- 
ter St ;  owner  and  contractor,  Peter 
F.aglo.    pre.Tiises. . 

DWELLING,  seven  1-story  fr,  87000 
eacfti;    SW   Cor   Suylse   Way    and 


SAN    FRANCISCO 


ALTFR     guest     house,     810,000;     833 
Hyde  St;  owner.  Rose  Wilson,  3006 
Turk    St;    contractor.    Metropolitan 
J^j'/jslr  C-o.   Ill   New   Montgomery. 

CHITRCH.  one-.story  frame.  870,000 
SW  Cor  19th  Ave  and  Eucalvptus- 
owner,  Col'cgc  City  LakesMe  Pres- 
bylterian  Church.  19th  Avenue  and 
Ocean  ;  contracl;  not  let ;  architect 
Vincent  Rancy,  233  Post  St. 

ALTER  store.  $1250;  1022  Grant  Ave; 
owner,  Jlng  Wo.  pr?m;  contractor. 
Carl  J  Fung  .4  Co.  777  Broadway. 

DWELLINGS,  two  l-«tory  frame. 
88000  each;  SW  Cor  Garcia  Ave 
and  Idora,  SE  Garcia  40  NE  Pa- 
checc ;  jwner  and  builder.  E  Vig- 
natl  and  F  Frank.  4646  Mason  St. 

FI..A.TS.  three  2-Btory  frame,  810,- 
00  0cac;i;  E  42nd  Ave  1.50,  1Y5,  :?0«) 
S  Lincoln  Way;  owner  and  build- 
er, Poyd  C  Lindsav  Co,  1176  Ale- 
many  Bvld. 

.A.LTFR  dwelling,  $3000;  3020  Clay; 
owners.  Drs  L  Fabor  and  M  Tuck- 
ler,  c/o  cfitr;  contractor.  Leonard 
Salomon.   1734  Brodertck   St. 


O'NEILL   LUM3ER   CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


199)   Evan*  Av«. 
San    Franri«<.o.   Calif. 

PkoH*:  GArfield  9110 


...YARDS    AT... 

755    County    Ro.id  507   Bonanza    Road 

SjnCarloi.   Calif.  Laa  VaRas,   Navada 

rh<,„e:  San   Carloa   204 1  M  Phone:   Lm  Vagaa   1344 


"For  a  Square  Deal  Call  (rNeiir 


Boilers . . .  High  Pressure  &  Heating 

NEW     AND     REBUILT 
All  Sixes  and  Types  of  Sfeel  Tanks 

OCEAN    SHORE-IRON    WORKS 

S50  Eighth  S«r«*»  Phen*  UNdcrhill  4310  S«n  Francisco 


W 


mmmT 


^mM-mmm 


.HORN 


A.  C.  HORN  COMPANY.  INC. 


I..»n»<Tiii    ''Ir. .  t     >,iii 


M       ■    M.I 


Monufocturer  \    of    Matmalt     for     Suildi  irj     Cor 


unit   ^i<iT 


Sawyer  St ;  W  Sawyer  25.  50.  78.  106 
and    186    y    SurrlHe    Wav ;    owner 
«nd    builder.    F    K    Thorinson,    20C 
Granada   Ave 
ALTER    3torc.    81700:    1025    McAllis- 
ter St;  o^^•ler.  Cerciat  Lidry.  prem; 
contractor,  J   A  Gordon,  252  Chat- 
tanooga   St. 
DWELLING,    1 -story    frame.    87800. 
E  45th   Ave  750  S    Faraval ;   owner 
and  builder,  Claude  T  Lindsay,  Inc 
8824  Taraval  St. 
DWELLINGS,    two    1 -story   fr.   88000 
each;   W    10th   Ave   100  and    125   N" 
Ulloa;   owner  and   builder,  B  Fee- 
rick,  795  .list   Ave. 
SIGN,   electric.   82fX)0;   411   O'Farreil; 
owner,  Columbia  Hotel,  prem ;  con- 
tractor. E»ec   Prod  Corp,  910  Har- 
rison  St 
DWELLINGS,   four  1-story  fr,  8»0"0 
each;    SE   Bright    and^  Sargeqt;    S 
Sargent  25.  50,  75  E  Bright;  owner 
and   builder,   James   C   Duemer   & 
Son.  63  Beale  St. 
ALTER  dwelling,  52500;. 1231  Folsom 
St;     owner,     Louis    D    Selva,     1221 
Folsom  St;  contractor,  Alf  DeBen- 
edettl,  18  Santa  Tsabel  Ave. 
DWELLING,    1-story    frame,    88000; 
SW  Cor  4t5h   Ave   and   Seal    Rock 
Dr,  owner  and  builder,  E  Solbelm 
•70  4t0h  Ave. 
ALTER  flats,  81500;  1640-4  Bush  St; 
owner,  Julius  Kaplan,  710  44th  Ave, 
contractor,   Faycosn   and    Faycosh, 
1384  San  Bruno  Ave. 
DWELLINGS,   four  1 -story  Tr.  88800 
each;  W  46th  Ave  125  N  Taraval; 
W  46th  Ave  125  S  Sanliago;  E  4Glh 
Ave  68  N  Noriega;  E  46tih  Ave  l50 
S   Santiago ;   owner  and   builder,   C 
T  Lindtay,  Inc,  8824  aTraval  St. 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


ALTER  Garage,  $880;  2330  Octavia 
St ;  owner.  Geo  Wagner,  prem ; 
builder.  Hamlll  Const  Co.  4M24 
Geary  Street. 

ALTR  Store,  8800:  2149  Chestnut  St; 
owner,  Al  Rossi,  prem ;  .  builder, 
Irwin    N    Smith,    1818   30th    Ave. 

ALTER  Dwelling,  8500;  34  East 
Wood  Drive;  owner,  Genevieve 
Gates,  pr«  m. 

ELECTRIC  Sign,  $948,  560  Broadway 
St ;  owner.  New  Royal  Coffee  Shop 
prem;  builder.  Biiimficld  Elec  Slgii 
Co,  965  Folsom    St. 

ALTER  Dwelling,  $900;  3782-84  Army 
St;  owner,  Mr.  and  Mrs  Fra.scn, 
3790  Army  St ;  builder,  ~Charles 
Prjelipp.  3301  Folsom  St. 

ALTER  Store.  8500;  1095  Powell  St: 
owner,  Mary  Lou,  1060  F'owell ; 
builder.  L  J  Landry,  254  Beverley 
St. 

ALTER,  Office,  8700;  36  Monterey 
Blvd ;  owner  and  builder,  Wm 
fM^^ors.    prem. 

DWELLINGS  (1-story,  frame)  (3). 
86800  each ;  SE  corner  Moraga  and 
Great  Highway.  E  Great  Highway 
25.  50  S  Moraga;  owner  and  build- 
er. Marvel  Home  Builders.  2015  29th 
Ave. 

REPAIRS,  81000;  43  Buena  Vista 
Terrace;  owner,  Dr  Glaung  Sipes, 
premises ;  day  work. 

CONCRETE  BULKHEADS.  81000; 
1200  Larkin  St;  owner  and  builder, 
G  P  W  Jensen  &  Sons,  Inc,  320 
Market  St. 

BUILDING  (class  C.  steel).  89250; 
1325  Potrero  Ave ;  contractor.  A  H 
Wilhelm;  engineer,  H  M  Engle. 

BUILDINGS  (i-story.  frame)  (2), 
88500  each ;  SW  comer  Rock  Alley 
and  Idoha  Ave,  S  Idora  Ave  30  W 
Rock  Alley ;  owners  and  builders, 
Eugene  Vignatti  and  F  C  Frank. 
4645  Mls.sion  St. 

BUILDING  (l-stor>-.  frame).  83000; 
200  S  Uncoln  Way  W  46th  Ave; 
owner.  Hugh  M  Savage.  1233  46th 
Ave ;  day  work- 

BUILDINGS  (1-storv.  frame)  (4). 
87000  each;  W  line  48th  Ave  337.6. 
362.6.  387.6  S  Ortega.  E  line  46th 
Ave  168  N  Noriega;  owner,  Gub 
Moeller  St  Sons,  6260  Geary  Blvd; 
contractor,  Amesen  Construction 
Co;  architect,  C  O  Clausen. 


ALTER  &  Repair,  $C00:  639  54th  St; 

owner,   T   Zunmo:    builder.   I    Val- 

lerza.   1*X»  Sherman   at.  Alameda. 
ALTER.  $300;   812   Ui.lon   St;   owner. 

and  builder.  Wm  Ross,  1234  8th  St. 

St. 

ALTER.  8500 ;  3046  Maple  Ave ;  own- 
er. Mrs  Jones.  3046  Maple  Ave; 
builder.  N  L  Ashton,  2401  MacAr- 
thur    Blvd 

ADDN.  $600;  6335  Heather  Ridge 
Way:  owner  and  builder.  Alan  R 
Scoft. 

ALTER  Sr  Repair.  8516:  835  Chester 
St;  own^r,  and  builder.  Parks 
Chapel  M  E  Church,  836  Chester 
St. 

DWELLINGS,  two  1-story  6-room, 
$'!000  cacli;  10414-18  Dante  Ave; 
owner  and  builder,  J  M  Walker, 
1651-D  University  Ave.  Berkeley; 
architect,  Paul  Hammarberg,  No  2 
Norwood  Ave,  Berkelev. 

DUPLE.  l-stor>-  6-room."  88500:  2506- 
2507  Parker  Ave ;  owner  and  con- 
tractor, A  Steffensen.  1300  Web- 
ster St. 

SHOP*.  8576:  66«)8  Foothill  Boulevard; 
owner  and  builder.  Z  Z  Miller.  6622 
Foothli;   Blvd. 

GARAGE,  l-story  concrete.  $1505; 
3073  Broadway ;  ov.ner.  McClair 
Motor  Co.   prsmL^ea ;   contractor.   A 

5  Holmes.   1630  Webster  St. 
ALTER    dwelling,    $1750;     2121     64th 

Ave;  owner  and  contractor,  Harrj- 

R  Beggs.  2123  64th  Ave." 
ALTER.  $1000:   lO.-'.O  Wa.shlngton  St; 

owner.    Collisehorn    Estate,    prem; 

contractor.   W   M  Towle,  554  C   St. 

Hay  ward. 
DWELLING,    l-story    2-room.    $2000; 

1923    fi2i.d    Ave;    owner.    G    Wright, 

premises;    contractor,    E    H    Sledd, 

R328  E  14th  St. 
ALTER,  81900  8501   San   Leandro  St; 

owner,   J    M    S'piegelman,    33   Ritch 

St,  San  Francisc.T;  contractot,  C  H 

Thrams.  1100  6th  Avfe. 
ALTER.  fS50;  354  Hobart  St;  owner. 

A  R  Ponn,  piem ;   contractor,  C  H 

Thrams,   1100  Gth  Ave. 
SIGN,    electric,    $850;    1324    Fruitvale 

Ave;  owner,  L  Goldforb,  premises, 

contractor,  Scott  Sign  Service,  Box 

183.  Vallejo. 
ADDITIONS,    concrete,    $420,000;    479 

45th   St;   owner.  Pacific   Tel   A  Tel 

Co,  l-iO  New   Montgomer>'l   St,   San 

Francisco :  contractor,  N  JH  SJobcrg 

6  Son.  5604  E  16th  St;  architects. 
Thomsen  &  Wilson.  315  Montgom- 
ery   St.,    San    Francisco. 

SAN   JOSE 


Jose  Ave;  o^^Tier  and  contractor, 
Graiigers  Btisiness  Organisation, 
2722   L  St.   Sacramento. 

ALTER  restaurant,  $2500;  Bl  Ca- 
mlno  Real,  Mta  View;  owner, 
Flynn's  Inn,  premises;  contractor, 
W  H  Sch  warts.  484  6  11th  St,  San 
Jose 

ADDITION.  $4000;  Pine  Lane  and 
Cherry.  Los  Altoo;  owner.  E  Wil- 
bur, premlsec;  contractor.  V  M 
Brown.  1226  Middlefield  Road,  Palo 
Alto. 

DWELLING,  87000:  Lot  30.  Rose- 
wood Ave;  o>»-ner  and  builder.  E 
DeLeve.  1017  Lincoln  Ave,  San  Jose 

DWELLING,  $0000;  8rd  St.  Camp- 
bell ;  owner  and  builder,  J  W  Fierce 
P  O  Box  76,  Campbell. 

GARAGE  and  storeroom,  private. 
$1000;  3601  Middleftek!  Rd;  owner 
and  builder,  R  Ten  Bro«ck,  prem. 

ALTER  and  addition,  $1000;  446  Ma 
gellen,   San  Jose ;   owner  and  con- 
tractor. John  Fletcher. 

ALTERATIONS.  $1000;  Balnter  Ave, 
Saratoga ;  owner,  R  Nceman,  prem ; 
contractor,  G  J  Lauer,  876  Minne- 
sota Ave,  San  Jose. 

DWELLING.  $7000;  Route  2,  Box 
290,  Grant  Rd,  Mtn  View;  owner 
and  builder,  AJnello  Crespl.  Route 
2  Box  290-A  Grant  Rd.  Mtn  View 

ALTERATIONS,  $1000;  Bolnter  Ave 
off  Saratoga-Los  Gatos  Rd;  owner 
and  contractor,  G  J  Lauer. 

DWELLING.  $4000;  Lot  33,  Stowe 
St;  owner  and  baildev,  J  J  Bridges. 
1909  Stowe  St,  San  Joae. 

DWELLING,  $2750;  Lot  96,  Rengs- 
torff  and  Rocky  Mtn  View ;  owner 
and  builder,  Frank  B  Soto,  1247 
Hampshire  St,  San  Francisco. 

DWELLING,  $7500;  Lot  8,  Revey  St, 

.  Rose  Manor  Tract;  owner  and  con- 
tractor, Richard  Hart,  144  Mc- 
Creery  Ave,  San  Jose. 

DALY   CITY 


Brown ;  owner,  Oscar  8pana. 

DWELLING  and  garage.  $7000;  2115 
CorTiell;   owner,   Frank  Robertson. 

DWELLINGS  and  garages,  two,  $6,- 
000  each;  625-36  W  Terrace;  own- 
er and  builder,   Llo>d   D   Hibner. 

DWELLING  and  garage,  $6000;  260 
Woodrow ;   owner.   A  H   Leisn. 

APT  over  garage,  $6000;  1340  Lin- 
den ;    owner.    Lillian    L   Douglas. 

DWELLING.  $5075;  3021  S  4th  St; 
ov/ner.  Ervln  A  Wirth. 

DWELLING  and  garage.  $4600;  1930 
S  4th  St;  owner.  W  E  Holt;  con- 
tractor, Holt  &  Miller. 

SLEEPING  rms.  $4000;  1126  Prince- 
ton; owner,  F  B  Rowland;  con- 
tractor, Germain  A  Kavanagh.  2009 
Cornell. 

ADDN  to  dwelling,  $1500;  2141  Far- 
ris;  owner,  Rufus  A  Phillips 

ADDN  to  store,  $1000;  1141  Fulton, 
owner.  H  S  Crocker  A  Co;  con- 
tractor. Fisher  A  McNulty,  610-12 
Mattlei  Bldg. 

ALTER  bldg.  $1000;  1514  Van  Ness; 
owner,  Fred  Kurx  Motors;  con- 
tractor, Fisher  A  McNuUy.  810-12 
Mattlel  Bldg. 

SHED,  $1000;  560  Broadway;  owner, 
J  W  Mooser,  Jr. 

ALTER  store,  81000;  21S1  Tulare; 
owner,  Edward  C  White;  contrac- 
tor, Y»ger  A  Yager. 


Completion  Notices 


ALAMCOA  COUNTY 


Recorded  Accepted 

Feb  18.  1947—3105-07-09-11  38th  Ave 
OHkl:ind.     J    W    and    Julia    Slg- 
wald  to  Edward  F  Grady. 
February  17,  1947 

Feb  18,  1M7— LOl'  1  Blk  G.  Tract 
708,  Eden  Twp.    Stanley  M  Davis 

to  whom  It  may  concern 

February   10,   1947 

Feb  17.  1M7— PTN  LOTS  1.  2  and 
3  Blk  C.  map  re-sutxllv  of  ptn 
Peterson  Tract.  Hayward.  I>eal4e 
J  and  Floia  H  Rogers  to  whom 
It  may  concern-February  17.  1947 

Feb    17.    1947— «Sth    AVE    and   San 
Leandro    Blvd,    Oakland.     Barr- 
Foods,  Inc  to  The  Billorbud  Co . 
February   11.  1947 

Feb  17,  iM7^rON  GREENLY  Drive, 
141.04  and  181.04  S  Edwards  Ave, 
Oakland.  David  L  Oreenberg  to 
O  O  Vest February  11,  1947 


SAN    FRANCISCO 


Recorded  Accepted 

Feb  17,  1947— NE  SAN  BRUNO  Ave 


OAKLAND 


ADDITION      8800:     4b3     9Sth      Ave: 
owner  and  builder.  R  A  Hanson. 


ADDN  to  business  bldg,  $3750;  519 
Emoiy  St;  owner,  Prodel  Corp; 
contractor,  Paul  N  Parker.  341 
Ravmond  Ave. 

BUSiNB^SS  bldg.  $1000;  781  N  13th 
St :  owner  and  builder,  Charles  C 
Wil.son. 

OFFICE  bldg.  $750,000;  95  Almaden 
Ave;  owner.  Pacific  Tel  and  Tel 
Co;  contractor.  Swlnerton  &  Wiii- 
berg  Co,  225  Bush  St.  San  Fran- 
cIpco. 

ALTER  bu.siness  bldg.  $500;  396  N 
l.st  St,  owner  and  builder,  Borchor 
Brothers. 

ALTER  businc!  bldg.  $600;  448  N 
Santa  Clara  St;  owner  and  con- 
tractor.  Gieco  &   Foley. 

DWELLING.  $8000:  711  N  6th  St; 
owner,  Sam  Yoshlharo;  contractor. 
Fisci  Bros.  70  E  Williams. 

ALTER  business  jldg.  $1875;  350  N 
First  St ;  ov.ner  and  contractor.  Se- 
curity Warehouse. 

DWELLING,  $9000;  176  Rainier  St; 
owner  and  builder.  Ratner  &  Myers. 

REPAIR  dwelling  foundation,  $500; 
53  S  9th  St ;  owner  and  contractor, 

DWELLING.  $10,000;  874  N  15th   St; 

owner.     A    Scionte;    contractor,     S 

Gnardino.  *     y 

ALTER    acccssjry    bldg,  ^2500;    114-^ 

.STlierman ;    owner  and   builder,    Ida 

K  Donnan. 
DWELLING,    S6500:    173    N   25th    St; 

onnr-   and    builder,   N   M   Stacy. 
ALTER  office,   $40,000;    123   N   Third 

St  ;   dwr.pr,  Cortese.   Lo   Nous  &   Lo 

Due;  cont'-nclor,  E  A  Hathaway  A 

Co.    Ii75   Glen    Evrlo   Ave. 
ALTER    bus^mcs    bldg.    $3500;    38    b 

2nd    St,     jwnor,    Gloria    C    Ferro; 

contractor.  E  A  Hathaway  ant'  Co. 

1176  Glen  Eyrie  Avt. 


WAREHOUSE  and  OFFICE  BUILD- 
ING. $1500;  Lots  7.  8,  9,  Block  9, 
Vista  Grande  Tract;  owner,  San 
Francisco  Gravel  Co,  1861  Junlpero 
Serra  Blvd;  builder,  Dan  Goodwin, 
1861    Junlpero   Serra  Blvd. 


SOUTH   SAN   FRANCISCO 

OFFICE  BUILDING  (wood  frame, 
18x20  ft),  $2000;  158  S  Linden  Ave; 
owner  and  builder.  Atlas  Lead  Co, 
S  Linden  Ave. 

FRESNO 

ADDN    to    htore    and    apts,    $11,000; 

2220  Invo;  owner.  Valley  Glass  Co. 
DWELLING,  $7200;  332  Garland   St; 

OTvner,  Walter  C  Kllnkle. 
DWELLING  and  agrage,  $V000:  2116 

Brown  .  owner,  Harold  Dixon  ;  con- 

trrtctor,    Oscar    Spana. 
DWELLING  and  garage,  $7000;  2105 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  .  .  .  Efficient  Erection  Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 

All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17th  8C  WISCONSIN  STREETS,  SAN  FRANCISCO,  10 

Phone  HEmlock  1480 


SANTA   CLARA   COUNTY 


TANKS,  two  storage.  $1000:  293  aa:: 


THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 


TILE  CONTRACTORS 


V 


Shower  Dears 

THb 

EiielesHr«s 

Medicine  Cabinets 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
.  and  REPAIRING 

'Not  How  Cheap  But  How  Good" 

253  MINNA  STREET 
Phone 
YUkoa  6-1 4S9 


RESIDENCE  STEEL  CASEMENTS 

In  24  types  ond  sizes   approved  by  the  Metol  Window   Institute 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


e  Mor*  daylight 
e  B«lt«r  ventilotion 


e  EatUr  opening 
e  Sof«r  cl*aning 


•  Superior  w«athor-lightne»t 
e  B«ft«r  tcr*«ning 


Why  use  ordinary,  old-fashioned  windows,  when  modern  Fenestra  Win- 
dows offer  you  all  these  plus  values?  Write  or  call  us  for  funher  information. 


NKHkCeMi  Ment 

U10  Sixty-ThM  St.,  Imeryvllle 

Oakland  t,  California 

PHan*!  Olympic  Itl* 


D  E  T  R  O  I  T    S^  EEL     PRODUCTS 


local  Saloc  Office 

946  liMf  tirffl.,  335  Mentcemory  St. 

San  fronciKO  4,  California 

Phone:  Dowgloi  0090 


u 


PAGES 


DAILY    PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  19.  1947 


«l-l>^  SB  from  St  Paul  Avenu«. 
A  L  and  Ross  Verdler  ley  whom 
It  may  concern February  11.  1M7 

Feb  11,  1M7-  -S  CHESTNUT  8tre«t 
103-1^  E  Powell.  Angelo  and 
Eda  Coatarzc  to  Jos  R  FlUppo.... 
February    19,   1M7 

Fdt»  17,  1947--SB  QUINTAIIA  and 
48th  Ave,  E  48th  Ave  25,  50  and 
75    S    Quintaxa.     Strawther    Co, 

Inc  to  whom  it  may  concern 

„ „ ...JTebruary   17,  1947 

Feb  12,  1M7— 1701  MONTGOMERY 
St.  Plllsbur>'  Mills,  Inc  to  Mill 
Kngrg  &  Mach  Co Feb  12.  1»47 

Feb  15,  1947— B  MISSI&SIPPI  55 
N  Mariposa.  Frank,  Maria  and 
John  Tlvio  to  .Mariposa  Constr 
Company. February  12,  1947 


Liens  Filed 


ALAMEDA  COUNTY 


Recorded  Amount 
Feb    18,   1947— PTN    LOT    189,   map 
Chen y land,  Eden   Twp.    T  Mey- 
ers vs  J  V  Dowin „ $1,068.25 


Classified  Advertising 


1—    MISCELLANEOUS 


Are  you  Interested  In  well-timlned 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS,  BNOINKBR8, 
DRAFTSMEN,   SURVEYORS.  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS.    OFFICE    HELP. 
For  further  Information  call 
B.   STEVENS,   GArfield   1817 
Technical  Posltlone  Agency 

UdOKKekPINfi  SERVICE 

All  taxes,  payrolls  for  business  flrme, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  ■mail.  SDEDa- 
bright    4462.  ^  (tf) 


An  AccountiP);  Service  for 
Contractors  Only 

Income    taxe.q,    payroll    taxes,    book- 
keeping service  by  people  who  know 
the  contracting  business 
65  Ninth  Street 
HEmtock  0929                 San  Francisco 
EXPERT  DRAFTING  SERVICES. 
FREE    LANCE.     Phone     ORaystone 
<243- ^ (tf) 

2—     HELP  WANTED 


Non-Responsibility 


SAN    FRANCISCO 


Feb  13,  1947— NE  SANTA  ROSA 
Ave  400  NW  Mission  St.  Dept 
of  Veterars  Affairs  of  State  of 
California  as  to  improvements  on 
property. 

Feb  15,  1947— N  GEARY  BLVD  95 
W  22nd  Ave.  Isidore  Cohen  as 
to  improvements  on  property. 


Electrical  Permits 


SAN  FRANCISCO 


ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  Sal.  open. 
Chas.  A.  Langlals  Co.,  474  Bryant 
St..   San   Francisco. 

Senior  architectural  draftsman,  per" 
manent  position  with  well-established 
Berkeley  firm  of  arcbltects.  Phone 
THomwall  4861.  tf 


3— POSITION  WANTED 

CONSTRUCTION  ENGR.  16  yrs.' 
heavy  construction  exp.,  estimating, 
supervising  and  management.  Reply 
Box  219,  c/o  Daily  Pacific  Builder. 

(2/25/47) 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS,  STACKERS. 
TRUCKS.  Pacific  Carriem.  Oakland. 
KB   4-lfl61. 


TRANSITS.  $17  per  month.  Danie. 
McFarland.  624  Second  Ave..  Phone 
BAyview  7804. 


BUCKEYE  TRENCHING  MA- 
CHINE.    Maximum    depth    17    ft.,    40 

in.  wide;  operated  fully  equipped. 
Scott  Co.,  EX.  6741  2/24/4X, 

6—         FOR  SALE 

Corrugated  ALUMINUM  SHEETS. 
IP  gauge.  .036-in.  45>4x06-ln.  Alum- 
inum Products  Co.,  .3245  16th  Street. 
Phone  UNdcrhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8260. ftf> 

WOOD  LATH  aiid  BUILDING 
PAPER,  Reilly  Bros.,  OLymplc  6572. 

tf 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sahomaker.  Rte.  2.  Box 
785.  Los  Altos,  fhone  Los  Altos  2930. 
(tf) 

HUOhKs  KKHMAM  TtdVAT 
ABOUT  CRANES.  Model  MC-4.  new; 
7-ton  capacity ;  12  to  18  ft.  telescoping 
booms.  Weight  appr.  15  tons.  Mounted 
on  International  2-9  heavy  duty  gaso- 
line tractor.  52  B.H.P.  Phone  8U.  8918. 
2/19/47 

FOR    IMMEDIATE    SALE 
USED     THREADING     MACHINE. 
good      shape.     Contact      Mr.      Thiele, 
TWInoaks  3622.  2/19/47 


GASOLINE    PUMP 

Used  Tokiieim  Meter  Pump;  working 
order.     Bargain. 

MIXER 
TJsed   Dry   Mixer  siilt.-ibic  for  mixing 
.500  to  1000  lb.  hatches.    Bargain. 

QASOLINE   HOIST 
Gocd  used  Ga.snline  HolHt  with  cable 
Huitnblc     for    building     construction 
Bargain. 

ROOFERS 
3  Shingle  Cuttf-ra 

MOTOR 

6-hp.  rebuilt  Weatlnghoute.  220-voltB 

Phone   UNderhlll   3838 

(tf) 

Machinery,  anything  to  sell,  let  ua 

sell    it.    Any    Machinery    wanted,    we 

will    find    it    for    you.    INDUSTRIAL 

SERVICE  CO.  TWInoaks  6096. 

2/26/47 


2506  2633\4  Polk;  owner,  Cardelli; 
contractor.  Malm  A  Welter;  1  out- 
let; 4  plugs. 

2WT  1697  Valencia;  owner,  W  P 
Fuller  &  Co;  contractor.  Liberty 
Elec  Co/  motors;  gas  heater  fan. 

2508  1381  Polk;  owner,  Austin 
Cafe;  contractor.  Liberty  Elec  Co;  2 
outlets.      • 

2609  -  2510  Various  locations  and 
owners;  contractor,  Q  R  S  Neon  Co; 
Bigns. 

2511  32  Margaret  St:  owner,  E  J 
Lehman;  contractor  Dowd-Seid  Elec 
Co;  temporary  saw. 

2512  26th  Ave;  400  ft  N  Ortega 
Ave;  owner.  Rude  A.  Lipman;  con- 
tractor AsRt  Elec  &  Mach  C6;  tem- 
porary  Eaw. 

2513  212  Sweeney;  owner,  John- 
son ;  contractor.  Eureka.  Elec  Co ; 
1  outlets ;  1  switch ;  2  plugs. 

2914  San  Felipe  E  200  ft  San  Ja- 
cinto; owner,  Crocker  Co;  contrac- 
tor. Eureka  Elec  Co;  temporary  saw 

2515  615  Andover;  owner.  Hunt- 
er: contractor.  Eureka  Elec  Co;  S 
outlets ;  7  switches ;  7  plugs ;  service. 

2516  9.V)  Mason ;  owner.  Fairmont 
Hotel;  contractor,  Flscjher  Elevator 
Co :  motors. 

2517  9    Main    St;    owner,    Kenyon 

Spencer      Inc;      contractor ; 

special. 

2518  1S15  Eddy:  owner,  C  R  Rei- 
chel  Eng  Co ;  contractor.  Atlas  Elec 
&  Eng  Co;  wire  fcr  boiler  controls 

2519  140  Geary;  owner.  Malloch 
Schwab;  contractor.  Atlas  Elec  & 
Eng;  5  outlets,  1  switch;  5  plugs. 

2520  140  Geary:  owner,  Ed  Fried- 
mar.;  contractor.  Atlas  Elec  &  Eng; 
40  outlets;   13   switches;    10  plugs. 

2P21  Calif  and  Ma&on  St;  owner. 
Mark  Hopkins  Hotel;  contractor  H 
C   Reid  &  Co;    feeder  alterations. 

2522  609  Sutter;  owner,  Safeway; 
contractor.  Mohrdick  Elec  Co;  24 
outlets;    j8    switches;    40    plugs. 

2523  2527  various  locations  and 
owners;  contractor,  .\tlas  Elevator 
Co;  1  outlet;  1  switch;  motors;  spe- 
cial. 

2528  SB  cor  Oeary  &  Stockton; 
owner.  v7ity  of  I*ari8;  contractoi 
Geo  F  Brayer;  alterations. 

2!529-25.%  various  locations  and 
owners;  centractor.  Malm  A  Welter; 
motors. 

2881  168  Geary;  owner,  Dr  Betts; 
contractor.    Malm   &  Welter;   special 

2532  3eo  Pine  St;  owner,  Phoenix 
Indfcnmitv  Co;  contractor.  California 
Elec   Com»tr  Co:   alterations. 

2533  168  1st  St;  owner  and  con- 
tractor, California  Elec  Constr  Co; 
32  outlets; -8  plugs;  service;  motors. 

2534  539  Shi^ldn ;  owner,  Blum  & 
?on;  contractor.  Grandi  Elec  Co;  12 
outlets;   10  switches;   16  plugs. 

2535  2337  Vallejo  Street:  owner. 
RodenKranz;  contractor.  Grand!  Elec 
Co;  6  outlets;  4  switches;  5  plugs; 
motors. 

2536  2S6  Rhine ;  owner,  G  C  J||h»- 
Hon :  contractor.  Arc  Elec  Co;  10 
outlets;  11  switche;  13  plugs;  cable 
service. 

2537  131  Mission  St;  owner : 

contractor,  Beecon  Elec  Co;  temp 
saw. 

2538-42  various  locations  on  Bridge- 
view;  owner,  Carraro,  contractor,  A 
J  Ferrera;  10  outlets;  lO  bwitcheb; 
10  pbigs ;   sei-vico. 

2548    162  Taylor  St;  owner,  .  „ : 

contractor  Golden  Gate  Electric  Co; 
repair  fire  damage. 

2544  2816  Clay   St;   owner,   

contractor.  Golden  Gate  Elec  Co-  2 
outlets;    repair  (Ire   damage. 

2545  1734  Post  St;   owner : 

contractor,    Joh:i    Phllis;    1    plug. 

2546  1536  Evans  Ave;  owner.  Wil- 
liam   raaffe   Co;    contractor,    Cimino 
Elec    Co;    129    outlets;    21    switches 
nervlce :   motors. 

2547  488- A  Hayes  St;  owner ; 

contractor,  Cimino  Elec  Co;  8  out- 
lets; 3  switches;  7  plugs,  service; 
motors. 

2ti48-49  Various  locations  and  own- 
wrs;  contractor,  Atals  Htg  &  Vent 
Co;  motors. 

2tj60-51  Vanotis  locations  and  own* 
ers;  contractor.  Strom  and  Smith; 
temp.  Kaw. 

2.'V52      *000    Geary;    owner ; 

contracti  r.  Century  Elec  Constr  Co; 
alteralion.i. 

2553-57  Various  locations  and  own- 
ers; contractor.  Electrical  Products 
Corn;  signs. 

2568  5411  Geary;  owner,  Ramay 
Maiket;  contractor,  Fureka  Electric 
""o:  alterations. 

255t  1672  Market  St;  owner.  Pel- 
lalr-  contracior.  Eureka  Elec  Co;  3 
outlota;    3    swlt;he'. 

2580  2011  lt9K  Ave:  owner.  Ben 
Johnson;  contractor.  Weber-Conroy ; 
12  nutlfts;    12  switches;    12  plug.s. 

2581  936-8  Valencia  St;   owner,   B 


POSITIONS   OPEN 


S-667— JR.  ENGR.,  pref.  grad.  with 
some  steel  detailing  exper.  Perm. 
Salary  open.  San  Francisco. 

3-564  —  SPECIFICATIONS  WRIT- 
ER, exper.  on  government  work, 
bldgs.  and  genl.  construction.  Long 
Job.  1390  month.  44-hour  week.  San 
Francisco. 


ENftlNEIRINO  SOCIITIES 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

QArlMd  t24t 


Morrow;  .contractor,  Weber-Conroy; 
8er^•lce ;   motors. 

2562-4  Various  locations  and  own- 
ers; contractor,  Luna's  S'ervlce  Co; 
signs. 

2565  6  Various  locations  on  44th 
Ave;  owner  Ruegg  Co;  contractoi, 
MacCabo  Elec  Co:  £2  outlets;  40 
fcv/itches;  38  plugs;  service. 

2567  1697  Pulton;  owner,  Mona- 
han  &  Stauffacher  Co;  contractor, 
MacCabe  Elec  Co;  1  plug;  motors. 

2568  1700  Folsom  St;  owner.  Mu- 
tual Woodworkmg  Co;  contractor, 
MacCabe  Elec  Co;    motors. 


OAKLAND 


44009  534  23rd  Ave;  owner,  Dal; 
contractof.   Red  Top  Elec;  heater. 

44010  7016  E  14th  St;  owner.  R  B 
Jones,  contractor,  Albert  Redman; 
switches. 

44011  9623  Holly;  owner,  Stevens- 
contractor,  Brcadman  Elec;  plugs 
alterations. 

44012  1292  62nd  Ave;  owner,  Slllg- 
man;  contractor,  Conrad  Elec;  out- 
lets. 

44013  1205  Broadway:  owner.  Scott 
Sign  Service ;  contractor,  Allan  W 
Ellsberg;    alterations. 

44014  1797  7th  St.  owner.  Scott 
Sign;  contractor.  Allan  EUesberg; 
siiifn :  new  installation. 

4401.')  6926  East  14th  St;  owner. 
Liquor  Store;  contractor,  Del  Monte: 
sign. 

44018  1652  iSth  Ave;  owner.  Arcfi- 
amboult.'i  Grocery,  contractoi,  Del 
Monte  Elec  ■   sign. 

44017  3015  38th  Ave;  owner.  Berts 
•Cramer;  contractor.  Del  Monte;  sign. 

44018  6447  E  14th  St;   owner,  Em- 
bee   Food    Center;    cor  tractor,    Del 

Monte:  sign. 

44919  7219  E  14th  St;  ovkTier.  Art'.i 
Liquor  Store;  contractor,  Del  Monte; 
Sign. 

44920  1844  101  Ave;  owner 

contractor,   Del   Monte,  outlf-ts. 

44021  76  Hamilton  Place;  owner 
Martin ;  centractor,  Dimond  Elec . 
switches ;    fixture. 

44022  7518  E  I4th  St;  owner,  E  A 
Robey  Co;  contractor  L  R  Wallaoo 
Jr ;  outlets ;  switches  ;  plugs. 

44023  7518  E  14th  1^;  owner.  E  A 
Robey  Co;  contractor,  L  R  Wallace 
Jr;   fixtures. 

44024  2956  Carlson;  owner.  F  M 
Ireland;  contractor,  Scott-Buttner; 
fixtures. 

44029  2147  10£nd  Ave;  owner,  T  J 
Green:  contractor.  Collins  Elec;  out- 
lets ;    switches ;    plugs 

44026  2155  102nd  Ave;  owner  T  J 
Green;  contractor,  Collins  Elec  Co; 
outlets:    switches;    plugs. 

44027  3319  E  ,17th  St;  owner.  E 
Hendrlcksoii ;  contractor.  T  J  Pet- 
erson :    fixtures. 

44028  33ly  E  17th  St;  owner.  E 
Hendrickson;  contractor,  R  J  Pet- 
erson :  fixtures. 

44029  S63  21th  .;t :  o^vncr.  Glenn 
Moore;  contractor.  R  J  Peterson: 
plugs. 

44030  360  29th  St;  owner.  Dr  C 
A  Poor:  contractor,  L  R  Wallace  Jr: 
fixtures. 

44031  4113  Lyon  Ave;  owner, 
Rose;  contractor,  L  R  Wallace  Jr; 
plugs. 

44032  430  fth  St;  owner,  Kelne 
Reese  Co:  contractor.  Jo*eph  Taloff ; 
(.utiets;    switches;    fixtures. 

44033  10705  E  11th  St;  owner,  Ii 
Taloff ;  contactor.  Joseph,  Taloff , 
fixtures. 

44034  2341  9^th  Ave;  owner.  Nel- 
son; contractor.  It  V  Long;  alter- 
ations. 

44035  i019  Foothill  Blvd ;  <)wner, 
Wllloughby  contractor,  Kent  Klbbe; 
outlets;  switches:  plugs;  alteratioub ; 
new  installnilons. 

44036  2205  96th  Ave,  owner.  Hardy; 
contractoi,   R   F   Long r  fixtures. 

44037  2205  96th  Ave;  ow\er. 
Hardy;  contractor.  R  F  Long;  alter- 
ations. 

44038  c417  Fruitvalc;  owner,  Jim 
Tobin :    contractor,   Gen'l    Neon    Lite: 


HOME  BUILDERS! 

INVESTIGATE 
THIS  PROPOSITION 

Large,  level,  well-drained  buildlrtg 
loS  (IOC  X  125')  in  e  rapidly 
growing  area  in  Contra  Cotfa 
County.  Lots  immediately  adjoin 
a  tubdivition  whoie  developeri 
have  sold  everyone  of  their  con- 
structed homes  and  have  a  long 
waiting  list  of  enthusiastic  pros- 
pects. Cost  of  lot,  with  roads  and 
all  utilities  installed  and  paid  ior, 
$1,050,  in  blocks  of  10  lots.  Spe- 
cial terms  arranged  to  meet  each 
individual  case. 

F.  A.  MARSHALL 
REALTY  CO. 

13S4   Main   St..   Walnut  Creek 


installations. 

44039  1220  Washington;  owner, 
Hughes;  contractor,  Elec  Prod  Corp; 
installing  iigiitlng. 

44040  3680  Broadway;  owner,  An- 
drew Willlamp;  contractor,  B  E 
Campbell;     sign;     insUilllng. 

44041  5319  Foothill  Blvd;  owner. 
Leader  Auto  Supply  Co;  contractor, 
B  E  Campbell  Elec  Prod  Co ;  in- 
htallation    inter. 

44042  1213  7th  St;  owner,  Murra> 
A  Wright;  contractor,  B  B  Campbell 
Prod  Corp;   sign  installation. 

44043  480  Hobart  Street;  owner, 
Hurtz  Garage;  contractor,  Carl  Mon- 
zo;   replace   light  switch. 

44044  9006  E  14th  .'St ;  owner,  Chaa 
Cook;  contractor,  Carl  ^onzu;  wir 

ing. 

44045  9925  E  14th  St;  owner.  Cot- 
tage Diner;  contractor,  Carl  Monxo; 
alterations. 

44046  1827-1827-A  E  22nd  Street; 
owner,  McAdams;  contractor.  J  B 
Crable ;    outlets ;    switches ;    plugs. 

44047  Telegraph  Ave  and  46th: 
owner  and  contractor,  Foster  and 
Kleiser;  outlets:  switches;  fixtures; 
alterations. 

44048  E  14th  St  and  76th;  owner 
and  contractor,  Poster  &  Kleiser; 
outlets;  switches;  fixtures;  altera- 
tions. 

44049  6035  Shattuck  Ave;  owner, 
Shalinsky:  contractor,  C  A  Lang- 
lals ;    service. 

44060  Foot  of  8th  Ave,  Port  of 
Oakland;  owner,  Wilson;  contractor 
C  A  Langlais ;  outlets ;  switches ;  pi. 

44061  Foot  of  t8h  Ave;  owner,  .... ; 
contractor,  C  A  Langlals ;  fixtures. 

44062  9647  MacArthur  Blvd;  own- 
er, Cl.sero;  contractoi,  A  L  Solari; 
saw. 

44063  806  Myrtle  St;  owner.  Mat- 
son  Grocery;  contractor.  Paramount 
Elec;  outlets;  switches;  plugs;  al- 
terations. 

44054  E  Summit  N  29th  St;, owner, 
S  Kulchar  Co;  contractor,  '  Scott- 
Buttner  ;    fixtures. 

44065  6922-21  Ocean  View  Drive, 
owner,  C  R  Sweet;  contractor.  Man- 
ning A  Whltaker;  Atlas  furnace. 

44056  3620  San  Pablo  Ave;  owner. 
Bear  Photo  Ser\'ice;  contractor.  Man- 
ning A  Whltaker;  Atlas  furnace. 

44067  128?  107th  Avenue  ;owner, 
Muriel  Adams;  contractor,  Capitol 
Elec ;    service. 

44058  9312  13th  Street;  owner,  Mrs 
Skipworth ;  contractor,  Capitol  Elec ; 
new    installation. 

44066  456  Jean  Street;  owner. 
Mira  Vista  Bldrs;  contractor,  Scott- 
Buttner;    outlets;    switches;    plugu. 

44060  i!723  Talbot;  owner,  Gobe; 
contractor,  Johnston  Elec ;  outlets ; 
switches;   plugs. 


Rent  Control 

(Continued  from  Page  1) 


never  come  even  close  to  the  prob- 
lem it  pretends  to  attack.  And  ^hat 
problem  is  a  very  real  one. 

"There  are  always  families  who 
do  not  have  the  means  to  buy  or 
rent  a  dwelling'  of  minimum  de- 
cency. Public  housing,  oblijfattd 
by  congress  to  concern  itself  with 
families  in  the  'lowest  income 

froup,*  is^nores  them  with  its  care- 
uUy  drawn  standards  of  regular 
employment,  ijood  credit,  and  so- 
cial status  acceptable  to  the  pub- 
lic housers. 

"These  families  in  greatest  need 
pf  housing  assistance  are  now  be- 
ing aided,  as  they  always  have 
been,  by  direct  help  through  va- 
rious forms  of  private  and  pub- 
lic charity.  It's  the  only  system 
that  has  over  worked. 
Rent  Raised 
"Ironically  enough,  many  of 
these  charity  houses  all  over  the 
United  States,  arc  occupied  by 
families  ^^^th  incomes  well  above 
the  national  averai^e.  It  is  still 
more  ironic  that  public  housing 
agencies  are  somehow  exempt 
from  the  stringent  rent  freeze  im- 
posed or.  private  property.  Pub- 
lic housing  rent  raises  of  35  per 
cent  and  even  00  per  cent  have 
been  reported  recently." 


44061  S720  B  14th  Street;  owner. 
Golden  State  Realty  Ca;  contractor, 
Matson  Elec  Equipment  Co;  outlet*; 
switches. 

44062  298  Fairmount  Ave;  owner, 
Wm  Pearce;  contractor,  Matson  Elec 
Equip;  switches;  install  fan. 

44063  4615  Tidewater;  owner.  Bay 
Area  Lumber;  contractor,  Clifford 
Elec;    addition. 

44064  2363  Liemert  Blvd;  owner. 
Mrs  Redpath;  contractor,  Clifford 
Elec;    outlets;    f^witche^;    plugs. 

44065  3214  Shattuck  Ave;  owner. 
Christenson  ;  contractor,  Clifford  El ; 
new  meter  loop. 

44066  830  E  14th  St;  owner  and 
contractor,  Clifford  Elec;  outlets; 
switches ;    plugs ;    alterations. 

44067  1433-35  33rd  St;  owner,  Al 
Hamerson ;  <fontractor,  Clifford  Elec, 
out'ets ;    switches ;   plugs. 

44069  3161  Middleton;  owner,  R 
K  Smith ;  contractor,  Clifford  Elec ; 
outlets ;    switches ;   plugs. 

44070  1190  67th:  owner,  Marchant 
Calculating  Machine ;  contractor,  do 
and  H  P  Clark:  outlets ;i  plugs;  mo- 
tors. 

44071  !190  B7th  St;  owner,  Mai- 
chant  Calculating  Machine  Co;  con- 
tractor, H  P  Clark;  switches;  trans- 
formers. 

44072  1152  68t)h  Avenue;  owner. 
Candenen  Laundr\' ;  contractor,  T  L 
Rosenberg   Co;    motors. 


FOR    SALE 

TIMBERS,  wallboards,  plumbing 
pipe,  millwork,  and  other  build- 
ing materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get" 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAlencia  4977 


•  We  Sefdonr  Hov* 

USED     LUMBER 

Buf  New  Hove  for 

IMMEDIATE 
0  B  L  I  V  1  R  Y 

•       2x    4-    8  to  16'  -  13,300' 

2x4to2xl2-    8  to  16'-  5,800' 

4x    6-  14  &  16'  -  23,800' 

4  X  12  •  12  to  24'  -  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

Wholrult   anj   Jobbing    Vmrdi 
1800  Army  St  2001   LivingMon   St. 


San   Franciaco 
ATwatar    1300 


Oakland.  Calif. 
KEllou  4-1884 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANEHOIST  A 
MONORAIL  CO. 
former\^  KnowN  «s 
Ring*  Tromroil  Syttemt,  Inc. 

593  Market  St..  Son  Fraaeltco 
YUkon  6-2062 


UNIFORM    M    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


iPii 


WKmiilBHIl 

ill! 

FKiaiiAmiu 


o  f  1 1  c  f  r  R  > 


PACIFIC  PRODUCTS 

PUSTEft 
CRAFT 

CONSTIUCnOtt 


PACIFIC  PORTLAND  CEMENT  COMPANY 


RECEIVED 

r[^B  2  0  1S47 


ALLOCATION     DIVISION 


COMPLETE     BUILDING 

A   H   D      ENGINEER'NO 

NEWS     SERVICE 
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Airports 
Plea  for  Higher  Q  Apprenticeship  Lid       |A  Death  Trap  Says    | Communities'  Ability  to  finance  Their  Share 


By  LORNA  S.  STOCK 

Veterans  of  Foreign  Wars  announced  recently  that  the  P®^*"^'"' 
organization  will  press  for  enactment  of  a  congressional  an»ej"»"'f"i 
to  raise  the  present  $200  a  month  limit  on  total  income  under  the 
on-the-job-training  program   to  $325.  ,     ,     „  ^  i:*^_«:„  <w»,(rrP8H 

Their  action  is  certain  to  have  support  of  all  California  congress 
men.  who  recently   assured   both   lihor   and  "»»"*Kf"?«nt  '"^*„'*?i!i„^; 
their  support.    Following  repeated  meetings  considering  the  questmn 
tneir  aupy       b ♦•  apprenticeship    councils   have    rec 


PLANS  and 
Speculations 


The  site  for  the  proposed  new 
Florence  Critlenton  Home  has  been 
purchased.  It  is  a  lot  at  the  south- 
east corner  of  Brodcrick  Street  and 
Golden  Gate  Avenue.  A  drive  to 
raise  $250,000  for  constructing  and 
equipping  a  new  home  is  under- 
way. 

oOo 

The  joint  legislative  water  prob- 
lems committee  meeting  at  Sacra- 
mento Wednesday  heard  pros  and 
cons  over  proposed  lifting  of  the 
160-acre  water  limitatit-n  for  farm- 
ers in  the  Central  Valley  Project. 
oOo 


ommended   almost    unanimously 
that     congress    raise     the     ceiling 
from  $200  to  about  $300.    Such  a 
measure   is  sponsored  by    Senator 
William    Knowland,  of  Oakland. 
Present    wage   ceilings    estab- 
lished for  veterans  students  and 
on-the-job  trainees  are  now  the 
object   of  study  in  Washington, 

D.  C.  .     ,. 

Several  veterans'  organizations 
are  urging  a  higher  minimum  for 
subsistence    allowance    and    the 
VA    itself   has    launched   an    in- 
tensive study  to  se  what  hard- 
ships, if  any,  have  been  placed 
upon  veterans  by  the  present  law. 
In   a    recent    interview,   William 
P.    Kelly,    coordinator    of    appren- 
ticeship of  the  Bay  Counties   Dis- 
trict   Council   of  Carpenters,   gave 
figures  substantiating  the  scarcity 
of  apprentices  in  one  of  the  con 
t  r  u  c  t  i  o  n    industry's    important 
trades. 

He  said  the  number  of  appren- 
tices indentured  in  the   Bay   Area, 


Federal  Works  Head 


CHICAGO.  —  The  three  -  lai.e 
highway  has  been  shown  to  be  a 
veritable  death  trap  with  an  acci- 
dent rate  three  times  higher  than 
on  the  four-lane  road,  Major  Gen- 
eral Philip  B.  Fleming,  adminis- 
trator of  the  Federal  Works  Ag- 
ency and  of  the  Office  of  Tempor- 
ary Controls,  today  told  delegates 
to  the  American  Road  Builders 
Association  meeting  in  the  Palmei 


mmi 


By  ERNEST  MICKFX  „  ^^^     t         , 

WASHINGTON.  —  i*rogress  of  the  nation's  $70,a42,065  alrpori 
construction  program  during  the  "open  season"  building  months  ol 
1947  depends  almost  entirely  on  the  ability  of  local  communities  to 
finance  their   proportionate  expenses.  r«i„mKJ.    uro   ex- 

For  47  states  (Alabama  and  the  D-strict  «f  S,^'""!**'*  "^f  fj^ 
rliiHod^  the  government  is  prepared  to  advance  $.13.S67..S15  of  me 
fijg^sum  tISs  can  be  used  by  local  go^ernments  as  project  sponsors 
in  construction  work  nt  some  800-*  — 

airports.  Only  conditions  for  the 
applicants  under  this  program  is 
that  they  put  up  their  respective 
shares  of  $37,174.760— represent- 
ing all  non-federal  funds— and  that 
they  conform  to  requirements  set 
out  in  the  simplitied  Civil  Aero- 
nautics Administration  airport  con- 
struction plan. 

Minimum  Aid  20% 
The  last  figure  cited  ($37,174,- 
7B0)  represents  the  total  amount 
«11  states,  counties  and  municipali- 
ties will  have  to  furnish  from  then 
own  fiscal  resources  if  full  advant- 
age of  the  federal  airport  program 
IS  taken.  ,   ^. 

Since  revision  of  its  regulationh 
to  suit  the  new  Congressional  air- 
port coni«truction  and  development 


Industrialist  Henry  J.  Kaiser  re- i  w^^-  . ---  -   -   -    - 

cently    told    the    jpfnt    legislative  |  as   computed^atthe^  end   of_  m«. 


House  here  today.   General   Flem- 
ing  also    is    general   chairman    of 

the    President's    Highway     Safety 

Conference. 

Needs  Changing 
Speaking    on    "Engineering    For 

Highway  Safety,"  he  declared  the 

conference  committee  on  engineer 

ing    acknowledged    that    it   wasn't 

possible    to    build    a    wholly    fool- 
proof road. 

"No  matter  how  well  your  rt»ad 
meets  every  technical  require- 
ment," General  Fleming,  saul  it 
will  always  be  possible  for  some 
criminal  or  drunken  driver  to  get 

on  it  and  kill  himself  or  somebody  ^    

else.    It    is    possible,    huwever      tor^^^  ^.^^     r^^w  d-»k  work  is  txp^'ct- 

Duild  .1  road  over  which  :»4«opU'  oT  I  

averag<>    intelligence,  and    p«»r»css   If 


Dear  Reader: 

I  know  you  are  weary  of  me 
talking  about  dcbv,  taxes  and 
spending.  I  am  weary  of  writing 
about  them— but  there  is  nothing 
in  the  news  today  quite  so  im- 
portant to  all  of  us. 

<r    <r    iCr 

Today  we  have  a  note  on  the 
same  subject — but  on  the  lightei 
side. 

^    <t    <r 
China   has  asked   permission   to 
sell    200    million    dollars    worth   of 
IJNRRA     relief     supplies     In     thu 


plan,  the  CAA  has  been  processing!  j>^^^^^^^^  K^fp-^  control  Chi 

reams  of  paper  work  '»"»«"  ^"^"f^  1  «p^  innationl 

be  compM.Hl  b^for.-  any  cortracts    "«""  mnauon 

ure  let  and  actual  work  begins  at  ■  «      v.      « 


committee  on  housing  at  Oakland 
that  a  critical  shortage   of  homes 
will   last   "at  least   ten   years  the 
way  we  arc  going  now,"  and  add 
ed:  "It  could  oven  be  fifteen." 
oOo 

Construction  of  the  $36  millioi. 
Pine  Flat  Dam  on  Kings  River 
will  be  started  by  April  1,  with 
release  by  President  Truman  of  e 
million  doUars  for  start  of  the 
project.  He  ha<l  impounded  the 
monev  until  settlement  of  a  dis- 
pute "between  the  army  enpneers 
and  the  bureau  of  reclamation  ov- 
er hew  much  of  th  dam's  cost 
should  be  paid  by  local  users  could 
be  effected. 

oOo 

An  overall  transit  plan  will  be 
presented  to  Mayor  Lr^phani  next 
week,  James  H.  Turner,  manager 
of  utilities  and  chairman  of  the 
technical    committee    drafting    the 


was  3,466,  of  which  63  per  cent 
are  veterans.  The  carpenters 
council  figures  show  the  number 
of  journeymen  in  San  Francisco, 
San  Mateo,  Marin  and  Alameda 
Counties  to  be  25,000. 

In  contrast,  the  union  rules  al- 
low one  apprentice  to  every  four 
journeymen. 

"They    almost    never    use    more 
than  a  ratio  of  one  to  ten,"  said 
KeJIy,   who   believes   that   apprfii- 
ticeship    would    fare    better    if    it, 
were  again  a  financial  temptation- '^-j^^ 

Labor  has  been  cited  as  one  of 
its  biggest  sore  spots  as  the  en 
struction    industry    enters    a    y  a 
that    may   see   a   huge    increase    in 
building  over  1946.    While  employ- 
ers  bemoan  the  fact  that  their  la- 4^^ 
bor  supply   is  far   from   adfiuate,    ■ 
and    they    "need    young   blood"    in 
their   organizations,   veterans   gen 
erally  are  rejecting  the  opportum 


ing  a  reasonable  _ 
responsibility,    car. 
unwittinjily  «H*«i'i< 
mayhvns. 
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technical  committee  drafting  the  .  ^  apprenticeship  for  greener 
plan,  reported  Wednesday.   R'^POf^"  Iflelds 

edly,  it  will  inclnde  recommenda- ,  ^  apprentices  minimum  »Urt- 
tions^for  R  subway  as  a  long  j^^^Xage  in  the  Bay  Area  is  40 
range     plan.  ^^^^  ^^  ^yit  journeyman's  wage. 

.     u    J  o       v,-«     In    prewar    days    when    the    large 

A  tram  bridge  acros  San  I-ran-  ^^^^  ^f  apprentices  were  young 
Cisco  Bay  is  feasible,  h.  w.  ran-|^^^  without  family  responsibiii- 
horst,  chief  bridge  engineer  (or  k .^  ^j^.^  ^^^  gufflcienc.  Now— as 
»Ute  department  oi  P"olic  worhs,  |  g^^   Francisco    maid    can   tell 

admitted    recently.    He    said    t"*  I  you— most   of   the    vetii    are    mai- 
statp    hnd    given   the   matter   <•<>" "^pj  and  have  families.    For  them, 
sideration    before   drawing    up    Jtsi^j^g  wage  alone  could  not   suffice, 
report. 


OQO 


However/    the     government     aid 

„    .        .        .         .  .  •„    can  bolster  the  income  to  $200.    A 

Swimming,  boating,  camping,  j,  family  can  live  on  that,  but 

fishing,   and    Dicknicking    Jcilities  I     j^,j^  jj^^,^  ^^^  .jj^^  the  bare  ne- 

will   be  developefl  by  the   National  ;x-  . 

Park   Service  ns  rapidly  as   funds   ce8»>"e8. 


«    <r    ^ 

This   is  such  a  welcome  change 
from   what  has  happened  in  Con- 
tinental Europe-.    UNRRA  supplies 
going   there   were   either  delivered 
directly   to   the   Black   Markets  or 
wore    re-brandcd   with   new    labels 
tftid  brands — in  Slavic  languages. 

it    ir    <r 

The  unfailing  politeness  of 
the  Chinese  is  surprising 
only    in   itn   constancy. 


SAN    fBANCISCO 
lOS   AN&lltS 


COASTWIDF  SERVICE 


PORTl  ANO 
sr ATTI ' 


are  made  available,  C.  E.  Greider, 
supervisors  of  the  Oulee  Dam 
Recreationg  Area,  announced  to- 
day. 

oOo 

Upon  passage  of  a  resliition  au- 
thorizing formation  of  an  improve 
ment  district.  Walnut  Creek  city 
councilmen  recently  as.^erted.  side- 
walks in  certain  areas  will  be  in- 
stalled, despite  possible  opposition. 
oOo 

InstnllntTon  of  narkinp-  meters 
for  the  "ontor  business  district  in 
M.irtlnez  hns  been  proposed  by  the 
chi<  f  of  police. 

OQO 

Plf^ns  for  the  propopod  down- 
town subway  to  Ro«eville  have 
been  rcrutinized  by  the  Rosevillc 
city  council.  Thev  were  drafted  by 
the  .-'tate  department  of  nublir 
works  ft',  the  request  of  a  council 
member. 

oOo 

\  single  loint  pipeline  to  bnng 
water  from  both  the  Conn  and  Rec- 
tor Dam?  down  the  Napa  Valley 
mav  }te  installed  instead  of  two 
FPpamte  lines,  one  built  bv  Napa 
and  the  other  by  the  ftate. 


Starting  with  40  per  cent  of  the 
journeyman's  wage,  the  appren- 
tice gets  a  five  per  cent  increase 
Sroportionately  everythtreeTnonths 
uring  the  first  year,  and  a  five 
Ser  cent  boost  every  six  months 
uring  the  remaining  three  years. 
During  the  last  half  of  the  fourth 
year  the  apprentice  may  receive 
90  per  cent  of  the  journeyman  e 
wage. 

When  the  training  program 
started  and  wages  and  subs!><tence 
were  allowed  to  total  an  amount 
equal  to  the  journeyman's  wage, 
enrolment  in  all  apprenticeship 
training  programs  was  brisk.  Then 
the  program  was  attracting  vets 
who  could  jack  up  their  incomes 
through  the  (unamended)  GI  Bill 
of  Rights. 

Amending  of  the  GT  Bill  Ust 
summer  to  limit  the  total  income; 
of  vets  in  the  training  program  to 
$200  a  month  had  a  particularly 
poignant  effect  on  Bay  Area  train- 
ees. Because  the  Bay  Area  can 
boast  one  of  the  highest  wage 
scales  in  the  United  Stat*>F,  it  has 
somewhat  higher  prices  than  com- 

(ContlBif«d  on  Page  8) 
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ab<iut  I 
States. 
sp««eda,  win 
and  the  gro 
are  bringing 
ward  wider  lan«-s 
tion  '.he  thno  laix" 
l»**en  found  to  be  a  vpriti* 
trap,  largely  beca-iw  <> 
lane  constantly  WMiyt.'  u'  -.-' 
to  |>a5!«  other  vehicle.  ^<  "  ^^^i'' 
the  road  ahea«l  is  b'lnd  b«»r»use  of 
a  hill  or  a  curve.  The  driver  too 
freqiientlv  presumes  uiH»n  safety 
ahead  when   there   's   no  saf'ty. 

"At  all  points  there  should  be  a 
stiffuient  range  of  clear  vision 
abend  to  en.ib'e  the  driver  to  rec- 
ognize danger  in  time  to  stop.  Tho 

(Continued  on  P»g«  •) 


HOUSING  COMMISSION 
ENDORSES  A.  B.  735 
AT  SACRAMENTO  MEET 

SACRAMENTO.  —  The  State 
Commission  of  Housing  met  hete 
todav  in  an  all-day  session.  revw'W- 
ing  housing  legislation  introduced 
in  the  Legislature. 

The  commissioners  passed  a  res- 
olution urging  the  Legislature  to 
enact  Assembly  Bill  No.  753  which 
provides  for  greater  fire-safety  in 
hotels  and  npirtment  houses. 

The    state    tire    advi.sory   council 
to  the  State  Fire  Marshal  in  ses 
sion   here   today,   also    urged   the 
passage  of  AsRembly  Bill  No.  71J. 

The  commissioners  are  J.  Earl 
Cook,  Oakland,  president;  Rt.  Rev. 
Thomas  I  C'Dwyer.  I^s  ^"f**'^'' 
vice  -  president;  Mattie  Richards 
Butler,  Sacramento;  J.  V.  Hart, 
Visalia,  and  Frank  L.  Hope,  Jr.,  | 
San  Diego. 


A  A 

itly. 
.'i.t 

mn. 

«)    mil- 

um   of 

it  will  tht 

in   20   p.- 1 

ill*-  Ua!«et« 

lilfrrs  from  the 
h  l.miltd  to  $2  rr.il- 
,0  j>.  r  <*!  nt  ffdfral  share 
lid  Im-  i.:nd  on  large  field-  , 
.M!t,  tnf  federal  ratio  dt-creasing 
iiv.  p«  r  cnt  for  each  additional 
millir>n  dollars.  Thp  change  is  ron 
<.id»riH  to  be  a  conc-ssion  to  iarg*  r 
cent'TS  which  entored  vtrong  oh 
i"ctioriS  to  discrimination  betwcoi. 
larire  nnd  .'^mall  airfield  construc- 
tion. ..    ,   , 

As   it    has  been   readi.-d  if  r  ap- 
piirHtion,  the  formula  enables  CAA 
to  construct  T.Z  new  Class  I  fiel.ls, 
and   improve   S2   tt   .•»  cost   to   the 
government     of     $r,,5.T.«.7'.»5.     ^(•^. 
Cla5s  11   fields  under  the  program 
will     numb'^r     103.    and     improve 
meiits  will   be   undertaken   at   1/. . 
at  a  total   fedora'  cost   of  *J^<^;>'^^- 
n.'iR.    Fortv-foui  new  fields  of  Cla:  " 
m  size  will  b"  built,  and   153  arc 
scheduled   for   imorovements   at    a 
combined    C(  st    of   $17,30:1.362.     In 
addition,  theree  new  senplane  ba:«os 
will  be  built. 

(Class  I  fiolds  have  runways  1.- 
800  to  2.700  feet  long:  Class  IT. 
2.700-3.700  feet,  tnd  Class  III,  3,- 
700-4,700  feet).  .  ^    . 

Of  the  $45  million  appropriated 
by  Congress  for  the  fiscal  yepr 
ending  this  coming  June,  the  pro- 
gram recently  announced  will  uti- 
lize all  but  $8,850,733  which  will 
be  held  for  later  allocation  and  as 
a  rontinjency  fund. 

Cities  Restore  Fields 
Including   $531,950   to    oo    spent 
in    Alaska   and    Hawaii,  t'ial   fon 


(Continued  on  Page  8) 


Supersonic  Lab 
Equipment  At  UC 
Is  Worlds  First 

The  world's  first  supersonic  lab- 
oratory equ»pment,  i'uplicating  ac- 
tual coiulilionB  pr -vailing  from 
50,<MK)  feet  to  100  n\<\vR  aboye*  the 
•  arth,  is  now  under  construction  at 
the  Univerpitv  jf  California  at 
Brrkeli-v,  with  funds  provided  by 
th«'  Oflk-e  of  Naval  Research.  An- 
r  Muii(4ment  of  the  equipment  con- 
,tiii.tion  was  made  jointly  tooay 
bv  Rear  Admir.-il  Donald  B.  Beary, 
lISN.  ommardart  of  the  Tweltth 
Naval  District,  and  the  University. 

The  equipmei.t  includes  two  su- 
iH'rs«>nic  wind  tunnels:  a  pilot 
model  good  up  to  70.000  feet  in 
whi^h  sn^eos  thrre  times  the  ve- 
Ificitv  of  s(»und  can  be  simulated, 
and  a  larger  tunnel,  three  inches 
square,  which  will  duplicate  con- 
ditions up  to  60  miles  and  simu- 
late speeds  over  five  times  the 
velocity  of  sound.  The  small  tunnel 
is  scheduled  for  completion  in 
about  n  month,  the  large  one, 
some  lime  this  vear. 

To  co\er  the  mn.re  from  50  to 
100  miles,  a  modecular  beam  ap- 
paratus, the  design  of  which  ha.4 
yet  to  be  determined,  will  be  con- 
ftructed. 

The  wind  tunnel,  based  on  war- 
developed  vacuum  and  Jet  propul- 
sion principles,  will  make  possible 
the  firrt  practical  exploration  of  a 
wide  belt  of  atmosphere  which  has 
lK>(n  a  .scientific  no-man's  land. 
. _# 

ENGINEERING  COURSES 

A  class  in  "Analysis  of  Indeter- 
minate  Stnict'jrep''    (X-112C)    op- 
rned  Wedmvdav  night  .it  the  Uni- 
versity of  Califoinia  ext'^nslon  at 
.540    Powell,    San    Francisco,    with 
registration  to  be  completed   Fen. 
26.     "Two    courses   began    Feb.    14, 
with     final     registration    Feb.    21. 
Thev  arv>-    'Analytical   Mechanics 
(XB-102A),   and    "Applications   of 
Engineering  Economics"   (820CD). 
On  March  4.  the  introductory  meet 
ing  will  be  held  ^or  "Apollcatlon'-. 
of  Diesel  Engines"  (82!»C). 
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State  Congressional  Delegation  Backs  Up 
Plea  for  Higher  Gl  Apprenticeship  Ud 

By   LORNA   S.   STOCK  .  , 

Veterans  of  Foreign  Wars  announced  recently  that  f»^e  P^^^f"! 
organization  will  press  for  enactment  of  a  congreMional  »"»«?«."»JJ* 
to  raise  the  present  $200  a  month^  limit  on  total  income  under  the 
on-the-job-training  program   to  $325.  r-oisfA^io  ennirreaa- 

Their  action  is  certain  to  have  l^PP**-'  »^«"  Ji^'iS^^ltS^ft  *^f 
men    who  recently   assured  both   labor  and  management  interests  oi 
tTe";  Tupport'"  FoUowing  repeated  meetings  «>"5'*^""^  .^^  ^""^^'^^ 
KK -^ _ —♦.apprenticeship   councils   nave   rec- 
ommended  almost  unanimously 
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PLANS  and 
Speculations 


The  site  for  the  proposed  nev; 
Florence  Critlenton  Home  has  been 
purchased.  It  is  a  lot  at  the  south- 
east corner  of  Brodcrick  Street  and 
Golden  Gate  Avenue.  A  drive  to 
raise  $250,000  for  constructing  and 
equipping  a  new  home  is  under- 
way. 

oOo 

The  joint  legislative  water  prob- 
lems committee  meetinp  at  Sacra- 
mento Wednesday  heard  pros  and 
cons  over  proposed  lifting  of  the 
160-acre  water  limitation  for  farm- 
ers in  the  Central  Valley  Project. 
oOo 

Industrialist  Henry  J.  Kaiser  re- 


that    congress    raise    the    ceiling 
from  $200  to  about  $300.    Such  a 
measure   is  sponsored  by    Senator 
William   Knowland,  of  Oakland. 
Present   wage   ceilings   estab- 
lished for  veterans  students  and 
on-the-job  trainees  are  now  the 
object  of  study  in  Washington, 

D.  C.  ,  .     ,. 

Several  veterans*  organizations 
are  urging  a  higher  minimum  for 
subsistence    allowance    and    the 
VA   itself  has   launched   an   in- 
tensive study  to  se  what  hard- 
ships, if  any,  have  been  placed 
upon  veterans  by  the  present  law. 
In   a    recent    interview,   William 
P.    Kelly,    coordinator   of    appren- 
ticeship of  the  Bay  Counties  Dis- 
trict  Council   of  Carpenters,   gave 
figures  substantiating  the  scarcity 
of  apprentices  in  one  of  the  con 
t  r  u  c  t  i  o  n    industry's    important 

trades. 

He  said  the  number  of  appren- 
tices indentured  in  the  Bay  Area, 


Three-Lane  Highway 
A  Death  Trap  Says 
Federal  Works  Head 


CHICAGO.  —  The  three  -  lane 
highway  has  been  shown  to  be  a 
veritable  death  trap  with  an  acci- 
dent rate  three  times  higher  than 
on  the  four-lane  road,  Major  Gen- 
eral Philip  B.  Fleming,  adminis- 
trator of  the  Federal  Works  Ag- 
ency end  of  the  Office  of  Tempor- 
ary Controls,  today  told  dtlegates 
to  the  American  Road  Builders 
Association  meeting  in  the  Palmei 
House  here  today.  General  Flem- 
ing also  is  general  chairman  of 
the  President's  Highway  Safety 
Conference. 

Needs  Changing 


Speaking   on    "Engineering    For 
Highway  Safety,"  he  declared  the 


Airports  Depends  On 
Conunonities' Ahility  to  Fmance  Their  Share 

By  ERNEST  MICHEL  '   ^^_^     ,  .^, 

WASHINGTON.  —  Progress  of  the  n«*'o'j;».*I|i?*2.065«irpori 

construction  program  during  the  r«P*n.,^*'»»  ,^"  '^^iJJ  "^JS  Jj 
1947  depends  almost  entirely  on  the  ability  of  local  comm«nIttea  !•» 
finance  their   proportionate  expenses.  Columbia   are  «X- 

For  47  states  (Alabama  and  the  D'strict  »»  *;,7X  tiR  «f  the 
rludod^  the  sovernment  is  prepared  to  advance  $J3,867,S15  or  '"^ 
fi?g^sum  T^U  «Tbc  osedbv  local  governments  as  project  sponsor. 
in  construction  work  it  some  800"* 
airports.  Only  conditions  for  the 
applicants  under  this  program  is 
that  they  put  up  their  respective 
shares  of  $37,174,760-repre8ent- 
ing  all  non-federal  fundsr— and  that 
they  conform  to  requirements  set 
out  in  the  aimpUtied  Civil  Aero- 
nautics Administration  airport  con- 
struction plan. 

Minimum  Aid  20% 

The  last  figure  cited  ($37,174,- 
760)  represents  the  total  amount 
«11  states,  counties  and  municipali- 
ties will  have  to  furnish  from  then 
own  fiscal  resources  if  full  advant- 
age of  the  federal  airport  program 
is  taken.  .  .  ... 

Since  revision  of  its  regulationb 
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Dear  Reader: 

I  know  you  are  weary  of  me 
talking  about  debt,  taxes  and 
spending.  I  am  weary  of  writing 
about  them— but  there  is  nothlnK 
in  the  news  today  quite  so  im- 
portant to  all  of  us. 

I  '    <r   *   <r 

Today  we  have  a   note  on   the 
same  subject — but  on  the  lighte* 

side.'  ^      A  ■-••-         ■''■-v' ' 

•Ct    <(    'tr 
China  has  asked   permission   to 
dollars  worth  of 


conference  committee  on  engineer 
ing   acknowledged    that    it   wasn  t 
possible    to    build    a    wholly    fool- 
proof road.  I      since  revision  oi  us  rcBun»».«w«  ■      r>i,i__    k«»   •«] 

"No  matter  how  well  your  roadL^  ^^j^  ^j^^  ^^^  Congressional  ai'-    „Jr  ^i   million    -    

meets     every     technical     require- 1^  ^.^^^t^uction  and  development    ?«"^^  ™'^^^^^^      BuppUea    In    the 

ment,"   General  Fleming,  said     it   J^       ^^^  cA A  has  been  processing    XSTMarket  to  help  eontfol  Chi- 

will  always  be  possible  for  some   P^^^g  ^f  paper  work  ^^'Wch  m^fM  nelJ  Infllttonl 

criminal  or  drunken  driver  to  get L^  completed  before  any  contracts | n<^»«  »«"*"»»       .       . 

on  it  and  kill  himself  or  somebody  j^^^  ,^^  ^^^  actual  work  begins  at|  :       ^    **     ^ 

else.    It    is    possible,    however,    to 

build  a  road  over  which  people  of 


are  let  and  actual  work  begins  at| 
1  the  site.  The  desk  work  is  expect- 


Industria  ist  Henry  J.  is-aiser  re-    ^,l^xo  «~»...v-»--   CL'Z^AAf   iQdr/ 
cmly.  told    the    ioint  .•^iV.-S  l^^aXr'ol'wSS,  *^  ^.'r  "ent 


committee  on  housing  at  Oakland 
that  a  critical  shortage   of  homes 
will  last  "at  least   ten   years  the 
way  we  are  going  now,"  and  add 
ed:  "It  could  even  be  fifteen." 
oOo 
Construction   of  the  $36  million 
Pine    Flat    Dam    on    Kings    River 
will   be   started   by    April    1,   with 
relea'^e  by  President  Truman  of  e 
million    do'lar?    for    start    of    the 
project.     Hp    had    impounded    the 
monev   until    settlement  of  a   dis- 
pute "between  tht    army  en^neers 
and  the  bureau  of  reclamation  ov- 
er   hew    much    of    th    dam's    cost 
should  be  paid  by  local  users  couid 
he  cffccttd. 

oOo 
An  overall  transit  plan  will  ho 
prcsnitcil  to  Mayor  I-.Tpham  next 
week,  James  H.  Turner,  manager 
of  utilities  and  chairman  of  the 
technical    committee    drafting    the 


are  veterans.    The  carpenters 
council    figures   show   the   njimper 
of   journeymen  in   San    Francisco, 
San   Mateo,    Marin    and    Alameda 
Counties  to  be  25,000. 

In  contrast,  the  union  rules  al- 
low one  apprentice  to  every  four 
journeymen. 

"They  almost  never  use  more 
than  a  ratio  of  one  to  ten,"  said 
Kelly,  who  believes  that  appren- 
ticeship would  fare  better  if  it 
were  again  a  financial  temptation. 
Labor  has  been  cited  as  one  of 
its  biggest  sore  spots  as  the  con- 
struction industry  enters  a  year 
that  may  see  a  huge  increase  in 
building  over  1946.  While  employ- 
ers bemoan  the  fact  that  their  la- 
bor supply  is  far  from  adequate, 
and  they  "need  young  blood"  in 
their  organizations,  veterans  gen 

„.    .. .---    ,     f,.         ..„ierally  are  rejecting  the  opportuni- 

technical    committee    drafting    the     .^^  ^^  apprenticeship  for  greener 

i.lan,  reported  Wednesday.   R.^port-  Ugjjg 

edly,   it   will    include   recommenda-       ^^* 


The  aoprentice's  minimum  start- 
ing wage  in  the  Bay  Area  is  40 
per  cent  of  the  journeyman's  wage. 
In    prewar    days    when    the    large 


tions    for    a    subway    as    a    "Ung 
range"  plan. 

60o 

A  train  bridpe  acros  San  Fran-  *JJ^j;^'"^j"""j^pp"J4nticeB  .were  young 
Cisco  Bay  is  feasible,  F.  W.  i^an-j^^^^  without  family  responsibili- 
horst  chief  bridge  engineer  (ori^igg  this  was  sufl^iienc.  Now— as 
sUte  department  of  public  worls,  |^^  '  ^^^  Francisco  maid  can  tell 
admitted  recently.  He  said  the  I  ^j_j„^g^  ^^  ^_he  vets  are  mai- 
state  hnd  eiven  the  matter  <^"n  J-jp^  ^^A  have  families.  For  them, 
sideraiion  before  drawing  up  HP  ^j^^  .^.^^g  ^lone  could  not  suffice, 
report.  j      However,     the     government     aid 

^^     .  lean  bolster  the  income  to  $200.    A 

SwimniiiiK.  b  n  a  t  i  n  >r,  canping,  |  ^^^jj  family  can  live  on  that,  but 
fishing,  and  nicknickirp  faeilitie.-j  h  j^^^  ,j^^,  ^^^e  than  the  bare  rtc- 
will   be  develnpe,]   by  the    N-^V""?' '  cessities  / 

Park    Seivice  ,;^«   '■anidly   as    fund.  ,      '    •        ;^  ^^  ^^,^^  ^^  {^^ 

j;;;e^t!rs'of''h;'^Co^;w''lSUur  wage,    the    appren 


.-wp^  i .  ■'' 

Recreation^    Area,    announced    to- 

(I.'lV. 

oOo 

Upen  p.Ts^asre  of  a  reslution  au- 
Ihorizinp  f-^Tmation  <>f  an  improve 
ment  district.  Walnut  Creek  city 
councilmen  recently  as.^erted.  side- 
walks in  ct>rtain  areas  will  be  i!i- 
'  tailed  despite  p  issible  opnosition. 
oOo 

In<;1.-\11.'itT(.n  of  narkirr  pieters 
fnr  the  ''enter  busine'^s  dislrirt  in 
Mnrtiner  h.is  been  jiroposcd  bv  the 
(•hi<  f  of  police. 

OQO 

Plrins  fnr  the  p'-opo^ed  down- 
town snbway  to  Roseville  have 
been  f^rriitiniT.ed  by  the  Roseville 
eity  rounril.  Thev  werf'  drafted  by 
the  .-Jtate  department  of  nubln 
works  a'    the  request  of  a   council 

member. 

oOo 

K  single  ioint  pipeline  to  bring 
water  from  ho«h  the  Conn  anH  Rec- 
tor Dams  down  the  Napa  Valley 
mav  l>e  installed  instead  of  two 
separate  lines,  one  built  bv  Napa 
and  the  other  by  the  "'tate. 


tice  gets  a  five  per  cent  increase 
proportionately  every -three  "months 
during  the  first  year,  and  a  five 
per  cent  boost  every  six  months 
during  the  remaining  three  years. 
During  the  last  half  of  the  fourth 
year  the  apprentice  may  receive 
90  per  cert  of  the  journeyman  e 
wage. 

When  the  training  program 
started  and  wages  and  subsistence 
were  allowed  to  total  an  amount 
equal  to  the  journeyman's  wage, 
enrolment  in  all  apprenticeship 
training  programs  was  brisk.  Then 
the  program  was  attracting  vets 
who  could  jack  up  their  >n^om?* 
through  the  (unamended)  GI  Bill 
of  Rights. 

Amending  of  the  GT  Bill  Hst 
summer  to  limit  the  total  income 
of  vets  in  the  training  program  to 
$200  a  month  had  a  particularly 
poignant  eflTect  on  Bay  Area  train- 
ees. Because  the  Bay  Area  can 
boast  one  of  the  highest  wage 
scales  in  the  United  States,  it  has 
somewhat  higher  prices  than  com- 

(Conti«u«d  on  Page  8) 


average  intelligence,  and  possess 
ing  a  reasonable  sense  of  personal 
responsibility,  con  drive  without 
unwittiiyrly  committing  murder  or 
mayhem.    .    -       .    ,  -   ^^ 

"The  fact  hi  that  many  of  our 
highways  were  designed  with  lit- 
tle leffcrence  to  the  element  of 
safety.  The  engineers  of  25  and  J" 
years  aco  built  streets  and  roads 
desigiMd  to  serve  then-existing 
needs.  Primarily  the  problem  and 
the  slogan  mc^R  to  "Get  the  farm- 
er out  of  the  mud".  The  auto  wat- 
still  considered  pretty  much  of  a 
luxury  and  a  speed  of  30  miles  an 
hour  was  generally  considered  ex- 
cessive. ... 

"Most     of     these    earlier    high- 
vays   are   now   obsolete  and   they 
would   have   to  be   rebuilt    regarci- 
less  of  ihe   safety   factor,   nierely 
to  enable  them  to  carry  the  heavy 
traffic  of  today  at  today's  speeds. 
In  the  rebuilding  we  have  a  price- 
less opportunity  to  bring  them  up 
to  modern  safety  requirements. 
Mav  Divert  Traffic 
"Traffic   lan°s  generally  need  to 
be    wider.    Ten    feet    seems    to    be 
about  the  standard  in  many  o^  the 
States,     but      higher     operating 
speeds,  wider  commercial  vehicles, 
and  the  growth   of   traffic  volume 
are    bringing    about    a    trend    to- 
ward wider  lanes.   In   this   connec- 
tion   the    three-lane    highway    ha= 
!>een  found  to  be  a  veritable  death 
trap,    largely    beca'ise    the    third 
lane    constantly    lempts    motorists 
to  paPs  other  vehicles,  even  when 
the  road  ahead  is  blind  because  of 
a  hill  or  a  curve.  The  driver  too 
frequently    presumes    upon    safely 
ahead  when   there   is   no  safety. 

"At  all  points  there  should  be  a 
suflicient  range  of  clear  vision 
ahead  to  en.-ib'e  the  driver  to  rec- 
ognize danger  in  time  to  stop.  The 


(Continued  on  Page  «) 


HOUSING  COMMISSION 
ENDORSES  A.  B.  735 
AT  SACRAMENTO  MEET 

SACRAMENTO.  —  The  State 
Commission  of  Housing  met  here 
todav  in  an  all-day  session,  revi.nv- 
ing  housing  legislation  introduced 
in  the  Legislature. 

The  commissioners  passed  a  res- 
olution urging  the  Legislature  to 
enact  Assembly  Bill  No.  753  which 
provides  for  greater  fire-safety  m 
hotels  and  apartment  houses. 

The  state  fire  advi.sory  counci! 
to  the  State  Fire  Marshal  in  ses 
nion  here  today,  al»o.  .^J^fed  the 
passage  of  Assembly  Bill  No.  71^. 
The  commissioners  are  J.  Earl 
Cook,  Oakland,  president;  Rt.  Rev. 
Thomas  J  O'Dwyer.  Log  Angeles, 
vice  -  president;  Mattie  Richards 
Butler,  Sacramento;  J-  V.  Hart. 
Visalia,  and  Frank  L.  Hope,  Jr., 
San  Diego. 


Ernest  J.  Mickel,  the  Daily 
Pacific  Builder's  caoital  conre- 
■poiident,  has  tieen  III  since  mid- 
December.  .    ",  ., 

Now  he  is  hack  in  clrcnlation 
on  Capitol  Hill,  gathering  first- 
hand news  ot  feffislation  and 
federal  programs  affecting  the 
constroclion  industry.  His  first 
Washington  story  treats  prog- 
ress In  the  nation's  multi-mil- 
lion dollar  airport  construction 
program. 


ed  to  be  completed  in  time,  how 
ever,  to  permit  construction  to  go 
ahead  whenever  f ponsors  show 
their  capacity  to  finance  local  costs 
through  cash  on  hand,  bond  issues 
or  c  thtr  notes. 

The  basic  formula  for  admm- 
stration  of  the  program  has  been 
carried  out  in  revision  of  the  CAA 
regulations,  anncunced  recently. 
They  now  call  for  federal  payment 
of  60  per  .ent  up  to  $5  million. 
The  ratio  then  would  decrease  fiv« 
per  cent  for  each  additional  mil- 
lion dollars  up  to  a  maximum  of 
$11  million.  In  no  project  will  the 
government  pay  less  than  20  per 
cent  of  the  project  cost. 

New  Seaplane  Bases 
This  final  plan  ditfers  from  the 
original,  which  limited  to  $2  mil- 
lion the;  50  per  cent  federal  share 
that  would  be  paid  on  large  fields, 
with  the  federal  ratio  decreasing 
five  p*r  cent  for  each  additional 
million  dollars.  The  change  is  con- 
sidered to  be  a  concession  to  largj^r 
centers  which  entered  strong  "b- 
i»ctions  to  discrimination  between 
large  and  small  airfield  construc- 
tion, ,.    .   , 

As  it   has  been   readied  fcrap- 
plirHtinn,  the  formula  enables  CAA 
to  eonstruct  2.''-2  new  Class  I  fields, 
and   improve   S2  at  %  cost   to  the 
government     of     $6,539,795.     NeAv 
Cla«s  II   fields  under  the  program 
will     number     109.    and     improve- 
ments will   be   undertaken   at    i{^'- 
at  a  total  federa'  cost  of  $9;?;'"'* 
058    Fortv-foui  new  fields  of  Clar" 
ill  size  will  b«  built,  and   153  are 
scheduled   for   improvements  at    a 
eombinod   ccst    of   $17.36:1,362      In 
addition,  theree  new  seaplane  ba;»cs 
will  be  built. 

(Class  I  fields  have  runways  i.- 
800  to  2,700  feet  lon<?;  Class  II. 
2  700-3.700  feet,  tnd  Class  III,  3,- 
700-4,700  feet).  .  ^    . 

Of  the  $45  million  aporopnated 
by  Congress  for  the  fiscal  year 
ending  this  coming  June,  the  pro- 
gram recently  announced  will  uti- 
lite  all  but  $8350.733  which  will 
be  held  for  later  allocation  and  as 
a  contingency  fund. 

Cities  Restore  Fields 
Including   $531,980  to   We   spent 
in   Alaska   and   Hawaii,  total   f^'d- 


This  is  such  a  welcome  change 
from  what  has  happened  in  Con- 
tinental Europe..   13NRRA  supplloii 
Solng  there  were  either  delivered 
Irectly  to  the   Black  Marlwta  or 
were   re-branded   with  new   labela 
tftid  brands — in  Slavic  languages. 
it    'it    'it 
The  anfaiUng  polltenew  of 
the    ChihcM    is    surprising 
only  In  its  constancy. 


(Conttnued  on  Page  8) 


Supersonic  Lab 
Equipment  At  UC 
Is  Worlfs  First 

The  world's  first  supersonic  lab- 
oratory equipment,  <iuplicating  ac- 
tual conditions  prevailing  from 
50,000  feet  to  100  miles  above*  the  - 
earth,  is  now  under  construction  at 
the  Universitv  oi  California  at 
Berkeley,  with  funds  provided  by 
the  Offke  of  Naval  Research.  An- 
nouncement of  the  equipment  con- 
struction was  made  jointly  today 
bv  Rear  Admiral  Donald  B.  Beary, 
ifSN.  commardart  of  the  Twelfth 
Naval  District,  and  the  University. 

The  equipmei.t  includes  two  su- 
personic wind  tunnels:  a  pilot 
model  good  up  to  70,000  feet  m 
whif'h  speeds  three  times  the  ve- 
locity of  sound  ran  be  simulated, 
and  a  larger  tunnel,  three  inches 
square,  which  will  duplicate  con- 
ditions up  to  BO  miles  and  simu- 
late speeds  over  five  times  the 
velocity  of  sound.  The  small  tunnel 
is  scheduled  for  completion  in 
about  a  month,  the  large  one, 
some  time  this  year. 

To  co\er  the  mn<e  from  50  to 
100  miles,  a  modecular  beam  ap- 
paratus, the  design  of  which  haa 
yet  to  be  determined,  will  be  con- 
structed. ,        . 

The  wind  tunnel,  based  on  war- 
developed  vacuum  and  iet  propul- 
sion principles,  will  make  possible 
thi^  flrrt  practical  exploration  of  a 
wide  belt  of  atmosphere  which  has 
been  a  scientific  no-man's  land. 

■  . .# 

ENGINEERING  COURSES 

A  class  in  "Analysis  of  Indeter- 
minate Structures''  (X-112C)  op- 
ened Wednesday  night  at  the  Uni- 
versity of  Califoinla  extension  at 
.540  Powell,  San  Francsco.  with 
registration  to  be  completed  Feb. 
26.  Two  courses  began  Feb.  14, 
with  final  registration  Feb.  21. 
Thev  are*  -'Analytical  Mechanics 
(XB-102A).   and   "AppHcatjomi  of 

Sngincering  Ecor.om'cs"  (820CD). 
n  March  4,  the  introductory  meet- 
ing will  bo  held  ^or  "Applicatjom 
of  Di.'sel  Enginor"  (829C). 
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Cepyrioht  IBM  by  P.  W.  Oedg* 
C*rperatl*n.  Reproduction  In  wholo 
or  part,  without  writton  pormis- 
■Ion  of  tlM  oopyrlght  hoMor,  Is 
•xproooly  forblddon. 


FHA  PERMITS  ISSUED 

SAN  FltANCa[SCO.— Tho  Federal 
Houelnir  AdmlnistraUon,  D.  C.  Mc- 
OlmnoM,  dlatrict  director,  810  Mont- 
fforaery  St.  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
coaatructlon  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  the  San  Francisco  area 
for  applicants  as  noted: 

8  UNITS— Oakland ;  Y  C  Soda,  5231 
-     Grove  St,  Oakland. 

3  UNITS— Modesto ;  James  B  Boyd, 
1306  Plcardy  Dr,  Modesto. 

2  UNITS— Richmond ;  A  D  Ashby, 
1971  20th  St,  Ban  Pablo. 

1  UNIT  — Morgan  Hill;  Harold  E 
Beckenhaver,  Morgan  Hill. 

3  UNITS— San  Lorenzo;  L  J  Emery, 
1544  35th  Ave,  Oakland. 

8  UNITS— Newark ;   L.  M  Potts,  Rte 

1,  Box  30»,  Newark. 

2  UNITS— San  Juan  Bautlsta;  J  W 
Cullumber  &  Sons,  Box  272,  San 
Juan  Bautlsta. 

2    UNITS— Santa    Cruz;    Richard    P 

Freytag,   Box    1040,   Santa  Cruz. 
1  UNIT — Kenwood  Acres;  Thomas  L 

Mitchell,  97  E  Santa  Clara  St,  San 

Jose. 
1  UNIT— Santa  Cruz;  R  P  Freytag. 

Box  1040.  Santa  Cruz. 
1  UNIT— Burlingame;  O  C  Moroney, 

1437  Drake  Ave,  Burlingame. 

1  UNIT  —  Sacramento;  Dudley  P 
Brown,  900  7th  St,  Sacramento. 

2  UNITS  —  Sacramento ;  Vem  B 
Dewey,  Route  7,  Box  1228,  Sacra- 
mento. 

2  UNITS — Sacramento;  Jas  Mayzle, 
Route  7,  Box  1228,  Sacramento. 

3  UNITS— Santa  Rosa;  Thos  Hotch- 
kin,^404  Slater  St,  Santa  Rosa. 

3  UNITS— San  Francisco;  J  Arvld 
Johnson  A  Son,  San  Francisco. 

38  UNITS— Mt  View;  Residental Vic- 
tory Homes,  Inc,  Mt  View. 

1  UNIT— Sacramento ;  owner,  Otis  M 
Linton,  Route  5,  Box  7208,  Sacra- 
mento. 

1  UNIT — Sacramento;  Bruce  A  As- 
bury,  3500  13th  St,  Sacramento. 

2  UNIT— Bayshore  City;  Gilbert  L 
Plov,  391  Monterey  Blvd.  San  Fran- 
cisco. 

1   UNIT— Concord :   Philip  Fear,   Rte 

2,  Box  347,  Concord. 

1  UNIT— Sunnyvale ;  W  R  Walker, 
1117  Elabra  Way,  San  Jose. 

16  UNITS— San  Carlos ;  Modem  Home 
Builders,  San  Francisco. 

1  UNIT— Santa  Cruz;  T  B  Elsen- 
brandt.  Route  4,  Box  436A,  Santa 
Cruz. 

1  UNIT— El  Cerrito;  Patrick  B  Con- 
nor, 4201  Gladys  Ave,  El  Cerrito. 
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2/20/47  •  4 

Contract   Awarded 

Medical-Dental   BIdg.         Cost.  «^35.380 
SACRAMENTO.     Calif..     Sacramento 

County. 
Owners — Dr.  G.  E.  Chappell.  Medlco- 

Dvntnl   Building,  and   Dr.   Dlno   W. 

Fanuuhchl,    Calirornia    State    Life 

BIdg..   Sacramento,  Calif. 
Architect  —  Barovctto  and  ThomTs, 

620^1    I   St..   Sacramtnto,   Cailf. 
Frame  and  stucco,  one-story,  to  con- 
tain   reception    room    and    3    sultet: 

of  ot  flees. 
Contractor  —   Lawrence  Conatr.  Co. 

3020  V   St.,  Sacramento,  Calif. 


2/20/47  •     4 

Contract  Awarded— Construction  Just 

Started 
Office  Building  Cost  847,000 

PALO  ALTO.  Calif..  Santa  Clara  Co. 
Owner — Mutual  Building  A  Loan  Co., 

Palo  Alto.  Calif. 
Architect — Clark    Sc    Stromqulst.    321 

Channing  Ave..  Palo  Alto,  Calif. 
Reinforced  concrete,  one-story. 
Contractor— Wells  P.  Qoodenough,  49 

Wells  Ave.,  Palo  Alto,  Calif. 


2/20/47  3 

Contract  Awarded 

Shed  Cost  I92&0 

SAN    FRANCISCO.    Calif.,    1325    Po- 

trero    Ave. 
Owner — Borden's  Dairy  Delivery  Co., 

1825   Potrero    A%-e..    San    FrHncisco, 

Calif. 
Structural     F.nglnoer — H.     M.     Englc. 

110  Sutter  St..  San  FYanclaco.  Calif. 
Class  C  BIdg..  Steel  shed. 
Contract— A.    H.    Wllhelm,    666    IMis- 

sion  St.,  San  Francisco,  Calif. 


2/20/47  3 

Contemplated — Site    Acquired 
Wholesale    Paper    Jobbing    Plant 
SAN   JOSE,   Calif.,    Santa   Clara    Co. 
Four  acre  site  on   the  cast  side  of 
S.  7th  St.  near  Alma  Ave. 
Owner — Zellerhach    Papor    Company, 
5.14  Battery  St.,  San  Francisco,  Cal. 
San    Jose    division     located    at    45 
N    San  Pedro  St.,  Walter  I.  Amos, 
manager. 


2/20/47  4 

Low  and  Only  Bidders 
Headquarters   BIdgs.;  Spec  9238 

Cost    8279,917 

WEST  LOS  ANGELES.  Calif.,  1jo» 
Angeles  Co.  5898  Venice  Blvd. 

Owner— Loa  Angeleg  Water  tt  Power 
purchasing  agent,  Room  1202,  311 
S.  Spring  St.,  Los  Angeles,  Calif. 

Plans   by  owner. 

Includes  hollow  masonry  office  and 
warehouse  bldg.  (48xl32-ft.)  and 
motor  vehicle  buildings  (37xl55-ft.) 

Low  Bidder— J.  Walter  Johnson,  5205 
Hollywood  Blvd.,  Los  Angelee,  Cal. 
$?79,917. 

Olhcr     bids     Feb.     17     were: 
Sapp   Construction   Co.,   8290,772. 
G<?orge    B.     Thatcher,     8294.617.81. 
^runzell    Conatruction    Co.,    8301,- 


021.82.  1   * 

Fred  F.  Greeiifield,  8324;516. 
Harvey   A.   Nichols   Co..  8332.568.85. 
Gnuy  F.  Atkiuson  Co.,  8408,983. 


2/20/47  4 

Final   Plans  In   Progress — Contractor 

Selected 
Office    BIdg.  Cost    $5,000,000 

IX>S  ANGELES,   Calil.,  Los   Angeles 

Co.    East   Elde    of    Flower    St.,    ex- 

t«ndmg  from  Wilshire  Blvd.,  to  6th 

Street. 
Owner  —  General   Petroleum   Corp., 

western    affiliate    of    Socony-Vac- 

uum  Co.,  c/o  Architects. 
Architects    —   Wurdeman    &   Becket, 

3757    Wilshire    Blvd.,    Los    Angeles, 

Calif. 
Structural    Engineer — Murray    Erick 
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Associats,  811  W.  7tli  St.,  Los  An- 

geles,  Calif. 
Mechanical  Engr.— Ralph   E.   Phillpe. 

816  W.  r»th  St.,  Los  Angeles,  Caiit. 
Steel  frame  and  reinf.  concrete  walls 

and  floors,  12-story  and   basement 

and  garage  bldg. 
Contractor— P.    J.    Walker    Co.,    3900 

Whiteside  Ave.,  Los  Angeles,  Calif. 


SUB  -  BIDS  WANTED 


<keneral  oontraotoro  Voalrlng  aub-blds  on  any  Job  aro  Invited  to  make  known 
their  requlremente  In  thie  column.    There  Is   no  charge  for  this   •ervlee. 


Cellular  Struoturae  For  Slide  Area,  Vet.  Adm.  Ft.  MIley:  BIda  Due  Feb.  28 
2:80  P.  M.  . 

btoite.  Inc.,  84J51  San  Leandro  SL,  Oakland   (TRlnldad  1084), 
Krnentraut    A    Summers,    696    Pennsylvania    St.,    &«ui    Francisco,    Calif.. 
(A'i'water  2420) 

Jas.   I.   Barnes,   Construction   Company.  941   Runs   Bldg.,    San   Francisco, 
Calir.,  (iCXbrook  6905) 

Haas  &  Rothchild.  828  Merchants  Exchange  Bldg.,  S.  F.  (EXbrook  1200) 
Fred  J.  Jfiarly,  Jr.,  860  Pine  St.,  San  jnranclsco,  Calif.  (SUtter  1781) 
Wm.  Horstmeyer,  23  Mars  St.,  San  UTanclsco  (MArket  7239). 
Daley  Brothers,  P.  O.  Box  127,  Belmont   (BElmont  2300). 
Charles  MacClosky  Co..  112  Market  St.,  San  Francisco  (DOuglas  0004). 
Henry  Arlan  Construction.  4142  Geary  Blvd..  S.  F.   (lifAyvlew  3170) 
Wellnltz  &  DeNarde,  814  etb  St.,  San  ifTancisco   (MArket  4488) 
Moore  &  Roberta,  693  Mission  St.,  Wsn  Kranclsco.   (GArfleld  8679) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624^ 
H.   a.   Rahlmann   Co..    251   Kearny    St.,    San   iTancisco    (DOiiglas   S023) 
Guy  F.  Atkinson  Co..  10  W.  Orange  Ave.,  South  S.  F.   (JUnlper  4-8120) 
Albert  E.  Mangs,  Box  28W9,  Route  2.  Redwood  City  (Redwood  City  1270J) 
i^eter  Sorensen,  927  Argueilo  Street,  Redwood  City.  

*»lant  Sciences   B Idg.,  Unit  No.  1,  bivis7~BidT~Due~Feb.  20,  2:00  P.  M. 
iUrbentraut  A  Sununers,  696  Pennsylvania  St.,  S.  F.  (ATwater  2420) 
James  I.   Barnes  Constr.  Co..  941  Rjss  Bidg,   San   Francisco    (EXbrook 

6005  or  EXbrook  7054) 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.,  San  Jose  4   (Ballard  2602 
Moore  ft  Kobeits,  693  Mission  St,  Son  Francisco,   (OArticId  8579) 
M  A  K.  Corp.,  200  Financial  Center  BIdg.,  Sar  Francisco  (EXbrook  76^4) 

Forestry  Bldg.,  Berkeley  CampusTtirc.;  Bids  due  Feb.  21,  2  P.  mT 
James  L  Barnes  Constr.  Co.,  041  Russ  Bldg,   San   Francisco    (EXbrook 

60U5  or  EXbrook  7064) 
ujrbentraut  A  Bummers,  696  Pennsylvania  St,  S.  F.   (ATwater  2420) 
Elmer  J.  Freethy.  1432  Kearney  St.,  El  Cerrito  (LAnoscape  5-8811) 
Parker.  Steffens  *  Pearce,  135  Scuth  Park    S.  F.  (EXbrook  66S9) 
Marrett  *  Hilp,  |»18  Harrison  St,  San  Francisco   (DOuglas  0700) 
Willis  F.  Lynn.  1040  Folger  St,   BerKeley   (BJfirKeley  6044) 
Clinton  Constr.  Co.,  of  Calif.,  923  Folsom  St.,  San  Francisco  (SUtter  344<;; 
Williams  ft  Burrows,  Inc.,  10  California  Dr.,   Burlingame   (Burl.   4-1796) 
Peter  Klewlt  Sons  Co.,  442  Post  St.,  San  *Yancl8co  Calif.   (EXbrook  5730) 
Carrico  ft  Gautler,  885  Ocean  Ave.,  San  Francisco,  Caiu.,  (Juniper  4-808a) 
John  E.  Branagh,  105  Sheridan  Ave.,  Piedmont   (HUmboldt  a2««) 


2/20/47  2 

Plans    In    Progress — FWA    funds 

Allotted   In   Amount  of  $7,000 
City  Garage  Cost   $163,000 

INOLRWOOD,    Calif..     Los    Angeles 

Co.    Ivy    St.    between    Redondo    & 

Beach   Sts. 
Owner — City     of     Inglewood,     E.     S. 

Dixon,  Mavor,  Inglewood,  Calif. 
Architects    —    Wm.    Allen    and    W 

George  Lutze.  6112  Wilshire  Blvd.. 

Los  Angeles,  Calif. 
Reinf.    concrete    bldg.,    having    floor 

area  of  20,000  sq.   ft   including  of- 
fice,   store   room,    blacksmith    shop 

and  sheds. 

FWA  funds  have  been  allotted  to 
assist  In  the  preparation  of  plans  ac- 
cording to  an  announcetmrnt  made 
by  Wright  L  Felt,  Division  Engineer 
in  charge  of  Bureau  of  Communltj 
Faclltles  of  the  Federal  Works  Ag- 
ency, 63€  Sansome  St.,  San  Fran- 
cisco,   Calif. 


2/20/47  • 

Working   Drawings    In   Progress 

Approximate  Cost,  8232,000 

PALO  ALTO,  Calif.,  Santa  Clara  Co 
Crescent  Park  School. 

Owner— Palo  Alto  Unified  School  Dis- 
trict, 543  Channing  Ave.,  Palo  Alto. 
Calif. 

Arc>iitect — Clark  and  Stromqulst,  321 
Channing  Avenue,  Palo  Alto,  Calif 

Fi-ame  and  sturco.  Eeven  classrooms. 
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2/20/47  9 

Working    Drawings    In    Progress 
Elementary  School 

Approximate  Cost,  8232,000 
PALO  ALTO,  Calif.,  Santa  Clara  Co. 

Barron  School. 
Owner- Palo  Alio  Unified  School  Di4- 

trict,  543  Channing  Ave.,  Palo  Alto. 

Calif. 
Architect — Clark  and  Stromqulst,  821 

Channing  Avenue,  Flalo  Alto,  Calif 
Frame  and  stucco,  seven  classrooms. 


Conversion  of  Bldg.  into  Apts.,  Ft,  oFdTBids  due  Feb    27    2  P    M 
Stolte,  Inc.,  8451  San  Leandro  St .  Oakland  (TRinldad  1064) 
irSf.«?*  '^i^]?^^y-  "2   Market   St..   San    Francisco    (DOugiaa  Oo04) 
Ji^rbentraut  ft  Summer*.  606  Pennsylvania  st,  San  Francisco,   (ATwater 

.'    A.  Bryant,  1815  Capitol  Street,  Vallejo  (Vallejo  2-4440) 
James  I.  Barnes  Constr.  Co.,  041  Hues  l*ldg.,  San  JhTnacisco,  Calif..   (ICX 
brook   6005  or  EXbrook  7t»64)  .      •  "  .   v«^ 

Biltwoll  conatr.  Co..  4745  Geary  Blvd.,  San  Jftmncisco   (BAyvlew  5047) 
M  ft  K  Corp..  200  Financial  Center  BJdg.,  S    F.    (EXbrook  7624) 
Wallace  D.  Harkins,  Inc..  406  Sutter  St..  San  Francisco  (GRaystone  2956) 
H.   IS.   P.ahlmann   Co.,   251    Kearny   St,   San   Francisco    (DOuglas   «)28) 
Mldstate  Constr  Co..  427  Bryant  St    San   *Yanclsco   (YUkon   6-2831) 
fiarold  C.  Geyer,  787  Munras  Ave.,   .Monterey   (Monterey  8505) 
Daley  Bros,  Box   127,  Belmont   (Belmont  2300) 
Fred  J.  Early  Jr.,  860  Ptao  St.,  San  Franclaco  (SUtter  1781) 

Store  and  Office  iBldg7"OakiandrBide~"bui~Febriiaiv~28    200  P    M 

Willis  F.   Lynn,  1040  Folger   St,   BerKeley   (BiCrheley   C044) 

Moore  ft  Roberts,  803  Mission  St,  San  Fmncisco,  Calif.    (GArfleld  8579) 

Barrett  ft  Hilp,  918  Harrison   St.    ban   i^Tancisco    (DOuglas  WOO) 

Water  Softener  Equipment  (•nitarr)78peo~18166rOakirnd~NaviT"Hoi^^ 
Bids   Due   February  26,  2:00  P.   M. 
Henry  Arlan   Construction.   4142   Geary   Blvd.,   S.   F.    (BAyvlew   3i70. 
Albert  E.  Mangs,  Box  23()9.  Route  2,  Redwood  City  (Redwood  City  1270J) 

Telephone   Bldg..  Shell   OH  Co.,  W»artlneiT~Blde~due   March   6 " 

bwinerton  ft  Walberg  Co,  225  Bush  St..  S.  F    (GArfleld  2980) 

*n^rTieary   Stree*  tnrhouse,  S.tn    l^rtnclsco;    Bide  due   Feb    25    8  P    M 
NO.   wiseth.  711    McAUmer  Street   San   *Tanclsco    (UNderhlli    SllT' 
Men!"   ^"i?"  ^.  ^°"'  ""  """^^  Montgomery  St,   S.   F    (GAiJieid  US? 
vff?  ^^?to".     ","«V'^f"°"'   "^^   """"^   **'''''•    San    l.-rr.ncisco    (BA    317U. 
Peter   Sartorlo.   262   Clementina    St,   Sar    l.ranci*co    (GArfleld    8317) 
Carrico  A  (.antler.  3H5  Ocean  Ave.  San  Frannnoo    (JL  nlper  4-808r ) 

Sewage   Pumping    Plant.  Mill   Vailey;    Bids  due   Feb.   28,   8   P.   M 

J.  D.  O'Connor  Constr.  Co.,  391  Sutter  St..  San  Fmncisco  (DOuglas  3985) 
Marin  ".corporation.  V    o    Box  417.   yausalUo   (SausHlito  1C60> 

^?°*"^**'„^"""    School.    San    Leandro;    Bids   due    March    4,   8:80    P     M." 
i?.M.     ^*™**  ^o""*'-  Co.  Russ  Bldg..  S.  F.   (EXbrook  6006  or  7064) 
Willis  ».   Lynn,   1040  Folger  Street,   Berkeley    (BErkeley   6044) 
H.  B.   Rahlmann    Co.,   251    Kearny   St..    San    l-Tuncisco    (DOuglas    8023) 

Conversion   of   Barracks   into   Apis.,    Stockton   GeneriinBrpot    Annex;    BTo? 
Due   February  26,  2:00   P.  M.  •—  ,  » 

Thomas  C.  Buck,  P.  o.  Box  407.  Stcckton. 
iilngham  Constr.  Co,  Route  2,   Box  {.970,  Sacramento. 
M.  ft   K.    Corp.,   200   Financial   Center   Bldg.,    S.    F.    (UiXbrook   7624) 
Erbcnlraut  ft  Summers.  HW  Pennsylvania  St,   San   Francisco    (AT  2420) 
b.  C.  Giles  ft  Co.,  319  Elks  BIdg,   Stockton    (Stockton  3O460) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St,  San  l-Vincisco  (GKaysione  2956 

Church  Bldg..' West  Portal   Lutherarn.^F  rllidT  due   >^eb.  21,   Noon " 

Adam  Arras  ft  Son,  116  New  Montgomery  St,  S.   F.    'GArtield   8381) 
*^*^'"5  <-'o»«t  Builders.  2530— I8th   bt ,  fcan   i'rancidco   (HEmlock  5388) 

School    (Addn.)    Canyon    Elementary    sohool,   Contra    Costa   County :    BIdi 
Due  March  8,  8:00  P.   M.  ' 

Frank  A,   Payne  ft   Son.   8   Overr-.m   Road,   orinda    (Orlnda  2V78) 
Pacific  Coast   Builders.  2630— 18th   M.,  Sar,   i«Tanci8co   (HEmlock  5388) 
B.  ft  R  Construction  Co..  110  Market   St.  Sar.   I'Yanclsco   (DOuglas  7516) 
bhapro  ft   Sage,  6221    Panama  Ave..   Richmond     LA   6  3266) 


2/20/47  •     2 

Ownei"  Taking   Bids — Due  March  3, 

2  P.  M. 
Hangar 
SAN  LUIS  OBISPO,  Calif.,  San  Luis 

Obispo  County  Airport. 
Owner — Board  of  Supervisors  of  the 

County   of   San   Luis   Obispo,  A.  E. 

Mallagh,   county  clerk,  Courthouse, 

San  Luis  Obispo,  Calif. 
Architect  —  Harland    Bruce    Douglas, 

P.    O.    Box    71,    San    Luis    Obispo, 

Calif. 
Wooden  frame  multiple  hangar. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  810. 

Each  bid  must  be  accompanied  by 
a  certified  check  In  the  amount  of 
5%  of  the  bid. 


2/20/47  0 

Plans   In   Progress 

Classroom  Bldg.  Cost,  8135,000 

LOS  ANGELES,  Calil.,  Los  Angeles 
County  Appcrson  .St.  School,  SE 
comer  Apperpon  St.  and  Wood- 
ward Ave.,  Sunland  area. 

Owner — Los  Augeles  Board  of  Edu- 
cation, 1425  S.  Sian  Pedro  St.,  Los 
Angeles,  Calif. 

Architect — Ma^nard  Lyndon,  5*21 
Westwood  Blvd.,  West  Los  Ange- 
les, Calif. 

8-unit  building. 


2/20/47  •     3 

Owner  Taking    Bids— Due   March   17, 

10  A.  M. 
Storage  Building 
MERCED,     Calif.,     Merced     County. 

Applegate  Park. 
Owner— County  of  Merced,  c/o  Board 
of     Supervisors,    R.     W.     Cochran, 
county    clerk.   Courthouse,    Merced, 
Calif. 
Architect— Charles  E.  Butner,  7  Win- 
ham  St..  Salinas,  Calif. 
Cement  block,  20x40,  park  equipment 
storage  building,  flat  roof. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tect   and    from    the    office   of   W.    E. 
Bedsen,      county^  engineer,      Court- 
house,   Merced,    Calif.,    upon    deposit 
of  810. 


School   Addn.,  Walnut   Creek   Qran^mar   School,   Walnut   Creek-    Bids    Uu** 
March  1,  8:00  P.  M. 
Frank   A.   Payne  ft   Son,  8  Overhlll  Read    Orinda   (Orlnda.  2W6) 
B.  ft  R  Construction  Co.,  HO  Market   St.,  San  Francisco   (DOuglas  7516) 
Pacific  Coast   Bulidets.   2630— Ihth    St.,   Sar.    I'rancl.sco    (HKmlock   53«8» 

Bulk  Sugar  Storage  Bldg.,  Henoulu.  T    H.,  for  Castis  ft  Cooke,  San   Fran- 
cieoo;   Bids  due  Feb.  28    10:00  A.  M. 
Bwinerton  ft  Walberg  Co.,  226  Bush  St,  San  Francisco  (GArfleld  2080) 

Moreland~llementary  8«hbei.~8anta~Clara;  Bids  due  M"arBh"1sr7Tjfc~P.~M" 
William  Horstmeyer  Company.  23  Mara  St,  San  Frinolsco  <  MArket  U3»> 
B.  ft  R  Construction  Cc,  110  Market  St..  San  ^Yanclsco  (DOugla*  7516) 

School,~S  classrooma,~Los  Lomitas  Elementary.  Sch7i~Bld»~due^Mar.~8,~8rPM 
William  Horstmeyer  Company,  28  Mars  St ,  San  Francisco  (MArket  TJX») 
B.  ft  R.  Construction  Co.,  110  Market  <Tt..  Sar  Francisco  (DOuglas  7516 » 

bryant  Reeervoir,  Spec  L8-379,  Contra  Costa  Co.rBTds  due  Feb  28,  S:30  PM 
Daley  tfrothers.  P.  O.  Box  127,  Belmont   (BEimont  *SW) 
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BUILDINGS 
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Correction — 

Preliminary    Plans    Approved 

To   Start  Working    Drawings  Soon 

Jewish  Center  Cost,  $600,000 

CLEVELAND,  Ohio. 

Owner — Jewish  Center,  c/o  Architect 

Architects — Mendelsohn  and  Hill.  627 

Commercial  St,  San  Francisco,  Cal 
Construction    of    Center,    to    Include 

school    classrooms,    assembly    hal!. 

temple  and  chapel  and  offices ;  the 

structure    is    to   be  of    rcinf.    atee> 

and  concrete 

Correction  in  architects'  address. 


2/20/47  •     0 

Owner  Taking  Bids — Due  March  13, 
7:30  P.  M.— Bidders   Figuring 

School   Building 

SANTA  CLARA,  Calif.,  SanU  Clara 
County.  Payne  Ave.  and  Saratoga 
Road. 

Owner — Moreland  Elementary  School 
District,  Mrs.  George  Payne,  chair- 
man. Board  of  Trustees;  Ray  A. 
Smith,  clerk.  Board  of  Tnistees, 
Moreland  School,  Payne  Ave.  and 
Saratoga  Rd.,  Santa  Clara,  Calif. 

Architect — Clark  ft  Stromqulst,  321 
crhanning  Ave.,   Palo  Alto,  Calif. 

Frame,  one-story,  includes  five  class- 
rooms. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  architect 

upon  deposit  of  825. 
The     following     contractors     have 

taken  out  plans : 
H.    E.    Rahlmann    Co.    ,251  Kearny 

St.,  San  Frajicisco,  Calif. 
Peter  Sartorlo,  262  Clementina  St, 

San  Francisco,  Calif. 
James    H.   McFarland,    266  Laguna 

Honda  Blvd.,  San  Francisco,  Calif. 

B.  &  R.  Construction  Co.  ,110  Mar- 
ket St.,  San  Francisco,  Calif. 
William   Horstmeyer  Co..  23   Man, 

San  Francisco,  Calif. 
G.  W.   Williams  Co.,   10  California 

Dr.,  Burlingame,  Calif. 

Carl  N.  Swenson  Co.,  P.  O.  Box  558. 

San  Jose,  Calif. 
O.   E.    Anderson,   398   Menker  Ave.. 

San  Jose,  Calif. 
Pacific    Coast   Builders,    2580    18th 

St.,  San  PYancisco,  Calif. 


FOR    SALE 

TIMBERS,  wallboards,  plumbinK 
pipe,  millwork,  and  other  build- 
ing materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get** 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAlencia  4977 


iRuuin  PRinr  [ompnnv 


MAKES 


FinE  PRinT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


BURKE     PORM     CLAMPS 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

Alt  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO.,     INC. 


780  Bryant  Street 


San  FranciKo 


Phone  GArfleld  8768 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATn  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

•      L.    H.   CLAWSON    CO. 

INSULATORS  FOR  THE  PACTFIC  COAST 
219  PACIFIC  BUILDING  OAKLAND.  CALIF. 


2/20/47  a 

Bond  Election  in  Amount  of  827,000 
Set  for  March  7th 

School   (addns.  A  alters) 

CONTRA  COSTA  COUNTY,  Calif. 
Bay   Point  School. 

Owner— Bay  Point  School  District, 
Chas.  A,  Saixm,  Rose  Johnson,  Her- 
man E.  Welsh,  members  of  the* 
governing  board.  Bay  Point,  Con- 
N.  1st  Ave.,  Arcadia,  Calif. 


2/20/47  9 

Election  Set  for  May  16  to  Vote  on 
Tax  increase  To  Finance  8375,000 
Building    Program 

Gymnasium    Budding       Cost  1110,000 

OROVTLLE.  Calif..  Butte  Co..  Oro- 
ville  Union  High  School. 

0>\ner— Orovllle    Union    High    School 
District,    Geo.    Wantrelin,    president 
of  Board  of  Trustees;  J.  C.  Nlsbet, 
principal,      Orovi'le      Union 
School,    Oroville,   Calif. 

Architect  —  E.  Georffrey  Bangs,  605 
Market    St..    San    Francisco.   Calif 

Concrete  block,  steel  frame,  approxi- 
mately 10,000  sq.  ft.  floor  area. 


room  wings,  1,  2  4  3  and  corridors, 
•  C)   1107,894  classroom  wings  2  4  8. 

Malno  Construction  Co..  (A)  8438,- 
000,  (B)  8311,199,   (C)  8216.069. 

H.  B.  Nicholson.  (A)  f492,000,  (B) 
$36©.4&3,    <C)    $276,918 

The  bids  were  taken  under  advise- 
ment. 


2/20/47,  g 

Plans    Kiearing    Completion 
Gymnasium  Cost    $S7,400 

UKIAH,  Calif.,  Mendocino  Co.   Pres- 
ent school  bite. 
Owner  —  Ukiah  Union   High   School 
District,    Chas.    M.    Fulkerson,    dis- 
trict  superintendent,    Ukiah,   Calil. 
Architect  —  Clarence  Caulkins.  Ro8- 

enberg.  Bldg.,  Santa  Rosa,  Calif. 
Stnictura!  Engineer  —  Jefferson  C. 
Sly,  580  Market  St.,  San  Francisco, 
Calif. 
High  I  Mechanical  Engineer— ^Keller  &  Gan- 
non, 3C9  Pine  St.,  San  Francisco, 
Calif. 


Peter  Sartorio,  San  Francisco, 
Calif.,  177,643. 

Wellnits  A  DeNarde,  San  Francisco, 
Calif.,    178.582. 


ules  la  days  completicn,  three  sched- 
ules 90  days  completion. 
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HOSPITALS 


2/20/47  g 

Election  Set  for  May  16  to  Vote  on 
Tax  Increase  To  Finance  $375,000 
Building  Program 

Shop     Building  Cost     133,000 

OROVILLE,  Calif.,  Butte  Co.,  Oro- 
ville Union  High   School. 

Owner— Oroville  Union  High  School 
District,  Geo.  Wangelin,  president 
of  the  Beard  of  Trustees,  J.  C 
Nlsbet,  principal,  Oroville  Union 
High   School,    Oroville,    Calif. 

Architect  —  E.  Gcoffrev  Bangs,  60.5 
Market    St.,    San    Francisco,    Calif. 

New  phop  to  house  sheet  metal 
working  plant,  machine  shop  and 
electrical    department. 


Frame  and  stucco  gymnasium  build- 
ing;  10,00C  sq.  ft.      ^*- 

2/20/47  9 

Bond   Election   In   Amount  of  $100,000 

Set   for   March   25th 
New  School   Building         Cost  $107,000 
SANTA  CRUZ  COUNTY,  Calif.    Site 

not  announced. 
Owner— Newjy  formed  union  ele- 
mentary school  district  comprising 
communities  of  Felton,  Zayante 
Edith  E.  Fikes,  county  school  su- 
perinment,  c/o  County  Board  of 
Supervisors,  Courthouse,  Santa 
Cruz,  Calif. 


2/20/47  n 

Plans  In  Progress — CPA  Approval 
Granted— Bids  Expected  To  Be 
Advertised    For    About    April    1 

County   Hospital  Cost  $200,000 

FALJX>N,  Nev.,  Churchill  County. 
To  be  known  as  Churchill  Public 
Hospital  and  located  on  a  site  23Sx 
301  feet,  bounded  by  Ada,  A  and 
Taylor  Sts. 

Ownei^-Churchill  County  Board  of 
Hospital  Trustees.  E.  J.  Maupin 
Jr.,  (chairman).  Main  St.;  Art 
Chalistrom,  secretary;  Charles 
Frey,  Peter  Cushman  and  Leo  Cop- 
per, Fallon,  Nev.;  John  Hannifan. 
county  clerk. 

Architect — DeLongchamps  A  O'Brien 
Gazette  Bldg.,  Reno,  Nev. 

Concrete  and  steel,  one-story,  ^50x45, 
with  utility  wing  approx.  65x45,  to 
include  30  beds,  wards,  operating 
rooms,  administrative  offices,  ele- 
vator. ^— 


12 


2/20/47 

Contemplated 

Flour  Mill   (Rebuild) 

Cost   $2,000,000 
TACOMA,  Wash. 
Owner— C'ontennlal      Flouring     Mills, 

Moritz  Milbum,  President,  Tacoma. 

Wash. 
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Election  Set  For  May  16  to  Vote  on 
Tax  Increase  To  Finance  $375,000 
Building   Program 

School    (wing   addn.)         Cost  $100,000 

OROVTLLE.  Calif.,  Butte  Co.  Oro- 
ville  Union    High    .S'chooi. 

Ownei — Orovill»  Union  High  School 
DNtrict.  Geo.  Wangelin,  president 
of  board  of  trustees;  J.  C.  Nlsbet, 
principal,  Oroville  Union  High 
school,    Oroville,    Calif. 

Architect  —  E.  Geoffrey  Bangs,  605 
Marltet  St ,  San  Francisco,  Calif. 

Wing  addition  to  include  5-class- 
roomp  for  home-making,  art,  cook- 
ing  and    sewing   depts. 


2/20/47  •     9 

Contract  Awarded— Construction 
Starts  Soon 

High  School  Cost  $391,067 

MODESTO,  Calif.,  Stanislaus  County. 
18th  and  H  Sts. 

Owner  —  Modesto  High  School  Dis- 
trict, Aubrey  A.  Douglas,  sup>erin- 
tendent  of  schools.  14th  and  I  Sts.. 
Modesto,  Calif. 

Architect — Harry  J.  Devine,  Cronan 
Bldg.,  Sacramento,  Calif. 

Unit  No.  1  of  new  main  high  school, 
reinforced  concrete,  to  include  19 
classrooms,  administrative  offices 
and  library. 

Contractor— S.  C.  Giles,  319  Elks' 
Bldg.,   Stockton,   Calif. 


Acquired — CPA 


2/20/47 
Contemplated — Site 

Approval  Sought 
Trucking    Piant 
SAN   JOSE.    Calif.,    Santa    -::;iara    Co. 

Three-acre  .site  on   S.   Seventh   St.. 

near  Alma  Ave. 
Owner— Berry,  Conrotto  A  Rossi,  Gil- 

rov,    Calif. 
10,000  sq.   ft 


2/20/47  g 

Plans    Nearing    Completion 

School  Bldg.  (addition)       Cost  $22,000 

FORRESrVILLE,  Calif..  Sonoma  Co 

Owner— Forre.stvilie  Union  Elemen- 
tary School  Di.st..  Forrestville,  Cal 

Architect  —  Cl.Trence  Caulkins,  Ros- 
enberg Bldg..  Sar.ta  Rosa,  CaMf. 

Structural  Engineer  —  Jeff^erson  C. 
Sly.  5%  Market  FA.,  San  Francl.sco. 
Calif. 

Frame  and  stucco,  includes  addition 
of  two  classrooms. 


2/20/47  9 

Cf*A  Approval  Granted — Owner  Will 
Ask    Bids   Soon 

School    Addition  Cost    $67,000 

REEDLEY,  Ca'if.,  Fresno  Co.  Lin- 
coln School. 

Owner — RIoedley  Joint  Elementarj' 
.«^chool  District  of  the  Counties  of 
Fresno'  and  Tulare.  W.  O.  Hughe.s, 
W.  J.  Calms  (chairman)  C.  R. 
Conner,    members.    Reedley.    Calif. 

Architects — Swartz  A  Hyberg.  Row- 
eli    Bldg..    Fresno,    Calif. 

Frame  and  stucco,  one-stor>'  22x40 
includes    4    classrooms. 


2/20/47  9 

Owner  Taking    Bids — Due   April   16, 
8    P.    M. 

Classroom    BIdgs. 

NORWAI.K,    Calif..  Los   Angeles   Co 

Owner— Norwalk  School  DIst.,  Regl- 
nnld  Benton,  Dist.  Supt..  Walnut 
&    Funr.ton     Sts..    Norwalk.    Calif. 

Architects  —  Kistner,  Curtis  i 
Wright.  Architects  Bldg..  816  W. 
5th   St.,  Los  Anpelo.^.   Calif. 

Frame  and  stucco  bldps..  including 
Unit  C  contalrlnp  6  clascrooms 
find  tollots,  30x240-ft.  and  Unit  D 
containing  library,  .study  hall,  4 
rl.isfTOcms  and  toilets,  20x240-ft. 
Specifications   obtainable   from    the 

District    office    after    March    21. 


2/20/47  11 

Incorporation   of    l-lo»Jftal    Nearly 
Completed— Papers^igned   A 
Forwarded  to  Sacramento 

Hospital 

WALNUT  CREEK  AREA,  Calif., 
Contra  Costa  County. 

Owner — Central  Contra  Costa  Mem- 
orial Hospital  Association,  Mr.  and 
Mrs.  Walter  Rugh,  Danville-Sar- 
anap  road,  Walnut  Creek;  L.  H, 
Spott  (chairman).  Oak  road.  Wal- 
nut Creek ;  Roy  Johnson,  Walden 
road,  Walnut  Creek;  and  Mrs.  Bon- 
nie Wilklns  (secretary'),  all  tem- 
porary officers  pending  election  of 
permanent    directors. 

Association  .formed  with  view  toward 
estal>lishing  a  non-profit  communi- 
ty hospital. 


2/20/47 

Contemplated 

Locker  Room   Building   and   Depots 

Cost  $200,000 
NEBRASKA,  COLORADO  and  UTAH 

Eastern   Division  of  Union  Pacific 

Railroad    System. 
Owner— Union    Pacific    Railroad,    c/o 

W.  C.  Perkins,  chler engineer  (bus), 

15th    and    Dodge    St.,   Omaha,    Neb. 
Architect — Private  plans. 
Architect — Private  plans. 
Brick  and  tile;  one-story.  Additional 

details  later. 


•iaV,^^?'    ^^^    **»•    <*>    tMSBO.    (4) 
$308.83.    (6)    $3073.78,    (6)    $860.72,    (7) 
^M.     (8>    $2640  96,     (9)    $1678.10.    (10) 

2/20/47  26 

Construction  to  Start   Immediately 

Branch   Post  Office  Cott  $50^000 

EL   CERRITO.   Calif..    Contra   Coat* 

County.    West    side    of    San    Pablo 

Ave.,  between  Potrerp  and  Cypreas 

Aves. 

Owner— Harry  S.  Curry,  5800  Charles 

St.,  El  Cerrito.  Calif. 
Lessee— U.    S.    Post    Office   Depart- 
ment. 
Architect — Private  plans. 
To  contain  5000  square  feet. 
Contractor — Elmer   J.    Freethy, '  1432 
Kearny  St.,  El  Cerrito,  Calif 
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i2-i: 


INDUSTRIAL 
BUILDINGS 


2/20/47  li 

Fire     Loss 

SAN  MATEO.  Calif.,  ban  Mateo  Co. 
— Fire  recently  destroyed  the  Peder- 
t<on  A  Arnold  Planing  Mill,  4th  and 
Olaremont  Sts..  San  Mateo,  Clalif.. 
with  less  ostinw.ted  at  approximately 
$175,000. 


2/20/4/  •     12 

Owner  Taking    Bids — Due    March   17, 

10  A.  M. 
Laundry   Building 
MERCED,      Calif..     Merced     County. 

Merced  General  Hospital 
Owner— County  of  Merced,  c/o  Board 

of     Supervisors,    R     W.     Cochran, 

county    clerk.   Courthouse,    Merced, 

Calif. 
Architect — Charles  E.  Butner,  7  Wln- 

ham  St.,  Salinas,  Calif. 
Temporary    metal     laundry    building 

(40x60  ft.). 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect and  from  the  office  of  W.  E. 
Bedesen,  county  engineer.  Court- 
house, Merced.  Calif.,  upon  deposit 
of  $10. 


3/20/47 

Low  and  Only  Bidders 

Naval    Reserve   Armory;    Spec.   18185 

Cost  $136,927 

.M.BUQUERQUE.  N.   M. 

Owner  —  ir.  S.  Navy,  FHiblic  Work-S 
Office,  11th  Naval  District,  1220 
Pncific  Highway,  San  Diego,  Calif. 

Plans  by  owner. 

Included  3  40xlOO-ft.  prefabricated 
rigid  fi-ame,  utility  warehouse 
bldgs.  .spaced  52  ft.  on  centers  and 
connected  along  the  front  by  a  i- 
Htory  frame  structure,  approx.  25- 
xl50-ft.  The  3  prefabricated  bldjra- 
will  be  furnished  by  the  govem- 
mont. 

Low  Bidder  —  J.  T.  Testman.  2443 
FloraJ  Dr.,  Albuquerque,  N.  M.. 
$136,927. 

Oth»  r  bids  Feb.  17  were: 
O.    G     Bradburv,    Albuquerque,    N. 

M..   $100,814. 

Lombko    Constr.    Ccn,    Albuquerque, 

N.   M.,   $177,896. 

C.  H.  Leavell  A  Co ,  El  Paso,  Texaa, 
$100.0S4. 
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Prefabricated 


2/20/47.  9 

Low   and   Only    Bidder* 

Elementary   School    Bldg. 

Cost  $307,817 

SANTA  MARI.\,  Calif.,  Santa  Bar- 
bara County  Alvin  Street  School. 
SW  portion  of  Lot  C.  Harms  Tract 

Oi^mer — Santa  Maria  School  District. 
Clerk,  iOl  W.  El  Camino  St..  Santa 
Maria,  Calif. 

Architectf— PhlUp  J.  Daniel  and  Ar- 
thur E.  Mann,  15  Rube'  Bldg..  San- 
ta Mari.a.  cr  (r72  S.  Lalayctto  Park 
Place,  Los  Angeles,  Calif. 

Rigid  stpol  frame,  containing  eight 
classrooms,  two  kindergarten  class- 
rooms, hearing  and  eye  correction 
rooms,  combination  auditorium  and 
cafeteria,  kitchen,  libr.iry  and  ad- 
ministration offices. 

Low    Bidder — Geo.    B.   Thatcher,  4074 
Laurel  Canyon   Blvd.,  North   Holly- 
wood,   Calif.,    $397,817. 
Total   bids  Fob.   74   were; 
George    B.    Triatcher    (A)    $.?97.817. 

entire    project;     (B)     $279,294.    class- 


PLYWOOD 

All  Tkfcfcnetsei,  S/ies  oad 
Grodes. 

NAILS 

All  Popwlar  Ceefrecfers' 
Reqiilremenft. 

ASPHALT     TILE 
FLOORING 

Lerg*  sfecfc,  pepefor  colors 

and  pofforas  ^or  eemmorciof 

and  kome  iNsfoffoflen. 

ACOUSTICAL    TILE 

window,  doors  and  »a%k  In 
carload  qaantlfloB. 

THE  BROOKMAN 

COMPANY 

2833THIRD  STREET 

SAN  FRANCISCO 
ATwator  f444 


2/20/47 

Low  and  Only  Bidde 
Steel  Buildings 

SAN   FRANCISCO.  Calif. 

Owner— City  and  County  of  San 
Francisco,  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Francisco,  Calif. 

Cltv  Architect— Dodge  A.  Riedy,  Rm. 
285  City  Hall.  San  Francisco,  Calif. 

Government  surplus  prefabricated 
steel  buildings  for  use  as  class- 
rooms at  various  school   sites. 

Low  Bidder — Adam  Arras  A  Son,  116 
New  Montgomer  vSt.,  San  FVan- 
clsco,  Calif.,  $66,790. 


2/20/47 

Low  and  Only  Bidders 

VHF   Radio   Range   Stations;    Pro. 

No.    6-47-354 
Near  YUMA.   TUCSON,   and  DOUG- 
LAS,  Ariz. 
Owner   —   Dept.    of    Commerce,  Civil 
Aeronautics     Administration,     5651 
West    Manchester    Ave.,    Los    An- 
geles 43,  Calif. 
Plans  by  owner. 

Includes  fencing  3lte.   erecting  a    16- 
28-ft.    sectional    rteel    frame    bldg., 
on     concrete    foundation,     erecting 
a  16-ft.  steel  tower  with  36-ft.  diam 
counterpoise  and  ]2xl2-ft.  antenna 
shelter  on  top  and  incidental  work. 
Low     Bidder — Fred     G.     Satterwhite. 
Box     229,     Brownsville.     Tex.;      (1) 
$5085.89,    Yuma;    (2)    $445959.    Tuc- 
son; (3)  $4450.60,  Douglas;  110  days 
completion;  all  or  none. 
Othor   bids   Feb.    17   were; 
Dohrman-Hutchinson  Co,  (1)  $5870. 
(2)    $5470,    (3)    $5170,    includes    altei- 
natps ;    90    days    completion ;    ail    or 
none. 

Wlek»8  Engineering  &  Construction 
Co.  (1)  S7276.70;  (la)  less  $600;  (2) 
$55fc4.05,  (2a)  less  $.500.  3i  $.^604.03, 
i3n)  ic.'fs  $500;  one  schedule  50  days 
completion,  any  two  schedules  75 
days  complotioii,  three  rchedules  9C 
(lavs    completion. 

C.  E.  Seymour.  (1 1  $8572.50,  (2( 
$5597.50.    «3)    $6343.50    (includes    tele- 


Other  bidders  February  19  were: 

S.  J.  Amoroso  Construction  Co.,  San  |  graphic  modifications) ;  one  schedule 
Francisco,  Calif.,  $74,770.  50  days  completion,   any  two  sched- 

TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project 

2-20—  8:00P.M.— School  Remodel)      Mill  Valley 

2-20—  2 :00  P.M.— Plant    Science    Bldg.  Davis 


Noted  In  Issue 

2-18 
1-27 


ENGINEERING  PROJECTS 


2-20—  2:00  P.M.— Traffic  Signal  Syatems    Redondo  Beach  and" 

Hermosa  Beach 


1-31 


2-20 — 10 :00  A.M.— Earthwork  and  Structures    Colorado-Big  Thompson 

Project,  Colorado  2-  7 

2-20—  2:00  P.M.— Grading  and  Surfacing    Los  Angeles  County  1-21 

SUPPLIES  ANDEQUiPMWf 
SUB-CONTRACT  INFORMATION 


2-20—  —Diesel  Fuel  Oil        Napa  2-14 

2-20—  2 :00  P.M.— Steel  Hand  Railings     Boise  Project.  Idaho  1-24 

2-20—  2  ;00  P.M.— Douglas   Fir  Lumbpr    Central  Valley  Project  2-  7 

2-20—  2:00  P.M.— Pipe   and   Coupling  Bands     Central  Valley  Project  2-11 

2-20 —  — Supplies  and  Materials     Panama  Canal  2-11 

2-20— 10  ;30  A.M.— Pumps  Fresno  2-18 

2-20—  —Diesel  Oil  Beaumont  2-19 

2-20—  — Stove  Oil  Dry  Creek  Maintenance  Station,  Etc.  2-19 

2-20—  —Diesel  Oil  Near  Gilroy  2-19 

2-20—  —Diesel  Motor  Fuel  Yreka,  Etc.  2-19 

2-20-  —Liquid  Asphalt         Needles  2-19 


ELECTRICAL  COMMINICATIOIIS 

Telephone  and  Signal  Cngln—rt 

fnfer-Olfic*  and  Infer-Pfonf  Syttamt 

De$ign9rt  of  Remofe  Control  Egulpmonf 


^ 


Sorvico    and  Imfallatlont 
Vio  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET     . 
SAN  FRANCISCO  3  MArkot  2017 


14-17~~PUBLIC  BLDGS. 

2/20/47  •     14 

Low  and  Only  Bidders 
Naval  Reserve  Armory;  Spec.  18171 
STOCKTON.   Calif.,   San  Joaquin   Co. 
Adjacent   to   former   Pollock   Ship- 
yard. 
Owner— Public    Works    Department, 
12th    Naval    District,    Room   A-109, 
Federal  Office  Bldg.,  Civic  Center, 
San  Francisco,  Calif. 
Plans  by  owner. 

Three    government-furnished    Butler 
type    metal    rigid    frame    buildings 
(40x100   ft.),    connected   to   a   wood 
frame    head    building    (166x20   ft.), 
with   all    the   necessary  excavation, 
fill,    demolition,    concret    construc- 
tion,  roads  and   paving,   structural 
stel    work,    miscellaneous    Iron    and 
steel,    carpentry    and     Joinery,    as- 
phalt tile  flooring,  roofing  and  sheet 
metal    work,   glazing,    finish    hard- 
ware,  metal    studding,   furring  and 
lathing,  plastering,  metal  windows, 
metal  doors,  wire  fence,  plumbing, 
heating,    electrical    work    and    field 
painting. 

Bids  were  taken  as  follows: 
Item  1 — Work  complete; 
Item    2 — Deduct     if    asphalt    tile     is 

omitted ; 
Item    3 — Deduct    if    window    screens 

are  omitted    ; 
Item  4 — Deduct  if  interior  door  tran- 
soms are  omitted ; 
Item    5  —  Deduct    if    driveways    and 

parking  areas  are  eliminated ; 
Item     6  —  Deduct     if    sidewalks     are 

omitted ; 
Item    7 — Deduct    if   window   size   and 

thickness  is  changed; 
Item  8— Deduct  if  painting  is  omitted 
Item     9  — Deduct    if    wall     finish     is 

omitted; 
Item    10 — Deduct  if  steam  and  elec- 
trical services  are  omitted. 
Low    Bidder  —  MacDonald,    Young    A 
Nelson,    127    Montgomery    St.,    San 
Francisco,    Calif.,    (1)    $139,717.    (2> 
$533.    (3)    $789.    (4)    $321,    (5)    $5807, 
(6)     $800,     (7)     $1139,    (8)    $610,     (9) 
$1500,    (10)    $2131. 
Other  bidders  February  10  were: 
Henry  Arlan  Construction  Co.,  San 
Francisco,  Calif.,  (1)  $142,108,  (2)  $600, 

(3)  $823,  (4)  $351,   (5)  $3167,  (6)  $1886, 

(7)  $1189,    (8)    $1868,    (9)    $1613,    (10) 
$2128. 

S.  C.  Giles.  Stockton,  Calif.,  1) 
$148,571,  (2)  $588.  (3)  $1063,  (4)  $410, 
(5)  $3074,  (6)  $660.  (7)  $994,  (8)  $1200, 
(9)   $2059,   4  10)   $2581. 

Wallace  D.  Harkins,  Inc.,  San  Fran- 
cisco,   (1)    $148,900.    (2)    $500,  (3)    $800, 

(4)  $120.  (5)  $2700.   (6i  $750.  (7)  $1460, 

(8)  $1140,   (9)   $2355,   CO)   $1200. 
M.  A  K.  Corp.,  San  Francisco,  Calif., 

(1)  1153.000.  (2)  $.533.  (3)  $934,  (4)  $345, 

(5)  $3306.  (6)  $900,  (7)  $1140,  (8)  $1868, 

(9)  $3840,  (10)  $2130. 
C.  E.  Kennedy,  Stockton,  Calif.,  (1) 
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2/20/47 

Plans    In    Progress — FWA    Funds 

Allotted  In  Amount  of  $5300 
City    Hall  Cost    $124,387 

GARDENA,    Calif.,    Los    Angles    Co. 

SmitViue-Jt    comer    Harvard    Blvd., 

and   Market   St. 
Owner-  City  of  Gardena!  Mayor  Aq- 

ams  W.  Bolton,  City  Hall,  Gardena, 

Calif. 
Architect— A.    E.    Hanson.    Box    3b2, 

Gardena,    Calif. 
Reinf.    concrete    1 -story. 
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•V20/47 

Plans  Completed 

Indeflnte  When  Owner  Will  Ask  BI0« 

Courthoute    and    County    Jail 

Approx.  Cost  $300,000 
UKIAH,    Calif.,    Menowclno    County, 
Ownei^—County  of   Mendocino,  H.  M. 
Burke,    County    Clerk,    Courthouse, 


Summetbell 

Roof  Structures 


y«ar  saw 
bulldiafl  lor 
today's  maa4a. 

Call .  . . 
SUMMIMILL 


1746  Thirteenth  Street 
Oakland,  California 

TWinoaks    3622 
ENlerprisc    I0930 


NEW  METHOD 

Falnfert  &  Deeorofors 

for 
PROMPT  SERVICE 

DOuglat  2703 
UNd«rhill  0054 

52  PARNASSUS  AVE. 
Sqii  Francisco 


GLASS  and  GLAZING 

Hitnco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

SAN  FRANCISCO,  12 


52 H  MISSION  STRnin 


Pfwn,-:  l)i:iawarf  7Mi 


I 


\ 
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DAILY     PACIFIC    BUILDER 


THURSDAY.  FEBRUARY  20.  1947 


THURSDAY.  FEBRUARY  20.  1947 


DAILY     PACIFIC    BUILDER 


PAGES 


Uklah,  Calif.  .        „ 

Architect  —  Clarence  Caulking,  Ros- 
enberg BuUdlng,  Santa  Rosa,  Calif. 
Stnictural   Engineer  —   Jefferson   C. 
Sly.  268  Market  St.,  San  rrancisco, 

Civil  Engineer — Franklin  William  Mc 
Laren,  582  Market  St.,  San  Fran- 
cisco. Calif. 

Reinforced  concrete,  Indiana  ume- 
stone  exterior  veneer.  4-8torleK, 
terrarzo  floors  and  wainscot,  com- 
position roof. 

2/20/47 
'        Plan»  in    Progress— FW A    Funds 
Allotted  In  Amount  of  $12,500 
Police    Station    A    Jail    Bldg-  ^^^^ 

INGLEWOOD.    Calif..    Los    Angeles 
Co.    112    North    GrcvlUea    Ave. 

Ownei— City  .  of     lnK>e^'°?<*'   ^f/,    ''• 
Dixon.  Mayor.  jRglewood.  Calif. 

area  of  10.000  sq.  ft.  ,.  ,,  .  .„ 
FWA  funci.s  have  been  allotted  to 
as!S  in  the  preparation  of  p^ans 
according  to  an  announcement  made 
Sy  Wright  U  Felt,  ^^ivis^on  EngU 
«lo^  in  rliarce  of  the  Bureau  oi 
Communltt^  Facilities  of  the  Federal 
Works  Agency.  630  Sansome  St., 
S'an  Francisco.  Calif. 


■tr 
2/20/47 
FWA    Funds    Allotted   In    Amount 

of  $4500 
Court  &   Pol.ce   Dept.   Bld^g.^    ^^^^^^^ 

GARDENA.    Calif.     Lo«    /oigeles    Co. 
Owner-City  of  Gardena.  Mayor  Ad- 
ams W.  Bolton.  City  Hall.  Gardena, 

Architect— A.    E.    Hansen.    Box    352. 
Gardena,  Calif.  ,    ,  , 

Relnf  concrete  l-stor>'  containing  of- 
fices, court  rooms  and  Jail  facllllea 
and    separate    garage    for    storage 
of  pollco  department  vehicles. 
FWA  funds  have  been   allotted   to 
assist    m    the    prepamtion    of    plans 
according  to  an  announcement  maae 
by   Wright   U    Felt.    Division    Engl- 
°Lr    in    charge    of    the    Bureau    of 
Community  Facilities  of  the  Federal 
Work.*!     Agency,     630     Sansome     St. 
San  Francisco  11.  Calif. 

2/20/47  „      '^    }^ 

Owner  Taking    Bids— Due   March   17, 

10  A.  M. 
Fl  rehouse  ,      -, 

MERCED.     Calif..      Merced     County. 

Stevinson  District. 
Owner— County  of  Merced,  c/o  Board 

of     Supervisors.    R     W.     Cochran, 

county    clerk,   Courthouse.    Merced, 

Calif.  ,  _„, 

Architect— Charles  E.  Butner,  7  Wln- 

ham  St.,  Salinas,  Calif.       „    „    . 
Supervising    Englneeiv- W.    B.   Bede- 

sen.    county    engineer.    Courthouse, 

Merced,  Calif. 
Concrete   and    brick   rural    flrehouse, 

32  sq.   ft,  flat  roof. 

Plans    and    specifications    may    b« 
obtained  from  the  office  of  the  archi- 
tect and  from  the  office  of  the  ■uP«r- 
vlslng  engineer   upon  deposit  of    $10. 
. —  A 

2/20/47  ..        •     }^ 

Owner  Taking    Bids— Due    March   17, 

10  A.  M. 
Flrehouse 
MERCED.     Calif..     Merced     County. 

Dehll  District. 
Owner— County  of  Merced,  c/o  Board 

of     Supervisors.     R     W.     Cochran. 

county   clerk.   Courthouse.    Merced. 

CaW- 
Architect— Charles  E.  Butner.  7  Wln- 

ham  St..  Salinas.  Calif. 


^-r'crnty^^n^'n^'^^^CoSrthrsV. 
Co^c^r^tl-a^d^brick    rural    flrehouse. 

obUlned  from  the  office  of  tje  apchl- 
tect  and  from  the  office  o^Jj«  ■"Pf.^- 
vlslng  engineer  upon  deposit  of  $10. 

Owner'  Taking    Bid—Du.    March   17, 
10  A.  M. 

m'eRCED.     Calif..     Merced     County. 

Snelling  District. 
Owner— County  of  Merced,  c/o  Board 

of     Supervisors.     R     W.     Cochran. 

county   clerk.   Courthouse.    Merced, 

Calif 
Architect— Chariea  E.  Butner.  7  Wln- 

ham  St..  Salinas.  Calif. 
Supervising    Engineer— W.    B.   Bede- 

sen,    county    engineer.    Courthouse. 

Merced,  Calif. 
Concrete  and   brick    rural    flrehouae, 

32  sq.  ft.,  flat  roof. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect and  from  the  office  of  the  »uper- 
vising  engineer  upon  deposit  of  $10. 

2/20/47  ^         ^       \    }l 

Owner  Taking    Bids— Due    March   17, 

10  A.  M. 
Detention    Home 
MERCED.     Calif..     Merced     County. 

On  site  of  Merced  County  Hospital. 
Owner— County  of  Merced,  c/o  Board 

of     Supervisors,    R     W.     Cochran. 

county    clerk,    Courthouse.    Merced. 

Architect— Charles  E.  Butner.  7  Wln- 

ham  St..  Salinas.  Calif. 
One-story,   concrete;    Including   eight 
Inmates'     and     matrons*     quarters. 
I     toilet  facilities,  recreation  and   liv- 
ing room,  heating  system. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tect  and    from   the    office  of   W.    E. 
Bedesen.     county     engineer.     Court- 
house. Merced.  Calif.,  upon  deposit 
of  $10. 


Northvvest  comer  Mendocino  Ave. 
and   Denton   Way. 

Owner— St.  Luke's  Lutheran  Church. 
Rev.  R  F.  Holtzen.  pastor.  223  7th 
St..    Santa   Rosa.    Calif. 

Architect  —  Clarence  Caulklns.  Ros- 
enberg   Bldg..    Santa    Rosa.    Calif. 

Structural  Engmeer  —  C.  Jefferson 
Sly.  2Ps  Maiket  St.,  San  Fran- 
cisco,   Oallf. 

Tudor  English  Gothic  architecture 
to  seat  300;  120xl90-ft.  site  Includes 
pariKh  hall  with  auditorium  and 
stage;  six  classrooms,  etc. 


nates  (1)  $273.  (2)  $1W,  (3)  $121,  (4) 
$100.  (5)  $270.  (6)  plus  $26,  (7)  $242, 
(8)  $404.   (9)  $800. 

Pacific  Coast  Builders,  San  Fran- 
cisco, Calif..  Item  1.  $31,800;  alter- 
nates (1)  $116.  (2>  $244.  (3)  $120,  (4) 
$325.  (5)  $860.  (6)  no  bid.  (7)  $360,  (8) 
$434.   (9)  $860. 

Government  estimate,  Item  1,  $20,- 

133.59.  ^       . 

All  the  alternates  are  deductions 
unless  otherwise  stated. 


20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


2/20/47  20 

To  Stflrt    Preliminary   Plans — 

Supervisors    Authorize   Request 

For    State    Funds 
Veterans    Memorial    Building 

(remodel)  Cost  $46,000 

GRASS  VALLEY.  Calif..  Nevada  Co. 
0\vner  —  Nevada  County   Board  of 

SupervlHors,  R  N.  McCormack,  Co. 

Clerk,     Courthouse,     Nevada    City, 

Calif.  ^.  ,., 

Arch Ittct— George  C.  Sellon.  Califor- 
nia State  Life  Building,  Sacra- 
mento, Calif.  , 
Remodel  building  to  provide  pub- 
lic offices  and  Installation  of  four 
bowling  alleys. 


22-2ft— RESIDENTIAL 
BUILDINGS 
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18.19_RELIGIOUS  BLDGS. 


2/20/47  • „  ^^ 

Prelim. nary    Plans    In    Progress 

Church  .^  _,^ 

SAN   JOSE.   Calif.   Santa   Clara    Co. 

Third  Street.  ,  „^  ,  ^    c.„i 

Owner— First   Church   of   Christ    Sci- 
entist.  First   National   Bank    Bldg.. 
San   Jose.  Calif. 
Architect  -  Hen r>-    H.    Gutterson     85 
Second  f?t.,  San  Francisco,  Calif 

2/20/47  ^' 

To  Prepare  Preliminary  Plans 

Church  and   Parsonage 

IX)DI,  Calif..  San  Joaquin  County. 
W    Oak  and  Hutchlns  Sts. 

Owner-Zlon  Reformed  Church,  Rev. 
R.  Huenemann.  pastor;  A.  D.  Sett- 
ler, president  of  church  board,  S. 
Central  Ave..  Lodl.  Calif.  ^    ,^      . 

Architect-E.  O.  Ernst.  661  E.  Hard- 
ing Way.  Stockton,  Calif. 


2/20/47  .       „   ^    - 

Building   Permit  Applied   For 
Church  Cost   $70,000 

SAN   FRANCISCO.  Calif..  S.  V.'.  Cor. 

19th    Ave..   &   Eucalyptus. 
Owner-College   City   Lakeside   Pres- 
byterian     qhurch.      19lh     Ave..      & 
Ocean.    San    Francisco.    Calif. 
Architect    —   Vincent   G.    Raney.    23.. 
Post   St..   San   Francisco.  Calif. 

Frame,   l-stiiy. 
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2/20/47 

Plans    Completed 

Architect  To   Ask   Bids   Soon 

Church     Bldg.    Approx.    Cost    $60,0OC 

SANTA   ROSA.   Calif  .   Sonoma    Co. 


2/19/47 

Low  and  Only   Bidders 
Five   Officers'    Apartments    (Conver- 
sion from  44-Man  Barraclts);   Spec. 

SACRAMENTO    AIR  DEPOT.   Calif.. 

Sacramento.  Calif. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento.  Calif. 
Plana   by  owner. 

(1»   lump   sum,    convert   44-man    bar- 
racks to  five  officers'  apartments. 
Alternates 

(1)  deduct  If  refuse  containers  are 
ommltted;  .....  w 

(2)  deduct  If  doors  on  kitchen  cab- 
inets are  omitted ; 

(3)  deduct  If  switches  are  omitted 
and  pull  chains  substituted; 

(4)  deduct  If  all  Interior  doors  ex- 
cept entrances  to  apartments 
from  a  common  entry,  doors  In 
fireproof  partitions  and  bathroom 
doors  are  omitted ; 

(5)  deduct  If  wallboard  Is  omitted 
from  one  side  of  all  Interior  par- 
titions, except  flreprdbf  parti- 
tions, bathrooms  and  kitchens; 

(6)  deduct  If  tubs  are  oihl^ted  and 
.showers  substituted; 

(7)  deduct  if  window  shades  are 
omitted;  ^  ^. 

1(8)  deduct      If      window     and      door 
screens  are  eliminated; 
(9)  deduct   if   kitchen   entrances   and 

porches  are  omitted.  _ 

Low  Bidda-Wallace  D.  Harklns,  Inc.. 
406  Sutter  St..  San  Francisco.  CalU.. 
Item  1.  $14,890;  a^e^ia^es  (1)  $80. 
(2»  $25.  (3)  $50.  (4)  *80  <6)  $150. 
(6)  $80.  (7)  $30.  (8)  $30,  (9)  $76. 
Other  bidders  February  18  were: 
Bingham  Construxition  Co.,  Sacra- 
mento*^ calif..  Item  1.  $20  000:  alter- 
nates (1)  $314.  (2.  »383.  (3)  i}^\^^^ 
$152  (5»  $1129.  (6>  plus  $29.  (7)  $28.i. 
(8»  $656.  (9t  $582.  . 

M   &  K.  Corp.,  San  Francisco.  Calif.. 
Item    1     $24,638;    alternates    (1)    $175. 
2r$225.    (3.    $100.    (4)    WOO     <5)$400. 
,6)  $200.  (7)  $300.  (8)  $350.  (9)  $680 

A  L.  Miller.  Sacramento.  Calif.. 
Item  1  $26,500;  alternates  1)  $250.  <2) 
$m  Of  $102.(4,  $200.  (5.  $600.  (6) 
no  bid.  (7)  $250.  (8)  $70,  <»>  »200.  ^^^ 
Lawrence  Construction  Co..  Sacra- 
mento, calif..  Item   1.   $26,825;   alter- 


2/20/47  •  24 

Preliminary    Plans    In    Progress 
Residence  Approx.   Cost,   $17,000 

PIEDMONT,  Calif..  Alameda  County. 
Owner— Wlthjield. 
Architect  — Henry    H.    Gutterson.    85 

Second  S!t.,  San  Francisco,  Calif. 
Frame;  l^-stories. 

2/20/47  •  24 

Correction — 

Plans  Nearing  Completion 

Residence  Est.  Cost,  $10,000 

BERKELEY.   Calif..   Alameda   Co. 

Owner— Withheld. 

Architects— Mendelsohn  and  Hill,  627 

Commercial  Su.  San  Francisco.  Cal. 
Wood  frame,   glass   and   stone;    five 

rooms. 

Correction  In  architects'  address. 

2/20/47  •  24 

Correction- 
Plans  Nearing  Completion 
Residence  Est.  Cost,  $10,000 

BERKELEY,   Calif.,    Alameda   Co. 
Owner— Withheld. 
Architects — Mendelsohn  and  Hill.  627 

Commercial  St.,  San  Francisco.  Cal. 
Wood   frame,    glass   and    stone;    five 

rooms. 

Correction  in  architects'  address. 


house.    Merced.    Calif.,    upon    deposit 
of  $10  for  each  residence. ^^ 

Engineering  Section 
\     NEWS  IND^"^ 

Water   Supply   and   Sewage 

Disposal    Plants    3' 

Bridges    - 

Dams,  Reservoir*  and 

Dredging     ~ 

Docks,  Piers  and   Haxbors  .... 
Parks,  Airports  and 

Playgrounds    — 

Railroads,   Subways  and 

Tunnels     — 

Electric  Lighting  and 

Transmission    Lines    . — - 

Sewers 

Streets    and    Highways   

Gas.  Water  and  OH  PIP* 

Lines 


3132— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


2/20/47  •  24 

Correction — Contract  Awarded 
Construction  To  Start  Immediately 
Residence  Approx.  Cost,  $7,000 

CARMEL,   Calif..   Monterey  County. 
Owner- Withheld. 
Architects — .Mendelsohn  and  Hill.  62i 

Commercial  St..  San  Francisco.  Cal. 
Wood  frame,  wood,  stucco  and  glass. 
Contractor — Stolte,  Inc.,  8451  San  Le 

andro  Street,  Oakland,  Calif. 

Correction  In  architects'  address. 


2/20/47  26 

Plans    Completed — Owner    Building 

Residences  (S) 

CHICO.  Butte  County. 

Owner— E.  L.  Adams,  c/o  architect. 

Architect  — Henry  H.  Gutterson,  85 
2nd  St.,  San  Francisco.  Calif. 

Wood  frame,  to  Include  two  bed- 
rooms, living  room,  dining  room, 
kitchen  and  one-car  garage. 

Contractor — Owner  building. 


2/20/47  ,,.,..     ^2 

Plans    In     Progress— Plans    Will     Ba 

Completed  on   First  Unit  by  June  1 

and  on   Second   Unit  by  August  1 

Sewage  Disposal  Plant  Buildings 

LOS   ANGELES,   Calif.,   Los  Angeles 

County.   Hyperion  Sewage  Disposal 

Plant.  „       ^      , 

Owner— Los    Angeles    City    Board    of 

Public    Works.    163   City    Hall,    Los 

Angeles.  Calif.  ...o  o 

Architect— Samuel  E.  Lunden.  458  S. 

Spring  St..  Los  Angeles.  Calif. 
First  unit  includes  filtration  and  drier 

building.  333x130  ft.   by  60  ft.  high. 

and  fertilizer  and  storage  buildings. 

133x46    ft.,    cost    $1,250,000;    second 

unit     includes    power    and     blower 

building,   approximately   230x125  ft. 

by  47  ft.  high,  cost  $750,000. 
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2/20/47  ^      ,^   ^  '2 

Hearing  on  Formation  of  Sanitation 
District  Set  for  March  24,  11   A.   M. 

Sewage  Disposal  Plant,  Etc. 

Cost  $266,000 

MARIN  COUNTY,  Calif.  Santa  Vene- 
tia  area,  easterly  end  McAllister 
Blvd.    on    south    fork    of    GalUnas 


-Due  Approxl- 


iRIDGErSACRAMENTO  COUNTY.  CALff^ 

Dixii^vsA^  "^  .    ,c,  7.in  iln.  ft.  furnish  ste* 


QUICK,  PERMANENT, 
LOW.COST  CONSTRUCTION 

••CMKHIMT  0tori  40  f«et  wl«fa; 
any  length  desired,  in  20-loot 
•xtensions.  Roller  doors  and  four 
wtndowt  in  standard  end-panel. 
"QUONSIT  24"i  24  feet  wide; 
length  at  desired,  in  extentioat 
•I  12  feet.  Roller  doors,  solid 
panals  available  lor  front:  walk 
door  and  window  available  in 
•nd-panel. 

*'QUONSET  ^0"i  20  feet  wide; 
•By  length  desired,  in  12-foot 
•xtensiona.  Walk  door  and  two 
windows  in  standard  end-pan«L 

$THAN-$Tlll  "QUONSITS" 


Low  and  Only  Bidders  .,-Ti» 

Bridae  ^ost  $18,713 

SACRAMENTO  COUNTY,  Callfor- 
nla  Across  Arcade  Creek  on  Madi- 
son Ave.,  about  10  miles  northeast 
of  Sacramento.  ^^   ,  ,  ^ 

Owner— State  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.  Calif.  .r,     m    »* 

State  Highway  Snglneer— O.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento, Calif. 

Reinforced  concrete  slab  bridge. 

Low    Bidder— Wm.    E.    Thomas    Con- 
struction Co..  Box  14*2.  Sacramento, 
Calif..  $18,718. 
The  work  Involves: 
(1»  remove  existing  bridge; 

(2)  50  cu.  yds.  structure  excavation; 

(3)  580  cu.  yds.  channel  excavation; 

(4)  225    cu.    yds.    class    A    portland 
cement  concrete; 

(5)  160  Iln.  ft.  concrete  railing; 


(6)  730  Iln.  ft.  furnish  steel  piling; 
(71  24  each  driving  steel  piles; 

(8)  3  each  steel  pile  splices; 

(9)  38,000  lbs.  furnish  bar  reinforc- 
ing steel;  ,   ,       , 

(10)  38,000  lbs.  place  bar  reinforcing 
8 ted  * 

(11)  miscellaneous  items  of  work. 
Total    bids    submitted    February    19 

^A^Wm.  E.  Thomas  Construction 
Co ,  Sacramento,  $18,713. 

(B»  Chittenden  &  Chittenden.  Au- 
burn. $21,534.26. 

(C)  G  M.  Carr  and  Batl  Rocca. 
Santa  Rosa.  $22,975. 

(D)  Wheeler  Construction  Co..  oaK- 

land.  $24,389.  .o,  tar 

(E)  A.  L.  Miller.  Sacramento.  $27,706. 
(Ft  Charies      MacClosky      Co..      San 

Francisco.  $31,645. 


Unit  prices  were: 


2/20/47 

Owner  Taking   Bid 

mataly   March  6  .....    ,. 

Veterans'  Emergency  Dwelling  Units 
(197)  Estimated  Cost  $360,000 

SALINAS,  Calif..  Monterey  County. 
Site  adjoining  Army  Air  Baae. 

Owner  —  Monterey  County  Housing 
Authority.  Mrs.  Walters,  executive 
secretary,  Salinas,  Calif. 

Architect— Charles  E.  Butner.  7  Win- 
ham  St.,  Salinas.  Calif. 

Involves  erection  of  46  new  prefab- 
ricated steel  buildings,  alteration 
of  143  wood  units  now  up  on  the 
.site  and  moving  and  altering  eight 
wood  units,  also  on  site,  to  provide 
2-  and  1-bedroom  dwelling  units. 
Includes  new  sewer  system,  water, 
gas  and  electrical  services. 
Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $25. 

2/20/47  ,.        *     24 

Owner  Taking    Bids — Due    March   17, 

10  A.  M. 
Resldenoas  (2)  ^     ^        . 

MERCED,     Calif..      Merced     County. 

Merced  General  Hospital. 
Owner— County  of  Merced,  c/o  Board 

of     Supervisors,     R.     W.     Cochran. 

county    clerk.   Courthouse,    Merced, 

Architect— Charies  E.  Butner,  7  Win- 
ham  St.,  Salinas.  Calif. 
Frame  and   stucco,   five  rooms   each. 
for  resident  physicians. 
Separate  bids  only  will  be  received 
on  each  residence. 

Plans    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tect and    from    the    office    of    W.    E. 
Bedsen.      county      engflneer.      Court- 
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(A) 
(1) $  400.00 
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(4) 

«5) 

(8) 

(7) 

(8) 

(9> - 

(10) 
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3.00 

1.60 

36.00 

4.00 

2.60 

126.00 

20.00 

.07 

.01 
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(B) 
660.00 
3.00 
1.60 
46.75 
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100.00 
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.065 
.025 
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2500.00 

10  00 

2.CH) 

35.00 

5.00 

2.50 

140.00 
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.06 

.03 
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$2000.00 

7.00 

3.00 

39.00 

6.00 

2.80 

175.00 

40.00 

.07 

.02 
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Creek   (location  recommended). 

Owner  —  Santa  Venetla  Sanitation 
District,  c/o  County  of  Marin,  Board 
of  Supervisors,  Courthouse,  San 
Rafael,  Calif. 

Consulting  Sanitary  Engineer— Harry 
N.  Jenks,  345  Madrono  Ave.,  Palo 
Alto,  Calif. 

Includes  sewage  pumping  plant  and 
tratment  plant,  sewer  lines  and  ap- 
purtenances and  access  road. 


C.  Kennedy,  004  Mission  St.,  San 
Francisco,  Calif. 
Includes  additions  and  extensions  of 
the  sewage  disposal  plant,  sedi- 
mentation and  sterlllMitlon  units, 
sludge  digestion  works,  screens  and 
filters,  together  with  outfall  sewer 
and  extension  of  intercepting  and 
connecting  sewers,  lands,  ease- 
ments, rights-of-way,  pipes,  cul- 
verts, manholes,  catchbaslns,  ma- 
chinery, apparatus  and  other  work. 

2/20/47  •  82 

Low  ajn'^  Only    Bidders 
Test  Borings;    Spec.  20,192 

Cost,    11,769 
SAN  FRANCISCO.  Calif.    6>ite  of  the 
propo8e<1   North  Pt.   Sewage  Treat- 
ment   Plant    near   Bay   Street   and 
Grant  Ave. 
Owner  —  City   and   County   of    San 
Franoisco,   Dept.   of   Public  Works, 
Room    282,    City    Hall.    San    Fran- 
cisco,  Calif.  » 
Cltv   Engr.— Italpb    Wadswortjh.    City 
Hall.    San    Pi-ancisco.    Calif. 
Work    involves : 
I  (1)  550    If.    test    borings    100    ft.    or 
less,  depth  m  material  other  than 
rock ; 
(2)  50  If.  test  borings  in  rock. 
Ijow    Bidder— John    N.    Pitcher,    170 
Moltke  St.,  Daly  City,  $1769. 
Complete   bids    submitted    Feb.    19, 
were  * 

John  N.  Pitcher.  Daly  City,  Calif., 
(1)    $2.95;    (2)    $2.96:    toUl,    $1766. 

Franklin   &   Palmer,    (1)    $2.96;    (2) 
.S4.95;    total.   $1870. 

J.    G.    Grattan,    &an    Francisco,    (1) 
$5  60;    (2)   $5.60;   tota!.  $3360. 

'~»  33 


(1). 

(2).. 

(8).. 

(4).. 

(5).. 

t6).. 

(7). 

(8).. 

(») 
(10).. 
(11) 
(12).. 
(IS). 
(14). 
(16). 
(16) 
(17). 
(18). 

33— 


(A) 
1900.00 
..     10.00 
1.00 

:^.8o 

..     28.00 

7.50 

46.00 

.        7.50 

.35 

.       3.86 

..     86.00 

.       30.00 

. .     33.50 

..        3.00 

.065 

.025 

.         1.20 

..lOOO.OC 


(B) 

$1000.00 

28.00 

2.00 

15.00 

50.00 

20.00 

87  00 

9.00 

.60 

3.00 

93.00 

50.00 

45.00 

5.00 

.06 

.03 

1.00 

1500.00 


BRIDGES 


S3 


2/20/47  32 

Hearing    on   Formation    of   Sanitation 
District  Set  for  March  24,  2  P.   M. 
Sewage  Disposal  Plant,  Etc. 

"  Cost  $739,100 

SAN  RAFAEL.  Calif..  Marin  County. 
Edge  of  bay  on   land  near  foot  of 
Rose  St.   (site  recommended). 
Owner— San    Rafael    Sanitation    Dis- 
trict   (yet    to   formed),   c/o  County 
of     Marin,    Board    of     Supervisors, 
Courthouse,  San  Rafael,  Calif. 
Consulting  Sanitary  Engineer— Harry 
N.    Jenks,   345   Madrono   Ave.,    Palo 
Alto,  Calif. 
Includes  sewage  pumping  and  treat- 
ment plants,    sewer   lines    and    ap- 
purtenances, modification   to  exist- 
ing   facilities,    sewage    lift    station 
and  access  road  to  treatment  plant. 

'H. 

2/20/47  ,.        ^    ^,32 

Bond    Issue  to   Be  Voted    March   13 
Sewage  Disposal  Plant     Cost  $250,0f>0 
FORT  COLLINS,  Colo. 
Owner— City  of  Fort  Collins,  c/o  city 
clerk.  City  Hall,  Fort  Collins,  Colo. 
Engineer- R.  J.  Tipton  &  Associates. 
Inc.,    602    Insurance  Bldg.,    Denver, 
Colo. 
Details  later. 


2/20/47  ^'-^ 

Contemplated  ,.-.,.  »A,ui'nni\ 

Sewage    Disposal    Plant  Cost  $196,000 
ORLAND    Calif.,   Glenn   Co. 
6wner-Clty    of    Orland.    City    Clerk. 
City   Hall.    Orland,    Calif. 

Application   Made  for  Permit  from 

State    Board   of    Public    Health 
Sewage   Disposal   Pl*.nt   ^^^^  ^^^^^ 

SOLANO  CO.,  Calif.  36-acre  tract 
IvlnK  east  of  Sulsun  and  approx 
70O    ft     east    of    head    of    Sulsun 

Ownel^lty  of  sulsun.  H.  E^  Stone 
rUy  nerk.  City  Hall.  Snisun, 
aid  Cltv  of  Fairfield.  City  Cle^k, 
Cltv  Hall.   Falrlleld.   Calif. 

Engineer -Solano  Engineer.,  Associ- 
tfd    !«)«  Capitol  St..  Vallcjo,  Calif. 

Joint"     pHmary      r,ewa?e      treatment 

•"pTant  consisting  «'  "^."Jf^ J^" '«;*';> 
cl-aned  cl.arifter.  h.-ated  and  cov- 
ered sludge  digester,  sludge  drying 
on  open  beds,  and  efflunt  dvsposal 
to  Sulsun  Slough  Just  east  of  the 
point  of  discharge  of  the  existing 
Fairfield   sewer   outfall. 

Ce^templated-lncluded    Within 
$1,185,000  Bond   Election 

Recom-nended   by    Hayward 

CitiienH'    Committee 
Sewage  Plant  and   Sewe^.^^    ^^^^^ 

HAYWARD,    Calif.    Alameaa    Co 

owner-City  of  "avward  C  W 
White  City  Attorney.  Jolm  "a«r, 
S^yor,  aty  Hall.  Hayward    Calif. 

City  Engineer-John  Manclnl.  City 
Hall     Hayward.    Calif. 

Sowage  dlsposa;    and   treatment   and 

^Trafnage    projects    '"^'"^'"f.^^e^i: 
000  for  treatment  of  domest.c  sew 
J^'llnes  and  $237,000  for    ndustrla 
v*aste    treatment    and    $11^000    for 
storm  «ewer8  on  Upper  B  St..  sun 
Blvd     extension.     E    and    Jack*"" 
Sts    and  Mai  nSt.  and  Upper  C  St. 


2/20/47  • 

Low  and   Only   Bidders 

Bridge  Cost,   $94,394 

BUTTE  COUNTY,  Calif.  Acro.ss  the 
South  Fork  Feather  River  at  Bid- 
well   Bar. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.   Mc- 
Coy   Public    Works    Eldg.,    Sacra 
mento,  Calif. 

Reinforced    concrete   girder  bridge. 

Low  Bidder  —  Dey  Contracting  Co., 
Route    1.    Box    871A,    Menlo    Park, 
Calif..   $94,394. 
Work  involves: 

(1)  125   cy.    structure    excav. ; 

(2)  925  cy.  Class  A  portland  cement 
concrete ; 

(3i  628  If    concrete  railing: 

(4)  4320  'bs    misc.  Iron  and  steel; 

(5)  172.000   lbs.   furnish   bar  reinforc- 
ing steel; 

<6)  172.000  lbs.  place  do; 

(7)  miscellaneous  '.tems  of  work. 

Total  bids  submitted  Feb.  19  were: 
<A)  Dey  Contracting  Co.,  Menlo  Park 

Calif..  $94,894 
(B»  E    H.  Peterson  &  Son,  RichmonU 
Calif.,    $123,582.70. 
Unit   prices  were: 
(A) 

(1) $35.00 

(2)   .- 72.00 

(8) 8.00 

(4) 3.5 

(5^     055 

(6) 030 

(7) _...:403.00 


2/20/47 

LOW  and  Only  Bidder      ^^^^    ^^^^^^^ 

KERN  COUNTY,  Calif.  Across  Kern 
River,  about  six  miles  southwest 
'     of  Bakersfield. 

Owner-SUte  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif.  ,,»•»* 

State  Highway  Englneer-G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif.  ^_,^_„ 

Reinforced  concrete  slab  bridge. 

Only  Bldder-Orlffith  Co.,  1060  South 
Broadway,  Los  Angeles,  Cal..  $114.- 

777.00. 

The  work  involves: 

(1)  500   cu.    yds.    structure   excava- 
tion ;  ^   . 

(2)  3600   cu.   yds.   Imported   borrow; 

(3)  225  M  gallons  apply  water; 

(4)  946  Iln.  ft.  timber  bridge  railing; 

(5)  7.3  M  ft.  b.m.  timber  sheet  pU- 

(6)  720 '  cu.    yds.    class    A    portland 
cement  concrete; 

(7)  7300  lbs.  miscellaneous  steel; 

(8)  2720  Un.  ft.  furnishing  concrete 

(9)  68   each    driving   concrete    piles. 

(10)  155  cu.  yds.  sacked  concrete  rip- 

1!*ftD  ' 

(11)  174.000  lbs.  furnish  bar  reinforc- 
ing steel;  .  ^      , 

(12)  174.000  lbs.  place  bar  reinforcing 
steel ; 

(IS)  engineer's  office. 
Unit  prices  submitted  Feb.  19  were^ 
a)..../-..  $2.00  (2).: 4  1.^ 

(3) 7.20  ^l"---7Rft5 

(5) ......475.00  <6> --76.02 

(7)  .30  (8) *^^ 

9  ■::■-..  8-5.00  (10) 5»W 

(11) 066  (12)..» Ot 

(IS) .975.00 


(7> 

(8) 

(9) 

(10) 

(11) 

(12) 

(13).... 

(14).... 

(16).... 

(16).... 

(17>.... 

(18t  ... 

(19).... 

(20).... 

(21).. 

(22).. 

(23)... 

•  24)... 

(25)  .. 

(26)... 

27)  .. 

(28».. 

<29) 

(30). 

(31) 

(32). 

(33).. 

(34).. 

(36).. 


(C)         (D) 

$7.90     $15.00 

1000.00    500.00    500.00  350000 

.36  .11  .bO         l.SC 

2.00        6.00        3.00        4.00 

.80        1.00        1.00       1.36 

2000.00  1000.00     750.00  1600.00 


Crete  pipe,  standard  strength ; 
(82)  64  Un.  fL  24-in.  reinforced  con- 
crete pipe,  standard  strength; 

(33)  57  Un.  ft  80-in.  reinforced  con- 
crete pipe,  standard  strenfth; 

(34)  18  Un.  ft.  8-ln.  CMP  downdralne, 
16-gage ; 

(86)  3  each  splUway  assemblies; 
(36)  engineer**  office. 
Tota'  bids  submittfi  Feb.  19  were: 

(A)  Johnson  Western  Co.,  Alameda, 
Calif..    $359,150.60. 

(B)  Lord    and    Bishop,    Sacramento, 
Calif..   $387,356.50. 

(C)  E   B.  Bishop.  Orland.  Calif..  $446- 
335.70. 

(D)  Guv  F.  Atkinson  Co.,  South  San 
Franclbco,   Calif..   $512,136. 
Unit  prices  were: 

(A)  (B) 

(1) $20.00     $1500 

(2). 
(3). 
(4). 
(5). 

(6) 

2.00         2.00         1.60         6.00 
50.00       20.00       16.00       20.00 
1.40        3.01)         1.28         2.00 
6.00         6.00         8.0C       10.00 
22.00       30.00       36.00       60.00 
.80  .25  .26  .26 

7.00       25.00       30.00       40.00 
812.00    260.00     366.00     400.0J 
60.00       CO.OO       70.00       78.0( 
1.10         1.25         1.60         1.75 
70.00      60.0<)      38.00    loaoo 
3.00         2.50         7.25         2.60 
7000     100.0)       95.00       7.'5.00 
2.7U         3.00         3.15         3.60 
R.^00       60.00       90,00     12P.00 
50.00       18.00       35.00       30.00 
.05  .06  .07  .07 

.03  .03  03  .04 

.40  .30  .40  .60 

35.00       W>.00       38.00       30.00 
10.00       10.00         5.00         7.00 
3.00         2.8C         5.00         4.00 
ft.OO         5.00         5.00         7.00 


city    engineer's    office 
of  $10,  refundable. 


upon   deposit 


6000!00  1200.00  1500.00  2000.00 


2/20/47  •     •* 

Lew  and  Only  Bidders 
Sewer;  Spec.  20,166  Ceet  $17,910 

SAN  FRANCISCO.  Calif.  Glen  Park 

Playground. 
Owner  — City    and    County    of    San 

Francisco,    Department    of    Public 

Works.   Room   282   City   Hall.    San 

Francisco,  CaUf. 
City    Engineer  — Ralph     Wadsworth, 

City  Hall.  San  Francisco,  Calif. 

The  work  involve*: 
(1)  600  Un.   fL    60-lnch   centrlfugally 
apun     reinforced     concrete     plp« 
sewer ; 

<*^  ^  2!!^l!^M    J    Treacv    2781  37th 
Low  Blddei^M.  J.  T"^',',/' ,17  im 

Ave     San  Francisco.  CaUf^  $17,260. 

Complete  bids  submitted  February 

^'iT'^'Treacy.  San   Francisco.    (1) 
126  60    (2)   $700;  total,  $17,280. 
'^Irthur  Walgren,  San  Fmncisco.  (1) 
$32.60,  (2)  $385:  total,  $1».885-    ^^      ... 

M.    J.    Lynch,    San    Francisco,     (1) 
$85,  (2)  $300;  total,  $21.300. 

Murphy  4  McNalr.  San  Franc»»cO' 
(1)   $35.30.  (2)   $600;  total.  821.«0- 

M.  *  K.  Corp..  San  Francisco,  (i; 
$35.  (2)  $780;  total.  $21,750. 

Fay  Improvement  Co.,  San  Fran- 
cisco;  (1)  $37.25,   (2)   $450;  total,  $22,- 

800 

Healy-Tlbbltts  Construction  Co., 
San  Francisco.  (1)  $38.60.  (2)  $500; 
total,  $23,600.  ,  ,,. 

Eaton  &  Smith,  San  Francisco,  (1) 
$39.43,   (2)   $425;  total,  »24,083. 

D  J  Bressl,  South  San  Francisco. 
(1)  $48.50.  (2)  $700;  total,  $29^. 

Charles  L  Harney.  San  fVanclsco. 
(1)  $39.  (2)  $420;  total.  $43,820. 


4.00 
5.25 
6.00 
6.60 
250.00 


3.0() 
4.0«J 
5.00 
1.50 
20.00 


8.00 
4.00 
6.00 
2.50 
35.00 


39— SEWERS 


-Due  March  12, 


33 


(B) 
$20.00 
59.50 
0.30 
.515 
.046 
(M5 
42.600.00 


y^rln^on    of    Lake   Valley    Sanit.r; 

District  Contemplated 
««wsae    Disposal    Works 
IITdORADO  CO.  Calif.   South   End 

of  Lake  Valley.  . 

Ownet-Sanltary   District  Yet  to^b*. 

formed   c/o   County   of   Bl    »oraao 

Board  of  Supervisors.  C>rll  Heus^ 

rter,     chalrm»n     pro     ten,     pourt 

HoiiBe    Placervllle,  Calif. 
K^Sreer-L  H.  Cook,  950  Crane  St . 

Menlo  Park,  Calif. 

'  •     82 

Bo'Si^'lssue  Approv^sd   February  18  In 

Amount  of  $000,000 

Tan -lKnSrO.  Ca.lf..  Alameda  Co. 

5wner-Cltv   of   San   Le»n<i^-  «•  "„ 

Bu^bank.  city  clerk.  City  Hall.  San 

L«andro.  Calif.  •w.^in 

City   Engineer -Charles    p.    Martin. 

City  Hall.  San  Leandra  C»»^^,    ,^ 
consulting  Sanitary  Engineer-Clyde 


2/20/47  ^'  ^^ 

LOW  and   Only   B"*ders^^^^    ^^^^^^ 

YOLO  COUNTY,  CaUf.  Across  Moody 
Slough,  about  two  miles  northeast 
of  Winters,  and  at  Cache  Creek, 
about  0.2  mile  north  of  Capay. 

Owner-State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  CaUf.  ^    ».    «„ 

Co"«™i.''^".mro^eed  c„«er.t,  .lab 
bridge  and  reconstruct  an  existing 
reinforced  concrete  bridge. 

Low  Birider-Chlttenden  &  C'lltten- 
(lon.   Box   246.   Auburn.   CaUf..   $71.- 

468.75. 

The  work  Involves: 

(1)  remove    existing    bridge.    Moody 
Slough ;  . 

(2)  25  cu    yds.  remove  concrete , 

(3)  8956    cu.    yds.    channel    excava- 

(4)  555" 'cu.    yds.    structure   excava- 

(5)  iMT'tons  asphaltlc  paint  binder; 

(6)  40  tons  plant  mix  surfacing; 

(7)  658    cu.    yds.    class    A    portland 
cement  concrete  structures; 

(8)  416  Un.  ft  concrete  railing; 

(9)  510    lbs.    miscellaneous  iron   and 

(10)  1786  Un.  fL  furnish  steel  piling; 

(11)  51  each  driving  steel  piles; 

(12)  6  each  steel  pile  splices; 
(18)  67  cu.  yds.  class  A  portland  ce- 
ment concrete  slope  paving; 

(14)  10  Iln.  fL  12-ln.  CMP,  l*-»»fe: 

(15)  100,000  lbs.  furnish  bar  reinforc- 
ing steel;  ,   ,       .   _ 

(16)  100,000  lbs.  place  bar  reinforcing 

(17)  125  sq.  yds.  mesh  reinforcement; 

(18)  miscellaneous  Items  of  work. 
Tota!  bds  submitted  Feb.  19  were: 

,A.    Chittenden    &    Chittenden,    Au- 
burn.  Callt..   $71,489.75. 

(B»  Chas.  MacClosky  Co..  San  Fran- 
cisco, calif..  $113,744 
Unit  price**  were. 


2/21/47 

Low  and   Only   Bidders  .„.,.-„ 

Bridge  C***'    **59.15.60 

GLENN  COUNTY,  CaUf.  Across  East 
Branch  Rasor  Slough  and  across 
Sacramento  River  near  Butte  City. 

Owner-State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.  CaUf.  „    -,    «^ 

State  Highway  Englneer-O.  T.  M^' 
Coy.  Public  Works  Bldg.,  Sacra- 
mento,  CaUf.  v.^^^^  .„H 

Bridge  and  portions  of  a  bridge  and 
about  0.6  mile  grading  approaches 
and  applying  bituminous  surface 
treatment. 

Low  Bidder— Johnfon  Western  Co^ 
Box  416.  Alameda  CaUf.,  $359,150.60 
The  work  Involves: 

(1)  20  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

(3)  950    cu.    yds.     roadway    excava- 
tion; 

(4)  610    cu.    yds.    structure    excava- 
tion ; 

(5)  23,500  cu.  yds.  imported  borrow; 

(6)  develop   water   supply  and    fur- 
nish water  equipment; 

(7)  620  M  gallons  apply  water; 

(8)  31  sta.  finish  roadway; 

(9)  6400  cu.  yds.  gravel  base; 

(10)  63  tons  screenings  seal  coat, 

(11)  7  tons  asphaltlc  emulsion  seal 
coat;  .      __. 

(12)  8600  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
face treatment;  9    or^  a 

(13)  66  tons  liquid  asphalt  SC-3.  SC-4 
SC-6   bituminous   surface  treat - 

(14)  168"m  ft.  b.m.  treated  Douglas 
fir  timber; 

(15)  2033  cu.  yds.  class  A  portland 
cement  concrete  structure; 

(16)  20.930  Un.  fL  furnish  treaiea 
Douglas  fir  piling; 

(17)  320  each  drive  timber  piles; 

(18)  4668     Un.     fL    furnish     concrete 

(19)  116  each  drive  concrete  piles, 

(20)  11.818  Un.  fL  furnish  steel  piling; 

(21)  160  each  drive  steel  piles; 

(22)  80  each  steel  pile  splices; 
(28)  328.150  lbs.  furnish  bar  reinforc- 
ing steel; 

(24)  828.150  lbs.  place  bar  reinforcing 

steel;  ,  _. 

(26)  37.000  lbs.  miscellaneous  Iron  and 

steel ;  »     _«„ 

(26)  100  cu.  yds.  sacked  concrete  rip- 
rap: 

(27)  25  each  monuments; 

(28)  600    Un.    ft.    metal    plate    guard 
raling; 

(29)  4  each  culvert  markers, 

(30)  0.06  mile  new  property  fences; 

(31)  87   Iln.  fL  18-ln.   reinforced  con- 


2/20/47 

Owner  Taking  Bid 

2:30  P.  M. 
Vicente  Street  Outfall  Sewer 
SAN  FRANCISCO.  CaUf. 
Owner  — City    and    County    of     San 

Francisco,    Department     of     PubUc 

Works,    Room    282    City    Hall,    San 

Francisco,  Calif. 
City    Engineers  —  Ralph  Wadsworth, 

City  Hall,  San  Francisco.  Calif. 

The  work  involves: 

(1)  lump  sum,  outlet  structure;' 

(2)  12  each  16-fL  concrete  pUes; 
(8)  85  each  23-fL  concrete  piles; 

(4)  5  each   concrete  sheet  piles; 

(5)  lump  sum,  cap  for  sheet  piles; 

(6)  822  Un.  fL  6-fL  diameter  cen- 
trifugally  spun  reinforced  con- 
crete pipe  sewer; 

(7)  17  each  cradle  for  5-ft.  diameter 
pipe  sewer; 

(8)  lump  sum,   transition  structure; 

(9)  875  Iln.  ft.  6-fL  6-ln.  diameter 
centrlfugally  spun  reinforced 
concrete  pipe  sewer; 

(10)  lump  sum,  overflow  structure; 

(11)  2    each    manhole    base    for   5-fL 
diameter  pipe  sewer; 

(12)  2    each    manhole    base    fo    r6-fL 
6-ln.   diameter  pipe  sewer; 

(13  30  Un.   ft.    manholes   on   concrete 

base ; 
(14)70    Iln.    fL    10-ln.    vitrified  #clay 

pipe  culvert ; 

(15)  2  each  catchbasin  traps; 

(16)  45    Un.    ft.    12-in.    vitrified    clay 
pipe  sewer; 

(17)  16    Un.    fL    8-ln.    cast    Iron    pipe 
newer  * 

(18)  25  Un.'  ft.    24-ln.    cast   iron    pipe 
sewer: 

(19)  lump    sum.    removal    of    existing 
24-ln.  cast  Iron  pipe  storm  sewer 

(20)  lump  sum,  flushing  system; 

(21)  lump  sum,  traffic  routing  work. 
Specifications  obtainable  from    the 


We  specialize  «" 
repairing  all  make*  of 

TRANSITS.  LEVELS. 
BINOCULARS 

and  other  optical  instnmicnts 

25  yeart  experience 

All  Work  Guaranteed 

for  12  Months 


SURVEYOR'S 
REPAIR    SHOP 

408  COLUMBUS  AVENUE 

SAN     FRANCISCO 

DOuglat  5439 


RMOTTY  PmE 

Boms 

PLYWOOi  P/mELS 

ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 

1994  OAKDALE  AVE. 

CorMr  RoNhlii  %*r—* 
Pfcoii*  ATwoter  4180 

JEFFERSON'S 

SREATER  CITY 
LUMBER  CO. 


PUmRblTE 


BUILDIN6 
BLOCKS 

8"  X  8"  X  16  and 

tmalUr  six«s  now 

ovailable 


FOR     SALE 

Compressors  -  Pumps 
Pnoomollc  Tools 
Rock  Drills 

.  .  .  CompMe  Renfa/  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

?82"  H  mSh  UNdThlll  5026 


CHICK    PUMALITI    ADVAMTAGiS 

1.  LIGHTWEIGHT  .  .  .  weighs  lew  than  one-half 
of  the  average  masonry  block. 

2.  STRENGTH  ...  to  meet  the  requirements  of 
uniform  building  codes. 

3.  Economy  of  laying  .  .  .  lightweight  and  convenient 
sizes  cut  building  costs. 

4.  LOW  UPKEEP  and  Insurance  Cost  (about  halt 
of  frame  construction  rates). 

5.  High  Insulation  and  Acoustic  value. 


Wrif  P9r  ©escWpWve 

WESTERN  PIMISTME  '"OBMTS  CO. 

COMMERCIAL   ROAD.  SAH  CARLOS.  P.  O.  iOX  340 

ffeeae:  >••  Cartos  1202 


f^,   jMTT ■---  ■■■* 
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40—       STREETS  AND 
HIGHWAYS 

2/20/47     ~~  •     40 

Owner  Taking  Bld»— Due  March  25, 

8  P.  M. 
Street  Improvement;   Spec.  1946-2 
MENLO  PARK.  Calif..  San  Mateo  Co. 

Portions   of  Santa   Cruz  Ave.,   Oak 

Grove  Ave.,  Crane  St.,  Chestnut  St. 

and  Johnson  Lane,  alleys  and  park- 
ing lot. 
Owner— City   of  Menio   Park,  Mayor 

Cha«.  P.  Burgess,  City  Hall,  Menlo 

Park,  Calif. 
City  Engineer— Edwin  H.  Smith,  Bay 

and   Chestnut    Sts..    Redwood  City, 

Calif. 

The  work  Involves: 

(1)  409,158  sq.  ft.  grading; 

(2)  90,414  sq.  ft.  6-in.  a^phaltlc  con- 
crete paving; 

(3)  95,696  sq.  ft.  5-in.  asphaltlc  con- 
crete paving; 

(4)  110,447  sq.  ft.  2-ln.  asphaltlc  sur- 
facing   and    5-ln.     crusher    run 

(5)  63.532  sq.  ft.  4-ln.  concrete  side- 
walk ; 

(6)  1144  sq.  ft.  5-ln.   concrete  Aide- 
walk  ; 

(7>  8337  lin.   ft.   standard   curb  and 

gutter; 
(8 1  220  lin.  ft.  concrete  valley  gutter ; 
(9)  3588  lin.  ft.  headerboards ; 

(10)  22  only  electroliers; 

(11)  3200  lin.  ft.  cable; 

(12)  420  lin.  ft.  2-in.  conduit; 

(13)  2050  lin.  ft.  15-in.  concrete  pipe; 

(14)  492   lin.  ft.  12-ln.   concrete  pipe, 
.standard  strength ; 

(15>  163  lin.   ft.   12-in.  concrete  pipe, 
extra  strength ; 

(16)  14  only  catchbaslns ;' 

(17)  3  only  storm  sewer  manholes; 

(18)  680    lin.  ft.    4-ln.    vitrified    clay 
sewer  laterals. 

Specifications  obtainable  from  the 
office  of  the  city  engineer. 


Access    Road    to    Naval    Fuel    Annex, 

Richmond,  Contra  Costa  County; 

Project  Calif.   DA-NR   84 


FEDERAL  WORKS  AGENCY, 
PUBLIC  ROADS  ADMINISTRA- 
TION, San  Francisco.  California. 
February  18,  1947.  Sealed  bids  will 
be  received  at  the  office  of  the  Pub- 
lic Roads  Administration,  720  Phelan 
Building.  San  Francisco,  California, 
until  2:00  p.m.  on  March  11,  1947, 
and  then  publicly  opened  for  furnish- 
ing the  materials  and  performing  the 
work  for  constructing  project  Cali- 
fornia DA-NR  84,  Access  Road  to 
Naval  Fuel  Annex.  Richmond.  Con- 
tra Costa  County,  California.  The 
length  of  the  project  is  0.571  mile 
and  the  principal  items  of  work  are 
approximately  as  follows:  130,000  cu. 
yds.  unclassified  excavation ;  90  cu. 
yds.  unclassified  excavation  for  struc- 
tures ;  317,000  sta.  yds.  overhaul ;  1,200 
M  gals,  watering;  lump  sum  provid- 
ing and  maintaining  water  plant  or 
plants;   2,800  tons  crushed  gravel   or 

Three-Lane  Highway 

(Continued  from  Page  1) 


crushed   stone   base  course;    19  tons 
cutback  asphalt;  900  tons  plant  mix- 
ture; 4S  tons  asphalt  for  plant  mix- 
ture;  2.8    eu.    yds.    concrete;    20    lbs. 
reinforcing  steel;  208  Hn.  ft.   culvert 
pipe;    2    timber   culvert   markers;    20 
timber    guide    posts.    The    minimum 
wage    paid    labor  employed    on    this 
project   shall   be  In   accordance   with 
the  classified    labor   rates    set   forth 
in  the  Special  Provisions.  Plans  and 
specifications    may    be    examined    by 
prospective     bidders    at    the     Public 
Roads     Administration     offices,     723 
Phelan  Building,  San  Francisco,  and 
515  Forum  Building,  Sacrametito,  and 
at    the   Associated  General   Contrac- 
tors'  office   at  216  Pine  Street,   San 
Francisco.  Where  copies  of  plans  and 
specifications    are    requested    a    de- 
posit  of   $10   will    be  required   to   in- 
sure  their  return.    If   these   are   not 
returned  within  15  days  after  open- 
ing of   bids  the  deposit  will   be  for- 
feited   to    the    Government.    Checks 
should  be  ceritfied  and  made  payable 
to  the  Treasurer  of  the  United  States. 
Plans,    specifications    and    proposals 
may  be  obtained  at  the  office  of  the 
Public     Roads     Administration,     720 
Phelan    Building,    San    Francisco    2, 
California.  CHAS.  C.  MORRIS,  Divi- 
sion Engineer. 

(Dally  Pacific  Builder) 
(Feb.  20,  1947) 


length  of  ^his  cicarsight  '^stance 
depen(5s  upon  the  brakintr  abilitv 
of  the  vehicle,  the  travel  speed, 
the  friction  characteristics  of  tires 
and  road  surface  and  the  i*eactioit 
time  of  ♦^he  driver.  But  since  every 
driver  considers  his  own  reactions 
to  be  perfectly  coordinated,  no 
harm  is  done  by  making  extra 
hliovvance  for  unobstmcted  vision. 
"The  Interstate  Highway  Net- 
work, if  built  to  the  high  stand- 
ards intended,  will  bring  substan- 
tial relief  by  diverting  a  good  deai 
of  traffic  from  present  alternate 
routes  built  to  lower  and  mora 
dangerous  s-tandards.  The  Inter- 
state for  the  most  part  wiP  be  r 
four-lane  highway — even  six  lanes 
in  certain  jnaces — with  controlled 
acoess,  without  intersections  it 
grade  and  with  unobstructed  vis- 
ion made  possible  by  the  control 
of  a  wide  strip  of  abutting  prop- 
erty on  either  side  and  the  prohibi- 
tion of  the  roadside  development 
of  gas  st.<it;ons,  tourist  camps,  hot 
dog  stands  and  the  like." 

General  Fleming  spoke  of  the 
Action  Program  adopted  by  the 
President's  Highway  Safety  Con- 
ference, which,  he  said,  carries  the 
essence  cf  the  report  of  the  parti- 
cipating automotive  and  highway 
engineerc  on  the  relation  of  engi- 
neering to  safety.  Si  mf  of  its  sal- 
ient   recommendations   are: 

Elimin.ition  of  railway-highwav 
grade  crossings  with  adequate 
protection  for  crossings  where 
grade  sieparation  structure  are  not 
feasible. 

Provision  of  si<lewalks  and  oth- 
'>r  pedestrian  protection  facilities. 
Maintenance  of  roadways  for 
safe  year-round  travel  so  they 
will  have  skid-resistant  surfaces, 
gmooth,  usable  shoulders  and  ade- 
quate (irainage. 

Adoption  of  all  iurisdirtions  of 
the  provisions  poverning  traffic 
sigTS,  signals,  markings  ancl  is- 
lands contained  in  the  Manual  on 
Uniform  Traffic  Control  Devices. 
"A  highway  sign  oujrht  to  say  and 
mean  the  same  thing  in  Indiana  or 
Missouri  an  it  does  in  Illinois." 
An  eff?ctive  and  continuing  lia- 
ison among  motor  vehicle  manu- 
facturers, road  builders  and  traffic 
engineers  to  promote  closer  ooordi 
nation  of  vehicle  design,  the  geo- 
metric and  structural  plans  for 
roadways,  and  plans  for  operation 
and  traffic  control. 


2/20/47  •     40 

Low  and  Only  Bidder 

Street   Improvements;   Spec.  20,126 

Cost  $22,850.60 

SAN  FRANCISCO,  Calif.  Bella  Vista 
Way  between  Sequoia  Way  and 
Avoca  Alley,  Avoca  Alley  between 
Bella  Vista  Way  and  Myra  Way, 
Myra  Way  between  Omar  Way  and 
Avoca  Alley,  and  Omar  Way  from 
Myra  Way  easterly  to  existing 
pavement,  including  Intersectlona 
of  Bella  Vista  Way  and  Dorcas 
Way;  Bella  Vista  Way  and  Rock- 
dale Dr;  Myra  Way  and  Omar 
Way  and  Myra  Way  and  31st  St. 

Owner  — City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Engineer  — Ralph  Wadsworth, 
City  Hall,  San  Francisco.  Calif. 

Low  Bidder— Charles  L^  Harney,  575 
Berry  St..  San  Francisco,  Calif.,  (1) 
$3.60,  (2)  $3.  (3)  $2.40,  (4)  $2.30,  (5) 
$200.  (6)  $200.  (7)  $3.  (8)  $2.50,  (9) 
$2.    (10»    $1.55.    (11)    $1.    (12)    $0.38, 

(13)    $0.25.    (14)    $370.      15)    $20.     (16) 
$12.    (17)    $3981,    (18)    $5360;    total, 
$22,850.60. 
The  worK  involves: 

(1)  110  lin.   ft.    15-ln.    vitrified    clay 
pipe  sewer; 

(2)  620    lin.    ft    12-ln 
pipe  sewer; 

(3)  150    lin.    ft.    8-ln, 
pipe  sewer; 

(4)  90    lin.    ft.    10-ln 
pipe  culvert; 

(5>  6  each  brick  manholes; 

(6)  4  each  brick  catchbaslns; 

(7)  2  each  15x6-in.  vitrified  clay  pipe 
Y-branches; 

(8)  9  each  12x6-in.  vitrified  clay  pipe 
Y-branches ; 

(9)  4  each  8x6-ln.  vitrified  clay  pipe 
Y-branches ; 

(10)  210    lin.    ft.    6-ln.    vitrified    clay 
pipe  sewer; 

(11)  1610  lin.  ft  unarmored  concrete 
curb; 

(12)  2270  sq.  ft.  6-ln.  class  E  concrete 
pavement ; 

(13)  20.600  sq.    ft   6-ln.   class  E   con- 
crete pavement ; 

(14)  lump    sum,   alteration    of    exlst- 


vitrlfled  clay 
vitrified  clay 
vitrified    clay 


A.W.8.8.   (Removal  and   Reinstalla- 
tion); Spec.  20,163  Coet  $6,739.60 

SAN  FRANCISCO,  Calif.  Fairfax 
Ave.  and  Rankin  St. 

Owenr  — City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Engineer — Ralph  Wadsworth, 
City  Hall.  San  Francisco,  Calif. 

Removal  and  reinstallation  of  auxili- 
ary water  supply  system  pipelines. 

Low  Bidder— M.  J.  Lynch,  2251  Re- 
vere Ave.,  San  Francisco,  $6739.60. 
The  work  involves : 

(1)  lump  sum,   remove  and  reinstall 
pipe  and  appurtenances; 

(2)  2280  lbs.  bolts,  nuts,  tie  rods  and 
waishers ; 

(3)  2463  lbs.  pig  lead; 

(4)  660   lbs.    10-lnch   cast    Iron    valve 
boxes ; 

(5)  3  cu.  yds.  concrete. 

Complete  bids  submitted  February 
19  were: 

M.  J.  Lynch,  San  Francisco,  (1) 
$5500;  (2)  $0.25;  (3)  $0.20;  (4)  $0.20; 
(5)  $15;  total,  $6739.60. 

Murphy  &  McNalr,  San  Francisco, 
(1)  $7635;  (2)  $0,225;  (3)  $0.19;  (4) 
$0.16;   (5)  $50;  total,  $8871.57. 

Charles  L.  Harney,  San  Francisco, 
(1)  $8191.67;  (2)  $0.31;  (3)  $0.21;  (4) 
$0.25;    (5)   $28;   total,  $9664.70. 

Patrick  R.  Kelly,  San  Francisco, 
(It  $10,752.20;  (2)  $0.30;  (3)  $0.21;  (4) 
$0.33;  (5)  $50;  total,  $12,354.08.      


Supplies,  Equipment 

Sub-Contract 

Information 


ton"  couplings  suitable  for  use  on  £0- 
mch  O.D.  pipe  and  four  gaskets 
for  No.  1  "Dayton"  couplings  suitable 
for  use  on  14-liich  O.D.  pipe  for 
Melhai^e-Rvan  Sump  drainage.  Kla- 
math Project.  Oregon -California.  The 
materials  will  be  Installed  by  the 
Government. 

Armco  Drainage  and  Metal  Prod- 
ucts, Denver.  $1244;  ship  60  day^; 
9500  lbs. :  f  .o  b.  Denver ;  terms  net  . 

Independent  Iron  Works.  Oakland. 
Calif..  $1498;  ship  60  days.  8700  lbs.; 
f.o.b.  Oakland ;   terms  net. 

Berkeley     Steel     Const.     Co.,     Inc., 
Bprkelf?v.  Calif.,  $1790:  ship  60  days. 
8780   lbs.:   f.o.b    Berkeley,   California, 
terms    net. 
Item  2: 

Berkeley  St-jel  Const  Co.,  Inc , 
Berkeley,  Calif.,  $73;  ship  60  days; 
50    lbs.;    fo.b.    Berkeley;    terms   net. 

Indepenaent  Iron  Works,  Oakland 
Calif.,  $76:  ship  60  days;  100  lbs.; 
f.o.b.    Oakland ,    terms    net. 
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42— MISC.    SUPPLIES    AND 
MATERIALS 


2/20/47  42 

Stainless    Steel    Strips 
Contract    Awarded 

DAVIS  DAM.  Ariz.  —  Allegheny 
T.udlum  Steel  Corp..  Brackenridge. 
Pa.,  at  $10,912.47,  awarded  contract 
by  the  Bureau  of  Reclamation.  Den- 
ver. Colo.,  for  furnishing  16.500  lin.  ft. 
stainless  steel  ptrips,  for  the  Davis 
Dam  project ;  Invit.  7367-A.  Bids 
were  received  Jan.  20. 


2/20/47  •     *2 

Lag  Screws,  Washers,  Steel  Strand, 

Etc. — Bids  Wanted 

CASPER,  Wyo.— Until  February  28. 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver,  Colo.,  under  Inv. 
C  -  22,356  -  A  -  4  for  furnishing  lag 
screws,  washers,  eye-nuts,  clamps, 
%-in.  galvanized  high-strength  steel 
strand,  etc.,  f.o.b.  shipping  point  and/ 
or  Casper,  Wyo. 

Specifications  obtainable  from  the 
above  office. 

43— MACHINERY  AND 
EQUIPMENT 

2/19/47  •  43 

Tandem    Roller— Bids  Wanted 

BERKELEY.  Calif..  Alameda  Co.— 
Until  Feb.  24.  0  A.  M.,  bids  will  be 
recoivrd  by  the  City  of  Berkeley. 
Wm.  Hunrick,  Jr..  Purcha.sing  Agent 
and  Budget  Officer.  City  Hall,  Ber- 
keley. Calif.,  for  furnishing  one  3*,*!- 
ton  tandem  I'oller  complete  with 
trailer. 

Specifications  obtainable  from  the 
above  office. 


Frink  Model  20-RTB,  $598  each;  60 
days  delivery;  net 

A.  L.  Young  Machinery  Co.,  Gooa 
Roads  No.  iOl,  $412.88  each;  pric« 
clause;  100  days  delivery;  discount 
2  per  cent  30  days. 

Spears-Wells  Machinery,  Wausau 
Model  100-RBM,  $490  each;  1  to  4 
days  delivery ;  net. 

Coast  Equipment  Co.,  Ross  Model 
R-8A,  $468  each ;  t>rice  clause  subject 
to  prior  sale;  120  days  deUvery;  net 
QUO.  42725.  REQ.  3480%: 

One  pneumatic  -  tired  wheel  type 
tractor,  one  highway  mower  attach- 
ment for  above  equipment,  f.o.b.  San 
Diego: 

Industrial  Equipment  Co.,  Los  An- 
geles, Minn-Moline  RTI  tractor  and 
Minn-Moline  SMRA  mower,  $1975.13; 
90  days  delivery;  discount  2  per  cent 
30  days;  awarded. 

Brown-Bevis  Equipment  Co.,  Cast 
Detroit  VAI,  $1500;  90  days  deUvery; 
discount  2  per  cent  30  days. 
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»g  improvements ; 
each  water  services,  long,  at 
$20; 

(16)  6  each  water  services,  short,  at 
$12; 

(17)  lump  sum.  water  main.  $3981; 

(18)  lump   sum.    street   lighting   sys- 
tem, complete. 


40 


2/20/47  • 

Low    and   Only   Bidder 

Street   Improvement;   Spec.  20,160 

Cost,  $968.(>0 
SAN    FRANCISCO     Calif.    39th    Ave. 

(west    Vi)  between  Sloat  Blvd  and 

91    ft.   northerly. 
Owner   —   City   and   County    of   San 

Frandsoo,   Dept    of   Public   Works. 

Room  282.  City  Hall.  San  Francisco, 

Calif, 
ntv    Engineer    —Ralph    Wadsworth. 

CItv  Hall.  San  Francisco.  Calif. 
Only  Bidder— Charles  L.  Harney,  575 

Berry    St..    San    Francisco.    Calif., 

(1>    $0.42:    <2i    $1.50;    (3i    $1.80;    (4) 

$20:    total.   $968.60. 

Work    Involves : 

(1)  1840  sq.  ft  asphaltlc  concrete  on 
rock  subbape  pavement  consist- 
ing of  6  in.  compwcted  rock  sub- 
bare.  4  In.  asphaltlc  concrete 
base  and  2  in.  asphaltlc  concrete 
wearing  surface; 

(2)  92  lin.  ft  unarmored  concrete 
curb ; 

(3)  21  Hn   ft  «  In.  VCP  side  sewer. 

(4)  1    each   wrter  service  at  $20. 


2/20/47 

Split   Volt  Connectors 

Contract    Awarded 

SACRAMENTO,  Calif..  Sacramento 
Co.— Line  Material  Co..  605  3rd  St.. 
San  Francisco,  Calif.,  at  $2000.20 
awarded  contract  bv  the  Sacramento 
Municipal  Utility  District.  Jas.  E 
McCaffrey.  General  Manager  and 
Chief  Engr.,  59th  and  R  Sts.,  Sac- 
ramento, Calif.,  for  furnishing  split 
volt    connectors. 


2/19/47  43 

Oil    Circuit    Breakers 

Bid    Opening    Date    Extended    from 

Feb.   20  to   March   6,  2   P.   M. 

CENTRAL  VALLEY  PROJECT. 
Calif.— Until  March  6.  2  p.  m.  .l)ids 
will  received  by  the  Bureau  of  Rec- 
lam.atlon.  Purchai^lng  Agent,  Rm.. 
116,  U.  S.  Customs  House,  Denver, 
for  furnishing  and  delivering  f.o.b. 
rars  at  ^he  shipping  point  or  f.o.b. 
tars  at  Coram  and  Redding,  Calif., 
at  the  option  of  'he  bidder,  17  oul 
door-type,  oil  circuit  breakers :  27 
manually  -  gang  -  operated,  outdoor- 
type  disconnecting  switcnes;  18. out- 
door, ttation-type  lightning  arrest- 
ers and  33  oll-lnfimersed.  self-cooled 
ouluocr-type  current  transformeis, 
for  the  Shasta  and  Keswick  switch- 
yards. 


2/19/47 

Termite  Treatment — Low   Bidder 

LODI.  Calif.,  San  Joaquin  Co.— 
Termte  Control  Co.,  561  E.  Harding 
Wav,  Stockton.  Calif.,  at  $170.00, 
submitted  low  bid  January  22nd,  to 
the  Federal  Works  Agency,  Public 
Buildings  Admin..  Office  of  the  Dis- 
trict Engineer.  833  U.  S.  Appraiser's 
aui'dir.g,  San  Francisco.  Calif.,  for 
termite  treatment  at  the  U.  S.  Post 
Office,    Lodi,    Calif. 

2/20/47  *     44 

Desk  Trays  or  Compartments 

(Furnish  and    Install) 
Bids  Wanted 

SAN  FRANCISCO,  Calif.— Until 
February  27,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Treasury  De- 
partment, 100  McAllister  St.,  San 
Francisco  2,  Calif.,  under  Inv.  No. 
SF-3718-47  for  constructing  and  at- 
taching desk  trays  or  compartments 


42 


2/1P/47 

Pinions — Low   and    Only    Bidders 

SAN  FRANCISCO.  Calif.— Follow - 
Ing  submitted  bids  Feb  17  to  Purch- 
aser of  Supplies.  M  H  Gerry.  270 
City  Hall.  San  Francisco.  Calif.,  un- 
der bid  No.  38^*4  for  fuml.shing  and 
delivering  150  toolsteel  pinions. 

General  Elec  Co..  (1)  $13.17:  (2» 
$141A:  (3>  $11.79:  (4)  $12.48;  (6)  $17.49 
net  30  days. 

Don  Pollteo  (1)  $15.02;  (2)  $16.90: 
t3>  $13.42:  (4)  S14.19;  (5)  $15.80:  (6) 
$19.91 ;  30  days  net ;  delivery  3  mos. 

Wesiinghouse  Elec  Co..  (1)  $12  50: 
(2)  $14.10:  (3)  $10.40;  (4)  $10.40;  (5) 
M3.15:  (6t  516.60:  net  30  days;  49 
days    delivery. 


42 


2/19/47 

Canvas — Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
February  27,  3  P.  M..  bids  will  be  re- 
ceived bv  the  Purcha.'^er  of  Supplih  s. 
M.  H.  Gerry.  270  City  HaM.  S.an  Fran- 
cisco, Calif.,  under  Bid  No.  3945  for 
fuml.shing  and  delivering  700  yards 
of  white  canvas. 

Sperlflratlon.s  obtainable  from  the 
above   office. 
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2/20/47 

Boiler— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  28.  3  P.  M.,  bids  will  be 
received  by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3846  for 
furnishing  and  delivering  one  steel 
heating  boiler. 

.Specifications  obtainable  from  the 
above  office. 


12 


41— GAS»  WATER  AND  OIL 
PIPE  LINES 


2/20/47 

Low  and  Only  Bidders 


41 


2/19/47 

Discharge    Pipe     Couplings,    Eto. 

Low    and    Only    Bidders 

KLAMATH  I'ROJECT.  Ore.-Cal'f., 
— Followlrg  pubniltted  bids  Feb.  13, 
to  th  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec,  1643  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipp'.ng  point  or  f.o.b.  cars  at 
Naval  Air  Station  Sldiiig,  Klamath 
Falls,  Oregon,  at  the  option  of  the 
bidder,  two  fabricated  discharge 
pipes  with  stlffener  rintrn,  Increaser 
section.-?,  12-Inch  flanges,  ana  out- 
let brunches  at  Station  3/9200.  but 
not  including  pump  casings,  sleeve- 
type  couplings,  automatic  drainage 
gates  and  frames,  or  air  inlet  pip- 
ing above  the  contact  faces  of  the 
flanged  connections  at  Station  3/- 
92,00;  and  also  twenty-lour  gaskets 
for  coldwater  service  for  No.  1  "Day- 


2/20/47  •     43 

Snow  Plows  and  Tractor 
Low  and  Only   Bidders 

SACRAMENTO.  Calif..  Sacramento 
Co.  —  The  following  .submitted  bids 
February  18  to  the  State  Purchasing 
Agent.  Sacramento,  Calif.,  for  equip- 
ment as  follows: 
QUO.  42726,  REQ.  16473»4  : 

Two  light  reversible  type  snow 
plows  mounted  on  two-wheel  drive 
trucks,  f.o.b.  Stockton : 

Western    Traction   Co.,  Davenport- 


HOME  BUILDERS! 

INVESTIGATE 
THIS  PROPOSITION 

Large,  level,  well-drained  building 
lots  (IOC  X  125')  in  a  rapidly 
growing  area  in  Contra  Costa 
County.  Lots  immediately  adjoin 
a  subdivision  whose  developers 
have  sold  everyone  of  their  con- 
structed homes  and  have  a  long 
waiting  list  of  enthusiastic  pros- 
pects. Cost  of  lot,  with  roads  and 
all  utilities  installed  and  paid  for, 
$1,050,  in  blocks  of  10  lots.  Spe- 
cial terms  arranged  to  meet  each 
individual  case. 

F.  A.  MARSHALL 
REALTY  CO. 

1354   Main  St.,  Walnut  Creek 


COMFORT  AIR.  INC. 

CHRYSLERe^AIRTEMP 

Automatic  Heating   ind  Air 

C<>n(iitii>niiig 

"I'pckaged"  Air  Conditioners 

ConinuTcial  and   Inrlustrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

2100  -  17tK  St.  HEmloch  2048 

San  Francisco,  Calif. 


LINE     CONSTRU  CTi  O  N 

We  contract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Our  Operations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

Telephone  San  Rafael  5501  


CUT  MORE  TIMBER  FASTER... 


Save  time,  labor  and  money  .  .  .  use  Mall 
CHAIN  SAWS  for  cutting  and  bucking 
trees  up  to  6-fc«t  diameter.  The  light  weight 
and  full  automatic  clutch  make*  operating 
simple  and  quick.  Limited  supply  is  avail- 
able for  immediate  delivery.  Cost  is  low. 
Gasoline,  Electric  and  Air  Driven  units  ob- 
tainable. Order  NOW.  Phone  or  write  for 
free  literature. 


Afntt  tor 

DELTA  Tabu  and  Band 
S«wi 

SKILSAW  Saw*.  Drills 

■nd  Sandcra 

MALL  Con<-r«t*  Vibrators 
■nd  Chain  Saws 

SYNTRON  Elactrk  and 
Gaaolina   Hammcra 


1/  it's  0  Portable  Tool  .  ,  .  we  have  it! 

DELTA     EQUIPMENT     AGENCY 

SALES     •     RENTAL     •     SERVICE 
2312  ■roadway  OAKLAND  Pbeee  TEmplebor  M7t 
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attachable  to  ihe  top  back  edge  of 
60-inch  flat  top  desks  at  100  Mc- 
Allister St.,  San   Prancisco,  Calif. 

Specifications   obtainable  from  the 
above  office. 


44 


2/20/47 

Repair  Marble  Treads 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  26,  1:30  P.  M.,  bids  will  be 
received  by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  repairing  marble 
treads  on  stairways  by  covering  with 
non-skid  safety  tread  ^n  the  Hall  of 
Justice. 

Specifications  obtainable  from  Su- 
perintendent of  Buildings  R  A.  Chis- 
holm,  490  11th  St.,  San  Francisco, 
Calif. 


44 


2/20/47 

OH  Burner  (Install) 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  26,  1:30  P.  M.,  bids  will  be 
received  by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  Installing  one 
No.  5  AP-11  Ray  pump  type,  semi- 
automatic, oil  burner,  etc.,  at  Haw- 
thorne, SchooL 

Specifications  obtainable  from  Su- 
perintendent of  Buildings  R.  A.  Chls- 
holm,  490  11th  St.,  San  Francisco, 
Calif. 


2/20/47  •  44 

Painting — Low   and   Only    Bidders 

SAN  FRANCISCO.  —  Dave  Rusa. 
125R  Valencia  St..  San  Francisco,  at 
11,490  submitted  low  bid  to  the  City 
and  County  of  San  Francis^co,  Depi. 
of  Public  Works,  Room  282,  City 
Hall,  San  Francisco,  Calif.,  for  paint- 
ing supervisors'  office.  City  Hall,  San 
Franoipco. 

Other   bidders   February   j9  were: 

A.  Quaridt  &  Sons,  San  Francisco, 
Calif     $'s775. 

Reliable  Fainting  Co.,  San  Fran- 
cisco, Calif.,   $1,775    (Irregular). 

R.  P.  Paoll  &  Co.,  San  Francisco. 
Calif.,   $1,849. 

W.  G.  Thompson,  San  Francisco, 
Calif.,   $1,853 

Deemer  &  Deemer,  San  Francisco, 
Calf.,  $1,883. 

Chas.  E.  Gordon  Painting  Co.,  San 
Francisco,   Calif.,  ?.1,896. 

Emil  Solve,  San  Francisco,  Calif., 
12.266. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


Guerrero  St ;  owner,  P  J  O'Hara, 
premises;  builder,  Carl  Olsen  ic 
Son,  1386  3l8t  Ave. 


BUILDING  PERMITS 

Granted    . 

SAN   FRANCISCO 


FEBRUARY   19,   1947 


ALTER     STORES,     |1000;     1028-1040 

Taraval  St ;  owner,  J  C  MiUett  Co, 

118    Sacramento    St;    builder,    G   P 

W  Jensen  &  Sons,  Inc,  320  Market. 

ALTER   STORE   and    FLATS,  $2000; 

269  14th  St;  owner,  G  Bemardi,  65 

29th    St;    builder,    T    Starelll,    1755 

Dolores. 

ALTER    FTATS,    $1000;    2209    North 

Point    St ;    owner,    G    Brandal,    1435 

Stockton  St ;  day  work. 

FLATS    (2-atory,    frame),    $12,000;    N 

Short    96.75   W   Yukon ;    ownen  and 

builder.     Modem     Home     Builders, 

4103   24th    St. 

ALTER  DWELLING,  $2000;  3950 
Ocean  Ave ;  owner,  Barney  Norwltt, 
premises ;  builder,  Dobbs  &  Apple- 
bee.  1818  35th   Ave. 

ALTER  OFFICE,  $2500:  644  Wash- 
ington St ;  owner,  George  Bros, 
premises ;  builder,  Clyde  Construc- 
tion  Co,   1944  Union   St. 

DWELLING  (1 -story,  frame),  $7000; 
N  Felton  90  W  Oxford ;  owner  and 
builder.  Frank  Raggiantl,  176  Ne- 
vada   St. 

ALTERATIONS  (steel  storeroom), 
$6000:  1526  Wallace  St;  owner,  M 
9  Clingan.  premises;  builder,  Car- 
rico  A  Gaiitier,  365  Ocean  Ave! 

ALTER  DWELLING,  $2000;  2131 
Lake  St ;  owner,  Flnan  Piatanesl, 
premises;  builder,  W  G  McAllister, 
604   26th   Ave. 

DWELLING  (l-8tor>-,  frame).  $9400; 
NE  comer  Foote  and  Cayuga  Aves ; 
owner,  Ciapponi,  678  Vienna;  build- 
er, David  A  Burton,  678  Vienna. 

DWELLING  (l-story,  frame),  $7500; 
SE  comer  Upper  Terrace  and  Ma- 
sonic ;  owner  and  builder,  J  Gaff- 
ney,  244  Liberty. 

DWELLING  (1 -story,  frame),  $8800; 
W  .10th  Ave  25  N  (^ulntara;  owner 
and  builder,  Claude  T  Lindsay,  Inc, 
824  Taraval  St. 

DWELLINGS  (2-story,  frame)  (2), 
$8000  each :  S  Klrkham  82.6  E  17th 
Ave,  S  Klrkham  107.6  E  17th  Ave; 
owner.  Atlas  ReAIty  Co,  1500  Judah 
St ;  builder.  Pacific  Coast  Construc- 
tion  Co.   1500  Judah   St. 

STORES  and  FLATS  (2 -story,  frame) 
(2),  $12,000  each;  SE  Mission  67 
and  137.4  NE  Allison  St;  owner. 
Jack  Kelly,  1508  Ocean  Ave;  build- 
er, J  H  Netherton,  231  7th  St; 
architect.  J  Lloyd  Conrich,  593 
Market  St. 

ALTER  DWELLING.  $4500;  S  Ge- 
neva 100  W  Mission ;  owner,  Mrs  A 
Bottlnl.  890  Geneva  Ave;  builder, 
M  Desiano.  1022  Buchanan  St 

DWELLING  (1 -story,  frame),  $6000; 
S  Arleta  50  W  Rutland;  owner,  J 
Jonasson.  543  Rutland  Ave;  build- 
er, Ingvar  Baldwinson,  520  Men- 
c  A  (\  A  W  a  V 

ALTER  DWELLING,  $9000;  1874  40th 
Ave;  owner.  Madfes.  prem ;  builder, 
C  Dolasi  Co.  1579  42nd  Ave. 

ALTER    APARTMENTS,     |760;     295 


DWELLINGS,  3,  1-story  frame.  $6800 
etch;    NW   Cir  48th    Ave   and   Or- 
te<a,  W  48th  Ave  2.'5,  50  N  Ortega; 
owner    .-tnd    builder.    Marvel    Home 
Builders,    2015   29th    Ave. 
IN.STALL    floor    drains     in     bakery, 
$10,000;    65    20th    St;    owner,    A    D 
H.iffel.    3365    20th    St;    contractor, 
Antone  Petersen  &  Sons,  2758  San 
Bi'uno    Ave. 
BLDG.     1-story     frame,     $1000;     SW 
comer    Selby    and    Revere ;    owner 
and  Mmider,"c  K  Halev.  168  Sutler. 
ALiirk  food  processing  plant.  $7500. 
200  Warhir.gton  St ;  owner.  A  Levy 
and  J  Zentner.  c/o  cntr;  architect, 
Hyman.    Appieton    &    Wolfard,    68 
Post    St ;    engineer.    Ira    S    Kessey, 
251   Keamy ;  contractor.  Jacks  and 
Irvine,  JW  Market  St. 
WALL,    retaining,    $500;    SE    Corner 
Lisbon    and    Italy;    owner,    Daniel 
Del   Carlo.    700  Lisbon ,    contractor, 
Guldo    Malerbj.    335    Moscow. 
1>WELLING,     1 -story     frame,     four, 
.«9000  each-  W  Dartmouth   100.  125, 
MO,   17E    N   Felton ;    owner,   Arnold 
Blum,  375  Bush  St ;  contractor,  Joe 
Blum.  212  Silliman. 
INSTALL      partitions.      $1800;      167i 
Market    St ;    owner,    Samuel    Ham- 
hnrger.    110    Sutter   St:    contractor, 
Andrew    Pillon,    865    Duncan. 
STUCCO    bidg,    $920:    437-39-41    Do- 
lores  St ;    owner.   Geo    B    Eastman, 
726  Church  St. 
ALTER   for   hobby    room,    $700;    2408 
Morasra;  owntr,  H  Fetterman,  2408 
Moraga;  contractor,  American  Fix- 
ture Co,  935  Howard  St. 
INSTALL  mezzanine  floor,  $5500;  13C 
3rd    St ;    owntr,    Sam    LJchtensteln, 
prem ;    contractor,    Valaris    &    Va- 
lariH.   913  Financial   Center  Bldg. 
BLDG,    2-story   frame,    $11,400;    East 
Stanyan  421  S  I7th  St:  owner  and 
builder,  John   Bartelson,  315     Nor- 
iega St. 
REMODEL   Interior,   $1500;   215   Irv- 
ing St ;   ow  ner.   Bob  Hoffman.  2215 
Irving:    contractor,   Arthur   FYand- 
sen,    14(^    2nd    Ave. 
ALTER    front,    $R00:    1949-51    Chest- 
nut St ;  owner,  Deanc  Thomas,  2348 
Steiner    St;    contractor,    Joseph    L 
Barnes,  752  Folsom  St. 
REPAIR    show     window,     $600:    165P. 
O'Fsrrell  St;  owner,  Harry  Young, 
1600   GearN' ;    contractor,    S    Handa, 
1864    Sutter   St. 
SIGN,  neon,  $750;  2180  Union  Street; 
owner,    A    Zictich,    prem ;    contrac- 
tor, Liuia'fl  Service  Co,  1739  Union. 
ALTER  Apartments,  $500;    1149  Ellis 
El;  owner  and  builder,  A  A  EsUier 
Lango,  prem. 
ALTER    Dwelling.    $936;     1440    Kan 

sas      St ;      owner.      Mr     Glovanettl 
prem ;   builder.  Peter  D  Gcatena,  1265 

Shafter   Ave. 
ALTER    Warehou.se,     $850;     383     4th 
St ,  owner,  Wailes-Dove  Hermlston 
Corp,  prem ;  builder,  American  Fix- 
ture Co.  935  Howard. 
ALTFR    Dv  oiling,    $700;    4047    Army 
St ;    owner,    V    L    Southerland,    46 
Hof f    St ;    builder,    American    Const 
Co.  48  Hoff  St. 
ALTER    Dwelling.    $800;    29    Napier 
Lane;     owner,      M     Rubin,      prem. 
builder,    dny    work. 
ALTER    dwelling,    $790;    146   Vemon 
St ;  owner,  Arthur  Gagne,  146  Ver- 
non :  builaer,  diiy,  work. 
ALTER  Butcher  shop.  $730;  1355  Cle- 
ment   St;    ov.ner.    Emil    Le    Borde, 
323- 15th  .\vo:  builder,  day  work. 
ALTFR     Dwelling,     $1000;     W     Carr 
2S7"v  N  Stiiinas;  owner  and  builder, 
Han.«on    Bios.    5S40    Mission    St. 
ALTER  Apartments.    $1000;    46  Wil- 
mont    St ;    ow  ner.    J    S    Pugh,    1979 
Eddy  St ;  builder,  day    work. 

NORTH    SACRAMENTO 

DWELLING.    $2500;    8th    and    Plaza; 
owne  rand  builder,  R  L  Cameron. 

SACRAMENTO  COUNTY 


4440  Stockton  Blvd. 

ADDITION,  12000;  Lot  5,  Strobel 
Tract ;  owner  and  builder,  F  F  Kite, 
Route  1,  Box  1940. 

DWELLING  (5-room).  $2200;  Lot  10, 
City  Acres  Addition  No  1 ;  owner 
and  builder,  Walter  Jennings,  1058 
56th   St. 

STORE  BUILDING.  $3000;  Lot  11, 
Fleming  Highway  Farms  No  4; 
owner  and  builder.  Fred  Nichols, 
1045  C  St,  Elk  Grove. 

DWELLING  (4-rAom),  $2500;  Lot  8. 
El  Paraiso  Tract;  owner  and  build- 
er. Thomas  E  Cole,  Route  4,  Box 
3505. 

DWELLING  (4-room),  $2500;  ptn 
Sec  27-8-6  (9  acres) ;  owner  and 
builder,  Antone  Dlas,  Route  4,  Box 
3665. 

DWELLING  (4-room),  $3500;  Lot  413, 
Citrus  Heights ;  owner  and  builder, 
Rubin  T  Jennings.  Route  1,  Box 
486.  Fair  Oaks. 

DWELLING  (4-room),  $2200;  ptn  Lot 
2821  Sacramento  Tract;  owner  and 
builder,  Edw  N  Dyer,  4516  Roose- 
velt Ave. 

DWELLING  (6-room),  $4000;  Lot  3, 
Block  21,  North  Sacramento  No  8; 
owner  and  builder,  C  S  Mott,  1048 
Las  Palmas,  North  Sacramento. 

DWELLING  (5-room).  $5000;  SW  ^ 
Sec  10,  Township  9;  owner  and 
builder.  Thomas  G  Mapel,  Route  5, 
Box   6200. 


OAKLAND 


GARAGE,  $1000;  Lots  113  and  114, 
Colonial  Acres;  owner  and  builder, 
J  W  Snvder,  Route  2,  Box   1406. 

SHED.  $1000;  Lot  8.  Sec  20,  Town- 
ship 8;  owner  and  builder,  W  L 
Kirohgater.  3992   14th   Ave. 

OARAGE,  $1300;  Lot  77,  Carmlchael 
Colony:  owner  and  builder.  Lert)y 
Wehmeyer.  Route  1,  Box  205,  Del 
Paso   Heights. 

GARAGE.  $1500:  Lot  11,  Citrus 
Heights  Tract  No  16;  owner  and 
builder.  Dr  A  Sheldon  Raney,  Route 
6.  Box  8422. 

DWELLING  (4-room).  $1000;  Lot  75, 
Gardenia  Park;  owner  and  builder, 
Ellis  E  Hobbs.  Route  3,  Box  40. 

DWELLING  (5-room),  $3000;  ptn 
Lots  18  and  19,  Roemer  Tract;  own- 
er  and    builder,    Cecil    O   Brandon, 


DWELLINGS,  four  1-storv  5-room, 
$7029  each;  2931,  3001,  3005,  3009 
Courtland  Avo:  owner.  Sydney  E 
Hughes,  5739  Rol>ert6  Ave;  con- 
tractor, Wm  Watson,  4750  Meldon 
Aver.uc. 

GARAGEr  l-story  brick  (addl.  cost, 
$2000);  930  Brockhurst  St;  owner, 
Loomls,  premises;  contractor,  G  S 
Ri.odon,  4575  Sequoyah   Road. 

OFFICE,  $600;  M40  MacArthur  Blvd; 
owner  and  builder,  Arthur  Pog- 
trlone.  281  E  :2th  St 

ALTETRATIONS,  !<;950:  1686  7»h  St; 
owner.  C  F  Beckert.  2520  Copte'la : 
contractor.  A.-^  Curley  Henrlkson. 
4.32    «3rd    St. 

ALTERATIONS.  $1500:  2727  Park 
Blvd;  owner.  W  H  Hollander.  2727 
Park  Blvd ;  contractor.  C  E  Chas- 
man,  4257  Suler  St. 

ALTERATIONS,  $15CO;  539  7th  St: 
owner,  J  P  Sarraile,  106  Jeffer.soi 
St :  contractor.  C  E  Chasman,  4257 
Sutcr   St. 

DWELLING,    l-story    5-room,    $9200; 


Completion  Notices 


SACRAMENTO    COUNTY 


Recorded 

Feb.  7,  1947— Lot  137,  Riverside  Ter- 
race .Glenn  V  Walla  to  George 
Reed. 

Feb.  7,  1947—2  pieces  of  property  on 
Lots  560  and  561,  Carleton  Tract. 
Stanley  J  Garflnkle  to  Califor- 
nia-Western  Builders. 

Feb.  7.  1947— Lota  18  and  19,  Block 
8,  North  Sacramento  Subdivision 
No  8.  Thomas  Gochle  to  Raymond 
L  Harris. 

Feb.  8.  1947— Lot  45,  Bellvlew  Vil- 
lage. Robert  J  Turpen  to  A  C 
Turpen. 

Feb.  8,  1947— Lot  4,  Rio  Park.  Hom- 
er C  Jones  to  whom  it  may  con- 
cern. 

Feb.  8,  1947— Lota  14  and  15,  Bell- 
vlew Village  Subdivision  No  2. 
James  B  Klepper  to  whom  it  may 
concern. 

Feb.  8,  1947— Lot  14,  Block  1,  North 
Sacramento  Subdivision  No  9.  L 
E  Matthews  to  whom  It  may 
concern. 

Feb.  8,  1947— Ptn  Lota  16,  17  and 
18;  ptn  N  2  of  Lot  19,  Rose  Ter- 
race. J  E  Telleaco  to  Paul  R 
Opdyke  Jr. 

Feb.  10,  1947— Pptn  Section  33-10-6. 
CI  Aldred  to  whom  it  may  con- 
cern. 

Feb.  10,  1947— Lot  66,  Monte  Vista 
Tract.  Claude  Raymond  Reed  to 
Markwart  Construction  Co. 

Feb.  10.  1947— Lot  4511,  Elmhurst 
SutMllvlBion  No  1.  Richard  O 
Smith  to  Markwart  Construction 
Co. 

Feb.  10,  1947— Lot  192,  Smith  tract 
No  4.  Russell  J  Pagenkopf  to 
Markwart  Construction  Co. 

Feb.  10,  1947— Lot  210,  Elmhurst 
No  1.  Paul  R  Dehn  to  Janaen 
Construction  Co. 

Feb.  11,  1947  —  Lot  66,  Swanston 
Park  Unit  No  1.  Harry  W  Van 
Home  to  Robert  S  Morris. 

Feb.  11,  19«17— Lot  77,  Plat  Meister 
Terrace.  Milton  E  Flthian  to  Jo- 
seph L  Binet. 

Feb.  11,  1947— Lots  11,  16,  25,  26, 
Block  19,  Del  Paso  Heights.  E  L 
Schutt  to  whom  it  may  concern. 

Feb.  11,  1947— Lot  1,  H  N  Lord 
Tract.  Herbert  N  Lord  to  whom 
it  may  concern. 


21,  Carmlchael  Colony.  William 
B  Gardner  to  whom  it  may  con- 
cern. 

Feb.  11,  1947— N  %  Lot  2,  Block  5, 
Vina  Vista  Tract.  Rex  N  Jensen 
to  whom  it  may  concern. 

Feb.  13,  1947— Ptn  Lot  3,  Block  6, 
Fair  Oaks  Addition,  Sunset  Col- 
onies. Jack  W  Roske  to  Elmer 
Burg. 

Feb.  13,  1947— Lots  2,  3,  4,  5,  6,  7,  8. 
10,  tl  and  12,  El  Camino  Terrace. 
Mark  Cohen  to  George  Reed. 

Feb.  13,  1947— Lot  82,  Del  Paso  Vale. 
W  L  Kelland  to  whom  it  may 
concern. 

Feb.  13,  194 — Dairy  barn  on  Dlera- 

7  sen  Ranch.  Norman  E  Dlerssen 
to  Oscar  M  Fritzache. 

Feb.  13,  1947  — Lot  64,  Clampltt 
Tract.  W  M  Schauer  to  whom  It 
may  concern. 

Feb.  13,  1947— Heating  office.  S9th 
and  R  Sts.  Sacramento  Miwlclpal 
Utility  District  to  M  R  Carpenter. 

Feb.  13,  1947— Installing  plumbing, 
59th  and  R  Sts.  Sacramento  Mu- 
nicipal District  to  Lueppen  A 
Hawley. 

Feb.  13,  1947— Installing  electrical 
work,  69th  and  R  Sts.  Sacra- 
mento Municipal  Utility  Dlatrict 
to  George  C  Fobs. 

Feb.  13,  1947— Interior  office  build- 
ing, 59th  and  R  Sta.  Sacramento 
Municipal  Utility  District  to  Con- 
tinental Construction  Co. 


CONTRA  COSTA    COUNTY 


Recorded                                      Accepted 
Feb.  15,  1947 -Lots  209,  210,  218  and 
221.  Sun  Valley  Estates,  near  La- 
fayette. R  J  Stempel  to  self 

Feb.   14,    1947 


7924  Sunkist^^Dr:   owner  and  build-    p^b    11,  1947-ParcelB  2  and  3,  Lot 

er,  E  V  Gardmer,  2611  Frazier  Ave. 
DWELLING,    l-story    8-room,    $9000; 

1850  Brentwood   Road ;   owner.  J   H 

Czock,  4697   F'ark  Blvd ;   contractor 

W   H   Wlsheropp   Co,    ')84  Giand. 
SERVICE  station,  l-story  cone.  $2500 

10900  MacArthur  Blvd;    owner  and 

builder.   Standard   Oil  of   Calif,   403 

14th   St 
REPAIRS     fire    damage.     $800;     1425 

nth     Ave;     owner,     J    E    WUhelm, 

premise." ;    contractor.   Van    Bokke- 

len-Cole  Co.  956  22nd  St. 
REPAIR    file     damage.     $1000;     4024 

Bayo   St;   owner.    Peter  Dahl,    402^ 

Bayo   St;    contractor.    Van    Bokke- 

leii-Cole  Co,  955  ?2nd   St. 
WAREHOUSE,    1-stor,    $10  000:    .?229 

Peralta  St;  owner,  Idago  Engrg  Co 

3200   Peralta   St ;    contractor.    Inde- 
pendent Iron  Works,  8th  and  Pine 


HIGHWAY 

EARTH    BORING 

MACHINE 

Rent  •  Leose  •  Contract 

Minning  &  Whitiker 

Electrical  Contractors 

375  9th  St.  -  Son  Francisco  3 
HEmlock  6148 


SACRAMENTO 


REPAIRS  TO  BUILDING,  $1000; 
1616  St;  owner,  Sacramento  Nash 
Co,  premises:  builder,  Charles  F 
Unger,  2426  7th  Ave. 

DWELLING  (5-room),  $6000;  132 
San  Antonio  Way;  owner  and  bulld- 
W  B  Phillips,  2617  45th  Ave. 

REMODEL  BUILDING,  $780;  1022 
10th  St ;  owner,  Normandy  Hat 
Shop;  builder.  Central  Callfomla 
Const niction  Co,  Capital  National 
Bank   Bldg. 

GARAGE.  $400;  1124  13th  Ave;  own- 
er and  builder,  F  N  Woodward,  2430 
L  St. 

REMODEL  APARTMENT,  $400;  712 
11th  St:  owner  and  builder,  B 
Hinds,  714  llth  St. 

REMODEL  DWELLING,  $1000;  629H 
Q  St :  owner  and  builder,  Albert 
Modell,   1428  7th   St. 

REMODEL  BUILDING.  $400:  1218 
KSt;  owner  and  builder.  United 
Studio,  premises. 

BUILDING,  $3500;  2422  9th  St;  own- 
er and  builder.  Yee  Wah.  premises. 

ADD  TO  DWELLING,  $790;  3219 
Truckee  Way ;  owner,  E  A  Murray ; 
builder.  Mason  A  Rohrke.  2816  V  St. 

ROOF,  $4.V):  1400  J  St;  owner,  El- 
liott &  Huston ;  builder,  Charles 
Owens,   411    l6th    St. 

ROOF,  $800;  615  K  St;  owner.  Capi- 
tal Theater,  prem;  builder,  Charles 
Owens,    411    16th  St. 

DWELLING  (6-room),  $60C0;  6631 
8th  Ave;  owner  and  builder,  Robert 
S  Morris.  2240  Slst  St. 

DWELLING  (6-room »,  $6000;  5617 
Rth  Ave ;  owner  and  builder,  Robert 
a  Morris.  2240  Slst  St. 

SIDEWALK  ELEVATOR.  $500;  831 
J  St;  owner,  Meda  Bros,  premises; 
builder.  Stolte.  Inc.  8451  San  Le- 
andro.  Oakland. 


National  Expansion  Joint  Co. 

M mamtmcf »rmr  Mtf  Olttrlbafor 
niEl  lOARD  — PELT.SIDED  ASPHALT  AND 
RI0WOOO   EXPANSION  JOINT   PILLSRS 

DItfrlbuHr 
MARVEL-KOTE— Ceiicr*««  CiiHb«  Cempewiid 
SEAL!     Expamloii  Jeiat  Scallag  Cem^iiiid 

CoMipfftt  wrffc  Federal  Sp«clftco«l«iis  SS-F-334 

FOR     CONCRETE     CONSTRUCTION 

333  S«v«iitli  SfTMt         UadM-hlll  7172         Sm  PrancUee  3,  C«llf. 


NEW    Improved 

SCOOPMOBILE 

Five    NEW- 
IMPROVEMENTS! 


1 
2 
3 
4 
5 


NEW  "Shovel  Action"  BUCKET 

A  full  load  .  .  .  plus!  No  more  ramming  into  atork  pile.  Simply  ease 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  .  .  easier 
un  the  machine  .  .  .  faster,  fuller! 

HAND  LEVER  CONTROL 

Two  hand  levers  at  oper.-itor's  fingertips  give  positive,  flexible 
control  of  bucket  action.  No  more  trip  r(>{)e  and  "shock  dumping" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  dischar|(ed  from  very  top  of  rack.  (Up  to 
8  ft.)  Partial  loads  can  be  discharged  by  closing  bucket  at  any 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  ground!  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmobile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  give  en- 
tirely new  control  of  dixK'nR  angle.  New  design  uf  bucket  means 
NO  spillage  over  rough  terrain. 


MOBILE    •   EFFICIENT    ■   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.  .  .   LIFT  FORKS  LOAD,  CARRY  AND  STACK  .   .   .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KEIlog  3.522S 

Ag0nU  for 

MIXERMOBILE     -     TOWERMOBILE     -     BUGGYMOBILE 

BUILDING  MATERIAL     -     READYMIX  CONCRETE 


\i' 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  FEBRUARY  20,  1947 


Feb.  16.  1047— L.ot  285,  Haclendaa 
Del  Orlnda.  Ualt  No  2.  Orinda. 
P  H  Thearle  to  Alfred  R  John- 
Bton „ Feb.  12,  1M7 

Feb.  15.  1947— Lrf)U  10  and  11,  Ub- 
erty  Tract,  Bl  Cerrlto.  Scott  W 
Bonda  to  whom  it  may  concern.... 
..Feb.    14,   1947 

Feb.  IT,  1947— Lot  8,  Block  B,  Linda 
Vtsta  Subdlvlalon,  Unit  No  1, 
Walnut  Creek.  Henry  H  Andrews 
to  eelf Feb.  16,  1947 

Feb.  17,  1947— Lot  7,  Block  8.  Pringle 
Addition,  Walnut  Creek.  J  A 
Leavltt  to  whom  It  may  concern 
Feb.    12.    1947 

Feb.  17,  1947— Lota  23  and  24  and 
ptn  Lot  25  ,Block  43,  Richmond 
Annex.  Richmond.  Mary  Gamero 
to  A  Gamero Feb.  13.  1947 

Feb.  17.  1947— Ptn  Lot  12,  Highway 
Junction  Subdivision,  near  Wal- 
nut Creek.  Herman  F  Miller  to 
whom  It  may  concern  ..Feb.  10,  1947 

Feb.  18.  1947—0.80  of  an  a«re  in 
Rancho  Boca  de  la  Canada  del 
Pinole,  near  Lafayette.  Leroy  P 

Pennington  to  Gunnar  Soder 

Feb.   16,    1947 

Feb.  18.  1947— Lot  16  and  ptn  Lot 
16.  Concord  Helghta.  near  Con- 
cord. Frank  L  Jones  to  whom  it 
may  concern Feb.  17,  1947 

Feb  18,  1947— Lota  80  and  61,  Pleaa- 
ant  Acres,  Unit  No  2,  near  Wal- 
nut  Creek.   C    Dudley    DeVelblaa 

Co  to  whom  It  may  concern 

Feb.    17,    1947 

Feb.'  is,  1947— Ptn  of  NW  %  of  NB 
%  Sec  84,  T  2  N,  R  4  W,  near 
Richmond.   Charles   Littlejohn   to 


C  L  Feaaenden Feb.  10.  1947 

Feb  18.  1947— Ptn  Rancho  San  Ra- 
mon, near  Walnut  Croek.  Ralph  L 
Allgaier  to  Jack  Reno.  Feb.  18.  1947 

Feb.  18.  1947— Lota  3  and  4,  Block 
C,  Andrade  Boulevard  Tract, 
Richmond.  C  L  Cahoon  to  whom 
U  may  concern Feb.  14,  1947 

Feb.  18,  1947— Lota  12.  18.  18,  17.  18 
and  19.  Bloc  k22;  Lota  1  and  2. 
Block  26;  Lota  15  and  16.  Block 
36,  all  In  North  Berkeley  Ter- 
race, El  Cerrlto.  Weatem  Homea 
Development  Co  to  whom  It  may 
concern Feb.    14.    1947 

Feb.  18.  1947— Ptn  Lot  15.  Subdivi- 
sion of  a  portion  of  the  Pringle 
Ranch,  near  Walnut  Creek.  Jea- 
ale  L  Saunders  to  whom  it  may 
concern Feb.  8,  1947 


SAN    FRANCI8CO 


Recorded  Accepted 

Feb  18,  1947— BEG  175  NW  Sunny- 
vale and  Rutland.  Clyde  R  and 
Dolorea  L  Studdard  to  Modem 
Home  Builders  February  18.  1947 
Feb  19.  1947—2346-50-54-66-70-74  & 
2378  44th  AVE,  2358-59  43rd  Ave. 
Claude  T  Llndaay.  Inc  to  whom 
It  may  concern February  17,  1946 

Liens  Filed 


2237  Grove  St;  owner.  E  Lord; 
plumber,  D  Mtnogglo;  1  pi  fix;  2 
wat»r  con.  ~ 

2135  Broadway;  owner.  Cigar  Box; 
plumber.  D  Minoggio ;  1  pi  fix ;  2 
water  con. 

7th  and  Fallon  Sts;  owner,  Scam- 
mell  Lumber  Co;,  plumber,  William 
Rouse ;   1  pi  fix ;  5  water  con. 

2723  Talbot  St;  owner.  Talbot; 
plumber,  P  Barbtn ;  5  pi  fix;  3  gas 
op;   12   water  con. 

2195  42nd  Ave ;  owner,  L  Coulboy ; 
plumber,  D  Minoggio;  2  pi  fix;  4 
water  con. 

2016  San  Pablo  Ave;  owner,  M  A 
Kinoade;  pjlumber,  D  Minoggio;  3 
pi  fix;  6  water  con. 

2nd  and  Jackson  Streets;  owner. 
Miller  Packing  Co;  plumber,  J  Tan- 
credy;  3  pi  fix 

Foot  of  tflh  Ave;  owner.  Port  of 
Oaklarid;  plumber,  J  Tancredy;  2 
gas  op. 

9720  Elmar  Ave,  jwner,  A  Nelson; 
plumber,  T  J  Lynch;  5  pi  fix;  2  gas 
op;   11  water  con. 

2935  West  St;  owner.  ;  plumb- 
er. J  Bruce:  2  gas  op. 


■i*a^ 


SACRAMENTO  COUNTY 


Qassified  Advertising 


MISCELLANEOUS 


Are  you  Interested  In  well-trained, 
qualified      men?       SUPBRINTEND- 
ENTS.  ARCHITECTS.  BNOINBBRS, 
DRAFTSMEN.   SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEERS. 
CONSTRUCTION     "ACCOUNTANTS. 
TIMEKEEPERS.    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS.   GArfleld    1617 
Technical  Peeltlona  Agency 


BOOKKCtPma  SERVICE — 
All  taxea.  payrolls  for  buaineaa  flrma. 
contractors  and  Indlvlduala.  No  ac- 
count too  large  or  too  smalL  SBa- 
bright  4462.  (tf) 


Recorded  Amount 

Feb.  11,  1947— Lot  1,  Blocks  3  and  4, 
N  and  O  Sts.  Vogt  Electric  Co  vs 
Fred    Steppe   8580.27 

Feb.  IS.  1947— Ptn  Lot  119.  Citrus 
Heights  Addition  No  5.  Diamond 
Match  Co  vs  Sam  Tarro  and  Roy 
F  and  Alma  J  Kerr 8128.88 

t 

CONTRA  COSTA  COUNTY 

Recorded  Amount 

Feb.  16.  1947— Lots  37  and  38.  Block 
3.  Andrade  Central  Tract,  Rich- 
mond. Tlmmona  &  Berk  va  Cora 

Goswick,  et  al $326.93 

Feb.  18,  1947— Lot  7  and  ptn  Lot  8, 
Block  25,  Town  of  An*loch.  An- 
tloch  Electric  C  ova  Henry  L 
Howse,  et  al  — $2,068.90 


Non-Responsibility 


Electrical  Permits 


SAN    FRANCISCO 


An  Accountipj?  Service  for 
Contractors  Only 
Income    taxes,    payroll    taxea,    book- 
keeping service  by  people  who  know 
the  contracting  business 
6S  Ninth  Street 
HEmlock  0829  San  Francisco 

BXPBRT  DkJiyi'lNa  BBftVlCBB. 
FREE  LANCE.  Phone  QRayatona 
4248.  (tf) 


SAN    FRANCISCO 


HELP  WANTED 


w^ 


ELECTRICAL  ESTIMATOR  with 
Contracting  Experit^nce.  Sal.  open. 
Chaa.  A.  Langlals  Co.,  474  Bryant 
St.,  San  Francisco. 


Senior  architectural  draftsman,  per~ 
manent  position  with  well-establlahad 
Berkeley  firm  of  archltecta.  Phon* 
THorawall  4861.  tf 


3— POSITION  WANTED 


Feb  19,  1947—1778  HAIGHT  ST. 
Ernest  M  and  Elma  C  Doyle  as 
to    improvements    on    properly. 

Feb  14,  1947—15  SUTTER  Street. 
Howard  Properties  as  to  Im- 
provements on    oroperty. 

Feb  14,  1947—580  MARKET  Street. 
Howard  Properxles  as  to  im- 
provements  on   property. 


Plumbing  Permits 


OAKLAND 


CONSTRUCTION  ENGR,  15  yra.' 
heavy  construction  exp.,  estimating, 
supervising  and  management.  Reply 
Box  219.  c/o  Dally  Pacific  Builder. 

(2/26/47) 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKERS. 
TRUCK&  Pacific  Carriers.  Oakland. 
KB   4-16B1. 

TRANSITS.  $17  per  month.  Danlei 
McFarland,  624  Second  Ave..  Phone 
BAyview  7804. 

BUCKEYE  TRENCHING  MA- 
CHINE.    Maximum    depth    17    ft,    40 

in.  wide;  operated  fully  equipped. 
Bcott  Co.,  EX.  6741  2/24/47 

6^^^         FOR  SALE  "^ 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .036- In.  45^x06- In.  Alum- 
inum Products  Co..  .^1245  16th  Street. 
Phone  UNdorhlll  2166  or  SUtter  6700. 
"AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
it  •  gauge  corrugated  ALUMINUM 
SHBirrs.  standard  dimension.  Phone 
Mr  Crandall.  SUtter  8266.  (tf) 


1613  Seventh  St;  owner.  Mclntyre; 
plumber.  Flnzel ;  2  pi  fix. 

1807  38th  Ave:  owner ;  plumb- 
er, C   Roland;   1  pi  fix. 

1306. 6(Kh  Ave:  owner  and  plumber, 
E  Tocchlni;   1  pi  fix;  2  water  con 

2740  Inyo  Ave;  owner.  Dr  J  Sea- 
qulst;  plumber.  C  Carlson;  3  pi  fix: 
6  water  con. 

8900,  8814.  P930.  8908.  8924,  89:!6,  8910 

and    8810    Seneca    Ave;    owner,    Don 

Groom ;    plumber,    R   E    Bums ;    5   pi 

fix:   3  ags  op;   12  water  con,  each 

locatlcn. 

2256  106th  Ave;  owner  and  plumb- 
er, SBJtrldan;  5  pi  fix;  3  gas  op;  20 
water  con. 

3424  Diamond  St;  owner,  Benton; 
plumber,   H   Sheridan;   3   gas   op. 

8275  San  Leandro  St;  owner  and 
plumber.    Marsony :    10   gas   op. 

1208  Broadway;  owner,  H  Magee; 
plumber,  E  Lawless;  2  pi  fix;  4  wa- 
ter con. 

5776  Broadway;   owner ; 

plumber.   Morrill;   3   pi   fix. 

5771  Foothill  Blvd;  owner.  Calder: 
plumber.  Merrill ;  24  pi  fix ;  48  water 
connections. 

3161  Mlddlctrn:  owner,  R  Smith- 
plumber,  Morrill;  6  pi  fix;  3  gas  op; 
12  water  con. 

1675  12th  St,  owner,  M  J  Allende: 
2  pi  fix;  4  water  con. 

1213  7th  St;  owner,  ;  plumber. 

D  Minoggio :  1   pi  fix ;  2  water  con. 

4450  Pl'*dmont  Ave;  owner.  Rob- 
ert Ji ;  plumber.  D  Minoggio;  3  pi  fix; 
1  gas  op;  3  water  con. 


2569  2951  24th  Ave:  owner.  ; 

contractor,  E  A  Koenlg ;  1  switch. 

2570  S/side  Green  300  ft  E  Colum- 
bus ;  owner.  Rahlman ;  contractor.  G 
H  Armstrong;   temporary  saw. 

2571  2424  Steiner;  owner,  Bright- 
on; contractor,  G  H  Armstrong; 
Elec  Co;   si>ecial   complaint 

2572  1101  A  Market;  owner,  Ben- 
son :  contractor,  Malm  &  Welter ;  2 
outlets :    1    switch. 

2573  2290  Market;  owner,  Tripp, 
contractor.  Malm  &  Welter;  2  out- 
lets. 

2574  401  2nd ;  owner,  Flelschacker 
Paper  Box  Co;  contractor.  Malm  & 
Welter;   54  outlets;  2  switches. 

2575  440    9th     St;     owner,     , 

contractor.  Smith  Elec  Co;  survey. 

2.'576     231   Excelsior;   owner.    

contractor.    A   J    Ferrera;    2    outlets. 
2   switches:    3   plugfs. 

2577    990  Corbett  Ave;  owner.  

contractor.  M  Scjilmetschek ,  tempor- 
ary bOW. 

2578-2580  various  location."?  ano 
ownere  ;  contractor,  M  Schimetschek ; 
rep»alrs. 

2581  1226  Gough  ,  owner,  RoHnson  ; 
contractor,  M  Schrmetschek ,  3  out- 
lets; 1  switch;  service. 

2582  700  Goettinger;  owner.  Nel- 
son; contractor,  M  Schimetschek:  5 
outlets;  2  switches;  4  plugs;  service 

2583-2584  various,-  Corbett  Ave; 
owner,  Perego;  contractor,  M  Schlm- 
ctech»»k;  14  outlets,  10  switches; 
14    plugs  ■    8  jrvjce ;    ttunsf ormers. 

2587  43rd  Ave  W  side  100  S  Lav- 
ton  ;  owner,  Ingerman :  contractor, 
Adams  Elec  Co;  temp  saw. 

2588-92  Various  locations  on  47tn 
Ave;  owner,  Superior  Bldg  Co;  con- 
tractor. Adams  Elec  Co:  ll>  outlets; 
10  switches;  14  plugs;  cable  service; 
1  transformer. 

2593-4  Various  locations  on  47tn 
AVe;  owner.  Statler  Bros;  contrac- 
tor. Adams  Elec  Co;  10  outlets:  10 
switches;  14  pi"?*:  <»*"«  service; 
1   transformer. 


2595  51  Crocker ;  owner.  Hlnkn ; 
contractor.   Star  Elec   Co;   service. 

2536  216  Powell  St;  owner.  Dance 
Art  Co;  contractor,  Scott  Sign  Serv- 
ice Co;  signs. 

2597  376  Sautter ,  owner,  Zacken ; 
contractor,  Fra;ik  J  Klimm ;  2  out- 
lets v  2  switches;  4  plugs;  power  me- 
ter. ^ 

2598-9  Various  locations  on  Guer- 
rero St ;  owners,  various ;  contractor 
American  Elec  Constr  Co;  under- 
ground service. 

2600  151  Mission  St;  owner,  Cali^ 
Wool  Growers'  Association;  contrac- 
tor, American  Elec  Constr  Co ;  sign 
service. 

2601  1185  Alabama  St;  owner,  M 
Copobancio;  contractor,  American  El 
Conf»tr  Co;   rectify  complaint. 

2C02  628  Ellis  St ;  owner,  R  J  Hyde 
contractor,  American  Elec  Constr 
Co  ■   motors. 

2603  1089  Mission  St;  owner,  T  J 
Topper  Co;  contractor,  Buzzell  Elec 
Works ;    motors. 

2604  2nd  and  Bryant  Sts;  owner, 
.Schmidt  Lithograph  Co ;  contractor, 
Buzzell  Eler  Works;  40  outlets;  12 
.switches:  25  pUigB. 

2G06  74  3rd  St ;  owner,  ;  con- 
tractor, Bertrand  Elec  Co;  3  outlets: 
4  switches;  2  JDlugs. 

2606  33rd"Ave.  W  side  200  S  Pa- 
checo;  owner,  Costello;  contractor, 
B    I  Doherty ;   temp  saw. 

2607-14  Various  locations  and  own- 
ers ;  contractor.  Neon  Maint  Corp ; 
.signs. 

2615  2185  Fillmore;  o^-ner,  Pellow; 
contractor.  Eureka  Elec  Co;  alter. 

2616  205  Ashbury  St;  owner.  Ash- 
bury  Market ;  contractor,  Incandes- 
cent  5?upply  Co;   6  outlets. 

2617-18  Various  locations;  owner, 
Roui'scau ;  contractor,  Strom  and 
Smith ;    temp   saw. 

2619  244  Wept  Portal  Ave;  owner. 
R  Weitzel;  contractor,  E  A  Koenlg; 
.51  outlets ;  9  switches ;   2  plugs. 

2620  373  3rd  St:  owner,  John's 
Liquor  Store;  contractor,  Wonderllte 
Neon  Prcd  Co;  slarn. 


POSITIONS   OPEN 

S-541— BLDG.  ESTIMATOR,  exper. 
on  concrete  and  steel.  Salary  %4M 
month  and  up.  San  EYancisco. 

S-547-T-ELEC.  ESTIMATOR  for 
gen  I.  office  work  and  some  field 
work.  $300  month  start.  San  Fran- 
cisco. 


ENGINIERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(A«*Bcy) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

•AHi«ld  f24t 


OAKLAND 


Airport  Program 

(Continued  fr:>m  Page  One) 


WOOD  LATH  and  BUILDINS 
PAPER,  Rellly  Bros.,  OLymplc  6672. 

Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J  Sahomaker,  Rte.  2,  Box 
786,  Los  Altos,    ("hone  Los  Alloa  2930. 

(tf) 


6A&dLiKI^  ^UM^ 

U«»«d  Tokhelm  Meter  Pump;  working 
order.    Bargain. 

MIXER 
Used  Dry  Mixer  suit.iblc  for  mixing 
500  to  1000  lb.  batches.    Bargain. 

GASOLINE   HOIST 
Gocd  used  Gasoline  Hoist  with  cable 
suitable     for    building     construction. 
Bargain. 

ROOFERS 
3  Shingle  CuttJ^rs 

MOTOR 

6-tap.  rebuilt  Wentlnghoui-e.  220-voIts 

Phone   UNderhlll   S83S 

(tfi 


Subsistance  Ceiling 

(Continued  from  Page  One) 

munities  where  overall  labor  cobIb 
are  lower. 

Sections  of  the  country  where 
wages  Kenerally  are  low,  also  have 
a  lower  range  of  prices.  The  pres- 
ent $200  a  month  would  stretch 
farther  in  Ruoh  a  region.  It  fol- 
lows that  establishment  of  a  spe- 
cific, nation  wide  wage-subsistance 
lid  for  veterans  could  fall  into  the 
category  of  d'scrin^inatory  legis- 
lation. 


eral    expenditures  will    amount   to 
^33,899,265. 

Contract  lettings  on  early  proj- 
e<!ts  should  be  announced  soon. 

Meanwhile,  another  government 
agency,  the  War  Assets  Adminis- 
tration, announced  its  intention  to 
speed  the  disposal  of  surplus  air- 
port properties.  ,.  ,  j 
This  can  readily  be  accomplished 
under  terms  of  a  new  bill  intro- 
duced by  Senators  Brien  McMahon 
and  Raymond  Baldwin  of  Connecti- 
cut. 

Of  interest  to  contractors  is  one 
feature  of  this  legislation  which 
proposes  that  acceptance  of  a  sur- 
plus field  releases  the  government, 
of  "any  and  all  liability  it  may  be 
under  for  restoration  or  other  dani- 
ages,  under  any  lease  or  other 
agreement,"  to  the  fields. 

This  applies  only  to  damages 
while  the  field  was  controlled  by 
the  government,  and  not  to  dam- 
ages occurring  in  the  future  fro»r 
use  of  the  field  by  government  air- 
craft. 

Bill  In  Committee 
This  aspect  is  not  !ikely  to  be 
acceptable  to  those  municipalities 
which  have  turned  fields  over  to 
the  jfovemment  for  war-time  opor 
ations  for  it  means  that  new  ci 
vilian  operators  will  sssume  re- 
i?ponsihilitv  and  expense  involve<l 
in  employing  contractors  to  restor*^ 
damaged  portions  of  their  port?. 

The  McMahon  -  B.ildwin  bill, 
which  would  facilitate  return  of 
1.100  fields  to  state,  cornty  and 
municipal  provemments,  has  been 
referred  to  the  Senate  armed  serv- 
ices committee. 


44073  2939  West  St;  owner  W  E 
Bethel:  contractor,  Payne  &  Burks, 
«er^'lce 

44074  5208  San  Pablo;  owner,  F  F 
Taylor;  contractor,  Payne  A  Burks, 
service   alterations. 

44075  14th  and  Poplar  Sts;  owner, 
Carnation  Milk  Co;  contractor,  Otia 
Elevator  Co;    motors. 

44078  nth  and  Washington;  own- 
er. Hale  Bros;  contractor,  Otis  Ele- 
vator Co ;   motors. 

44077  1726  96th  Ave;  owner,  W 
Battcate:  contractor,  Haynes  Elec; 
outlets;    .switches:    plugs,   alter. 

44078  720  6th  St;  owner,  V  Cooper 
contractor,  Haynes  Elec ;  range  and 
water. 

44079  607  E   12tb    St;   owner,   Mul- 
key    Fjm   Co:    contractor,   Otis   Ele 
vator  Co,  motors. 

44080  E  14th  St  near  28th;  owner. 
Home  for  the  Aged :  contractor,  Otis 
Elevator;    motors. 

44081  Broadway  and  Hobart  Sts; 
owner,  Sherman  Jlay  &  Co;  con- 
tractor,   Otis    Elevator;    motors. 

44082  7th    and    Franklin;    owner, 

;    contractor.    Electric    Novell^' 

Shop;    outlets:    fixtures;    plugs;    al- 
terations. 

44083  10th    and    Harrison ;    owner. 
Dutch    Boy   Paint    Store;    contracts 
Elec  Novelty  Shop;   outlets,   switch- 
es;   fixtures;    plugs;    alterations. 

44084  5975  Manohebfer;  owner,  R 
Kramer;  contractor,  Elec  .  Noveliy 
Shop:    outlets':    plups;    alterations. 

44385  3314  San  Pablo  Ave;  owner, 
Shomar  Auto  Sales:  contractor,  Sywtt 
Elec;  tlgr.ten   conduit. 

4408C  1(M2  101st  Ave;  owner.  Nel- 
son; contractor,  E  F  Dreyer;   range. 

44087  4739  Foothill  Blvd:  owner, 
Fremont  Cleaners;  contractor.  West- 
ern   Nton   Corn;    sign. 

44086  4024  Bayo  at  39lh  Avenue; 
owner.  Van  BoUkelcn-Cole:  contrac- 
tor. Roberts  Light  Fixture  Co;  repali 
fire   damage. 

4408J*  'Jill  9th  Ave:  owner,  H  P 
Fisher:  contractor,  Johnston  Elec; 
saw   service. 

44090  1619  89th;  ov.ner,  Trlppttl ; 
contractor,  rt  F  L<ing;  motors. 

44091  1425  Itlh  Ave:  owner.  Van 
Bokkelen-Cole;  contractor,  Roberts 
Lighting  Fixture  Co;  repair  fire 
damage. 


44092    7335  MacArtJiur  Blvd ;  owner 
Bank    of    America;    contractor,    Ets, 
Hokin  &.  Gaivan;  outlets;  plugs;  ad- 
dition. 

44003  3268  CooUdge  Ave;  owner, 
Mrs  Bussell ;  contractor.  Eta,  Hokin 
&  Gaivan ;  addition. 

44094  8332  E  14th  St;  ov;ner,  Mrs 
Boor;  contractor,  Ets,  Hokin  A  Gai- 
van; sign. ^TT — - — 7^ — ^  '-   ';  -. 

44095  554  Grand  Ave ;  owner,  Eaat- 
West  Produce;  contractor,  Ets,  Ho- 
kin &  Gaivan;  plugs;  new  Installa- 
tion. 

44096  2368  High  St;  owner,  Slgrud 
Hansen;  contractor,  Del  Monte  Bl; 
.servlco;   motors. 

4^097  3818  Midvale;  owner,  Rich- 
ard Adanisor. ;  contractor,  Del  Monte 
Elec;   alttirationa. 

44098  1347  Holman  Road;  owner. 
Rose,  contractor,  Matson  Elec  Equip 
Co;   plugs. 

44099  Oakland  Airport,  Hangar  No 
?D;  owner.  Port  of  Oakland;  con- 
tractor, California  Elec  Co;  oulleta; 
switches;   plugs;  addition. 

4410C  Oakland  Airport,  Hangai 
2D-  owner.  Pacific  Airmotor;  con- 
tractor, California  Elec  Co;  fixtures. 

44101  243  lt2h  St  ;owner.  Carmen 
Union;  contractor.  Paramount  Elec; 
outlets ;  switches;  plugs;  alterations. 

44102  2112  Coloma;  owner,  O  W 
Johnson;  contractor.  Paramount  El; 
outlets;  switches;  plugs. 

44103  1001  57th  St;  owoer,  Mor- 
pln;  contiactor.  Paramount  Elec  Co; 
electric  range. 

441(K  562  Flosal  Ave;  owner,  Clau- 
sell;  contractor.  Paramount  Electric; 
range. 

44105  2382  Thackery  Dr;  owner, 
O  W  ohnson ;  contractor.  Paramount 
Elec :   service. 

44106  6420  E  14th  »t;  owner,  Robt 
Qerpon;  contractor,  Spott  Electric; 
install  sign. 

44107  407  12th  St:  owner,  Russo 
Shoe  Co;  contractor,  Spott  Electric, 
install  sign. 

44108  407  lt2h  St;  owner,  Russo 
Shoe  Co:  contractor,  Spott  Electric; 
installation. 

44109  'i947  Sarford  Ave;  owmer, 
Waryen  Case;  cotractor,  Haynes  El; 
range  installation. 

41110  8114  Sunklst;  owner.  Mar- 
quis: contractor,  Haynes  Elec  Co. 
■ervlce. 


W«  Scfdem  Hov« 

USED     LUMBER 

iMf  New  Hav*  f«r 

I  M  M  E  D  I  A  T  i 
«  DELIVERY 

2x    4-    8  to  16'  •  13,300' 

2  X  4  to  2  X  12  ■    8  to  16'  -  5,800' 

4x    6-  14*  16'  -  23.800' 

4x12-  12  to  24'  -  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

WhoUtsU  •nd  Jobbing   Y«rrf« 
1800   Army   St  2001    LivinRiton   St. 

San   Fr«nci«co  OikUnd,  OUI. 

ATw«»r    nOO  KEIIoM  4-l»84 


Uniformiiy 


Machinery,  anything  to  sell,  let  us 
sell  It.  Any  Machinery  wanted,  we 
will  find  it  for  you.  INDUSTRIAL 
SERVICE  CO.  TWlnoaka  8096. 

a/M/47 
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PLANS  and 
Speculations 


Residents  of  Pollock  Pines  and 
nearby  Fresh  Pon  (in  Ei  Dorado 
County)  have  voted  to  seek  organ- 
ization of  a  public  utility  district 
for  the  solution  of  water  problerns 
in  the  two  communities. 
oOo 

A  chamber  of  commerce  private 
housing    survey    will    seek    to    de- 
termine the  actual  need  in  Vallejo. 
oOo 

Attorney  Harlan  Hewart,  backed 
by  what  he  described  as  the  long- 
est petition  in  Reno's  history,  car- 
rying the  signatures  of  5194  resi- 
dents, pleaded  with  the  Reno  city 
council  to  take  immediate  action 
to  mako  the  city's  ditches  safe.  He 
suggested  fencing  them, 
oOo 

Basalt  Rock  Company  of  Napa, 
was  high  bidder  for  the  liberty 
ship  Benjamin  Ide  Wheeler,  at 
$25300. 

oOo 

Recently,  Palo  Altoans  have  pe- 
titioned for  postponement  of  a 
vote  on  parking  meters  until  the 
regular  municipal  election  is  held 
May  13. 

OQO  . 

The  Palo  Alto  city  planning  com- 
mission soon  will  rule  on  proposed 
creation  of  a  recreation  area  in  the 
80uth  part  of  the  city,  next  to  May- 
field  School,  on  Stanford  Univer- 
uity  property. 

oOo 

Programmed  construction  and 
improvements  at  Mt.  Diablo  state 
park  will  total  $59,260  during  1947- 
48  fiscal  year. 

oOo 

Harry  B.  McClure  was  named 
chairman  of  a  committee  to  inves- 
tigate the  possibility  of  obt.iining 
recreational    parks  frr  Yuba  City. 

OQO 

Claronin  C.  Stephenson,  Yuba 
building  contiTiCtor,  died  Tuesday 
in  Yuba  City.  Surviving  are  his 
wife,  Mabol,  a  daughter.  Lois  Ste- 
phenson, membei  of  the  Linda 
School  faculty,  and  a  son,  Charles. 

Bids  for  conversion  of  55  exist- 
ing buildings  at  Camp  Carson 
(Colorado  Springs)  into  family- 
type  units  (250^  will  be  opened 
February  27. 

cOo 

The  application  of  the  Board  o! 
SupennsoTS  of  Stanislaus  County, 
P.  O.  Box  1098,  Modesto,  for  ap- 
proval of  plans  of  a  new  bridge 
across  the  San  Joaquin  River,  4.5 
miles  east  of  Crows  I>anding,  will 
be  considered  at  a  public  hearing 
on  the  subject,  fr  be  held  by  th*; 
U.  S.  Army  Engineer  Corps,  in  the 
Board  of  Supervisors'  Rm..  Court- 
house, Modesto,  at  10  a.  m.,  Tues- 
day, March  4,  1947. 

#__ 

Rate  Reduction  Is 
Not  Subsidy,  Says 
U.  S.  Steel  Head 

NEW  YORK— Benjamin  F.  Fair 
less,    president    of    United    States 
Steel  Corporation,  today  issued  the 
following  statement: 

"Any  reduction  in  the  present 
freight  rates  on  the  shipment  of 
steel  by  rail  from  Geneva,  Utah, 
to  the  west  coast  will  benefit  a 
customer  of  Geneva  Steel  Com- 
pany on  the  Pacific  coast  lo  the 
extent  of  such' reduction.  Such  a 
cu.stomer's  delivered  cost  of  steel 
at  the  Pacific  coast  will  be  re- 
duced by  the  amount  of  such 
freight  reduction. 

"New  freight  rates,  if  made  ef- 
fective, will  reduce  the  present  de- 
livered cost  of  structural  shapes 
and  plates  from  Geneva  to  a  cus- 
tomer at  Los  Angeles,  San  Fran- 
cisco, or  Portland  to  the  ext«!nt  of 
approximately  $4.50  a  ton.  At  Se- 
attle, such  reduction  in  the  de- 
livere<l  cost  will  be  in  .?xce8«  of 
$3  a  ton.  That  cannot  accurately 
be  described  as  a  discrimination 
or  subsidy  in  fdV(>r  of  Geneva 
St««l  Company." 


BPI  Urges  Larger 
Appropriation  For 
Apprentice  Training 


WASHINGTON.  —  Douglas 
Whitlock,  chairman  of  the  Bulk- 
ing Products  Institute,  today  urged 
congress  to  approve  adequate  funds 
for  the  training  of  apprentices  in 
the  building  trades  in  order  to 
avert  a  shortage  of  skilled  work- 
ers which  might  prolong  the  hous- 
ing shortage  and  delay  other  es- 
sential construction. 

Budget  Inadequate 

In  a  letter  to  Repiesentative  Ta- 
ber,  chairman  of  the  house  appro- 
priations committee,  which  is  con- 
sidering funds  for  the  Apprentice 
Training  Service  of  the  tJ.  S.  De- 
partment of  Labor,  Whitlock  stat- 
ed that  the  ATS  has  been  doing 
outstanding  work  in  aiding  the  re- 
cruiting and  training  of  construc- 
tion workers  and  said  that  a  larger 
force  of  field  workers  is  required 
to  carry  on  the  work. 

"At  least  150,000  to  200,000  ad- 
ditional skilled  workers  will  be  re- 
quired by  the  middle  of  the  year  if 
the  $20  billion  construction  pro- 
gram is  to  be  achieved  in  1947," 
Whitlock  said.  "The  present  bud- 
get of  the  ATS  is  not  adequate 
for  the  job  it  faces. 

"Because  the  limitation  on  non- 
residential building  is  holding 
down  the  total  volume  of  construc- 
tion at  this  time,  the  need  for 
training  more  building  trade; 
woikers  is  not  fully  appreciated 
in  some  parts  of  the  country  and 
insufficient  effort  is  being  made  to 
expand  apprentice  training  pro- 
grams. 

Delav  A  Mistake 

"It  would  be  a  serio.is  mistake 
to  wait  until  the  shortage  mate- 
rializes before  providing  the  nec- 
essary funds.  The  field  workers  of 
the  ATS  can  perform  an  invalu- 
able- service  by  stimulating  action 
ahead  of  the  need.  Wert  it  not  for 
the  seasonal  Itt-down  in  building, 
the  shortage  would  have  developed 
before  now." 


mm 


'Subcontractor  Is    . 
Needed  to  Provide 
For  Winter  Building' 

WASHINGTON.— winter  build- 
ing techniques  in  the  tmall-house 
field  have  not  kept  pace  with  those 
used  in  large  construction  to  the 
consequent  disadvantage  of  con- 
struction labor,  the  small  contrac- 
tor and  the  home-builder,  the  De- 
partment of  Commerce  said  today. 
Study  Russian  Methods 

The  housing  field  is  wiijj  gpen 
for  a  new  class  of  subcontractor — 
the  winterizing  or  winter-proofing 
subcontractor — who  would  provide 
some  soit  of  enclosing  arrange- 
ment including  heat  and  light  for 
small  house  construction,  accord 
ing  tf  nn  article  in  the  forthcom- 
ing February  issue  of  Domesti* 
Commerce,  monthly  publication  of 
the  Office  of  Domebtic  Commerce. 

A  number  of  winter  construc- 
tion methods  were  developed  in 
large  projects  during  the  war.  ac- 
cording to  the  article.  Among  them 
is  the  use  of  a  circus  -  typ-e  tent 
which  wholly  or  in  part  encloses 
the  job  site  and  provides  lighted 
and  heated  interiors  in  which  to 
work. 

Assures  Efficiency 

Another  cold-weather  technique, 
improved  consfderably  in  recent 
years,  is  the  piping  of  heated  con- 
crete from  mixing  plants  on  the 
building  site  to  a  pouring  point 
?ome  distance  away.  Heated  con- 
crete has  been  piped  as  much  as 
600  feet  by  this  means.  Gernian 
and  Russian  cold  weather  building 
methods  are  also  discussed  in  the 
article. 

Development  of  similar  tech- 
niques   in    the    small-house    field 

(Continued  on  P^e  7) 


ANDREA  MINUTOLT—  REPLY 

Now  and  then  a  reader  is  ex- 
tremely annoyed  with  me — gener- 
ally from  an  entirely  unexpected 
angle.  A  recent  column  delicately 
mentioned  that  Mr.  Edison  once 
fired  a  young  genius  from  his  lab- 
oratory. I  though  it  would  be  ki- 
leresting  to  my  non-|talian  read- 
ers to  know  that  Marconi  was  half 
Irish. 

ir    ^    ir 

I  fully  expected  some  Edison 
devotee  to  take  my  hide  off  in 
long,  thin  strips.  I  got  a  working 
over  of  an  entirely  unexpected  na- 
ture. 

ir  ir  ir 
Mr.  Andrea  Minutoli  of  the 
"Travertite"  Company,  proceeded 
to  take  me  to  pieces  for  mention- 
ing a  half-Italian  when  there  are 
so  many  full  blood  Italians  in  the 
field  of  physics. 

it    it    ir 

Mirutoli  had  me  squirming  un- 
til I  suddenly  realized  he  war. 
needling  me — and  doing  a  good  job 
of  it? 

^    -Ct    it 

You  can  take  very  few  steps  in 
the  Arts  or  the  Sciences  without 
running  into  enough  Italians  to 
form  a  Neapolitan  Trio  complete 
with  Street  Scene. 

ft     ^    ^ 

To  mention  a  few.  Napoleon  was 
a  soldier  of  note.  "Then  there  was 
Benvenuto  Cellini,  a  lovable  scoun- 
drel, accomplished   in  many  arts. 

it   it    it 

Look  at  the  mess  this  Nation  is 
in  today  —  49  Governors  and  49 
States,  including  Georgia,  the 
State  of  Confusion.  Christopher 
Columbus  might  be  partly  respon- 
sible for  this. 

ft    fr    'Ce 

Do  you  think  the  British  dug 
the  Suez  Canal  in  order  to  further 
their  Dream  Empire?  No,  it  was 
to  give  Giuseppi  Verdi  a  reason 
for  writing  "Aida". 

ft  ft  fr 
Now  about  all  of  this  love-stuff 
which  mixers  of  perfume  and 
makers  of  poems  tell  about  under 
the  general  name  of  "Amor".  Amor 
is  the  name  of — 

ft    ^    "Ct 
The   ancient   and   Eternal 
City  of  "Roma"  —  which   Is 
"Amor"  !ipelled  backwsrdH. 


Proposed  Code  Hearii^s  Concluded;  Billv 
Probably  Not  on  February  24th  Calendar  _ 

San  Franciiiro's  proposed  building  code  probably  will  not  go  apen 
the  February  24th  legii-ilative  calendar  of  the  board  of  supervisors, 
it  ^as  learned  today.  Many  itenis  of  the  voluminou.H  piece  of|  legis* 
latiun  were  taken  under  advisement  by  the  judiciary   committee. 

Even  these  highly  controversial  features  may  be  again  contested 
when  the  proposed  code  is  brought  into  the  suttervisortt'  chambers. 

Following    are   the    important    matters    taken    under    advisement 

but  the  list  does   not   attempt   to-* 

mention  all  the  many  issues  which 
remain. 

(1)  Section  1209,  which  provides 
that  no  gas  service  or  gas  service 
piping  will  be  permitted  in  any 
assembly  building.  The  advisory 
board  recommended  that  it  be  per- 
mitted and  that  "every  gas  service 
shall  be  provided  with  an  approved 
outside  ahut-ofl'  valve  conspicuous- 
ly marked." 

(2)  Section  2006,  precluding  the 
use  of  pneumatically  placed  ^con- 
crete. The  advisory  board  recom- 
mentled  that  pneumatically  placed 
concrete  be  reinstated  in  the  code, 
with  qualifications. 

(3)  .Section  2401-to-2410,  dealing 
with  proposed  permisable  working 
stresses  for  structural  steel.  The 
advisory  board  recommended  that 


Anderson  Ranch 
Dam  Construction 
Delayed  a  Year 

BOISE.  —  Construction  work  on 
the  Anderson  Ranch  Dam  Project 
has  been  drastically  curtailed  on 
account  of  lack  of  funds,  it  was 
announced  today  by  R.  J.  Newell, 
regional  director  for  the  U.  S.  Bu- 
reau ot  Reclamation. 

Water  In  1949 

In  a  telegram  to  Morrison-Shea- 
Twaits-Win?ton,  dated  Feb.  11,  the 
chief  engineer  at  Denver,  contract- 


f^ly^Ir   r..%rI;Z«   of    Ameri    ^r^g  officer  for  the  Buivau  of  Kec- 
the   \^40   specifications  of   Ame.^  notified    the    contractor 

can  I"3t'^tite  of  Steel  Coj^str^,^  that  construction  for  the  balance 
tion  be  adopted,  noting  2*!^^*"°^  of  fiscal  year  1947  must  be  Imme- 
requirements     "are     m     »ome     in-  curtailed  to  provide  for  con- 

stances  lower  than  those  permitted  °.^^jy  ,nly  vitauj  essential  cor.- 
by  tne  A.  l.  &>.  «...  \  gtruotinn    work    now     in    progress 

(4)  Section  2905,  Gypsum  Lath.  1  ^ntil  March  1,  1947,  and  only  op 
The  advisory  board  endorsed  use  1  g^^^^^jo,^  ^^^^  maintenance  of  mln- 
of  8/8-inch  gypsum  lath  meeting  I  jmum  cMential  facilities  to  the 
certain  tests  "whenever  m  this  \  ^„^j  „f  ^^^  current  fiscal  yew. 
code  metal  lath  is  required  ex-  T},p  effects  of  this  curtailment 
cept  in  Type  1,2  3  and  4  bmldings  I  ^jj]  ^  tjjgj  ^_l^g  completion  of  the 
in  all  elevator  shafts,  vertical  op- 1  dam  proper  will  be  postponed  at 
enings,  in  the  sofHts  of  stairs  and  I  j^gg^  p^p  y^g^  and  the  full  amount 
staircases.  I  of  water  expected  for  use  in  the 

(5)  Article  23.  Sections  2301  Boise  Valley  during  the  1948  irri- 
through  ^07,  dealing  with  lateral  I  >fation  aeutton  will  not  be  r.vailable 
forces.     'Tne    advisory    board    coii-    at  least  until  the  spiing  cf  1949. 


PROBLEM  OF  *SMOG' 
RECOGNIZED  IN  1661 


LOS  ANGELES,— Battling  the 
"smog"  nuisance  is  a  problem 
nearly  300  years  old  as  two  re- 
cent acquisitions  by  the  Univi'rsity 
of  California's  William  Andrews 
Clark  Memorial  Library  will  tes- 
tify. These  are  the  fir<»t  and  latest 
editions  of  Fumifugium,  John  Eve- 
lyn's classic  t'-eatise  on  Ixndon's 
smokv   atnvisphcre. 

Published  in  1G61  the  first  edi- 
tion's title-page  reads  as  follows: 
Fumiguirium,  or,  the  Inconven- 
ience of  the  Air  and  Smoake  of 
Londiin  dissipated:  together  with 
*iome  Remedies  humbly  proponed 
by  John  Evelyn,  esq.,  to  his  Sac- 
red  Majesty's  Command. 

In  11)33  the  National  Smoke 
Abatement  Society  of  M'inchestor 
reprinted  Evelyn's  work,  and  tb*» 
Clark  Library  has  received  this 
edition  a«i  a  gift  of  the  Society. 

Evelyn's  proposed  remedies  in- 
cluded moving  I»ndon'B  "heavj 
indus*ries"  to  uninhabited  lands 
on  the  city's  Wward  side,  and  then 
planting  London  thickly  with  blos- 
soming trees  and  shrubs.  The 
author,  it  will  be  recalled,  was  fa- 
mous as  a  hortlcultumlist  and  was 
the  author  of  Sllva.  a  cla.ssic  work 
on  British  forestry,  the  first  and 
later  editions  of  which  an*  also  in 
the  Clark  Library. 

The  Clark  Memorial  Library,  lo- 
cated at  2206  West  Adams  Boule- 
vard, is  open  to  all  qualified  schol- 
ars and  ftudents. 


tends  that  requirements  stinulated 
by  the  department  of  works  are 
too  stringent,  and  would  relax  re- 
quirements for  tall  buildings. 

At  Wednesdays  hearing.  Works 
Director  Harry  Vensano  again  as- 
sailed the  advisory  board  repoit. 

"We  are  against  every  feature 
of  this  report,"  he  announced.  "If 
you  are  gomg  to  allow  further 
enia.sculation  of  tho  code,  I  am 
going  to  .isk  that  the  code  be  tabled 
permanently,  because  it  will  be  no 
Jfood.'^ 

Authorize  Prefab 
House  Experiment 
With  Peeler  Logs 


Industria'  research  to  develop 
prefabricated  house-*  using  a  nev. 
type  of  wood  venetr  made  fi  oni 
low  grade  and  preccntly  unused 
peeler  logs  is  being  sponsored  by 
the  industrial  research  and  de 
velopment  division  of  the  Com- 
meix-e  Deprfrvtnent's  otlice  of  tech- 
nical servic»;H,  John  C.  Green,  OT.S 
director,  announced  today. 

Under  the  lefms  of  n  six-monlh 
"actual  cost'  contract  with  the 
Elmendorf  Corp.,  Chicago,  III-,  a 
private  research  orgnnization,  n 
complete  model  prefabricated 
structure  incorpraling  the  new 
panel  wil  be  de.signeo,  built,  and 
tested  under  the  specifications  of 
the  National   Housing  Agency. 

The  panel,  called  "K-V^net-i  " 
uses  a  veneer  S/lfl-inches  thick 
made  from  Western  hemlock  peel- 
er logs.  In  processing,  the  veneer 
is  slit  grain-wise  at  naif  inch  in- 
tervals, leaving  only  enough  fiber 
at  the  base  of  the  incisions  to  hold 
the  material  together.  At  the  sanie 
time,  under  tension,  the  veneer  is 
explanded  in  area  by  about  four 
per  cent.  The  incisions  provide  a 
sljick  in  the  veneer  that  prevents 
later  distortion  due  to  absorption 
of  moisture  from  the  atmosphere. 
Depending  on  its  intended  use,  the 
veneer  is  strengthered  by  an  o'-- 
rlav  of  sheet  aluminum,  sheet  glue, 
roo'flnf  felt,  heavy  paper,  or  other 


Await  Aprjropriation 
The  Bueau  of  Reclamation  re- 
«}uesfed  an  appropriation  for  fiscal 
year  1947  of  $2,847,000  to  provide 
for  continuing  construction  accord- 
ing to  .schedalo,  of  which  $1,234,475 
was  .spproprinted.  Under  present 
conditions,  udditional  funds  will  be 
civkiilable  fei  expenditure  only  af- 
ter congress  has  ua«se<l  the  fiscal 
year  1948  ai-propriation  bi'l,  which 
contains  a  budget  allow.ince  of  $4,- 
136.000  for  Anderson  Ranch  Dam 
construction. 

300.000  .Acre  Service 
The  Anderson  Rnnch  Dam  Proj- 
ect is  a  muIfipb'-F)urpo8e  project 
which  will  provide  492,000  acre- 
feet  of  storage  for  irrigation,  flood 
control,  and  silt  retention,  and  in- 
cludes a  30,000-kva.  power  instal- 
lation. The  irrigation  storage  will 
provide  i  supplemental  water  sup- 
ply for  about  'SOO  000  acres  of  land 
■n  the  Boise  Valley  row  subject  to 
late  season  shortage*. 

i*         . ^_ 

REQUESTS  ARCHITECTS 
WITHHOLD  SIGNATURES 


In  a  telegram  dated  February  19, 
to  John  S.  BoUes,  president  of  the 
.San  Francisco  chapter.  James  R. 
Edmunds,  Jr.,  president  of  Amer- 
ican Institute  of  Architects,  re- 
quested that  Institute  members  not 
sign  letters  being  circulated  on  the 
United  Nations  site  selection. 

Institute  officers  are  conferring 
with  United  Nations  officials,  Ekl- 
munds  pointed  out,  adding.  "These 
letters  evidence  lack  of  comnleto 
understanding  as  to  the  situation. 

planTinspection  tour 

ANGEL  isle  THURSDAY 

The  Bay  Area  Council  sch»duled 
a  special  conference  and  inspection 
tour  of  Angel  Island  on  Thursday, 
for  a  Council  committee  from  the 
nine  Bay  counties  and  an  interim 
committee  from  California  State 
Legislature,  which  will  serve  co- 
operatively with  the  Council  in  rec- 
ommending the  disposal  of  th<! 
mid-Bav  site  in  the  public  Interest. 

The  Council  had  originally  gone  v 
on    record   with    recommendations  > 
for  a  study  of  the  possible  use  of 
Angel  Island  as  a  recreation  area, 


material    attached    by    waterproof   or  for  similar  public  B^n,Mce.  when 
glue  under  presstjre.  it   was  declared   ?u»t)1us. 
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CofiyHght  IMe  by  F.  W.  Dedg* 
Cerperatlan.  R«pr»duetlcn  In  tMhot* 
or  part,  without  written  p«rmls> 
■Ion  of  tK*  copyright  holdor,  U 
•xpr«««ly  f«ri>ldd«n. 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  — The  Federal 
Housing  AdminlfltraUon.  D.  C.  Mc- 
Glnneea,  district  director,  815  Mont- 
gomery St,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 

granted  by  the  above  office  for  the 

construction    of    dwelling    or    rental 

units    (other   than    for    owner-occu- 
pancy)   in    the    San    FranclBCO    area 

for  applicants  as  noted: 

2  UNITS — Hayward ;  C  L.  Oaube,  2437 
Shattuck  Ave,  Berkeley. 

1  UNIT — Merced;  Burnett  Builders, 
820  Bennett  Rd,  Merced. 

1  UNIT— El  Cerrlto;  F  A  Payne  * 
Son,  8  Overhlll  Rd,  Orlnda. 

1  UNIT— Santa  Rosa ;  Calvin  H  Col- 
lins, 977  Middle  Rincon  Rd,  Santa 
Rosa. 

38     UNITS  — San     Francisco;     Atlas 
_     Realty  Co,  San  Francisco. 

1  UNIT— Woodlake ;  John  A  Hayes, 
Woodlake. 

1  UNIT— Oakland ;  A  H  Rahlves,  1630 
Webster  St,  Oakland. 

1  UNIT— San  Leaudro;  Ferd  Lack- 
atrom,  889  Pershing  Dr,  San  Le- 
andro. 

4  UNITS— San  Mateo;  Bayvlew  De- 
velopmnet  Co,  P  O  Box  549,  San 
Mateo. 

1  UNIT— San  Pablo;  Advanced  Build- 
ers Corp,  2824  San  Pablo  Ave,  San 
Pablo. 

1  UNIT  — Santa  Cruz;  Howard  S 
Hastor,  18  Femside  Ave,  Santa 
Cruz. 

1  UNIT— PeUluma ;  Carl  W  Peter- 
sen, Route  3,  Box  300D,  Petaluma. 

1  UNIT— Country  Club  Park,  San 
Mateo  County;  Edward  F  Oiriodl, 
311  El  Pasco,  Millbrae. 

1  UNIT— Salinas ;  S  L  Rochester;  731 
East  St,  Salinas. 

4  UNITS— San  Leandro;  owner,  Ferd 

Lackstrom;    889  Pershing   Dr,    San 

Leandro. 
48    UNITS  —  San    Leandro ;    Ashland 

Homes.  Inc.  1901  Foothill  Blvd.  San 

Leandro. 

3  UNITS— Oakland;  Weldon  H  War- 
ren, 3490  Mldvale  Ave,  Oakland. 

8  UNITS— Palo  Alto;  M  I  Piers,  624 
Bryant  St,  Palo  Alto. 

2  UNITS — Santa  Rosa ;  David  Mayer, 
1418  Sonoma  Ave,  Santa  Rosa. 

2    UNITS — San    Jose;    A  E   Roback, 

1031  Pine  Ave,  San  Jose. 
6  UNITS — Burlinpame;   Geo  A  Cole, 

1119  El  Camlno  Real,  Burllngame. 

4  UNITS  —  Redwood  City— Cattlch 
Bros  &  Stevenson,  838  Hamilton  St, 
Redwood  City. 

32  UNITS— Stockton ;  Evergreen,  Inc. 

607  Don  Burton  Bldg.,  Stockton. 
1  UNIT— Vlsalia ;  H  B  Curtis,  126  N 

Court  St.  Vlsalia. 
1    UNIT— Vlsalia ;    Ruby   and    Laura 

Rowland,  209  N  Locust  St,  Vlsalia. 


Co.  SE  cofner  6th  St..  and  West- 
moreland Ave. 

Owner— American  Potash  &  Cheml- 
chal  Corp..  000  So.  Grand  Ave., 
Los  Angeles,  Calif. 

Architect  —  Rowland  H.  Crawford, 
146%  S.  Doheny  Dr.,  Beverly  Hills, 

Structural    Engr.— Steve    B.    Barnes, 

903  W.  3rd  St.,  Los  Angeles.  Calif. 
Steel    frame   and    reinf.    concrete    2- 

story  and  basement  containing  24,- 

000   sq.   ft.    floor   space. 
Contractor— Jackson    Bros^    3475    W. 

8th   St.,   Los   Angeles,  Calif. 


2/21/47  « 

Contract    Awarded 

Telephone  Bldg.    Addn.  Cost,  $500,000 

PASADENA,  Calif..  Los  Angeles  Co. 
1815  No.   Lake  Ave. 

Owner  —  Southern  California  Tele- 
phone Co.,  740  So.  Olive  St.,  Los 
Angeles,  Calif. 

Steel  frame  and  concrete  additions. 

Contractor— Ryder  Nelson  Co.,  1036 
Ridgeley    OrT  Los    Angeles,    Calif. 


2/21/47  * 

Contract  Av^arded 

Telejhone    Bldg.   Addn.   Cost   $500,000 


SUB  -  BIDS  WANTED 


General 


.o......  _.  contractors  daalring  sub-bids  on  any  Job  aro  Invited  to  make  known 

their  requirements   In  this  column.    There  Is   no  ohsrgs  for  this   service 
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Cellular  Struoturas  For  Slide  Area,  Vst.  Adm.  rt.  Mlley:  Bids  Due  Feb.  28 
2:80  P.  M. 

btolte,  inc..  84A1  San  Leandro  St,  Oakland   (TRinldad  1064). 
Jfirbentraut    ft    Summers.    608   Pennsylvania    St.,    San    Francisco,    Calif., 
(A'i'water  3420) 

J  as.   I.  Barnes,  Construction   Company,  941  Ruas   Bldg.,   San   Francisco. 
Calif.,  (JflXbrook  8905) 

Haas  &  Rothchlld,  828  Merchants  Exchange  BMg..  S.  F.  (BSCbrook  1200) 
Fred  J.  Sarly,  Jr..  880  Pine  St.,  San  irranclsco,  Calif.  (SUtter  1781) 
Wm.  Horstmeyer.  28  Mars  bt..  San  ATanclsco  (MArket  7288). 
Daley  Brotfaers,  P.  O.  Box  127,  Belmont  (BElmont  2300). 
Charles  MacClosky  Co.,  112  Market  St.,  San  Francisco  (DOuglas  0604). 
Henry  Arlan  Construction,  4142  Geary  Blvd.,  B.  F.   (WAyvlew  8170) 
wellnlts  A  DeNarde.  814  eth  St..  San  ifTanclsco   (MArket  4483) 
Moore  A  Roberts,  693  Mission  St,  ban  Francisco.  (GArfleld  8978) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (BXbrook  7624^ 
H.   E.    Ranimann   Co.,    251    Kearny    St,,  San   Franclaco    (IXhiglas   8023) 
Guy  F.  Atkinson  Co.,  10  W.  Orange  Ave..  South  ^  F.   (JUnlper  4-8120) 
Albert  E.  Mangs.  Box  2308,  Route  2.  Redwood  City  (Redwood  City  1271M) 
i'eter  Sorensen,  927  Argueilo  Street,  Redwood  City.  

Forestry  Bldg.,  Berkeley  Campusru.~crr~Blds  due  Feb.  21,  2  P.  M. 
James  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Francisco   (EXbrr>oii 

6905  or  EXbrook  7064) 
iijrbentraut  &  Summers,  686  Pennsylvania  St.  S.  F.   (ATwater  2420) 
Hilmer  J.  Freethy.  1482  Kearney  St,  El  Cerrlto  (LAnascape  5-8811) 
farHer.  Steffens  St  Pearce,  135  South  Park    b.  F.  (EXbrook  6639) 
IMirrett  A  Ullp,  818  Harrison   St.  San  Francisco   (DOuglas  0700) 
Willis  F.  Lynn,  1040  Folger  St,   BerKeley  (MErkeley  6044) 
Clinton  Constr.  Co.,  of  Calif.,  923  Folsom  St.,  San  Francisco  (SOtter  344«.; 
Williams  &  Burrows,  Inc.,  10  California  Dr.,  Burllngame   (Burl.  4-1796) 
Peter  Kiewlt  Sons  Co.,  442  Post  St.,  San  Francisco  Calif.  (EXbrook  5736) 
Carrlco  *  Gautler,  365  Ocean  Ave.,  San  Francisco,  CalU..  (Juniper  4-808J ) 
John  B.  Branagh,  105  Sheridan  Ave.,  Jrnedmcnt   (HUmboidt  5262) 

Converslon~of 'Bldg~lnto'Apti^Ft7"Ord~Blds  due  Feb.  27,  2  P.  M. 
Stolte,  Inc.,  8451  San  Leandro  St ,  Oakland  (TRinldad  1064). 
Charles  MacClosky,  112   Market   St.,   San   Francisco    (DOuglas  0oU4) 
J<;rDentraut  A  Summers.  606  Pennsylvania  St.,  Son  Francisco,   (ATwater 
2420) 

J    A.  Bryant.  1815  Capitol  Street,  Vallejo  (Vallejo  2-444j6) 
James  L  Barnes  Constr.  Co.,  841  Rues  Bldg.,  San  i'Tnacisco,  Calif.,  (EX 
brook  6805  or  EXbrook  7054) 

Biltwoil  Constr.  Co.,  4746  Geary  Blvd.,  San  Francisco  (BAyvlew  5047) 
M  A  K  Corp.,  200  Financial  Cet\ter  Bldg..  S    F.    (EXbrook  7624) 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St.,  San  Francisco  (GRaystone  2856) 
H.    E.    Kahlmann   Co.,   251    Kearny   St.,    San   Francisco    (DOuglas   S023) 
Mldstate  Constr  Co..  427  Bryant  St,    San  Jt^ranclsco   (YUko;»  6-2831) 
hiarold  C.  Geyer,  787  Munras  Ave..   Monterey   (Monterey  8506) 
Daley  Bros.,  Box  127,  Belmont   (Belmont  2300) 
l>*red  J.  Early  Jr.,  368  Pltte  St.,  San  UTranctsco  (SUtter  1781) 


GLENDALE,  Calif.,  Los  Angeles  Co. 
12^  So.   Orange  Ave. 

Owner  —  Southern  California  Tele- 
phone Co.,  740  So.  Olive  St..  Los 
Ansreles,    Calif. 

Architects  —  Parkinson.  Powelson. 
Briney.  Bernard  &  Woodford.  410 
No.  La  Brea  Ave.,  Los  Angeles, 
Calif. 

Steel  frame  and  relnf.  concrete  4- 
Btory  addn.  and  4th  floor  to  exist  - 
Ing  bldg.      ^         -.  •■  ■       ^"^      '    "^     T^ 

Contractor— P.  J.  Walker  Co.,  8000 
Whiteelde  Ave.,  Los  Angeles,  Calif. 


2/21/47  * 

Owner  Taking   Bids  From   Selected 

List  of  Contractors— Due  Feb-  » 
Warehouse  Cost  $806,000 

LOS  ANGELES,  Calif..   L/>8  Angeles 

Co.  567r)  Anaheim-Telegraph  Road. 
Owner— U.  S.  Rubber  Co.,  purchasing 

dept.    5675    Anaheim    -    Telegraph 

Road.,    Los    Angeles,   Calif. 
Architect-Engineer— U     A     Parker, 

Rm.    7J6,    408    So.    Spring    St.,    Los 

Angeles,  Calif. 
Steel  frame  and  reinf.  concrete  with 

reinf.  brick  filler  walls. 
1-story  360x521 -ft. 


8 


2/21/47  * 

Preliminary    Plans    Nearing 
Completion — Contractor    Selected 

Office    Bldg.  Cost    $1,000,000 

LOS  ANGELES,  Calit.,  Los  Angeles 
Co.  NE  corner  Wilslhire  Blvi.,  and 
Burlington    Ave. 

Owner  —  Guarantee  Insurance  Co., 
3601  So.  Flower  St.,  Los  Angeles, 
Calif. 

Architects — Claude  Beelman.  archi- 
tect and  Herman  Spackler,  associ- 
ate architect,  1019  Unicn  Bank 
Bldg.,   Los   Angeles.   Calif. 

Relnf.  concrete  and  steel  frame  10- 
story  bldg..  (7Sx50-ft.>  including 
semi  -  subterranean  garage,  with 
concrete  slab  roof  parking  .area,  2 
elevators. 

Contractor — McNeil  Constr.  Co..  5680 
Av/alon    Blvd.,    Los   Angeles,   Calif. 


2/21/47 

Constiuctlon    To    SUrt    Soon 
Storage  Bldg.  Addn.  Cost  $100,000 

SANTA    MONICA,    Calif..    Los    An- 

gelea  Co.  3016  Wllsjilre  Blvd. 
OwTier- Beklns   Van    &    Storage    Co., 

3016  Wilshlre  Blvd.,  Santa  Monica, 

Calif. 
Architects    &  Engineers— H.    L.    Go- 

gerty    Organization,    3123    W.    8th 

St.,   Los   Angeles,  Calif.       ^ 
Relnf.   concrete  5-6tory    (50x90-ft^ 
Contractor— Harvey    A.    Nichols   Co., 

936   E.  Slauson   Ave.,  Los  Angeles, 
_X«llf. 
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2/21/47 

Preliminary  Plans  In   Prpgrsss 

Store  Building  (Alter) 

OAKLAND,   Calif.,  Alameda  County. 

1127   Broadway. 
Owner— Schwartz   &   Grodin    (alothes 

shop).     1127     Broadway,     Oakland, 

Oakland,  Calif. 
Plans   by   Gruen   &  Krummeck,   8460 


2/21/47  3 

Plans    Nearing    Completion    — Owner 

Will   Ask   Bids   Soon 
Transit    Shed 
LONG   BEACH,    Calif.,    Log    Angeles 

Co    Berths    6    and    7.    Long    Beach 

Outer  Harbor. 
Owner — Long    Beach    Harbor    Dept., 

R.  R.  Shoemaker,  chief  engr.,  13333 

W.     El     Fmbarcadero     St,     Long 

Beach,    Calif. 
Plans  by  engineering  department   of 

owner. 
Reinf.  concrete  onrt  steel  frame  1152- 

ft.    long   by    200  ft.    wide. 


Ws  SsfcTom  Hav 

USED     LUMBER 

But  Now  Hovs  for 

I  M  M  E  D  I  A  T  I 
DELIVERY 

2x    4-    8  to  16'  -  13,300' 

2  x  4  to  2  X  12  -    8  to  16'  -  5,800' 

4  x    6  .  14  &  16'  -  23,800' 

4  X  12  •  12  to  24'  -  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

Wholetale  and  Jobbing  Ytrdt 
1800  Army  St  2001    LivingMon   St. 

San  Franciaco  Oakland.  Calif. 

ATwater    1300  KEllogg  4-1884 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration.  A.  J- 
Grier,  regional  director,  1355  Market 
St.  has  announced  the  following  rer- 
mits  granted  for  construction  ol  com- 
mercial and  industrial  buildings  in 
the  San  Francisco  area: 

FEBRUARY  18.  1047 
ALTER    bar    and    cafe.    $1861;    1285 
Market  St..  San  Francisco;   owner, 
Henry  Dobozia.   319  Eddy   St..   San 
FrancLsco. 
ALTER  Colored  M.  E.  church.  $6l>00 
1817     Sutter     St.     San     Francisco; 
owner.  Rev.  E.  C.  Washington.  1603 
Falr\iew.   Berkeley. 
ADDN    to    fumltuie    store.    $15,400; 
421  >4     D     St,     MaryaviUe;     owner, 
Milton    Haney.   premises. 
ALTER    bank.    $85,000;    2778    Sacra- 
mento, Sacramento:  owner,  OapUal 
Co.,   1   Powell  St..  San  Francisco. 
REFRIGERATION    service.    $10,000, 
418  G  St.,  Marysville;  owner.  H.  S. 
McNally.  200  B  f.t,  Marysville. 
REPAIRS   to   office  bldg.   $1800:   901 
Court    St.,    Martinez;    owner.    Car- 
quinez    Title    Co..    271    10th    Street 
Richmond. 
COMPLETE  8  units  of  motel,  $4800-, 
815  S  Cherokee,  Lodi;  owner.  John 
L.  Peterson,  premises. 
RESTAURANT.    >5000;    near    Camp 
Evers,  Santa  Crux  County;  owner. 
Louis    Zanzc,    Box    231,    Route    4, 
Spnta  Cruz. 
TIRE  and  Uihe  saleo,  etc..  $6400;  4338 
Mission  St..  San  Francisco:  owner, 
Romeo  L  Comisa,  230  Justin,  San 
Francisco. 
COMPLETE  repairs  to  lestaurant  & 
bar.  $200;   tOb  Ellis  St.,  San   Fran- 
cisco; owner.  Perry  Belshaw,  prem 
ALTER    bldg    for    sliops    and    store. 
$3600;   rs  N   Santa  Cruz  Ave.,   LoJ 
Gatos;  owner,  F.  G.  Greco.  National 
Ave..  Los  Gatos. 
ALTER  tor   shoe   store.    $4150;   40   S 
let   St..    San   Jose;    owner.   Herolds 
Mens  Shoe  Store.  T4  S  Ist  St..  Sar 
Jose 
DISPLAY   rooms.   $11,500;   1355  Mar- 
ket St..  San  Frnncl.-^co;  owner,  Sim- 
mons Co.,  29C  Bay  St..  S.  F. 

1.8 — COMMERCIALBLDGS. 

2/21/47  1 

Preliminary  Plans  In  Progress 
Bank  Bldg..  Addn.  Cost  $125,000 

SANTA  MONICA,  Calif..  Ix)r  Angeles 

Co..  4th  and  Arizona  Ave 
O^-ner— b'ant.i  Monica  C<immerclal  & 
Savlngn    Hank.     -Ith     and     Arizona 
Ave..   Santa  Monica,   Calif. 
Architect— Sydney   Clifton.   215   West 

8th    St..    Los    Angeles.    Calif. 
Reinforced  concrete  1 -.story  and  mez- 
zanine with  full  basement.  50x100 


2/21/47  '• 

Contract   Awarded— Construction 

Started   Feb.  10 
Office    Bldg. 
LOS  ANGELES  Calif..   Los  Angtlcs 


Store  and  Office  Bldg..  Oakland;   Bids  Due  Fsbruary  28,  200  P.  M. 
vmiia  F.  Lynn,  1040  Folger  Bt,  Bericeley  (BJfirkeley  C044) 
Moore  A  Roberts,  693  Mission  St..  San  Frnnclsco,  Calif.   (GArfleld  8579) 
Barrett  &  Hilp.  918  Harrison  St.  San  i^Tancisco   (DOuglas  0700) 

Water  Softener  Equipment  ( I nBtall)~8>ec   18f657oTklandi~Naval  Hospital ; 
Bids   Due   Februsry  26.  2:00   P.    M. 
Henry  Artan  ConstrucUon,   4142  Geary  Blvd.,   S.  F.    (BAyvlow  3170; 
Albert  E.  Mangs,  Box  2309,  Route  2,  Redwood  City  (Redwood  City  1270J) 

■reTepTTone    B I d g 


..^, ,.,   Shell   Oil  Co.,   Martinez;    Bids   due    March   & 

bwmerton  &  Walberg  Co,  V25  Bush  St,  S.  F    (GArflekl  «»80) 

Alter  Geary  Street  Carhouse,  San   Francisco;   Bids  due  Fsb^  25,  3  P.  M. 
N.   O.  Wlsetto,  711    McAllister  Street,   San   *Tanclsco    (UNderhlu   6321) 
Adam   Arras  St  Son,   116  New  Montgomery  St,  S.  F    (GAnield  8381) 
hlcnry   Arian   Construction.   4142   Geary   Blvd.,    San    l-Ynncisco    (BA.   3170' 
Peter  Sartorio.   262   Clementina    St .   San    Francisco    (OArfleld   8317) 
Ciirrico  St  Gautler,  365  Ocean  Ave.,  San  I'Tanrisco   (JLnlper  4-808r.) 
Wellnltz  &  DeNarde,  314   Sixth   St..   San   Francisco    (MArket  4493» 

Sewage   Pumping    Plant,   Mill   Valley;    Bids  due   Feb.  26,  8   P.   M. 
J.  D.  O'Connor  Constr.  Co.,  391  Sutter  St,  San  Francisco  (DOuglas  3888) 
Marin  l-Jorporatlon.  P.  O    Box  417.  yausallio  (Sausallto  1360) 
stolte.  Inc.  8451   San   Leandro   St..   Oakland    (TKlnidad    1064) 

Woodrow    Wilson    School,   San    Leardro;    Bids   due    March    4.   8:30    P.   M. 
Jas.  I.  Barnes  Constr.  Co ,  Russ  Hldg..  S.  F.   (EXbrook  (W06  or  7064) 
Willis   F.   Lynn.   1040  Folger  Street,  Berkeley    (BErkefey   6014) 
H.  E.   Kahlmann   Co.,  251  Kearny   St.,   San   Francisco    (DOuglas   8023) 

Conversion  of  BafrackaTintiPApts.,  Stockton  Osnsral   Depot  Annsx;    Bid? 
Due   February  26,  2:00  P.  M. 
'i'nomas  C.  Buck,  P.  O.  Box  407,  Stockton. 
Bingham  Constr.  Co,  Route  2,  Box  {>875,  Sacran)ento. 
M.  &  K.   Corp.,  200  Financial  Oenter  Bldg.,   S.   F.    (i!;xt>rook  7624) 
Krbcntraut  St  Summers.  696  I-'ennsylvania  »t,  San  IiYanclsco   (AT  2420) 
S.  C.  Giles  St  Co.,  319  Elks  Bldg.  Stockton   (Stockton  30469) 
Wallace  D.  Harklns,  Inc.,  406  butter  St,  San  Francisco  (GRaysione  2950 
».  C.  Giles  and  Co.,  319  Elks  Bldg.,  Stockton. 

Chuixh"BTdlgTWeit~Portal   Lutherarn7"»,~FTf~Bids  due  Feb.  21,  Noon       ^ 
Adam  Arras  A  Son,  116  New  Montgomery  St,  S.  F.    'GArfleld  83H1) 
^>iclfic  Coast  Builders,  2530— J8th   St,  fcan   J?rancisco   (HEmlock  53ffl) 

School    (Addfrr~Cirnyorr~Eremeniary"  school.   Contra    Costa   County;    BWs 
Due  March  3,  8:00  P.   M. 
Frank  A.   Payne  &   Son,   8   OverhJll   Road,   Orlnda    (Orlnda  2076) 
l^cific  Coast   Builders,  2530— 18th   bt.,  Sai.   i-Tanclsco   (HEmlock  5388) 
B.  &  R  Construction  Co..  110  Market  St..  San  l-Yanclsco   (DOuglas  751«t 
Shapro  St  Sage,  6221  Panama  .'vve..  Richmond     LA  6  3266) 
A    J.  Hopper  Co.,  243   Langton   St..   .Sar    Franolsco   (MArket   70T0) 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St.  Sen  Francisco  (GKaystone  SVU-i^ 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See  lu  Kgarding  Improvement  District  jobs.    We  handle  collet 
tions;  buy  Walrants  or  Bonds  on  all  1915  or  1911  Aa  Districts. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


iRUiin  pninT  compnnv 


MAKES 


FiiiE  pnmT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


SAWS 


School   Addn.,  Walnut   Creek   Qran^mar   Bchcoi,   walnut  Creek;    Bids    Ow 
March  1,  2:00  P.  M. 
Frank  A   Payne  St   Son.  8   Overmil   Read    Orlnda   (Orlnda  i«76) 
BAR.  Construction  Co.,  110  Market   St.,  San  *Trancl8co   (DOuglas  7516) 
Pacific  Coast   Builders,  ^580— ISth   St,  San   *Tancl3co   (HHJmlock  5388) 
Wallace  D   Harklns.  Inc..  4"«f  Sitter  «?t,  San  Francisco  (GKaystone  30:^^) 

A.  J.   Hopper  <:o..  243   langton   S...   Fan    Francisco    (MArket  70TO) 
Bulk  Sugar  Storage  Bldg.,  Hono  ulu.  T    H.,  for  Castle  A  Cooke,  San  Fran- 

Cisco;   Bids  due  Fsb.  28.  10:00  A.  M. 
Bwlnerton  St  Walberg  Co.,  225  Bush  St.,  San  Francisco  (GArfleld  2980) 
Woreland  Elementary  Schoin.-S^ntancTar;*:   Bids  due  '^•~»' ^J/j*  '*JJ, 
William  Horstmeyer  pompany.  28  Mnrs  St.  San  Francisco  (MArket  /jW» 

B.  A  R.  construction  Cc.  110  Market  St.,  San  Francisco  (DOugla^  7516) 
u?Hii^i~9  Classrooms.  Los  Lemltas  elementary  ^h.;  ttUts  dus  >*ar.  8,  8  Piw 
*•  Wuiam  Hrrs'mTy^r^'mpany.  2S  Mars  St.  San  Francisco  (MArket  7«.) 

B^  A  R.  Construction  Cc.  110  Market  ?Tt.,  Sar  Francisco  (DOuglas  7516) 


brvant  Reservoir,  Spec.  L8-579,  Cnntrs  Costa  Co.;  Bids  due  Fsb  26,  8:90  PM 

^ley  ^the«:  P    O.  BOX  127^B^on»    (BIC.mont  ^) 

XddltlonirA~and"B,""Alturas  Grammar   Sehcol,   Alturas;    Bids   dus   March 

Cen;rJ;*"canfo1i;ia    Constr.    Co.,    802    CaplUl    National    Bank    Building. 
Sacramento  (Sacto  8-1^71) 


KERR  EQUIPMENT  CO. 

160  Tenth  Street    ^^l^.^'S'sIS  '••••  M^'""  >«*' 


I 
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Santa  Monica   Blvd.,  Los  Angeles, 
CaUf. 
Interior  and   exterior  alterations. 


8 


2/21/47 

Work  Started— Excavation  Under 

Way 
Department  Store 
SAN  JOSE.    Calif..    Santa  Clara  Co. 

Northeast   comer   E.    Santa    Cl&ra 

and  S.  First  St. 
Owner — Roos  Bros.,  Market  at  Stock- 
ton Sts.,  San  Francisco,  Calif. 
Architect  —  Albert    R.    Williams.   251 

Post  St.  San  Francisco,  Calif. 
Structural  Engineer— W.  Adrian,  417 

Market  St,  San  Francisco,  Calif. 
Class     A,     reinforced     concrete    and 

structural    steel,    two   stories,   with 

provision    for     addition     of     three 

stories. 
Contractor —  Dinwiddle    Construction 

Co.,   Crocker   Bldg.,   San    Francisco, 

Calif. 


Blvd. 
Owner — Los   Angeles   Board  of  B<du- 

cation,   1425  &  San  Pedro  St.,  Ixw 

Angeles,  Calif. 
Architect— George    Adams,   2430   Hy- 
perion  Ave.,  Los  Angeles,  Calif. 
Engineers  —  Hlllman    A    Nowell,    816 

W.  5th  St,  Los  Angeles.  Calif. 
Frame  and   stucco,    one-story,   eight- 

cIa.s8room  building  (191x58  ft). 

Bids  submitted  February  7  were: 
General  Construction 

Louis    F.   Geisler  Co..   9637  Califor- 
nia Ave..  South  Gate,  Calif..  $101,164. 
Plumbing  and  Heating 

H.  B.  Murray  Co.,  2104  S.  Vermont 
Ave..   Los  Angeles.  Calif.,  812,878. 
ElectHcal 

Vancott    Co.,   5024   W.   Washington 
Blvd.,  Los  Angeles,  Calif.,  $4575. 
Painting 

John    H.    Littlejohns,    6031    N.    Fig- 
ueroa  St.,   Los   Angeles,   Calif..   |2680. 
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2/21/47 

Low  and  Only  Bidders 

Standards  Building;   Spec.  814 

Cost  8170,167 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  Southeast  comer  Main  St 
and  Eastlake  Ave. 

Owner  — Los  Angeles  County  Board 
of  Supervisors,  501  Hall  of  Records, 
Los  Angeles,  Calif. 

Architects— Allen  A  Lutzl,  6112  Wil- 
shlre Blvd.,  Los  Angels,  Calif. 

Reinforced  concrete  building  for  Los 
Angles  County  sealer  of  weights 
and  measures  for  storage  of  Im- 
pounded scales. 

Low  Blddei^-Herco  Construction  Co., 
745  N.  La  Brea,  Los  Angeles,  Calif., 
$170,167. 
Other  bids   submitted   February  18 

were  * 

The     Contracting     Engineers     Co., 

$182,132. 
Thelsen  Co..  $185,800. 
Harvey  A.  Nichols  Co..  $196,747. 
Fred  F.  Greenfield  Co.,  $205,915. 

2/21/47  .      ^  2 

Preliminary  Plans   In   Progress 

CPA  Approval   Applied   For 

Repair  Shop    (Airplane) 
Hayward  Municipal  Airport. 
Municipal  Hayward  Air  Port 

Owner  —  Aviation  Service.  Messrs. 
Sperry  A  Mlie.s.   Hayward   Airport. 

Consulting  Engineor— Cp.rl  S.  Rep- 
logle.  510  Boulevard  Way.  Pied- 
mont Calif.  ^^t^\ 

Wood  and  steel  frame,  with  metal 
siding  and  roof.  70x70.  concrete 
floor,  part  1  and  2  etoiies. 


Plani^n   Progres—FWA   Fund.   Al- 
lotted  in   Amount  of  $1250      ...^-o 
Administrative  Unit  Cost  $34,750 

EL  MONTE,  Calif.,  Los  Angeles  Co 
Arden  School.  a„i,,,«i 

Owner— El  Monte  Slementary  School 

District  E)  Monte.  Calif. 
Architect-Walter  L-  Culver   Jr.,  An- 
derson BUlg.,  San   Bernardino    Cal. 
li»c?^es    general    offices,    prlncljpa^s 
office,    teachers'    rest    room,    worK 
room  and  health  rooms. 
FWA   funds   .lave   been   allotted   to 
assist    in    the    preparation    of    plans, 
according    to    an    announcement    b> 
Wrfght  L    Felt.  Division  Engineer    n 
charire  of  the  Bureau  of  C  .mmunity 
Fac'^tles  of  Federal  Works  Agency 
S30  Sansome  St..  San  Francisco.  Cal. 

Pl"ns''ln   Progres— FWA    Fund.   Al- 
lotted In  Amount  of  *^P"^    .^trp 
Administrative  Unit  Cost  $34,750 

EL  MONTE,  Calif.,  Los  Angeics  Co. 

O^nfrl^El^Mrt'e  Elementary  Schoo. 

^S.V.'?c^^-Wa?^er"^L:  ^Sifer,  Jr..  An- 
SrLon  Bldg..  San  Bernardino    Ca' 

metres  general  offices,  principal', 
office?  work    room,    rest    room   and 

J^A\3%ave  been  allotted  to 
assist  in  the  Preparr-t  ion  of  plans 
Recording  to  an  anr.ounccment  b> 
Wright  L.  Felt.  Division  Engineer  n 
chariTe  of  t'le  T3ureau  of  Community 
iicluties  of  Federal  Works  Agency. 
Jii'^Sansome  St..  San  Francl.sco.  Cal. 

2/21/4T 
Contemplated 

ri!i'^°DA  cluf..  Alameda  County 
ioutfteast    comr    Everett    St    and 

OwneJ-g^s^B^y  Municipal  Utility 
Dt^trlct  John  S.  Longwel  .  general 
manager  and  district  engineer,  512 
16th  St.  Oakland.  Calif. 

Concrete,  one -story. 


2/21/47  9 

Owner  Taking  Bids^Due  March  4, 

8:30  P.   M.— Bidders   Figuring 
School  Building  Approx.  Cost  $350,000 
SAN  LEANDRO.  Calif..  Alameda  Co. 
Woodrow  Wilson  Elmentary  School, 
W.  Avenue  129. 
Owner — City  of   San   Leandro   Board 
of     Education     and     San     Landro 
School  District.  Person  W.  Brown, 
president  of  Board  of  Trustees;  C. 
W.    Stone,    secretary    of    Board    of 
Education,  c/o  office  of  the  board 
In   Lincoln  School   Bldg.,   451  Hep- 
bum  St..  San  Leandro,  Calif, 
Architect— Dragon,   Schmidts  A  Hard- 
man.   2068   Allaton   Way.   Berkeley, 
Calif. 
One-story,  concrete  walls,  roof,  floors 
(450x256).    with    inner    court.    Bids 
will  be  received  on   three  alterna- 
tive bids  as  follows:    (1)   21-class- 
room    building    complete    with    ad- 
ministrative offices,   nurse's   office, 
kindergarten    and    auxiliary    rooms 
such     as     lavatories,     boiler     room, 
etc.;      (2)      13-classroom      building, 
complete  with  adminl.strative  suite, 
nurse's    office,   kindergarten,    boiler 
room,    etc.;    (3)    S-classroom  struc- 
ture with    temporary  offices,   lava- 
tories and  boiler  room. 
Plana    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tects upon  deposit  of  $25.  refundable. 
Each  bid  must  be  accompanied  by 
certified    check    in    amount    of    10% 
of  bid. 

The     following     contractors     have 
taken  out   plans: 

George  Petersen,  Box  104,  San  Le- 
andro, Calif. 

Ross  McLelland.  Hayward,  Calif. 
M.    A.    Little    Co..    1    Grand    View 
Ave.,  San  Francisco.  Calif. 

James   I.    Barnes  Construction   Co.. 


Architect  —  Wm.  Mallis,  Lyon  Bldg., 

Seattle.   Wash. 
Academic  portion  of  school  including 

equipment   and  auxiliary  facilities. 

2/21/47  8 

Contemplate*— Survey     Rsvsals 

Needed  High  School  A  Junior  Righ 

School    Improvements— Bond 

Election  Recommended  To  Finance 
School   Impts.  Cost  $928,000 

SANTA  CRUZ.  Calif..  Santa  Cruz  Co. 
Owner   —    Santa    Cruz    High    School 

District.  Superintendent  of  Schools, 

65  Mission  St..  Santa  Crux.  Calif. 
Survey   conducted   by   Drs.    Peterson 

and  Hart. 
The    fqllowlng    Improvements    were 

recommended    in    a   report    to   the 

.school   board : 

Alterations  to  the  Santa  Cruz  High 
School,  California  A  Walnut  Ave, 
to  Include  a  complete  new  shop  and 
new  gymnasium.  (  new  cafeteria,  a 
setarate  science  building  provided 
by  converting  the  present  Trident 
building  or  by  building  an  ent'^'V 
new  building,  a  new  commercial  unit 
complete  overhaul  of  the  adminis- 
tration rooms,  new  llbrar>-.  addition- 
al classrooms,  total  est.  cost  »650,000 

Modernization  and  expansion  of  the 
Mission  Hill  Junior  High  School, 
king  St.;   est.  cost.  $275,000. 


2/21/47 

Plans    In    Progress  .ii»noo 

Classroom  Bldg.  Cost  $115,000 

LOS  ANGELES.  Calif.  If«  J^^e  es 
Co.  City  Terrace  School.  4350  Ctty 
Tprrfl-C©  Dr.  __ , 

.Owner-Los  Angeles  Board  of  Edu- 
cation. H25  So  San  Pedro  St.. 
Los    Angeles    Calif. 

Architect— Saul  Brown.  2412  W.  7tn 
St.   Los   Angeles,   Calif. 

7-unlt  bldg. 

2/21/47  ' 

^iho'oi'BlJg"*"'"'  cost  $130,000 

ro's^lSo^LES.  Callf.,  I-B  Angeles 

Co.     Farmdale     School,     2641     No. 

Eastern   Ave.  „       j      #  xrA,, 

Owner-Los  Angeles  Board  of  Edu- 
cation, 1425  So.  San  Pedro  St..  Los 
Angeles.  Calif. 

Ar^-hftect'-  Do"g'^  M^«^"2"-  t^, 
cbitects  Bldg.  816  W.  5th  St.  Lo» 

Angeles.   Calif, 
r-unlt  classroom  bldg. 


2/21/47 

Plans  In  (progress  ,i«ooo 

Classroom  Bldg.  Cost  »  ";?00 

W1LMINGT8ON    Calit..  Los^iKple- 

Co.  Hawaiian  St   School.  1112  West 

Own!r-Los   Argeles  Board  of  Edu- 
cation.  1425  S*o.  San  Pedro  St..  Los 

james   x.    r»B.ii»ci»  v.u.iov.uv,v.w..   v.--.  (      Angeles,  Calif.  .   _, 

941  Russ  Bldg,  San  Francisco,  Callf.     Architects— Howard  ?•«»«■  *^,„^ 

Willis    F.    Lynn.    1040    Folger    St.  1  "^V; .,    n^-.^     nfiftft   Beverly   Blvd. 

Berkeley,  Calif. 

H.    E.   Rahlmann,    261    Keamy    St., 
San  Francisco.  Callf. 

C.   F.   Parker.   1644   Monterey   Blvd., 
San  Francisco.  Calif. 


San  Francisco.  Call/.,  (work  com- 
plete) $1,107,777;  (base  bid  only) 
$859,685;  548  completion  days;  esca- 
lator clause  deduct  $26,000. 

M.  A  K.  Corp..  200  Financial  Cen- 
ter Bldg..  San  Francisco.  Calif,  (work 
complete)  $1,3(^,000;  365  completion 
dayls. 

(2)— Eleotrlo  Work 
Manuel   Joseph.   1020  J  St.,   Sacra- 
mento.   Calif..   $86,987. 

Del  Monte  Electric  Co..  8275  San 
Leandro  Road.  Oakland,  Calif.;  $92.- 
700. 

(3)— Plumbing  Work 
F.  W.    Spencer  A   Son,   149   (3ough 
St.,    San    Francisco,    Calif.,    $80,894. 

F«aclflc  Heating  A  Sheet  Metal  Co.. 
3422— 18th  St..  San  Francisco.  Calif.. 
$82,807 

J.  A  Fazio.  68C  Fourth  St.  Oak- 
land,   Calif..   $85,943. 

Monterey  County  Plbg.  Co.,  8275 
San  Leandro  St.,  Oakland,  Calif.. 
$98,987. 

(4)— Heating    and    Ventilating    Work 
Monterey    County    Plbg.    Co..    8275 
San     Ijearidro     St.,     Oakland.     Calif.. 
$162,750. 

Pacific  Heating  A  Sheet  Metal  Co.. 
342  18th  St.  San  Francisco.  Caiii.. 
$168,326. 

(5) — Plumbing,    Heating    and       - 
Ventilating    Work 
Pacific  Heating  A  Sheet  Metal  Co. 
342    18th    St,    San    Francisco,    Calif., 
1245,220. 

m!  R  Carpenter.  907  Front  Street, 
Sacramento.    Calif.,    $249,837. 

Monterey  County  Plbg.  Co..  8273 
San  Lea.idro  St.,  Oakland.  Calif.. 
$256,000. 

Cory    &     Joalln.    Inc..    512    Golden 
Gate     Ave..     San     Francisco,     Calif., 
1268,710. 
(6)  Comb.   Plumbins.   Heating   and 
Ventilating    and    Electrical    Work 
No  bids  received. 
(7) — Special  Temperature   Rooms 
Monterey    County    Plbg.    Co..    82/5 
San     Leandro     St..     Oakland.     Calif.. 
$74,455. 

Pacifif  Heating  A  Sheet  Metal  Co.. 
342  18th  St.,  Sun  Francisco.  Calif., 
$85,450. 

(8) — Elevators 
Atlas    >2levator   Co..    417    Sixth    St, 
San   Francisco.   Calif..   $4,160. 

Pacific  Elevator  A  Equipment  Co., 
45  Rausch  St.,  San  Frapcisco.  Calif., 
$5,218. 

Otis  Elevator  Co.,  1  Beach  St,  San 
Francisco,    Calif.,    $6,250. 


Plans   by  Beth t el   Bros.-McCone  Go., 

engineers,  3780  Wilshlre  Blvd..  Los 

Angeles,    Calif. 
R'lgld    steel    frame,    1 -story. 
Contractor  —  Morrison- Knudten  Co., 

810  Title  Guarantee  Bldg.,  Los  An- 

geles,  Calif. 


2/21/47  •  18 

Owner  Taking  Bids — Due  Feb.  25,  10 
A.  M.  (Time  Extended  from  Feb. 
24) — VHF  Radio  Range  Stations; 
Pro.  6-47-358 

Near  OAKLAND.  RED  BLUFF  and 
Etna.  C.'ilif..  Alameda,  Tehama  and 
Siskiyou  Counties. 

Owner  —  Depa.tmont  of  Commerce, 
Civil  Aeronautics  Admin.,  5651  W. 
Manchester  Ave.,  Los  Angeles,  Cai. 

^lans  by  Owner. 

Indudes  fencing  the  site,  erecting  a 
16x28-ft  sectional  steel  frame  bldg. 
on  tonorole  foundation,  erecting  a 
IC-ft  stnel  H-wei  with  36-ft.  dlam. 
c-.untenoise  and  12xl2-ft  antenna 
shelter  on  top,  and  hicidental  work. 
(No  radio  tiun.smlttin^  equipment 
v.'lll  be  installed  under  this  pro- 
posal). ^  ^. 
Speclflcativins  obtainable  from   the 

ubove  office. 


2/21 /47  IS 

Contract   Awarded— VHF    Radio 
Range  Station;  Pro.  No.  6-47-384 

Near  YUMA.  TUCSON  and  OOUO- 
I.,AS.  Arizona. 

Owner  • —  Department  of  Commerce, 
Civil  Aemnautlcs  Admin.,  6651  W 
Manclu-Hler  Ave.,  Los  Angeles,  Cnl. 

Plans  by  owner. 

IntliidiH  femii.g  site,  erecting  a  16- 
28-f».  sectloi.ul  steel  frame  bldg. 
on  concrete  iouiidailon.  erecting  a 
16-ft.  steel  tower  with  36-ft  dlam 
oounternoise  and  l2xl2-ft.  antenna 
shelter  on  top  and  Incidental  work. 

Contractor— Fred  G.  Saterwhite,  Box 
229.  Brownsville,  Tex.,  (1)  $5085.89, 
Yuma;  (2)  $4459.59,  Tucson;  (3) 
$4459.69  Douglas;  110  days  comple- 
tion; alt  or  none. 


Summerbell 

Roof  Structures 


11—  HOSPITALS 


9.10— EDUCATIONAL 
BUILDINGS 


2/21/47  ^ 

Contemplated — Survey    Reveals 
Needed    Elementary    School 
Improvements — Bond    Election 

Recommended    to    Finance 

New    Schools   A    Impts.   Cost    $558,000 

SANTA  SRtrz,  Calif..  Santa  Cruz  Co. 

Qwnor  —  f>anta  Cruz  Eiomentar>- 
School  Dl.'^trict  Superintendent  of 
Schools,  6.*.  MLs-sion  Street  Santa 
Cruz,  Calif. 

Survey  conducted  by  Drs.  Peterson 
and  Hart. 

The       follov  ing       new       elementary 
.schools    and    improvements    to    ex- 
isting   schools    were    rocommendea 
In  a  report  to  the  school  board: 
AlteratlonH    to    Branclforte    Junior 

High    School,    Branclforte    A    Water 

street.",  and   completely   restore  It  to 

an   elementary  school,  est  cost  $15.- 

000. 

Alterations  to  Gault  School.  Sea- 
bright    Ave.,    est.    cost    $20,000. 

Construction  of  primary  school  in 
the  area  near  Seabright  Ave.,  and 
the  dead  end  01"  Doa.ie  street  to  re- 
lieve   Gajlt    attendance. 

Alterations  to  Grant  School.  Gran^ 
St..  est  cost  $3000 

Alterntlon.s  to  Laurel  School.  Laur- 
el A  Center  Sts..  est.  cost  $5000. 

R«>plac»;  Bay  View  School.  Bay  A 
Mission  Sts  ,  with  a  nrw  10-rla-;sroom 
elementary  sqhool  with  klndergaiten 
at  j,re.>»ent   site,  est  cost  $230,000. 

Construction  of  new  elementary 
f-ohool  with  kindergarten  In  the  Mls- 
rion  Hill  Junior  High  School  area,  est 
cost.    $175,000.  ■ 

replace  Garfield  Park  School.  Al- 
mar  St..  with  a  nfw  primary  schjol 
with  kindergarten,  est  cost  $45,000. 


V^l^ell    Tate     3806   Beveriy   Blvd.. 
Los  Angeles.  Callf. 
10-unlt  bldg 

Owne*;  Taking  Bids-Due  March  ^3. 
8  p.  M.— School   (Addns    A  «nd   B) 

ALTITRAS.  CaHf.,  Modoc  County.  Al- 
turas Elemerwtary  School.        ^.^. 

Owner  -  Alturas  Elementary  School 
District.  Alturas.  Calif. 

Ai?hitect  -  Leonard  F.  Starks.  416 
Native  Sons  BWg.  Sacramento.  Cal 

"^  PlTnls  an"d 'spe'^iflcaHon.  obtainable 
from  ibe  arcnitect's  office. 

man  will   be  opene<l   In   the  school 
building. 

2/21/47  * 

Architect  Selected  -..,.*!»»  000 

High  School  Building        Cost  »225.0«> 

AURORA.  Colo.   Site  not  announced- 

Swner-Board  of  Education,  c/o  John 

Simpson,     superintendent     Aurora. 

AShUect  -  S.    Arthur    Axtens.    683 

Cooper  Bldg..  Denver.  Colo. 
Details  later. 


2/21/47  •  11 

Bids  Submitted   Jan.  20  Rejected- 
Owner    Has    Entered     Into     Agree- 
ment   with    Low    Bidder    for    Con- 
struction    of     Project     Subject     to 
Negotiation  Upon  Revision  of  Plane 
Hospital    (40  beds) 
TRACY,   Calif..  San  Joaquin   County 

W^est  Eaton  Ave.  at  BosFle  Ave. 
O^ner — Tracy  Community  Memorial 
Hospital.  George  Clever,  chairmen 
of  board  of  directors;  J.  Klngslcy 
Chad<jayne,  .socivtary.  Tracy  Inn 
Bldg..  Tracv.  Calif. 
Architects — Fred  L  Swartz  and  Wm. 
G.    Kyberg,    Rowell    Bldg..    Fresno. 

Consulting  Engineer— Clyde  E.  Bent- 
ley.   1441  Franklin  Street  Oakland, 

Structural  Engineer— F.  W.  Kellberg. 
320    Market   Street.    San   Francisco, 

Calif  ^    .^  ,,. 

Concrete  slab  floor  with  asphalt  tile 
covering  on  concrete  foundation ; 
one  -  Btory.  brick  veneer  exterior 
walls;  asbestos  cement  shingle  roof 
covering,  insulated  walls  and  attic 
area,  heatinp  and  cooling  systems. 
Ah  previouf.lv  roported.  S.  C.  Gllcj 

A  Co.,  3ir'  Elks'  Bldg.  Stockton.  Cal. 

at     $362,.5R2    HU'>mlttea     the    low     bid 

Jarii.aty  20. 


WlMB  ploaalav 
y««r  saw 
baUdta«  Hr 
today's  ■••di. 

Coll .  .  * 
SUMMIMILL 


1746  Thirteenth  Street 
Oakland,  California 

TWinonk>    1622 
ENlerpri>r    I0930 


~T 


2/21/47 

Contract  Awarded 

Elementary  School  Building 

SANTA  MARIA,  Calif..  Santa  Bar- 
bam  County.  Alvln  Street  School. 
Bouthwest  portion  of  Lot  C.  Harms 

Owitr'-^^anta  Maria  School  District, 
clerk.  301  W.  El  Camino  St.  Santa 
Maria,  Calif. 

Architects— Philip  J-  Daniel  and  Ar- 
thur B.  Mann,  15  Rubel  Bldg,  Santa 
Maria,  or  672  South  Lafayette  Park 
Place    Los  Angeles.  Calir. 

RiKid  steel  frame,  containing  eight 
classrooms,  two  kindergarten  class- 
rooms, hearing  and  eye  correction 
^ms.  combination  auditorium  and 
cafeteria,  kitchen,  library  and  ad- 
ministration offices.  »^„,_-  « 
As   previously    reported.  George  B. 

Thatcher,  4074  L*";!:*'  ^'^^f"  %^f 
North  Hollywood.  Calit.  at  $397,817, 
iubmltted  the  low  bid  February  14. 


2/21/47 

Contracts   Awarded 

gchool   Building  ( Additlon)^^^   ^^^^^^ 

WORTH    HOLLYWOOD.    Calif..    Los 
Anjele.  county    Toluca  Lake  Ele- 
mentary    School.     4840     Cahuanga 


2/21/47  ^      _,         ^ 

Plans   in    Progress— FWA    Funds 

Allotted 
Senior    High    School;    Unit  2 

Cost  $787,660 

KIRKLAND.  Wash..  King  Co,  Sen- 
ior   High    Scjiool 

Owner  —  School  District  No.  114. 
Kirkland,  Wash 

Arcnllect  —  William  Mallis,  Lyon 
BMg.,  Seattle.  Wash. 


2/21/47  ^       ^ 

Plans  In  Progress— FWA  Funds 

Allotted  „  ,  ... 

Htqh    School  Cost    $W4.800 

AITBURN.    W.ash,    King    Co..    Senior 

High    School 
Own er-^ Auburn    S."hool    District    No. 

408  Auburn.  Wash. 


loi  and  Only  Bidden  on  (1)  Oene;;- 
aj  Construction.  (2)  Electric  Work. 
"3)  Plumbing  Work,  (4)  Heating  A 
Ventilating  Work.  (1)  Combination 
Plumbing  and  Heating  •"<«  Ventl- 
tllatlng  Work,  (6)  Combination  of 
Plumbing.  Heating  and  Ventila- 
ting, and  Electrical  Work,  (7) 
Special  Temoerature  Rooms,  and 
(8)    Elevator. 

Plant  Sciences   Bldg..   Unit   No^ 

Estimated  Cost.  $450,000 

DAVIS.  Calif.,  Yolo  County.  Davis 
Campus,   University  «'  C»'"°7"*  - 

Owner— Regents  of  the  University  of 
California,  Berkeley.  Callf. 

Archltcct-Eldridge  T.  Spencer  251 
Keamy  St..  San  Francisco.  Calif. 

Reinforced  concrete,  two-story.  63  WW 
sq  ft.  floor  area,  concrete  walls, 
floors,  roof,  steam  and  forced  air 
heating  and  ventilating  system  j 

Complete   bids   received   Feb.   20  a.« 

follows: 

(1i_General    Construction 
Carl   N.    Swenson   Co..    10D6   Stock- 
ton  Ave.,  San   Jose,   Calif.,    (base  bid 
only).  $«oe,500;  340  compleUon  days: 
escalator    cisua»»,    dedoct    $16,800. 

James   I.    Barnes   Constr.   Co..    »«i 

Ru^s     Bldg..     San     Fmnclaco,     Calif 

(ba.=e  bid  only)  $814,000;  450  complr- 

g    tlon    nays;    escalator    clause    deduct 

fT.OOO. 

Erbentraut  A  Summers.  696  Penn- 
Hvlvanla  St.,  San  Francisco.  Calif. 
(ba.«»  hid  only)  $>'15.486;  300  ccmplo- 
tion  day?;  escalator  clause  deduct 
$3,000. 

Mooie   &   Roberts,   693    Mission    St., 


12-1 


INDUSTRIAL 
BUILDINGS 


;2 


2/21/47 

Contract   Awarded— CPA    Permit 

Granted  . 

Boiler    Shop    Bldg.  Cost    $235,850 

EL    SEGUNDO,    Calif,    Los    Angelas 

Co..  El  Segundo  Rellnery. 
Owner— Standard     Oil    Co..    C<»..    605 

W.    Olympic     Blvd..     Los    Angeles. 

Callf. 


MEMO 


UNIFORM    ^    DEPENDABLE 


There  is  no 
substitute 

for  good 


•:'i% 


••• 


O'NEILL  LUMBER  GO. 

Dislribulori  at  Weil  Coast  Foretl  Produtll 
16  California  Street  •  San  Francisco  -  GArfield  9110 


I 


III" 


►  WODUCID    B'T 


PACIFIC  PRODUCTS 

f PLASTER 
I     CRAFT 

^    CONSTRUCTION 


1W»  Evtnt  Av«. 
Sin   Fr«nti»«o,   C«Ml. 
l>hont:OAtMd9l\0 


YARDS    AT 

"•^^   County   Bp»«1 

San   Carlo*,   C«lil. 

r/j.-nr:   Sao  Orloa  2041  M 


^0'   Bonanra    Road 

Laa  Vagaa,    Ntvada 

rhomr:    Laa   Vagaa    1*44 


"For  a  S^-.ia.e  Deal  Call  O'Neill" 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN    IPANCISCO 
I  O  S    A  f  4  --.  f  I  f  S 


COASTWIDE  SERVICE 


POntl  AND 
SIATTII 


i 


I 


)'.i 


PAGE  4 


DAILY     PACIFIC     BUILDER 


FRIDAY.  FEBRUARY  21.  1947 


FRIDAY.  FEBRUARY  21.  1947 


DAILY    PACIFIC     BUILDER 


PAGE  5 


2/21/47  ^ 

Plans  In  Progre»»— Pr©J«et  Will  Prob- 
ably Not  Mature  Until  Spring  of 
IMC 

Bottling  Plant  Coot  $1,900,000  (includ- 
ing Equipment) 

DENVER.  Colo.  3800  York  St 

Owner  —  Denver  Coca-Cola  Bottling 
Co.,  Harold  W.  Hahan,  manger,  1024 
Cherokee  St.,  Denver,  Colo. 

Architect— Private  plans  by  owner. 

Associate  Architect  —  Gordon  White, 
615  Columbine  St.,  Denver,  Colo. 

Brick  and  steel  construction;  two 
stories. 

14.17—PUBUC  BLDGS. 

2/21/47  15 

Plans  in   Pregrwn  FWA   Funds 

Allottd 
Court  BIdg.  '  Cost  $823,000 

PORTLAND,  Ore. 
Owner— City  pf  Portland,  City  Clerk, 

City  Hall,  Portland.  Ore. 
Architects — Jones  &  Marsh,  Concord 

Bldg.,   Portland,   Ore. 
Concrete,    brick-faced    4    or    5-stor>' 

and  basement  70xl70-ft. 


Architect— Arthur  W.  Anderson.  180J 
Bank  of  America  Bldg.,  Oakland. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


2/21/47  20 

Censtruetlon  To  Start  Soon 
Fraternity  House  Cost  $100,000 

LOS  ANGELES,  Calif.,   Los  Angeles 

Co.  642  W.  28th  St. 
Owner— California  Delta  Chapter  of 

Phi  Kappa  Psi. 
Architect— Kemper  Nomland,  623  W. 

5th    St.,    Los    Angeles,    Calif. 
Stucco  and  brick  veneer  2~8tory   U- 

shaped. 
Contractor   —   Wm.    C.   Warmlngton, 

8330  W.  3rd  St.,  Los  Angeles,  Calif. 


X9 


2/21/47 

Low  and  Only  Bidders 

Painting   and    Repairs 

LA  JOLIiA,  Calif.,  San  Diego  County 

U.  S.  Post  OfficeL 
Owner — Federal  Works  Agency,  Pub- 
He  Puildlngs  Administration,  office 

of  the  district  engineer,  838  U.   S. 

Appraiser's    Bldg.,    San    Francisco, 

Calif. 
Plans   by  owner. 
Interior    and    exterior    painting    and 

miscellanec'Us  repairs. 
Low    Biddei^-Chartler  Co.,   3460  Ull- 

man,   San  Diego,  Calif.,   $1,335. 

Other  bidders  February  19th  were: 

Douglas  Ingersoll,  San  Diego.  Calif 
$1,453 

Jeas    B.    Worthington,     Inc.,     San 
Diego,    Calif.,    $1,878. 

R.  A    Newman,  McMinnville,  Ore., 
$2,267. 

Norman    &    Punton,    Chula    Vista, 
Calif.,   $2,514. 

Helge  Hultgren,  San  Diego,  Calif., 
$2,700. 

Qrohne  Co.,   Decatur,   Illinois,   $2,- 
876. 

Oayton  Engineering  Co.,  Hunting- 
ton Park,  Calif.,  $2,940. 

Sharp  &  Hill.   Los  Angeles,   Calif.. 
18,180. 


2/21/47  20 

Plans  Completed 

Locker    Room    Building    Cost   $20,000 

OAKLAND.  Calif.,  Alameda  County 
14th  and  Poplar  Sts. 

0^vner — Carnation  Co.,  14th  tmd  Pop- 
lar Sts.,  Oakland,  Calif 

Structural  Engineer— H.  M.  O'Nen 
&  Co.,  610  16th  &t.,  Oakland,  Calif. 

Wood  frame,  two-story,  30x50;  160 
so.  ft.,  stud  and  plaster.     . .        .^ 

Contractor  —  Marvin  E.  Collins,  829 
Qaivan    Drive.    El   Cerrito.  Calif. 


22-26— RESIDENTIAL 
BUILDINGS 


14 


2/21/47  • 

Uow   and   Only    Bidder* 

Outdoor  Amphitheater 

NEAR   QUINCY,    Calil.,    Plumas   Co. 

Feathei  River  Camp. 
Owner— City    of    Oakland.    Board    of 

Playgroumi    Directors,    Robert    W. 

Crawford.  Secretary.  315  City  Hall, 

Oakland,  Calif. 
Plans  by  owner. 
Reinforced    cMic.    amptMheater    asia 

staffe. 
l^w   Bidder— O'Connor  Brothers,   750 

Madison,    Red    Blutr,    Calif..    $13,- 

716.40. 

Other  bidderw  February   19,  were: 
;    Ralph   F.  Hamilon   Co.,  San    Fran- 
cisco, Calif.,  $115,396.  , 

B.    <:    R.    Constr.    Co.,    San    Frftn- 
cloco,  Calif..  $10,767. 


2/20/47  _       ^         „        ^22 

Owner   Taking    Bido— Due    March    3. 

2  P.  M.  (Tentative  Date) 
Temporary   Camp    BIdgt..   Etc. 
DORENA,    Ore.,    Lane   Co.,   Adjacent 

to    Rowe    River. 
Owner— War    Department.    Corps    of 
Engineers.    Office    of    the    District 
Engineer.    Col.    O.    E.    Walsh.    P>t- 
tock  Block,   Portland.   Ore. 
Plans  by  owner. 

Includna  3  dormitory  alnictures.  mess 
hall,  administration  bldg.,  fire  sta- 
tion combined,  combmed  store  and 
■   post     office     bldg..     utility     -service 
connection  station,  temporar>-  resi- 
dences.   centralizcQ    garage    and 
permanent  dw*»lllng.s  with  garages 
Specifications  obtainable   trom   the 
above  office  upon  deposit  of  S25  re- 
refundable.  . 
2/20/47                      ^                                    ^^ 
Contract  Awaroed                      .,«»-     , 
Residence   (4)                  ^  Co«t  $7000  ra 
SAN    FRANCI&CO.     Calif..    W  Jlnc 
49th   Ave.,  E/llnt-  46th   Ave..  168  ft. 
N.    of    Noriega. 
Owner-Gus     Moeiler    &    Sons.     6260 
Geary   Blvd.,  S'an    Fiancwco    Calif. 
Archltect-C     O.    Clausen     746    46th 

Ave..  San  Francisco,  Calii. 
Frame.    l-at(.ry.  ^       »       »• 

Contractor  —  Ame.on  Constroctioo 
Co.,  4430  Cavillo  Street,  San  Fran- 
cisco, Calif.   ^ 


2/17/47  H 

Plans  Completed— ^wnor  Will    BuUd 

Rooidcnoo  (Addition) 

POINT  RICHMOND.  Calif..  Contra 
Costa  County.  Ocean  Ave. 

Owner — Jack  Pruyon,  c/o  Mr.  Harrj-. 

Plans  by  Ben  Harry,  2966  Adeline 
St.,  Room  200,  Berkeley,  Calif. 

Wood  frame  and  siding,  plywood  in- 
terior trim,  to  include  living  room, 
two  bedrooms,  tile  bath,  rumpuu 
mom    In   .second   floor  addition. 

2/18/47 

Contract  Awarded 

Construction  Juat  Started — CPA  Ap- 
proval  Granted 

Day   Nursory  Cost,  $20,000 

LrVERMORE,  Calif.,  Alameda  Co. 
Veterans'  Hospilal. 

Owner — The  American  Legion  Aux- 
iliary, fl:thel  M.  Flynn  Memorial 
Bldg.,  San  Francisco,  Calif. 

Private  plans. 

Frame  and  stucco 

Contractor — E.  P.  Merritt,  306  Mer- 
chants Exchange  Bldg.,  San  Fran- 
oisco,  Calif 

2/21/47  24 

Residence  Est    Cost    $20,000 

Preliminary   Plant   In  Progress 

MILL   VALLEY,    Calif..    Marin    Co. 

Owner — Dr.    Gllmore,    c/o    Architect. 

Architects— John  C.  Funk  and  Jos- 
eph A.  Stein,  121  Beale  St.,  San 
Francisco,  Calif. 

150C  sq.   ft.,  6  rooms. 

2/21/47  2d 

Construction    To    Start    Soon 
Residences    (65)  Cost  $6,000  each 

COMFTON,    Calif..    Los    Angeles    Co. 
Orchafd    .ind    Stockton    Aves.,    Lo- 
cust,  Panne.s   and   Ward  Aves. 
Owner- Roscomare  Corp.,  2300  Bullls 

Road,  Compton,  Calif. 
Frame  and  stucco  6- rooms  each. 
Contractor  —  Federated   Contractors 
Inc.,   8473    Beverly    Blvd.,    Los    An 
geles,  Calif. 


2/18/47  S3 

Hearing  of  Protests  on  Formation  of 
Ssjiitary   Oistriot  Set  for  March  4. 
10  A.  M. 
Sewago   Disposal    Plant 
GRENADA,   Cailf.,   Siskiyou   Co. 
Owner — The   Grenada   Sanitary  Dis- 
trict    (yet    to    formed),    c/o    Sis- 
kiyou   County    Board    of    Supervi- 
sors.    Waldo     J.      Smith,     County 
Clerk,     Hall     of     Records.     Yreka. 
Calif. 


15 


2/21/47 

Plans  in  Progress  .«..  «^ 

Police  Building  Cost  $343,000 

COLORADO  SPRINGS,  Colo.  Weber 
St.  and  Pikes  Peak  Ave. 

Owner  — City  of  Colorado  Springs, 
Cltv  Manager  E.  L,  Mosley,  City 
Hail.  Colorado  Springs.  Colo. 

Architect— Charles  E.  Thomas,  Colo- 
rado Springs,  Colo. 

Brick  and  concrete;  steel  Joists;  L- 
shape:  two  and  three  stories;  sepa- 
rate power  plant. 


Plans  wearing  Completion— indefinite 

When  Bids  WIM  Be  Asked 
Residence     Approximate  Cost  $30,000 
BELVEDERE,  Calif.,   Marin   County. 
Owner— Withheld. 
Architect -Harry    H.    Gutterson.    85 

2nd  St..  San  Francisco,  Calif. 
Timber     and     stucco,     eight     rooms, 

French     Provincial     design,      slate 

roof.  

■>5 
9/21/47 

Construction    To    Start    Soon 
Residences     (70)  »„„„,««  i-o 

WHITTIFR.   Calif  .   U>a  Angeles  Co. 

O^eSv^'ittler   F^rk   Estates     1821 
W    Whlttler  Blvd..  Whlttler.  Calif. 
FraT^e  and  stucco  5-r<>«m«  ^''^ 
Contractor— Owner  Will   Build 


28-30— MISCELLANEOUS 
BUILDINGS 


2/17/47  28 

FWA  Planning   Funds  Allotted  In 
Amount   of  $1,350— included   In 
Bond    Election    for  53.$l!8.000 
Construction     Program    Set    for 
About    March   25 

Playground    Toilet    Facilities 

Cost    $23,850 

SACRAMENTO.  Calif..  Sacramento 
Co.  Crocker  Elementary  School, 
16th    and    Vallejo. 

Owner — Sacramento  Board  of  Edu- 
catlcn.  Dr.  James  F.  Burach.  su- 
perintendent i)f  schooLs,  Adminis- 
tration Bldg..  1200  21st  Si...  Sacra- 
mento. Calif. 


Engineering  Section 


2/2i/47  32 

Contemplated— Engineer    To    Be 

Selected  Soon 
Incinerator  Cost   $875,000 

LOS  ANGELES  CO.,  Calif,  12-acrH 
site  near  intersection  of  Imperial 
Highway  and  Budlong  Ave. 
Owner — Los  Angeles  County  Board 
of  Supervisors,  R  E.  Shonerd, 
Chief  Mechanical  Engr.  501  Hall 
of  Records.  Los  Angeles,  Calif. 
500-tons  daily  capacity. 
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Bids  Rejected 

Water  Filtration    Plant 

MARTINEZ,  Calif.,  Contra  Costa  Co. 

Owner  —  Cltv  of  Martinez.  Leonard 
McClintick,  city  admin.;  Frank 
Sarles,  city  engineer;  Raymond  B. 
Johnson,  city  clerk.  City  Hall,  Mar- 
tinez, Calif. 

Consulting  Engineers — A.  Kempkey, 
Balboa  Bldg.,  San  Francisco.  Calif. 

Includes  low  -  pressui«  supply  pipe 
line  from  the  Terminal  Re8erv.)U- 
of  the  Contra  Costa  Canal  to  the 
proposed  water  treatment  work.«. 
a  clear  wj.ter  high-pressure  pijic 
line  delivering  to  the  existing  dis- 
tribution |ilpe  system  of  the  City 
of  Mariinez  at  3  locations;  a  com- 
plete treatment  plant,  having  ca- 
pacity of  6,000,000  gals  per  24  hr.s. 
Completion  of  work :  360  days. 
As  previously  reported,  Stolte,  Inc. 

8451   San  Leandro  St.,  Oakland,  Ca!., 

at  $610,379  subm.itted  the  low  b«d  Feb. 

11. 
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BRIDGES 
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Plans   Completed 

Bridge  Cost  $420,000 

TACOM/...  Wash..  Over  Hales  Pas- 
sage connecting  Fox  Island  and 
Warren. 

Owner — County  of  Pierce,  Board  of 
Commissioners.  R  F.  Gleason. 
Chairman  of  the  Board,  Court- 
house, Tacoma,  Wash. 

Structural  Engineer  —  Homer  M. 
Hadlcy.  Seabroard  Bldg.,  Seattle. 
Wnj"h. 

Box  girder  concrete  type  brklgo 
2640  ft    long  and  22  feel  wide. 


18.1»— RELIGIOUS  BLDGS. 

2/21/47  ^* 

Plans   Completed 

Church  Cost  $100,000 

REDONEO  BEACH.  Calif..  Los  An- 
geles Co.  Broadway  and  Sapphire 
Sts.  ,  , 

Owner  —  First  Church  of  Cnrtat 
SrlentL-its,  Redondo  Beach.  Calif. 

Architect— George  Morlan.  131  No. 
Benita  Ave..    Redondo    Beac^i,    Cal. 

Frame  and  stucco  1-story,  contain- 
ing auditorium  with  seating  ca- 
pacity of  500. 


2/21/47 
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Censtruetlon   Started  ^  .  « 

Church  Cost    $100,000 

WEST  LOS  ANGELES.  Calif..  Los 
Anpi'les  Co.  St.  Martin  of  Tours 
Pari.««h.    lltfSr.  Simset   Blvd. 

Owner— Roman   Catholic   ArchblHhop. 

Architect  —  Gr-o  Adams.  2439  Hy- 
perion  Ave.,   Los  Angeles.  Calif. 

Relnf.   brick. 

Contractor — Pozso  Constr,  Co..  2403 
Riverside  Dr.,   Los   Angeles.  Calif. 

2/21/47  *• 

Construction  Started  

Church  Cost  $80,000 

SAN  FRANCISCO.  Calif.  Northeast 
comer  Judah  St.  and  86th  Ave. 

Owner  -llth  Church  of  Christ,  Sci- 
entist, Alice  M.  McKune,  secretary- 
treasurer,  2037  Ir\'lng  St.,  San 
Francisco,  Calif. 

Architects- Bakewell  &  Welhe,  251 
Kearny  St.,  San  Francisco,  Calif. 

Concrete,  steel  reinforced  (100x120). 

Contractor  —  Swinerton  4  Walborg, 
225   Bush  St..  San   Francisco.  Calif. 

2/21/47  •  19 

Preliminary    Pla.ns    In    Progress 
Youth  Center  &  Chapel     Cost.  $40,000 
DANVILI.^,  Calif.,  Contra  Costa  Co. 
3>4-acre   site   on    El    Pintado   Road 
near  Diablo  Road. 
Owner— Danville  Community  Presby- 
terian   Church     A.    W.     Anderson, 
chairman  buHding   ■ommlttee;  Rev. 
Alan   L  Searles,  George  V.  Cooley. 
W.  E.  Stewart  and  Hazel  Welster, 
memben  building  committee,  Dan- 
ville, Calif 


Construction    To    Start    Immediately 

Residences  (60) 

LOS     ANGELES     CO.,     Calif.     214th 

and  Moneta  Sts..  between   Toirance 

and  Long  Beach 
Owner-Geo.    Stearn.s.    5137    Marvale 

Dr,  Los   Angele««,   Calif. 
Frame  ar.d  stucco  5-rooms  each. 
Contractor-Owner  Will   Build 

2/19/47  " 

rtuuniir  Will   Build 

Spartment.     (2)     Co.t     %20,00O    each 
HAN  FRANCISCO.  Calif.  N.  Taraval 
'    «e  A   57. C  E   4Srd    Ave. 
ofn^f^oorge  P.   Belcher    3330  San 
Bruno   Ave.,   San   Francisco,   Calif. 
Private    plans. 
Frame.    2-8torics 
Contractor— Owner   will    build. 

Working     Drawings     Neanng 

Completion  .     ^     .   .«iiftnn 

Residence     Approximate  Cott»1 5.000 
HAYWARD.  Calif..  Alameda  Count>. 
Owner -Tom    Stromgren.    c/o    archi- 
tect 
Architect   —   Anderson   &  Slmmonds, 

2800  Park   Blvd.   Oakland.   Calif. 
Stucco   and    frame,   six    nwms,   two- 
car   garage. 


31.32--WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 
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Plans  to   Be  Completed   by   March  15 

Sewage   Plants,  Etc.       Cost  $1,000,000 

BREMERTON,  Wash 

Owner  —  City  of  Bremerton.  City 
Clerk,  City  Hall.  Bremerton,  Wash. 

Consulting  Eng»n>?crH  —  James  W. 
Carey  and  Associates.  1917  1st 
Ave.,' Seattle,  Wash. 

Includes  2  treatment  plants  and  sev- 
eral pumping  stations,  approx.  4 
miles  of  sewer  line,  pressure  line 
crossing. 

2/18/47  S2 

Plans  in   Progress — Project    Included 
In    Bond    Election    in    Amount   of 
About  $200,000   Set   for   March   25 

Stw.ige   Disposal    Plant  Cost  $100,000 

ARDUCKLE,  Calif..  Colura  Cailf. 

v)wner-  Arbuckle  Public  Utility  Dis- 
trict 'Dr.  Clifford  E.  Johnson, 
ptesiJonl;  Di.  H.  SL  Powls,  J.  C. 
Homall,    directors),    Arbuckle.   Cal. 

EnRlncor  -  Clyde  C.  Kennedy,  604 
Mission    St.,    San    Francisco.    Calu". 

Includes  divporal  plant  and  sewage 
linos. 


2/21/47  •    ^3 

Plans    Completed — Owner    Taking 
Bids    From    Selected   Contractors — 
D\ie    Approx.    February    26 
CPA    Approval    Applied    For 

Bridge 

WALNUT  CREEK.  Calif..  Contra 
Costa  County.  Acrcss  San  Ramon. 
1.7  miles  south  of  Walnut  Creek. 

Owner  —  Robert  Montagne.  Walnut 
Creek,  Calif. 

Consulting  Engineer— Carl  S.  Rep- 
logle,  510  Boulevard  Way,  Pied- 
mont, Calif. 


Concrete     abutments,     wood     tlmbei 
floor,    90    feet    long. 
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Contract  Awarded 

Bridge  Cost    $147,146 

WHATCOM  CO.,  Wash.,  S.  S.  H.  No. 
1-B.    Welser    Lake. 

OY^ner— State  of  Washington  Depart- 
ment of  Highways,  Clarence  B 
Shaln,  director  of  Highways,  Olym- 
pla.  Wash. 

Plans  by  engineering  department  of 
owner. 

Welser  Lake  bridge,  relnf.  concrete 
pile  a;)d  flat  olab,  036  miles  long, 
and  approaches. 

Cot.tractor— Northwest  Constr.  Co., 
Seattle,   Wash. 

2nd    and     3rd     low    biciders    were: 
C      V.     Wilder     Co.,      BelUngham, 

Wash.,  $131,068. 

L     Dowell     Inc.,     Seattle,     Wa^., 

$171,823. 
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Contract  Awarded 

Bridge  Cost    $190,299.40 

PIERCE  CO.,  Wash.  State  Highway 

No.  5,  Muck  Creek  Hill  to  Junction 

S.  S.  H.  No.  5-J. 
Owner— .State    of    Washington    Dept. 

ol    Highways,    Clarence    B.    Shaiu. 

director     of     highways,     Olympia, 


O    •   •   •   ^^   •'  •   •   w 

Tomorrow? 

No— Not 
Quite! 


HOME  BVILDERS! 

INVESTIGATE 
THIS  PROPOSITION 

Largs,  level,  well-drained  building 
loh  (100'  X  125')  in  a  rapidly 
growirvg  area  in  Contra  Costs 
County.  Lots  immsdistely  sdjoin 
a  subdivision  whose  developers 
have  sold  everyone  of  their  con- 
structed homes  and  have  a  long 
waiting  list  of  enthusiastic  pros- 
pects. Cost  of  lot,  with  roads  and 
all  utilities  Installed  and  paid  for, 
$1,050.  In  blocks  of  10  lots.  Spe- 
cial terms  arranged  to  meet  each 
individual  case. 

F.  A.  MARSHALL 
REALTY  CO. 

1354   Main  St.,   Walaut  Crook 


Associated  Wood  Products  Co. 


'^H  Wood  We  *7w^" 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


NEED  A  PUMP? 

Coffoo. STANDARD 

li/g"_}M  CMC  DUAL  PRIME 
2"— 7M  &  lOM  CMC  DUAL  PRIME 
3"_15M  at  20M  CMC  DUAL  PRIME 
4"_30M  &  40M  CMC  DUAL  PRIME 
6"_90M  CMC  DUAL  PRIME 
3"_FD  3  Diaphragtn  Pumps 
4" — FD  4  Diaphragm  Pumps 

—  EXbr^ok  8845  — 

STANDARD     MACHINERY     CO. 

112  Mqrlifft  Str««t  •   Son  Francisco 
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COMPETITIVE  (?)BIDDIIIIS! 

Who  wants  to  continue  the  old  wasteful,  expensive  sy.stem 
of  competitive  bidding  which  requires  as  many  as  a  dozen 
competitors  each  to  take-off  his  own  quantities? 
Who  want.s  to  continue  the  old  impractical,  unfair  system 
of  competitive  (?)  bidding?  It  compels  skillful,  responsible 
contractors  to  waste  their  time  and  money  in  a  so-called 
competition  in  which  no  two  have  an  equal  chance;  since 
no  two  of  them  bid  on  the  same  quantities. 
Who  wants  to  continue  the  old  inequitable  system,  which 
permits  .some  incompetent  to  bid  on  his  own  incomplete 
take-off  or  errors  in  his  quantities,  and  thereby  submit  a 
low  bid  that  takes  the  business  away  from  competent,  .skill- 
ful bidders? 

Who  wants  to  continue  the  old  pernicious  practice  which 
handicaps  skill  and  responsibility,  and  favors  irresponsible 
bidding? 

The  answers  arc  obvious.  The  solution  is  adoption  by  all 
bidders  of  the  proposed  LeRoy  guaranteed  quantity  surveys. 

LeRoy  Service 

QUANTITY    SURVEYS 

165    JESSIE    STREET    •    SAN    FRANCISCO    5    •    SUTTER    8361 


DAILY 
PACIFIC  BUILDER 

(BaUbllataed  In  1890) 

Published  •'^•ry  morning,  axoopt 

Saturdays,   Sundays   and    Usgal 

Holidays  by 

F.  W.  Dodgs  Corporation 

466  Tsnth  8t.,  8an   Frsnclsoo  3 

Tslsphons  MArkst  7110 

O.  E.  MeOavran,  Manager  -  Editor 
J.  E.  Odgsrs,  Advertising  Manager 

Subscription  Rates: 

980M  per  year 
(Payable  In  Advance) 
Single  Copy  15  Cente 

Advertising  Rates  on  Request 

Printed  by 
Stark- Rath  Printing  ^^^ 

A  Publishing  Co. 

(E<ntered  as  Second  Class  Matter, 
July  28,  1907,  at  the  post  office  in 
San  Francisco,  Calif.,  under  the 
A«t  of  March  3,  1897.) 

Copyright  1948  by 
F.  W.  Dodge  Corporation 


(35)  1   vate   house   Little   Dry  Creek 
Outlet ; 

(36)  50,000  M  gals,  water  for  com- 
paction : 

(37)  3,500  bbls.  port,  cement  at  mix- 
ing plant; 

(38)  1,200  roller  houri  addnl.  rolling 
each  addnl.  eight  ft.  width 
tamping  roller. 
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Wash. 
Plans  by  engineering  department  of 

owner.' 
Relnf.  concrete  flat  slab  bridge  and 

4.j00  miles  grading  and  paving. 
Contracior — Harrison    Bros.,  Tacoma, 

Wash. 

Second  and  3rd   low   bidders  were . 

Peter     Klewk     Sons     Co.,     Seattle, 
Wash.,    1215,864 

Northwest      Constr.      Co.,      Seattle, 
WaalL.  _$227,H7. 
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Low  and  Only  Bidders — Bids  Taken 
Under  Advisement  Until  Applica- 
tion for  State  Money  Is  Approved 

Bridge  Repair  Cost,  $799/ 

YUBA  COUNTY,  Calif.  Over  Oregon 
Creek,  about  four  miles  south  of 
Camptonville. 

Owner  —  County  of  Yuba,  Adrlennc 
Conley,  county  clerk.  Hall  of  Rec- 
ords, Marysville,  Calif. 

T>lan9  by  owner. 

Includes  repair  of  existing  covered 
timber  truss  bridge  approx.  77  ft. 
long,  consisting  of  removing  the 
exl.sting  timber  .flooring  stnngera 
and  floor  beams  and  the  steel  truss 
roads  and  floor  beams  ana  ntw 
timber  stnngers  anu  flooring. 

Low  Bidder — C.  C.  Gildeisleeve,  Wil- 
lows, Calif.,  17997. 
Lord     &     Bishop,     Sacramento,     at 

18900  submitted   onlv    other   bid   Feb. 

17. 
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Low  and  Only  Bidders 

Earthwork  and  Structures;  Schedules 

1,  2  and  3;  Spec.  1570 
COLORADO  -BIG    THOMPSON 
PROJECT,  Colorado.  From  one  mile 
east  to  4^  miles  southwest  of  Elstes 
Park,  Colo. 
Owner — U.  S.  Bureau  of  Reclamation, 
Walker   R    Young,   chief   engineer. 
Customs    House,    Denver,    Colo. 
Plans  by  engineering  department  of 

owner. 
Includes  (1)  Estes  power  plant  and 
switchyard,  (2)  Marys  Lake  power 
plant  and  switchyard  and  (3)  Marys 
Lake  penstock  gate  structure,  pen- 
stock an  dsplllway;  Estes  penstock 
gate  structure  and  penstock. 
Bids  were  submitted  February  20 
as  follows: 

Peter  Klewlt  Sons  Co.  and  Morri- 
son-Knudsen  Co.,  Inc.,  Omaha,  Neb., 
(1)  $997,245;  (2)  $315,085;  (3)  $1,102.- 
378;  stipulates  will  accept  Schedules 
1  and  2  In  combination,  and  Sched- 
ules 1,  2  and  3  in  combination ;  will 
accept  Schedule  3  alone;  if  awarded 
Schedules  1,  2  and  3,  deduct  $238,000 
from   the  total. 

Wln.ston  Bros.  Co.  and  Al  Johnson 
Construction  Co.,  Minneapolis,  Minn., 
(1)  $1,079,082:  (2)  $326,931;  (3)  $1,014,- 
892;  stipulates  will  accept  the  award 
of  the  entire  work  covered  by  all 
three  schedules  only. 
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Federal  Funds  Allotted  in  Amount  of 
$1,000,000  for  Preparation  of  Dam- 
site — Initial  Bids  to  Be  Asked  Soon 
on  Access  Road,  Construction  Camp 
and  Water  Supply 

Pine   Flat   Project 

Total  Cost  $36,429,000 

KINGS  RIVER.  Ca^f.  Thirty  miles 
from  Fresno. 

Owner  —  Sacramento  District,  Corps 
of  Engineers,  War  Department,  Col. 
Lester  F.  Rhodes,  district  engineer, 
Wright  Bldg.,   Sacramento,   Calif. 

Plans  by  engineering  department  of 
owner. 

Concrete  dam  Impounding  1,000,000 
acre  feet  of  water. 


34~DAMS,  RESERVOIRS  & 
DREDGING 


District  Engineer— John  S.  Longwell. 
512— 16th  St.,  Oakland,  Calif. 

Includes  fumlahlng  equipment  and 
making  borings  as  required  m  San 
Francisco  Bay  clong  the  line  of 
the  future  outfall  sewer  from  near 
the  rnd  of  the  Key  Mole  In  Oak- 
land and  extending  6600  ft  .Into 
the  Bay  Borings  fthall  bo  made  at 
intervals  of  1000  ft.  and  shall  ex- 
tend about  100  ft.  below  the  bot- 
tom of  the  bay  for  the  purpose  of 
determining  the  clas.-tmcation  of 
the  foundutlor.  materials  along  the 
outfall  line  12  day  estimated  com- 
pletion time. 
Wage  scale  for  laborers  Is  a."»  fol- 

lowF :   mate  41.50  j.cr  hour,  deckhand 

$1.30,   boatman   $1.^4  per  hour. 

Specifications    ubtalable    from    the 

abov6   office. 
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Owner   Taking    Bids — Due    March    17, 

8  P.  M. — Culvert;  Resolution  46-2/A 
SAN   MATEO.  Calif.,  San   Mateo  Co. 

Crossing   of   Lauiel   Creek    by   Ha- 
cienda Street. 
Owner-  Cltv   oi    San    Mateo,    Wm.    J. 

O'Farreli,"  City  Clck.  Citv  Hall,  Saii 

Mateo,   Calif. 
City    Engineer^ — Arthur    B.    Sullivan. 

City    Hall,    San    Mateo,    Calif. 
Concrete  box  culvort  witli   sidewalU 

Speciflcatlcns   obtainable   from    the 
office  of  the  city  engineer. 
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Contract  Awarded 

Outfall   Swer;    Units  2  and   3 

Cost  $46,632.50 
LODI,    Calif.,    San    Joaquin    County. 
Between    present    sewage    disposal 
plant  on  Kettleman  Lane  and  West- 
em  Pacific  tracks. 
Owner — City    of    Lodl,    John  BlaJiely, 

city  clerk.  City  Hall,  Lodl,  Calif. 
City  Engineer— Clinton  Hennlng,  City 

Hall,  Lodl,  Calif. 
Includes    laying    30-in.    pipe    over  3.7 

miles. 
Contractor — Warren    A.   Webster,   906 
S.  Lee  St.,  Lodl,  Calif. 
Other  bids  February  19  were: 
Stockton    Construction    Co.,    Stock- 
ton, $69,948. 
A.  E.  Downer,  Stockton.  $73,800. 
R.  Goold  &  Son,  Stockton,  $86,863.80. 
Erlckson-Phllllps  &  Welsberg,  Oak- 
land. $132,895. 
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Owner  Taking    Bids — Due    March    11, 
2   P.    M.    (Time    Extended    from 
March  4) — Revised    Unit  Quantities 

Big    Dry    Creek    Reservoir    and 
Outlets,     Spec.    '241 

Near  CLOVIS,   Calif..   Fresno   Co. 

Owner    —     U.     S.     Engineer     Office. 
Wright    Bldg.,    Sacramento,    Calif. 

Plans  by  engineering  department  of 
owner. 

Earthfjll    levee  dam. 
Revised   quantities  are: 

(1)  1  lump  sum  diversion  and  care 
of  water  during  const.; 

(2)  1  lump  sum  clear  and  grubb; 
(3»  80,000  cu.  yds.  stripping; 

(4)  deleted; 
^  (&)  500,000  cu.   yds.   common    excav. 
unclassified ; 

(6)  15,000    ou.    yds.    struct,     excav., 
unclassified; 

(7)  1,560,000  cu.  yds.  borrow  excav., 
unclassified ; 

(8>  1,000  cu.   yds.   blasting; 

49)  1.35C,000    cu.    yds.    embanknient . 

(10)  1200  roiler  hrs.  addnl.  rolling, 
one  tractor  with  one  elgtit  ft 
width    tamping    roller; 

(11)  6.000   cu.    yds.    compacted    back- 

(12)  1,(MK>  cu  yds.  uncompacted  back- 

(13)  1400    cu.    yds.    struct,    cone, 
114)  700    cu.    yds.    paving    cone; 
«15)  160    cu.    vds.    mUc.    cone; 
(16>  270,000  lbs.  steel  relaf.; 

.17)  850  lln.  It.  metal  water  s.op:; 
(18)  1.200     sq.     ft.     expansion     Joint 

titter;  ^,      .    . 

(10)  2.600  cu.  yds.  gravel  blanket; 

(20)  160  sq.  lock  paving; 

(21)  160  cu.  yds.  grouting; 

(22)  2.000  cu.  yds.  riprap; 

(23)  1.800    cu.    yds.    quarry    rock    or 
cobbles ; 

(24)  110   lln.   ft.    tile    dram; 

(25)  6.300    cu.    yds.     road     surlaclng. 
graded  agg. ; 

(26)  60  000     lbs.     install     equip,     fur- 
nished by  the  United  Slates ; 

(27)  1   lump  sum  elec.   systems; 

(28)  10.000   lbs.   struct,    steel; 

(29)  10.000  lbs.  misc.  metal  work; 

(30)  124    lln.    ft.    precast    cone     plpf. 
48  Inch;  _     ^ 

(31)  50   lln.   ft.   CMP  EY   Inch. 

(32)  1   lump  ;ium.   recorder  bouse; 

(33)  175  lln.  ft.  staff  gages; 

(34)  1    gate    house    Big    Dry    Creek 
Outlet; 


AIR   TAXI 

All  New  Airplanes 
ANY  TIME 
ANY  AIRPORT 

Home  field  20  minutes 
from  downtown  S.  F. 

S.  F.  BAY  AIRPORT 

1  Mile  East  of  San  Rafael  on 

San  Quentin  Road 

Phone  San  Rafael  4748 
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Contemplated 

Dam 

MARIN   CO.,   C^llf 

Owner— Marin  Municipal  Water  Dis- 
trict, James  S.  Peters.  Chief  Engi- 
neer Sc  General  Manager,  B.  J. 
Brusatorl,  Secretar\-,  874  4th  St., 
San  Rafael,  Calif. 

Plans  by  owner. 

New  dam  to  have  impounding  ca- 
pacity of  at  least  1,000,000  gallons 

2/21/47  34 

Owner   Taking    Bids— Due    March    17, 

2  P.  M. 
Flood   Control   Channel 
LOS   ANGELES,   Calif.,   Los    Angeles 
Co.   Wilbur  Cr^ek  between   Devon- 
shire    St.     and     th";     Los     Angeles 
Flood  Control  District  debris  basin 
located  at  a  point  700  feet  down- 
stream  from   Nordhoff   St. 
Owner — Dept.     of     Agriculture,     Soil 
ConservHtlon   Service,   2033  4th   St., 
(4th   and   Hubbard,   San    Fernando. 
Calif. 
Flans  bv  owner. 

Specifications  obtainable  from  the 
atove  office  upon  deposit  of  $10,  re- 
fundable 


Work   involves: 

(1)  3000  c.y.  trench  excav.  for  steel 
pipe: 

(2)  35   c.y.   do   Tor   12-lu.    cast   Iron 
pipe; 

(3)  SO  c.y.  excav.  outside  of  trench; 

(4)  3660  If.  Install  30-in.  steel  pipe; 

(5)  8C  I.f.  Install  12-in.  do; 

(6)  160  If.  cutting  of  steel  pipe; 

(7)  1300  If.  welding  of  steel  pipe; 

(8)  160  ea.  placing  lining  and  coal- 
ing at  joints; 

(9)  29  ay.  concrete  in   anchors; 
(10)  1200  lbs.   famish   and   place    re- 
inforcing steel   ; 

(11  >  6  each  install  manholes  on  pipe 
(12;  4  each   install  air  and   vacuum 
relief  valves; 

(13)  2  each  Install  24-ln.  gate  valves 

(14)  10    each    Install    Dresser    coup- 
lings ; 

(15)  1    each    Install    16-in.    regulator 
assembly ; 

(16)  760  s.y.   repair   concrete   pave.; 

(17)  800  s.y.  repair  oil  macadam  do; 

(18)  2  each   Install   6-ln.   blowoffs; 

(19)  90   If.   install   24-ln.   steel    pipe. 
Specifications   obtainable  from   the 

ubove  office. 


etc.,  as  follows: 

QUO.  43841.  REQ.  23067: 

5,000  gallons  stove  oil  delivered  to 
the  Alturas   and   Cedar  Pass   Main- 
tenance Stations. 
QUO    43856,    HEQ.    88049: 

2,000   gals.    Diesel   engine   fuel    oil, 
delivered  Ludlow,  CaJif. 


42 
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Owner   Taking    Bids— Due    March   S, 

5:30  P.  M. 
Water  Mam   (Install);   Spec  LS-3tO 
RICHMOND,  Calif..  Contra  Costa  Co. 

Twenty-third  Street. 
Ov\ner^-Ea8t    Bay    Municipal    Utility 

District,    Room    406,    512— 16th    St, 

Oakland,  Calif. 
Dl.'«trlct  Engineer— John  S.  Longwell, 

512     i6th  St.,  Oakland,  Calif. 
SO- inch  welded  steel  water  main. 

Specifications  obtainable  from  the 
iibove   office 


2/21/47 

Sand  and  Gravel 

Low  and  Only  Bidder 

OAKLAND,  Calif.,  Alameda  Co.— 
Pacific  Coast  Aggregates.  Inc.,  400 
Alabama  St..  San  Francisco,  sub- 
mitted an  Informal  bid  February  19 
of  $1  per  ton  on  Items  1-6,  Fair  Oaks 
plant;  $1.10  pe*  ton  Items  1-6.  Pratt 
plant;  $.76  per  ton  Items  1-6,  Lapis 
plant;  net.  carload  lots  not  less  than 
60  tons  per  car,  to  the  East  Bay 
Municipal  Utility  District,  Room  312. 
512  16th  St.,  Oakland,  Calif.,  under 
Pro.  1818  for  furnishing  approximate- 
ly 3790  tons  of  gravel  and  sand  for 
filters,  f.o.b.  Moraga  (Orinda  filter 
plant  extension)  as  follows: 

(1)  140  tons  gravel,  l^-ln.  to  2%-in.: 

(2)  140  tons  gravel,  1-in.  to  IH-ln. ; 
(S)  190    tons    gravel,    %-ln.    to    1-ln.; 

(4)  190  tons  gravel,    H-ln.   to   %-™-; 

(5)  275  tons  gravel,  ^-In.  to  H*™'' 
(6>  280  tons  gravel,  %-ln.  to  H-tn, ; 
(71  276  tons  coarse  filter  sand; 

(8)  2300  tons  fine  filter  sand. 


LIGHTING 


(Continued  on  Page  9) 


40—       STREETS  AND 
HIGHWAYS 


Supplies,  Equipment 

Sub-Contract 

Information 
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Misc.  Supplies  A  Materials  42 

Machinery  and  Equipment  43 

I  Sub-Contract    Information    4* 


Architectural 

Theatrical 


Photographic 
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Preliminary   Plans  In   Progress 
Reservoir  Cost  $200,000 

PALERMO,  Calif..,  Butte  Co.,  Wyan- 
dotte  Creek. 
Owner  —  Orovllle-Wyandotte     Irriga- 
tion District,  Horace  Marlow,  Sec- 
retary,  Box  308.   Oroville,  Calif. 
Engineer— S.    J.    Norris,    City    Hall, 

Oroville.   Calif. 
8000 -acre -foot  reservoir. 


39_SEWERS 
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Owner  Taking    Bids— Due    March   5, 

5:30  P.   M.— 
Test  Borings;   Spec.  1823 
SAN  FRANCISCO  BAY. 
Ov^n'»r— East    Bay    Municipal    Utility 

District.    Room    312.    512— 16th    St 

Oakland,  Calif. 


■I 
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Low    Bidder 

Grading  and  Surfacing      Cost  $763,297 
LOS  ANGELES  COUNTY,  Calif.  Be- 
tween   Palomas  Creek   and    Violin 

Saddle. 
Owner— State  of   California,   Division 

of   Highways,    Public   W^rks   Bldg 

Sacramento,  Calif. 
State   Highway   Engineer — G>s/r.  Mc 

Coy,    Public    Works    Bldg.,    s»cra 

mento,  Calif. 
About  2.6  miles   (net  length)   grading 

and    surfacing    with     plant     mixed 

surfacing    on    untreated    rock  base. 

Bids  opened  in  the  State  Bldg.,  Los 
Angeles,   Calif. 
Low    Bidder— Clyde    W.    Wood,    Box 

620,  North   Hollywood,  Calif,  $763, 

297. 


42— MISC. 

MATERIALS 


fOR  MODERN  STORE  DESIGN  .  .  . 

•  RacatsadI  !•■■  aalH 

•  LoHvrad  dewallfMt 

•  Adiastobla  •ya-boll  tpotliqhts 

•  Pla-kala  dewMN«liti 

•  Sharp-framla«  maral  preiacters 

•  Adiuttobia  leavra  •potllghts 

Manafacfarad  locally— Immadlata 
Dalivary 

«..««....»      -.M.*      ASSOCIATIO  LIGHTING  SIRVICE 
SUPPLIES    AND   411  tryoat  St.  Saa  Praaeisce 
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Stove  Oil.  Etc  < 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  Feb.  26,  bids  will  be  re- 
ceived by  the  Stale  Purchasing  Ag- 
ent, Sacramento,  Calif.,  for  stove  oil. 


111!  I  riiiiiyni^lilfy*""*""''* 


IXbraab  474« 
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Owner  Taking    Bids — Oue    March    17, 

8  P.  M.— Paving 
SAN   MAfEO,   Calif.,   San   Mateo  Co. 

Ctntral  Park. 
Owner    Cltv   of   San    Mateo.    Wm.    J. 

O'Farreli,  City  Clek,  City  Hall,  San 

Mateo,   Calif. 
City    Engineer— Arthur    B.    Sulllv\n. 

City   Hall.    San    Mateo,   Calif. 
F'aving  roadways. 

Spoof irations   obtainable   from    the 
office  of  the  city  engmccr. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 
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Owner   Taking    Bids — Due    Feb.    26, 

5:30  P.   M.    (Time   Extended   from 

Feb.    19)— W».ter    Main     (Install) 

Spec.   No.   LS-378 
RICHMOND,  Cailf   Contra  Costa  Co. 

S.  23rd  St.,  Pullman  Ave.  and  21  st 

Street. 
Owner— Fast    Bay    Municipal    Utility 

District,  Room  406.  312  16th  Street, 

Oakland.   Calif. 
District  Kngineer— John   S.   I»ngwen 

612    !6th    St.,    Oakland.   Calif. 
Install   approx.    36')0   If.    SO-ln.    weld- 
ed st«-el  water  main.  £0  i.f.  24-ln 

water  main   and  80  I.f.   12-ln.   cast 

iron    pipe    and    valves    and    appur- 
tenances. 


GLASS  aid  QLAZIKS 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

4 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIawarr  7i\i 


LINE-TITE  [LT  TOO] 

PROTECTIVE  PLASTIC  COATING 

Non  •  Corrosive,  Resists  Acids.  Alkali  and  Self  Solutions 
Applied  Simitar  to  Paint 


GUNN    CARLE   &   CO. 


20    Potrrro    Avo 


UNdcrhill    54R0 


San    Francisco 


YOB  6ET  EXTRA  PROFITS 

from 
American  MutuaTs 

All  American  Plan 

Here's  a  simple  way  to  get  three  important  extra's  .  .  . 
Complete  Insurance  Protection  .  .  .  Protection  At  Its 
Best  .  .  .  and  Savings  Through  Lower  Co'ts.  American 
Mutual's  All  American  Plan  for  Contractors  shows  you 
quickly  and  simply  how  you  may  get  these  three  extra  s 
for  your  next  contract: 

Complete  Protection — American  Mutual  writes  prac- 
tically every  type  of  insurance  coverage  for  all  types  of 
construction  projects.  All  forms  are  modern,  and  com- 
prehensive to  give  maximum  protection. 
Protection  At  Its  Best— Every  American  Mutual  policy 
is ,  backed  by  complete  service  to  assure  maximum 
value  to  you  for  the  insurance  dollars  you  spend. 
Savings  Through  Lower  Cost — Since  1887,  American 
Mutual  has  returned  207o  or  more  to  policyholder 
more  than  $100,000,000  In  dividends. 


AMERICAN  MUTUAL 
Liability  Insurance  Company 


liii  ComBMrrial  KxchanR*  BI4g. 

416  W«K  Sth  Strttt 

L««  An««l*t  14,  Calif. 

T*l.  -  TRinky  9118 


«0I  Fif*  Bldg. 

1  Dmrnm  S(r*«t 

S«a  Franciaco  1 1,  Calif. 

Tal.  •  GArCald  f«97 


'I 


I 
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43— MACHINERY  AND 
EQUIPMENT 

2/21/47  •  43 

Qates  and  Hoists 
Lo>w  and  Only  Bidders 

COLUMBIA  BASIN'  PROJ— Fol- 
lowing submitted  bids  Feb.  18  to  the 
Bureau  of  Reclamation,  Denver.  Col., 
under  Spoc.  1M7  for  furnishing  and 
delivering  fob  cars  at  che  shipping 
point  or  fob  cars  at  Pasco,  Wash., 
two  4-ft.  0-in.  by  5-ft.  0-ln.  emer- 
gency gates  with  two  4  to  1  geared 
gate  hoists  comprising  only  parts 
Nos.  1  to  £2.  inclusive,  for  Pasco 
Pumping  Plant.  Columbia  Basin 
Project.  Wo.sh.  The  pates  and  hoi6t« 
will  btj  Installed  by  the  Government: 
Isaacson  Iron  W'ks.  Seattle.  Wash.. 
16250.  fob  Seattle;  ship  150  days; 
970C  lbs.;  terms  net.  No  equalization 
offered. 

Joshua   Hendy    Lron   Works,    Sun- 
ryvale,  Calif.,  $8421;   fob  Sunnyvale; 
ship   150  days;    9300    ibs. ;    terms    1% 
_  30  -lays.    Ni>  equalization  offered. 
Filer    &    .^to'.veW    Co.,    Milwaukee, 
Wis.,  {S947,  fob  Milwaukee,  ship  160 
-    days;  C800  Ih.-^. ;  terms  net.   No  equal- 
ization  offered. 
Telegraphif    Lid    submitted    by    the 
'   Willamette    Iron    &    Steel    Co.,    Port- 
land,   Ore..    $6518.95;    fob    F'ortlanrt; 
ship  150  days;  9200  lbs.;   terms  net. 

2/21/47  •  43 

Gate  Valves — Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
TTntil  Maich  5.  5:30  P.  M.,  bids  will 
be  rficelved  by  the  Eact  Bay  Mu- 
nicipal Utility  District.  Room  312, 
512  16th  St.,  Oakland.  Calif.,  for  fur- 
nishing; gate  valves  as  follows: 
il)  20  each  gat©  valves.  10-in.  diam  , 

huh  end  for  cast  iron  pipe; 
(2)  50  each  12-lnch  dlam.  do. 

Specif Icat'ons   obtainable  from    the 
t  bove  office. 


lenci,^    St.    o>vner,    I    Curello,    900 

DWELLING,  t -story  frame.  13700. 
S  Miirray  54  B  Mission;  owner.  B 
D  Scully,  22  Murray  St:  contrac- 
tor, Alemany  Constr  Co,  6236  Mis- 

ALTER*' ticket  office.  130.000;  400 
Post  St:  owner.  United  Air  Ldnes. 
South  San  Francisco;  contractor, 
Carrlco  &  Gautler,  366  Ocean  Ave. 

ALTER  stores.  fl800;  1301  Mission; 
owner,  Herbst  Bros.  1526  Mission; 
contractor,  O  P  W  Jensen  &  Sonb, 
IfiC,  320  Market  St 

BUILDING  PERMITS 

Granted 


er.  Anderson  Post  Control  Service. 

DWELLING.  16000;  Lot  11.  Tract 
348,  Sunset  Ave;  owner  and  build- 
er, F  O  Davis,  81  Pala  Ave,  San 
Jose. 

ALTERATIONS,    $3500;    Los    Gatos- 

Saratoga  Rd.  Route  1,  Box  480,  Los 
Gatos;  owner,  Emllio  Velo,  prem; 
builder,  A  Bargaeho. 

CABINET  SHOP,  $4000;  Martin  St 
off  Santa  Clara-Alvlso  Rd,  Santa 
Clara;  owner  and  builder,  Marshall 
A  Wlnnlfred.  626  Liberty  St.  Santa 
Clara. 


SAN    FRANCISCO 


TEBRUARY  20,  1947 


43 


2/21/47 
Centrifugal   Pump 
Low  and  Only  Bidders 

OAKLAND,  Calif..  Alameda  Co.— 
Ingersoll-Rand  Co.,  350  Brannan  St., 
San  FrancLsco,  Calif.,  at  $1686  plus 
freight,  total  $1869,  submitted  low  bid 
February  19  to  the  East  Bay  Mu- 
nicipal Utility  District,  Room  312, 
612  16th  St.,  Oakland,  Calif.,  under 
Pro.   1819  for  one  centrifugal  pump. 

Other  bids  were: 

Allis-Chalmers  Co.,  $1906. 

Worthlngton  Pump  &  Machinery 
Corp..  $1959. 

DLaval  Steam  Turbine  Co.,  $2177. 
.     United  Iron  Works,  $2230. 


REPAIR  floor,  etc.  $760;  332-330 
Church  St:  owner,  Robt  A  Thomp- 
son, 919  Sutter  St. 

INSTALL  new  partitions.  $1000;  291 
Geary;  owner.  Bernard  Diamond. 
1944  Union  St;  contractor,  Clyde 
Constr    Co. 

BLDGS.  2-story  frame.  $10,000;  N 
San  Felipe  Ave  314.6  E  San  Ja- 
cinto ;  owner.  E  R  Rouda,  690  Mar- 
ket S:treet;  contractor.  Herbert  A 
•Srooker  &  Co;  architect.  Vincent 
Buckley. 

INSTALL  3lect  sign.  $700;  SE  Cor 
11th  and  Mission;  owner.  Goodyear 
Tire  &  Rubber  Co,  prem;  contrac- 
tf  r.  Elec  Profl  Corp. 

GARAGE.  $1000;  3271  21st  St;  owner, 
Mrs  E  Miller.  3271  21st  St. 

MEZZANINE  floor,  $900;  2360  3rrt 
St;  owner,  Pellegrlnni  Bros,  prem; 
contractr.  Peter  D  Scatena. 

DWEI.LINGS,  two  2-3tory  fr,  $11.- 
300  each;  W  Pueblo  75  and  100  S 
Velasco;  owner  and  builder,  Ing- 
var  Baldwlnson,  801  Randolph  St. 

REPAIR  damage  to  bldg,  $2000;  15ol 
Rth  Ave;  owner,  E  W  Harris,  1531 
8th  Ave. 

ALTER  and  repair  store,  $1250,  No  4 
29th  St ;  ownf  r.  Mary  A  Cody,  1524 
Biirlincame  Ave,  Burlingame,  con- 
tractor. J  A  S  Constr  Co. 


DALY   CITY 


^T5rE  and  OFFICE  BUILDING  (1- 
story,  frame,  for  plumbing  sup- 
plies), $3000;  Lot  7.  Block  30.  Vista 
Grande  Tract  No  1;  owner  and 
builder.  Frank  GigU,  683  Mission  St. 


HILLSBOROUGH 


ALTER  RESIDENCE,  $8000;  660 
Hayne  Rd;  owner,  J  W  Sherwood 
Jr,  premises ;  bulld«r,  Oscar  L  Cav- 
anaugh,  432  Occidental  Ave,  San 
Mateo. „ 

ALTER  and  REPAIR  RESIDENCE, 
$10,800;  190  Bridge  Rd;  owner  and 
builder,  G  McDonald,  premises. 

SAN  CARLOS 


DWELLING,  $11,000;  100  Chestnut; 
owner  and  builder,  Herman  Chris- 
tensen,  1399  21st  Ave,  San  Fran- 
cisco. .       ^„„ 

DWELLINGS  (2).  $9000  each;  1371 
and  1361  Hull  Dr;  owner  and  build- 
er. Herman  Christensen.  1399  2l8t 
Ave.  San  Francisco. 

ADDITION,  $1000;  883  Cedar;  owner 
and    builder,  G  R  Miller,   premises. 

DWELLING.  $9000;  245  Pearl;  owner 
and  builder.  George  R  Kimball. 

BUILDING  (type  G.  steel).  $3000; 
1007  Bransten  Rd ;  owner  and  build- 
er.  Bernard   Boyd. 

DWELLING.  $9000;  1124  Cedar;  own- 
er and  builder.  William  J   Morey. 

ADD  TO  GARAGE.  $700;  113  Bay 
Tree  Rd ;  owner  and  builder,  G  O 
Laughlln,  premises. 

DWELLING,  $8000;  1924  Greenwood; 
owner  and  builder,  R  L  Russell. 


DWELJ.iING  (4-rcom).  $2000;  Ptn 
Lot  13.  Canrichael  Colony;  owner 
and  builder.  Ralph  C  Sturgeon,  Rtc 
5.    Box    7205.  ^^ 

DWELLING  (3-room).  $2000;  l-oi 
6  Blk  15,  Fair  Oaks;  owner  aJid 
builder.   Do  Witt  Rice,   Fair  Oaks. 

DWELLING  (4-room),  $4000;  Ftn 
Tract  46.  Norwood  Acres;  owner 
and  builder.  R  G  RatUff.  1013  16th 

St 

DWELLING  (6- room).  $4500;  Lot 
1  PIk  M  North  Sacramento,  No 
4-  owners.  Marie  and  Clay  Perry ; 
builder.  Wm  Farbs.  2633  17th  St. 

DWELLING  (5-room).  53500.  S  100 
ft  W%  Blk  4.  Fair  Oaks;  owner 
and  builder.  DeWitt  Rice.  Box 
164,   Fair  Oaks.  ^ 

ADDITION      (4-room),     $1«I>.  Jf 
two  8  NR-6-E;  owner  and„ Guilder 
iames   O  Tedder.   Rte   2    Box   2^05 

DWELLING  (5-roon').  $3000,  i-in 
Lot  68,  Camella  Park;  owner  and 
builder.    Troy    and    Maxine    Rose, 

ST^ORe'*BLDG,  $3000:  SW>4  Sec  36. 
Twr  8;  owner  V  I  Qulaot.  Box  110. 

DWELLING  (6-room).  «2000;  Lot  23. 
Bell  Arder  No  1 ;  owner  and  build- 
er.   Hazel    Burt.    4011    Sacramento 

DWELLING  (5-room),  $5000;  S%  Sec 
14  Two  10;  owner  and  builder, 
Mellvllle  R  Driver,  Rte  2,  Box  2128. 

mJcHINSRY  BLDG..  $15,0DO;  Lot  22 
Soc  35,  Tv/p  S.  Florin;  owner  and 
builder,  Pine  Veneer  Cover  Co,  Box 
1121 

REMODEL.  $1000;  Tracts  209-210  Del 
Paso  Park  View  No  2;  owner  and 
builder,  Carl  Claiborne.  Rte  7.  Box 
5374    . 


DWELLING     (5-room).     $8500;     2851 

"^SSsta  Rd;  owner.  Newell  Partch^ 
premises;  builder,  Fred  C  /« 
Glventhner,  147  San  Carlos  Ave,  El 
Cerrito. 

GARAGE.  $3900;  IMS-"  Delaware ; 
owner  and  builder.  Martha  E  Da- 
vis   1610  Delaware. 

GARAGE.  $600;  3011  Telegraph  Ave; 
owner    and    builder,   H    M    Smith. 

MAcSInE  shop,  $10,000;  631  Ca- 
mella; owner  and  builder.  (5eo  A 
Plummer.  1330  2nd  St. 

GARAGE,  $1200;  2122  6th  St ;  owner 
and  builder.  C  C  Henry,  ^2  6th  St. 

ALTERATIONS,  $1850;  3066  Hllle- 
gass;  owner.  W  R  Van  Bokkelen. 
?(«a  Hillecass;  builder.  Van  BoK- 
kelen-Cole^Co.  955  22nd  St.  Oakland. 

ALTERATIONS,  $750;  2321  Webster; 
ovvner  an  dbullder.  M  T  Burkett- 
Roblns,    premises. 

ALTERATIONS,  $2500;  2401  Dowling 
Sf  owner;  Taconetti  &  Pavone, 
premises;  builder.  F  A  Younger. 
2334  38th  Ave.  Oa^^l^nd. 

DWELLING     (5-room),     ^^^r^  ir^.r 
King;  owner,  H  Carson.  1511C  FaJr- 
view;  builder.  Waldo  E  Bethel.  1338 
67th  St. 

Completion  Notices 


SANTA   CLARA   COUNTY 
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SUB-CONTRACT 
INFORMATION 


FRESNO 


MARIN    COUNTY. 


SAN    MATEO 


Recoided  Accepted 

Feb  17.  1347— NOV ATO  Ranch.  No- 
vato.  Charles  B  and  Ethel  Jan-. 
.son  to  T  E  Holstlcn  Feb  13.  1947 
Feb  18,  1947— MILL  VALLEY.  Ma- 
rin Capital  Co  to  Gojieen  Constr 
Company  February  17,  194. 


SAN   MATEO  COUNTY 


44 


2/2  V47  * 

Movable    Partitions,    Etc 
Low   and   Onljf   Bidders 

SAN  FRAItCISCO.  Calif.  —  ^Nick 
Hemminga.  «2T  — 2«th  Avenue.  San 
Francl.«-co,  Calif,  at  $645  submitted 
low  bid  to  Federal  Works  Agency. 
Public  Bulldlng.s  Administration.  Of- 
fice cf  the  Dl.strict  Engineer.  838 
U.  S.  Apnraiser's  Bldg..  San  Fran- 
cisco. Cailf..  for  movable  partition 
changes,  etc..  at  47  Kearny  St..  San 
Francisco,    Calif. 

Othn    bidder.'   Febniary   19  were: 

Fred  J.  Earlv,  Jr..  San  Francisco, 
Calif..  $729.C0. 

C.  E.  Walte,  San  Francisco,  Calif., 
$847.00.. 


44 


2/21/47  • 

Fluorescent  Lighting   Fixtures 
Low  and  Only   Bidders 

S.\N  FRANCISCO.  Calif.— Malm  & 
Welter.  622  Larkln  St..  San  Francisco 
o.alif..  at  S169  submitted  low  bid  to 
the  FedrrF.l  Works  Agency.  Public 
Buildings  Administration.  Office  of 
the  District  Engineer.  838  U.  S.  Ap- 
praiser's Bldg..  San  Francisco.  Cal.. 
for  fumlr-hlng  and  Installing  fluores- 
cent lighting  fixtures  in  Room  15-19, 
Federal  Offic"  Bldg..  San   Francl.sro. 

Other  bidder.^   February    19  were: 

Severln    Electric    Co.,    San     Fran- 
cisco. Calir.  $485.78. 

Beacon  Electric  Co..  San  Francisco 
Calif..  $525. 

Edward  W    Scott  Electric  Co..  San 
Francisco.  Calif..  $579 

Cimino    Electric     Co..     San     Fran- 
cisco.   Calif..   $7?5 

W.  F    O'Kecf,   San:  Francisco,  Cal., 
f819.       -  "^ 


(Continued   on    Page   9> 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


ALTER   and    ADD,   $6000;    Ben  venue 
and  Lerlda,  Los  Altos;  owner  and 
builder,  H  G  Wilson,  Route  1,  Box 
1078,   Los   Altos. 
ADDITION,    $1000;    Grant     Rd.     Mt 
View ;  owner  and  builder.  P  Kuhnle, 
Box  296,  Grant  Rd,  Mt  View. 
DWELLING,     $7200;     Lot     38,     VllUi 
Way,    Villa    Serena    Tract;    owner 
I     and    builder.  T  W   Lange,  679   Coe 
'      Ave,  San  Jose. 
DWELLINGS    (29),   7    at   $7000,   8  at 
$7500,  14  at  $7600;   Lots  230,  233  to 
239.  Inclusive:  296  to  299,  inclusive; 
300,  301.   302  Patton   Ave;    Lots  326 
to  337.  Inclusive;  Lots  348,  347  Mc- 
Arthur    Ave;    owner    and    builder, 
Richmond-Lowell.    P    O    Box    401. 
Santa  Clara. 
SHOP.    $2000;    Box   564.    N    Mathilda. 
Sunnyvale;    owner  and    builder,   B 
R  Peeler,  premises. 
OFFICE    (real    estate).   $15(K);    Main 
St.   Los   Altos;   owner  and   builder. 
H  Peters.  P  O  Box  416.  Los  Altos. 
DWELLING.    $2000;     Pacheco    Pass. 
Gllroy:    owner    and    builder,    L   O 
Burkett.  Box  352,  Route  1,  Gllroy. 
DWELLING,    $2000;    Wedgewood    St, 
Campbell;    owner    and    builder,    W 
Brown.  Route  1,  Box  761,  Los  Gatos. 
DWELLING,  $6000;  4th  and  Cheney, 
Agnew ;  owner  and  builder,  J  Corey, 
315  N  11th  St,  San  Jose. 
DWELLING.    $6000;     Lot    40.    Rose- 
wood Ave;  owner  and  builder,  O  A 
Hauch  &  Son.  1025  Lourie  Ave,  San 
Jose. 
DWELLING.     $2600;    Mayvlew     and 
Grove.  Palo  Alto;  owner  and  build- 
er, Wm  Lonclenl.  627  Wlnslow,  Red- 
wood City. 
ADDITION.  $2000;  Pala  and  Avenue 
A :  owner.  P  Freeland ;  builder.  J  L 
Fletcher.  446  Magellen.  San  Jose. 
ADDITION.      $1500;     Crockett     Ave, 
Campbell ;  owner  and  builder.  Ben- 
nle  Puckett.  Rte  2.  Box  682.  Camp- 
bell. ♦  .     .__« 
GARAGE    and    STOREROOM.    $760: 
124     Sunnvslde,     Campbell;     owner 
and  builder.  Henrietta  Smith,  prem. 
DWELLING,     $7500;      Sunset     Ave; 
owner    and    builder.    C    L   Duggins. 
l.V)l  Pomona.  San  Jose. 
DWELLING.     $12,000;     Lot    13.     NW 
comer  Loma  Alta  and  Grove;  own- 
er and   builder,   Josephln   Swindler, 
l^ma  Alta  and  Grove.   Los  Gatos. 
SHED   (storage).  $1000;  882  Race  St, 
San  Jose;  owner  and  bUllder,  Oar- 
den  City  Lumber  Co.  premises. 
DWELLING.   $10,000;   El  Monte  and 
Jay  St.  Mt  View;  owner  and  build- 
er, O  C  Botts.   506  Bailey   Ave,  Mt 

View.  

PLANT  (dry  cleaning).  $1800;  P»™ 
and  Morrison,  San  Jose ;  owner  and 
builder.  Mission  Cleaners,  948  Park 
Ave.  Ran  Jose. 
ALTERATIONS,  $1400;  32  Glen  Eyrie. 
Willow  Glen ;  owner,  Mr  Swanson, 
1010  The  Alameda.  San  Jose;  buUd- 


DEWELLING   and   GARAGE.   $8500; 
2359  Lotus;  owner.  J  Drelth;  build- 
er. H  E  Pries. 
DWELLINGS     and    GARAGES     (2). 
$7000  each;  1634  and  1644  Tellman; 
owner  and  builder,  Ochs  Construc- 
tion Co.  .„,v«^ 
DWELLING    and     GARAGE,     $8000; 
1664    Tellman;    owner   and    builder, 
Ochs  Construction  Co. 
DWELLINGS    and    GARAGES    (10). 
$6000   each;    1534.   1644.   1554   N   4th 
St;   1522.   1632.  1642.  1582,  1545,  1566. 
1665   N    5th    St;    owner   and    buUdr. 
William  C  Albany  Co. 
SHOP,    $4000;    3961    Ventura;    owner 

and  builder,  T  G  Rader. 

OFFICE,    $3000;    1646    B    St;    owner 

and   builder.  Rev  S  K  Holland^^ 

DWELLING    and    GARAGE.    $8000; 

1635  B   St;  owner  and  builder.  Rev 

S  K   Holland.  _     _^,^^ 

DWELLING    and    GARAGE,    $1200; 

3496    Lamond;    owner  and   builder, 

A  S  Holland.  „  ^    „. 

DWELLING,    $1000;    128    N    8th    St; 

owner  and   builder,   Wayne   Smith. 

PLANT    (dry    cleaning).    $1000;    2948 

E  Tulare;  owner  and  builder,  C  C 

Combs  Cleaners.  ».»  ., 

ADD   TO   DWELLING.   $1000;   248  N 

Sierra;    owner,    R  D   Moore,   prem; 

builder,  H   Behlen. 


ALTER  STORE.  $800;  137  E  3rd  Ave; 
owner  and  builder,  Paul  R  Stalder, 

premises.  

STORE.  $5000;  87  2l8t  Ave;  owner, 
George  L  Rayer;  builder.  Hartung 
&  Selo.  20  E  26th  Ave,  San  Mateo. 
ALTER  DWELLING.  $1500 ;  43  Grand 
Blvd;  owner  and  builder.  Edith  F 
Parsons,   premi.ses.  .„„-,  , 

ALTER  DWELLING,  $2500;  439  Fair- 
fax :  owner,  Mrs  B  Slade.  premises ; 
builder,  Edwin  Swanson,  700  30tn 
Ave,  San  Mateo.  ^^^,„ 

SHOP    and     STORAGE    BUILDING, 
$800;  60  39th  Ave;  owner  and  buiw- 
er,  C  A  Vincent,  premises. 
ALTER     DWELLING,    $J0?:   J«    E 
Santa  Inez;   owner   and  builder.   D 
Farenza.  premises. 
DUPLEX.  $13,500;  143  4l8t  Ave;  own- 
er   Quality  Home  Builders ;  bu»laer. 
Peninsula   Home   Builders,   2562   El 
Camlno  Real.  San  Mateo. 
DUPLEX,  $13,500;  141  41st  Ave;  own- 
er  Quality  Home  Builders ;  builder. 
Peninsula  Home   Builders,    2562   Kl 
Camlno  Real,  San  Mateo. 
DUPLEX,  $13,500;  133  41st  Ave;  own- 
er. Quality  Home  Builders;  builder. 
Peninsula   Home   Builders,    2562  El 
Camlno  Real,  San  Mateo. 
DUPLEX.  $13,500;  129  41st  Ave;  own- 
er. Quality  Home  Builders;  builder 
Peninsula  Home   Builders;    2562  El 
Camlno  Real.  San  Mateo. 
DUPLEX.  $13,500;  125  41st  Ave;  own- 
er. Quality  Home  Builders ;  builder. 
Peninsula   Home   Builders.   2562   El 
Camlno  Real.  San  Maten. 


Recorded  Accepted 

Feb    17.   1047—2101   BRITTAN  Ave, 


[lECTRICIANS 
SINCE   1920 


551  MISSION 
EXbrook  0432 


designing 


BERKELEY 


---T, 


supplying 
installing 

Seme    ef    Califernia's    fiiiett 


OAKLAND 


ADDITION.  $850;  3258  Hollls  St; 
owner.  A  Battlsta.  prem;  builder, 
J   H    Fltzmaurlce,  2867   Hannah   St. 

DWELLINGS  (Istory,  5-room)  (2). 
$7000  each;  7412.  7420  Sunklst  Dr; 
owner  and  builder.  Q  V  Perelra, 
3301  Columbian  Dr 

ALTERATIONS.  $500;  560  17th  St; 
owner,  Esquare  Theater,  prmlses; 
builder,  Bartlett  A  Hosklng,  541 
Civic  Center  St,  Richmond.        ^^ 

DWELLING  (1-story.  3-room).  $9000; 
4715  Relnhardt  Dr;  owner,  Dennis 
Hagerty,  1408  Lakeshore  Ave; 
builder,  Peter  Kostal,  8«9  Schafer 
Rd.  Hayward. 

ALTERATIONS,  $600;  1529  IDth  Ave; 
owner  and  builder.  Elmhurst  Bap- 
tist Church,  premises. 


FACTORY.  $30,000;  1785  4th  St;  own- 
er. Berkeley  Chair  &  Lounge  Co. 
1417  Grove:  builder.  R  F  Johnson 
&  Son.  2036  San   Pablo,  El  Cerrito. 

ALTERATIONS,  $1800:  2919  Ben- 
venue;  owner,  N  J  D'Ambrofio. 
2917  Benvenue;  builder,  C  O  Brad- 
hoff,  911   55th   St,  Oakland. 

ALTERATIONS,  $600;  2236  Tele- 
graph ;  owner.  Cliff  Thebaut,  prem ; 
builder,  Frank  A  Stead,  1950  Addi- 
son St. 


pewcr  and   lighting 
tions  have  been  mc 


intfalia- 


ETS-HOKIN 
&  GALVAN 


SACRAMENTO    COUNTY 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  •  NON  ABSORIENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Street       DOHglos  5583       San  Francisco 


8AN     FRANCISCO 


DWELLING,  (4-room)  $5000;  Lot  2- 
Rio  Linda  No  6;  owner  and  build- 
er. Gordon  E  Hadel,  Rte  1.  Box  1146 
Rio    Linda.  .      „ 

BOAT  HARBOR  and  3-room  dwell- 
ing. $12,000;  dlst  5?5.  We.a  River 
and  East  of  Mill  Book  of  Maps  13/>l 
owner  and  builder.  Jack  H  Shaw, 
Rte  8,  Box  675«. 

DWELLING  (2-room).  $1500;  Lot  lt<. 
B'k  9,  Robla  Acres;  o>»ner  and 
builder,  Harry  McAlplne,  Rte  1. 
Box    10'-.'2,   De'.    Paso   Helgnts.         . 

STORE  Bldg.  $12t.O;  Lots  9  and  10. 
Avondale  Tract  No  1 :  owner  ano 
bullder.  R  A  Schlffcr,  8i9  52nd  St. 


D\^TCLL1NG,  1-storv  frame,  $8000: 
W  37th  Ave  'i50  N  Vicente:  owne.' 
and  builder,  A  T  Morris  and  Sons, 
5400  Fulton  St. 

ALTER  dwelling.  $.'>000:  MO  Nevada; 
owner.  J  G  Oration.  730  lAgtma 
Honda  Blvd;  contractor.  Jas  Mc- 
Farland.  76  Ijiguna  Honda  Blvd. 

STORAGE  bldg,  1 -story  fr,  $8000: 
N  F'llton  86  E  Ocluvia :  owner,  L 
Hofrman.  1660  8th  Ave;  contractor, 
Roval  Sh.ow  Ca:<e  Co,  no  McAllis- 
ter  St. 

DWELLING,  l-8tory  frame.  $3000; 
E  Quint  25  S  Quesada.  owner  and 
bullder.  A^  E  Consani,  1999  Que- 
sada. . 

ALTER   apts,   $4600;    1007-13-1$  Va- 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  Street 

OAKLAND  12.  CALIF.  TWinoaks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

let  Its  get  the  "Hard  to  Get"  items  for  you. 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hot  water  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


Trade  Mark  Reg    U.  S.  l^atcnt  Office 


tiMr\hmU4  fy 

NEIL  H.  PETERSON  COMPANY 

11 2f  FOLSOM  STtirr  SAN  FRANCISCO  3,  CALIF. 

Pfteiie  UNdcrhlll  tOSO 
Washington,  Orefon  and  Territory  Southern  Callfernlai 

ef  Alaska:  ENGLISH  A  LAUER.  Ine. 

B.  H.  LANODON  COMPANY  ^^^  ^^^j.,,.  „   c.Hf. 

MaSla^Tw^EtTflton  ^^^^*   RIohmond   «S1f 

Phana  ELIIott  0290  1»78  South  Los  Angelee  tt. 


1^ 


FRIDAY.  FEBRUARY  2 1.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  7 


to 


San     Carlos.     W.ard     Tucker 

whom  it   may   concern 

February   15.   1947 

Feb  17,  1947— LOT  2S.  Oak  Knoll 
Manor.  Frederick  Blgland,  et  al 
to  Blgland  Constr  &  Develop  Co . 
February   14,   1947 

Feb  17,  1947— LOT  2  Blk  3,  White 
Oaks   No   6.     Molvln    B   Johnson, 

et  al  to  Gepild  Klel'er 

February   17,    1947 

Feb  17,  1947— LOT  !9  Blk  6,  Sub  No 
2,  E  D  Swift  Tr?-ct,  Belmont.  T 
WUberi!  Ohr.in,  et  al  to  whom  It 
may  concern  February  17,  1947 

Feb  17,  1947—60  ACRE  tract.  South 
Linden  Ave.  South  San  Francisco. 
Oscar  Tyraler  to  Jo.t  Bettancourt 

February    11,   1947 

Feb  17,  1947— LOT  1  Blk  10,  Lomlta 
Hills  Tract  No  546.    Chas  R  Co- 

tal,  et  al  to  A  Meurer  

- Febi-uary   14,   1947 

Feb  17,  1947— LOT  4  Blk  8,  Lots  11, 
12,  13  and  16  Blk  7,  Lot  19  Blk 
IC   Redwood    Manor.    M   J   King, 

Inc  to  whom  it  may  concern 

February   14,   1947 

Feb  17,  1947- LOT  18  ^Ik  46,  White 
Oaka  Tract  Sub  No  4,  San  Carlos. 
Tony  S  Urqulza  to  whom  It  mav 
concern February  15,  1947 

Feb  17.  1047— SW  %  Lot  16  Blk  4, 
Oak  Park.    Renato  Alessandri  to 

whom  It  may  concern 

February   10,   1947 

Feb  17,  1947— NE  30  fl  Lot  16,  SW 
10  ft  Lot  IT  Blk  46,  White  Oaks 
Tract  Sub  No  4.  Renato  Ales- 
candri  to  whom  it  may  concern.. 
February   10,   1947 

Feb  17.  1947—1^  LOT  44.  all  Lot  45 
Blk  18,  City  of  Visltacion.  Vem 
A  Bybee  to  whom  it  may  con- 
cern  February  14,  1947 

Feb  18,  1947— LOT  20  S  %  Lot  21 
Blk  1.  Belle  Air  Park,  San  Bruno 
S'tation.  Raymond  W  Cecchl.  et 
al  to  H  A  Thrush Feb  11,  1947- 

Feb  18,  1947— LOTS  8  and  18  Blk 
13;  Lots  17,  20,  21,  22.  24,  31,  34, 
85  Blk  18,  Newbridge  Park.  Ar- 
thur Greenbach.  et  al  to  whom  it 
may  concern February  14,  1947 

Feb  18.  1947— LOT  13  and  W  10  ft 
Lot  14.  Hannemann's  Seaside  Tct, 
Farallone  City.  Wackord  -  Skaff 
Co  to  when  It  may  concern  »  . 
Februai-y   16,    1947 

Feb  17.  1£47— LOT  7,  Merrill  Manor 
Atherton.     Marvin    F   Conwell   to 

M  P  Conwell  Bldg  Co 

- February   17,   1947 

Feb  17.  1947— LOTS  J 5  and  16  Blk 
12,  Central  Park.  Jack  W  Staf- 
ford to  SJoberg  &  SJoberg      

February   14,   1947 

F^b  19.  1947— LOTS  21  to  30  Incl. 
Blk  «;  Lots  12,  13  14  Blk  6,  Lots 
18  to  24  Incl  Blk  7.  Rtuncho  Buri 
Burl.  Burl  Burl  Homes,  Inc  to 
Barrett  &.  Hllp February  18.  194? 

ALAMEDA  COUNTY 


Recorded  Accepted 

Ff  b.  20.  1947—23069  Maud  Ave.  Hay- 
"ward.  Raymond  K  Clifford  to 
■whom  It  mav  concern.  Feb.  12.  1947 

Feb.  20,  1947 — 6507  Lucas  Ave,  Oak- 
land. Alan  V  and  Natalie  E  Bart- 
lett to  Chopin  &  Whltson 

Feb.  6,  1947 

Feb.  20.  1947— Lot  2207,  Map  For- 
estland    Manor.   Oakland.    Carroll 

D  Oalvln  to  Fred  F  Chopin 

Feb.  20,  1947 

Feb.  1»,  1947—8220  Laurel  Ave.  Hay- 
ward.  George  N  Coelho  to  J  N 
Hallenger Feb.    10.    1947 

Feb.  20.  1947— House  on  each  lot. 
Lots  11.  12.  22.  24.  25.  Tract  568: 
Lots  31  to  37.  inclusive.  Tract 
723.  Eden  Township.  Alameda  Co. 
Philip  F  Heraty,  Inc,  to  whom  it 
may  concern Feb.  19,  1947 

Feb.  20,  1947—2357  San  Pablo  Ave. 
Oakland.  George  Likas  to  Shale 
Ortzow Feb.    10.   1947 

Feb.  19.  1947—2534  8%h  St.  Berkeley. 
Cutter  Laboratories  to  Independ- 
ent Iron  Works,  Inc.  and  Charles 
Stockholm  A  Sons Feb.  13,  1947 

Feb  19.  1947—705  Johnson  St,  Al- 
bany. Katherlne  K  Wallace  to 
Harry  S  Paddock Feb.  18,  1947 

Feb  19,  1947—1450  73rd  Ave.  Oak- 
land. John  N  Santos  to  Elvln  Van 
Ness '■ Fe^J-  ^O-  ^®*^ 


Jackson  St  66  E  Spruce.   Richard 
Walberg  to  Swlnerton  and  Wal- 

brrg  Company February  3.  1947 

Feb  20.  1947— S"  NEW  Montgomery 
and  Minna  Sts.  Pacific  Tel  and 
Tel  Co  to  Russell  Hlnton  &  Co. .. 
Feoruary    14.   1947 


BuOding  Contracts 


ALAMEDA  COUNTY 


ALTERATIONS    to    warehouse.     7»h 

and  Fallon  Sts,  Oakland. 
Owner — Southern  Pacific  Company. 
Contractor — C  K  ITirams. 

Fllod,   Feb   18.   1947.    Dated,   

Monthly  payments  of JXi% 

Usual    35    days „ JS8% 

TOTAL  COST.  $25,995 
Bond.  $25,994.  Sureties,  U.  S.  Guar- 
antee Co.  Limit,  110  calendar  days. 
Plans  and  specifications  filed. 


Pk  No  1.  San  Biuno.    J  F  Ding- 
man  to  whom  it  may  concern 


Non-Responsib9ity 


^fmi'^^m^ 


SAN    FRANCISCO 


Feb  20,  1947— E  FILLMORE  28  N 
Saoram«  nto  St.  Fayc  and  M  Bar- 
rett Indlv  extrs  est  Wm  Barrett, 
deed,  as  to  Improvements  on 
properly. 


Plumbing  Permits 


BERKELEY 


CONCRETE  block  bldg,  l-story.   1739 

4th   St,   Berkeley. 
Owners — R    M    Tripp    and    T    J    Ne- 

manic. 
Contractor — R  F  Johnson  &  Son,  El 

Cerrito. 
Filed  Feb^xa,   1947.    Dated, 

Foundation    installed 20'^ 

Walls    erected    and    trusses    In 
place   _...20% 

Roof   on,   plumbing  and   rough 
wiring  installed    20% 

Ifpoii  comnletlon ,. 20% 

UsuaT  34  lAys  after..;^........:^.......  20<;». 

TOTAL  COST,  $34,000 
Bond,  $34,000.  Sureties  Massachu- 
setts Bonding  A  Ins  Co.  Limit,  120 
(lays.    Plans  and   Spec,   filed. 


Cessation  of  Labor 


SAN   MATEO  COUNTY 


Recorded  Work  Ceased 

Feb  19,  1947— LOTS  36  and  37  Blk 
3,  Ist  Addn  tc  Huntington  Park 
Richard  W  Krause.  et  al  to  John 

L  Stelner  January  17,  1947 

Feb  18,  1947— COMG  NW  Line  Fair- 
way Dr  280  ft  SW  from  ?W  line 
•Lot  2  Blk  H,  Country  Club  Park. 
I-uther    Eddie    Berry,     et    al     to 

whom  it  may  concern 

January  10,   1947 


dealer,  Holland  Co;  floor  furnace. 

1917  65th  Ave;  owner.  Houaer; 
dealer,  Holland  Co;  floor  furnace. 

2119  48th  Ave;  owner,  Dover;  deal- 
er. Holland  Co ;  floor  furnace. 


Electrical  Permits 


SAN   FRANCISCO 


Liens  Filed 


SAN    FRANCISCO 


Recorded  Antiount 

Feb  ,  1947—1602  17th  STREET. 
V'^tor  E   W^ynett   vs   Frank   and 

Angelina   Ferrerlo     4210.00 

Feb  20,  194T— N  OREEN  107-6  W 
Webster  St.  Chot  Dollase  dba 
C  Dallase  v.s  Jean  I  and  Edna 
Mudd        - $1,896.66 


2821  Regent;  owner.  Holmes;  deal- 
er, Berkeley  Plumbing  Co;'  water 
closet ;  wash  basin ;  shower. 

2422  Hillside;  owner.  S  O  Herrlck; 
dealer,  Durant  Plumbing  Co;  2  water 
closets;  2  wash  basins;  bath  tub. 

2500    Durant;  owner ;  dealer, 

W  A  Bohan:  bath  tub. 

2434  Bancroft;  owner,  ;  deal- 
er, W  A  Bohan ;  shower. 

2S40  Sacramento;  owner  and  deal- 
er, John  Rhoda ;  water  closet ;  wash 
basin ;   bath   tub ;   sink ;  wash  tub. 

2416  College;  owner.  E  G  Palmoutr 
dealer,  W  A  Bohan;  sink. 

1330  Dwlght;  owner.  B  Taylor; 
dealer.  A  T  Baker;  2  water  closets; 
2  wash  basins ;  2  bath  tubs ;  2  sinks ; 
2  wash   tubs. 

2129  Csrlton;  owner.  Nelson;  deal- 
er. J  H  Jevons;  sink. 

3015  Garbcr;  owner,  E  Van  Ade- 
lung;  dealer,  J  H  Jevans;  water 
closet ;  wash  basin. 

84  Fairlawn  Dr;  owner,  H  E  Han- 
nah ;  dealer,  B  Ralmondl ;  2  water 
closets ;  2  wash  basins ;  1  bath  tub ; 
sink  ;  wash  tub ;  shower. 

2121  10th  St;  owner.  Cider  Works; 
dealer,  Al  Frrrerla;  drain. 

liilO  3rd  St;  owner.  Ambassador 
Blind  Co:  dealer.  Al  Ferrerla;  2  wa- 
ter closets;  2  wash  basins;  unnal. 

2206  Curtis ;  owner,  Molvln  J  Jerro ; 
dealer,  Hugh  Taylor;  water  closet; 
wash  basin  ;  sink ; ,  shgwor. 

2001  Dwlght;  owner.  Herrlck  Gen- 
eral Hospital;  dealer.  Automatic 
Sprinkler  Co;  sprinkler. 

1600  Ward;  owner,  Lowie;  dealer, 
Tony   Montani;   shower. 

1889    Unflverslty;    owner, ; 

dealer,  M  J  Schmltt;  drain. 

2028  Delaware;  owner,  C  A  Fuller; 
dealer,  Charles  W  Knights;  4  water 
closets;  4  wash  basins;  4  bath  tubs; 
4  sinks. 

2917  Benvenue;  owner,  D  Am- 
brogolo;  dealer,  S  S  Jochums;  water 
closet ;  wafch  basin ;  bath  tub ;  sink. 
1S55  Scenic ;  owner,  R  Long ;  dealer, 
D  L  Minogglo;  watr  closet. 


2621  1620  Union  St;  owner,  A 
H  Ayers;  contractor,  Edw  W  Scott 
Elec   Co;    1    dryer. 

2622  122  *>th  Ave;  owner.  Comfort 
.<lr  Inc ;  contractor,  Fred  D  Wilson ; 
motors. 

262S  144  Belgravc ;  owner,  Avakian ; 
contractor,  Dover  Elec  Co;  2  outlets; 
2  switches:   motors. 

2624-2625  various  locations  and 
owners;  contractor.  Wcldentbal-Oos- 
llner   Elec  Wks ;    service ;    motors. 

2626-2641  various  locations  and 
owners;  contractor.  Apex  Elec  Co; 
signs ;    beer.    etc. 

2642  310  Guerrero  St;  ownfr.  Mr 
and  Mrs.  Van  Horn ;  contractor.  Rob- 
ert 8c  Myrtle  Van  Horn;  service, 

2643  800    Sutter;     owner,     Pleaa- 

anton  Grocery  Co;  contractor, ; 

C  cuthts;   motors. 

2644  165  Pal'n;  owner,  F  Hughes; 
contractov,  Crown  Elec  Co;  altera- 
tions. 

2645-2647  yarlous  46th  Ave:  own- 
er. M  J  King:  contractor.  Century 
Elec  Const  Co;  12  outlets:  12  switch- 
es ;    12   plugs ;    new    service. 

2648-264P  various  location^  and 
owners ;  corjtnictoi ,  Century  Elec 
Const  Co;  1  plug;  new  service. 

2650  663  Bush;  owner,  ;  con- 
tractor. Century  Elec  Const  Co;  mo- 
tors 

2651  201  Washington;  owner,  John 
DeMartlnl  Co;  contrt^ctor.  Lynch 
Elec   Co :    motors. 

2662  870  Market;  owner,  Dr  Bern- 
hard :  contractor.  Lynch  Elec  Co; 
install    new    fluoroscopic    unit. 

2663  1871  Hayes:  owner.  Jannette; 
contractor,   Grendl    Elec   Co;   motors. 

2654  5410  Ge.iiy;  owner,  Carozza; 
contractor,   Bemal   Elec  Co;   4   plugr. 

2655  200  Fillmore;  owner,  Jaber, 
contractor,  Bernal  Elec  Co;  1  plug; 
motors. 

2657  4781  owner.  Richardson;  con- 
tractor, Bernal  Elec  Co;  meter  loops. 

2658  1223  Palou :  owner.  Faggloni; 
contrartor.  Bernal  Elec  Co;  survey. 

2658  4008  Balboa;  owner.  Zephyer 
Cleaners;  contractor.  Liberty  Elec 
Co ;    4    outlets. 

2659  1099    FolBom;    owner, , 

contractor.   Stone   Ryals  Elec  &  Mfg 
Co;  a  plugs. 

2660  198  3rd  St;  owner.  Pete's 
Restaurant;  contractor,  &tone-Ryala 
Klec  &  Mfg  Co. 


23  968  Tulare:  i-wner.  ;  con- 
tractor. J  C  Owens;  1  motor. 

24  27  Avis  Rd;  owner.  Thomsen; 
contractor.  J  C  Owens,  1  motor. 

25  1540  Blake;  owner,  Mary  Ma- 
.selll;  contractor.  Junes  Electric;  8 
outlets;  7  switches;  9  plugs;  3  cir- 
cuits; range;  4  heaters. 

26  2210    Prince;    owner f 

contractor.  Paramount  Electric;  new 
service. 

27  1320  Bayvlew;   owner,  _; 

contractor.  W  Mark;  1  motor. 

28  1532  Josephine;   owner,   ; 

contractor,  W  Mark;  1  motor. 

29  242C  San  Pablo ;  owner.  Dr  O  O 
Conner  i  contractor.  Payne  &  Burk; 
6  outlets;  6  switches;  2  plugs;  2  cir- 
cuits. 

30  2649  San  Pablo;  owner.  Amy 
Ceemes;  contractor.  Payne  &  Burk; 
13   fixtures. 

31  S198>>i  Adeline;  owner.  Eddy 
Yorry;  contractor,  Payne  &  Burk;  8 
fixtures. 

32  2946  Sacramento;  owner,  Q  J 
Wlldy;  contractor,  Payne  ft  Burk;  4 
outlets:  8  fixtures. 

33  1532  Tyler;  owner,  J  Martmho; 
contractor,  Payne  &.  Burk;  14  fix- 
tures. 

34  1431  Oregon;  owner.  Anderson 
i  Wilkerson;  contractor,  Payne  * 
Burk ;   5  fixtures. 

36  2801  Dohr;  owner :  con- 
tractor, Payne  A  Burk;  4  outlets;  3 
swltchta:  5  plugs;  2  circuits. 

36  15^9  Sacramento;  owner,  H  J 
Studcbaktr;  contractor,  Payne  * 
Burk :    16  fixtures. 

37  J839  California;  owner,  O  H 
Datson;  contraetor,  Payne  &  Burk; 
34  outlets. 


SAN  MATEO  COUNTY 


SAN  FRANCISCO 


Recorded  Accepted 

Feb  5,  1947— COMG  at  pt  100  North 


Winterize  Project 

(Continued  from  Page  One) 


would  hav.^  advantages  far  out- 
weighing the  disauvantagos,  ac- 
cording to  the  article.  For  ex- 
ample, the  erection  of  a  tent  niighl 
involvt  additional  ccsts  but  thes*? 
would  be  ofFsoL  by  lower  overheat'.. 
Expensive  construction  equipment 
would  be  kept  busy  all  year  anJ 
the  high  cost  of  rushing  jobs  to 
completion  in  the  summer  months 
would  be  avoided. 

By  reducing  winter  unemploy- 
ment, the  contractor  would  be  ab.e 
to  keep  a  highly  trained  con.stru..- 
tion  crew  intsct  with  a  resulting 
increase  in  labor  efficiency.  Oth(  i 
advantages  of  winter  construction 
are  summarized: 

Stabilizes  Production 

The  construction  worker  is  ben- 
efited by  the  securitv  that  year- 
round  emoloyment  gives  and  voung 
men,  who'  now  hesitate  to  take  up 
a  trade  notorious  for  its  seasonbl 
employment,  would  be  encouraged 
to  pnter  tjhe  field;  the  owner  of  the 
house  ga'ins  by  securing  earlier 
use  of  his  building;  and  manufac- 
turers of  building  materials  and 
construction  equipment  can  put 
their  production  on  a  more  stable 


Recorded  Amount 
Feb  17.  1947— FTN  LOT  9  all  L.ot 
IC  Blk  2.  Feiton  Gables.  Donlon 
Tile  Cc  vs  John  W  and  Doris 
?paver  'ovTi'^rs*.  John  L  Steln- 
er   (contractor)    $600 

Feb  18.  1047— LOT  10  SW  30  ft  Lot 
9  Blk  2,  Ftlton  Gables.  G  E 
Lar.^on  Floor  Co  vs  John  W  Sea- 
ver  and  Doris  Scaver  (owners), 
Johi;  L  Stcln^r  (contractor)  $145.95 
Feb  18.  1947— LOT  8  Blk  4.  Parrott 
Park.     John    R    Davis    vs    W    N 

5-peer.    et    al    $275.00 

Feb  1^.  1947  LOT  12.  James  Street 
Addn.  Redwood  City.  Peninsula 
Milllnp  Co  v«  Arthur  I.  and  Lucy 
A  Bal.namo  (owners),  and  J  Bar- 
ker (coritractor)   $101.73 

Fel.  19,  'i947— 990  OLD  COUNTY 
Road.  Be'monL  C  J  Mathleson 
PlurrblnK  and  Heatliig  v.s  Wiley 
and  Mnrjf.irrt  Nugent  and  Ement 
L    Nugent  $249.11 

F'-l.  18.  3  947— I  OT  19.  Tract  522. 
Skvlme  Manor.  Douglas  B  Wil- 
non  vs  Lyle  E  and  Wllma  L 
Fourtntr   < owners »,  Thcs  Mealey 

Jr   (contmctort    $323.50 

Feb  IS.  1947— LOT  20.  Tract  522. 
Skyline  Manor.  Douglas  B  Wil- 
son vs  Reoce  L  iind  Dora  L  Ban- 
ner   (owners  I     Thus    Mealey.    Jr 

(contractori    $297.25 

Fet  18.  1947- TX>T  24.  Tract  522. 
SUvline  Manot.  Douglas  B  Wil- 
son vs  David  E  aid  Jeanne  P 
Dec  herd  (owner?-*,  Thos  .Mealey. 
Jr    (rontractor  t     $326.25 


OAKLAND 


400  Gravott  St;  owner,  C  Butler; 
plumber.  Marsony ;  6  fixtures ;  4  gaa 
outlets;  18  water  connections. 

1660  47th  Ave;  owner,  Melrose  Bap- 
tist Church;  plumber.  D  Watson;  2 
fixtures ;  3   water   connections. 

6600  Outlook;  owner,  Ole  Moore; 
plumber.  D  Watson ;  6  fixtures ;  3  gas 
outlets:    13    water   connections. 

2555  Broadway;  owner.  Friction 
Materials  Co;  plumber,  Wm  Plcard; 
3  fixtures. 

6436  Broadway;  owner,  K  O  Con- 
nor; plumber,  M  Mlollnl;  2  fixtures; 
2  water  connections. 

1611  Peralta  owner,  ;  plumber, 

M    Mlollnl;    1    fixture;    2    water   con- 
nections. 

4911    Shattuck  Ave;   owner ; 

phimber,  M  Mlollnl;  3  fixtures. 

658  61st  St:  owner.  Perata;  plumb- 
er, M  Mlollnl;  4  fixtures;  8  water 
connections. 

6146  MacArthur  Blvd;  owner,  W 
Stanfleld;  plumber,  J  McKeever;  2 
fixtures. 

2111  96th  Ave;  owner,  H  P  Fisher; 
plumber,  Morrill;  5  fixtures;  3  gas 
outlets ;  12  water  connections. 

3492  Robinson  Dr;  owner,  L  R  Dob- 
son;  plumber.  Morrill;  5  fixtures;  8 
jjas  outletf  12  water  connections. 

3153  Mlddleton  ;  owner,  R  K  Smith  ; 
plumber.  Morrill;  6  fixtures;  3  gas 
outlets:    12   water  connections. 

Furnace  Permits 


OAKLAND 


SAN  MATEO  COUNTY 


R<»rordod  •     Amount 

F*-!-  IP.  1947— LOT  26  Blofk  3l»4. 
Highlands  of  Em»*rald  I-^ke. 
Chris    iVter-sm,    Jr    to    whom    It 

niiiv    ccnccm    ^^^ 

Fet    is,    1947- LOT   It    Blk   2.   Mills 


9230  Plymouth;  owner,  Weiss;  deal- 
er.   Holland    Co;   floor  furnace. 

4209  Shafter  Ave;  owner,  HoUen- 
hcrk ;  dealer,  R  A  Weese ;  floor  fur- 
nace. 

1090  106th  Ave ;  owner.  Hanson ; 
dealer.  B  A  Weese ;  floor  furnace. 

198  John  St:  owner.     ;  dealer. 

B  A  Weese;  floor  furnace. 

4201  Porter  St;  owner,  Jones;  deal- 
er. B  A  Weese:  floor  furnace. 

2021  82nd  Ave  :  owner  Chavln  ;  deal- 
er. R  Centonl;  floor  furnace. 

3032  E  19th  St;  owner,  Hochestter; 
dealer,  Holland  Co;  floor  furnace. 

.•iOSO     Calaveras ;     owner,     Gabriel ; 


BERKELEY 


13  3039    Shattuck;    owner,    

contractor.    College    Ave   Electric;    3 
outlets;   1  fixture. 

14  861  Arlington ;  owner,  ; 

contractor,  Spott  Electric;  1  outlet; 
1    plug;    1    circuit. 

15  35  Quail;  owner.  ;  con- 
tractor, Parkhurst  Electric;  new 
jRervlce. 

16  1096  Keeler;  owner,  O  F  Jack- 
son ;  contractor,  Monzo  Electric ;  4 
fixtures. 

17  1307  Grizzly  Peak;  owner,  J  O 
Laughland:  contractor,  Manzo  Elec- 
tric; 14  outlets;  13  switches ;  19 plugs ; 
6  circuits. 

18  1265  East  Shore;  owner ; 

contractor,  V  G  Electric;  15  outlets; 
15  fixtures;  4  plugs;  10  clrculU;  9 
motors. 

19  16  Roslyn  Court ;  owner,  Sledel ; 
contractor.  j"c  Owens;  1  motor. 

20  1101  Euclid;  ownr,  Flndlay ; 
contractor.  J   C  Owens;   1   motor. 

21  74  Panoramic;  owner,  Ratcllff; 
contractor,  J  C  Owens;  1  motor. 

22  1717    La    Loma;    owner,    Cha- 
pella;    contractor,    J    C    Owene;    1 

motor. 


Ronsome 

CONCRETE 
MIXERS 

Now  In  Stock 

for 

Immodloto  Oolivory 

1— 3V2S.  Non-Tilt 
4— 3V3S.  Tilting 
2 — IIS.Mounted  on 
2  pneumotic  tires 

•   TRUCK  MIXERS   • 
2—2  cu.  yd..  Hi-Up 
Wi  cu.  yd..  HI-Up 


Ceni*  lit  oitd  Saa  Tftam 
or  *Vr/#a  for' Uioratur* 

COAST 

EQUIPMENT 
COMPANY 

948  Iryont  St.       HArhat  5740 


TURNING  DOWN  JOBS 

TILL  DELIVERIES  TURN  UP? 


FORM     CLAMPS 

SNAP     TIES 

SCREED     SUPPORTS 

C.  R  CONCRETE  EQUIPMENT  CO. 

1385  W.  16th  St.    •    OAKLAND.  CALIF. 

Phone  TEmplebor  140S      ' 


Rent  Compressors  .  . .  Equipment  from  WEMCO 

Lot.  ol  conrtruction  job.  may  be  paiing  you  by  while  you're  waiting 
for  your  n«nc  to  get  to  the  top  of  the  delivery  l.st.  Tak.-  advant  .ge  of 
these  profitable  construction  times  by  renting  from  WEMCO. 

RENTAL  SPECIALISTS 
All   WEMCO   tools  and   compressors   are  in   top  notch   aliape   when 
you  get  them.    While  you  use  them,  top  notch  WEMCO  maintenance 
service  keip.  them  that  way.   Don't  let  backloR*  h«.ld  back  your  pro6t«. 
Cash  in  on  construction  jobs  by  renting  from  W  EMCO. 

WESTERN    MACHINERY   CO. 

760  Folaom  St.  San  Francisco  7,  Calif.  Phone:  EXbrook  4167 

500  No.  16th  Street       Sacramento  2,  Calif.      Phone:  Sacramento  21008 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  FEBRUARY  21.  1947 


POSITIONS  OPEN 

S-555— ASST.  BLJ:c.  BNOR  for 
plans  and  spec*,  power  and  Hinting: 
Installations.  |a00-|360  month.  North- 
em  California. 

S-522— MECHL.  ENOR.  exper.  on 
H.  A  V.  and  air-conditioning,  for 
designs  and  estimates  and  super- 
vision of  installations.  Salary  and 
bonus.   Preeno. 


INGINEIRINft  SOCimiS 
PERSONNIL  SIRVICI.  INC. 

Nswtofi  0.  Cook,  hlqr, 

S7  POST  ST.  S.  p.  4 

•AHI*I4  f 24t 


38  3014  California;  owner,  Joseph 
Fermln;  contractor,  Payne  &  Burk; 
4  fixtures. 

39  1408  Harmon;  owner,  ; 

contractor,     Payne    A     Burk;     new 
service. 

40  1505  Julia;  owner,  W  H  Pitts 
Jr;  contractor,  Payne  A  Burk;  21 
outlets;  ?3  switches;  SO  plugs;  8  cir- 
cuits. 

41  10C2  Grizzly  Peak;  owner,  L  B 
Werner;  contractor,  Payne  &  Burk; 
12  fixtures. 

42  1313  Ashby;  owner,  ;  con- 
tractor, Payne  &  Burk ;  e  plugs ;  new 
service. 

43  800  San  Luis  Rd ;  owner,  ; 

contractor.  White  Electric;  6  outlets; 

5  fixtures;'  3  plugs;   new  service;  1 
circuit. 

44  3332   Adeline;   woner.   ; 

contractor,  Matjon  Electric;  1  outlet; 
1  fixture;  6  plugs. 

2C61  lOOO  Diamond  Street;  owner. 
Cold  well;  contractor.  Star  Elec  Co; 
3  outlets;  3  switches;  1  plug;  serv- 
ice; motors. 

26«2  780  Broadway;  owner,  Eu- 
gene   Kay;    contractor.    Pacific    Elec 

6  Constr  Co;  sign. 


2663  28  Sylvan   Dr;   owner ..; 

contractor.     Joseph     Deitch;     3     out- 
lets; 3  switcnes;   3  plugs.  ^ 

2664  Various  locations  on  87tb 
Avenue,  owner,  United:  contractor, 
Richmond  Elec  Co;  16  outlets;  16 
switches,   16  plugs;   service 

2666  43rd  Ave  W  aide  ISO  S  of 
Ortega ;  owner.  United ;  contractor, 
Richmond  Elec;  service;  temp  saw. 

2667-68  Various  locatlono  A  own- 
ers; contractor,  .O'Keeffe,  the  Fiin 
Man;  2  jutlfts;   service;   motors. 

2669  1124  Harrison  Street;  owner. 
Stone's ;  contractor,  O'Keeffe,  the 
Fan  Man;  survey. 

2670  771  O'Parrell;  owner,  Borde- 
paruy:  contractor.  Malm  and  Welter; 
motors. 

2671  1915  Page  owner,  Rogover : 
contractor.  Malm  A  Welter;  1  out- 
let; motors. 

2672  940  Geneve;  owner,  Hamill; 
contractcr.  Arc  Elec  Co;  sign  feed. 

2673  Crystal  E  side,  100  S  Alemany 
Blvd  r  owner,  Elklngton  ;  contractor. 
Arc  Elec  Co;  temp  saw. 

2674  1095  Powell;  owner.  Chang; 
contractor,  Chas  H   YIck ;   6  plugs. 

2C75  5f.  Beckett;  owner,  Lee;  con- 
tractor, Chas  H  Ylck;   motor. 

2676-78  Va'-lo'js  locations  and  own- 
ers ;  contractor,  Wonderlite  Neon 
Products   Co;   signs. 

2679  1299  Hyde  St;  owner.  Third 
Baptist  Church ;  contractor,  Edward 
W  Scott  Elec  Co;  3  outlets:  14  plugr; 
8  switches. 

2680  745  Clement  St;  owner,  Coli- 
seum Theater ;  contractor,  Edward  W 
Scott  Elec  Co-   survey. 

2681  175  3rd  St;  owner.  Occidental 
Hote;  contrtctor,  Edward  W  Scott 
Elec   Co;   2   outlets;    fi   plugs. 

2682  2319  Market  Street ;  owner, 
Fayes  Studio;  contractor.  Smith  Elec 
Co ,    4   plugs ;    service ;    green    tag. 

2683  328  3M  St;  owner.  Grand 
Southern ;  contractor.  W  B  Baker  & 
Co;    inspector's    complaint. 

2684  Berry  St   SE  cor  5th   Street- 

owner,    ;    contractor,    Frank    F 

Goodman  ;   sei-vice ;    motors. 


2686  1398  ^6th  Ave ;  owner.  Churcn 
contractor,  Frank  F  Goodman ;  temp 
saw. 

2686  971  Darvin  Way;  owner,  ; 

contractor,  Frank  F  Goodman  ;  range 
I  irt  ult 

2687  1244  Divlsadero  St;  owner, 
Jones;  contractor,  Frank  F  Good- 
man ;   nev/  service. 

2688  3433  Balboa;  owner,  Doelger; 
contractor,  Richmond  Elec  Co;  re- 
new  temp   saw  permit. 

OAKLAND 


1—    MISCELLANEOUS 


Are  you  interested  in  well-trained 
qualified      men?        SUPERINTEND- 
ENTS, ARCHITECTS,  BnVOINSBRS. 
DRAFTSMEN,   SURVEYORS,  BSTI- 
ICATORS.     SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS,   OArfleld   1617 
Technical  Position*  Aaenoy 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  snuUL  SBIa- 
bright   4462.  (tf) 


TRANSITS,  $17  per  month.  Danlei 
McFarland,  624  Second  Ave.,  Phone 
BAyvlew  7804. 


BUCKEYE  TRENCHING  MA- 
CHINE,   Maximum    depth    17    ft.    40 

In.  wide;  operated  fully  equipped. 
Scott  Co.,  EX.  6741  2/24/47 


FOR  SALE 


An  Accounting  Service  for 
Contractors  Only 

Income    taxes,    payroll    taxes,    book- 
keeping service  by  people  who  knov; 
the  contracting  business 
65  Ninth  Street 
H  Em  lock  0929  San  Francisco 

KXPERT  PIUHTIWO  SBRVTegfl. 
FREE    LANCE.     Phone    ORaystone 

«<3. (t£) 

WELDERS 

Portable  and  Stationary  GAS  and 
ELECTRIC  DRIVEN,  new  or  used 
Sell  or  ro.it.  WrildSng  Cable  and  Rod. 
D.  Petrie,  1203  Fairfax  Avenue,  San 
Frnnclsco  Phune  Ml  0210  days;  FI 
.S880   evenings.  (2/28/47; 


2—     HELP  WANTED 

ELECTRICAL  ESTIMATOR  with 
Contracting  Experience.  SaL  open. 
Chas.  A.  Langlais  Co.,  474  Bryant 
St..  San  Francisco. 


Senior  architectural  draftsman,  perT 
manent  position  with  well-established 
Berkeley  firm  of  architects.  Phone 
THomwall  4861.  tf 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .036-ln.  45Mix06-ln.  Alum- 
inum Products  Co.,  3245  16th  Street. 
Phone  UNderhin  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHSIBTS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf ) 


WOOD      LATH     and     BUILDING 
PAPER.  Rellly  Bros.,  OLympic  6572. 

tf 


44111  321  Frankli!i;  owner.  Pro- 
duce Inc;  contractor,  T  L  Rosen- 
berg; cJlitlets. 

44112  9601  E  14th  St;  o%vner  and 
contractor.  Acme  Signs;  sign  re- 
moved and   repainted. 

44113  1324  Fruitvale;  owner  and 
contractor,  Scott  Sign  Service;  new 
installation 

44114  369  12th  St;  owner.  Rose 
Bowl  Cafe;  contractor.  Electric  Nov- 
elty Shop;  alterations. 

44115  Port  of  Oakland,  foot  of  9th 
Ave;   owner,  A  J   Magurette;  con- 
tractor, E  V  Holes ;  outlets ;  switches ; 
motors. 

44116  5776  Broadway;  owner,  PX 
Market;  contractor,  C  A  Langlais; 
outlets;  switches;  plugs;  motors;' 
alterations. 

44117  4321  Rettlg  Ave;  owner. 
Western  Construction  Co;  contractor, 
Capitol  Electric ;  plugs ;  service. 

44118  214  14th  St;  owner,  A  ft  B 
Delicatessen ;  contractor,  Western 
Neon ;  sign. 

44119  4901  Tidewater;  owner „.; 

contractor,    T    L    Rosenberg;    install 
blower. 

44120  3074  Broadway;  owner.  ; 

contractor,  Harer  Furnace  A  Supply 
Co;  air  furnace. 

44121  21st  and  Solano;  owner,  Van 
Bokkelen-Cole;  contractor,  Roberts 
Lighting  Fixture  Co;  fixtures. 

44122  2011  MacArthur  Blvd ;  owner. 
Slaughter;  contractor,  Parkhurst 
Electric ;  plugs ;  alterations. 

44123  Talbot  and  Foothill;  owner, 
Ray  D  Nichols ;  contractor,  Capitol 
Electric ;  outlets ;  switches ;  plugs. 

44124  8825  E  14th  St ;  owner.  Mit- 
rarch  &  Moore;  contractor,  Capitol 
Electric ;   outlets ;  switches ;  plugs. 

44125  S  20th  St  at  Franklin ;  owner. 
General  Petroleum  Corp;  contractor, 
Paramount  Electric;  

44126  S  20th  St  at  Franklin;  own- 
er. General  Petroleum  Corp;  contrac- 
tor.   Paramount   Electric;   fixtures. 

44127  6640  Foothill  Blvd;  owner. 
Bray;  contractor,  Collins  Electric; 
service. 

44128  7865  Outlook;  owner,  Pete 
OLson ;  contractor,  Collins  Electric ; 
saw  service. 

44129  4023  Rusting  St;  owner,  W 
Bernard  ;  contractor,  Collins  Electric ; 
saw   service. 

44130  7420  Sunklst ;  owner,  Perelra; 
contractor,  Collins  Electric;  saw 
service. 

44131  4536  Merrill  Ave;  owner,  W 
Eldwards;  contractor,  Clifford  Elec- 
tric; fixtures. 

44132  1026  7th  Ave;  owner,  San- 
toro;  contractor,  Clifford  Electric; 
new  meters  and  location. 

44133  9890  Lawlor;  owner,  Arm- 
strong Construction  Co;  contractor, 
Clifford  Electric;  outlets;  switches; 
plugs. 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J  Sohomaker,  Rte.  2,  Box 
785,  Los  Altos.    F'hone  Los  Altos  2930. 

(tf) 


3— .POSITION  WANTED 


CONSTRUCTION  ENGR.  16  yrs." 
heavy  construction  exp.,  estimating, 
.•supervising  and  management.  Replv 
Box  219,  c/o  Dally  Pacific  Builder.  " 

..      ,     (2/25/47) 

5^^^  FOR  RENT 

LUMBER  HANDLINO  BOUIP- 
MENT :  CARRIERS,  8TACKBR6. 
TRUCKS.  Pacific  Carriers.  Oakland. 
KB  4rl8Bl. 


GASOLINE    PUMP 
Used  Tokheim  Meter  Pump;  working 
order.     Bargain. 

MIXER 
Used  Dry  Mixer  suitable  for  mixing 
.V)0  to  1000  lb.  batches.    Bargain. 

QA80LINE   HOIST 
Gocd  used  Gasoline  Hoist  with  cable 
Huitable     for     building     construction. 
Bargain. 

ROOFERS 
3  Shingle   Cutters 

MOTOR 

6-hp.   rebuilt  Westlnghouf-e,  220-volts 

Phone   UNderhin   3S3« 

(tf; 


44134  6018-20  MaJesUc  St;  owner. 
Harry  Kroll;  contractor,  Clifford 
Electric;  outlets;  switches;  plugs. 

44135  5955-57  MaJesUc  St;  owner, 
Harry  Kroll;  contractor,  Clifford 
Electric;  outlets;  switches;  plugs. 

44136  10817  Royal  Ave;  owner,  P 
M  Farmer;  contractor,  Clifford  Elec- 
tric ;  fixtures. 

44137  3220  Lynde;  owner.  Nyland- 
er;  contractor,  Clifford  Electric;  saw 
service. 

44138  5941  Adeline;  owner.  Pink's 
Auto  Service;  contractor,  Clifford 
Electric ;  service. 

44139  5730  Margaride  Dr;  owner, 
R  P  Forbes ;  contractor  Clifford  Elec- 
tric ;   temporary   saw  service. 

44140  10626  E  14th  St;  owner.  Gen- 
eral Motors  Truck  A  Coach ;  contrac- 
tor. Scott-Buttner;  outlets;  switches. 

44141  1440  Harrison  St;  owner, 
Ebbell  Society ;  contractor,  T  Bush- 
man Electric  ;  outlets ;  switches ; 
plugs. 

44142  2809  Glascock;  owner.  Asso- 
ciated   Students,   University  of   Cali- 


fornia; contractor,  Scott-Buttner;  al- 
terations. 

44143  2419  Telegraph;  owner,  Scott 
Sign  Service;  contractor,  Scott  Sign 
.Service ;  sign ;  alterations. 

44144  1205  Broadway;  owner  and 
contractor,   Scott   Sign   Service;   sign. 

44145  749  26th  St;  owner.  West- 
wood  ;  contractor,  A  Solari ;  altera- 
tions. 

44146  54th  St;  owner,  Dayok;  con- 
tractor, A  L  Solari ;  move  meters. 

44147  6537  Autkln  Dr;  owner,  J  R 
Leatherman;  contractor,  J  R  Leath- 
erman  ;  outlets ;   switches ;  fixtures. 

44148  10125  Longfellow;  owner,  A 
Casqueiro ;  contractor,  Haynes  Elec- 
tric; outlets;  switches;  plugs. 

44149  915  12th  St;  owner,  J  B 
Stokes;  contractor,  Isaac  Wilson;  ad- 
dition. 

44150  915  12th  St;  owner,  J  B 
Stokes ;  contractor  Isaac  Wilson ;  fix- 
tures. 

44151  148  Marbau  Dr;  owner. 
Bound ;  contractor,  Broadman  Elec- 
tric ;   range. 


M  reasons  whY  yonll 
profit  when  Yon_;   ^ 


BACON  LINES 

1.  QUALITY  MANUFACTURERS 

2.  VARIETY  OF  LINES 

BACON  SERVICES 

3.  SALES  ENGINEERS 

4.  FIELD  SERVICE  MEN 

5.  GROWING  STAFF 

6.  FARTS  SERVICE 

7.  SHOF  SERVICE 


8.  RENTAL  SERVICE 

9.  EXPERIENCE 

10.  EXPEDITING  OF  ORDERS 

11.  TERRITORIAL  COVERAGE 

BACON  POUCIES 

12.  SUPPORT  FOR  CUSTOMERS' 

ASSOCIATIONS 

13.  FRIENDLY  DEALINGS 

14.  APPRECIATION 


EDWARD  R.  BACON  COMPANY 

SAN  FRANCISCO  10  ...    •  I7TH  AND  FOLSOM  STREETS    .    HEmloek  3700 

OAKLAND  I 1135  57TH  AVENUE KEIlog  3-0432 

FRESNO   12 1835  MERCED  STREET    ....     Fresno  4-4519 

SACRAMENTO  9 1224  "I"  STREET     ....     Secramento  3-8228 

STOCKTON BUILDERS'    EXCHANGE      .     .    Stockton  7-7995 


STRAN-STEEI. 


FOR  FARM  AND  INDUSTRY 


•  Machinery,  anything  to  sell,  let  us 
sell  It.  Any  Machinery  wanted,  we 
will  find  it  for  you.  INDUSTRIAL 
SERVICE  CO.  TWlnoaks  6096. 

2/25/47 


ELECTRIC  HOISTS,  3-ton;  P.  A 
H.  plain  trolley  type ;  push  button 
control.  220-440  volt,  3  phase,  60  cycle. 
New  machine  guarantee.  TRAMRAIL 
ENGINEERING,  Inc.,  220  Montgnm- 
erv  St..  San  Fianclsco  4;  DO  5087. 
(2/21-24-25-26-27) 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STIEL      CORPORATION 


Soiei  OAce<{  Son  Fronciwe,  Lot  Angeles,  Portland,  SeatHe, 

Salt  Lake  CHy,  Henelelw 

Sfeef  Nmnftt  South  Son  Frondice,  Lot  Angeles,  Seattle 

fobrkafing  Work$i  So.  Son  FrancUco,  Alomada,  Lot  Angelet 

Mill  H»p9tti  im  PranclM*«  Lm  AngolM.  rtHani,  Ststtl* 


BETHIEHF^^ 
STfEl 


•  Qiionsct  20" 


ALL-STEEL    BUILDINGS 
AT  LOW  CO!ST 

Adaptable  to  hundreds  of  farm  and 
industrial  uses,  Stran-Steel  "Quon- 
set"  buildings  are  filling  a  steadily 
increasing  need  for  low-cost,  all- 
purpose  structures. 

Available  in  a  variety  of  sizes, 
"Quonsets"  are  framed  with 
Stran-Steel  Mailable  framing  mem- 
bers for  strength  and  rigidity  and 
the  simple  attachment  of  exterior 
and    interior    collateral    materials. 

Features  include  clear-span  con- 
struction (except  in  the  "Multiple"), 
for  100%  usable  floor  space  .  .  .  all- 
steel  materials,  for  fire-safety,  per- 
manence, and  freedom  from  weather 
and  rodent  deterioration.  The 
Stran-Steel  framing  system  permits 
the  easy  addition  of  sections  or  the 
demounting  of  the  entire  building 
for  re-erection  elsewhere. 

Stop  in  today  for  details  and  prices. 


Strin-St««l  "Quonitt"  bulNlngs  srs 
products  of  Groit  Lahos  Stool  Corpors- 
tlon,  a  unit  of  Notlonal  Stool  CorporatkM. 


'Qoonset 

Nlultipl*" 


Gizia  GUD 


PACIFIC  COAST  AGGREGATES,  INC. 


400  Alabama  Street  (at  17th  St.) 

SAN  FRANCISCO  10 

Klondike  2-1616 
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2/18/47 

Owner  Taking  Bid 

10  A.  M. 

Grading,   Bridges  and   Surfacing 
WASHINGTON. 

Owner— State   of   Washington,    Clar- 
ence B.  Shain,  director  of  highways. 
Olympia,  Wash. 
Plans  by  engineering  department  of 

owner. 
Includes  the  following  six  projects: 

*V„?'^*''*"^'  grubbing  and  grading 
on  0.30  mile  of  P.S.H.  No.  1,  Cowe- 
man  River  North  in  Cowlitz  County, 
P.A.P.  No.  UI-32  (12),  Unit  5,  involv- 
ing  lump  sum  clearing  and  grubbing, 
about  158,800  cu.  yds.  common  exctT- 
vation,  2450  cu.  yds.  selected  roadway 
borrow  and  other  items. 

(2)  Constructing  a  reinforced  con- 
crete flat  slab  bridge  on  P.S.H.  No. 
12,  Raymond  East  bridge  in  Pacific 
County,  a  state  project,  involving  78 
cu.  yds.  concrete  pavement,  14,260  lbs. 
pavement  reinforcing,  505  cu  yds 
bridge  concrete.  97.000  lbs.  steel  rein- 
forcing bars,  6700  lbs.  structural  steel, 
3300  lln.  ft.  steel  piling  and  other 
Items. 

(3  Constructing  a  steel  girder  bridge 
over  Blmie  Slough  and  grading  ap- 
proaches  to  bridge  on  0.199  mile  of 
?.V®5-.^°-  ^2*^  °°  Pugent  Island  In 
Wahkiakum  County,  F.A.S.  No.  S-146 
(1),  Involving  13,300  cu.  yds.  embank- 
ment from  borrow,  3230  cu.  yds  frag- 
mentary rock,  1700  cu.  yds.  ballast, 
600  lln.  ft.  culvert  pipe,  310  cu.  yds. 
concrete.  42,000  lbs.  steel  reinforcing 
bars,  49,000  lbs.  structural  steel,  6300 
lbs.  cast  steel,  lump  sum  erecting 
structural  steel  (62  tons  furnished  by 
state),  3200  lin.  ft.  precast  concrete 
piling  and  other  items. 

(4)  Clearing,  grubbing,  grading  and 
surfacing  on  1.991  miles  of  Clark 
County  Road  project,  Hockinson 
vicinity,  P.A.S.  No.  S-76  (1),  involv- 
ing about  12,412  cu.  yds.  unclassified 
excavation,  6675  cu.  yds.  ballast,  1827 
cu.  yds.  crushed  stone  surfacing,  2216 
cu.  yds.  mineral  aggregate,  762  lin.  ft, 
culvert  pipe  and  other  items. 

(5)  Clearing,  grubbing,  grading, 
surfacing  and  constructing  lltght  bl- 
tumnious  surface  treatment  on  4.206 
miles  of  ^ouchet  Road,  Dayton  to 
Abels  Grove,  Columbia  County  Road 
project,  F.A.S  .No.  S-78  (1),.  involv- 
ing lump  sum  clearing  and  grubbing 
and  about  51,220  cu.  yds.  common  ex- 
cavation, 6800  cu.  yds.  solid  rock  ex- 
cavation, 13,480  cu.  yds.  ballast,  3240 
cu.  yds.  crushed  stone  surfacing,  1160 
cu.  yds.  crushed  cover  stone,  123  tons 
bituminous  cement  MC-2,  714  lin.  ft. 
culvert  pipe  and  other  Items. 

(6)  Clearing,  grubbing,  grading  and 
surfacing  on  2.462  miles  of  the  John 
Koontz  Road,  Lewis  County  Road 
project,  P.A.S.  No.  S-100  (1).  Involv- 
ing  about  18  acres  of  clearing,  18 
acres  of  grubbing,  11,310  cu.  yds.  un- 
classified excavation,  11,250  cu.  yds. 
selected  roadway  borrow,  3260  cu.  yds. 
crushed  stone  surfacing,  1377  lin.  ft. 
culvert  pipe  and  other  items. 

Federal  funds  have  been  allocated 
for  items  1,  3,  4,  5  and  6. 

Specifications  obtainable  from  the 
above  office  upon  payment  of  |2,  not 
refundable. 


2400  PertUta  Street 
OAKLAND 
HIgato  0770 


790  Stockton  Ave. 
SAN  JOSE 
Ballard  8670 


2/20/47  •  40 

Low   and  Only   Bidder 

Street    Improvement.    Spec.    20.141 

Cost,    $33,803.45 

SAN  FRANCISCO.  Calif.  St.  Jospph't. 
Ave.  between  Turk  St.  end  O'Far- 
roll  St.  mchifiing  intersections'  of 
St.  Jo.scph's  Av-.  with  Eddv.  Ellfs 
and  O'Farrell  St.s.  and  O'Farrell  St. 
between  St.  Joseph's  Ave  and 
Brod crick    St. 

Owner — City  A  County  of  San  Fran- 
cisco, Dept  of  Public  Works.  Rm. 
282.  City  Hall,  San  Francisco,  Calif. 

City  Engineer  —  Ralph  Wadaworth, 
City   H.vll,    San    Francisco.   Calif. 

Only  Bidder — Charles  L.  Harney,  675 
Berrv    St..    San     Francisco,    Calif., 
$33,8(^.45. 
Work   Involves: 

(1>  5780  cu.  yd.s.  grading,  excavation 
(2)  150   cu.    yds.    pavement   excav. 
(3>  175   lln.    ft.   stone   curb    reset 

(4)  1  each  catchbasln  reset  and  re- 
built 

(5)  3    each    brick    catchbasin.s 

(6^  7  each  brick  manholes  complete 
(7>  78  lln.  ft.    10  In.  VCP  culvert 
(8)  975  lin.   ft.  8  in.  VCP  sewer 
(9)64    lin.    ft.    12    in.    do 

(10)  3,8    lin.    ft.    15   in.    do 

(11)  2    each    12    in.    x    6    In.    VCP   Y- 
branchcs 

(12)  24    each    8   in.   x    6   in.    VCP    Y- 
branches 

(13)  630  lln.  ft.  6  In.  VCP  side  sewers 

(14)  1     each     low-pressure    fire    hy- 
drajit    reset 

(16  i   1   each   street  sign   reset 

(16)  2276  lln.   ft.   unarmored  concrete 
curb 

(17)  285  lin.  ft.   white  concrete  curb 
(18»  3090  sq.   ft.   asphalt  on   concrete 

pavement 

(19)  46,675   sq.    ft.   asphaltic   concrete 
pavement 

(20)  10   tons    a.iphaltic   concrete   con- 
form   pavement 

(21)  SlOO    sq     ft.    a-course    concrete 
■IdvK'alk 
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BUILDING  PROJECTS 


(22)  1040  ^q.  ft.  3«/j  in.  concrete  pave- 
ment 

(23)  lump    sum,    street    lighting    sys- 
tem   complete 

(24)  lump  sum,   traffic  signs 
(25i  6   each   curb    reflectors 

(26)  5  each  water  services  at  913.60 
each. 
Total  bids  submitted  Feb.  19  were . 

(A)  Cliarles    L.    Harney,    San    Fran- 
ciFco,    Calif.,    *33.803.45. 

(B)  Fay  Improvement  Co.,  San  Fran- 
cisco, Calif.,  140,076. 

(C)  Eaton  A   Smith,   San   Francisco, 
Calil.,  $41,20r.50. 

(A) 

■I.76 

6.60 

1.50 
150.00 
155.00 
200.00 

2.50 

2.30 

3.00 
13.50 

2.00 

1.00 

1.75 
125.00 

6.50 

1.00 

1.00 
.87 


Shain.  director  of  highways,  Olym- 
pia, Wash. 

Flans  by  engineering  department  of 
owner. 

0.7h7   miles   Grading  and    Surfacing. 

Contractor — Goodfellow     Bros.,     Inc., 
Wenatchee,  Wash. 
N    A.  Degerstrom,  Spokane,  Wash., 

at  $161,780  submitted  2nd  low  bid. 


Notad  In  Issusof 

West  Los  Angeles 

Berkeley 

San  Francisco 

Gila  Project,  Yuma.  Aria. 

Bakersfleld 


a-  s 

1-27 
2-11 

1-15 
2-  6 
2-  » 


2-12 

2-  7 

2-11 


(1). 

(2) 

(3> 

(4). 

(5). 

(6). 

(7). 

(8). 

(9). 
(lOV 
(11>. 
(12). 
(13). 
(14). 
(15). 
(16). 
(17). 
(18). 
(19).. 
(20).. 
(21). 
(22). 
(23).. 
(24).. 
(25). 
(26».. 


.22 

10.00 

.22 

.22 

6727!00 

65.00 

e.oo 

13.50 


(B) 

11.14 

2.50 

1.50 

100.00 

165.00 

165.00 

2.66 

2.30 

2.75 

9.69 

2.60 

2.50 

2.20 

160.00 

25.00 

1.04 

1.35 

.28 

.295 

6.00 

.27 

.27 

7550.00 

250.00 

2.50 

13.50 


•       (C) 

$1.05 

6.00 

1.83 

200.00 

220.00 

210.00 

5.00 

3.50 

3.00 

10.00 

4.00 

2.00 

3.00 

150  00 

25.00 

1.10 

1.50 

.40 

.25 

10.00 

30 

.30 

7700.00 

77.(J0 

2.50 

13.50 

•     40 


40 


2/21/47 

Contract   Awarded 

Surfacing  and  Oiling         Cost  $103,736 

WASHINGTON   &    YAMHIU:^  COS., 

Oregon.  SchoUs-Newbe.'-g  section  of 

Hllkboro     -     Silverton      Secondary 

Highway 
Owner    —    Oregon     State     Highway 

Commission,    Public    Ser\'ice    BIdg., 

Portland,    Ore. 
Plans  by  engineering  department   of 
owner. 

About   7.31   mile.-. 
Contractoi^-O.    C.    Yocum    Co.,    Mo- 

Mlnnville,   Ore. 


41--GAS,  WATER  AND  OIL 
PIPE  LINES 


Bid  Opening  Date  Projaot 

2-21—  2 :00  P.M.— College  Bulkllngrs 
2-21—  2 .00  PJkl.— Forestry   Bldg. 
2-21— 12:00  M.    —Church  Building 
2-24—10 :00  A.M.— Reaidencea 
2-24—  7  :S0  P.M.— School  Addition 

2-24— 11:00  A.M.— Naval   Reaerve  Armory    Phoenix,  Ariz. 
2-25— 10:00 A.M—VHF  Radio   Stations     Near  Oakland,  Red  Bluff 

and  Etna 

2-25— 3 :00  P.M.— Carhouse    (Alterations)     San  Franclaco 

2-25—  3 :30  P.M.— Residence  and  Garage    Taft 

2-26—  2 :00  P.M.— Apartmenta    (Conversion  from  Barracks)     Stockton  2-10 

2-2&— 2:00  P.M.— Health   Science  Center    Seattle,  Wash.  2-18 

2-26—  8 :00  P.M.— School  Buildings    (Remove  and  Re-erect  Barracks) 

Sanger 
2-27—  2:00  P.M.— Apartmenta    (Conversion  of  Buildings)     Port  Ord 
2-27— 10:00  A.M.— Housing    (Alterations)     Colorado  Springs,  Colo. 
2-28—  2:30  P.M.— Cellular  Struoturea  for  Slide  Area    San  Franclaco 
2-2*— 10:00  A.M.— Bulk  Sugar  Storage  Building    Honolulu.  T.  H. 
2-28— 11:00  A.M— School  AddlUons     Glendale 

3-  1—10 :00  A.M.— John    Moses   Veterans' Hospital    Washington,  D.  C 
3-  1—  2:00  P.M.— School    (Addition)    Walnut  Greek 

Contra  Coata  County 

Carmel 

San  Liula  Obispo 

San  I^eandro 


3- 
3- 
3- 

3- 
3- 
3- 

3- 


2/20/47 

Low  and  Only  Bidder 

Street    Improvement         Cost  $3,006.66 

SAN  FRANCISCO.  Calif.,  Portions 
of  40th  Ave.,  between  Wawona  and 
Yorba   Sts. 

Owner  —  City  and  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall,  San  Francis- 
co, Calif. 

City  Engineer  —  Rlaph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Only   Bidder — Charles  L.  Harney,  675 
Berry  St.,  San  Francisco,  Calif.,  (1) 
$0.45,     (2)    $1.75,    (31     $1.80,     (4)    $9; 
total,  $3096.66.     ' 
Work   Involves : 

(1)  5500  sq.  ft.  asphaltic  concrete 
on  rock  subbase  pavement  con- 
sisting of  6  in.  compacted  rock 
subbase;  4  in.  asphaltic  concrete 
base  and  2  in.  asphaltic  concrete 
wearing  surface ; 

(2)  275  lln  ft.  unarmored  concrete 
curb; 

(3)  63  llis.   ft.   6  in.  VCP  aide  sewer; 

(4)  3  water  services. 


Bids — Due    March 


40 
13, 


2/21/47 

Owner    Taking 
10   A     M. 

HiglTway;    Project    Ariz.  FH9-H 

GIIJV  CO.,  Ariz.  Brldgep<.Tt-Roose- 
vclt   Dam:   Tonto   National   Forest. 

Owner  —  Public  Roads  Administra- 
tion, 30;i  W.  Jefferson  St.,  Phoenix, 
Ariz. 

Plans  by  engineering  department  of 
owner. 

About  9.404  miles. 

Work  Involves : 

(1 )  67  acres  clearing  and  grubbing; 

(2)  208,000  cu.   yds.   unclassified   ex- 
cavation; 

(3)  1,910    cu.    yds.    unclassified    ex- 
cav. for  structures ; 

(4)  22.64C    ru     yds.    unclassfied    ex- 
cavation   for    borrow; 

(5)  325.000  sta.   yds.   overhaul; 

(6)  11,400  cu.  yds.  mile!>  special   ov- 
erhaul   of    borrow; 

(7)  24.0<X>   lin.  It.  furrow  ditches; 
(81  3,500  M.  gals,  watering; 

<9>  lump  sum,  provide  and  maintain 
water   plant  or  plants ; 

(10)  135  cu.  yds.  cement  rubble  ma- 
ponry ; 

(11)  3,218  lln.  ft.  cornig.  galv.  sheet 
nictnl    culvert    pipe; 

(12)  2.^2  hn.  ft.  field  assembled  metal 
plate   culvert; 

(13)  358  lin  ft.  remove  clearing, 
stockniilng  or  relaying  salvaged 
culvert  pipe; 

(14)  185  cu.  yds.  hand  laid  riprap 
for  culvert  Inlet  and  outlet  cul- 
vert protection ; 

(15)  26  oach  right  of  way  monu- 
ments ; 

(16)  4  each  concrete  maintenance 
marker  posts ; 

(17)  70  each  timber  culvert  markers; 

(18)  1  each   cattle   guard; 

(19)  26.300  lln.  ft.  barbed  wire  fence, 
(20)12  each  gates. 

Specifications  obtainable  from  the 
above  office  or  from  720  fhelan  Bldg. 
San  Frarclsco.  Calif.,  upon  deposit 
of   $10,    refundable. 


2/18/47  41 

Contemplated— Project     Included     in 
Bond     Election     for    about    $200,000 
Set  for  March  25 

Tire   System 

ARBUCKLE.  Calif..  Colusa  Co 

Owner— Arbuckle  FMblic  Utilltv  Dis- 
trict (Dr.  Clifford  E.  John,  presi- 
dent;  Dr.  H.  S.  Pcwis  and  J.  C 
Homall,    directors).    Arbuckle,    Cal. 

District  Engineer— Clyde  C.  Ken- 
nedy, 604  Mission  St.,  San  Fran- 
cisco,  C:ilif. 

Includes  pressure  fire  syistem  and 
installation    of   flro  hydrants 


41 


2/20/47 

Contemplated — Included     Within 

$1,185,000    Bond    Election 
Recommended  by  Hayward 
Citizens'  Committee 

Transmission      Line     -IReservoIr 

Cost     (635,000 

HAYWARD.  Calif..  Alameda  County. 
From  Mission  San  Jose  to  Hay- 
ward. 

Owner — City  of  Havward.  C.  W. 
White,  City  Attorney,  John  Haar, 
Mayer,   City  Hall,   Hayward.  Calif. 

City  Engineer— John  Manclnl,  City 
Hall.    Hayward,    Calif. 

Construction  of  20  m.  transmission 
line  to  brmg  Hetch  Hetchy  water 
to  Hayward  from  San  Francisco 
municipal  water  company's  mail 
at  Mission  San  Jose,  cost  $520,000 
and  new  reservoir  to  hold  500.<X>0 
gallons  and  additional  di-^tributlun 
lines,    cost    $115,000. 


3—  8:00  P.M.— School    (Addition) 
3— 11:00  A.M.— Utility  Building 

3—  2 :00  P.M.— Hangar 

4—  8:30  P.M.— School   Building 
4—  2 :00  P.M.— College  Building  Adltlons     Seattle,  Wash. 

4—  8 :30  P.M.— School  Building        San  I^-andro 

5—  4 :00  P.M.— Prefabricated  Recreation  Building    Oakland 
3-  5— 10:00  A.M.— Hospital  Addition    Yakima,  Wash. 
3-  5—  2:00P.M.— Family  Housing  (Conversion)     Fort  Lewis,  Wash. 
3-  6—  — Telephone  Bldg.       Martinez 
3-  6—  8:00  P.M.— School    (3   Classrooms)     Menlo  Park 

3-  6—  2 :00  P.M.— Automatic    Sprinkler  System    Benlcia  Arsenal 
3-10—  9 :00  AM.— Construction,  Mechanical  and  Electrical  Work 

Ashland,  Ore. 
3-12— 2 :00  P.M.— Sidewalk,   Painting  Repairs,  Etc.     La  Grande.  Ore, 
3-13—  8:00  P.M.— School  Addition        Alturas 
3-13—  7 :30  P.M.— School    Building       Santa  Clara 
3-17— 10:00  A.M.— Storage  Building     Merced 
3-17— 10:00  A.M.— Laundry    Building  Merced 
3-17— 10:00  A.M.— Detention  Home      Merced 
3-17— 10:00  A.M.— Firehouse     (Snelling  District  i     lySerced 
3-17— 10:00 AM.— Firehouse    (Delhi    District)     Mc/ced 
3-17— 10:00  A.M.— Residences    (2)  Morced 

3-17— 10:00A.M.— Firehouse    (Stevinson   Di.strict)  /Merced 
3-l»—  2:00  P.M.— Border  Station    (Alter  and  Adcmions)     Calexlco 
3-20—  2 :00  P.M.— Doors,  Wood  Flooring  and  Mjiftelianeous  Repairs 

Seattfe,  Wash. 

4-  9— 10:00  A.M.— Office   Building       Ephrata,  Columbia  Basin  Project, 

Washington  2-13 

4-16—  8 :00  P.M.— Classroom     Buildings     Norwalk  2-20 


2-17 
2-  6 
2- IS 
1-14 
2-10 
2-11 
2-  4 
2-13 
2-13 
2-18 
2-30 

3-11 
3-12 
2-14 

3-12 

2-18 
2-18 
3-11 
2-18 
2-14 

2-  6 
2-  7 
2-14 
2-20 
3-30 
3-30 
3-80 
3-30 
2-30 
2-20 
2-30 
2-17 


2-12 


ENGINEERING  PROJECTS 


! 


Bids — Due    March 


43 
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2/2C/47 

Owner   Taking 
11    A.    M. 

San   Vicenti    Pipe   Line;   2nd    Unit 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
From  San  Vicenti  Reservoir  to 
Lakeside. 

Owner  —  City  of  San  Diego,  City 
Clerk.  City  Hall,   San   Diego,  Calif. 

Plans  by  engineering  department  of 
owner. 

Installation  of  21,700  lln.  ft,  48ln.  re- 
inf.  cor  Crete  cyllnacr  pipe  or  under 
alternate  proporals  about  14,300 
lin.  ft.  enameled  and  wrapped  steel 
pipe  and  7()00  lin.  ft.  reinf.  concrete 
cylinder  pipe  and  all  appurten- 
ances, trench  excavation,  concrete 
structures,  etc. 
Specifications   obtainable   frc-m   the 

above   office. 


Bid  Opening  Data  Projaet  Notad  In  laauaof 

2-21 —  5:00  P.M. — Street  Improvemen      Sacramento  2-  6 

2-21 —  — ^Water  and  Sewer  Laterals,  Moving  and  Converting 

Buildings  Orange  Cove 
2-24—  2 :00  P.M.— Water  Softener  Equipment  (Install)  Oakland 
2-25 —  1:00  P.M. — Los  Angelea   River  Channel  Improvements, 

Los  Angeles 
2-25—  3 :00 P.M.— Grading    (East  Side  28th  Ave),  San  Francisco 
2-25—  3  .00  P.M.— Street   Lighting        San  Francisco 
2-25—  2 :00  P.M.— Fence  and  Curbs     San  Francisco 
2-25 —  — Sewage   Treatment  Plant    Bnumclaw,  Wash. 

2-26—  —Sewage    Pumping    Plant  ^111  Valley 

2-2*—  2  .00  P.M.— Bridges    (Widen),    Oradlr^  and  Paving 

Santa  Barbara  County 
2-2»—  2 :30  P.M.— Street  Improvements  (El  Camlno  Del  War,  Etc.), 

San  Francisco 
2-2&—  2 :30  P.M.— Slope    Repair  and    Drainage  (Bernal  Ave.) 

San  Francisco 
2-26 —  5. -30 P.M.Bryant    Reservoir       Contra  Costa  County 
2-26—  2:00  P.M.— Bridge,  Grade,  Surface        Napa  and  Lake  Com. 
2-26—  2:00P.M. — Grading  and  Paving    Santa  Clara  County 
2-2ft—  2:00  P.M.— Bridge  and  Approachea     Tulare  Co.  (Yokohl  Creek) 
2-26—  2:00  P.M.— Water  Softener  Equipment  (Install)     Oakland 
2-26—  2:00  P.M.— Bridge  and  Approachea 

Tulare  Co.  (White  River  Sink)  1-28 

1-28 
1-28 
1-20 
1-81 
3-  • 


2-12 
2-17 

1-24 
2-12 
2-13 
1-24 

3-  e 
a-  4 

1-S8 

9-10 

3-17 
8-14 
1-30 
1-88 

1-28 
2-  7 
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2/21/47 

Contract  Av/arded 

Surfacing  Cost    $184,013.80 

GRAYS  HARBOR  &  PACIFIC  COS.. 
Wash.  P.  S.  H.  No.  13,  Grays  Har- 

'  bor  Co.  line  to  Smith  Creek. 

Ow.er— State  of  Washington  Dept.  of 
Highways,  Clarence  B.  Shain.  di- 
rector of  highways.  Olympia.  Wash. 

Plans  by  engineering  department  of 
oivntr. 

Contractor — Quigg  Bros.,  Constr.  Co., 
Hoquiam,    Wash. 
2n'l  and  3rd  iow  bidders  were: 
N.     Florlto     Co.,     Seattle,     Wash., 

$201,660. 
J.    D     SKctwell,    Tacoma,    Wash.. 

$269,144. 


2/21/47  40 

Contract    Awarded 

Surfacing  Cost     $151,838.30 

CHELAN  CO.,  Wash..  S.  S.  H.  No. 
10-D,  Chelan  River  North. 

Owner — State  of  Washington  Depart- 
ment   of    Highways,    Clarence    B. 


2/19/47 

Contract  Awarded 

Water  Mains:  Spec.  444       Cost  $4,676 

SAN  FRANCISCO,  Calif.  Edgehlll 
Way  and  Kansas  St. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, R.  J.  MacDonald,  secretary. 
Room  287  City  Hall,  San  Francisco, 
Calif. 

Plans  by  engineering  department  of 
owner. 

Contractor — San  Francisco  Water 
Department,  425  Mason  St.,  San 
Francisco,  Calif. 


Supplies,  Equipment 
Sub-Contract 
Information 

(Continued   from    First   Section) 
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42— MISC.    SUPPLIES    AND 
MATERIALS 

2/19/47  42 

Mataiwork— Bids    Wanted 

YAKIMA  PROJECT,  Wash— Un- 
til  March  24,  2  p.  m.  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customhouse.  Denver,  Colo- 
rado, under  Spec.  1702  for  furnish- 
ing ard  dellvermg  f.o.b.  cars  at  tho 
shipping  point  or  f.o.b.  cars  ai  Sun- 
ryplde.  Washington  trashrack  metal- 
w'ork  for  the  Intake  structures  of 
fifteen  pumping  plants  for  Pump 
Areas  Nos  1,  2,  3.  4.  5.  <X  7,  8,  9,  »A, 
10,  12,  16,  16,  and  17,  Roza  Division, 
Yakima.  I*roJect,  Wa^diington.  The 
trashrack  meialwork  villi  be  In- 
stalled by   the  Government. 

No  charge  for  copies  of  the  specl- 


2-26—  2:00  P.M. — Grading  and  Surfacing    San  Bernardino  County 
2-27—  2:00  P.M.— Grading  and  Surfacing    Tulare  County 
2-27—  2:00P.M. — Overhead    Crossing  (Repair)     San  Diego 
2-27—  2:00  P.M.— Grading  and  Surfacing     Riverside  County 
2-27—  2 :00  P.M.— Fish   Hatchery         Puvallup,  Wash. 
3-  3— 10:00  A.M.— Earthwork  and  Structures— Klamath   Project, 

Oregon  -Calif  omia 
3-  3 — 10:00  A.M.— Earthwork,    Structures  and  Surfacing 

Central  Valley  Project 
3-  3—  2 :00  P.M.— Road    Construction  Inyo  County 


1-Sl 


3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
2- 

3- 
3- 
3- 

3- 

3- 

2- 

3- 

3- 

3 

3-11— 10:00  A.M.-  Highway  Coconino  County,  Ariz. 

3-11—  2:00  P.M.— Bank  Protection  Work     Sacramento 

3-1 1—  2 :00  P.M.— Access  Road  Richmond 

3-11—  8:00  P.M.— Swage  Treatment   Plant  and   Sanitary  Sewer 

Tonaskett.  Wash. 
3-11—  8:00  P.M.— Storm  Sewers  Camas,  Wash. 

3-12—  2:0OP.M.-^BridgeB    (5)  Solano  County 

3-12—  2:30  P.M.— Vicente  Street  Outfall  Sewer     San  Francisco 
3-12—  2:00  P.M.— Grading  and  Seal  Coat     Humboldt  County 
3-12—  2:00  P.M.— Grading  San  Luis  Obispo  County 

3-12—  2:00  P.M.— Bridge  Railings,   Etc    Contra  Costa  and  Solano  Cob. 
3-12 —  2:00  P.M. — Bridge,  Grading  and  Surfacing     Kcm  and  Inyo  Coa. 
3-12—  2 :00  P.M.— Grading  and  Surfacing    San  Benito  County 
3-12—  2  :00  P.M.— Grading  Mendocino  County 

3-17— 10:00A.M.— Canals  Central  Valley  Project 

3-18—  2  :00  P.M. ^Imported  Base  Material  (Install)     Humboldt  Co. 
3-19—  2:00  P.M.— Grading  and   Surfacing     Tehama  County 
3-19-  2 :00  P.M.— Bridges    (3)    and   Substructures   (2)     South  San 

Francisco 
8-20—  — Dorena  Dam  and  Spillway    Etorena,  Ora. 

3-20—  2 :00  P.M.— Culverts  (2)  Orange  County 

3-25—  8:00  P.M.— Street   Improvement     Menlo  Park 
8-30— 10:00  A.M.— Suction    Dredge       System  Project.  Aria.-CaUf.-Nav. 
4-11— 12.00  M.     — Alvaro   Obregon    Dam     Sonora,  Mexico 


1-28 

2-19 

2-19 

2-10 

2-10 

2-18 

1-80 

1-27 

2-  « 

2-17 

2-  4 

3-  4 
2-  4 
2-  4 
2-  4 
2-  4 


2-  B 

2-11 
2-17 


3—  8:00P.M.— Street    Improvement     Redwood  City 

3— 8:00  P.M.— Street  Paving  Santa  Clara 

3—  8:00  P.M.— Street  Improvement     Redwood  City 

3—  2:00  P.M.— Sewers  and  Lift  Station     Hermlston.  Ore. 
4 — 10:00  A.M. — Earthwork.  Struc.  Boise  Project.  Idaho 

4—  2  00  P.M.— Big  Dry  Ck.   Res.  Near  Tlovla.   N.   M. 
4 — 10:00  A.M. — Exploration    Tunnels     Missouri  Basin  Project 

4—  7:30  P.M.— Industrial  Waste  Trunk   Line     Turlock 

5—  2:00  P.M. — Grading  and  Surfacing    Sacramento  County 
5—  2 :00  P.M.— Bridges   (4)   and  Cculverts  (11)     Modoc  County 
5 —  2  :C'>  P.M.— Bridge    and  4Jnderpass     Siskiyou  County 
5 —  2:00  P.M. — Bridge  and  Grading    San  Joaquin  County 
.■5 —  2  :00  P.M.— Bridge  (Remove  and  Erect)     Humboldt  County 
5 —  2 :00  P.M.— Grading  and  Bridges     Inyo  County 
5 — 10:00  A.M. — Earthwork,   Pipelines  and  Structures     Yakima 

Project,  Washington 
5 —  8:00P.M. — Sewage    Treatment  Plant   (Additions)     Escondldo 
5—  2:30P.M.— Yorba  St.  Imp.  (37t:)   to  36th  Ave.)     San  Francisco 
5—  2 :30  P.M.— Yorba  St.  Imp.  (38th  and  40th  Aves.)     San  Francisco  2-17 

5—  2:30  P.M.— Street  Improvement  fl'ortlons  of  Thrift  Street) 

.San  Francisco  2-17 

6—  2 :00  P.M.— Water  Mains  Vane  ouver.  Wash.  2-12 
6—  2 :00  P.M.— Bridges  and  Grading  San  Bernardino  County  2-  8 
6 —  2 :00  P.M.— Traffic  Signals  and  Illumination  Ventura  County  2-  4 
6—  2:00  P.M.— Culvert                        San  Bernardino  County  2-18 

11—11 :00  A.M.— Narrows  Dam  and  Power  Plant    Pike  County,  Ark.  2-  8 

2-19 
2-19 
2-10 

2-19 
2-12 
2-11 
2-20 
2-12 
2-11 
2-11 
2-11 
2-11 
2-11 
2-12 
2-18 
218 

2-18 
1-38 
2-18 
2-20 
3-  S 
3-18 


flcatlofis    to   prospective   bidders; 
others  $0.75,  not  returnable. 


to 
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2/19/47 

Cast    Iron    Pipe— Bids    Wanted 

YAKIMA,  Wash— Until  March  3, 
bids  Will  be  receive*!  by  the  City  of 
Yakima,    A.    B.    Collins,    City    Engi- 


neer, Yakima,  Wash.,  for  furnish- 
ing approx.  20  mile*  of  cast  iron 
water  pipe  and  flro  hydrants  aa  fol- 
lows : 

(1)  V3,D46  lin  ft  6  In.  cauit  iron  pipe; 
(2»  :\9.f<K    lin     ft.    8   In.   do; 

(3)  4914    lln     ft     12    in.    do; 

(4)  7600  Hn.  ft.  19  In.  cart  iron  pipe; 


14 
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(5)  190  flrft  hyJrantB. 

Specifications  obtainable  from  the 
above  office 
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2/16/47 

Sale  of   Electrical    Fittinge 

SAN  FRANCISCO.  Calif.  —  Until 
March  7.  10  a.  m.  blda  will  be  re- 
ceived by  the  Inspector  of  Naval 
Material,  Property  rMsposal  Div., 
600  Bryant  St.,  San  Francisco,  Calif., 
under  Sales  Catalog  No.  C-84-47  for 
sale  of  miscellaneous  usable  Elec- 
trical Fittings  consisting  of  FlienoUc 
Blocks,  Battery  Clips,  Cable  Clips, 
Connectors,  Puses,  Insulators,  Incan- 
descent Lamps,  Locknuts,  Cable 
Lugs,  Outlets,  Relays,  Resistors, 
Rheostats,  Rotary  Switches,  Termi- 
nals, Thimbles,  and  Tubing  located 
at  Bethlehem  Steel  Company,  20th 
and  Illinois  Sts..  Sam  Francisco, 
Calif. 
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2/19/47 
Structural    Steal 
Blda   Wanted 

CENTRAL  VALUBY  PROJECT, 
Calif.— Until  April  7,  2  p.  m.  bitis 
will  be  rficelved  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver, Colo,  under  Spec.  1706  for  fur- 
nishing and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Redding,  Califomiai,  miscellaneous 
structural  steel  and  aluminum  for 
Keswick  Power  Plant,  Central  Val- 
ley Project,  California.  The  materi- 
als will  be  installed  by)  the  Govern- 
ment 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  fl.OO,  not  returnable. 


Cisco,  calif.,  at  (1)  no  bid,  (2)  »104«. 
(3)  $39.66.  (4)  »156.  (»  "°.''%<®,' 
140.23.  (7)  no  bid,  (8)  a>t«"V»»,«  »^;.^' 
delivery  90  days,  on  item  4  2%  lOtb 
prox.?c?n  items  2  and  3  2vi  16th  prox 
and  on  items  6  and  8  '^  of  1%  10 
days,  awarded  contract  by  Pur- 
chaser of  Supplies  M.  H.  Gerry.  27Q 
CItv  Hall.  San  Francisco,  Calif.,  un 
fJer  Bid  No.  3796  for  furnishing  and 
delivering  20,000  feet  of  copper  wire 
and  oHhle  for  Municipal  Railway. 

2/18/47  *2 

Hose— Bids  Wanted 

SAN  FRANCISCO,  Calif.  — UntU 
March  3,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment. 100  McAllister  St.,  San  Fran- 
cisco 2.  Calif.,  under  Inv.  SF-3712-47 
for  60  lengthse  suction  rubber  hose, 
f.o.b.  San  Francisco. 

Specifications  obtainable  from  the 
above  office. 
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2/18/47 
Beauxlte 
Blda  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  February  28,  6  P.  M.,  blda 
will  be  received  by  the  City  of  Sac- 
ramento, H.  G.  Denton,  city  clerk, 
City  Hall,  Sacramento,  Calif.,  for  300 
tons  beauxite  for  filtration  plant. 

Specifications  obtainable  from  the 
above  office. 


2/19/47  42 

Sale  of  Flanged  A  Welding  Fittlnga 
SAN  FRANCISCO.  Calif.  —  War 
Assets  Admin..  Warehouse  A,  Yard 
No.  2,  Richmond.  Calif.,  announces 
sale  of  flanged  and  welding  fittings. 
cast  and  forged  steel,  to  normal 
trade  channels  with  closing  date 
set  for  Feb.  28,  2  p.  m. 

2/19/47  42 

Sale  of  Slings,  Spreadera  and 

Coupllnga 

SAN  FRANCISCO,  Calif..  —  War 
Asaets  Admin..  33  Berry  St..  San 
Francisco  7,  Calif.,  announces  sale 
of  slings,  spreaders  and  couplings  to 
priority  claimants  and  normal  tradp 
channels  concurrently  with  closing 
dates  set  for  March  18  and  March 
21. 
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2/21/47 
Top    Soil 
Bids  Wanted 

ALAMEDA,  Calif.,  Alameda  Co.— 
Until  March  4,  8:06  p.  m.  bids  wlil 
be  received  by  the  City  of  Alameda, 
J.  P.  Clfa-rk.  Cltv  Clerk.  City  Hall, 
Alameda,  Calif.,  for  800  cu.  yds. 
top  soil  delivered  to  Bay  Farm 
Island. 

Specifications  obtainable  from  the 
abov«  office. 
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2/19/47 

Or*gon  Pine  Lumber 

Contract  Awarded 

SAN  FRANCISCO,  Calif.— E.  D. 
Swift  Co.,  65  10th  St,  San  Francisco, 
CaUf.,  at  (1)  $197,  (2)  $98,  (3)  $98,  (4) 
$98,  (6)  $98.  (6)  $197,  (7)  $210,  (8) 
$197,  2%  10th  prox.,  60  days'  delivery, 
awarded  contract  by  Purchaser  of 
Supplies  M.  H.  Gerry,  270  City  Hall, 
San  Francisco,  Calif.,  under  bid  No. 
3820  for  furnishing  and  delivering 
Oregon  pine  lumber  for  Municipal 
Railway. 

2/19/47  42 

Steel   Pipe— Blda  Wanted 

YAKIMA  PROJECT,  Wash.  —Un- 
til March  10.  2  p.  m.  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation. Customhouso.  Denver.  Colo, 
under  Spec.  1703  for  furnishing  and 
delivering  f.c.b.  cars  at  Uie  shipping 
point  or  f.o.b.  cars  at  Sunnysldo, 
Washington,  one  lot  of  steel  pipe, 
including  sleeve-type  couplings  and 
pipe  clampe  for  wasteway  crossing.^, 
and  one  lot  of  steel  pipe,  with  plp^^ 
sleeves,  nipple,  and  valve  for  lateral 
distribution  systems,  Yakima  Proj- 
ect Washington.  The  equipment  will 
be  installed  by  the  Government 
No  charge  for  copies  of  the  speci- 
fications to  prospective  blddcr.s ;  to 
others    $0.75,    not    returnable. 

2/20/47  42 

Primary  Fuse  Cutouts 
Contract  Awarded 

SACRAMENTO,  Calif.,  Sacramento 
Co.— General  Electric  Co.,  235  Mont- 
gomery St,  San  Francisco,  Calif.,  at 
$8676  awarded  contract  by  the  Sac- 
ramento Municipal  Utility  District. 
Jas.  E.  McCaffrey,  General  Mgr.  and 
Chief  Engr.,  59lh  and  R  Sts..  Sacra- 
mento. Calif.,  for  fur.ash'.ng  primary 
fuse  cut-outs. 


2/21/47 

Diesel    Oil,    Etc 

Low  and  Only  Bidders 

SACRAMENTO,  Calif..  Sacramento 
Co— Following  submitted  bids  to  the 
State  Purchasing  Agent.  Sacramento. 
Calif.,  for  dicsel  oil,  etc.,  as  follows: 
QITO.    42505,    REQ.    E49490: 

25,000  gallons  diesel  fuel  oil,  vicin- 
ity of  Napa  and  Schellvllle  into  state 
.sprav  unit. 

Basalt   Rock  Co.,   $.0825 

Union  Ice  Co.,  $.0825,  1  day  deliv- 
ery :  awarded. 

Petroleum     Oil     and     Burner     Cc, 
$085:  1  day. 
QUO.    12502,    REQ    E49479: 

2000  gallons  diesel  oil  for  weed 
eradication;  delivered  Division  of 
Highways  tank  at  vendor's  plant, 
Antloch. 

Antloch   Ice   and  Fuel  Co.,   $.08,  2 
dav  delivery,  awarded. 
QUO    42P80.  REQ.  5696: 

1000  galons  stove  oil.  PS-100.  Shop 
No.  2.  Alturas.  Division  of  Highways. 
1      Ebbe  Ice  and  Fuel  Co..  Altui-a»  $.12 
'  2  per  cent  30  daya,  Immediate  deliv- 
ery, awarded. 

SJhiell  Oil,  $.12  as  required. 

Richfield  Oil.  $.12.   1  day  delivery. 
QUO.    42109.    REQ.    92272: 

5000  gallons  die.sel  engine  fuel,  f.o.b. 
Independence. 

Mikes  Service  Station,  Bishop, 
$.09750,  1  day. 

Turner  Bros.,  $.0917,  6  days,  award- 
ed. 

Shell  Oil.  $.0925.  3  days. 
QITO.   41558,   REQ.   Al  12060: 

1000  gallons  dicsel  fuel,  state  drums. 
Oceansidc.  E.scondldo  and  or  Ramona 
maintenance  stations. 

l^iitcd  Buyers  Assn..  $.08.  awarded. 

Stanley    Conant.    $.0825.    Immediate 
iollvciv. 
QUO    41549.   REQ.   G33521 : 

''T)0  RRllons  fuel  oil.  Spec.  PS-300: 
700  gi'.lons  fuel  oil.  spec,  burner  oil 
No.  3:  district  office.  703  B  St, 
Marv-svine. 

Yuba  Sutter  Oil  ard^  Burner  Co., 
ite.-n  one  4..068S;  item  two,  $.09. 
awarded. 


2/17/47  *3 

Pumping   Unit* 
Contract  Awarded 

YAKIMA  PROJECT,  Washington. 
—James  Leffel  &  Co.,  Springfield, 
Ohio,  at  $32,497,  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1613  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Sunnyslde,  Wash.,  at  the  option 
of  the  bidder,  two  turbine  -  driven 
pumping  units  for  pumping  plant  in 
pump  area  No.  13,  Roza  Division, 
Yakima  Project,  Washington.  The 
pumping  units  will  be  installed  by 
the  government. 

•' 

2/17/47  48 

Sale  of  Equipment 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  February  25,  10  A.  M.,  bids 
will  be  received  by  the  office  of  the 
War  Surplus  Procurement  Section, 
State  Capitol,  Sacramento,  Calif.,  for 
sale  of  the  following  equipment  lo- 
cated at  the  former  War  Relocation 
Cajnp,  Tule  Lake,  Calif.: 

568  (used)  regular  wheelbarrows; 

10  (used)  concrete  hauler  wheel- 
bftrrows ' 

651S  (iiaed)  No.  1  Army  space  heat- 
ers; 

216  (used)  Army  ranges   (cook); 

And  mlscellaineous  parts  for  the 
above  heaters  and  ranges. 

2/17/47  *8 

Unit  Substation* 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  March  10,  3  P.  M.,  bids 
will  be  received  by  the  Sacramento 
Municipal  Utility  District  James  E. 
McCaffrey,  chief  engineer.  59th  and 
R  Sts.,  Sacramento.  Calif.,  for  two 
300p-kva.  22/12.5-kv.  unit  substations. 

Specifications  obtainable  from  the 
above  office. 
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Qvale  Motor  Co.,  -^918  Park  St. 
Alameda.  Calif.,  at  (1)  $1387.38;  to- 
tal $6937  40;  (2)  $448.50;  total  $2242- 
50;  <3)  $427.50;  total  $855  awarded 
contract  by  the  East  Bay  Municipal 
Utility  District.  Room  312,  512  16th 
St.,  Oakland,  Calif.,  under  Spec.  1815 
for  five  Jeeps  and  seven  Panama 
pumps  a6  follows: 
(1)   5  Jeeps; 

«2)  5  Panama  pumps,  70-gal.  rectan- 
gular tanks;  hose  baskets,  hope 
and  fcg  nozzles  installed  on  the 
Jeeps  in  item  1 ; 
(.3)2*  Panama  pumps,  70-gal.  rectan- 
gular tanks;  hose  baskets;  hose 
and   fotf   nozzles. 


2/17/47 

Sale  of  Trucks  and  Trailer* 

SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco,  Calif.,  announces  sale 
of  trucks  and  trailers  to  priority 
claimants,  with  closing  date  set  from 
now  until  March  28. 


2/21/47  *3 

Contract  Awarded 

NAPA,  Calif.,  Napa  Co.— Ga.sser 
Motors,  Napa,  Calif.,  at  $2171.22 
awarded  contract  by  the  City  of 
Napa,  Charles  Martin,  City  Clerk, 
City  Hall,  Napa,  Calif.,  for  furnish- 
ing  a  1%-ton  dump  truck. 
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2/17/47  *3 

Sale  of  Miscellaneous  FIre-FlghtIng 

Equipment 

SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco,  Calif.,  announces  sale 
of  miscellaneous  flre-fightlng  equip- 
ment to  priority  claimants  and  nor- 
mal trade  channels  concurrently,  with 
closing  date  set  for  March  14,  4  P.  M. 

2/17/47  *8 

Coupe — Blda  Wanted 

VALLEJO,  Calif..  Solano  Co.— Until 
March  3.  3:30  P.  M..  bids  will  be  re- 
ceived by  the  Vallejo  Unified  School 
District,  John  R.  Alltucker,  secretary, 
040  Carolina  St,  Vallejo,  Calif.,  for 
one  new  6-cylinder  6-paasenger  coupe. 

Specifications  obtainable  from  the 
above  office. 


2/19/47 

Low  and  Only   Bidders 

COLUMBIA  BASIN  F-ROJECl, 
Wash.  —  Following  isubmitted  bids 
Feb.  14  to  the  U.  S.  Bureau  of  Rec- 
lamation, Denver.  Colo.,  under  Spec. 
1631  for  furnishing  and  delivering 
f.o..b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Odair,  Washington  one 
(1)  300-kva  indoor  unit  substation, 
consisting  of  a  high-voltage  termi- 
nal and  disconnect  chamber,  a  trans- 
former section,  (and  a  low-volt- 
nge  circuit  breaker-section;  one  (1) 
150-kva  Indoor  unit  substation,  con- 
sisting of  a  high-voltage  terminal 
and  disconnect  chamber  and  a  trans- 
former section;  one  (1)  100-kva  in- 
door load  center,  consisting  of  a 
high-voltage  terminal  and  disconnect 
chamber,  a  transfotmer  section,  and 
a  low-voltage  circuit  breaker-sec- 
tion ;  for  inf-tallatlon  at  Grand  Cou- 
lee Dam,  Columbia  Batin  Project, 
Washington 

Standard  Transformer  Co.,  War- 
ren. Ohio,  item  l.  $5817;  Item  ?, 
$3817;  item  3.  $2210;  ship  all  items 
450  days;  18.980  lbs.  Warren:  f.o.b. 
nearest  railroad  siding  at  dvistlna- 
tlon;  total  bid  $11,745;  Item  4,  $35 
engineer,  and  $25  mechanic;  terms 
net  "Will  equalize. 

Westinghouse  Elec.  Corp..  Denver, 
item  1.  $5803;  'tem  2,  $4125;  item  3. 
$2986;  ship  all  items  960  days;  no 
.shipning  weights  given;  f.o.b.  desti- 
nation; total  bid,  $12,914;  item  4.  $40 
engineer  and  $35  mechanic;  terms 
net.  Will  equalize.  Prices  not  to  ex- 
ceed 30^c   at  time  of  shipment. 

General  E!ec.  Co..  Denver,  Item  1. 
$7527;  Item  2.  y4671;  Item  3.  $3381; 
ship  all  items  72P  days;  22,200  lbs., 
Pittsfleld.  Mass.,  and  2700  lbs.  Phila- 
delphia. Pa. ;  f.o.b.  destination  ;  total 
lid,  $15,5V0;  Item  4.  $40  engineer  and 
."530  mechanic;  terms  net.  Will  equal- 
ize. Prices  not  to  exceed  30  Tc  at 
time  of  shipment. 


tana,  one  (1)  69,000-volt,  eO-cycle,  3- 
phase.  oil-immersed,  self-cooled,  out- 
door-tvi>e  metering  unit  with  three 
Kingle-pole,  outdoor,  line-type  light- 
ning arresters  for  3-phase,  69.000- 
volt,  ungrounded  -  neutral  circuit, 
case-mounted,  for  the  Metering  Sta- 
tion at  Montana  Power  Company'u 
Tap  to  the  54-kv  Fort  Peck-Whately 
Line,  Foit  Peck  Project  Montana. 
The  apparatus  will  be  Installed  by 
the   Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others    $075,    not    returnable. 

2/19/47  .         *3 

Accordion   Doors 

3lds    Wanted 

CENTRAL  -VALLEY  PROJECT, 
Palif.  —  Until  April  7,  2  p.  m.  bids 
will  be  received  by  the  U.  8.  Bureau 
of  Reclamation.  Customhouse,  Den- 
ver, Colo.,  under  Spec.  1707  for  fur- 
nishing and  delivering  f.o.b.  ca« 
at  the  shipping  point  or  f.o.b.  cars  at 
Coram.  California,  one  aluminum  ac- 
cordion door  for  service  bay  d 
line-  one  aluminum  accordion  door 
for  control  bay  "1"  Hne;  and  one 
aluminum  sash  window  for  "ST  line 
In  the  Shasta  Power  PlantjCentral 
Valley  Project,  California.  The  ma- 
terials will  be  installed  by  the  Gov- 
ernment , 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $1.'X>,  not  returnable. 

2/19/47  ^ 

Sale  Furnaces  and  Industrial  Equip. 
SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  33  Berry  St,  San 
Francisco  7,  Calif.,  announces  sale 
of  furnaces  and  miscellaneous  in- 
duFtrlal  equipment  to  priority  claim- 
ants and  normal  trade  channels  con- 
currently with  closing  date  set  for 
February  28  to  April  4. 

2/19/47  *• 

Office  Furniture 

Contracts  Awarded  „     a 

SAN  FRANCISCO,  Calif.  — H.  S. 
Crocker  Co.,  Inc.,  720  Mission  St,  San 
Francisco;  The  General  Fireproof  Ing 
Co.,  1025  Howard  St.,  San  Francisco, 
Remington-Rand,  Inc.,  41  1st  St,  San 
Francisco,  and  Yawman  &  Erbe  Man- 
ufacturing Co.,  50  Fremont  St,   San 
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2/20/47 

Wire    and    Cable 

Contract  Awarded 

SACRAMENTO,  Calif..  Sacramento 
Co.— General  Electric  Supply  Corp.. 
112!>  S.  St,  Sacramento,  Calif.,  al 
$17,888  awarded  contract  by  the 
Sacramento  Municipal  Utility  Dis- 
trict, Jas.  E.  McCaffrey,  General 
Manager  and  tchief  Engineer.  59th 
and  R  Sts.,  Sacramento,  Calif.,  for 
furnishing  weatherpi»*of  wire  and 
cable.  ' 


2/17/47  43 

Surge  Suppressors 

Bids   Rejected    Under   Schedulee 

Noa.  2  and  3 

BOULDER  CANYON  PROJECT, 
Arizona  -  California  -  Nevada.  —  Bids 
submitted  January  2  for  item  3,  Sch. 
No.  2,  and  item  4,  Sch.  No.  3,  have 
been  rejected  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1559  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Boulder  City,  Nev., 
two  surge  suppressors,  one  flow- 
meter with  tool  cabinet  and  six  check 
valves  for  the  pumping  plants  of  the 
Boulder  City  supplemental  water  sup- 
ply system,  Boulder  C4nS^n  Project, 
Arlzona-Califomla-Nevada. 


2/18/47  4* 

Reinforcement  Bars — Bids  Wanted 

ALTUS  PROJECT,  Okla.  —  Until 
Feb.  28.  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Customhouse,  Denver,  Colo.,  under 
Inv.  A-3r.,989-A-l  for  reinforcement 
bars  fob  shipping  point  and/or  Al- 
ius, Okla. 

Specifications  pbtalnable  from   the 

above  office. 

2/18/47  ^'*^ 

Reinforcement  Bars— Blda  Wanted 

DAVIS  DAM,  Ariz.— Until  Feb.  28, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse. Denver.  Colo.,  under  Inv. 
7461-A-l  for  reinforcement  bars  fob 
ahlpnirg  point  and/or  Kingman,  Ariz. 

Specifications  obtainable  from  the 
above  office. 


2/18/47 

Platform    Trailer 

Low  and   Only  Bidders 

DAVIS  DAM,  Cal— Following  sub- 
mitted bids  Feb  12  to  the  U  .S.  Bu- 
reau of  Reclamation.  Customhouse, 
Denver  2,  Colo.,  under  Inv.  7465-A, 
for  one  platform  trailer,  100-ton  ca- 
pacity, full  low  bed  type  with  drop 
deck  "fob  shipping  point  and/or  Earp. 
Calif. : 

Fontaine  Truck  Equipment  Co., 
Inc.:  fob  Birmingham,  Ala.,  $10,300; 
not  over  40,000  lbs.;  %%  20  days. 

Fruehauf  Trailer  Co.  of  Califor- 
nia, fcb  Los  Angeles.  Calif..  $13,392.- 
34;  28,000  Ibe. ;   net 

Rogers  Bros.  Corp.,  fob  Albion,  Pa., 
$13,034.55;  38,000  lbs.;   net. 

Winter  Weiss  Co.,  fob  Denver,  $29,- 
000 ;   50.000   lbs. ;   net. 

2/18/47  *3 

DIaconnectIng  Switches 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT. 
California.— Until  March  31,  2  P.  M., 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House.  Denver.  Colo.,  under  Spec.  1705 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Antloch.  Calif.,  two  (2)  69,000- 
volt.  600-ampere,  3-pole,  single-throw, 
manually-gang  operated,  outdoor  type 
disconnecting  switches  for  Clayton 
and  Ygnaclo  Canal  pumping  plants 
69-kv.  transmission  line.  Central  Val- 
ley Project  California.  The  apparatus 
will  be  Installed  by  the  government 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $0.75,  not  returnable. 


2/19/47 
Metering    Unit 
Bids  Wanted 

Fr.  PECK,  Montana.— Until  April 
2,  2:00  p  m..  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Customhouse,  Denver,  Colo.,  unde'- 
Spec.  1704  for  fuml.shlng  and  dellv 
erlng  f.o.b.  cars  at  the  shipping 
poh'.t  or  f.o.b.  cars  at  Whately,  Mon- 


PLYWOOD 

All  Tiblcknesset,  Sites  and 
Grades. 

NAILS 

411  Popufor  Cenfraefors' 
Reqiilremeafs. 

ASPHALT     TILE 

FLOORING 

Large  stock,  popelar  colors 

and  patteras  for  commercial 

and  heme  Insfollaflen. 

ACOUSTICAL  Vile 

window,  doors  and  sosfc  In 
carload  qnanflfles. 

THE  BROOKMAN 

COMPANY 

2833THIRD  STREET 

SAN  FRANCISCO 
Arwater  9644 


Cement  Gun  Construction  Company 

GUNITE,  SANDBLASTING,   CONCRETE   CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfield  7663     -     24  California  Street,  San  Francisco 
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2/17/47  « 

Transformers,    Etc. 
Contract  Awarded 

FORT  PECK  PROJECT,  Montana. 
—Standard  Transformer  Co.,  Warren, 
Ohio,  at  (Sch.  1)  117,878,  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1548  for  miscellaneous  electric  equip- 
ment for  the  Fallon  and  Fallon  rellft 
pumping  plants,  Fort  Peck,  Montana. 


iU 


2/18/47 

Copper  Wire  and  Cable 

Contract   Awarded 

SAN  FRANCISCO.   Calif.   —  U    S. 
Rubber  Co.,  800   2nd   St,  San   Fran- 


2/18/47 

Coupes— Contract  Awarded 

OAKLJVND,  Oalif.,  .\lameda  Co.— 
Dahl  Chevrolet  Co..  Broadway  and 
27th  Sts..  Oakland.  Calif.,  at  $1226.60; 
total  $7359.60  awarded  contract  by 
the  East  Bay  Municipal  Utility  Dis- 
trict. Rm.  312.  512  18th  St..  Oakland. 
Calif.,  under  Pro.  1813  for  furnishing 
6    S-pissenger     coupes. 

2/18/47  *3 

Jeeps   and    Pump* 
Contract    Awaroed 
OAKLAND,   Calif.,   Alameda   Co.— 


BURKE     FORM     CLAMPS 


^ 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 


All  Typet  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


^lcli^'^6icUHf  INSULATION 

A  lightweight,  high-eiBciency  insula- 
tion—"Tops"  for  Display  Cases,  Deep- 
Freeze  Cabinets,  Portable  Conuiners; 

•  VIRY  LOW  CONDINSATION  FACTOR 

•  PIRMANINT-PIRESAri 

•  VIRMIN  PROOF 

•  UNHARMED  RY  MOISTURE 

•  EASILY  CUT  AND  INSTALLED 

Available  SOW  at  your 
Insulation  Supply  Dealer, . .  or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


OTNIR 

FllffROlAS 

liitSi 

EliCTRICAl  INSUIATION 

MEAT  INSUUTION 

COMFORT  INSUIATION 

DECORATIVI  rAiRICS 

FIITER  ClOTNS 

DUST-STOP  FIITIRS 

SHIP  INSUIATION 

SOUND  DIADENIN6 

ROOr  DICK  INSUUTNM 

ROOFIR'S  MOP  TARN 


Of  S  TRISU  TOR  S 

SAN    rRANCiSCO 

'  J9    «r  ynn»    S»rr»t 

SU«»rr    S967 


OAKLAND 
TWinookt   )4Se 


CONTBACfOBS 

FBISNO 
SO^    Moton    Bull 


4' 


Francisco.  Calif.,  awarded  contracts 
by  Purchaser  of  Supplies  M  H.  Gerry, 
270  City  Hall.  San  Francisco.  Calif 
under  bid  No.  3821  for  f umlshing  and 
delivering  office  furniture  for  the 
airport. 
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2/1D/47  43 

'^c,^1,**^*'"*--^«"*''ao*»  Awarded 

SAN  FRANCISCO.  Calif.— Callfor- 
nla  Toro  Co.,  56!^  Bayshore  Blvd.. 
San  Francisco,  Calif.,  and  H.  V.  Car- 
ter  Co..  Inc.,  52  Beale  St.,  San  Fran- 
Cisco.  Calif.,  under  bid  No.  3811  for 
furnishing  and  delivering  eight  hand 
lawn  mowers  and  three  power  mow- 
ers for  Recreation  Department. 

2/10/47  43 

Concrete  Mixer — Contract  Awarded 

SAN  FRANCISCO,  Calif.  —  Stand- 
ard Machinery  Co.,  112  Market  St.. 
San  Francisco,  Calif.,  at  ^1289,  2%  30 
days,  20  days*  delivery,  awarded  con- 
tract  by  Purchaser  of  Supplies  M.  H 
Gerry,  270  City  Hall,  San  Francisco; 
Calif.,  under  bid  No.  3815  for  furnish- 
ing and  delivering  one  6-cu.  ft.  non- 
tilt  concrete  mixer  for  Hetch  Hetchy. 

2/17/47  43 

Load    Recording    Equipment 
Contract   Awarded 

COLUMBIA  BASIN  PROJECT, 
Washington.— Leeds  &  Northrup  Co., 
Philadelphia.  Pa.,  at  $888,  ship  150 
days,  200  \ha.,  f.o.b.  Philadelphia,  net 
equalization  offered,  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation. Denver,  Colo.,  under  Spec. 
1806  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Almlra.  Wash,  one 
load  recording  equipment,  consisting 
of  a  thermal  converter  and  a  poten- 
tiometer, null-typo  recording  watt- 
meter for  the  Grand  Coulee  pHJwer 
plant,  Columbia  Basin  Project, 
Washington.  All  of  the  apparatus 
will  be  installed  by  the  Government 

2/17/47  43 

Power  Mower 
Contract   Awarded 

TRACY,  Calif.,  San  Joaquin  Co.— 
California  Toro  Co.,  565  Bayshore 
Blvd.,  San  Francisco  24,  Calif.,  at 
$895  plus  sales  tax  awarded  contract 
by  the  Tracy  Union  High  School 
District,  Bert  B.  Banta,  Clerk,  Tracy 
Union  High  School,  Tracy,  Calif.,  for 
furnishing   a    Triplex    power   mower. 

2/17/47  43 

Truck  Chassis — Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Maroh  3,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service. 
447  Sansome  St ,  San  Francisco,  Cal., 
for  truck  chassis  as  follows: 
Bid  No.  738.  truck  chassis  fob  Stock 

ton,  Calif. 
Bid  No.  839,  truck  chassis  fob  Stock- 
ton. Calif. 

Specifications  obtainable  from  the 
above  office. 


43 


2/20/47 

Office    Equipment 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  March  3,  10  A.  M..  bids 
win  be  received  by  the  Sacramento 
County  Board  of  Supervisors,  C.  C. 
LaRue,  county  clerk.  Courthouse, 
Sacramento,  Calif.,  for  furnishing  the 
following  office  equipment : 

(1)  64  No.  083820  Model  8  Postindex 
metal  visible  cabinets  for  8%x5- 
In.  4-page  celluloid  tipped  forms. 
Each  cabinet  to  contain  20  draw- 
ers. Each  drawer  equi^ed  with 
71  self-aligning  trunnloned  spring 
steel  form  wires: 

(2)  91,000  No.  8%  Postindex  celluloid 
tips,  assorted  clear  and  colored  ; 

(3)  6  No.  600  Postindex  metal  tables 
fitted  with  two  additional  center 
legs,  or  bids  equal  thereto; 

(4)  100.000  No.  D-0838  CT  Postindex 
4-page  a.ssessment  records  with 
margin  fold  for  celluloid  tip.  or 
bids  equal  thereto.  Buff  or  white. 


2/20/47  43 

Hydraulic   Hoist  &  Compressor 
Contracts    Awarded 

NAPA.  Calif..  Napa  Co.— Shields- 
Harocr  &  Co..  TBI  17th  St.,  Oaklind, 
Calif.,  at  (1)  $6>6S5  plu.<?  tax  and  (-) 
S38G.75  plu.s  tax  awarded  contracts 
by  the  Citv  of  Napa.  Charles  Mar- 
tin, City  Clerk.  City  Hall.  Napa, 
Calif.,  for  fiirni.shing  (It  10-ton  hy- 
draulic hoist  a.id   (2>   compressor. 

2/20/47  I  •  43 

Sale  of  Drills,  Pller*,  Shovels,  Etc. 
*  SAN  FRANCISCO.  Calif.— The  War 
Assets  Administration.  33  Berry  St.. 
San  Francisco  7.  Calif.,  announces 
the  sale  of  tee  tongs,  drills,  pliers, 
punches,  shovels,  wrenches,  etc.,  to 
priority  claimants  and  normal  trade 
channels  concurrently,  with  closing 
date  set  for  March  18. 
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2/20/47 
Gate  Valves 
Bids  Wanted 

SAN  FRANCISCO.  Calif. —Until 
March  7,  3  P.  M.,  bids  will  bo  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Oerrv,  270  CTlty  Hall,  San  Fran- 
cisco, Calif.,  under  Inv.  3842  for  fur- 
nishing and  delivering  30-lnch  and 
42-lnch  diameter  gate  valves. 

Specifications  obtainable  from  the 
above  office. 


2/20/47  43 

Automotive  Storage   Batteries 
Bide  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
February  28.  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Treasury  De- 
partment. 100  McAllister  St..  San 
Francisco  2.  Calif.,  under  Inv.  SF- 
3716-47  for  automotive  storage  bat- 
teries, f.o.b.  bidder's  plant 

2/20/47  ^.  *S 

School  Chairs  A  Tables 

aid    Opening    Date    Changed    from 

Feb.  27  to  March  27,  5  P.  M. 

FRESNO.  Calif..  Fresno  Co.— Un- 
til   March   27,   5   p    m.    bids   will    be 


received  by  the  Fresno  City  High 
.School  District,  L.  L.  Smith,  Busi- 
ness ij^nager,  234£  Mariposa  St, 
Fiesno,  Calif.,  for  furnishing  500 
steel  iranie  chairs,  35  folding  tables 
96  in.  X  30  in.  x  28  in.  high  and  15 
folding  tables  9C  in.  x  30  In.  x  27  in 
high. 

Specifications  obtainable  from  the 
above  office. 
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2/^3/47 

Sale  of   Butajie   Tank 

FIREBAUGH.  Calif.,  Fresno  Co.— 
Until  Feb.  28.  S  p.  m.  bids  will  be 
received  by  the  Firebaugh  Joint 
School  District.  Wm.  Jarrott.  Henry 
Rebecchi.  Trustees,  Firebaugh,  Calif., 
for  sale  of  a  2000-gallon  butane  tank 
and  regulator. 


2/19/47  iS 

Truck* — Qontract  Awarded 

OAKI^ND.  Calif.,  Alameda  Co.— . 
General  Motors  Corp.,  2121  Peralta 
St..  Oakland.  Calif.,  at  I1S06.64  each 
awarded  contract  by  City  of  Oak- 
land, Chaa.  Don.  City  Clekr.  City 
Hall,  Oakland.  Calif.,  for  furnishing 
two  canopy  express  trucks. 


City  Hall.  Odkland.  for  one  medium 
duty  motor  truck. 


2/19/47  43 

Motor  Trucks-Contract  Awarded 

OAKLAND,  Calif..  Alameda  Co. — 
Cochran  &  Celli.  12th  and  Webster 
Streets,  Oakland,  Calif.,  at  12447.42 
awarded  contract  by  City  of  Oak- 
land,  Calif..   Chas.    Don,   City   Clerk, 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


Bid  Opening  Date 


Project 


Noted  In  iMuoef 


2-21 —  — Asphalt   Emulsion  Bishop  and  Indej)endence 

2-21— 2:00  P.M.— Fab.    Pipe   and    Appur.  Davis  Dam  ProJ.,  Ariz. 

2-21 —  2:00  P.M. — Steel  Accordion  Door    Shoshone  Project 
2-21—  4 :00  P.M.— Fencing  Richmond 

2-21—  2 :00  P.M.— Reinforcement  Bars    Columbia  Basin  ProJ.,  Wash. 
5 :00  P.M.— Traffic  Line  Paint  Sacramento 
3:00  P.M. — Filing  System  San  Francisco 

3 :00  P.M. — Dining  Room   Tables     San  Francisco 
2:00  P.M. — Chlnaware  San  Francisco 

2:00  P.M. — Reinforcement   Bars     Missouri  Basin  Proj..  Neb. 

Bars     David  Dam.  Arizona. 

Columbia  Basin  ProJ.,  Wash. 
Columbia  Basin  ProJ.,  Wash. 
Alameda  and  Contra  Costa  Cos. 


2-21 
2-21 
2-21 
2-21 
2-21 
2-21 
2-21 
2-21 
2-21 


2 :00  P.M.— Reinforcement 
2 :00  P.M. — Reinforcement  Bars 
2 :00  P.M. — Reinforcement  Bars 
3 :00  P.M.— Tractor  Rental 


2-21 —  3:00  P.M. — Power  Drag   Saw   Rental     Sonoma  and  Marin  Cos. 

2-24— 2 :00  P.M. — Copper  Cable  Shoshone  Project,  Wyoming 

2-24—  9:00  A.M.— Tandem  Roller         Berkeley 

2-24 —  3 :00  P.M.— A-sbestos    Cloth    and  Tape    San  Francisco 

2-24—  3 :00  P.M.— Gate  Valve  Castings     San  Francisco 

2-24 — 10:00  A.M. — Refrigerators  Sequoia  National  Park 

2-24—  3 :00  P.M.— Charging  Set  San  Francisco 

2-24—  3.00  P.M.— Installation  Filing  Svstem     San  Francisco 

2-24—  3:00  P.M.— Coil  Springs  San  Francisco 

2-24 —  2 :00  P.M.— Radial  Gates  Boise  Project,  Idaho 

2-24 — 2:00  P.M.— High-Pressure   Gate  Assemblies      Columbia 

Basin  Project,  Wash. 


2-24—  3 :00  P.M.— Casters 

2-24—  2 :00  P.M.— Portland  Cement 

2-24—  5 :00  P.M.— Sewer  Pipe 

2-24—  9 :00  A.M.— Emulsion   Spray 

2-24—  9:00  A.M.— Lubrication  Oil 

2-24— 


San  Francisco 
Columbia  Basin  Project,  Wash. 
Bakersfleld 
Tank     Berkeley 
Berkeley 


— Supplies  and  Materials    Panama  Canal,  C.  Z. 


2-25 —  2:00  P.M.— Insulators 
2-25—  2:00  P.M.— Guardrail 
2-25—  2 :00  P.M.— Structural   Steel 


Davis  Dam  Project,  Arizona 
Central  Valley  Project 
Central  Valley  Project 


2-25 —  2:00P.M. — Chain-Link  Fence  (Install)     San  Francisco 


San  Mateo 

Columbia  Basin  Project,  Wash. 

Boise  Project,  Idaho 

Oakland 


2-25 —  8:00  P.M.— School  Buses 

2-25—  2:00  P.M.— Motors.    Etc. 

2-2.5—  2 :00  P.M.— Stnictural  Steel 

2-25—  4 :00  P.M.— Paints,  Oils,  Etc. 

2-25 —  2:00  P.M. — Miscellaneous  Heating  Repairs     San  Diego 

2-25 —  2 :00  P.M. — Jackhammer  PartsSan  Francisco 

2-25 —  — Supplies  and   Materials     Panama  Canal,  C.  Z. 

2-25 —  2:00  P.M. — Conduit  and  Fittings     Davis  Dam.  Artx. 

2-26 —  1 :30  P.M. — Repair  Marble  Threads     San  Francisco 

2-26—  1:30  P.M. — Oil  Burner  (Install)     San  Francisco 

2-26 —  2:00  P.M. — Relinlng    Fire    Boxes     San  Diego 

2-26 —  — Valves  San  Francisco 

2-26—  2:00  P.M.— Radial  Gates  Central  Valley  Project 

2-26 —  2:00  P.M. — Hollow  Metal  Door.q     Boise  Project,  Idaho 

2-26—  7:30  P.M.— Electric    W^lrin^        Huron 

2-26—  2:00  P.M. — Bolts.  Anchor  Rods    Etc.     Missouri  Basin  Project 

2-26 — 2:00  P.M. — Realif^iing   Guide    Ralls     Los  Angeles 

2-26 —  2  KK)  P.M. — Removal  of  Water  Grate  Tubes     Santa  Monica 

2-26 —  2 :00  P.M. — Plumbing   Fixturespasadena 

2-26—  2 :00  P.M.— Repair  Stalru-ay      Santa  Cruz 

2-26—  2:00  P.M. — Seals  in  Refrigerated  Compressors 

2-26—  5 :30  P.M.— Wellpoint    System  Oakland 

2-26—  2 :00  P.M.— Portland  Cement     Colorado-Big  Thompson  Project, 

Colorado 
2-26 —  2:00P.M. — Reinforcement  Barg     Provo  River  Project,  Utah' 
2-26—  2:00  P.M. — Copper  Conductor,  Etc.     Davis  Dam,  Ariz. 
2-26 —  2 :00  P.M.— Reinforcement  Bare     Boise  Project,  Idaho 
2-26—  5:00  P.M.— Fire  Hose  Rosevllle  — ,_^«,i..« 

2-27— 10:00  A.M.— Pickup  Truck  Fallon.  Nevada  -li-— — 

2-27—  2  :>X)  P.M.— Vertical    Gates        Central  Vallev  Project 
2-27—  2 :00  P.M.— Boiler,   Oil   Burner,  Gas  Wafer  He.ater.  Etc. 

Portland.  Ore. 
2-27—  3:00  P.M. — Canvas  San  Francisco 

2-27—  2 :00  P.M.— Desk  Trays    or  Compartments  (Furnish  and 

Install)     San  Francisco 
2-27—  2 .00  P.M.— Portland  Cement     Columbia  Ba.sln  Project.  Wa."?h. 
2-27—  5:00  P.M. — Chairs  and  Tables  prenno 
2-27—  2:00  P.M.— Vertical  Gates  Alius  Project.  Oklahoma 

2-27— 10:00  A.M.— Ambulances  Redwood  Cltv 

2-27—  5:00  P.M.— School  Bus  Bakersfleld 

2-28—  3:00  P.M.— Boiler  San  Francisco- 

2-28—  2:00  P.M.— Lag  Screws.    Washers.  Steel  Strand.  Etc. 

Casper,  Wyo. 
2-28—  3  :uO  P.M. —Electrical    Material^     Sacramento 
2-28—  2 :00  P.M.— Hollow  Jet  Valves  Boise  ProJ..  Idaho 
2-28—  2 :00  P.M.— Slide  Gates  and  Gate  Lifts     Altus  Project.  Okla. 
28—  2  KM)  P.M  — Dougla.i  Fir   Lumber     Shoshone  Project.  Wyoming 
2R_-  2:00  P.M.— Douglas  Fir  Lumbp^    Central  Valley  Project 

8 :00  P.M.— Furniture  Richmond 

2:00  P.M.— Dl.srharge    Manifol^  A.xsemblv  Central  Vallev  ProJ. 

2  :00  P.M.—Douglas  Fir  Lumber    Central  Valley  Project 

2:00  P.M.— Switchboard  Davl.<«  Dam  ProJ..  Ariz.-Ncv. 

3-  4— 2:00  P.M.— Control    Piping   an,,  y^ir  Lines    Central  Valley  ProJ. 
3-  5—  4 :00  P.M.— Playground    Apparatus     Oakland 

.5—  2 :0O  P.M.— Slide  Gates  and  Gajp  iMin    Rlverton  Project,  Wyo. 

5—  2 :00  P.M.— Interior  Painting  a^^  Miscellaneous  Repairs 
Prescott.  Ariz.  2-12 

3-  e_  2  :00  P.M.— Hand  Railing  Metaj  work     Alfiia  Dam.  Oklahoma 
3-  6—  2:00  P.M.— TransformerB  Central  Vallev  Prolect 

6—  2:00  P.M.— Oil  Circuit  Breaker^     central  Valley  Project 

6—  2:00  P.M.— Lighting   Fixtures  s^n  Francisco 

7—  2:00  P.M.— Gantry  Crane  Davis  Dam.  Arizona-Nevada 
7—  3  KX)  P.M.— Radio  Equipment    p^n  Francisco 
7—  2 .00  P.M.— Ca.st  Iron  Gates      Tucumcari  Project,  New  Mexico 

3.1(V_  2KX>P.M— Control    Board    Ex^^^jiigp  Rio  Grande  Project 

3-10—  2:00  P.M.— Pumping   Units       Columbia  Basin  ProJ.,  Wash. 
3 :00  P.M.— Trolley  Coaches       g^^  Francisco 
2 :00  P.M.— Disconnecting  Switches     Kendrick  Project.  Wyo. 


29- 
3- 
3- 
4- 


2-19 
1-27 
1-81 
2-11 
2-12 
2-12 
2-13 
2-12 
2-12 
2-18 
2-18 
2-18 
2-18 
2-18 
2-18 

'2^ 
2-20 
2-18 
2-18 
2-18 
2-18 
2-18 
2-17 
1-20 

1-81 

2-14 

2-14 

2-19 

2-10 

2-19 

2-19 

2-18 

2-17 

1-24 

2-  4 

2-12" 

2-12 

2-12 

2-12 

2-12 

2-14 

2-10 

2-19 

2-20 

2-20 

3-12 

2-18 

1-24 

1-81 

2-14 

2-18 

3-18 

2-18 

2-18 

2-18 

2-18 

2-18 

2-19 
2-19. 
2-19 
2-19 
2-^19 
'l-27 
1-27 

1-81 
2-20 

2-20 
2-18 
2-12 
2-12 
2-19 
2-19 
2-20 

2-20 
2-19 
1-27 
2-  4 
2-12 
2-14 
1-81 
2-12 
2-17 


3- 
3- 


80 

4 

12 

12 


2 :00  P.M.  —Transformers 


3-10— 
3-11  — 
3-11— 
3-11  — 

3-12— .  

3-12—  2 :00  P.M.— Radial  Gates  and  Hoists     Shoshone  Project.  Wyo. 


2-  6 
1-27 
2-20 
2-10 
1-81 
2-12 
-12 
-27 
-12 
-12 
-12 


Rl 


o  Grande  Project  New  Mexico  2-12 


2 :00  P.M.— Exterior  and   Interior  Paintlntj    Naco.  Ariz. 
2:00  P.M.— Pumping  Units        Columbia  Basin  Project.  Wash. 


13- 
1.1- 


3-17— 


Provo  River  Project.  Utah 

Alameda 

Tucumcari  Project.  New  Mexico 


2 :00  P.M.— Gate  Valves,  Etc. 
8  KK)  P.M.— Coupe 
2:00  P.M.— Vertical  Gates 
3-18— 2:00  P.M.— Aluminum   Railing,  e\c_    Boulder  Canyon  Project, 

Arizona-Callfomla-Nevada 
3-19—  2 :00  P.M.— Turnout  Gates  and  Q^te  Lifts    Boulder  Canyon 

Project.  Ariz. -Calif. -Nev. 
3-26—  2:00  P.M.— Hollow  Metal  Door„ 
3-26—  2 :00  P.M.— Hollow  Metal  Door„ 


Central  Vallev  Project 
Parker  Dam  Project, 
Arizona-California 
3-27—  2 :00  P.M.— Hollow  Metal  Door„    Columbia  Basin  ProJ,,  Wash. 
3-27—  2:00  P.M.— Hollow  Metal  Door«        Central  Valley  Project 
3-28—  2  ;0O  P.M.— Steel   Roof  Deck     Columbia  Basin  Project..  Wash. 
3-28^     2:00 PM— Steel    Accordion    D,K,r    Central  Valley  Project 
3-31—  2:00  P.M.— Electrical  Equipment    Central  Valley  Project 
4-  1—  2:00  P.M.— S>-nchronoua    MotOn    Central  Valley  Project 


4-  7— 10:00  A.M.— Truck* 


AlturM 


2-12 
2-12 
2-12 
2-12 
2-10 
2-12 

2-12 

2-17 
2-12 

2-12 
2-12 
2-13 
2-13 
2-13 
2-18 
2-18 
1-20 


2/19/47  43 

Fire  Truck— Contract  Awarded 

OAKLAND.  Calif.,  Alameda  Co.— 
Peter  Plrsch  Fire  Apparatus  Co.,  11 
Misflon  St.,  ,San  Francisco,  Calif.,  at 
525,715  40  awarded  contract  by  City 
of  Oakland,  Chas.  Don,  City  Clerk, 
City  Hall,  Oakland,  Calif.,  for  fur- 
niching  one  65-f t  motorized  hydraul  ■ 
ically  operated  aerial  ladder  truck 
for  the  Fire  Department 

2/19/47  13 

Steel   Hopper — Contract  Awarded 

OAKLAND.  Calif..  Alameda  Co.— 
Fabrl-Steel  Co..  1051  19th  Ave..  Oak- 
land. Calif.,  at  82183  awarded  con- 
tract by  the  Oakland  Port  Commis- 
sion, A.  H.  Abel,  chitf  engineer  and 
secretary,  foot  of  Grove  St..  Oak- 
land, Calif.,  for  furnLshlng  and  de- 
livering 25,000  tons  of  14-ft  diameter 
fteel  hopper  for  use  in  loading  and 
unloading  of  copra  for  7th  St.  unit 
of    .Oakland   Outer  Harbor   Terminal. 


43 


2/19/47 

Flashlights— Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
February  28,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment 100  McAllister  St..  Sun  Fran- 
cisco 2.  Calif.,  under  Inv.  SF-3714-47 
for  furnishing  flashlights  fob  Siin 
Francisco. 


pony.     Hotel     dcAnza.     San     Jose. 
v>2tiir. 

Architect  —  Ralph  Wyckoff,  Banta 
Clara  &  Market  Sts..  San  Jose. 
Calif. 

Remodel  radio  studios,  offices,  con- 
trol rooms  in   ist  cla.«w  bldg. 

Contractor  —  O.  E.  Anderaain,  398 
Menkcr  Ave.,  San  Jose.  Calif. 

Plumbing— A.  J.  Peters  &  Son.  410 
N    10th   St.  San  Jose,  Calif. 

Electric  Wiring— Roy  M.  Butcher.  510 
W.  San  Fernando  Street.  San  Josfl, 
Calif. 

Glass— Le  Deit  Glas:^  Company — 7W 
Lonren    Ave..    San   Jose,   Calif. 

Mill  Work — Cheim  Lumber  Company, 
1400  The  Alameda.  San  Joae,  Calif. 

Hardware — Parker's  Hardware  Ser- 
vice, Santa  Clara.  Calif. 

i-.athlrg  &  Plastering  —  Caccamo 
Bio.s..  124  N.  Wlllatxl  Street,  San 
Jose,    Cnlif. 


U 


43 


2/19/47 

Venturi    Meter— Blda  Wanted 

SAN  FRANCISCO,  Caiif.  —  Until 
March  3,  3  P.  M.,  bids  will  be  re- 
ceived by  the  Purcha-^er  of  Suppiiles. 
M.  H.  Gerry,  270  City  Hall.  Pun  Fran- 
cisco. Calif.,  under  Bid  No.  3544  for 
furnishing  and  delivering  one  Ven- 
turi  meter  for  60-inch   pipe  line. 

Speclflcatl(m8  obtainable  from  the 
above  office.  v«  • 


43 


2/19/47 

Radio  Tubes — Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  3,  8  P.  M.,  bids  will  be  re- 
ceived by  the  Purchaser  of  Suppiiles, 
M.  H.  Gerry.  270  City  Hall.  San  Fran- 
cisco, Calif.,  under  Bid  No.  3843  for 
funilshlng  and  delivering  1125  ra<1lo 
tubes  for  the  Department  pf  Elec- 
tricity. 

Specifications  obtainable  from  the 
above  office 


SUB-CONTRACT 
INFORMATION 


2/20/47 

Sub  Contracta  Awajded 

Construction  Just  Starting 

Office   Bldg.    (alter.)         Cost    820,000 

SAN   FRANCISCO,  Calif..   609  Suttor 

St. 
Owjier   —    U.    S.    Marine   Corps.    100 

Harrison    St. 
Contractor— Wm.   Horatmeyer  Co.,  23 

Mars   St.,  San   Francisco,  Calif. 
PlumhuiK   -Cruwiey     Co.,     333     South 
.    Van     Ncsu    Ave.,    San     Franclscu, 

Calif 


2/20/47  44 

Sub  Contract*  Awarded 
Construction   Underway — Installing 

Partitions 
Broadcasting   Station    (alter) 

Coat  $2000 
SAN  JOSE.  Calif..  Santa  Clara  Co 
0>^■ne^ — United     Broadcasting     Com- 


STRUCTURES. 

IMOOBrOHATBft 

220  Montgomery  ttrMt.  YUkM  (-OM? 
a«n   FranelMO  4.  Ckllt. 


1014 


•aermmonto  Offiea: 

Sth  St..  Phono  Sm.  US43 


TECU 


CimnI   Crip   Drive   Dowit 
Double   Grip   Spilte$ 

T/mber  Connectors  and  Too/f 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4314  CalifoRiia  St.,  Saa  Frandfco 

SKylin*  7972 


1191    So.    Broadway,   I..oa  Anaalaa 
PRoipcit   H269 


CLAY  PRODUCTS 

Specify  QUALITY  Materiala 

N.  CLARK  &  SONS 

1 0th   A   Division   Street*   •   SAN    FRANCISCO   -   KLondike   l-04fl 
Main  Ofllce  A  Factory,  401  Pariflr  Ave^  Alameda  -  LAkeharat  l-tS77 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timkon  Co.         Gordner-Denvor  Co.         Morlow  Pumps 

Fofiiir  Bearing  Co.  Now  Doporfuro  Booring  Co. 

Hyott  Booring  Co.  Atlos  Bronio  Co. 

Rochosttr  Ropes         Mollory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

■ryaat  t«f.  fth  ft  lOth  St«. 

PhoM  HEmleck  S47S 


OAKLAND 
32SS  San  Pablo  Avo. 
Pheao  HUmboldt  USi 
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Electric  Wiring— Mohrdick  Electric 
Co.,  947  Folaom  St.,  San  Francisco, 
Calif. 

Heating  &  Sheet  Mestal  —  Colan 
Heating  &.  Sheet  Metal  Co.,  21  Pat- 
terson  St.,  San   FranclECo,  Calif. 

Gla438 — FVogreas  Glass  Co.,  1622  Fol- 
Bom   St.,   San   Francisco,  Calif. 

Pamtiiig— Raphael  Company,  270  Te- 
hama St,  San  Francisco,  Calif. 

Linoleum— Malott  *  Peterson,  3221 
20th    St.,    San    Francisco,   Calif. 


44 


2/20/47 

Roofing 

Low  and  Only   Bidders 

BOULDER  CANYON  PROJECT, 
Arix.-CaUf.-Ncv.— Gre^Mim  Roofing 
Co.,  3596  Adams  Ave..  Ogden,  Utah, 
at  ?3,281.£6  submitted  the  low  bid 
Feb  14  tc  the  U.  S.  Bureau  of  Rec- 
lamation, Boulder  City,  Nev.,  under 
Si>€C.  1642  for  installation  of  roofing, 
on  50  houses  at  Boulder  City,  Nev, 
Boulder  Canyon  Project,  Arizona- 
California -Nevada.  The  houses  will 
be  located  in  Boulder  City,  Nev. 

The  work  involves  furnishing  and 
applying   45,700    sq.    ft.    mineral-sur- 
faced  asphalt   prepared    roll   roofing. 
Other  Bids  were: 

Robcrtp  Roofing  and  Flooring  Co.. 
Las  Vegas.  Nev.,  $3,496.05. 

Pacific  Roofing  and  Paint  Co.,  Salt 
Lake  City,  Utah,  $4,113. 

Wm.  T.  Honeycutt,  Boulder  City 
Nevada.    $4204.40. 

Las  Vegas  Roofing  Co.,  Las  Vegas, 
Nev.,  $4341.50. 

Federal  Roofing  and  Siding  Co., 
Los  Angeles.  Calil..  $4,524.30. 

Michael  Brothers  Roofing  Co., 
Lynwood,   $4,886. 

MacDonald  Constr.  Co.,  St.  Louis, 
Missouri,  $6100.36. 


2/19/47  44 

Spillway  Gate   (Furnish   and    Install) 
Bids   Wanted 

SAN  BERNARDINO  CO..  Calif  — 
Until  March  13,  2  p.  m.  Kimp  sum 
bids  will  be  received  by  the  War  De- 
partment Corp.^  of  Engineers,  office 
of  the  district  engineer.  751  3.  Fig- 
ueroa  St.,  Los  Angeles,  for  furnisli- 
ing  and  Installing  one  60x25-ft.  taln- 
ter  (radial  type)  spillway  gate, 
hoisting  equipment  and  appurtenant 
equipment,  1o  be  installed  on  exist- 
ing structures  in  which  required  an- 
chor bolts,  trunnion  seats,  beam  sup- 
ports and  conduit  and  electrictal 
equipment  are  provided.  The  work  is 
located  on  Lytle  Creek  channol,  ao- 
proximately  JW  ft.  north  of  FoothiH 
Blvd.  bridge,  San  Bernardino  Coun- 
ty;   Serial   47-23. 


ises  February  25.  10  A.  M..  the  city- 
owned  building  located  at  5118-5120 
Mission  St.,  San  Francisco.  Calif. 

2/17/47  ^   ^       -_..** 

Sub-Contracts  Awarded  —  Cenatruc- 
tlon  Under  Way— Foundations  and 
Flat  Concrete  In  —  Construction 
Started  Two  Weeks  Ago 

Warehouse  and  Stores  (3)  Co«t  $42,000 

SAN  RAFAEL,  Calif.,  Marin  County. 
4th  St. 

Owner  —  Golden  Gate  Distributing 
Co..  884  Valencia  St.,  San  Francisco, 
Calif. 

Architect— S.  A.  Lesswlng,  17  Hill- 
crest  Dr.,  San  Rafael,  Calif. 

Warehouse,  concrete,  one-story,  steel 
trusses.  Stores  and  offices,  frame 
and  stucco,  one-story. 

Contractor— A.  Von  Rotz,  40  Green- 
field Ave.,  Sausallto.  Calli'. 

Roofing— Roofing  Service  &  Supply 
Co.,  201  Red  Hill  Ave.,  San  ah- 
selmo,  Calif. 

Plumbing— Willlam  Bulck,  1821  4th 
St.,  San  Rafael,  Calif. 

Electric  Wiring  — Leonardl  Electric 
Co..  717  Francisco  Blvd.,  San  Ra- 
fael, Calif. 

Heating  and  Sheet  Metal— Knoles  & 
Co..  14  Greenfield  Ave.,  San  An- 
selmo,  Calif. 

Tile — L.  L.  Bridges.  42  Lincoln  Ave., 
San  Anselmo,  Calif. 

Glass— San  Rafael  Glass  Works,  1115 
3rd  St.,  San  Rafael,  Calif. 

Grading— Johnson  &  Nelson,  Box  11, 
San  Anselmo,  Calif. 

Painting — George  Gregory.  130  Cres- 
cent Rd.,  San  Anselmo,  Calif. 

Lathing  and  Plastering— Carl  Weber, 
8  Francisco  Blvd.,  San  Rafael,  Calif. 
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2/14/47 

Flooring — No  Bids  Received 

SEATTLE,  W^ash.— No  bids  were 
received  February  12  by  the  Federal 
Works  Agency,  Public  Building  Ad- 
ministration, office  of  the  district  en- 
gineer, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  new  asphalt 
tile  composition  and  rubber  tile  floor- 
ing at  U.  S.  Marine  Hospital,  Seattle, 
Wash. 


1 -story.  4(X)0  sq.  ft. 

Private   plans. 

Contractor— R.  J.  Stempel.  ^30  Mc- 
donald Ave.,  Richmond,  CaMf. 

Roofing— Malott  &  Peterson,  49th  Sc 
Shattuck  Ave.,  Oakland. 

Plumbing— Timmons  &  Berk,  316  15th 
St.,   Richmond,   Calif. 

Electric  Wiring— Pioneer  Elec.  Co., 
10th  and  Chanslor  Sts.,  Richmond. 

Heating  and  Sheet  Metal  —  Yost's 
Sheet  Metal  Co..  Albany,  Calif. 

Gla.''s— Frank  Miller  Glass  Co.,  1711 
Barrett:  St..   Richmond,   Calif. 

Window  Bhadec  and  Linoleum — Un- 
oleum  Sales  Co.,  1700  San  Pablo 
Ave.,   Richmond.   Calif. 

Brick  and  Stone  Work- J.  M.  Walk- 
er. Richmond,  Calif. 

Grading  —  MacDonaid  Constr.  Co., 
4126    Rosewood,    Richmond,    Calif. 

Foundations  and  Concrete — Nick  Go- 
yak,  700  2(>th  St.,  Richmond.  Calif. 

Lumber — Smith  Lbr.  Co.,  19th  Ave. 
and  Estuary,  Oakland,  Calif. 

Mill  Work— Josephs  Bros.  Built-in 
Cabinet  Co.,  501  29th  Ave.,  Oak- 
land, C{|llf. 

Hardware — C.  Marku3  Hardware  & 
Bldg.  Materials,  7th  and  Washing- 
ton  Sts..   Oakland.   Calif. 

Painting— Chris  Harbo,  520  S.  22th 
St.,  Richmond.  Calif. 

Hollow  Tile — Basalt  Rock  Co..  Inc. 
900  8th  St..  Napa,  Calif. 


44 


2/1P/47 

Telephone  Conduit— No   Bids 

Received 

SAN  BERNARDINO,  Calif.,  San 
Bernardino  Co. — No  bids  were  r»»- 
celved  January  15,  by  the  Federal 
Works  Agency.  Public  Builc"lng8  Ad- 
ministration. Office  of  the  District 
Engineer.  838  U.  S.  Appraiser'^ 
Building.  San  Francisco,  California, 
for  furnishing  and  installing  new 
telephone  conduit  at  the  U.  S.  Post 
Office  '  Building.  San  EJemardino, 
Calif. 


2/14/47  44 

New  Plumbing  Fixtures  (Furnish 
and  Install) — No  Bids  Received 
BELLINGHAM.  Wash. —No  bids 
were  received  February  12  by  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the  dis- 
trict engineer,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  Calif.,  for  fur- 
nishing and  installing  new  plumbing 
fixtures,  etc..  in  the  Post  Office  and 
Courthouse,  Belllngham,  Wash. 


44 


2/14/47 

Flooring — No   Bids   Received 
MT.    VERNON,    Wash.  — No    bids 

were    received    February    12    by    the 

Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the  dis- 
trict engineer,  838  U.  S.  Appraiser's 
Bldg..  San  Francisco,  Calif.,  for  new 
flooring  in  mailing  vestibule  of  the 
U.  S.  Post  Office,  Mt.  Vernon,  Wash. 


2/13/47  44 

Sub-Contracts  Awarded — Framing  50 
per  Cent  Complete 

Motel  (Rebuild  Fire  Loss)    Cost  $22,500 

BURNEY,  Calif..  Shasta  County. 

Owner— James  Bush,  Burney,  Calif. 

PlaJis  by  owner. 

Rustic,  one-story. 

Contractor — Frank  J.  Behm,  Burney, 
Calif. 

Electric  WiVlng— Burney  Contracting 
Co. 

Heating  and  Sheet  Metal— Don  Buck- 
man  Co. 

Lumber  and  Mill  Work— Horr  Mill  & 
Lumber  Co. 

Hardware— Lake  Shore  Hardware  Co. 
All  of  Burney,  Calif. 


2/17/47  44 

Sub  Contracts  Awarded — Foundation 
Work  Underway 

Store    Bldg.  Cost   $60,000 

RED  BLUFF.  Calif.,  Tehama  Co. 
Walnut    St 

Owner — Dr.  R.  G.  Frey  (Doane.  Frcy 
&  Wood).  737  Washington  St..  Red 
Bluff.   Calif. 

Lessee — Sprou.T  -  Rcitz  Co.,  c/o  A 
H.  Rorsey,  district  supervisor.  922 
Lincoln  Way.  Auburn;  Lea  Sim- 
mons,   Red    Bluff,    manager. 

Architect — Henry  C.  Baumann.  251 
Kearny  St.,   San   Francisco.  Calif. 

Reinforced  concrete.  3teel  trusses  (7i'. 
.  xlOO) ;   1-story  and    mezzanine,   as- 
phalt   tile    flooring,    vitrolite    plate 
glass,    steel    sash. 

Foundations  and  Forms  —  O'Conner 
Bros.,  750  Madison  St..  Red  Bluff, 
Calif. 

General  Conttruqtion  —  Rudolph  E. 
Rapp  Cedar   Inn,   Red    Bluff,  Calif. 

Plumbing-Heating  &  Sheet  Metal- 
Allan  &  Allan.  614  Main  St..  Red 
Bluff,   Calif. 

Electric  Wiring— Cox  Electric  Co., 
opposite  S  P.  Depot.  Red  Bluff. 
Calif. 

Brick.  Latihing  &  Plastering— O'Con- 
ner Bros..  750  Madison  St.,  Red 
Bluff,  Calif. 


2/13/47  « 

Sub-Contracts    Awarded — Foundation 

Poured 
Residence  Cost  $11,600 

PALO  ALTO.  Calif.,  Santa  Clara  Co. 

64  Greenwich  Place. 
Owner— P.   J.   and   M.   J.  Huston,  720 

Wellesley  Ave.,  Palo  Alto,  Calif. 
Architect— William    F.    Hempel,    514 

Bryant  St.,  Palo  Alto,  Calif. 
Residence  and  garage. 
Contractor — Schmaling  &  Stenbit,  924 

Emerson  St.,  Palo  Alto,  Calif, 
Plumbing— Brand    Plumbing   Co.,  650 

Jefferson  Ave..  Redwood  City. 
Lumber— McElroy  Lumber  Co.,  237  N. 

Bay.shore.    San   Mateo,   and  Memer 

Lumber  Co.,  817  The  Alameda,  San 

Jose. 
Concrete  —  Bettini     Bros.,     957     Rose 

Ave.,  Menlo  Park. 
Mill    Work  —  Progress    Lumber    Co., 

Charter  St.,  Redwood  City. 
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2/17/47  44 

Fire   Escape— Contract   Awarded 

SAN  FRANCISCO,  Calif. —  Arnke 
Iron  Works.  780  Brannan  St.,  San 
Francisco.  Calif.,  at  $3010.  awarded 
contract  by  the  Liberty  Mutual  In- 
surance Co.,  57  Sutter  St,  San  Fran- 
cisco. Calif.,  for  fire  escapes  at  the 
office  building  at  216*  Pine  St.,  San 
Francisco,  Calif.  CPA  approval  has 
been  granted. 


2/21/47 

Sub  Contracts  Awarded 

Structural  Work  20%  Completed 

E8C3lator  Cost  $200,000 

SACRAMENTO.  Calif.,  Sacramento 
County     1130  K  Street. 

Owner— Weln slock -Lubin  Co.,  1130  K 
St.,  Sacramento.  Calif. 

Escalator. 

Contractor  —  C.  J.  Hopkinson,  1810 
28th    St..    Sacramento,    Calif. 

Electric  Wiring— Merwln  &  Gatejeti, 
2623  Donncr  Wav.  Sacramento.  Cal 

Concrete— C.  R.  Fiedler,  3000  Broad- 
way. Sacramento,  Calif. 


8an  Francisco,  Calif. 
Structural  Steel— Fair  Manufacturing 

Co.,  617  Bryant  St..  San  Francisco, 

Calif. 
Sheet  MeUl— Atlas  Heating  &   Ven- 

tilaUng  Co..   Ltd.,  567  4th  St,  San 

Francisco.  Calif. 


44 


44 
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2/13/47 

Painting    &    Misc.    Repairs 

Bids  Wanted 

F'OMONA.  Calif.  Los  Angeles  Co. 
—Until  March  18.  2  p.  m.  bids  will 
be  received  bv  the  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration, Office  of  the  District  Engi- 
neer, 838  U.  &.  Appraiser's  Building. 
San  Francisco.  California,  for  in- 
terior and  exterior  painting  and  mis- 
cellaneous repairs  at  the  U.  8.  Post 
Office  Building.  Pomona,  California. 
Plans  and  specifications  obtainable 
from  the  above  office  of  ((he  District 
Engineer. 

2/13/47  *4 

Sub-Contracts  Awarded— Masonry 

Work    Underway 
Office   B'jilding  Cost,  $40,000 

RICHMOND   Calif..  Contra  Costa  Co. 

SW  Cor.   13th  St    and   Nevin  Ave. 
Owner— Martin  J.  0'Ix>oney,  333  2:st 

<?t..  Richmond.  Calif, 
l^pspce — Fb.ciri<    Gas   &    Electric   Co., 

215  Market  St..  Safi  Francisco.  Cal.. 

Leigh  H.  Smith  (Richmond  district 

manager). 
Concrete  and  ferro-enamel  building; 


2/13/47 

Sub-Contracts   Awarded — Work 

Started  January  22 
Store  (Escalator) 
i5ACRAMENTO,     Calif.,     Sacramento 

County.  831  K  St. 
Owner— Hale  Bros.,  831  K  St.,  Sacra- 
mento. Calif. 
Architect— William    G.    Merchant    57 

Post  Ct.,  Room  804.  San  Francisco, 

Calif. 
Structural  Engineers— W.   H.    Ellison 

and   S.    C.   King.   1045  Sansome   St. 

San  Francisco,  Calif. 
Installation  of  escalator. 
Contractor  —  MacDonald,     Young     A 

Nelson,    Inc.,    127    Montgoniery    St., 


2/13/47 

Sub-Contracts  Awarded 

Detention   Home  Cost  $194,222 

SACRAMENTO,  Calif.,  Sacramento 
County.  County  Hospital  grounds 
on  V  St. 

Owner — County  of  Sacramento,  Board 
of  Supervisors.  C.  W.  Deterding, 
county  executive;  C.  C.  LaRue. 
county  clerk.  Courthouse.  Sacra- 
mento, Calif. 

Architect— Harry  J.  Devine,  1012  Jay 
St.,  Sacramento,  Calif. 

Reinforced  concrete  and  steel,  one 
and  two  stories,  includes  accom- 
modations for  50  Juveniles  and  liv- 
ing quarters  for  guards  and  admin- 
istrative personnel. 

Contractor — Continental  Construction 
Co.,  1402  Front  St.,  Sacramento, 
Calif. 

Hardware — Shorrock  Hardware  Co., 
818  J  St.,  Sacramento. 

Grading  and  Paving — A.  Teichert  & 
Son,  Inc.,  P.  O.  Box  1113,  Sacra- 
mento. 

Reinforcing  and  Miscellaneous  Steel 
—Kyle  &  Co.,  346  G  St,  Fresno. 

Wire  Fence — Cyclone  Fence  Co.,  440 
Bayshore  Blvd.,  San  Francisco. 

Brick  Work— E.  A.  Hunn,  3058  17th 
St.,   Sacramento. 

Til  eand  Marble— Fox  Tile  Co.,  3247 
E.  14th  St.  Oakland. 

Sheet  Metal  Work— McLaughlin  Sheet 
Metal  Works,  P.  O.  Box  1285,  Sac- 
ramento. 

Heating— M.  R.  Carpenter,  907  Front 
St.,   Sacramento.  ' 

Plumbing— H.  H.  Holland,  1413  16th 
St.,  Sacramento. 

Cork  Insulation — Sacramento  Asbes- 
tos Co.,  P.  O.  Box  1558,  Sacramento. 

Electrical  Work  — George  C.  Foss, 
1720  8th  St.  Sacramento. 

Roofing— Capital  Roofing  Co..  1717  S 
St..  Sacramento. 

Insulation — Ellis  Insulation  &  Mate- 
rials Co.,  2725  Stockton  Blvd..  Sac- 
ramento. 

Floor  Covering  —  Nu-Art  Linoleum 
Co.,  2991  27th  St,  Sacramento. 

Plastering— Norman  T.  Hill,  4920  15th 
Ave.,  Sacramento. 

Glass— T.  E.  Cain,  Inc.,  2416  J  St, 
Sacramento. 

Painting— Acme  Painting  Service,  719 
K  St.  Sacramento. 

Mill  Work— Sierra  Mill  &  Lumber  Co., 
201  V  St.,  Sacramento. 

Blackboard— Fred  E.  Turner,  788  Mis- 
sion St.,  San  Francisco. 

Kitchen  Equipment— Mangrum,  Hol- 
brook  &  Elqus.  Fell  and  Gough  Sts., 
San  Francisco. 

Steel  Sash— Michel  Sc  Pfeffer  Iron 
Works,  Inc..  10th  and  Harrison  Sts., 
San  Francisco. 

Prison  Type  Steel  Sash  —  Security 
Products  Co. 

Concrete — Pacific  Coast  Aggregates. 
Inc..  400  Alabama  St..  San  Fran- 
cisco. 


Office     Building,      San     Bernardino. 
Calif. 

2/21/47  44 

Alterations  to  Elevator  Holstway 
Doors — Low  and  Only  Bidder 
SAN  PEDRO,  Calif.,  Los  Angeles 
Co. — Elevator  Maintenance  Co.,  Ltd  . 
1316  Glendale  Blvd.,  Los  Angeles, 
Calif.,  at  .$1,929.90  siibmltted  low  and 
only  bid  February  19th  to  the  Fed- 
eral Work.H  Agency,  Public  Buildings 
Administration.  Office  of  the  Dis- 
trict Engrlneer,  638  U.  S.  Appraiser's 
Building,  San  Francisco.  Calif.,  for 
alterations  to  the  Elevator  holstway 
doors  at  the  U.  S.  Post  Office  and 
Customs  House,  San  Pedro,  Calif. 

2/21/47  44 

Duplex    Sump   Pump,    Etc — Low 

and  Only  Bidders 

SAN  BERNARDINO,  Calif.,  San 
Bernardino  County.— Jerry  Doyle,  P. 
O.  Bex  74,  San  LeaJidro,  Calif.,  at 
$990  00.  submitted  low  bid  to  the  Fed- 
eral Works  Agency,  F^ublic  Build- 
ings Administration,  Office  of  the 
District  Engineer,  338  U.  S.  Apprais- 
er's Building,  San  Francisco,  Calif., 
lor  furnishing  and  installing  new  du- 
plex sump  pump,  etc.,  at  the  U.  S. 
Post  Office  Building.  San  Bernardino, 
Calif.  Other  bidders  February  19th 
were: 


A  [.  I  M  1  \  E  .\ 


PUTTYLESS  GLAZING 


44 


2/17/47 

Sale  of  Building 

SAN  FRANCISCO.  Calif.— City  and 
County  of  San  Francisco.  Joseph  J. 
Phillips,  director  of  property,  will 
sell   at    public   auction   on   the   prem- 


I 


Brick   Work  Esfimafes 

Any  Size 

FURNACE  AND 

CONSTRUCTION  REPAIRS 

• 

PHILIP  FIRESTONE 

Phone  LOckhaven  8-7667  or 
KEIloRg  3-2348 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill   3144 


2/21/47  44 

Oil  Burning  Equipment  (Furnish 
and  Install) — Low  and  Only  Bidder 
SAN  BERNARDINO.  Calif.,  San 
Bernardino  Countv — Service  Heat 
and  Power  Co.,  638  2l8t  SL,  Oakland. 
Calif.,  at  $1,489.  submitted  low  and 
onlv  Hd  Februar>'  19th  to  the  Fed- 
oral  Works  Agency.  Public  BuildlngF 
Administration.  Office  of  the  Dis- 
trict Engineer,  838  U.  S.  Appraiser's 
Building.  San  Francisco,  Calif.,  for 
furnishing  and  installing  new  oil 
burning  equipment  at  the  U.  S.  Post 


U.  S.  Pat.  il/  liiy 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  eitimat**,  or  •fiRineeritif  dcMgn* 
covering  ■  complrtc  instaliation,  includ- 
ing sheet  meul  reqiiiremcnu  ... 

CALL..  .  EXBROOK  1185 

Exclucivc   Distribtitori    for 
Northern    California 

McKune  Metal  Products  Co. 

266  Tehama.  St..  San  Franciteo,  3 


USED    TIMBER 

250,000    ft.    7    X    8    —    30    ft. 

Bridge  Ties 
250,000   ft.   7   X    17   —    30   ft. 
Bridge  Stringers 
50.000  ft.    12  X    12  —   30  ft. 
100.000  lin.  ft.  Piling 

Other  Misc.  SUei 

Joseph  D.  Bollinger  &  Co. 

1905  Cypress  Street 
Oakland,  Calif. 
TWinoaks  6177 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60.f  t,  105-f  t,  210-f  U  315.f  t.,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS         |i 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  etc. 


SALES 


RENTALS 


SERVICE 


Our  Rental   Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190 
3254  EAST  SHORE  HIGHWAY 


5-2191 


RICHMOND 


Service  Heat  &  Power  Co.,  Oak- 
land. Calif..  )1,C41. 

Automatic  Burner  Co.,  Lios  An- 
geleti,  Calif.,  $1,093 

L,.  C.  Welch,  Baraboo,  Wlaconsiii, 
|1,37«. 


Official  Proposals 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Tehama  County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


der  Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalifled  as  re- 
quired by  law,  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORTHS 

DIVISION'   OF  HIGHWAYS 

G.  T.  McCOY. 

State    Highway    Btoglneer 

Dated   February   21.    J947. 

(Daily  Pacific  Baildor) 
(Feb.  21-28,  March  7.  1947) 


FIRST  PUBLISHED  TODAY 


Highway     Improvements 
Humboldt    County 


F>ealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  19,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance  with 
the  specifications  therefor,  to  whlcli 
special  reference  is  made,  as  follows : 
Tehama  County,  betweeit>MIII  Race 
Creek  and  Red  Bluff  (ll-Teh-3-D), 
z  net  length  of  about  Two  and  eight- 
tenths  (2.8)  miles,  to  be  graded.  Sur- 
faced with  plant-mixed  surfacing  on 
crusher  run  base  and  on  existing 
pavement. 

Bids    are    required    for    the    entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woi»t 
to  be  done  t6  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled    Labor 
Asphalt  plant  dryerman  or  fire 

man    .. $1.60 

Asphalt  plant  mixer  oper- 
ator   1.65 

Asphalt      spreading      machine 

operator     1-95 

Carpenter    ^......,. 1.75 

Cement   finisher  ., :.;. — ....<. 1.875 

Concrete    mfxer  operator    (one 

cubic  yard   capacity  or  less)   1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.90 

Motor  grader  operator  2.10 

Operator  of  power  shovel  or 
other  excavatmg  equipment, 
shovel  type  controls  (up  to 
and      Including     one      cubic 

yard)    2.10 

Operator  of  powet  .shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    yard)    2.25 

Reinforcing  steel  worker...^ 1.75 

Roller    operator    1'95 

Tractor    arlver    —  1-95 

Truck  driver  (18  cubic  yards 
water      lex  el       capacity      or 

more)     1-7125 

Truck  driver  (14  cutic  ^ards 
and  less  than  18  cubic  ^ards 

water  level   capacity)    ^-.  1.5875 

Truck  driver  (8  cubic  yarns 
and  less  than  14  cubic  yards 

water     level     capacity) 1.525 

Intermediate   Grade  Labor 
Concrete  vibrator  operator  ......  1.375 

Jackhammer     opeiator 1.375 

Oil    distributor    bootman    ..._ i.275 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and   iess  than  8  cubic  yards 

water    level    capacity)    1.3373 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)     1.25 
Unskilled   Lai>or 

Flagman    —  J-J^ 

Laboi  er    — }-}^^ 

Po.sitions  not  listed  above  will  be 
allocated  ir  accordtince  with  the 
definitions  which  appear  in  t,he  spe- 
cial provisltlis,  as  interpreted  in  the 
light   of    this    classification. 

The  minimum  v>age  paid  to  all 
skilled  labor  for  which  latcs  arc 
not  shown  above  shall  be  not  les.^ 
than    $1.J75    per   hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  fhown  above  nhall  be  not 
less   than   $1  15  per  hour. 

I'he  minimum  wage  paid  to  all  un- 
skilled labor  for  which  lates  ar-j 
not  shown  alK»ve  »hall  be  not  lesK 
than   *1.15  per  hour. 

Overtime — one  and  one-half  (l*/i) 
times  the  aoove  rates. 

Sundays  and  holidays  —  one  nnd 
one-half  dVj)  times  tli?  above  rate.s. 
The  attention  of  bidders  is  directec! 
to  tht.  fact  that  the  work  herein 
proposed  tc  iie  done  v>i\\  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  tlicrefore  all  of  the 
applicable  Foderal  Statutes,  rules, 
nnd  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  T,  article  (a),  hubartick- 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  me  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  opecificutlons,  regard- 
ing iubconti acting  and  as.signmcnt 
of   the   contract,   respective  y. 

Flans  .nay  be  seen,  and  forms  of 
proposal,  bondu,  contract,  and  spe- 
cifications mav  be  obtained  at  the 
office  of  the-  State  Highway  Engi- 
neer. Public  Work.s  Building.  Sacra- 
mento, California,  and  they  may  be 
.aeen  at  the  offices  of  the  District 
EnglneerB  at  Los  Angeles  and  San 
Francipco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  sHuated.  and  at 
the  office  of  the  Associated  Gen- 
eral Contractorr  In  San  Francisco. 

No  bid  will  be  considered  unless 
;t  is  made  on  a  blank  form  furnished 
by  the  State  Htglway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  th"  Proposal  Require- 
ments and  Conditions  "et  forth   un- 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIV.'SION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


No  bid  will  be  co-isfdertd  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
.-nents  and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  biddor  must  be  li- 
censed and  ulio  jirequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Workf 
reserves  the  right  to  reject  any  or 
all  bid.s. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY, 

State    Highway    Engineer 

Dated   February   21.    1947. 

(Daily  Pacific  Builder) 
(Feb.  21-28,  March  7,  1947; 


FIRST  PUBLISHED  TODAX 

Highway    Improvements — San    Mateo 
County 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Buifding,  Sacramento,  California,  un- 
til 2  O'clock  p.  m.  on  March  ^19.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  paid  building,  for  construct- 
ing State  Highv/ay  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  Is  made,  as  follows . 

Humboldt  County,  between  one  and 
two-tenths  (1.2)  miles  east  of  Kor- 
bel  Road  to  two  and  seven-tenths 
(2.7)  miles  east  of  Redwood  Summit 
(l-Hum-20-B),  portions,  a  net  dis- 
tance of  about  ten  (10)  miles,  im- 
ported base  material  to  be  furnished 
and  placed  and,  at  various  locations, 
sand  £.nd  screenings  to  be  furnished 
and   stockpiled. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  <?ection  1770  of  the  Labor  Code," 
the  Department  of  I*ublic  Works  has 
ascertained  the  general  prevailing 
rate  of  v.age.s  applicable  to  t^he  work 
to  be  done  lo  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled    Labor 

Motor    grader    operator    $2.10 

Operator    of    power    shovel    or 

other   excavating  equipment. 

shovel    type    controls    (up   to 

nnd      including     one      cubic 

yard)    2.10 

Operator    of    power    ahovel    or 

other   excavating  equipment, 

shovel    type    controla     (over 

one    cubic    yard)    ...^.^y. ,,.-^  2.25 

Roller    operator ■..:.,„....  1.95 

Tractor    driver    1.95 

Truck    driver    (18   cubic   yards 

water      level       capacity      or 

more)     1.7125 

Truck   driver    (14    cubic   yard^^ 

and  les.^  than  18  cubic  yards 

water   levei   capacity)    ..._ 1.5875 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water     level    capacity) 1.525 

Intermediate   Grade    Labor 

Jackhammer     operator     1.375 

Oiler  power  shovels   or  cranes  1.50 
Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water    level    capacity)    1.337.') 

Truck  driver  (less  than  4  cubic 

yards  wat^r  level  capacity)     1.25 
Unskilled    Labor 

Flagman     _ ~  1.15 

Laborer -...4.. 1.15 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provislois,  as  Interpreted  In  the 
light    of    this    classification. 

The  minimum  wage  paid  to  nil 
.skilled  labor  for  which  rates  arc 
not  shown  .ibove  shall  be  not  less 
than   $l..'i75  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  shown  abrve  shall  be  not  less 
th.in  SI. 15  per  hour. 

The  minimum  wage  paid  to  all  un- 
."^kllled  labor  for  which  rates  are 
not  .shown  above  shall  be  not  less 
ihan   fl.l5  per  hour. 

Overtime — one  and  one-half  (I'M 
times  the  above   mtes. 

pjnrtays  and  holidays  one  and  one- 
half    (IVj,    times   the  above  rotes. 

The  attention  of  bidders  Is  directed 
to  the  f.ict  that  t,he  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  In  nart  with  Federal 
funds  nnd  that  iherefor  all  applicable 
Federal  statutes,  rules,  and  regu- 
lations will  apniy   to  such   work. 

The  attention  of  bidders  is  par- 
tieiilarly  directed  to  the  provl.slons 
"T  Ser'tlon  7.  article  <n>.  niburtlcle 
•  6).  of  the  Standard  Specification, 
reeprdinp  the  use  of  domestic  ma- 
lerinls  nnd  also  tc  the  provisions 
of  Section  8,  articles  (a)  and  <h^,  ol 
the  Standard  Specif icjatlons.  regard- 
ing subcontracting  and  a.ssignment 
ol    the  contract     respectively. 

Fl.ans  may  bo  seen,  and  forms  of 
prorosal.  bonds,  contract,  and  spe- 
cif Icatlon.s  mav  be  obtained  at  the 
j>ffire  of  the  State  Highway  Engl- 
,)eer.  Public  Works  Building.  Sacra- 
nento,  California,  and  they  may  be 
peen  at  the  offices  of  the  District 
Engineers  at  Txis  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  A.ssociated  Gen- 
eral Contractors  in  Sen  Francisco. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS^ 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  19,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made  as 
follows : 

San  Mateo  County  on  Bayshore 
Freeway  In  the  City  of  South  San 
Francisco  (IV  -  S.M  -  68  -  SSF),  three 
bridges  and  the  substructures  for 
two  railroad  overheads  to  be  con- 
structed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 

Skilled   Labor 
Classification  Rate  per  Hour 

Asphalt  plant  dryerman  or 

fireman   $1.60 

Asphalt  plant  mixer  operator....  1.65 
Asphalt  spreading  machine 

operator    -^ — r--  1-95 

Carpenter  „.„..™ ... 1-75 

Cement  finisher 1875 

Concrete    mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity) 1.90 

Electrician  2.00 

Motor  grader  operator 2.10 

Operator    of    power    shovel    or 

other  excavating  equipment. 

shovel   type    controls    (up    to 

and  Including  one  cubic  yard)  2.26 
Operator    of    power   shovel    or 

other   excavating   equipment, 

shovel     type     controls     (over 

one  cubic  yard) 2.35 

Pile  driver  holstman  or 

operator    .„„......_...—.  2.10 

Pile   driver   man 1-86 

Reinforcing  steel  worker. 1.75 

Roller  operator  - 1-95 

TractoT    driver  1-85 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.875 
Truck    driver    (6    cubic    yards 

and   less   than   8  cubic  yards 

water  level  capacity)   1-50 

Intermediate   Grade    Labor 

Concrete  vibrator  operator 1.375 

Jackhammer  operator 1-875 

OH  distributor  bootman 1-275 

Oiler,  power  shovels  or  cranes..  1.60 
Truck    driver    (4    cubic    yards 

and    les   sthan  6  cubic  yards 

water  level  capacity)   1.4075 

Truck  driver  ( less  than  4  cubic 

yards  water  level  capacity)  .  1.2825 
Unskilled  Labor 

Flagman   —• 1  25 

Laborer  /-/^^ 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  "P^^'*' 
provisions,  as  interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  leaa 
than   $1.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.25  per  hour. 

Overtime— One  and  one-half  d"^) 
times  the  above  rates. 

Sundays  and  holidays— One  and 
one-half  (1*4)   times  the  above  rates. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  heerin  pro- 
posed to  be  done  will  be  financed  In 
whole  or  In  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials: and  also  to  the  provisions  of 
Section    8.    articles    (a)    and    (b),    of 


the  Standard  Specifications,  regmrd- 
Ing  subcontracting  and  aaslgnment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, Calif.,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which  the 
work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  February  21,  1947. 

(Daily  Pacific  Builder) 
(Feb.  21-28,  March  7,  1947) 

Highway    Improvements 
Humboldt   County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  ot'fic  of  the  State  Highway 
Kngineor,  Room  373,  F'ubllc  Works 
Building,^  Sacramento,  California, 
until  2  o'clock  p.  m.  on  March  12, 
1947.  at  which  time  they  will  be 
publicly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
con^t^ucting  Highway  in  accordai.ce 
with  the  SpecKlcatlons  therefor,  to 
which  special  reference  Is  made,  as 
follows: 

Humboldt    County,    on     Elk    River 
Road,    between    Junction   with    State 
Highway    Route   1    south    of    Eureka 
and    Elk    River   School    (1-Hum-970), 
about  two  and  two-tenths  (2Ji)  miles 
In   length   to   be   graded   and   a  Class 
"B-8ingle"    seal    coat    applied. 
Engineer,    Room    S73,    F'ubllc    Works 
Building,       Sacramento,       California, 
until    2    o'clock    p.    m.   on    March    12, 
1947,    at    which    time    they    will    be 
publicly  opened  and  read  In  the  As- 
sembly   Room    of    said   building,    for 
constructing  Highway  in  accordance 
with   the   Specifications    thorefor,    to 
which   special   reference  is  made,  as 
follows : 

Solano  Ceunty.  across  Pleasants 
Creek,  Alamo  Creek,  and  tributary 
to  Putah  Creek,  between  1.5  and  14 
miles  northwest  of  Vacaville  (X- 
Sol-1106-11C8,11lO),  five  bridges  to 
be  constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

Ill  accordance  with  the  provlslon.a 
of  .S^ectlon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hai> 
ascertained    the    general     prevailing 

Bids  are  required  for  the  entlro 
werk    described    herein. 

In  accordance  with  the  provisions 
of  <?ectlon  1770  of  the  Labor  Code, 
the  Department  of  F*ubllc  Works  has 
n.scertaln€d  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate    per    hour 

Skilled   Labor 
Asphalt     plant     dryerman     or 

fireman    .- 11.60 

Carpenter    —-._ 1.75 

Cement    finisher -.  1.875 


Concrete  mli^r  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)   ....  1.90 

Motor  grader  operator. 2.10 

Operator  of  power  rhovel  or 
other  excavating  equipment, 
ahovel  type  controla  (up  to 
and      including     one     cubic 

yard) - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    centrcls    (over 

one    cubic    yard)    2.25 

Reinforcing  stoel   worker  1.75 

Roller   operator    — „........_ .. —  1.98 

Tractor   iriver   l-W 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more) -^ 1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.5878 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yapis 

water   level    capacity)    1.525 

Intermediate  Grade  Labor 
Concrete   vibrator   operator   ....  1.375 
Jackhammer    operator"..-.—.:-.  1.376 

Oil  distributor  bootman  — 1.276 

Oiler  power  shovels  or  cranes..  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)     -  •  1-25 

Unskilled  Labor 

Flagman    .„..»—.-.  1.16 

I^Aborer     -^ ..^.^..-.  1.16 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  In  the 
light  of   this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  whloh  rates  are  not 
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DECORATING 
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Floor  Finishing  •  Paper  Hanging 

Free  Ettimating 

All  Work  Guaranteed 
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JERRY  J.  STONE 

2411   ln«aMs  St..  San  Franciteo 
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Mfd.  by  Dewey  6t  Almy  Chemical  Co.,  Cambridge,  Mats. 

ESSENTIAL  INGREDIENT  FOR  BETTER  CONCRETE 
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1.  Workability  Without  Excess  Water. 

2.  Plasticizcs,  Saving  Time  in  Placing. 

5.  Reduces  "Bleeding,"  Saving  Time  in  Finishing. 
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Easy  and  Safe  fo  Uie  :\  .  Surprisingly  Low  in  Cosf 

Approved  by  Public  Roads  Administration,  Bureau  of 
Reclamation  and  U.  5.  Engineering  Depl. 
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PACIFIC  COAST  AGGREGATES,  INC. 
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Fhown  above  shall  be  not  less  than 
I1.S75   per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  ratea 
are  not  shown  above  shall  be  not 
leas  than  fl.15  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   $1.15  per  hour. 

Cvfrtlme — one  and  one-half  (1>4) 
times  the  above  rates. 

Sundays  and  hoiidavs — one  and 
one-half  <1%)  times  the  above  rates. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Fedei-al  statutes 
rules,  and  regulattons  will  apply  to 
t'Uch  work. 

The  attention  of  bidder?  Is  par-  | 
tlcularly  directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
repardinR-  the  use  of  domestic  ma- 
terials; and  al."»o  tc  thle  provisions  of 
Section  8,  article  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subconiracting  and  assignment  of 
-^4he  oohtract,   respectively. 

Plans  may  be  seen,  and  forms  of 
propoKal,    bonds,    contract,    and    spe- 
cification.';  may   be  obtained   at   the 
office   of   the   State   Highway   Engi- 
neer, Public  Works  Building.  Sacra- 
mento.  California,  and   they  may  be 
seen   at    the   offices   of    the    District 
Engineers   at   Los   Angeles   and    Sam 
Franclpco    at  the  office  of  the  Dis- 
trict   Engineer    of     the    district     In 
which   the   work   is    situated,   at   the 
office    of     the     Associated     General 
Contractors    in    San    Francisco    and 
at    the   office    of   the    County    Engi- 
neer   or    County    Surveyor    at     the 
county  seat  of  the  county  In  which 
the  work  is  to  be  performed. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
clflcatlon.s.  Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

S'ate  Highway  EIngineer 

Dated  February  14,  1947. 

(Daily    Pacific    Builder) 
(Feb.  14-21-28.   1947) 


Highway    lirprovements 
Solano  County 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sea'ed    proposals    will    be   received 
at  the  office  or  the   State   Highway 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Skilled   Labor 

Carpenter     11,75 

Cement    finisher 1.873 

Concrete  mixer  operator  (one 
cubic       yard       capacity      or 

less)     1.80 

Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  ...  1.90 
Operator  of  power  shovel  or 
other  excavating  equipment, 
■hovpl  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.28 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    control.<f     (over 

one  cubic    yard)    2.35 

Pile  driver  holstman  or  oper- 
ator      2.10 

Pile  driver  man    i.^g 

Reinforcing  <«teel  worker  ..._ 1.7.'5 

Roller  operator  1.95 

Tractor   driver   i[93 

Truck  driver  («  cubic  yarda 
water      l«.vel      capacity      9r 

more)     1875 

Truck  driver  (6  cubic  yards 
and  le.vs  than   S  cuhic  yards 

water    level    capacity)    1.50 

Intermediate  Grade  I^bor 
Concrete    vibrator    operator    ...1.375 

•Tackhammer    operator    1.375 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  le.ss  than  8  cubic  yards 

water    level    capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      1.2825 

Unskilled   Labor 

Flagman     , „ „ 1.13 

I-«borer     4.15 

PoMtions  not  listed  above  will  be 
allocated  in  accordance  with  th» 
definitions  which  appear  in  the  spe- 
cial provisions,  as  internreted  in  I  he 
light    of   this   olas.slflcatlon. 

The  minimum  wage  paid  to  all 
skilled  lahoi*  for  which  rates  are 
not  shown  above  shall  be  not  leas 
than  $1..T75  per  hour. 

The  minlnmum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less   than    $1.15   per  hour. 

The  minimum  wage  paid  to  all 
unskilled  la1x>r  for  whic'h  rates  are 
not  shown  above  shall  be  not  less 
than  Si. 15  per  hour. 

Overtime — one  and  one-half  (1Vi> 
times   the   above   rates. 

Sundays  and  holidays — one  and 
one-half  (I'J)  times  the  above  rates. 
The  attention  of  bidders  Is  di- 
rected to  t)ie  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  In  whole  or  in  part  wRh 
Federal  funds  and  that  therefore 
all  of  the  appllc.ible  Federal  stat- 
utes, rult?s,  and  regulations  will  ap- 
ply to  such  worK 


The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Stcticn  7,  article  (a),  subartic'.e 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of    the    contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,    bond.s,    contract,    and    spe- 
cifications  may  be  obtained  at   the 
office  of   the   State   Highway   Engi- 
neer,   Public    Works    Building,    Sac- 
ramento,   California,   and   they   may 
be  seen   at  the   offices   of  the   Dis- 
trict Engineers  at  Los  Angeles  and 
San   Francisco,   at   tho  office  of  the 
District   Engineer  of  the  district   In 
which   the  work   is  situated,  at  the 
office    of    the     Associated     General 
Contractors  in  San  Francisco  ai)d  at 
the   office   of    the   County   Engineer 
or  County   Surveyor   at    the   bounty 
•seat  of  the  county  in  which  the  work 
is  to  be  performed. 

No  bid  will  bo  considered  unless 
it  Is  made  on  a  blank  form  furnish- 
ed bv  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  FTIBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  E<nglneer 

Dated  Febmary  14,  1947. 

(Dally    Pacific    Builder) 
(Feb.   14-21-28.   194?) 


Highway    Improvements 
Mendocino  County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,,  Sacramento,  Califomia, 
until  2  o'clock  p.  m.  on  March  12, 
1947.  at  which  time  they  will  bo 
publicly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
conFtructing  Highway  in  accordance 
with  vhe  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  on  Longvale- 
Covelo  Road,  between  1.5  miles  east- 
erly and  5.4  miles  easterly  of  Dos 
Rios  (1-Men-505),  a  net  distance  of 
about  two  and  nine  -  tenths  (2.9) 
milea  In  length  to  be  graded. 

Bids  are  required  for  ^the  entire 
work    described   heroin. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Skilled   Labor 

Carpenter    ...,„.„ |1.75 

Cement    finisher    „. 1.875 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)   ....  1.90 

Motor  grader  operator  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one     cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
Khovel  type  controls  (over 
one   cubic    yard    2.25 


Reinforcing  steel  worker. _.  1.75 

Roller   operator 1.9B 

Tractor   driver   ^... _...  1.95 

Truck   driver   (18  cubic   yards 
water      level      capacity      or 

more)    1.7125 

Truck  driver   (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level    capacity)    1.5873 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity)    1.525 

Intermediate  Grade  Labor 
Concrete   vibrator  operator  ....  1.375 

Jackhammer    operator    1.375 

Oiler  power  shovels  or  cranes..  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.3375 

Truck  driver  (lesa  than  4  cu- 
bic vards  water  level  ca 
paclty)     , 1.25 

Unskilled  Labor 

Flagman    _ 1.15 

/.Aborer    _.  1.15 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  tho 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  in  the 
light  of  this  clas.sificatlon. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    $1,375   per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than  $1.15  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  arc 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  (I14) 
times    the    above    rates. 

Sundays  and  holidays — one  and 
one-half  (I14)  times  tihe  above  rates. 
The  attention  of  bidder?,  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
flnenced  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  ail 
of  the  applicable  Federal  statutes, 
rules,  and  reg^Jations  will  apply  to 
such    work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  Eubarticlc 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract  respectively. 

Plans  may  be  seen  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  tho 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
lamento,  Calif cmia,  and  they  may 
be  sein  at  the  offices  of  the  District 
Engineers  at  I..08  Ange'.es  and  San 
Franci.sco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  at  the 
office  of  the  A^aoclated  General 
Contractors  in  San  Francisco,  and  at 
the  office  of  the  County  Engineer 
or  County  Survej'or  at  the  county 
peat  of  the  county  in  which  the 
work    is    to    bo    performed. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  F-UBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated  February  14,  1947. 

(Dally    Pacific    Builder) 
(Feb.   14-21-28.   1947) 


Highway    Improvements 
San  Benito  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  P-ublic  Worki 
Building.  Sacramento,  Califomia 
urtii  2  o'clock  p.  m.  on  March  12, 
1947.  at  which  time  they  will  be 
publicly  opened  and  read  in  the  Aa- 
ficmWy  Roonti  of  said  building,  for 
constructing  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

San  Benito  County,  between  2'/^ 
miles  South  of  Holliater  and  Hollis- 
ter  (V-SBt-119-E).  about  two  and 
•Ix-tenths  (2.6)  miles  In  length  to 
be  graded  and  surfaced  with  plant- 
mixed  surfacing  on  crusher  run 
base. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Skilled  Labor 
Asphalt     plant     dryerman     or 

fireman    $1.60 

Asphalt  plant   mixer  operator  1.65 


Asphalt      spreading      machine 

operator    

Carpenter     ™, 

Cement    finisher   _. 

Concrete  mixer  operator  (one 
cubic  yard  capacity  or  less) 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity)  

Motor    grader    operator    .'. 

Operator  of  i>ower  shovel  or 
other    excavating   equipment 

Operator  of  power  shovel  or 
other  e.xcavating  equipment, 
shovel  type  controla  (over  1 
cubic  yard)  „ 

Reinforcing  steel  worker  

Roller  pperator   _ 

Tractor    driver    

Truck  driver  (18  cubic  yards 
water  level  capacity  or 
more)    _ 

Truck  driver  (14  cubic  yarda 
and  less  than  18  cubic  yards 
water   level    capacity)    ...„ 

Truck    diiver    (8    cubic    yards 


1.96 
1.75 
1.875 

l.(» 

L90 
2.10 

2.10 


2.25 
1.75 
1.95 
1.95 


1.7125 
1.5875 


(Continued  on  Page  15) 


FOR    SALE 

TIMBERS,  wallboards,  plumbinr 
pipe,  mill  work,  and  other  build- 
ing materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get** 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 

2800  Third  St.  —  VAlencia  4977 


WOODWORKING    EQUIPMENT 

•  Oliver  Woodworking  Machinery 

•  Davis  and  Wells  Table  Saws,  Shapers,  etc. 

•  Comet  Radial  Arm  Saws  1-10  H.P. 

•  Porter-Cable  Electric  Hand  Saws,  Sanders,  etc. 

•  Mall  Portable  Electric  Tools 

CONTRACTORS    EQUIPMENT 

•  Etnyre  "Black  Topper"  Distributors  and 
Street  Flushers 

•  Good  Roads  Truck  Mounted  Spreaders 

•  Comasco  Swing  Saws 

•  Bearcat  Swing  Table  Saws  powered  with 
Wisconsin  Gas  Engines 

•  Slusser-McLean  Wheelbarrows,  Scrapers,  etc. 

•  Gifson  Concrete  Mixers,  2-11  cu.  ft.  capacities 

•  Tarrant  Tar  and  Asphalt  Pots,  Buckets,  etc. 

•  Stewart  Sewer  Rods  and  Equipment 

•  Sasgen  Hoists  and  Derricks 

•  Budgtt  Hoists,  Cranes,  Trolleys 

•  Sterling  Generators  and  Hoists 

•  Fairbanks  Morse  Generators,  Pumps,  etc. 

SAWMILL    EQUIPMENT 

•  Farquhar  Sawmills 

•  Mall  Chain  Saws,  2-6  Ft.  Cut,  Gas,  Electric 
and  Pneumatic 

A.  L  Young  Machinery  Co. 

2510  BLACKSTONE  AVE. 
Phone  4-3303 
FRESNO.  CALIF. 


1301   HOWARD  ST. 

MArket  8228 
SAN  FRANCISCO 


MDUSTRIAL 
EQUIPMENT 
COMPANY 


Have  you  investigated  our  equipment  rental  plan? 
It's  easy,  convenient  and  economical. 


Experience  Is  all-fmportant  in  recommending  correct  equipment  for 
construction  jobs  and  industrial  operations.  On  mammoth  projects 
or  routine  building,  know-how  is  your  biggest  asset.  So  tajce  ad- 
vantage of  our  specialized  experience.  Make  sure  your  equipment 


is  right  for  your  work.  Call  in  an  Industrial  Equipment  engineer! 


(Continued   from  Pago  14) 

and  less  than  14  cubic  yards 

water   level   capacity) 1.525 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.375 

Jackhammer   operator    1.375 

Oil  distributor  bootman  1.275 

Oiler  power  shovels  or  cranes  1.50 
Truck    diiver    (4    cubic    yards 
and  less  than  8  cubic  yards 

■water  level   capccitv)    1.3375 

Truck  driver  (lesrf  than  4  cu- 
bic yards  vater  level  ca- 
pacity)   1:25 

Unskilled  L^bor 

Flagman    1.15 

Laborer     1.15 

Positions  not  \Utei  above  will  be 
allocated  in  accordance  with  the  def- 
initions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  rhall  be  -not  lesa  than 
11.375  per  hour. 

The  minmum  wage  paid  to  ull  in- 
termediate l^bor  for  which  rates  are 
not  shown  above  shall  be  not  letis 
than  J1.15  per  hour. 

The  minimum  w-age  paid  to  all  un- 
skilled   labor    for    which    rates    are 
not   shown    above  shall   be   not   lesa 
than     J1.15     per    hour. 
Overtime — one  and   one-half    (1*4 1 
times  the  above  rates. 
Sundays     and     holidays — one    and 
one-half  (1^)  times  the  above  ratea. 
The  attention  of  bidders  Is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
In    whole    or    In    part    with    Federal 
funds  and   that  therefore  all  of  tho 
applicable     Federal     statutes,     rules, 
and    regulations   will   apply   to   such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specificatlonc 
repardmg  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Si)erificatlons,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  spe- 
cifications may  be  obtained  at  the 
office  of  tho  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. Califomia,  and  they  may  be 
seen  at  the  office  of  the  District 
engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  in  which  the  work 
Is   to  be  performed. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  is  mado  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
ah  bids. 

departmt:nt  of  public  works 

DIVISION   OF  HIGHWAYS 
O.    T.   McCOY 
State  Highway  Engineer 
Dated  February  14.  1947. 

(Dally    Pacific    Builder) 
(Feb.   14-21-2P.   1M7) 

Highway    Improvements 
San   Joaquin   County 


Second    Advertiseir  3«t 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373.  Public  Works 
Building,  .Sacramento.  California, 
until  if  o'clock  p.  m.  on  March  5, 
1»47,  at  which  time  they  will  be 
publicly  opened  and  read  in  the 
Assembly  Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  specifications 
therefor,  to  w^iich  special  reference 
is  made,  as  follows: 

San  Joaquin  County,  at  Calaver- 
as River,  about  alght  mlle«  north 
of  Stockton  (X-S.J-»7A),  about 
four-tenths  (0.4)  mile  In  length  to 
be  graded  and  surfaced  with  plant- 
mixed  surfacing,  and  a  steel  girder 
bridge  to   be   constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  lAbor  Code, 
the  Department  of  Public  Workrf 
has  ascertained  the  general  prevail 
Ing  rate  of  wages  applicable  to  the 
work  to  be  <ione  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     ar>'erman     or 

fireman     - - 11-60 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7,  Calif. 

Portoble  Welding  Service 

GLencourt  6828 


Asphalt  plant  mixer  oper- 
ator     - 1.65 

Asphalt      spreading      machine 

operator     _.  1.95 

Caritenter     ^ !1.75 

Cement  finisher  1.875 

Concrete  mixed  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  cut»ic  yard  capacity)    ....  1.90 
Concrete   vibrator   operator    ;...  1.375 

Derrick    operator    2.10 

Flagrr.an     _ 1.25 

Jackhammer  operator  .^ 1.375 

Laborer    ..._ „ _ 1.25 

Motor  grader  operator   2.10 

Oil  distributor  bootman   _.  1.275 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    shovel    or 

other  excavating   equipment, 

shovel   type   controls    (up  to 

and      including     one     cubic 

yard)     _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic   yard)    2.25 

Painter    (brush)     1.626 

Painter     (spray)     __ 1.75 

Pile  driver  holstman  or  oper- 
ator     _. 2.10 

Plld  driver  man 1.86 

Reinforcing  steel   worker _...  1.V5 

Roller    operator 1.95 

Structural  steel  worker  . 2.00 

Tractor  driver  1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     _. 1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  IS  cubic  yards 

water    level    capacity)     1.5875 

Truck  driver  (8  cubic  yards 
and  less  thaJi  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity)   1.3375 

Truck  driver  (iess  than  4  cu- 
bic yards  water  level  ca- 
pacity)      1.25 

Any       classification       omitted 

herein   not   less   than   1.25 

Overtime — one    and     one-half     (1%) 

times  the  above  rates. 
Sund&ya     and      holidays — one      and 
one-half     dV^)     times     the    above 
rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  Qie  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, Califomia.  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  district  lii 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  in  San  Francisco. 
No  bid  will  be  considered  unless 
it  is  made  on  a  b*ank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  is  mado  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Condition.^  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Eac^  bidder  fnust  be  li- 
censed and  also  prequallfied  as  re- 
quired by-  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  F'ubllc  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PITBUC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State    Highway    Engineer 

Dated:    February   7,    1947. 

(Dally  Pacific  Builder) 
(Feb.  7.  14.  21,  1947) 


Highway    Improvements 
Sacramento    County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  Califomia, 
until    2    o'clock    p.    m.    on    March    9, 


1»47,  at  which  time  they  will  be 
publicly  opened  and  read  in  the 
Assembly  Room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordance with  the  specifications 
therefor,  to  wfiich  special  reference 
is  made,  as  follows: 

Sacramento  County  on  Howe  Ave- 
nue, between  Fair  Oaks  Boulevard 
and  Arden  Way  (lli-8ac-937),  about 
one  and  six-tenths  (1.6)  miles  In 
length:  to  be  graded  and  surfaceo 
with  crusher  run  base  on  imported 
borrow;  and  the  existing  pavement 
to  be  widened  with  crusher  run  base 
and  surfaced  with  plant-mixed  sur- 
facing. 

Bids    are    required    for    the   entire 
work  described  herein. 
Classification  Rate  per  hour 

Skilled   Labor 
Asphalt     plant     dryerman     or 

fireman $1.60 

Asphalt  plant  mixer  oper- 
ator   , _ 1.66 

Asphalt      spreading      machine 

operator     _ 1.96 

Motor  grader  operator  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one      cubic 

yard) _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard)    2.25 

Roller    operator    _ 1.95 

Tractor    driver    1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    .7.*.  1.525 

Intermediate  Grade  Labor 

Jackhammer    operator     1.375 

OH   distributor  bootman   1.275 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.3373 

Truck  driver  (iess  than  4  cu- 
bic yards  water  level  ca- 
pacity)   1.25 

UuskiUed   Labor 

Flagman     1.25 

Ijaborer    _ _ 1.26 

Positions  not  listed  above  will  be 
allocated'  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in 
the    light    of    this    classification 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,376    per    hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
lesa    than    $1.25    per    hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  al>ove  shall  be  not  lead 
than    fl.25    per   hour. 

Overtime — one  fluid  one-half  (1%> 
times  the  above   rates. 

Sundays  and  holidays — one  and 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  di- 
lected  to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  stat- 
utes, rules,  and  regulations  will  ap- 
plv   to   such   work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials: and  also  to  the  provlsion.T 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
propkosal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sac- 
ramento, Calffomla,  and  they  may 
be  seen  at  the  offices  of  the  District 


Engineers  at  Los  Angeles  and  San 
FYancisco,  at  the  office  of  the  Dis- 
trict BJnglncer  of  the  District  In 
whlqh  the  work  is  situated,  at  th«> 
office*  of  the  Associated  fJencral 
Contractors  in  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  In  which  the 
work  Is  to  be  performed. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Propoaal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department  of  Public  Works 
reser^^es  lihe  right  to  reject  any  oi' 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.     T.     McCOY 

State    Highway    Engineer 

Dated:    February   7,    1947. 

(Dally  Pacific  Builder) 
(Feb.  7,  14,  21,  1947) 

Highway    Improvements 
Siskiyou    County 


STATE  OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  tho  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California, 
until  2  o'clock  p.  m.  on  March  S, 
1947,  at  which  time  they  will  be 
publicly  opened  and  read  in  the 
Assembly  Room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordance with  the  specifications 
therefor,  to  wjhich  special  reference 
is  made,  as  follows: 

Siskiyou  County,  across  Cotton- 
wood Creek  and  under  the  tracks  of 
the  Southern  Haclflo  Company 
about  2  and  5.5  miles  north  of  Horn- 
brook,  respectively,  (ll-Sis-3-C),  a 
bridge  and  an  underpass  to  be  con- 
structed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provlslon.s 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  I*ubllc  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  i>er  hour 

Skilled   Labor 

Carpenter |1.76 

Cement    finisher    _ 1.876 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one    cubic    yard    capacity)....  1.90 


Motor    grader    operator    _.  2.10 

0|:)€rator  of  jH)wei  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including     one      cubic 

yard)      2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic    yard) 2.25 

Pile  driver  lioibtrr,an  or  oper- 
ator      ^ „.  2»10 

Pile   driver  man   1.86 

Reinforcing    steel    worker    1.75 

Roller   operator    .  _ _.  1.95 

Tractor   driver    1.96 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Tnick  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level   capacity)    1.6875 

Truck  driver  (8  cubic  yards 
and  less  thaji  14  cubic  yards 

water    level    rapacity)    . 1.525 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.375 

Jackhammer    operator    _ 1.375 

Oiler  power  shovels  or  cranes  1.60 
Tnick    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity)     1.8S76 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      * lJt6 

Unskilled   L*bor 

Flagrr.an    .__» „. -«...  1.16 

Laborer    _.._....  1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  tippcar  in  the  spe- 
cial provisions,  as  Interpreted  In 
the    light    of    this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1,376   per  hour. 

The  minimum  wage  paid  to  all 
Interm.edlate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than  (1.15  per  hour. 

Tho  minimum  wage  paid  to  all 
unskilled   labor  for  whidh   rates  are 
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PIPE 


PIPE  -  VALVES  -  FITTINGS 

Facilitiea  for  pip«  bending 

and  manifolds 

Writ*  for   Prloes 

Pacific  Pipe  Co. 

160  Spear  St.,  San  Frarciaco 


C^  i»v    vrirr  r  TiNJ« 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Coblnet  Sinks 

Wall   Cobln«ts 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNdorklll  2727 


WOVEN 

WIRE 

PRODUCTS 


CATALOGUE 
WILL  BE  MAILED 
UPON  REQUEST 


METAL 


JiBI^TOM 


Mich«l  &  Pfofffer 
Iron  Works,  Inc. 


PRODUCTS 


Tonth  and  Harrison  •  Son  FrancUco,  California 


t^MMia 
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(Continued   from  Page  16) 

man   |1.1B  per  hour. 

»iJ?^*^lf"®~::**"®   *"<*   one-half    (lU) 
tJmea  the  ab^vn  rates 

Sundays  and  holidays  one  and 
one-half  (1^)  times  the  alwve  ratcb 
The  attention  of  bidders  Is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  In  whole  or  in  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  stat- 
utes, rules  and  regulations  will  ap- 
ply   to   such    work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  subartlclc 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  re- 
garding subcontracting  and  assign- 
ment of  the   contract,   respectively. 

Plans  may  be  seen,' and  forms  of 
proposal,    bonds,    contract,    and   spe- 
cifications  may   be   obtained   at   the 
offlQe  of  the  State   Highway  engi- 
neer.   Public    Works    riuHding.    Sac- 
ramento,  California,    and    they    may 
be  seen   at  the  offices   of   the   Dii»- 
trict  Engineers  at  Los  Angeles  and 
San   Francisco,   at   the  office   of   the 
District  Engineer  of  the  District  in 
whiqjh  the  work  is  situated,  and  at 
the   office    of    the    Associated    Gen- 
eral Contractors   in   San   Francisco. 
No   bid   will   be   considered    unless 
It  is  made  on  a  «blank  form  furnish- 
ed  by  the  State  Highway  EJngineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Stsuidard   Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also   prequallfled   as   re- 
quired   by   law.    (See    said    Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PTTBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated:   February  7,   1947. 

(Daily  Pacific  Builder) 
(Feb.  7,  14,  21,  1947) 
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proposal,    bonds,    contract    and    spe- 
clficationa    may    be    obtained   at    the 
office   of   the   State   Highway    Engi- 
neer,   Public    Works    Building,    Sac- 
ramento,   California,    and    they    may 
be  seen  at  the  offices  of  the  District 
Engineers   at    Los  Angeles   and    Sau 
Francisco,  at  the  office  of  the  Dis- 
trict   Engineer    of     the    District    In 
which    the  work    is   situated,   at    the 
office  of  the  Principal  Bridge  Engi- 
neer of  the   San    Francisco-Oakland 
Bay    Bridge,    Administration    Build- 
ing, Toll  Plaza,  Oakland,  and  at  the 
office     of     the     Associated     General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unles<< 
't  Is  made  on  a  blank  foim  futnished 
by  the  State  Highway  EIngineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  pretiuallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids.  ^ 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

rtate  Highway  Engineer 

Dated  February  14,  1947. 

(Daily    Pacific    Builder) 
(Feb.   H-21-28,   1947) 


Highway    Improvements — Kumboldt 
County 

STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Any       classification       omitted 

herein   not   less    than    1.16 

Overtime — one     and     one-half     (1^) 

times    the  above   rates. 
Sundays  and  holidays — one  and  one- 
half    (1^)    timet)    the   above   rates. 
Plana  may  be  seen,  and  forms  of 
propoeal,    bonds,    contract,    and    spe- 
cifications   may   be   obtained   at   the 
office   of    the    State   Highway    Engi- 
neer,   Public    Works    Building,    Sac- 
ramento,  California,    and    they    may 
be   seen    at    the   offices   of    the   Dis- 
trict  Engineers  at   Los   Angeles  and 
San    Francisco,   at   the  office   of   the 
District     Engineer     of     the     District 
In  which   the  work  is   situated,  and 
at  the  office  of  the  Associated  Gen- 
eral  Contractors   in   San   Francisco. 
No    bid    will    be    considered   unless 
it  is  made  on  a  blank  form  furnish- 
ed   by   the   State   Highway   Engineer 
and  is  made  in  accordance  with  the 
provisions  of   the   Proposal   Require- 
ments and  Conditions  set  forth   un- 
der Section   2  of  the  Standard  Spe- 
cifications. Each   bidder  must  be  li- 
censed  and   also   prequalifled   as    re- 
quired   by    law.     (See    said    Proposal 
Requirements   and    Conditions  ) 

The  Department  of  Pubflc  Works 
reserves  the  right  to  reject  any  oi 
all    bids. 

DEPARTMENT  of  TTJELIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State    Highway    Engineer 

Dated:    February   7,    1947. 

(Dally  Pacific  Builder) 
(Feb.  7,  14,  21,  1947) 


NOTICE   TO   CONTRACTORS 


Highway    Improvements 
Contra  Costa  and  Solano  Counties 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Fhibllc  Work:, 
Building,  Sacramento,  Oallfomia 
until  2  o'clock  p.  m.  on  March  12, 
1947,  at  which  time  they  will  be 
publicly  opened  and  read  In  the  As- 
8enr.bly  Room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordarjco  with  the  Specifications 
therefor,  to  which  special  reference 
is  made,  as  follows : 

Contra  Cotta  and  Solano  Counties, 
on  the  Carqulnez  Bridge  (X-C.  C, 
Sol-7-A,  F).  maintenance  railings, 
ladders  and  platforms  to  be  con- 
structed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code 
the  Dtpaitment  of  Public  Works  has 
asceriained  the  general  prevaJling 
rate  oi  wages  applicable  to  the  work 
to  be  done  to  be  as  follows- 
Classification  Rate    per    houi 

Carpenter     |j;7g 

Flagman    _ ., 1.25 

l.ahorer    „ _ ^.  1.25 

Palnttr   (structural)   ...~..Z.."."!  1.75 

File  driver  man   „ i.ga 

Structural  steel  worker  . 2.00 

Truck   driver    (pifckups   carry- 
ing   under   1,000    pounds)    ....  1.25 
Truck   driver    (llatrack   trucks 
carrying    between    1,000   and 

4,500    pounds)    1.275 

Truck   driver   (flatraok  trucks 

carrying   over   4..V)0   pounds)  1.3475 
Any       clasHlflcation       omitted 

herein  not  less  than  1.25 

Overtime    one    and     one-half     {!%) 

times    the   above    rated. 
Sundays  and  hnlidays  one  and 

one-half     (IS,)     times     the     above 
rates. 

Plans  may  be  seen,  and  forms  of 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m..  on  March  5,  1947, 
at  which  time  they  will  bo  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
^""  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Humboldt  County,  across  Redwood 
Creek  about  30  miles  east  of  Eureka 
(l-Hum -20-C),  an  existing  timber 
span  to  be  removed  and  a  salvaged 
stinictural   steel    span   to   be   erected. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows- 
Classification  Rate    per    Hour 

Carpenter     ji  75 

Cement    finisher    _ 1.875 

Concrete    mixer   operator   tone 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one    cubic    yard    capacity)....  1.90 
Concrete   vibrator   operator  ....  1.376 

Derrick     operator     ..._ „ 2.10 

Flagman     j  jg 

Jackhammer    operator    ."   1.375 

Laborer    j  15 

Oiler  power  shovels  or  cranes  1.50 

Operator   of   power    shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up   to 

and      including      one      cubic 

yard) 2.10 

Operator  of  power  shovel  or 
other  excavatlnp-  equipment, 
shovel    type    co.itrols     (over 

one  cubic    yard)    ...„ _ 2.25 

Painter     1  brush)     1.4375 

Painter   (spray) 1.6875 

Pile    driver    man    1.86 

Reinforcing  steel  worker  1.75 

Roller     operator     1.95 

Structural   steel  worker 2.00 

Tractor    driver    1.93 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

mon)     1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5875 

Truck  driver  .'8  cubic  ysrde 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic  yards 

water  level  capacitv)   1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1.25 


%   < 


NU-FRAME 

All  Metal  Window  Screen 
For  Double  Hung  Windows 

AGAIN  AVAILABLE! 

FurtiKhed  in  Bronze  Wire;  Reasonable 

Delivery  on  Galvanized 

Screens    Furnished    for   All    Types   of 

Windows. 

Prices  .  .  .  Literature  .  .  .  On  Request. 
Sold  Through  Lumber  Yards  and  Building  Supply  Dealers 

WINDOW    SCREENS 

RUDIGER-LANG  CO. 

S«ce«Mers  f«  ROLL-AWAY  WINDOW  SCRIIN  COMPANY 

Mala  OMe*  mitd  Paefory:  IIRKELIY.  CALIF.,  ttk  ft  Carltea  SfrMtt 

PkoM*  THorawflll  0340 
Manufacturers  of  the  POPULAR  RoUAwmy  SCREEN 


Since  1923 
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Highway    Improvements — Modoc    Ca 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California, 
until  2  o'clock  p.  m.  on  March  5, 
1947,  at  which  time  they  will  be 
publicly  opened  and  read  in  the 
Assembly  Room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
is  made,  as  follows : 

Modoc  County,  at  various  loca- 
tions between  Adin  and  Alturas  (II- 
Mod-28-A,  B),  four  bridges  and 
eleven    culverts    to    be    constructed... 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  I>epartment  of  F*ubllc  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  he  done  to  be  as  follows: 
Classification  Rate  per  hour 

Carpenter    _..... fl.75 

Cement    finisher    _...  1.876 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 


Concrete  mixer  operator  (over 
one    cubic   yard    capacity)    ..  1.80 

Concrete  vibrator  operator  1.375 

Flagman     „...  1.15 

Jackhammer     operator     1.375 

Laborer 1.15 

Oiler  power  shovels  or  cranes  1.50 

Operator   of    power   shovel    or 

other  excavating  equipment, 

shovel   type  controls    (up   to 

and      including      one      cubic 

yard)     _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    typo    controls     (over 

one  cubic   yard)    2.25 

Pile  driver  man  _ _.  1.86 

Reinforcing    steel    worker   ......  1.75 

Roller    operator    1.95 

Structural  steel  worker  2.0O 

Tractor    driver    1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     _ 1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    4..  1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water     level     capacity)..., 1.625 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      „ 1.25 

Any  classification  omitted 
herein   not   less   than I.15 


Overtime    one    and     one-half     (1^) 

times    the   above    rates. 
Sundays  and  holidays  one  and  one- 
half    (1%)    times   the   above   rates. 
Plans  may  be  seen,  and  forms  of 
projxtsal,    bonds,    contract,    and    spe- 
cifications  may   be   obtained   at    the 
office  of  the   State  Highway  IBngl- 
neer.    Public    Works    Building,    Sac- 
ramento,   California,    and    they    may 
be  seen  at  the  offices  of  the  District 
Bnglneers  at    Los   Angeles   and    San 
Francisco,  at  the  office  of  the  Dis- 
trict    Engineer    of     the    District    in 
which   the   work    Is    situated,    and   at 
the    office    of    the    Associated    Gen- 
eral   Contractors    in    San    Francisco. 
No   bid   will    be    considered    unless 
it  is  made  on  a  blank  form  furnish- 
ed  by  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe-  ■ 
cifications.  Each  bidder  must  be  li- 
censed and   also   prequalifled   as    re- 
quired   by    law.    (See    said    Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
resei^es  tjhe  right  to  reject  any 
or   all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.   T.    McCOY 

State  Highway  Engineer 

Dated:    February   7,    1947. 

(Dally  Pacific  Builder) 
(Feb.  7.  14.  21,  1947) 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  .  .  .  Efficient  Erection  Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 

All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17th  8C  WISCONSIN  STREETS,  SAN  FRANCISCO,  10 

Phone  HEmlock  1480 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 


The  TRAXCAVATOR— front-end  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesel  tractor— has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It's  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

For  /nformofiofi  see  your  PETERSON  REPRESENTATIVE 

or  call  SWeefwood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 
SW««#woerf  5600 


SAN  FRANCISCO 
G4HI*(rf  9751 


BRENTWOOD 
fr«*fweerf  105 


HALF  MOON  RAY 
HMf  2041 
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F.  W.  De«fl«  C«r»or«ttM 


PLANS  and 
Specul/ations 


Geologists  of  the  Recreation  bu- 
reau have  startetl  a  survey  on  tho 
state  -  proposed  site  of  a  h  u  g  p 
Feather  River  dam  four  miles  east 
of  Oroville. 

oOo 

Preliminary  studies  and  surveys 
to  complete  work  on  the  Salinas 
River  flood  control  project  will  be- 
gin soon. 

oOo 

Bids  on  $450,000  worth  of  Car- 
mel  unified  school  district  bonds 
will  be  opened  March  10. 

OQO 

A  dam  to  prevent  excessive  seep- 
age along  Sacramento  River  farm 
lands  recently  was  urged  before  a 
joint  state  legislative  committee  on 
water  problems. 

oOo 

Creation  of  a  w.iter  district  was 
advocated  recently  by  the  Sonora 
Grange.  It  would  comprise  all  of 
Tuolumne  County  except  that  con- 
tained in  Water  District  No.  1  at 
Tvi'ain  Harte  and  the  fourth  ju- 
dicial town.ship, 

oOo 

A  hearing  will  be  held  February 
28  by  army  engineers  on  proposed 
dredging  of  330  acres  of  submerg- 
ed land  in  the  bay  near  Burlin- 
game.  The  property  is  owned  by 
Pacific  Portland  Cement  Company. 
oOo 

Recently  discussed  was  forma- 
tion of  a  water  and  irrigation  dis- 
trict to  cover  all  of  Las  Vegas  Val- 
ley through  use  of  Lake  Mead  afi 
a  water  source. 

oOo 

Businessmen  of  Oroville  are 
pressing  for  improvement  of  Myers 
Street  and  the  Palermo  Road.  Fif- 
ty-six property  owners  recently 
met  to  discuss  widening  of  Myers 
Street. 

OQO 

Improvements  advocated  by  the 
Nevada  City  chamber  of  commerce 
recently  include  improvement  of 
Pioneer's  Park.  It  was  roportod 
that  nlnns  are  nearly  complete 
for  submission  to  CAAfor  federal 
aid  for  the  local  airport. 
oOo 

A  fourteen  member  citizens 
committee  appointed  a  subcom- 
mittee to  study  further  the  water 
conservation  problem  in  the  Santa 
Cruz  mountams  above  Los  Gatos. 
Construction  of  a  dam  near  Windy 
Point  is  receiving  its  consideration. 
M 

RESUME  OPERATIONS 
AT  "OLD  MISSION" 
CEMENT  PLANT  SOON 


Pacific  Portland  Cement  Com 
pany  announced  today  that  the 
company's  "Old  Mission"  cement 
plant  at  Snn  Juan  Bautista.  Calif., 
will  resume  operations  in  the  very 
near  future. 

This  is  in  response  to  the  u**- 
gent  demard  for  greater  produc- 
tion of  cement  for  housing,  high- 
ways, and   other  construction. 

'The  companv  is  also  operating 
its  cement  plants  at  Redwood  City, 
Calif.,  and  Gold  Hill,  Ore.,  it^  plas- 
ter and  gypsum  plant  at  Gerlach, 
Nev.,  and  its  gypsum  wallboard 
I>lant  at  Redwood  City. 

# 

SEES  GREAT  NEED  IN 
SCHOOL  CONSTRUCTION 

ST.  LOUIS.— Georgf  H.  Field, 
commissioner  of  the  bureau  of  com- 
munity facilities,  told  delegates  to 
the  annual  meeting  of  the  Ameri- 
can Association  of  Junior  Colleges 
here  Saturday  that  "the  amount  of 
plan  preparation  now  being  earned 
on  both  with  and  withotit  federal 
aid  repr^'sonts  only  a  small  frac- 
tion of  the  public  works  that  are 
due  for  construction  within  the 
next  five  years.** 

Hf  added;  "This  is  very  obvious- 
Iv  true  of  public  school  construc- 
tion; and,  in  my  opinion,  it  is  also 
true  of  construction  in  the  field  of 
higher  education." 


Federal  Hnancial 
Aid  Necessary  to 
Rebiulding  Prf^ram 

Substantial  financial  aid  from 
the  federal  government  will  be 
necessary  if  there  is  to  be  any 
considerable  amount  of  slum  clear- 
ance and  sound  urban  redevelop- 
ment in  this  country.  Louis  Justt- 
mont,  chairman  of  the  urban  plan- 
ning committee  of  the  American 
Institute  of  Architects,  said  today. 

"Under  present  systems  of  tax- 
ation, neither  private  enterprise 
nor  Iccal  and  state  governments 
can  carry  out  large-scale  urban 
reconstruction  without  some  form 
of  special  aid,"  he  added. 

Expect    Rural    Opposition 

"This  conclusion  is  shared  by 
the  recently  formed  Interprofes- 
sional Urban  Planning  Committee 
which  agreed  that  it  is  desirable 
that  urban  communities  should  be 
self-reliant  and  avoid  dependence 
on  Federal  aid  and  direction,  but 
pointed  out  that  practical  consid- 
erations make  Federal  participa- 
tion imperative  if  slum  clearance 
and  urban  redevelopment  are  to 
become  a  reality. 

"Aside  from  the  fact  that  the 
cities  do  not  have  the  resources 
with  which  to  undertake  these 
projects  unatded,' there  i«  ^ler  f a«:rt 
that  the  various  cities,  villages, 
and  unincorporated  communities 
which  lie  witiiin  a  metropolitan 
region     should     undertake     urban 

Planning  and  development  on  the 
asis  of  an  overall  metropolitan 
area  plan.  The  availability  of 
Federal  aid  would  make  the  neces- 
.sarv  political  cnopoi-ation  much 
less  difficult. 

"Federal  financial  assistance 
could  be  made  available  through  a 
local  agency  organized  to  function 
for  an  entire  metropolitan  urban 
region  without  regrrd  to  political 
boundaries. 

"It  would  be  unrealistic  to  place 
too  much  reliance  on  financial  help 
from  the  states  because  the  rurai 
vote  will  efl'ectively  oppose  aid 
to  the  cities  and  because  the 
states  do  not  have  the  direct  in- 
terest in  urban  redevelopment  that 
the  Federal  government  has  owing 
to  the  importance  of  construction 
in  the   nation's  '^conomy. 

'Realize   Limitations* 

"While  maximum  reliance 
should  be  placed  on  private  enter- 
prise in  the  approach  to  this  prob- 
lem, it  is  essential  that  private 
enterprise  should  realize  its  limi- 
tations clearly.  Those  who  care  to 
preserve  the  widest  scope  for  indi 
vidual  initiative  should  not  seek 
to  claim  for  it  tasks  that  it  cannot 
possibly  perform"'. 

STOP  ISSUING  MM 
PRIORITY  RATING 


mm 


♦IT  IS  LATER  THAN   YOU 
THINK" 


Quite  some  time  ago  the  l»te 
Calvin  Coolidge  stated  that  no  man 
has  the  right  to  strike  against  the 
public  welfare. 

it    if   ^ 

Phil    Murray   has  just    st  a  t  e  d 
there  is  absolutely  no  moral  justi- 
fication for  a  jurisdictional  strike. 
iC    i(     it 

Yet  both  Houses  of  Labor  are 
squalling  like  hell  about  restric- 
tive labor  legislation  which  will 
require  them  to  legally  do  those 
things  which  they  should  do  in 
common  honesty,  equity,  justice 
and  decency.  Organize<i  Labor  had 
no  better  friend  than  Senator 
Morse  who  has  asked  labor  to  co- 
operate in  formation  of  fair  and 
sane  labor  legislation. 
ir    ir    ir 

Morse  stated  there  will  be  labor 
legislation  and  he  will  vote  for 
legislation  that  goes  too  far  rather 
than  not  vote  for  any  legislation — 
Messrs.  Murray  and  Green  shouUi 
realize  that  it  is  later  than  they 
think. 

it    iK   it 

Should   it  become   a  question   of 

the  welfare  of  Union  Labor  or  the 

welfare  of  this  Union  of  States — 

ir   ^    -A 

We  must  put  the  welfare 

of  the  States  first. 


r'Private  Industry  Should  Not  Play  'Dog 
|ln'  the  Maimer'  in  Public  Housing  Now" 

Housing  Adminittrator  Refutes  to  Predict 

Building  Prospects  for  1947;  Scores 

Prefab  Homes  as  'No  Cheaper' 

WASHINGTON.— Raymond  M.  Foley,  administrator  of  the  Na- 
tional Housing  Administration,  exercised  chararterisiic  evasiveness 
when  he  refused  to  predict  the  prospect  for  building  during  1947. 

He  steered  away  from  comniitlmenlH  on  this  subject  oy  telling 
questioners  that  in  his  belief  advbnce  istimutes  tend  to  encourage 
premature  housing  starts  and  serve  no  useful  purpose  in  prooiotintr 


housing  development 

The  successor  to  Wilson  W.  Wy- 
att  had  a  definite  statement  on 
another  phase  of  the  building  sit- 
uation, however;  he  said  that  hou.s- 
ing  built  last  year  has  consider- 
ably allevia*e<l  the  condition  of  ex- 
treme shortage  and  that  hence- 
forth "conditions  will  steadily  im- 
prove". 

In  spite  of  the  large  handicap 
imposed  by  the  high  cost  of  build- 
ing materials  ,the  l^upply  of  these 
items  continues  to  improve  stead- 
ily, he  said.  Since  it  is  inadvisable 
for  many,  if  not  most,  veterans  to 
commit  themselvi^s  to  the  purchase 
of  housing  at  present  inflated 
prices,  his  agency  has  concluded 
that  the  veterans'  immediate  in- 
terest   will   be   safeguarded  better 

by    his    changing    emphasis    from  ■        ^.  .  ... 

ownership  to  rental  property.  The  I  ""other  depression,  it  is  .almoBl 
NHA  already  has  moved  to  effect  |  ihevitable  that  the  federal  govem- 
thi^  change    in   'imphasis.  |  ment   will   be   compelled   to   resort 

to  spending.     .     .     Our  best  chance 
to    avoid    excessive    and    wasteful 


'Urban  Planning  Unit 
As  Much  Needed  As 
Dept.  of  Agriculture' 

WASHINGTON.  —  Louis  Juste- 
ment,  chairman  of  the  urban  plan- 
ning committee  of  tho  American 
Institute  of  Architects  today  rec- 
ommended creation  of  a  federal 
department  or  agency  to  assist  lo- 
cal governments  in  clearing  and 
redeveloping  the  blightod  areas  ol 
the   nation's  cities. 

He  said:  "If  we  are  faced  with 


The  administrator  believes  that 
the  real  estate  market  now  is  rid- 
ing the  peak  of  inflated  homo 
pricee  and  Jhat  the  trend  in  costb 
of  L'oniplfted  dwellings  will  hence- 
forth be  downward.  This  ne  attrib 


PRAISES  AFL,  AGC 
LABOR  AGREEMENT 


Following  its  tightening  in  the 
issuatice  of  CC  priority  ratings 
early  in  January,  the  Civilian  Pro- 
duction Ac'ministration  today  an- 
nounced the  revocation  of  its  del- 
egation of  authority  to  assign  MM 
(military)  ratings  and  adso  ad- 
justed its  criteria  for  issuance  of 
future  CC  ratings  to  cover  mili- 
tary and  Veterans'  Administration 
needs. 

Thf>Re  actions,  now  effective,  re- 
sult from  the  revocation  of  Direc- 
tives 39  and  41,  under  which  the 
Veteran?'  Administration,  the 
Army  and  Navy  Munitions  Board 
and  the  Maritime  Commission  have 
heretofore  been  authorized  to  is- 
sue MM  ratings,  and  from  amend- 
ment of  Priorities  Regulation  28, 
which  controls  the  assignment  of 
CC  ratings. 

However,  all  MM  and  ether  ra 
tings  already  issued  under  Direc- 
tives 39  and  41  will  remain  in  full 
force  and  effect  and  these  ratings 
may  still  be  applied  or  extended 
under  applicable  CPA  regulations. 


WASHINGTON.— In  a  letter  to 
Herbert  E.  Foreman,  managing  di- 
rector of  the  A.ssociatf'd  General 
Contractors  of  America,  Secretary 
of  Labod  Schwellenbach  recognized 
the  no-strike,  no-lockout  aj^nemeiil 
between  labor  and  managetnent  ip 
the  construction  industry  as  "an 
act   of  industrial   statesmanship". 

He  commented:  "The  fact  that 
the  specialty  contractors  have  their 
own  machinery,  or  are  setting  up 
comparable  procedures,  or  may 
have  .ncctss  to  the  flexible  machin- 
ery provided  in  your  plan  should 
accure  in  the  building  and  con- 
struction industry  as  a  whole  an 
even  more  outstanding  record  of 
industrial    peace." 

# 

ELECT  SIX  DIRECTORS 


federal   spending  will  be  to  stim- 
ulate   the    redevelopment    of    our 
blighted  cities.    This,  in  turn,  will 
..f<.o  ♦«  *t,^  --n^^^o^j  «Ai..:^«..         1    stimulate  the  investment  of  a  large 
utes  to  the  increased  efficiency  and/ a„,„unt     of    private     capital     and 
cTmpTVtTons  ^  ^^  '"''  '"  h^™*^  I  thereby    reduce    the    necessity    for 


NEW  YORK.  — The  el-ction  of 
six  directors  to  the  board  of  the 
American  Standards  Association 
was  announced  ttniay  by  Frederick 
R.  Lack,  president  of  the  associa- 
tion and  vice  prcsic'crt  in  charge 
of  the  radio  division  of  Western 
Electric  company. 

All  of  the  directors  will  serve 
three-year  terms. 

They  are: 

R.  L.  Pearson,  who  will  represent 
the  Association  of  American  Rail- 
roads; Curtis  W.  Pierce,  president 
of  National  Fire  Protection  Asso- 
ciation and  president  of  the  Fac- 
tory Insurance  Association,  who 
will  represent  the  Are  protection 
group:  J.  H.  Hunt,  who  will  rep 
resent  the  Society  of  Automotive 
Engineers; 

J.  M.  McElhinney,  who  will  rep 
resent  the  .American  Iror  &  Steel 
Institute;  R.  Oakley  Kennedy  will 
become  one  of  three  directors  rep- 
resenting general  consumer  inter- 
ests on  the  board,  and  Auguste  G. 
Pratt,  who  will  represent  American 
Society  of  Mechanical  Engineers. 


PALMER  PRESIDENT 


Vincent  Palmer  will  head  the  list 
of  oflflcers  of  the  California  Council 
of  Architects  during  1047.  Andrew 
Hass  is  vice-president,  and  A.  C 
Martin,  .Tr.,  i«<  secretary-treasurer. 

.John  Bolles  sorves  as  chairman 
of  the  leeislative  committee,  and 
Norman  K.  Blanrhard  is  chairman 
of  the  public  relations  committee. 


Prefabu  No  Better 

The  basic  task  of  private  enter- 
prise in  the  housing  industry,  Fo- 
ley maintained,  is  that  of  getting 
building  costs  down  within  a  rangi- 
where  more  people  can  afford  to 
pay  the  cost  of  the  finished  prod 
uct. 

Among  many  wasteful  practice.s 
cited  as  working  against  this  de- 
sirable end  he  listed  inefficient 
building  codes,  poor  zoning  and 
certain  rules  enforced  by  the  build- 
ing trades. 

lie  was  inclined  to  blame  indus- 
try for  ineDiciont  practices  in  the 
marketing  of  materials  but  did  not 
enlarge  on  hU  comments  to  the 
extent  of  enumerating  these. 

In  ihe  administrator's  opinion 
tho  formula  for  rent  co-itrol,  as 
applied  to  n''W  housing,  is  accept- 
.Mbl«'  to  industry.  Thi.v  control  if. 
in  th«'  province  of  the  Federal 
llou.sin/7  Administration,  not  tho 
Office  of  Price  Administration  un- 
der the  Office  of  Temporary  Con- 
trols. 

Answering  a  point-blank  <iuor 
tion  on  pre-fabs,  Foley  said  that 
pre-fabricatfd  hojsing  so  far  has 
not  b<«en  able  to  show  any  better 
results  as  tj  cost  than  conventional 
construction.  He  added  that,  in 
time,  it  might  improve  its  rola 
tivf  showing. 

'I)oK  in  the  Manger' 
The  id«^a  that  priv.ite  enterprise 
consists  ')f  management  alone  '•« 
false,  ?'oley  said.  It  embraces  la- 
bor and  government,  he  added.  All 
♦  hH"*  ore  partir-s  to  the  privatt 
enterprise  procf»'<s  which  cannot 
?uereod  if  .-ill  thr^'o  ■^o  rot  help 
it  to  do  so. 

"Until  private  enterprise  is 
ready  to  go  way  down  the  lad 
dor,*  he  said,  "it  should  not  play 
'dog  in  tho  manger'  regprding  pui* 
lie  IWSusjng  noedod  to  provide  shel- 
ter for  peor>le  whoso  r^quirommts 
private'  »nterprise  Is  unwilling  or 
unable  to  satisfy." 


federal    funds. 

"More  than  half  of  our  citizens 
live  in  cities,"  the  architect  point- 
ed out,  "and  their  living  conaitiona 
and  well-being  are  as  much  en- 
titled to  consideration  as  those  of 
ruarl  citizens  for  whose  benefit  we 
have  for  many  years  maintained 
a  Department  of  Agriculture." 
# 

PERMIT  TO  BUILD 
CHURCH  GRANTED 


VET  PREFEll^^CE 

EPHRATA,  Wash.— The  Bureau 

of  Reclamation  i.«  working  on  nians 
under  which  veterans  of  World 
War  II  will  have  preference  in  «c- 

?uiring  family-size  farms  created 
rom  government  -  owned  land  on 
the  million  -  acre  Columbia  Basin 
Project  of  Eastern  Washington, 
Goodrich  W.  Lineweaver,  director 
of  the  Bureau's  branch  of  opera- 
tion and  maintenance,  said  today. 


The  Eleventh  Church  of  Christ, 
Scientist,  last  week  received  per- 
mission from  the  Civilian  Produc- 
tion Administration  to  build  a  new 
church  strurtun'  on  J'ldah  Street 
at  Sunset  Boulevard  in  San  Fran- 
cisco. 

A  church  official  taid  this  new 
odifico  has  long  been  contemplated 
and  was  abmit  to  be  started  at  the 
time  of  Pearl  Harbor.  Even  m>w 
but  half  the  Htnicture  is  permit- 
ted pending  an  eas'tig  up  of  ma- 
terials going  into  housing.  The 
present  construction  will  largely 
f>e  of  concrete  stoel  reinforced  and 
will  covrr  practicellv  all  «)f  the  100 
Ky   120- foot   site. 

A  contrnct  has  b«"n  let  »nd  the 
building  is  now  under  construc- 
tion bv  Swinorton  and  Walberg, 
general  contractors,  under  the  su- 
pervision of  Bak''w<'ll  and  Weihe, 
architects.  P  ending  completion, 
Sundnv  school  and  church  services 
rontinii'*  at  th™  pre.scnt  location  at 
20.37  Irving  Street. 

LIGHTING  SHOW  COMES 
HERE  FROM  NEW  YORK 


A  Lighting  Show  br.  ught  direct 
to  San  Francisco  from  the  lf>4<» 
Architectural  League  showing  at 
.\ew  York  will  bo  'eatured  when 
the  local  chapter  of  Amriirnn  In- 
stitute of  Architects  meets  in  the 
Marine  Memorial  Theatro,  OOt*  Sut- 
ter, next  Thursday  evening. 

Members  of  the  Producers'  Coun- 
cil, the  San  FrancLsco  Section  o^ 
the  American  Institute  of  Elec- 
trical Engineers,  and  the  Illumi- 
nating Engineers'  Society  have 
been  invitod  to  attend  the  lighting 
demonstration. 

President  Hervey  Parke  Clark 
will  introduce  two  speakers,  S.  H. 
Hazelton,  district  engineer,  and  W. 
E.  Carlson,  advertising  manager, 
both  of  General  Electric  Company's 
lamn  department,  whoso  topic  will 
bo  "Rolntinjr  Modern  Commeroirl 
Ligting  Methods  to  Architecture". 
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CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Clvlllau 
Production  Administration,  A.  J. 
Orier,  regional  director,  ISSfi  Market 
St.,  baa  announced  the  following  pcr- 
BDlta  granted  for  construction  ot  corn- 
mordal  and  industrial  buildings  in 
tho  SUm  Francisco  area: 

CHURCH  &  Pastor's  residence, 
(evicted)  $23,000;  BurUngame  Ave 
&  Chauining  Rd,  Burlingame;  own- 
er Lutheran  Church  of  the  Good 
Shepherd,  Burlingame,  Calif. 

ELEMENTARY  School,  $80,000;  Con- 
cord ;  owner,  Clayton  Valley  Elem. 
EBohooI,  Concord. 

GROCERY  Warehouse,  $5,000;  635 
Portola.  San  Francisco;  owner, 
Mark  D  Pommon  &  Son,  635  Por- 
tola,  San   Francisco. 

OMC  Trucks,  Sales  &  Service  (addn), 
$28,000;  5001  Grove,  Oakland;  own- 
er, Chas  W  Oampbcll,  5001  Grove, 
Oakland,   Calif. 

TO  MFC  CARBONATED  BEVER- 
AGES, $35,000;  Bassetlaw  &  Ox- 
ford, No  Sacramento;  owner,  Nehl 
Beverage  Company,  100  Darlna,  N. 
Sacramento,    Calif. 

CONTRACTOR'S  WAREHOUSE, 
$28,100;  1140  57th  Ave,  Oakland, 
owner.  The  Austin  Company,  618 
Grand,  Oakland,  Calif. 

CENTRAL  OFFICE,  $134,000;  WoK 
&  Center,  Turlock;  owner,  Pacific 
Tel  &  Tel,  140  New  Monlgomerj-, 
Siin    Francisco,   Calif. 

CENTRAL  OFFICE,  $288,000;  226 
Van  Ness  Ave,  Watsonville;  owner. 
Pacific  Tel  A  Tel  Co,  140  New 
Montgomery,   San   Francisco,  Calii 

SWITCH  GKAR  bldg.  at  refinery.  $7, 
600;  Richmond:  owner.  Standard 
Oil  Co  of  Calif.,  225  Bush,  San 
Francisco,  Calif. 

MEDICAL  OFFICE,  $12.0C0;  Grnnt 
at  Sherman,  Novato;  owner,  H 
Grahemi,  Nave  G.arage,  Novatp, 
Calif. 

RESTAURANT.  $1,898;   1137  Market. 
San    Francisco;    owner,   Nick  Wil- 
liams, 1137  Market,  San  Francisco. 
.     Calif. 

TRUCK  SERVICE  STATION,  $9,600 ; 
8th  8c  Harrison,  San  Francisco; 
owner.  Standard  Oil  Co.,  of  Calif, 
225  Bu«fh,  San  Franciiico,  Calif. 

SOLUBLE  COFFEE  PROD,  $360,000 ; 
Genevieve  A  Meyenburg,  Ripon , 
owner,  Nestle's  Milk  Products,  112 
Market,  San  Franclsico,  Calif. 

GROCERY,  $10,500;  2132  B,  Hay- 
ward;  owner,  Lee  R  Switzcr,  2132 
B,  Hayward,  Calif. 

POST  OFFICE.  $8,000;  Felt  on ;  own- 
er. Roy  V  Pagnlnl.  c/o  4th  Asst 
FM,  Washington,   D    C. 

DAIRY  BARN,  $8600;  near  Chow- 
cbllla;  owner,  Lawrence  O  Ha- 
warth.  Route  1,  Box  160,  Chowchllla 

MILKING  :6ARN,  $6000;  near  Ma- 
dera; owner,  F  da  Silva,  Box  364, 
Route  1,  Madera. 

WAREHOUSE  (petroleum),  $3686; 
Anita  and  Penn,  Burlingame;  own- 
er. Tidewater  Associated  Oil  Co, 
79  New  Montgomery  St,  San  Fran- 
ciaco. 

RSIPAIR  (roof  of  warehouse),  $1500; 
704  Monroe,  Red  Bluff;  owner,  Lyon 
A  Garrett  Co,  714  Main  St.  Red 
Bluff. 
.SERVICE  STATION,  $6000;  Santos 
and  Geneva,  San  Francisco ;  owner, 
Guldo  Ghisellt,  1235  HolUster,  San 
PVanclsco. 

SOFT  BALL  FIELD,  $9825;  Fresno 
and  Michigan,  Fresno;  owner,  Chas 
Chandler,  2624  Grant,  Fresno. 

SERVICE  STATION,  $4975;  Clovls ; 
owner,  A  P  Bigllone,  Clove  and  7th, 
Clovls. 

ICING  DOCK  (for  regrlgerator  cars), 
$128,600;  Stockton;  owner,  ATA 
S  F  Ry  Co,  Chicago. 

PLANT  (manufacture  of  can  end 
lining  compounds),  $186,000;  Bay- 
shore  and  Davis,  Alameda  County: 
owner,  Dewey  A  Almy  Chemical 
Co,  4000  E  8th  St,  Oakland. 

CANOPY  (service  station),  $1298; 
San  Jose  and  Standish,  San  Fran- 
cisco; owner,  Richfield  OH  Corp, 
565  S  Flower,  Los  Angeles. 

-  ENLARGE    (electric    utility    office), 

$7313;  1332  Main  St,  Walnut  Creek; 
owner.  Pacific  Gas  A  Electric  Co, 
245  Market  St,  San  Francisco. 

ADD  TO  CHURCH.  $1700;  620  S  10th 
St,  Fresno;  owner,  Eastslde  Chris- 
tian Church,  620  S  10th  St,  Fresno. 

REPAIR  SHOP  (ranch).  $3000;  near 
Clovls;  owner,  Alta  Sierra  Ranch, 
Route  1,  Box  183,  Clovls. 

-  POST  OFFICE  (branch),  $26,130;  Po- 

trero  and  San  Pablo,  El  Cerrito; 
owner.  Harry  S  Curry,  c/o  fourth 
assistant  post  master  general, 
Washington,  DC. 
ADD  TO  POST  OFFICE,  $15,000 ;  1616 
Del  Paso,  North  Sacramento;  own- 
er, Hoyt  M  Lesher,  c/o  fourth  as- 
■iatant  post  master  general,  Wash- 
ington, D  C. 


mento. 
6  UNITS,  Gait;  R.  S.  PuUen.  Route 
2,  Box  406,  Gait. 

6  UNITS,  Sacramento;  Jansen  Con- 
struction Co.,  Inc..  1923  Stockton 
Blvd.,  Sacramento. 

2  UNITS,  Santa  Rosa :  David  E  Hart 
1200  14th  St.,  Santa  Rosa. 


50    UNITS.     San    Mateo;     Peninsula 

Home  BuQders.  'Mih  and  EI  Camino 

Real.   San  Mateo. 
2    UNITS.    Walnut    Creek;    Mae    M 

Schofield,    3631    Oak    Knoll    Blvd., 

Oakland. 
2   UNITS,   Modesto;   Anderson    Bldg. 

Co..  1007  H  St.,  Modesto. 


SUB  ■  BIDS  WANTED 


aenerafcentractoro  doolring  oub-bldo  on  any  Job  ar«  Invited  to  make  known 
their  requlremenis   In   thio  column.    Thor*   I*   no   charge   for  thio   oorvlco. 


Cellular  Struoturao  For  Slide  Aroa,  Vet.  Adm.  Ft  Mlloy:  Bids  Due  Feb.  2t 

2:30  P.  M. 

btolte.  Inc.,  84fil  San   Leandro  St,  Oakland   (TRlnldad  lOM). 
Jurbentrawt    *   Summera,    (W6   Pennsylvania    St,    6an    FranclBco.    Calif.. 
(AX-wator  2430) 

Jaa.   I.  iiamea,  Conatructlon   Company,  Ml  Rusa  Uldg.,   San   Franclaco. 
calif.,  (JBXbrook  6105) 

Uaaa  *  Rothohlld.  S28  Morohanta  Bbccbanso  BUlg.,  S.  F.  (BXbrook  UOO) 
Fred  J.  Barly,  Jr..  M9  Pino  Bt,  San  Franclaco.  Calif.  (SUtter  1781) 
Wm.  Horatmeyer.  Zt  Mara  bt.  Ban  DTanclaco  (MArket  7289). 
Daley  Brothers,  P,  O.  Box  127,  Belmont  (BEimont  2800). 
Charlea  MacCloaky  Ca.  112  Market  Bt,  San  Francisco  (DOuglaa  0504). 
Henry  Arlan  ConatrucUon,  4142  (3oary  Blvd.,  S.  F.    (tfAyvlew  8170) 
Welinits  ft  DeNarde,  814  etli  St.,  San  Jnranclsco   (MArket  MM) 
Moore  A  Roberts.  698  Mission  ^t,  San  Francisco.  (UAxfield  8079) 
M.  A  K.  Corp.,  200  Financial  Center  BMg.,  San  Franclaco  (EXbrook  7624^ 
M.  JC.   Rahimann  Co.,  251  Kearny  St,   San  Francisco   (DOuglaa  8028) 
Guy  F.  Atkinson  Co.,  10  W.  Orange  Ave.,  South  S.  F.   (JUnlper  A-ia20) 
Albert  E.  Mangs,  Box  2809,  Route  2.  Redwood  City  (Redwood  City  1270J) 
Jfeter  Sorensen,  927  Arguello  Street,  Redwood  City. 

Conversion  of  Bldg.  into  Apto..  FtTOrd;  BIdo  duo  Fob.  27.  2  P.  M. 
Stolte.  Inc.,  8461  Ban  Leandro  St.,  Oakland  (TRlnldad  1064). 
Charles  MacCloaky,  112  Market  St,   San   Francisco    (DOuglaa  00(M) 
J!:rt>entraut  A  Summers.  606  Pennayivanla  St.,  San  Franclaco,   (ATwater 
2420) 

J.  A.  Bryant.  1815  Capitol  Street,  Vallejo  (Vallojoi  2-44*8) 
James  I.  Barnes  Conatr.  Co.,  941  Ruaa  Bldg.,  San  Fmaciaco,  Calif.,  (EX. 
brook  0900  or  EXbrook  7C64) 

Blltwoll  Conatr.  Co.,  4746  Geary  Blvd.,  San  Franclaco  (BAyvlow  694T) 
M  A  K  Corp.,  200  Financial  Center  Bldg..  S.  F.    (BXbrook  7824)    " 
Wallace  D.  Harklna,  Inc.,  408  Sutter  St.,  San  Franclaco  (ORayatone  2966) 
H.  E.   Rahimann  Co.,  251  Kearny  St,   San  Francisco   (DOuglaa  P088) 
Midstate  Constr  Co..  427  Bryant  St..  San  Franclaco   (YUkow  6-3811) 
Karold  C,  Geyer,  787  Munras  Ave.,  Monterey  (Monterey  8605) 
Ualey  Bros.,  B<^)x  127,  Belmont   (Helmont  2300) 
Fred  J.  Early  Jr.,  369  Pino  St.,  San  ^Tanclsco  (SUtter  1731) 
Kobt  McCarthy,   1050,  Ktrkham  Bt ,   San   l-Tancieco   (OVerland   4000) 

8toro~and~Off  ioe~  mdg~0»Min<il~B\}3m~DtJ^^ 

Wlllla  F.  Lynn,  1040  Folger  St,  Berkeley  (BErkeley  6044) 
Moore  A  Roberts,  693  Mission  St,  San  FrHnclsco,  Calif.   (GArfleld  8679> 
Barrett  A  Hilp,  918  Harrison  St.,   ban  i^Tanciaco   (DOuglaa  U700) 
George  J.  Maurer.  60  York  Drive    i»?edmont  (HUmtwldt  ?457) 


Water  Softener  Equipment  (Install),  Spec   18166,  Oakland;  Naval  Hoapital; 
Bids   Due   February  26,  2:00   P.    M. 
Henry  Arian  Conatructlon,   4142  Geary  Blvd.,   S.  F.    (BAyvlew   3i7U/ 
Albert  £.  Manga,  Box  2809,  Route  2,  Redwood  c:ity  (Redwood  City  127UJ ) 
Telep hone   Bldg.,  8helT~6ll  Co.>  •/« rtinez;    Bids  due   March   6. 
hwmerton  A  Walberg  Co.  225  Bush  St,  S.  F.   (GArfleld  2980) 
Guy  F.  Atkinson  Co.,  10  W.  Orange  Ave.,  bo.  Sen  Francisco   (JU  4-8120) 

Aller  Uoary   street  Carhouse,  San    Francisco;    BIdO  due   Feb.   26,   3  P.   M. 
N.   O.   WlsetH.   711    McAUmer   Street,    San    i^'ranclsco    (UNderhlU    6321) 
Adam  Arras  A  Son,  116  New  Montgomery  Ht.,  8.  F    (OArtleld  8381) 
Menry  Arlan  Construction,  4142  Geary  Blvd.,  s^n  AYnnclsco   (BA  817U 
k'ex.er  Bartorio,  262  Clementina  Bt ,  San   Franclaco    (GArfleld  8817) 
Carrtco  A  Oautler,  365  Ocean  Ave.,  San  I'-ranrisco    (JLnlper  4-808:) 
Wellnita  A  DeNarde,  814  Sixth  St.,  San  Frar.claco   (MArket  4493) 

Sewage  Pumping   Plant   Mill   Valley;    Bids  duo   Feb.  26,   8   P.   M. 
J.  D.  O'Connor  Conatr.  Co..  891  Sutter  St.  San  Francisco  (DOuglaa  8886) 
Maria  f-orporatlon.  P.  O.  Box  417.  Sausalito  (Sauaalito  1360) 
atoltc,  inc.,  8451  San  Leandro  St.,  (Jakland    (TRlnldad    1064) 

Weodrow  Wilson   School,   San    Leardro;    Bids   due    March  4,   8:30   P.   M. 
Jas.  I.  Barnes  Constr.  Co ,  Russ  Bldg.,  S.  F.   (EXbrook  8805  or  7064) 
Willis  F.  Lynn,  1040  Folger  Street,  Berkeley   (BErketey   e<H4) 
H.  E.  Rahimann  Co..  281  Kearny  St,  Ban  Francisco   (DOuglos  8023) 

Conversion  of  ~Barraoks~lnto   AlatsTT Stockton  General    Depot   Annex;    Biat 
Due   February  26,  2:00  P.  M. 
inomas  C.  Buck,  P.  O.  Box  407,  Stockton, 
wmgham  Constr.  Co,  Route  2,   Hox  ^970,  Sacramento. 
"1.   A  K.   Corp.,  200  Financial  Center  Bldg.,   S.   F.    (iUXbrook  7624) 
iiirbentraut  A  Summers.  696  I-'ennsylvanla  Bt,  San  BYanclaco   (AT  2420) 
B.  C.  Gllea  A  Co.,  819  Elka  Bldg,  Stockton   (Btockton  30469) 
Wallace  D.  Harklna,  Inc.,  406  butter  St.,  San  Fnnclsco  (GRaya4.one  296«, 
B.  C.  Gllea  and  Co.,  319  Elks  Bldg.,  .Stockton. 

School    ( AddrK)'lcinyen~EIOfnohtary~8ohool,   Contra   Costa   County;    Bids 
Due  March  S.  8:00  P.  M. 
Frank   A.   Payne  A  Son,   8   Overhill   Road.   Orinda    (Orinda  2070) 
l-"aclflc  Coast   Builders,   2530— 18th   bt,   Sat.   JJTancisco    (HEmlock  6388) 
B.  A  R  Construction  Co.,  110  Market  St.,  Sar.  ^Yanclsco   (DOuglas  7616) 
.Shapro  A   Sage,  6221   Panama  Ave.,   Rlchmonc?.    .LA  6  3246) 

A.  J.   Hopper  Co..  243   Langton   St.,   Sar    Fraiclsco   (MArket  7070) 
Wallace  D.  Harkins.  Inc.,  406  Sutler  St.,  Sen  I'Tanclsco  (GKaystone  3(J«:;) 

School   Addn  ,  Walnut  Creek  Gran^mar  Soheol,   Walnut  Crook;    Bids  "Tjlf 
March  1,  2:00  P.  M. 
Frank  A.   Payne  A  Son,   8   Overhlll   Rctul    Orinda   (Orinda  2t)76) 

B.  A  R  Construction  Co.,  110  Market   St,  San  i<^ranclsco   (DOuglas  7610 
Faclfic  Coast  Builders,  2030— ISth   St.,  San   l>Tancl3co   (HEmlock  5388) 
Wallace  D.  Harkins,  Inc.,  406  Sitter  <?t,  San  I'Tanclsco  (GKaystone  302.^) 
A.  J.  Hopper  Co.,  243   I.Angton   S...   Fan   Francisco   (MArket  707O) 

Bulk  Sugar  Storage  Bldg.,  Hono'ulu.  T    H.,  for  Caatle  A  Cooke,  Ban  Fran- 
claoo;   Bids  du.    Feb.  28    10:00  A.  M. 
Swlnorton  A  Walberg  Co.,  225  Bush  St.,  San  Francisco  (GArfleld  2980) 


1  UNIT,  Vlsalla;  David  L.  Marlln, 
Route  1,   Box  252,  Vlaalia. 

1  UNIT,  Sacramento;  Paul  Y.  Dong 
and  L.  E.  Chong,  3406  Stockton 
Blvd.,   Saciamento. 

2  units;  Fresno;  Hughes  Conatr 
Co.,  Route  1,  Box  299,  Fresno. 

3  UNITS,  WllUts;  E.  H.  Maize  A 
Sons,  Main  and  Commercial  Sis , 
Willits. 

1  UNIT,  Palo  Alto;  G.  S.  Dodson,  2268 

Dumbarton  Ave.,  Palo  Alto. 
1    UNIT,  Redwood   City;    Foster  and 

Sandbcrg,  41  Arch  Street,  Redwood 

City. 
1   UNIT,  Fresno;  Hubert  G.   Money, 

1406  M  St.,  Fresno. 
1    UNIT.    Stockton;   Donald   G.   Dry- 
den.  Route  2.  Box  279-M.  Stockton. 
1    UNIT.   Sacramento;   J.   W.   Street, 

3242  Marflhall  Way,  Sacramento. 
I  UNIT,  .Stockton;  I.  R  Dryden,  Rte. 

2  Box  279,  Stockton. 
1    UNIT,    Go  It;    H.   Rldder,   Route    2, 

Box   3700,   Gait 
1  UNIT,  Piedmont;  J.  W.  Scammell, 

80  Fallon  St,  Oakland 
1   UNIT,   Moraga;    Carlson  A  Malor, 

3190  Texas  St,  Oakland. 
5   UNITS.   Concord;    George   Zucker- 

man,  Box  274,  Route  1,  Concord. 
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1  -fl — COMMERCIALBLDGS. 

2/24/47  •     8 

Owner  Taking   Bids   From   Selected 

List  of  Contractors — Due  March  4 

(Time   Extended    From    Feb.  25) 
Warehouse  Cost  $896,000 

LOS   ANGELES,   Calif.,   Los  Angeles 

County.    5675    Anaheim  -  Telegraph 

Road. 
Owner — U.  S.  Rubber  Co.,  purchasing 

department,     5675    Anaheim  -  Tele- 
graph Rd.,  Los  Angeles,  Calif. 
Architect  -  Engineer  —  L.    A.    Parker, 

Room    716,    408  S.    Spring    St,  Los 

Angeles.  Calif. 
Steel  frame  and   reinforced  concrete 

with  reinforced  brick  filler  walls. 
One -story.  360x521  ft 

Plans  are  being  figured  by  the  fol- 
lowing contractors: 

Barrett    A    Hilp,    918   Harrison    St, 
San  Franclaco. 

L.  E.  Dixon   Co.,  409  S.  California 
St.,  San  Gabriel. 

M.  H.  Golden  Construction  Co.,  3485 
Noell,  San  Diego. 

Griffith  Co..  1060  S.  Broadway.  Loa 
Angeles. 

E.     S.    McKittrick     Co..     Inc..     7839 
Santa  Fe  Ave..  Huntington  Park. 

PoEzo  Construction  Co..  2403  River- 
side Dr..  Los  Anfceles. 

Stanton -Reed   Co..   816  W.    5th    St, 
Los  Angeles. 

Swinerton   A  Walberg  Co..    605  W. 
Olympic  Blvd.,  Los  Angelea. 

Waale  Camplan  Co.  A  Smith,  Inc.. 
1670  Beverly  Blvd.  .Los  Angeles. 

Haddock    Engineers.    Ltd.,    129    W. 
2nd  St..  Los  Angeles. 

Sapp  Con.structlon  Co.,  1621  S.  Bev- 
erly Glen  Blvd.,  Los  Angeles. 

Myers    Bros..    3407    San    Fernando 
Rd..  LoB  Angeles. 

McNeil  Conatructlon  Co.,  5860  Ava- 
lon,  Los  Angeles. 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Howalng  Administration,  D.  C.  Mc- 
Olnneaa,  district  director,  315  Mont- 
gomery St.,  San  Francisco,  has  an- 
nounced the  following  llat  of  permlta 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
unite  (other  than  for  owner-occu- 
pancy) In  the  San  Franclaco  area 
for  appllcanta  aa  noted: 
29  UNITS.   San   Franol.soo;   Del   Palo 

Manor.   Inc..   1'31    Franklin   St..   Sun 

Francisco. 
4  UNITS,  Newark;  W  J.  Gordon,  691 

Locust  St.,  Newark. 

2  UNITS,  San  Bruno;  San  Bruno  Inv. 
Co.,  C29  San  Mateo  Ave.,  San  Mateo. 

3  UNITS.  El  Cernlo;  Hnhrrt  Green. 
5111   Burrett  Ave..   Richmond. 

1  UNIT,  Sacramento;  Jess  D.  Tucker 
112V4   Siuitlago  Ave.,  North  Sacra 


Mbreland  Elementary  School.  Santa  Clara;  Bids  due  March  13.  7:30  P.  M 
William  Horstmeyer  Company,  23  Mars  St.  San  Franclaco  (MArket  i^^Vi 
B.  A  R  Conatructlon  Cc,  110  Market  St.,  Han  Francisco  (DOugla*  7616) 

SchbofrSclassroomsr  tos  l-ornltVinierrentary  Sch.;  Bide  due  Mar.  6.  8  PM 
William  Horstmeyer  Company,  23  Mars  St,  San  Francisco  (MArket  7;«») 
U.  A  R  Construction  Co.,  110  Market  JTt.,  Sar  Franclaco  (DOuglaa  7516) 

Bryant  Reaervoir,  Spec  L8-879,  Contra  Coata  Co.;  Bids  duo  Fob  28,  S:SO  PM 
Daley  Brothera,  P.  O.  Box  127,  Belmont   (BKlmont  *300) 
M.  A  K.  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7(ii:4» 


Additions  A  and   B,   Alturas  Grammar   School.  Aituraa;    Bids   due  Marob 
13,   8:00    P.    M. 
Central   California    Constr.    Co.,    802    Capital    National    Bank    Building, 

Sacramento  (Sacto  8-6871) 
B.  A  R  Con»tr  Co.,  110  Market   St.,  Ban  Francisco   (DOuglas  7516) 
warehouse  and  oTfieiTBIdg.,  Emeryville.  Calif.:   Bids  due  M a roh~1 0,~Noon 

Swinerton  A  Walberg  Co.,  22(^Bush  St,  San  Franclaco  (GArfleld  2980) 
Officers'  Qtrs.,'Specr  1267,  8ecra"mehio~blgnil~D"epot~Bidtrdue~Mar.  10,  2  pm 
Wallace  D.  Harklna,  Inc.,  406  Sutter  St.,  San  i'Tancisco  (GRayatone  30-<U) 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  tu  Kgarding  Improvement  District  jobs.    Wc  handle  coUcc* 
tions;  buy  Warrants  or  Bonds  on  all  1919!  or  1911  Act  Districts. 

Telephone  GArfidd  8000 

HANNAPORD    A    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


2/24/47  •     8 

Contract  Awarded — Construction 
Starts  Immediately 

Warehouse  and   Bulk  Storage 

Tanks  (2)  Coat  $80,000 

MERCED.  Calif.,  Merced  County. 
16th  and  J  Sts. 

Owner — Poultry  Producers  of  Cen- 
tral California  (Merced  branch), 
Clarence  I*  Remington,  manager, 
16th  and  J  Sts.,  Merced,  Calif. 

Architect — ^Private  plans. 

Reinforced  concrete  and  steel  stor- 
age tanks,  54  ft  high  and  30  ft  In 
diameter,  with  four  bins  to  each 
tank;  warehouse,  46x70  ft..  Includ- 
ing a  grain  elevator  82  ft.  high. 

Contractor —  Berllnger  Construction 
Co.,  Inc.,  P.  O.  Box  716,  Chico,  Calif. 


graph    Company,    140    New    Mont- 
gomery St,  San  Francisco.  CaJif. 

2/24/47  3 

Fire  Loas 

CHICO,  Calif.,  Butte  Co.— Flra  re- 
cently damaged  the  E.  T.  Reynold* 
&  Son  dry  iruit  and  almond  ware- 
house with  loss  estimated  at  8500.000. 


2/24/47  •  8 

Engineer  Taking  Bids  from  Seleoted 
List  of  Contractors — Due  March  10, 
Noon — 

Warehouse  and  Office   Building 

EMERYVILLE,  Calif.,  Alameda  Co. 

Owner — c/o  Engineer. 

Structural  Engineer— H.  J.  Brunnler, 
612  Sharon  Bldg.,  San  Francisco. 

Steel  with  sheet  metal  exterior;  of- 
fice two  stories,  warehouse,  1  story. 


2/24/47  •  • 

Working    Drawings   In   Progreea— 

Furniture  Store  (remodel  from  cafe- 
teria) 

OAKLAND,  Calif.,  Alameda  County. 
1015  Franklin  Street 

Lessee — E.  Bercovich  and  Son  (fur- 
niture), 13th  and  Clay  Sts.,  Oak- 
land, Calif. 

Architects— Hertzka  A  Knowles, 
Post  St.,  San  Bhancisco,  Calif. 
Work    to    include   new   exterior 

3-story    building   and    alterations 

elevators. 


86 

to 
to 


2/24/47  • 

Working   Drawings    In   Progresa— 

Shop   Building    (alter) 

SAN  FRANCISCO,  Calif. 

Owner  —  John  F.  Wooster  Co.,  234 
Stockton   St..   San   Francisco,  Calif. 

Architects— Hertzka  and  Knowles,  85 
Post  St.,  San  Francisco,  Calif. 

Includes  general  alterations  to  op- 
tician's shop. 

2/24/47  • 

Fire  Lose 

EUREKA,  Calif.,  Humboldt  Co.— 
Fire  recently  destroyed  the  Framk  E. 
Breed  en  store  and  warehouse  In  Eu- 
reka, Calif.,  with  loss  estimated  at 
about  835,000. 


2/24/47  8 

Construction  To  Start  Soon 
Warehouse  Cost  $200,000 

ROSCOE,  Calif.,  Los  Angeles  County. 

8920  Lankershlm   Blvd. 
Owner — Roscoe    Hardware    Co..    816C 

San  Fernando  Road,  Roscoe,  Calif. 
Architect   —    F.    E.    Brewster,    17,330 

L\idlow   St.,   Granada  Hills,   Calif. 
Engineers — Chapman  -  Mlchky-Stod- 

dard   and   Krause   Corp.,    6410   Van 

Nuys  Blvd.,  Van  Nuys,  Calif. 
Reinforced  brick,  3-btory.  83x156  ft 
Contractor— C.  E.  DeWitt,  11,379  San 

Fernando  Road,  San  Fernando,  Cal. 


9-10— EDUCATIONAL 
BUILDINGS 

2/24/47  11 

Plana  Completed — Indefinite  When 
Work  Will  Go  Ahead 

Hospital  (Addition)  Cost  8450;000. 

DENVER,   Colo.   E.    19th   and  GUpln. 

Owner — Presbyterian  Hospital  W.  G. 
Ci>ristie,  superintendent,  K.  19th 
Ave.  and  Gilpin,  Denver,  Colo. 

Architect— Fisher  A  Fisher,  827  Den- 
ver National  Bank  Bldg.,  Denver, 
Colo. 

Brick  and  concrete.  One  addition  to 
be  4  stories,  no  basement ;  the  other 
5  stories  with  basement 
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2/24/47 

Plans    Completed — Board    of 
Education    Has    Authorized    An 
Immediate  Call   For   Bids  On   A 
Cost  Plua  Baala 

Shop    Bldg.  Est   Cost    $121,840 


2/24/47  4 

Contemplated — CPA    Permit    Granted 
Central  Office  Telephone  Bldg. 

Cost  $288,000 
WATSONVILLE,  Calif..   Santa  Cruz. 

Co. 
Owner- -Pacific    Telephone    A    Tele- 
graph   Comr'wny.    140    New    Mont- 
gomery St.,  San  Francisco,  Calif. 


2/24/47  4 

Contf  nplated — CPA    Permit    Granted 
Central    Office    Telepnone    Bldg. 

Cost    $134,000 
TURLOCK,     Calif..     Stanislaus     Co. 
Owner — Facltlc    Telephone    A     Telfe- 


GASOLINE  and  DIESEL 

eENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTTROL  or 
AUTOMATIC  STARTING 

6!K)  Watts  to  IM)  Kilowatts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St,  Cor.  Natoma  St 
Phone:    MArket   1651 


iRUJin  pninr  compnnv 

MAKES 

FIHE  PniHT 

4th  &  Addison  Sts  •  Berkeley  2,  Colif, 
Plior.e:  BErkeley  3440 


I 

i 


$ 


4 


MONDAY.  FEBRUARY  24.  1947 


DAILY    PACtFIC    BUILDER 


STOCKTON.  Calif.,  San  Joaquin  Co. 
btockton  Junior  College,  N.  Pacific 

Owner  —  Stockton  Unified  School 
District,  Andrew  P.  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
qirtn  and  Lindsay  Sts.,  Stockton, 
vaiix. 

Architects  —  Mayo  A  Johnson,  306 
Exchange  Building.   Stockton,  CaL 

Kelnforced    concrete  and    steel,    one- 
Btory,     mcludes     auto     mechanics 
auto  electrics,  body  A  fender  work,' 
with  a  classroom  space  equivalent 
of  & 


2/24/47  .   9 

Plana  Completed — Board  of 
Education  Has  Authorized  An 
Immediate  Call    For   Bids  On  A 
Cost  Plus  Basis 

•ohool  (Addn.)  Est.  Cost  $160,000 

STOCKTON,  Calif.,  San  Joaquin  Co 
Roosevelt  Elementary  School,  3521 
E.    Main    St. 

Owner  —  Stockton  Unified  School 
Dlatrlct.  Andrew  P.  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
quin and  Undsay  Sts.,  Stockton, 
Calif. 

Architect— Peter  L.  Sala,  2130  N. 
Commerce  St,  Stockton,  Calif. 

Reinforced  concrete,  2  stories,  8 
rooms  and  administrative  offices. 


cAilnge   Building    Stockton,   Calif. 

2/24/47  •  10 

Plans  Completed — Board  of 
Education    Has    Anuthorized    An 
Immediate  Call   For  Bide  On   A 
Cost  Plus   Basia 

Classroom  Bldg.  Est  Cost  $87,500 

STOCKTON.  Calif.,  San  Joaquin  Co. 
Stoclcton  Junior  College,  N.  Pacific 
Ave. 

Owner  —  Stockton  Unified  School 
District,  Andrew  P.  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
quin and  Lindsay  Sts.,  Stockton, 
Calif. 

Architects— Mayo  A  Johnson,  806 
Exchange   Building,    Stockton,   Cjil. 

Erection  of  32,000  sq.  ft  of  tempor- 
ary government  surplus  buildings 
to  provide  the  equivalent  of  65 
cla.ssrooms  at  a  cost  $1500  each. 


PAGE  3 


J/24/47 

Plana  Completed — Beard    of 
Education  la  Considering  An 
Immediate  Call  For  Blda  On  a 
Cost  Plua  BasIa 

8hopo  (2)         Estimated  Coot  8268,720 


10  I  f«*>ool    Addn.  Coat   $123,750  12/24/47 

ALJfAMBRA,  Calif.,  Los  Angeles  Co.    Contemplated— Bond   Election  In 

Amount  of  (250,000  Proposed 
School  Additions  Cost  1247  0110 

ROSEVILLE,   Calif..    Placer  Couit^ 
Owner— RoHevliie  City  Board  of  Edu- 


Mariguerlta  Sfchool,    1603   So.   Mar 
guerlta  Ave. 
Owner— Alhambra   City   School    Dis- 

„_  .p..^.^        trict,    601    No.    (Garfield    Ave.,    Al- 

STOCKTON,    Calif.   San  Joaquin  Co.        hambra,   Calif. 
Stockton    Junior    College,    N,    Pa-     Architect*— Farrell   A   Rawlinn    100 


elfic  Ave. 

Owner  —  Stockton  Unified  School 
District,  Andrew  P.  Hill,  city  au- 
perintendent  of  acboola,  Skn  Joa- 
quin and  Undsay  Sta..  Stockton, 
Calif. 

Architects— Mayo  A  Johnson,  306 
Exchange   Building,   Stockton,   Cal. 

Reinforced  concrete  and  ateel,  one- 
Btorv. 


S.   lat  St.   Alhambra,  Calif. 
Frame    classroom    addition    and    al- 

teratlors   to  existing  bldg. 
Contractor  — George     Goedhart.    1884 

Wocdiyn  Road,  Paaadena,  Calif. 
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2/24/47 

Plana    Completed — Board    of 
Education    Has    Authorized    An 
Immediate  Call    For   Bids  On   A 
Cost    Plus    Basis 
School   (Partially  construct) 

Est.  Cost  $350,000 

STOCKTON,  Calif.,  San  Joaquin  Co 
Elmwood  Elementary  School,  Main 
and  Cardinal  Ave. 

Owner  —  Stockton  Unified  SchooJ 
District  Andrew  P.  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
quin and  Lindsay  Sts.,  Stockton, 
Calif 

Architect— E.  G.  Ernst,  561  E.  Hard- 
ing Way,  Stockton,  Calif. 

Structural  Engineer— F.  W.  Kellberg, 
320  Market  St,  San  Francisco,  Cal. 
Electrical  Engineer — A.  A.  Cod- 
dington,  251  Keamy  St ,  San  Fran- 
cisco, Calif. 

Reinforced  concrete,  one-story,  in- 
cludes 17  rooms,  cafeteria,  kitchen 
facilities,    play   area,    etc. 


2/24/47  9 

Bond  Election  In  Amount  of  171,000 
Set  for  March  18 

Classrooms  (10) 

WOODLAKE,  Calif.,  Tulare  County. 
Woodlake  Elementary  School 

Owner  — The  Woodlake  Elementary 
School  District  F.  J.  White,  super- 
intendent, Woodlake  Elementary 
School,  Woodlake,  Calif. 


2/34/47  •   9 

Plana    Completed — Board    of 
Education    Has    Authorized    An 
Immediate  Call    For   Bids  On  A 
Cost    Plus    Basis 
School    (Addn.)  Est.  Cost  $85,000 

STOCKTON.  Calif..   S.an  Joaquin  Co. 
Hazelton    Elementary    School,   Lin- 
coln  and  Jefferson   Sts. 
Owner    —    Stockton    Unified    School 
District.    Andrew    P.   Hill,    city   su- 
perintendent  of   schools,    San   Joa- 
quin   and    Lindsay    bts.,    Stockton, 
Calif 
Architect — John    U.    Clowdsley.    Ex- 
' '  charge   Building,    Stockton,   Calif. 

2/24/47  9 

Contract  Awarded 

School    Addn.  Cost    $156,500 

SAN  GABRIEL.   Calif.,   Los   Angeler 

Co.  Wilson  School,  911  E.  Clarence 

St 
Owner — San     Gibriel     School     DIst., 

Allen    Keim.    Dlst.    Supt.,    301    So. 

San     Gabriel     Blvd..     bau     Gabriel, 

Calif 
Ardhitecta    —    Kistner.    Curti.^     and 

Wright,   ArchitecU  Bldg..  Los  An- 
geles,  Calif. 
Frame  and  stucco  kindergarten  unit. 

cafeteria  unit  and  4-clas8room  and 

toilet   unit 
Contractor — P.   A.  Weeger,  4565  San- 

ta  Monica  Blvd.,  Los  Angeles,  Cal. 


2/24/47  11 

Owner  Will   Ask   Bids   About   March 
1— Due    About   April    7    (Tentative 
Date) 
Veterana'     Hospital     (ISO-bed) 
MINOT,  N.  D. 

Owner — War    Department,    Corps    of 
Engineers,    Ft.    Peck    District    Ft. 
Peck,  Montana. 
Includes  one  main   hospital  building 
and  several  auxiliary  buildings,  in- 
cluding    site     improvement     road 
excavation,    paving   and   surfacing, 
concrete  walls,   curbs  and  gutters, 
sewago     collection     system,     water 
supply,   elevated    storage   tank  and 
dlFlribution    .sy.stem,    electrical   and 
heat  distribution   systems,  and   the 
furnishing  and   erection   of   a   flag 
pole.    The    buildings    will    be    con- 
structed   of    reinforcea    concrete. 
Award   will   be  made  as  a   whole. 
Specifications  and  bid  forms  when 
issued    will    bo    furnished    upon    re- 
quest   to   qualified    bidders. 

A  deposit  of  $50.00  will  be  required 
for  each  .set  of  drawlnars  to  insure 
their  letum  in  good  condition.  This 
deposit  shall  be  In  the  form  of  a 
United  States  Money  Order  or  cer- 
tified check,  payable  to  "The  Treas- 
urer of  the  United  States"  and  mail- 
ed together  wUh  the  request  to  the 
District  Engineer,  Fort  Peck  District, 
Corps  of  Engineers,  War  Depart- 
ment,  Fort    Peck,   Montana. 


2/24/47  f 

Plans     Completed — Board     of 

Education   la  Considiering  An 

immediate  Call  For  Blda  On  A 

Cost  Plua  Baala 
High   School    (Rehabilitation) 

Est.    Coat    WKOOO 
ST(X:KT0N.  Calif.,  San  Joaquin  Co 

Stockton    High    School.    Vine    and 

California 
Owner   —    Stockton    Unified    School 

District,   Andrew  P.   Hill,  city  au- 

perlntendent  of  echoola,   Shin   Joa 

quln    and    Lindsay    Sta,    Stockton. 

Calif. 
Architects— Mayo     A     Johnson,     306 

Exchange   Building,   Stockton,  Cal. 
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2/24/47  9 

Plans    Completed — Board    of 
Education    la  Considering  An 
immediate  Call    For   Bids   On    A 
Cost  Pius  Basis 
School     (Portion)     Est.    Cost    $200^000 
STOCKTON,   Calif.,    fean    Joaquin   Co 

Maoison  Elementary  School, 
Owner  —  Stockton  Unified  School 
Di.strict  Andrew  P.  Hill,  citv  su  - 
perintendent  of  schools,  S'an  Joa- 
quin and  Lindsay  Sts..  Stockton. 
Calif. 
Construct  jjortlon  of  7iew  school. 


2/24/47 

Plana  Completed — Board  of 
Education     Is    Considering    An 
Imrrediate  Call  For  Blda  On  A 
Cost   Plus   Basis 

Library    Building     (Partial    Conatr.) 
Est.    Cost    $200,000 

STOCKTON.  Calif.  San  Joaquin  Co 
Stockton  Junior  College,  N.  Pa- 
cific  Ave. 

Owner  —  Stockton  Unified  School 
District  Andrew  P.  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
quin and  Lindsay  Sts..  Stockton, 
Coif. 

Architects — Mayo  A'  Johnson,  306 
Exchange   Building,   Stockton.  Cal. 

Reinforced  concrete  and  steel,  two- 
stories,   total   eat.   cost   $400,000. 


2/24/47  •  9 

Contract    Awarded— Construction    to 

Start    Immediately 
Sohool    (Remodel)  Cost,   $10,400 

MILL    VALLEY,    Calif.,     Marin    Co. 

Homestead  Sc-hool. 
Owier— Mill  Valley  School  District. 
Horace  C?agwin,  Clerk,  Tan>alpal« 
Park  Elementary  bchool,  360  E 
Blithedale  Ave.,  Mill  Vailey,  Calif. 
Structural  FJngineer— Carl  W.  Zoflncr 

P.  O.  Box  ie«,  Ross,  CHilif. 
Work  Includes   remodeling  boys'   and 
girls'  toilets;    installing   new    heat 
ing  system;    installing  new   class- 
room windows ;  waterproof  the  east 
and  west  basement  walls. 
Contractor— J.   A.    Bryant,   1815  Cap- 
ital St.,  Vallejo,  Calif. 
Peter    Sartorio,    San    Francisco,    at 
$13,605  submitted  .>nlv  other  bid  Feb 
February  20. 


cation.  A.  W.   Ray."  superintendent 
of  Schools.  Atlantic  Street  School. 
RosevlUe.    Calif. 
Includes      office     or     admlniatraUoa 
buUdlng.    $10,000;   one    cafeteria   in 
Atlantic     St.     School,    $26,000;    one 
kindergarten  or  kindergarten-audi- 
torium, $25,000,  and  fourclaaarooma, 
$60,000.  at  Vernon   St.  School;  one 
kindergarten  or  kindergarten -audi- 
torium, $25,000.  and  four  classrooms, 
$60,000,  at  Woodbridge  School ;  arU- 
flclal  illumination  in  three  schooia, 
$15,000;     heating     and     ventilation, 
$5000;  acoustic  walls,  $2000;  paving 
ground,  $5000;  nurses'  rooms,  $9000; 
tethers'     re-strooms.     $2000;     repair 
maintenance  room,  $4000;   beautlfU 
cation   of  grounds  and   approaches, 
$5000;    future  school    sites,    $12,000; 
replacement      of     deaka     in     three 
schools,  $13,000. 


2/24/47  9 

Bond  Election  In  Amount  of  $70,000 
Set  for  Maroh  25 

School  Improvementa 

FRESNO  COUNTY,  Calif.  Scandina- 
vian Elementary  School. 

Owner- Scandinavian  School  District 
of  the  County  of  Fresno,  Denver 
C.  Pecklnpah,  Mrs.  P.  H.  Schell, 
Morris  Jones,  members  of  the  gov- 
erning board. 


2/24/47 

Plans    Completed —    Board    of 
Education    la   Conaiderlng    An 
Immediate  Call   For  Blda  On   A 
Cost   Plua  Baala 

School    (WIrg    Addn.) 

Eat.  Cost   $150,000    2/24/47 

STOCKTON.  Calif..  San  Joaquin  Co.     "— "- 
Edison  High  School.  Charter  Way 
and  Center  Sts. 

Owner  —  .Stockton  Unified  School 
District.  Andrew  P.  Hill,  city  su- 
perintendent of  sdhoola,  San  Joa- 
quin   and    Lindsay    Sts.,    Stockton 

Calif  Sr 

Architect— John    U.    Clowdaley,    Ex 

change  Building,  Stoekton,  Calif. 
Home-making  and  cafeteria  wing. 


2/24/47  9 

Plans  Completed 

Elementary  School  Cost,  $200.0Co 

SAN  DIEGO.  Calif.,  San  Diego  Co 
Stockton   School,  3109  Island  Ave 

Owner— San  Diego  City  School  Bd., 
San   Diego,  Calif. 

Architect— Earl  F.  Gibberson,  426  B 
St.,  San  Diego,  Calif. 

Includes  6  classrooms,  kindergarten 
and  cafeteria-auilitorium  and  toi- 
let rooms. 


2/24/47  10 

FWA   Funds  Allotted  In  Amount 
of  $2000 

Library  Coat    $42,000 

RENO,    Nev.,    Washoe    Co.  i 

Owner  —  Nevada  HlMtortcal  Society 
Inc.,  A.  J.  Maestrettl.  President 
Board  of  Trustees,  Reno,  Nev.  j 

Claaa    A    modem .  fire    resistant   con-  I 
tainlng  2666  sq.  ft  floor  apace. 


Preliminary    plant    In    Progresa 
School    (2  Classroom   Addition) 
BURLINGAME,  Calif.,  San  Mateo  Co. 
Washington      Elementary      School 
Howard  Ave.  bet.  Anita  and  Arun- 
del Roads. 
Owner— Board    of    Trustees    of    Bur- 
lingame   Elementary    School    Dlit- 
trict   Lester  D.   Henderson,   super- 
intendent. El  Camino  Real  and  Oak 
Orove,  Burlingame,  Calif. 
Ardhltect — Jam<!8    Mitchell,   407    Ban- 
aome  Street,   San    Francisco,   Calif. 
Two-claasrocm  addition. 
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2/24/47 

Pana  Completed — Board  of 

Education    Has    Authorized    An 
Immediate    Call    For    Bide    on    A 
Cost   Plus   Basis 

Field  House  Est  Cost  $63,000 

STOCKTON.  Calif..  San  Joaquin  Co. 
Edison  High  School.  Charter  Way 
and  Center  Sts. 

Owner    —    Stockton     Unified    School 
District.    Andrew    P.    Hill,   city   su- 
perintendent  of   schools,.  San   Joa 
quln    and    Lindsay    Sts..    Stockton. 
Calif. 

Architect — John  U.  v";iowd3ley.  Ex- 
change   Building,    Stockton.    Calif. 

Construction  of  field  house  (dress- 
ing rooms)  and  a  quonsel  hut 
shelter 


2/24/47  9 

Pl»ns    Completed — Board    of 

Education     la    Considering    An 
Immediate    Call    For    Blda  On    A 
Cost    Plus    Basis 

Gym  A  Drescing   Rooms 

Est  Coot  $350,000 

STOCKTON.  Calif..  £«n"Joaquin  Co. 
Edi.ion  High  School,  Charter  Way 
and  Center  Sts. 

Owner  —  Stockton  Unified  School 
District  Andrew  P.  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
quin and  Lindsay  Sts.,  Stockton, 
Calif. 

ArrhlteAs— John  U.  Clowdsley,  Ex- 
change Building,  Stockton,  Calif.        2/24/47 

New  Gymnasium  and  dressing  rooms.    Contract  Awarded 


-Due 


10 
March 


2/24/47 

Architect    Taking    Bid 
11,  2:30  P.   M. 

Parochial  School  Addn. 

riverside;     Callf.,     Rlveralde     Co. 
Lime  and   12th  Sts..  Riverside.  Cal. 

Owner— St    Francis   DeSales   School, 
Lime  and   12th   St.,   Riverside,   Cal. 

Architect— O.     Stanley    Wilson,    3681 
«th  St,  Riverside,  Calif. 

Relnf.    concrete   containing   6   class- 
rooms and  600-seat  auditorium. 
Specifications  obtainable  from   the 
above    office   of   the    Architect    upon 
deposit    of    $10    refundable. 


I  2/24/47  JO 

Contemplated— Fund    Ralaing    Cam- 

paign    Started — 
Student    Union    Memorial    Bldg 
DAVIS,    Calif.,    Yolo    County.     U     C 

College  of  Agriculture. 
Sponaors— The  Alumni  Assn.  and  fac- 
culty  members  of  College  of  Agri- 
culture,    Ira     F.     Smith,     business 
manager,  Davis,  Calif. 
The  Alumni  Assn.   ban  pledged   it- 
self   to    raise    fl25,0C0    toward    con- 
struction of  the  building  which  would 
Include  men's  and    women's   lounger, 
an    auditorium,    ballroom    and     ban- 
quet   room,    student    store,    fountain 
and  snack  bar,  barber  shops,  postof- 
flce,   library  and   reading  room,    the- 
ater, restaurant  and  central  kitche.'i, 
work  shops,  offices,  transient  living 
quarters. 


2/24/47  •  10 

Low  and  Only  Bidders  on  (1)  Gen- 
eral Construction,  (2)  Plumbing 
Work,  (3)  Heating  and  Ventilating, 
(4)  Electrical  Work.  (S)  Elevator, 
(6)  Combination'  Plumbing,  Heat- 
ing and  Ventilation  Work,  (7)  Com- 
binatlon  Plumbing,  Heating,  Ven> 
tilating  and  Electrical  Work 
Forestry   Bldg.  Est.  Coat,  $700,000 

BE)tKELEV,    Cal.,    Al.ameda  County. 

Bi  rkeley  Campus. 
Owror— ijopont.i  of  the  University  of 

California,  Berkeley   Calif. 
Artrhltocta— Miller  and  Wamecke.  Fi- 
nancial Centei  Bldg..  Oakland,  Cal. 
Supervising  Architect— Arthur  Brown 
Jr,  251  Kearny  St.,  San  Francisco. 
Reinforced   concrete;   three   stories. 
(1) — General  Conatructlon 
Clinton    Conht.    Co.    of    California. 
923   Folsom   St..   San   Francisco,   Cal., 
Iinso    nld,  $691,000;    (1)   add   $200;    (2) 
add  $400;  (3)  ded.  $4000;  (4)  no  bid; 
(5)    add    $4000:    (6)    no   bid;    (7)    add 
$M<>0;     escalator    clause,     $26,000. 

Erbtntraut  A  Summers,  «196  Penn- 
sylvania St.,  San  Francisco,  Calif., 
base  bid,  $699,300;  (1)  add  $180;  (2) 
Bdu  $:iOO.  (3)  ded.  $6100;  (4)  no  bid; 

(5)  .add   t4100:    (6)    no   bid;    (7)    add 
S.2<K»0:    e.scalntor  dauHe.  $2000. 

Willis  F.  Lynn,  1040  Folger  Street 
M»ik»'>cy.  Calif,  bano  bid,  $698,600; 
<1)  add  $1.'S0;  (2)  adi  $300;  (3)  ded. 
J400;  <4>  no  bid;  (5)  ded.  $500;  (6) 
ded  $5500;  (7)  add  $3300;  cacalator 
<  lauso  $14,000.  ><A=\ 

Carrico  A  Gautier,  366  Ocean  Ave, 
San  Francisco,  Calif.,  base  bid,  $711,- 
874;  (U  add  $175;  (2)  add  $360;  (3) 
ded.  $2075,   d)  no  bid;   (5)  add  $4146; 

(6)  no  bid;   (7)   add  $8704;   escalator 
iMnupe,    $9000. 

John  E.  Branagh,  106  Sheridan 
Avnue,  Piedmont,  Calif.,  b&ae  bid, 
$742,770;  <1>  add  $80;  (2)  add  $80;  v 
(3)  ded.  $1200;  (4)  no  bid;  (6)  add 
$3896;  (6)  no  biJ ;  (7)  add  $8000;  es- 
calator clause  $4000. 

James    1.    Barnes    Conatr.    Co.,    941 
Rum     nidg..     San     Francisco,     Calif., 
base    bid,    $749,000:    (1)    no    bid;    (2) 
Hdtl  $.100;   (3>   ded.  $1*00:   (4)   no  bid; 
(5)    add   44000;    (6)    no    bid;    (7)    add 


Suntmerbell 

Roof  Structures 


TODAY'S  BID  OPENINGS 


2/24/47  •  10 

Plana  Completed — Board  of 
Education    Has   Authorized    An 
Immediate  Call   For  Bids  On   A 
Cost   Plus   Basis 

Gym    Bldg.  A   Dressing    Rooms 

Est.    Cost    $226,000 

STOCKTON,  California,  San  Joaquin 
County.  Stockton  Junior  College, 
N.  Pacific  Ave. 

Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  super- 
lnt<»ndent  of  .'!chools.  San  Joaquin 
and  Lindsay  Sts..  Stockton.  Calif. 

Architect? — Mavo  A  Johneonu  306 
Exchange  Building.   Stockton.   Cal. 

Moving  and  erecting  the  wooden 
gvmna.«<lum  'jtilldlng  at  Stockton 
Field  to  the  Junior  College  at  a 
coat  of  $25,000;  constructing  dress- 
ing rooms.  20,100  sq.  ft.  at  a  cost 
of  $201,000 


BUILDING  PROJECTS 

Project 


Blda  to  be  Opened  Project     Location  of  Project        Noted  In  Isaue 

2-24— 10 :00  AM  — Residencea  oila  Project  Tuma.  Aria.  l-li 

2-24— 7:30  P.M.— School  Addition       Bakerafleld  2-  « 

2-24— 11 :00  A.M.— Naval   Reaerve  Armory    Phoenix.  Aria.  2-  s 

SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


2-24—  2 :00  P.M.— Copper  Cable  Shoshone  Project  Wyoming 

2-24—  9:00  A.M.— Tandem  Roller         Berkeley 

2-24—  3 :00  P.M.— Asbestos   Cloth    and  Tape    San  Franclaco 

2-24—  3 :00  P.M.— Gate  Valve  Castings    San  Francisco 

2-24— 10  00  A.M.— Refrigerators  Sequoia  National  Park 

2-24—  3 :00  P.M.— Charging  Set  .San  Franclaco 

2-24 —  3 :00  P.M.— Installation  Filing  System     San  Franclaco 

2-24— 3:00  P.M.— Coll  Springs  San  Francisco 

2-24—  2:00  P.M.— Radial   Gates  Boise  Project,  Idaho 

2-24—  2 :00  P.M.— High-Pressure  Qate  Assemblies      Columbia 

Basin  Project  Wash. 
2-24—  3:00  P.M.— Casters  San  Francisco 

2-24—  2 :00  P.M.— Portland  Cement     Columbia  Basin  Project.  Wash, 
2-24—  5:00  P.M.— Sewer  Pipe  Bakcrsfleld 

2-24—  9:00  A.M.— Emulsion   Spray   Tank     Berkeley 
2-24—  9:00  A.M.— Lubrication  Oil         Berkeley 
2-24—  —Supplies  and  Materials    Panama  C^nal,  C.  2. 


"5^18 
2-20 
2-18 
2-18 

2-^8 
2-18 
2-17 

1-ao 

1-81 
2-14 
2-14 
2-1* 
2-19 
2-lB 
S-l» 
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a/24/47 

Plans  Completed — Board   of 
Cduoatlon    Has   Authorized    An 
Immediate  CrII    For   Bids  On   A 
Cost    Plus    Basis 

Playing  Fields  A  Campus   (Impta) 
Est.  Cost  $100000 

iTOCKTON,  Calif..  San  Joaquin  Co 
Bidlsnn  High  School,  (Charter  Way 
and  Center  Sts. 

Owner  —  .Stockton  Unified  School 
ERstrict  Andrew  P.  Hill,  city  su- 
perintendent of  scnools.  San  Jna- 
4|tlla  and  LIndbav  Sta..  StiKrkton, 
Callf. 

Architect— John    U,    Clowdaley.    Kx- 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  S*ff 


OAKLAND  12.  CALIF. 


TWiaeoks  9227 


"We  Procure  and  Expedite  Builders 
Material  and  Equipment'* 

Let  us  get  the  "Hmrd  to  Get**  items  for  you. 


2/24/47  B 

ContemplaUd — $12,000  for  Purchase 
of  Two  Sitae  Included  In  Propoaed 
$250,000  Bond  Election 

Schools   (2) 

ROSEVILLE.  Calif.,  Placer  County. 
Suggested  sites  In  Sierra  Vista  and 
Schellhouse  area. 

Owner— Rosevllle  City  Board  of  Edu- 
cation, A.  W.  Ray,  superintendent 
of  achoola,  Atlantic  Street  School, 
Roaeville,  Callf. 

Includea  2  elementary  achool  bulld- 
Inga. 


Wbaa  plaaalBf 
yaar  baw 
kMlldlBfi  Hr 
today's  m—4%, 

C«/f . . . 
SUMMIIIIU 


1746  Thirteenth  Street 
Oakland,  California 

TWinoaks    1622 
CNterori>e   10930 


Uniformi'ly 


^/Q 


PACIFIC  PORTLAND  CEMENT  COMPANY 
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$3500:   escalator  claune,   $10,000. 

^eter  Kl«wit  ft  Sona*  Co.,  442  Post 
St.,  .San  Francisco,  Calif.,  base  bid 
S78S,000;  (1)  add  |150;  (2)  add  $366; 
(3)  d«d.  $4e0O:  (4)  no  bid.  (S)  add 
94e00;  (6)  dfd.  $1200.  (7)  add  |2580; 
escalator   clauHc,   |8500. 

Williams  4  Burrows,  Inc.,  10  Cali- 
fornia Dr.,  Burlingame,  Calif.,  base 
bid.  $776,400;  (1)  no  bid;  (2)  no  bid: 
(S>  ded.  $43<)0;  (4)  no  bid;  (5)  add 
$4000;  (6)  ded.  $3000;  (7)  add  $47i5C; 
escalator  clause  $?4,000. 

Barrett  &  Hilp,  918  Harrison  Ht, 
Son  Francisco,  Calif.,  base  bid.  $847,- 
000;  (1)  add  $200:  (2^  add  $400;  (8) 
ded.  $6200;  (4)  no  bid;  (S)  add  $4100; 
(6)  ded.  fl50O;  (7)  add  $5200;  esca- 
lator clause,  $30,C00. 

(2)— Plumbing   Work   Only 

J.  A.  Fajclo,  868  4th  St.,  Oakland, 
Calif.,   $59,567. 

Macnsons,  161  Tehama  Street,  Sttn 
Francisco,   Calif.,   564,849. 

Monterey     County     Plumbing    Co., 
827C  San   Leandro  St.,  Oakland.  Cal.. 
$102,760;   escalator  clause   $3772. 
(3) — Heating  and  Ventilating 

Pacific  Heating  &  Sheet  Metal  Co., 
342— 18th    S'.,    San    Francisco,    Calif., 

^89  910 

Aladdin    Heating    Corp.,    2222    San 
"Pablo  Ave.,  Oakland,  Calif.,  $94,074. 
Mnnt«»rev     County     Plumbing    Co., 
8275  San  Leandro  St.,  Oakland,  Cal , 
$113,318. 

Cory  *  Jo.slin,  Inc.,  512  Golden  Gat<» 
Ave.,   San   Francisco,    Calif.,   $116,366. 
Macnspns.  161  Tehama  Street,   San 
Francisco,  Cnllf.,  $144,332. 

(4)— Electrical  Work 
Manmnti  &  Whitaker,   375  9th   St.. 
S.in    Franrl'^co.   CaMf..   $68,345. 

H.  S.  Thtle  Co.,  85  Columbia  Sq., 
San   Fre.ncisco,   Calif..   $73,526. 

Spott  Electrical  Co..  576  22nd  St., 
Oakland.  Calif..  $77,777;  escalatoi 
clause  (ded.)   $500. 

Scott-Btittner  Electric  Co.,  534  20th 
St.,  Oakland,  CaV.t.,  $77,976;  escala- 
tor clause    fded.)   $2000. 

Del  Monte  Electric  Co.,  8275  San 
Leandro,  Oakland,  Calif.,  $85,825;  es- 
calator clause   (ded.)   $2000. 

Crown   Electric  Co.,  447   Stevenson 
£L,   Pan  Francl.«co.   Calif.,   $88,000. 
<5) — Elevators 
Montgomery  Elevator  Co.  214  Front 
St.,    Fan     Francisco,    Calif..     $17,634; 
escalator  clause   (ded  )   $900. 

Otis  Elevator  Co..  1  Beach  St.,  San 
Francisco,   Calif.,  $18,773. 

Westlnghouse  Electric  Corp.,  Ele- 
vator Div.,  110  Sutter  Street,  San 
Francisco,    Calif.,    $19,683. 

AtlaH  Elev.alor  Co..  417   6th   Street, 

San   Franci.sco.   CaMf.    $19,890. 

(6)— Plumbing,   Heating,  Ventilating 

Western   Plumbing  &  Heating  Co.. 

^15  Golden  Gate  Ave ,  San  Francisco, 

Calif.,  $185,127. 

MacnsoTis,  161  Tohama  Street,  San 
Francisco,  Calif.,   $206,181. 

Monterey  Ctunty  Plumbing  Co., 
8275  San  Leandro  St.,  Oakland,  Cal., 
$210,000. 

(7)— Plumbing,    Heating. 
Ventilating  and  Electrical 
Western   Plumbing  &  Heating  Co., 
445  Golden  Gate  Ave.    San  Francipco, 
Calif.,   $256,860. 

11—  HOSPITALS 

2/24/47  11 

Owner  Will  Ask  Bids  About  March 
1ft— Due  About  April  28  (Tentative 
Date) 
Veterans'  Hospital  (100-bed) 
MILES  CITY.  Montena. 
Owner— War  Dept ,  Corps  of  Engi- 
neers, Ft.  Peck  District.  Montana. 
Includes  one  main  hospital  building, 
one  nurses'  quarters  building,  one 
manager's  quarters  bulHing,  one 
attendant!-'  quartern  ouilding,  two 
dup'cx  quarters  buildings,  one  sta- 
tion garage  building,  one  boiler 
houfe  and  incinerator  building  and 
stack,  including  site  improvement, 
mad  excavation,  paving  and  sur- 
facirg,  concrete  walks,  curbs  and 
gutters,  sewage  collection  system, 
water  supply,  elevated  steel  tank 
and  distribution  system,  and  elec- 
trical and  heat  distribution  sys- 
tems. The  structural  frame  of 
the  main  building  will  be  rein- 
forced concrete.  The  boiler  house 
will  be  constructed  of  structural 
steel  and  reinforcetl  concrete.  The 
other  auxiliary  buildings  v^ill  be 
mason  r\-,  steel  and  frame  con- 
struction. 

Award  wU'  be  made  as  a  whole. 
Specifications  and  bid  forms  when 
issued    will    be    furnished    uptm    re- 
quest to  qualified  bidders. 

A  deposit  of  $50  will  bo  required 
for  eich  set  of  drawings  to  insure 
their  return  in  good  condition.  This 
deptisit  shall  be  in  the  form  of  a  L. 
S.  moncv  orrlor  or  certified  check, 
payable  to  the  Trra8>:rer  of  thr 
ITnltcd  States,  and  -nailed  togethtr 
with  the  requos^t.  to  the  District 
Engineer,  Fort  Peck  District,  CE, 
WD,  Fort  Peck,  Montana. 


2/24/47  •     11 

Owner  Taking   Bids — Due  April  7 

Hospital    (2S  Beds) 

CORCORAN,  Calif.,  Kings  County. 
Hanna  Ave. 

Owner — Corcoran  Municipal  Hospital, 
Frank  Keefee,  chairman  of  hospi- 
tal committee ;  Mayor  T.  K.  Brown, 
City  Attorney  David  Folsom,  Man- 
ager Liouis  T.  Robinson  of  the  J.  G. 
Boswell  Co.  and  Miss  Claire  Guiber- 
son,  members  of  the  committee. 
City  Hall,  Corcoran,  Calif. 

Architects — David  H.  Horn  and  Mar- 
shall D.  Mortland,  235  Rowell  Bldg., 
Fresno,  Calif. 


Spclal  Use  Permit 
Church  Cost  940.000- $60,000 

CHICO,  Calif.,  Butte  County.  6th  Ave. 
and  The  Esplanade. 

Owner — Church  of  Jesus  Christ  of 
Latter  Day  Saints,  c/o  Don  Ferrin, 
567  E.  Ist  Ave.,  Chico,  Calif. 


11 


2/24/47 

Plans   In   Progress 

Hospital  Wing  Cost,  $9S0,000 

SPOKANE,  Wash.  Sacred  Heart 
Hospital,    West   101    Eigh«.h    Street. 

Owner— Sisttrs  of  Charity  of  Provi- 
dence, Sacred  Heart  Hospital,  W. 
101  Eighth  St.,  Spokane,  Wash. 

Architect  —  John  Maloney,  Yakima, 
Washington. 


20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 

2/24/47  21 

Working    Drawings    (n    Progress — 

Theater  (Remodel  from  Warehouse) 
Estimated    Cost,    $100,000 

SAN  JOSE.  Calif.,  Santa  Clara  Co. 
S.  First  St.,  Just  below  San  Carlos. 

Owners — M.  Samis  and  Jay  McCabe, 
c/o  architect. 

Architect — Donnell  E.  Jaekle,  Build- 
ers' Ex.?hange  Building,  201  South 
Market  Street,  San  Jose,  Calif. 

Remodel  warehouse  mto  theater,  ap- 
proximately  800  feet   in  area. 


Frame,   one-story,    four   rooms  each, 
selling  price  approximately  $5000. 


2/24/47  22 

Owner  Taking   Bids— Due  March  7. 
4  P.  M. 

Dormitory  and   Fraternity  House 

SALEM,  Ore.  12th  and  State  Sts. 

Owner — Willamette  University,  Board 
of  Regents,  Robert  W.  Fenix,  busi- 
ness manager,  president's  office, 
Willamette  University,  Salem,  Ore. 

Architect— Pietro  Belluschl,  1940  SW. 
Jefferson  St.,  Salem,  Ore. 

Reinforced  concrete,  three-story  and 
basement,  main  structure  70x246  ft., 
with  four  wings  each  36x66  ft.  on 
first  and  second  floors. 
Spclfications    obtainable   from    the 

office  of  the  architect. 
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2/24/47  11 

Owner  Expects  To  Ask  Bids  by  Apr. 
CPA  Approval  Granted 

Hospital   Addition  Cost,  $700,000 

SPMKANE,  Wash.  S'acred  Heart 
Hospital,   West   101  Eighth    Street. 

0^\ner — Sisters  of  Charity  of  Provi- 
dence, Sacretl  Heart  Hospital,  W. 
101  Eighth  St.,  Spokane,  Wash. 

Architect  —  John  Maloney,  Yakima, 
Washington. 

6-3tory  addition,  including  new  •'io- 
tary  facilities,  surgery,  delivery  and 
patients'  rooms  s#.d  modern  boiler 
plant. 


i2-i; 


INDUSTRIAL 
BUILDINGS 


2/24/47  12 

Plans    Completed — Construction     To 
Start  March  4 

Floi'r  Mill   and   Gr.iin    Elevator 

Cost    $1,000,000 

VERNON,  Calif.,  Lcs  Angeles  Co. 
4309    Frultvale    Ave.,   Vernon 

Owner— General  Mills  Inc.,  .Sperry 
Division,  Minneapolis,  Minn. 

Plans  by  contractor. 

Relnf.  coucretc  6-  and  part  7-story 
with  each  floor  containing  12,000 
sq.  ft.  of  floor  space  and  20  steel 
grain  storage  silos,  each  17-ft.  in 
dlam.  and  118-ft.  high  with  stor- 
ppe   capacity  of  600.000  bu.sheLs. 

Contractor— Bechtel  Corp.,  3780  Wll- 
shire,  Blvd.,  Los  Angeles,  Calif. 


20 


2/24/47 

Starting   Working  Drawings 

Boys'  Club  „ 

PITTSBURG.  Calif.,  Contra  Costa  Co. 
W.  Eighth  St. 

Owner — Pittsburg  Boys'  Club,  Board 
of  Directors,  George  Eastwood, 
president,  c/o  Vincent  Caruso, 
building  chairman,  127  Avon  St., 
Pittsburg,  Calif. 

Architect — Philip  D.  Tomasello,  605 
Washlngfton  St.,  San  Francisco, 
Calif. 

Wood  frame,  approximately  100x150 
ft.,  one-story ;  to  include  gymna- 
sium with  stage,  library,  locker 
rooms,  etc. 


2/24/47 

Excavation  Started^- 

Apartment    Flats    (10) 

MARTINEZ,  Calif.,  Contra  Costa  Co. 
West  s'de  Berrellessa  Street  south 
of  Green  Street. 

Owner — C.  A.  Capply  Ricks,  real  es- 
tate, 809  Main   St.,  Martinez,  Calif. 

Plans  by  owner. 
Three  stories  with  garages,  rtimpus 

rooms    and    utility    rooms    on    lower 

floors. 

Contractor — P.  Wills,  c/o  owner. 
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Board  of  Supervisors,  Wm.  Jones, 
county  engineer;  Lewis  Morrill, 
clerk.   Courthouse,    Fairfield,  Calif. 
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2/24/47 

Contract    Awarded 

Glass    Materials    Batch    Mixing 

Plant  Cost   $120,000 

LOS  ANGELES.   Calif.,  Los  Angeles 

Co.    7507    Roseberry   Ave. 
Owner — Latchford-Marble  Glass   Co., 
c/o  Grant  &  Bruner  Ltd.,  consult- 
ing  engineers,    257    So.    Spring    St., 
Los  Angeles,  Calif. 
Plans  by  contractor. 
Reinforced  concrete  36  ft.  6  In.  diaui. 
by  109    ft.    6  In.    hlg^i    above   base- 
ment   with    4    intermediate    floors 
and   concrete  roof. 
Contractor — Macdonald     Engineering 
Co.,  526  Folsom  St.,  San   Francisco, 
Calif 
Mechanical    Equipment    —    John     L. 
Klug  Co.,  760  Exchange  St.,  Roch- 
ester, N.  Y. 


22-26->RESID£NTIAL 
BUILDINGS 

2/24/47         ^  22 

Plans  Completed — Indefinite  When 
Project  Will  Go  Ahead 

Nurses'  Home  Cost  $300,000 

DENVER,   Colo.    21st   and   High    Sts. 

Owner — Prerbyterian  Hospital,  W.  G. 
Chrietie,  superintendent,  E.  19th 
Ave.  and  Gilpin,  Denver,  Colo. 

Architect — Fisher  &  Fisher,  827  Den- 
ver National  Bank  Bldg.,  Denver, 
Colo. 

Reinforced  concrete  and  masonry 
construction ;  five  stories,  U-shape, 
135  sq.  ft.  area;  to  provide  for  125 
nurses.  Includes  classrooms,  lab- 
oratories and  two  elevators. 


2/24/47  22 

Contemplated — Tenants   Notified   To 

Vacate  by   March   1 
Office    Bldg.    (Hotel    Conversion) 
BAKERSFIELD,   Calif.,  Kern   Coun- 
ty.   Moronet  Hotel,  )8th  and   I  Sis. 
Owner — Richard     Barneit     Est.,     c/o 
Warde  Watson,   property  manager, 
2120  Chester  Ave.,  Bakersfield,  Cal. 
Conversion  of  2nd  and  3rd  floors. 


Engineering  Section 
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2/24/47  11 

Nevada  Suprme  Court  Upholds  Coun- 
ty's Right  to  Issue  $750,000  Hospital 
Bonds  Without  »n  Ejection — Bonds 
Will  Be  Offered  for  Sale  as  ^on 
as  Possibl»— preliminary  Plans  Are 
Completed  and  Approved 

Hospital   (Wing   Addition) 

Cost  $750,000 

RENO,  Nov.,  Washoe  Coimty.  Washoe 
County  General  Hospital,  Washoe 
and  Mill  Sts. 

Owner  —  County  of  Washoe,  E.  H. 
Beemer.  county  clerk.  Courthouse, 
,  Ueno.  Nev. ;  Washoe  County  Gen- 
eral Hospital,  Vlad  Ratay,  super- 
intendent. Washoe  and  Mill  Sts., 
Reno,  Nev. 

Architects  —  Douglas  D.  Stone  and 
Ix)tj  B.  Mulloy,  ax.sociates,  381  Bush 
St,  San  Francisco,  Calif. 

Concrete,  brick  veneer,  three-story 
and  full  basement,  includes  one 
wing  of  75  beds,  with  basement 
laundry  and  boiler  room  In  sepa- 
rate structure. 


2/24/47 

Owner  Taking  Bids — Due  March  14, 
10  A.  M. 

Housing   (Conversion);   05-016-47-8 

DENVER.  Colo.,  Lowry  Field. 

Owner — U.  S.  Government,  War  De- 
partment, district  engineer's  office, 
Col.  Craig  Smyser,  district  engi- 
neer, 200  Railway  Exchange  Bldg., 
Denver,  Colo. 

Architect — Private  plans. 
Includes    converting    nine    mobiliza- 
tion  type  buildings  into  36  apart- 
ments. 
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2/24/47  12 

Contemplated — Site    Acquired 

Industrial   Plant 

STOCKTON,  Cahf.,  San  Joaquin  Co. 
16-acre  site  on  Linden  Road. 

Owner— J.  I.  Caso  Ct,  farm  imple- 
ment manufacturers.  Racine,  Wis. 

Production  and  assembly  plant. 


2/24/47  ^2 

Plans    In    Progress— CPA    Approval 
Granted — Project   Contingent    Upon 
Approval  of  RFC,  Washingion,  DC. 

Mine   Buildings  Cost,   $266,362 

RIVEItSiDE,  Calif..  Riverside  Co. 
Eagle    Mountain    Mine. 

Owner -Kfilfior  Engineers,  Ltd.,  1924 
Broadway,   Oakland,  Calif. 

nans   by   owner. 

Includes  shop  building,  office  and 
warehoxjse,  oil  storage  bldg.,  cap- 
house,  -Titss  ha'i,  ore  jtora.icc  and 
laboratory  bldg.,  etc. 

14.17— PUBLIC  BLDGS. 

2/24/47  14 

Contract    Av/arded — Navsl    Armory 

Training    School  Cost,   $119,880 

nOISE.    I  laho.    Julia   Davis   Park  on 

Mvrtle  Street. 
Owner    -  Public  Works  Officer,  13lh 

Naval    Dist.,    Room    202,    Bldg.    No. 

256,  Seattle,  Wash. 
Arcitects — Victor    N.    Jones    &    Asso- 
ciates,   Idaho   Uldg.,    Boise,   Idaho. 
Consulting  Engr. — McEntee  and  Mc- 

Nen«  my,  c/o  architect. 
Steel  quonset  ,or  wood  frame  If  steel 

not    avsllaolo. 
Contrsctor — J.  M.  Wise  A  Son,  Boise. 

Idaho. 

18.19— RELIGIOUS  BLDGS. 


2/24/47  1$ 

Contemplated — City  Council  Grants 


2/24/47  23 

Owner  Taking  Bids^Due  March  19, 
1    P.    M. 

Officers*  Quarters  &   Appurtenant 
Utilities ;    Serial   47-24 

MIRA  LOMA,  Calif..  Riverside  C9. 
Miru  Loma   (juarterma»ter  Depot. 

Owner — Corps  of  Engineers.  Office 
of  the  Dl.'itrict  Engineer,  Los  An- 
geles District,  751  So.  Figueroa  St., 
I»8  Angeles,  Calif. 

Plans    by   owner. 
Specifications  obtainable  from  the 

above  office. 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


2/24/47  26 

Owner  Taking  Bids  from  Selected 
•Lint  of  Contractors — Due  Feb.  28, 
5  P.  M. 

Employee    Housing 

I  LASTEU  CITY.  Calif.,  Imperial  Co 
About  17  Diiits  west  of  El  Centro. 

Owiier — U.  S.  Gypsum  Co.,  purcli- 
a.sing  Dept.,  8430  (Quarts  Ave., 
Scutn  Gate,  Calif. 

Architect— Adrian  Wilson,  607  Archi- 
tects Bldg..   Los   Angeles,  Calif. 


2/24/47  26 

Plans  in  Progress — Work  Starts 
Soon 

Duplex   Residences  (10)  Cost  $150,000 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
S.  Idaho  St.  in  the  Sunnybcae  Sub- 
division. 

Owner— G.  W.  Williams  Co.,  10  Cali- 
fornia Di;,,  Burlingame,  Calif. 

Plans  by  owner. 

Frame,  four  rooms  each  unit,  with 
attached  garages. 

Contractor — Williams  A  Burrows,  10 
California  Dr.,  Burlingame,  Calif..... 


2/24/47  26 

ConteWiplated  —  Subdivision  Maps  to 
Be  Presented  to  County  Planning 
Commission 

Residences  (1500) 

BRYTE,  Calif.,  Yolo  County.  Approxi- 
mately 400-acre  site  in  the  Tod- 
hunter  Estate  property  lying  In  the 
area  between  Bryte  and  Broderick. 

Owner  and  Builder — Jones  &  Brand 
&  Hullin,  Inc.  (realtors),  803  J  St, 
Sacramento,  Calif. 


2/24/47  •     31 

Correction — Owner  Taking  Bids — Due 

Feb.  26,  2  P.  M.  (Not  Feb.  24) 
Water   Softener   Equipment    (Install) 

Spec.  18166 
OAKLAND,   Calif.,  Alameda  County. 

NdVal  Hospital. 
Owner  —  Public    Works    Department, 

12th    Naval    District,    Room    A-109, 

Federal  Office  Bldg.,  Civic  Center, 

San   Francisco,  Calif. 
Plans  by  owner. 

Plans  obtainable  from  the  Public 
Works   Department,  Design   Division, 

Room  A-119,   Federal  Office   Bldg., 

Civic  Center,  San  Francisco,  Calif., 
upon  deposit  of  check  or  postal  money 
order  for  $10,  payable  to  the  Chief  of 
Bureau  of  Yards  and  Docks. 


2/24/47  31 

Owner  Taking  Bids — Due  March  10, 
2  P.  M.  i 

Water  System   Improvments 

PULLMAN,  Wash. 

Owner — Board  of  Regents,  State  Col- 
lege of  Washington,  Dr.  Wilson 
Compton,  president.  Administration 
Bldg.,  Pullman,  Wash. 

Architect  — Stanley  A.  Smith,  State 
College  of  Washington,  Pullman, 
Wash. 

Consulting    Engineers  —  Stevens     & 
Koon,    Spalding   Bldg.,    Portland   i. 
Ore. 
The   work  Involves: 

Unit  "A" — Furnishing  material  and 
building  a  well  house  of  concrete. 
12  ft.   square,  with   appurtenances. 

Unit  "B"  —  Trench  excavation  and 
backfill  and  the  hauling  and  lay- 
ing of  distribution  system  mate- 
rials furnished  by  the  owner,  in- 
cluding about  8000  lin.  ft  of  8-in. 
and  12-in.  open  bell  cast  iron  pipe 
with  fittings,  valves  and  appurte- 
nances. 

Unit  "C" — Furnishing  materials  ex- 
cept pipe,  valves,  pumps  and  in- 
cidentals which  are  to  be  furnished 
by  the  owner,  and  building  a  cov- 
ered reservoir  of  two  (2)  million 
gallons  capacity  and  a  control 
house.  Approximate  quantity  for 
the  reservoir  include:  9000  cu.  yds. 
of  earth  excavation,  8000  cu.  yds. 
of  concrete,  95,000  lbs.  of  reinforc- 
ing steel,  144  squares  of  tar  and 
gravel  roof  over  wood  construc- 
tion. 

Unit  "D" — Furnishing  and  erecting 
an  elevated  steel  tank  of  100,000 
gallons  capacity  on  a  tower  of 
height  to  place  water  level  in  the 
tank  67   ft.   above   foundations. 

Unit  "E" — Furnishing  material  and 
building  concrete  foundations  for 
the  tovvner  and  tank  requiring 
about  50  cu.  yds.  of  concrete. 


We  Seldom  Have 

USED     LUMBER 

But  Now  Havo  for 

IMMEDIATE 
DELIVERY 

2x    4-    8  to  16'  -  13,300' 

2  x  4  to  2  X  12  •    8  to  16'  -  5,800' 

4x    6 -14  a:  16'  -  23,800' 

4  X  12  -  12  to  24'  .  19,000' 

&AMERSTON  &  GREEN 
LUMBER  CO. 

WholetaU  and  Jobbing  Yard* 
1800  Army  St  2001    Liviniciton   St. 

San   Francisco  Oakland,   Calif. 

ATwatcr    1300  KEIIogK  4-1884 


2/24/47  32 

Formation   of  Sanitary  District 

Approved 
SOLANO  COUNTY,   Calif. 
Owner  —  Solano    County    Sanitation 

District  No.    1,   c/o  Solano  County 


Need 
TARPAULINS? 

Co/f  .  .  . 

STANDARD 

EXbrook    8845 


FiBERGLAS 
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Associated  Wood  Products  Co. 


,ff 


"^H  Wood  We  TWi^ 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


lOLi-HOLDING 

Dkulation 

Cold  storage  and  locker  plant 
operators  prefer  Fiberglas 
because  it  reduces  operating 
costs  per  ton  of  refrigeration  — 
reduces  initial  plant  cost  — re- 
tains its  efficiency  permanently. 

Available  NOW  at  your 
Insulation  Supply  House, . ,  or  tall 


WESTERN  FIBERGLAS  SUPPLY,  LTD, 


OrNSA 
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FlinR  CLOTHS 

DUST- STOP  FILTERS 

SHIf  INSULATION 
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739    Bryant    Street 
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F.  W.  Dodge  Corporation 
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Subscription   Rates: 
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Printed  by 
Stark-Rsth  Printing  ^^^^ 
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San  Francisco.  Calif.,  under  the 
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Copyright  1946  by 
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Contract  awards  will  be  for  single 
units  or  any  combination. 

Specifications  obtainable  from  the 
office  of  the  architect  or  from  the 
office  of  the  engineers  upon  deposit 
of  $15  for  any  one  or  all  units  A,  B 
D  and  E.  for  Unit  C  or  all  units  to- 
gether the  deposit  will  be  $30  re- 
fundable. (If  bid  is  submitted  under 
ail  other  circumstancs,  one-half  the 
deposit  will  be  retained.) 


2/24/47  ,     32 

Hearing  on  Formation  of  Countywide 

|f"'*»t'o"    District   Set   for    March 

Sewage  Disposal  Works  Cost  $2,250,000 
SONOMA  COUNTY.  Calif.  Inliudes 
Santa  Rosa  District  (outside  of  the 
Incorporated  area).  Valley  of  the 
Moon.  Russian  River,  Occidental 
Forestville,  Graton.  CotaU,  Fitch 
Mountain.   Geyservllle  and   Bodega 

Owner  — Sonoma  County  Sanitation 
District  (yet  to  be  formed),  c/o 
Sonoma  County  Board  of  Suner- 
visors.  W.  H.  Nagle.  county  clerk. 
Courthouse,  Santa  Rosa,  Calif. 


Countywide  survey  prepared  by  Wal- 
ter  Atwell,  county  sanitation  engi- 
neer, Courthouse,  Santa  Rosa, 
Calif.,  and  Charles  H.  L«e,  consult- 
ing engineer,  58  Sutter  St,  San 
BVancisco,  Calif. 

As  previously  reported,  plans  have 
ben  perpared  by  Consulting  Engi- 
neers Thomas  &  Whipple.  345  Ma- 
drono Ave..  Palo  Alto.  Calif.,  and 
Consulting  Sanitary  Engineer  Harry 
N.  Jnks.  345  Madrono  Ave.,  Palo  Alto. 
Calif.,  for  sewage  disposal  plants  at 
Graton.  the  Valley  of  the  Moon  Rec- 
reation District,  Forestville  and  Co- 
tati. 


33—         BRIDGES 


2/24/47  •   33 

L.ovf  Bidder  . 

Undercrossing  Cost    $195,993 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  Santa  Ana  FlarKway  at 
Sota  St. 

Owner— State  of  California.  Division 
of  Highways.  Public  Works  Bldg, 
Sacramento,    Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento.  Calif. 

Reinforced    concrete    box    girder   un- 
dercrossing. 
Bids    opened    in    the    State    Bldg., 

Lofi    Angeles.    Calif. 

Low  Bidder  — Oberg  Bros.,  401  W. 
Redondo  Blvd.,  Inglewood,  Calif., 
$195,903. 


34— DAMS,  RESERVOIRS  & 
DREDGING 

2/24/47  34 

Contract  Awarded 

Earthwork,  Etc.;  Spec.  1531 

Cost  $875,759.75 

TUCUMCARI  PROJECT,  N.  M.  Near 
Tucumcari. 

Owner— U.  S.  Bureau  of  Reclamation, 
Tucumcari,  N.  M. 

Plans  by  engineering  department  of 
owner. 

Includes  structures.  lateral  system. 
Unit  2.  and  earthwork  and  struc- 
tures, lateral  units  3  and  4,  and 
Conchas  Canal,  station  S348  plus 
17  to  station  3317  plus  70. 

Contractor — j.  A.  Tertel!ng  A  Sons, 
Boise,  Idaho. 


2/24/47  84 

Owner  Taking    Bids — Due   March   14, 

12   Noon — Santa  Teresa   Dam 
SONORA.    Mexico.     Altar    River    63 
miles   west    of   Stat.on    Santa   Ana 
on    S.    P.    of    Mexico    Railroad.    66 
miles  south  of  Nogales. 
Owner — Ing  Adoifo  Orive  Alba.   Sec- 
retary of  Hydraulic  Resources,  of- 
fices of   the   Ministry  at   Balderas 
No.  94.  Mexico  Citv. 
Earth    and    rock    fill.    2130    ft.     long 
and    108   ft.    high   above    river   bed, 
Involving  436.000  cubic   meters   jm- 
pervlous    fill,    187,000    cubic    meters 
perv'ous     fill   /and     ap^ro.v.     10,000 
cubic    meters   concrete. 
Plans    and    specifications    (written 
in  Spanish)  available  from  tne  above 
office    upon    depobit    of    200    pesos ; 
guarantee    of    100,000    peaos    to    ac- 
company bids. 

37—     RAILROADS*  SUB- 
WAYS  &  TUNNELS 


2/24.'47  37 

Owner  Taking  Bids— Due  March  14, 

10    A.    M. 
Light    Lane   A.    Instrument    Landing 

System:     Pro.    6-47-375 
WINSLOW,  Ariz.  Winslow  Municipal 

Airport. 
Owner    Civil    Aeronautics    AdminLs- 

tration.   5651  W.   Manchester,   Ave.. 

Los  Angeles,  Calif. 
Plans    by   owner. 

Specifications   ubtalrafcle  from   the 
above  office;   no   deposit    required. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 


2/24/47  •    38 

Low    Bidder 

Traffic    Signal    Systems 

Cost    $46,806 

REDONDO  BEACH  and  HBRMOSA 
BEACH.  Calif.,  Loi,  Angeles  Co. 
14  intersections  en  Elena  Ave.  and 
El  Camino.Real. 

Owner—State  oi  California,  Division 
of  Highways.  Public  Works  Bldg  , 
Sacramento.  Calif. 

State  Highway  Engineer — G.  T.   Mc- 
Coy,   Public    Works    Bldg..    Sacra- 
mento,   Calif. 
Bids   will    be    opened    in    the    State 

Bldg.,  Lo.s   Angeles,   Calif. 

Furnish  and  install  traffic  signal 
systfms. 

Low     Bidder — C.     D.     Draucker     Co., 


GRADING  AND  SURFACING,  LOS  ANGELES  COUNTY 


Low   and   Only    Bidders — Unit    Prices 
Grading  and  Surfacing  Cost  $763,297.50 
LOS  ANGELES  COUNTY.  Calif.  Be- 
tween   Palomas    Creek    and    Violin 
Saddle. 
Owner — State  of  California,  Division 
of   Highways.   Public  Works   Bldg., 
Sacramento,  Calif. 
State  Highway  Eng^ineer— G.   T.  Mc- 
Coy,   Public    Works   Bldg.,    Sacra- 
mento, Calif. 
About  2.6  miles   (net  length)  grading 
and     surfacing    with     plant    mixed 
surfacing  on   untreated    rock    base. 
Bids    will    be    opened  in    the    State 
Bldg.,  Los  Angeles,  Calif. 
Low  and  Only  Bidders— Unit  Pries 
Low    Bidder— Clyde    W.    Wood.    Box 
620,  North  Hollywood,  Calif.,  $763,- 
297.80. 
The  work   Involves: 

(1)  900  cu.  yds.  remove  concrete; 

(2)  189  sta.  clearing  and  grubbing; 
700.000  cu.  yds.  roadway  excava- 
tion; 

2900  cu.  yds.   structure   excava- 
tion; 

1600  cu.   yds.  ditch  and  channel 
excavation ; 

8,700,000  sta.  yds.  overhaul; 
77,000  sq.   yds.    compact   original 

(A) 

( 1 )  ....L.„ - I 

(2). _ 

(3) : 

(4) 

(5) 

(61 „ „ „ 

( 8 )  !!'"I~"!"..!!Z!II!™"'!!!~! 

(») ,• 

(10) ~ , 

(11) — 

(12) 

(13) 

( 14 ) 

(15) 

(1«) 


(3) 

(4) 

(5) 

(6) 
(7) 


ground ; 
(8)  35.000  cu.  yds.  pervious  material; 
(0)  60.000  tons  imported  borrow; 

(10)  develop  water  supply   and  fur- 
nish water  equipment ; 

(11)  25.000  M  gallons  apply  water; 

(12)  139  sta.  finish  roadway; 

(13)  40,000  tons  untreated  rock  base; 

(14)  27.000  tons  plant  mix  surfacing; 

(15)  350    tons     plant    mix    surfacing 
channel  lining; 

(16)  125    tons    liquid    asphalt    (SC-2) 
prime  coat; 

(17)  70  tons   asphaltic   emulsion   seal 
coat; 

(18)  410  tons  screenings  seal  coat; 

(19)  4600  lin.  ft.  raised  bars; 

(20)  270    cu.    yds.    class    A    portland 
cement  concrete  structures ; 

(21)  10.000  lbs.  bar  reinforcing  steel; 

(22)  8500  lbs.  railroad  rails; 

(23)  800    lin.    ft.     8-ln.     CMP    down- 
drains.  16-gage; 

(24)  136  lin.  ft.  18-in.  CMP.   14-gage; 

(25)  1795  lin.  ft.  24-in.  CMP.  12-gage; 

(26)  762  lin.  ft.  aO-in.  CMP.  8-gage; 

(27)  820    lin.    ft    6-in.    standard    rain 
tile; 

(28)  6  each  spillway  assemblies  \/ 

(29)  1000     lin.     ft.     salvage     existing 
spillway    assembly    downdrains ; 


(30) 


1000  lin.  ft.  relay  salvaged  CM 
spillway  assembly  downdrains ; 
12  each  salvage  spillway  assem- 
blies ; 

12  each  install  salvaged  spillway 
assemblies ; 

1  mile  new  property  fence; 
5  miles  remove  and  reconstruct 
existing  property  fences; 
4  each  drive  gates.  14  ft.  wide; 
24  each  drive  gates,  10  ft.  wide, 
engineer's  office. 
Total  bids  February  20  were: 
(A)   Clyde  W.  Wood,   Inc.,  $763,297.50. 
A.  Teichert  &  Sons,   Inc..  Sacra- 
mento, $834,593. 

C.    G.    Willis    &    Sons.    Los    An- 
geles, $911,282. 

James     I.     Barnes     Construction 
Co..  Santa  Monica,  $934,050.10. 
Ralph  A.  Bell  and  A.  F.  Heinze, 
Alhambra.  $995,112.50. 
(F)  Morrison-Knudsen   Co 
Angeles,   $1,026,021.25. 
Bressi   A   Bevanda  Constructors, 
Inc..  Los  Angeles.  $1,030,889.25. 
Vinnell  Co.,  Alhambra,  $1,034,201. 
N.  M.  Ball  &  Sons,  Berkeley.  $1.- 
083.22&50. 
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(B) 
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(G) 
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2707  San   Fernando  Road,  Loe  An- 
geles, Calif.  I46J06 

39— SEWERS 

2/18/47  ~"  39 

Owner  Taking  Bide — Ouo  Maroh  8, 

2:30  P.  M. 
Joint  Outfall  B  Sewer;  Unit  1,  Sec  7 
LOS      ANGELES      COUNTY,      Calif. 
From  Florence  Ave.  to  Washington 
Blvd. 
Owner— Los  Angeles  County  Sanita- 
tion   District    No.    2.    A.    M.    Rawn, 
chief   engineer    and    general   man- 
ager, third  floor,  1206  S.  Maple  Ave., 
Los  Angeles,  Calif. 
Plans  by  owner. 
Approximately  16,000  ft.  57-in.  and 
63-ln.  reinforced  concrete  pipe. 
Specifications  obtainable  from  the 
above  office  upon  deposit  of  |5,  re- 
fundable. 


slating   of   e  in.   compacted   rock 
■ubbase,  4  in.  a.sphaitic  concrete 
base  and  2  in.  asphaltic  concrete 
wearing  surface; 

(2)  SO    lin.    ft.    unarmored    concrete 
curb; 

(3)  42  lin.  ft.  VCP  side  sewer; 

(4)  1  water  service,  long; 

(5)  1  water  service,  short. 


2/18/47  89 

Owner  Taking  Bids — Due  Maroh  5, 
2:30  P.  M. 

Outfall  Trunk  Line;  Unit  No.  4 

LONG  BEACH.  Calif.,  Los  Angeles 
County.  From  proposed  pumping 
plant  located  at  Reeves  and  Gay- 
lord  north  on  Fashion  to  near  Hill 
St.,  Long  Beadh.  Calif. 

Owner — Los  Angeles  County  Sanita- 
tion District  No.  3.  A.  M.  Rawn, 
chief  engineer  and  general  man- 
ager. 3rd  floor.  1206  S.  Maple  Ave., 
Los  Angeles.  Calif. 

Plans  by  owner. 

Owner  will  furnish  pipe. 
Specifications   obtainable  from  the 

above  office  upon  deposit  of  $5. 


2/24/47  39 

Desire  for  Formation  of  Sewer  DIs- 
trlcU  (2)  to  Bo  Asked  of  Voters 
April  14 

Storm  Sewers 

CHICO.  Calif..  Butte  Co.  (1)  area 
south  of  Little  Chico  Creek  except 
along  Park  Ave.  and  in  Davis  Ad- 
dition and  (2)  area  north  of  Big 
Chico  Creek  except  Mansion  Park. 

Ov/ner— City  of  Chico,  H.  H.  Hume, 
city  clerk,  City  Hall.  Chico.  Calif. 


S9 


2/24/47 

Final  Plans  in  Progress 

Sanitary  Sewer  Lines        Cost  $180,000 

EAST    MERCED.    Calif.,    Merced   Co. 

Owner — City  of  Merced.  J.  E.  Fritz, 
mayor;  G.  E.  Winton.  city  engi- 
neer. City  Hall,  Merced.  Calif. 

Consulting  Engineer — W.  A.  McCan- 
less,  City  Hall.  Merced,  Calif. 

40ll       STREETS  AND 
HIGHWAYS 


2/24/47  40 

Plans  Completed— Board  of 
Education    Is  Considering  An 
Immediate   Call   For   Bide   On    A 
Cost  Plus   Basis 

Leveling.   Etc.  Est.   Cost  $100,082 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Stockton  Junior  College,  N.  Fk- 
ciflc   Ave. 

Ov^'ner  —  Stockton  Unified  Schoot 
District.  Andruw  P.  Hill,  city  su- 
perintendent of  scJiools,  San  Joa- 
quin and  Lindsays  Sts.,  Stockton, 
<3alif.  

Architects — Msyo  ft  Johnson,  806 
Exchange  Building.   Stockton ;  Cai. 

Leveling,  water  distribution  and 
sodding. 


40 


2/24/47 

Low    Bidders 

Grading.    Bridges,   Surfaoing 

WASHINGTON 

Owner — State  of  Washingten.  Clar- 
ence B.  Shaln,  Director  of  High- 
ways, Olympia,  Wash. 

Plans  by  owner. 
FYojects  include: 

1.  Clearing,  Grubbing,  and  Grading 
on  1.164  miles  of  P.H.S.  No.  1.  Long- 
view  Wye  to  Davis  Terraces  in  Cow- 
litz County,  F.A.P.  Nos.  FI-147  (18) 
and  FI-32  (0)  Unit  2.  involving  about 
21  acres  of  Clearing.  8  arces  of 
Grubbing,  68,540  cubic  yards  of  Com- 
mon Excavation,  132,090  cubic  yards 
of  Solid  Rock  excavation,  1,260 
cubic  yards  of  Crushed  Stone  Sur- 
facing, 35  cubic  yards  of  Concrete, 
4,538  pounds  cf  Steel  Reinforcing 
Bars,  1.131  linear  feet  of  Culvert 
Pipe  and  otlier  items. 

Contract  Awarded — Eriokson  Paving 
Co.,    Seattle,    Wash,    $216,263.25. 

2.  Revising  existing  pnitals  on  the 
following  steel  bridges :  Nooksack 
River  Bridge  ut  Femdalc  on  P.S.H. 
No  1  and  Nugents  Bridge  over  Nook- 
sack  River  on  P.S.H.  No.  1  (Austin 
Pass  Branch)  in  Whatcom  County; 
Stillaguamish  River  Bridge  aujd 
Koch's  Slough  Bridge  on  S.S.H.  No.  1- 
E  near  SUvana  in  Snohomish  Coun- 
ty; a  State  Project,  involving  about 
10,800  pounds  of  Structural  Steel  and 
Lump  Sum  Removing  Portions  of 
Bridge  (4). 


2/14/47  40 

Owner  Taking  Bids — Due  Maroh  3, 

8  P.  M. 
Grading 
BURLINGAME,     Calif..     San     Mateo 

County.   Ray  Recreation   Park. 
Owner — City  of  Burlingame.  Herbert 

K.    White,    city    clerk.    City    Hall, 

Burlingame.  Calif. 
City    Engineer  — Kenneth     S.     Fitch. 

City  Hall,  Burlingame,  Calif. 

Specifications   obtainable  from  the 
office  of  the  city  engineer. 


Inc.,  Los 


Unit  bids  were; 
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2/20/47 

Low   and  Only   Bidder 

Street   Improvement;   Spec.  20,170 

Cost,   $598.60 
SAN    FR.\NCISCO,    Calif.,     Portions 

of  38th  Ave.,  between  Wawona  and 

Yorba   Sts. 
Owner   —   City   and    County    of    San 

Francisco.   Dept.   of   Public   Works. 

Room    282,    City    Hall.    San    Fran 

Cisco,  Calif. 
City    Engr.— Ralph   Wadsworth.    City 

Hall,   San   Francisco,   Calif. 
Only  Bidd»r — Charles  l^.  Harney.  575 

Berry    .St..    Son     Francisco.    Calif., 

(1)    80.42:    ;2i    $150:    (3)    S1.80;    (4) 

($19;  (5)  $9:  total,  $598.60. 

Work    Involves : 
<1)   1000    .sq.     ft.     a.sphaitic    concrete 
on    rock   .<*ubba.se    pavement    con- 


STRUCTURES. 

iMOoapoaarto 

220  Montt«m»ry  SfrMt,  YUkan  6-0407 

tan   FrtnelM*  4.  Cillf. 

■■cmmtnto  Offlr*: 

1014  •  8th  St..  Phon*  Sao.  3SS43 


PAINTING 
DECORATING 

I  N  T  E  R  I  O  R  '  E  X  T  E  R  I  O  R 

Floor  Finithing  ■  Paper  Hanging 

Free  E*timaling 

All  Work  Guaranteed 

Ml  M22 

e 

JERRY  J.  STONE 

2411  lagolif  St..  Saa  Frmcitee 
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National  Expansion  Joint  Co. 

Moavfaefarer  aarf  O/tfrlbufer 
PIRER  ROARD  —  PELT-SIDED  ASPHALT  AND 
REDWOOD   EXPANSION   JOINT   FILLERS 

Ditfrlbafar 
MARVEL-KOTE — Ceacrata  Carlag  CempoHnd 
SEALZ     Eipaatlaa  Jaiat  Saaliag  Cempeuad 

Ctflapllas  wtfk  Padaral  SpaclRcatlea*  SS-P.334 

FOR     CONCRETE     CONSTRUCTION 

333  Savaath  Straat         Uadarhill  7172         Saa  PraacUce  3.  Calif. 


COASTWISE      SERVICE 
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DAILY     PACIFIC     BUILDER 


Inc.,    8«attU,    W«.h,    $4474 

cret*  T°  Rl^^*"if  ^  Reinforced  Con- 
»r r«-  f^  *J?  Bn/lge.  358  feet  long, 
acrow  the  Wenatchee  River  on   P.S. 
S*  rSii  *   *^  ^®   vicinity  of   Dryd^n 
r2>^«.*?o  ^^'""ty'    »'A.P.   No.   F.2W 
U)Unlt  2,  Involving  about  600  cubic 
yaroa    of    Structure    Excavation,    1,- 
^m    cubic     yards    <*f     Concrete,     712 
Unear    feet    of    reinforced    Concrete 
.     Bridge     Railing,     2fl0.000     pounds     of 
Steei  Reinforcing  Bars,  11,000  pounds 
of  Structural  Sled  and   other  items. 
Low   Bidder—Henry    Hagman,  Ca«h- 
mere,  Wash.,  $10S,40a 

4.  Surfacing  and  Stockpiling  on  6.- 
32  mllea  of  P.S.H.  No.  9,  Queets  to 
Clearwater  Road  in  Jefferson  and 
Grays  Harbor  Counilea,  a  State  Proj- 
ect, Involving  about  15,800  cubic 
yards  of  Crushed  Stone  Surfacing  on 
Roadway.  1,700  cubic  yards  of 
Crushed  Cover  Stone  in  Stockpile,  1,- 
640  cubic  yards  of  Crushed  Stone 
Surfacing  in  Stockpile  and  other 
items. 
Contrt^ct    Awarded    —    Peter    Klewit 

Sons  Co.,  Seattle,  Wash.,  $37,162. 

5.  Clearing,  Grubbing,  Grading  and 
Surfacing  on  0.958  mile  of  S.S.H.  No. 
7-B,  Ellerisburg  Vicinity  in  Kittitas 
County,    a    State    Project,    involving 

—  lump  sum  Clearing  and  Grubbing,  8,- 
310  cubic  yards  ot  Excavation,  10,100 
cubic  yards  of  Common  Borrow,  7,- 
110  cubic  yarda  of  Selected  Roadway 
Borrow,  1,660  cubic  yards  of  Crushed 
Stone  Surfacing,  35  cubic  yards  of 
Concrete.  1,142  linear  feet  of  Cul- 
vert Pipe  and  other  items 
Contract  Awarded — L.  J.  Oowell  Inc., 
C  Seattle.    Wash.,    $26,384^ 

6.  Clearing,  Grubbing,  Grading, 
Surfacing  and  constructing  a  Rein- 
forced Concrete  Girder  Bridge  over 
Rattlesnake  Creek  on  0.412  miles  of 
S.S.H.  No.  8-D,  Husum  Vicinity  Ex- 
tension, in  Klickitat  County.  F.A.S. 
No.  S-247  (2),  involving  about  15,650 
cubic  yards  of  Unclassified  Elxcava- 
tlon,  317  linear  feet  of  Culvert  Pipe, 
257  cubic  yards  of  Concrete.  47,000 
pounds  of  Steel  Reinforcing  Bars, 
188  linear  feet  of  Reinforced  Con- 
crete Bridge  Railing  and  other  Items. 
Low  Bidder — David  Nygren,  Seattle, 
Wash.,  S40.06260 

7.  ConstrMCthig  a  78  in.  Corrugated 
Metal  Culvert  at  Mile  Post  10.635 
and  a  78  in.  Corrugated  Metal  Cattle 
Pass  at  Mile  Post  13.371  on  State 
Historical  Road  No.  1,  Junction  P.S.H. 
No.  1  to  F'uyallup  in  Pierce  County, 
a  Stale  Project,  involving  about  56 
linear  feet  of  78  In.  Bitumlnoup 
Coated  Corrugated  Metal  Pipe,  52 
linear  feet  of  78  m.  Plain  Galvanized 
Corrugated  Metal  Pipe  and  other 
Items. 

Contract  Awarded— L.  J.  Dowell,  Inc- 
Seattle,   Wash.,   (4251. 


2/24/47  40 

Contract  Awarded 

Roads,  Sewars,  Water  Lines,  Etc. 

Cost  $122,256 

DORENA,  Ore.,  Lane  County.  Dorena 
Dam   Housing  Area. 

Owner  — Portland  District  Corps  of 
Engineers,  Pittock  Block,  Portland. 
Ore. 

Plans  by  owner. 

Includes  roads,  parking  areas,  aide- 
walks,  sanitary  sewer  system,  wa- 
ter supply  lines  and  distribution 
system  and  electrical  distribution 
system. 

Contractor  —  Ramsey     Construction 
Co.,  Corvallls,  Ore. 
Other  bids  February  17  were: 
Carl    N.     Halverson,     Salem, 

1126.539. 

H  C.  Werner  and  C.  D.  Jeske,  Eu- 
gene. Ore.,  1160,899. 

McNutt   Bros..   Eugene,   Ore.,  $177,- 

269. 
P.  S.  Lord,  Portland,  Ore.,  |181.364. 


8.  28rd  St..  Pullman  Ave.  and  21st 
St. 

Owner— East  Bay  Municipal  Utility 
District,  Room  406,  512  16th  St, 
Oakland,  Calif. 

District  Engineer — John  S.  Longwell. 
612  16th  St.,  Oakland,  Calif. 

Includes  Installing  approximately  8660 
lin.  ft.  SO-ln.  welded  ateel  water 
main.  90  lin.  ft.  24-in.  welded  steel 
water  main  and  80  lin.  ft  12-ln. 
cast  iron  pipe  and  valves  and  ap- 
purtenances and  for  removing 
about  1700  lin.  ft  existing  12-ln. 
cast  iron  main  and  80  lin.  ft  24-ln. 
welded  steel  cement-lined  pipe. 
The  work  Involves : 

(1>  3100  cu.  yds.  trench   excavation 
for  steel  plpe; 

(2)  35  cu.  yds.  trench  excavation  for 
installing  12-ln.  cast  iron  pipe; 

(3)  50    cu.   yds.    excavation    outside 
of  trench; 

(4)  3650   lin.   ft.   Install    30-ln.   steel 
pipe; 

(6)  80  lin.  ft.  Install  12-ln.  cast  Iron 
pipe; 

(6)  150  lin.  ft  cutting  of  steel  pipe; 

(7)  1300  lin.  ft  welding  of  steel  pipe; 

(8)  150     each    placing,     lining    and 
coating  at  Joints  r 

(9)  25  cu.  yds.  concrete  In  anchors - 

(10)  1200    lin.   ft   furnish   and  place 
reinforcing  steel; 

(11)  6  each  Install  manholes  on  pipe; 

(12)  4  each  Install    air   and   vacuum 
relief  valves ; 

(13)  2  each  install  24-ln.  gate  valves; 

(14)  12  each  install  dresser  couplings  ; 

(15)  1    each   insUIl    18-in.    regulator 
assembly ; 

(16)  760   sq.    yds.    repairing   concrete 
pavement; 

(17)  800  sq.   yds.    repairing  oil   mac- 
adam pavement; 

(18)  2  each  install  6-in.  blowoffs- 

(19)  90  lin.  ft  Install  24-ln.  steel  pipe; 

(20)  1700  lin.  ft  remove  existing  12- 
ln.  cast  iron  pipe; 

(21)  80  lin.  ft  remove  existing  24-ln. 
steel  pipe. 

Specifications  obtainable  from  the 
above  office. 


MONDAY.  FEBRUARY  24,  1947 
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Contemplated 

Water  Mains,  Etc.  Coat  $147,000 

LODI,  Calif.,  San  Joaquin  County. 

Owner— City   of    Lodi,   John    Blakely, 

city  clerk.  City  Hall,   Lodl,  Calif. 
City  Engineer— Clinton  Henning.Clty 

Hall,  Lodl.  Calif. 
Includes  two    pumping   units,    laying 

of  approximately  58,000  ft.  of  water 

mains   (|69,000)  and  Installation  of 

22  fire  hydrants. 


Supplies,  Equipment 

Sub-Contract 

Information 
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and  date  of  delivery  2  days:  net 
Ralph    B.    Coyle,    1    cent    leas   pbst 
price  at  present,  10975  to  Frank- 
lin Mtce.  Sta.  only  $.0875:  as  re- 
quired; disc  2%.    Awarded. 
Shell  Oil  Co.,  posted  price  time  date 
of   deliverv,    $.0025,    $.0925,    $.0970, 
$.0975.    $.0975.   $.0975;    1   day,    net 
Awarded  Items  3,  4  and  5. 
QUO.   42604,  Req.  E49489: 
5000   gallons    diesel    fuel    oil.    high- 
way maintenance  yard,  Napa: 
Tidewater    Associated.    $.0825;    two 

days;  net. 
Richfield  Oil.   $.0825;    1    day. 
Standard  Oil,  $.0825;  as  required. 
Union  Ice  Co..  $.0825;  1  day.  Award. 
Basalt  Rock  Co.,  $.0825;  as  required 
QUO.  43093.  Req.  23049: 

10,0C^  gals,  dieael  motor  fuel,  stale 
storage  tai.ks  at  Yreka.  Horse 
Creek,  Ft.  Goff  and  Wlngate. 
Shell  Oil.  Yreka  $.1075,  Horse  Creek 
$.1075.  Ft.  Goff  $.1325,  Wingate 
$.1375;  as  required. 
Standard    Oil.    $.1075,    $.1075,    $.1325, 

$.1375;  1  to  7  days.    Awarded. 
Tidewater  Associated,  posted  price 
time  and  place  of  delivery,  Yreka 
only  $.1076;   2  days;    net 
QUO.  4280,  Req.  88019: 
20,000    gals,    diesel    oil;    fib    Beau- 

mcnt 
Richfield  Oil,  $.0775;   1  day. 
Merit  Oil  &  Greace,  $.07;  2  days. 
Sam    Howard,    Jr.,    posted   price;  S> 

days. 
Pathfinder    Petroleum    Co.,    $.0650; 

1    -.iay.     Awarded 
Ralph  E.  Coyle,  $.075;  as  required; 

disa  2%  30. 
Tidewater  Associated  OH.  $.0775;  3 

days. 
Shell  Oil  Co..  $.0775;  2  days. 
QUO.  43116,  Req.  88026: 

20     fon.9     liq.    asph.,     SC-4,     spread 
wind     Road     stockpile,     east    of 
Needles : 
The  Petrol   Corp.,   $19.75,   $5..W  fcr 

spreading;   2   '.lavs   delivery. 
Square  Oil,  $17.75.  $6.50  for  spread- 
ing; as  required. 
Trl   State  Oil,  $17.46.  $6.60;  4  days. 

Awarded. 
Newhall    Refg.,    $18.40,    $6;    as    re- 
quired. 
Empire    Trans.    Co.,    $10;    $6.60;    4 

days. 
Douglas    Oil    Co.,    $20.75,    $5.50;    2 
days. 
QUO.  43120,  Req.  92289 : 
20  tons  asph.  en.uldion,  pcne.  type, 

fob   Bishop  and    Indcpendeace: 
Five  C  Reig.,  $25  to  Bishop;  3  days 
Road  Oil  Sales,  $26  Independence; 

As  required. 
American   Bltumuls   Co.,   $22.75,    a> 

required. 
Empire  Trans.  Co.,  $24.76;  4  days. 


N.  F.  Nevareg,  $0.30  per  hour. 
Western    Machinery  Co.,    $3.75    per 
hour. 
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2/24/47  • 

Equipment— Bids  Wanted 

SAN  FRANCISCO,  C?:l.— Bids  will 
be  received  by  the  U.  S.  Forest  Serv- 
ice. 447  Sansome  St.,  San  Francisco. 
Calif.,  for  equipment  a.-j  follows: 

March  3,  2  P.   M. 
Bid  No.  741:  ranges  fob  Qulncy,  Cal. 
Bid   No.   842:   Angeles  galv.   toilet 
stools   fob  Qulncy,   Calif. 
March  10,  2  P.  M. 
Bid  No.  743:  theodolite  fob  San  Fran- 
cisco,  Calif. 
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Tractor  Rental — 

Low  and  Only  Bidders 

ALAMFJDA  and  CONTRA  COSTA 
Cos.,  Cal.— Following  submitted  bids 
Feb.  21  to  State  Division  of  High- 
ways, J.  H.  Skeggs,  district  engineer, 
2001  Van  Ness  Ave.,  San  Francisco, 
Calif.,  for  rental  of  one  D4  tractor 
or  equivalent  horsepower,  equipped 
with  front-end  loader  and  1%-cy 
bucket  yyith  dozer  attachment  on 
fully  operated  basis  for  approx.  100 
hours'  use  in  .\lameda  and  Contra 
Costa  Counties : 

B.    F.   Garofalo,   $8.50  per  hour;   J5 
transportation. 

J.   F.  Brady,   $8.50;  $8. 

Arthur  Wallgren,    $7;   $9.50. 


Tipton,  premises ;  day  work 

ALTER  DWELLING,  $800;  1655  84th 
Ave;  owner  and  builder,  Richard 
Hansen,   premiss.e 

ALTER  DWELLING,  $1000;  STlTurtc 
St;  ownr  and  builder,  B  Fireman. 
657  Hayes  St  ^^ 

DWELLING  (2-story,  frame),  114- 
000;  N  Jefferson  231.3  W  Dlvlsa- 
dero;  owner  and  builder,  Oliver  M 
Mousseau,  1725  Tehama  St 

ALTER  STORES,  $2600;  1798  San 
Jose  Ave;  owner,  Jim  Potole,  prem- 
builder.  T  Petrikis,  2636  31st  Ave.    ' 

ALTER  STORE,  $2000;  1667  O'FarreU 
St;  owner  and  builder,  B  Fireman 
657  Hayes  St  ' 

ELECTRIC  SIGN,  $1500;  1  Powell 
St;  owner,  Call-Bulletin,  1  PoweU 
St;  builder.  Electrical  Products 
Corp,  910  Harrison  St 

ALTER  STORE,  $12,000;  168  Sutter 
St ;  cwr.or  Martin  Livingston,  prem  • 
builder,  Fred  W  Schell.  666  Mission' 


BUILDING  PERMITS 

Granted 
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2/24/47  • 

Batteries— Bids    Wanted 

SAN  n^ANCISCO.  Calif.  —  Until 
Feb.  25.  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Dept., 
100  McAllister  St.,  San  Francisco  2, 
Calif.,  under  Inv.  SF-3723-47  for  3 
heavy  duty  type  batteries  fob  Mof- 
fett   Field,    Calif. 


FEBRUARY  21,  1947 


SUB-CONTRACT 
INFORMATION 


43— MACHINERY  AND 
EQUIPMENT 


44 


2/21/47 

Elevator— Bids  Wanted 

BftEMERTON,  Wash.- Until  Mar. 
3.  11  A.  M.,  bids  will  be  received  bv 
the  Bureau  of  Yards  &  Docks,  Pub- 
lic Work.q  Office,  B)dg.  78,  Pugpf 
Sound  Naval  Shinyard,  Bremerton, 
Wash.,  under  Spec.  18188  for  one  new 
electric  passenger  elevator  and  re- 
moval of  an  existing  elevator  at  the 
Naval  Hospital.  U.  S.  Naval  Base. 
Bremerton,  Wash. 

Specifications  obtainable  from  th.> 
Public  Works  Officer,  U.  S.  Naval 
Base,  Bremerton,  W.ish.,  upon  de- 
posit ot  check  cr  postal  money  order 
for  $10.  payablo  to  the  Chief  of  Bu- 
reau of   Yards  &  Docks. 


42— MISC.    SUPPLIES    AND 
MATERIALS 


2/21/47  43 

Crossarma 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  March  3,  3  P.  M.,  bids  will 
be  received  by  the  Sacramento  Mu- 
nicipal Utility  District  James  E.  Mc-  ( 
Caffrey.  general  manager  and  chief 
engineer.  59th  and  R  Sts..  Sacramen- 
to, Calif.,  for  crossarms. 

Specifications  obtainable   from   the 
above  office. 


42 


-Due  March  10, 


40 


2/24/47 

Owner  Taking  Bid 
1:30  P.  M. 

Clearing  Right-of-Way;    inv.  3031 

STEVENS  and  PEND  OREILLE 
COUNTIES.  Wash. 

Owner— Bonneville  Power  Adminis- 
tration. 1300  NE.  Union  Ave.,  Port- 
land. Ore. 

Plans  by  owner. 

Clearing  and  removing  trees,  dis- 
posal of  cleared  material,  access 
road,  gates,  open -top  culverts,  etc., 
for  Splrlt-Metaline  Falls  115-kv. 
transmission  line. 
Specifications   obtainable   from   the 

above  office  upon  deposit  of  $6. 


2/21/47 

Conduit 

Ore..    Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California— Until  March  3,  2  P  M 
bids  will  be  received  by  the  Bureau 
of  Reclamation,  Customs  House.  Den- 
ver. Colo.,  for  furnishing  and  deliver- 
ing at  shipping  point  or  Coram.  Calif., 
rigid  stool  conduit  and  couplings, 
rigid  stool  conJult  nipples,  rigid  stool 
conduit  fittings  and  zinc-coated  ex- 
pansion couplings  for  Central  Valley 
Project.  Shasta  Dam;  Inv.  E-35.131-A 


2/24/47  40 

Subdivision  Map  Approved  by  County 
Planning   Commlssionra 

Subdivision  (1022   Lots)   Cost  $276,000 

SANTA  CLARA  COUNTY,  Calif.  Un- 
ion and  Cambrian  Aves.,  1%  miles 
from  Campbell,  to  be  known  aa  the 
"Laurelhurst." 

Owner  and  Builder — Joseph  O.  Mey- 
ers, c/o  Joseph  L.  Johnston,  attor- 
ney, First  National  Bank  Bldg.,  San 
Jose,  Calif. 

Enginer — Mark  E.  Thomas,  Route  2, 
Box  351,  Campbell,  Calif. 

Includes  septic  tank  sanitary  system 
to  cost  $150,000. 
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40 


2/24/47 

Plans  In  Progress 

Paving 

MONTEREY.  Calif.,  Monterey  Co. 
Anthony  Alley  In  El  Bstero  Dis- 
trict. 

Owner — City  of  Monterey.  Clyde  A. 
Dorsey,  city  manager;  E.  C.  Walk- 
er, city  clerk,  City  Hall.  Monterey. 
Calif.' 

CItv  Engineer — Howard  Severance, 
City  Hall.  Monterey.  Calif. 

Paving  and  grading. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 

2/24/47  41 

Owner  Taking   Bids — Due  March  &, 

5:30  P.  M.  (Unit  Quantities) 
Water  Main  (Install);  Spec.  LS-380 
RICHMOND,  Calif.,  Contra  Coata  Co. 


2/24/47  • 

Oletel    Oil,    Etc.— 
Low  and  Orly  Bidders 

SACRAMENTO.    Calif..    Sacramen- 
to County.— Following  submitted  bids 
to  the  State  Purchasing  Agent  Sac- 
ramento,  Ca'lf.,   for  .Ilescl  oil    etc  • 
QUO.  42095,   Req.   E49'j43: 

25.000    gallons    diesel    oil    for   weed 
spraying,  deliv    into  .-state  eouip- 
ment  DIst.  4.  near  Gllroy.      * 
Peninsula    Burner   A    Oil    Co.,    San 

Jose,  $.0*5;  2  days. 
Dlomqulst  Oil  Service.  $0825;  1  day 
Richfield    on    Co..    $.0825;    l    day. 
Cooks  Gil  Co..  San  Jose  $.0825.  Oii- 

roy    $.0825.    Morgan    Hill    $.0875. 
Shell    Oil    Co.,    tank    wagon    $.0625, 
truck   and   trailor,  $.0776;   5  davr. 
Awarded 
Quo.   42R1,   Req    88020: 

18,800   gals     Ptovo    oil,    PS    100.    COO 

gals,   minimum   tank  delivery; 
l.'iOO   gals,    to  Cajon    Mtce.    Station; 
50110   gnls.    to    Panorama    Pt.    Mtce 

Station ; 
2600  gam.  to  Burnt-  Mil!  Mto«>.  S*n  • 
2200  gals,  to  Dry  Creek  Mtce.  Sta  • 
2.'i00  pals    to   Lake  View  Pt.  M*cr' 

Station; 
•WOO  gals,  to  Fawn  Skn  Mtce    Sta 
San    Bcmnrdlno  Oil   Co.,   $.10    $10 
$.1026,  $.105.   $.1075,   $.11;   3  davs ' 
net. 
Merit   on   &   Grease   Co,   first   two 
points    $.9925.    $.0926;     immediate 
delivery     A\\arded. 
Sam  Howard,  Jr.,  posted  price  t'me 


2/24/47  •     43 

Trolley  Ears  and   Frog   Pans 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  3.  3  P.  M..  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  bid  No.  3848  for 
furnishing  and  delivering  trolley  ears 
and  frog  pans. 

Specifications  obtainable  from  the 
above  office. 


2/24/47  •     44 

Repairs  to   Flooring   and    installing 

Linoleum 
Bids  Wanted 

BENICIA.  Calif..  Solano  Co.— Until 
March  4.  8  P.  M.,  bids  will  be  re- 
ceived by  the  City  of  Benlcia,  Anna 
G.  Pine,  city  clerk.  City  Hall.  Benlcia. 
Calif.,  for  necessary  repairs  to  exist- 
ing flooring  on  first  floor  of  interior 
of  the  City  Mall  and  Installation  of 
new  battleship  linoleum,  together 
with  felt  padding  base  and  plywood 
floor  covering  product  of  similar 
characteristics  and  durability  to  be 
installed  on  entire  first  floor  of  inte- 
rior of  City  Hall,  consisting  of  ap- 
proximately 2870  sq.  ft. 

Specifications   obtainable  from   the 
above   office. 


MOVE  and  alter  store,  Geary  Blvd 
107>4  W  23rd  Ave,  owner.  Mr  ajitf 
Mrs  Ray  Eerg,  5634  Anza  St;  con- 
tractor, L  Sullivan. 
ADDITION  of  two  stories  to  present 
structure  and  four-story  addn  at 
rear.  $S00,000;  SW  Cor  Otis  and 
McCoppIn  Sts;  owner,  Pacific  Tel 
&  Tel  Co,  140  New  Montgomery- 
contractor,  Monson  Bros  ;architect 
Harry  A  Thomsen  Jr  and  Aleck  L. 
Wilson;    engineer,   R  S  Chew. 

BLDG,  Class  C,  W  Bryant  40O  N  16th 
,iJ,  'i^^"^'"'  i^ainier  Brewing  Co. 
Iu51    Bryant    St;    contract   not   let- 

rJS^r''^^'    ^^-l    Theill;    $30,000. 

INSTALL  new  window  and  door, 
$1500;  217  Balboa  St;  owner.  Nick 
Koufos.  602  4th  Ave;  contractor. 
J  A  S  Constr  Co. 

ALTER  bas-3'nent  Into  ant,  $1200-  821 
Fulton  St;  owner.  H  C  Short  823 
Fulton    St 

REPAIR  roof,  windows,  etc.  $800-  N 
Judah  32.3  E  27th  Ave;  owner!  B 
Eisendorff.  1458  25th  Ave;  con- 
tractor,   Robert   P  Kelly 

NEX)N  sign,  $948;  560  Broadway  St 
owner.    New    Royal    Coffee    Shop, 
prem;    contractor,    Brumfield    Ele  • 
Sign   Service. 

SIGN,  $700;  CI  West  Portal  Avenue - 
owner,    Adeline    Bakery,    premises- 


A  I.  L  M  I  \  E  \ 


PUTTYLESS  GLAZING 


2/24/47  48 

Control  Boards 
No  Bids  Received 

CENTRAL  VALLEY  PROJECT. 
California.  —  No  bids  were  received 
February  19  by  the  U.  S.  Bureau  of 
Reclamation,  Customs  House.  Den- 
ver, Colo.,  under  Spec.  1653  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Coram.  Calif.,  the  control  and  power 
distribution  boards  for  the  station 
service  system.  Bay  U5.  Central  Val- 
ley Project  California.  The  materials 
will  be  installed  by  the  government 

2/24/47  •     43 

School    Bus 
Bids  Wanted 

AROMAS,  Calif..  Monterey  Co.— 
Until  February  24.  7:30  P.  M..  bids 
will  he  received  by  the  Aromas  Joint 
Union  School  District,  Walter  Reed, 
secretary.  Aromas,  Calif.,  for  one 
school  bus  with  capacity  of  67  pas- 
sengers. 

Specifications  obtainable  from  the 
above  office.     \ 


RECORDED 
NOTICES 

•■  ■  -     -«  ■<  -  .—  ..  , . , 
BUILDING  PERMITS 

Applications 


^^'^^^tf^^^ 


SAN    FRANCISCO 


43 


2/24/47 

Power  Drig   Saw   Rental 

Low  and   Only   Bidders 

SONOMA  and  MARIN  Counties. 
Calif.- Following  nubmltted  bids  Feb. 
21  to  the  State  Dlvi.sl.in  of  Hlghwavp, 
J.  H.  Skeggs.  uistrict  engineer.  2001 
Van  Ness  Ave..  San  Francisco.  Calif., 
for  rental  of  one  powei  drag  saw 
equipped  with  n  4-h.p.  motot  for  use 
in  various  locations  in  Marin  and 
Sonoma  Counties: 


ALTER  SHOWROOMS,  $1000;  259 
Geary  St;  owner,  Damner  Bros, 
promises;  dav  work. 

ALTER  DWELLING.  $.500;  2342*  43rd 
Ave:  owners.  Mr  and  Mrs  Gordon, 
premises;  builder,  Monroe  Rude, 
1«40  Octavla. 

ALTER  STORE,  $500;  1661  Baker  St; 
owner.  C  C  Evans,  Oakland;  build- 
er, American  Roofing  ft  Moderniz- 
ing Co.  Oakland. 

ALTER  APARTMENTS.  $2500;  102 
San  Jose   Ave;    owners,    E    and    B 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN   HOUSES 

For  *itiinat«t.  or  •ngincvrinf  dttitnt 
roveritiK  ■  romplctc  inmallation,  includ- 
ing (hect  metal  requirement*  .  .  . 

CALL...  EXIROOK  11 8S 

E\r|iiaivc    Diftributort    for 
Northern   California 

McKur.e  Metal  Products  Co. 

2U  TcKama  SK,  San  Froneisee.  3 


3J±  Lt  R_5LiLM_gJ!gwEFRiwirxo: 

CONTRACTORS 


SAN  FRANCISCO 
VAIencio  500S 
LINE 

CONSTRUCTION 


EARTH 
BORING 


O'NEILL   LUMBER   CO. 

Distributors  of   West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  Evana  Ave. 
San  Franciaco.  Calif. 
f  AoM«:  GAriald  9110 


YARDS    AT 

\ll  r"^l"*^  r?".".**  '"^  Bo„a„„    Road 

For  a  Square  Deal  Call  O'NcilV' 


CABOTS  BRUSH  CLEANER 

New  IHe  for  OM  Painf  Brushes 
REMOVES  OLD  PAINT  RIGHT  TO  THE  HEEL 


GUNN  CARLE  &  CO. 


20    Potrcro    Ave 


UNderhill   5480 


San    Franci" 


MONDAY.  FEBRUARY  24,  1947 


DAILY     PACIFIC     BUILDER 
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contiuctor.   Wonderlite   Neon   Prod. 

ALTER  flats,  $10u0;  2209  North  Pt 
&t;  owner,  G  Brandol,  1435  Stock- 
ton St. 

RAISB!  floor  and  fireproof,  $900;  915 
Columbus  Ave ;  owner,  L  Garces 
and  L.  Magglora,  prem;  contractor, 
Robert  T   Iieiqui«t. 

PLASTER  fitore  front,  |S50;  265<) 
MiBflion  St;  owner,  Steinbergs.  2660 
Mission ;  contractor,  Royal  Show 
Case  Co. 


Feb.  20.  1947 

BXntX>  SCAFFOLD,  J1500;  1701  La- 
gutiA  St;  owner,  Haruo  Imura, 
2225  Pacific  Ave,  Aameda;  con- 
tractor. S  Handa. 

APD  BEDROOM,  $790;  146  Vernon; 
owner,  Arthur  Gagne,  prem;  con- 
tractor, day  work. 

ERECT  1-Story  Frame  bldgs.  (2) 
19500  each;  SW  comer  Garcia  Ave 
Sc  Idora  Ave;  SE  cor  Garcia  Ave 
40  ft  NB  of  Pacheco  Alley;  owner 
and  contractor,  Eugene  Vignatl  & 
F  C  FrarA,   4645  Mission   St. 

ASBESTOS  SIDING.  $700;  1120  Wis- 
consin ;  owner,  Walter  Olsen,  prem ; 
contractor,    American    Const   Co. 

ASBESTOS  SIDING,  $500;  419  27th 
St ;  owner,  Eugene  Fisher,  prem . 
contractor,    American     Const    Co. 

STUCCO  FRONT  &  TERRAZZO 
Steps,  11000;  160  27th  St;  owner,  A 
C  Maguire,  pren; ;  contractor,  Am- 
erican   Const    Co. 

ASBESTOS  SIDING,  $800;  1042  Per- 
sia ;  owner,  Charles  Gllmore,  prem ; 
contractor,    American    Const   Co. 

ASBESTOS  siding,  $600;  828  Chenery 
St;  owner  Chas  Berthalot,  prem; 
contractor,    American    Const    Co. 

REINFORCE  FOUNDATION  of  bldg 
12000;  269  1st  St;  owner,  G  Ber- 
nard!, 65- 29th  St;  contractor,  Star- 
elll. 

ALTER  Dwelling,  $500;  931  Capp  St; 
owner,  Mrs  P  Cipowsky,  prem ; 
builder,  George  V/*  Callagy,  891 
Noe   St. 

ERECT  Electric  sign,  $600;  216  Pow- 
ell St;  owner,  Louis  Serbin,  prem; 
builder.    Neon    Maintenance    Corp 

755  Davis. 

ALTER  Store,  $S50;  2650  Mission  St; 
owner,  Steinberg's,  prem ;  builder. 
Royal  Show  Ca.se  Co,  770  McAllis- 
ter. 

ALTER  Flat.s,  $10C«;  1552  Green  St: 
owner  and  builder,  G  Cutrufelli, 
prem. 

ALTER  Store,  $800;  507  Pacific  Ave, 
owner,  Hebrew  Free  Loan  Assn 
701  Grove  St;  builder,  Elmo  De 
Martini,  948  Broadway  St. 

RETAINING  Wall,  $900;  W  Lucerne 
150    S    Brannan;    owner,    G    Wolf, 

756  Brannan;    builder,    E   K   Const 
Co,    756    Brannan. 

ALTER  Restaurant,  $900;  915  Colum- 
bus Ave ;  owner,  Sam  Kbsa,  prem ; 
builder,  Robt  Bergqui.st,  41  Laski 
St. 
ALTER  Dwellirg,  $1000;  1539  Filbert 
St ;     owner    and     builder,     Antonio 

'    Briasco.  prem. 

B5RBCT  Electric  Sign,  $700;  965  How- 
ard    8t;      owiier.      American     Elec 
Const   Co,   prem ;    builder,   Scott    Sign 

Service.  210  Post  St. 
KRHJCT     Electric     Sign,     $1500;     701 
Halght  St ;   owner,  Herm.an   Llker- 
man.     prem ;     builder.     Scott     Sign 
Service,  210  Post  St. 

ALTER  Apts.  $1500;  78  Onondaga; 
owner,  G  Collcchi,  prem ;  builder, 
A   Midlle,  954   Brunswich   St. 

ERDCT  1 -story  Frame  bldg,  $6600; 
W  Elsie  St,  150  S  of  Coso  At; 
owner  and  contractor,  Raymond 
D   Bloom,   879   Ingerson   Ave;. 

ALTER  STORAGE  bldg.  $42^0;  260 
W  Portal  Ave;  owner,  Douglas  J 
Shaw,  122  W  Portal  Ave;  contrac- 
tor, F  A  Oehm  . 

ERECT  1 -story  Frame  bldgs,  (9> 
$7500  each  ;  W/L  43rd  Ave ;  300  ft, 
325  ft,  350  ft.  375  ft,  &  400  ft ;  also 
425  ft.  450  ft.  472  ft,  &  500  ft,  N 
Pacheco:  owner  and  contractor. 
United  Housing  Corp,  2701  Judan 
St. 

ERECT  1 -story  Frame  bldgs,  (3: 
$8000  each ;  W  43rd  Ave ;  100  ft,  125. 
&  160  ft ;  S  Lawton ;  owner  and  con- 
tractor. C  Ingoi-man.  2340  ^2u6  Ave. 

REMODEL  KITCHEN,  $2500;  1231 
Folsom  St ;  owner,  Lt>uis  Delta  Stl- 
va,  1221  Folfom-  contractor,  Al- 
fred   DeBenedetti. 

BR^CT  1-Rtorv  Frame  bldgs,  (10  > 
$7000  each:  E  line  Madi.son.  26  fi. 
BO  ft,  75  ft.  South  of  Fellon:  E  line 
Madison  100  ft  north  of  Felton ; 
B/llne  Madlscn  125  ft.  N  Burrows; 
S/side  Felton  70  ft  E  of  Madl«on 
SI;  S/E  cor  MadiHon  &  Felton;  S/L 
Mtadlson  50  ft,  N  Burrows;  W  line 
MadliKMi  St;  .V)  ft  N  of  Burrows: 
W  Line  Madi.son  St;  75  ft  N  of 
Burrows.  ')wner  and  contractor, 
A  Nelson,  242  Ocean  Ave. 

AfcTER  DOORS  in  store.  $1000:  2066 
Chestnut  St;  owner,  E  Castelllni, 
prem ;  contractor,  P.  C  McBrlde,  Jr 

ERECT  l-storv-  Frame  bidp.  $800r 
each ;  E/L  26th  Ave  300  ft  &  326  ft 
N  of  Ortega  St :  ownor,  Benjamin 
F  Baker,  1S41  37th  Ave;  contractor. 
Rude  St  Lipman. 

CONVERT  ONE  STORE  INTO 
TWO.  ?1409;  1661  Baker  St;  owner, 
C  C  Evans,  g06  55th  St;  Oakland: 
contractor.  The  American  Rrrofing 
A   Modomiring  Co. 

Al/PBR    RE.STAURANT,    $875:    22P.3 

»  Cheptnut  St .  ow.ier,  Foster  Ltmch 

'  Sy.stem:  986  Ml.s«lon  St;  contractor, 
Austin  B  Murray. 

fcRECT  '-Btjry  Finme  hldg.  $14000; 
NW  cor  Shwt  Blvd  &  Faralso  PI; 
owner    Mr   and    Mrs    John    Goggln, 

■  214  Van  Noss  Ave;  contractor,  C  L 

^  WoM  Construction  Co. 

ERECT  1 -story  Frame  Real  Estate 
office.  $1000;  S  side  of  Noriega 
St;  107  ft  W  of  23rd  Ave:  owner 
and  rontrnrtor,  Angcio  Rolando, 
17M  80th  Ave. 

AOD  WINDOWS  A  DOOR.  $995;  1440 
KanHa.s  St;  owner.  Mi.'*.  Giovannet- 
tl,  prem;  contractor,  Peter  D  Sca- 
t«na 

ALTER  FRONT  of  bldg.  $600;  1661 
Baker  St;  owner,  C  C  Evans.  80e 


55th  St.,  Oakland;  contractor.  Am- 
erican  l^ooflng  &   Modernizing   Co. 


SACRAMENTO  CITY 


ADDN  to  dwelling,  i«2000:  3625  6tji 
Ave;  owner  and  builder,  N  E  Jlnk- 
erspon. 

REPAIRS  to  dwelling,  $1000;  2737 
33rd  St;  owner  and  builder,  F 
Stephenson,   1707  D   St. 

ADDN  to  dwelling,  $795;  1849  10th 
Ave;  owner  and   builder,   J  Dana. 

DWELLING,  six-room.  $6000;  3654 
52nd  St:  owner  and  builder,  Ed 
Carter,   3700   52nd    St. 

ADDN  to  dwelling,  $350;  1225  11th 
Ave ;  owner,  Roy  G  Deary ;  con- 
tractor. Affiliated  En^jineers,  Inc. 
Forum   Bldg. 

DWELLINGS,  eight  6-room,  $7000 
each;  1225,  1235,  1241.  1249,  1259. 
12/1,  1331  and  1331  Perkins  Way: 
owner  and  builder,  P  Scampinl,  807 
J  Street 

REMODEL  store  front,  $950;  1028 
12th  St;  dwner,  Crockers;  contrac- 
tor,  H  W  Robertson,   2917   T  St. 

SIGN,  $800:  3520  Stockton  Blvd; 
owner,  Chas  Holtz ;  contractor,  Elec 
Sign   Service.  - 

OAKLAND 


DWELLING,  1 -story  5-room,  $9200; 
3329  Rubin  Drive;  owner  and  cori- 
tractor,  Arthur  Oppedal,  2756  Max- 
well Ave. 

ADDITION,  $500:  1  Hunter  Court; 
owner  and  builder,  L  J  Holller,  1 
Hunter  Court. 

DWELLING.  2-8tory  6-room,  $7000, 
9401  Castlewood  St;  ov.ner  and 
builder.  R  H  Lincoln,  1352  62nd 
Avenue. 

ADDITION,  $930;  3818  Howe  Street; 
owner  and  builder,  David  Berger, 
premises. 

OFFICE  bldg,  ^- story,  $2000:  6844 
Bond  St;  owner,  Claude  R  Strat- 
ton,  5823  Bond  St;  contractor,  R  D 
Harden.    1728   Market    St. 

DWELLING,  1 -story  5-room,  $10,000 
4180  WJIshire  Blvd;  own'»r,  Bryon 
M  Kelly,  ?068  22nd  Ave;  contrac- 
tor, S  J  Dowling,  2800  Clay  Street, 
Alameda. 

SIGN,  electric,  $500;  2053  Broadway; 
owner,  Sherman  Clay  &  Co,  pem; 
contractor,  Electrical  Prod  Corp, 
950  30th   St. 

SIGN,  electric,  $1000;  2049  Broad- 
vav;  owner,  Moore's,  prem;  con- 
tractor. Electric  Prod  Corp,  950 
30th    Sireec. 

DWELLING  l-story  4-roorn,  $4250; 
10006  Voltaire  Ave;  owner  and 
builder,  Alameda  Homes  Co,  9936 
A   Street. 

DWELLING,  1-story  4-room.  $4500; 
6214  Maldon  Street;  owner  and 
builder,  Alameda  Homes  Co,  9935 
A  Street. 


owner  and  builder,  G  Petrino. 
PwESIDENCE,  $7000;  1023  Haxelwood; 

owner  and  builder,  A  Helmhout. 
FOUNDATION  and  REPAIR  (2-fftm- 

ily    residence),    $1000;    1598    Short- 
builder,   Kelly    Bros.    648    Almaden 

Ave,  San  Jose. 
TOILET  ROOMS.  $800;   126  B  Santa 

Clara;    owner    and    builder.    Sarnie 

Reek. 
REPAIR   FOUNDATION.    $1200;    901 

Pine  St ;  owner,  Roy  Ruddle,  prem ; 

buildr,    Kelly    Bros,    648    Almaden 

Ave,  Sem  Jose. 
ADD  TO   RESIDENCE.  $1000;   175  S 

17th  St;  owner  and  builder,  Harry 

D  Stevens,  premises. 
RESIDENCE.    $8800;    564   N   »th    St; 

owner    and    builder,    C    C    Hough, 

premises. 
ALTER     RESIDENCE      (2  -  family), 

$600;     286    B    Waslilngton;    owner 

and  buildr,  W  Villasenor,  premises. 
ADD    TO    RESIDENCE,     $2000;    848 

Park  Ave;  owner  and  builder,  E  O 

Carlson,  premises. 
RESIDENCE,  $8000;  1676  Hick  Ave; 

owner  and  builder,  C  R  Brundage. 
ADD     TO    RESIDENCE,     $1000;    819 

Willis;  owner  and  builder,  P  Cor- 

tese,  premises. 


Completion  Notices 


SAN    MATEO   COUNTY 


PALO  ALTO 


ALTER     RESIDENCE,     $4000;     1900 

Bryant  St;   owner,  W  P  McDowell. 

premises ;    builder,    Nichols  -  White, 

145  Addison  Ave. 
RESIDENCE,  $8000;   214  Oxford  Av; 

owner  and  builder,  A  R  Van  Epps, 

568  Barron  Ave. 
RESIDENCE    and    GAPLAGE.   $7000; 

605    Colorado    Ave ;    owners,    B    N 

and  R  K  Prieth,  631  Colorado  Ave; 

builder,  Philip  Darr,  131  Park  Blvd. 
STORAGE     BUILDING,    $1000;    1515 

El  Camlno  Real ;  owner,  F  W  Ober. 

premises ;      builder,     Schmallng     Sc 

Stenbit;    plans    by    W    F    Hempel, 

514  Bryant  St. 
RESIDENCE  and  GARAGE.  $10,000; 

301  Southampton;  owners,  G  M  and 

E     T    Chambers,     San     Francisco; 

builder,  George  Bliss,  140  Island  Dr. 
ADD    TO     RESIDENCE,    $1750;     679 

Everett   Ave;    owners,   E   and   P  V 

Raynal,   premises;   builder.  E  Kep- 

bath.  211  Pope  St. 
RESIDENCE    and    GARAGE.    $8000; 

2170  Loulfc  Rd ;   owner  and  builder. 

E  Carlson.  2202  Louis  Rd. 
RESIDENCE    and    GARAGE.    $8000; 

818  Guinda  St;  owner  and   builder. 

Schmallng  &  Stenbit.  924  Smerson. 
RESIDENCE    and    GARAGE,    $5900; 

320     Fernando    Ave ;     owners     and 

builders,   T   M  and  V  Goddard.   725 
I     Guinda  St. 

I  SOUTH  SAN  FRANCISCO 

ALTER    BUIIJDING    (into    2    apart- 
I     ments).     $7000;     517     Linden     Ave; 

owner.    Joseph    Sarto,    517    Linden 

Ave;    builder.    J    F    Mlllett  Jr.    100 
I     Citrus  Ave,  Daly  City. 
WATER  TANK   (250,000-gallon  steel. 

flat    bottom    water    tank).    $11,950; 

Parcel  17.  Zone  C:  ownr.  California 

Water    Service,    314     Linden    Ave; 

builder.  Western  Pipe  A  Steel  Co. 
DWELLING.  $5800;  212  B  St;  owner. 

Dan  Erwin,  El  Camlno,  San  Mateo; 

builder.  W  P  Cauley.  4931   17th   St. 

San  Francisco. 

SAN   JOSE 

RESIDENCE,    $10,000:    370    Heddlng; 

owner  and  builder,  Arthur  W  Dela- 

more. 
RESIDENCE,  $10,000;  795  N  16th  St; 

owner  and    builder.  Charles   Beebe. 
PARTITIONS    (toilet    rooms),    $4000; 

451    S   Ist    St;    owner    and    builder. 

Veterans'   Administration. 
RESIDENCE,  $13,000;  694  Berryessa; 


Recorded  Completed 

Feb.  18.  1947— L  11,  'MulVan  Ter- 
race" (San  Mateo)  Bob  Clark  et 
al  to  Bert  Will'ams  ...  Feb.  8,  1947 

Feb.  18.  1947— L  2.  "Mulryan  Ter- 
race." Max  B  Bates  et  al  to  Bert 
Bert  Willlamt    Feb.   15,   1947 

Feb.  18,  1947— L  4,  "Mulryan  Ter- 
racef  Max  B  Bales  et  al  to  Bert 
Wllliamn   "-- 

Feb.  18,  1947— L  1,  Mulryan  Terrace 
Geo  W  Haaker.  Jr,  et  al  to  Bert 
Williams    Feb.    11,    1947 

Feb.  18.  1947— L  1.  B  6,  "Tr  500 
Friendly  Acres"  Lacey  &  White, 

inc  to  whom  It  may  concern  

_    Feb.  14.  1947 

Feb.  19,  1947— Por  L  1  A  2.  "C  W 
Diel  Sub"  Henry  Voelker  to 
whom  it  may  concern  Feb.  17,  1947 

Feb.  18,  1947— L  23  and  S  ^  L  24. 
B  24,  "Plat  of  Dumbarton."  Jo- 
seph Meconl  to  whom  It  may  con- 
cern     -...    Feb.   18,    1947 

Feb.  19,  1947— L  l2  to  24  inclusive; 
"Tr  551  Redwood  Village"  Con- 
w.iy  &  Culligan  to  whom  it  may 
concern.      Feb.    18,    1947 

Feb.  19,  1947— L  50  &  51,  "Laurel 
Village''.  San  Mateo.  Conway  & 
Culligan  to  whom  It  nilay  con- 
cern  ^ Feb.    18,   1947 


Oakland,   Calif.    Matthew    J   Za- 
vattero  to  whom  it  may  concern 

Feb.    11.    1947 

Feb.  18.  1047—1  on  L  6  A  1  on  Lot 
9.  Plk  E  Tract  721.  Oakland. 
Calif.  Dale  E  Patterson  to  whom 
It  may  concein Feb.   18,   1947 


Bo88le  Bucri   and   Bi  .ssle  Rose.    $6b 
FcS  20.  1947     FTN   IX/T  4   BLK  E. 
map  Huntington  Tract,  Oakland. 
California    Fnmacc    Co    vs    Mrs 
Jonnie   Martin    $77.25 


ALAMEDA  COUNTY 


Recorded  Accepted 

Feb  21.  1947-611  OILMAN  Street. 
Berkeley.     Earl    L    and    Paulina 

Kelzer  to  J  H  Fitzmaurice 

February  20.   1947 

Feb  21,  1947—9320  anti  9328  Castle- 
wood Street.  Oakland.  Richard  H 
Lincoln  -to  whom  it  may  concern 
February  20.   1947 

Feb  21.  1947— 21st  ST  and  SOLANO 
Way.    Oakland.     P    R    Taylor   to 

Van  Bokkelen-Cole  Company 

February   20.   1947 

Feb  21.  1047—17500  REAMER  RD. 
Hayward.  Jesse  J  Van  /Cant  to 
Donald  T  Groom Feb  20,   1947 

Feb  21.  3947—17418  ALMOND  RD. 
Hayward.  Elno  J  Cooper  to  Don- 
ald T  Oroom Febnjarv  20,  1947 

Feb  21.  1947—17613  REMAR  RD. 
Ha>nvard.  Harold  K  Berge  to 
Donald  T  Oroom Fob  20.  1947 

Feb  21.  1947—2633  109th  AVENUE. 
Oakland.    A'ictor  O  Floshman   to 

whom  It   may   concern 

February   18,  1947 

Feb  21,  1947—21135  JJ?CVST  ST. 
Hayward.  Clayton  A  and  Nola 
N  Townsend  to  Johnson  &  Cle- 
mans February  13,  1947 

Feb  21  1947— LOTS  296-A  and  295- 
B,  and  Lots  296-A  and  296-B, 
Restib  l^tn  El  Portal,  Eden  Twp. 
Wiggins  &  Marsh  to  whom  it  may 
concern Febru.iry   l"},    1947 

Feb  20,  1947—2837  ALIDA  Street, 
Oakland.  A  R  Lapham  to  A  R 
Lapham  &  Sou       Febniarj'  19,  1947 

Feb  21,  1947—4301  ST  ANDREWS 
Road,  Oakland.  Victor  G  Flash- 
man  to  whom  It  may  concern.  .. 
February   19,  1947 


SAN    FRANCISCO 


Non-Responsibility 


ALAMEDA  COUNTY 

Feb  21.  i947— 3073  BROADWAY, 
Oaklana.  W  A  Connell  as  to  Im- 
pr()v«>nient.s  on  j^roperty. 


Fnmace  Permits 


OAKLAND 

■      ■ 

2220  109th  Avenue:  Owner,  Magee; 
dealer.  R  A  Roeber:  floor  furnace. 

10523  Voltaire:  owner.  Magee;  deal- 
er.  R   A  Roeber;   floor  furnace. 

4'!36  Merrill:  owner.  Edwards:  deal- 
er. I^Hwless:   floor  furnace. 

7869  Sterling  Dr;  owner.  Edwards; 
dealer,   E   I^iwless;   floor  furnace. 

5009  E  14th  St:  owner.  W  Hoist; 
dealer  J  I  Kemead ;  floor  furnace. 

2001  87th  Ave ;  owner.  Martin ;  deal- 
er. L  R  McCleneaghar.  floor  furnace. 

3639  Nevll  Ave ;  owner,  Johnson ; 
dealer,  Harer  Furnace  Co;  central 
furnace. 

3074  Bn>adwav;  owner,  H  Altena; 
denlor.  Harer  Fur  Co;  central  fur- 
nace. 

1801%  102nd  Ave:  owner.  Reenls; 
dealer,  "r  Centone:  flcor  furnace. 

8139  Hillside;  owner.  Galls;  dealer. 
R  Centone;  floor  furnace. 

2619  Octavla  St;  owner,  Martera; 
dealer,  Jackson's  Fum  Co;  floor  fur- 
nace. 

1536  37th  Ave;  owner,  B  Vlena ; 
dealer,  V  L  Alkens ; ;  floor  furnace. 

8145  Cuthbert  St ;  owner,  L  Wilde ; 
dealer.  F  M  Willis;  floor  furnace. 


SAN   MATEO  COUNTY 

Recorded  Accepted 

Feb.  19,  1947 —  L  6,  B  12.  "Howard 

Park    No   2"    Melvln    B   Johnson 

et  al  to  Arvil  I  Laraen  

Feb.     19,     1947 

Feb.  19,  1947— Por  L  2  "East  Orecn- 

word    Tract"    Carl    J    Sundin    to 

SJoberg  &  SJoberg Feb.  19  ,1947 

Feb     19,     1947— L    12    *    13.    B    14; 
■Meiialto  Park"  R  W  Marshall  to 

David     Bohannon     Organization. 

Feb.    13.    1947 


ALAMEDA  COUNTY 


Recorded  Completed 

Feb  18.  1947  -Lot  54  A  Portlcn  53 
Blk  L.  Map  Laurel  Grove  Park. 
Oakland,  Calif.  William  V  Peter- 
sen to  whom  it  may  concern  

_...Feb.    18.   1947 

Feb.  18,  1947— Lot  30.  Blk  N.  Map 
Resubdlvlsion  of  Pine  Haven. 
Oakland.  Calif.  Jayne  M  Goln  to 
Dan    Dana    Feb.    17.    1947 

Feb.  19.  i947— 473  DIehl  Ave,  San 
Leandro,  Calif,  Howard  S  Pul- 
liam  to  whom  it  may  concern... 
Feb.    17,    1947 

Feb.  19.  1947—  Lot  2.  Blk  6.  ^ap 
Re-subdlvif,ion  Port'on  of  North 
Cragmont,  Berkeley.  Calif.  Lu- 
cien  B  St  John  to  whom  it  may 
concern    Feb.    11.    1947 

Feb  19.  1>*47— Lots  1,  2&  3.  Blk  A. 
Map  BIks  A,  B.  C.  D.  E.  &  F.  of 
Hays  Sc  Caperton  Tract.  Ala- 
meda. Calif.  J  H  Tarman  to  T  G 
Stafne Feb.    18,    1947 

Feb.  !9.  1947— Lot  29  *  Portion  28 
Blk  15.  Map  No  6.  Regents  Park 
Albany.  Calif.  George  E  &  Kjith- 
erine  E  Jensen  to  Melvln  B  Gross 
Feb.  17.  1947 

Fell  19,  1947— 789C  Michigan  Ave, 
Oakland,  Calif.  Frederick  U  Law- 
rence   to    M    J    Marquis    

Jan.    2,    1947 

Feb.  19,  1947—631-533  E  Mth  St; 
Oakland,  Calif.  James  A  Arnolt 
to  Jas  Arnott  St  Son       Feb.  13,  1947 

Fob.  10.  1947- Loti^  60  &  61.  Blk  4 
Map  No  .6  Regents  Park.  Al- 
bany. Calif.  Jean  C  Sc  Eugene  O 
Wan  en  to  whom  It  may  con- 
cern  Feb     19.   1947 

Feb.  19,  1947—1785  Willow  St,  Hay- 
warfl.  Calif.  William  E  St  Mil- 
dred M  Carpenter  to  Johnson  ft 
Ciemar.s     Feb.     16,     1947 

Feb.  18,  1947— L  6111.  Doncaster 
Place;  Oakland.  Calif.Orace  A 
Harrlneton  to  whom  it  may  con- 
cern     " Feb.    14,    1947 

Feb.   18.   1947—3147  Telegraph    Ave. 


BURKE     FORM     CLAMPS 


s 


^ 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

All  Types  of  Concrete  Conttruclton  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


RecordfHl  Accepted 

Feb  20,  1947—155-159  RAMSELL  St. 
Rademan-Glunto  Co  to  whom  It 
may  concern February  20,  1947 

Feb  21.  1947— 1900-19O«-1O-14-18-22 
44th    AVE.     Superior   Bldg  Co   to 

whom    It    may    concern 

February   12,   1947 

Feb  21.  1947—4039  ORTEGA  ST. 
Shiperlor  Bldg  Co  to  whom  It 
mav  concern February  21,  1947 

Feb  20.  1947— LOTS  47,  48,  49,  50 
Blk    56,    Rels    Tract.     Wilder    Co 

to  C   A  Wilder  &  Sons „ 

_ February   20,   1047 

Feb  20,  '47— 8E  BALTIMORE  Way 
27  NE  from  NE  curve  cnng  N 
Toyon  Lane.    Salvatore  Berrango 

to  J  Barker February  20,  1947 

Jan  SO,  1947— E  40th  AVE  150  8 
Irving  Street.    Heyman  Homes  to 

whom   )t   may   concern 

_ January  28,   1947 

Feb  21.  1947— LOT  8  Blk  13.  City 
Land  Assn.  .Tohn  H  and  Ina  A 
Cokeley  and   John  and   Theodore 

Oyen  to  California  Constr  Co 

February  20.    1947 

Feb  21.  1947— East  CAPITAL  AVE 
300  N  Lakevies.  Beriha  S  and 
Juan  A  Oomes  to  Modern  Home 
Bldrs February  21,  1947 


Uens  Filed 


Plumbing  Permits 


OAKLAND 


3716  Redwood  Road;  owner.  Mur- 
phy; plumber,  G  Blerman ;  6  plumb- 
ing fixtures ;  3  gas  openings ;  20  wa- 
ter connections. 

6045-47  Broadway;    owner.   N   Jus- 


PIPE 

PIPE  .  VALVES  -  FITTINGS 
FaciUtlea  for  pip«  bending 

and  manifolda 
Writ*   for   Prloaa 

Pacific  Pipe  Co. 

160  Spear  8U,  San  Frarciaco 


SAN    FRANCISCO 


Recorded  Amount 

Feb  21.  1047— LOCATION  Omitted. 
Arend  L  Bi#itmever  dba  Wm 
Burstmeyer  Co  vs  Henry  E  Lap- 

km     - $3,071.67 

Feb  17,  1947—101  POWELL  Street. 
Robt  W  I-.ong  vs  Wm  F  Hum- 
phrey and  F  Sanford  Hjnith,  trs 
Est  Alice  Butler,  deed  $679.50 


ALAMEDA  COUNTY 


Recorded  Amount 

Feb  21.  1947—2399  PROSPECT  St, 
Berkeley.  Imperial  Engrg  Co  vh 
Nicholas  Johnxton      $853.29 

Feb  21,  1947—2399  PROSPECT  St. 
Berkeley.  Albany  Floor  Sei^ice 
vs  NicholsM  Johnston   

F^h  21.  1947— PTN  LOT  6.  map 
University  Terrace.  Berkeley.  V 
G  Electric  Co  vs  Nicholas  John- 
ston          $541.96 

Feb  20.  1947—1315  E  2lHt  STREET. 
Oakland.    Waiter  R  McMahon  vs 


Immediate  Delivery 

BUDGIT 

ELECTRIC  HOISTS 
CAPACITIES 

^  to  2  Ton 

*ROUND' 

MONORAIL  SYSTEMS 

Oanct   -   Trollcyt   -   Winches 
Bridge  Drives   •   Slings,  Etc. 


Manufacturers — Distributors 


ROUND  CALIF.  CHAIN  CO. 

Bav«hore  Highwsy 

South  San  Francisco,  Cstif. 

Phone  DEIawsre  7487 


STEELFORMS 

STKLTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

444  HorHtoii  Str««t       DOu9lot  5583       Son  Froncltco 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMTiDIATE  DEFJVERY  OR 
FUTURE  COMMITMENT 

Colt  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAORC  COAST 

219  PACIFIC  lUILDINA  OAKLAND.  CALIF. 
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PAGES 


DAILY     PACIFIC     BUILDER 


MONDAY,  FEBRUARY  24,  IM7 


tlce;  plumber,  C  KnighA:  0  plumbing 
fixtures:  4  gas  openings;  18  water 
connections. 

343  14th  St;  owner,  Central  Bank; 
plumber,  Durant;  1  plumbing  fix- 
ture; 1  water  connection. 

2117  Cotoma;'  ownor,  AncIerHon ; 
plumber,  J  Pierce;  4  plumbing  fix- 
tures; 3  gas  openings;  16  water  con- 
nections. 

2648  98th  Ave ;  owner,  Carr ;  plumb- 
er, C  Roland;  8  plumbing  fiNtures; 
3  gaa  openings ;  12  water  conneclions. 

63S1  3u)inymere;  ov/ner,  Sheppard ; 
plumber,  J  Pierce;  5  plumbing  fix- 
tuies;  4  gas  openings;  16  water  con- 
nections. 

21SS  48th  Ave;  owner,  Clark; 
plumber,  M  Avilia;  1  plumbing  fix- 
ture;  1  water  connection   . 

1164  67th  Ave;  owner.  Dixon; 
plumber,  O  Bierman ;  5  plumbing 
fixtures;  20  water  connections. 

2614  10th  Ave;  owner,  J  Roberts; 
plumber,  Geo  Brown;  4  plumbing 
fixture. 

1543    Market    St;     owner,    ; 

plumber,  J  Smith ;  2  gas  openings. 

If 01  35th  Acalanes  Dr;  owner,  D 
Nelfion ;  plumber,  R  Bonnettl ;  16 
plumbing  fixtures;  21  gas  openings: 
37  water  connections. 

309  Haddon  RD'ad;  owner,  McNeal; 
plumber,  Geo.  Campbell;  2  plumbing 
fixtures;    4   water    connections. 


POSITIONS   OPEN 

8-508— SALES  ENGR  with  back- 
ground of  concrete  construction  and 
sales  ability.  Ixical  references  re- 
quired. t500  month.   San  Francisco. 

S-515— SALES     ENGINEER,     pref. 

30-40  and  single,  to  head  machin- 
ery dept.  of  exporting  co.  Salary 
open.  Perm,   oppor.   San  Francisco. 


OAKLAND 


305    l06th    Ave;    owner,    C    Dalke; 


ENGINHRINa  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

N«wton  D.  Cook.  Mgr. 

S7  POST  ST.  S.  p.  4 

•Ar««ld  t24t 


Classified  Advertising 


1—    MISCELLANEOUS 


Are  you  Interested  In  well -trained 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS.  ENGINEBRa 
DRAFTSMEN.    SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS.    OFFICE    HELP. 
For  further  Information  call 
E.    STEVENS,   OArfleld   1617 
Technical  Positions  Agency 

B66kkEE>lhj6  SEBVICe 

All  taxes,  payrolls  for  business  firms, 
contractors  and  Individuals.  No  ac- 
count too  large  or  too  small.  SEla- 
brlght   4482.  (tf) 


An  Arcountipf?  Service  for 
Contractors  Only 

Income    taxes,    payroll    taxes,    book- 

keeplnf^r  service  by  people  who  knov; 

the  contracting  business 

65  Ninth  Street 

HEmlock  0829 San  Francisoo 

MXPHRT  likAWINti  SERVRMH: 
FREE  LANCE.  Phone  ORaystone 
4243.  (tf) 


plumber,  R  A  Roeber ;  6  pi  fix ;  3  gas 
op;  12  water  con. 

301  Washmgton ;  owner.  Cobble- 
dick  Glass  Co;  plumber,  J  Tancredy; 
7  pi  fix;  1  gas  op;  10  water  con. 

1416  17th  St ;  owner,  *H  Harrison  ; 
plumber,  Durant;  3  pi  fix;  6  water 
connections. 

822  Alice  Street;  owner,  L  Yipp; 
plumber,  Durant;   2  pi  fix. 

634  Chetwood  St;  owner.  Won  Wal- 
lerson :  plumber,  H  Btickmen ;  2  pi 
fix;   6  water  con. 

3515  Porter  St;  owner,  P  Ratto; 
plumber,  E  J  Hoerst;  1  pi  fix;  1 
gas  op. 

5006  E  14th  Street;  owner.  Hoist; 
plumber,  J  I  Kennedy ;  2  gas  op. 

386  Marlow  Dr;  owner,  Owen  and 
Hamilton ;  plumber,  R  A  Roeber ;  6 
pi   fix;  3  gas  op;12  water  con. 

3621  E  12thi  St;  owner,  Shriner; 
plumber,  H  Lass;  1  pi  fix. 

2917-21    35th    Ave;    owner,    ; 

plumber,  H  Lass;  1  pi  fix;  6  water 
connections. 

Location  omitted;  owner,  G  Dyer; 
plumber,  A  I  Baker;  4  pi  fix;  8  wa- 
ter con. 

1118  89t.h  Avenue;  owner,  Corsb; 
plumber,  P  Sllva;  5  pi  fix;  3  gas  op; 
12  water  con. 

2717    San    Pablo    Ave;    owner,    "W 
Swanaon ;      plumber.     Cleaners     Ex- 
change:  2  gi's   cp;   2   water  con. 

8637  Altken  Dr;  owner,  J  Leather- 
men;  plumber,  same;  7  pi  fix;  11 
water  con. 

2C46  Fi-anklin  St;  owner.  Llnberg; 
plumber,  H  Lass;  6  pi  fix;  12  watei 
connections. 

7009  Spencer;  owner  Dixon;  plumb- 
er, H  Lass;  3  pi  fix;  3  gas  op;  12 
water  con. 


Electrical  Permits 


WELDERS 

Portable  and  Stationary  GAS  and 
ELECTRIC  DRIVEN,  new  or  used 
S^eM  or  rent.  Wold'ng  Cable  and  Rod. 
D.  Petrie,  1203  Fairfax  Avenue,  San 
Francisco  Phone  MI  0210  days;  FI 
8886  evenings.  (2/28/47) 

2—     HELP  WANTED 


Senior  architectural  draftsman,  per 
manent  position  with  well-established 
Berkeley    firm    of    architects.    Phone 
THomwall  4861.  tf 


3— POSITION  WANTED 


CONSTRUCTION   ENGR,    15   yrs.' 
heavy   construction    exp.,    estimating, 
supervising  and  management.    Reply 
Box  219,  c/o  Daily  Pacific  Builder. 
(2/25/47) 

CIVIL  ENGINEER,  5  yrs.'  varied 
construction  exp  Intelligent,  Indus- 
trious gmJuate.  Opportunity  desired 
with  general  contractor  or  consult- 
ing engineer.  Reply  Box  224  c/o 
Daily  Pacific  Builder  (2/28/47) 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers,  Oakland 
KE   4-1651. 

TRANSITS.  $17  per  month.  Danle. 
McFarland.  624  Second  Ave.,  Phone 
BAyview  7804. 


BUCKEYE  TRENCHING  MA- 
CHINE.   Maximum    depth    17    ft,    40 

In.  wide;  operated  fully  equipped. 
Scott  Co.,  EX.  6741  2/24/47 

e—         FOR  SALE 


2700  406  Hayes;  owner,  Qulntara, 
contractor,  Bay  Elec  Co;  service; 
motors. 

2710  3C  2nd  St;  owner,  ;  con- 
tractor, Casey  Elec  Co;  survey. 

2711  200  Montgomery  St,  2nd  fi; 
owner.  Mills  Estate,  Inc;  Contractor, 
H  S  Tittle  Co;  6  plugs. 

2712-16  Various  locations;  owner. 
West  Coast  Adv  Co ;  contractor,  Mac- 
Cabe  Elec  Co;  signs;  billboards. 

2717  2M1  Sacramento  St;  owner, 
Ed  See;  contractor,  Chas  Ylck;  rec- 
tify complaint. 

27J8  1725  Washington ;  SI;  owner. 
Theater  Arts  Colony ;  contractor, 
Malm  &  Welter ;  inspector  complaint 

2719  266  Sutter  St.  4th  fl;  owner, 

;    contractor.  Malm  &  Welter; 

install    00-amp   switch. 

2720  824  Grant  Ave;  owner ; 

contractor,  E  A  Koenig;  2  outlets;  1 
switch. 

2721  266-8  Granada;  owner .; 

contractor,   E   A   Koenig;    2   outlets; 
4   plugs. 

2722  2180  Union  St;  owner,  Zie- 
tioh ;  contractor,  Luna's  Service  Co ; 
signs. 

2723  2209  North  Point  St;  owner, 
G  Braridal ;  contractor,  G  Vaccarino ; 
4   plugs. 

2724  1325  Stockton;  owner,  L'Em- 
porlo  Lucchese;  contractor,  G  Vac- 
carino; 28  outlets;  10  switches;  6  pi. 

2'(i25  015  Columbus  Ave;  owner,  L 
Magglora:  contractor,  G  Vaccarino; 
alterations. 

2726  304  Davis  St;  owner,  Sausago 
Factory;  contractor,  G  Vaccarino; 
motors. 

2727  21  11th  St;  owner.  Young  & 
Brown ;  contractor,  Chas  A  Langlaio 
Co;  3  outlets;  4  switches;  3  plugs. 

2728  870  Mission;  owner.  Empor- 
ium: contractor,  Chas  A  Langtals; 
6  outlets. 

2729-33  Various  locations;  owner, 
Thorlnson ;  contractor.  Arc  Elec  Co ; 
10  outlets;  10  switches;  9  plugs;  ca- 
ble ser\'lce. 


Frank  ft  Freddie's;  contractor,  Spott 
Electric;  outlets. 

44179  1444  Webster;  owner,  Stolte, 
Inc;  contractor,  C  A  Langlals;  fix- 
tures. 

44180  1921  Oakview  Dr;  owner. 
Nelson;  contractor,  C  A  Langlals; 
plugs. 

44181  651  20th  St;  owner,  Holt 
Manufacturing  Co;  contractor.  Home 
Elevator  Co;  motors. 

44182  6229  College  Ave;  owner 
and  contractor,  Havens  &  Wade ;  sign 

44183  5928  E  14th  St ;  owner,  ; 

contractor,  Fluoro  Electric;  fixtures. 

44184  6682  E  14th  St;  owner.  ; 

contractor,    Shultz    Fluoro    Electric; 
fixtures. 


Official  Proposals 


LS  380— Installation   of  30-Inch 
Welded    Stsel    Water    Main 


NOTICE    TO    CONTRACTORS 


OAKLAND 


SAN    FRANCISCO 


Corrugatea  ALUMINUM  SHEETS 
19  gauge,  .03e-in.  46H5i06-tn.  Alum- 
inum Products  Co..  .'1245  16th  Street. 
Phone  UNdcrhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  TMMEDIATF 
DELIVamY.  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf ) 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE.  For  full  particulars  write 
or  phono  ,1  Sahomakor,  Rte.  2.  Box 
785,  Los  Altos.    Iliono  Ix)s  Altos  29.1'V 

(tf) 


Machinery,  anything  to  sell,  let  us 
sell  It.  Any  Machinery  wanted,  we 
will  find  It  for  you.  INDUSTRIAL 
SERVICE  CO.  TWlnoaks  6096. 

2/25/47 


ELECTRIC  JIOISTSL  3-ton;  P.  A 
H.  i)lain  trolley  typo;  punh  button 
control,  220-4K)  volt,  3  phase.  60  cycle. 
New  machine  guarantee.  TRAMRAIL 
ENGINEERING,  Inc.,  220  Montgom- 
ery St.,  San  Francisco  4;  DO  8087. 
(2/21-24-26-26-27) 

'~?fcToderi54*B.VVr.''PrtnterT  Mod«ri4» 
Developer  and  Stand,  110-volt  A.C. 
Phone  Ernest  J.  Kump  Co.,  EX.  0054. 

2/28/47 


2C89  788  Mission ;  owner.  West 
Coast  Supply  Co:  contractor,  J  K 
Herzog  Co;   4  outlets;   1   switch. 

2690  1956  35th  Ave ;  owner.  Sale 
A  Corbett ;  contractor.  Century  Elec 
Const  Co;  12  outlets;  12  switches;  12 
plugs. 

2691  130  3rd  St;  owner.  Valerls  & 
Valerie;  contractor.  Century  Elec  Co; 
alterations. 

2692  Polk  and  California  «ts:  own- 
er, Blum's ;  contractor,  Associated 
Elec  &  Mcch  Co;  new  service  equip- 
ment. 

2693  313    Maple;     owner,     ; 

contractor,    Beacon    Elec  Co;   2   out- 
lots;    12    plugs. 

2694  2650  Mission;  owner,  Stein- 
berg's: contractor,  Dowd-Seid  Elen 
Co:    4    outlets. 

2695  f40  Clay;  owner,  Paladine 
&  Co.  Inc;  contractor,  Dowd-Seld 
Elec    Co;    connecting    elec   valves. 

2606    200  Guerrero  St ;  owner,  Bldt 

Trade    Temple      contractor,     ; 

4    outlets 

2697  901  California;  owner,  Stan- 
ford Court  Apts ;  contractor,  Dowd- 
Seld  Elec  Co;  motors. 

2698  2C02  Buchanan;  owner,  Plou- 
(iha :  contractor,  Bylngton  Elec  Co; 
Epeclal  complaint. 

2699  577  79-81  Guerrero;  owner, 
De  \^  Mora;  contractor,  Bylngton 
Elec  Co;  service;  underground  ser- 
vice. 

2700  1024  Geary;  owner.  Hazei 
Young:  contractor,  Byington  Elec 
Co ,  special. 

2701  1382  O'Farrell :  owner.  Brown ; 
contractor,  Bylngton  Electric  Co; 
1  switch :  7  plugs ;  service. 

2702  101  Maple ;  owner.  De  Mohun  : 
oontractor,  Bylngton  Elec  Co;  6 
plu^s :   service. 

2703  1571  Post;  owner,  Bvlngton 
Elec  Co;  11  outlets;  3  switches;  C 
))lugs;    service;    motors. 

2704  753-753A  Webster;  owner, 
Manuel;  contractor.  Liberty  Elec  Co; 
1  oT!tlets:  1  switch;  2  plugs;  service 

2705  2100  17th  St;  owner.  Air 
Comfort  Co ,  contractor.  Bay  Elec  Co ; 
inotor.* 

2706  780  Suiter;  owner.  Darter; 
contractor.  Bay  Elec  Co;  sign  cir- 
cuit 

2707  8ie  Bay  St:  owner,  Bevlagua; 
contractor.  Bay  Elec  Co:  1  plug. 

2708  2401  38th  Ave;  owner.  Nel- 
son ;   contractor, ;  alterations. 


44152  2053  Broadway ;  owner,  Sher- 
man-Clay Co;  contractor.  Electrical 
Products  Corp;  sign. 

44153  1400  Cypress;  owner.  Shell 
Oil  Co;  contractor.  Electrical  Prod- 
ucts Corp;  sign. 

44154  2047  Broadway;  owner, 
Moore's;  contractor.  Electrical  Prod- 
ucts Ccrp;  sign. 

44155  2029  Foothill  Blvd;  owner, 
Koster;  contractor,  Dimond  Electric; 
service;  motors. 

44156  2251  107th  Ave;  owner,  Joe 
West;  contractor.  Pacific  Electric 
Motor   Co;    outlets;    switches;    plugs. 

44157  Foot  of  64th  Ave;  owner, 
Sprlngrfield  Cedar;  contractor.  Pa- 
cific  Electric   Motor  Co;   fixtures. 

44158  3245  Laguna;  owner,  At- 
wood ;  contractor,  Carl  Monzo ;  out- 
lets ;    switches ;    plugs ;    alterations. 

44159  3245  Laguna;  owner,  At- 
wood;  contractor,  Carl  Monzo;  fix- 
tures. 

44160  501  29th  Ave;  owner,  Chev- 
rolet Motors;  contractor,  I*aclflc 
Electric    Motor    Co;    service. 

44161  971  69th  Ave;  owner,  Austin 
Co;  contractor.  Pacific  Electric  Mo- 
tor Co;  wiring. 

44162  971  69th  Ave;  owner,  Austin 
Co;  contractor,  Pacific  Electric  Mo- 
tor Co;   fixtures. 

44163  9227  Castlewood;  owner,  R 
M  Taylor;  contractor,  Johnston  Elec- 
tric; srvice. 

44164  2123  64th  Ave ;  owner,  Beggs ; 
contractor,  Johnston  Electric;  out- 
lets ;  switches ;   plugs. 

44165  7142  Orral  St;  owner,  M  J 
Joyce ;  contractor,  Albert  J  Redman ; 
fixtures. 

44166  1337  102nd  Ave ;  owner,  Mohr 
&  De  Mont;  contractor,  Clifford 
Electric ;  outlets ;  switches ;   plugs. 

44167  9978  MacArthur  Blvd;  owner. 
Dale  Patterson ;  contractor,  Clifford 
Electric;  outlets;  switches;  plugs; 
service. 

44168  341  Foothill  Blvd;  owner, 
Durant;  contractor,  Clifford  Elec- 
tric; outlets;  switches;  plugs;  alter- 
ations. 

44160  6460  Mokulomne;  owner, 
Kirkham  &  Hanna;  contractor,  Col- 
lins Electric ;  outlets ;  switches ; 
plugs. 

44170  6460  Mokulomne;  owner, 
Kirkman  &  Hanna;  contractor,  Col- 
lins Electric;  fixtures. 

44171  1524  Femwood;  owner, 
Techenoe;  contractor,  Ets-Hokin  & 
Galvan ;  fixtures. 

44172  1201  Broadway;  owner,  Mr 
Tressler;  contractor,  Ets-Hokln  A 
Galvan ;   fixtures. 

44173  8417  E  14th  St;  owner  and 
contractor.   Acme   Signs;    alterations. 

44174  1st  and  Myrtle;  owner.  Bet- 
ter Brands;  contractor,  Del  Monte 
Electric;    alterations. 

44175  1209  Adeline;  owner,  Brom- 
well  Construction  Co;  contractor, 
Spott  Electric;  outlets;  switches; 
motors. 

44176  Perkins  and  Grand  Avs; 
ownr.  Associated  Oil  Co;  contractor, 
Spott  Electric;  circuit  and  reflectors. 

44177  532  22nd  St  ;owner,  Elllnger; 
contractor,  Spott  Electric;  fixtures. 

44178  2116      Broadway;       ownerj 


Sealed  proposals  will  be  received 
at  the  office  of  the  East  Bay  Mu- 
nicipal Utility  District,  Room  205, 
.M2  Sixteenth  Street.  Oakland,  Cali- 
foHiia,  until  5:30  P.  M.,  Wednesday, 
March  5,  1947,  and  will  at  that  hour 
be  opened,  for  installing  approxi- 
mately 3650  linear  feet  of  30-inch 
welded  steel  water  main,  90  linear 
feet  of  24-lnch  welded  steel  watei 
main,  and  80  linear  feet  of  12-inch 
cast  Iron  pipe,  and  valves  and  ap- 
purtenances, and  for  removing  about 
1700  hnear  feet  of  existing  12-inch 
oast  Iron  main,  and  80  linear  feet  of 
24-lnch  welded  steel  cement  lined 
pipe  In  South  23rd  Street,  Pullman 
Avenue  and  21st  Street,  in  Richmond, 
Contra  Costa  County,  California. 

The  general  prevailing  rate  of  per 
diem  wages  in  the  locality  in  which 
the  work  is  to  be  performed,  for 
laborers,  and  for  each  craft  or  type 
of  workman  and  mechanic  needed 
to  execute  the  contract,  and  the 
general  prevailing  rate  for  legal  hol- 
iday and!  overtime  work,  specifically 
set  forth  in  the  plans  and  specifica- 
tions on  file  with  the  Secretary  of 
the  District,  are  referred  to  and  in- 
corporated herein. 

Specifications  No.  LS  380  covering 
this  work,  may  be  obtained  at  Room 
406  of  the  office  of  the  District. 

DANIEL  READ, 
Secretary. 
Oakland,  California. 
February  20,  1947 

(Daily  Pacific  Builder) 
(February  24,  1947) 


Pro.    No.    182^— Furnish    Equipment 
and    Make    Borings 


NOTICE    TO    CONTRACTORS 


GEORGE  M.  PHILPOTT  CO. 
•ryaaf  b«t.  ttk  ond  10th  Sts.,  S.  P. 


COMPRESSORS 

PUMPS 
CONCRETE  IREAKERS 

RENTAL   SERVICE 

Drill  StMl    .    Gods    •    V-R«ltf 

WIr*  Rep*  and  FIHlags 

■oil  &  Rell«r  i«ariii«s 

SAN  FRANCISCO 

HEmleek  547S 
OAKLAND 

HUmbeldt  US* 


Sealed    proposals    will    be    received 
at  Room  205  of  t>ie  office  of  the  East 


Bay  Municipal  Utility  District,  512 
16th  Street,  Oakland,  California,  un- 
til 5:30  P.  M.,  Wednesday,  March  5. 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  EQUIPMENT  AND 
MAKING  BORINGS,  as  per  speci- 
fications. 

Proposal  No.  1823  covering  same 
may  be  obtained  upon  application  at 
the  Purchasing  Department,  Room 
312,  of  the  office  of  the  District. 

DANIEL  READ, 
Secretary. 
Oakland,  California. 
February  21.    1947 

(Daily   Pacific   Builder) 

(February  24,  1917) 


Pro.  No.  1822 — Gate  Valves 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  206  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  512 
16th  Street,  Oakland,  California,  un- 
til 5:30  P.  M.,  Wednesday,  March  5. 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  seventy  (70)  GATE 
VALVES,  as  per  specifications. 

Proposal  No.  1822  covering  same 
may  be  obtained  upon  application  at 
the  Purchasing  Department,  Room 
312,  of  the  office  of  the  District 

DANIEL  READ, 
Secretary. 
Oakland,  California. 
February  21,   1947 

(Dally  Pacific  Builder) 
(February  24,  1947) 


<J 
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4  or  5  Days 

Then 
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FOR    SALE 

TIMBERS,  wallboardB,  plnmbinc 
pipe,  millwork,  and  other  baila- 
ing  material}.  SALE  PRICES. 
Large  stocks  of  "hard  to  g«t" 
items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAIencia  4977 


CONTRACTORS  and  BUILDERS 
Are  You  Overlooking  a  Bet? 


Standard  size,  40-foot  width,  100-foot  length  and  14-foot  eave  height. 
The  standard  length  may  be  varied  in  multiples  of  20  feet. 

There  h  Money  To  Be  Mode  in  the  Erecflon  of  .  .  . 

BUTLER  BUILDINGS 

#  They  Arc  Available. 

#  They  Are  Popular. 

#  They  Are  Highly  Adaptable  to  Practically 

Every  Industry. 

#  They  Are  of  Permanent  High  Quality 

Construction. 

#  They  Can  Be  Erected  Quickly  and  Profitably. 
FULL  DETAILS  AND  PLANS  AVAILAILE  ON  REQUEST 

E.C.  LIVINGSTON  CO. 

Exclusive  California  Dealers  For  Butler  Industrial  Buildings 
Central  Office.  Paso  Robles.  Phone  22 


■ERKELEY 

20O9  Shattiick  Avenue 
Phone  THornwall  5911 


•roach  OiRcvf: 

FRESNO 

505  Maaon  BIdg. 
Phone  2-7340 


SALINAS 

266  Abbott  Street 

Phone  4285 
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R  I£  C  E  I  V  E  D 

TFR  ?  5  1947     ' 

ALLOCATION      DIVISION 


BU  i  L  D  I  N G 
AND      fNGlNEERING* 
Nf  W$    Sf  HVICE 


F.W.DODGE       ^_^  ^  /^v^^y^^  ^^ 

fill  49ail«  ^vA: 

coftPORATioi   LAROEST    CONSTRUCTION    DA 

Vol.   5  7;--No.    38  SECTION     OMF  SAM  FRAMPKirrk    XI  ICcr.  ax/    r-r-nr..  ,  Ar»^,  ^.     .^ 


uil^er 


LARGEST    CONSTRUCTION    DAILY    IN    THE     WEST 


SECTION    ONE        SAN  FRANCISCO.  TUESDAY.  FEBRUARY  25.  1 947 


PLANS  and 
Speculations 


Bids  have  been  asked  by  March 
19  for  buildings  at  Bolsa  Point  mil- 
itary reservation  near  Pescadero. 
Included  are  water  tanks,  tank 
towers,  mess  halls,  barracks  and 
officers'  quarters.  Information  may 
be  obtained  from  the  South  Pa- 
cific Division,  of  army  engineers, 
o51  California  St.,  San  Francisco. 
oOo 

Bids  will  be  accepted  up  to  10 
a.  m.,  March  27,  for  10,500  square 
feet  of  industrial  property  at  Bay 
and  Stockton  Streets,  San  Fran- 
ctaco,  by  war  assets  administra- 
tion. Bids  have  been  asked  alsw 
on  equipment  for  production  of 
oxygen  and  other  gases. 
oOo 

Improvements  on  the  Sears  Pt.- 
Black  Pt.  cutoff  are  being  delayed 
because  all  existing  funds  have  al- 
ready been  allocated  for  other 
projects. 

OOO 

Operations  will  begin  early  in 
March  at  the  American  Pipe  and 
Construction  Company  plant  which 
is  being  opened  two  miles  west  of 
Pittsburg.  It  will  handle  concrete 
work  on  steel  pipe  manufactured 
elsewhere. 

oOo 
Niles  may  take  action  through 
zoning  laws  to  prevent  the  South- 
«m  Ppcifl-r-  Cc^mpany  frwm  bald- 
ing additional  loading  sheds  or 
spur  tracks   along   First    Street. 

oOo 
Monterey's  high  school  board  ha«; 
lined  up  three  to  two  against  a 
proposed  junior  college  plan.  The 
junior  college  would  require  a  rail- 
lion  dollar  bond  issue. 

oOo 

Enlargement  of  the  proposed 
site  for  San  Francisco  State  Col- 
lege was  formally  opposed  by  the 
San  Francisco  board  of  supervisors 
committee  on  county,  state  and  na- 
tional affairs. 

oOo 

Pre'iniinary  survey  work  has 
been  started  in  Kern  County  by 
engineers  of  the  state  water  re- 
sources board  on  a  proposed  80- 
mile  canal  to  check  and  distribute 
the  waters  of  four  mountain 
streams. 

oOo 

More  than  ore-fourth  of  the  vet- 
erans on  the  Berkeley  campus  of 
the  University  of  California  are 
registered  In  the  College  of  En- 
gineering. 

oOo 

The  Apartmen*^  House  Associa- 
tion this  week  went  on  record  op- 
posing passage  of  A.  B.  735  for 
provisions  requiring  Ithat  stair- 
ways, passageways  and  shafts  of 
existing  buildings  be  enclosed  with 
fireproof  materials. 

a . 


Builders  Must  F^ht 
Vested  Interests  to 
Get  $7,500  Home  Ud 


E 


LET'S  STAR!  OVER 


CHICAGO.  —  Home  production 
during  1947  must  be  directed  to- 
ward the  family  with  an  income 
of  $2,000  to  $3,000,  and  the  cost  of 
these  homes  must  not  be  more  than 
$7,500,  Morgan  L.  Fitch,  Chicago, 
president  of  the  National  Asso- 
ciation of  Real  Estate  Boards,  told 
the  home  builders  of  the  nation  to- 
day. He  spoke  at  the  annual  con- 
vention of  the  National  Associa- 
tion of  Home  Builders  in  the  Stev- 
ens Hotel,  Chicago. 
.  "You  say  you  cannot  do  it  un- 
der existing  wage  scales,  under  ex- 
isting restrictive  labor  practices, 
in  the  face  of  monopolistic  control 
of  building  material,  and  on  ac- 
count of  local  home  building  ordi- 
nances?" Fitch  asked 

"In  the  hope  of  a  true  free  mar- 
ket in  housing,  are  we  to  change 
from  one  set  of  controls  imposed 
by  the  monopolistic  practices  of 
government  to  another  set  of  con- 
trols imposed  by  the  monopolistic 
practices  of  vested  interests? 

"Do  you  think  the  people  of 
America  are  willing  to  go  without 
housing  simply  because  it  suits 
somebody's  whim  to  say  that  a 
painter  cannot  use  a  spray-gun,  or 
that  t.  carpenter  caVinot  glaze  a 
window,  or  that  a  iather  can  set 
30  bundles  of  wood  lathe  for  a  6- 
I  hour  day  ?  Is  it  any  comfort  to  a 
houseless  veteran  to  know  that  the 
law  provides  for  a  certain  type 
of  masonry  construction  when  ne 
has  no  hou.se?" 

Fitch  told  the  home  builders  that 
vigorous  attack  on  those  barriers 
to  construction  is  their  greatest 
challenge  in  1947. 

#.^ 

CONSERVATION  WEEK  IS 
OBSERVED  MARCH  7-14 

California  Conservation  Week 
will  be  observed  from  March  7  to 
14.  It  will  feature  California  Ar- 
bor Day,  forest,  soil  and  wildlife 
conservation,  fire  prevention  and 
better  health.  The  week  is  spon- 
sored by  the  California  Conserva- 
tion Council  composed  of  leaders 
of  organizations  and  industries  in- 
terested in  the  conservation  of  nat- 
ural resources,  educators  and  state 
and  federal  government  officials. 

ANGEL  ISLAND  REPORT 


There  has  been  too  much  argu- 
ment regarding  the  appointment  of 
nances?"  Fitch  asked, 
of  the  Atomic  Control  Commission. 
This  question  has  resolved  itsell 
into  a  partisan,  political  contest. 
ii    tt    ^ 

President  Truman  states  he  is 
100%  in  support  of  Mr.  Lilienthal. 
Mr.  Truman  is  talking  iike  a  coun- 
tiy  Justice  of  Peace  instead  of 
President  of  the  United  States. 
ir    ir    it 

It  is  Mr.  Truman's  duty  to  nom- 
inate within  the  limits  of  his  best 
judgnient.  It  is  not  his  right  to 
force  his  choice  upon  the  neople. 
That  approval  belongs  to  the  peo- 
ple through  their  Congress. 

it    it    ir 

Being  head  of  the  most  power- 
ful nation  in  the  world  is  a  very 
.strong  and  intoxicating  wine.  Any 
of  us  might  bcccme  confused  be- 
tween the  Divine  Right  of  Kingc 
and  Democratic  obligations  of  a 
President. 

^    ^    * 

Mr.  Lilie»ithal  is  a  man  of  in- 
tegrity; however,  the  job  in  ques- 
tion calls  for  more  than  that.  It 
calls  for  the  most  hard-boiled  and 
stubborn  reactionary  this  nation 
can  produce.  A  man  of  idealistic 
sympathies  or  experimental  ten- 
dencies is  not  emotionally  qualified. 

it    it    it 

Mr.  Lilienthoil  will  be  approved 
in  the  face  of  honest  objections. 
This  approval  fhould  be  ample  per- 
sonal satisfaction  to  him,  and  then 
he  could  prove  his  own  greatness 
by— 

it   it   it 

Immediately  resigning  in 
recognition  of  the  fact  that 
the  chairman  of  ACC  should 
be  above  perHonal  contro- 
versy or  objection. 


r.  w.   Ooili*  CoraoratlMi 


Government  Hospital  Plan  and  Construction 
Work  Details  Stated;  Two  Types  of  Bids  Okay 

WASHINGTON.— The  ngulations  governing  plan  preparation  and 
construction  work  m  connection  with  the  governments  hospital  ron- 
Btruction  program  have  just  been  announced  in  Washington  bv  the 
federal  beturity  agency  of  the  U.  S.  Public  Health  Service. 

The  comprehen.^ive  listings  cover  all  phaseN  of  the  hospital  con- 
struction  program,   dealing   with   distribution   of  the    propoH«>d    public 


health  centers,  general  standards 
of  construction  and  equipment,  and 
methods  of  administering  th»;  stale 
plan. 

The  publication  reveals  that  ac- 
tual construction  work  under  the 
Public  Health  Service  Act  will  be 
performed  by  the  lump  sum  or 
fixed  price  contract  method.  Ac- 
cording to  these  rules  applicants 
to  the  designated  state  agencies 
must  assure  that  adequate  meth- 
ods of  obtaining  competitive  bid- 
ding will  be  employed  prior  to 
awarding  the  construction  contract. 
Either  of  two  methods  can  be 
used  —  public  advertising  or  cir- 
cularizing three  or  more  bidders, 
with  awards  going  to  the  lowest 
responsible  bidder. 

Other  assurances  that  are  de- 
manded from  applicants  for  new 
hospitals  under  tne  act  include: 

1. — That  construction  contracts 
prescribe  minimum  rates  of  pay 
for  laborers  and  mechanics  as  de- 
termined by  the  Secretary  of  La- 
bor and  that  these  minimum  rates 


Surgeon  General,  the  states  which 
have  approved  applications  w-H  be 
entitled  to  receive  a  third  of  their 
planning  expenditurt  s. 

State  agencies  officially  or  ten- 
tatively designated  to  administer 
hospital  suivcy  and  planning  pro- 
grams in  California  and  surround- 
ing states,  are  as  follows: 

Arizona:  Dr.  G.  K.  Mannintr,  su- 
per.nttndent,  state  department  of 
health,  Phoenix. 

California:  Dr.  Wilton  L.  Hal- 
verson,  director,  state  department 
of  public  health,  San  Francisco. 

Hawaii:  Dr.  C.  L.  Wilber,  Jr., 
president,  territorial  board  of 
health,  Honolulu,  T.   H. 

Nevada:  Dr.  Fred  S.  Loe.  state 
health  ut!lcer,  state  department  of 
health,  Carson  City. 

Oregon:  Dr.  Harold  M.  Erickson, 
state  health  officer,  state  board  of 
health,  Portland. 


K       r  rj  ■— Ju —     ■VA-— r.  •  *— Vl.    Washington:  Dr.  Arthur  L.  Ring 
be  stated  in  the  specifications  ad-    lo,    director,    statu    department    of 
vertised  in  the  call  for  bids  on  the    health.  Seattle, 
proposed   project.  To  aid  in  the  nrotrrum  the  U.  S. 

2. — That  each  contractor  or  aab-  '  Pu?»<<«'  H*MiUh  SpvvUa^  has  addod 
contractor  furnish  a  weekly  sworn  I  to  each  of  its  regional  district  of- 
afflda^'it  with  respect  to  wages  fi.ces  a  Division  of  Hospital  Fa- 
pald  each  employee  during  the  pre-  I  cilities,  which  will  be  staffed  by 
I  ceding  weak  and  that  this  require-  a.  diviaion  medical  officer,  a  hos- 
nient  be  incorporated  in  project  I  pital  administrative  expert,  a  con- 
specifications.  I  struction    engineer,    nvo   a  district 

3.— That  the  project  will  not  be  ®'^'']f^<'^  whose  ashignment  is  to 
advertised  or  placed  on  the  market  f,f *  t  J""ORTa'"  '"to  operation  in 
for  bidding  until  the  final  working    ["®  hands  of  local   architects  and 

'to  assist   the   statoo    tn   setting  up 
competent  staffs  ff.r  the  handling 


MILITARY  ENGINEERS 
HOLD  DINNER  DANCE 

The  annual  dirner  dance  of  the 
local  nost  of  the  Society  of  Ameri- 
can Military  Engineers  will  bo 
held  Thursday.  March  13,  and  will 
honor  retiring  and  incoming  port 
officers.  It  will  be  held  in  the  Of- 
ficers' Recreation  Building  at 
Treasure  Island. 

The  evening  will  begin  with  as 
sembly  and  cocktails  at  7:15,  and 
dinner  at  eight.  Dance  music  will 
he  played  by  Harry  Mason  and  his 
orchestra    until    midnight. 

^# 

ELECT  GARLINGHOUSE 

CHICAGO.  —  Califomian  A.  F. 
Garlinghouse  was  elected  execu- 
tive vice-president  of  the  Ass*^ 
ciated  Equipment  Distributors  at 
the  recent  28th  .onnual  convention 
here.  He  is  a  partner  in  the  firm 
of  Garlinghcuse  Bros.,  of  Los  An- 
geles. 

Among  the  directors  elected  for 
1947  arc  Fred  M.  Viles.  of  Frc,-? 
M.  Viles  A  Co.,  Spokane,  and  R. 
L.  Arnold.  Arnold  Machinery  Co., 
Inc.,  Salt  Lake  City. 


A  ioint  report  will  be  developed 
for  the  next  session  of  the  State 
liegislature  recommending  further 
study  and  action  to  be  taken  by 
the  <!tate,  leading  to  possible  ac- 
Quisition  of  Angel  Island  as  a  state 
park,  it  was  announced  today. 

The  mile-square  island  with  its 
$2  million  in  buildings  and  im- 
provements, was  toured  recently 
by  war  assets  administration  offi- 
cials, an  interim  committee  from 
the  California  State  Legislature 
and  representatives  of  Bay  Area 
Council. 


ASK  RESEARCH  FUND 

WASHINGTON.— Tyles  S.  Rog- 
ers, president  of  the  Producers' 
Council,  today  recommended  that, 
the  office  of  technical  services  of 
the  U.  S.  Department  of  Commerce 
allocate  |20,000  of  available  re- 
search funds  for  a  study  of  meth- 
ods of  reducing  the  cost  of  erect- 
ing small  industry  -  efigineered 
homes. 

# 

QUITS  EXPEDITER  OITICE 

WASHINGTON.  —  Resignation 
cf  Philip  H.  Coombs,  deputv  hou.'? 
ing  expediter  in  charge  of  mate- 
rials supply,  was  announced  today 
by  the  office  of  the  housing  expe- 
diter. His,  assistant.  Harrv  L. 
Smith,  has  boon  named  acting  head 
of  the  materials  supply  office. 

Coombs  plans  to  write  for  sever- 
al months  and  will  become  asso- 
ciate professor  of  economics  at 
Amho.-st   College  next  fall. 


COAST  BUILDING   PERMITS 


Summary  of  permit  valuation.*  reported  to  DAILY  PACIFIC 
BUILDER  by  principal  city  and  county  building  inspection  depart- 
ments for  seven  western  States.  For  detailed  report  turn  to  Page  12 


1945 


1  •»  4  6 


1  947 


Jan. 

Feb. 

Mar. 

Apr. 

May 

June 

July 

Aug. 

Sept. 

Oct. 

No/. 

Dec. 


P'mts 
11,693 
10,206 
12.C80 
1.3,289 
13,712 
14,639 
13,409 
13,764 
14,801 
18.318 
17,719 
18,479 


Value 
13.998.80.", 
13,775.233 
18,116,289 
21.103,984 
26,713.453 
29,851.429 
30.421.510 
30.110.6.30 
.'{7.662,525 
46..''>.'-)7.3r>3 
54.908.961 
65,775,869 


P'mts 
19,150 
19,755 
22,283 
22,915 
21,072 
18,65i> 
21.199 
22.769 
21,917 
19.141 
15..54P 
16,428 


Value 
$  80,904.443 
74,734,712 
140,000,989 
83,602,474 
78,656,204 
69,401,816 
77,332,683 
81 .040,.585 
69.914,0.36 
76,662300 
61,880,684 
54,412.397 


P'mts 
21.622 


•  •»>  ■•«••»« 


••«•. . .••■•« 


Value 
$76,791333 


*«••»»••••**«• •  ■- 


•»•»•*•••■ 


•  ••••>•.•»*«*. 


'  drawings  and  specifications  have 
been  approved  by  the  Surgeon 
General  and  the  applicant  has  been 
so  notified. 

4. — That  no  construction  con- 
tract whose  cost  exceeds  estimated 
cost  approved  in  the  application, 
will  be  entered  into  without  prior 
approval  of  the  Surgeon  General. 
5. — That  the  construction  con- 
tract will  require  the  contractor 
to  furnish  performance  and  pay- 
ment bonds,  each  in  an  amount  nof 
less  than  50  per  cent  of  the  con- 
tract price. 

Recognizing  the  likelihood  that 
many  hospital  Jobs  will  he  under- 
taken in  communiti''«>  that  are  not 
now  subject  to  local  building  co<ies, 
the  Public  Health  Service  stipu- 
lates that  recommendations  of  the 
following  nationally  known  tech- 
nical and  engineering  authorities 
shall  be  adopted: 

American  Concrete   Institute; 
American  Standards  Assn.; 
American     Society     of     Testing 
Materials. 

National  Lumber  Manufactur- 
ers' Association. 

National  Board  of  Fire  Under- 
writers. 

National  Bureau  of  Standards. 
General  design  data  in  the  pub- 
lished rules  and  regulations  set 
out  that  all  hospital  construction 
shall  be  in  keeping  with  "general- 
ly accepted  good  engineering  prac- 
tice". 

Special  provisions  must  be  made 
by  contractors  "for  any  machines 
or  apparatus  loads  which  would 
cause  a  greater  had  than  the 
specified   minimum   live  load." 

Detailed  explanations  are  given 
for  mechanical  specifications  d'al 
ing  with  heating  (steam  pipinr  and 
ventilation),  plumbing  and  drain- 
age, electrical  instailatiom;,  eleva- 
tors and  dumbwaiters,  refrigera- 
tion, kitchen  equipment  and  laun- 
dry facilities. 

State  agencies  designated  by  the 
federal  security  agency  are  autho- 
rized to  survey  uie  overall  need 
for  hospitals  in  the  state,  and  to 
conduct  necessary  planning.  Fed- 
eral funds  are  appropriated  by 
congress  among  the  various  states 
on  a  population  basis,  with  the 
reservation  that  no  state  may  be 


of  the  technical  phases  of  the  pro- 
gram. They  will  work  through 
states  af^encies. 

Following  are  the  name«i  of  med- 
ica!  officer.^  and  architects  in  the 
far  western  region k: 

In  California 
Dr.  Thurman  H.  Rose,  in  charge 
of  Division   of   Hospital    Facilities 
Activities;     Charles     H.     Coogan, 
architect; 

Dr.  W.  T.  Harrison  (YU-6-3111) 
1604  U.  S.  Appraiser's  Building. 
San  Fmncisro  11,  officer  in  charge 
of  District  5.  including  Alaska,  Ne- 
vada, Arizona.  California,  Oregon, 
Washington  and  Hawaii. 
District  8 
Dr.  H.  T,  Wagner,  in  charge  Di- 
vision of  Hospital  Facilities;  Ken- 
neth A.  I^ake,  arrh  l"ct-engineer; 

Dr  Fred  T.  Foar«l.  Room  615 
Colorado  Rldg..  Denver,  officer  Tn 
charge  of  district  conipriBing  Col- 
orado. Idaho,  Utah,  Wyoming,  and 
Montana. 

The  nam^s  of  lh<'  utate  survey 
directors  of  the  far  western  states 
follow: 

Dr.  P.  K.  Cilmn-^,  423  Phelan 
Bldg..  San  Francisco,  DPH;  Ari- 
zona. Dr.  Hilda  H.  Krf>eger.  di- 
rector MCH  division:  Nevnda  Mrs. 
Christie  T.  Corhftt.  DPH.  Reno; 
Oregon.  Dr.  Forrest  E.  Rieke,  stat<> 
bonrd  of  health,  and  W.^shin^on, 
Ralph  h.  Nielson,  DPH,  Smith 
Tower.  Seattle. 

.# 

TILE  PRODUCTION 
UP  66%  IN  YEAR 


Total    169,609  $388,996,039  240,886  $948,443,722 


The  American  floor  and  wall  tile 
industry  substantially  increasetl 
(•utnu*  dur'ng  1P46,  according  to 
U.  S.  Department  of  Commerce  fig- 
ures. D.  P.  Forst.  chairman  of  the 
Tile  Council  of  America,  announced. 
"The  1946  total  of  61.528.000 
square  f^et  compares  with  37.027,- 
000  in  1945.  an  incrrase  of  66  per 
cent.  The  1946  production  will  be 
crcaei^pii  by  about  30  million  square 
feet  this  year,  according  to  Tile 
Council  estimates."  Forst  said. 

December  output  of  5,114.000  sq. 
ft.,  1  Tiillion  more  than  12  rronths 
ago.  was  achieved  despite  a  strike 

.^cr .  .otivM,    w.«t  ,1..   RMivc   •••«.r    .^  I  that    tied    un    one    of    the    Isrr^Mit 
1  allotted  les.s  than  $10,000  for  plan- 1  plants  durinr  Novemb-r  and   De- 

ning  and   sur\'ey   purposes.     Upon    cember,  -the  Tile  Council  chairman 

approval    of    applications    by    the    pointed  out. 


.Sta^SL. 


,  J" 


••.  -Z.' 


PAGE  2 


DAILY     PACIFIC     BUILDER 


TUESDAY.  FEBRUARY  25,  1947 


copyright  IMt  by  F.  W.  Oodg* 
C«r^ratl*n.  R«preduetl»n  In  whole 
•r  part,  without  writton  pormls- 
•leu  •f  tho  oopyrtght  holder.  Is 
•xproMly  forblddon. 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration.  A.  J. 
Orter,.  regional  director.  135S  Market 
St.,  has  announced  the  following:  per- 
mta  franted  for  construction  ot  coni- 
merolal  and  industrial  buildings  in 
the  San  Francisco  area: 

OFFICIJ  BUILDING  (trucking  com- 
pany). 115,000:  Highway  and  4th  St, 
Antloch;  owner,  Walter  A  Junge, 
1322  4th  St,  Antloch. 

OFFICE  and  CLINIC  (doctor's),  $19,- 
000;  287  E  Hermosa,  Lindsay;  own- 
er.  Dr  J  C  McClure,  Box  3d,  Lind- 
say. 

CLASSR(X)MS  (temporary),  |40,000; 
Pullman  School,  Richmond;  owner, 
Richmond  School  District,  1108  Bls- 
sell.  Richmond. 

CLASSROOMS  (temporary),  $29,000; 
Mlra  Vista  School,  El  Cerrito;  own- 
er, Richmond  School  District,  1106 
Bissell,  Richmond. 

BULDING  (retail  building  materials) 
13200;  300  Block  S  J  St,  Tulare; 
owner,  James  L  Hook,  366  S.  C  St, 
Tulara 

ACOUSTICAL  CEILING  (radio  and 
record  department),  $27,000;  San 
Francisco;  owner.  The  Emporium, 
835  Market  St,  San  Francisco. 

GROCERY  and  MARKET,  $8000; 
Alameda;  ownr,  Lee  Wong,  1543 
Lincoln,  Alameda. 


^SUB  -  BIDS  WANTED 

General  contractor*  doolrlng  tu^pblda  en  any  Job  are  Invited  to  make  known 
their  requirements  In   thie  c'^mimn.    There  I*  no  oharge   for  thie  eervloe. 


Building  Section 
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l-a — COMMERaALBLDGS. 

2/28/47  6 

Contemplated — Building  Purchased — 
Store   BIdg.   (Theatre  conversion) 

Cost,  960,000 
SAN  MATEO,  Calif.,   San   Mateo  Co. 

Old   Regent   theatre  on   San   Mateo 

Drive  at  Baldwin  Ave. 
Owner— Dr.   Lee  Shahlnlan.  490  Post 

St,  San  Francisco,  Calif. 
Reinforced   concrete   structure. 


Cellular  Structurao  For  Slide  Area,  Vet  Adm.  Pt,  Miley:  Bid*  Due  Feb.  28 

2:30  P.  M. 

btolte,  inc.,  84A1  San   Leandro  St.,  Oakland   (TRlnldad  lOM). 
liirhentraut    A   Summers.    69<t    Pennsylvania    St.    San    Francisco,   Calif 
(A'i-water  2420) 

Jan    I.   names.  Construction   Company,  Ml  Husa   Uldg.,   San   Francisco, 
Calir.,  (iiUCbrook  0909)  ' 

Haas  A  Rothchlld,  828  Merchants  Uxchange  BMg.,  S.  F   (BXbrook  12U6> 
Fred  J.  ifiarly,  Jr..  880  Pine  St..  San  JTranclsco,  Calif.  (BUtter  1781> 
wm.  Horatmeyer,  28  Mara  bt.,  San  irranclsco  (JAArket  728»). 
U&ivy  Brothers.  P.  O.  Box  127.  Belmont   (BJClmont  2300). 
Charles  MacClosky  Ca,  113  Market  St..  Ban  Francisco  (DOuglaa  0&04). 
Henry  Arlan  Construction,  4142  Geary  Blvd..  B.  F.   (WAyvl^w  8170) 
wellnus  ft  DeNarde,  814  «th  St..  San  Jfranolsoo   (MArket  44»8) 
Moore  St  Roberts.  (S0S  Mission  St..  tsan  Francisco.   (GArtleld  8579) 
M,  4  K.  Corp.,  200  Financial  Center  Wldg.,  San  Francisco  (BXbrook  7624^ 
u.  m.   Rahlmann  Ca,  251  Kearny  St.,  San  Francisco   (DOuglas  8023) 
Guy  F.  Atkinson  Co..  10  ^^.  Orange  Ave.,  South  S.  F.  (JUnlper  4-1020) 
Albert  B.  Mangs,  Box  2809.  Route  2.  Redwood  City  (Redwood  City  127(M) 
I'eter  Borensen,  927  Arguello  Street.  Redwood  City. 

ConversiorTofBlda.  Into  ArU^riTOnt;  Blds~dUe~l'eb.  27,  2  PTTir 
Stoite.  Inc..  8451  San  Leandro  St.,  Oakland  (TRlnldad  10«4). 
Charles  MaeCkMky.  112  Market  St..  San  Frandsoo   (DOuglas  0oO4) 
Krbentraut  &  Summers.  698  Pennsylvania  St.  San  Francisco,   (ATwater 
2420) 

.'    A.  Bryant,  1815  Capitol  Street.  Vallejo  (Vallejo  2-44418) 
James  1.  Barnes  Constr.  Co..  941  Rues  Bldg..  San  Fmacieco.  Calif..  (EX 
brook  6900  or  EXbrook  7CM) 

Biltwcll  constr.  Co.,  4748  Geary  Blvd..  San  Francisco  (BAyvlew  6947) 
M  4  K  Corp.  200  Financial  Ce>iter  Bldg.,  S    F.    (ICXbrook  7824) 
Wallace  D.  Harklns,  Inc..  406  Sutter  St.,  Sen  Francisco  (GRaystone  2956) 
H.   K.   Rahlmann  Co..  281   Kearny  St.   San  Francisco    (DOuglas  S)23) 
Midstate  Constr  Co..  427  Bryant  St..  San  Francisco   (YUkon  6-2811) 
Harold  C.  Oeyer.  787  Munras  Ave.,  Monterey  (Monterey  8806) 
Daley  Bros,  Box  127,  Belmont   (Belmont  2300) 
Fred  J.  Early  Jr..  369  Pino  St.,  San  liTancliico  (SUtter  1731) 
ROM.  ^IcCarthy.   1050  Ktrkham   St.,   San   Francisco    (OVerland    4050) 

Store  and~Offrce~Bldg.,  Oakland;   Bide  Due  Februsiy  2»,  200  P.  M. 
WllllB  F.  Lynn,  1046  Folger  St.  BerKeley  (BErkeley  6044) 
Moore  &  Roberts.  693  Mission  St.  San  Fmnclsco,  Calif.   (GArfleld  8879 > 
Barrett  ft  Hllp,  918  Harrison  St.,   San  ^Tancisco   (DOuglas  0700) 
George  J.  Maurer.  50  York  Drive    l*?edmont   (HUmboldt  2467) 
I'aclflc  Coast  Builders,  2530— 18th  Street,  Man  Francisco   (HEmlock  5388^ 

W  aterSoftener  Equipment  (Install),  Spec   18165,  Oakland;   Naval  HeipltalT 
Bids   Due   February  26,  2:00   P.    M. 
Henry  Arlan   Construction,   4142   Geary   Blvd..   S.   F.    (BAyvlew   3170/ 
Albert  E.  Mangs.  Box  2309.  Route  2.  Redwood  City  (Redwood  City  vnOJ) 


ket  St.,  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
Contractor— C.    H.   Thomas,  1100  6th 

Ave.,  Oakland,  Calif. 


2/25/47  5 

Plans  in   Pregrees 

Cafeteria      Bldg.  Cost     $'20,000 

SANTA  MARLi  Calif..  Santa  Bar- 
bara Co.  Santa^  Maria  Union  High 
Schi  ol. 

Owner  —  Santa  Maria  Union  High 
School  District,  Santa  Maria,  Calif. 

Architects — Daniel,  Mann  &  Johnson, 
15  Rubel  Bldg.,  Santa  Maria,  Calif. 

Steol  frame,  10,000  sq.  ft.  floor  space. 


Telephone   Bldg.,  Shell  Oil  Co.,  Martinez;   Bids  due   March  6. 
liwlnerton   ft  Walberg  Co.  225  Bush  St,  S.  F.    (GArfleld   2980) 
Guy  F.  Atkinson  Co.,  10  W.  Orange  Ave.,  So.  San  Francisco  (JU  4-8120) 
Haas  &  Hothchlld,  326  Merchants   exchange  31dg..  S.   F    (DOugla.s  0875 

^'^•^.^•.■7  ^y*?!-*^^'^""''  S*"*"   Fi-andsco;    Bide  due   Feb.  25,  3  P. 


M. 


N    o.   Wlseth,  711    McAlll«.ter   btreet,   San   J.-ranclsco    (UNderhlU   6K1) 
Adam  Arras  ft  Son.  116  New  Montgomery  St.  S.  F    (GArfield  8381) 
Henry  Arlan   Construction,  4142  Geary  Blvd..   San   *-mnclsco    (BA  3170 
Peter  Sartorlo.  262   Clementina   St.  San    FrancUco    (GArfleld  8317) 
Carrlco  ft  GauUer.  366  Oc«an  Ave..  San  Francisco   (JLnlper  4-80«l) 
Wellnltz  ft  DeNarde.  314  Sixth  St,  San  Frar.cisco   (MArket  4403) 


2/25/47  6 

Plans  Completed — Construotlon  to 

Start  Soon 
Soda  Fountain 
OXNARD,    Calif.,    Ventura    County. 

A  St 
O^-ner— Izry  O'Tantl,  c/o  architect 
Architect    and   Engineer  —  Hanna    ft 

Cllne,    Pacific    Bldg.,    610   16th    St., 

Oakland,  Calif. 
Concrete    block    walls,    wood    frame 

and   composition   roof,  26x56,  brick 

and  glass  store  front 
Contractor — Albert    E.    Schuster,    406 

Palm   Dr.,  Oxnard.  Calif. 


Sewage   Pumping    Plant.  Mill   Valley;    Bids  due   Feb.  26.  8  P.   M. 
J.  D.  O'Connor  Constr.  Co.,  891  Sutter  St,  San  Francisco  (ixJuglas  3985) 
Maria  fJorporatlon,  P.  O.  Box  417.  Mausalito  (Sausallto  1360) 
Btolle.  inc.,  8451   San  Leandro   St.  UaKland    (TKlntdad   1064) 
Haas  ft  Hothchlld.  326  Mercltants  E^ichange   Bldg.,  S.   F  .(DOuglas  0875) 
De  Luca  ft   Son,    1745   Filbert    St..   Sun    Francisco    'ORdway   3600) 


2/25/47  •  2 

Architect  Taking  Bids  From  Selected 

List  of  Contractors — Due  February 

28.  5:00  P.   M. 
Field  Operations  Center  (Garage) 
OAKLAND,   Calif.,   Alameda    County. 

92nd   Avenue  and   Fnxnklln    St. 
Owner — George  Anderson,  c/o  Arch. 
Lessee — Pacific  Telephone  and  Tele- 
graph   Co.,    140    New    Montgomer>' 

St.,  San  Francisco,  Calif. 
Architect— J.   B.   Anthony,  178  Grand 

Ave.,  Cikland,  Calif. 
Brick,  steel  trusses,  composition  roof, 

58xl55-ft. 

Following  contractors  are  figuring 
plans: 

Willis   F.    Lynn,    1040    Folger    Ave., 
Berkeley,  Calif. 

Van    Bjkkelen-Cole    Co..    439    23rd 
St,  Oakland,  Calif. 

Gleorge   J.    Maurer,    50   York   Drive, 
Piedmont,  Calif. 

D.    W.    Nicholson,    1701    San    Lean- 
dro Blvd..  Oakland,  Calif. 

Pearson  Constr.  Co.,  2224  Rose  St , 
Beriteley-  Calif. 


9-10_EDUCATIONAL 
BUILDINGS 

2/25/47  9 

Proposal  to  Issue  Bonds  in  Amount 
of  $300,000  Defeated 

New  School 

CLOVIS,  Calif.,  Fresno  County.  Jef- 
ferson Elementary  School. 

Owner — Jefferson  Union  Elementary 
School  District,  Clovls,  Calif. 
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2/25/47  2 

Plans  Completed — Construction  Just 

Started 
Auto  Service  Shop 
OXNARD,     Calif.,     Ventura    County. 

A  St. 
Owner— I««y  O'Tantl,  c/o  architect. 
Architect    and    Engineer  —  Hanna    ft 

Cllne,    Pacific    Bldg,    610    16th    St, 

Oakland.  Calif. 
Concrete     block,     bolstering    trusses, 

composition  roof,  46x60. 
Contractor— Albert    E.    Schuster,    405 

Palm  Dr.,  Oxnard.  Calif. 


2/25/47 

Preliminary  Plans  In  Prog 

Bank  (Remodel) 

SAN  FRANCISCO.  Calif.,  4648  Mis- 
sion St. 

Owner — American  Trust  Co.,  646  Cali- 
fornia St.,  San  Francisco,  Calif. 

Architects — Hyman,  Appleton  ft  Wol- 
fard,  68  Post  St.,  San  Francisco, 
Calif. 

Interior  and  exterior  remodeling. 


Woodrow   Wilson    School,    San    Leardro;    Bids   due    March    4,    8:30    P.    M. 
Jas.  1.  Barnes  Constr.  Co.  Russ  Bldg..  S.  F.  (EXbrook  0906  or  7064) 
Willis  F.   Lynn,  1040  Folger  Street,  Berkeley   (BBrkefey  6044) 
H.  E.   Rahlmann   Co.,  251  Kearny  St.   San    l-'rancisco    (DOuglas   8023) 

Conversion  of  BarraekslntoApts.   Stockton   General    Depot  "Annex^Bii^ 
Due   February  26,  8:00  P.  M. 
Jhomas  C.   Buck,  P    O.  Box   407,  Stockton   (Stockton  4-4611) 
Bingham  Constr.  Co.  Route  2.  Box  r4»70.  Sacramento. 
M.  ft   K.   Corp.,  200  Financial  Center  Bldg.,   s.    F.    (UiXbrook  7624) 
Krbentraut  ft  Summers.  WM  Pennsylvania  St.,  San  Francisco   (AT  2420) 
S.  c.  Giles  A  Co.,  319  Elks  Bldg,  Stockton   (Stockton  3(Ma9) 
Wallace  D.  Harklns,  Inc.,  406  butter  St,  San  tVincisco  (GRaystone  295« 
S.  C.  Giles  and  Co.,  819  BIka  Bldg.,  Stockton. 

School    (Addn.)    Canyon~Elemenlary    SohMl,^~Contfa~Costa   County:    ^Bld* 
Due  March  S.  8:00  P.   M.  ^ 

l-rank   A  Payne  ft  Son.   8   Overhill   Road,   Orlnda    (Orlnda  2076) 
h-aciflc  Coast  Builders,  2830— 18th  St.  Sat.   *-ranclsco   (HEmlock  6388) 
B.  ft  R.  Construction  Co..  110  Market  St.  San  i^tanctsco  (DOuglas  751«> 
Shapro  ft  Sage.  6221   Panama  Ave.,  Richmond    ;LA  6  3266) 

A.  J.  Hopper  Co.,  243  Langton   St,  Sar   Francisco   (MArket  70T0) 
Wallace  D    Harklns.  Inc..  406  Sutter  St..  San  i^'ranclsco  (GRaystone  30K-') 
Anderson  Ha^Iund,  Inc.,  219 — 41st  St,  Oakland  (OL  0103) 

WiIHb   F.   Lynn.   1040  Folger  St.,   Berkeley    (BErkeley   6044) 

6c hoo I  "Addn.,  W a inut  Creek   Grammar   bohcol.   Walnut  Creek;    Bids    Ou •' 
March  1,  2:0C  P.  M. 
Frank    A.    Payne  ft   Son,   8   Overhill  Read    Orlnda   (Orlnda  2U76) 

B.  ft  R.  Construction  Co.,  110  Market   St.  San  Francisco  (DOuglas  7616) 
Pacific  Coast  Builders.  2630— ISth  St,  San   J^ranclsco   (HEmlock  5388) 
Wallace  D.  Harklns.  Inc.,  4U6  S  itter  St.  San  i<*ranclsco  (GRaystone  302.^) 
A.  J.  Hopper  Co..  243  I.Angton  Si.,  San   Francisco   (MArket  7070) 
Willis  F.   Lynn,   1040  Folger  St.,   Berkeley   (BErkelcy  6044)  \ 

C.  F.   Parker,   1644  Monterey   Blvd..  San    I'Tarol.sco   (OVerland   3723) 
Anderson  Haglund,  Inc.,  219— list  St.,  Oakland  (OL  9103) 


2/25/47 

Plans  In   Progress 

Veterinary  Science  Building 

Cost  $600,000 
DAVIS,    Calif..    Yolo    Co.    University 

of  California,  Davis  Campus. 
Owner — Regents  of  the  University  of 

California,  Berkeley,  Calif. 
Architects — Blanchard    ft   Maher,   368 

Pine  St.,  San  Francisco,  Calif. 
Concrete,   two-story. 
Supervising    Architect — R.    J.    Evans, 

University   of   California,   Berkeley, 

Calif. 
Concrete,  1,  2  and  3  stories ;  Includes 

main   building  providing   153,700   ft. 

of    floor    space;    Infected    animals' 

building,  68,500  ft ;  kennels.  6000  ft, 

and  hospital  bam,  10,000  ft. 


2/25/47  9 

Bond  Election  in  Amount  of  $124,000 
Set  for  March  18 

School    Improvements 

SANTA  CLARA  COUNTY,  Calif. 

Owner — Almaden  Union  School  Dis- 
trict of  Santa  Clara  County,  Elmer 
F.  O.  Benson,  Albert  Athenour  Jr., 


A.  W.  Greathead.  L.  J.  Pfelffer.  Ed- 
ward F.  Lindsay,  members  of  gov- 
erning board.  Almaden  Union  Ele- 
mentary School,  Almaden  Rd.  and 
Downer  Ave..  Santa  Clara  County. 
Calif. 


2/26/47  1<J 

Construction   Started 

Parochial    School  Cost   $150,006 

MANHATTAN  BEACH,  Calit..  Los 
Angeles  Co.  Corner  17th  and  Laurel 
St.s. 

Owner— Ron^an   Catholic   Archbishop. 

Architect— Geo.  Adams,  2439  Hyper- 
ion   Ave.,    Los    Angeles,    Oilif. 

Ueinf.  brl''k.  containing  S  classrooniE 
and   lunch  room. 

Contractor— J.  A.  McNeil  Co.,  714  W. 
Olympic   Blvo.,   Los  Angeles,  Calif. 


2'2.'>/47  9 

Plans  Completed — Awaiting  ApprovvJ 
of  State  Division  of  Architecture 

School    Building 

HAYWARD,  Calif.,  Alameda  County. 
Comer  Willow  and  Western  Aves., 
on    five- acre    site. 

Owner — Hayward  Elementary  School 
District.  Board  of  Trustees,  Jack 
Rees.  district  superintendent.  Main 
and  E  Stt...  Hayward,  Calif. 

Architects  —  Anderson  and  Slmonds, 
209   15th    St,    Oakland,   Calif. 

Stn>nturn:  Engineer — Thos.  F.  Chace, 
268  Market  St.,  San  Francisco, 
Calif. 

Frame  and  stucco,  concrete  slab 
floor,  asphalTic  tile;  includes  ten 
classroomn,  kindergarten,  audito- 
rium, cafeteria  and  administrative 
offices  and  single  corridor. 


2/25/47  9 

Owner    Taking    Bids — Due    March    7, 

2    P.    M. 
School  Addn. 
LOS   ANGELES,  Calif.,  Los  Angeles 

Co.    Overland  Avenue  School,  10850 

Ashley   Ave. 
Owner — Los   Angeles   Board   of  Edu- 
cation,    1425     So.     San     Pedro     Stf, 

Lo.s   Angeles,  Calif. 
Architect— Ralph     C.     Flewelling     ft 

Associaies.    3112    Los    Feliz    Blvd.. 

Los  Aupeles,  Calif. 
Struf'tura!    Engineer — C.    J.    Derrick, 


PITTSBURGH 

TESTING 
LABORATORY 

Ssceessers  to 
SMITH.  EMERY  AND  CO. 

Complefe  ffcysleol  osd  Ckeai/eaf 
Tetflsf  oad  faspecfloa 

CONCRETE  MIX,  PLACING  AND 
TESTING 

STEEL  AND  OTHER  iUILDING 
MATERIALS 

MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN     FRANCISCO 

EXbrook  1747 
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2/25/47 

Preliminary  Plans  In  Progrees 

Store  (Surgical  Supply) 

OAKLAND,  Calif.,  Alameda  County. 

Owner — Mr.    Madson,    c/o    Hanna   ft 

Cllne. 
Architect    and  Engineer  —  Hanna    ft 

Cllne,  Pacific  Bldg.,  Room  810,  610 

16th  St.,  Oakland.  Calif. 
Concrete  block  walls,  plate  glass  and 

translte  front,  two  stories. 
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2/25/47 

Preliminary   Plans  In   Progrees 

Auto  Display  and  Salesroom 

Estimated  Cost  $80,000 

CAMARILLO.  Calif..  Ventura  County. 

Owner — E.  D.  Nethswonger,  c/o  Han- 
na ft  Cllne. 

Architect  and  Engineer  —  Hanna  A 
Cllne,  Pacific  Bldg.,  Room  810.  610 
l«th  St,  Oakland,  Calif. 

Steel  frame,  brick,  wood  roof  struc- 
ture, one  and  two  stories,  lot  14(tac 

120  ft. ;  group  development  to  Include 
showroom,  office  building,  garage, 
gas  station. 

2/25/47  8 

Contract  AwardSd 

Freight  House  (Addition)  Cost  $40,13$ 
OAKLAND,  Calif.,   Alameda  County. 

Universal  Carloadlng  Co..  7th  and 

Fallon  Sts. 
Ownei^-Southem  Pacific  Co.,  66  Mar- 


Bulk  Sugar  Storage  Bldg.,  Hono'ulu.  T    N.,  for  Castle  A  Cooke,  San  Fran- 
cisco:   Bids  due  Feb.  28.   10:00  A.  M. 

Swinerton  ft  Walberg  Co..  226  Bush  St.  San  Francisco  (GArfield  2980) 
Moreland    Elementary"6chool,~"8an   Jose;    Bids  due   March   13r~7r30~P7'M^ 

William  Horstmeyer  Company,  23  Mars  St,  San  Francisco  (MArket  V239; 

B.  ft  R.  Construction  Cc,  110  Market  S^..  Han  Francisco   (DOugIa*  7516) 

Pacific  Coast  Builders,  V530— 18th   Street.  San  Francisco   (HEmlock   .WSS) 

'School7~3  classroomsT~Los  Lomltas  Elernentary  Sch.;  Bl<iiirdue~lilar.  6,  8  PM 

William  Horstmeyer  Company,  23  Mars  St.,  San  Ftancisco  (MAiket  Ti3S») 

B.  ft  R.  Construction  Co..  110  Market  n..  Sar  Francisco  (DOuglas  7616) 

Pacific  Coast  Builders,  253i>— 18th  Street,  Uan  Francisco  (HEmlock  5388) 

Peter  Soreneen,  927  Arguello  St.,  Hedwoo<|  City 

Bryant  Reeervolr.  Spec.  L8-379,  Contra  Costa  Co.;  Bids  due  Feb  26r$TS0  P M 
Daley  Brothers,  P.  O.  Box  127.  Belmont   (BElmont  ^300) 
M.  ft  K.  Corp..  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7<>24t 

Additione  A'and   B,~Alturas~  Qrammsr  Sohoel,  Alturas;    Bids  due   Mareh 
IS,   8:00    P.    M. 
Central   California    Constr.    Co..    802    Capital    National    Bank    Building.^ 

Sacramento  (Sacto  8-6871) 
B.  ft  R  Constr.  Co.,  UC  Market   St ,  San  Francisco   (DOuglas  7616) 
Bingham  Constr.  Co.,   Route  2,   Box  5976,  Sacramento 
Warehouse'and~Offlee  Bldg.,  Emeryv llle,  Calif.:   Bide  due  Maroh  10,  Noon 
Swlncrton  ft  Walberg  Co..  225  lluiih  St.  San  Francisco  (GArflekl  2980) 


iRUiin  pninr  compnnv 


,Riy^«lllt5' 


MAKES 


".ebLP 


FiHE  pninr 

4th  &  Addison  Sts  •  Berkeley  7,  Calif. 
Phone:  BErkeley  3440 


Of  floors'  Qtrs.,  Spec.  1267,  Sacramento  Signal  Depot;  Bids  due  Mar.  10,  2  pm 

Wallace  D.  Harklns,  Inc..  406  Sotter  St..  San  Francisco  (GRaystone  30i2) 

Bachelor    Officers'    Quarter*    and     Head     Improvements,     San     Francisco 

County   lAr  Station,   Mills   Field.   U.   W.  Coast  Guard;    Bids   due   Maroh 

17.    10:00   A.    M.  ' 

Monson   Bros.,  475  Sixth   St,   San   Francis.?©    -DOuglas   M57i 


Field  Operation   Center   (Garage).  Oaklsnd;    Bids  due   Feb.  2$.  5   P. 
Pearson  Constr.  Co..  2Ti4  Rose  St.,   Berkeley   (AS^iberry   2138) 
Willis  F.  Lynn.  1040  Folger  St.,  Berkeley   tBErkel«y  6044)  . 

Crematorium  Ad'dnTOaklsnrt;  "BrdTdue  Maroh  10.  4:00  P.  M. 
WUlls  F.   Lynn.  1040  Folger  St..  Berkeley   (BErkeley  6044). 


M. 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Wolf   CabinBts 

Floor  Cobinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY"^ 

1355  MARKET  •   SAN  FRANCISCO 
UNdorhill  2727 


^ 
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2021    Kennllworth    Ave.,    Los    An- 
geles.   Calif 
Frame    and    stucco    i-story    8-class- 
room  bldg.,  and  auditorium. 
Specif icatione    obtainable   from   of- 
fice of  the  Board. 


2/25/47  g 

Owner  Taking  Bids— Due  March  18, 
8  P.  M. 

School   Addns. 

MANHATTAN  BEACH,  Calir,  Los 
Angeles  Co.  Manhattan  Heights 
School   and   Center  St.   School. 

Owner  —  Manhattan  Beach  City 
School  Dlst.,  801  Center  St.,  Man- 
hattan   Beach,  Calif. 

Architects— Marsh.    Smith    &   Powell, 
Architects    Bldg.,    816    W.    5»h    St 
Los  Angeles,  Calif. 

Includes  (1)  frame  and  stucco  1- 
story  school  bldg.,  containing  0 
classrocms.  admin,  unit .  kinder- 
garten and  toilets  at  Manhattan 
Heights  School  and  (2)  two  frame 
and  stucco  l-stor\'  school  bidgs., 
ccntainmg  3  claserboms  and  toilets 
each  connected  by  arcade.  The  2 
projects  will  be  bid  as  one. 
Specifications      obtainable      about 

Feb.    27    from    office    of    School   Dis- 
trict 


SAN  FRANCISCO,  Calif.  Oakdale 
Ave. 

Owner  —  Carlanl  Sausage  Co.,  John 
Poletti,  John  and  Alfred  Carlanl, 
partners,  333  Broadway.  San  Fran- 
cisco, Calif. 

Architect— Otto  A.  Deichmann,  1026 
Market  St.,  San  Franclaco,  Calif. 

Reinforced  concrete,  2%  stories  and 
basement 

Contractor — &  J.  Amoreeo  Construo- 
tlon Co.,  2100  Oakdale  Ave^  San 
Francieoo.  Calif. 

Furnish  and  Drive  Creosoted  and  Un- 
treated Piles— M.  B.  McC^owan,  Inc., 
625  Market  St,  San  Francisco,  Calif. 
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2/25/47  •  9 

Owner  Taking  Bids — Due  Feb.  25.  8 
P.  M. — School  Bldg.  (move  and  re- 
condition) 

SALINAS,  Calif.,  Monterey  County. 
Fremont  School  site. 

Owner — A  1  i  s  a  1  Union  Elementary 
School  Diatrict,  Francis  W.  Paul, 
clerk,  office  of  Alisal  School  Bldg., 

Del  Monte  Ave.  and  Williams  Road, 
Monterey  County,  Calif. 

Architect— Wm.  Henry  Rowe,  38  1st 
St.,  San  Francisco,  Calif. 

Move  one  administration  building  T- 
33  from  the  Salinas  Army  Air  Base 
to  the  Fremont  school  site  and  re- 
condition same  for  school  use. 
Bids   will    be   opened   in    the   Alisal 

School  building. 

Plans    and    specifications    may    bt- 

obts.ined    from    the    architect    or    the 

clerk  of  the  board. 

Each   bid  mubt  be  accompanied  by 

cerlified    or    cashier's   check    or    bit'- 

der's   bond   in   amount  of  5^<    of   bid, 

payable  to  the  school  district. 


11— 


HOSPITALS 


2/25/47  11 

Owner  Taking  Bids — Due  March  7, 
11  A.  M. 

County  Hospital  (Remodel) 

SALT  LAKE  CITY,  Utah,  Salt  Lake 
County.  Salt  Lake  County  General 
Hospital. 

Owner — County  of  Salt  Lake,  Alvln 
Keddlngton,  county  clerk.  Court- 
house. Salt  Lake  City,  Utah. 

Architect — Carl  W.  Scott,  Dooly  Bldg., 
Salt  Lake  City,  Utah. 

Includes    plastering,    painting,    stain-  i 
less     steel     and     galvanized     steel 
shelving,     fire     escape     and     steel 
stairs  and  doors. 


2/25/47 

Contract  Awarded 

Bakery  Facilities  Cost  $1,500,000 

BURBANK.  C^lif.,  Los  Angeles  Co. 
023  San  Fernando  Rd. 

Owner— Weston  Biscuit  Co..  S.  Hot- 
kinson,  vice-president  and  chief  en- 
gineer, Passaic,  N.  Y. 

Consulting  Engineer— R.  McS.  Bean- 
field,  619  Chamber  of  Commerce 
Bldg.,  Los  Angeles,  Calif. 

Conversion  of  old  Lockheed ''Vega 
plant  buildings. 

Contractor — VInnell  Co..  Building  Di- 
vision, 108  W.  6th  St.,  Loe  Angeles, 
Calif. -  ; 

14-1 7— PUBLIC  BLDGS. 

2*14/47  15 

Plans   in    Progress — FWA    Funds 

Allotted  In  Amount  of  t2.(X)0 
Courthouse  Addition  Cost  $44,000 

LOVELOCK,   Nev.,   Pershing  County. 
Owner — County    of    Pershing,    Board 

of  County  Commissioners,  Harry  J. 

Murrlsh,      chairman.      Courthouse, 

Lovelock,  Nev. 
Architect— DeLongchamps  &  O'Brien, 

Gazette  Bldg.,  Reno,  Nev. 
Reinforced    concrete  addition    having 

a  floor  area  of  3000  sq.   ft.,   to  be 

used  as  a  Jail. 

FWA  funds  have  been  allotted,  ac- 
cording to  an  announcement  made 
by  Wright  L.  Felt,  division  eng^ineer 
in  charge  of  the  Bureau  of  Com- 
munity Facilities  of  Federal  Works 
Agency,  630  Sansome  St,  San  Fran- 
cisco, Calif. 

18-19— RELIGIOUS  BLDGS. 

2/25/47  19 

Contract    Awarded 

Mausoleum     Bldg.  Cost    $110,000 

SAN  DIEGO,  CALIF,  San  Diego  Co. 

4570  Hilltop  Dr. 
Owner — Holy   Cro.s.s   Mausoleum,   4570 

Hilltop  Dr.,  San  Diego,  Calif. 
Architect    —    Frank    Hope,    Bank    of 

America  Bldg..  San  Di^go,  Calif. 
Remf.   concrete  76x88-ft. 
Contractor — John     Sinner,    4643    Cas- 

tellar   St.,    San    Diego,   Calif. 


Bids  are  being  received  by  Archi- 
tect Walter  T.   Stellberg.   1   Orchard 

Lane,  Berkeley,  Calif. 

The  following  contractors  are  fig- 
uring the  plans: 

W.   H.   Conner,  1738  Francisco  St, 
Berkeley,  Calif. 

Willis    F.    Lynn,   1040  Folger  Ave.. 
Berkeley,  Calif. 

Oliver  A  Cobum,  1006  Pardee  St. 
Berkeley,  Calif. 

C.  M.  Teigland,  60D  University  Ave.. 
Berkeley,  Calif. 


20-21— SOCIAL  A  RECREA- 
TIONAL  BLDGS. 


Wood  frame,  rustle  siding,  shingle 
roof.  7  rooms.  1^  stories.  2 -car 
garage  (attached). 


2/25/47  11 

Owner    Taking    Bids — Due    April    7,   8 

P.   M.— Hospital 

Cost.   Including    equip.,   $160,000 
CORCORAN.     Calif.,     Kings    County. 

North  side  of  Hanna  Ave.  between 

Van  Dorsten  and  Hale  Avenue. 
Owner — City    of   C  o  r  c  o  i  a  n  ,    T.    K. 

Brown,     mayor:     Jas.     C.     Condon, 

city  clerk.  City  Hall,  Corcoran,  Cal. 
Architects — David    H.    Horn    and    M. 

D.    Mortland.    603   Rowell    Building, 

Fresno.  Calif 

Plani?  and  bpecifications  on  file  in 
the  office  of  the  architects.  Each 
bid  must  be  accompanied  by  bidder's 
bond  or  certified  check  for  10%  of 
bid,  payable  to  the  City  of  Corcoran. 


S/25/47  11 

Contemplated — Formation    of    Pro- 
posed   Hospital    District   Contingent 
on   Passage  of   McCarran-Johnron 
Bill    In  Congress 

Hospital    (Enlargement) 

PITTSBURG,  Calf..  Contra  Costa 
County.  Pittsburg  Community  Hos- 
pital. 

Owner— City  of  Pittsburg,  E.  L.  O*- 
H.ira,  city  manager-engineer,  city 
hail.  Pittsburg,  or  County  of  Contra 
CostH,  W.  J.  Buchanan,  chairman 
of  the  Loaid  of  Hiipervisors,  court- 
house. Martinez,  Calif,  (depending 
upon  incorporated  and  unincor- 
porated areas  included). 

Sponsors — Pittsburg  Chamber  of 
Commerce,  W.  R.  Shepherd,  presi- 
dent. 1(X)  E  9th  St.,  Pittsburg,  Cal. 

Formation  of  district  would  provide 
fundb  for  nmmtenance,  opwratlon 
and  possible  enlargement  of  the 
hospital. 


12- 


INDUSTRIAL 
BUILDINGS 


2/25/47  •     12 

Architect  Taking  Bids  From  Selected 

List    of   Contractor*— Due    Feb.    28, 

4  P.   M. 
Laundry  (Addition) 
OAKLAND.   Calif.,    Alameda  County. 

2212   Poplar. 
Owner  —  Superior    French    Laundry, 

2212  Poplar  St..  Oakland,  Calif. 
Architect  —  Irwin     M.     Johnson,     449 

MacArthur    Blvd.    West    Oakland, 

Calif. 
Concrete.  30x50,  one-story. 


12 


2/25/47 

Project    Abandoned 

Milk  Proceeeing  Plant 

OAKLAND,   Calif.   Alameda   County. 

nth  Ave.  and  E.  10th  St 
Owner— Golden  Jersey  Dairy  Co..  816 

23rd  Ave.,  Oakland,  Calif. 
Architect  -  Irwin     M.     Johnson,     449 

MacArthur    Blvd.    West,    Oakland, 

Calif. 
Brick,  steel  trusses,  one-story. 


2/25/47 

Contract  Awarded 

Factory  (ftaueage) 


•     12 


2/2.^/47  •  19 

Bids    In — Held    Under  Advisement  by 

Building    Committee 
Church   Building  Cost  $48,000 

SAN  FRANCISCO.    !9th   Avenue  ii.nd 

Sloat   Bou'evard. 
Owner — West    Portal    Lutheran,    Rev. 

Haake,    pastoi,     163    Sun     Leandro, 

San   Franci.sco,  Calif. 
Architect  —  Martin   Ri.st.  944  Phelan 

Bldg.,   San   Francisco,   Calif. 
Frame    and    stucco :    one    story    and 

basement,  Spanibh  design,  tile  roof, 

seating  capacity  of  300. 


2/25/47  ao 

Plans  In  Progreea 

Lodge  Building  Est.  Cost  1280.000 

RICHMOND,  Calif.,  Contra  Costa  Ca 
Blssell  Ave.  and  Broadway. 

Owner  —  Richmond  Moose  Lodge, 
Moose  Club,  615  Macdonald  Ave., 
Richmond,  Calif. 

Plans  by  Cometta  ft  Cochrane,  asso- 
ciate designers,  260  S.  43rd  St. 
Richmond,  Calif. 

Reinforced  concrete,  steel  beam,  two 
stories  and  mezzanine.  200x100  ft; 
stainless  steel,  alumlte.  terrasco 
and  glass  block  exterior,  air  con- 
ditioning, fluorescent  and  recessed 
tube  lighting;  Includes  bowling 
arena  of  16  alleys,  restaurant  and 
fountain  on  ground  floor,  office, 
meeting  room,  locker  and  rest- 
rooms  on  mezzanine  floor,  main 
auditorium,  administration  offices, 
game  room,  bar,  dining  room  and 
kitchen  and  officers'  meeting  room 
on  second  floor. 


2/25/47  28 

Plans   in    Progrees 

224  Residences  Cost  $2,500,000 

SEATTLE.  Wash.  Greenhllls  Addn., 
between  E.  85th  St.,  and  E.  90tb  S(. 
from  45th  Ave..  NE  to  Sandpoint 
Highway. 

Owner  —  Nardeau  and  Co.,  Douglas 
Bldg.,  Seattle.  Wash 

Architects— Paul  Hayden  Kirk  and 
Harry   Hammon,   c/o   owner. 

Engineers— Harris  &  Crulkshank,  751 
Empire   Bldg,   Seattle.    Wash. 

Stone,  brick  and  timber  residences 
with  1100  to  1500  sq.  ft  of  floor 
space  each ;  including  u'ater  main:^. 
street  work  and  septic  tanks,  park- 
ing strips. 


Architect— Newton  Ackemum,  4th  it 

Comcmici».i  sts.  Eureka.  Calif, 
Stucco    and    6xK.xlB    r.oncrete    block. 

Redwood    shinglts,   concrete  floors. 

wall   gas   radiators,   cement  plaster 

interior  finish 
Owner  will  build. 


23 


2/2S/47  20 

Contemplated — State    Funds   Sought 

Gymnasium    A    Fair    BIdgs. 

Cost  $170,000 

MERCED,  Calif.,  Merced  Co.  Falr- 
Crounds. 

Owner- I'hirty-Flfth  District  Agri- 
cultural Fair  Association,  J.  Em- 
niett  McNamara,  president,  Mer- 
ced. Ca'lf. 

Includes  nev^'  gymnasium  facing  on  J 
street;  new  grandstand,  additional 
livestock  bams  and  a  Judging  ring. 


22.2&— RESIDENTIAL 
BUILDINGS 


24 


2/25/47 

Preliminary  Plans  In  Progrees 

Residenoe 

ORINDA,  Calif.,  Alameda  County. 

Owner — John  H.  Cllne  Jr.,  c/o  Hanna 

&  Cllne. 
Architect    and    Engineer  —  Hanna    ft 

Cllne.   Pacific  Bldg.,   Room  810,  610 

16th  St.,  Oakland.  Calif. 
Wood  frame   and   siding,   shake  roof. 


2/2.'^/47 

Contemplated — FHA   Financing 
Sought 

Apartment  House  Cost  I140.J00 

HANFORD,    Calif.,    Kings    Co. 

Owner — Robert  J.  Craine,  chairman 
of  board  of  supei^isors,  c/o  Citv 
Hall,  2S26  Fresno  St.,  Fresno,  and 
president  of  the  chamber  of  com- 
merce, Memorial  Auditorium,  Fres- 
no,  Calif. 

Brltk,    2 -stories;    Includes    24    units. 


2/25/47  •     %i 

Owner  Taking  Bids— Due  March  17. 

10  A.  M. 
Bachelor  Officers'  Quarters  and  Road 

Improvements 
SAN  FRANCISCO,  Calif.,  San  Fran- 
cisco County.  Air  Station. 
Owner — U.    S.    Coast    Guard    Service, 

12th  District,  Customs   House,  San 

Francisco,  Calif. 
Plans   by  engineering  department  of 

owner. 
Concrete  block  and  frame,  two-story, 

30  70. 


24 
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2/25/47 

Plans  Completed  ft  Approved  by 
City   Building    Dept. 

Hotel  Cost    over    $1,000,000 

RENO.  Nov.,  Washoe  County.  2505  S. 
Virginia  road  coverli^  9  acres  of 
ground,  bounded  by  Virginia,  Ru- 
wena  Sts.,  Corano  Lane  and  the 
boundary  of   the    McKay   property. 

Owner — 1  homes  E.  Hull,  owner  of  El 
R.ir.cho  Hotel.  Davis  Highway, 
Sacramento,  Calif.,  El  Rancho  Mo- 
tel, State  Hwy.  06  ft  Olive,  Fresno, 
Calif.,  ft  El  Rancho  Hotel.  Las 
Vegas,  Nev. 

Architect— Frank  W.  Green,  1835  Ar- 
vln    Drive.   Glcndale,   Calif. 

Two-story,  130  rooms,  swimming 
pool,  cabaret,  cattinos  and  at  least 
two   dining   rooms. 


22 


2/25/47 

Contemplated 

Resort  Cost    $200,000 

LAFAYETTE,    Calif.,    Contra    Costa 
Co.      4  5-acre      situ      fronting      on 
Thompson  Road  in  rear  of  the  Tun 
nel   Inn. 

Owner — Gus  Schwarz,  Tunnel  Inn,, 
Tunnel   Read,  Lafayette.   Calif. 

44  motel  unlu>,  6  apartments,  swim- 
ming pool,  tennis  courts  and  other 
recreational  facilities. 


2/25/47 

Contract  Awarded 

Superintendent's  Residence  and 

Garage  Cost  $13,900 

REDDING,     Calif.,     Shasta     County. 

Division  of  Fish  and  Game. 
Owner- — State  of  California,   Division 

of  Architecture,  Public  Works  Bldg., 

12th  and  N  Sts.,  Sacramento,  Ca,llf. 
State  Architect— An.son   Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Wood    frame,  one-story,  wood  siding. 

shingle  roof,  wood  sash,  1460  sq.  ft 

of  floor  area. 
Contractor — L.  Q.  Shalz,  Route  1,  Bex 

142,  Chloo,  Calif. 


Engineering  Section 
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31-32— WATER   SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


2/25/47 


.__.      2/25/47  22 

one-story,   15,000  Bq.'ft.,~8lx  rooms',  I  Plans  Completed— Early  Construction  I  ^'J"*'"  J***'""   Bids— Due  Maroh  4, 
yint     air    furnace,    two-car    garage  I      Planned  '      •  P.  M. 


SI 


hot 
(attached). 


2/25/47  as 

Plans  in  Progress — Rezoning  Ap|>llca- 

tlon  Approved  by  City  Council 
Apartment   Building*  (100) 

Cost  $3,000,000 

SAN  MATEO,  Calif.,   San  Mateo  Co. 

Hillsdale   and    Laurel    Creek    Farm  I  Plans    by   owner. 

...»wii.>ioi»».  ^»  iTiii-.«_i.  T>i.„i     1—      Includes   central    building  containing 

dining  and  banquet  rooms,  auditor- 
ium,    ballroom,     coffee     shop     and 


Hotel-Motet-Vlllage     (500    Units) 

Cost  $1,000,000 
DALY    CITY,   Calif.,   S«tn    Mateo   Co. 

Junipero  Serru  Blvd,  near  Alemany 

Blvd. 
Owner     ft     Builder — Henry     Doelgcr 

Builder    Inc.,    320    Judch     St,    San 

Francisco.  Calif. 


Well 

SANTA  ROSA,  Calif..  Bonoma  Co. 
KUher  on  Ftre  Station  lot  at  Ben- 
ton and  North  Sts.,  or  at  northwest 
comer  of  intersection  of  North- 
western Pacific  Railroad  Co.  rljfht- 
of-way  and  Cleveland  Ave. 

Owner  —  City    of    Santa    Rosa,    City 


subdivisions  on  Hillsdale  Blvd.,  be 
tween   Hacienda  Ave.   and   Chelsea 
St.  and  Laurel  Creek  F^rm. 

Owner — David  D.  Bohannon  Organ- 
ization, Lucien  Stark,  planning  as- 
sociate, 869  San  Mateo  Dr.,  San 
Mateo.   Calif. 

Plans  by  owner. 

FV>ur-family  apartment  buildings. 


2/25/47  •     19 

Bids  Being  Taken  From  Selected  List 

of  Contractors — Bidders  Figuring 
Crematorium    (Addition) 
OAKLAND.    Calif.,    Alameda  County,  j  2/25/47  24 

4449  Piedmont  Ave.  |  Working   Drawings  In  Pregreee 

Owner — California    Crematorium   Co-  ^  Reeidence 

lumharium.     4449     Piedmont     Ave.,    ORINDA,  Calif.,  Alameda  County. 

Oakland,  Calif.,  L.  F.  Moore.  Owner— Albert  Buxton,  c/o  architect 

Arohitect— John  Davis  Wagenet,  1579    Architect    and    Engineer  — Hanna    ft 

Fernwood  Dr.,  Oakland.  Calif.  I      Cllne.    Pacific    Bldg.,    610    16th    St, 

Concrete,  two  stories.  Oakland,  Calif. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened 
2-25—10 :00  A.M  — VHF 


Project     Location  of  Project  Noted  In  Issue 
Radio  Stations    Near  Oakland,  Red  Bluff 

and  Etna  2-12 

2-25—  3:00  P.M. — Carhouse    (Alterations)     San  Francisco  S-  7 

2-2.'5 —  3 :30  P.M.— Residence  and  Garage     Taft  2-11 

2-2.S—  2:00  P.M.— Health    Science  Center    Seattle,  Wash.  2-18 

2-25—                    — Warehouse                 Imb  Angeles  2-21 

ENGINEEmNCTPROJECTS 


2-25 —  1 :00  P.M. — Los  Angeles  River  Channel  Imprt>vementa, 

Los  Angeles 
2-25—  3 :00  P.M.— Grading    (East  Sldf  28th  Ave),  Scui  Francisco 
2-25—  3:00  P.M. — Street   Lighting        .San  Francisco 
2-25 —  2 :00  P.M.— Fence  and  Curbs     .San  Franclaco 
2-25 —  — Sewage   Treatment  Plant    Enumclaw,  Waah. 


SUPPLIES  AND  EQUffMENT 
SUB-CONTRACT  INFORMATION 


2-25— 
2-26— 
2-25- 
2-25— 
2-2,'5— 
2-25— 
2-25— 
2-2.V- 
2-25— 
2-2,V- 
2-25— 
2-25— 
2-25— 


2  :00  P.M. 
2  :00  P.M 
2:00P.M 
2:00  P.M 
2:00  P.M 
8 :00  P.M 
2 :00  P.M 
2  :0Q  P.M 
4  :06  P.M 
2:00  P.M. 
2  :00  P.M. 

2:00  PM 


— Batteries  San  Francisco 

—Insulators  Davis  Dam  Project,  Arlaona 

—Guardrail  Central  Valley  Project 

— Structural  Steel       Ontral  Valley  Project 

— Chain-Link  Fence  (Install)     San  Francisco 

—School  Buses  San  Mateo 

—Motors,   Etc.  Columbia  Basin  Project,  Wash. 

— Structural  Steel       Doise  Project,  Idaho 

—Paints,  Oils,  Etc.    Oakland 

— Miscellaneous  Heating  Repairs     San  Diego 

— Jarkhammer  PartsSan  Francisco 

— Supplies  and    Materials     Panama  Canal,  C.  Z. 

— Conduit  and   P*lttlng8     Davis  Dam,  Arts. 


lounge,  inoividual  structures,  c«>n- 
talnlng  1  to  16  hotel  units,  auto- 
mobile repair  shop,  .-"ervlco  sta- 
tion, etc.,  badminton  and  tennis 
courts,  swimming  po*)l,  «howerj, 
dresi-in^'   rooms. 


Summerbell 

Roof  Structures 


2/25/47  20 

Building    Permits    Qranted 

Residences     (54)  Cost    $143,000 

BELMONT.  Calif .  San  Mateo  Co 
Belmont  Park  tract,  site  of  former 
Belle   Monti  country'   club. 

Owner  &  Builder — Shaker  Construc- 
tion Company,  1469  El  Caminu 
Real.    Belmont.    Calit. 

Permits  granted  for  13  of  an  even- 
tual 54  homes. 


2/28/47  26 

Plans  Completed— Construction   To 

Start  Soon 
Residences  (7)  Eat  Cost,  $63.0oO 

EUREKA,    Calif..    Humboldt    Couniy 
Owner— A.   C.   Johnson  ft   Son/i,   Eu- 
reka Calif  '^ 


Wbea  H«»'"V 
y«ar  tmw 
bsllrflM  for 
today's  Mods, 

Caff . . . 
SUMMIMILL 


1746  Thirteenth  Street 
Oakland,  California 

TWinoal(%    3622 
ENlerpiisc   10930 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  FEBRUARY  25.  1947 


Hall.  Santa  Rosa,  Calif. 
City    Engineer  —  Walter    F.    Adam*, 

City  Hall.  Santa  Rosa,  Calif. 
Includes    construction   of    12-in.    well 

approximately  5S0  feet  deep. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  (10,  refundable. 


2/25/47  S2 

Contemplated— ^Proposed  That  All 
Civil    Engineers   of  the  County 
Together  Make  A  Survey  of 
County's  Sewage  Disposal   Needs 

HUMBOLJ)T  CO..  Calif. 

Owner— County  of  Humboldt,  Board 
of  Supervlfiora,  Fred  J.  Moore,  .Ir., 
county  clerk;  Frank  E.  Kelly, 
County  Surveyor,  Court  Housc;, 
Eureka.  Calif- 

2/25/47  32 

Pbrmation  of  Sanitary  District 
Proposed 

Sewage    Plant 

FIELX>S  L.A.NDING,  Calif.,  Hum- 
boldt Co.  ^^^ 

O^Tier— City  of  Fields  Landing,  City 
Clerk,  City  Hall,  Fields  Landing, 
Calif. 

2/25/47  W 

Contemplated 

Sewage   Disposal   Plant  Cost  $308,000 

PLACER    CO..    Calif. 

Owner— Kings  Beach-Brockway  Dis- 
trict of  Lake  Tahoo  c/o  Wm.  Kline, 
preslflent  of  North  Tahoe  Com- 
munity Club,  Tahoe  City.  Calif. 

Engineers  —  Kaiser  Engineers  Inc., 
1924  Broadway,  Oakland,  Calif. 

Plant  operated  throjgh  a  pumping 
jivstem. 


38— ELECTRIC   UGHTING 
TRANSMISSION  LINES 


2/2.'>/47 


33— 


BRIDGES 


33 


2/21/47 

Low  and   Only   Bidders 

Grading   A   Bridges  Cost   $932,/32 

MULTNOMAH  CO..  Ore..  Front  Ave. 

sectloh    of   Pacific   Highway   West. 
OwmeT    —    Oregon     ♦State     Highway 

Commission,  Public  Service  Bldgs., 

Portland,   Ore. 
Plans  by  engineering  department  of 

owner. 
0.8G   mile  grading  and   paving  and   6 

major  reinf.  concrete  structures. 
Low  Bidder— Kuckenberg  Constr.  Co.. 

11104     NE     Holman     St.,     Portland, 

Ore.,  $932,752. 

Other  bids  were: 

C.  J.  Montag,  Portland.  Ore.,  $971.- 
746, 

Peter    Klewlt    Sons'    Co..    Portland. 
Ore.,   $1,274,226. 
.     Ouy   F.   Atkinson,   $1,419.5S9. 


2/25/47  *  ^ 

Owner  Taking  Bids — Due  March  26. 
2  P.  M. 

Bridge 

CONTRA  COSTA  COUNTY.  Calif. 
Across  Pacheco  Slough  near  Avon. 

Owner — State  o:'  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

Steel  plate  girder  swing  bridge  with 
reinf.    concrete    approach    spans. 
Work    involves : 
(1)  remove   existing  bridge; 

'  (2)  615  cy.  struc.  excav..  type  A; 

(3)  375  cy.  do,  type  B: 

(4)  1,158  l.f.   timber  railing; 

(6>  200    cy.    Class    A    portland    ce- 
ment cone  footing  block; 

(6)  1.150   cy.   Class   A   portland   ce- 
ment cone,  struc; 

(7)  100    cy.    light    weight    portland 
cement  concrete; 

(5)  390,0rrO  lbs.   fumlsOi   struc.   steel; 
(g»  390.000  lbs.    erect  do; 

(10)  13,200   lln.    f.    fumisn    untreated 

Douglas  fir  piling; 
(111  206  each   diving  piles; 
(12 »  230,000    lbs     furnish     bar    reinf. 

steel ; 

(13)  230.000  lbs.  place  do; 

(14)  43.000   lb.s.   machinery; 

(15)  office. 

Specifications   obtainable  from  the 
above   office. 


38 
Low  and  Only   Bidders — Traffic   Sig- 
nal Systems  Cost,  $46,805 
REDONDO  BEACH  and   HERMOSA 
BEACH,    Calif..    Los    Angeles    Co. 
14  intersections  on  Elena  Ave.  and 
El  Camjno  Real. 
Owner— ^tate  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer — G.   T.   Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
Furnish    and    install    traffic    signal 

.systems. 
Low    Bidder — C.    D.    Draucker   Com- 
pany, 2707  San  Fernando  Road,  Los 
Angeles.  Calif.,  $46,8C5. 
Bids   will    be  opened   in    the   State 
Bldg.,  Loe  Angeles,  Calif. 
Work  involves:  , 

(1»  Fixed  time  traffic  signal  sys- 
tems at  the  intersection  of  Elena 
Ave.  and  El  Camino  Real  with  "C" 
Ave.,  Knob  Hill  Ave.,  Sapphire  St.- 
FranclECO  Ave.,  Guadalupe  St.,  Em- 
erald St.,  Diamond  Blvd.,  Garnet  St., 
Emerald  St..  Diamond  St.,  Beryl  St.- 
Gertnide  Ave.,  Irena  Ave.  and  Pa- 
cif ic-Amlta  Ave. ; 

(2)  Fixed  time  traffic  signal  sys- 
tems at  the  intersections  of  El  Ca- 
mino Real  with  2nd  St.,  5th  St.  and 
8th  St.,  In  city  of  Htrmosa  Beach. 
Bids  submitted  February  20  were . 
C.  D.  Braucktr  Co.,  (1)  $35,350;  (2) 
$11,475 ;  total,  .$46,806.  ' 

Econolite  Corp.,  (1)  $38,971;  (2> 
$11,127;    total,    $50,098. 


39— SEWERS 


2/25/47  •     39 

Owner  Taking  Bids — Due  March  25, 

2  P.  M. 
Drainage  Corrections 
SHARP    PARK,    Calif.    .San    Mateo 

County.  Sharp  Park  Municipal  Golf 

Course. 
Owner — Park  Commission  of  City  and 

County  of  San  Francisco,  McLaren 

Lodge,     Golden     Gate     Park,     San 

Francisco,  Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  re- 
fundable. 


2/25/47  •     89 

Owner  Taking  Bid»^Due  March  25, 

2  P.  M. 
Drainage  Corrections 
SAN  FRANCISCO,  Calif.   San  Fran- 
cisco Zoological  Gardens. 
Owner — Park  Commission  of  City  and 
County  of  San  Francisco,  McLaren 
Lodge,     Golden     Gate     Park,     San 
Francisco,  Calif. 
Plans  by  owner. 
Paddock  drainage  corrections. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  re- 
fundable. 


way  in  South  San  Francisco:   Plans, 
$6.30;  total  cost  plans,  $6.30. 

VII-Ora-2-B,  near  Irvine:  3  sheeta 
of  plans ;  no  charge. 

(Prices  shown  above  include  sales 
tax.) 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  £he  above  plans,  apec- 
ificatlons  and  proposal  form  must  be 
addressed  to  the  office  of  the  State 
Highway  Engineer,  P.  O.  Box*  1499, 
Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

A  representative  will  meet  prospec- 
tive bidders  on  projects  for  which 
bids  are  to  be  opened  In  Los  Angeles 
on  March  20,  1947,  as  follows: 

A  representative  of  the  district 
office  will  meet  prospective  bidders 
for  the  proposed  project  in  Orange 
County  (VII-Ora-2-B),  at  Irvine  Sta- 
tion on  Tuesday,  March  11,  1947,  at 
10  A.  M 

Prospective    bidders    are    urged    to 
cooperate  with  the  district  office  and 
arrange  to  make   their  field    inspec- 
tion on  the  above  date. 
«     *     • 

A  representative  will  meet  prospec- 
tive bidders  on  projects  for  which 
bids  will  be  opened  in  Sacramento 
on  March  19,  1947,  as  follows : 

A     representative    of    the    district  | 
office    will    meet  prospective    bidders  | 
for  the  proposed  project  in  Humboldt  . 
County  (I-Hum-20-B),  at  Junction  of 
Route  20  and  Korbel  Rd.  on  Friday, 

March  14,  1947,  at  10  A.  M. 

•     •     • 

A  representative  of  the  district 
office  will  meet  prospective  bidders 
for  the  proposed  project  in  Tehama 
County  (II-Teh-3-D),  at  the  Tremont 
Hotel  in  Red  Bluff  on  Friday,  March  j 
14.  1947,  at  9  A.  M.  and  3  P.  M.  I 

Prospective    bidders    are    urged    to 
cooperate  with  the  district  office  and  ; 
arrange   to  make   their  field  inspec-  I 
tion  on  the  above  dates. 


and    placing    imported    borrow    on 
shoulders  and  applying  thereto  bi- 
tuminous surface  treatment. 
Bids    will    be  opened  in   the   State 

Bldg.,  Los  Angeles,  Calif. 
The  work  Involves: 

(1)  6200  tons  Imported  borrow; 

'2)  350  tons  liquid  asphalt  (SC-S) 
bituminous  surface  treatment; 

(3)  56,000  sq.  yds.  prepare,  mix  and 
shape  surface,  bituminoua  sur- 
face treatment; 

(4 )  12,500  tons  plant  mix  surface  base 
course ; 

( 5 )  4200  tons  plant  mix  surfacing  sur- 
course ; 

(6)  110  tons  rock  dust; 

(7)  30  tons  asphalt  paint  binder. 
Specifications   obtainable  from   the 

above    office    of   the    state    highway 
engineer.  • 


2/25/47  40 

Contemplated — Preliminary   Map  to 
Be    Considered    by    Marin    County 
Planning  Commission  March  12 

Subdivision  (77  Homesltet) 

SAN  RAFAEL,  Calif.,  Marin  County. 
Subdivision  to  be  known  as  "Green- 
lands"  embracing  most  of  Richard- 
.sun  Island  west  of  Highway  101 
and  south  of  Greenbrae. 

Owners — Miss  May  Marlon  Fifer,  li- 
brarian at  Ross  General  Hospital, 
and  E.  H.  Flfer,  2003  Sir  Francis 
Drake  Blvd.,  Kentfield,  Calif. 


:.'/25/47  •     40 

Owner  Taking  Bids — Due  March  12, 
8  P.  M. 

Grading 
SAN    BRUNO,    Calif.,    San    Mateo 
Co.    Edgemont    Elelnentary    School 
site. 

Owner — San  Bruno  Park  School  Dis- 
trict, Declma  M.  Allen,  clerk,  San 
Bruno,  Calif. 

Plans  by  owner. 

Grading  site. 

Specifications   obtainable  from  the 

above  office. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


2/26/47  •     84 

Low  and  Only  Bidder 

Breakwater  Reoonstruction;   Inv.  •      , 

Cost  %%A06M6 

KILO  HARBOR.  Hawaii.  T.  H. 

Owner— U.  S.  Engineer  Office.  Fort 
Armstrong,  Honolulu.  T.  H. 

Only  Bidder— Hawaiian  Dredging  Co.. 
Ltd,  854  Kaahumanu  St„  Hono- 
lulu,  $1,406,445. 


2/25/47  84 

HaJf  of  the  60,000  Acres  Necessary 
To  Form    Irrigation    District    Has 
.      Been    Signed — Is    Preliminary    Step 
to   Obtaining  Congressional 
Approval    of    Dam    Construction 

Montlcetio    Dam 

MONTICELIX),    Calif.,    Solano    Co 
Putah  Cre«''k 

Owner  -  Solano  County  Irrigation 
District  (Yet  to  he  formetl)  c'o  So- 
lano C<nintv  Board  of  Supervisors, 
Lewis  MoiTlll,  Clerk,  Court  House, 
Fairfield.  Calif. 

High  lev',  dam. 


39 


2/25/47 

Contract  Awarded 

Sanitary  Sewers;  Spec.  171-D 

Cost  $99,940.13 

FRESNO,  Calif.,  Fresno  County.  Mc- 
Kinley  Park,  Lamona  Land,  La- 
mona  Land  Addition,  Routt  Tract, 
E.smeralda  Heights,  Arrow  Heights, 
King's  Orange  Manor.  Shellboume 
Tract,  Crawford  Park  and  portions 
of  Lots  4,  14  and  21,  Salinger  Tract. 

Owner — City  of  Fresno,  D.  E.  Rough - 
ton,  city  clerk.  City  Hall,  Fresno, 
Calif. 

City  Engineer  — A.  Segal,  City  Hall, 
Fre.sno,  Calif. 

Contractor— A.  E.  Downer  Co.,  305 
E.  Weber  Ave.,  Stockton,  Calif. 


2/25/47  •     40 

Owner  Taking  Bids — Due  March  27  in 
Los  Angeles 

Resurfacing 

LOS  ANGELES  and  ORANGE 
COUNTIES.  Firestone  Blvd.  be- 
tween Pioneer  Blvd.  and  Lincoln 
Ave. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

About  5.9  miles  (net  length)  resur- 
facing   with    plant    mix   surfacing 


CjCic(c        /*f     PI  ONUS    BUUOIBS    o< 

OVERHEAD  GARAGE  DOORS 


•  ISIOfNTIAl    a^-i    COMMIICIAL 


40—       STREETS  AND 
HIGHWAYS 


2/25/47  40 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO,  Calif..  Sacramnto 
(^o.— State  Highway  Engineer  G.  T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  advertised  for 
which  bld»  will  be  opened  in  Sacra- 
mento on  March  19  and  in  Los  An- 
geles on  March  20: 

I-Hum-20-B,  between  1.2  miles  east 
of  Korbel  Rd.  and  2.7  miles  east  of 
Redwood  Summit:  no  plans  available. 

II-Teh-3-D,  between  Mill  Race 
Creek  and  Red  Bluff:  Plans,  $1.8S; 
cross-sections,  $12.61 ;  total  cost  plans 
and  cross-sections,  $14.46. 

1V-S.M-68-SSF,  on  Bayshore  Free- 


i9^^9**9^99 


n^^m 


PANIl    AND  ausTic   Dooas 

•    MABOWARI       AVAIIAIK      'OK 
All       TtPIS      O'      GA«A&IS 


ELEC'iKlCALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Phon*  Olympic  631 2 

5420   San    Pablo   Ave.,   OAKLAND 


Phone  jumper  4-7897 
5731   Mission.  SAN    FRANCISCO 


SMOOT-HOLMAM 


MArket  8474 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

52)4  MISSION  STRlii-r  SAN  FRANCISCO.   12 

P/iorti:  Dlil.iwa-o  ~?1) 


2/25/47  Ah 

Low  and   Only   Bidders 
Grading  &  Surfacing        Cost  $221,610 
C1.ACKA.M AS  CO..  Ore.,  Eagle  Creek 

Sandy  section  of  Woodbum-Sandy 

Secondary  Highway. 
Owner    —    Oregon     State    Highway 


Commip.<)lon,  Public  Service  Bldgs., 

Portland,  Ore 
Plans  by  engrg   dept.  of  owner 
Low  Bidder — R.  A.  Helntz  Constr  Co 

8101    NE   Union  St.,  Seattle,  Wash., 

$221,610. 

Other  bids   were: 

Vemie  Jarl,  Gresham,  $243,462. 

Babler  Bros.,  Portland,  Ore.,  $247,- 
594. 

H.  J.  Johnr-on,  Portland,  Ore.,  $249,- 
810. 

K.     F.     Jacobson,     Portland,     Ore, 
■5263,413. 

Kuckenberg    Constr.    Co.,    $281,134. 

Leonard    &    Plate,    Portland,    Ore., 
$287,317. 


40 


?/25/47 

Low  and  Only  Bidders  * 

Grading  A  Surfacing  ,      Cost  $291,473 
CLATSOP    CO.,    Ore.    Circle    Bridge- 
Summit    Section    of    Oiegon    Coast 

Highway. 
Owner    —     Oregon     .State     Highway 

Commission,  Public  Service  Bldgs , 

Portland,   Ore. 
Plans  by  engineering  department  of 

owner. 
.99  mile  grading  and  bituminous  ma- 
cadam   surfacing    and    stockpiling. 
Low    Bidder — Leonard    &    Slate,   7805 

SW  40th   St.,   Portland,   Ore.,  $291,- 

473. 

Othei  bids  were: 

Guy     F.     Atkinson     Co.,     Portland 
Ore.,  $368,478. 

Kuckenber,?   Constr.    Co.,    Portland, 
Ore.,    S409,741    . 

Natt     McDougall.     F'ortland,     Ore., 
^414,319. 

McNutt   Bros,   Eugene,   Ore.,   $428,- 
.512. 

Grim.stad    &    Vandcrveldt,    $150,297. 


STEELFORM  S 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Horrfsen  Street       DOugias  5583       Son  Francisco 


IMMEDIATE 
DELIVERY 

Ross   Model   19-HT   Lift  Truck 

New  Equipment 
SubstetntiaUy  Reduced 

Here's  your  chance  to  get  the  materials  mover 
that  starred  in  our  production  game  during  the  war. 
Put  the  Ross  19-HT  to  work  in  your  planf.  Watch 
your  handling  costs  go  down,  your  operating 
efficiency  skyrocket. 

Capacity — 6,000  lbs.  at  25"  from  heel  of  fork. 
Lifting  height— 10  ft.  Hydraulic  hoist  with  80,000  Ib.- 
test  lift  chains. 

Three  travel  speeds  forward.  3  reverse.  Single 
shift  lever.  Hoist  moves  35  ft.  per  minute  up  and 
down  .  .  .  singie  lever  to  operate. 

The  Model  19-HT  is  your  fast,  highly  maneuver- 
able  truck  for  handling  all  types  of  materials  and 
finished  products.  Maximum  safety,  efficiency  and 
economy  of  operation  are  built  in  by  Ross,  makers 
of  the  famous  carriers.  For  Immediate  delivery  call 
us  today. 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911   RUSSET     STREET.  OAKLAND  3,  CALIFORNIA 
SWEETWOOD  8877 

from    ion    ffonclwolNo   »  » Iro'loU) , ..  X»k   op«ro«o(fOr  Enlrrpr.tr   1.01  Ifl 
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2/25/47 

Contract    Awarded 

Street    Improvements;    Spec.    20,126 

Cost    (22,850.60 

.SAN  FRANCISCO.  Calif.,  Bella  Vista 
Way  betveen  Sequoia  Way  and 
Avoca  AlUy,  Avoca  Alley  between 
Bella  Vista  Wa>  and  Myra  Way, 
Myra  Way  between  Omar  Way  and 
Avoca  Alley,  and  Omar  Way  from 
Myra  Way  easterly  to  existing 
pavpment,  including  intersections 
of  Bella  Vista  Way  and  Dorcas 
Way;  Bella  Vista  Way  and  Rock- 
dale Dr;  Myra  Way  and  Omar 
Way  and  Myra  Way  and  31st  St 

Owner  —  City  and  County  of  Sau 
Prancisco.  Department  of  Public 
Works.  Room  *282,  City  Hall.  San 
Francisco,  Calif. 

City  Engineer  —  Ralph  Wadsworth 
City   HaU,    San    Franci.sco,    Calif. 

Contractor — Charles  L.  Harney,  575 
Berry    St.,   San    Francisco,    Calif. 


2/25/47  •     40 

Owner  Taking    Bids — Due  March  3, 
8  P.  M. 

Grading 

BURLINGAME,  Calif.,  San  Mateo  Co. 
Ray  Park  baseball  diamond. 

Owner — City  of  Burlingame,  Herbert 
K.  White,  city  clerk.  City  Hall.  Bur- 
lingame, Calif. 

Excavate  approximately  5000  cu.  yds. 
of  earth  and  move  within  the  play- 
ing field  area.  (Alterations  to  exist- 
ing sprinkler  system  and  play 
equipment  and  engineering  and 
turf  seeding  to  be  done  by  city.) 
Specifications  obtainable  from  the 

office  of  the  city  engineer.     * 


]■ 


2/25/47  •     40 

Owner  Taking  Bids — Due  March  10^ 
1:30  P.   M. 

Highway 

LANDER  COUNTY.  Nev.  From  % 
mile  east  of  Battle  Mountain  to  a 
point  9.3  miles  east  of  Battle  Moun- 
tain, Route  1,  Sec.  A-2. 

Owner — State  of  Nevada,  Department 
'    of     Highways,     Heroes'     Memorial 
Bldg.,  Carson  City,  Nev. 

State  Highway  Engineer — Robert  A. 
Allen.  Carson  City,  Nev. 

Includes  8.622  miles  state  highway 
system.     Work     to     be     completed 


Within  180  working  days  from  date 

of  award. 

The  work  involves: 

(1)  force  account,  special  detoura; 

(2)  100    hours    95-hp.     tractor    and 
carryall ; 

(3)  300    hours    motor    grader    with 
scarifier; 

(4)  100  hours  4-cu.  yd.  dump  truck; 

(5)  150  hours  H-ton  pickup; 

(6)  21,474  cu.  yds.  type  1  gravel  base 
(detours) ; 

(7)  420  tons  liquid  asphalt,  type  SC-2 
or  SC-3  (roadmlx  detoura) ; 

<8i  8.45  miles  roadmlx  detours; 
(9)  lump  sum,  signs; 

(10)  249  lin.  ft.  remove  culvert  pipe; 

(11)  2  each  remove  head  walls; 

(12)  6666  cu.    yds.   roadway    excava- 
tion; 

(13)  37  cu.  yds.  drainage  excavation; 

(14)  150,093  cu.  yds.  borrow; 

(15)  732,177  yd.  sta.  overhaul; 

(16)  26,286  yd.  mile  overhaul; 

(17)  187   cu.   yds.    structure   excava- 
tion: 

(18)  241  cu.  yds.  backfill; 

(19)  force  account,  roadside  cleanup; 

(20)  13,748  M  gallons  water; 

(21)  854  hours  power  roller;' 

(22)  12,744  ft.  hr.  tamping  roller  (in- 
cluding motive  power) ; 

(23)  57,150  cu.  yds.  type  1  gravel  base 
(roadway) ; 

(24)  34,350  tons   type   2   gravel   base, 
1-inch ; 

(25)  319    tons     liquid     asphalt,     type 
MC-1  (prime); 

(26)  52  tons  sand  blotter; 

(27)  44  tons  liquid  asphalt,  type  MC-2 
( seal  roadmlx ) ; 

(28)  102  tons  liquid  asphalt,  type  SC-5 
(seal  plantmlx) ; 

(29)  750  tons  screenings; 

(30)  592  tons  liquid  asphalt,  type  SC-2 
or  SC-3  (roadmlx  shoulders) ; 

(31)  17.24  miles  roadmlx  shoulders; 

(32)  890  tons  liquid  asphalt,  type  SC-5 
(plantmlx) ; 

(S3)  15,463   tons    class    F-2    plantmlx 
surface ; 

(34)  59  cu.  yds.  class  A  concrete; 

(35)  1  cu.  yds.  class  B  concrete; 

(36)  9170  lbs.  reinforcing  steel; 

(37)  116  lin.  ft.  18-in.  corrugated  metal 
pipe  (dipped) ; 

(38)  224  lln.  ft.  24-ln.  corrugated  metal 
pipe  (dipped) ; 

(39)  60  lln.  ft.  relay  culvert  pipe; 

(40)  9  each  move  pipe  culvert  head- 
walls; 

(41)  14  each  culvert  markers; 

(42)  72  each  g^uide  posts; 

(43)  29  each  monuments. 
Specifications  obtainable  from   the 

office  of  the  state  highway  engineer 
upon  deposit  of  |10,  of  which  |5  Is 
refundable. 


2/25/47  •     40 

Owner  Taking  Bids — Due  March  3, 
2  P.  M. 

Grading,  Etc. 

INYO  COUNTY,  Calif.  Between  Te- 
copa  and  State  Highway  Route  127. 

Owner — County  of  Inyo,  Fay  Law- 
rence, county  clerk,  Courthouse, 
Independence,  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  about  4.72  miles  grading  auid 
applying  penetration  treatment,  to- 
gether with  drainage  facilities. 
Specifications  obtainable  from   the 

above  office. 


over  Salsbury  I>a88  to  boundary  of 
Death   Valley  National   Monument. 

Owner — County  of  Inyo,  Tmy  Law- 
rence, county  clerk.  Courthouse, 
Independence,  Calif. 

Plans  by  owner. 

Includes  net  distaoce  of  14.T5  mllea 
grading    and    applying   penetration 
treatment,    together  with   drainage 
facilities. 
Specifications   obtainable  from  the 

above  office. 


2/25/47  •  40 

Owner  Taking  Bids — Due  March  26, 
2  P.  M. 

Resurfacing   and    Widening 

FRESNO  COUNTY.  Calif.  Betweer 
Fowler  and  Calwa  Overpass  and 
between  4.6  miles  north  of  Kings 
County  line  and  Mountain  View 
Avenue 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— <3.  T.  Mo- 
Coy.  Public  Works  Bldg.,  Sacra- 
mento. Calif. 

About  4.8  mileb  resurfacing  with 
plant  mix  surfacing  between  Fowl- 
er and  Calwa  Overpass  and  about 
6  4  miles  widemg  portions  with  un- 
treated rock  hinders  and  resur- 
facing entire  length  with  plant  mix 
■surfacing  between  4.6  miles  north 
of  Kmgs  County  line  and  Mountain 
View  Avenue. 
Work    involves : 

(1)  106  ata.  trenching  borders.  Loca- 
tion  B; 

'2)  2,100    tons    untreated    rock    baae 
borders,   Location  B; 

(3)  7,5('0   tons    min.   agg..    plant   mix 
surfacing,  location  A; 

(4)  11.500  tons  do.  location  B; 

(5>  375  tons  iiq.  a^ph.  SC-6  plant  mix 
.<!ui facing,  location  A; 

(6)  575  tons  do,  location  B; 

(7 1  8  tons  llq.  asph.  SC-2,  prime  coat 
iocation  B ;  , 

'SI  30  tons  asph.  paint  binder,  loca- 
tion A: 

(9)  35  tons  do,  location  B. 
Speciflcatlona   obtainable  from  the 

above    office. 


2/25/47  •     40 

Owner  Taking   Bids — Due  March  3, 

2  P.  M. 
Grading,  Etc. 

INYO  COUNTY.  Calif.  From  1.6  miles 
north  of  Shoahone  on  State  High- 
way Route  127  extending  weaterly 


2/2.5/47  •  4x> 

Owner  Taking  Bids— Due  March  26, 
2  P.  M. 

Surfacing,   Etc. 

HUMBOLDT    COUNTY,    Calif.     Bet 
Greenlaw  Bluff.s  and   Scotia. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

About  3.2  m^les  constructing  cement 
tre.ated  base  and  surfacing  with 
plant  mix  surfacing  and  seal  coat. 
Work    Involves : 

(1)  develop   water   supply   and    fur 
nlsh   water  equipment; 

(2)  460  M.   gals,  apply  water; 

(3)  45.(XX)  e.y.   cement  treated  base- 
<4)  3,700    bbls.    of    portland    cement 

treated   base ; 
(5)  47    tons    af<ph.    emulsion    curing 

seal; 
(6»  480    tons    nand    cement    treated 

base; 

(7)  19    tons    Iiq.   asph.    SC-2,    prime 
coat ; 

(8)  9.300   tons   mln.   agg.    plant  mix 
surfacing ; 

(9)  460  tons  pave,  asph.,  plant  mix 
.surfacing; 

(10)  51  tons  asph.  emulsion,  seal  coat 
<11)  520  tonK  screenings,  seal  coat. 

.Specifications   obtainable   from   the 
above  office. 


BOX  GIRDER  UNDERCROSSING,  LOS  ANGELES  COUNTY 

(5)  1050     cu.     yds.     untreated     rock  (18)  485,200  lbs.  place  bar  reinforcing 
base ;  steel ; 

(6)  151  tons  asphaltlc  concrete  pave-  (19)  308  lln.  ft.  steel  railing; 
ment;  (20)  electrical  equipment; 

(7)  434    cu.    yds.    class    B    portland 


Low   and   Only   Bidders — Unit 
Quantities 

Box    Girder    Undercrossing 

Cost  $195,993 

LOS  ANGELES  CO..  Calif.  Santa 
Ana  Parkway  at  Soto  Street. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Worka  Bldg.,  Sacra- 
mento, Calif. 

Reinforced    Concrete. 
Bids    were     opened     In     the     State 

Bldg.,    Los    AngeltK,    Calif. 

Low  Bidder — Oberg  Bros..  401  W. 
Redondo,  Inglewood,  Calif.,  f  195,993 
The  work  Involves: 

(1)  20  cu.  yds.  remove  concrete; 

(2)  1000   cu.    yds.    roadway    excava- 
tion; 

(3)  1060  cu.   yds.   structure   excava- 
tion; 

(4)  600  cu.  yds.  structure  backfill;' 


cu. 

cement  concrete    pavement   and 
base; 

(8)  200  each   pave    tie    bolt   aaaem- 
blies ; 

(9)  1834    cu.   yds.    class    A    portland 
cement  concrete  structures; 

(10)  170  iin.  ft.  rubber  water-stops; 

(11)  4500  lbs.  miscellaneous  iron  and 
steel; 

(12)  5040  lin.  ft.  furnish  steel  piling; 

(13)  189  each  drive  piles; 

(14)  19  each  steel  pile  splices; 

(15)  190  sq.  yda.  membrane  water- 
proofing; 

(16)  97  cu.  yda.  portland  cement  con- 
crete aidewaika,  curbs  and  gut- 
ters; 

(17)  48.'},2(X)  lbs.  furnish  bar  reinforc- 
ing steel; 


(21)  engineer's  office. 

Total  bids  Feb.  20  were: 
«AI  Oberg  Bros..   «195.993. 

(B)  Oberg  &  Cook.  I>os  Angcle.s,  Cal., 
$198  220 

(C)  W.  J.  Distelll,  Los  Angeles,  Cal.. 
1204,91  i.sa 

(D)  Haddock    Co.,    Pasadena,    Calif., 
$210,130.58. 

<K)  B%ert8    &     Dunn.    Los    Angele^. 

Calif..   $214,759. 
(Ft  Carlo  Bongio\anni.  Los  Angelea. 

Calif.    .«224.5.T7 
(G)  Contracting  Engineers,  Inc.,  Los 

Angeles.  Calif..   $225,864. 
(H)  Guy    F.    Atkinson,    Long   Bearh. 

Calif.   $228,759. 
(I»  John.°on  Western  Co.,  San  Pedro. 

Calif.,  $256,294. 

Unit    bids  were: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(O) 

(H) 

(I) 

(1) 

$7  50 

$10.00 

$10.00 

115.00 

$7.00 

$20.00 

$20  00 

$17.00 

$1000 

<2) - 

3.00 

3.00 

2.00 

115 

1.35 

2.00 

2.('0 

500 

1  50 

(3) 

3.00 

3.00 

3.50 

3.S0 

2.00 

2.80 

2.00 

400 

3..V) 

(4) 

300 

3.00 

3.00 

2.30 

.■5  00 

2.50 

2W 

3.00 

200 

(6) 

2.00 

2.50 

2.40 

2.65 

300 

2.25 

3.00 

3.00 

2M 

(«) 

700 

7.00 

6.50 

5.20 

7.00 

5.00 

5.00 

7.00 

5.00 

(T) 

20.00 

20.00 

23.50 

IAlOO 

20.00 

16.80 

30  00 

1900 

15.00 

(8) 

1.00 

2.00 

1  50 

.85 

1.00 

1.50 

2.00 

3.00 

2.0.) 

(9) 

59.00 

55  00 

62.00 

65.50 

.■WOO 

68.80 

67.00 

62.00 

82.00 

(10) 

3.00 

3.00 

3.00 

4.00 

300 

2.60 

3.00 

3.00 

2.00 

(11) „... 

.30 

.35 

.30 

.50 

.35 

.35 

.50 

.40 

.45 

(12) 

2.40 

2.00 

1.90 

1.68 

2.00 

2.18 

2.80 

8.00 

250 

(18) - 

30.00 

5S.00 

35.00 

25.00 

45.00 

25.00 

50.00 

65.00 

35.00 

(14>..,» 

20.00 

80.00 

21.00 

25.00 

20.00 

18.00 

35.00 

23.00 

24.00 

<1S) _ 

2.00 

2.80 

3.50 

1.85 

3.5C 

3.00 

3«)0 

3.00 

2.50 

(16) „ 

40.00 

30.00 

.30.00 

32.00 

40.00 

40.00 

45.00 

30.00 

40.00 

(17) 

06 

.066 

.055 

.0504 

07 

.07  • 

.06 

.07 

.065 

(18>    

.025 

.03 

.(j3 

.029 

03 

.013 

.025 

.03 

05 

(l») 

5.30 

7.00 

5.7r, 

6.25 

7.00 

5.78 

6.00 

7.00 

8.00 

(SO) 

4500.00 

5000.00 

3700.00 

.VJOO.OO 

4000  00 

4000.00 

5000  00 

.•MOO  00 

600000 

(21) 

1200.00 

1500.00 

1200.00 

K'00.00 

5000.00 

12003.00 

50000 

1500.00 

1800.00 

FOR    SALE 

ERoi  wal 

Bipe,  millwork.  and  other 


TIMBERS,  wallboarda.  plambinff 

r»ipe,  millwork.  and  other  baild- 
nf  materials.    SALE  PRICES. 


get- 


Large  stocks  of  "hard  to 
items. 

Wire,  write,  or  "phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAlencia  4977 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 


IMth    &    Division   Sir»»eta  -   SAN    FRANCISCO 
Main  Office  A  Kaclory.  4§l  Pacific  Are..  Alameda 


KLondikr    2  <>4h; 
LAkehorat  ;t-8.lT< 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

2/25/47  •     41 

Low  and  Only  Bidders 

Water   and   Sewer   Lataralat    Moving 

and    Converting     Buildings;     Spao. 

R-2-6  Coat  |4S.aa«.70 

ORANQE   COVE.   Calif.,   Freano   Ca 

Owner— U.  S.  Bureau  of  Reclanaa- 
tlon.  Frlant,  Calif. 

Plans   by  Kngrg.   Dept.   of  Owner. 

Includes  moving:  and  converting 
buildings  and  constructing  water 
and  sewer  laterals  for  Government 
housing,  Orange  Cove.  Duildlngs 
to  be  moved  from  former  AAFTTC 
B.'i8lc  Training  Center  No.  8,  Fres- 
no County  Fairgrounds  near  Fres- 
no and  re-erected  and  converted 
at  the  Govt,  camp  bite  In  the  town 
of  Orange  Cove. 

Liow  Bidder— Paul  Spencer,  832  W. 
5th  St..  Los  Angeles,  Calif.,  $43,- 
624.70. 

Schedule  No.  1 

Dismantling,   moving   and  converting 

barracks 

(1)  moving  and  converting  barracks 
into  5  duplex  residences; 

(2)  constructing  2,800  ft.  of  timber 
curb  boards ; 

(3)  placing  90  cy.  surfacing  for 
driveway,  sidewalks  and  park- 
ing aprons. 

Schedule  No.  2 

(4)  excavating  and  backfilling  400 
ft.  of  water  pipe  trenches  not 
more  than  3  ft.  deep; 

(5)  excavating  and  backfilling  1,- 
500  ft.  of  sewer  pipe  trenches 
not  more  than  4  ft.  deep; 

(6)  excavating  and  backfilling  550 
ft  of  sewer  pipe  trenches  over 
4  ft.  &Tid  not  more  than  6  ft. 
deep; 

(7)  furnishing  and  laying  180  ft.  of 
4-in.  dlam.  vitrified  clay  sew- 
er pipe ; 

(8)  furnishing  and  laying  290  ft. 
of  6-ln.  dlam.  vitrified  clay  sew- 
er pipe; 

(9)  furnishing  and  laying  1,600  ft. 
of  4-in.  dlam.   clay  fiekl   tile; 

(10)  constructing  5  grea&e   trapa; 

(11)  fumishir.g    and    laying    860    ft. 
of   l>4-in.   dlam.    service   piping; 

(12)  furnishing  and    laying  60   ft.   of 
1-inch  diam.  Fcrvlce  piping. 

The  complete  bids  February  21 
were: 

Paul  Spencer,  (1)  $38,100.70,  (2)  $.22. 
(3>  112.87,  (4)  $.28,  (5)  |.44,  (6)  f.86. 
(7)  $1.05,  (8>  $1.26,  (9)  $1.10.  (10)  no 
bid,  (11)  $.88,  (12)  $.88;  total  $43,624.70. 

Clem  Anderson,  Alameda,  (1)  $80,- 
247.  (2)  $.13.  (3)  $19.80,  (4)  $.695,  (6) 
$.768,  (6)  $.93,  (7)  $.80,  (8)  $1.10.  (9) 
$.80.  (10)  no  bid,  (11)  $.92,  (12)  $.78; 
total  $56,412.70. 

2/26/47  ;0 

Low  and  Only   Bidders 

Street    Improvement        Cost,    $2M4.26 

SACRAMENTO.  Calif.,  Sacramento 
County.  32nd  St.  from  P  St..  to 
Stockton  Blvd. 

Owner — City  of  Sacramento,  H.  G. 
Denton,  city  clerk.  City  Hail,  Sac- 
ramento, Calif. 

City  Engine3r  —  Fred  Klaus,  City 
Hall.    Sacramento,    Calif. 

Includes  grading  and  constructing 
concrete    curbs,    gutters   and    slde- 

-  walks,  reconstructing  existing 
manhole,  constructing  an  asphal- 
tlc concrete  pavement  &%  Inches 
in    thlckne&fl. 

Low  Bidder— A.  Telchert  A  Son,  Inc.. 
B  >x    1133,   Sacramento,   Calif.,    $2,- 
904.26. 
Work  Involves: 

( 1 1  308    cu.    ydfl.    excav. ; 

(2)  /766  sq.   ft.   SH   inch  asph.   cone, 
jwvement ; 

(3)  706  lln.  ft.  curb  and  gutter  No.  6; 

(4)  2804    sq     ft.    3>4    Inch    side    walk 
to  coiiHt. : 

(5)  193  sq.  (t.  sidewalk   to  remove; 

(6)  15  lln.   f*.   curb  and  gutter  No.   6 
to  remove ; 

(7)  1  manhole  to  reconstruct. 
Total   bids  February  21    were: 

(A)  A  Teic-hert  A  Son,  Inc..  Sacra- 
mento.  Calif..  $299426. 

(B>    McGilllvray   Constr.   Co.,  Sacra 

mcnto    Ca!if..  $3314.18. 
(C(  J.  R  Reeves,  Sacramento,  Calif, 
$8484.06. 
Unit   piice.i  were: 

(A)             (B>  (C) 

(1)                          $.60            $.90  $1.80 

(2).  .._4.-„ 10              .18  .18 

<3) 1.50             1.60  1.60 

(4) 19              .20  .18 

r8> .15              .10  .15 

(6» 60              .90  .60 

(7) 15.00             7.80  16.1/0 


Supplies,  Equipment 
Sub-Contract 
Information 


MEWS  INDEX 

MIeo.  Suppllea  *  Materials  42 

Machinery  and  Equipment  43 

Sub-Contract   Information    44 


(Continued  in  Second  Section) 


42— MISC.    SUPPLIES   AND 
MATERIALS 


2/28/47  •     48 

Pip*  and  Coupling  Bands 
Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT. 
California. — The  following  submitted 
bids  February  20  to  the  U.  S.  Bureau 
of  Reclamation.  Customs  House,  Den- 
ver 2,  Colo.,  under  Inv.  No.  E-S3,118-A 
for  galvanized  corrugated  metal  pipe 
and  coupling  bands,  f.o.b.  shipping 
point  and/or  Coram,  Calif. 

The  bids  were  taken  as  followa: 

(1)  368  lin.  ft.  48-ln.  diameter,  8- 
gauge  pipe  in  14-ft.,  18-ft.  and 
20-ft.  lengths; 

(2)  122  lln.  ft.  48-ln.  diameter.  10- 
gauge  pipe  in  16-ft  and  18-ft. 
lengths ; 

(3)  24  only  12-ln.  wide,  10-gauga 
coupling  bands  with  bolta  for 
48-ln.  diameter  pipe; 

(4)  316  lin.  ft.  42-in.  diameter,  8- 
gauge  pipe  in  16-ft  and  20-ft. 
lengths ; 

(5)  14     only    12-ln.    wide,     10-gauga 
.coupling    bands    with    bolta    for 

42-ln.  diameter  pipe; 

(6)  292  lin.  ft.  42-ln.  diameter  .10- 
gauge  pipe  in  14-ft.,  16-ft.  and 
20-ft.  lengths; 

(7)  250  lln.  ft.  42-in.  diameter.  12- 
gauge  pipe  in  18-ft.  and  aO-ft. 
lengths ; 

(8>  25  only  12-ln.  wide,  12-gauga 
coupling  bands  with  bolta  for 
42-ln.  diameter  pipe; 

(9)  224  lln.  ft.  36-in.  diameter,  10< 
gauge  pipe  in  28-ft.   lengths; 

(10)  522  lln.  ft.  36-ln.  diameter,  12- 
gauge  pipe  in  24-ft..  26-ft.  and 
30-ft.  lengths; 

(11)  23  only  12-ln.  wide.  12-gauga 
coupling  bands  with  bolts  for 
36-ln.  diameter  pipe ; 

(12)  348  lin.  fL  80-ln.  diameter.  14- 
gauge  pipe,  lengths  varying  from 
24-ft.  to  30-ft. ; 

(13)  260  Iin.  ft.  30-ln.  diameter,  14- 
gauge  pipe  in  24-ft.,  20-ft  and 
30-ft   lengths; 

(14)  18  only  7-in.  wide.  16-gauge 
coupling  bands  with  boHs  for 
80-ln.  diameter  pipe; 

(16)  1063  lln.  ft  24-ln.  diameter.  14- 
gauge  pipe,  lengths  varying  from 
22-f t  to  30-ft ; 

(16)  882  lln.  ft  24-in.  diameter,  14- 
gauge  pipe,  lengths  varying  from 
22-f t  to  28-ft ; 

(17)  67  only  7-ln.  wide.  16-gauge 
coupling  bands  with  bolts  for 
24-ln.  diameter  pipe; 

(18)  144  lln.  ft  18-ln.  diameter,  16- 
gauge  pipe  In  22-ft.  and  26-ft 
lengths ; 

(19)  868  lln.  ft  18-ln.  diameter,  16- 
gauge  pipe  In  20-ft.,  24-ft  and 
30-ft  lengths; 

(20)  18  only  7-ln.  wide,  18-gauge 
coupling  bands  with  bolta  for 
18-ln.  diameter  pipe; 

(21)  24  lln.  ft  12-ln.  diameter,  46- 
gauge  pipe,  24-ft.  lengths; 

(22)  1  only  71n.  wide,  18-gauge  coup- 
ling band  with  bolta  for  12-ln. 
diameter  pipe; 

(23)  34  lln.  ft  12-ln.  diameter,  16- 
gauge  pipe  in  IQ-ft  and  84-ft 
lengths. 

Bids    were    submitted    by   the    fol- 
lowing firms: 
(A)  Western  Pipe  *  Steel  Co.  of  Call- 


TWinoalcs 


3  2  I 


S       C       S 


**SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francitco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  F aiming  and  Stamping  of  A II  Kinds 
35  GILBERT  STREET  UNd«rhiil  6733 
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fornta,  200  Bush  St,  San  Pran- 
ciftco,  f.o.b.  San  FranclBco,  |21,- 
256.97 :  %%  20  days. 

(B)  Southern  Pipe  &  Casing  Co., 
Azusa,  Calif.,  f.o.b.  Santa  Fe 
Dam  team  track;  %%  20  days. 

(C)  Pacific  Corrugated  Culvert  Co., 
f.o.b.  Albambra.  Calif.,  %%  20 
days. 

(D)  Young  &  Greenawalt  Co.,  f.cb. 
Eaat  Chicago,  Ind. ;  %%  20  dayg. 

(E)  American  Pipe  &  Supply  Co., 
Casper,  Wyo.,  f.o.b.  Ogden,  Utah; 
net. 

(F)  Armco  Drainage  &  Metal  Prod- 
ucts Co..  Berkeley,  Calif.,  f.o.b. 
Coram,  921,825.56 ;  >^  %  20  days. 

The  bids  were: 

(A)     (B)     (C)     (D)     (E)     (F) 


for  12,000  feet  Venetian  blind  cord, 
cotton  braided,  hollow  or  filled,  f.o.b. 
San  Francisco. 
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(1> . 

»9.23  9 

$9.30 

99.67 

(2).. 

7.61 

7.66 

7.96 

(3).. 

8.93 



7.65 

7.96 

(4).. 

7.95 

7.66 

8.50 

(6).. 

7.92 

7.65 

6.99 

(6). 

6.62 

6.66 

6.90 

(7).. 

5.33 

4.86 

5.36 

5.43 

(8).. 

6.63 

6.00 

5.30 

5.43 

(»).. 

5.55 

5.07 

5.58 

5.96 

110).. 

4.50 

4.09 

4.53 

4.66 

<11). 

5.73 

4.99 

4.58 

4.66 

(12).. 

•  2.84 

2.59 

2.86 

2.82 

<13).. 

2.87 

2.59 

2.86 

2.82 

(14).. 

2.40 

2.24 

2.87 

2.36 

<15>.. 

2.24 

2.07 

2.28 

2.31 

<16>  . 

2.27 

2.07 

2.28 

2.31 

<17).. 

2.00 

1.91 

2.11 

1.87 

(18)  . 

1.43 

1.31 

1.45 

1.41 

(19).. 

1.45 

1.31 

1.45 

1.41 

(20).. 

1.72 

1.57 

1.74 

1.41 

(21). 

1.03 

.91 

1.02 

.96 

<22t 

1.42 

1.28 

1.44 

.96 

(23>. 

1.01 

.91 

1.02 

.96 

1.40 
1.40 


7.76 
9.08 
&87 
&06 
&74 
5.43 
6.74 
5.66 
4.6» 
5.82 
2.90 
2.93 
2.90 
2.31 
2.34 
2.13 
1.47 
1.49 
1.76 
1.06 
1.45 
1.03 

2/25/47  •     42 

Locks — Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  3.  2  P.  M.  .bids  will  be  received 
by  the  U.  S.  Treasury  Department, 
100  McAllister  St.,  San  Francisco  2, 
Calif.,  under  bid  No.  SF-3741-47  for 
72  locks,  f.o.b.  San  Francisco,  Calif. 


1.00 
1.00 


(3) 


(4) 


2/25/47 

Culvert  Pipe,  Eto. 

Bids  Wanted 

DESCHUTES  PROJECT,  Ore.— Un- 
til March  S,  2  P.  M.,  bids  wiU  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver  2, 
Colo.,  under  Inv.  A-30,800-A  for  fur- 
nishing culvert  pipe,  f.o.b.  shipping 
point  and/or  Culver,  Ore.,  as  follows: 

(1)  420  ft.  12-in.  diameter  reinforced 
concrete  culvert  pipe,  standard 
strength ; 

(2)  2550  ft.  18-in.  diameter  reinforced 
concrete  culvert  pipe,  standard 
strength ; 

162  ft.  24-in.  diameter  reinforced 
concrete  culvert  pipe,  standard 
strength ; 

156  ft  30-in.  diameter  reinforced 
concrete  culvert  pipe,  standard 
strength ; 

(5)  248  ft  36-in.  diameter  reinforced 
concrete  culvert  pipe,  standard 
strength ; 

(6)  50  each  18-in.  diameter  rein- 
forced concrete  7^-deg.  elbows, 
standard  strength; 
32  each  24- In.  diameter  rein- 
forced concrete  7V(i-deg.  elbows, 
standard  strength; 

(»)  22    each    36-in.    diameter    rein- 
forced concrete  7%-deg.   elbows, 
standard  strength ; 
(9)  555  lin.  ft  24-in.  diameter  rein- 
forced    concrete     culvert     pipe, 
extra  strength ; 
(10»  2  each  24-in.  diameter  reinforcd 
concrete  7Vi-deg.  extra  strength. 
Specifications   obtainable  from   the 
above  office. 


(7) 


SAN  FRANCISCO,  Calif.  —  UnUl 
March  18,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Inspector  of  Naval  Ma- 
terial, Property  Disposal  Division,  600 
Bryant  St,  San  Francisco  7,  Calif., 
under  sales  No.  C-86-47  for  sale  of 
miscellaneous  usable  gaskets  and 
packing,  located  at  Bethlehem  Steel 
Co.,  20th  and  Illinois  Sts.,  San  Fran- 
cisco, Calif. 
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2/25/47 
Reinforcement  Bar* 
Bids  Wanted 

CASPER,  Wyo.— Until  March  6,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver.  Colo.,  under  Inv. 
19,518-A-3  for  reinforcement  bars, 
f.o.b.  shipping  point  and/or  Casper, 
Wyo. 

Specifications  obtainable  from  the 
above  office. 


42 


42 


42 


2/25/47 
Reinforcement   Bars 
Bids   Wanted 

COLORADO -BIG  THOMPSON 
PROJECT,  Colorado.— Until  March  5, 
2  P.  M.,  bids  will  be  received  by  the 
IJ.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver.  Colo.,  under  Inv. 
F-46,382-A  for  reinforcement  bars, 
f.o.b.  shipping  point  and/or  Wild  Sid- 
ing, Colo. 

Specifications  obtainable  from  the 
above  office. 


2/25/47 

Cast  Iron   Fittings 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UntU 
March  7,  3  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco  Purchaser  of  Supplies 
M.  H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  bid  No.  3852  for 
furnishing  and  delivering  approxi- 
mately 361.000  lbs.  cast  Iron  fittings 
from  supplier's  patterns. 

Specifications  obtainable  from  the 
above   office. 
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2/25/47 

Reinforcement  Bars  I 

Bids  Wanted 

DESCHUTES  PROJECT,  Ore.— Un- 
til March  6.  2  P.  M.,  bids  will  be  re- 
ceived  by  the  U.  S.  Bureau  of  Rec. 
lamatlon.  Customs  House,  Denver  2, 
Colo.,  under  Inv.  A-30,806-A  for  reln- 
forccn\ent  bars,   f.o.b.  shipping  point 

and/or  Metelius,  Ore. 

Specifications   obtainable   from  the 

above  office. 


2/25/47 

Cast  Iron   Fittings 
Bids  Wanted 
SAN      FRANCISCO,     Calif.  —  Until 
'March    7,    3   P.    M..   bids    will    be   re- 
42    ceived  by  the  City  and  County  of  San 
[Francisco,    Purchaser  of  Supplies   M. 
H.   Gerry.  ^70  City   Hall,   San    Fran- 
cisco.   Calif.,   under  bid  No.   3853   for 
furnishing     and     delivering    approxi- 
mately   171.000   lbs.  cast  iron   fittings 
from  city's  patterns. 

Specifications   obtainable   from  the 
I  above  office. 


2/25/47 
Reinforcement  Bars 
Bids  Wanted 

CASPER.  Wyo.— Until  March  6.  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclanoatlon,  Cus- 
toms House,  Denver,  Colo.,  under  Inv. 
19,536-A-2  for  reinforcement  bars, 
f.o.b.  shipping  point  and/or  Casper, 
Wyo. 

Spcificatlons  obtainable  from  the 
above  office. 


—Until  March  12,  10  A.  M.,  bids  will 
be  received  by  the  Treasury  Depart- 
ment, 7th  and  D  Sts.  SW..  Washing- 
ton 25,  D.  C.  under  Inv.  2L-49996-R- 
3-12-47  for  12  mechanically  operated 
electric  refrigerators  to  operate  on 
llO-voU.  60-cycle,  alternating  cur- 
rent. 7-cu.  ft.  capacity,  f.o.b.  Parker 
Dam  Power  Project,  Earp,  Calif. 

Specifications  obtainable  from  the 
above  office. 

2/25/47  •     *3 

Lubricating  Equipment 

Bids  Wanted  „  ^., 

SAN  FRANCISCO,  Calif.— UnUl 
March  3,  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3851  for  furnishing  and 
delivering  lubricating  equipment 

Specifications  obtaipable  from  the 
above  office. 
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2/25/47 

Stale  of  Structural   Shapes 

SAN  FRANCISCO,  Calif.  —  War 
A8.-?et3  Admin.,  33  Beny  St..  San 
Francisco  7.  Calif.,  announces  sale 
of  structural  shapes  to  prioritj 
claimants  and  normal  trade  channels 
concurrently  with  closing  date  set 
for  March  17. 
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2/25/47  ^ 

Reinforcement  Bars  and  Wire  Mesh 
Bids  Wanted 

GILA  PROJECT.  Arizona.  —  Until 
March  6,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House.  Denver  2. 
Colo.,  under  Inv.  A-24,589-Q  for  re- 
inforcement bars  and  wire  mesh,  f.o.b. 
shipping  point  and/or  Yuma,  Ariz. 

Specificationa  obtainable  from  the 
above  office. 
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2/25/47 

89.le  of  Wire  and   Wire  Cloth 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin..  33  Berry  St..  San 
Francisco  7  Calif.,  announces  sale 
of  brass  wire,  copper  wire  and  wirt 
cloth  with  openmg  date  set  for 
March  18,  4  P.   M. 


D/25/47  ^2 

Reinforcement  Bars — Bids  Wanted 
MISSOURI  BASIN  PROJ.,  South 
Dakota— Until  March  7,  2  P.  M. 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customhouse, 
Denver,  Colo.,  under  Inv.  4538-A-2 
for  reinforcement  bars  fob  shipping 
point   and/or  Oral.   South   Dakota. 

Specifications   obtainable   from   the 
above   office. 
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2/25/47 

Douglas  Fir  Lumber 

Bids  Wanted 

DE.SCHUTES  PRO JECT,  Ore.— Un - 
til  March  14,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House.  Denver, 
.  Colo.,  under  Inv.  A-30.812-A  for  Doug- 
Ian  fir  lumber,  f.o.b.  shipping  point 
and/or  Motollus,  Ore. 

Specifications   obtainable   from   the 
above  office. 


2/2.'»/47  •     42 

Traffic   Line   Paint 
Low  and   Only   Bidders 

SACRAMENTO,  Calif..  Sacramento 
Co.— The  Glldden  Co.,  1300  7th  St.. 
San  Francisco.  Calif,  .at  »2.32  per 
gallon,  submitted  low  bid  February 
21  to  the  City  of  Sacramento,  H.  G. 
Denton,  cltv  clerk.  City  Hall,  Sacra- 
mento, Calif.,  for  1000  gallons  white 
traffic  line  paint. 

Other  bids  were : 

N.  M  Trlchcy  Paint  Co..  Sacra- 
mento. $2.50. 

Dan  P.  Maher  Paint  Co.,  San  Fran- 
rlsco,  $2.50. 

Pri»m»>  California  Co.,  Los  Angeles, 
$2.58. 


2/25/47  •      42 

Sewer  Pipe  and  Fittings 
Bids  Wanted 

SANTA  ROSA,  Calif..  Sonoma  Co — 
Until  March  4.  8  P.  M.,  bids  will  be 
received  by  the  City  of  Santa  Rosa, 
Walter  F.  Adams,  city  engineer.  City 
Hall,  Santa  Rosa.  Calif.,  for  furnish- 
ing pipe,  f.o.b.  Santa  Rosa,  as  fol- 
lows : 
(I)  26,699  ft.  4-ln.  vitrified  clay  sewer 

pipe; 
(2»  33,204  ft.  6-ln.  vitrified  clay  sewer 

pipe ; 
(3»  4728  ft.  8-in.  vitrified  clay  sewer 

pipe; 
(4)  926    each    6-ln.  »to    4-ln.    vitrified 

clay  Y-branches; 
(5>  66    each    8-ln.    to    4-ln.    vitrified 

clay  Y-branches; 

(6)  993  each   22H-deg.    vitrified   clay 
bends : 

(7)  123     each     45-deg.     vitrified     clay 
bends. 

Specifications    obtainable    from  the 
above  office. 


2/25/47  12 

Reinforcement  Bars — Bids  Wanted 

CENTRAL  VALLEY  PROJ..  Cal.— 
Until  March  6,  2  P.  M.,  bids  will  be 
received  by  t/ie  U.  S.  Bureau  of  Rec- 
lamation, Customhouse,  Denver,  un- 
der Inv  E-33.071-A-1  for  reinforce- 
ment bars  fob  shipping  pomt  and/or 
Westley.  Calif. 

Specifications  obtainable  from  the 
above    office. 


2/25/47 
Outlet   Pipes 
Bids   Wanted 

COLORADO  -  BIG  THOMPSON 
PROJECT.  Colo— Until  April  1,  2 
p.  m.  bids  'viil  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse, Denver,  Colo.,  under  Spec. 
1710  lor  furni.shing  and  delivering 
f.o.b.  car.-^  at  the  .shipping  point 
or  f.o.b.  cars  at  Fort  Collins.  Colo- 
rado, two  72-lnch  outlet  pipes  with 
expan.sion  Jomls,  mar.holes,  8upport,^, 
bends,  flange.s,  and  flange  bolts  for 
installutlcn  in  the  outlet  works  at 
Horsetooth  Dam,  Colorado  '  -  Big 
Thompson  Frcject,  Colorado.  The 
outlet  pipes  will  be  installed  !>y  the 
Government. 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
others  $1.00,  not    returnable. 
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2/25/47 

Filing  System 

Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif.  —  Rem- 
ington-Rand Inc.,  41  1st  St..  San 
Francisco.  Calif.,  at  d)  $1794.78;  (2) 
$100.98:  (3)  $6.C0;  (4)  $9870.03;  net 
30  days ,  delivery  60  days  submitted 
only  bid  Feb.  21  to  Purchaser  of 
Supplies  M  H  Gerry.  270  City  Hail, 
San  Francisco,  Calif,,  under  bid  No 
3831  for  Tumi.shing,  delivering  and  In- 
stalling filing  system  for  the  Police 
Department. 


operated ; 

(2)  hydraullcally  operated  gate  valves 
12  36-ln..  12  30-ln..  12  24-in.,  24 
20-ln.,  14  16-in.,  24  14-in.,  6  8-in., 
3  6in.  and  9  3-ln. ; 

(3)  manually  operated  gate  valves: 
2  36-ln.,  2  18-ln.  and  4  16-ln.; 

(41  manually  operated  mud  valves:  2 

12-in.  and  5  6-in. ; 
(5)  hydraullcally    operated   butterfly 

valve :  1  5xl0.5-f  t ; 
(6t  manually    operated    flap    valves: 

12  18-ln.; 
(7)  combination  of  schedules. 
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2/25/47 

Sale  of  School  Bus 

0\KDALE:,  Calif..  Stanislau.s  Co.— 
Until  March  10.  8  P.  M.,  bids  will  be 
received  by  the  Oakdale  Joint  Unioi. 
HiKh  School  District,  Robert  P.  Car- 
penter. Clerk.  Oakdale,  for  sale  of 
one  lfe29  Dodge  Graham  3- ton  61- 
passenger  school  bus. 


2/25/47  ^^ 

Disconnecting  Switches  —  Bids  Re- 
jected —  To  Be  Readvertised  as 
Spec.  1716  to  Open  April  9,  2  PM. 
FORT  PECK  F-ROJECT,  Montana. 
—Bids  submitted  January  21  were  re  ■ 
jected  by  the  U.  S.  Duroau  of  Rec- 
lam.ation.  Denver.  Colo.,  under  Spec. 
1599  for  furnishing  and  delivering 
fob  cars  at  shipping  point  or  fob 
cars  at  Fallon.  Mont  .two  (2)  69,000- 
volt.  600-ampere,  3-pole,  single-throw 
manually  -  gang  operated,  outdoor 
type  disconnecting  switches,  with 
manuHllv  -  gang  operated,  grounding 
blade.s,  for  the  57-kv.  Fallon  and 
Fallon  relift  pumping  plant  trans- 
mission line.  Fort  Peck  Project,  Mon- 
tana. The  .-xnparatus  will  not  be  in- 
stalled by  tl'.e  government. 


SUB-CONTRACT 
INFORMATION 
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2/25/47 

Water  Heater — Bids  Wanted 

BERKELEY,  Calif.,  Alameda  Co.— 
Until  March  5,  2  P.  M..  bids  will  be 
received  bv  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg..  San  Francisco. 
Calif.,  for  furnishing  and  Installing 
new  automatic  gas  water  heater  at- 
the  U.  S.  Post  Office  Bldg.,  Berkeley, 
Calif. 

Plana  and  specifications  obtainable 
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2/2r./47 

Poles— Bids   Wanted 

DAVIS  DAM.  Ariz.— Until  March 
13,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Ouston;house.  Denver,  Colo.,  under 
Inv.  7'175-A.  for  furnishing  poles  lor 
Davis  Dam  Project  161 -kv  and  115- 
kv  tran.smissior  lines  fob  shipping 
point  -ind/or  Earp.  Calif.,  und  Tuc- 
son. Ariz. 

Spec'ficatlon.v  obtainable  from  the 
above   office. 


2/25/47  43 

Sluice  Qates  and  Valves 
Bids  Wanted 

LOS  ANGELES.  Calif.,  Los  An- 
geles Co.— Until  April  4,  10  A  M.,  bids 
will  be  received  b  ythe  Metropolitan 
Water  District  of  Southern  Califor- 
nia, 306  W.  3rd  St..  Los  Angeles,  to 
be  opened  in  Room  3.  basement  of 
building,  for  furnishing  sluice  gates 
and  valves  for  the  upper  feeder  water 
softening  and  filtration  plant  of  the 
Colorado  River  Aqueduct.  Specifica- 
tions and  contract  document  avail- 
able from  Room  1105.  306  W.  3rd  St, 

Los  Angeles,  Calif.  Certified  check 
or  ^id  bond  for  10^  to  accompany 
bids. 

The  bids  will  be  taken  as  follows: 
(1)  sluice  gates:  12  54-ln.,  2  60-in.  and 
12    12-ln.    hydraullcally    operated; 
4    24-in.   and    20    8-ln.    manually 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill   3144 


43— MACHINERY  AND 
EQUIPMENT 


43 


2/25/47 

Sale  of  Gaskets 


42 


1 2/25/47 
Refrigerators 
Bids  Wanted 
EARP,  Calif..   San    Bernardino   Co 


42. 


2/25/47 

Cord — Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  7.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Treasury-  Depart- 
ment. 100  McAllister  St.  San  Fran- 
cisco. Calif.,  under  bid  No.  SF-3740-47 


Use  B  ASALITE 

for  all  types  off 

BUILDING  CONSTRUCTION 


KNOTTY  PINE 
BOARDS 

PLYWOOD  PANELS 

ALUMINUM 

GARAGE     DOORS 

offd 

CORRUGATED 

ALUMINUM    SHEETS 


1994  OAKDALE  AVE. 

Comer  Rankin  Street 

Pfcofie  ATwofvr  4180 
JEFFERSON'S 

GREATER  CITY 
LUMBER  CO. 


for  cemplsf*  in  forma  If  on 
tall  u  tASALITI 
Kmfrm»Mttatlvm . . . 

Ch«ri««W.Oiliiet 

Main  OWce 

Telephone  Nopo  2260 
N«r«M  A.  Price 

Telephone  Compbell  3369 
A.  C.  leminel 

Telephone  Stockton  2-2439 
1. 1,  tryan 

Telephone  Marytville  30SS-R 
Owt  ■lemkert 

Telephone  Soeromento  6-3976 
MhI  Nelion 

Telephone  Turlock  1331 
Them«t  Coryell 

Telephone  BErkeley  947a-W 


Trl»phon»Willit«209-J 
Walter  trewell 
Son  Fr  one  iico  Offic* 
Telephone  GArfield  375t 


Th*se  lightweight  concrete  masonry 
building  units  ofFer  economy,  perm- 
anence and  speed  in  modern  building 
construction.  BASALITE  is  machine- 
made  and  steam-cured  . . .  assuring 
precision  building  units  with  volume 
production  for ... 

Immediote  Delivery! 

Tour  ordor  for  lASAUTI 
will  bo  rfolivorod 
immodiotoly . . . 

OtDIt  TODAY  I 

Othor  tASALT  •olMin*  Protlwcit  Inclwrfo... 

ROCK,  SAND  ond  GRAVEl 

STEEl  TANKS 

REAJY  MIXED  CONCtETI 

REFRIOERATION  (Walk  in  Boxet) 

RIP  RAP  STONE 

for  Harbor  and  River  Bonk  Protection 


BASALITE 

LIghfwmlght  MASONRY   BUILDING   UNITS 

•  ASAIT    ROCK    CO..    INC.,    Oept.    DP.,    NAPA,    CALirOANIA 
Plaalt   in   NAPA,   STOCKTON,   tUNNYVALB 


ARCHITECTS! 
CONTRACTORS! 
HOME  OWNERS! 
HOME  BUILDERS! 
INDUSTRIAL  USERS! 
We  take  pride  in  offering  these  really 
beautiful  and  distinctive  blinds.  Made 
in  one  of  the  Bay  Area's  most  modem  factories, 
by  an  organization  with  uhich  you  like  to  do  business^ 

•  InstalUd  within  Ave  days       eriex*  motel  slats  with 

•  Fully  fwerenteod  bak«d>en  enamel  finish 

•  Perfect  tailored  fit 

A  phone  call  will  hring  a  trained  Venetian  specialist  to  your 

office, plant  or  home, who  will  ofTcr  helpful  suggestions 

on  your  requirements  for  your  clients. 


TRIUMPH  MANUFACTURING  CO. 


MADISON      STRIET 


OAKLAND.      CALIF 


SAN    FRANCISCO  PNONI   ENTERPRISi  I0140 
OAKLAND  CL   3123  •  NAYWARD  2525  •  RICNMOND   271.R 


TUESDAY.  FEBRUARY  25.  1947 


.DAILY     PACIFIC     BUILDER 
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from  the  above  office  of  the  district 
engineer. 

2/26/47  e     44 

Bronze  Hand  Rails — BIda  Wanted 

ELLENSBUHG,  Wash.— Until  Maf. 
5,  2  P.  M.,  bids  will  be  received  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  enpineer.  838  U.  S.  Ap- 
praiser's Bldg..  San  Francisco,  Calif., 
for  bronze  hand  rails  at  the  U.  S. 
Post  Office  Bldg..  Ellensburg,  Wash. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


44 


2/2li/47 

Sale  of  BIdgs. 

PESCADERO.  Calif.,  San  Mat».o 
Co.— Until  Mar.  19,  10  A.  M..  bids  will 
be  received  by  the  War  Dept.,  Di- 
vision Engineer,  South  Pacific  Di- 
vision. San  Francisco  Sub-Office, 
351   California  St.,  San   Francisco  19, 

Calif.,  for  sale  and  removal  of 
certain  buildings  and  Improvements 
located  at  Bolsa  Point  Military  Res- 
ervoir 5  miles  south  of  Pescaderc. 
San   Mateo   Co. 


44 


2/25/47  • 

New  Oil   Burner — Bids  Wanted 

REDONDO  BE.VCH,  Calif..  I^s 
Angeles  County.— Until  March  5,  2  P. 
M.,  bids  will  be  received  by  Federal 
Works  Agency,  F'ublic  Buildings  Ad- 
ministration, Office  of  the  District 
Engineer,  838  U.  S.  Appraiser's  Bldg. 
San  Francisco,  Calif.,  for  furnishing 
and  Installing  new  oil  burner  at  thu 
U.  S.  Post  Office  Building,  Redondo 
Beach,  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  District 
Engineer. 


(Continued  in  Second  Section) 

RECORDED 
NOTICES 


BUILDING  PERMITS 

Applicatit>ns 


8AN  FRANCISCO 


ALTER  DWELLING,  $1500:  3472 
21st  St ;  owner  and  builder,  T  Har- 
rison St,  premises. 

BUILDING  (2-story,  frame),  |16,- 
000;  S  Geary  Blvd  107%  W  23rd 
Ave;  owner,  R  Berg,  5638  Anza  St; 
builder,  L  Sullivan,  295  Ulloa  St. 
DWELLING  (1-story,  frame),  $7800; 
W  30th  Ave  125  N  Ulloa;  owner,  N 
Papatheohares.  1564  Fell  St;  build- 
er. Modem  Home  Builders,  4103 
24th  St. 

DWELLINGS  (1 -story,  frame)  (8). 
$7000  each;  W  24th  Ave  125,  150. 
175.  200  S  Quintara:  E  45th  Ave  60 
and  75  S  Quintara;  E  26th  Ave  243 
and  268  S  Noriega;  owner.  Atlas 
Realty  Co,  1500  Judah  St;  builder. 
Pacific  Coast  Construction  Co,  1500 
Judah  St. 

ALTER  PET  HOSPITAL.  $2166;  NE 
comer  Monterey  Blvd  and  Congo 
St;  owner,  Dr  W  L  Johnson,  162 
Joost  Ave;  day  work. 

DWELLINGS  (l-story,  frame)  (4), 
$7000  each ;  SE  comer  17th  Ave 
and  Kirkham;  E  17th  Ave  26,  60, 
75  S  Kirkham ;  owner.  Atlas  Realty 
Co.  1500  Judah  St;  builder.  Pacific 
Coast  Construction  Co,  1500  Judah. 

FLATS  (2- story,  frame),  $12,500;  N 
Calif omia  108  W  19th  Ave;  owner. 
Atlas  Realty  Co,  1500  Judah  St; 
builder.  Pacific  Coast  Construction 
Co,  1500  Judah  St. 

DWELLINGS  (l-story,  frame)  (2). 
$8000  each;  S  Rivera  St  82.6  and 
57.6  E  30th  Ave ;  owner  and  builder, 
N  Domars.  200  Douglas  St. 

DWELLING  (l-8tor>-,  frame).  $7500; 
SE  corner  Upper  Terrace  and  Ma- 
sonic; owner.  Arthur  Schrange.  375 
Athens :  day  work. 

DWELLINGS  (l-storv.  frame)  (4), 
$8000  each  :  E  17th  Ave  100,  126.  180, 
175  S  Kirkham ;  owner  Atlas  Realty 
Co,  1500  Judah ;  builder.  Pacific 
Coast  Construction  Co,  1500  Judah. 

DWELLING  (l-stor>-,  frame*.  $9500; 
E  Merced  100  S  Hernandez  Ave; 
owners,  Mr  and  Mrs  John  Orland. 
624  Hearst  Ave;  builder.  California 
Construction  Co,  159  West  Portal 
Ave. 

DWELLINGS  (l-story.  frame)  (3). 
$8000  each  ;  N  Kirkham  73.6  E  Fun- 
ston;  W  Fanning  Way  307.048  and 
333.052  S  Mandalay  Lane;  owner 
and  builder.  Henry  Doelger  Build- 
er, Inc.  320  Judah  St. 

ALTER  APARTMENTS.  $1000;  1266 
McAllister  Ave ;  owner  Peter  Eagle, 
premises ;  builder,  D  Seghlerl  Sc  Co, 
35  Cook  St. 

ALTER  SHOP.  $500;  701  Halght  St; 
owner.  Mr  Lickerman,  premises; 
builder,  Hudson-Fulton.  2389  Bry- 
ant St. 

ALTER  CAFE.  $500;  1640  Post  St; 
owner  and  builder.  Henry  Van 
Randall,  1642C  Post   St. 


BUILDING  PERMITS 

Granted 


premises;  contractor,  Tom  Cuth- 
bertson. 

BUILDING  (class  C),  $1200;  1625-20 
Ocean  Ave  (rear);  owner,  Harry  L 
Pappas,  premises;  contractor,  W 
Flee.    lac.- 

REMODEL  BUILDING  (into  gar- 
ment factory).  $3000;  663  Howard 
St ;  owner,  Budd  &  Votaw,  416  Mis- 
sion ;   contractor,  A  F  Mattock  Co. 

REPAIRS,  $610;  488  Haves  St;  own- 
er, Alfred  Rostan,  488A  Hayes  St; 
contractor,  Shumat  8c  Schilling. 

PAINT  SHOP  (l-story,  frame),  $1500; 
645  18th  St;  owner  and  builder,  H 
D  Priestly,  733  Plymouth  Ave;  en- 
gineer, H  B  Hammill. 

BUILDINGS  (l-story,  frame)  (7), 
$7000  each  ;  SW  comer  Sunrise  Way 
and  Sawyer,  W  Sawyer  25.  50,  78, 
106,  136  S  Sunrise  Was,  NW  corner 
Sawyer  and  Velasco;  owner  and 
builder.  F  H  Thorinson,  205  Gran- 
ada Ave. 

BUILDING  (l-story,  frame),  $8000; 
Easterly  line  of  43rd  Ave  126  N  of 
Taraval;  owner  and  builder,  Roy 
Llnd,   54  Stanton    St. 


OAKLAND 


DWELLING  (l-story,  5- room),  $6000; 
9927  Voltaire  Ave;  owner  and  build- 
er, Carl  J  Swanson.  2132  Baxter  St; 
l-story  garage.  $500. 

DWELLING  (l-story,  5-room),  $9600; 
5461  Bond  St;  owner,  Martha  M 
Townsend,  5605  Scaville  St ;  builder, 
John  F  Fleming,  4221  MacArthur 
Blvd. 

ADD  and  REPAIR,  $1000;  3117Mlnna 
Ave;  owner,  Mrs  J  Clrlmele,  3106 
Minna  Ave;  builder,  Joe  Clrimele, 
2276    Ransome   Ave. 

ADDITION,  $3000;  1046  45th  Ave; 
owner  and  builder,  Ray  T  Edwards 
&  Sons,  premises. 

STORE  (l-story),  $900;  6211  Foothill 
Blvd ;  owner  and  builder,  Francis 
X  Ruddy,   128  Ronda  Ave. 

ALTERATIONS,  $11,000:  493  14th  St; 
owner,  Eklison  Bros,  prem;  builder, 
S  Kulchar  Co,  8th  Ave  and  E  10th. 

DWELLING  (l-story,  4-room),  $7200; 
2443  88th  Ave;  owners.  Miss  Eva- 
line  Root  and  Mrs  Ella  Gay;  build- 
er. Stanley  Davis,  640  Bancroft,  San 
Leandro;  garage,  $300. 

DWELLING  (1-stoi-y,  5-room),  $5500; 
5309  Brann  St;  owner,  G  R  Wy- 
man.  5919  foothill  Blvd;  builder, 
Stanley  S  Placido,  5918  Holway  St 

ALTERATIONS,  $600;  3649  Lake- 
shore;  owner  and  builder,  Howard 
A  Hickman,   premises. 

ADDITION,  $1200;  9427  MacArthur 
Blvd :  owner  and  builder,  J  K 
Heath,   premises. 

DWELLING  (l-story.  4-room),  $6000; 
1154  58th  Ave;  owner  and  iQuilder, 
Howard  S  Pulliam,  5909  E   14th  St. 

ALTER  and  REPAIR,  $3500;  1479 
7th  St;  owner,  Fred  Holt,  1107 
Chestnut  St;  builder.  Ivory  Rtcks, 
3719   West   St. 

DWELLING  (l-9tory,  6-room).  $6000; 
1949  83rd  Ave :  owner  and  builder, 
J  M  W^alkcr,  1631D  University  Ave; 
architect,  Paul  Hammarberg,  2 
Norwood.    Berkeley. 

DWELLING  (l-stor>-,  4-room),  $6000; 
399  105th  Ave:  owner  and  builder, 
F  A  White,  393  106th  Ave. 

DWELLING  (l-story,  5-room),  $9000; 
3807  Midvale  Ave;  owner  and  build- 
er, Carl  Walstrom,  1447  Excelsior 
Ave. 

STORAGE  SHED  (l-story),  $2000; 
1561  105th  Ave;  owner  and  builder, 
A  I.,  Holm,  10601  Beverley  Ave. 

ALTER  ETWELLING,  $2000;  9603  B 
St ;  owner,  Giorgio  LuochesI,  9601 
B  St:  builder.  L  P  Hayward.  7690 
Mntinlain  Blvd. 

DWELLING  (l-story.  5-room>,  $7000; 
6121  Castlr  Dr;  owner.  R  L  Thomp- 
son ;  bTillder,  Brass-Hyland  Con- 
struction Co.  1319  Franklin  St. 

APARTMENT  HOUSE  (2-8tory.  12- 
room).  $14,000;  3200-3222  Llese  Ave; 
owner  and  builder.  A  Casqueiro, 
2072  82nd  Ave;  garage  (l-story), 
$760. 

APARTMENT  HOUSE  (2-stor>-.  12- 
room),  $14,000;  3224-3226  Llese  Ave; 
owner  and  builder,  A  Casqueiro, 
2072  82nd  Ave;  garage  (l-story), 
$760 

ALTERATIONS,  $800;  341  Foothill 
Blvd ;  owner  and  builder,  George 
Dtirand.  premises. 

.\DDITrON  (l-9tor>-,  concrete).  $16,- 
000;  4901  E  12th  St:  owner.  Pacific 
Rubber  Co.  premises ;  builder,  Bar- 
rett &  Hilp.  918  Harrison  St,  San 
Francisco:  plans  by  Ellison  A  King, 
1045  Sansome  St,  San  Francisco. 

DWELLING  ^l-story.  5-room).  $6600; 
3974  Tumlev  Ave;  owner  and  build- 
er, Victor  A  OI.-»on.  10228  Foothill 
Blvd. 

DWELLING  (l-8tor>'.  5-room),  $6600; 
169  Marlow  Dr:  owner  and  builder, 
C  H  Buckley.  1324  100th  Ave. 

GARAGE.  $720:  2151  5l8t  Av ;  owner 
and  builder,  A  Pollastrlnl.  premises. 

~  DALY  CITY 


Jose;    owner   and    builder.    R  Pat 
ricio.  premises. 

DWELLING.  $14,000;  Meridian  Rd. 
San  Jose;  owner  and  builder,  A  E 
Robeck,  1031  Pine  Ave,  San  Jose. 

DWELLING.  $2600;  Tyndall  Ave.  Los 
Altos;  owner  and  builder,  A  Salvi, 
2279  Turk  St,  San  Francisco. 

DWELLING,  $7000;  Harold  Ave  off 
Stevens  Creek;  owner  and  builder, 
V  J  Flndley,  Route  1,  Box  1428, 
Santa   Clara. 

OFFICE  (real  estate),  $1000;  340  W 
Campbell  Ave,  Campbell;  owner, 
R  S  Gilpatrick,  premises;  builder, 
G   Standish. 

DWELLING,  $2000;  west  side  El  Ca- 
mino  Real  near  Jordan ;  owner  and 
builder,  E  E  Brown,  Box  468,  Los 
Altos. 

DWELLING,  $8800;  Lot  23,  Eisen- 
hower and  Walnwright ;  owner, 
Milo  G  Richmond,  Route  3,  Box  96, 
Los  Gates;  builder,  Ralph  Rich- 
mond, 286  13th  St,  San  Jose. 

DWELLING,  $7000;  Lot  5,  Audrey 
Ave  off  Burrows ;  owner  and  build- 
er, Chester  R  Brott. 

POST  OFFICE,  $10,000;  Saratoga- 
Sunnyvale  Rd;  owner,  R  Call  8t 
Bros:   builder,  William  Myer. 

DWELLING,  $6500;  Lot  51,  Paco  Dr, 
Los  Altos ;  owner  and  builder,  E  B 
Cornell. 

GARAGE,  $500;  comer  Sierra  Vista 
and  Hackett ;  owner  and  builder, 
Philip   Mannlna. 

BERKELEY 


ALTERATIONS,  $2000;  2582-88  Mil- 
via;  owner  and  builder,  R  F  de 
Sanno.    premises. 

ADDITION.  $1250;  2549  Ellsworth: 
owner,  D  F  Winkle,  prem ;  builder. 
Winkle   &  Evans.  2549  Ellsworth. 

ADDITION,  $1440;  1526  Tyler;  owner, 
James  L  Dixon,  premises ;  builder, 
W  F  Willoughby,  1422  13th  Av«, 
Oakland.   . 

ALTERATIONS,  $1200;  1526  Grant; 
owner  and  builder,  James  C  Lucas, 
premises. 

ADDITION,  $500;  2001  Ashby;  own- 
er. John  R  Oaks,  premises ;  builder, 
Evans  Construction  Co,  2035  Ashby. 

ALTERATIONS,  $750;  2406  Chan- 
ning ;  owner.  First  Presbyterian 
Church,  premises;  builder,  Valary 
&  Wilson,  2134  Parker;  architect, 
Don  P  Smith,  58  Sutter  St,  San 
Francisco.  - 

SACRAMENTO    CITY 


Feb  19.  1947— SLY  ^  LOTS  12  and 
14  Blk  12.  Vl.sta  Del  Rev  Tm.:t. 
Jnmes  Patton  and  Megna  &  Wel- 
bom February  17,  1947 

Feb  19.  1947—0.212  ACRE  in  Ran- 
cho  San  Vicinte.  near  Solrdad. 
Julio   D   end    Jean    Abaya    tu    H 

E    Ripley    and    Adelor   Dionne 

February    15.   1W7 

Feb  18.   1947— LOTS  S,  9,   ^6  and   11 
B'k    9.    Ord    lermce.     Thomas   E 
Moon  to  whom   it  may  concern. 
February    14.    1847 

Feb    18,   1947—290  E   MARKEt   ST. 
Salinas.    Leon  L  Wilson  and  C  C 
Funston   to  F  V   Hampshire 
- February    13,   1947 

Feb  17,  1947— LOTS  24  and  25  Blk 
9.  Del  Monte  Heights  No  I.  D 
C  Morrow  to  whom  it  may  con- 
cern   February  13.  1947 

Feb  15,  1947— LOT  36  Blk  5.  H  C 
Hansen  Sub.  Salinas  John  an<l 
Yvonne  Gu4lco  io  whom  It  may 
concern February    6,    1947 

Feb  15,  1947— LOT  26  Blk  i56.  Is' 
Addn  Carmel  City.  Casino  and 
Angelina  C  Bruno  to  whom  it 
mnv  concern February   10.   1947 

Feb  7,  1947— LOT  1  Blk  5.  Lake 
View  Tract  in  Lot  4.  James  H 
and  Audrey  C  Singleton  to  whom 
it  may  concern February  6,  1947 


SAN    FRANCISCO 


FEBRUARY   »,   1»«7 


BUILDINGS  (l-story,  frame)  (8). 
$8000  each  ;  E  48th  Ave  175,  200,  225 
N  Rivera  St :  owner  and  builder, 
fetrawther  Co,  Inc,  3831  Quintara  St. 

PARTITION  ROOM.  $750;  984  How- 
ard St;  owner.  Goodwill  Industrie*, 


ADDN  to  d'.-elllng.  $640;  3617  Fifth 
Avenue ;  owner  and  builder.  C  F 
Mneckly 

REMODEL  dwelling.  $600;  551  38th 
St;  owner  and  contractor.  D  Irv- 
Irg. 

ADDN  to  dwelling.  $1000;  2621  N  St; 
owner.  Doyt  Early;  contractor.  F 
Engberg,  Rte  9,  Box  4524. 

r)WELT>INO,  6-room,  $6300;  8(>7  Sut- 
ter Wav:  owner,  Leonard  M  Fried- 
man, 920  N  St :  contractor,  George 
H  Miller,  3318  63rd  St.   - 

ADDN  to  dwelling,  $900;  4540  IStli 
Ave :  owner  and  builder.  Je.in  U 
Z'ircher. 

REMODEL  dwelling.  $3000:  1820  FJ 
St ;  ov.  ner  and  contractor.  M  L 
R«po8a 

DWELLING,  four-room,  $4000:  1563 
.Santa  Ynez  Way;  owner  and  con- 
tractor. Jack  W  Streit. 

REMODEL  dwelling,  $800:  1504  Q 
St ;  owner  and  contractor,  Mary 
Jrmnia. 

WAREHOUSE.  $3600;  6332  Eastern 
Ave,  ownoi  and  builder.  L<iuis  Jan- 
sen. 

ADDN  to  dwelling,  $600;  2624  53rd 
St;  owner  and  builder.  C  F  Han- 
Ifim. 


CompleHon  Notices 


MARIN  COUNTY 


Recorded  Accepted 
Feb  10.  1917  -LARKSPUR  Chas 
rnd  Jiili.'  Grecnoerg  to  whom  It 
may  conrern  February  14,  1917 
F^-h  ?0.  1947  MILL  VALLEY.  Ru- 
ble M  Cantelman.  Cora  M  Fel- 
lows. Thelma  and  Ruth  M  San- 
chez  to    Klaus   Adior  

„ February   17,   1947 


MONTEREY  COUNTY 


REPAIR  FIRE  DAMAGE,  $3000;  144 
Irvlngton  St:  owner.  Mr  Watso. 
premises:  builder.  Jack  Callaghan, 
9<iO  Clayton  St,  San  Francisco. 

DWELLINGS  5-room.  frame)  (4i. 
$W500  each :  Lots  36,  41.  43,  49,  Block 
6.  Hlllcrest  Tract :  owner  and  build- 
er. L  H  Comer.  159  Santa  Cruz  Ave. 

~      SANTA   CLARA   COUNTY 


SALESROOM  and  GARAGE,  $16,000; 
west  side  El  Camlno,  near  Sunny- 
vale; owner,  J  E  Hopkins,  Sunny- 
vale;  builder,  John  J  Rose. 

DWELLING.  $4000:  Spring  St,  Los 
Gatos;  owner  and  builder,  J  Bar- 
hano.  1742  Glen  Una  Way.  San  Jose. 

OFFICE  ADDITION  and  garage 
roof,  $1000:  3980  El  Camlno.  South 
Palo  Alto;  owner  and  builder,  S 
Weller,   premises. 

DWELLING,  $10,000,  2nd  St,  Camp- 
bell: owner  and  builder.  P  Cristlch, 
332  N  Central,  Campbell. 

ADDITION.  $1000;  148  Maple  St,  San 


RTorded  Accept  e< 

F.h  18,  1947— PTN  IX3TS  20.  21.  22 
nik  102  5th  Addn,  Carmel.  Larue 
Rid  Adele  Sorer.xeii  to  Olsen  * 
Tornvth  February    14.    1947 

Fob  17.  lf»47 -LOTS  7  Blk  9.  Monte 
Reglo  No  1.  Edward  K  Nerodn 
to  whom  if  may  concern 

Febniarv   IS.    1947 

Feb  18.  1947  -LOT  9  Blk  3?.  map 
of  Pacific  Grove  Retre»t.  Harold 
P  .Hnd  M«xlne  C  Stowell  to  whom 
If  may  ( oncer.i       Fi  briiarv  10.  1947 

Fc'i  18.  1917— TvOT  1  Blk  2,  Hansen 
Trari  •.».  Charles  G  Stephens  to 
wrorn  !♦  mnv  conrern     Feb  11.  1947 

Feb  19,  1947— LOTS  10  and  12  Blk 
^7,  Withers  .\d<ln  fo  Monterey. 
Shelton  M  Burwell  to  C  O  Tlbhn 
„.«.^„..-,-. Febniary   17.    194? 


CONTRA  COSTA  COUNTY 

Recorded  Accepted 

Feb  19.  1947— LOT  32  Blk  1,  Tract 
."veo.  Suburban  Park.  H  J  Dun- 
lap  et  al  to  whom  It  may  con- 
cern  February  11.   1947 

Feb  2C.  1947— LOTS  15.  16.  25  and 
2C  Blk  43.  North  Fair  Oaks  Sub 
No  3.  Ray  Bechtel  to  whom  it 
may  concern  Fohniat^-   19,   1947 

Feb  20,  1947— LOT  45  Blk  12,  White 
Oaks  Sub  No  3.    Therel  D  Teles, 

et  Ml  to  J  C  Peterson 

-       February   17.   1947 

Feb  20.  1947  -NW  25  ft  I/>TS  17 
and  18.  all  of  Lot  16,  Blk  23.  Belle 
A'r  Park.  San  Bnino  Sita.  Lloyd 
I  Curtlss  to  whom  it  may  con- 
cern         Febniar\-   19,   1947 

Feb  20.  1947— I  TN  LOT  1.  Toyon 
Knolls.  John  J  Waltman,  et  al 
to  H  V  C(  wan         February  15.  1947 

Feb  20,  1947— LOT  144,  N  4  \j^\ 
115,  Blk  14,  Oakleigh.  Hedahl- 
Martin  Co  to  whom  it  may  con- 
cern         February   18,   194.' 

Feb  20.  1047— LOT  6  HIk  61,  White 
Oaks     Tract.     D     Costantino     to 

whom   It   may  concern   

Febniary  20.    1947 

Feb  20.  1947— LOT  3  Mulr>an  Ter- 
race. San  Mateo.  Howard  A  St 
John,  et  al  to  Bert  W^illiams  . 
February   20.   1947 

Feb  21,  1947— d1  AMERICAN  8T, 
San     Carlos.     I-rf:w     C     Savior    to 

whom    It    may  concern 

February    14.   1947 
Feb   21,    1947— LOT    19    Blk    1,    Col- 
lege Park  No  2.    Corway  &  CulU- 

gan  to  whom  It  may  concern 

February   20.    1947 

Feb  21,  ■  1947— LOTS  1  to  11  inci, 
Tmct  561.  Redwood  Village  No  2. 
Canway  8t  Culligan  to  whom  It 
mav  concern  Februarv  20.  1947 
Feb  21.  1947— LOT  44  Blk  1.  Sun- 
set Highlands.  San  CarloM.  Em- 
est  C  Baker  to  Baker  Constr  Co 
February   21.    1947 

Feb  21,  1947— LOT  45  Blk  1.  .Sun- 
set Highlands.  Stt»..ParloB.   Guyla 

Plant  to  Baker  Conntr  Co 

February  21,    1947 

Feb    21,    1947— LOTS    1     to    8    Incl, 
Blk  2,  Poplar  Sub.    David  Holder 
to   whom    It    may    concern 
_ February  21,    1947 

Feb  21,  1947— LOTS  1,  2  and  II. 
Hudson  Park  David  Holder  to 
whom  !t  may  concern 

Fehnjar\    21.    1947 

Feb    21.     1947— PTN     LOT     8.     Sati 
Mateo  Gardens.    Chas  F  Williams 
et  al  to  whom  It  may  concern 
Fcbniar>'   20.    1947 

Feb  21.  IWT— LOT  7  Blk  19.  Men- 
alto  Park.    Lincoln  ft  Kleincn   to 

whom  it   roa>    concern 

Pebruai-y   17.    1947 

CONTRA  COSTA    COUNTY 

Recorded  Accepted 

Feb.  19,  1947— Lots  25  and  26,  Block 
24.  Henderson  Tapscott  Tract.  El 
Cerrito.  George  R  McNutt  to 
whom  it  may  concern  Feb.  18,  1947 

Feb.  19,  1947—4.102  acres  in  Rancho 
Las  Juntas,  near  Martinez.  Chris 
B  Indridson  to  whom  it  may  con- 
rem  Feb.   16,   1947 

Feb.  19.  1947— Ivot  19,  Ayers  Ranch 
Subdivision  near  Concord.  Walter 
E  Martin  to  J  E  Salas  Feb.  18,  1947 

Feb    19.   1947— Lot  7,   Central   Addi- 
tion   No    3.     Pittsburg.    Hugh     C 
Chapln   to  V   A   Davi   ft   Son 
Feb.    14,    1947 


Feb.  19,  1947  I^t  7.  Maderos  Addi- 
tion   to    Town   of    Danville.    A    J 

Geldermann  to  P  w  Arthur 

_ Feb.   9    1M7 

Feb.  20,  1947— Ix)t  16  and  ptn  Lot  15. 
Amended  Map  Block  3,  Maltby's 
High  School  Tract  Audition,  Con- 
cord. Albert  P  Dudley  to  Elmer 
CUpp Feb.   14,    1947 

Feb.  20,  1947— Lot  2,  Moraga  Es- 
tates. Orinda.  Joe  Porfido  to  Ra- 
donioh  &  Tariel  Feb.  17,  1947 

Feb.  20,  1947— Lot  60,  Blakemont 
Subdivision,  near  El  Cerrito.  Chas 
D  Thurmond  to  Harry  S  Paddock 
Feb.    14,  1947 

Feb.  20,  1947— 'New  6-room  dwelling 
located  in  Lafayette  Heights  near 
Lafayette.  Reuben  J  Dress  to 
Marvin  E  Colllna Feb.  7,  1947 

Feb.  21,  1947— Lots  204,  206,  207  and 
208,  Mlra  Vista  Highlands,  El 
Cerrito,  Herbert  Green  to  whom 
it  mav  concem Feb.  20,  1947 

Feb.  21.  1947— Lots  38  and  87,  Block 
32,  Richmond  Junction  Heights, 
El  Cerrito.  Charles  L  Wood  Jr  to 
whom  it  may  concem.  ..Feb.  11,  1947 

Feb.  21,  1947— Lot  22.  Block  S.  Berk- 
eley Highlands  Addition,  near  El 
Cerrito.  Malcolm  E  Walte  to  Al- 
fred J  Pollard Feb.  19,  1947 

Feb.  21,  1947— Ptn  Lot  10,  Block  C, 
Amended  Official  Map  Arlington 
Acres,  near  El  Cerrito.  Albert  C 
Hirshfield  Jr  to  Clarence  B  John- 
son  Feb.   16,   1947 

Feb.  21,  1947—1.01  acres  in  Ranfho 
Canada  del  Hambre,  southern 
part,  near  Lafayette.  Leslie  A 
Smith  to  whom  it  may  concern.... 
Feb.   21,    1947 

Feb.  21,  1947  -Lot  3,  Block  121. 
Western  Subdivision,  Antloch. 
Swinerton  ft  Walberg  Co  to  self 
Feb.    21,    1947 


SAN    FRANCISCO 


Recorded  Accepted 

Feb  24,  19^7— N  HEARST  AVE  2C0 
E   Detroit.    Alvln  G  Apperson  to 

whom  it  may  concem ~. 

February   24,    1947 

Feb  24,  1947—459,  463.  467  ARCH. 
I!>ank  J  O'Neill  to  whom  it  may 

concern Fe'oruaiy    15.    194'; 

Feb  21.  1947— W  46th  AVE  75  W 
Quintara :  S  Paclieco  57-6  West 
4."ith  Ave.  H  F  artd  Bernardine  W 
Oalli  to  whom  it  may  concern 

Febniary    19.    1947 

Feb  24,  1947—1682  and  2()00  48th 
AVENUE.  Bernard  L  Lewis  to 
whom   It^may   concern 

.    .  ..  ^. February  24,    1947 

Feb  24,  1947— W  EIGHTH  AVE  125 
N  Norlnga     Thomas  E  Mohler,  Jr 

to  whom  it  may  concem 

February   20,  1947 

Feb  24.  1647—1900-1906-10-14-18-22 
48th    Ave.     Supenur    Bldg    Co    to 

whom  It  may   concem 

.February  2*.   1947 


ALAMEDA  COUNTY 


Recorded  Acceptei 

Feb  24.  1947— 13r.0-15S4  EIGHTH  St 
Alameda.  Charles  D  Rubinson  to 
R  L  Upj>eit  February  24,  1917 

Feb  24.  1047— PTN  LOTS  19,  20,  21. 
22  and  23  Blk  4.  Chapln  Tract, 
Alameda.  Chnrles  J  and  Helen 
G  Dodt  to  Sidney  J  Dowllng 

February   21.    1947 

Feb  24,  J947— LOT  8  Tract  629, 
Oakland.     Sidney    J    Dowllng    to 

whom   it    may  concem         

February  21,    1947 

Feb  21,  1947— LOTS  9.  10.  15.  16. 
17  and  ptn  Lot  18  Blk  142,  map 
lands  of  T  and  E  Hard  wick,  Ber- 


USED    TIMBER 

250.000    ft.    7    X    8    —    30    ft. 
Bridge  Ties 

250,000   ft.   7   X    17   —    30   ft. 
RridKe  Scringert 

50,000   ft.    12   X    12   —    30  ft. 

100.000  lin.  ft.  Piling 

Other  Mite.  Siftf 

it 

Joseph  D.  lolllnger  &  Co. 

1905  Cyprc«  Street 
Oakland.  Calif. 
TWinoaks  6177 

CORN     GROOMS 

FOR   EVERY   PUKPOSK 

Roof    •    Concntc 

Warehouse 
Home  at  id  Office 

Money  Back  Guar.iiitL-c 

Direct  or  Through  Your 

Jobber 

♦  if. 


1097  HOWARD  STREET 

SAN  FRANCISCO   \ 
HEmlock  4?80 


MADE  IN  YHE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


$«Im  Oflfcei:  Sen  Fronctcce,  Lot  Ang«i««,  Portland,  Seattic, 

Salt  lolie  City,  Henelwlu 

St*«(  Hontt:  South  Son  FronclKO,  lot  Angalat,  S*attl« 

fahrkating  VVerfci  i  So.  San  Francisco,  Alamoda,  let  Ang*Ut 

Mill  Dapefii  %mn  Prondtca,  la*  AngelM,  forMand,  Seattle 


BETHLEHE^^ 
5TCEL 


1 


I 


u 


J 


PACES 


DAILY     PACIFIC     BUILDER 


TUESDAY,  FEBRUARY  25.  1947 


h-:^'. 


t 


keley.   Advance  Pump  Co,  Inc  to 

Chrlstenaen  ft  Lyons 

- —  February    4.    1947 

Feb  21.  1M7— SMI  SAN  LEANDRO 

8t,   Oakland.     Adnokl   E  JosephB 

to  wbom  It  may  concern 

February  15,   1M7 

Fab  21,  1»47— 4404  REINHARDT  Dr 

(Mkland.   O  F  Emet  to  B  M  Ol- 

sen Jebruary  11,  1947 

Feb  24,  1947— LOTS  2,  5  and  7  Blk 


2,  Hayward  Height*.  Eden  Twp. 
J  H  Tarman  to  whom  It  may 
concern February   20,    1947 

Feb  21.  1947— 1061-B-C-D  S2nd  ST, 
Oakland.  Xatherine  and  Wiley  H 
Strane,  Jr  to  whom  It  may  con- 
cern  February  16,  1947 

Feb  24,  1947-10783  PIPPIN  Street, 
Oakland.  August  Sllva  to  wbom 
It  mny  concern February  24,  1947 


Classified  Advertising 


24S2  Rusaell;  owner,  ;  dealer, 

W  M  Lester ;  wash  baaln  ;  sink ;  wash 
tub. 


Electrical  Permits 


8AN    FRANCISCO 


Liens  Filed 


1—    MISCELLANEOUS 


Are  you  Intereeted  in  well-trained 
qualified      nen?       SUPERINTEND- 
ENTS. ARCHITECTS.  ENOINEKRd 
DRAFTSMEN.    SURVEYORS.  ESTI- 
MATORS.    SALES     ENOINEEIIS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS.    GArfield   1617 
Technical  Poaltlone  Agency 

ffSe'RHE  t  P I N6  "fiEW^TTCE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SBa- 
brlght   4482.  (tf) 


MONTEREY  COUNTY 

Recorded  Amount 

Feb  15.  1947— LOT  9  Blk  127.  Pet- 
er's Gate,  Monterey.  Cree  L 
Wilder  and  Orville  B  Jones  vh 
Jack  M  Thornburg  also  known 
as  John  Thornburg,  Peter  V 
Constant!     „...|474.74 

ALAMEDA  COUNTY 


An  Accounting  Service  f(W 
Contractors  Only 

Income    taxes,    payroll    taxes,    book- 
keeping service  by  people  who  know 
the  contracting  business 
65  Ninth  Street 
H  Em  lock  0029                 San  Francisco 
iiXPERT  DHAHTIWU  iilfiftVICBS. 
FREE    LANCE.     Phone    aRaystooe 
<24a- (tf) 

WELDERS  ' 

Portable  and  Stationary  GAS  and 
ELECTRIC  DRIVEN,  new  or  used 
Sell  or  rent.  Weld'ng  Cable  and  Rod. 
D.  Fletrle,  1203  Fairfax  Avenue,  San 
Francisco  Phone  MI  0210  davs;  FI 
S886  evenings.  (2/28/47) 

2—     HELP  WANTED 


Recorded  Amount 

Feb  21.  1947—2399  PROSPECT  ST, 
Berkeley.  Wlillam  R  Van  Valer 
vs  Nicholas  Johnston  and  Nell 
Shaver _  .|178.60 

Feb  21,  1947—2399  PROSPECT  ST. 
Berkeley.  Herman  C  Orth  vs 
Nicholas  Johnston  and  N  Shaver.. 
- $95.00 

Feb  21.  1947—2399  PROSPECT  CT. 
Berkeley.  A  Cordonl  vs  Nicholas 
Jolit:ston     „ 13,802.25 


SAN    FRANCISCO 


Senior  architectural  draftsman,  per- 
manent position  with  well-established 
Berkeley  firm  of  architects.  Phone 
THornwall  4861.  tf 

DRAn  SMaI^  for  steel  fabricating 
shop  located  In  Oakland.  Must  be 
able  to  contact  customer,  make  shop 
drawings  and  estimate  jobs.  Reply 
Box  225  c/o  Daily  Pacific  Builder. 

_  (3/3(47i 


3— POSITION  WANTED 


Recorded  Amount 

Feb  24,  1947— NW  MORAGA  St  and 
7th  Ave.    West  Coast  Constr  Co 

vs  Fred  C  and  Gloria  M  Rose 

- -     f725.77 

Feb  24,  1947— W  SEVENTH  AVE 
37-6  N  Moraga  N  25  x  W  110. 
West  Coast  Lumber  Co  vs  Le- 
lana  M  and  Marguerite  M  Mey- 
ers   S383.60 

Feb  24,  1947— W  SEVENTH  AVE 
62-6  N  Moraga  N  25  x  W  110. 
West  Coast  Lumber  Co  vs  Geo 
A  and  Josephine  Taylor  S91.76 

Feb  24,  1947— W  43rd  AVE  200  S 
Lawton  &  25  x  W  120.  West  Coast 
Lumber  Co  vs  Robt  W  and  Es- 
tella    M    Phillips 1815.41 


Release  of  Liens 


CONTRA  COSTA  COUNTY 


CONSTRUCTION  ENGR..  15  yrs.* 
heavy  construction  exp.,  estimating, 
supervising  and  management.  Reply 
Box  219.  c/o  Dally  Pacific  Builder. 

: (2/2S/47) 

CIVIL  ENGINEER.  5  yrs.'  varied 
construction  exp  Intelligent,  indus- 
trious graJuate.  Opportunity  desired 
with  general  contractor  or  consult- 
ing engineer.  Reply  Box  224  c/o 
Dally  Pacific  Builder  f2/28/47) 

"  STRUCtURAL~DRAFTSMAN~de. 
Sires  part  time  drafting  position, 
evening  or  week-ends.  Reply  Box  222, 
c/o  Daily  Pacific  Builder.  3/8 


Recorded  Amount 

Feb  19.  1947— LOT  4.  Moraga  Mea- 
dows, near  Orlnda.  Vincent  Wal- 
ton to  G  Roy  Nlcolaysen.  et  al..|381 

ALAMEDA  COUNTY 


Recorded  Amount 

Feb  21.  1947—121  MARLOW  Drive, 
Oakland.  J  M  Teran  to  Adelbert 
N  and  Lucille  A  Penrose |1057.1.'i 

Feb  21.  1947—121  MARLOW  Drtve, 
Oakland.  W  L  Rldout  and  Son, 
^441;    Rigiiey    Tile    Co.    |295.    to 

.Adelbert  N  and  Lucille  A  Pen- 
rose and  Walter  J  Josephs  (two 
releases)    ...  _ 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS.  STACKERS 
TRUCKS.  Pacific  Carriara.  Oakland 
KE  4-16S1. 

TRANSITS.  $17  per  month.  Danle. 
McFarland.  «24  Second  Ave..  Phone 
BAyvlew  7804. 


BUCKEYE  TRENCHING  MA- 
CHINE.   Maximum    depth    17    ft,    40 

in.  wide;  operated  fully  equipped. 
Scott  Co..  EX.  6741 2/24/47 

ONE  MODEL  80  NORTHWEST 
COMBINATION  DRAGLINE  SHOV- 
EL Phone  JUnlper  7-8838.  San  Fran- 
cisco^ (tf) 

"  Loader  -. "  traxcavator  ~d-2 

by  hour  or  by  Job.  with   or  without 
trucks.  Call  TRlnldad  1789.  8/8 

*   —  - —  —  I       -  , 

6—         FOR  SALE 

Corrugated  ALUMINUM  SHEETS 
19  gauge.  .0S6-ln.  45»/4x96-ln.  Alum' 
Inum  Products  Co.,  8245  16th  Street 
Phone  UNdcrhill  2166  or  SUtter  6700 

AVAILABLB  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf) 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE.  For  full  particulars  write 
or  phone  J.  Sdhomaker.  Rte.  2.  Box 
785.  Los  Altos.  Flione  Los  Altos  2930. 
(tf) 

Machinery,  anything  to  sell,  let  us 
sell  It.  Any  Machinery  wanted,  we 
will  find  It  for  you.  INDUSTRIAL 
SERVICE  CO.  TWlnoaks  OOM. 

2/26/47 


Non-Responsibility 


CONTRA  COSTA  COUNTY 


Feb  .  1947— LOTS  19  to  23  Incl. 
Blk  3.  Andrade  Boulevard  Tract. 
Richmond.  Albert  H  Brooks  a.'^ 
to  Improvements  on   property. 


ALAMEDA  COUNTY 


Feb  24.  1947  NE  COR  150th  AVE 
and  E  14th  St.  Eden  Twp.  Ar- 
thur and  Nellie  G  Beal  as  to 
improvements  on   property. 

Feb  24.  1947—3200  STERLING  Ave, 
Alameda.  Department  of  Vet- 
erans Affa*rs  of  the  State  of  Cal- 
ifornia a5  to  Imrovements  on 
property. 


SAN    FRANCISCO 


Feb  24.  1947—160  POWELL  ffT. 
Wclnsteln'B  Inc  as  to  Improve- 
ments   on   property. 

Feb  21.  1947—1095  POWELL  Street. 
Joe  Shoong,  Llm  Foong  and  Rose 
Shoony  as  trs  for  Betty  Shoong 
as  to  Improvements  on  property. 


Cessation  of  Labor 


8AN   MATEO  COUNTY 


Recorded  Work  Ceased 

Feb  19.  1947— IX)T  2  Blk  14.  Sub  of 

Blk   A.   New  High   School   Acres. 

Redwood    City.     L    H    Elklns    to 

whom  it  may  co.ncom 

-'. January   14.    1947 


CONTRA    COftTA    COUNTY 


ELECTRIC  HOISTS.  3-ton;  P.  ft 
H.  plain  trolley  type;  push  button 
control,  220-440  volt.  3  phase,  60  cycle. 
New  machine  guarantee.  TRAMRAIL 
ENGINEERING,  Inc..  220  Montgom- 
ery St..  San  Francisco  4 ;  DO  5087. 

__^ (2/21-24-25-26-27) 

Model  254  BTW.  Printer;  Mo^eri49 
Developer  and  Stand,  110-volt  A.C. 
Phone  Ernest  J.  Kump  Co.,  EX.  OOM. 

2/28/47 

CLOSE  OUT— NAILi~ 
86  KEOS    6-PENNT.    COMMON 
70  KEGS    16-PENNY.   COMATON 
10  KEGS  16-PENNY.  BOX 
43  KEOS    20-PENNY.    COMMON. 
All  or  any  portion  available.  Phone 
Mr.  Crandell,  SU.  8266,  675  IfUsion  St 


Recorded                              LAbor  Ceased 
Feb.    19.    1947— Lots    2,   4,   6   and    8. 
Carlsa  Tract,  near  Walnut  Creek. 
Nelson   R  McCollum   to  whom  it 
may  concern „ Jan.  10,  1947 


Plumbing  Permits 


BERKELEY 


2410  Bonar;  owner,  Isackson ;  deal- 
er, Al  Ferreria ;  water  closet  wash 
basin  ;   sink  ;  wash   tub ;  shower. 

2204  Shattuck;  owner,  Hotel  Shat- 
tuck  Ave;  dealer,  Scott  Co;  16  water 
closets;  16  wash  basins;  8  bath  tubs; 
(tf)  18  showers. 


2734-27S5  42nd  Ave:  owner.  Stand- 
ard Bidg;  contractor.  Arc  Elec  Co; 
10  outlets;  10  switches;  11  plug3 ; 
cable    service. 

2736     362    Richla-id;    owner.    ; 

contrsctor.  Strom  A  Smith;  8  outlets; 
new   service 

2737-39  Los  Palmos  Avenue;  own- 
er. Andre  &  Thorsen ;  contractor, 
Strom  Se  Smith;  12  outlets;  12  switch- 
es-   13    plues 

2740  1649  Washington;  owr.nr.  Mc 
Kennev;  contractor.  Malm  &  Welter. 

2741  Dartmouth-W  Side  200  ft  N 
of  Felton :  owner.  Blum  &  Son ;  con- 
tractor, Grandl 'Elec  Co;  temporary 
saw. 

2742  3812  Klrkham:  owner.  Ward 
Bros;  contractor,  Grand!  Elec  Co; 
12  outlets;  10  switches;  16  plugs;  ser- 
vice. 

2743  972-984  Mission ;  owner,  Dohr- 
mann  Hotel  Supply ;  contractor, 
Lynch  Elec  Co:  AC  &  DC  service. 

2744  693     Sutter     Street:      owner. 

:    contractor.    American 

Elec  Const  Co;  survey. 

2745  761  Sacramento;  owner.  Am- 
erican Pres  Lines  Office;  contractor. 
Marine   Elec   Co;    3   outlets 

2746  64  Fremont;  owner.  Royal 
Blue  Print  Co ;  contractor.  Marine 
Elec  Co ;   temporary  wiring. 

2747  SW  cor  23rd  A  Douglas:  own- 
er, Sullivan,  contractor,  Fred  John- 
son Elec  Co:  temporary  saw. 

2748  2862  Mission ;  owner,  Mayer  - 
contractor,  Victor  Lemoge;  12  out- 
lets ;  1  switch. 

2749  18  Gearv-;  owner,  Foster's; 
contractor,  Calif  Elec  Const  Co;  al- 
terations. 

2750  370  Sc  Van  Ness  Ave;  owner, 
Groner  Lab;  contractor.  J  K  Herzog 
Elec    Co;    service;    motors    . 

2751-2764;  various  locations  and 
ownerp :  oontractor.  Apex  Elec  Co; 
signs,  beer. 

2765  1247  McAllister;  owner,  Sar- 
an ;  contractor,  G  H  Armstrong;  met- 
er   loop. 

2766-2768 ;  various  location ;  and 
owners. :  contractor,  Century  Elec 
Const  Co;  alterations. 

2769  2772 ;  various  locations  and 
owners;  contractor,  Brumfleld  Elec 
Service  Co ;   various   signs. 

2775  Jerrcld  &  Quint  Sts;  owner, 
Dickson  Lumber;  contractor,  Ma- 
honev  Elec   Co;   1   plug:   motors. 

2774     598   5th    Ave;    owner,    

contractor,     Mahoney     Elec     Co;     1 
plug. 

2776  369  Market;  owner.  Of  fen- 
backer;  contractor,  Mahoney  Elec 
Co;   2   outlets. 

2776  2778  Micsion ;  owner,  Kong ; 
contractor,  Mahoney  Elec  Co;  3  out- 
lets :  1  switch ;  2  plugo ;  motors. 

2777  2778;  various  locations  and 
owners :  contractor.  Wonderllte  Neon 
Prod   Co :   pigna. 

2779  168  Sutter;  owner.  Living- 
ston ;  contractor.  Beacon  Elec  Co ;  35 
outlets:   6  switches;   6  plugs. 

2780  .WIS     Calif;     owner ; 

contractoi.    Beacon    Elec   ^o;    meter 
loop. 

2781  3f08  Geary  St:  owner,  ; 

contractor,  Kennedy  Elec  Co;  motors. 

2782  6423  California;  owner.  Fred- 
rlckson ;  contractor.  Kennedy  Elec 
Co:  11  outlets;  5  switches;  2  plugs; 
motors. 

^83  1620  Armstrong;  owner.  M  & 
B  Mackall:  contractor,  Marelco.  Inc; 
21  outlets;  13  switches:  16  plugs;  ser- 
vice ;   motors. 

2784  Apparel  City ;  owner.  Smoot : 
contractor.  Eveready  Elec  Co;  20 
outlets;  2  switches;  7  plugs;  motors 

27^5  1530  Gr  Highway;  owner.  W 
Schwartz:  contractor,  Eveready  Elec 
Service:     service;    motom. 

2786  2261  Market  Street;  owner. 
Ghidello;  contractor.  Eveready  Elec 
Co :   special. 

2787  105    Laldley;    owner ; 

contractor,  Monte  Eiagle:  new  service 

2788  Carolina  and  Mariposa  Sts; 
owner,  R?ady-Mlx  Concrete  Co;  con- 
tractor,   Kuchel    &    Slevers;    s|>eclal. 

2789  2(52  Townsend;  owner,  E  A 
Caldwell  &  Co:  contractor,  Kucjiei 
&  Slevers ;   motors. 

2790  2257  Steiner;  owner.  Basque; 
contractor.  Bertrand  Elec  Co;  6  pi; 

3  switches. 

2791  6342  Geary  Blvd ;  owner.  Na- 
deau  ;  contractor."  Pacific  Elec  Const 
Co;  4  outlets;  2  switches;  2  plugs. 

2792  5013  Geary  Blvd  ;  owner.  Carl- 
son ;  contractoi.  Better  Electric  Co; 
complaint. 

2793  6350  Geary  Blvd;  owner.  Sea- 
cliff  Cleaners;  contractor,  Pacific 
Elec  Constr  Co;   1  plug. 

2794  291  Geary  St.  5th  floor;  own- 
er  ;    contractor.    Ets-Hokln    & 

^alvan;   8  outlets;  4  switches;   9  pi. 

2795  41  2nd  St ;  owner,  F  A  Thomas 
contractor.  Ets-Hokln  A  Oalvan ;  14 
outlets;   6  switches;    12  plugs. 

2790  285  Geary ;  owner,  Frank 
More  Shoes;  contractor.  Ets-Hokln 
&  Galvan ;  special. 

2797  Oakdale  and  Bameveld  •  own- 
Peahody.  Bldg  lA;  contractor.  Cen- 
tral Elec  Co;  6  plugs. 

27*8  1560  Bryant;  owner.  Rainier 
Brewery ;  contractor.  Central  Elec 
Co;  move  DC  service. 

2799  California  and  Mason;  own- 
er, Maik  Hopkins  Hotel;  contractor. 
Central  Eiec  Co;  16  outlets;  8  plugs; 

4  switches :  motors. 

2W0  719  Central  Avenue;  owner, 
Ufcorvae ;  contractor,  P  A  J  Elec  Co ; 
2  outlets;  2  switches;  2  plugs;  mo- 
tors. 

2801  744  Pacific;  owner.  Ming  Sing 
Press;  contractor.  Atlas  Htg  A  Vent 
Co;  motors. 

2802-3  Various  locations  and  own- 
ers; contractor.  Atlas  Htg  A  Vent 
Co;  raotora. 


2804  1818  Post  St;  owner,  P  Rec- 
tor;  contractor,   ;  signs. 

2806-15  Various  locations  and  own- 
ers; contractor.  Neon  Maint  Corp; 
signs. 

281(^17  Various  locations  and  own- 
ers :  contractor.  Arc  Elec  Co ;  temp 
saw  permit. 

BERKELEY 


45  2488  Grove;  owner,  P  L^uig; 
contractor,  Matson  Electric;  4  plugs; 
new  service;  1  motor. 

46  2580-82  Hllgard ;  owner,  W  E 
Funk;  contractor,  Aarvak's';  1  motor. 

47  2213  Vine;  owner,  H  E  Driver; 
contractor.   White   Electric;    3  plugs. 

48  2701  Shattuck;  owner.  Yellow 
Cab  Co;  contractor.  White  Electric; 
2  outlets;  1  switch;  2  fixtures;  1 
plug;  2  circuits. 

49  2274  Shattuck  Ave  owner, ; 

contractor.  White  Electric ;  1  plug. 

50  828  Delaware;  owner,  Leonard; 
contractor.  White  Electric;  7  plugs; 
4  circuits. 

61  1544  Shattuck:  owner.  Union 
Oil  Co;  contractor,  Electrical  Prod- 
ucts Corp;  1  sign;  1  transformers. 

52  3201  Shattuck;  owner,  Louis 
Stores,  Inc;  contractor.  Electrical 
Products  Corp;  1  sign;  4  transform- 
ers. 


POSITIONS   OPEN 

S-452— SALES  ENGR.,  pref.  28-88, 
met.  or  chem.  engrg.  grad.  with 
equipment  sales  exper.  and  car.  |300- 
$350  mo.  to  start.  San  Francisco. 

S- 420— SALESMAN,  25-36  yr«.  old, 
with  some  tech.  training  and  inter- 
ested in  a  perm,  business  oppor- 
tunity. San  Francisco. 


ENGINEIRIN6  SOCIETIES 

PERSONNEL  SERVICE,  INC. 

(Agmiey) 

Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  p.  4 

GAr««ld  924a 


OAKLAND 


44185  ,^06  12th  St;  owner,  Uttle 
Lady  ;  contractor.  R  J  Peterson ;  mo- 
tors. 

4418C  3021  E  24th  St;  owner,  Gll- 
more;  contractor,  R  J  Peterson;  out- 
lets :  switches ;  plugs. 

44187  4027  SE  14th  Street;  owner, 
Joseph  P  Glorlso;  contractor.  Neon 
Engrg  Co;   sign. 

4418*  Foot  of  Adeline;  owner,  W 
P  Railroad ;  contractor.  Vincent  Elec 
Motor;  outlets;  switches;  plugs;  mo- 
tors. 

44180  Foot  of  Adeline:  owner.  W 
P  Railroad;  contractor,  Vincent  Elec 
Motors ;   fixtures. 

44190  S64  Hobart  Ave;  owner,  A 
Psenn;  contiactor,  Fluoi-u  Elec;  fix- 
tures. 

44191  3440  Harlin  St;  owner,  Ro- 
mask  Iron  Works;  contractor,  Del 
Monte;  outlets;  switches;  plugs;  mo- 
tors. 

44192  8363  Ney ;  owner,  Shormand 
Bros;  contractor,  Johnston  Electric; 
service  for   eaw. 

44193  1627  San  Pablo  Ave;  owner. 
Ycntu  Lunch  Room ;  contractor,  C 
A  J^nglals;  plugs. 

44194  168  Cypress;  owner.  Asso- 
ciated Station  ;  contractor,  C  A  Lang- 
lals;  outlets. 

44195  168  Cypress;  owner.  Asso- 
ciated tSatlcn  ;  contractor,  C  A  Lang- 
lais;  fixtures. 

44196  349  Grand  Ave;  owner,  Ray 
Canover ;  contractor,  C  A  LAnglals ; 
ftxturea. 


44197  4101  Mtn  Blvd;  owner.  Mc- 
Kee;  contractor,  Robert  F  McKec; 
service. 

44198  18th  and  Campbell;  owner, 
H  C  Capwell  Co;  contractor,  Scott- 
Buttner;  outlets;  additlot^. 

44199  7  Selkirk  ;  owner,  J  Carlson  ; 
contractor,  Haynes  Elec;  service. 

44200  156.>  14th  Ave;  owner,  N  B 
Jacobus;  contractor  Gus  Elec  Shop; 
service. 

44201  1415  15th  St;  owner.  Mrs 
Harris;  contractor,  Crescent  Elec; 
outlets ;     .switches ;     fixtures. 

44202  580  32nd  St;  owner,  Reilly; 
contractor.  Crescent  Electric  Co ;  fix- 
tures;  outlets. 

44203  3147  Telegraph  Ave;  owner, 
M  Zavatters;  contractor,  H  Hof- 
nendahl ;  gasi  furnace. 

41204  ?733  60th  Ave;  owner,  Mrs 
Pankey;  contractor,  H  Hofnendahl; 
motors. 


We  Sefdom  Hav 

USED     LUMBER 

tut  New  Hove  for 

IMMEDIATE 
DELIVERY 

2x    4-    8toI6'  -  13,300' 

2  X  4  to  2  x  12  •    8  to  16'  •  9,800' 

4x    6-  14  &  16'  -  23,800' 

4x  12-  12  to  24'  -  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

WhoUttle  *nd  Jobbing   Yttdt 
1800  Army  St  2001    Livingston   St. 

San   Franciaro  OakUad,  Calif. 

AT  water    1}00  KEIlots  4-1884 


STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


FLUTED  OR  ABRASIVE  SURFACES 


MCTAL 


Michel  &  Pfefffer 
Iron  Works,  Inc. 


AtftSTON 


OaODUCTJ 


T«nfh  and  Harrison  •  San  Francisco,  California 


PRODUCT 

^ailg  $!idfic  fuiliter 

lAKGgSr    CONSTKOCTIOW    DAlVf    IN    THB    WCST 
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Quality  Control  of 
Douglas  Fir  Doors 
To  Be  Intensified 

TACOMA.—  Dougrlas  fir  door 
manufacturers,  who  in  1938  es- 
tablished through  the  U.  S.  Bureau 
of  Standards  the  first  industry 
Quality  specifications  f^  stock 
doors,  are  embarking  upon  an  in- 
tensive new  program  of  product 
refinement. 

"Determined  to  improve  con- 
stantly fir  doors  for  maximum 
utility  and  beauty,  our  industry  is 
launching  a  more  elaborate  and 
exacting  system  of  quality*  con- 
trol during  production  and  indus- 
try grade-marking  for  ready  iden- 
tification in  tho  field,"  according 
io  N.  O.  Ci-uver,  newly-elected 
president  of  the  door  institute. 

Ihe     intensified     vigilance,     he 
said,    will    go    hand-in-hand    with 
emphasis    on   increased   output   to 
fill  as  fast  as  possible  the  re-hous- 
ing demands  of  the  nation.  The  in- 
dustry inspection  service  will  soon 
be    instituted    for    all    Tru-fit    en- 
trance   closures    (produced    under 
y.  S.  CS91-41)   and  for  Factri-fit 
interior     doors     (produced     under 
CS73-45).    Also    involved    are    the 
two    specialty    products    marketed 
by  the  Douglas  fir  door  producers 
— Craw-Fir- Dor,  a  low-cost,  over- 
head garage  door,  and  the  Sav-a- 
Space  framework  for  sliding  doors. 
Production  Up 
Although   production    is  concen- 
trated on  tht*  interior  and  entrance 
doors    vital    to    the    housing    pro- 
gram   and    relatively    few    of    the 
«pecialty    items  i  are    being    made, 
still  output  is  far  short  of  appar- 
ent   dem.ind    at    the    moment.    A 
measure  of  encouragement  can  be 
gleaned,  tho  institute  president  an- 
nouticed,  from   the  fact  that   pro- 
duction is  on  the   upswing. 

In  reviewing  i-ecent  history  of 
the  50-year-old  Douglas  fir  door 
industry,  the  association  president 
focused  attention  on  the  impor- 
tance of  the  new  advancement 
known  as  factory-fitting  of  inter- 
ior doors.  Stock  closures  now  arc 
manufactured  to  exact  size,  thuii 
precluding  hand  cutting  and  fit- 
ting on  the  job.  Not  oniy  does 
this  result  in  over-all  construction 
economies,  but  of  even  greater  im- 
portance, a  more  attaractive  clos- 
ure is  assured  the  ultimate  con- 
sumer as  the  danger  of  mia-fitiing 
or  marring  due  to  dull  hand  tools 
is  eliminated. 

Factory-fit  doors  also  are  resii. 
Benled  at  the  plant  to  provide  pro- 
tection   during   shipment,    to    save 
on-the-job  painting  time  and  con- 
tribute   to    a    superior    finish.    Fii 
door    makers   now    off'er   Factri-fit 
doors  that,  when  so  specified,  are 
gained    tor  hinges   and    bored   for 
standard   tubular   locks. 
Proved  Technique 
Adoption    of  precise-size    manu- 
facture    of    i|lterior    Douglas     fir 
doors   follows   the   successful    pre- 
fitting   of    entrance    doors    of    the 
Tru-fil   line  produced  by  the  same 
concerns.    The    entrance    closures, 
offered  in  27  ditforent  architectur- 
ally-correct dosigPF,  too,  are   pre- 
cision-made for  beauty  and  econ- 
omy and  are  ret.dy  to  hang  with- 
out  hand-cutting    at   the   building 
site. 

Two  outstanding  products — 
Craw  -  Fir  -  Dor  overhead  garag<! 
doors  and  Sav-a-Spnce  sliding  door 
frames — remain  attractive  to  homo 
owners  and  builders  alike. 

When  fii-st  introducfHl  by  the 
fir  door  industry  in  1939,  the  low 
cost  Craw-Fir-Dor  immediately 
put  the  retail  lumber  dealer  back 
in  the  garage  door  business.  Of 
lighter  construction  with  ;^ywood 
panels  and  simplified  operating 
hardware  than  previously  known, 
the  item  at  once  became  a  leader. 
Two  improved,  postwar  models  of 
the  door  again  are  being  made, 
and  as  before,  the  door  together 
with  hardware,  is  sold  as  a  com- 

Slete    package    by    retail     lumber 
ealers. 

New   Officers 
Cniver.    who   told    of  the    prod- 
ucts and  objectives  of  the  Douglas 
fir  door  makers  following  his  elec- 
tion   to    tho    industry    presidency, 
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THE  HOME  OF  THE  MONTH     |  Better  Homes  and  Gardens  iixhibit  Interests 


Initial  Stage 


'^m 


Thousands  of  Home  Builders  at  Convention 

The  unveiling  of  their  Now  exhibit  "Horats  for  Today",  bv  Bet- 
ter Homes  and  Gardens  was  of  outstanding  interest  to  thousands  of 
builders  who  attended  the  National  Association  of  Home  Builders  Con- 
^^"{•on  «nd  Exposition  at  the  Stevens  Hotel,  Chicago,  February  23- 
27.  Ihe  exhibit,  which  was  shown  for  the  first  fini^  prior  to  a  nation- 
wide tour,  gave  the  builders  and  m.-inufacturers  of  equipment  and  ap- 
pliances the  opportunity  of  seeing  the  type  of  homen  to  be  built  in 

1947.     Six    distinctively     designoil* '■ 

new  homes — in  colorful  scale  mod- 


ruTURE    MA)Ttff  PUTuK  MO  Ml 

6tO    CM    lfli'~\  O-iS 


rUTUBI   OARAOt 

(a 


4IHTIM0  eii.^ 
p*«T  or  >uTuae 

HALLWAY 


hrina    si>*cft 


KALk  M  rilT 


Completed  Stapc 


An  excellent  conception  of  basic 
planning  is  presented  in  this  one- 
story  expandable  house  that  can 
grow  with  the  family  and  income. 
Designed  by  William  Arild  John- 
son, Everett,  Washington  in  col- 
laboration with  David  Dykeman, 
this  home  was  the  February  win- 
ner of  the  "Practical  Miracle 
Home  Contest,"  sponsored  by 
I'ractical  Builder  Magazine,  Chi- 
cago 5,  111. 

Adding  garage  and  3  bedrooms 
to  original  plan  shows  finished 
home  of  artistic  distinction.  The 
exterior  is  a  sturdy  and  attractive 


No.  15 

combination  of  vertical  and  hori- 
zontal clapboard  and  brick.  The 
interior  even  at  its  initial  stage 
has  such  outstanding  features  as 
closet  in  entryway,  kitchen  with 
spparate  brenkfast  room,  heating 
room  and  utility  room,  plenty  of 
storage  space  and  entrances  ar- 
ranged to  any  room  without  hav- 
ing to  pas.s  through  the  other 
rooms  in  both  stages. 

Any  or  all  of  the  additions  may 
be  completed  without  disturbing 
the  original  house  during  con- 
struction periods. 


IMPROVING  BUILDING 
METHODS  FILM  TOPIC 


(Continued  on  Page  10) 


The  Twentieth  Century  Fund's 
new  film  "Building  America's 
Houses'  made  a  successful  bow 
recently  at  two  previews  in  Decem- 
be,  one  in  New  York  and  one  in 
Washington. 

This  one-reel,  16mm,  film,  pro- 
duced jointly  by  the  Fund  and 
Encyclopaedia  Britannica  Films, 
probes  the  present  fundamental 
weaknesses  of  housebuilding  and 
shows  how  housing  costs  can  be 
reduced  so  we  can  build  more 
houses  for  more  people  at  lower 
cost.  At  the  Fame  time,  we  can 
have  a  more  stable,  prosperous 
housing  industry  with  higher  em- 
ployment and  earnings,  the  film 
say^. 

A  printed  discussion  guide,  in- 
cluding background  facts,  problems 
for  diocuasion  and  rending  refer- 
ences, is  available  for  use  with 
the  film.  It  is  ipclnded  in  a  10- 
cent  packet  that  also  contains  two- 
pamphlets  on  housing  problems. 
With  the  aid  of  these  materials 
and  the  new  film,  any  program 
chairman  can  plan  a  lively,  well- 
rounded  program  on  housing  prob- 
lems and  prospects. 

"Building  America's  Hout-es" 
can  be  rented  for  a  small  fee  from 
many  film  libraries.  The  20th  Cen- 
tury Fund  at  330  W.  42nd,  New 
York  18,  will  furnish  a  list  of 
rental  sources.  The  film  may  be 
purchased  from  Encyclopaedia 
Britannica  Films  for  |50,  with  a  10 
per  cent  discount. 


Erbco  Services  Its 
Equipment,  Trains 
Buyers'  Operators 

A  staff  of  four  exj^erienced  men. 
under  the  direction  of  Willani 
Kidder,  now  offers  increased  cus- 
tomer field  service  to  the  construc- 
tion industry,  according  to  .in  an- 
nouncement from  Jack  How,  Gen- 
rml  Manag'-r,  Edward  R.  Bacon 
Company,    San    Francirco. 

Under  Kinder'.*;  supervison  ar*' 
John  Lyon,  Al  Koehn  and  W.  Mat- 
thews. Kidder  has  been  with  Erbco 
.««ince  1945.  His  previous  expedi- 
ence includes  8  years  of  field  ."ser- 
vice with  Sullivan  Machine  Co.,  5 
years  as  master  mechanic  at  the 
Empress  Gold  Mines,  6  ve^rs  as 
master  mechanic  with  Idaho-Mary- 
land Cold  Mining  Co.  Seeing  naval 
service  in  both  World  W»»rs  I  and 
II,  Kidder  wis  chief  engineer  of  a 
sub  chaser  in  1918  and  officer  in 
charge  of  engine  overhaul  at  a 
ship  repair  base  in  tho  South  Pa- 
cific during  the  Japanese  cam- 
pakm.  -*- 

The  Erbco  field  service  program 
includes  service  with  each  piece  of 
equipment  sold,  new  or  used,  to 
start  it  up  and  to  train  the  buyer's 
operator.  R»»gular  calls  will  be 
made  on  users  of  Erbco  equip- 
ment to  render  free  service.  In- 
terest in  the  performance  of  Erbco 
equipment  <loes  not  stop  after  tho 
sale  is  made,  it  wn^  T),ointed  out, 
but  continues  throughout  the  life 
of  the  equipment. 


els  completely  furnished  and  land 
scaped  and  ranging  in  style  from 
Cape  Cod  to  contemporary — were 
presented. 

"These  homes,"  says  Architect- 
editor  John  Normile,  "are  what 
you  will  see  being  built  in  1947." 
He  describes  them  as  "compact, 
economical  houses"  with  a  "gen- 
erous bonus  of  living  spac^  not 
attainable  in  ordinary  small 
houses." 

"The  homes  are  realistic  and 
practical,"  Normile  adds,  "since 
each  of  them  is  designed  to  be 
built  on  today's  market  under 
present  building  conditions." 
Moreover,  they  represent  the  best 
trends  in  today's  architecture — a 
blend  of  tradition  and  contempor- 
ary feeling,  with  simple  details 
and  modern  color  schemes  inside 
and  out." 

More  Spacious 
"Homes  for  Today"  consists  oi* 
six  exterior  models  of  new  homes 
with  every  piece  of  furniture,  ev- 
ery picture  and  every  detail  done 
in  exact  half-inch  scale. 

The  exhibit  reveals  what  Amer- 
ican families  want  in  their  new 
homes — trends  di««cloBed  by  a  na- 
tional survey.  American  architects 
were  commissioned  by  Better 
Homes  &  Gardens  to  design  the 
homes  with  these  preferences  In 
mind. 

Tho  homes  have  more  bedrooms 
and  perches.  Garages  are  attach- 
ed to  or  ire  part  of  the  house 
Separate  dining  spaces  (a  majori- 
ty of  families  still  <io  not  want  a 
combination  living-dining  room), 
built  in  storage  walls  and  cup- 
boards and  many  double-purpose 
rooms   are   included. 

Displayed  Nationally 
Two  or  the  most  dominant 
trend.s — for  one  story  or  story-and 
a-half  homes,  and  lots  twice  the 
pize  of  prewar  lots — are  shown  in 
the  design  and  lot  planning  of  all 
the  model  homes. 

The  exhibit  will  be  displaye<l 
rationally  on  a  tour  of  depart- 
ment stores  and  public  expositions. 
Better  Hom»'H  &  Gardens  original 
"Homes  for  Ti  dav"  has  been  soen 
by  more  than  1,250,000  persons  in 
45  showings. 

# 


Iron  Firemen  Line 
Expanded  to  Include 
Self-Firing  Heaters 


VICTRON  VENTILATING 
FAN  IS  INSTALLED  IN 
CEILING;  GUARANTEED 

Designed  to  give  the  utmost  in 
home  ventilation,  th-  new  Victron 
vtil;'j!ing  fai  .s  insUlled  in  the 
•  ''..g  <.f  a  roo  ti  inil  will  move  000 
cubic  feet  of  free  air  per  minute. 

Two  self-acting  shutters  open 
and  close  lutomatically  with  the 
starting  and  stopping  of  the  fan, 
preventing.  h»^at  loss  and  back 
draft.  A  positive  self-acting  out- 
side shutter  (protected  by  a  metal 
hood)  prevents  heat  lo?s  and  back 
draft.  This  is  fully  weather-proof 
and  finished  in  acid  resisting  paint. 

It  features  bronze,  self -lubrica- 
ting bearings  and  is  adjustable  for 
any  length  ceiling  installation. 
Listed  and  approved  by  the  Under- 
writers Laboratory,  it  has  a  one 
year  guirantce  against  electrical, 
mechanical  or  manufacturing  de- 
fects. It  is  marufactured  by  Victor 
Electric  Products,  2950  Robertson 
Ave.,  Cincinnati,  Ohio. 

-  -     -  -  -   ^  ^-ft 

DISTRIBUTE  REDWOOD 
GRADE  DATA  SHEETS 

•To  aid  lumber  dealers,  architects 
and  other  specifiers  to  select  the 
proper  grade  of  Redwood  lumbei 
for  each  specific  application,  two 
new  and  helpfully  illustrated  data 
sheets,  "Yard  Grades"  and  "Grad'^ 
Use  Guide,"  are  being  distributed 
by  the  California  Redwood  Associ- 
ation. 

Featured  in  each  of  the  publica- 
tions are 'the  new  lumber  grades 
adoptod  by  the  California  Red- 
wood industry  as  of  December  1. 
1946. 


PORTLAND.  —  Iron  Fireman 
Manufacturing  company's  expand- 
ed line  of  automatic  heating  equip- 
ment features  the  luminous  flame 
as  a  "source  of  true  heating  com- 
fort." The  bright,  yellow,  highly 
luminous  flame  is  declared  the  best 
source  of  heat  because  it  gives  off 
the  greatest  amount  of  radiant 
heat,  according  to  Iron  Fireman's 
start"  of  combustion  engineers. 

For  the  entire  lino,  which  now 
includes  not  only  automatic  coal 
burners,  but  also  new  oil  burners, 
and  self-firing  fiirn:ices  and  boil- 
ers, the  luminous  flame  theme  is 
rtressed. 

Unit  Compact 
Tho  coal  stokers  include  the  new 
Coal-Flow  model  with  unique  fea- 
tures   permitting    its    installation 
even  in  homes  whore  basement  ob- 
structions have  mado  use  of  a  bin 
feed   stoker   horetofoif'   impossible. 
For    example,    the    new    universal 
joint    in   the   coal   conveying   tube, 
introduced    by    Iron    Fireman,    ml- 
lows    the    by-pasfcinfj    of    obstruc- 
tions, no  matter  where  coal  stor- 
age bins  may  be  located,  Improve- 
ments in  the  conveying  mcchanifnn 
make   the   bin   feed   model    as  de- 
pendable   and    accessible    for    in- 
spection as  the  hopper  models. 

Iron  Fireman's  added  products 
include  two  oil  burner  units,  the 
Luminous  Flame  Vortex  and  the 
M-2    (gun   type>. 

Tho    Luminous     P'lame     Vortex 
has  outstanding  performance  fea- 
tures.   Important    among    these    is 
tho  efliciency  attained  in  furnaces 
designed  ongii,ally  for  hand  firing. 
The  hand-fire<l  furnace  is  construc- 
ted with  a  flat  hoarth,  so  that  di- 
rect   heat    is    applied    against    the 
crown    and    sidewall.s    of   the    fur- 
nace.    The    Vortex     saucer-shaped 
luminous   flame,    wh'eh   covers   the 
hearth   and   sweeps    tho   sidewalls, 
therefore,  is  the  same  as  that  for 
which   the   furnace    was  designed. 
The  M-2  burner  has  a  wide  capaci- 
ty range    (from   ,6  gallons  to  4.5 
gallonn  por  hour)  and  a  high  com- 
bustion efliciency. 

Tho  Iron  Fireman  has  also  de- 
signed •  a  Felf-contained  fumacn 
unit  (Airborne)  and  a  boiler  unit 
(Wnt'^rborne)  wh'ch  will  give 
maximum  operating  efficiencies 
with  either  oil  firing  or  automatic 
coal  firing.  Firing  units  are  in- 
tenhangeable. 

The  warm  air  furnice  unit  heats, 
cleans,    humidifies,    and    circulates 
the  air.  Al!  of  the  nf»cesgary  elf.- 
ments  for  effective  warm  air  heat- 
ing are    built   into   the    Airborne's 
trim  space-saving  cibinet. 
Automatic   Features 
Automatic    control     instruments 
of  Iron  Fireman's  exclusive  design 
are    available    and    include     room 
thermostat,    synchrostat    or    time 
switch,    limit    control    to    pn-vent 
overheating  of  fliip  or  furnace,  fan 
control  and  (it:  the  cord  model)  an 
automatic  refueling  instrument  to 
keep  the  fire  banked  ready  for  in- 
f>tant  action. 

UnuKuallv  largo  primary  heating 
Hurfacos,  cxpoBod  to  the  direct  ra- 
diant heat  of  the  luminous  flamo, 
are   provide<l   in  the   W^aterborne's 
W'lf-contain(d,   automatically   fired 
boiler  units  f (  r  Pte.im,  hot  water 
or  vapor  heating.  Both  the  coal  and    . 
oil   firing  unitr^  operate   under  full 
automatic  control.  The  Waterbome 
contains  a  boiler,  a  built-in  Lumi- 
nous   Vortex    oil    burner   or   Coal- 
Flow  stoker,  an  instrument  pane! 
neatly    recessed    into    tho    side    of  w 
the  cabinet,  and.  If  desired,  a  built- 
in  hot  water  coal  whioh  provides 
instantaneous  hot  water  through- 
out the  home. 

Cast  Iron  Grates 
Iron    Firi'man   has    a    complete 

fc  ■ » 
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Partners,  Smedberg,  Schammel  Reorganize 
Prewar  Firm  hto  Asj^ociated  Lighting  Service 

AssSciated  Lighting  Service,  lo- •♦ 

PLANNING  COMMISSIONS 
SERVE  96  PER  CENT  OF 


cated  at  488  Bryant  Street,  war. 
known  as  Associated  Theatrical 
Service  before  the  -war.  Now  the 
firm  has  been  reorganized  into  a 

Sartnership     headed     by     Carlton 
chammel  and   George   C.   Smed- 
berg. 

As   specialists  for   many   years 


CARLTON   SCHAMMEL 

in  the  planning  of  stagre  and  audi- 
torium lighting  facilities  the  co- 
partners built  up  a  background  in 
the  desigrn  of  imaginative  lighting 
for  stores  and  show  windows. 

Featuring  use  of  such  equip- 
ment as  recessed  lens  units,  louv- 
red  downlights,  adjustable  eye- 
bal  spotlights,  pin-hole  downlights, 
sharp-framing  mural  projectors 
and   adjustable    louvre    spotlights. 


CALIFORNIA'S  PEOPLE 

SACRAMENTO.— More  than  95 
per  cent  of  California's  population 
IS  served  by  official  planning  com- 
missions, covering  53  of  the  58 
counties  and  171  of  the  296  cities. 

This  is  shown  in  the  second  re- 
port on  California  planning  issued 
by  the  state  reconstruction  and  re- 
employment commission,  for  the 
liscal   year,  1915-46. 

A.  Earl  Washburn,  state  direc 
tor  of  reconstruction  and  reem- 
ployment, said:  "California's  prob- 
lems of  planning  have  been  intensi- 
fied by  the  enormous  increase  in 
population.  Almost  every  commun- 
ity ami  its  surrounding  area  have 
been  faced  with  difficulties  in  sup- 
plying the  facilities  which  will  take 
care  of  the  new  residents  as  an 
immediate  necessity,  and  in  addi- 
tion, to  measure  and  estimate  what 
mav  be  needed  in  the  future." 
'    # 

5  BUILDING  MATERIALS 
STILL  ON  SHORT  LIST 


It'll  Pay  You  to  Stwdy  This  Chart 


Here's  How  the 
Second  Five  Years  Reaps 
The  Biggest  Harvest  lor 
Your  U.  S.  Savings  Bonds 

MlUiona  of  Amaricons  who  bought  Sov- 
iaOB  Bonda  in  1941  or*  now  in  o  position 
to  onjoy  yi*kl  ol  4J)1%  intoTMt  annocdlr 
on  th*ir  invMtmonL  Hang  on  to  your 
bondc  Don't  cash  in  on  iavMimonl  that  ia 
worth  moM ..  peers  moM ..  7MI  ottor  roar. 


MATURITY 

VALUE  noo 

Ohglmal  ecMt  973.00 
JatuMtptti    99.00 


HOWA^IOOTBOND 

GBQWBl  otter  dbaoateottaw 


Five  buildinjr  materials  are  still 
jfiving  the  average  home  builder 
trouble,  according  to  the  National 
A«!Sociation  of  Home  Builders. 

TTte  Association  says  that  men 
who  want  to  put  up  houses  these 
(lays  have  their  biggest  job  in 
finding  gypsum  board  and  rock 
•ath.  ,.    „ 

Other  items  on  the  "critical  list' 
are    millwork,    hardwood    flooring, 
cast   iron    soil    pipe   and    nressure 
pipe,  nnd  many  tjrpes  of  plumbing 
fixtures. 

On  the  brighter  side  of  the  pic- 
ture, fo'-merly  scarce  items—  m- 
clndinp  kitchen  sinks  and  asphalt 
roofinp: — are  now  being  produced 
a  record  rates. 

— # 

HOLD  MARCH  HEARING 
ON  RIO  VISTA  RLLS 


>IM 


■n 

7* 
7$ 


Vearsheld 


SACRAMENTO.  —  The  army 
corps  of  engineers  wil  hold  a  hear- 
ing on  an  application  'of  Recla- 
mation Districts  No.  1601  (Twitch- 
ell  Island-  and  No.  2067  (Brannar. 
Island)  near  Rio  Vista,  Calif.,  for 
a  War  Department  permit  to  con- 
struct two  fills  across  Seven  Mile 
Slouprh   in   Sacramento   County. 

Tiw  1. earing  wil  be  held  nt  the 
courthouse  in  Sacramento  on  Tues- 
il-iy,  March  11,  at  10  a.  m.  The  pro- 
posed fills  wil  he  located  near  the 
easterly  and  westerly  ends  of  the 
slough,  and  would  close  to  naviga- 
tion approximately  three  miles  of 
the  waterway. 

# 

ROOF  TRUSS  DESIGN 
BOOKLET  AVAILABLE 


Did  You  Know  That  ... 

California  Builders  Company,  Inc.,  have  moved  to  +heir  new  oflice 
and  warehouse  at  5525  Marshall'  Street,  Oakland  8.  The  new  telephone 
number  is  HUmboldt  4025. 

oOo 
American  Saw  Mill  Machinery  Co.  of  Hackettstown,  New  Jersey, 
has  opened  a  branch  office  in  San  Francisco.  The  branch  office  will 
carry  a  stock  of  saw  mills  and  woodworking  machinery,  together  with 
parts,  and  will  be  in  a  better  position  to  furnish  service  to  customer?, 
and  dealers  in  the  West  Coast  area. 

The  new  oflBce  is  located  at  420  Market  Street,  and  will  be  header! 
by  William  L.  Fibben,  who  has  been  appointed  district  manager.  Mr. 
Fibben  has  been  associated  with  the  company   since    1940. 

oOo 
On  February  27th  oflices  of  Squires  &  Marshall,  manutacturers 
representatives  for  contractors'  items,  will  be  moved  from  1095  Market 
Street  to  a  new  concrete  office  building  now  nearing  completion   ad 
jacent  to  the  Depue  Warehouse  at  725  Second  Street.   The  firm's  new 
telephone  number  will  be  SUtter  9037. 

oOo 
M.  Drinkward,  general  contractor,  has  anrouncrd  ^he  opening  o 
yard  and  office  at  765  Blenheim  Street,  Oakland,  telephone  LOckhaven 

8-8717. 

oOo 


GEORGE  SMEDBERG 

the  partnership  is  backed  by  man> 
years  in  the  field  of  functional 
fighting  design. 

The  firm  is  now  manufacturing 
lighting  equipment  in  its  San 
Francisco  plant  under  the  trade 
name  Westlite.  Units  all  can> 
the  union  and  underwriters'  labels. 
Plaster  rings  to  meet  construc- 
tion requirements  are  delivered 
immediately  from  stock.  The  units 
are  available  within  30  days  froir 
the  time  an  order  is  accepted. 
# 

PLASTICS  AWARD 
NOMINATIONS  DUE 

NEW  YORK.— Nominations  for 
the  John  Wesley  Hyatt  Award,  for 
outstanding  work  in  plastic?  dur- 
ing 1946,  will  close  March  3,  the 
award  committee  said  today. 

Any  molder,  tool-maker,  labora- 
tory technician,  executive  or  oth- 
er person  engaged  in  production  or 
development  of  plastics  is  eligible 
to  submit  one  or  more  entries,  the 
committee  secretary,  William  T. 
Cruse,  explained.  His  office  is  at 
296  Madison  Avenue,  New  York 
.  City. 

The  John  Wesley  Hyatt  Awaiu, 
a  gold  medal  and  one  thousand 
dollars,  has  been  presented  an- 
nually since  1941,  under  the  spon- 
sorship of  Hercules  Powder  Com- 
pany.   

DISCUSS  BRIDGE  PLAN 


WASHINGTON.— The  1947  edi- 
t  on  of  typical  lumber  designs 
with  quantities  and  materials  lists 
for  light  and  heavy  frame  struc- 
tures, prepared  by  Timber  Engi- 
neering Company,  is  now  avail- 
able to  architects,  engineers  and 
builders. 

Over  200  typical  lumber  roof 
tiubs  designs  are  listed  for  gar- 
aK<'S,  stores,  chvirchcs,  theaters, 
gyii>nasiuin8,  warehouses  and 
hangars.  Othrr  designs  cover  low 
cost  prefn'r  i-ated  houses,  grand- 
stands, vanous  types  of  towers, 
biiiigfs,  and  railway  structures. 
"Timber  Engineering  Company  is 
located  at  1319  18th  St.,  N.  W. 
# 

DIESEL  BOOKLET  OUT 


at  149 


Myron  C.  Gould  Associatos.  consulting  -ngineers   now  are  locatc(* 
49  New  Montgomery  St.  Their  former  location'  was  701  Sansome 


TWO  PIONEER  WESTERN 
PAINT  FIRMS  COMBINE 


The  proposed  second  San  Fran- 
cisco Bay  crossing  will  be  discus- 
sed when  members  of  the  Struc- 
tural Engineers  Association  meet 
for  dinner  at  the  Engineers'  Club, 
March  4. 

Five  speakers  will  discuss  var- 
ious aspects  of  the  state  and  army- 
navy  proposals.  Thev  are  R.  S. 
Chew,  John  G.  Little,  L.  H.  Nish- 
kian,  all  of  San  Francisco,  and 
Fred  W.  Panhorst,  state  bridge  en- 
gineer. 

President  William  W.  Moore  will 
introduce  the  speakers. 


The  many  and  varied  work  ap- 
plications of  Diesel  engines — in- 
dustrial engines,  electric  sets  arid 
marine  engines  are  chronicled  in 
tho  new  booklet  "Cateroillar" 
Die?cl  Engines,  at  Work  Form 
9369  published  by  Caterpillar 
Tractor  Co.  Peoria,  8,  111. 

Its  24-page  story  includes  men- 
tion of  such  applications  as  those 
industrial  engines  utilized  in 
crushing  plants,  sawmills,  mines, 
cotton  gins,  hatcheries,  oil  pumps 
and  oil  drilling,  steel  mills,  pipe- 
line pumping,  feed  mills,  asphalt 
plants,  ice  plants,  waterworks,  ir- 
rigation pump.*,  paper  mills,  brew- 
ing companies,  locomotives,  ditch- 
ers, compressors,  cranes  and  shov- 
els. 

# 

FABRICATOR   DIRECTORY 


"I  warned  you  about  not  using 
a  box  number  for  that  ad  you  ran 
in  The  Daily  Pacific  Builder". 


WASHINGTON.— Growth  of  the 
prefabricating  lumber  business  in 
recent  years  from  a  mere  handfu' 
of  companies  to  more  than  76  com- 
panies with  131  locations  in  38 
states  is  shown  in  a  new  directory 
just  issued  by  the  Timber  Engi- 
neering Company. 

The  listing  gives  the  names  and 
addresses  of  firms  and  shows  the 
type  of  structures  they  fabricate. 


DELIVERY  PROVISION 
IS  MAJOR  POINT  IN 
TRANSIT  PROPOSALS 


A  proposed  building  code  pro- 
vision requiring  off-street  parking 
facilities  in  ma,ior  buildings  and 
stores  for  deliveries  is  ohe  of  the 
points  of  Utilities  Manager  James 
Turner's  recommendations  to  solve 
the  city's  acute  traffic  problem,  it 
was  learned  Thursday. 

Other  recommendations  Turner's 
council  is  expected  to  make  include 
parking  lots  at  the  fringe  of  the 
business  district,  with  short  bus 
line  from  lots  to  business  points; 
additional  one  -  way,  no  parking 
streets  to  handle  rush  hour  traffic, 
and  staggered  business  hours  to 
relieve  transit   congestion. 

It  is  rumored  that  San  Fran- 
ciscans may  get  a  chance  to  vote 
on  whether  or  not  to  keep  the 
city's  cable  cars. 


Establishment  of  the  new  FuU- 
er-Nason  Industrial  Division  of  W. 
P.  Fuller  &  Co.,  combining  the 
specialized  industrial  finisher  de- 
partments of  two  pioneer  western 
paint  companies,  was  announced 
recently  by  President  A.  H.  Braw- 
ner. 

Effective  February  1,  the  new 
livision  will  bring  together  the 
industrial  finishes  sections  of  W, 
P.  Fulller  &  Co.,  oldest  and  larg- 
est western  paint  firm,  and  R.  N. 
Nanon  &  Co.,  also  a  pioneer  com- 
pany and  a  leader  in  the  devel- 
opment of  many  modem  industrial 
and  automotive  finishing  products 
and  techniques. 

Outside  the  field  of  industrial 
finifhes,  the  two  conloanies  will 
continue  their  independent  opera- 
tions. 

Construction  of  $1,000,000  piart 
specially  designed  to  provide  the 
most  modern  production,  contro' 
and  research  facilities  for  all  of 
the  many  typos  of  specialized  in- 
dustrial finishfs  has  been  started 
at  Fuller's  South  San  Francisco 
factory. 

Until  this  new  plant  is  complet- 
ed, present  Fuller  and  Nason  fa- 
cilities at  San  Francisco,  South 
Franciscoi.  Los  Angeles  and  Port- 
land wiir  he' utilized. 


Roll-Away  Screen 
Made  At  Berkeley 
Plant  Saves  Labof 

It  is  a  toss-up  which  of  the  ad- 
vantages claimed  for  a  new  type 
of  window  screen  manufacture*! 
hy  a  Berkeley  concern  is  likely  to 
be  most  attractive  to  prospective 
home  owners. 

This  new  screen  rolls  up  out  of 
sight  when  not  in  use,  and  allows 
an  unobstructed  view,  and  more 
natural   light. 

Probably  just  as  attractive  a 
feature  is  the  fact  that  it  pre- 
cludes the  job  of  taking  down  the 
screens,  mending  the  wire  and 
painting  the  frames,  putting  them 
back  and  suddenly  discovering 
that  the  last  one  won't  fit  the  only 
window  that  remains  uncovered. 

For  these  screens  are  made  of 
bronze,  which  needs  no  protective 
coating  and  there  are  no  frames 
exposed  to  the  weather  as  with 
wood  framed  screens.  Attached 
at  the  time  of  construction,  they 
are  installed  so  that  they  are  easy 
to  handle  and  operate  without  fric- 
tion in  a  guide.  The  mesh  is  at- 
tached to  a  roller  at  the  top  of 
the  window;  the  screen  is  pulled 
down  from  a  metal  draw  bar  at  the 
bottom  of  the  bronze  mesh. 

The  draw  bar  operates  in  a  g^uide 
freely:  an  automatic  lock  feature 
stopa  the  screen  at  any  desired 
heiglvt.  Thero  is  no  space  between 
the  drawn  screen  and  the  sill,  for 
a  felt  cushion  closes  any  opening 
remaining. 

These  screens  are  made  to  order 
in  any  size  desired  by  the  Rudiger- 
Lang  Company  of  Berkeley  ,whose 
plant  is  at  Eighth  and  Carlton 
Streets.  Telephone  Thomwall  0340. 
# 

AED  CONVENTION  HEARS 

OF  DANGER  TO  MARKETS 

CHICAGO.  —  That  millions  of 
dollars  worth  of  construction  equip- 
ment is  likely  to  be  dumped  back 
on  U.  S.  markets  at  greatly  re- 
duced prices  by  speculators  who 
obtained  it  from  surplus  markets 
in  foreign  countries  and  insular 
possessions  was  the  warning  given 
by  F.  Gerald  Moyer  to  the  Asso- 
ciated Eouipment  Distributors  dur- 
ing their  recerit  28th  Annual  Con- 
vention  in  Chicago. 

"The  State  Department,  foreign 
liquidation  commission,  has  adopt- 
ed a  broad  policy  in  disposal  oyer- 
.seas  predicated  upon  on  word,  i.e., 
'feasible'  contained  in  Section  33 
of  the  Surplus  Property  Act.  Un- 
der this  policy  huge  quantities  of 
equipment  have  been  sold  in  bulk 
with  monetary  return  to  the  gov- 
ernment not  exceeding  25  per  cent 
of  the  original  cost,"  said  Moyer. 
field  representative  of  the  A.E.D. 
committee  on  disposal  of  govern- 
ment surplus. 

Douglas  Fir  Doors 

(Continued  from  Page  9) 

succeeds  J.  P.  Simpson,  also  of 
Tacoma. 

Other  new  officers  of  the  door 
institute  include:  R.  E.  Steley,  of 
Seattle,  vice  president;  A.  C.  Pet- 
erson, treasurer:  Herman  Snider, 
of  Hoquiam,  Wash.,  secretary; 
and  Herman  E.  Tenzler,  of  Ta- 
coma, trustee. 

The  officers  act  as  a  manage- 
ment committee  for  affairs  of  the 
ten-factory  industry.  Five  of  the 
plants  are  located  at  Tacoma 
while  others  are  scattered  in  oth- 
er cities  o£  western  Washington 
and  Oregon. 


COMFORT  AIR.  INC. 

(HRYSIEI^AIRTEMP 

Automatic  Heating  and  Air 

Cntuiitioning 

"Packaged"  Air  Conditioners 

Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

21 00.  17th  St.  HEmleck  2041 

San  Francisco.  Calif. 


Associated  Wood  Products  Co. 


"^H  WooJ.  We  ^^uU'' 

TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


t 
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DAILY     PACIFIC     BUILDER 


For  Better  Building .  . 

ELECTRIC  FURNACE 

A  new  electric  home  furnace  re- 
sembles more  closely  kitchen 
equipment  than  the  conventional 
central  heating  plant.  Heart  of 
the  furnace  consists  of  six  patent- 
ed elements  used  in  heaters  manu- 
lactured  for  submarines  during 
the  war,  and  Moduflow  heating- 
coil  control,  developed  by  Minnea- 
polis-Honeywell Regulator  Co  The 
furnace,  which  is  most  suitable  for 
Tenesse*  Valley  states  and  the  Pa- 
cific Northwest  where  utility  rates 
are  low  enough  to  make  this  kind 
of  heating  practical,  is  being  made 
in  two  sizes,  one  for  houses  with 
up  to  11,000  cu.  ft.  of  space  and 
the  other  for  houses  with  up  to  24  - 
000  cu.  ft.  Installed  in  a  lO^rooiV 
house  of  brick  in  Chattanooga, 
lenn.,  well-built  but  not  complete- 
In  ^L"^"^^^^^'  consumption  for  the 
1945-46  heating  season  was  said 
to  be  about  26,700  kilowatt  hours 
«t  a  cost  of  approximately  $20o, 
which  complete  insulation  of  the 
house  would  have  reduced.  Electro- 
mode  Corp.,  Rochester,  N.  Y. 
MIDGET  FURNACE 

Following  the  design  principles 
of  airplane  heaters.  South  Wind 
Midget  Furnace  will  soon  be  avail- 
able as  a  unit  of  unique  compact- 
ness for  furnishing  automatic  gas 
heat.  Key  feature  is  the  sealed 
tiame  system  which  makes  it  pos- 
sible to  burn  the  gas  fuel  in  a  con- 
fined space,  permitting  the  use  of 
small  sealed  metal  tubes  leading 
outside  the  house  for  veriting  in- 
stead of  a  chimney.  The  furnace  is 
of  stainless  steel  and  "about  the 
size  of  a  suitcase,"  30  in.  by  14  in. 
by  9V;  in.  Weight  is  70  lb.,  or  45 
lb.  without  the  cabinet.  It  may  be 
irig^lled  beneath  the  floor,  in  the 
floor,  in  the  ceiling,  in  the  attic, 
or  even  on  the  top  shelf  of  a  clos- 
et. Heat  is  distributed  to  rooms 
through  short  lengths  of  ducts, 
perhaps  1  ft.  or  1  \i  ft.  in  length. 
Each  un;t  has  a  capacity  sufficient 
to  heat  about  2 '4  rooms,  with  in- 
dividualized thermostatic  control. 
Heater  Division,  Stewart-Warner 
Corp.,  Indiananolis,  Ind. 
MULTI-BREAKER 

For  use  as  a  service  entrance 
breaker  and  distribution  load  cen- 
ter, the  MO  4  Multi-Breaker  in- 
corporates in  a  4-pole  unit  both 
thermal  and  high  speed  magnetic 
tripping  action.  Dual  protection  is 
provided  as  follows:  The  bimetal 
element  functions  only  when  a  sus- 
tained overload  or  heavy  short  cir- 
cuit occurs,  and  does  not  trip  un- 
der harmless;  momentary  over- 
loads. The  magnetic  trip  which  is 
coiless,  clears  the  circuit  instantlv 
under  moderate  or  heavy  short 
circuit  conditions.  The  m.ulti-break- 
er  measures  only  5  1/16  in.  wide, 
7  3/16  in.  high,  and  2%  in  deep.  It 
will  he  available  in  single  pole 
branch  circuit  capacities  of  15.  20 
and  30  amperes.  By  means  of  a 
handle  tie  furnished  with  each  unit, 
the  multi-breaker  can  be  converte.l 
to  a  device  with  one  or  two  double 
pole  3  wire  circuits.  Federal  Elec- 
tric Co..  Newark,  N.  J. 
TRANSPARENT  MIRRORS 

First  large-scale  production  of 
transparent  mirrors  has  been  an- 
nounced. When  viewed  from  one 
side  the  glass  functions  as  a  reflec- 
tive surface,  while  on  the  other 
it   acts   as   a  window.   Key  to   its 
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double  qualities  is  the  almost  in- 
credible thinness  of  the  film  of 
chromium  alloy  with  which  it  is 
mirrored.  This  film  is  about  foui 
ten-millionths  of  an  inch  thick  and 
while  constituting  an  effective  re- 
Hecting  surface,  also  permits  the 
passage  of  light.  Suggested  uses 
are  in  doors  of  apartments  and 
houses,  to  permit  a  secret  glance 
at  callers,  as  observation  windows 
in  child  behavior  clinics  and  psy- 
chiatric wards  of  hospitals,  and  as 
security  windows  in  banks  and 
commercial  institutions.  Libbey- 
Owens  -  Ford  Glass  Co.,  Toledo 
Ohio. 
PACKAGED  MEALS 

Recently  announced  is  a  stain- 
less steel  airtight  container  for  de- 
livery of  indivdual  servings  of  pre- 
pared meals,  which  will  keep  tnem 
hot  or  chilled  for  as  long  as  three 
hours  after  packing.  Meal-pack 
Container,  model  11,  is  casserole- 
size,  10^-2  in.  in  diameter,  and  sec- 
tionalized  so  that  it  can  contain 
cutlery  and  baked  goods  as  well 
as  different  types  of  prepared  food. 
Smooth  surfaces  throughout  are 
designed  for  easy  cleaning  and 
sterilizing.  This  individual  con- 
tainer is  the  basic  element  of  an 
entire  line  of  kitchen  packing,  mo- 
bile handling,  ..ind  serving  equip- 
ment. Mealpack  Corp.,  of  America, 
152  West  42nd  St.,  New  York  18, 
N.  Y. 
HUMIDIFIER 

The  saying,  "Furnace  heat  is  dry 
heat."  need  no. longer  be  true,  ac- 
cording to  the  manufacturer  of 
Humidair.  a  humidifier  which  re- 
porteilly  has  an  evaporating  ca- 
pacity that  wiil  maintain  35  to 
40  per  cent  relative  humidity  with 
eitlier  higV-  or  low-temperature 
warm-air  furnaces.  The  device  is 
connected  to  city  water  system 
for  its  water  supply,  which  is  re- 
plenished and  shut  off  automatical- 
ly. It  is  said  to  have  four  times  as 
much  evaporating  surface  as  ordi- 
nary dome-type  humidifiers,  and 
can  be  used  in  hardw.'^.ter  districts. 
Skilbpck  Mfg.  Co.,  Kenosha,  Wis. 
INSULATING  SLABS 

Manufactured  in  1-ir.,  2-in.,  and 
3-in.  slabs,  4  ft.  by  4  ft.,  with  or 
without  paper  backing.  Cemex  is 
offered  as  a  structural  fireproof  in- 
sulating material.  It  is  reported  to 
be  made  of  scientifically  treated 
long  tough  wood  fibers,  coated  with 
Portland  cement,  compressed  to 
desired  thickness,  and  air  dried 
nnd  cured  for  maximum  strength. 
The  manufacturer  recommends  it 
for  th**  following  nsr'.s:  ps  combin- 
ed stucco  base  arH  sh'^athinnr,  fire- 
proof wall  partitions,  interior 
plaster  base,  industrial  roof  deck, 
and  insulation  for  walls,  floor*, 
and  steel  roof  framing.  Cemex  can 
be  sawed  like  lumber  when  cutting 
and  fitting  is  required.  Structural 
Insulation  Corp.,  333  N.  Michigan 
Avo..  Chicago  1,  111. 
CORRUGATED  PLASTIC 

The  tran<?narency  and  light-dif- 
fusing qualities  of  Plexiglas  plas- 
tic are  now  available  in  corrugated 
sheet  that  has  greater  strength  in 
thinner  sections.  It  is  suggested  foi 
use  af  lighting  shields,  freestand- 
ing screens,  inner  partitions  in 
honips  and  offices,  and  a  lighting 
aid  in  window  and  display  fixtures, 
Rohm  &  Haas  Co.,  Philadelphia, 
Penn. 


PROVIDES  LAUNDERETTE  COMFORT.  —  Heat  given  off  b., 
Bendix  washers  created  a  sum'mer  time  problem  that  was  solved  by 
installation  of  a  two-speed  ILG  self-cooled  motor  propeller  fan  and 
an  ILG  unit  heater.  Running  at  low  speed  on  colder  days,  the  fan 
exhausts  steam  and  soap  odors  without  removing  necessary  heat. 
The  same  hot  water  storage  tanks  and  circulating  pump  supplying 
the  washers  also  provide  hot  water  for  the  unit  heater. 


lejo.    Calif. 

James  I.  Barnes  Constr.  Co.,  Ml 
Rubs  BIdg.,  San  Francisco,  Ca!lf. 

Biltwell  Constr.  Co..  4745  Oeary 
Blvd.,    San   Francisco,  Calif. 

Wallace  D  Harkins  Inc.,  406  Sut- 
ter St.,  San  Francisco.  Calif. 

Fred  J.  Early  Jr.  Co.,  360  Pine  St., 
San   Francisco,  Calif. 

B.  &.  R.  Constr.  Co.,  110  Market  St., 
San  Francisco,  Calif. 

Vezey  Constr.  Co ,  3760  Ardley 
Ave..  Oakland,   Calif. 

Peter  Sorensen,  927  Arguello  St, 
Redwood    City,    Calif. 

Daley  Bros.,  Belmont,  Calif. 

Williams  &:  Burrows  Inc.,  10  Cali- 
fornia Dr.,   Burlingamc,   Calif. 

Robert  McCarthy  Co..  1050  Kirk- 
ham   St.,  San   Franolsco,  Calif. 

H.  H.  LArsen  Co.,  64  South  Park 
San    Francisco,   Calif. 

Wells  P.  Goodenough,  49  Wells  Ave., 
Palo   Alto,   Calif. 

Harold  C.  Oeyer,  787  Munras  Ave , 
Monterey,    Calif. 

Tvnan  Constr.  Co.,  Box  540,  Sa- 
linas,  CaJlf. 

Union  Supply  Co.,  680  Ughthouse 
Ave.,    Monterey    Calif. 

J.  C.  Monk  <&  Sons,  Box  92,  Los 
Gatos,    CaMf. 

Geo.  H.  Schuyler,  650  Si>ruce  St., 
Pacific  Grove,  Calif. 


Iron  Fireman 

(Continued  from  Page  9) 


line  of  furnaces  for  hand  firing 
that  are  suitable  for  automatic  fir- 
ing by  installation  of  an  Iron  Fire- 
man coal  stoker  or  oil  burner. 
These  units  are  built  in  five  differ- 
ent types  with  the  complete  line 
made   of   heavy    hot-rolled    boiler 

Slate  steel,  electrically  welded, 
[i^h  temperature  refractory  tile 
lining  and  heavy  cast  iron  grates 
are  used. 

# 

MARKET  PUNCH-LOK 

MASTER  REPAIR  KIT 

A  new  master  kit  of  Punch-Lok 
bands  which  serves  for  clamping 
or  banding  rubber  hose  to  nipples 
and  fittings  and  for  a  wide  variety 
of  general  repair  applications  is 
merchandised  by  B.  K.  Goodrich 
Company.  Each  kit  contains  a 
quantity  of  both  open-end  and  pre- 
formed Punch-Lok  bands. 


'Ranch  Style  House 
Gains  Popularity 
In  East,  Midwest^ 

Will  eastern  homes  in  the  west 
win  over  western  homes  in  the 
east? 

Strong  intercoast  competition  is 
developing  between  two  radically 
different  styles  of  house  architec- 
ture both  striving  for  the  lead 
among  home  builders.  The  at 
traction  of  opposites  seems  to  be 
conspicuously  in  force,  according 
to  John  E .  McNamnra,  former  as- 
sociat;.*  editor  of  American  Build- 
er, and  author  of  the  book  "How 
to  Gt't  tre  Most  House  for  Your 
Money,"  published  in  January  by 
Americat;  Technical  Society,  Chi- 
cago. • 

The  Colonial  style,  identified 
with  Now  England,  which  includes 
the  Cape  Cod  as  well  as  the  con- 
ventional two-story  house  with 
center  entrance  and  symmetrically 
Iocate<l  windows,  is  steadily  gain- 
ing fcvor  in  '.Mtics  throughout  the 
west,  particularly  on  the  coast.  Its 
coniDctitor,  the  ranch-type  house 
indigenous  t«>  the  west  and  south- 
west, is  w.nning  out  in  eastern 
citie«».  Some  of  the  best  examples 
of  Colonial  jjind  Cape  Cod  architec- 
ture appearing  in  the  book  were 
furnished  by  builders  and  archi- 
tects of  the  west  coast. 

"Curiously,"  says  Mr.  McNa- 
mara,  "the  designs  supplifd  by 
dosigners  of  the  north  .and  east 
show  a  growing  preference  for  the 
ranch-type  house,  which  came  out 
of  the  west.  The  middle  west,  too, 
follows  this  trend. 

The  ranch-style  house  is  one  to 
be  reckoned  with  because  it  fits 
into  the  scheme  of  today's  living 
requirements.  Nearly  every  ao- 
vance  in  kitchen,  laundry,  and 
heating  utilities  and  equipment 
takes  direction  from  the  horizontal 
rather  than  vertical    house   plan." 


A.  Teichert  h  Son  Inc.,  Box  1113, 
Sacramento,  Calif. 

tTnlted  Constr.  Co..  Winona,  Minn. 

W.  E.  Kler  Constr.  Co.,  1462  No. 
Stanlev  Ave ,  Los  Angeles,  Calif. 

Peter  Kiewit  Sons  Co.,  1024  Oma- 
ha National  Bank  Bldg..  Omaha. 
Nebr,  and  442  Popt  St.,  San  Fran- 
cisco, Cailf.,  and  345  Kieways  Ave., 
Arcfidia,  Calif. 

George  Pollock  Co..  Box  903,  Sac- 
ramento,   Calif. 

The  Utah  Constr.  Co.,  1  Montgom- 
erv    St.,    San    Franclpco,    Calif. 

McLaughlin  Inc.,  Great  Falls. 
Montana. 

H.  N.  Rodgcrs  &  Sons  Co.,  Mem- 
phis,   Tenn. 

Bressi     ft     Bevanda     Constructors, 
Inc,  417  So    Hill,  Suite  764,  Los  An 
geles.  Calif. 

VInnell  Co.  Inc.,  1145  Westminflter 
Ave.    Alhambra,    Calif. 

Natt  McDou>,'.ill  Co.,  552  Sherlock 
Bldg.,    Portland,    Ore. 

McNutt  Bros.,-.'351»4  E.  Broadway, 
Eugene,   Ore. 

Morrison -Knudscn  Co.  Inc.,  786 
Market  St.,  San  Francisco,  Calil., 
and  Hoge  Bldg.,  Seattle,  Wash. 


Big  Dry  Creek  Reservoir  & 
Outlets  near  Clovu; 

Spec.  1241 

♦ 

BIOS:  U.  8.  Engp.  Office,  Wright 
Bldg..  Sacramento,  Calif.,  March  11, 
2  P.   M. 

The  following  contractors  have 
ieen   furni<(hed  with   plans: 

Johnson  Western  Co.,  Box  416,  Ala- 
meda, Calif. 

Bafioih  Bros.  Construction  Co.,  Box 
151,    Alhambra,    Calif. 

Parish  Bro.s.,  Box  6.  Benicla.  Calif. 

N.  M    Bal'.  S<  ns.  Box  430,  Berkeley, 

Calif. 

Lee  J.    Inimcl.   Box   65,   .■3tatlon.   A. 

Berkeley,    Calif. 
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minion -San  Pedro  Rd.,  Berth  115,  P. 
O.  Box  6,  San  Pedro. 

Peter  Klewit  Sons  Co.,  345  Kleways 
Ave.,  Arcadia. 

Macro  Corp.,  815  N.  Paramount 
Blvd..  Clearwater. 

Raymond  Concrete  Pile  Co.,  816  W. 
5th  St..  Los  Angeles. 

Vinnell  Co.,  1145  Westminster,  Al- 
hambra. 

CIvde  W.  Wood,  Inc.,  6900  Tujunga 
Ave.,  P.  O.  Box  620.  North  Holly- 
wood. 

T.  M  Page,  145  W.  Duarte  Rd., 
Monrovia. 

L.  A.  nnd  R.  S.  Crow,  4756  Valley 
Blvd.,  Los  Angeles. 

R.  R  Hcnsler,  816  Allen  Ave.,  Glen- 
dale. 

M.  A  K.  Corp.,  200  Financial  Center 
Bldg..  San  Franci-^co. 

A.  Teichert  &  Son,  P.  O.  Box  118, 
Sacramento. 

tTtah  Construction  Co.,  1  Montgom- 
ery St..  San  FrancLico. 

.1.  Philip  Murphy  Corp.,  4800  East- 
shore  Highway,  Emeryyllle. 

Ba.sirh  Bros.  Constr.  Co.,  P.  O.  Box 
151.    Alhimbra.    Calif. 

Columbia  Constr.  Co.,  I'i33  Saint 
IjOiiIs    Ave..    I..ong    Bench.    Calif. 

Orififth  Co.,  lOW  S.  Broadway,  Los 
Anpeics.   Calif. 

W  K.  Kier  Constr  Co..  1462  North 
Stanley   Av«-.,   Los   Angeles. 

Morri.son  -  Knudson  Co.,  810  Tltl- 
Guarantee    Blvd.,    Los    Angeles,    Cal. 

United  Concrete  Pipe  Corp.,  Box 
1,  Station  H,  Los  Angeles.  Calif. 

Wins'ton  Bros.  Co.,  411  W  5th  St. 
Los  Angeles,  Calif. 

Jas.  I.  Barnes  Constn  Co  1119 
Montana  Ave.,  Sa:ita  Monica,  Calif. 


Dorena  Dam  and  Appurt^  I 

nant  Work,  Dorena,  Ore.    | 

— -f 

BIOS:    Portland    Olttrlct,   Corp*  of 

Engineers,   War   Department,   Col.  O. 

E.   Walsh,  district   engineer,  62S   Plt- 

tock  Block,  Portland,  Ore.,  Mareh  20, 

a  P.  M. 


Alterations  to  Buildings  to 

Provide  250  Family 

Housing  Units,  Colortuio 

Springs,  Colorado 


♦< 

BIDS:  U.  8.  Government,  War  De- 
partment, Oistriot  Englneer'e  Office, 
Col.  Craig  Smyser,  district  engineer, 
200  Railway  Exchange  Bldg.,  Denver, 
Colo..  Feb.  27,  10  A.  M. 

Ramey   A    Mathis,    Amarillo,    Tex. 

Martin  K  Eby  Construction  Co., 
610  No.  Main  St.,  Wichita.  Kan. 

Olson  Construction  Co.,  ITix  89. 
Salt  Lake  City.  Utah. 

Utah  Construction  Co.,  No.  1  Mont- 
gomery St.,  San  Francisco,  Calif. 

McDonald  Construction  Co.,  8829 
W.   Pine   Blvd.,    St    Louts,    Mo 

McCarty  Brothern  Construction 
Co.,  319  Roosevelt  Bldg.,  St  Louis, 
Mo. 

Freeman  Contractors,  Inc.,  Box 
1059,  Dee  Moines.  Ia. 

C.  H.  Leavell  Sc  Co.,  1900  Wyoming 
St.,   El    Pas",   Tex.  • 

Ahrahamsort  Bldg.  Co.,  Inc.,  1010 
E.  Rio  Qrande,  Colorado  Springs, 
Colo. 

Howard  Whitlock,  815  W.  24th 
Ave.,   Pueblo,   Colo. 

R  J.  Dunlap,  411  W.  6th  St..  Los 
AnRclPS,   Calif. 

Kuchard  Construction  Co.,  225 
Jewett   Bldg.,   Des  Moines,   la. 

CarFon  Construction  Co.,  Box  US.*!, 
Helena,  Montana. 

Bonforte  Construction  Co.,  Box 
206,  Colorado  Springs,  Colo. 

Biishoom  A  Raugh,  Salina,  Kan. 

J.  D.  Leftwich  Construction  Co., 
Box    188.    Boulder,    Colo. 

Northwestern  Engineering  Co.,  E. 
flOth  *  Colorado   Blvd.,  Denver,  Colo. 

Peter  Klewit  Sons  Co..  1950  8. 
Colorado  Blvd.,  Denver,  Colo. 


iLos  Angdes  River  Channd  I 
Improvements 
♦ 

BIDS:  Los  Angeles  District  Corps 
of  Engineers,  War  Department,  7S1 
S.  FIgueroa  St.,  Los  Angelee,  Calif.; 
Serial  47-21:   Feb.  25,  1   P.  M. 

Guy  F.  Atkinson  Co.,  22383  8.  SanU 
Fe  Ave.,  P.  O.  Box  259.  Long  Beach. 

E.  B.  Bishop,  P.  O.  Box  325.  Or- 
land,  and  P.  O.  Box  1811,  Long  Beach. 

Bressi  &.  Bevanda  Constructor*, 
Inc..  417  S.  Hill  St,  Room  764,  Loe 
Angeles. 

Peter  L.  Ferry  A  Son,  5201  San  Fer- 
nando Rd.,  Olendale. 

M.  H.  Golden  Construction  Co.,  848S 
Noell,  San  Diego. 

Haddock  Engineers,  Ltd.,  P.  O.  Box 
479,   Oceanslde. 

Johnson -Weatem     Co,,     2100    WU- 


PROSPECTIVE 
BIDDERS 


PONDEROSA  PINE 


INTERIOR 


Conversion  of  Buildings 

Into  Apartments,  Fort  Ord, 

Monterey  County,  Calif. 


BIDS:  San  Francisco  DIstrlot,  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Francisco, 
Calif.,   February  27,  2  P.  M. 

H.  E.  Rahlmann,  251  Kearny  St., 
San    Francisco,   Calif 

Erbentraut  it  Summers,  696  Penn- 
sylvaria   St.,   San    Francinco,   Calif. 

M.  A  K.  Corp,  200  Financial  Cen- 
ter Bldg.,  San  FrancLsco,  Calif. 

Stolte  Inc.,  8451  San  Leandro  St, 
Oakland,  Calif. 

Chan.  MacClosky,  112  Market  St., 
San    Francisco,    Calif. 

J,  A.  Bryant  1815  Capitol  St..  Val- 


TRIM 


Western  Pine 

SIPPLV   COMPiIRT 

1  201    HARRISON    STRIRT 

SAN     FRANCISCO.     3 

re/ep*e»«  UNdorklll  liM 


ALL  WELDED  ALUMINUM 


Wiinnm 

Garagm 

Ditmr 


DOOR   fovl   wonM  lo  aee  lot  top  deMar   r< 

Tke    WUson    Easy    till   Is    «■    spot  welded.    h»ayj   «aw«* 

birfh  to   oae  piece   readr   lor   Immedlale  Instalkitteou   Two  toAr 

hd>rtcailed    timsq    mechontsma    asswre    pertect    bol— ee 

No    oKpoeed    sprtovs     welqhis    o*    teTOMi.    Ike    puik*«s 

>letet7    b«lli    to.    Bvai    proof    am4    vemiB    »eM<   aad   M 


Dealer  Agencies  Open 


5th  and  Brannan  Sts.,  S.  F. 
SUtter  1365 


500  High  St.,  Oakland 
ANdover  1600 
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Stores  Need  Better 
Interior  Displays, 
Lighting,  Wide  Aisles 


Building  Officials  to  Play  Prominent  Role 
At  President's  Fire  Prevention  Conference 

WASHINGTON.— Faced  with  an  average  annual  toll  of  10,000 
deaths  from  Are,  together  with  property  loss  which  eaiceedwl  (560,- 
000,000  in  1946,  President  Truman  w  sponsoring  a  nation-wide  effort 
to  cope  with  the  fire  menace.  ^  ,   ^. 

The  President's  Conference  on  Fire  Prevention  is  now  past  the 
formative  stage  and  a  volunteer  staff  is  at  work  preparing  for  the 
meeting,  which  will  be  held  May  6-8  in  the  Departmental  Auditorium 
in  Washin^on. 

Representatives  of  municipal  and 
State  grovernraents.  Federal  agen- 
cies, and  of  non-official  organiza- 
tions iwth  a  basic  interest  in  fire 
prevention  have  been  organized 
into  a  coordinating  committee  to 
draft  an  agenda  for  the  Confer- 
ence and  to  appoint  committees 
which  will  prepare  recommenda- 
tions to  be  submitted  to  the  Con- 
ference as  a  whole. 

President  Truman  has  appoint 
ed  Major  General  Philip  B.  Flem- 
ing, federal  works  administrator 
•and  administrator  of  the  Office  of 
Temporary  Controls,  to  be  general 
chairman  of  the  fire  prevention 
conference.  W.  E.  Reynolds,  com- 
missioner of  public  buildings,  Fed- 
Works  Agency,  has  been  named 
chairman  of  the  coordinating  com- 
mittee, and  A.  Bnice  Bielaski,  as- 
sistant general  manager  of  the 
National  Board  of  Fire  Underwrit- 
ers, has  been  amed  execitive  di- 
rector. 

"The  fire  toll  has  been  rising 
since  1934,  and  11946  was  the  most 
destructive  yenr  in  our  recent  his- 
tory, with  a  property  less  of  $561,- 
487,000,"  General  Fleming  said. 
"This  was  23  per  cent  greater 
than  in  1945.  December,  1946. 
showed  the  heaviest  fire  loss  for 
any  single  month  in  the  last  IG 
years,  $58,094,000.  This  unneces- 
sary, appallin?:  '.vate  of  lives  and 
property  can  be  reduced  by  an  all- 
out  niition-\vide  effort. 

*'The   Highway    Safety    Confer- 
ence found  that  education,  enforce- 
ment and  enginoerincr  are  the  keys 
to  highway  safety.   I  believe  these 
'three    E's'   also    are    the   keys   to 
fire    prevention.     We    need    wide- 
spread   education    in    methods    of 
fire  prevention   and  control,  more 
adequate  laws  and  their  rigid  en- 
forcement, and  better  engineering 
to  make  buildingrs  fire  resistant." 
More   than    2,000   delegates    are 
expected  tn  attend  the  conference, 
representing   federal  departments, 
state,  county   and  municipal   gov- 
ernments  nnd  business    and    civic 
organizations   with    a  basic   inter- 
est in  the  fire  prevention  problem. 
Members     of    the     coordinating 
committee  appointed  to  draft  plans 
and  nolirios  for  the  conference  in- 
clude:   James    R.    Edmunds.    Jr., 
president   of   the   Amovioan    Insti- 
tute of  Architects   Washington.  D. 
C;    James    H.    Moonev.    prrsideiit 
of  the  Building   Officials'   Confer- 
ence  of   Am*>ricc,   Boston;    .Tames 
H.  Park,  nresidept   of  the   Pacific 
Coast    Building    Officials    Confer- 
ence.   Compton.    Calif.,    and    Mrs. 
Poarl  Wan *> maker,  president  of  the 
N.itionnl    Education    Assn.,   Olym- 
pia,  Wash. 
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COAST  BUILDING  PERMIT  TOTALS  FOR   13  MONTHS 


CALIFORNIA 

CITY 


Alameda.. 


Albany... 
Alhambra.- 
Anaheim. 
Atherton 


Bakersfleld 

Berkeley 

Beverly    Hill* 

B  u  rban  k 

Burlingame _- 


JAN.,  1947 
No.       Est.  Cost 


•1 
22 

162 
38 

10 


f     111,569 

67,250 

792,429 

166,052 

28,490 


Chico 

Colton. 

Compton 

Coronado 

Culver  City.... 
El  Cerrito...... 


Emeryville. 

Eureka 

Freeno , — 

Fullerton 

Glendale 


H  ayward 

Huntington   Park..— 

Inglewood 

Lodi 

Long   Beach 


Los  Angeles  (City) - 

Los  Angeles  (County)... 

Los    Gates 

M  art!  nez. 

Modesto 


NEW    YORK.— Sparks    of    con 

sumer   resentment   against    retail 

ers,  which  smoldered  beneath  the 

surface  during  the  war  years,  are 

starting  to  break  into  flame.  Wo- 
men shoppers  from  one  end  of  the 

country  to  the  other  are  express- 
ing   themselves    in    very    specific 

terms  about  the  housecleaning  and 

face-lifting  job  retailers  must  un- 
dertake   soon    if    they    expect    to 

soothe   rufl"led   feelings   and   build 

the  goodwill   and  acceptance  that 

spell  more  sales. 

These  are  the  major  conclusions 

that   emerge   from   a   survey  just 

completed    by    the    First    Annual 

Store   Modernization    Show,  which 

is  formulating  a  broad  educational 

merchandising  program  to  be  held 

at    Grand    Central    Palace    during 

the  week  of  July  7. 

The  study  encompassed  29  large 

and   small   cities   in  every  section 

of    the    country,     representing     a 

trading  area  population  of  12,500,- 

OOO.In  each  instance  opinions  wer«? 

secured  from  competent  observers 

intimately  acquainted   with   condi- 
tions in  their  locality.  The  survey 

sought  to  determine  what  factors 

women  shoppers  regard  as  synon- 

omus  with  a  "modem  store",  and 

which  of  these  elements  were  lack- 
ing in  the  respective  communities. 
Number   one   symbol   for   "mod- 
ern   store,"   cited   by    72   per   cent 

of    those    questioned,    was    better 

interior    display.    Better    lighting 

was   ranked    second,   with   48    per 

cent    of   the    vote.   Next    in   order 

came  periodic  redecoration,  44  per  I  Salinas 

cent;  wide  aisles,  38  per  cent;  rap-    San  Bernardino 

id  charge  system,  17  per  cent;  ele-  San  Carlos... 
vator  and  escalator  service,  14 
per  cent;  adequate  comfort  facili- 
ties. 14  per  cent;  attractive  win- 
dow displays,  10  per  cent;  related 
selling  departments,  10  per  cent. 
ir 


M  on  ro  V I  a 

M  o  n  te  bel  le 

M  0  nterey 

Mountain    View..., 

Napa 

Oakland 


Oceanside.. 

Ontario 

Orange 

Oroville 

Palo  Alto- 


Pasadena 

Piedmont 

Pittsburg 

Pomona -.. 

Redding 


Rediands 

Redwood  City ~.__ 

Richmond... —  , — — . 

Riverside .— . 

Sacramento 


107 
172 

2^ 
13 


361345 
270|272 
163,099 
858,565 
84,575 


61 
47 
119 
14 
64 
21 


74,750 

76,405 

320210 

20,275 

237,627 

145,250 


-S 
91 

200 
M 

S79 


90000 
184/^18 
545,466 
125,322 
502,972 


JAN.,  1»4« 
No.       Est.  Coet 


62       %    1563*1 

43  862,188 

109  670,178 

259,180 

27  286,300 


174 


25 


887,489 

447,fa44 

1.128,710 

1,741339 

269,600 


60 

64 

119 


68440 

126,284 

1,213,900 

63,830 
380,028 


FEB.,  1946 
No.         Est.  Cost 


19 


125,363 

84^084 

42830 

140,016 

20^200 


82 

194 
88 

219 
27 


666,000 

461,081 
1,204,666 
1,070,366 

266,700 


44 

59 

214 

58 

1722 


156,515 
198,260 

1,325,935 
235,660 

1,722,360 


4816 

3803 

19 

19 

57 


14.056,437 

16,271,435 

61,000 

27,000 

195,647 


102 
58 

20 

14 

20 

604 


330,869 


816,980 

85,675 

35,000 

73,615 

2,141,896 


41 
113 
36 
23 
57 


139,535 
314,365 
130,637 
56,735 
215,976 


321 
8 

11 
238 

30 


622,133 

12,238 

36,600 

1,013,606 

61,400 


50 

39 

86 

167 

240 


126,534 
131,850 
392.975 
343,700 
1.266.745 


San   Diego. 
San  Francisco.... 


Schlage  Lock  Sees 
No  Immediate  Price 
Increase — Kendrick 

"There  is  no  anticipated  increase 
in  the  price  of  the  Schlage  general 
line  of  residential  locks,"  said  a. 
recent  statement  issued  by  Marron 
Kendrick,  vice  president  in  charge 
of  sales  of  the  Schlage  Lock  Com- 
pany,   Sfan   Francisco. 

"This  decision",  his  statement 
continued,  "is  based  on  the  hope 
that  ihe  determination  of  the 
Schlage  Lock  (Company  to  hold  its 
prices  will  contribute  somewhat 
toward  the  stabilization  of  prices 
throughout  the  building  industry. 
The  present  condition  of  confused 
prices  and  rapidly  changing  prop- 
ertv  values  i-«  greatly  impeding 
the  building  of  much  needed  veter- 
an homes  " 

Although  it  has  become  nrcos- 
sary  to  increa.«e  prices  on  low  vol- 
ume and  luxury  items  to  offset 
higher  costs,  the  Schlage  I>ock 
Company  will  continue  to  hold 
the  price  line  of  general  residen- 
.tial  locks  as  long  as  porsible,  it 
was  stated. 

it 

FRENCH  APPOINTED 


NEW   YORK.  -   H.    J.     French 
has  been  .''.ppointed  assistant  vicc- 

8 resident  of  the  International 
fickel  Company  of  Canada.  Ltd. 
He  is  a  past  president  of  the 
American  Sncioty  for  Metals  and 
holds  memberships  in  the  Ameri- 
can Iron  nnd  Sterl  Institute.  Am- 
erican Society  for  Testing  Materi- 
als, Institute  of  Mining  and  Met 
ailurgical  Engineers  nnd  the  Co- 
lumbia University  Club. 

He  was   a   member  of  the   war 
production  board  during  the  war. 


Track  Hardware  Is 
Principle  of  New 
Roll-Inside  Door 

Birmingham,  Mich.— The  Berry 
Door  Corporation  has  announced 
the  development  of  a  new  and  rev- 
olutionary type  of  track  hardware 
for  the  production  of  a  Berry  Al- 
uminum garage  door  that  tilts  up 
and  rolls  completely  inside  the 
garage.  The  door  fits  a  standard 
8  ft.  X  7  ft.  opening,  and  needs 
onlv  2  inches  of  head  room  and 
2-5/8  inches  of  side  clearance.  In 
stallation  is  greatly  simplified  by 
factoiy  assembling  of  the  mechan- 
ism. 

An  ingenious  new  linkage  de- 
velopment insures  perfect  balance 
throughout  the  travel  of  the  door. 
The  pi-essure  of  a  finger  is  enough 
to  open  the  Berry  '"track"  door. 
Power  is  supplied  by  a  completely 
enclosed  power  unit  on  east  side 
of  the  dcor.  There  are  no  exposed 
springs,  and  no  weights  are  need- 
ed. 

Installation  is  an  easy  one-m.in 
job.  It  involves  little  more  than 
attaching  the  power  unit  to  the 
jamb  with  screws,  and  hanging 
the  track.  Weathcrstsrippiiig,  lock 
and  striker  plate  are  factory  ap- 
plied. 

# 

ARCHrrECTS  WORK  FOR 
UNIFORM  BUILDING  LAW 

The  California  Council  of  Arch- 
itects went  on  record  today  en- 
dorsing an  all-industry  legir,lativo 
program,  and  will  seek  to  bring 
about  uniformity  of  building  ordi- 
nances between  state  and  city  gov- 
ernments, abolishment  of  over-lap- 
ping codes  and  more  representa- 
tive direction  of  the  state  depart- 
ment of  public  works. 

Announcement  of  the  legislativ- 
program  followed  the  Council's  re- 
cent annual  meeting  in  Santa  Bar- 
bara. 

Clofpr  cooperation  betweort  the 
nrchitf^ct  and  the  state  in  school 
house  planning  were  discussed   in 


San  Gabriel 

San  Jose 

San  Leandro 

San  Marino 

San  Mateo 


San   Mateo  (County)...-. 

San   Rafael 

Santa   Ana . 

Santa   Barbara 1 

Santa  Clara  (County).... 

Santa  Clara 

Santa   Cruz 


56 

321 
52 


8 
60 

200 


62.960 

92.567 

674.345 

164,035 

1.008,665 


19 

58 

106 

50 

1473 


151.275 
244.77S 
464.088 
201,615 
5,280,870 


4400 

3040 

36 

25 

40 


17,760,141 

8,610.080 

117.610 

188.486 

139.179 


84 
22 

~^ 
749 


344.175 

452.340 

82.720 


65,440 
2,705,016 


38 

101 

29 

25 

132 


176,600 

211,890 

49,087 

71.500 

727,175 


290 
13 
13 

144 
22 


880,203 
77,269 
48.500 

308,842 
61,200 


87 

90 

218 

294 


173,607 
490,475 
745.258 
659.582 
1,206,300 


QOv 


140,650 

567.560 

340,100 

1,840,063 

2.994.730 


56 

156 
80 
33 
49 


194.440 

1.403.154 

240.900 

75,775 

307300 


185 
48 
138 
109 
286 
•14 
IS 


1,583,060 
149,580 
411,890 
283346 

1,335360 
167.050 
418.480 


42 

302 

67 

931 

743 


60 

52 

118 

8 

90 


68340 
90,201 

514.150 
8360 

526300 


14 

170 
38 

228 


200.180 


511.120 

41.151 

701«401 


17 
60 


MARCH.  1948  \      APRIL.  1948 
No.       Est.C«rt      No.       Est.  Cost 


127 

21 

138 

27 


I    257.150,  121 

54^1  26 

726353  82 

178306,  _. 

333,050,  12 


162.495 

67,067 

258,185 


1122,600 


114 
233 

123 
337 

45 


1306329|  75 

1,504.403,  168 

2.426.410  77 

1,433387|  228 

664350  21 


MAY.  1946 


JUNE.  1946 


No.       Est.  Cost   No. 


Est.  Cost 


149 

22 

102 


t     165,521 

39,100 
289,864 

23,9bb: 


72 
24 
71 
38 

11 


141,006 

36,723 

442,025 

175,631 

70,100 


190,024 
340,231 
460,590 
905,056 
103,700 


73 
69 

too 

14 
111 


60 
66 


107.756 
184,886 
522.775  130 
176350,  10 
1370379      103 


6 

122 

250 

51 

237 


710300 
532.464 

2.184304 

206373 

1.345.666 


57,380 
166,780 
352,996 

42,520 
676.306 


45 

1774 


188,410 
810.800 
736316 
203300 
3,618,880 


22 

71 

154 

57 

1639 


156380 

415,630 
1341,818 

259,750 
6,624,675 


6 
78 

236 
55 

248 


13,850 

G9f9oo 

955,981 

295,145 

734,971 


20 

41 

102 

42 

1679 


52325 

127390 
318,163 

141,015 
2,652,745 


66 

135 
83 

240 
17 


183,129 

508,384! 

325,910| 

1368,156; 

47,800; 


91 
128 

72 
215 

23 


323.996 
469,58< 
779,120 
902.924 

138310 


JULY,  1946 


No. 


Est.  Cost 


AUG.,  1M6 
No.       Est.  Cost 


93 
25 
94 

8 


66,973! 

35,798, 

236346 

20)456 


02 

207 
93 

240 
21 


227,010 
402,036 
354,100 
941,758 
85,100 


59 

120 

23 

81 


196,7421 

270,880 

50,700 

390,277 


6 

58 

186 

29 

194 


63,800 
70,138 

488.919 
73,666 

537,142 


72 
76 
90 
17 
85 


57,796 
222,500 
222,975 

31,080 
523,150 


4236  17.021.788 

3003  410313313 

9  37.150 

15  20^088 

00  190^080 


108 
578 


322.735 
336.030 
346300 

121360 
1,588394 


53 

"» 

18 

105 


140300 

206,414 

49,087 

36,640 

734,000 


15 

11 

127 


3.021334 

41,404 

282300 


363,783 
104364 


5559 

"10 
24 
92 


29,838393 

12,038/464! 

45,000 

70.440 

373.335 


133 
50 
17 

"is 

705 


4954 

3699 

23 

24 

46 


23,467,103 

14,4^,855 

132,300 

9,192 

90,075 


446373 
223,075 
139,800 

"96^381 
3,399,921 


47 

120 
30 
21 

143 


166300 

515,062 

69.580 

88.025 

1,047,400 


122 
48 
10 


20 
660 


267,722 

659,947 

24,300 

80775 
1,722,358 


27 
108 
37 
11 
70 


48,175 

184,911 

61,344 

22,950 

401/450 


324 
17 
13 

209 
35 


991,664 

41318 

155.150 

1,314,765 

173,030, 


358 
19 
11 

140 
38 


717,462 
17,017 
237,925 
422,474 
105354 


92 

61 

85 

132 

310 


167,402 
529,675 
419360 
409386 
1320365 


141.360 

663.471 

630360 

1,836379 

3.118314 


68 
136 
62 
50 
76 


417,080 
718,630 
776,320 
422343 
503,762 


274 
34 

261 
82 


99 


1,617,980 

79,952 

858,367 

209,171 


398,046 


Santa   Monica 

Santa   Rosa 

South  Gate 

South    Pasadena.. 
Stockton 


Torrance - 

Ventura 

Vallejo 

Vernon — 

Watsonville. 


Total. 


153 
34 

155 
41 

196 


580386 
90,625 

628,608 
45,502 

857,424 


78 
83 
27 
41 
20 


1322386 

158347 

227,725 

260.448 

53300 


42 
307 

34 
824 
548 


140360 
506396 
228.400 


2.115344 


60 

155 

48 

31 


298.167 

1396377 

167,406 

182308 

1.006388 


37 

65 

104 

223 

361 


254,975; 
509,750: 
526,1741 
806,0941 
2,673,986 


61 

60 

72 

139 

332 


129,516 
347.150 
190,756 
343,949 
1,347,392 


48 
399 

90 
838 
883 


276,000 

1,497364 

894,100 

3,050,095 

12,718,603 


38 
317 

65 
844 
813 


148,035 

785,906 

450,150 

2.027,668 

2,622,530 


70 

166 

41 

93 

168 


516,768 
1,545,739 

159,325; 

706364 
1,770.180: 


43 
122 

41 
139 

74 


186.855 
651337 
135,640 
319,220 
447,727 


27 

58 

113 

39 

1790 


77,380 

236,438 

540,706 

154,025 

3,062,000 


4598 

2739 

16 

15 

68 


21,705,304 
11,316,973 

49,490 
9,300 

90,842 


103 
57 
11 

*26 
636 


198,471 

244,808 

60,970 

49780 
1,624,676 


45 

126 
27 
10 

109 


119,880 

261,491 

64,690 

7.475 

594,950 


292 

8 

114 

118 

39 


794,631 
22,984 
639,660 
379,043 
103,996 


56 

65 

71 

131 

233 


92,428 
364.350 
152,676 
371,900 
715,377 


57 
201 
40 
50 
97 


2273 
1,13231 
162,735 
182,085 
553,386 


200 

38 

162 


93 


130M82 
269.140 
319392 
367.603 


175.008 


56 

58 
115 


1378,002 
132,475 
702.323 
654353 


160 
52 

118 
29 


468305      114 


62 
58 
25 
49 
13 


205,425 
129,700 

94,175 
575304 

41,000 


894.615 
330.660 
391.704 
140321 
515.084 


378 
35 

180 
79 


111 


2,358,500 
202,694 
831,531 
216.078; 


754325 


253 

30 

128 

110 


09 


1,445,700 
114,345 
653,135 
543,646 


256,625 


139 

283 

18 

88 


452.229 

1,463,120 

53,350 

211,567 


91 


11 
60 

171 
60 

179 


156,970 
71.414 
548302 
338.919 
582,604 


58 
55 

111 

21 

1816 


297,160 

134,335 

614,723 

53,300 

2,864,610 


4324 

2675 

9 

27 

32 


19,072,554 

9,577,134 

39395 

11.563 

185,309 


90 
91 
13 


238,957 

553,345 

34,100 


37 
604 


134300 
1,707,422 


27 
19 
24 
13 
30 


37,670 

301,511 

74,594 

24,660 

239,625 


228 

6 

9 

130 

33 


1,056380 

8,520 

39,000 

314342 

190,025 


42 

49 

66 

102 

227 


90325 
213,750 
203,633 
290,975 
964,903 


29 

188 

41 

761 

871 


147,670 

308341 

294,550 

1,414,414 

2,603,601 


43 

209.571 

153 

896,741 

33 

153,050 

30 

169,956 

176 

1,146,716 

271 
38 

102 
73 


1,665.300 
168,925 
290,888 
186,447 


66 
60 
78 
25 

103 


29,330 
260,079 
213,395 

35390 
529,340 


10 

56 

192 

46 


231,515 
49,507 
553,880 
129,031 
835,674 


116 

33 

248 

"io 


I    210374 

87387 

1367.068 

224,667 

61 300 


94 

184 

310 
20 


54S3S1 

486,682 

449.754 

1,491.079 

94300 


59 
56 

168 
19 
68 


141386 
117.748 
725.190 
41300 
382.664 


SEPT.,  1946 
No.       Est.  Cost 


92 

31 

200 

"To 


102338 

61.194 

981.569 

135.692 

32,125 


71 

200 

98 

226 

13 


267,733 
1,035.428 

194.770 

1.054.785 

98300 


73 
65 
478 
22 
93 
24 


58.188 

100,028 

2,719.788 

31300 

410,427 

236,788 


39 

51 

146 

49 

1907 


368,875 

204,550 

741,422 

221,630 

3,205.530 


4348 

3621 

11 

27 

48 


21,690,508 

11,802,652 

34,850 

44300 

123,380 


104 

287 

15 

21 
574 


266,364 

2,139,970 
67,300 

iiToeis 

2,136,026 


21 

107 
18 
13 

107 


47,150 

361,861 

47,628 

20,940 

330340 


363 
5 
9 

151 
29 


650,373 

9,979 

25,050 

346,458 

153,550 


75 

43 

85 

162 

190 


191,776 
157,239 
198,590 
508.480 
621,275 


26 
292 

84 
881 
591 


67,680 

536.176 

631,200 

1,751,484 

2,406306 


38 

156,958 

136 

524,645 

25 

73,825 

38 

173.624 

69 

370,790 

335,710        58 


207,288 


215 
63 

194 
39 

156 


1,614,087 
201,560 

1,178,860 
311,796 
914,042 


182 
40 

102 
40 

118 


802.9171 

129,700 

356,721 

124,842 

307,147 


147 
49 

185 
37 
91 


504.914 
137.360 
930.750 
94.943 
670.935 


197 
29 
93 
43 
85 


714,563 
60,300 
311,635 
302,169 
366,090 


217 
30 

131 
88 


66 


1.179,190 

99,616 

292,515 

231,450 


203,313 


48 
45 
16 
49 
16 


501,102; 
113,005 
84350 
373.0771 
124300 


59 
62 
43 
37 


206305 

436,567 
283350 
716341 
164.000 


52 
67 
19 
54 

12 


141.650! 
83.260 
66.170 

672.297| 
40,200 


38 

51 
20 
58 

7 


106,855  35 

9Z3(n  44 

26.985  -17 

735,825  44 

23300)  11 


133,495 

65,465 

125,425 

876,554 

21,900 


158. 
52 

130 
40 
96 


650,485 
191,525 
485,954 
66,624 
292,565 


197 

47 

234 


75.500 
122,799 
<94379 

95.649 
549378 


24 
48 

119 

35 

1493 


56.085 

16836S 

728,723 

120,900 

2,206,690 


4996 

3633 

11 

23 

68 


20302,493 

11320,630 

55,600 

56380 

178,175 


119 
66 
18 


256,106 

339,730 

69,670 


32 
581 


64.760 
1.769369 


41 

199 

31 

9 

75 


94.782 

769300 

81 319 

47,000 
582390 


14 

10 

137 

14 


775,875 
43382 
55360 

296341 
42,409 


3 
52 

208 
47 

208 


2300 
184.449 
362329 
202311 
485.148 


OCT.,   1948 
No.         Est.  Cost 


112 
33 

202 
51 
13 


88,573 

38,591 1 

953399 

100,148 
70,100 


NOV.,    1948 
No.        '£st.Cest 


87 

32 

180 

45 

4 


f    529320 

34348 

803385 

92,166 

900 


84 

204 

275 
14 


453.169; 

965,489 

286399 

1,082,649 

74,600 


74 


298 

14 


195396 

245345 

197,606 

1,791,800 

38300 


75  198.030, 

70  101.156 

111    ^      244.009 


20 
74 
61 


18,036 
273342 
277.665 


28 

51 

186 

32 

1801 


96341 
97300 

1,096.734 
122.750 

2303375 


4370 

3058 

18 

17 


$17,066,901 

8,355.673 

71,950 

48355 

57317 


123 
58 

16 

la 

649 


226380 

299.715 

55.825 


87300 
1,578398 


39 

108 

19 

9 

79 


97.884 
329.555 

49.831 

28.150 

267,667 


87 

60 

110 

144 

271 


445,042 
245,425 
275,366 
388340 
820389 


3^ 

371 

100 

1023 

756 


81,606 

808,305 

624.100 

1,696333 

2.806,424 


57 
189 
70 
35 
70 


216.826 
768,820 
350,620 
128,819 


319 
34 

139 
98 


1377310 
224363 

301.048 
309.329 


83 


299394 


368 

7 

8 

166 

25 


5 

62 
205 

43 
231 


118300 
65.428 
478341 
142340 
605,354 


28 

57 

199 

44 

1458 


5S 

3» 

175 
14 
56 
45 


55.030 

41,696 

1.177.907 

36.025 

328.627 

148.970 


21.896 
109,335 
443397 
102.017 
434.745 


73300 

161.330 

1,013.545 

1,129,950 

3,630,035 


26 
43 

174 
36 

1379 


276350 
117,850 
903,889 
132,665 
2,084,935 


4280 


13,895.436 

13,117314 

14  35390 

19  8312 

105  201,646 


130 
64 
28 
26 
36 

583 


299360 

368,744 

45,870 

188,650 

69,600 

2.171,313 


47 

173 

22 

20 

195 


108.000 

671,928 

33,864 

33.775 

1,088360 


1,183.109 

23343 

45,100 

470.194 

70300 


63 

41 

102 

146 

209 


153.741 
339.335 
319.818 
377350 
603370 


329 
14 
15 

351 
33 


1,483,782 
19,166 
58,200 

139Z742 
62,050 


22 

279 

46 

957 

566 


212319 

402397 

256.000 

1/467341 

2.188317 


52 
162 
30 
35 
70 


226.067 

827314 

84.720 

97.879 

457373 


269 
31 

143 
82 
S3 

368 
64 


1.833330 
160,486 
319.187 
226325 


176304 

1330.792 

140,765 


238 
42 

217 
25 

118 


1317,4201     156 
178,725'       58 

1,756,896       146 
74,639 
881346 


40 
153 


560,780 
125/420 

784311 
121396 
5033S0 


64 

68 
104 
169 
269 


3663 

13 
23 
62 


10,622,979 

6.799.441 

77,749 

58,175 

46,472 


95 
82 
20 
11 
40 
432 


373,923 

566,345 

54,700 

60,350 

65,955 

1,161,064 


27 
109 
18 
15 
60 


46356 

247,563 

28,576 

55,000 

154,702 


325 

12 

58 

519 

21 


790,792 
27,771 

362350 

2.931,933 

43.250 


DECn  1948 
No.         Est.  Cost 


51 
22 

199 

46 

9 


233,477 

61,000 

900,530 

118,170 

12,000 


52 

156 
43 

212 
16 


156,088 
225,879 
108,606 
872.801 
119.650 


42 
36 
89 
20 
51 
36 


48.600 

66,671 

320,150 

25.030 

220,726 

126,305 


3 
46 

125 
29 

183 


56,100 
74300 

352.851 
58,771 

286,055 


15 

40 

166 

40 

1213 


27,650 

SvfOOo 

890,358 

163,125 

2,513,060 


3299 

2887 

8 

13 

58 


8,551,618 

9,945,428 

31,000 

14,700 

142,067 


89 

47 
23 

13 

20 

404 


276300 

148.608 

34300 

39300 

73.618 

935,182 


39 

253 

27 

9 

37 


94.640 
1,002.139 
43331 
13.915 
80,630 


190313 
336365 
293,445 
471,324 
651,373 


24 

343 

65 

1141 

690 


29.909 

192311 

484.750 

2306.127 

2.627.638 


49 

34 

78 

125 

208 


51,704 
123,670 
19Z257 
206,463 
494,396 


71 
148 
45 
28 
61 


303.923 

541,787 
138325 
169.395 
302355 


27 
294 

24 
719 
578 


378 
11 
11 

120 
22 


728.588 
16,350 
49,325 

277358 
14360 


29 

68 

76 

188 


82377 
119,120 
227,100 
254,288 
406,770 


43,125 

754396 

262380 

1,133,067 

4,651,724 


314 
41 
183 
123 
383 
226 
101 


1,760333 
150376 
414,079 
315.934 
1391315 
1.349.199 
274353 


107 
42 

190 
36 

117 


321,034 
181.030 
920362 
72,762 
330.328 


35 

100 
36 
21 

311 


31 
230 

22 
730 
516 


115,100 

150.000 
1,512315 
1324,739 


Charles  L  Devlm, 
Tacoma,  b  Plywood 
Association  Leader 

TACOMA.— Chas.  E.  D«vlin  is 
the  new  managing  director  of 
Douglas  Fir  Plywood  Association, 
the  trade  promotional  organiza- 
tion for  the  33-factory  Northwest 
plywood  industry. 

Devlin  succeeds  W.  E.  Difford, 
who  designed  from  the  top  posi- 
tion of  the  .trade  organization  six 
months  ago  to  enter  private  bus- 
iness. Harrison  Clark,  Tacoma,  in- 
terim manager  and  long-time  as- 
sociation executive,  continues  as 
assistant   manager. 

Elevation  of  Devlin  by  the  ply- 
wood manufacturers  is  in  recogni- 
tion of  his  work 
with  the  asso- 
ciation as  direc- 
tor of  publicity 
fori  the  past  8 
yeaw.  During 
this  time,  the 
promotional  as- 
sociation has 
c  o  n  t  r  i  b  uted 
much  toward 
establishment  of 
plywood  as  a 
basic  building 
commodity. 

Plywood  •  Reared 

Devlin  is  a  graduate  of  Beloit. 
Wis..  College,  and  obtained  his 
master's  degree  in  busines  admin- 
istration at  Harwnrd  where  he 
was   graduated   "with  distinction". 

Before  attending  Harvard  he 
worked  in  the  Everett  ticket  office 
of  Chicago,  Milwaukee,  St.  Paul 
&  Pacific  Railroad.  After  com- 
pleting his  advanced  studies,  he 
joined  the  promotional  staff  of  the 
Dos  Moines  Rtgister  and  Tribune. 
He  left  the  papt»r  in  1936  to  work 
in  the  promotional  department  of 
the  Spokane  Spokesman  -  Review. 
He  remained  with  the  Review  un- 
til 1938  when  he  came  to  the  ply- 
wood association. 

# 

Brick  Manufacturer 
Group  Names  Solnar 
To  Head  Promotion 


176,576 
377,7601 

275,875 

57.490' 

2,103.6571 


40 

101 

9 

21 

75 


113375 
891310 
44325 
121326 
738370 


244 
30 

126 
87 

213 
11 
91 


Z7773S0I 
105,230; 
258371 
29536O1 
877.8501 
21,515! 
190391 


176 
35 

150 
86 

257 
21 
77 


904,406 
146309 
265,144 
232315 
1.414310 
122.100 
152319 


25 

61 
24 


51,6351 
90,871 1 
63.060 
740722 
55.000, 


36 
57 
29 
55 

14 


913S6  55 

97390  60 

36.793,  28 

714383  49 

36300  27 


141.770 

82348; 

31.819 

1.198350! 

56.6001 


79 
73 
21 
56 

12 


283,405 
68.759 
25315 

811398 
65.000 


50 
93 
22 
90 


609,7511 
147,040 
318.167 
50358 
315.070 


35 
125 

32 
107 


534.081 
119360 
526366 
37322 
738.822 


247 
89 
12 
46 

12 


1,058,419 
79,963 
29390 

1,315373 
42,100 


40 
70 
19 
44 
12 


175348 

173,737 

50300 

1|419310 


19943      $65,131.145  16283      »69.464,479|l5679        65.02238216965    8114352,923,18556      $68396.195;  16999      $62,344.30615297      158.64236517454      $63323326.18631       $64.972.65319092      $59.819,462  15579      $66,646312  13025      $54,465.00114129      $44,830.967 


ARIZONA 


Phoenix- 
Tucson... 
Total... 


204 
191 
385 


$597,780 '     212 

391,914         85 

$889,694  j     297 


$     888.075 

339,792; 

$1327357; 


84 
84 


966,880 

343,750 

1330,630 


240 
218 
458 


91,640,170 

701 31 6 

$2,341,686 


104       $     208,370;      130       $     266,375      113  282,136;     124 

98  114,750      164  551,067      114  203,830      142 

202       $     323,120;     294       $     917,442,     227         $  485.966       266 


573.200       162       $     812300      160       $    9283*6 
426.303       154  388,165      115  i"--" 


189      $     745380      154       $     881.180:     188 
235  321,504      209  529.82V     142 


IDAHO 


Boise 

Lewlston. 
Total 


NEVADA 


Reno 

Las  Vegas.. 
Total - 


OREGON 


a  conference  between  .John,  Lyon 
Reid,  AI\,  and  Dr.  Charles  BJrach. 
director  of  the  division  of  .--chool 
house  planning,  and  Charles  D. 
Cibson.  his  assistant,  both  of  Los 
Angeles. 


Astoria , 

Eugene. ..... 

Klamath   Fall*.... 

Portland 

Salem . — 

Total 


68 
31 
99 


$  96303         63 

45,400 
$141,703 


120 

97 

217 


286.314 
$415300 
$701,514 


UTAH 


Logan 

Ogden 

Salt  Lake  City. 
Total 


WASHINGTON 

Aberdeen. — 

Belllngham 

Seattle 

Spokane 

Taoom  a > 

Vancouver — 

Walla  Walla 

W  en  ate  h  e«. ^_......... 

Yakima —-. 

Total - - 


Grand  Total. 


$    93388 

53  102340 

116        $  196,123 


134        $1,178,451 


18  $46306  25 

64  103,195  133 

38  23385  29 

450  3389,060;  653 

83  106388 

653  $3,868,733 


5 

42 

72 
119 


$  4350 
101375 
161375 
267300 


17 

78 

482 

152 

185 

47 

98 

12 

102 

1108 


$      32.875 

223348 

69326 

2337.029 


840        $3,263,074 


11 

51 

172 

234 


$      37360 
188,000 

842.718 
$1,068,878 


9    14,335 

131310 

8,863.375 

347,973  , 

944,635 

76.146 

52,080 

18,815 

941375 

$4,890,944 


36 

606 

354 
73 
71 


106 
1246 


64       $     196,467 

63  97394 

127       $    294,061 


137       $    547317 


33 

118 
28 

'99 
274 


i     111,060 

212366 

96390 

2.623,893 

240339 

3384.127 


33 
82 

lis 


92 
54 

146 


$    468,849 

101392 

$    570,141 


209        $1,154,965 


120 

76 

196 


$     392,715 

78317 

$     471,532 


154       $     332,062 


57 
116 

63 

958 

126 

1320 


$  148,345 
386301 
229393 

5,068,172 

603,655 

$6,431,856 


I     268,550 

537350 

1,091353 

1,887,753 


$      59.^9 

1372^ 

195.061 
203330 

292748 
$4,505,891 


27       $      27385 


581 
268 

138 


106 
1120 


2,402,425 
640,843 


32 

141 

89 

879 

133 

1274 


49335 
366,169 
127,435 

4,470,174 
287,798 

5,301,411 


33  $    107,600  19  $     114,900 

139  512,408'  82  228.700 

344  2,338,706  290  1,154338 

516  $2,959,714  391  $  1,497,639 


79        $    117,510 


920 

677 


88       $     153,583        84 

60  87.279  i       47 

148       $     240,8421     111 


1 

50317 
$  199,023 


200       $     886,081       102 


405.312 


$999303     316      $  1300366      275      $  1.120,749,     424      $  1,067384      363        $1310351      278 


94 

94 


$231,610 
$231310 


105       $     148398        90       $    114.742 

49  33,501         53  273300 

154       $     182399      143       $    388342 


$    318.379 

996.700 

$1,315,080 


98 


30 
150 

47 

660 

123 

1010 


$     63,215; 

371.287, 

115.817! 

Z783.818 

711,986 

\  4,046,123 


22 

120 

60 

645 

121 

WO 


39325 

218380 

58347 

2314,485 

192346 

3.023,083 


24 

78 

205 

307 


$      97,600 ! 

147.855! 

1,399,472 

■;  1,644,927, 


24 

79 

263 

366 


87,450 

291,660 

799354 

$  1.168,354 


73       $      37,700 


512338  485 
494.775  167 
79 
51 
161 
2619 


292.746 
4371311 


5347.795 

1,972,124 

2,901352 

919,165 

225338 

139,330 

667,590 

$12,190304 


782 
591 
387 
110 


199 
2142 


3,821,665 

1373,060 

1,438.094 

127319 


692,079 
$  7,309.515 


65 
206 

701 
541 
369 
102 


130 
2114 


\      32.337 

229.877 

4,551.000 

2.157.941 

1,113.085 

102.603 


390,640' 
$  9,576,483 


545 

452 

279 
91 
51 

lib 

1529 


$127369 


33 

124 

87 

648 

120 

1012 


51,175 

189.100 

65305 

4,001.868 

234,309 

$4,541,657 


98     $     136386 

42  37,730 

138      $     174315 


212       9    561,448      ISO      $    499,884'     149     $ 


67 

41 

109 


$     343399 

38,855 
$     382,154 


149     $ 


390310 

672359 

1,052389 


61 
31 
92 


9   1 

48310 
$      193.790 


18 

92 

327 

437 


54,800 

288,000 

1,402320 

$1,745,020 


40 

164 

72 

682 

168 

1127. 


I     146,065 

157337 

04,787 

2.614,555 

221.038 

3304382 


28  $       19365  20 

129  109311  100 

92  124343  75 

572  1,779.785  548 

124  132344  89 

945  8  2.196.648|  941 


154  204.156      203      $      398,380 

73       $     448396        60  292,560 

227       $     653.152      263  680,930 


$        28300  19 

151,4041  44 

80388  41 

1,888365  419 

92390  86 

$  2339327  609 


32  $     311,600  35 

122  362375  126 

240  766.981  261 

394  $  1,441,556j  422 


$       74,525 

82.705 

54,009 

1.564,670 

161,464 

$1,937,373 


22 
58 

35 
339 

51 
505 


$      28.450 

190.795 

38345 

2.311300 

132360 

$2.841335 


$     112350  21  $        73.056  14  $       61.150 

$     275325I  83  158370;  65  284,130 

881,022  192  585387  128  351.323 

$  1368397  296  $      816313  207  $     696.603 


2,880,6501     643 
1,187,483|     441 

816,615 

112,490 

195.560 


294.415 
$  5,477313 


350 
87 
71 
28 

141 
1838 


29,299 

3.447.900 

1.085.56  V 

986.641 

85.433 

148,675 

87,609 

393300 

$6.264398 


100       $      54312 


21922      $75,791333  19150        903043S3 17533        76,677.47122233    $140,000389  22915      $83,602.474  21072      $78,556,204  lajfi      $69,401,919  21199 
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SAN  FRANCLSCO.  —  The  board 
of  directors  of  the  recently  orga- 
nized Clay  Brick  Manufacturers' 
Association  of  Northern  California 
today  announced  the  appointmen* 
of  George  E.  Solnar,  Jr.,  as  man- 
ager of  association  activities  pro- 
moting the  sale  of  common  and 
face  brick  for  residential  and  com- 
mercial  purposes. 

The  activities  of  the  new  associ- 
ation, as  outlined  by  the  board, 
are  advertising,  preparation  of 
engineering  information,  and  gen- 
eral promotion.  The  association 
hopes  to  render  service  to  archi- 
tects .engineers,  contractors,  build- 
ers, and  others  interested  in  the 
use  of  common  face  brick. 

Solnar  was  director  of  the  Stan- 
ford University  engineering 
science  and  management  war 
training  (E  S  M  W  T)  program 
during  the  war.  and  has  more  re- 
cently been  engineer  in  charge  of 
studies  in  analytical  mechanics  for 
a  Joshua  Hendy  Iron  Works  engi- 
neering development  project  . 

The  office  of  the  new  associa- 
tion is  located  in  the  Rialto  Build- 
ing, Room  624. 

# 

Tough,  Flexible  Coat 
Provided  by  Nukemite 
Major  Use  Industrial 

One  of  the  very  durable  prf>- 
tective  cratings  is  Nukemite.  Not 
a  paint,  this  pror^uct  is  a  solution 
of  inert  synthetic  resins  which, 
upon  drying,  form  an  attractive, 
tough  and  impenetrable  film  of  ex* 
.ceptional  elasticity.  Application 
mav  be  by  brush  or  spraying. 

These  are  its  physical  proper 
ties:  adhering  well,  it  presents  a 
hard  flnish  th.it  is  tough  and  yet 
flexible,  and  it  will  not  chip  or 
crack;  it  is  not  affected  by  sun- 
light or  extremes  in  weather;  it  i* 
an  electrical  non-conductor:  its 
surface,  once  dried  and  hardened, 
is  leakproof,  odorless,  tasteless 
nnd   non-contaminating 

Some  of  its  major  industria. 
uses  are  in  chemical  plants,  brew- 
eries, wineries  and  distillerief, 
storage  facilities,  dairies  and  ice 
cream  plants,  bottling  and  bever- 
age plantH,  petroleum  reining, 
sewage  disposal  p'arts,  «?tc. 

The  manufacturers  have  just 
nub'ished  tm  illustmted  bulletin 
dpscribinir  the  prop*>rties  and  wide 
uses  of  Nukemite.  It  may  be  had 
frre  from  Nukf'm  Products  Corpor- 
ation, Butfalo  2Q,  N,  Y. 


Electronic  Device 
Opens  Garage  Door 
And  Controk  Lights 

One  of  the  newest  and  most  ap- 
preciated of  all  home  conveniences 
is  an  efficient  electronic  device 
that  adds  a  real  touch  of  archi- 
tectural finesse  to  the  modern 
home. 

By  simply  touching  a  button  in- 
side the  car  or  inside  the  home, 
the  garage  door  opens  or  closes — 
and  house  entrance  lights  turn  on 
or  off  automatically  if  desired. 
Electronics  now  provides  *he  home 
owner  and  motorist  with  the  ser- 
vices of  a  "private  doorman"  who 
works  24  hours  a  day  in  all  kinds 
of  weather. 

There  is  another  distinct  ad- 
vantage to  the  automatic  door  op- 
erator. It  serves  as  a  "watchman" 
at  night,  something  especially  ap- 
preciated by  women  drivers.  This 
feature  erases  the  worry  of  put- 
ting the  car  away  at  night  by  pro- 
viding lighted  protection. 

Operation  of  the  Avco  "door- 
man" is  simple.  It  is  controlled  by 
any  one  of  three  buttons — one  in- 
side the  car,  another  in  the  garage, 
and  a  third  inside  the  house.  At 
the  touch  of  any  of  thtse  buttons, 
garage  doors  may  be  opened  or 
closed,  and  the  entrance  and  gar- 
age lights  turned  on  or  off. 

For  mstance,  entering  the  drive, 
you  press  a  control  button  on  the 
instrument  panel  of  your  car.  Bat- 
tery current  energizes  a  coil  un- 
der the  car  floor.  Buried  under  the 
cement  drive  at  any  desirfHl  po- 
sition is  a  sealed,  all-weather  mer- 
cury switch,  and  as  the  energized 
coil  passes  over  the  spot,  the  switch 
is  actuated  It  operates  the  con- 
trol mechanism  inside  the  garage. 
Doors  unlock  and  open;  driveway 
and  garage  lights  are  turned  on. 

Control  buttons  inside  the  gar- 
age and  house  close  and  lock  the 
garage  door  nnd  turn  the  lights 
off.  And  when  the  motorist  is  leav- 
ing the  house,  the  whole  simple 
process  works  in  reverse. 

The  Avco  Automatic  Door  Op- 
erator is  the  only  device  of  its 
kind  sold  as  a  standard  package 
coming  complete  with  all  parts 
required  for  the  regular  installa- 
tion. It  is  quickly  and  easily  in- 
stalled on  any  standard  type  gar- 
age door.  Initial  cost  is  nominal 
and  the  device  operates  for  only 
a  few  c%mts  a  month. 

# 

Industrial  Safety 
Manual  Published 


After  two  and  a  half  years  of 
research  and  preparation,  the  Na- 
tional Safety  Council  has  publish- 
ed its  new  "Accident  Prevention 
Manual  for  Industrial  Operations," 
which  the  Council  believes  is  the 
most  comprehensive  treatment  of 
the  fundamentals  of  safety  avail- 
able in  one  volume. 

The  fourteen  major  subjects 
covered  are:  plant  design  and  lay- 
cut,  conftri'Ction  and  demolition, 
permanent  equipment  and  facili- 
ties, guarding  and  operating  mach- 
inery, materials  handling  and 
storage."  electrical  hazards  chemi- 
cal hazards.  l\re  and  explosion 
hazards,  flammable  liauids,  hand 
and  portable  powtT  tools,  commer- 
cial vehicle  operation,  personal 
protective  equipment,  industrial 
nygiene.  and  pafety  organizationt 
and  programs. 

The  manual  is  available  to  both 
members  and  nonmembers  of  the 
Council.  Further  information  may 
he  obtained  by  writing  the  Na- 
tional Safety  Council.  20  North 
Wacker  Drive,  Chicago  6,  111. 
ji 

NAZI  SAFETY  STUDIES 

Oermp.n-dcveloped  safety  appli- 
ances and  research  on  problems  of 
industrial  accident  prevention,  ef- 
ficiency and  physiology  are  de- 
scribed in  a  report  now  or  sale  by 
the  Office  of  Technical  Services, 
De_partment  of  Commerce. 

The  report  (PB-6364:  Indus- 
trial Safety  in  Germany;  micro- 
film, S2;  photostat.  Ill;  154  pages, 
inchidinir  photogniphs,  dra'vings, 
and  tabfps|  dated  November  1945) 
also  contains  formulas  and  meth- 
ods of  preparing  various  ch:  mical 
indicators,  as  well  as  military  and 
government  specifications  for  ma- 
terials, equipment  and  safety  op- 
erations. 

Orders  frr  the  report  should  be 
addressed  to  the  Office  of  Techni- 
cal Services.  Department  of  Com- 
merce. Washington  2R,  D.  C,  and 
should  be  acompartied  by  check  or 
money  order,  payable  to  the  Treas- 
urer of  the   United   States. 


I  wapvf. 


PACE  14 


DAILY    PACIFIC     BUILDER 


TUESDAY,  FEBRUARY  25.  1947 


TUESDAY.  FEBRUARY  25.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  15 


t\ 


Prospective  Bidders 

(Continued  from  Pag«  11) 

Excavatore    Inc.,    Box    750,    Pitta - 
burg.  Calif. 

J.  A.  Tertcling  &  Sons,  Inc.,  Boise, 
Idaho. 

J.  F.  Shea  Co.,  Inc.,-  617  S.  Olive 
St..  Los  Angeles,  Calif. 

Frederickson  Bros.,  1259  65th  St., 
Emeryville,    Callt 

Clyde  W.  Wood,  Inc.,  3i6  W.  5th  St., 
Los    Angeles,    Calif. 

Bressl  &  Bevanda  Constructors,  417 
S.  Hill  St,  Su)te  764,  Los  Angeles, 
Calif. 

Grafe  -  Callahan  Construction  Co., 
714  W.  Olympic  Blvd.,  Los  Angeles, 
Calif. 

L.  A.  *  R.  S.  Crow,  4756-4760  Valley 
Blvd.,  Los  Angeles,  Calif. 

L.  E.  DIxcn  Co.,  609  S.  Grand  Ave., 
Los  Angeles,  Calif. 

Griffith  Co..  1060  S.  Broadway,  Loj 
Angeles,  Calif. 

W.   E.   Kler  Conotructlon  Co.,   1462 
.,.    N.  Stanley  Ave.,  Los  Angeles,  Calif. 

M'lrn.eon-Knudsen  Co.,  Ill  Sutter 
St.,    San   Francisco,  Calif. 

Winston    Bros.    Co.,    Box    759,    San 

Bernardino,  Calif. 

H.  Earl  Parker,  12th  and  F  Sts., 
Mnrv.<5vllle.  Calif. 

M.  J.  Ruddy,  922  Jay  fft.,  Modesto, 
Calif. 

Fredrlckson  &  Watson  Construction 
Co.,  R73  81st  Ave.,  Oakland,  Calif. 

M.arco    Construction     Co.,     Freight 
and  Perr>-  Sts.,  Oakland,  Cillf. 
E    B    Bi.'^hop.    Orland,   Calif.     ,- 
.T.  E.  Haddock,  Ltd.,     3538  E.  foot- 
hill Blvd..  F^sadena.  Calif. 

C.  Dudley  DeVelbiss  Co.,  East- 
shore  Highway  and  Huntington  Ave. 
Rirhmond,    Calif. 

Harms  Brop.,  Route  4,  Box  2220 
Sacramento,   Calif. 

D.  McConald.  204  23rd  St..  Sacra- 
mento, Caiif. 

A  R.  McEwen,  P.  O.  Box  1017,  Sac- 
ramento,  Calif. 

McGilllvray  Con.structlon  Co.,  Box 
87^.    Sacramento,    Calif. 

George  Pollock  Co.,  Box  903.  Sac- 
ramento.  Calif. 

J.  R  .Reeves,  Box  1072,  Sacramento, 
Calif. 

A.  Telchert  &  Co.,  Box  1133.  Sacra- 
mento.  Calif 

R  A.  Westbrook,  1331  C  St.,  Sacra- 
ment o,  Cnllf. 

Gibbons  A  Reed  259  W.  3id  St.. 
Salt   Lake   City.   Utah. 

Guv  F.  Atkinson  Co..  Orange  and 
Rallicad  Avcs.,  Sotith  San  Francisco, 
Calif. 

W.  A.  Bechtel  Co..  155  Sansome  St., 
San  Francisco,  Calif. 

T.  E.  Connolly,  Inc.,  461  Market  St. 
San   Francisco,   Calif.       ^ 

Hubert  H  Everist  Jr..  G04  Mission 
St..  San  Franclfecc,  Calif. 

Guertn  Bros..  208  S.  Linden  Ave. 
Sou*^    San   Francisco,    Calif. 

Al  Johnson  Construction  Co.,  604 
MlsKlon  St.,  f.,an  Francisco,  Calif. 

Peter  Klevrit  Sons  Co.,  442  Post  St., 
San    Francisco,    Calif. 

Olympian  Dredging  Co.,  525  Marke*. 
St.,   Srn   Francisco.   Calif. 

Plombo  Bros.  A  Co.,  1571  Turk  St., 
.San  Fi-anclsco,  Calif. 

Utah  Con-ntruction  Co..  1  Mont- 
gomen,-  St.,   San   Francisco,   Calif. 

Mark  C.  Walker  &  Son.  Co.,  412 
First  Natfonal  Bank  BIdg.,  Santa 
Ana.    Calif. 

LouIj  Blasotti  A  Son,  40  W.  Clay 
St..  Stockton.  Cnllf 

George  French  Jr.,  Box  307,  Stock- 
ton. C.illf. 

M.  J.  B.  Construction  Co.,  322  Elks 
Bide..  Stockton.  Calif. 

George  R.  P>atterson,  Box  2001 
.Stockton,    Calif. 

George  P.  France.  1509  College 
Ave.   VlitallH.  Cahf. 

Markhmi    &     Brown     -     Kearney, 
Cnime  &-  Co.  Dallas.  Texa.<». 
Baker  Bros..  Box  971.  Chico,  Calif 
H.  W.  Rohl  Co..  523  W.  6th  St.,  Los 
Angeles.  Calif. 
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Sewasre  Pumping  Plant, 
MiU  VaUcy,  Calif. 

BIDS:  City  of  Mill  Valley.  R.  E. 
Baumberger,  city  clerk.  City  Hall, 
Mill  Valley,  Calif.  Plan*  by  John  S. 
Bates,  coniulting  engineer,  3134  Eton 
St.,    Berkeley,   Calif.;    February   26,   8 

»  •    W  • 

DeL,uca  &  Son,  1745  Filbert  St.,  San 
Francisco,  Calif. 

Stolte.  Inc..  8451  San  Leandro  St., 
Oakland.  Calif. 

Fred  J.  Early  Jr.  Co.,  369  Pine  St., 
San  Franciaco.  Calif. 

Hoagland-Flndlay  Engineering  Co., 
3254  Cherry  Ave..  Long  Beach.  Calif. 

Haas  &  Rothchlld.  326  Merchants' 
Exchange  Bldg.,  San  Francisco,  Calif. 
♦, 4. 


Automatic  Sprinkler 
System*,  Benida  Arsenal 


BIDS:  San  Franclaco  Dlatrlct. 
Corps  of  Engineers,  War  Depart- 
ment, 74  New  Montgomery  St.,  San 
Francisco,   Calif.,  March   6,  2  P.   M. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Allan  Automatic  Sprinkler  Service, 
536  Octavia  St..  San  Francl.ico.  Calif. 

Automatic  Sprinkler  Engineering 
Co..  420  Market  St.,  San  Francisco, 
Calif. 

Automatic  Sprinklers  of  the  Pacific, 
116  New  Montgomery  St.,  San  Fran- 
cisco. Calif. 

Barnard  Engineering  Co.,  754  Na- 
toma  St.,  San  Francisco,  Calif. 

California  Automatic  Sprinkler  Co., 
665  6th  St.,  San  Francisco,  Calif. 

Fire  Protection  Engineering  Co., 
360  Pine  St..  San  Franclfico,  Calif. 

Grinncll  Co.  of  the  Pacific,  5th  and 
Brannan  Sts..  San  Francisco,  Calif. 

Herman  Lawsou  Co.,  466  Tehama 
St..  San  Francisco.  Calif. 

George  M.  Robinson  A  Co.,  490  fith 
St..  San  Francisco,  Calif. 

Rockwood  Sprinkler  Co.,  7  Front 
i8t„  San  Francisco,  Calif. 


2/19/47  84 

Owner  Taking  Bld*<— Du*  April  10, 
10   A.    M. 

Earthwork   and   Structure*;    Spec. 
1698 

TUCUMCARI  PROJECT,  New  Mex- 
ico. 5  to  11  miles  oouthwest  of  Tuc- 
umca'rl 

Owner — U.  S.  Bureau  of  Reclama- 
tion,   Tucumcari,    New    Mexico 

Plan.s  by  Engrg.  Dept.  of  Owner. 
Earthwork    and   structures.    Conchas 
Canal,    station    3539    plus    38.1     to 
station    4452   plus   46.3   and    lateral 
»mit   No.   ft 

Estimated   quantities   are: 

Schedule    No.   1 

Concha*    Can*!,    stations    3717    plu< 

38.5  to    3742   plus    76.0,    3803    plus 

60.0  to   3807   plu*   35.5,   and 

3912  plu*  92  to  3914  plus  96 

(1)  1,800  cubic  yards  of  excavation, 
common,    for    canal ; 

(2)  43G  cubic  yards  of  excavation, 
rock,   for  canal ; 

(3)  200  cubic  yards  of  excavation 
for  oore  banks; 

(4)  fOO  station  cubic  yards  over- 
haul: 

(5)  compacting  100  cubic  yards  of 
embankments ; 

(6»  15,900  cubic  yards  of  excava- 
t'on,   common,   for  structures; 

(7)  2,260  cubic  yards  of  excavation, 
rock,  for  structures; 

(8)  14.90<)    cubic    yards    of    backfill: 
(9^  compacting   600  cubic   yards    oi 

backfill ; 
(10)  200    cubic    yards    of    riprap; 
111^  l&O   cubic   yards   of    concrete   in 

structures,     except     tlphon     bar- 
r»l8; 

(12)  1,670  cubic  yards  of  concrete  In 
■tphcn  barrels, 

(13)  furnishing  and  handling  2,590 
barrels   of  cement ; 

(14)  fumiiihing  and  placing  31I,O)0 
poundfl  of  reinforcement  bars  % 
inch    diameter   and    larger; 

(15)  placing  90  square  feet  of  elastic 
iiller    material    in    Joints; 

(16)  placing  190  linear  feet  of  rub- 
ber water  stops  in  Joints ; 

(17)  placing  9.070  pounds  of  metal 
water  stops  in  Joints; 

(18)  furnishing  and  erecting  1.4  M 
b  m.  of  timber  in  structures; 
and 

(19)  Instclling  6.500  pounds  of  gates 
and     miscellaneous     metalwotk. 

Schedule   No.  2 

Earthwork   and    structures   for 

Conchas    Canal,    Stations    3539     plus 

38.1    to    3717    plus    38.5.    3742    plu* 

76.0  to  3803  plus   60.0,   3807   plu* 

35.5  to  3912   plus  92.   and  3914 

plus  96  to  4003  plus  00;  for  all 

laterals  diverting  therefrom,  togeth 

er     with     their    sublaterals;     and 

for  a  timber  bridge  serosa  tiie 

Hudbon    Canal 

(20)  IRO.OOO  cubic  yards  of  excava- 
tion,   common,   for   canal ; 

(21)  38.000  cubic  yards  of  excavation 
rock  fof  canal ; 

1 22)  50.000  cubic  y.irtis  of  excavation, 
for    core    banks; 

(23)  100.000  station  cubic  yards  of 
overhaul ; 

(24)  compactmg  IjG.OCX)  cubic  yards 
of   embankment; 

(25)  7.900  cubic  yardsr  of  excavation, 
common,  for  structures; 

(26)  1,900  cubic  vard.s  of  excavation, 
r<ck,     for    fitructurea; 

(27)  5,700  cubic  yards  of  backfill; 

(28)  compacting  3.M)0  cubic  yards  of 
backfill . 

(29)  l.'iOO  squnre  yards  of  dry-rock 
paving.  lO-inch  over-all  th.ck- 
neas: 

(30)  250  square  yards  of  dry  -  rock 
paving,  15-inch  over-all  thick- 
neaa ; 

(31)  1,340  cubic  yards  of  concrete  In 
atructurcfi ; 

(32)  fumtshing  and  handling  1,870 
barrels  of  cement; 

(33)  furnishing  and  placing  106.000 
pounds  of  reinforcement  bars» 
^i-lnch  diameter  and  larger; 

(34)  placing  10  square  feet  of  elas- 
tic   filler   material    in    Joints ; 

(35)  fumlfuhing  and  erecting  76  M 
b.m.   of   timber  '.n    structures ; 

(36)  laying  3.300  linear  feet  of  18- 
Inch  diameter  concrete  pipe; 

(37'   laying  240  linear  feet  of  24-Inch 

diameter  concrete  pipe; 
(38)  laying  260  linear  feet  of  30-lnch 

diam»»ter    concrete    pipe; 
(39) laying   r>40  linear  feet   of  36-inch 

diameter  concrete   pipe;   and 
(40)   installing  25,300  pounds  of  gates 
and   mlscellaneoud  melalwork. 
Schedule   No.  3 
Earthwoik   and    structure*  for 
Concha*     Canal     from     Station     4003 
plu*  00  to  end,  and  for  all  later- 
al* diverting  therefrom  to- 
gether with  their  eublateral* 
(41'  280,000   cubic    yai'ds    of    excava- 
tion   common,    for    canal  ;'^ 
(42)  35,000    cubic    yaids    of    excava- 


tion, rock,  for  canal; 
(43)  10,000  cubic  yard*  of  excavation 

for  core  banks ; 
(44 >.  125,000  cubic  yards  of  overhaul; 

(45)  compacting  273,000  cubic  yards 
of    embankment ; 

(46)  11,400  cubic  yards  of  excava- 
tion, common,  for  structures ; 

(47)  2,000  cubic  yards  of  excavation, 
rock,   for  structures ; 

(48)  10,70C  cubic   yards   of   backfill  r* 

(49)  compacting  7,700  cubic  yards 
of  backfill; 

(50)  2,770  square  yards  of  dry-rock 
paving,  10- inch  over-all  thick- 
ness ;  <^ 

(51)  410  square  yards  of  dry-rock 
paving,  15-lnch  over-all  thick- 
ness; 

(52)  2.830  cubic  yards  of  concrete  in 
structures ; 

(53)  furnishing  and  handling  3,970 
barrels  of  cement; 

(54)  fumrishing  and    plachig   222.000 
pounds   of   reinforcement    bars    %- 

inch  diameter  and  larger; 

(55)  placing  270  square  feet  of  elas- 
tic filler  material   in   Joints; 

(66)  placing  350  linear  feet  of  rub- 
ber water  stops  in  Joints; 

(57)  fumi8hi;ig  and  erecting  46.5  M 
b.m.  of  timber  in  structures ; 

58)  laying  3.720  linear  feet  of  18- 
inch   diameter  concrete   pipe; 

(59)  layiag  1,050  linear  feet  of  24- 
Inch   diam.eter  concrete  pipe; 

(60)  laying  290  lin^r  feet  of  30- 
incli   diameter  concrete  pipe; 

(61 1  laying   1.380    linear   feet    of    36- 

(62)  laying  1,580  linear  feet  of  42- 
inch  diameter  concrete  pipe; 

(63)  Jacking  32  linear  feet  of  42-lnch 
diameter  concrete  pipe  under 
raMroad  and 

(64)  in.qtalling  31.500  pounds  of  gates 
and    miscellaneous    metalwork. 

Copies  of  the  standard  forma  and 
of  the  specifications  may  be  obtain- 
ed from  the  follov--ing  offices  of  the 
Bureau  of  Reclamation:  Walker  R. 
Young.  Chief  Engineer,  U.  S.  Cus- 
tomhouse, Denver  2.  Colorado;  W.  R. 
Nel5on,  Regional  Director,  P.  O.  Box 
1609,  Old  Post  Office  Building,  7th 
and  Taylor,  Amarillo,  Texas;  M.  M. 
Starr,  Construction  Engineer.  Tuc- 
umcari, New  Mexico;  and  Michael 
W.  Straus.  Conimi.osloner.  Bureau  of 
Reclamation,  Washington  25,  D.  C 
FVo.?pcctive  bidders  desiring  to  visit 
the  site  of  the  v.ork  should  com- 
municate with  the  Construction 
Engrinecr. 

No  charge  to  prospective  bidders 
for  copies  of  'he  specifications  and 
drawings:  tc  others  $3.00  per  copy, 
not   returnable. 


Pacific  Bridge  Co.,  833  Kearny  St, 
San  Francisco,  Calif. 

Kramme  A  Jensen  Construction 
Co.,  1901  Easton  Blvd.,  Des  Molnea 
16,  Iowa. 

Guy  F.  Atkinson  Co.,  806  Cascade 
Bldg.,  Portland,  Ore.,  and  10  W.  Or- 
ange St.,  South  San  Francisco,  Calif. 


2/20/47  34 

Plans  To  Be  Completed  About  Feb. 
25— Owner  Will  Ask  Bids  Soon- 
Due    About    March    20 

Water  System    Improvementa 

Cost    $607,200 

RATON.   New   Mexico. 

Owner— City  of  Raton,  City  Hall.  Ra- 
ton,  New   Mexico. 

FJnglneerf — Crocker  A  Ryan.  1st  Na- 
tional Bank  Bldg.,  Denver,  Colo. 

Incluc'es  (1)  enlargement  of  L,ake 
Miloya  earth  dam  and  extension 
of  control  works,  at  an  estimate<1 
8377,000.  (2)  construction  of  a  2.- 
000,000  pallon  storage  tank  and  20 
and  18-in.  water  supply  lines  with- 
in  the  city,  at  .in   estimated   $142.- 

100.  (3)  conEtniction  of  20  and  18- 
in.  line.",  to  con.iect  two  existing 
reset voirs  and  new  reservoir,  pres- 
sure control  valves  and  6-ln.,  8-in.. 
and  10-in.  connecting  lines,  at  an 
estimated  $1J5,000.  (4)  air  release 
and  pre.s.sure  control  valves  In  the 
supply  line  from  Lake  Maloya.  at 
an  estimated  $16,200  and  (5)  con- 
Vtructlon  of  a  water  treatment 
plant  adjacent  to*  -he  existing 
North  Side  storage  reservoir,  in- 
cluding coagulation  and  settling 
basins  at  an  estimated  cjst  of 
$213,600. 


2/19/V  34 

Owner  Taking    Bids — Due    March    20, 

2  P.  M.   (Bidders  Figuring) 
Dorena  Dam  and  Appurentant  Work; 

Spec.  47-266  Cost  $9,804,000 

DORENA,    Ore.,    Lane    County.    Row 

River,  a  tributary  of  the  coast  fork 

of    Willamette    River,    and    appro- 

mately  two   miles  below  village  of 

Dorena. 
Owner — Portland    District    Corps    of 

Engineers,    War    Department,    Col. 

O.  E.  Walsh,  district   engineer,  628 

Plttock  Block,  Portland,  Ore. 
Plans  by  owner. 

Earthflll  type  stnicture  with  crest 

length    of    4660    ft.    and    having    a 

storage  capacity  of  75,000  acre  feet 

water;    completion    time   120O  days. 

Unit  quantities  were  published  on 
February  13. 

The  following  contractors  have 
taken  out  plans: 

A.  Telchert  A  Son,  Inc.,  Box  1113, 
Sacramento,  Calif. 

United  Construction  Co..  Winona, 
Minn. 

W.  E.  Kler  Construction  Co.,  1462 
N.  Stanley  Ave.,  Los  Angeles,  Calif. 

Peter  Klewit  Sons  Co.,  1024  Omaha 
National  Bank  Bldg,  Omaha,  Neb., 
and  442  Post  St..  San  Francisco, 
Calif.,  and  345  Kieways  Ave.,  Arcadia, 
Calif. 

George  Pollock  Co.,  Box  903,  Sac- 
ramento. Calif, 

Utah  Constnictlon  Co.,  1  Montgom- 
ery St..  San  Francisco,  Calif. 

McLaughlin,  Inc.,  Great  Falls, 
Mont. 

H.  N.  Rodgers  A  Sons  Co.,  Mem- 
phis, Tenh. 

Bressi  A  Bevanda  Constructors, 
Inc..  417  S.  Hill  St,  Suite  764.  Lo* 
Angeles,  Calif. 

Vinnell  Co.,  Inc.,  1145  Westminster 
Ave.,  Alhambra,  Calif. 

Natt  McDougall  Co.,  552  Sherlock 
Bldg..  Portland.  Ore. 

McNutt   Bros.,   861  »4    E.  Broadway, 

Eugene.  Ore. 

Morrison  -  Knudsen  Co..  Inc.,  785 
Market  St.,  San  Francisco.  Calif.,  and 
Hog*  Bldg.,  Baattle,  Waah. 


36—  PARKS,  AIRPORTS  & 

PLAYGROUNDS 

2/20/47  36 

Engineers  Retained  To  Draw  Up 
Contour  Maps 

Fairgrounds 

VALLEJO,  Calif.,  Solano  Co.  Solano 
County   Fairgrounds. 

Owner — Svolano  County  Fairgrounds 
Board,  Dr.  A.  E.  Chappell,  board 
president.  City  Hall,  Vallejo,  Calif. 

Engineer — Solan  Engineers  Associ- 
ated, 1806  Capitol  St,  Vallejo,  Cal. 

37—  RAILROADS,  SUB-  ~ 
WAYS  &  TUNNELS 


2/21/47  37 

Low  and  Only  Bidders 

Railroael  Track  Spur;   Spec.  218 

Co*t  $19,500 

EL  CENTRO,  Calif.,  Imperial  County. 
El  Centre  steam  station. 

Owner— Imperial    Irrigation    District 
El  Centre,  Calif. 

Plans  by  owner. 

Includes  appurtenant  equipment 

Low   Bidder— W.  A.   Smith   Contract- 
ing Co.,  514  Central  Bldg.,  Los  An- 
geles, Calif.,  $19,500. 
Other  bids  February  18  were: 
A.  D.  Schader,  San  Francisco,  $20.- 

997. 

H.  F.  Kretlow,  $22,666. 
Morrison-Knudsen,    Inc.,    $24,040.80. 
Clifford  C.  Bong  &  Co.,  $28,913. 
L.   V.  Mulherron  General  Contrac- 
tors, $30,630.92. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 


38 


2/20/J7 

Contract  Awarded 

Traffic    Signal    Systems    Cost    $24,845 

MANHATTAN  BEACH,  and  HER- 
MOSA  BEACH,  Calif..  Los  Angeles 
County.  Intersections  of  Sepulveda 
Blvd..  with  Center  St  and  Gould 
Lane. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bide., 
Sacramento,   Cailf. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento, Calif. 

The  work  involves  furnish  and  in- 
stalling: 

(1)  traffic  signal  system  at  intersec- 
tion of  Sepulveda  Blvd.  and  Cen 

ter  St; 

(2)  traffic  fignal  system  and  con- 
crete curbs  and  gutters  at  inter- 
sections  of   Sepulveda  Blvd.    and 

Gould    Lane. 
Contractor  —    Econolite    Corp.,    35 1 r 
W.  Washington  Blvd.,  Loa  Angeles, 
Calif, 


2/18/47  38 

REA  Funds  in  Amount  of 

$465  000  Granted 
Transmiaalon  Line 
MODOC    and    LASSEN    COS.,    Calif, 

and   I^KK   CO.,   Ore. 
Owner—    Surprise     Vallev     Electric 

Corp.,   Alturas,   Calif. 
Includes    230    miles    of    transmission 

line 


vanlzed  sheet  metal  culvert  t>lpe T 

(14)  86  lin.  ft  48-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe; 

(15)  110  lin.  ft  54-ln.,  12-gauge,  cor- 
rugated galvanized  sheet  metal 
culvert  pipe; 

(16)  64  lin.  ft  54-in.,  10-gauge,  cor- 
rugated galvanized  sheet  metal 
culvert  pipe; 

(17)  206  lin.  ft.  54-in.,  8-gauge,  cor- 
rugated galvanized  sheet  metal 
culvert  pipe ; 

(18)  374  lin.  ft.  60-In.  corrugated  gal- 
vanized sheet  metal  culvert  pipe; 

(19)  2  24-in.  corrugated  galvanized 
sheet  metal  culvert  pipe  elbows; 

(20)  60  lin.  ft.  10-ln.  spiral  welded 
steel  pipe,  asphalt  dipped; 

(21)  480  cu.  yds.  derrick  placd  rock 
retaining  wall; 

(22)  12  drop  Inlets  24-ln.  siz,  type  1;      • 

(23)  12  steel  inlet  covers; 

(24)  5  embankment  spillway  inlet  as- 
semblies, type  A,  asphalt  dipped ; 

(25)  22  right-of-way  monuments,  type 
A; 

(26)  '4  concrete  maintenance  marker 
posts ; 

(27)  28  timber  culvert  markers; 

(28)  122  timber  guide  posts; 

Snow  Creek  Culvert 

Station  333  Plus  34 

Alt  A,   Using  72-in.   Relnforoed 

Concrete  Culvert  Pipe 

(29)  550  cu.  yds.  unclassified  exca- 
vation for  structures ;' 

(30)  236  cu.  yds.  foundation  fill; 

(31)  $3000  force  account  debris  de- 
flectors ; 

(32)  120  cu.  yds.  concrete,  class  A; 

(33)  12,050  lbs.  reinforcing  steel; 

(84)  288  lin.  ft  of  72-in.  standard 
strength  reinforced  concrete  cul- 
vert pipe; 

(35)  208  lin.  ft.  72-in.  extra  strength 
relnlorced  concrete  culvert  pipe; 

Snow  Creek  Culvert     ^ 
State  333  Plus  34  - 

Alt.  B,  Used  Cast  in  Place  of 
Reinforced  Concrete 

(36)  700  cu.  yds.  unclasslfie  dexca- 
vation  for  structures; 

(37)  $3000  force  account  dbris  de- 
flectors ; 

(38)  600  cu.  yds.  concrete,  class  A; 

(39)  124.000  lbs.   reinforcing  steel. 
Total,  Snow  Creek   culvert,   Alt  B 

only. 

Total  bid,  including  Snow  Creek 
culvert,  Alt.  A. 

Total  bid,  including  Snow  Cre^ 
culvert,   Alt   B. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10,  re- 
fundable. 


2/18/47  30 

Owner  Will  Start  Work  in  About  Six 

Weeks  by  Force  Account 
Joint  Outfall  B,  Unit  1,  Seo.  5 
LOS      ANGELES      COUNTY,      Calif. 
From  Atlanti  cand  Hunsaker  north 
of  Lrf>ng  Beach  to  Main  St  in  HoUy- 


39— SEWERS 


2/21/47  39 

Owner  Taking   Bids — Due   March  6, 

2  P.  M.  (Unit  Quantitiea) 
Culvert;    Pro.  Calif.  FH-68-D 
SAN  BERNARDINO  COUNTY.  Calif, 
Mill    Creek,    San     Bernardino    Na- 
tional Forest. 
Owner— Public  Roads  Administration, 
C.  C.  Morris,  division  engineer,  720 
Phelan  Bldg.,  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
About  1.730  miles. 

Henr>-  Gunderson,  Public  Roads 
Administration  engineer,  will  be  on 
the  project  from  February  25  to 
March  3,  inclusive,  to  assist  contrac- 
tors viewing  the  work.  Mr.  Gunder- 
son may  be  contacted  at  Igo's  store, 
near  the  beginning  of  the  project 
The  work  involves : 

(1)  $7500    extra    and    miscellaneous 
force  account   work ; 

(2)  26  acres  clearing  and  grubbing; 

(3)  339,000  cu.  yds.  unclassified  ex- 
cavation ; 

( 4 1  2660   cu.    yds.   unclassified   exca- 
vation for  structures; 

(5)  1,100.000  Bta.  yds.  overhaul; 

(6)  1.73  miles  earth  graded  road; 

(7)  $3200    force    account    debris    de- 
flectors; I 

(8)  21  cu.  yds.  concrete,  class  A;  i 

(9)  600  lbs.  reinforcing  steel; 

(10)  222  lin.  ft  12-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe, 
asphalt  dipped ; 

(11)  1776  lin.  ft.  24-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe; 

(12)  168  lin.  ft.  30-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe; 

(13)  90  lin.   ft.  36-ln.   corrugated  gal-  i 


BUILD 
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Designers  of  Remote  Control  Equipment 


® 


Service    and  Installations 
We  Will  Sub-Confroct  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


dale.  South  Gate  District 
Owner— Los  Angeles  Countv  Sanita- 
tion District  No.  2,  A.  M.  Rawn, 
chief  engineer  and  general  man- 
ager, third  floor,  1206  Maple  Ave., 
Los  Angeles,  Calif. 
Plans  by  owner. 

Installation  of  1988  lin.  ft.  63-in.  cen- 
trifugal   reinforced    concrete   sewer 
pipe    (1000-D),    6341    lin.    ft.    same 
(1000-D),  4984  lin.  ft.  same  (1500-D) 
and  five  manholes. 
As  previously  reported,  the  low  bid 
submitted  October  .30  by   Artukovich 
Bros.,   7320  N.    Atlantic  Ave.,  Hyncs, 
Calif.,  at  $537,323,  was  rejected. 


^9 


2/21/47 

Plans  In  Progr#  s 

Sewer     Facliltits  Cost     $108,74o 

GOLETA,   Calif.,   Santa   Barbara   Co. 

Owner^-Cltv    of    Goleta,    City    Cleric 

City  Hall,  Goleta.  Oallf. 
Architects     —     Kistner,      Curtis     * 

Wright,  810  W.  5th  3t,  Los  Angeles. 

Calif. 


2/20/47  30 

Hearing  of  Protests  Set  for  March 
10,   2:30   P.    M 

Canal    Lining,   Etc 

MODESTO.  Calif.,  Stanislaus  Co  Im- 
provement rist.  No  79,  bavi.s 
Branch  of  Lateral  No.  4. 

Owner— Modesto  Irrigation  Di.strict, 
L  E.  Bither,  Secretary,  823  11th  St., 
Modesto,    Calif. 

District  Engineer— Clifford  E.  Flum- 
mer,    823    11th    St,    Modesto,   Calif. 


39 


2/20/47 

Contract  Awarded 

Sewer  Mains  Cost  $168,632.70 

SAN  DIEGO,  Calif.,  San  Diego  Co. 

Alhambra    Park,    et   al. 
Owner    —   City    of    San    Dlcgo,    City 
I      clerk.  City  Hall,  San  Diego,  Calif. 
Plans  by  engineering  department  o' 
1      owner. 

(Vitrified     clcy     sewer     mains. 
[Contractor — V.     R.     Dennis,     Constr., 
Co.,  Box  F,  Hilicrest  Sta.,  San  Die- 
go,    Caiif. 


?/21/47  39 

Engineering   Survey  Completed — 
Long    Range   Program 
Recommended 
Jtfall  Sewer  and  Trunk  Sewers 

,,  •  Cost    $411,800r 

VISALIA,   Calif..    Tulare   Co. 

Owner— CItv  of  ViFalla,  E.  A.  Dunn. 
City  Mgr.,  City  Hall,  Visalia.  Calif. 

Sngineers — Quinton  Engineer.^  Ltd., 
816  £0.  Fipueroa  Si.,  I^s  Angeles, 
Calif. 

Includes  (1)  new  outfall  sewer,  8,000 
ft.  long:  33  In.  In  diameter  leading 
from  l8t  Ave.,  which  is  a  contin- 
uation of  Tulare  Ave.,  and  with* 
discharge  capacity  of  12  cu.  ft.  a 
second  including  boo.ster  pump; 
co.st  $86,000:  (2)  6500  ft.  relief 
trunk  80^\er  on  South  Divisadero 
St,  and  1st  Ave.,  with  21  in.,  27 
In.  and  30  in.  pine  and  capacity  of 
4.4  second  feet;  cost  $54,800;  TD 
an  East  Side  5850  10-in.  and  12- 
In.  trunk  on  Liberty  St.,  starting 
south  of  Mineral  Klnfr.  Roin;;  sev- 
eral blocks  north  of  Main  St.  and 
then  east  to  Ben  Maddox  Wav: 
cost  $25,500:  (4)  8,880  ft.  18  in.,  13 
In.,  10  in.,  and  8  in.  Tulare  Ave 
trunk  extending  from  near  the 
8i<nta  Fe  tracks  to  Divisadero: 
cost,  $47,600:  and  (5)  18.S.V)  lin.  ft. 
18  in ,  15  in.,  12  in.,  .and  10  in.  Hous- 
ton Ave.,  and  West  Side  trunk  ex- 
tending north  from  the  new  outfall 
on  1st  Ave.  near  the  Junior  Col- 
lege to  Hruston  and  Kabt  on  Hous- 
ton and  Reece  St..  near  the  Santa 
Fe  trackf;  cost  $97,000:  and  (6) 
18,100  ft  18  in.,  15  in.,  12  In.,  and  10 
In.  future  trunk  of  Walnut  Ave., 
outelde  the  city  limits;  cost  $74,- 
000. 


tl7)  furnishing  and  laying  26  lin.  ft 

6- in.  diameter  pipe  and  fittings 

for  sewer  lines; 
(18  >  furnishing  and  laying  820  lin.  ft. 

10-in.  diameter  pipe  and  fittings 

for  sewer  lines ; 

(19)  constructing  2  sewer  manholes; 

(20)  furnishing  and  Installing  1130 
lin.  ft.  6-in.  diameter  cast  iron 
water  pipe  and  fittings; 

(21)  furnishing  and  laying  600  lin.  ft 
%-in.  diameter  copper  service 
pipe; 

(22t  furnishing  and  laying  30  lin.  ft 
2 -in.  diameter  copper  service 
pipe ; 

(23)  furnishing  and  installing  24  %- 
in.  copper  water  service  connec- 
tions ; 

(24)  furnishing  and  installing  1  2-in. 
copper  water  service  connection ; 

(25)  furnishing  and  installing  24  %- 
in,  curb  stop  and  service  box 
assemblies;  ,  . 

(26)  furnishing  and  installing  1  2-ln. 
curb  stop  and  service  box  as- 
sembly ; 

^27)  fumlshin  gand  Installing  2  6-ln. 
gateu valve  and  valve  box  assem- 
blies ;  < 

(28)  14,000  lin.  ft.  concrete  In  com- 
bined gutters  and  curbs; 

(29)  11,250  sq.  ft.  concrete  in  side- 
walks ; 

(30)  630  lin.  ft.   concrete  in   gutters; 

(31)  65  cu.  yds.  concrete  in  retaining 
wall. 

Total   bids    submitted    February  11 
were : 

(A)  H.  W.  Polk,  $111,638. 

(B)  Hensler  Construction  Co.,  Glen- 
dale,   $101,741.63. 

Unit  bids  were: 

(A)  (B) 

(D- $      .60        $       .76 

(2) 50  .60 

(3) ....  .12  .18 

(41 . 1.60  4.60 

(5) „._ 50  3.00 

(6) .30  .18 

(7) 016  1.03 

(8) 16  .18 

(9) - 1.40  1.83 

(10) 1.60  3.30 

(11) 1.50.;  1.83 

(12) 12  .1126 

(13) 10  .166 

(14) 12  .1676 

(15) __ 5.00  7.80 

(16) 1.90  .  2.626 

(17) 2.40  2.625 

(18) . 8.10  8.00 

(19) 176.00  450.00 

(20) . 3.16  3.376 

(21) „_ 1.60  2.25 

(22) 2.20  4.50 

(23) 30.00  30.00 

(24) : 85.00  37.60 

(25) 25.00  30.00 

(26) 30.00  37.50 

(27) 60.00  105.00 

(28) 1.50  2.40 

(29) 32  .76 

(30) 1.40  .90 

(31) „ 55.00  90.00 


tin.    City   Cleik,    City    Hall,    Napa. 
Calif. 
City    Engineer— H.    A.    Harrold,    City 
Fal!,  Napa,  Calif. 
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2/20/47 

Contract    Awarded 

Grading  Cost  $113,8I3.S5 

SAN  DIEGO  COUNTY,  Calif..  Be- 
tween 0.9  mile  east  of  Santa  Usabel 
and    2.4    mile.s   west   of    Julian. 

Owner — State  of  California,  Division 
of  Highways,  Public  Woiks  Bldg.. 
Sacramento,    Calif. 

State  Highway  Engineei^-O.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento,  Calif. 

Includes  about  1.3  miles  (net  length) 
grading  portions  and  applying  bl- 

.  tuminous  surface  treatment 

Contractor — Clifford  C.  Bong  A  Co., 
6  N.  1st  Ave.,  Arcadia,  Calif. 


2/19/47  40 

Hearing  of  Protests  Set  for  March  7, 
10:30  A.    M. 

Street  Improvement;  Spec.  25,778 

SAN  FRANCISCO,  Calif.  Portions  of 
40th,  41st  and  42nd  Aves.,  between 
Santiago  and  Taraval  Sts. 

Owner  —  City  and  County  of  Sam 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Includes  asphaltic  concrete  on  rock 
subbase  pavement,  consisting  of  6- 
In.  compacted  rock  subbase,  4-in. 
asphaltic  concrete  base  and  2-ln. 
asphaltic  concrete  wearing  surface; 
unarmored  concrete  curb;  6-in.  vit- 
rified clay  pipe  side  sewers;  water 
services,  long  and  short. 


2/17/47  40 

FWA    Funds  Allotted   in   Amount   of 

$900 
Street  Widening  Cost  $32,000 

AUBURN,    Calif..    Placer   Co.     Harri- 
son  .St.   from   Hij^   to  Lincoln   St. 
Owner — City    of    Auburn,    Mayor    W. 
H    Boswell,  City  Hall,  Auburn,  Cal. 
Inrludea  wideiang  and    repavlng. 

FWA  funds  have  been  granted  to 
asslbt  in  the  preparation  of  plans, 
according  to  an  announcement  made 
by  Wright  L.  Felt,  Division  Engi- 
neer, m  charge-  of  the  Bureau  of 
Community  FacillUes  of  the  Federal 
Works  Agency,  630  Sansome  Street, 
San  Francisco,  Calif. 


ment  joints. 

Low  Bidders— J.  H.  Welsh  *  Son,  613 
S.  Central,  Phoenix,  Arts.,  alt  B, 
$131,202.36,  and  Tiffany  Construc- 
tion Co.,  Box  846,  Phoenix,  Ariz., 
alt  S,  $133,222.70. 
Complete    bids    submitted    Feb.    18 

were: 
J.  H.   Welsh   A  Son,   Alt.   B,   $131,- 

202.35. 
Tlffanv    Construction    Co.,   Alt    E, 

$135,680.90;  Alt  S,  $133,222.70. 

N.  P.  Van  Valkenberg,  Alt.  S.  $134,- 

074. 
Fisher  Contracting  Co.,  Alt  S,  |184,- 

506.16. 
Vinson     Construction    Co.,    Alt    B, 

$134,844.17, 
Arizona   Sand  A  Rock  Co.,  Alt  E 

and  Alt.  S,  $136,071.80. 
Arizona  Concrete  Pipe  Co.,  Alt  B, 

$142,456.43;   Alt    S,   $187,690.43. 


rnment  option.  Douj?laa  fir  plank 
crosaarms  for  Davis  Dam ;  Inv.  7475- 
B,  as  fullowH : 

(1)  2570  crossarms,  3^-in.  v  ll^-ln. 
X  34-ft.  8-ln.  for  161 -kv.  H-frame 
structure; 

(2)  1550  crossarms,  2%-ln.  x  9%-ln, 
X  25-ft.  for  115-kv.  H-frame  struc- 
ture. 


Supplies,  Equipment 
Sub-Contract 
Information 

(Continued  from   First   Section) 
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2/18/47 

Contract   Awarded 

Grading   A   Surfacing   Cost   $164,6Ct.29 

ARIZONA  STATE.  From  point  28 
miles  east  of  Yuma  extending  eaf<t- 
erly  for  3%  miles  to  point  1>4  miles 
west   of  Wellton. 

Owner — Arizona  State  Highway  Com- 
mission. It7h  Ave.  and  Jackson  St., 
Phoenix,  Ariz. 

Includes  grading,  •training,  base  ma- 
terial and  plant  mix  bituminous 
surface. 

Contractor— Packard  Contracting  Co. 
61    Luhrs  Tower,   Phoenix,   Arizona. 


40—       STREETS  AND 
HIGHWAYS 

2/14/47  40 

Low  and  Only  Bidders   (Unit   Prices) 

Streets,  Sewer   and   Water   Lines; 
Spec.  1628  Cost  $111,S38 

BOULDER  CANYON  PROJECT.  Ari- 
zona-Nevada. Boulder  City,  Nev. 

Owner — U.  S.  Bureau  of  Reclamation, 
Boulder  City,  Nev. 

Plans  by  engineering  department  of 
owner. 

Includes  streets,  sidewalks,  curbs  and 
gutters,  extension  of  sewerage  and 
water  distribution  systems;  135 
days  completion. 

Ijovf  Bidder— H.   W    Polk,   P.  O.   Box 
1368,  Las  Vegas,  Nev.,  $111,538. 
Estimated  quantities  are: 

(1)  12,600  cu.  yds.  excavation  for 
streets; 

(2)  3200  lin.  ft.  combined  concrete 
curb  and  gutter  to  be  removed ; 

(3)  13,200  sq.  yds.  asphalt  paving  to 
be  removed ; 

(4)  1000  lin.  ft.  excavation  and  back- 
fill of  sewer-pipe  trenches; 

(5)  1800  lin.  ft  excavation  and  back- 
fill of  water-pipe  trenches; 

(6)  compacting  7500  cu.  yds.  fills 
for  streets; 

(7)  10,000  sta.  cu.  yds.  overhaul; 

(8)  preparing  20,900  sq.  yds.  exist- 
ing subgrade  and  base  course; 

(9)  furnishing  and  placing  3000  cu. 
yds.  gravel  or  crushed  rock  for 
base  course : 

(10)  145  M  gallons  of  water  base 
course ; 

(11)  furnishing  nad  placing  3200  cu. 
yds.  gravel  or  crushed  rock  for 
surface  course;  -_ «aa 

(12)  furnishing  and  applying  »,000 
gallons  of  asphaltic  material  for 
surface  course ; 

(13)  mixing,  finishing  and  rolling  47,- 
800  sq.  yds.  surface  course; 

(14)  furnishing  and  applying  9600 
gallons  asphaltic  material  for 
seal  coat; 

(16)  furnishing  and  applying  125  cu. 

yds.  coarse  sand  for  seal  coat; 
(16)  furnishing  and  laying  150  lin.  ft 

4-ln.  diameter  pipe  and  flttlngt 

for  sewer  Hum; 


2/21/47  40 

Preliminary   Plans   in   Progress 
Riverside    Drive    Construction 
NAPA,  Calif.,  Napa  Co.  Along  West 
Bank  of  Napa   River  from  Francis 
Bridge  through  to  West  St. 
Owner — City  of  Napa,  Charles   Mar- 
tin.   City    Clerk.    City    Hall.    Napa, 
Calif. 
Citv    Engineer— H.    A    Harrold.    City 

Hall,  Napa,  Calif 
New  street  bordered  by  concrete  re- 
taining wall  and  railing  along  the 
river,  40-ft.  wide  from  3rd  St,  to 
2nd  St.  and  SO-ft.  wide  from  2nd 
St.,  10  Pearl  St. 


2/18/47  40 

Owner  Taking  Bids — Due  March  4, 

9AM 
Highway;   Alaska  2-D4,  E3,  F7,  H2 
TERRITORY    OF  ALASKA.    Glacier 
Highway.     Duck    Creek-Auk    Bay- 
Mendenhall     River     Section,     First 
Judicial  Division. 
Owner  —  Public     Roads     Administra- 
tion,  C.    F.    Wyller,    acting   district 
engineer,    419    Federal    and    Terri- 
torial Bldg..  Juneau.  Alaskeu 
Plans  by  owner. 
Approximately  6.680  miles. 

Specifications  obtainable  from  the 
above  office  and  from  208  Broadway- 
Oak  Bldg..  Portland.  Ore.,  upon  de- 
posit of  $10,  refundable. 


40 


1/21/47 

Plans  In   Progree* 

Paving 

NAFA,  Calif.,  Napa  Co.  Gesford  St. 
West  Kapa. 

Ovner— City  of  Napa  Charles  Mar- 
tin, City  Clerk,  City  Hall.  Napa. 
Calif. 

City  Engineer— H.  A.  Harrold.  City 
Hall,    Napa,   Calif. 

2/21/47  ♦^ 

Plans   Nearing  Completion 

Repaving 

NAPA,  Calif.,  Napa  Co.  Main  Si. 
between  1st  and  Caymus  Sts. 

^>vvnei^-Clty  of  Napa.  Charles  Mar- 
tin.  City    Clerk,   City    Hall,    Napa, 

Cllv  Engineer— H.  A,  Harrold,  City 
Hall.    Napa,    Calif. 

2/21/47  *0 

Plans  in  Progreee 
Concrete  Gutters 

NAPA.   Calif..    Napa   Co    1st   St.    be- 
tween Main  and  Brown  Sts. 
Owner— City  of  Napa,  Charles  lUi- 


2/24/47  40 

Plans  Approved  by  City  Council 
Paving  and  Grading  Cost  $20,000 

MONTEREY,  Calif.,  Monterey  Co. 
Cortez  ,Webster  and  Robinson  Sts. 
Owner — City  of  Monterey,  Clyde  A. 
Dorsey,  city  manager;  E.  C.  Walk- 
er, city  clerk.  City  Hall,  Monterey, 
Calif. 
City    Engineer  —  Howard    Severance, 

City   Hall,   Monterey,  Calif. 
Includes  grading,  paving  and  Installa- 
tion of  curtks  and  gutters. 


42— MISC.    SUPPLIES    AND 
MATERIALS 

2/21/47  42 

Trashracks 

Contract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  Joshua  Hendy  Iron 
Works,  Sunnyvale.  Calif.,  at  $36,300, 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1614  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odair,  Wash., 
at  the  option  of  the  bidder,  132  main 
unit  trashracks,  part  1  only,  for  the 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Washington. 
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2/24/47  40 

Plans  Approved  by  City  Council 
Street   Widening  Cost  $20,000 

MONTEREY,  Calif.,  Monterey  Co. 
Munras  Ave.  from  Abrego  St  to 
Cass  St. 
Owner— City  of  Monterey,  Clyde  A. 
Dorsey.  city  manager;  B.  C.  Walk- 
er, city  clerk.  City  Hall,  Monterey, 
Calif. 
City    Engineer  —  Howard    Severance, 

CIt  yHall,  Monterey,  Calif. 
Includes  curbs  and  gutters  and  pav- 
ing a   20-foot   strip  to   bring  width 
of  arterial  to  60  feet 


2/21/4  7 
Structural  Ste*l 
Contract    Awarded 

CENTRAL     VALLEY     PROJECTT, 
California.— Schmltt    Steel   Co.,   Port- 
land, Ore.,  at  (Item  1)  $2340,  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation,  Denver,   Colo.,   under  Spec. 
1598    for    furnishing    and    delivering 
f.o.b.    cars   at   the   shipping  point  or 
f.o.b.  cars  at  Redding  ,Callf.,  all  mis- 
cellaneous  structural  steel,   rails  and 
rail    accessories    for   Keswick    power 
plant.    Central    Valley    Project,   Cali- 
fornia. The  materials  will  be  erected 
by  the  grovemment. 
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2/18/47 

Plans  ir    Progress 

Street    Widening 

PALO  ALTO.  Calif.,  Santa  Clara  Co. 

Business     District. 
Owner — City   of    Palo   Alto,   Dept.    of 

Public   Works.    J.    B.   Wells,    chair- 

man,   CIt^    Hall,   Palo   Alto,   Calif. 
City    EJnginttr    —    Fabian    S.    Miller. 

City    Hiill.    Palo    Alto,    Calif. 


2/18/47  40 

Plans     Completed — Owner    Will     Ask 

Bids  Soon 
Street    Improvements 
CARSON    CITY.    Nov.,    Ormsby    Co 

Ntvada    St. 
Owner— City    of    Car.'^on     City.    City 

Hall.  Carson  City,  Nev. 
Citv     Engineer — RoWrt     Wickenden, 

city   Hall,  Carson  City,   Nev." 
Includes    oiling    of    aection^    of    the 

street     und     installation     jf     curb.< 

and  gutters. 


40 


2,/lS'47 

Contract   Awarded 

Grading  A   Surfacing  Cost  $460,005,110 

PHE.sroTT  -  ASHFORK  Highway, 
Arizona.  From  ^%  miles  south  of 
highway  Junction  oi  U.  S.  66  and 
U  S  ^9  near  A.shiork,  extending 
southerly  about  7'4   miles. 

Owner — Arirona  State  Highway  Com- 
mlgrlon,  17th  Ave.  and  Jock.'<on  St.. 
Phoenix.  Ariz. 

Plans  by  Engrg.  Dept.  of  Owner. 

Includes  grading,  draining,  base  ma- 
teria! and  plant  mix  bituminous 
surface. 

Contractor — W.  J.  Henson,  Bex  471, 
115   S.   Grant   St.,   Phoenix,   Ariz. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 


2/21/47 

Copper   Conductors-— Bids    Rejected 

DENVER.  Colo  —  The  Bureau  of 
Reclamation.  D-juver,  Colo.,  has  re- 
jected ai;  bids  received  Dec.  10  for 
furnishing  copper  conductor  and  tic 
wire  for  the  Coachella  canal  oper- 
ating telephone  line,  and  for  Yuma, 
Ariz.,  All-Amorlcan  Canal;  Inv.  D- 
42,.'i41-A-2. 
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2/21/47 

Asphalt — Contracts    Awarded 

EUREKA.  Calif.,  Humboldt  Co- 
Union  OI'  Co..  Standard  Oil  Co.,  As- 
sociated Oil  Co.,  Shell  Oil  Co.,  all  of 
Eureka.  Calif.,  at  $12.25  per  t«m  fob 
refinery,  awarded  contracts  by  the 
City  of  Eureka.  J  C.  Burkdull,  city 
clerk.  City  Hall,  Eureka,  Calif.,  for 
fumshing  80C  tons  MC-3  asphalt  for 
a  period  of  one  year  and  also  light 
domestic  and  heavy  industrial  fue' 
oil. 

Western  Asphalt  Co.,  at  $10  per 
ton  fob  Santa  Maria,  Calif.,  submit- 
ted only  other  bid  February  4. 


2/21/47 
Transformers 
Low  Bidders 

DAVIS  DAM.  Arizona  -  Nevada.— 
The  following  submitted  low  bids 
February  17  to  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1640  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Earp.  Calif.,  three 
200-kva.,  7200-  to  2400-volt,  single- 
phase,  60-cycl,  nonlnflammable,  liquid 
filled  o  dry  type,  air-cooled,  indoor 
tvpe  distribution  transformers;  one 
3bO-kva.  13.200-delta  to  277/480  Y- 
voUs,  3-phaae,  60-cycle,  non-lnflam'» 
mable  liquid  filled  or  dry  type,  air-, 
cooled.  Indoor  type  distribution  trans- 
former; one  3<)0-kva,  S-phase,  2400- 
delta  to  277/480  Y-volts,  3-phaae,  60- 
cycle,  nonlnflammable  liquid  filled  or 
dry  type,  air-cooled.  Indoor  type  dis- 
tribution transformer;  one  150-kva, 
480-  to  120/240-volt,  slngle-phaae, 
nonlnflammable  liquid  filled  or  dry 
type,  air-cooled,  indoor  typo  distribu- 
tion transformer;  two  1200-volt  Insu- 
lated, 400-  to  5-ampere,  60-cycle,  dry 
type,  indoor  type  current  transform- 
ers; two  480-  to  120-volt  60-cycle, 
dry  typ  or  compound-filled.  Indoor 
type  potential  transformers;  one  480- 
volt,  300-ainpere,  60-cycle,  3-wire, 
automatic  throw-ov©r  switch;  three 
16.000-volt.  400-ampere,  single-throw, 
hook-operated,  vertical-mounting.  In- 
door type  disconnecting  switches; 
three  fJOOOvolt.  400-ampere,  single- 
pole,  single  -  throw,  hook  -  operated, 
vertical-mounting.  Indoor  type  dis- 
connecting switches  for  the  230-kllo- 
volt  Parker  Dam  switchyard,  Davis 
Dam  Project.  Arizona-Nevada.  The 
apparatus  will  be  installed  by  the 
government : 

Schedule  No.  1 
Standard  Transformer  Co.,  Warren, 
Ohio,  item  1,  $3926.80,  12,460  lbs.,  War- 
den ;  item  2.  $2837,  8635  lbs.,  Warren ; 
Item  3,  $2411.70,  8334  lbs.,  Warren; 
item  4.  $1046.  3314  lbs.,  Warren;  ship 
all  Items  420  days;  f.o.b.  destination; 
terms  net.  ToUl  bid  of  $10,221.50. 
Prices  not  to  exceed  16%  at  time  of 
shipment.  Will  equalize. 

R.  E.  Uptegraff,  Scottdale,  Pa., 
Item  1,  $3969,  4200  lbs.,  Scottdale;  Item 
2  ,$2844,  7680  lbs.,  Scottdale;  Item  3, 
$2409.  7200  lbs.,  Scottdale;  Item  4, 
$1055,  3480  lbs.,  Scottdale;  ship  all 
Items  240  days;  f.o.b.  Scottdale,  with 
freight  allowed  to  destination;  terms 
net.  Total  bid  of  $10,277.  Prices  In 
effect  at  time  of  shipment.  No  equal- 
ization offered. 

General  Electric  Co.,  Denver,  Colo.. 
Item  1.  $3980.88:  Item  2.  $2990.92; 
Item  3.  $2527.34;  Item  4.  $1068.96;  Ship 
all  items  900  days;  32,760  lbs..  Pltts- 
fleld,  Mass.;  f.o.b.  destination;  terme 
net.  Total  bid  of  $10,558.10.  Will  equal- 
ize. Prices  not  to  exceed  30%  at  time 
of  shipment. 

Schedule  No.  2 
Standard  Transformer  Co,,  Warren, 
Ohio.  Item  5.  $60.50;  Item  6,  $51.80; 
ship,  both  Items  420  days;  130  lbs., 
Warren  ;  f.o.b.  destination  ;  terms  net. 
Total  bid,  $112.30.  Will  equalize. 
Prices  not  to  exceed  15%  at  time  of 
shipment. 

Westlnghouse  Electric  Corp.,  Den- 
ver. Colo.,  Item  5,  $61.62  and  $10  extra 
for  test;  Item  6,  $53,72  and   $6  extra 


AN6IER 

Building  ond  Curing  Papers 

Sfandiird 

ond  Economy  Brownskin 

Burl-la-mat.. .Ansulatt 
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2/21/47 

Steel  Pip* — Contract  Awarded 

OAKLAND.  Calif.,  Alameda  Co- 
Steel  Tank  A  Pipe  Co..  1100  4th  St. 
Berkeley,  Calif.,  at  $110,265.60,  was 
awarded  contract  by  the  BSast  Bay 
Municipal  Utility  District,  Room  406, 
512  16th  St..  Oakland,  Calif,,  under 
LS-376  for  furnishing  13,000  lin.  ft. 
cement-tlned  and  coated  steel  pipe, 
f.o.b.  district  property,  between  73rd 
Ave.  and  98th  Ave.,  near  San  Lean- 
dro Blvd..  Oakland,  Calif. 


43— MACHINERY  AND 
EQUIPMENT 


2/21/47  43 

Crossarms 
Bids  Wanted 

DAVIS  DAM,  Arizona.— Until  Mar. 
10,  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Customs  '< 
House.  Denver.  Colo.,  for  furnishing 
and  delivering  at  the  shipping  point 
or  Earp,  Calif.,  and  points  in  Arizona 
and   Southeastern   California  at  gov- 


2/21/47  41 

Low  and  Only  Bidders 

Water  Line;   Job   No,  4634 

PHOENIX,    Ariz.,    Maricopa   County. 

Owner— City  of  Phoenix,  Bill  Rich- 
ards, city  manager.  City  Hall,  Phoe- 
nix, Ariz. 

Plans  by  engineering  department  of 
owner. 

12-lnch    water    distribution    line.    In- 
cluding laying  of  4.5  miles  of  water 
line,   valves,  pipeline  fittings,   con- 
crete work.  etc. 
Bids    taken    on    alternate    B   using 

lead  Joint*  and  alternate  8  using  oc- 


WESTERN 
ASBESTOS 

COMPANY 

6/S  Towniend  St.,  Son  Fruiui.io 
Tokphone:  Hfmlocfc  4884 


FOR     SALE 

Compressors  -  Pumps 
Pnemnalic  Tools 
Rock  Drills 

.  .  .  Comp/«f«  Rental  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  FEBRUARY  25.  1947 


140  Iba..  Sharon,  Pa.;  f.o.b.  deatlna- 
tlon;  terms  net.  Total  bid.  |115.84. 
wm    equall»«.    Pricea   not  to   exceed 

General  Electric  Co.,  Denver,  Colo., 
|tem  6,  »60.24;  Item  «,  166.72;  ship 
both  items  300  days;  180  lbs..  West 
Lynne,  Mass.;  f.o.b.  destination; 
terms  net.  Total  bid.  1125.06.  Will 
equalize.  Prices  not  to  exceed  80%. 
Schedule  No.  3 
Cutler-Hammer  Corp.,  Milwaukee, 
Wis.,  item  7.  »482.98;  ship  270  days; 
80O  lbs.  Milwaukee;  f.o.b.  Milwaukee, 
with  freight  allcTwed  to  destination; 
trms  net.  No  equalization  offered. 
Firm  bid. 

Westlnghouse  Electric  Corp.,  Den- 
ver, Colo.,  Item  7,  $693:  ship  600  days; 
146  lbs..  East  Pittsburgh;  f.o.b.  des- 
tination ;  terms  net  Will  equalize. 
Pries  not  to  exceed  30%. 
Schedule  No.  4 
Railway  &  Industrial  Englnfering 
Co.,  Greensburg,  Pa.,  and  LJnf  Ma- 
terial Co.,  Milwaukee,  Wis.,  both  bid 
the  following:  Item  8,  190.90;  .tem  •, 
162.80;  f.o.b.  destination;  terms  net. 
Total  bid,  1153.70.  Will  equalize.  The 
exceptions  are  listed  below: 

Railway  A   Industrial   Engineering 

Co.,    ship    450    days;    310    lbs..    South 

Greensburg.  Prices  not  to  exceed  20%. 

Lane  Material  Co.,  Milwaukee,  Wis., 

ship  300  to  450  days,  item  8,  185  lbs., 

and  Item  9,  190  lbs..  South  Milwaukee. 

Prices  in  effect  at  time  of  shipment 

General  Electric  Co..  Denver,  Colo., 

item    8.    192.90;    Item    9.    |82.80;    ship 

98  days;  262  lbs.,  Philadelphia;  terms 

net.  Total  bid,  1155.70.   Prices  not  to 

exceed  30%.  Will  equalize. 

Westlnghouse  Electric  Corp.,  Den- 
ver, Colo.,  Item  8.  $122.70;  item  9, 
$68.40;  ship  210  days;  390  lbs..  East 
Pittsburgh;  f.o.b.  destlnaUon;  terms 
net  Total  bid,  $191.10.  Prices  not  to 
exceed  30%.  Will  equalize. 


Ailis-Chalmers  Manufacturing  Co., 
Denver,  Colo.,  Item  4,  $2825 ;  ship  395 
days;  2400  lbs..  Hyde  Park,  Mass., 
and  297  lbs..  Richmond.  Calif.;  f.o.b. 
destination ;  terms  net.  Will  equalize. 
Prices  not  to  exceed  30%. 

Westlnghouse  Electric  Corp.,  Den- 
ver, Colo.,  item  4,  $2827;  ship  525 
days;  2800  lbs.,  Bast  Pittsburgh;  325 
lbs..  Richmond.  Calif.,  f.o.b.  destina- 
tion; terms  net.  Will  equalize.  Prices 
not  to  exceed  30%. 
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2/21/47 

Bolted  Steel  Tanks 

Contract  Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Western  Pipe  &  Steel  Co.,  200  Bush 
St,  San  Francisco,  Calif.,  at  $26,005, 
awarded  contract  by  the  East  Bay 
Municipal  Utility  District  Room  312, 
512  16th  St,  Oakland,  Calif.,  under 
Spec.  1814  for  furnished  eight  bolted 
st^el  tanks  as  follows: 

(1)  3  each  26-ft  9-ln.  diameter  by 
24-ft  1%-ln.  high  bolted  steel 
tanks; 

(2)  5  each  38-ft.  7%-tt.  diameter  by 
24-ft  1^-ln.  high  bolted  steel 
tanks. 


2/21/47  43 

Fire  Hydrants 
Contracts  Awarded 

OAKLAND.  Calif..  Alameda  Co.— 
M.  Greenberg's  Sons.  766  Folsom  St, 
San  Francisco.  Calif.,  at  (Schedule  I) 
$7169.75,  and  Phoenix  Iron  Works, 
2nd  and  Castro  Sts..  Oakland.  Calif., 
at  (Schedule  II)  $2575.  awarded  con- 
tracts by  the  Bast  Bay  Municipal 
Utility  District  Room  406.  512  16th 
St..  Oakland,  Calif.,  under  LS-S77  for 
furnishing  100  fire  hydranU  and  fire 
hydrant  accessories. 


2/21/47  43 

Steel  Partitions— No  Bids  Becelveo— 

'     Owner    Probably    Will    ReadvertTse 

Soon 

CENTRAL  VALLEY  PROJ..  Calif. 
^No  bids  were  received  Feb.  18  by 
the  U.  S.  Bureau  of  Reclamation. 
Denver.  Colo.,  under  Spec.  1649  for 
furnl!«hing  and  delivering  fob  cars 
•It  ihc  shippmg  point  or  fob  cars  ot 
Coram.  Calif ,  steel  partitions  includ- 
ing steel)  dors  and  Jambs,  structural 
steel,  louvers,  grilles,  steel  sUini, 
floor  plates,  hardware,  and  all  other 
accessory  materials  for  installation 
In  Shasta  Power  Plant,  Central  Val- 
ley Project  Calif.  The  materials  will 
be  installed'  by  the  Government 


Schedule  No.  3 
General  Electric  Co..  Denver.  Colo., 
item  5.  $1007.07;  2178  lbs.,  Philadel- 
phia, and  858  lbs.,  Baltimore;  item  6. 
$346.83;  900  lbs.  Philadelphia  and  140 
lbs.  Baltimore ;  itm  7,  $240.83 ;  345  lbs. 
Philadelphia  and  140  lbs.,  Baltimore; 
Item  8.  $368.07;  351  lbs.  Philadelphia 
and  850  lbs.  Baltimore;  item  9,  $11.34- 
11  lbs.  Plttsfleld;  ship  all  items  365 
days;  f.o.b.  destination;  total  bid 
$1974.14;  terms  net.  Will  equalize. 
Prices  not  to  exceed  30%. 

Electric  Power  Equipment  Corp., 
Philadelphia.  Pa.,  and  Railway  &  In- 
dustrial Enginering  x:o.,  Greensburg. 
Pa.,  both  bid  the  following:  item  5 
$1007.07;  item  6.  $346.83;  Item  7. 
$240.83;  Item  8.  $398.07;  item  9.  $11.34; 
ship  all  items  365  days;  f.o.b.  des- 
tination; terms  net  Will  equalize. 
Total  bid  of  $2004.14.  The  exceptiont. 
are  listed  below: 

Electric  Power  Equlpmnt  Corp.. 
item  5,  2500  lbs.;  Item  6,  725  lbs.  • 
item  7,  500  lbs.;  item  8,  1100  lbs.; 
item  9,  18  lbs.,  all  from  Philadelphia, 
Pa.  IMces  not  to  exceed  10%. 

Railway  &  Industrial  Engineering 
Co..  item  5,  1255  lbs.  and  1770  lbs.; 
Item  6,  1040  lbs. ;  item  7.  680  lbs.  and 
680  lbs.;  item  8.  250  lbs.;  item  9,  17 
lbs.,  all  ffom  Baltimore,  Md. ;  Lima, 
Nw  York,  or  Barberton.  Ohio,  and 
South  Greensburgh;  add  for  test  on 
Item  5  additional  charge  of  $150  and 
Item  6,  $75.  Prices  not  to  exceed  20%, 

Graybar  Electrif  Co.,  Inc..  Denver, 
Colo..  Item  5.  $1008.  3025  lbs.;  Item  6, 
$347.20,  1040  lbs.;  Item  7.  $241.20.  605 
lbs. ;  item  8.  $461.85,  1155  lbs. ;  item  9, 
$11.41.  30  lbs.;  shl  pall  items  frbm 
Melrose  Park  In  365  days;  f.o.b.  des- 
tination; toUl  bid.  $2069.66;  terms 
net.  Will  equalize.  Prices  not  to  ex- 
ceed 20%. 

Schedule  No.  4 

General  Electric  Co..  Denver,  Colo.. 
Item  10.  $834.60;  ship  365  days;  876 
lbs..  Plttsfleld;  f.o.b.  destination; 
terms  net  Will  equalize.  Pricea  not 
to  exceed  30%. 

Westlnghouse  Electric  Corp..  Den- 
ver. Colo..  Item  10.  $834.63;  ship  196 
days;  756  lbs..  East  Pittsburgh; 
terms  net.  Will  equalize.  Prices  not 
to  exceed  30%. 

Schedule  No.  5 

Standard  Transformed  Co.,  War- 
ren. Ohio,  Item  11.  $285.15;  450  lbs.. 
Warren ;  Item  12,  $330 ;  555  lbs.,  War- 
ren ;  ship  both  Items  520  days. ;  f.o.b. 
destination;  total  bid  of  $585.45; 
trms  net  Will  equalize.  Prices  not 
to  exceed  15%. 

Westlnghouse  Electric  Corp.,  Den- 
ver, Colo.,  item  11,  $407.25,  375  lbs.. 
East  i»lttsburgh ;  includes  clamp  type 
connector  for  2/0  cable,  $7.50  each  if 
250  MCM  cable  desired;  item  12. 
$806.10.  500  lbs..  East  Pittsburgh; 
ship  both  Items  230  days;  f.o.b.  des- 
tination; total  bid,  $715.35;  terms  net. 
Will  equalize.  Pricea  not  to  exceed 
30%. 

Allis-Chalmers  Manufacturing  Co.. 
Denver.  Colo..  Item  11,  $407.  570  lbs.. 
Pittsburgh;  Item  12,  $131.  750  lbs.. 
Pittsburgh  ;  ship  both  Items  280  days ; 
f.o.b.  destination;  total  bid.  $720; 
terms  net.  Will  equalize.  Prices  not 
to  exceed  30%. 


one  3-motor.  floor-operated.  15-ton 
traveling  crane  and  one  lifting  beam 
for  the  "C"  line  canal  pumping  plant 
Payette  Division.  Boise  Project,  Ida. 
The  crane  and  lifting  beam  will  be 
Installed  by  the  government 


2/24/47  43 

Sale    of    Electrical    Equipment 

SAN  FRANCISCO,  Calif.  —  Until 
March  11.  10  a.  m.  bids  will  be  re- 
ceived by  the  Irapector  of  Naval 
Material.  Property  Disposal  Divi- 
sion, 000  Bryant  St..  San  Francisco 
7.  Calif.,  under  Sales  No.  C-85-47  for 
Bale  of  usable  electrical  Items  lo- 
cated at  Bethlehem  Steel  Co..  20th 
and  Illinois  Sts..  San  Francisco.  Cnl. 
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2/24/47 

Parking  Meter* 
Bids  Wanted 

CHIGO.  Calif..  Butte  Co. —  Until 
March  4  bids  will  be  received  by  the 
City  of  Chlco,  H.  H.  Hume,  city  clerk. 
City  Hall.  Chlco.  Calif.,  for  608  park- 
ing meters. 

Specifications  obtainable  from  the 
above  office. 


2/24/47  -'..  «| 

Transformers 

Bids  Wanted 

SAN  FRANCISCO.  Calif.— Until 
March  7,  3  P.  M..  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3860  for 
furnishing  and  delivering  14-16  KVA 
2300  to  460/230-volt  transformers. 

Specifications  obtainable  from  the 
above  office. 


48 
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2/24/47 
2/24/47 
Asphalt — Bids  W:inted 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  March  3  bids  will  be  re- 
ceived by  State  Purchasing  Agent. 
Sacramento,  Calif.,  under  Quo.  44183. 
Req.  78369,  for: 

50  to  60  tons  air-refined  asphalt, 
delivered  state  equipment,  vendor's 
plant  In  Los  Angeles  metropolitan 
area. 

70  to  80  tons  air- refined  asphalt, 
delivered  vendor's  equipment,  point 
on  Coast  Highway.  10  miles  southeast 
of  Oxnard. 


2/24/47  43 

Refrigerators — BIdt    Wanted 

RIVER.SIDE,  Calif.,  Riverside  Co. 
and  CEDAR  CITY.  Utah.  —  Until 
March  5.  10  a.  m.  BTtTs  will  he  re- 
ceived bv  the  U.  S.  Treasury  Dept. 
7th  and  D  Sts..  SW.  WashlnRton  25. 
D.  C.  under  Inv.  2L-49921-R-3-5-47 
for  furnishing  5  refrigerators,  mech- 
anically operated,  electric,  right  hand 
door,  to  operate  on  nO-120-volt  60- 
cycle  altmatlng  current,  6  cu.  ft. 
capacity,  one  for  Riverside.  Calif., 
and  four  for  Cedar  City,  Utah. 
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2/21/47 

Electrical   Equipment 

Low   Bidders 

FORT  PECK  PROJECT,  Montana. 
—The  following  submitted  low  bids 
February  17  to  the  U.  S.  Bureau  of 
Reclamation,  Denver.  Colo.,  under 
Spec.  1634  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
and/or  f.o.b.  cars  at  Beach,  N.  D., 
electrical  equipment  for  Wibaux  sub- 
sUtlon.  Fort  Peck  Project  Montana: 
Schedule  No.  1 
Westlnghouse  Electric  Corp..  Den- 
ver.  Colo.,  item  1,  $7184.12;  ship  990 
days;  27,000  lbs..  Sharon.  Pa.;  Item 
lA.  $9512.16;  ship  990  days;  36.000 
lbs.  (prices  do  not  include  Impulse 
test— add  for  first  winding  of  ach 
transformer  $200  and  for  each  addi- 
tional winding  $159) ;  Item  2.  $56  for 
engineer  and  $41  for  mechanic;  item 
3.  $96.20:  ship  365  days;  225  lbs.  (does 
not  Include  spare  parts  or  Impulae 
test);  all  Items  f.o.b.  desUnation; 
total  bid  using  item  1.  $7280.32;  using 
Item  lA,  $9608.36,  terms  net  Will 
equalize.  Prices  not  to  exceed  30%. 

Standard  Tmasformer  Co..  Warren. 
Ohio.  Item  1.  $7960;  23.00  lbs..  War- 
ren ;  Item  lA.  $10,520;  31.600  lbs..  War- 
ren ;  item  2.  $36  for  engineer  and  $26 
for  mechanic;  Item  3,  $94.90;  810  lbs.. 
Warren;  ship  all  items  620  days;  f.o.b. 
destination;  total  bid  using  item  1, 
$8054.90;  using  item  lA.  $10,614.90; 
terms  net  Will  equalize.  Prices  not 
to  exceed   16%. 

General  Electric  Co..  Denver.  Colo., 
Item  1,  $8197.67;  18.900  lbs.,  Plttsfleld. 
Mass.;  Item  lA.  $10,806.46;  25,200  lbs., 
Plttsfleld.  Mass.;  Item  2,  $40  for  en- 
gineer and  $30  for  mechanic;  item  8, 
$96.20;  205  lbs..  Plttsfleld;  ahip  all 
Items  780  days;  f.o.b.  destination; 
total  bid  using  item  1.  $8293.77 ;  using 
Item  IA.^10.902.66;  terma  net  Will 
equallze.^rlcen  not  to  exceed  80%. 
Schedule  No.  2 
General  Electric  Co..  Denver.  Colo.. 
Item  4.  12767;  ship  365  days;  2160  lbs.. 
Philadelphia;  f.o.b.  destination;  terms 
net.  Will  equalize.  Prices  not  to  ex- 
ceed 80%. 


Schedule  No.  6 

Wolfe  &  Mann  Manufacturing  Co.. 
Baltimore.  Md.,  Item  13,  $486;  ship 
300  days;  400  lbs.;  f.o.b.  Baltimore; 
terms  net  No  equalization  offered. 
Firm  bid. 

General  Electric  Co..  Denver.  Colo., 
item  13.  $488.09;  ship  315  days;  360 
lbs..  Plttsfleld;  f.o.b.  destination; 
terms  net.  Will  equalize.  Prices  not 
to  exceed  30%. 

Westlnghouse  Electric  Corp.,  Den- 
ver. Colo.,  item  13.  $675;  ship  600 
days;  660  lbs..  East  Pittsburgh;  f.o.b. 
destination ;  terms  net.  Will  equal- 
ize. Prices  not  to  exceed  30%. 


2/24 '47  43 

Oat*  Vnlve — Bids  Wanted 

COLORADO  -  Big  Thompson  ProJ., 
Colo— Until  March  25.  2  P.  M..  bids 
will  b»»  received  hy  the  U.  S.  Bu- 
reau of  RfCllmatlon.  Customhou.se. 
Denver.  Colo.,  under  Spec.  1709  for 
fumi.s".iinf;  and  delivering  fob  cars 
at  the  shipping  point  or  fob  cars  f»l 
Fort  Collins,  Colo.,  one  (1)  24-lnch 
diameter  wedg*  gate  valve  for  the 
f)utl'«t  works  at  Soldier  Canyoi»  dam, 
Colorado-Big  Tho%ipson  ProJ..  Colo. 
The  valve  will  be  Installed  by  the 
Government  No  charge  for  copies 
of  the  speciflcatlon.s  to  prospective 
bidders;  to  others.  $0.75,  not  return - 
Hblc. 


2/24/47  43 

Prefabricated  Steel  BIdg.  (Furnish) 
Low  and  Only  Bidders 

BOISE  PROJECT.  Idaho— The  fol- 
lowing submitted  bids  February  19 
to  the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1661  for 
furnishing  and  delivering  f.o.b.  cars 
at  Notus,  Idaho,  one  (1)  40-foot  by 
60-foot  prefabricated  steel  building 
for  a  machine  shop  at  Notu.s,  Idaho, 
Payette  Division,  Boise  Project  The 
building  will  be  erected  by  the  gov- 
ernment : 

Dempster  Steel  Co..  North  Platte. 
Neb.,  item  $2970;  ship  anchor  bolts 
and  base  plates  30  days,  balance  60 
days;  16,000  lbs.;  f.o.b.  North  Platte; 
terms  net ;  no  equalization  offered. 

Titan  Metal  Products  Corp.,  Port- 
land, Ore  ,  Item  1.  $3840;  ship  anchor 
bolts  and  base  plates  5  days,  balance 
20  days;  16,900  lbs.;  f.o.b.  Portland; 
terms  net.  No  equalization  offered. 

Truscon  Steel  Co.,  Denver,  Colo., 
Item  1,  $7000;  ship  anchor  bolts  and 
base  plates  90  days,  balance  180  days ; 
no  weight  given;  f.o.b.  destination; 
terma  net;  price  not  to  exceed  20% 
time  of  shipment  No  equalization 
offered. 


2/2-1/47  4n 

Motor  Truck   Chassis 
Low  and  Only  Bidders 

OAKLAND,  Calif.,  Ai.ameda  Co.— 
Following  submitted  bids  Feb.  19  to 
tho  East  Bay  Municipal  Utility  Dis- 
trict Room  312.  512  16th  St,  Oakland. 
Calif.,  under  Pro,  1803  for  furnishing 
7  motor  truck  ojha.sslH. 

Clarence  Bullwinkle  $1513.34;  to- 
tal   $10,593.38: 

F.  H.  Daley,  $1721.20;  total,  $12.- 
048.40: 

Reici  &  Rude,  $1723.36;  total  $12.- 
063  52: 

Dahl  Chevrolet  Co..  $1773.51;  to- 
tal  $12,414.57: 

CocSran  &  Celll,  $2024.91;  toUl 
$14,174  37; 

Rco  Motors  Inc..  $2251 31 ;  total 
S1.V759.52; 

International  Harvester.  $1981 ;  no 
tot.ll. 


43 


2/24/47 

Traveling  Cran* 
Contract  Awarded 

BOISE  PROJECT.  Idaho.— Judaon- 
Pacific- Murphy  Corp,  1200  17th  St., 
San  Francisco.  Calif.,  at  $11,719.  waa 
awarded  contract  by  the  U.  8.  Bu- 
reau of  Reclamation.  Denver.  Colo., 
under  Spec.  1696  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
(point  or  f.o.b.  cars  at  Jenneaa,  Idaho, 


2/24/47  9 

Owner   Taking    Bids — Due   March    19, 

8  P.   M. 
School   Addn. 

MANMNO.    'allf..  Riverside  Co.  Cen- 
tral  School. 
Owner— Banning   Elementarv    School 

District,  Banning,  Calif. 
KnRlneers — Bowcn,     Rowe,     Rule     A 
Bowcn,    2835    Gllroy    St,    Los    An- 
g^le8,    Calif. 
Relnf    concrete  addition  including  iO 
cla.ssiooms,    shower    rooms,     boiler 
room    and    toilets    consisting    of    3 
bMpR.    r-onnected    with    walks. 
Sperifiratli>ns   obtainable   from   of- 
fice  of  the  school   district  upon   de- 
po.slt  of  $10  refundable. 

Load    Protection    Equipment 
Low  and  Only  Bidders 

OAKLAND.  Palif..  Alameda  Co.— 
Following  submitted  bids  Feb.  19 
to  <he  East  Bay  Municipal  Utility 
Di.stHct,  Room  312.  512  16lh  St.,  Oak- 
land, Calif.,  under  Pro.  No.  1816  for 
furr.l.shlng  overload  protection 
equipment  'or  11  kv  power  dlf>tribu- 
tton  Fystem.  as  follows: 
(1)8  each  overloa'l  protection  equip- 
ment for  Kelman  Oil  Circuit 
breakers,  type  F2; 

(2)  1    each    potential    trip    assembly 
for    Kelman    Oil    Circuit    breaker 

type    F8S; 

(3)  1  each  relay,  Induction  type, 
drawout  %  to  2%  amperes  ca- 
pacity ; 

(4)  1  each  overload  protection  equip- 


ment   for    General     Electric    Oil 
clrcui*.   breaker,    type   FKO-37; 

(5)  1  each  current  transformer  type 
KF-58  or    equal; 

(6)  6  tach  storage  batteries.  12  voUs 

(7)  5   each   battery  chargers   for  12- 
volt    battery. 

Kelman  Electric  Mfg.  Co.,  (1; 
$4.34;  total  $3472;   (2)  $74; 

Electric  Storage  Battery  Co..  (6) 
$23:    total   $115. 


SUB-CONTRACr 
INFORMATION 


2/21/47  44 

New  Partitions— All  Bids  Will   Be 

Rejected 

PORTLAND,  Ore.  — All  bids  re- 
ceived February  19  by  the  Federal 
Works  Agency.  Public  Bulldingrs  Ad- 
ministration, office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg.. 
San  Francisco.  Calif.,  for  new  parti- 
tion changes,  etc..  at  the  OPA  office, 
foot  of  SW.  Glbbs  St.  Portland,  Ore., 
will  be  rejected  and  project  read- 
vertlsed  at  a  later  date. 


2/21/47  44 

Sheet   Metal  Work   (Furnish  and 
Install)— Bids  Rejected— To  Be  Re- 
advertised    as    Spec.    1708    to    Open 
April    1 

CENTRAL     VALLEY     PROJECT, 
California.— The  U.  S.  Bufeau  of  Rec- 


lamation, Denver,  Colo.,  rejcted  bids 
submitted  January  10  under  Spec. 
1565  for  construction  of  sheet  metal 
work  for  ventilating  system.  Shasta 
power  plant.  Central  Valley  Project. 
Caiifomia.  The  power  plant  is  situ- 
ated at  the  Shasta  Dam  on  the  Sac- 
ramento River.  Work  includes  fur- 
nished and  Installing  sheet  metal 
ducts  with  hajigers  and  accessories 
for  the  ventilating  system  for  Shasta 
power  plant. 

As  previously  reported.  Emit  Brown 
&  Co.,  300  E.  9th  St..  Los  Angeles. 
Calif.,  at  $36,600.  submitted  low  bid. 
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Rewiring  and   Electrical  Alterations 
Bids  Wanted 

MERCED,  Calif.,  Merced  Co.— Un- 
til March  17  ,11  A.  M.,  bids  wUl  bo 
received  by  the  Board  of  Supervisors 
of  Merced  County  at  the  chambers 
of  the  board  in  the  Merced  County 
Courthouse,  Merced,  for  rewiring  and 
electrical  alteration^)  to  Merced  Gen- 
eral  Hospital,   Merced   County.   Calif. 

Plans  and  specifications  prepared 
by  Clyde  E.  Bentley.  consulting  engi- 
neer, may  be  obtained  from  the  office 
f'f  W.  E.  Bedesen.  county  engineer. 
Merced  County  Courthouse.  Merced, 
Calif.,  upon  deposit  of  $10.  refundable. 

Each  bid  must  be  accompanied  by 
cashier's  check  or  bid  bond  in  amount 
of  5%  of  'bid.  payable  to  the  Board 
of  Supervisors. 


i 


i 


7^  mofte  a^  t^i 

It's  hard  work,  isn't  it,  when  you  have  to  plug 
in  a  lamp,  radio  or  vacuum  cleaner  by  the 
grunt  and  groan  method? 

This  situation  is  common  in  many  homes. 
It  is  simply  a  case  of  too  few  outlets,  too  far 
apart  and  connected  to  too  few  wiring  circuits. 

What  is  the  remedy?  For  your  present  home, 
or  the  new  home  you  are  planning  to  build, 
insist  on  and  get— "Certified  Adequate  Wir- 
ing." That  means  your  home  will  have  a  "tai- 
lor-made" job  of  wiring  that  will  be  modem 
and  stay  modern  for  years  to  come.  Write  in 
or  come  in  to  any  P.  G.  and  E.  office  f  or'cletails 
on  "Certified  Adequate  Wiring"  and  get  your 
copy  of  the  16-page  booklet— "Elearicity  in 
Your  Home  Plans." 

PACIFIC   GAS   AND   ILECTRIC   COMPANY 

Wire  Ahead  for  Better  Living 
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An  unexpected  financial  wind- 
fall will  enable  Carmel  to  pay  $30,- 
000  for  a  new  city  hall,  to  match 
94500  .state  funds  for  improve- 
ments to  the  drainage  system  and 
build  a  $5000  police  department 
headquarters  building. 
oOo 

Plans  for  an  underpass  proposed 
at  Roseville  will  be  protested  by 
the  chamber  of  commerce  as  it  cre- 
ates dead  ends  on  each  side  of 
Washington  Street. 
oOo 

The  forest  service  has  approved 
use  of  its  equipment  for  widening 
and  improving  the  Watts  Valley 
Road  in  the  Sierra  foothill  district 
near  FreRnn. 

oOo 

Merced  County  Farm  Bureau  has 
asked  a  congresiiional  appropria- 
tion of  not  less  than  a  million  dol- 
lars to  start  a  Merced  County 
federal  flood  control  program. 
oOo 

Yuba  County  Farm  Bureau  ha? 
requested  federal  aid  to  complete 
aerial  sun'eys  of  the  district  in 
line  with  the  plan  of  increasing 
water  supplies  for  farmlands. 

oOo 
Santa  Clara  city  officials  have 
okayed  improvements  of  the  Wash- 
ington Center  baseball  park  light- 
ing system  for  night  ^ames.  The 
new  system  would  be  similar  to 
that  used  in  Seals  Stadium. 

oOo 

Garrett-Bromfield  Company  of 
Denver  has  applied  to  make  a  pre- 
liminary survey  for  a  olan  to  uti- 
lize water  from  Lake  Meade  for  a 
water  district  in  Vegas  Valley 
south  of  Lns  Vefjas. 
oOo 
An  rfs«ociate  right  of  way  agent 
will  be  employtHl  by  the  state  per- 
sonnel board  following  exams 
March  29.  College  graduation  and 
four  years  professional  experience 
are  required. 

oOo 
Exams  for  an  associate  mechan- 
ical engineer  will  be  given  by  the 
ptate    personnel    board    April    26. 
College    {graduation   with    a   major 
in     mechanical     -engineering,     and 
threo    vears*    professional    experi- 
ence are  required. 
oOo 
A  committee  of  25  civic  and  in- 
dustrial leaders  will  be  named  bv 
the  Bay   Area  Council   to  attempt 
to  reach  a  unanimous  decision  on  a 
second    Bay   crossing. 
oOo 
Constrdction  will  begin  soon  on 
a  mammoth  midw»^stem  center  for 
development  of  atomic  energy  for 
industrial    puri'>"Sf's    and    research 
in    military   uses,    on    a    3,fi45-acrr 
site  26  miles  from  Chicago. 
oOo 
Sacramento  City  Manager  B.  \V. 
Cavanaugh  has  obtainfvl  a  f^TO.OOO 
fedetal     grant     for     the     Twelfth 
Street     JJiibway.     State     Highway 
Engineer    George    T,    McCnv    said 
his  department  will  start  immedi- 
atelv  on  plans  for  the  imderpass. 
oOo 
Preliminary   surveys  have   been 
jitprted  on  a  prop-^sed  80-mile  canal 
which  would  catch  flood  nmoff  wa- 
ters from   mountain  creeks  in  the 
Arv'n-Edison    ai-ea,    near    Bakers- 
fteld. 

oOo 
W.    D.   Hndeler,    bridge  director 
of  San    Francisco,   reporti^dly  will 
interview     rncinopring     firms     se- 
lected  as  possible  advisnrfi  to  th*» 
bridge  board  in  revising  plans  and 
specifications   for   a    new    Mann 
approach  to  Goldon  Gate  Bridge. 
oOo 
The    statf    highwav   commission 
recently  voted   $708,700   ndditional 
funds    for   various   highway    proj- 
ects   to    meet    increased    coats    of 
constraction. 

oOo 
Construction  of  a  new  public 
librarv  was  urged  by  thr  El  Cer- 
rito  Ji'nior  Chamber  of  Commerce 
recently  in  a  letter  to  the  city 
council. 


•  f  LOli  t  KJC  t- 


FLORENCE  CRITFENTON  HOME.— Shown 
above  im  the  $200,000  building  which  is  to  replace 
the  old  home  for  unwed  mothers  erected  in  1906, 
which  recently  was  termed  a  fire  hazar.  Located 
on  a  new  site  at  Brfiderick  and  Golden  Guie, 
the  new  home  will  provide  bedrooms  for  45  to 
50  girN  and  a  25-bed  baby  ward.  Other  features 


of  the  reinforced  concrete  building  are  a  rcerMt- 
tional  hall,  laboratory  and  classrooms.  Wings 
pro)i<cting  from  the  building  are  arranged  as 
apartments.  Either  two  or  four  girls  will  share 
a  common  living  room  wiih  separate  bedroom 
alcoves,  and  all  bedrooms  will  have  a  sun  ex- 
posure. The  inner  courts  are  dcMigned  to  prorWa 
an  outdoor  living  apace.  ^ 


Cwyrltht  iMfl  kf 
r.  W.  Doda*  CorporaHM 

Legion  Conmiittee 
Airs  Vet  Hospi^ 
Prc^ram  in  March 

WASHINGTON.- Veterans'  hos- 
pital construction  holds  top  prior- 
ity for  discussion  when  Chairman 
Robert  M.  McCurty  of  Pasadena 
rapK  the  gavel  opening  the  Amer- 
ican Legion's  national  rehabilita- 
tion conference  here  March  4  to  7. 

In  attempting  to  push  ahead  all 
veteran  rehabilitation  to  a  faster 
pace,  the  delegates  will  lav  par- 
ticular emphasis  on  the  building  of 
new  hospitals  for  ex-servicemen. 

First  day  speakers  will  include 
Dr.  Paul  R.  Hawloy,  chief  medical 
director  of  the  Veterans  Adminis- 
tration, who  will  represent  VA  on 
a  panel  discussion  devoted  to  vet- 
erans' hospitals  an«l  medical  aerv- 
ices. 

Other  speakers  during  the  con- 
ference will  include  Conunander 
Paul  H.  Griffith  and  General  Omar 
N.  Bradley,  administrator  of  vet- 
erans' affairs. 


GBC's  Marshafl  Forces  to  Forestall  Mo?e 
To  Delay  $45  Million  Airport  Aid  Program 

WASHINGTON. — Generiil  and  all  heavy  construction  contractors 
were  marshalling  their  forces  thin  we«>k  to  meet  oppoeition  to  the 
country's  $45,000,000  airport  program  which  developed  on  Capital  hill. 

A  senate  subcommittee  has  recommended  virtual  scrapping  of 
the  airport  construction   program   calling   for   improvement  of   some 

^^^  This%ommittee  action   stemmed   from   the   senate's  consideration 

of  immediate  need  for  a  complete  ♦ 
air  safetv  program  which  would, 
according  to  a  report  from  the 
Civil  Aeronautics  Administration, 
require  the  larger  sum  of  $54,540,- 
000.  This  money  would  cover  the  in- 
stallation of  instrument  landmg  fa- 
cilities at  166  airfields  and  grountl 
control  at  30.  with  tower  surveil- 
lance radar  at  140  more  air  cen- 
ters., „ 

President  Economizes 

The  subcommittee  of  the  sen- 
ate's interstate  and  foreign  com- 
merce committee  has  recommended 
that  the  $45  million  appropriated 
for  new  construction  and  improve- 
ment work  be  transferred  in  full 
to  the  safety  program. 

Since  a  Urge  .';hare  of  the  orig- 
inal appropriation  already  has  been 
allocated  for  state  use,  and  much 
of  the  programming  alreadv  has 
begun  on  n  local  level,  technical 
and  legal  complications  are  ex- 
pected On  the  basis  of  these,  con- 
tractors hope  to  keep  the  construc- 
tion and  improvement  prograin  in- 
tact, going  ahead  with  much  of  the 
building  this  year. 

Of  the  M5  million  appropriated 
for  the  airport  construction  pro- 
gram, $2,250,000  is  authorized  for 
administrative  expense.  This  leaves 
$42,750,000  for  actual  federal  out- 
lay to  the  various  states  and  U. 
S.  possessions. 

President  Truman  has  ordered 
that  onlv  $4  mill'on  of  this  amount 
be  spent  this  year.  The  fact  re- 
mains, however,  tflat  the  balance 
of  the  larger  figure  has  been  al- 
located (as  reported  previously  in 
the  Daily  Pacific  Builder)  and  this 
action  is  expected  to  form  the 
basis  of  the  effort  to  forestall  the 
transfer  of  money. 

Equip  Existing  Ports 

If  the  subcommittee's  report 
should  be  adopted,  and  congress 
felt  the  appropriation  could  be 
changed  from  construction  work  to 
the  highly  technical  installation  of 
safety  devices,  it  is  doubtful  that 
additional  funds  would  be  set  aside 
for  the  federal  airport  program  as 
initiated  last  fall.  With  congress 
presently  in  a  clear  mood  to  econ- 
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Realty  Financing 
Reaches  New  High 
At  $10,400  MiUion 

WASHINGTON.  —  The  nation's 
non-farm  real  estate  financing  con- 
tinued to  a  new  high  in  1946  when 
about  -10,400,000,000  of  mortgages 
were  recorded,  the  Federal  Home 
Loan  Bank  Administration  report- 
ed yesterday.  The  year's  total  is 
85  per  cent  above  1941. 

The  rise  in  recent  years  i?  duo 
not  only  to  a  sustained  demand 
for  loans  on  houses  and  today's 
high  prices,  but  the  almost  100  per 
cent  financing  of  homes  under  the 
GI  loan  act  and  a  larger  volume  of 
credit  extended  for  new  construc- 
tion. Fifty  per  cent  more  mort- 
gages were  recorded  than  in  1945 
and  the  average  loan  was  45  per 
cent  above  the  average  for  1941, 
the  last  pre-war  year. 

Showing  a  usual  seasonal  de- 
cline, mortgage  financing  last  De- 
cember totaled  $836  million,  four 
Eer  cent  below  the  previous  month, 
ut  59  p«'rcent  over  December  1945. 

Revealing  the  trend  of  financing 
activity  of  types  of  lenders,  the 
1946  increases  over  1945  in  dollar 
totals  of  mortgages  recorded  were 
as  follows:  mutual  .savings  banks, 
153  percent;  commercial  banks  and 
trust  companies,  146  per  cent;  mis- 
cellaneous lenders,  91  per  cent;  in- 
surance companies  94  percent;  sav- 
ings and  loan  as.sociations,  70  per 
cen*^   and   individuals,  44  percent. 

The  average  mortgage  rwordcd 
in  1946  amounted  to  $4206,  wich 
is  22  percent  more  than  in  1946. 
'The  average  for  mutual  savings 
banks  in  1946  was  $5416,  up  29 
percent  ovei  1945.  Other  increases 
in  averages  were:  for  commercial 
banks  and  trust  comnanies,  25  per 
cent;  for  miscellaneous  lend«»rs,  21 
percent;  savings  and  loan  associa- 
tions, 10  per  cent,  and  for  insur- 
ance companies,  10  per  cent. 


We  Americans  manage  to  upset 
native  economic  harmony  wherever 
we  go. 

^    <t    ir 

Before  oui  *'do-gooding"  25  pesos 
would  buy  almost  any  native  bam- 
boo-and-nipa  shack  you  could  find 
in  the  Pacific  area.  For  $60  the 
natives  would  throw  in  two  pigs,  a 
goat,  a  taro  patch,  his  eldest  daugh- 
ter and  mother-in-law  —  and  also 
think  you  were  crazy. 
ir    ir    ^ 

The  value  of  a  house  was  not 
in  money,  but  time  required  to 
build  it.  "Time  depended  upon  sev- 
eral things,  for  instance,  the  prox- 
imity of  neighbors,  the  condition 
of  fishing  and  hunting,  the  lure  of 
nearby  shade  trejs — and  especially 
whether  it  be  six  weeks  or  six 
months  untiLthe  rainy  season. 

Tit    ir    <i 

On  July  21,  1944,  Marines  of  the 
Third  Divison  went  ashore  on  the 
Island  of  Guam.  Some  of  them 
never  got  across  the  sand — others 
got  blistered  hands  from  hot  gun 
barrels. 

^  ir  <r 
In  rescuing  Guam  from  the  Japs 
many  native  houses  wore  destroy- 
ed. This  really  didn't  affect  th** 
Chamorros  as  all  weather  -  proof 
shacks  had  already  been  seized  by 
the  Japs. 

ir  -Cr  tr 
Today  the  native  is  very  upset 
and  unhappy.  He  is  "Saturday 
night  rich'\  and  doesn't  know  what 
to  do  about  it.  Each  family  is  try- 
ing to  hire  some  other  family  to 
do  their  laundry. 

-Cr    <r    -fr 
The  reason  for  this  is  your  gov- 
ernment has  now  reimbuised  each 
native   whose   "h.>use"   was   de- 
stroyed. ^  '  * 
•^     -^     -"V 
You  will  be  very  happy  to 
know  that  the  minimum  you 
paid     any     native     for     bin 
•hack  was  $7,500. 


WAA  has  up  for  sale  an  $8  mil- 
lion steel  foundry  at  Pittsburg, 
Calif.  Sealed  bids  will  be  opene<l 
at  San  Francisco  WAA  offices  on 
March  18. 


Vitrified  Sewer  Pipe 
Mianufacturers  Face 
Monopoly  Charges 

CHICAGO.  —  Eighteen  manufac- 
turers of  vitrified  sewer  pipe  and 
their    trade    association,    tne    CJay 
I*roducts    Aaaociatioxi,    have    been 
charged    in    a    federal    trade   com- 
mission complaint  with  unlawfully 
combining   to   fix   prices  and   sup- 
press competition,  and  engaging  in 
price  discrimination. 

The    complaint    is    directed    pri- 
marily against  collusive  use  of  a 
zone    system    of    delivered    prices 
which,  it   alleges,   has   resulted   in 
elimination    of    price    competition 
among    the    respondent    manufac- 
turers   and    "monopolistic,    unfair 
and   oppressive"  price   discrimina- 
tion  against   portions  of  the  pur- 
chasing public  "in   large  areas." 

So  discriminatory  is  the  pricing 
system,  the  trade  commission 
charged,  that  the  net  prices  pai<l 
by  customers  located  at  or  near  the 
factory  door  of  a  manufacturer  in 
many  instances  amount  to  much 
more  than  the  net  prices  realized 
on  products  of  like  grade  and  qual- 
ity sold  to  customers  located  hun- 
dreds of  miles  distant. 

— # 

FBI  MAN  ADDRESSES 
COST  ACCOUNTANTS 

H.  C.  Van  Pelt,  AssisUnt  Special 
Agent  in  charge  of  the  San  Fran- 
cisco division.  Federal  Burenu  of 
Investigation  will  address  the  San 
Francisco  chapter  ot  the  National 
Association  of  Cost  \ccountants  on 
Thursday  evenintr.  Feb.  27,  1947. 
at  the  Engineer's  Club. 

While  in  Washing'.on,  D.  C.,  Van 
Pelt  ser^'e(l  as  administrative  as- 
sisUnt  to  J  Edgar  Hoover,  super- 
vising investigations  of  fraud  and 
violations  of  the  National  Bank- 
ruptcy Act.  He  will  discuss  propei 
control  necessary  in  internal  audit 
systems  to  permit  the  exercise  of 
care  in  performance  of  the  ac- 
countant's re8pon.«ibilitics  in  order 
to  help  combat  crime  in  the  field 
of  finance. 

—it 

CHICAGO  HAS  SLOW 
RENTAL  RECORD  TOO 

CHICAGO.— With  approval  of  14 
applications  to  build  rental  hous- 
ing units  expected  from  the  local 
office  of  Federal  Housing  Admin- 
stration  soon,  the  new  year's  to- 
tal of  approved  rental  housing  con- 
struction will  be  866  units. 

E.  J.  Kelly,  district  director  of 
FHA,  conceded  that  that  record 
was  a  "slow  start  toward  a  1047 
objective  of  80,000  new  units." 
Since  January  1,  he  reported,  com- 
mittmcnts  have  been  issued  for 
mortgage  insurance  on  four  proj- 
ects designed  to  include  71  units. 


u'^^-ii^pt^. 
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SUB  •  BIDS  WAKTED 


Qonoral  oontractoro  doolring  lub-bldo  on  any  Job  ara  Invltod  to  mako  known 
their   requlremonio   In   thio  coliimn.    Thoro   la   no  Ohargo   for  thio   torvloo. 


CPA  PERMITS  GRANTED 

SAK  FRANCISCO.  —  The  Civilian 
Production  Administration,  A.  J. 
Ortor,.  regional  director,  1356  Market 
8C,  luia  announced  the  following  per- 
mlta  granted  (or  construction  of  com- 
morolal  and  industrial  buildings  In 
tbo  San  Francisco  area: 

CANOPY  over  lubricating  hoist,  $2.- 
000;  Clay  and  Embarcadero  Sts.. 
San  Francisco;  owner,  C.  G!en 
Herald,  8720  Market  St,  San  Fran- 
elaco 

limDICAL-dental  bldg.,  $25,000 ;  19th 
Avo.  and  Santiago  St.,  San  Fran- 
claco;  owner,  Frank  C.  EUuitma^, 
MD,  75  En  Verano  Way,  Saa  Fran- 
daco. 

ALTER  central  office  |6000;  920  Lin- 
coln Way,  Auburn;  owner,  Pacific 
ToL  A  Tel.,  140  New  Montgomery 
St,   San  FVanclsco. 

GROCERY  and  living  quarters,  |6600; 
1090  S.  Hutchins,  Lodl;  owner,  O 
Arthur  Loring,  Box  1,^,  Gait 

FRUIT  processing  plant,  $3000;  205 
South  M  St.,  Dinuba;  owner,  R.  M 
Wright  Fruit  Co.,  premises. 

REMODEL  for  shopping  center,  |15,- 
000;  B09  S  23rd  St,  Richmond;  own- 
er. Jack  H.  Newell,  2550  Costello, 
Oakland. 

MFG.  woodworking  mchy.,  $10,500: 
near  Santa  Clara;  owner,  Edwin 
Forsberg,  633  N.  IStih  St,  San  ose 

FRUNE  dehydrator  $36,500;  near  Sar 
Jose;   owner,  Oak  Grove  Coopera- 

PRUNE  drying  plant   $27,500;   near 

PRUNE  dyraig  plant  $27,500;  noar 
San  Jose;  owner.  Oak  Grove  Coop. 
Dryer,  Box  670.  San  Jose. 

MAUSOLUEUM  columbarium,  $60,300 
Belmont  Av«iue,  Fresno;  owner, 
Fresno  Q-ematory,   premises. 

ALTER  elevator  nafety  hazard,  $4,- 
600;  Mason  and  California  Sts.,  San 
Francisco;  owner,  Fairmont  Hotel 
Co.,  San  Francisco. 

MEZZANINE  ofr  storage  of  aulo 
parts,  $1500;  415  E.  Miner,  Stock- 
ton ;   ownei,  Renney  Motors,  prem. 

LAUNDRY  bldg.,  $10,000 ;  Merced  Co. 
Hospital;  owner,  Merced  County 
Supervisors,   Court  Houae,  Merced. 

SERVICE  Station.  $7200;  San  Pablo 
and  Delaware,  Berkeley;  owner,  L 
A.  Wagerman,  215  Standard.  Rich- 
mond. 

FARM  mchy.  repairs,  $6500;  3240  E. 
Main  St.,  Stockton;  owner.  Max  D. 
Stone,  440  N.  Central,  Stockton. 
RICE  processing  bins,  $26,250;  West 
Sacramento;  owner.  Rice  Growers 
Aaan.  of  Calif.,  Box  968,  Sacra- 
monta 


FHA  PERMITS  ISSUED 

BAN  FRANCISCO.  —  Tho  Fodoral 
Hoaoing  Administration,  D.  C.  Mc- 
OlanoM,  dlotrlct  director,  816  Mont- 
gomory  St.  San  Francisco,  has  an- 
nounced tho  following  list  of  permits 
granted  by  tho  above  office  for  the 
construction  of  dwelling  or  rental 
ualta  (othor  than  for  owner-occu- 
pancy) in  tho  San  Francisco  aroa 
for  applicants  aa  noted: 
1  UNIT— Corte  Madera;  Wm  R  Hent- 

rlch,  1030  Lake  St,  San  Francisco. 
1  UNIT— Modesto ;  John  P  Ross,  500 

7th  St  Modesta 
1    UNIT— Millbrae;    Al    C    Findgren, 

846  Locust.   San   Francisco. 
5    UNITS  — San    Francisco;     Marvel 

Home  Builders,  San  Francisco. 
1     UNIT— Pacific     Grove;     Elmer    S 

Brush.  Pacific  Grove. 
4  UNITS— Salinas ;  Joe  H  Mcinierson, 

913  Kajit  St,  Salinas. 
1    UNIT— Vlsalla ;    Geo    H    Babcock. 

1706  Beverly  Dr,  Vlsalla. 

1  UNIT  —  Hayward ;     Wm    Bratten, 
19667  Center  St  .Hayward. 

2  UNITS— Redwood  City;  1217  Grand 
Ave,  Piedmont. 

10  UNITS— Santa  CruE ;  R  B  Barnard, 
Box  945,  Santa  Cms. 

1  UNIT— Menio  Park;  Chris  Tollef- 
sen,  3084  22nd  Ave,  Oakland. 

2  UNITS— Sacramento.  L  F  Benner, 
2920  E  St  Sacramenta 

7  UNITS— Daly  City;  A  J  Hersig, 
3200  Ocean  Ave.  San  Francisco. 

3  UNITS— Oakland ;  Dan  Dana,  2040 
Clinton  Ave,  Alameda. 

1  UNIT— Stockton ;  D  J  Nichols.  Rto 
8,  Box  86S.  Stockton. 

1  UNIT— Madera;  James  M  and  Edna 
N  King,  816  W  Yosemite  Ave,  Ma- 
dera. 

1  UNIT— San  Jose;  Henry  A  Mont- 
rose, 11  N  2nd  St  San  Jose. 

2  UNITS— Lemoore,  Neal  Bros,  60  A 
St,  Lemoore. 

1  UNIT— Sacramento ;  Gene  Pender- 
gaat,  8001   Morse  Ave.   Sacramento. 

1  UNIT— San  Pablo ;  Advanced  Build- 
ors  Corp,  2824  San  Pablo  Ave,  San 
Pablo. 

2  UNITS — Salinas;  Sig  Nelson,  Box 
68,  Salinas. 

8  UNITS -Orlnda :  L  H  Woolsey.  85 
Orinda  Highway,  Orinda. 

4  UNITS— Salinas ;  Wm  J  McCallum, 
809  Pajara  St  Salinas. 

8  UNITS  —  Oakland  ;  A  Caaquelro, 
2072  82nd  Ave.  Oakland. 

2  UNITS— Redwood  City;  James  P 
Silvers,  712  Jefferson  St,  Redwood 
City.  ^ 

4  UNITS  — Sacramento;  Frank  P 
Williams.  912  J  St,  Sacramento. 

9  UNITS— Santa  Cms;  C  W  Law- 
rence, 16  Farmers  St  Merchants 
Bank  Bldg.  Santa  Cms. 

1  UNIT— Albany :  Wm  L  Wallace,  » 
Stratford  Rd.  Bericeley. 

4  UNITS— Hay  ward  ;  George  R  Dot- 
son,  252  Western  Blvd.  Hayward. 

21  UNITS  — Santa  Rosa;  Hugh  B 
Coddings,  705  Hoen  Ave,  Santa 
Rosa. 

15  UNITS — San  Franclsro:  Loreta  A 
Sullng.  1964  Alemany  Blvd.  San 
Franclsoa 

2  UNITS— Kensington    Park;    J   W 


Cellular  Struoturao  For  Slide  Aroa,  Vet.  Adm.  rt.  Miloy:  Bids  Duo  Fob.  28 
2:30  P.  M. 

btolte.  inc.,  84fil  Saa  Leandro  St,  Oakland  (TRlnldad  lOM). 
iuroentraut   *  Siunraera.    696   Pennsylvania   St,    San   Francisco,   Calif., 
(A'l*wator  3420) 

J  as.   I.  Barnes,  Conatmctlon   Company,  Ml  Russ   Bldg.,   San   Francisco, 
Calif.,  (iGXbrook  600S) 

Haas  &  Rothchild.  828  Merchants  Ezebaage  Bklg.,  S.  F.  (EXbrook  1200) 
Fred  J.  Barly,  Jr.,  869  Ptoo  St,  San  irranclsco,  Calif.  (BUttor  1781) 
Wm.  Horstmeyer,  28  Mars  bt,  San  Jrrandsco  (MArket  7289). 
X>aley  Brotliers.  P.  O.  Box  127.  Belmont  (BKimont  2800). 
Charles  MacClosky  Co^,  112  Market  Bt,  Sac  irranclsco  (DOuglas  0604). 
Henry  Arlan  ConstraoUon,  4142  Oeary  Blvd.,  S.  F.   (IfA^ew  8170) 
Wellnita  *  DoNardo,  814  etta  St.,  San  Jrranetsco  (MArket  4498) 
Moore  ft  Roberts,  6St  Mission  .bt,  bsn  Francisco.  (OArfield  8979) 
M.  A  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (Bncbrook  7624; 
U.  Ifi.   Rahlmann  Co.,  291  Keamy  St.,  San  Francisco   (DOuglas  8028) 
Guy  F.  Atkinson  Co.,  10  W.  Orange  Ava,  South  S.  F.  (JUnlpor  4-8120) 
Albert  B.  Mangs,  Box  2809,  Route  2.  Redwood  City  (Redwood  City  127UJ; 
feter  borensen,  927  Arguello  Street,  Redwood  City. 
Aoam  Arras  &  Son,  119  New  Montgomery  St.,  S.  F.   (OArfield  8881) 

Conversion  of~Bldg.  Into  Apts.,  FtTSfrdTTiWo  duo  Fok.  tTTtTPru. 
btoite.  Inc.,  8461'  Ban  Loandro  St.,  Oakland  (TRlnldad  1064). 
Charles  MacClosky,  112  Market  St,  Ban  irranclsco   (DOuglas  Oo04) 
icrbentraut  A  Sununora  696  Fonnsylvanla  St,  San  Francisco,  (ATwater 

2420) 

James  L  Barnes  Constr.  Co.,  941  Ruts  Bldg.,  San  jrmaclsco,  Calif..  (ICX. 

brook  6905  or  EXbrook  7064) 

Biitwoll  Constr.  Co.,  4746  Geary  Blvd.,  San  Francisco  (BAyvlew  6947) 

M  A  K  Corp.,  200  Financial  Center  Bldg.,  S.  F.    (IBXbrook  7624) 

Wallace  D.  Harkina,  Inc..  406  Sutter  St.,  San  Francisco  (GRaystone  2966) 

H.   Jfi.   Kablmann  Co.,  281   Keamy  Bt,   San  Francisco   (DOuglas  F02S) 

Mldstate  Constr  Co.,  427  Bryant  St.   San  Francisco  (YUkon  6-2811) 

.Harold  C.  Geyer,  787  Munras  Ave..  Monterey  (Monterey  8605) 

Daley  Bros.,  Box  127,  Belmont  (Belmont  2300) 

Fred  J.  Early  Jr.,  860  Pioo  St.,  Ran  Franrlsco  (SUtter  1731) 

Robt  McCarthy,   1050  Ktrkham  St.,  San  Krsncisco   (OVerland   4000) 

Itore  ah^ngfffoirBldg.,  Oakland;   BIdO  Due  February  28.  2:00  P.  M. 


WlUU  F.  Lynn,  1040  Folger  St,  Ber«eley  (BlOrkeley  6044) 
Moore  A  Roberts.  698  Mission  St,  Ban  Frnnclsco,  Calif.  (GArfield  8679) 
Barrett  A  Hllp,  918  Harrison  St.,  San  Francisco   (DOuglas  uruO) 
George  J.  Maurer.  60  York  Drive    l*!edmont  (HUmboIdt  ?467) 
Pacific  Coast  Builders,  2030— 18th  Street,  San  Francisco  (HEmlock  5388) 
WateF'Boftenor  Equipment  (Install).  6pe«   18165,  Oakland;  Naval  Hospital; 
Bids   Due  February  26,  2:00  P.   M. 
Henry  Arian  Constmctlon.  4142  Oeary  Blvd.,  S.  F.   (BAyvlew  3170/ 
Albert  E.  Mangs,  Box  2809.  Route  2,  Redwood  City  (Redwood  City  1270J) 

Telephone   Bldg.,  Shell  OH  Co.,  Martinez;    Bids  due   March   6. 
Hwlnerton  A  Wan>erg  Co,  226  Bush  St.  S.  F.   (OArflekl  2980) 
Guy  F.  Atkinson  Co.,  10  W.  Orange  Ave.,  So.  Han  Francisco  (JU  4-8120) 
Haas  A  Kotbchlld,  826  Merchants  Exchange  31dg.,  S.  F  .(DOuglas  087S' 

bewage  Pumping   Plant.  Mill  Valley;    Bids  due   Feb,  26,  8  P.  "M 
J.  D.  O'Connor  Constr.  Co..  891  Sutter  St.  San  Francisco  (DOuglas  8980) 
Marin 


-m~        »-■■•»     .    .  —  ....    w,,,..     ._,,«,,     Bius    tju*     rma.    <o,    S    f.    1*1. 

D.  O'Connor  Constr.  Co..  891  Sutter  St.  San  Francisco  (DOuglas  3988 
arin  fJorporatlon,  P.  O.  Box  417.  Sausalito  (Sausallto  1380) 
Stolte,  inc.,  8461  San  Leandro  St,  Oakland   (TRlnidad  1064) 
Haas  A  Kothchltd,  826  Merchants  Exchange  Bldg.,  S.  F  .(DOuglas  0875 > 
De  Luca  A  Son.  1745  Filbert   gt..   &an   Francisco    (ORdway  3600) 


Brazier.  15  Yale  Circle,  Berkeley. 
1  UNIT — Merced;  Norman  7  Graham, 

Box  1208.  Merced. 
66    UNITS  — San    Pablo;    Joseph    S 

AguJar,  Box  245,  San  Pablo. 

5  UNITS — San  Francisco;  Bergstrom 
A  Larvick,  San  Francisco. 

1  UNIT— San  Francisco;  Norman  T 
Johnson,  89  Granada  Ave,  San 
Francisco. 

2  UNITS— Redwood  City;  C  SJoberg, 
334  Hudson  St  Redwood  City. 

4  UNITS— Daly  City;  L  H  Comer,  159 
Santa  Cruz  Ave.,  Daly  City. 

1  UNIT  — Yuba  City;  Pearsalls  A 
Maxfield,  726  Olive  St.  Yuba  City. 

1  UNIT — Oakland;  Arthur  Hovanltz, 
17103   Rolands  Ave,  Hayward. 

40  UNITS — San  Jose ;  Jackaon  M  Hull, 
2250  Elliott  St,  San  Jose. 

2  UNITS— San  Francisco;  Milton  H 
Lees,  726  Tehama  St.  San  Fran- 
cisco. 

1  UNIT— Palo  Alto ;  A  K  Splelberger, 
608  Newell  Rd,  Palo  Alto. 

1  UNIT  — Santa  Cms;  Edward  D 
Dobson,  Box  441,  Santa  Cmz. 

2  UNITS  —  Sacramento;  Lavere  A 
Stewart  8911  Solano  Ave,  Sacra- 
mento. _^^ 

2  UNITS— Merced ;  F  A  Burton.  1221 

9th  St  Merced. 
14  UNITS— Santa  Cmz ;  G  C  Plnhlero 

and  J  Pacheco,  1211  Tamalpals  Ave, 

San  Rafel. 

6  UNITS — Carmel;  Albert  O  Lazas- 
cus.  Box  1701,  Carmel. 

5  UNITS— Lodl;  Otto  Seefried.  1181 
S  Pleasant  Ave,  LodL 


Building  Section 
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Woodrow  Wilson   School,  San    Leandro;    Bide   due   March   4,  8:30   P.   M 
Jas.  L  Barnes  Constr.  Co ,  Russ  BMg.,  S.  F.  (EXbrook  6906  or  7064) 
Willis  F.  Lynn,  1040  Folger  Street,  Berkeley   (BErketey   6044) 
H.  B.   Rahlmann   Co.,  261  Keamy   bt,   San   l-Tanctsco    (DOuglas  8023) 
George   Petersen    A   Son,    1«41    Bancroft    Ave.,    ban    Leandro    (TRmadad 
W43  and  SWeetwood   4166). 

Conversion  of  BarraokF'lnto  Apts.,  STookton  Ooneral   Depot  Annex;    Bid» 
Due   February  26,  2:00  P.  M. 
J'homas  C.  Buck,  P.  O.  Box  407.  Stockton  (Stockton  4-4611) 
Bmgham  Constr.  Co,  Route  2,  Box  ^970,  Sacramenta 
M.  it  K.   Corp.,  200  Financial  Center  Bldg.,   s.   F.    (HiXbrook  7624) 
l!;rbcnlraut  ft  Summers.  696  Fennsylvanla  St.,  San  £*ranclsco   (AT  2420; 
S.  C.  Giles  A  Co.,  819  Elks  Bldg,  ^ockton   (Stockton  30460) 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St,  Ban  Frvicisco  (GRaystone  295tf 
b.  C.  Giles  and  Co..  819  Elks  Bldg..  Stockton. 

School    ( Addh.)~  Canyon    Elementary   Sehool,   Contra   Cost4r~Ceunty;    ^Bld"i 
Due  March  S,  8;00  P.  M. 
Frank   A.   Payne  A  Son.   8   Uverr.ill   Road,  Orinda   (Orinda  2076) 
l-tu:iric  Coast  Builders,  2530— 18th   bt.  Sax.  FrancUco   (HEmlock  5388) 
B.  ft  R  Constmctlon  Co.,  110  Market  St.,  San  Francisco  (DOuglas  751H; 
bh&pro  ft  Sage,  6221    Panama  Ave.,  Richmond    ;LA  6  3266) 

A.  J.  Hopper  Co.,  243  Langton  St,  San  Francisco  (MArket  7070) 
Wallace  D.  Harklns.  Inc.  406  Sutter  St.  San  i«Tanclsco  (GRaystone  302:.') 
Anderson  Haglund,  Inc.,  210 — 4l8t  St ,  Oakland  (OL  9103) 

Willis  F.   Lynn,   1040  Folger  St,  Berkeley    (Bhirkeley  6044) 

School ~Addn.,  Walnut  Creek  Grarrmar   Sohcol,   Walnut  Crook;    Bids    Due 
March  1,  2:00  P.  M. 
Frank   A.   Payne  A  Son,  8  Overhlll   Read    Orinda   (Orinda  2076) 

B.  A  K.  Constmctlon  Co..  110  Market  St.  San  ^Yancisco  (DOuglas  7516) 
i-aciflc  Coast   Builders,  2630— ISth  ht.  Sac   i>Tanclsco  (HEmlock  5388) 
Wallace  D.  Harklns,  Inc.,  406  S  itter  St,  San  JtYancUco  (GRaystone  3022) 
A.  J.   Hopper  Co..  243  Langton  Si.,  Fan  Francisco   (MArket  7070) 
Willis  F.   Lynn,   1040  Folger  St.,   Berkeley   (BlCrkeley  6(H4) 

C.  F.  Parker.   1644  Monterey   Blvd.,  San   Francisco   (OVerland  3723) 
Anderson  Haglund,  Inc.,  219 — list  St,  Oakland  (OL  9103) 

Allen  Fuller,  208  Isleton  Street.  OakUnd   (LOckhavcn  8-1899) 

Bulk  Sugar  Storage  Bldg.,  Hono'ulu.  T    H.,  for  Castle  A  Cooke,  Ban  Fran- 
elsco;   Bids  due   Feb.  28.   10:00  A.  M. 
Swlnerton  A  Walberg  Co.,  226  Bush  bt,  San  Francisco  (GArfield  2980) 

M  ore  I  aTid  Elementary  School,  Ban  Jooe;    Bids  due  Maroh  137*7  r30~P'7"M '. 
William  Horstmeyer  Company,  23  Mars  St,  San  Frsnclsco  (MArket  Vi39* 
B.  A  R  Construction  Cc,  110  Market  St.,  Han  Francisco   (DOugla*  7516) 
Pacific  Coast  Builders,  2530— 18th  Street,  San  Francisco  (HEmlock  5388) 

Boheol,  8  classrooms,  Los  Lomltas  Elenrentary  Sch.;  BIdo  due  Mar.  6,  8  PM 

William  Horstmeyer  Company.  23  Mam  St,  San  Francisco  (MAiket  7WW) 

B.  A  R  Construction  Co.,  110  Market  ?Tt,  Sar   Francisco  (DOuglas  7616) 

Pacific  Coast  Builders.  2630— l«th  Street,  San  Francisco  (Hkimlock  5388) 

Peter  Sorensen.  927  Arguello  St.,  rtedwooa  City 

Bryani  Reservoir,  Spec.  LB-S79,  Contra  Costa  Co.;  Bids  due  Feb  26,  5:80>M 
Daley  Brothers,  P.  O.  Box  127,  Belmon*    (BKimont  ^300) 
M.  A  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624 » 

AdditlonF~A"~aiid~ B,~Alturas"^rsmmii^8oh©oirAituras;~~ BidiTcluo  Maroh 
IS,  1:00   P.   M. 
Central    California    Constr.    Ca,    802    Capital    National    Bank    Building, 

bacramento  (Sacto  8-6871) 
B.  A  R  Constr.  Ca.  110  Market   St..  San  Francisco  (DOuglas  7616) 
Bingham  Constr.  Co.,  Route  2,  Box  0076,  Sacramento 
U  O.  Shals,  Route  1   Box  142,  Chico  (Chleo  1068  oi>  BtiO) 

Wsrehouse~snd~Offlce  Bldg.,  Emeryville,  Csllf.;   Bids  due  Msroh  10,  Noon 
Swlnerton  A  Walberg  Co.,  226  Bush  Ht,  San  Francisco  (GArfleM  ?W80) 

Off loors'Qtrs..  Spec.  1267,  Sieramente  signal  Depot;  Bide  due  Mar,  10,  2  pm 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St,  San  Ffanclsco  (GRaystone  30:^^ ) 

Baoheler    Officers'    Quarters    and     Read     improvemenU,    San    Franclsoo 
County  lAr  Station,  Mills  Field,   U.  b.  Coast  Guard;    Bids  due   Maroh 
17,   10:00  A.    M. 
Monson  Bros.,  475  Sixth  St.  San  Francisco   (DOuglas  6367) 

Field  Operation  Center  (Oarage),  Oakland)   Bide  due  Feb.  28,  S  P.  M. 
Pearson  Constr.  Co..  2224  Rose  St.,  Berkeley   (A^U)erry  2138) 
Willis  F.  Lynn.  1040  Folger  St.,  Berkeley   iBKrkeley  6044) 
George  Maurer,  60  York  Drive,  Piedmont  (HUmboidt  3467) 

eFematortum  Addn.r6iiirn»»«i7  BTde  due  Maroh  io,  4:00  P.  M. 


Com  morolal    BIdga   

Educational    Sidga    

Hospitals     

Industrial    BulMlngs    -~~ 

Public     Buildings     

Rellglou*    Buildings    

Social,  Recreational  BMga  ...20-21 

Resldentlsl    Buildings 22-26 

Transoortstlon    BIdgs. 27 

MIscellsneous    BIdgs. 28-80 


1 .8~COMMERClALBLDGS. 

2/26/47  3 

Contract  Awarded 

Storage  Bldg.  (Replace);  Spec.  436R 

MILLBRAE,    Calif.,    San   Mateo    Co. 

Owner  —  (Jity  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Contractor^Peter    Sorensen,  B27 
guello,  Redwood  City,  Calif. 


Ar- 


Owner  — City  and  County  of  Ban 
Francisco,  Public  UtlllUes  Commls- 
8lon,  Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Timber  platform  on  timber  pUea 

Contractor — Duncanson  A  Harrslson, 
eOO  Market  St.,  San  Franolsoo, Calif. 


2/26/47  -     «.   ^ 

Contemplated — Constmctlon  To  Start 

Soon  as  Materials  Available 
Markei  Bldg  Cost  $100,000 

MODESTO,  Calif.,  Stanislaus  Coun- 
ty. La  Loma  and  Bumey  Streets. 
Owner  —  Mike  Angelo,  owner  8m 
Francisco  Fntlt  Market,  9th  and  H 
Sts.,  Modesto.  Calif. 
Includes  groceries,  fresh  produce, 
meatb,  frozen  foods,  bakery,  soda 
fountain  and  dmg  depts.;  parking 
for  150  cars. 


2/26/47  * 

Plans   In   Progress  ..«««««« 

Administration  Bldg.     Cost  $1,000,000 
SEATTLE,  Wash.,  King  Co.,  Univer- 
sity  of  Woshlngton   campus. 
Owner  —  Univerbity  of  Washington, 
Dr.   Raymond   B.  Allen,   PresWent. 
Architect— Victor  N.  Jones  A  Asaoci- 
ates.     Republic     Building,     Seattle, 

Wash.  «  wv.    t 

Supervising    Architects    —  Bebb    A 

Jones,      Hoge      Building,  SeatUe, 

Wash.  ^ 

Reinf.    concrete  with    brick  exterior, 

4-stvs.  A  basement. 


2/26/47  ^ 

Plans  Completed — Owner  Will  Build 


GASOLINE  and  DIESEL 

GENERATORS 


2/26/47  2 

Contract  Awarded 

Platform;  Spec.  91 

SAN  MATEO  COUNTY,  Calif.  San 
Francisco  Bay,  San  Francisco  Air- 
port 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

6M)  Watts  to  1  $0  KilowatU 

KERR 
EQUIPMENT   CO. 

160  Tenth  St..  Cor.  Natoraa  St. 
Phone:    MArket  1691 


iRiuin  pninr  compnnv 


MAKES 


Fine  pniHT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

Sec  us  regarding  Improvement  District  jobs.    We  handle  coUeo 
tion*;  buy  Warrants  or  Bonds  on  all  1913  or  1911  Act  Districtsu 

Telephone  GArfidd  8000 

HANNAFORD     &    TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


L.  W.  HOPKINS 


WlUle  F.  Lynn.  1040  Folger  St.,  Berneley   (Berkeley   6044) 

Veterani'  Emergency  Dwelling  Unite  (1V7),  Salinas;  Bids  due  Mar  8,  •  Pm. 
btoite.  Inc.,  84ftl  Ban  Leandro  St.,  oanland   iTRlnldad  1064) 


TILE  CONTRACTORS 


Shower  Doers 
Tab 

Eaelesuret 
Mediciae  Cabinets 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

'Not  How  Cheap  But  How  Goott' 
253  MINNA  STREET 

Phone 
YU  kon  6-1489 


WEDNESDAY.  FEBRUARY  26.  1947 


DAILY    PACIFIC    BUILDER 
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Stero  and  Apt.  Bldg.        Coat,  $40,000 

FRESNO,  Calif.,  Freano  County.  Bel- 
mont Avenue. 

Owner — c/o  archlrect. 

Architect  —  Leonard  H.  Ford,  1360 
Main  Street,  Walnut  Creek,  Calif. 

Brick  and  frame,  two  atury  (fiOatM). 

Owner  will  build. 


3/26/47  •    3 

Lew  and  Only  Bidders 

Cartiouse  (Alterations);  Spec.  268 

SAN  FRANCISCO.  Calif.,  Geary  St. 
Carhouse. 

Owner  — City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Central  receiving  room  in  carhouse. 
Specifications   obtainable  from  tho 

cashier's  office,  6th  floor,  425  Mason 

St.,   San   Francisco,  Calif.,   upon  de- 

poalt  of  110.  refundable. 

Low  Bidder— Wellnltz  &  DeNarde,  314 
6th  St.,  San  Francisco,  Calif.,  S69.- 
063.10. 

Other  bidders  February  25  were: 
William  Martin  &  Son,  San  Fran- 
cisco, Calif.,  f73,097. 
Peter     Sartorio,     San      Francisco, 

Calif.,  179,250. 
Carrico  &  Gautier,  San   Francisco, 

Calif.,  »87,170 

9-10— EDUCATIONAL 
BUILDINGS 

2/26/47  0 

Owner  Will  Call  for  Bids  Within  Two 
Weeks — Architect  Completing  Le- 
gal Papers — School  Addition 

FITTSBURG,  Calif.,  Contra  Costa 
County.  Ambrose  School,  Willow 
Pass  Road. 

Owner — Board  of  Trustees,  Ambrose 
School  DLst.,  Harold  F.  DeFraga, 
principal,  Ambrose  School,  Willow 
Pass  Road,  Pittsburg,  Calif. 

Architect  —  C.  F.  Gromme,  Albeit 
Bldg.,  San  Rafael,  Calif. 

Frame,  six  rooms. 


2/26/47  •     g 

Contract    Awarded — Construction 

Started    February  24 
School  Addition   (4  Classrooms  and 

Sanitary   Facilities)         Cost  (50,713 
RIVERDALE.  Calif.,  Fresno  County. 

Rlverdale   Elementary  School. 
Owner — Rlverdale  Union  School  Dis- 
trict, Rlverdale,  Calif. 
Architects — David  Horn  and  Marshall 

Mortland,     Rowell     Bldg.,     Fresno. 

Calif. 
Includes    four   classrooms    and  sanl- 

Ury  facilities," 
Contractor — Harris  Construction   Co^ 

P.  O.  Bojt  109,  Fresno,  Calif. 

Other  bidders  February  28  were: 

Larsen  -  Ratto     Construction     Co., 
Fresno,  Calif.,  ^1,557. 

Franceschl  Construction  Co.,  Fres- 
no, Calif.,  154,085. 

L  .H.  Hansen,  Fresno,  Calif.,  $57,750. 

W^.  H.  Irwin,  Fresnd,  Calif.,  $64,886. 
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Contemplated — Fund   Raising  Cam- 
paign Launched 

Farm  School   ~ 

VISALIA,  Calif..  Tulare  County.  160- 
mcre  site  southwest  of  Vlsalla  (the 
Lucius  Fluetsch  Ranch). 

Owner— Vlsalla  College  Agricultural 
Association  (new  corporation),  Roy 
R.  McLaln,  president,  IvaJihoe, 
Calif.;  Hilton  D.  Bell,  superintend- 
ent of  schools.  Courthouse,  Vlsalla, 

Calif. 
Practical  farm  school  as  part  of  Vl- 
salla College. 

2/26/47  ♦  10 

Contemplated — State  Funds  Sought 
Fish  Conservation   Laboratory 

Cost  $300,000 
BERKELEY,  Calif..  Alameda  County. 

University  of  California  campus. 
Owner — State  Division    of    Fish    and 
Game,    State    Game   Farm,    Sacra- 
mento. Calif. 


2/26/47  0 

Survey  of   Elementary  School    Needs 
Completed — Bond    Issue    Recom- 
mended to  Finance 
Schools  (New  and   Improvements) 
HOLLISTER,   Calif.,    San   Benito  Co. 
Owner- HoUlster  Elementary   School 
District.  C.  C.  Trimble,  district  su- 
perintendent;   Earl    E.    Sparlln.    R. 
O.    Hardin    and    Wirt   P.    Thomas, 
board  of  trustees,  Holllster,  Calif. 
Survey  conducted  by  Ernest  &.  Kump 
Co.,  251  Keamy  St,  San  Francisco, 

Calif. 

The    following    Improvements    are 
Included  in  the  survey: 

(1)  new  upper-grade  school  at  the 
proposed  Powell  St.  site  near  the 
Intersection  of  A  St.,  Including 
three  wings  of  five  classrooms 
each  with  service  facilities;  a 
wing  containing  craft  shop,  music 
and  household  art  facilities,  a 
cafeteria  -  multl  -  use  room  with 
outdoor  eating  court,  an  admin- 
istration building,  off-the-street 
bus  loading  and  playground  space 

(2)  alter  Holllster  Grammar  School 
to  convert  It  to  a  lower-grade 
school ; 

(S)  construct  a  cafeteria  -  multl  -  use 
room  at  Fremont  School,  4th  and 
Monterey  Sts.,  and  convert  kitch- 
en and  classroom  Into  principal's 
office,  conference  rooms  and  stor- 
age room. 


2/26/47  0 

Bond  Issue  Approved  Feb.  20  at 

$60,000 
School    Additions 
WINTERS.  Calif..  Yolo  County. 
Owner — Winters    ElemMitary    School 

District,  Glen  C.  Kidder,  clerk;  W. 

G.     Brinck    and    Howard    Hansen, 

trustees,  Winters  Grammar  School, 

Winters,  Calif. 
Classrooms  and  auditorium. 


2/26/47  '  9 

Bond  Election  in  Amount  of  $300,000 
Set  for  March  11 

High  School  Administration  Building 
and  Elementary  Classreome 

PACIFIC  GROVE,  Calif..  Monterey 
County.  Pacific  Grove  High  School 
and  Pacific  Grove  Grammar  School. 

Owner— Pacific  Grove  Unified  School 
District,  A.  B.  Ingham,  superin- 
tendent of  schools.  Pacific  Grove, 
Calif. 

Architect  —  Robert  Stanton.  Pebble 
Beach,  Calif. 

Rebuild  fire  loss  at  high  school  and 
construct  additional  classrooms  at 
grammar  school. 

2/26/47  10 

To  Start  Working  Drawings  on  First 
Unit  of  New  Plant 

New  Junior  College  Plant 

Cost  $600,000 

NAPA,  Calif.,  Napa  County. 

Owner — Napa  Union  High  School  and 
Junior  College  District,  Dr.  H.  M. 
McPherson,  district  superintendent 
of  schools.  Hall  of  Records.  Napa, 
Calif. 

Architects — W.  G.  Corlett  and  Arthur 
W.  Anderson,  Bank  of  America 
Bldg.,  Oakland,  Calif. 

First  unit  Includes  science  and  aca- 
demic classrooms  and  a  library. 


2/26/47  9 

Plans  Completed — .Awaiting  Approval 
of  State  Oivision  of  Architecture 

School  Est.  Cost,  $13&,00(^ 

WALNUT  CREEK.  Calif..  Contra 
Costa  County.  Six-acre  site  on  Oak 
Park  Blvd.  opp.  present  Pleasant 
Hill  school 

Owner — Pleasant  Hill  School  District, 
Walnut  Creek.  Calif. 

Architect— Fred  L.  Confer.  1214  Web- 
ster St..  Oakland.  Calif. 

Steel  and  masonry.  Includes  school 
cafeteria,  library,  .ludUorium.  ad- 
ministrative offl:es  storage  rooms 
and  11  classrooms. 


2/26/47  0 

Contemplated —Consolidation    of   Six 
Elementary    School    Districts — To 
Circulate  Petitions  Asking  for  Con- 
solidntlon    Election — New   School 

FRESNO  COUNTY.  Calif.  Lone  Star 
Island,  Locan,  Horace  Mann.  Cut- 
ler Colony  and  DeWolf  School  Dis- 
tricts. 

Owner — Fresno  County  Board  of  Su- 
pervisors, W^.  G.  Martin.  County 
Supt.  of  Schoolti;  E.  DuHenborry. 
county  clerk,  courthouse.  Fresno. 

Consolidation  Committee  -Urban  NU- 
meler    of    the    Lone    Star    District, 


chairman;  E.  R  MeConnell.  of  De- 
Wolf  District,  secretary. 
Plans  call  for  modem  school   bldg., 
ccntralli'  located,  and  an  adoquate 
bus  system. 
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2/26/472 

Plans    In    Progrees 

Student    Union    Bldg.       Coet  $700,000 

SEATTLE.  Wash..  King  Co.  Unlver- 

slty  of  Washington  Campus 
Owner  —  University  of  Washington, 

Dr.   Raymond   B.   Allen,   President 
Architect — John    Paul    Jones,    Hoge 

Building,    Seattle,   Wash. 
Supervising    Architects    —    Bebb    St 

Jones,     Hoge     Building,     Seattle, 

Wash. 
Relnf.   concrete  with   brick   exterior. 

4-stys. 
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Owner  Taking    Bids  on    (1)   Oeneral 
Construction;    (2)    Heating,   Venti- 
lating and    Plumbing;    (3)    Eleotrln 
.  Wiring;    (4)    Eltetrical    Machinery 
(Experimental)  (S)  Switchboards  A 
Misc.  Electrical   Equipment — Due 
March  18,  2  P.  M. 
Electrical   Engrg.  Bldg.  Coet.  $S30,00O 
SKATTLE,     Wash..     University     of 

Washington. 
Owner — Board    of    Regents    ot    Uni- 
versity of  Washington,  Herbert  T. 
Condon.  Secretary-,  Km.  1030  Henrj 
Bldg..  Seattle.  Wash. 
Architect— Paul  Thlry,  1331  3rd  Ave. 

Bldg..  Seattle,  Wash. 
Supervising    Architects    —    Bebb    & 
Jcnes.  Hoge  Bldg.,  Seattle,  Wash. 
ReTnf.     concrete     with     brick-venee." 
3-story  and  half  basement  T-shap- 
ed 2eOx228-ft 

Plans  and  specifications  for  items 
(1),  (2)  and  (3)  obtainable  from  of- 
fice oi  the  Architect  and  specifica- 
tions for  (4>  and  (5)  obtainable  from 
office  of  the  Electrical  Engineering 
Department  ol  the  University,  on 
the  University  Campus.  Wash.,  upon 
deposit  of  $20.  refundable 
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and  lecture  hall  to  seat  200  on  1st 
floor;  reading  room.  3  laboratory 
rooms,  7  offices  and  toilets  on  2nd 
floor;  30  offices  and  5  seminar 
rt'oms  on  3rd  floor;  and  reinforced 
concrete  dormitory  building  con- 
sisting of  2  3-story  dormitory  wlngj 
connected  by  1-story  administra- 
tion unit  and  surrounding  interior 

.    recreation    patio,    70,000    sq.    ft.    of 
floor    space,     2     passenger-freight 
elevators. 
The   bids   were   taken   Feb.    21    as 

follows: 

Business   Administration    And 


2/26/47 

Low  and  Only   Bidders 
Business  Administration  A 
Economics  Bldg.,  and   Dormitory 
Buildino 
WEST    LOS    ANGELES.    Calif..    Loh 
Angeles  Co,  University  of  Califor- 
nia at  Los  Angeles. 
Owner  —    Regents   of   University    of 
California,  Business  Manager's  Of- 
fice, Rm.  101,  Administration  Bldg. 
University    of   California.   406   Hll- 
gard   Ave..   Los  Angeles,  Calif. 
Architect    (Business  Admin.  &  Econ. 
Bldg.)— John  C.  Austin.  608  Cham- 
ber  of    Commerce    Bldg.,    Los    An- 
geles. Calif 
Architect?  (Dormitory  Bldg.)  — Hunt 
*   Chambers.    124   W.    4th    St.,   Loo 
Angeles,  Calif. 
Includes  Reinf.  concrete  S-story  and 
basement    business    administration 
and     economics     bldg.,     12Sx260-ft., 
with    9     laboratory     rooms,     store- 
room. Rctlvllly  room  and  toilets  In 
l>asement,    9    classrooms,    auditor- 
ium   wit,h    seating   capacity   of  394 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project         Noted  In  Issue 

2-26—  8:00  P.M. — School  Buildings    (Remove  and  Re-erect  Barracks) 

Sanger  2-17 

2-26 — 2:00  P.M.— Conversion   to  Officers'  Apta.  Stockton  2-17 


ENGINEERING  PROJECTS 


2-26—  —Sewage    Pumping   Plant    Mill  Valley  8-  4 

2-26—  5 :30 P.M.— Water  Main   (Install)     Richmond  2-21 
2-26—  2 :00  P.M.— Bridges    (Widen),    Grading  and  Paving 

Santa  Barbara  County  1-28 
2-26—  2 :30  P.M.— Street  Improvements  (El  Camino  Del  War,  Etc.), 

San  Francisco  3-10 
2-26—  2.30P.M. — Slope   Repair  and   Drainage  (Bemal  Ave.) 

San  Francisco  2-17 

2-26— 5:30  P.M.Bryant   Reservoir       Contra  Costa  County  2-14 

2-26—  2:(X)  P.M.— Bridge.  Grade,  Surface        Napa  and  Lake  Cos.  1-30 

2-26—  2 :00  P.M.— Grading  and  Paving    Santa  Clara  County  l-2i 

2-26—  2 :00  P.M.— Bridge  and  Approaches    Tulare  Co.  (Yokohl  Creek)  1-28 

2-26—  2 :00  P.M.— Water  Softener  Equipment  (Install)     Oakland  2-  7 
2-26—  2:00  P.M. — Bridge  and  Approaches 

Tulare  Co.  (White  River  Sink)  1- 

2-26—  2 :00  P.M.— Grading  and  Surfacing    San  Beraardino  County  1 


28 

28 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


2-26—  1 :30  P.M.— Repair  Marble  Threads     San  Francisco 

2-26—  1:30  P.M.— Oil  Burner  (Install)     San  Francisco 

2-26—  2 :00  P.M.— Rellnlng    Fire    Boxes     San  Diego 

2-26—  —Valves  San  Francisco 

2-26—  2 :00  P.M.— Radial  Gates  Central  Valley  Project 

2-26—  2  00  P.M.— Hollow  Metal  Doors     Boise  Project,  Idaho 

2-26—  7 :30  P.M.— Electric   Wiring       Huron 

2-26—  2:00  P.M.— Bolts,  Anchor  Rods    Etc.     Missouri  Basin  Project 

2-26—  2 :00  P.M.— Realigning   Guide    Rails     Los  Angeles 

2-26—  2 :00  P.M. — Removal  of  Water  Grate  Tubes     Santa  Monica 

2-26—  2 :00  P.M.— Plumbing   FlxturesPasadena 

2-26— 2:00  P.M.— Repair  Stairway      Santa  Cms 

2-26 —  2:00  P.M. — Seals  In  Refrigerated  Compressors 

2-26—  5  :S0  P.M.— Wellpolnt    System  Oakland 

2-26—  2 :00  P.M.— Portland  Cement     Colorado-Big  Thompson  Project. 

Colorado 
2-26—  2 :00  P.M.— Reinforcement  Bars    Provo  River  Project.  Utah 
2-26—  2:00  P.M.— Copper  Conductor.  Etc.     Davis  Dam.  Arts. 
2-26 —  2 :00  P.M.— Reinforcement  Bare     Boise  Project.  Idaho 
2-26—  5 :00  P.M.— Fire  Hose  Roseville 


2-30 
2-20 
2-13 
2-lJ 
1-24 

i-n 

3-14 
2-18 
2-18 
3-18 
2-18 
2-18 
2-18 
2-18 


Economics    Building 

(1)  general    construction,    base    bid; 

(2)  plumbing  work,  base  bid; 

(3)  heating  and  ventilating  work, 
base    bid ; 

(4)  electrical  work,  base  bid; 

(5)  elevator,  base  bid; 

(6)  combination  of  plumbing,  heat  ■ 
Ing  and  ventilating  and  electrical 
work. 

Dormitory  Building 

(1)  general  construction,  twse  bid; 

(a)  omit   acoustic  plaster; 

(b)  omit     furred     and '  plastered 
ceilings  in  certain  rooms; 

(c)  omit  exterior  plaster  on  cer- 
tain portions  of  the  building; 

(2)  plumbing   work,   base   bid; 

(3)  heating  and  ventilating  work, 
base  bid; 

(4)  eletrical  worii;         , 

(5)  elevators,  base  bid; 

(6)  combination  of  plumbing,  heat- 
ing and  ventilating,  and  electri- 
cal work; 

(7)  kitchen   equipment,   base   bid; 

(8)  lawn  sprinkler  system,  base  bid 
Buttlness    Administration    And 

Economics   Building 
And     Dormitory    Building 

(1)  general  coustruction  of  dormi- 
tory and  business  administration 
and  economics  buildings,  base 
bid; 

(2)  plumbing  for  both  buildings,  base 
bid; 

(3)  heating  and  ventilating  for  both 
buildings,   base  bid ; 

(4)  electrical  work  for  both  build- 
ings,   base    bldt 

(5)  elevators  for  both  buildings,  base 
bid; 

(6)  combination  plumbiug,  heating 
and  ventilating  for  both  build- 
ings, base  bid. 

Bids  submitted  were: 

Business    Administration    And 

Eoonomios  Building 

James    I.    Barnes   Constr.   Co..    IIIB 

Montana  Ave.,  .Santa  Monica,  Calif., 

(1)    $850,000;     (escalator    clause    ded. 

$10,000). 

Baruch    Corp..    (1)    $8.il.O0O. 
W.    E.    Kler.    (1)    855.283;    escalator 
clause  d«duct  $26,000). 

Robert  B.  McKee,  <1>  $864,000  (es- 
calator   clause   deduct   $41,000). 

Zoss-Rlghtmire  Constr.  Co..  (1) 
$878,000  (escalator  clause  ded.  $S6.- 
000). 

R.  J.  Daum  Co..  (1)  »96&.4»D  (es 
calater  clause  deduct   $15,000). 

Stanton-Roed    Co.,    (1)    $03.42C    (bid 
m   error). 

Ken  Fraser.   (2)  $43,502,   (3)  $86,963. 
(6>   flC2.516. 

Earl  O  Stice  Co..  (2)  $54,900,  (3) 
$00,300.    (6)    $144.00a 

Lobmann  Bros.,  (2)  $56,000,  (3) 
$88,000. 

Victory    Engineering   and    Electric 
Co.,   (4)   $74,477   (escalator  clause  de 
duct  M500). 

Fielding  Electric  Co..  (4)  $77,809 
(escalator   clause    deduct    $2100). 

Nowbery    Electric    Co..    (4)    $80,288 
'escalator  clause  deduct  $1000). 
Vancott  Co..    (4)   $103,500. 
Montgomery  Elevator  Co..  (5)  $17,- 
647. 
Otis  Elevator  Co,   (5)   $17,601. 

Dormitory  Building 
James   I.   Barnes,    (J)    $986,000    (la) 
deouct  $3000;    (lb)  deduct  $1500.    (Ic) 
dedlict  $1000  (escalator  clause  deduct 
$13,000. 


Baruch  Corp..  (1)  $998,700,  (U)  de- 
duct $2500.  (lb)  add  $1600;  (Ic)  add 
$15,250. 

.  Stan  ton -Reed  Co.,  (1)  $1,006,610, 
(la)  deduct  $1G18.  (lb)  deduct  $1439, 
tic)    :idd    $7972 

Zosa-RlghtmWe  Const.  Co.,  (1)  $1  - 
035,000,  (la)  deduct  $3100;  (lb)  de- 
duct $4586.  (Ic)  add  $4700  (escalator 
clause   deduct   $46,000). 

Robert  E.  McKee.  (1)  $1,064,000, 
(la)  deduct  |2b00,  (lb)  deduct  $1000, 
(Ic)  add  $6300  (escalator  clause  de- 
duct $51,000). 

R.  J.  Daum  Const  Co.,  (1)  $1,166,700, 
(la)  no  change,  (lb)  no  change,  (Ic) 
add   $20,(Xi0.  escalator  clause,  deduct 

120000). 

Ken  Fraser  Co.,  (3)  $82,994,  (S)  $59,- 
221.    (6)    $142,215. 

Eiri  O.  Stice.  (2)  $114,000,  (3)  $76.- 
000,    (-3)    $186,000. 

I.oh->iar  Bros.,  (2)  $109,000,  (8)  $80.- 
BOO,  (8)  $7000. 

Fi.lding    Electric    Co.,    (4)    $56,674, 
(esrulatoi    clause   deduct   $1900). 

Victory  Engineering  &  Electric  Co., 
(4)  $57,877  (ehxalntor  clause  deduct 
$4500). 

Newbery  Electric  Co.,  (4)  $59,145. 
(escalator  clau.se  deduct  $1000) 

Vancott    Co.,    (4)    $63,291. 

Otis  Elevator  Co.,  (6)  $21,99& 

Montgomery  Elevator  Co.,  (5)  $23- 
324 

Emll  6rown  St  Co..  (7)  $87,337.50. 

Barker  Bros.,  (7)  $27.4.39. 

Byron  Taylor,   (8)  $8460. 
Business    Administration    And 
Ecoromics  Building 
And   Dormitory    Building 

James    I    Barnes,    (1)    $1,822,000. 

Baruch    Corp.,    (1)    $1,839,000. 

Robert  E.   McKee.   (1)   $1,898,000. 

?:ns.s-UiK'htmlre  Constr.  Co..  (1)  $1,- 
902.000,  (escalator  clause  deduct  $83.- 
60O). 

n.  J.  Daum  Constr.  Co..  (1)  $2,- 
iri?.199,  (2)  $171,500,  (8)  $212,688,  (6) 
$364,000. 

Kenneth  Fraser  Co.,  (2)  $125,046, 
(3>    $144,998.    (6)    $270,044 

8.  Glern  HicKman  Co.,  (2)  $134,250. 
(3)   $159,820.   (6)   $200,000. 

Stetson  Electric  Co..   (4)   $129,756. 

Victory  Engrg.  &  Electric  Co.,  (4) 
$129,977.  (escalator  clause  deduct  $9,- 
000). 

Flpldlntr  Electric  Co..   (4)   $134,543. 

Newbery  Electric  Co.,   (4)    $138,373. 

Stolper  Electric  Co..  (4)  $118,000. 
(escalator  clause  :idd  $2033). 

Vanroti  Co..  (4»  $158,858. 

Fishback  &  Moore,  (4)  $162,500,  (es- 
calator clause  deduct  $7500). 

Consolidated  Electric  Co.,  (4)  $230,- 
000. 

Otis   Elevator  Co..    (5)    $37,687. 
J.  Herman  Co..  (6)  $158,750. 
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O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 
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Saa  PraaHira.  Calif. 
rkomt:G.KtU\i9\\0 


...YARDS    AT... 

755   County   Ro«d 

San   Carlo*.  Calif. 

Phon*:   San  Carlo*  2041  M 


507  Bonania   Road 

Laa  Vasaa,    Nevada 

rfco/tr:   U*  V«ga«    H44 


'For  a  Square  Deal  Call  O  NeilV* 


Uniformiiy 


FOR    SALE 

TIMBERS,  wallboards,  plumMnr 
nipe,  millwork,  and  other  build- 
InPinaterials.  SALE  PRICES. 
Large  ■tocks  of  "hard  to  get" 
itetnt. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAIenda  4977 


NEED  A  HOIST? 

Ca/f 

...ST4ND>IR0...ffce  foHowinq 

are 

In  sfociir— 

3     14  HP  CMC  Single  Drum  Ga« 

1      14  -  25  HP  CMC  Single  Drum  No  Power 

1     20  HP  CMC  Double  Drum  Ga» 

1     20  HP  CMC  Single  Drum  Gai 

1 — 40  HP  CMC  Double  Drum  Gas 

1_40  HP  CMC  Single  Drum  Gas 

EXbrook  884S 

STANDARD     MACHINERY     CO.     1 
112  Market  Street  •   San  FroMcttco                     1 

K^yz  A^rocfuei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


PAGE  4 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  26.  1947 


American  Qngrg.  &  Conatr.  Ltd.,  («) 

|167,1«3. 
Lohman  Bros.,  (6)  |336,000. 


a/2«/47  » 

Own«r  Taking    Bids — Ou*    March    3, 

11  A.  M.  (Bidder*  Figuring) 
Utility    Building 
CARMEL.,    Calif.,    Monterey   Co. 
Owners— Carmel   Unified   School  Dis- 
trict. Carmcl,  Calif. 
Architect    —    Franklin,    Kump    and 

TFB.Vk,   251    Kearny   St.,    San    Frao- 

ciBCO,  Calif. 
Wood    frame,    adobe    veneer,    stucco 

exterior,    utility    shed    for    storage 

of  buses,  eta 

Fnans  and  specifications  obtain- 
able from  the  above  office  of  the 
Architect  upon  deposit  of  ^25.00. 

The  following  Contractors  have 
taken  out  plans: 

M  .J.  Murphy,   Inc.,  Carmel,  Calif. 

Harold  C.  Geyer,  787  Munras  Ave., 
Monterey.  Calif. 


2/26/47  ^       „       .    ^  » 

Owner  Taldng   Bids— Due  March  3.  8 

P.  M.— Bidders  Figuring 
School  Addition 
CONTRA    COSTA    COUNTY,    Calif 

Canyon  Elementary  School. 
Owner— Canyon  School  District,  Con- 
tra Costa  County,  Calif. 
Architect— Dragon  Schmidts  *  Hard- 

man.   2068  Allston   Way,   Berkeley, 

Calif. 
FVame,  one  room. 

Plans  and  specifications  obtainable 
from  the  ardhltecfs  office  upon  de- 
posit of  110.00. 

Following  contractors  have  taken 
out  plans : 

Shapro  &  Sag'!  6221  Panama  Ave., 
Richmond,  Calif. 

Wallace  D.  Harklns,  Inc.,  406  Slit- 
ter St.,  San  Francisco,  Calif. 

A.  J.  Hopper  Co.,  243  Langton  St., 
San  Francisco,  Calif. 

Willis  F.  Lynn,  1040  Folger  Ave, 
Berkelov,  Calif. 

B.  &  R.  Constr.  Co.,  110  Market  St.. 
San  Franc-isco,  Calif. 

Prank  A.  Fayne  &  Son,  No.  8, 
'   Overhill  Road,  Orinda,  Calif. 

Pacific  Coast  Builders,  2530  18th 
St.,  San   Franctbco,  Calif. 

John  M.  Barllett,  703  Everett  St.. 
El  Cerrito,  Calif. 

Wendt  Constr.  Co.,  840  Page  St., 
Berkeley.  Calif.  „,„    ^,  ♦ 

Anderson  -  Haglund,  Inc.,  219  41st 
St.,  Oakland,  Calif. 


g  p.  M.— CPA  Approval  Granted— 

B'dders   Figuring 
School    (3   clatsrooms) 
SffiNlO    PARK.    Calif..    San    Mateo 

County.    Los    Lomltas    Elementary 

Owner-Board  of  Trustees,  Lo»  I^; 
mltas  Elementary  School  District, 
Florence  B.  Smith,  Walter  S. 
Sc:.<jlb,    Percy   E.    Davidson,  Trus- 

Architects-Franklin.  KumpA  Falk. 
281     Kearny     St..     San     Francisco. 

Rigid  steel  frame,  reinforced  con- 
crete floor  and  foundations,  con- 
crete block  walls,  3  classrooms  and 
toilet   faciliUes. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  Archi- 
tect upon  deposit  of  |25.00.  ^^ 

The  following  contractors  have 
taken    out    plans:  ,,„  ,, 

B  &  R  Construction  Co.,  110  Mar- 
ket St.,  San  Francisco,  Calif. 

William  Horstmeyer  Co.,  23  Mars 
St..  San  Francisco,  Calif. 

Pacific  Coast  Builders,  2530-18th 
St.,  San  Francisco,   Calif. 

Peter  Sorenson,  927  Arguello  St., 
Redwood  City,  CaUf. 

Vance  M  Brown,  1226  Middlefleld 
Road,  Palo,  Alto,  Calif. 

Moore  Dr>'  Dock  Company,  Foot 
of  Adeline,  Oakland,  Calif. 

Wilfred  H.  May,  R.F.D.  140-B,  San 
Mateo,  Calif. 


Bottling  Plant  Cost  t1.SOO,000  (Inolud- 

ing  Equipmont) 
DENVER,  Colo.  3800  York  St. 
Owner  —  Denver   Coca-Cola    Bottling 

Co.,    Harold   W.    Hahan,    manager, 

1024  Cherokee  St.,  Denver,  Colo. 
Architect— Private  plans  by  owner. 
Associate    Architect— Oordon    White, 

616  Columbine  St.,  Denver,  Colo. 
Brick    and    steel    construction;    two 

stories. 


ment.  Ford  E.  Samuel,  Alameda 
postmaster. 
If  the  survey,  expected  to  beglp  with- 
in a  few  weeks,  indixaites  the  need 
o  fthe  building,  a  special  congres- 
sional appropriation  will  be  sought 
to  finance  construction. 


13 


11__  HOSPITALS 


2/26/47  ^       „       ^       ®, 

Owner  Taking  Bl><«— Due  March  l,  i 
P.  M.— Bidders   Figuring  ..^,^ 

School    Addn.       Approx.  Cost,  $30,000 
WALNUT     CREEK,     Calif..     Contra 

Coata  County 
Owner  —  Walnut  Creek  Grammar 
School,    Sheldon   Rankin,  principal. 
Walnut    Creek,    Calif. 
Architect — Dragon  Schmidts  &  Hard- 
man.   2068   Allston   Way,   Berkeley, 

Calif. 
Prefabricated  frame,  four  claaarooms 

and  pennanent  toilet  unit. 

Plant,  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  110.00.  i    »  ,, 

Following   contractors   have   taKen 

out  plans: 

Wallace  D.  Harklns,  Inc.,  406  Sut- 
ter St,  San  Francisco,  Calif. 

C.  F.  Parker.  1644  Monterey  Blvd., 
San  Franclsct).  Calif. 

A.  J  Hopper  Co.,  243  Langton  St.. 
Saji  Francisco,  Calif. 

Willis  F.  Lynn,  1040  Folger  Ave., 
Berkeley,  Calif.  ^,     ,     »  t. 

B.  &  R.  Constr.  Co.,  110  Market  St., 
San  Francisco,  Calif. 

Frank  A.  Payre  *  Son,  No.  8, 
Overhill  Road,  Grinds,  Calif. 

C.  Norman  Pcicison.  70  Ilock  Lane, 
BMikelev   Calif 

Pacific  Coast  Builders,  2530  18th 
St.,  San   Fragclsco,   Calif. 

John  M.  Bartlelt,  703  Everett  St, 
EI  Cerrito,  Calif. 

Wendt  Constr.  Co..  810  Page  St. 
Berkeley,  Calif. 

Anderson  -  Haglund,    Inc.,   219    41st 

St,  Oakland,  Calif. 

O.  c.  Jones  A  Son,  1601  Dwlght 
Way,  Berkeley,  Calif. 

Allen  Fuller,  206  Isleton  St,  Oak- 
land. Calif.        

2/26/47  ^® 

Contract  Awarded  -•«** 

Shod  (Laboratory)  . . *^*!^ *^'J5!: 

EMERYVILLE.    Calif..   Alameda    Co. 

1450   Sherwln  Ave. 
Owner  — Sherwin-Williams    Co..    1480 

Sherwln  Ave..  Emeryville,  Calif. 
Private  plans. 
Shed   (16x30  feet). 
.    Contractor— Lewis  Construction   Co., 

1i15  Telegraph  Ave..  Oakland, Calif. 

2/26/47 

Bond  Election  In  Amount  of  618,006 
Set   For  March  14 

School    Impts.  ,     ™.  „_ 

DIAMOND  .'SPRING,  Calif.,  El  Dor- 
ado  County.  aw, 

Owner  —  Diamond  SpHngs  School 
District.  C.  G.  Price.  Emily  Tel- 
rault  Arthur  L  Flnhcr.  members 
of  governing  board.  Diamond 
Spring.   CaUf. 


2/26/47  _    •     11 

Plans  Completed— Owner  to  Take 

Bids  Soon 

Indigents'  Barracks 

SALINAS,  Oalif.,  Monterey  County. 
County  Hospital. 

Owner— County  of  Monterey,  Board 
of  Supervisors,  Courthouse,  Monte- 
rey, Calif.  ^  ^^, 

Architect  —  Robert     Stanton,     Pebble 

Beach,  Calif.  ,     ^       . 

Quonset  huts.  Insulated,  plastered, 
heating  system,  concrete  slab  floor 
covered  with  asphalt  tile. 

2/26/47  ^.  11 

Completing    P'*"'"'""'"^    P'*"*       „nft 
Hospital  Cost  $250,000 

BUTTE  COUNTY,  CaUf.  Blggs-Grld- 
ley  Memorial  Hospital,  Spruce  St. 
Owners-City  of  Biggs  and  City  of 
Grldley,  Biggs  -  Grldley  Memorial 
Hospital  Board  of  Directors.  Fred 
Onstott.  president;  Hayward  Reed, 
vice-president ;  John  C.  Todd,  treas- 
urer; Charles  L  King,  secretary; 
Mrs.  Eleanor  Price  ,executlve  sec- 
retary, with  offices  in  the  City 
Hall,  Gridley,  Calif. 
Architect  — Henry  H.  Gutterson,  85 
2nd  St,  San  Francisco,  Calif. 


2/26/47 

Worlcing   Drawings  In   Progreea 
Main   Library  Building  Cost  $1,000,000 
OAKLAND,  Calif.,  Alameda  County. 
13th    and    14th    Sts.    and    Oak    and 
Madison  Sts. 
Owner— City    of    Oakland,    John    F. 
Hasslcr,  city  manager;  Charles  M 
Don,  city  clerk.  City  Hall,  Oakland, 
Calif. 
Architect— Miller  A  Wamecke,  Finan- 
cial Center  Bldg.,  Oakland,  Calif. 
Reinforced  concrete,  three  stories  and 
basement,    steel    sash,     steel    book 
stacks   and   containing   two   eleva- 
tors. 


2/26/47  1  ..   .     12 

Construction  Just  Started  on  Main 

P'a"*  «-...*- 

Planing  Mill  Cost  $100,000 

ARCATA.  CaUf.,  Humboldt  County. 
On  Alliance  Rd.,  %  mile  north  of 
Areata. 
Owner  and  Builder— Areata  Manu- 
facturing Co.,  R.  J.  Brickell.  man- 
ager and  partner  of  E.  W.  Spalding 
and  Ray  M.  Spalding,  Alliance  Rd., 
Areata,  CaUf.  ,  ^    . 

Office  and  shop  buildings  completed ; 
work  started  on  main  plant  (72x8i! 
ft  ) :  later  Installation  will  Include 
two  dry  kilns  having  100,000-foot 
capacity. 


2/26/47  1* 

Contemplated — 

Grandstand  A  Baseball  Park 

Cost   $35,000 

EUREKA,  Calif.,  Humboldt  Co.  Ten- 
tative Eite  at  Parkslde  Just  east 
oi    Sequoia    Park. 

Owners— A.  Paladlnl,  Inc.,  owners  of 
Paladlnl's  Humboldt  Crabs  base- 
ball team,  Charles  Tlmmons,  busl- 
manager,  Loula  Bonomini,  team 
manager,  Railroad  WJiarf,  Eureka.. 

CaUf.  ^        ^   „ 

Grandstand  seating  2,500,  baseball 
field  with  lighting  system  and 
sprinkler  system,  dressing  rooms, 
showers  and  concession  facluUe.j 
under  the  grandstand. 
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2/26/47  1^ 

Contractor  Awarded  ^    ,<6«no 

Factory    (Addn.)  Cost    $15,000 

OAKLAND,   Calif..   ALameda  County, 

4001  East  12th  St 
OvNner— Pacific  Rubber  Co..  4901  East 

12st..    Oakland.    Calif. 
Structural    Engineers    —    Ellison    & 

King,  1045  Sansome  St..  San  Fran- 

cipco.  CaUf. 
Concrete,  1-story. 
Contractor— Barrett  &  Hilp,  918  Har- 

risen  St.,  San   Francisco,  Calif. 


2/26/47 

Contemplated— Leveling   of   Site 
Started— Erection   Will    Be   Largely 
Tiirough    Donations    of    Equipment 
and   Labor 

City   Hall  and  Jail 

RIVERBANK,  CaUf.,  Stanislaus  Co. 
Santa  Fe  and  3rd  Sts. 

Owner— City  of  JRiverbank,  City  HaU, 
Riverbank,  Calif.  ^^       .  , 

Sponsors  —  Riverbank  Chamber  of 
Commerce,  aig  Brabes,  president; 
Eugene  P.  Bessac,  building  commit- 
tee treasurer;  Chester  G.  Snyder, 
John  MacDonald  and  Virgil  Teague, 
members  of  committee  to  solicit 
funds  and  materials,  iCty  Hall,  To- 
pelia  St.,  Riverbank,  Calif. 

Brick  (40x80  ft.).  Includes  offices  of 
police  department  building  inspec- 
tor and  city  clerk  and  a  four-cell 
jail. 


2/26/47 

Contract   Awarded 

Church  Building   (Addn.)^^^^  ^^^^ 

BERKELJSY,     CaUf..     Alameda     Co. 

Adjacent   to   present  site  at  Dana 

and   Chan-ling. 
Owner  —  First  Presbyterian  Church. 

R«v.  Robert  Boyd  Munger,  pastor. 

Dana  and  Channlng  Sts.,  Berkeley, 

Architect— Donald  Powers  Smith.  58 
Sutter   St..    San    Francisco,    Calif. 

Structural  steel,  two-stoi-y  educa- 
tional plant  and  chapel.  U  -shaped . 
Includes  remodeling  .ind  redacorat- 
ing  of  existing  '^huroh 

Contractor— Valory  41  Wilson,  213» 
Parker  St.,   Berlteley,  Calif. 

2/26/47  .        ,^,j  ** 

Contemplated— Site  Acquired 

FbSnO,  CaUf.,  Fresno  County.  Cor- 
ner of  University  and  Echo  Ayes. 

Owner-St  Paul's  Methodist  Church. 
2219  Fresno  St.,  Fresno,  CaUI. 

The  present  church  building  has  t>e«° 
sold  and  work  Is  expected  to  begin 
on  the  new  building  as  soon  as 
plans  can  be  formulated  and  mate- 
rials obtained. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


20 


2/26/47 

Bids    Rejected      , 

Laundry    Building 


12 


(Alterations) 


18-19— RELIGIOUS  BLDGS. 


2/26/47  1® 

Construction  Just  Started 
Convent  Cost  $81,086 

HAYWARD,  Calif.,  Alameda  County. 
North  side  of  E  St.,  150  ft  east  of 

2nd  St  .  ^     „  ..     , 

Owner  — All    Saints'    Parish    School, 
I     Rev.  Julio    A.   Martins,    pastor,    824 

2nd  St.,  Hayward.  Calif 


PATTON.  Calif..  San  Bernardino  Co     Architect—Private  plans 


Frame  and  stucco,  24  rooms. 
Contractor— Zaballos    Bros.,  850  Soto 
St.,  Hayward,  Calif. 


2/26/47 

Contemplated 

Remodel  Country  Club 

LOS  ALTOS,  Calif.,  Santa  Clara  Co. 
Los  Altos  Golf  and  Country  Club, 
Loyola  St.  ,   ^        * 

Owner— Los  Altos  Golf  and  Country 
Club,  Arthur  W.  Hazen,  president; 
Loyola  St.,  Los  Altos.  Calif. 

Includes  additions  to  kitchen,  new 
dining  room,  remodel  the  cocktail 
lounge,  construct  bathhouse,  repair 
tennis  courts,  children's  swimming 
and  wading  pool  and  enlargement 
of  golf  course  from  nine  to  18  holes. 

2/26/47  ^        ^     ^ 

Federal  Funds  Approved  to  Construct 
First  Unit  of  Swimming  Pool,  Con- 
slstlng  of  Dressing,  Shower,  Locker 
Rooms  and  Offices— Work  Starts 
Wltiiin  a  Few  Weeks 

Swimming  Pool 

NAPA,  Calif.,  Napa  County  Napa 
Union  High  School  and  Junior  Col- 
lege, Jefferson  St  „  ..     ,       j 

Owner— Napa  Union  High  School  and 
Junior  College   District,   Dr.   H.   M. 


Patton    State   Hospital. 
Owner— State  of  California,  Division 

of  Architecture.  Public  Works  Bldg 

Sacramento,CaUf 
^tate  Architfcct-Anson  Boyd.  Public  ^  , 

Works   Bldg..   Sacramento.   Calif.        2/26/47  e-i— .♦-,<  i  i«* 

includes  two  new  wings  to   existing    Bids  Being  Talcen  from  Selected  U.t 


2/2B/4T 

Contemplated— project  Authorized  In 
Governor's  Budget  to  the  1»47  Leg- 

StairMe*ntal  Hoepltal  (C'";*'?':*^';^^ 
Army  Hospital)  Cost  If40,000 

AUBURN.  Calif.,  Placer  County.  De 
Witt  General  Hospital. 

Owner— United  States  Army. 

Project  Includes  the  following  expen- 
ditures: ...„„ 

Purchase  of  hospital  from  the  army, 
1150  000 ;   alter   patient  ward   build- 
ings.  $160,000;    aUer  doctors'   quar- 
ters. $66.800 ;  alter  employees   quar- 
ters.   $83,700;     alter   and    construct 
garages,  $23,750;   gates   and  fences. 
$15  000;    concrete    floor    In    bakeo', 
$1400 ;  alter  electrical  system,  $5400 ; 
repair     administration     building, 
$3900;      install     fire     stops     under 
ramps.    $»00;    miscellaneous  altera- 
tions.   $35,000;    employees'    quatrers 
furnishings,   $61,200;  doctors    quar- 
ters   furnishings,    $40,000;    patients 
lard  fumishtngs.  I5«^:  P*"f°^» 
bedding,     $36,450;     medical     equip- 
ment.   $22,900;    feeding    equipment, 
$10  000;     housekeeping     equipnient 
$7760-  automotive   equipment    $1',- 
170,  and  office  equipment  $»t80. 

~~  "  11 


laundry  building. 
All  bids  received  February  4th  were 
rejected,  at  which  time  Harbe:  Con- 
struction Company,  2225  E.  St..  San 
Bernardino.  Calif.,  at  $17,980  submit- 
ted   low   bid. 


*'/26/47  i      v,'*'*^  ■«*•«' 

Owner  To  Asl*  Bids  Within  2  Weeks  !  Architect 


of  Contractors — Due  Mar.  10,  4  PM. 
Bidders    Figuring — Crematonum 
(Addition) 

(OAKLAND.  Calif..  A'ameda  County. 
4449  Piedmont  Avenue. 

Owner— California  Crematorium  col- 
umbarium, 4449  Piedmont  Avenue, 
Opk'and.  CaUf.,  L  F.  Moore. 

John  Davis  Wagenet.  1579 


u  s 


2/26/47 

Plans  In  Progress— Contractor 

Selected  •••Afww* 

Hospital   Addition  J-^JJ^^ 

SPOKANE,  Wash.  Sacred  Heart  Hos- 
pital. W.  101  8th  St. 

Ownei-Slsters  of  Charity  of  Provi- 
dence. Sacred  Heart  Hospital,  W. 
101  8th  St..  Spokane.  Wash. 

Architect  —  John  Maloney,  Yakima, 
Wash 

Six-story  east  wing  addlUon.  con- 
crete   foundations    to    a    proposed 

I     central     wing    and     alterations    to 

'     heating  plant. 

Contractot^us  J.  Bouten  Construe- 
tlon  Co.,  N.  216  Division  St.,  Spo- 
kane. Wash. 


5team    Alterations  Cost    $200,000 

T.ONGVIBW.    Wash. 

Owner— CowUtz  Public  Utilities  Dis- 
trict. No.  1.  C.  H.  Ilurd.  Mgr.  1421 
14th    St.,    I>ongview,    Wash. 

Mechanical  Engr,  H.  W.  Beecher.  Se- 
curties  Bldg..  Wash. 

Rebuild  2  bolieru  and  combustion 
chambers. 

2/26/47  1^ 

Contract  Awarded— To  Start  Work  at 

Once 

Locl<er  and   Ice  Plant 

DUNSMUIR.  Calif.,  Siskiyou  County. 
High   School  Road. 

Owners— Mr.  and  Mrs.  George  Harri- 
son, Dunsmulr.  Calif. 

Includes  floor  space  of  56x80  ft.,  with 
provision  for  700  lockers;  Ice- vend- 
ing machine. 

Contractors-Joe  H.  Ailes,  P.  O.  Box 
74.  Dunsmulr,  Calif. 

Equipment— Chico  office  of  New  York 
Refrigeration  Co. 


Femwood  Drive,   Oakland,   Calif 
Concrete,  two  stories 

Rids  are  being  received  by  Archi- 
tect Walter  T.  Stcllberg,  1  Orchard 
L.-xre.   Berkeley.  Calif. 

The  following  contractors  are  ftg« 
uring  the  plans: 

W.  H.  Conner.  1733  Francisco  St., 
Berkeley,  Calif. 

VVliiis  F.  Lynn.  1040  Folger  Ave., 
Berkeley,  Calif. 

Oliver  &  Cobum,  1006  Pardee  St, 
Berkeley,  Calif.  ,      ^ 

C  M.  Teigland,  600  University  Ave., 
Berkeley,  CaMf. 


We  Seldom  Hayf0 

ED     LUMBER 

suf  Now  Have  for 

I  M  M  E  D  I  A  T  I 
DELIVERY 

2x    4-    8  to  16'  -  13,300' 

2x4to2xl2-    8  to  16'-  5,800' 

4x    6-  14  &  16'  -  23.800' 

4x  12-  12  to  24'  -  19.000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

WhoUiale  and  Jobbing  Yardt 
1800  Army  Se  2001   Llvinutton  St. 

San   Franciico  Oaliland.  Calif. 

ATwalat   1300  KElIogg  4-1884 


14.17_-PUBUC  BLDGS. 


=-^ 


BURKE     FORM     CLAMPS 


2/26/47 

Owner  Taking  BIdi 


i2-i: 


INDUSTRIAL 
BUILDINGS 


2/26/47  ^ 

Plans  In  Progrese— Project  Will  Prob- 
ably Not  Mature  Until  Sprtng  of 
1 


2/26/47  18 

Contract  Awarded 

Post  Office  and  Store  Cost  $4,878 

CAMP  MATHER.  Calif.,  Tuolumne 
County.  Approximately  nine  miles 
southwest  of  Hefch  Hetchy  Res- 
ervoir. 

Owner  —  Recreation  Commission  of 
City  and  County  of  San  Francisco, 
Josephine  D.  Randall,  superintend- 
ent Room  370  City  Hail.  San  Fran- 
cisco. CaUf.  ^   . 

Contractor— W.  J.  Covington,  Colum- 
bia  Rd..  Sonera,  Calif.,  $4878. 

2/26/47  .    .^   _.     ^  J* 

Contemplated— Survey  Authorized  by 

Postmaster  General 
Branch   Post  0**lo«  ,      ^ 

Al>AMEDA,  CaUf..  Alameda  County. 

West  End  Alameda 
Owner— U.    S.    Post    Office    Depart- 


CMAD  TfK<:  STEEL  ACCESSORIES    CURING  COMPOUND 

lxPAN?iON  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SlS»Fo}Sl  JACKS  SOFHT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San   I  rancisco  Phonv  GArfield  8768 


miMm 


-Due  March  6, 


PAINTING 
DECORATING 

INTIRiOR-iXTERIOR 
fioor  Finishing  ■  Paper  Hanging 

Free  Ettimating 

All  Work  Guaranteed 

Ml   6«22 


JERRY  J.  STONE 

2411  InqaWi  St..  Sea  ProaeUce 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 

417  SIXTH  ST.      -      SANPRAHCISC0  3      -      f  hofie  f Xbrwk  1  f 40^ 


ua«"B[ii?iiiiiKiif 


A.  C.  HORN  COMPANY, INC. 

|.»U'''nil    ^Ht  I  \      '^.in   lr,<ri*i»tn         '    ilif-rn 


Monufa::**jrf ^^    of    Mo^rriaU    for    Buildliq     Construrtion      linct  1497 
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DAILY    PACIFIC    BUILDER 
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DAILY 
PACIFIC  BUILDER 

(Batabllshed  In  1890) 

Pulill»h«d  avary  morning,  axoapt 

Saturday*,   Sunday*   and    Legal 

Holidays  by 

F.  W.  Dodgo  Corporation 

465  Tanth  St.,  San   Franolaoe  S 

Tolophon*   MArket  7110 

Q.  B.  MeQavran,  Manager  •  Editor 
J.  E.  Odgera,  Advertising  Manager 

Subscription   Rates: 

taOJOO  psr  ysar 
(Payabia  In  Advanoo) 
SIngI*  Copy  15  Cents 

Advertising  Rates  on  Request 

Printed  by 
Stark-Rath  Printing  '^1^ 

A  Publishing  Co. 

(Entered  as  Second  Class  Matter, 
July  25,  1907,  at  the  post  office  In 
San  Francisco,  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Site  adjoining  Army  Air  Base. 

Owner  —  Monterey  County  Housing 
Authority,  Mrs.  Walters,  executive 
secretary,  Salinas,  Calif. 

Archltect-k;has.   E.   Butner,   7  Win 
ham  Street,  Salinas,  Calif. 

Involves  erection  of  46  new  prefab- 
ricated steel  buildings,  alteration 
of  143  wood  units  now  up  on  the 
slto  and  moving  and  altering  eight 
wood  unlth,  Hiso  on  site,  to  provide 
2-  and  1-bcdroom  dwelling  units. 
Includes  new  sewer  system,  water 
pa.s  and  electrical  services. 
Plans  and  specifications  obtalnabl?" 

from  the  architect's  office  upon  de- 

I)08it   of  $25.00. 

2/26/47  24 

Owner  Will   BulM 

Residence  Cost    16,000 

OAKLAND,  Calif.,  Alameda  County, 
1949  83rd  Ave 

Ownei^J.  M.  Walker.  1638  D  Uni- 
versity Ave.,  Oakland,  Calif. 

Architect— Paul  Hammarbcrg,  2  Nor- 
wood  Ave.,   Berkeley,  Calif. 

1 -story,  5  rooms. 

Contractor — Owner  will  build. 


2/2«/47  ^        ^     J^ 

Plane  Approved  by  State  Department 

of  Health 
Sewage  Disposal  Plant 
IRVINGTON.     Calif.,    Alameda    Ca 

Foot  of  landing  Rd-  ^.  ,_,  . 

Owner— Irvington    SaniUry    District, 

Leonard    Freltas,    president;    R.    J. 

Wright,  secretary,   103  Mission  St., 

Irvington;  Dr.  J.  H.  Durham,  Wm. 

Rose   and    Ray    Benbow,    members 

of  the  board.  Irvington  ,Callf.  . 

Engineer— Roy  Edwin  Ramseler,  8813 

Parker  St.,  Berkeley,  Calif. 


2/S6/47  •  ,.  _*.     '^ 

Plans  In  Progress  Bend  Election 
Proposed  for  May— Water  6uPP>y 
Improvements  Coet,    $»3,600 

LOVELOCK,  Nevada,  Pershing  Co. 

Owner^-CJty  of  Lovelock,  Mayor  J. 
R.  QUI.  City  Hall,  Lovelock,  Nev. 

Consulting  Engrs.— Kaiser  Engineers 
Inc.,  1924  Broadway,  Oakland,  Cal. 

Modernise  .ind  enlarge  water  sys- 
tem. Including  enlargement  of  one 
of  two  exUtlng  reservoirs  and  con- 
struction of  new  1,000,000-gal.  ca- 
pacity storage  reservoir,  booster 
pumping  system,  etc. 


24 


McPherson,  district  superintendent 
of  schools.  Hall  of  Records,  Napa, 

Calif. 
Architects— W.  G.  Corlett  and  Arthur 

W.    Andeiison,    Bank    of    America 

Bldg.,  Oakland,  Calif. 
First  unit  will  be  housed  in  building 

20x200    ft.    An    application    Is    now 

pending  for  federal  funds  to  Install 

a    filter    system,    chlorinators    and 

pumps. 

Bids  for  construction  of  the  pool 
will  be  called  as  soon  as  the  first 
unit  Is  completed  and  the  expected 
mechanical  equipment  Is  received. 

2/26/47  •   20 

Owner    Taking    Bids— No    Due    Dat- 
Set 

Society    HalK    Repair    Fire    Damage) 

Approx.  Cost   $15,000 

SAN     FRANCISCO.     Calif.,     Corner 

Waverly   and  Clay  Sts. 
Owner— Gee   Family  Association,  c/o 

architect. 
Architect  —   Francis   Lai   Chlnn,   622 

Washington     St,     San     Francisco, 

Calif. 
Repair  work  Includes  masonry,  plas- 
tering, asphalt  tile,  plumbing,"  new 
tar  and  gravel   roof. 

2/26/47  •   20 

Plans   Nearing   Completion 

Labor  Temple 

OAKLAND,   Cailf.,   Alameda  County. 

23rd  and  Valderos  Sts. 
Owner — Labor  Temple  Association  of 

Alameda  County,  2111  Webster  St., 

Oakland,   Calif. 
Architects- W.  G.  Corlett  and  Arthui 

W.    Anderson,     Bank     of     America 

Bldg.,  Oakland,  Calif. 
Concrete,     four    stories,     to     Include 

steel   trusses. 


2/2e/47 

Preliminary  Plans   In   Progress 
Residence  Cost    »10,000 

ORINDA,  Calif.,  Alameda  Co. 
Owner — Withheld. 

Architect— Guy    L.    Brown,    Bank    of 
Commerce  Bldg.,  Oakland,  Calif. 
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n/2e/47 

Working  Drawings  In  Progress 

Residence  Cost    $30,000 

NEAR  PLACERVILLE,  Calif.,  El 
Dorado  County. 

Owner— Withheld. 

Architect— Guy  L.  Brown,  Bank  of 
Commeice    Bldg.,    Oakland,    Calif. 

Wood  sldlns:,  one-story,  Includes  11- 
12  rooms,  heavy  sugar  pine  roof, 
oak  floors,  3tcel  sash,  automatic 
blower  heating  system,  2-car  ga- 
rage and  shop,  Monterey  Colonial 
tvpe    deslpn,    swimming    pool    (50x 

iooi. 


2/26/47  ^.        ,  *^ 

Contemplated— Bond  Election  In 

Amount  of  $22,000  Proposed  for 

May 
Water  Tank,  Etc. 
ORLAND,  CaUf.,  Glenn  County. 
Owner— City   of    Orland,    city    clerk. 

City  Hall,  Orland,  Calif. 
Includes    new    water  tank    and    Im- 

provemenU  to  the  water  system. 

2/26/47  ,        ,     „  ^ 

Contemplated— Bond  Election  to  Be 

Held  In  May  «-«««« 

sewage  Disposal  Plant     Coot  $160,000 
ORLAND,  Calif.,  Glenn  County. 
Owner— City    of    Orland,    city    clerk. 

City  Hall,  Orland,  CaUf. 

2/26/47  ^  ^ 

Owner  Will  Ask  Bids  Soon 
Sewage  Plant  Addition 
TULARE,  Calif.,  Tulare  County.  Two 

miles   southwest  of  city  limits. 
Owner  — City  of    Ti^Jare,   Gail   Bash. 

city  manager;  John  Boardman,  city 

engineer.  City  Hall,  Tulare,  Calif. 
Engineer  — Qulntln    Engineers,    Ltd., 

816   S.    Flgueroa   St.,   Los   Angeles, 

Includes  alterations  and  addition  to 
existing  primary  sedimentation 
plant  by  convertUig  to  a  standard 
trickling  fUter  plant. 


2/26/47  *? 

Owner  Taking  Bids— Due  March  4, 
7:30   P.    M. 

Sewage  Treatment    Plant 

LIND,  Wash 

Owner— City  of  Lind,  C.  H.  Britten- 
ham,  town  cl«rk.  City  Hall,  Lind, 
Wash. 

Consulting  Engr..  W.  L.  Maloney. 
Svmons  Blig.,  bpokane.  Wash. 

Includes   headworks.    primary    clari- 
fier,     contact     chamber,     digester 
sludge  beds,  disposal  well,  etc. 
Specifications   obtainable  from   of- 
fice of  the  city  engineer  upon  deposit 

of   $15. 


C.   Boyle,   general   manager,  210  S. 
Main  St..  Medford.  Ore.       ^^^^ 

Plans  by  engineering  department  of 
owner  In  collaboration  with  Public 
Engineering  &  Service  Corp.,  231  8. 
La  Salle  St.,  Chicago,  111. 

Includes  concrete  spillway  with  crest 
length  of  350  ft.  and'  36  ft.  high  aa 
part  of  projected  $4,000,000  hydro- 
electric development. 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 


2/26/47  •    38 

Lew  and  Only  Bidders 

Street  Lighting  System;  Spee.  4« 

Cost  $10,033 

SAN    FRANCISCO,    Calif.    Third  St. 

from  Alameda  to  Mariposa. 
Owner  — City    and    County    of    San 


2/26/47  ^         ^  81 

Owner  Taking  Bids — Due  March  6. 
10:30  A.  M. 

Cathodio  Rust  Protection   Equipment 

FRESNO.  Calif..  Fresno  Co. 

Owner— City  of  Fresno,  D.  E.  Rough- 
ton,  City  Clerk,  City  Hall,  Fresno, 
Calif. 

City  Engineer— A.  Segal,  City  Hall, 
Fresno,   CaUf. 

Furnish    and    Install    cathodlc    rust 
protectlnon     equipment    for    water 
tank    No.    4,     1,000,000    gallon    ca- 
pacity. 
Specifications   jbtainable  from  the 

.ibovo  oftlce. 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-4859  or  30286 

Speiialiitng  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  California 

70  N.  EL  CAMINO  REAL 

San  Matio 


( 
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2/26/47 

Preliminary    Plans    In    Progress 
Residence  Cost   $10,000 

ORINDA.    Calif..    Alameda    County. 
( )\\  nor— Withheld. 

Architect— Guv    L.    Brown,    Bank    of 
Commerce  Bldg..  O.ikland,  Calif. 

r/26/47  ,  23 

Contract    Awarded    Construction    To 

St».rt    Immediately 
Apartment   House   (3  Units) 
SAN    JOSE,    Calif.,    S.anta   Clara  Co. 

Alameda  Way. 
Qwner— J.    S.    Zimmerman.    A!am<?da 

Way,  San  Jose,  Calif. 
Architect    —    Glfford    E.    Sobey,    60 

South  First  Street,  San  Jose.  Calif 
Frame   .and   stucco,    flat   composition 

roof,  2-Ptorles;  1-5  room  apartment 


2/26/47  ..        u  «.^^ 

Owner  Taking  Bids— Due  March  2S, 

8  P    M. 

Sewage  Treatment  Plant 

PROSSER,  Wash.,  Benton  County. 

Owner— City  of  Prosser.  Mrs.  Glen 
Thomas,  city  clerk.  City  Hall,  Pros- 
ser, Wash.  TT  11   s. 

Consulting  Engineers-<3.  D-  Ha'l  ft 
Associates.    Larson   Bldg.,    Yakima, 

Wash 

Plans'  and  specifications  obtainable 
only  from  the  city  clerk  upon  deposit 
of  $35,  refundable. 


34~DAMS,  RESERVOIRS  & 
DREDGING 


20 


2/26/47 

Contemplated—  ^.^^^ 

Recreation  Bldg.  Cost,  $30,000 

SAN    JOSE,    Calif..   Santa    Clara   Co. 

Naglee  and  Morse  Streets. 
Owner  — Calvary  Methodist  Cliurch, 
Naglee  annd  Morse  Sts.,  San  Jose, 
includes  building  with  recreation 
Ihal,  lockej-8,  «tai<e  and  lounge,  out- 
door basketball  courU. 


2/26/47  ^^ 

Bid  Rejected  ,4Ra.* 

Water  Storage  Tank  Cost  $15.»3 

NEAR  WATSONVILLE,  Calif..  Santa 
Cruz    County.    Sunset   Beach    State 

Park 
Owner— State   of  California,   Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento 


2/26/47  •  8« 

Owner  Taking  Bids — Due  March  4,  2 
P.   M. — Bank   Protection 

MILTON.  Ore.  Left  bank  of  Wall* 
Walla  River. 

Owner — War  Department,  Portland 
District,  Corps  of  Engineers,  Col. 
O.  E.  Walsh,  District  Engineer,  Pit- 
trek  Block,   Portland,   Oregon. 

Plans  by  owner. 

Includes    7200    c.y.    excavation,    10,600 
c.y.  embankment  from   gravel  bur- 
row   and    3300    tons    dumped    stone 
revetment. 
Specifications  obtainable  from  the 

above  office. 


34 


2-3-room    aparalments.  Uiate   Architect— Anson  Boyd.  Public 

Contractor,  Paul  N.  Parker,  341  «*y- I'*  ^orks  Bldg*  Sacramento,  Calif. 


mond    Ave.,    San    Jose,   Calif. 
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22-26— RESIDENTIAL 
BUILDINGS 


2/26/47  22 

^'nEAR*  CALISTOGA,  Calif.,  Napa 
Co  —Fire  recently  destroyed  the  main 
structure  at  Mountain  Home  Ranch 
resort,  five  miles  west  of  Callstoga 
on  the  Santa  Rosa  Highway,  with 
loss  estimated  at  $50,000. 

Owner  Taking   Bld« — Due   Feb.  Z7, 
2  P.  M.  (Revised  Quantities) 

Apartments  (Conversion   of  BIdgs.); 
Serial  Nd.  04-203-47-56 

FORT  ORD,  Calif..  Monterey  County. 
About  six  miles  north  of  Monterey. 

Owner — San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif.  » A^ 

Plans  by  owner. 

Conversion    of    50    buildings    to    194 
apartments  or  family  housings. 
Bids  will  be  taken  as  follows: 

(1)  47  barracks; 

(2)  S  each  mea.s  halls. 

Alternate  A 
(lA)  47  barracks  If  government  does 

not  furnish  any  lumber; 
(2A)  3  mess  halls  If  the  government 
does  not   furnish    any    lumber. 
Deductions  from   the   unit   price  of 
each  building  for  the  following  omis- 
sions or  substitutions: 
(ID)  omit  insulation; 
(2D)  omit  refuse  containers : 
(3D)  omit  doors  on  kitchen  cabinets ; 
(4D)  omit     switches    and    use    pull 
chains ;  ^ 

(5D)  omit  all  Interior  doors  except 
entrances  to  apartments  from 
a  common  entry,  doors  in  fire- 
proof partitions  and  bathroom 

doors ;  ...» 

(6D)  use  stud  8-ft.  o.c.  In  Ueu  of 
2-ft.  ox.:  ,.        . 

(7D)  use  wallboard  on  one  side  of 
interior  partition  only,  except 
for  fireproof  partitions,  bath- 
rooms and  kitchens; 

(8D)  use  showers  In  lieu  of  tubs; 

(OD)  omit  window  shades; 
(lOD)  omit     kitchen     entrances     and 
porches. 
Specifications   obtainable  from  tne 

above  office 

Ow^i?  Taking  Bld^Due  March  ^  8 
p.  M.— Veterans  Emergency  Dwell- 
ing Unit.  (1»7)       E«t.  Cost.  $350  WO 

SALINAS,   calif.,    Monterey    Count>, 


2/26/47 

No  Bids   Received 

Residence  and  Garage  ^,   .  . 

TAFT,  CaUf.,  Kern  County.  Division 
of  Oil  &  Gas,  Department  of  Nat- 
ural Resources. 

Owner— State  of  California,  Division 
of  Architecture,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Architect— Anson  Boyd,  Public 
Works  Bldg.,  Sacramento.  Calif. 

Wood    frame    and    stucco,    one-story, 
shingle  roof,    wood    sash,    contain- 
ing   approximately    1250    sq.    ft    of 
floor  area. 
No  bids  received  February  26. 


Works  Bldg*  Sacramento,  Calif 
Concrete  water  "borage  t«ik  for  the 
Division  of  Parks  and  Beachea 
As  nrevlously  reported,  GranteCon- 
.t^uctC  CO.,  BorwO,  WaUonvUIe 
Calif.,  at  $15,258,  60  working  days 
completion  time,  submitted  low  bid. 

2/26/47  ^^ 

Project    Recommended    by    State    De- 
partment of  Public  Health 
Sewaae  Plant         '  _        ^ 

EUREKA.  Calif..  Humboldt  County. 
Owner-City  of  Eureka,  J.  C.  »»rf- 
duU,    city    clerq;    George    Winsler, 
city    engineer.    City    Hall,    Eureka. 

Interceptor,  primary  treatment  plant 
and  outfall  sewer. 


2/26/47 

Contemplated — Dam 

Near  BON S ALL,  CaUf..  San  Diego 
Co.  Across  San  Luis  Rey  River. 

Owner— Northern  San  Diego  County 
Water  Development  Co.,  (Jame^ 
W.  Sutton.  Vista,  CaUf.,;  Carl  R. 
Ranking,  consulting  engr..  El  Cor- 
tez  Hotel.  San  Diego,  Calif.,  and 
Francis  B.  Bowen,  investment 
banker) 

Capacity  of  183,000  acre -feet. 

2/26/47  '* 

Plans  In  Progress 
Diversion   Dam 

TOKETEE  FALLS,  Ore.  Near  Rose- 
be  ^K-  _  ^ 
Owner— California-Oregon  Power  Co., 

A.    S.    Cummlngs,    president;    John 
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2/26/47  ^      „^   .         *^ 

Project   Recommended    by  Stale   oe- 

partment  of  Public  Health 
Sewage  Disposal  Plant 
FERNDALE,   Calif.,  Humboldt  Co. 
Owner— City  of  Femdale,  city  clerk. 

City  Hall,  Femdale  ,Calif. 


2/26/47  ^  '2 

Project  Recommended  by  State  De- 
partment of  Public  Health 

ARCATA,    Calif.,    Humboldt   County. 

Owner— City  of  Areata,  0«>'"««^*^- 
Cropley,  city  clerk;  Hal  C.  Ache- 
son,  city  engineer.  City  Hall,  Ar- 
eata. Calif. 


BUILDERS  BROKERAGE  COMPANY 

1430  Alk*  Sfr«et 
OAKLAND  12.  CALIF.  TWInook*  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment' 


!.»» 


Let  us  get  the  "Hard  to  Get**  items  for  you. 


31-22— WATER   SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 
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2/26/47 

Plans  In   Progress 

Sewage  Disposal  Plant 

LODI,  CaUf.,  San  Joaquin  County. 

Owner— City  of    Lodl,  John    Blakely, 

oltv  clerk.  City  Hall,  Lodl,  Calif. 
City  Engineer — Clinton  Hennlng,  City 

Hall,  Lodl,  Calif. 


2/26/47  ^     ^  ^ 

Owner  Will   Ask  Bids  Soon— - 

Outfall  8«w*r   Line 

TULARE.  Calif..  Tulare  County. 

Owner— City  of  Tulare,  Oall  Ba-n. 
City  Manager;  John  Bt>ardman. 
CItv  Engineer,  City  Hall,  Tulare. 

Consulting  Bngineer-^ulntin  Engi- 
neers, Ltd..  SI 6  S.  Flgueroa  Street. 
Los    Angeles.  Calif. 


2 '26/47  * 

Plans    In    Progress— Bond    Election 

Proposed  for  May  .o-«an« 

Sewage  Plant  Cost   $212,900 

LOVEI/OCK,  Nevada,  Pershing  Co 
Owner— CItv    of    Lovelock,    Mavor   J 

R   Gill.  Citv  Hall,  I>ovrlock.  Nev. 
Consul! Ins:  Engrs.-Kalser  3nglne«r* 

Inc.,   1924   Bifw»dway,  Oakland,  t-ai. 
Replace    lutmoded  sewer  system. 


STEEL  FIREPLACE  UNITS 

BENNETT  "WARMAIRE"     W^^PLA^"   .^ 
PERFECT  FORMS  FOR  FIR^'^ACE  MASONRY 

EFFICIENT  UTILIZERS  OF  FUEL 
ADAPTABLE  FOR  ALL  FIREPLACE  DESIGNS 

BENNETT  "FLEXSCREEN"  SPARK  CURTAINS 


GUNN   CARLE  &  CO. 

20    Potroro    Ave  UNdcrhill    54R0  Jan    Francisco 


SAVES- 

•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


MANUMCTUtIO    »Y 

BEATTY-SAFWAY  SCAFFOLD  INC. 

4,5   ..YANT   ST«.iT.   SAN   MANCISCO   •  VOkee  OlSO 
««,   aZ.h  »T«IT.  OAKLAND  •  TWIa..fc.im 


STATIONARY  .  SWING  .   ROLLING  TOWERS 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  26.  1947 


I 


I- 

it: 


f 


Plana  by  owner. 

Tin  St..  San  Francisco,  $10,033. 
Other  bids  February  26  were: 
•ii[VJr'   ^^^'^   *   *^o-   San  Francisco, 

R.  Flatland,  San  Franciaco,  110.797. 
Severin  Electric  Co..  San  Francisco. 
|10,B28. 
Abbett  Blectrlc  Co.,  |ll,O00i 


2/2«/47  88 

Plane  in  Progress 

Street  Lighting  and  Eleotrleal 

System  Extensions 
LODI,   Calif.,  San  Joaquin  County. 
Ownei^-Clty  of   Lodl,   John   Blakely. 

city  clerk,  City  Hall.  Lodi.  Calif. 
City  Enjflneer— Clinton  Hennlng,  City 

Hall.  Lodi.  Calif. 


Devincensl  Bros.  A  Co.,  (1)  fO.84: 
(2)  19  days ;  total,  I3M1.2L 

Plombo  Construction  Co..  San  Fran- 
cisco, (1)  |0.8»;  (2>  7  daya;  total. 
I397S.20. 

Eaton  St  Smith.  San  Francisco,  (1) 
$0.90;  (2)   10  days;  total  19107.80. 

Charles  L-  Harney.  San  Francisco, 
(1)  $0.90;  (2)  10  days;  total  $9107.50. 

D.  J.  Bressl,  South  San  Francisco, 
(1)  $1.50;  (2)  60  days;  total  $15,645. 

•    40 


3»— SEWERS 


2/26/47  •     89 

Owner  Talcing  Bids— Due  IMareh  11, 
1  P.  M. 

Pipe  Conduit  and  Appurtenance* 
-  OAKLAND,  Calif.,  Alameda  County. 
Portion    of    MacArthur    Blvd.    be- 
tween 58th  Ave.  and  Plerson  St. 

Owner—City  of  Oakland,  Charles  M. 
Don,  city  clerk.  City  Hall,  Oakland, 
Calif. 

City  Engineer— Walter  N.  Frlckstad, 
7th  floor.  City  Hall,  Oakland.  Calif. 
The  work  involves: 

(1)  1628    Iln.    ft.    39-ln.    standard 

Htrength  reinforced  concrete  pipe 
conduit ; 

(2)  142   Iln.   ft.   18-in.   plain   concrete 

pipe  conduit ; 

(8)  140   lin.   ft.   12-ln.   plain   concrete 
pipe; 

<4)  1  reinforced  concrete  end  wall; 

(5)  6  each   brick  and. concrete  man- 
holes with  standard  tops ; 

(8)  1    brick    manhdie   with    standard 
top; 

(7>  1  brick  bulkhead. 
Specifications  obtainable  from   the 

office  of  the  city  engineer  upon  de- 
posit of  $5,  refundable. 


2/26/47 

Low  and  Only  Bidders 
Fence  and  Curb  Cost  $1,709 

SAN    FRANCISCO.    Calif.    Opppaite 
Kezar  Stadium,  Ooklen  Gate  Park. 
Owner — Park  Commiasion  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge.     Golden     Gate     Park,     San 
Francisco,  Calif. 
Plans  by  owner. 
South  Drive  fence  and  curb. 
Low  Bidder — Cyclone  Fence  Olvision, 
440  Bayshore  Blvd.,  San  Francisco, 
Calif.,  $1709. 

Anchor  Post  Fence  Co.,  San  Fran- 
cisco, submitted  an  alternate  bid  on 
February  25. 


(81)  lump  sum.  connection  to  6- inch 

pipe  line  at  Sta,  K15  plus  60.5; 
(32)  lump  sum,  special  connection  at 

Sta.  K30  plus   22.3   to   K30   plus 

89.4: 
f88)  lump  sum,  connection  to  6-lnch 

pipe  line  at  Sta.  L*53  plus  58; 

(34)  lump  sum,  special  connection  at 
Sta.  L>100  plus  20.00  to  L'lOO 
plus  23.33; 

(35)  lump  sum,  connection  to  8-incb 
pipe  line  at  Sta.  L/106  plus  95.3; 

(36)  lump  sum,  building  for  chlonna- 
tlon  plant  and  pit  for  Venturi 
meter ; 

(87)  lump    sum.    equip,    in    chlorina- 
tion  plant  and  Venturi  meter  in 
place. 
Specifications  obtainable  from  the 
above  office  of  the  State  Engineer. 


Kempkey,   Balboa   Bldj;..   San    Fran- 
cisco, Calif.;  no  deposit  required. 

2/26/47  •     42 

Lubricating  Oils 
Bids  Wanted 

OAKLAND.  Calif..  AUmeda  Co.— 
Until  March  11,  1  P.  M,  bids  will  be 
I  received  by  City  of  Oakland,  Charles 
M.  Don,  city  clerk,  City  Hall,  Oak- 
land, Calif.,  for  f umisbtng  lubricating 
oils,  gasoline  and  kerosene. 

Specifications  obtainable  from  the 
above  office. 


2/26/47  •    4S 

Tractor— Side  Wantad 

SACRAMENTO.  Calif..  Sacramento 
Co.— Until  March  6  bids  will  be  re- 
ceived by  State  Purchasing  Agent, 
Sacramento.  Calif.,  under  Quo.  A2725. 
Req.  3480^.  for  one  pneumatic-tired 
wheel  -  type  tractor  and  one  high 
mower  attachment  for  use  with  trac- 
tor, f.o.b.  San  Diego. 


43— MACHINERY  AND 
EQUIPMENT 


44- 


43 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


•     89 
ue  March    11, 


2/26/47 

Owner  Talcing    Bid 
1  P.  M. 
'  Pipe  Conduit  and  Culvert 
OAKLAND,   Calif.,  Alameda  County. 
Hegenberger     Rd.     and    77th     Ave. 
,     from   Elmhurst  Creek   to   San   Le- 
andro  St.  and  in  San  Leandro  St. 
from  77th  Ave.  southeasterly. 
Owner— City  of  Oakland.  Charles  M. 
Don.  city  clerk.  City  Hall.  Oakland, 
Calif. 
City  Engineer— Walter  N.  Frickstad, 
7th  floor.  City  Hall.  Oakland.  Calif. 
The  work  Involves: 
(1)  120  Un.  ft.  60-ln.  extra  strength 
reinforced  concrete  pipe  conduit  • 
(2)954    Un.    ft.    60-ln.    standard 
strength  reinforced  concrete  pipe 
conduit ; 
(8)  134    Un.    ft.    80-ln.    standard 
strength  reinforced  concrete  pipe 
conduit; 
(4)   12  Un.  ft.  21-ln.  standard  strength 
reinforced  concrete  pipe  conduit; 
(6)  14    Un.    ft.    18-ln.    plain   concrete 
pipe  conduit; 

(6)  18  Un.  ft.  12-in.  plain  concrete 
pipe  conduit; 

(7)  12  lin.  ft  10-in.  cast  iron  pipe 
sewer ; 

(8)  60  Un.  ft.  3-ft.  X  7-fL  6-In.  rein- 
forced concrete  box  culvert ; 

(9)  2  each  concrete  manholes  with 
special  manhole  frames  and 
covers ; 

(10)  2    each    concrete   manholes    and 
.  transmission    section    with   spe- 
cial frames  and  covers ; 

(11)  1    each    manhole   with    standard 
top. 

Specifications  obtainable  from  the 
above  office  of  the  city  engineer 
upon  deposit  of  $5.  refundable. 


40—       STREETS  AND 
HIGHWAYS 


2/26/47  •     40 

Low  and  Only  Bidders 

Grading;  Spec.  447  Cost  $3361.21 

SAN  FRANCISCO.  Calif.  East  side 
of  28th  Ave.,  between  Pacheco  and 
Qulntara  Sts. 

Owner  — City  and  County  of  San 
Francisco.  Public  Utilities  Commis- 
sion. Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 
The  work  Involves: 

(1)  10,000  cu.  yds.  grading; 

(2)  estimated  field  inspection  cost  of 
$10.75  per  calendar  day. 

Low  Bidder— Devincenzl  Bros.  A  Co., 
150  Collins  St..  San  Francisco.  Calif.. 
$3561.21. 
Complete  bids  submitted  February 

25  were: 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANEHOIST  A 
MONORAIL  CO. 
Formerly  Knows  os 
RiM9«  Tromrall  Syttems,  Inc. 

5f  3  Morhef  St..  Soa  Prancltco 
YUken  «-20$2 


2/2fJ/47  •  41 

Owner  Taking    Bids — Due   March   19, 

2  P.  M.— Pipe  Line 
NAFA  COUNTY.  Calif.    From  Rector 

Creek    Reservoir  to   the   Veterans' 

Home. 
Owner — State  of  California,  Division 

of  Water  Resources,  Public  Works 

Bldg..  S'acramento,  Calif. 
State  Engineer — Edward  Hyatt.  Rm. 

401.    Public    Wo: Ice    Bldg..    Sacra- 
mento, Calif. 

Bids  wil!  be  taken  as  follows:  Note 
that  Plans  1  and  2  are  alternatives. 
Plan  1  comprises  Items  1  to  4  in- 
clusive, and  Items  5  to  37  inclusive. 
Plan  2  campriaes  It»ms  1-a  to  i-a 
inclusive,  and  Items  5  to  37  inclu- 
sive. Bids  are  required  for  the  en- 
tire work  to  be  performed  under 
either  plan  Bids  must  be  submitted 
en  both  plans. 

Items   Included  Only  in   Plan  1 

(1)  5980  l.f.  18-in.  No.  7  gage,  as- 
phalt dipped  and  asbestos  felt 
Avrar-ped  welded  steel  pipe  in 
place ; 

(2)  9840  If.   12-in.  No.  10  gage  do; 

(3)  lump  gum.  Napa  River  crossing. 
Station  I>26  plus  40  to  L«?8  plus 
00. 

(4)  special  connections  at  Sta.  L<59 
plus  17.67  to  L»0  plus  11.29  and 
Sta.  L;>21  plus  32.6  to  L»21  plua 
50.9. 

Items  Included  Only  m   Plan  2 
(1-a)   10,720  If.  18-in.  No.  7  gage  as- 
pbalt    dipped    and    asbestos    felt 
wrapped    welded    steel    pipe    in 
place ; 
(2-a)  5.10(/  If.  12-ln.  No.  10  gage  do; 
(3-a)  lump   tum.   Napa  River   cross- 
ing. SUtion  L*26  plus  40  to  LW8 
plus  00; 
(4-a)  special  connections  at  Sta.  L*59 
17.67   to   I/O   plus,   06.99  and   Sta. 
Ln9  plus  00.83  to  LH9  plus  10.16 
and    Sta.    1/5?    plus    00    to    1/52 
puis  l&S; 
Items   Included  in  Both  Plans  1  41  2 
<5)  lump  sum.   6^1   l.f.   30-ln.   welded 
Eteel  pipe,  install  only  and  fur- 
nish   and    install    30x22-in.    re- 
ducer; 

(6)  2900  l.f.  22-ln.  No.  7  gage  as- 
phali  dipped  and  asbestos  felt 
wrapped  welded  steel  pipe  in 
place : 

(7)  5740  l.f.  10-ln.  ca*t  iron  pipe, 
recondition,  transport  and  in- 
stall only; 

(8)  760  l.f.  10-ln.  cast  iron  pipe,  re- 
condition and   transport,  only; 

(9)  8  each  l-m.  type  A  air  valve 
assemblies  in  place; 

nO)  1  each  1-ln.  type  B  do; 

(11)  1  each  3-ln.  air  valve  in  place 
in  valve  house; 

(12)  4  each  2-in.  type  A  air  valve  as- 
semblies in  place ; 

(13)  1  each  4-in.  gate  valve,  flanged 
ends,  150- lb.  working  pressure, 
in   place; 

(14)  1  each  C-lnch  do; 

(15)  lump  sum,  install  S-inch  gata 
valve  and  fumii(h  and  insUU 
valve  box ; 

(16)  1  eacji  8-ln.  gate  valve,  hub 
ends.  150  lb.  working  pressure, 
in  place ; 

(17)  lump  sum,  mstali  12-in.  gate 
valve  and  furnish  and  Install 
valve  box ; 

(18^  1  each  6- in.  type  A  blowoff  as- 
sembly in  place; 

(19)  2  each  4-ln.  type  B  blowoff  as- 
semblies in  place; 

(20)  3  each  4-inch  type  C  do; 

(21)  4  each  2-inch  typ«  B       do; 

(22)  2  each  2-lnch  type  C       do; 

(23)  1  each  6-Inch  water  meter  In 
place ; 

(24)  1  each  8-inch  water  meter  In 
place ; 

(25)  90  l.f.  24-ln.  No.  10  gage  corru. 
metal  pipe  under  State  Highway 
and  railroad  \n  place; 

(26)  60  I  f.  0-ln.  concrete  pipe  cover 
on  18-inch  pipe; 

(27)  75  l.f.   9-inch  do; 

(28)  2SS  l.f.  gravel  surfacing  over 
pipe  trench ; 

(29)  SSI  l.f.  armor  coat  surfacing  ov- 
er pipe  trencii; 

(30)  43  If.  cone  road  surfacing  ov- 
er pipe  trench; 
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42— MISC.    SUPPLIES   AND 
MATERIALS 

2/26/47  •     42 

Gate  Valve  Castings 
Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  February  24 
to  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  Inv.  3841  for  furnishing  and 
delivering  approximately  53,000  lbs. 
cast  iron  gate  valve  castings  from 
city  patterns: 

Lincoln  Iron  Foundry,  (1)  $0.14,  (2) 
$0.13,  (3)  $0.13;  net  30  days;  120  days- 
delivery. 

Empire  Foundry  Co.,  (1)  $0.1375,  (2) 
$0.1375,  (3)  $0.1375;  net;  125  days'  de- 
livery. 


2/26/47  •     42 

Casters — Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  February  24 
to  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco.  Calif., 
under  bid  No.  3836  for  furnishing  and 
delivering  50  sets  ball-bearing  casters 
for  Civic  Auditorium: 

Gunn,  Carle  &  Co.,  (1)  $19.92,  (2) 
$17.96. 

A.  C.   Beuhrer.   (1)  $22,   (2)   $15. 

Eames  Co.,  (1)  $26.11,  (2)  $22.20. 


2/26/47  •     42 

Cell   Springs 

Lew  and  Only  BiddersT 

SAN  FRANCISCO,  Calif.  —  Betts 
Spring  Co..  868  Folsom  St.,  San  Fran- 
cisco. CaUf.  ,at  (1)  $0.76,  (2)  $1,  (8) 
$1.25,  (4)  $1.75,  (5)  $1.75.  (6)  $0.75,  (7) 
$0.75.  (8)  $1.60.  (9)  $0.75,  (10)  $L80, 
net  30  days,  submitted  only  bid  Feb. 
24  to  Purchaser  of  SuppUes  M.  H. 
Gerry,  270  City  Hall.  San  Francisco, 
Calif.,  under  bid  No.  3837  for  furnish- 
ing and  delivering  1790  coil  springs. 

2/26/47  •     42 

Asbestos  Cloth  and  Tap* 
Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing submitted  bid  February  24  to 
Purchaser  of  Supplies  M.  H.  Gerry. 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3840  for  furnishing  and 
delivering  200  rolls  asbestos  cloth 
tape  and  250  rolls  asbestos  paper  tape: 

Dutton  Asbestos  &  Supply  Co.,  (1) 
$1.23,  delivery  2  weeks;  (2)  $1.23,  de- 
livery 2  weeks;  (3)  $1.3S.  delivery  7 
weeks;  (4)  $0.15,  delivery  7  weeks;  (5) 
$0.15,  delivery  7  weeks;  2%  10th  prox. 

Asbestos  Co.  of  California,  (1)  $1.10. 
(2)  $1.04,  (3)  $2.17,  (4)  $0.60  ,(5)  $0.66. 
1%  10th  prox;  delivery  7  weeks  on 
2-inch  tape. 

Western  Fibre  Glass  SuppUes,  (1) 
$0.63,  (2)  $0.68.  (3)  $1.20;  net  30  days; 
28  days'  delivery. 

Western  Asbestos  Co..  (1)  $0.97.  (2) 
$0.90.  (3)  $2.04.  (4)  $2.46,  (5)  $1.77;  1% 
10  days;  deUvery  30  days. 


42 


2/26/47 

Filing  System 

Low  and  Only  Bidder* 

SAN  FRANCISCO,  Calif.— Reming- 
ton-Rand, Inc.,  41  1st  St,  San  Fran- 
cisco. Calif.,  at  $11,437JJ0,  net  SO  days, 
delivery  to  sUrt  within  60  days,  sub- 
mitted low  bid  February  24  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  under 
bid  No.  3839  for  furnishing  and  de- 
livering   installation    filing   system. 

Walter  M.  Ballard  Corp.,  San  Fran- 
cisco, Calif.,  at  $12,500,  net,  200  days' 
delivery,  submitted  only  other  bid. 

2/26/47  •     43 

Charging  Set 

Low  and  Only  Bidder* 

SAN  FRANCISCO,  Calif.— General 
Electric  Co.,  235  Montgomery  St.,  San 
Francisco,  Calif.,  at  $1165,  net  SO 
days,  delivery  65  weeks,  submitted 
only  bid  February  24  to  Purchaser 
of  SuppUes  M.  H.  Gerry,  270  City 
Hail,  San  Francisco,  Calif.,  under  bid 
No.  3838  for  furnishing  and  deliver- 
ing one  15-kw.  motor  generator 
charging  set. 


SUB-CGNTRACT 
INFORMATION 


2/26/47  •  44 

Tencing — Low  and  Only  Bidder* 

RICHMOND,  Calif.,  Contra  Costa 
County. — Hill  Lumber  St.  Hardware 
Co.,  1259  Brighton  St.,  Albany.  Calif., 
at  $1153  submitted  lew  bid  Feb.  21 
to  the  Richmond  School  District,  W. 
T.  Helms.  Supt.  106  BlsseU  Avenue, 
Richmond  Calif.,  for  funlaihing  and 
installing  fencing  at  Nystrom  School, 
Richmond. 

Cyclone  Fence  Co.,  San  Francisco, 
at  $1184.32  submitted  only  other  bid. 

Bids  taken  uricler  advisement  un- 
til March  5. 


2/26/47  • 

Trucks — Bids  Wanted 

BAKERSFIELD,  Calif..  Kern  Co.— 
Until  March  3.  5  P.  M..  bids  will  be 
received  by  the  City  of  Bakersfleld, 
Marian  S.  Irvln.  City  Clerk.  City 
Hall.  Bakersfield.  Calif,  .for  furnish- 
ing four  refuse  dump  body  trucks 
suitable  for  use  In  the  Street  Deot. 

Specifications  obtainable  from  the 
above  office. 


2/26/47  •     43 

Traffic  Signal  Controller  and  Signals 
Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  March  11.  1  p.  M..  bids  will  be 
received  by  C^lty  of  Oakland.  Charles 
M.  Don.  city  clerk.  City  Hall,  Oak- 
land, Calif.,  for  traffic  signal  con- 
trollers and  street  traffic  signals. 

Specifications  obtainable  from  the 
above  office. 


2/26/47  •  44 

Sprinkler  System — Owner  To  Ask 
Bids  March  3 — Due  March  IT- 
SUNNYVALE.  Calif.,  Sknta  Clara 
County.— Until  March  17  bids  will  be 
received  by  the  City  of  Sunnyvale. 
Ira  Trubtchtfnck,  City  Clerk,  L.  Mel- 
vlii  Pollard,  City  Engineer.  City  Hall, 
Sunnyvale.  Calif.,  ofr  a  sprinkler  sys- 
tem for  the  City  Park. 

Specifications  obtainable  from  the 
office  of  the  city  engineer. 

2/26/47  •     44 

Chain-Link  Fence  (Install) 
Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif .— Aachor 
Post  Fence  Co..  460  5th  St.,  San  Fran« 


2/26/47  • 

Emulsion  Spray  Tank 
Contract  Awarded 

BERKELEY.  Calif.,  Alameda  Co.— 
Edward  R.  Bacon  Co.,  1135  57th  Ave 
Oakland,  Calif.,  at  $1650.75,  awarded 
contract  by  the  City  of  Berkeley. 
William  Hunrick  Jr.,  purchasing 
agent  and  budget  officer.  City  Hall 
Berkeley,  Calif.,  for  furnishing  400- 
gallon  capacity  trailer  type  emulsion 
spray  tank. 

Coast  Equipment  Co..  at  $1525  (no 
certified  check),  submitted  only  other 
bid  February  24. 


2/26/47 

Pipe— Bids  Wanted 

NAPA,  Calif.,  Napa  Co.— Until  Mar. 
11,  7:30  P.  M.,  bids  will  be  received 
by  the  City  of  Napa,  Charles  Martin, 
city  clerk.  City  Hall,  Napa,  Calif.,  for 
furnishing  fuklon  welded  sheet  steel 
water  pipe  and  accessories  to  be  used 
in  the  construction  of  Conn  Valley 
pipeline. 

Bids  will  be  taken  as  follows: 

(A)  7500  Un.  ft.  86-in.  inside  diameter 
by  ^-in.  thick  fusion  welded 
sheet  steel  pipe,  double  dipped 
only; 

(B)  97.000  lin.  ft.  24-in.  fusion  welded 
sheet  steel  pipe,  double  dipped 
and  wrapped  or 

(C)  97,000  lin.  ft.  SO-ln.  fusion  welded 
sheet  steel  pipe,  double  dipped 
and  wrapped  or 

(D)  97.000  lin.  ft.  36-in.  fusion  welded 
sheet  steel  pipe,  double  dipped 
and  wrapped. 

Specifications  obtainable  from  the 
office  of  the  city  clerk  or  from  the 
office     of     Consulting     Engineer    A. 


2/26/47  • 

Tandem  Roller 
Contract  Awarded 

BERKELEY.  Calif..  Alameda  Co.— 
Edward  R.  B.ncon  Co..  1135  57th  Ave 
Oakland,  Calif.,  at  $2688.  plus  $75  for 
tires  on  trailer,  total  $2763.  awarded 
contract  by  the  City  of  Berkeley, 
Wm.  Hunrick  Jr..  purchasing  agent 
and  budget  officer.  City  Hall.  Berke- 
ley. Calif.,  for  furnishing  one  3»4-ton 
tandem    roller  complete   with    trailer 

Rlcker  Williams  Co.,  at  $2225  roller. 
$538  trailer  with  tires,  total  $2763, 
submitted  only  other  bid  February  24. 


r-STRUGTURES. 

I       220  Mont««m«ry  StrMt,  YUkan  ••0407 
I  8«n   FranelMO  4,  Calif. 

I  Sacramento  Offica: 

■*•'      dth  St..  Phona  Sm.  3S543 


I  1014  ■  lit 


UNITED  MATERL\LS  &  RICHMOND  BRrCK^o:;Ud: 

Manufacturers  of 

Fire  Clay,  and  Fire   .   .   .    »'***vfiA       ^^^  f^vi^trj  .  . 
Office  and  PUnt— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


r 


JOIST  HANGERS 

i  a£l  sizes 

FOR  IMMEDIATE  DEUVERY 

PATTERSON  A  ELVIN  IRON  WORKS 

280-^t3th  STREET,  SAN  FRANCISCO  MA.ket    nM7 


BLAW-KNOX  ELECTROFORGED 
STEEL  GRATING 

(All  Sizet  in  Stock) 
Complete  Faefery  Service— 9Mlcfcer  Delivery 


REINFORCING  STEEL 

Complete  Service  and  Erection 


W.  S.  Wetenhall  Co. 

17th  and  Wisconsin  Streets 

San  Francisco  10.  Callfornio 

Phone  HEmlock  1480 


WEDNESDAY.  FEBRUARY  26.  1947 


DAILY     PACIFIC     BUILDER 


PACE? 


Cisco,  Calif.,  at  $1680,  submitted  low 
bid  February  25  to  the  Park  Com- 
mission of  the  City  and  County  of 
San  Francisco,  Gerald  J.  Linares, 
secretary,  McLaren  Lodge,  Golden 
Gate  Park.  San  Francisco,  Calif.,  for 
installation  of  a  chain-link  fence  at 
Fleishhacker  Pool,  San  Francisco, 
Calif. 

Cyclone  Fence  Division,  San  Fran- 
cisco, at  $2009,  submitted  only  other 
bid. 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


ALTER  LAUNDRY,  $1000;  3338  17th 
Ave;  owner.  Home  Laundry  Co, 
premises  ;  day  work.      * 

RETAINING  WALL.  $500;  29  Napier 
Lane;  owner,  Mohr  Rubin,  prem- 
ises; day  work. 

ALTER  BUILDING  (commercial), 
$600;  1384-90  San  Bruno  Ave;  own- 
er, J  &  B  Faycosh,  477  Mississippi; 
builder,  Faycosh  &  Faycosh,  1384 
San  Bruno  Ave. 

ALTER  DWELLING,  $900;  248  Mis- 
souri St;  owner,  Frank  Lucas,  248 
Missouri;  builder,  F  G  Vandegrlff, 
469  Thornton  Ave. 

ALTER  APARTMENTS,  $700;  98  En- 
dicott  Park;  owner,  Mrs  L  Bensen, 
premises;  day  work. 

DWELLING  (1-story,  frame),  $10,- 
000;  NW.  comer  Darien  Way  and 
Upland;  owner  and  builder,  Ruege 
Co,  601  Russ  Bldg. 

DWELLING  (1-story,  frame).  $10,- 
000;  W  Darien  Way  106  N  Upland 
Dr;  owner  and  builder,  Ruegg  Co, 
601  Russ  Bldg. 

ALTER  CREABOJRY,  $1000;  1629 
Halght  St;  owner,  Mike  Majorie, 
premises;  builder,  C  DoUase  Co, 
1579  42nd  Ave. 

ALTER  FLATS,  $1500;  3435  20th  St; 
owner,  M  Chrlstofani,  prem;  build- 
er, T  Starelll,  1756  Dolores  St. 

DWELLINGS  (1-story,  frame)  (2), 
$7500  each;  W  Kempton  Ave»^l 
and  306  N  Alemany  Blvd;  owners 
and  builders,  E  Vignati  and  F 
Frank,  4645  Mission  St. 

STORE  and  LIVING  ROOMS  (1- 
story,  frame),  $2860;  E  Guerrero  80 
8  14th  St;  owner,  M  Griffin,  2671 
21st  St;  builder,  G  A  Berger,  309 
Valencia  St. 

ALTER   FLATS,    $2000;    1380-90    San 
Bruno  Ave;  owners,  J  and  B  Fay- 
,.  cosh, ,477  Mississippi;  builder,  Fay- 
cosh   &    Faycosh,   1884    San    Bruno 
Ave. 

STORAGE  BUILDING  (1-story,  class 
C),  $70,000;  W  ndiana  St,  between 
Army  St  and  Islais  Creek;  owner, 
Vallanos  Co,  1301  Army  St ;  builder, 
Monson  Bros,  475  6th  St;  architect, 
H  C  Baumann,  251  Kearny  St. 

ALTER  DWELLING,  $12,590;  NW 
comer  Borica  and  UrBano  Sts ; 
owner,  E  Peterson,  1557  Filbert  St ; 
builder,  Andre  Sc  Thorsen,  1475  Fil- 
bert St. 

DWELLINGS  (l-story,  frame)  (2), 
$7000  each ;  W  Phelps  76  and  50  W 
Donner;  owner  and  builder,  H  De 
Piero,  1730  20th  St. 

Airoort  Funds 

■  (Continued  frum  Page  One) 


DWELLING  (l-story,  frame),  $7000; 
WDarlen  Way  71  N  Upland  Dr; 
owner  and  builder,  Ruegg  Co,  601 
Russ   Bldg. 

ALTER  APARTMENT  HOUSE,  $748  ; 
1023-25  Haight  St;  owner  and  build- 
er, F  S  Henderson,   premises. 

ALTER  DWELLING,  $1000;  2139 
Green  St ;  owner,  Mrs  A  Seagrave, 
2139  Green  St;  day  work. 

DWELLING  (l-story,  frame)  ,$7000; 
N  Hearst  225  E  Detroit ;  owner  and 
builder,  A  G  Appleton,  2331  33rd 
Ave. 

ALTER  BAR  and  DINING  ROOM. 
$5000;  670  Broadway;  owner,  David 
Bertoloni,  premises ;  builder.  George 
Moore.  3261  Clay  St. 

ALTER  GARAGE.  $600;  562  26th 
Ave;  owner.  Ben  Edlin.  premises; 
builder.  Shumate  &  Schilling.  2448 
Clement. 

ALTER  ICE  CREAM  PARLOR. 
$1000;  1620  Webster  St;  owher.  E 
Gough,  1117  Truck  St;  day  work. 

ALTER  STORES  and  LIVING 
ROOMS.  $1500;  1084-1090  McAllister 
St;  owner,  Mr  O'Bertl.  228  Mc- 
Allister St;  builder.  Pearsen  A 
Johnson.  2031  Bryant  St. 

ALTER  HOTEL  and  STORES.  $8000 ; 
345  Powell  St;  owner,  Richard  Ben- 
nett. 345  Powell;  builder.  G  P  W 
Jensen  &  Sons.  Inc.  320  Market  St 

ALTER  BANK.  $30.000 ;  84  West  Por- 
tal Ave;  owner.  Bank  of  America. 
300  Montgomery  St ;  builder,  Capital 
Co,  1  Powell  St. 

ALTER  DWELLING.  $700;  163  Del- 
mar  St ;  owner  and  builder,  Harold 
Onstad,  premises. 

DWELLING  (l-story,  frame),  $8000; 
SW  corner  Idoha  and  Woodslde; 
owner  and  builder,  J  V  Campbel.l 
849  Laguna  Honda  Blvd. 


School  District;  builder,  MldsUte 
Construction  Co,  1299  Bush  St,  San 
Francisco. 


SOUTH   SAN   FRANCISCO 


PLANT  (75x160,  steel  frame,  tank 
factory),  $24,000;  Parcel  53-54,  Zone 
D;  owner  and  builder,  Saracco 
Tank  &  Welding  Co,  1860  7th  St, 
San  Francisco. 


OAKLAND 


B 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


FEBRUARY  25,  1947 


omize  at  every  tum,  the  impcrtant 
construction  work — the  building  ol 
hundreds  of  new  'ports  and  the 
brinifinir  up  to  date  of  scores  of 
others — would  have  to  be  postpon- 
ed indefinitely. 

The  subcommittee  has  taken  th« 
stand  that  the  money  already  al- 
located after  appropriation,  is  not 
legally  encumbered.  It  already  has 
urged  the  full  committee  to  pre- 
pare legislation  to  use  it  for  safe- 
ty installations. 

In  its  report  the  senate  subcom- 
mittee wrote: 

"Congres  may  woU  consider  to 
what  extent  there  may  be  recon- 
sideration of  thip  t/^ntative  (air- 
port) program  in  the  face  of  the 
current  cri.sis.  There  is  much  to 
be  said  for  adequately  oauipping 
existing  airports  to  serve  the  safe- 
ty of  the  traveling  public  before 
adding  to  the  hazards  by  buildin? 
more  airports." 

Urge  Safety  Mipasures 

Headed  by  Senator  Owon  Brrw 
Bter  of  Maine,  this  senate  grour 
assigned  priority  to  the  procure- 
ment and  installation  of  the  two 
generally  accented  landing  aids: 
instrument  landing  system,  a  radl<< 
device,  and  ground  approach  sys- 
tem, radar  controlled.  These  two 
complement  each  other. 

The  subcommittee  has  necessity 
for  speed  on  its  side  in  the  newly- 
developed  controversy.  The  in- 
dents has  focused  national  attrn 
creasing  number  of  plane  acci- 
tion  on  -these  requirements.  The 
report  urges  that  as  many  safety 
devices  as  possible  be  installed  this 
calendar  year. 

Seek  A  Halt 

In  their  fight  to  stoo  tho  pro- 
posal before  it  can  reach  the  senate 
floor,  the  contractors  will  he  ioinpii 
by  states  and  hundn^ds  of  munici- 
palities which  have  committo'1 
themselves  in  nrogramming  under 
the  airport  expansion  program. 


ENTRANCE  to  garage.  $4000;  NE 
Cor  John  and  Powell  Sts;  owner. 
Nicholas  Dafney.  435  Valencia  St ; 
contractor.  Carl  J  Fung  &  Co; 
architect.  Carlton  A  Stelner. 

WALK,  cement,  $750;  3035  Pierce  St; 
owner,  Paul  Goursler. 

NEW  STORE  fronts  etc,  $5000;  2890- 
2898  16th  St  and  496  S  Van  Ness; 
owners  and  contractors,  A  G  S^la, 
Argur  Jacobs  and  Al  Silversteln, 
3080  16th  St. 

BLDG,  l-story  frame,  $80,000;  NE 
Cor  Judah  St  and  36th  Ave ;  owner, 

11th  Church  of  Christ  ScienUst,  2037 
Irving  St ;  contractor,  Swtnerton  & 
Walberg ;  architect,  Bakewell  and 
Weihe;   engineer.  Hall  &  Pregnoff 

BLDG,  2-story  frame,  $60,000;  West 
Ulloa  150  a  Rockaway;  owner,  R  C 
Archbishop;  contractor,  Barrett  Sc 
Hllp;   architect,   Vincent  G   Raney. 

ALTER  pant,  $70,000;  5700  Thira  St; 
owner,  Alrhar  Calif  Corp,  6700  3nl 
St ;  contractor,  Haas  &.  Rothchiid ; 
engineer,  L  H  Nishkian. 

REPAIR  fire  damage,  $3000;  3020 
C!ay  St ;  owner.  Drs  Leslie  Faber 
and  Maier  Tuchler.  c/o  contractor; 
contractor.  Leonard  Salomon.  1734 
Broderick   St. 

INSTALL  freight  elevator.  $2500;  644 
Wa.shington  Street;  owner.  George 
Bros,  (>44  Washington  St;  contrac- 
tor. Clyde  Constr  Co;  engin.^er, 
Otis  Elevator  Co. 

ADD  room  to  top  floor,  $2000;  3950 
Ocean  Ave ;  owner,  Barney  Nor- 
wlth,  3060  Ocean  Ave;  contractor, 
Dobbs  A  Applebee. 

BLDG,  1 -story  frame,  $9400;  NE  Cor^ 
Foote    and    Cayuga    Aves ;    owner 
Mr  and  Mrs  Ciappcnim.  678  Vienna 
St ;  contractor,  David  A  Barton. 

EXTEND  kitchen,  $1500;  3436  20th 
St;  cwT.er,  Mario  Chrlstofani.  243^ 
20th    St;    rontractoi,    J    Starelll. 


ALTERATIONS.  $1000;  3829  Howe 
St;  owner  and  builder,  Fred  Weiss, 
premises. 

DWELLING  (2-story,  5-room),  $7600; 
5955  Mazuela  Dr;  owner  and  build- 
er, Harry  Dahlfon,  4000  Stow  Ave. 

STORE  (l-story,  concrete),  $7600; 
517  Clay  St;  owner,  Herman  New- 
man ;  builder,  E  Flener,  3866  May- 
belle  Ave. 

ADDITION  (concrete),  $5000;  1500 
34th  Ave;  owner,  Franciscan  Fa- 
thers, premises ;  builder,  Nelson  St 
Rugg.   14091  B   14th  St. 

ALTERATIONS,  $1500;  9301  F  St; 
owner  and  builder,  M  C  Maddox, 
1130  E  17th  St 

DWELLING  (2-story,  7-room),  $11,- 
000 ;  106  Alpine  Terrace ;  owner  and 
Vilder,  Henry  M  Morrill,  6812 
Ocean  View  Rd,  architect,  Harry 
Bruno,  1440  Broadway;  garage  (1- 
story).  $400. 

ALTERATIONS,  $1000;  foot  of  Oak 
St;  owner  and  builder,  A  T  &  S  F 
Ry  Co,  1001  3rd  St,  San  Francisco. 

ADDITION  (l-story,  1-room),  $2500; 
3264  Galindo  St;  owner.  Miss  Mary 
Miller,  premises;  builder,  S  G  John- 
son, 4652  Dolores  Ave;  architect, 
Edward  O  Blodgett,  1989  Hoover 
Ave. 

FIRE  REPAIRS,  $1000;  1204  23rd 
Ave ;  owner,  August  Costa,  prem ; 
builder,  W  A  Rose,  478  25th  St. 

MOVE  HOUSE,  $1000;  1423  Magnoll« 
St;  owner,  A  J  McChesney,  Walnut 
Creek  ;  mover.  Acme  House  Moving 
Co,   1359  80th  Ave. 

ELECTRIC  SIGN,  $500;  613  14th  St; 
owner.  Butte  Cafe,  prem;  builder, 
American  Neon  Displays,  1601  19th 
Ave. 

ELECTRIC  SIGN.  $500;  630  E  10th 
St;  owner.  Yates  Van  A  Storage 
Co.  premises ;  builder.  American 
Neon    Dlaplavs.    1051   19th    Ave. 

ELECTRIC  SIGN,  $900;  2209  Tele- 
graph Ave;  owner,  Terry's  Waffle 
Shop,  premises ;  builder,  American 
Neon  Displays,  1051  19th  Ave. 
ELECTRIC  SIGN,  $750;  162  12th  St; 
owner,  W  C  Alexander  Co,  prem; 
builder,  American  Neon  Displays, 
1051  19th  Ave. 


0946  Chabot  Road ;  owner.  Monger- 
son  ;  dealer.  Atlas  Htg  A  Vent  Co; 
central  furnace. 

2945  Frultvale  Ave;  owner,  Falk; 
dealer,  Atlas  Htg  A  Vent  Co;  cen- 
tral furnace. 

767  69th  St;  owner,  White;  dealer, 
Geo  Mav;  floor  furnace. 

S(M7  Laurel;  owner,  Reinhardt; 
dealer,  J  A  Freitas;  floor  furnace. 

6614  Colton  Blvd;  owner,  Maurer; 
dealer.  Atlas  Htg  A  Vent  Co;  cen- 
tral  furnace. 

10034  Voltaire;  owner.  Walker; 
dealer.  Atlas  Htg  A  Vent  Co;  floor. 

10115  VolUire;  owner.  Walker; 
dealer.  Atlas  Htg  A  Vent  Co;  floor. 

2526  Oliver  St;  owner.  Bostruni; 
dealer.  Atlas  Htg  A  Vent  Co;  cen- 
tral furnace. 

9233  B  St;  owner,  Beckett;  dealer, 
Atlas  Htg  A  Vent  Co;  floor. 

6618  Dana  Street;  owner,  A  Reek; 
dealer.  Atlas  Htg  ft  Vent  Co;  floor. 

6336  Lockley  Ave;  owner,  Popa- 
rolly;  dealer,  Harer  Furnace  Co; 
central  furnace. 

614»  Estates  Drive ;  owner,  C  Wat- 
son ;  dealer,  Harer  Furnace  Co ;  cen- 
tral fumace. 

1116  107th  Ave;  owner,  Ferris; 
dealer,  Harer  Fumace  Co;  floor. 

944  106th  Avenue;  owner,  FVrris; 
dealer,  Harer  Fumace  Co;  floor. 

3040  Richmond  Blvd;  owner  ,0  W 
Johnson ;  dealer.  Warm  Creek  Sheet 
Metal  Co;   central   fumace. 


Plumbing  Permits 


OAKLAND 


Completion  Notices 


Feb.   24,   1947 

CONVERT  into  Butcher  Shop.  $1000. 
1355  Clement  St;  owner.  Emil  L 
La  Bordi.  323  15th  Ave.  day  work. 
St;  cwner.  Julius  Kaplin,  710  44th 
Ave,    contractor,    Faycosh    A    Fay- 

RENOVATE,  $1300;  1640  A  1644  Bush 
c(  .sh. 

ERECT  i-ston.'  Frame  bldg';,  (2». 
$9300  each;  S  line  Kirkham  107.6 
A  8i".6  E  of  17th  Ave;  owner,  At- 
lao     Rpalfy     Co;     contractor,     Pac 

('oast  Const  Co,   1500  Judah   St. 

KEMODEL  Front  of  Dwelliiig,  $2000; 
2131    Lrkp    St;    ownrr,    Plnau    Pla 
tanrsi,  prem ;  contractor,  W  G  Mc- 
Cailister. 

ADD  EXTRA  ROOM.  $900;  1874  40th 
Ave :  own  jr.  Mv  Madfe-s,  prem , 
contractor,  C  Doilase  Co. 

REMODEL  Store  &  Remove  Parti- 
tion. $l.^rK);  78  Onondago  ;  owner, 
O  Colicchia,  prem ;  contractor.  A 
Midile. 

CONVERT  GARAGE  into  two  rooms, 
$1000;  1539  Filbert  St;  owner  and 
contractor,   Antonio   Briasco.   prem. 

ERECTT  CONCRETE  Wall.  $900;  Lu- 
cerne &  trannan  Sts;  owner.  G 
Wolf,  755  Brannan  St;  contractor. 
E  K  Const  Co. 


MONTEREY    COUNTY 


Recorded  Completed 

Feb.  14,  1947— Lot  13,  Block  6,  Sun- 
stream  Village;  Jinks  Zumbro 
and  Jewell  K  Zumbro  to  whom  it 
may    concern    Feb     13,    1947 

Feb.  13.  1947— Lot  8  Blk  14,  Air- 
port Homes  tract  No  2;  Harry-  A 
Ekelin  and  Katherine  Ekelin  to 
whom  it  mav  concern.  Feb.  13,  1047 

Feb.  13.  1947— Lot  1.  Block  2; 
HanFon  Tract  No  2;  Charles  G 
Stephens  to  whom  it  may  con- 
crm Feb.    11,    1947 

Feb.  13.  1947— Being  part  Lotn  1-3. 
5,  Block  29.  Witheri*  add  to  Mon- 
terey Charles  G  Stephens  to 
whom  it  mav  concern.  Feb.  11,  1947 

Feb.  11,  1947-^I^ts  6  8.  Block  26, 
Del     Mcnte     Grove.     Charles     O 

Tlbbs  to  whom  It  may  concern 

Feb.    5,    1947 

Feb.  10.  1947— Lot  4,  Block  164 
Carmel  Wood.  L  A  Coggins  to 
Stolte  Inc Feb.  3,  1947 

Feb.  10.  1917— Bast  half  Lot  17, 
East  ho  If  Lot  19,  Block  46,  Car- 
mel Citv.  Charles  M  Marcolii  and 
Vera  L  Marcolii  to  George  Dleil 
Feb.   1,   1947 

Feb.   10.    1947- -Lot   21    and   Eaacerly 
15    ft    of    Lot    20,    Block    15,    Del 
Monte     Heights    No.     6;     Durbin 
avers    and    Edna    H    Sayers    to 

•hom   it  may  concern 

Feb.    8,    1947 


7101    Krause;    owner.    La    Rocco; 

plumber,  J  Pierce ;  2  fixtures ;  6  water 

connections. 

2335  Market  St;  owner,  S  Angelno- 

vicb;  plumber,  J  Smith;  6  fixtures; 

6  water  connections. 

7224  Snake;  owner,  Chopin;  plumb- 
er, Morrill;  6  fixtures;  3  gas  outlets; 
12  water  connections. 

409  Florence;  owner,  Cattonllon; 
plumber,  W  Picard ;  1  fixture. 

1011  83rd  Ave;  owner,  Whiteside; 
plumber,  Flnzel;  5  fixtures;  8  gas 
outlets;  11  water  connections. 

1137  Seminary ;  owner,  Whiteside ; 
plumber,  Finzel;  6  fixtures;  S  gas 
outlets;   11   water  connections. 

5110  E  14th  St;  owner,  Lenna; 
plumber,  Wm  Sousa;  2  fixtures;  18 
water  connections. 

2547  Hearst;  owner,  A  C  Ounn; 
plumber,  'P  Brunno;  8  fixtures;  6 
water  connections. 

3401    E    8th    St;    owner,    ; 

plumber,  P  Freltas ;  1  fixture. 

2281  48th  Ave;  owner,  A  Richard- 
son; plumber,  A  Feldhammer;  1  fix- 
ture 

6106  Castle  Dr;  owner.  M  Brass; 
plumber.  Ftnsel;  8  fixtures;  4  gas 
outlets ;  30  water  connections. 

1080  Bancroft;  owner,  B  Paul; 
plumber.  Flniel;  2  fixtures;  2  gas 
outlets;  6  water  connections. 

801  78rd  Ave;  owner,  Pittsburg 
Water  Heater  So;  plumber,  Hugh 
Taylor;  1  fixture. 

9301  FSt;  owner.  Maddox;  plumb- 
er. M  C  Maddox;  6  fixtures;  4  gas 
outlets;   12  water  connections. 

SE  comer  90th  Ave  and  MacAr- 
thur; owner.  Lavagnimo;  plumber.  O 
Hanson ;  8  fixtures ;  20  water  connec- 
tions. 

1016  Amito ;  owner,  Zimmerman ; 
plumber,  H  Sogn;  4  fixtures;  7  water 
connections. 

8760  E  14th  St;  owner,  L  Dougan; 
plumber,  Durant;  4  gas  outlets. 

916  12th  St;  owner,  J  F  Stokes; 
plumber,  J  Bmce;  2  fixtures;  4  gas 
outlets. 

plumber _...;   4  fixtures;   4   gas 

plumber ;  4  fixtures^  4  gas 

outlets;  10  water  connections. 

1572  7th  St;  owner ;  plumber, 

G   Murry;    2    gas    outlets;    10   water 
connections. 


Electrical  Permits 


ley;  contractor.  Arc  Elec  Co;  10  out- 
lets; 10  switches;  U  plugs. 

2819-2836;  various  locatloUd  and 
owners;  contractor.  Arc  Elec  Co; 
10  outlets;  10  switcheK,  8  uli^gs; 
cable  f<er\'lce. 

2837  2214  Santiago  .St:  owner.  Ale- 
mapy;  cnntiactor.  Arc  Elec  Co;  10 
outlets;  10  switches;  9  plugs;  cable 
service. 

2t^38-2841 ;  various  Guerrero  St;  lo- 
cations and  owners;  contractor,  H  C 
Reld  A  Co.  , 

2842  8747  DIvlsadoro,  owner.  Mur- 
phy; contractor,  Mohrdick  Elec  Co; 
3  outlets;  2  switches;  8  plugn. 

2843  753  Bryant;  owner,  B  T 
Holmes;  contractor,  Mohrdick;  1  out- 
let ;  1  switch ;  motors. 

2844  47  Juniper  St;  owner.  Smith; 
contractor,  Mohrdick  Elec  Co;  con- 
tractor,  Mohrdick  Elec  Co;   motors. 

2846-2871  Various  locations;  owner. 
Galli;  contractor.  Richmond  Electric 
Co;  8  outletb;  8  switches;  8  plugs; 
service. 

2872  180  Minna  St;  owner.(  O'Con- 
nor Moffett;  contractor.  H  S  Tittle 
Co;   6  plugs.  ♦ 

2873  220  Montgomery;  owner,  Mills 
Estate.  Inc;  Aetna  Lite  Ins;  contrac- 
tor. H  S  Tittle  Co;  9  plugs. 

2874  2055  Fiilmore;  owner.  Slum- 
berland ;  contractor,  Pac  Elec  A 
Const  Co;  signs. 

2876-76  Various  locations  and  own- 
ers; contractor.  Columbia  Electric 
Co;  range  and  stove. 

2877  SB  Cor  16th  .md  T.-eat  Ave; 
owner.  Calif  Casket  Co;  contractor. 
Geo  F  Brayer;   10  outlets. 

2879-80  Various  locations  and  own- 
ers; contractor.  QRS  Neon  Co;  slgnb. 

2881-2  Various  locations  and  own- 
ers; contractor.  Golden  Gatn  Electric 
Co;  repairs. 

2883      443    Castro    St;    owner.    Ber- 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Write   fr   Prices 

Pacific  Pipe  Coe 

160  Spear  St.,  San  Frapciaco 


\  1. 1  M  1  \  r  \ 


PUTTYLESS  GLAZING 


SAN    FRANCI8CO 


Recorded  Accepted 

Feb  25,  1947— N  QUINTARA  107-6 
•V^  22hd  Ave.  A  J  Hcrzlg  to  whom 
it  mav  concern F-!bruarv  25.  1947 

Feb  2G,'  1947— S  RANDOLPH  25  E 
Head.    Chas  T  Burke  and  Angelo 

Infusino  to  Francis  O'Reilly 

Fehruar>-   25.   1947 

Feb  18.  1947— LOTS  1  to  3  Incl.  25 
to  32  incl  Blk  5596.  Anthony  P 
and  Rose  M  Tarantino  to  J  F 
Millctt.  Jr  February  18.  1947 


SAN    FRANCISCO 


2818    58  Beverly  8t;  owner.  McCau- 


U.S.P«t.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  •idinalat,  of  •ngln»«rinf  dMicn* 
rovcrins  ■  compltt*  in«t/i!lallon,  includ- 
ins  thaat  matal  raquiramanu  .  .  . 


CALL 


EXiROOK  11  OS 


E«rlii«M'*    Diatribiitora    (or 
N»rtliarn   California 

McKune  Metal  Products  Co. 

2*4  Tehoma  St..  Sea  Froecisce.  3 


Furnice  Permits 


OAKLAND 


SAN   BRUNO 


ELBIMENTARY     SCH<X>L     BUILD 

INO.  S102.323;   El  Crystal   District,    son; 

San     Bruno;     owner,     San     Bruno  central  furnace. 


2701  75th  Ave;  owner.  H  Ander- 
i^on;  dealer.  Atlas  Htg  &  Vent  Co; 
floor  furnace. 

9709  Thermal;  owner.  Pulllam ; 
dealer.  Atlas  Htg  A  Vent  Co;  floor. 

6938  dhabot  Road;  owner.  Monger- 
dealer.   Atlas  Htg  A  Vent  Co; 


Boilers . . .  High  Pressure  &  Heating 

NEW     AND     REIUILT 
All  Sfiot  and  Typos  of  Stool  Tonlis 

OCEAN   SHORE   IRON   WORKS 

550  ElQfcNi  Street 


fJbeae  UNderhlll  4310 


Sea  FroaeUce 


STEELFORMS 

STtlLTOU  CONSTRUCTION  TOWERS 
HIAVY  DUTY  SWINeiNO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

hhh  Harrison  Stroot       DOvglos  5583       Son  Froncfseo 


r 


Consumers  Rodk  &  Cement  Co. 

AL.  POPKIN,  General  Manager 
575  Qerry  Street      *  Phone  MArket  3121 


Wo  >lro  Roody  to  Sorvo  IToor  Roqolromoiifs 

RE ADV  MIXED  CONCRETE 


i 


PAGES 


DAILY    PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  26.  1947 


nard;   coo  tractor,  Mercury  Elec  Co; 
6  plugE. 

2884  2M»  Ocean  Ave;  owner,  Sa- 
veHe;  contractor,  Mercury  Elec  Co; 
alterations. 

2885  500  Bansome  St;  owner,  A  & 
Lemos;  contractor.  Crown  Elec  Co; 
motora. 

2886  177  Stutirt  St ;  owner,  YMCA ; 
contractor,  Crown  Elec  Co;  „.« 

2887  Comer  Bush  and  Octavia; 
owner.  Green ;  contractor,  Bertrand 
Blec  Co;  x-ray  circuit. 

2888-9  Various  tocaliona  on  Baker 
St;  owners,  various;  cotractor,  By- 
inffton   Elec :    underground    service. 

2890-91  Various  locations  and  own- 
ers; contractot,  Byington  Elec  Co; 
rectify  complain  ta 


owner,    Lane ; 
Elec;    3    out- 


2892  2087  Sutter ; 
contractor,  Byington 
lets;  2  switches. 

2893  1835  Sutter  St;  owner.  Arm- 
strong: contractor.  Byington  Elec; 
correct   substandard   wiring. 

2894  4.'525  Geary  Blvd ;  owner.  Wel- 
tee  Motors;  contractor,  Byington  El; 
C  outlets.  1  plug;  service. 

2898-6  Various  locations;  owner. 
Feerlck;  contractor.  Edison  Elec  Co; 
temp  saw. 

2897  440  Howard  St ;  owner.  P  Co- 
hen ;  contractor.  John  Phllis ;  mo- 
tors. 

2898  643  Commercial  Street;  own- 
er. Geo  Zett;  contractor.  Buzzell  El 
Works;  1  outlet;  1  switch;  6  plugs; 
service;  motora. 

2899  1175  Market  St;  owneif  Crys- 


CLASSfflED  ADVERTISING 


1_    MISCELLANEOUS 


Are  you  Interest^  in   well-trained 
qualified      men?       SUPERINTKND 
ENTS.  ARCHITECTS.  ENGINEERa 
DRAFTSMEN.    SURVEYORS.   ERTI 
MATORS,      SALES      ENGINEKR? 
CONSTRUCTION      AOrOTINTANTS 
TIMEKEEPERS.    OFFICE    HELP. 
For  further  Information  call 
E.    STEVENS.   GArfield    1617 
Technical  Positions  Agency 


BddKkfetAiNQ  SERVICE 

All  taxes,  payrolls  for  bualneas  firms, 
contractors  and  individuala.  No  ac- 
count too  large  or  too  amalL  SBa- 
hrlght    4482.  (tf) 


An  Accoanting  Scrricc  for 
Contractors  Only 

Income    taxes,    payroll    taxes,    book- 
keeping service  by  people  who  knovr 
the  contracting  bustneas 
65  Ninth  Street 

HEmleck  0929 San  Francisco 

EXPERT  b^Ail^TlNfl  StertVIftSS! 
FREE  LANCE.  Phone  ORayatone 
4248. (tf) 


WELDERS 

Portable  and  Stationary  GAS  and 
ELECTRIC  DRIVEN,  new  or  used 
Sell  or  rent.  W'»ld'np  Cable  and  Rod. 
D.  Petrie,  1203  Fairfax  Avenue.  San 
Francisco  Phone  MI  0210  davs:  FI 
8886  evenings.  (2/28/47^ 


2—     HELP  WANTED 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KE  4-1661. 


TRANSITS,  fl7  per  month.  Danlci 
MoFarland.  624  Second  Ave..  Phone 
BAyvlew  7804. 


ONE  MODEL  80  NORTHWEST 
COMBINATION  DRAGLINE  SHOV- 
EL. Phone  JUnlper  7-8838,  San  Fran- 
cisco^         _(tf) 

LOADER:  TRAXCAVATOR  D-2 

by  hour  or  by  Job.  with   or  without 
trucks.  Call  TRlnidad  1789.  S/3 

6^^^         FOR  SALE 

Corrugated  ALUMINUM  SHEETS. 
19  gauge.  .036-in.  45Vjx06-in.  Alum- 
inum Products  Co..  3245  16th  Street. 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAILABUB  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf ) 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sahomaker.  Rte.  2.  Box 
785,  Loa  Altoa   Flione  Loa  Altoa  2980. 

(tf) 


Senior  architectural  draftsman,  per- 
manent position  with  well-establlahed 
Berkeley  firm  of  architects.  Phone 
THomwall  4861. tf 

DRAFl'SMAN  for  steel  fabricating 
shop  located  In  Oakland.  Must  be 
able  to  contact  customer,  make  shop 
drawings  and  estimate  Joba  Reply 
Box  225  c/o  Daily  Pacific  Builder. 

(8/8(47) 


ELECTRIC  hoists;  3-ton;  P.  A 
H.  plain  trolley  type;  push  button 
control,  220-440  volt.  3  phase,  60  cycle. 
New  machine  guarantee.  TRAMRAIL 
ENGINEERING.  Inc.,  220  MontRom- 
ery  St..  San  Francisco  4;  DO  5087. 
(2/21-24-25-26-27) 


Someone  familiar  with  Building 
Construction,  capable  of  breaking 
down  and  taking  off  plans  for  Gen- 
eral BIdg.  and  Painting  Contractors. 
Phone  MArket  1711.  3/3/47 

Large  BJast~Bajr  Lumber  Co~w'ant8 
experienced  outside  Salesman,  knowl- 
edge of  building  materials  preferred. 
Good  future  for  the  right  man.  State 
experience  and  qualifications.  Our 
employees  know  of  this  ad.  Reply 
Box  226,  c/o  Dally  Pacific  Builder. 

3/4/47 


3— POSITION  WANTED 


CIVIL  ENGINEER.  5  yrs.'  varied 
construction  exp  Intelligont,  indus- 
trious griJuate.  Opportunity  desired 
with  general  contractor  or  consult- 
ing engineer.  Reply  Box  224  c/o 
Dally  Pacific  Builder  (2/28/47) 

STRUCTURAL  DRAFTSMAN  de- 
sires pari  time  drafting  position, 
evening  or  week-ends.  Reply  Box  222, 
c/o  Daily  Pacific  Builder.  8/8 


Model  284  B.W.  Printer;  Model  IM 
Developer  and  Stand,  110-volt  A.C. 
Phone  Emeat  J.  Kump  Co.,  SIX.  0054. 

2/28/47 


tal  Palace  Market;  contractor.  Dover 
Elec  Co;  16  outlets;  3  switches. 

2900-01  Various  locations  and  own- 
era ;  contractor.  Dover  Elec  Co ;  mo- 
tors ;   service. 

2902  841  Tehama;  owner.  Brad- 
Shaw;  contractor.  Dover  Elec  Co; 
motors. 

2908  262  3rd'  St;  owner,  California 
Cafe;  contractor,  American  Electric 
Constr  Co ;  2  plugs. 

2904  515  Sansome  St;  owner.  Pro- 
ducers Trading  Co;  contractor,  Calif 
Elec  Constr  Co;  3  plugs. 

2905-6  635-643  Guerrero  St;  owner, 
various;  contractor,  H  C  Reld  ft  Co; 

2907  1066  Valencia  St;  owner,  Ahl- 
bach  &  Meyer*  contractor,  Victor 
Lemoge;   2   outlets;    service. 

2908  76  Tioga;  owner.  C  Priolo; 
contractor.  Eureka  Elec  Co;  6  out- 
lets; 5  switches;  4  plugs  . 

■2909  1348  Dougas;  owner,  Crocker 
Co;  contractor.  Eureka  Elec  Co;  14 
outlets;  12  switches;  12  plugs;  aerv. 

2910  152  Morris ;  owner.  Smonino ; 
contractor.  Eureka  Elec  Co;  8  out- 
lets;  2  switches;   2   plugs;   aervlce. 

2911  601  24th;  owner,  ;  con- 
tractor. Malm  &  Welter;  3  outlets: 
6  switches;  8  plugs;  heaters  and 
range. 

2912  in5(»  Larkin  St;  owner.  Lon- 
nie 'Jensen;  contractor.  Malm  and 
Welter;  4  plugs;  motors. 

.2913  122  Guerrero;  owner,  Elchel; 
/Contractor,  Malm  &  Welter;  new 
laervice. 

2914  3233  Pacific;  owner,  ; 

contractor.  Malm  &  Welter;  4  o\it- 
lets;   2  switches. 

2915  598  5th  Ave;  owner.  Schmer- 
ker;  contractor.  Malm  &  Welter;  1 
sign. 

2916  1215  Polk  St;   owner.   , 

contractor.  Malm  &  Welter;  1  out- 
let. 

2917  6')  Seal  Rock  Terrace;  owner 
;  contractor.  Frank  F  Good- 
man; 3  outlets;  3  switches;  4  plugs 

2918  124  Tovemess  St ;  owner,  ; 

contractor.  Frank  F  Goodman ;  2  out- 
lets ;  1  switch ;  2  plugs. 

2919  746  Howard  St;  owner.  Bobs 
Place;  contractor.  W  H  Kirsten;  for 
phono. 

2920-21  Various  -  locations ;  owner, 
Doelger;  contractor,  Richinond  Elec 
Co;  16  outlets;  16  switches;  16  pi; 
service. 

2932-41  Various  locations  on  14th 
Avenue;  owner,  Doelger;  contractor, 
Richmond  Elec  Co ;  8  outlets ;  8  pi ; 
8  switches;  service. 

2942  239  Montana  Street;  owaer, 
Ellingson ;  contractor.  Arc  Elec  Co ; 
10  outlets:   10"  Kwitcihfcs;   10  plugs. 

2943  778  Golden  Gate  Ave;  owner, 
Craig  Auto  Repair  Co;  contractor, 
Chas  A  Langlais  Co;  3  outlets;  8 
plugs ;   rectify  complaint. 

OAKLAND 

44205     24th  and  Brcadway;   owner. 


McFarland  Candy ;  contractor,  Pac 
Elec  Motor  Co ;  outlets ;  switches. 

44206  24th  A  Broadway ;  owner, 
McFarland  Candy;  contractor,  Pac 
Elec  Motor;  fixtures. 

44207  801  98th  Ave;  owner.  Ger- 
ber  Foods;  contractor.  Pac  Elec  Mo- 
tor; outlets;  switches;  plugs. 

44208  801  98th  Ave;  owner,  Ger- 
ber  Foods;  contractor.  Pac  Elec  Mo- 
tor; fixtures. 

44209  Railroad  and  Kennedy;  own- 
er, Nat  Auto  Fibre;  contractor.  Pat- 
Elec  Motor;  permit  for  Feb. 

44210  6649  San  Pablo;  owner.  Mey- 
ers Barrel ;  contractor  Pac  Elec  Mo- 
tors; wire  for  motor. 

44211  1526  Mountain  Blvd;  owner. 
Mr  Fred  L  Hocking ;  contractor,  Mat- 
son  Elec  Equip;  outlets;  switches; 
addition. 

44212  1121  60th  Ave:  owner,  Mr 
Reard;'  contractor.  Calif  Elec  Co. 
plugs. 

44213  1209  8l8t  Ave:  owner,  Johit 
Merrow ;  contractor,  Clifford  Elec ; 
outlet.s ;  switches :  plugs,  alterations. 

44214  4336  Whittle  Ave;  owner, 
Walter  Edwards;  contractor.  Clifford 
Elec;   outlets;   switches ;  plugs 

.  44215  4330  Whittle  Ave ;  owner, 
Walter  Edwards ;  contractor.  Clifford 
Elec :   fixtures. 

44216  7868  Michigan  Ave;  owner. 
Walter  Edwards ;  contractor,  Clifford 
Elec ;    outlets ;    awitcAies ;    plugs. 

44217  7868  Michigan;  owner,  Wal- 
ter Edwards ;  contractor,  Clifford 
Elec;  fixtures. 

44218  6035  Colton  Blvd ;  owner, 
Chcppln  Sc  Whltson ;  contractor,  Clif- 
ford Elec:   outlets:   switches;   plugs. 

44219  6173  Harbord ;  owner.  W  F 
Beckett ;  contractor,  Clifford ;  out- 
lets :  switches ;  plugs. 

44220  621    6th    St;    owner.    

contractor,  T  L  Rosenberg;  altera- 
tions. 

44221  1207  Kirkham:  owner,  

contractor,  T  L  Rosenberg;  wiring. 

44222  8th  Ave  &  E  8th /St;  owner, 
M  Drinkward ;  contractor,  T  L  Ro."5- 
cnberp;    saw    service. 

44223  8th  Ave  &  E  8th  St;  owner, 
M  Drinkward ;   contractor,  T  L  Ros- 


POSITIONS   OPEN 


S-572  — CIVIL  ENGINKERS  for 
field  office  or  aixht-engr.  One  with 
considerable  structL  design  exper. 
for  ASST.  CH.  ENGR.  at  |635  mo.; 
one  with  road  and  utility  const  expar. 
for  Sr.  C.  E.  at  |513  mo.  12  montha' 
contract.   Foreign. 

S-567— ENGRS.  with  aanitary  and 
industrial  hygiene  training  and  ex- 
perienced for  administrative  work  In 
Alaska.  Starting  salaries  |300  and 
$420  month.  Apply  by  letter. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Ag«Bey) 

Newton  D.  Cook.  Mgr. 

S7  POST  ST.  s.  p.  4 

GArHvId  f24t 


enberg;  outlets;  switches;  plugs,  new 
installations. 

44224  4100  Telegraph;  owner, 
Thomas  Engineer.?;  contractor.  Can 
Monzo .    alterations. 

44225  .3343.38th  Ave;  owner.  Sllva; 
contractor.  Carl  Monzo ;  service ;  al- 
terations. 

44226  1746  Seventh  St ;  owner.  Slim 
Jenkins;  contractor,  Spott;  outleta; 
switches ;   plugs ;  alterations. 

44227  26f.7  CyprcES  St;  owner. 
Harry  Rathien  Co ;  contractor,  Spott ; 
switches. 

4422S    3074  Broadway;  owner,  ; 

contractor.  Modern  Neon  Co;  trans- 
former. 


Associated  Wood  Products  Co. 


'^H  Wood  We  liuM." 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


CLOSE  OUT— NAILS 
lOn-lb.   KEGS,   $12.00  each. 
86  KEGS    6-PENNY.    COMMON 
70  KEGS    16-PENNY,    COMMON 
10  KEOS  16-PENNY,  BOX 
43  KEGS    20-PENNY.    COMMON. 
All  or  any  portion  available.  Phone 
Mr.  Crandall.  SU.  8266,  575  Mission  St. 

(tf) 

TLYWCOB:  fIzps  »4-.  ^-.  »4-  and' 
%-inch;  SHINGLES.  Red  Cedar, 
grades  1.  2.  3  and  4.  WESTERN 
FUMISTONE  PRODUCTS  CO.,  Com- 
mercial Road  off  old  county  road. 
San  Carlos.    Phone  San  Carlos  1202. 

(2/27/47) 


One  D«  CATERPILLAR  with  or 
without  35-yd.  Wooldridge  Carryall. 
GEO.  E.  MURRAY,  1702  E.  Mariposa 
Road,    Stockton.      Phone   6-6639. 

(3/4/47) 


AIR  COMPRESSOR,  complete  with 
5-hp.  DC  motor,  tank  and  atarter  box, 
1150.  Geary  Garage,  856  Geary  St 

8/4/47 


BAXGO 


PRESSURE    TREATED    LUMBER 
POIES       PILING    /' 


J.ff.Baxtfre^  Co. 


3J3    MONI&OMthr    SISill        Sc<U    fMANCISiO     1     vAi 


PROMPT  DELIVERY- 


NOW! 


^nestra 

INDUSTRIAL  STEEL  DOORS 


NOW  4V4,^ 

from  our  Pof/f/,  r     ^  ^  i 


Fenestra  Industrial  Steel  Doors  art  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


y 


yys 


\ 


IRight)  Typical  Single  Swing 
Deer  •  Well  Detisned, 
Stwrrfy  *  Len«-ia>ting 

STOCK  TYPES  . . .  Sizes  range  from  2'8'  to 
7'4 "  width  and  68"  to  7'4"  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  catalog. 
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Sacramento  Area  Contractors  and  Builders 
Ask  Recall  of  Premature  Wage  Demands 

The  Builders'  Exchange  of  Sacramento  called  a  meeting  of  General 
Contractors  and  Horse  Huilders  on  Tue^day,  Feb.  25,  to  discuss  the 
existing  high  wage  and  material  costs  in  the  Sacramento  area  and  the 
increased  wage  demands  m.ide  bv  the  Building  and  Construction  Trades 
Council  of  Sacramento-Yolo  Counties.  The  meeting  was  held  in  a 
meeting  room  of  the  Sacramento  Chamber  of  Commerce  and  was 
attended  bv  75  General  Contractors  and  Home  Builders.   Jos.  C.  Burr, 

►  Manager  of  the  Builders'  Exchange 


Billion  Dollar  Fund 
May  Be  Concentrated 
On  Improving  Roads 

WASHINGTON.  —  It  begins  to 
look  as  though  much  of  the  $1 
billion  dollars  to  be  spent  curing 
1947  on  the  nation's  road  construc- 
tion program  would  go  for  im- 
provemefjts  on  existing  highways. 
Widening  Necessary 
Since  last  fall  there  has  been 
a  concerted  safey  campaign  in 
progress  with  Major  General  Phil- 
ip B.  Fleming  of  the  Federal  Works 
Agency  heaaing  up  the  President's 
safety  committee.  One  of  the  rec- 
ommendations closely  affecting 
road  contractors  is  that  for  wider 
highways  to  provide  a  margin  safe- 
ty for  automobile  traflRc. 

Claude  C.  Blair,  president  of  the 
Paving  Brick  Institute,  who  stated 
recently  that  increasing  the  width 
of  the  thousands  of  miles  of  exist- 
ing 18-  and  20-foot  roads  will  re- 
duce frequency  of  accidents  and 
lower  death  toll  which  has  been 
growing  by  leaps  and  bounds  since 
wartime  restrictions  w^ere  imposed 
on  motoring. 

"Fully  half  of  the  country's 
most  frequently  gravelled  •  roads 
and  highways  arp  too  narrow  for 
present  day  high-speed  require- 
ments, according  to  recent  sur- 
veys. Some  of  the  nairow  nave- 
ments  are  in  such  bad  condition 
that  they  should  bo  entirely  re- 
built, but  a  good  portion  can  be 
made  safe  by  adding  strips  on  one 
side  or  both  sides.'' 

Enhance  Visibility 
Blair  shows  also  the  similar 
benefits  to  be  ^jained  by  widening 
narrow  streets  in  cities  and  towns. 
This  is  especially  true,  he  points 
out,  in  downtown  districts  where 
parking  at  the  curb  narrows  the 
usable  width  of  the  pavement. 

"In    addition    to    increasing    the 
width  of  highways,  motoring  trav- 
el can  be  made  safer  by  eliminat- 
ing sharp  curves  and  removing  ob- 
stacles which   reduce  visability  at 
points  where  roads  curve,"  Blair's 
observations     continued.      "More 
gradual   "lopes  and  wider  bridges 
also  are  needed  on  many  roads. 
Education  Important 
"The  rising  accident  rate  can  bf 
halted  aid  the  number  of  accidents 
and   fata'ities  can   be  cut   sharply 
by  building  safety   into  highways 
and  continuing  to  educate   motor- 
ists to  follow  safer  driving  prac- 
tices." 

^# 

AIA  HONORS  HOLDEN, 
BUILDING  AUTHORITY 

The  Nprttiem  California  chap- 
ter of  tne  An^prican  Institute  of 
Architects  has  called  a  special 
luncheon  meeting  to  honor  Thomas 
S.  Holden,  president  of  the  F.  W. 
Dodge  Corporation .  who  will  be  in 
San  Francisco  on  Wednesday,  Mar. 
5.  It  will  be  held  in  the  private 
dining  room  of  the  Marine  Me- 
morial Building. 

Holden  will  address  the  archi- 
tects on  "Npw^  Architectural  Hori- 
aons".  He  is  a  natonally  -  known 
authority  on  building  statistics  and 
trends. 


NORTHERN  CHAPTER  OF 
AGC  HAS  NEW  OITICE 


Members  and  friends  are  ir 
vited  to  visit  the  new  quarters  of 
the  N.>rtherT>  California  Chapter  of 
Asf>oriatrd  General  Contractors  in 
the  Humbo!dt  Bank  Buildinr,  785 
Market  Street.  ,      ^ 

The  organixation's  telephone 
number  remains  the  pame — GAr- 
fleld  7107. 


presided  and  called  attention  Vj 
the  fact  that  there  was  much  op- 
position from  investors  against 
cost  of  new  construction  —  homes, 
commercial  and  industrial  con- 
struction. 

Wm.  E.  Hague,  Manager  of  Cen- 
tral California  Chapter,  The  Asso 
ciated    General    Contractors   of 
America,  Inc.,  was  a  guest  speaker 
and  reviewtd  the  material  and  la- 
bor situation  m  Northern  Califor- 
nia. In  particular,  he  reported  on 
the  existing  six  46-County  North- 
ern California  Agreements  which 
have  now  been  in  effect  for  almost 
one  year.   He  advised  that  negotia- 
tions were  to  be  opened  immedi- 
ately with  the  Carpenters,  Labor- 
ers,  Cement  Finishers,   Operating 
Engineers,  'Teamsters  and  Pile 
Drivers.    All  of  these  Agreements 
covering  the  46  counties  of  North- 
em  CaUfornia  will  expire  May   1. 
Mr.  Hague   particularly  comment- 
ed on  the  fact  that  the  Carpenters 
Agreement   had   met   with    almost 
universal  endorsement  from  all  the 
general    building    contractors    and 
home   builders    of   Northern   Cali- 
fornia and  advised  that  a  meeting 
of   all   the   endorsing   associations 
of  contractors   and   home    builders 
was  to  be  held  next  week  for  the 
purpose  of  discussing  the  proposed 
new  agreement.    In  corcludir.g  hid 
remarks,    Mr.    Hague    stated    that 
ih  Bay  Area  general  building  con- 
tractors  appreciated   the   coopera- 
tion which  the  Sacramento  gener- 
al building  contractors  and  home 
builders  had  given  to  the  existinpr 
Agreement    by   their   endorsement 
and  participation  in  same  one  yeai 
ago.     He     prophesied    that     these 
Northern   California   trade   agfree- 
ments    would    gather    Jn    stiength 
during    succeeoing   years   and    re- 

Sirted  that  tho  Master  Plumbers, 
aster  Electricians,  Master  Palm- 
ers, and  other  crafts  of  the  build- 
ing industry  were  also  now  begin- 
ning negotiations  for  Northern 
California  agreements. 

Contractors  and  home  builders 
present  criticized  the  wages  being 
paid  in  3ome  of  the  crafts,  par- 
ticularly plastering  and  brick-lay- 
ing and  the  following  resolutioi. 
was  unanimously  adopted: 

'  WHEREA.«S,  the  Sacramento- Yolo 
Building  Trade*  Council  han  noti- 
fied the  Contn»ctors  that  the  wago 
of  rarpenters  'vlll  be  increased  $4.00 
per  dav.  effective  May  8,  1»47,  La- 
borers "  Increased  12.00  per  day,  ef- 
fective April  30.  !M7.  and  Cement 
Finishers  Increased  »5.00  per  day. 
effective    May    IS.    1947,    and 

"WHEREAS,  the  iiotlflcailcn  was 
sent  without  prior  negotiation,  and 

"WHEREAS,  the  existing  agree- 
:nents  provide  for  orderly  negotia- 
tion fcr  changes  In  wag(  aeales  and 
working   conditions,   and 

"WHEREAS,  the  C-ment  Finisher*, 
received  an  Increase  of  $100  per  day 
less  than  SO  davs  ago.  and 

"WHEREAS,  the  Carpenters  re- 
ceived an  Increase  of  |2.00  per  day 
last   July   8th,  and 

"WHEREAS,  the  Laborers  received 
an  Increare  of  $1.50  per  day  last  Ma.v 
20th  on  new  work,  and 

"WHEREAS.  It  Is  the  opinion  of 
this  conference  of  Oenei-al  Contrac- 
tors of  the  Sacramento  area  that 
the  payment  of  these  demands  wouUl 
put  a  definite  curb  to  building  con- 
struction,  and 

•WHEREAS,  the  ai>4llty  of  the  O  I 
veteran  to  buy  a  home  of  his  own 
at  present  prices  has  reached  a  top 
limit   of  lour,  value. 

"THEREFORE  BE  IT  RESOLVED 
that  this  confereme  of  General  Con- 
tractors and  Home  Builders  of  Sac- 
ramento Area  In  assemblage  this 
25th  day  of  February,  UK7.  do  re- 
quest the  above  concerned  L*bor 
Unions  and  tlie  Council  to: 

1.  Recall  all  demands  for  wage 
increases  at  this  time; 

2.  Cooperate  with  the  Industry  In 
its  effort  to  fupply  the  Veteran 
and  other  with  a  low  cost  home: 


OKAY  LEGISLATIVE 
STUDY    OF   WATER 

Insisting  that  temporizing 
must  end  in  settlint;  California's 
acute  industrial  waste  and. 
sewage  disposal  problems,  tho 
CaUfornia  Stste  Chamber  of 
Commerce  has  endorsed  As- 
semblyman Randall  F.  Dick- 
ey's resolution  to  create  a 
legislative  fact-finding  interim 
committee  to  study  water  pol- 
lution and  recommend  a  plan 
for   unified   state  control. 

James  Mussatti,  general 
manager  of  the  State  Cham- 
ber, announced  the  policy  to- 
day. Dickey's  measure.  House 
Resolution  No.  27,  creates  an 
adequately  financed  interim 
committee  to  exhaustively 
study  groblems  of  water  pol- 
lution resulting  from  sewage 
and  industrial   waste  disposal. 


PACKAGED  PROPAGANDA 


Last    month    President    Truman 
got  his  name  in  the  papers  by  an 
off-the-recoid    refusal    to    endorse 
"National  Cat  Week". 
*     *     ^ 
The   reason   became   apparent 
when,  last  week  Spring  Was  Bust- 
ing  Out   All   Over  with   "Brother- 
hood Week".  This  package  deal  in 
pr^agMMia    was    pr<jo«**d     some 
time  ago  and  time-lused  to  exploao 
concurrently    with    the    announce- 
ment of  further  International   Re- 
lief. 

-A    i(    tr 

Of  course,  we  are  now  dealing 
only  in  hunoreds  of  millions  whert 
we  were  recently  tossing  billiont 
around.  But  the  strategists  rea- 
lized th.it  We  would  not  again  go 
for  the  sucker  ride  we  were  given 
on  UNRRA. 

^    ir   -Cr 

The  next  deal,  involving  relief 
and  the  International  Reluge  Or- 
ganization will  only  cost  us  ai: 
initial  Uke  of  350  million. 

it    it    -fir 

It  is  explained  that  "this  is  only 
4/7  of  the  amount  required,  and  it 
is  felt  sure  that  other  Nations  will 
contribute  the  remainder.  (Helz- 
belz — 4/7— MORE  than  half,  isn't 
it?) 

it   it   it 

We  were  supposed  to  pay  abou', 
70%  of  UNRRA— the  boys  admit 
w^  paid  80% — and  as  I  read  it 
we  paid  the  entire  amounl !  Wf 
made  direct  or  compensating  loans 
to  every  other  nation  joining  in 
that  deal. 

it    it    it 

This  jpquawk  Isn't  .againrt  the 
principle  of  helpirsf  needy  people. 
I'm  in  favor  of  it.  In  fact,  we  may 
eventually  aret  around  to  helping 
ourselves.  I'm  protesting  the  or- 
nranized  propaganda  technique 
used. 

it    it    it 

I'm  sharpening  a  spear 
for  one  "directive"  of  this 
relief  deal  —  that  we  lower 
the  immigration  bars. 


Industry  Has  Little  or  No  Control  Over  . 
Many  Cost  Factors;  Prices  Goii^  Up' 

CHICAGO.— The  construction  industry  will  bnild  960,600  homes 
during  1947,  Robert  P.  Gerholz,  past  president.  National  Association 
of  Home  Builders,  predicted  here  yesterday. 

In  a  keynote  address  before  the  NAHB's  1947  annual  convention 
and  exposition  at  the  Stevens  Hotel,  Gerholz  appealed  to  fellow  builder* 
to  set  their  sights  tn  that  objective. 

Many  cost  factors  over  which  ihe  industry  has  had  little  or  no 
control,  Gerholz  assert-i'd,  gradual-'* 

Lead  Week's  List  of 
Industrial  Approvals 

Sixty  major  industrial  construc- 
tion projects,  totaling  |2,106,591  in 
the  northern  California  area  were 
approved  by  Civilian  Production 
Administration  during  the  week 
ended  February  20. 

Approvals  Include  a  $360,000 
plant  for  production  of  soluble 
coffee  by  Nestle's  Milk  Products 
at  Ripon;  a  $186,000  jplant  for 
Dewey  &  Almy  Chemical  Com- 
pany, manufatturers  of  can  end 
lining  compounds,  at  Bayshore 
Blvd.  and  Davis  St.,,  Mt.  lidn^ 
Township,  Alameda  County,  to  re- 
I  place  present  facilities  condemned 


their  houses  out  of  the  market 
which  admittedly  exists. 

"It  looks  as  though  we  will  have 
to  work  in  our  shirt  sleeves  to 
tind  new  ways  to  build  better  and 
cheaper  homes,"  he  said. 

Declaring  that  this  is  the  first 
time  since  NAHB  was  org.Hniztd 
that  the  industry  is  practicaiy  free 
from  controls,  Gerholz  appealed  to 
his  hearers  to  continue  to  fight  to 
rid  the  industry  of  the  remaining 
government  controls. 


Addressing   the  NAHB  Tues- 
day,  Frank   Creedon   and   Ray- 
mond M.  Foley  assured  the  in- 
dustry   that    remaining    govern- 
ment controls  over  housing  will 
bi'  maintained  to  avoid  a  "mad 
scramble    for    scarce    materials 
and   labor."     He   said    both   the 
$50  million  weekly  limit  on  com- 
mercial   building    and    the    1500 
square  foot  limit  on  the  size  ot 
houses,  etc.,  will  be  continued. 


ly  the  State  for  highway  purposes; 
a  $128,600  icing  dock  at  Stockton 

.for  the   Santa  Fe  Railway;  and  a 

"More   than  ever  home  builders  \  $46 ,000  Garden  City  Pottfcrv  Com- 
m^ujt^  maintain    quality."   he   <^-   y-^  ,Si?Sf,  "^Jf  ^Jf^t'^c^ttr'^^ 

ho^ "pt"JucTo"n""  ^ Jh?r';'t?:iS5  I  !"oSlr_  principal  .apj,roval.   were 


Vv)' 


(Continued  oa  Pag*  T) 


STATE  INDUSTRY  GROWS 

Records  of  1  ocal  chambers  of 
commerce  indi'-ato  that  nearly  1150 
new  manufacturing  plants  Iwere 
built  or  announced  in  California 
during  1946,  with  a  capital  invest- 
ment of  $153  million,  the  State 
Chamber  of  Commerce  announced 
today. 

Factorv  expansions  of  existing 
firms  totaled  about  984  with  a  cap- 
ital investment  of  $171  million  in 
1946.  The  unprecedented  volume  of 
new  factory  location  activities  rose 
again  during  January,  with  num- 
erous national  firms  seeking  indus- 
I  trial  sites,  the  State  Chamber  said. 


the  following  suggestions: 

1.  Volume  pr«idurtion  through 
the  Industry; 

2.  Eliminate  the  1500  aq.  ft.; 

3.  Remove  rent  ceilings  on  new 
houses; 

4.  Permit  new  houses  to  be  sold 
<o  any  buyer  u|»on  comple- 
tion; 

5.  Insist  that  veterans  be  given 
the  first  chance; 

6.  Remove  price  ceilings  on 
starts  made  prior  to  Dec.  24; 

7.  Permit  608's  to  include  indi- 
vidual units  built  for  rent  for 
which  land  is  available. 

"The  above  changes  alone,"  Ger- 
holz asserted,  "would  immediately 
increase  the  number  of  starts  by 
at  least  20  per  cent  . 

What  NAHB  Needs 
Cementing  on  his  interoietacion 
of    free    enterprise    and    how   that 
system  aflTects  the  construction  in- 
dustry, Gerholz  said: 

"NAHB  must  have  a  long-range 
comprehensive,  constructive  peace- 
time housing  program.  Home  build- 
ers of  the  country  must  be  geared 
to  the  tremendous  postwar  mar- 
ket, must  prepare  a  program  that 
will  nK^et  the  needs  of  this  giea* 
republic. 

"For  five  years  we  have  been 
fighting  to  get  our  business  back. 
Now  let's  fight  to  keep  it.  We'll 
never  throw  =n  th°  tow«»l  in  our 
fight  against  public  housing." 

Barring  drastic  price  increase 
or  prolonged  strikes,  the  home- 
builders  should  establish  a  new  aP- 
time  high  in  1947,  the  past  presi- 
dent stated. 

Viewing  in  retrospect,  contem- 
plated housing  legislation,  (ierholz 
declared  "wr  should  shun  the  fan- 
tastic and  cockeyed  economic  theor- 
ies and  foreign  ideologies  incorpor- 
ated in  the  WiTT  bill,  which  have 
brought  one  major  European  na- 
tion after  another  to  the  brink  of 
collapse,"  hi'  concluded. 

In  ano'hcr  addres  Paul  H.  (Jrjf 
fith,  national  commamler,  Amer- 
ican I>»gion.  asserted  that  noor 
conclusion  of  a  national  survey  ♦ho 
legion  fnwn^  that  mnny  communi 
ties  were  not  produ- 'nc  rental 
housing  and  housing  for  sale  simp- 
ly becaupe  of  lack  of  know-how  to 
proceed  with  construction  pro- 
grams. 

Approving  the  present  national 
hoiisini'  plan,  in  nrincinle.  !*s  i» 
parallels  a  nlan  nreviouslv  oTerer' 
bv  the  I>»gion,  Griffith  said  that 
the    legion    l**    imnlementing    the 

(Continued  on  Page  8) 


Pacific  Telephone  A  Telegraph  Co. 
central     ofl^lces    at     Marysville     to 
cost    $311,000,    at    Watsonville    to 
cost    $288,000,   and    at    Turlock   to 
cost  $134,000;  classroom  additions 
to   cost   $67,000   by   Retdley   Joint 
School   Districts  at   Rcedley;    $85.- 
000  for  bank   alterations   by    Cap- 
ital Company  at  Sacr'^mento;  and 
a    $50,000    elementary    school    at 
Concord  for  Clayton  Valley  School 
District. 

Denietl  as  deferrable  were  43 
projects  involving  $962,078  esti- 
mated CC'St. 

Month'*  Bnck  Rate 
37%  Over  La«t  Year 

WASHINGTON.  -Brick  output 
during  January  of  1947  exceeded 
production  of  January  a  year  ago 
by  .37  per  cent,  the  Census  Bureau 
announced  today. 

In  spite  of  thir,  encouraging 
showing  over  th-  ccrly  part  of 
1946.  the  production  of  370  million 
units  this  January  was  three  per- 
cent less  than  in  Dec^'mber  of  1946. 
The  seasonal  decline  was  not  so 
noticeable  during  the  past  month, 
however,  as  it  had  been  durit.g  the 
war  years. 

While  January  production  of 
brick  lagged  three  per  cent  be- 
hind the  previous  month,  the  fig- 
ure for  structural  clay  tile  was  an- 
nounced as  112,000  tons.  This  pro- 
duct thus  was  off  one  per  cent 
from  the  December,  1946.  run.  At 
the  name  time,  the  January  struc- 
tural clay  tile  production  was  60 
per    cent    over    that    of    January, 

1946.  .      „^.  , 

According  to  Rov  A.  Shipley, 
president  of  the  Structural  Clay 
Products  Institute,  the  manufac- 
ture of  both  brick  and  tile  prr.ducts 
has  been  liscouragod  in  many 
plants  bv  the  freight  car  phortage 
and  government  restrictions  on 
non- residential  building.  Th«'  non- 
housing  construction  normally  uses 
more  than  half  the  industry's  total 
output,  he  said. 

The  output  of  both  brick  and  tiio 
has  exceeded  for  moi-e  than  a  full 
year  the  rate  needed  to  meet  cur- 
rent home  building  reouirements," 
Shipley  said. 

PROPOSE  RENT  RISE 

WASHINGTON.— The  senate 
banking  committee  Wednesday 
voted  to  permit  a  10  per  cent  rise 
in  rents  and  to  transfer  all  ren» 
controls  from  OPA  to  "any  couit". 
rhe  vote  was  3  to  2. 
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FHA  PERMITS  ISSUED 

SAM  FRANCISCO.  —  Tho  Fedtrsl 
Housing  Admlniatratlon,  D.  C.  Mo- 
OlnnoM,  district  director,  315  Mont- 
gomery St,  San  Francisco,  has  an- 
Bouneed  the  following  list  of  permits 
grantod  ky  the  above  office  for  the 
eoastmctlon  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) In  the  San  Francisco  area 
for  aypUcants  as  noted: 
2  UNITS — ^Fresno;  Ed  Beecham,  Rte 

11,  Box  1118,  Fresno. 
4  UNITS— Richmond ;  Thomas  Stein- 
berg, 1810  Virginia  St,  Berkeley. 
1     UNIT  —  San    Francisco;     August 

Cavla,  San  Francisco. 
1  UNIT— Fresno ;  Albert  VL  King,  fl85 

Palm  Ave. 
21  UNITS— San  Anselmo;  San  Fran- 
_    Cisco  Theological  Seminary,  140  Bo- 

linas  Ave,  San  Anselmo. 
4    UNITS  — San    Bruno;    Dunlap    & 

MagnuBon,  904  CrysUl  Springs  Rd, 

San  Bruno. 

1  UNIT— San  Leandro;'  Joe  Fache, 
470  Hepburn  St,  San  Leandro. 

2  UNITS — El  Cerrlto;  liark  Valory, 
2134  Parker  St,  Berkeley. 

2    UNITS  — Sacramento;     Myron    W 

Wetmore,  2216  23rd  St.  Sacramento. 
7  UNITS— Stockton ;  F  S  Berry,  1973 

S  Tuxedo,  Stockton. 
1   UNIT— Coming;    Landers  dc   Hen- 

drix.  Box  91,  Coming. 
1   UNIT— Fresno;   Ray    Allslon.    4223 

Lyell  Ave,  Fresno. 

1  UNIT— Healdsburg;  Carl  B  Young, 
4S3  Sherman,  Healdsburg. 

2  UNITS  — San  Francisco;  Henry 
Doelger,  San  Francisco. 

64  UNITS  —  Stockton ;  Golden  Oate 
Construction  Co,  2254  E  Poplar  St, 
Stockton. 

10  UNITS— Salinas ;  P  H  Haley,  287 
Nolce  St,  Salinas. 

1  UNIT— Palo  Alto;  E  Carlson,  2202 
Louia  Rd,  Palo  Alto. 

3  UNIT— Oakland ;  Adams  &  Carlson, 
98  6Mac Arthur  Blvd,  Oakland. 

2  UN7ITS — Carmel;  General  Engi- 
neering &  Construction  Co,  Box  46, 
Carmel. 

2  UNITS  — Oakland,  John  Mllltelo, 
6825  Fremont  St,  Oakland. 

1  UNIT— Stockton ;  C  B  Smith,  Rte 
2,  Box  216X,  Stockton. 

1  UNIT— Stockton ;  I  R  Dryden.  Rte 
2,  Box  279M,  Stockton. 

2  UNITS  — San  Carlos;  Nelson  M 
Welbanks,  1866  Whipple  Ave,  Red- 
wood City. 


2/27/47  • 

Contract    Awarded 

Auto  Sales  A  Service   Bldfl. 

Cost  »43,000 
MERCED,  Calif..  Merced  County  17tai 

and  O  Sts. 
Owner— Montgomery   Farms,    1726  M 

St.,  Merced.  Calif. 
Architect— Charles  E.  Butner,  7  Win- 

liam.   St.,  Salmas,  Calif. 
Reinforced   concrot* 
Contractor— Harris   Construction   Co., 

P.   O.    Box    109,    Freeno,   Calif. 
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To    Prepare    Master   Plan — FWA 

Funds  Allotted  In  Amount  of  $3800 
Sheds,  Cannery  A  Shops  Cost  |71,9S0 


WATSONVILLB.  Calif.,  SanU  Cms 
Co.  Watsonville  High  School. 

Owner  —  Watsonville  Joint  High 
School  District,  Supt.  of  Schools, 
T.  3.  MacQulddy,  Watsonville,  Cal. 

Architect  —  Robert  Stanton,  Pebble 
Beach.  Calif. 

Includes  transportation  storage  sheds 
community  cannery  and  shops. 


2/27/47  2 

Contract  Awarded 

Oarage  (Retnodel  Entrance) 

Cost   14000 

SAN    FRANCISCO.    Calif.,    NB   Cor. 
ner  John  &   Powell  St. 

Owner — Nicholas  Dafney,  435  Valen- 
cia St.,  San  Francisco,  Calif. 

Architect — Carlton  A.   Steiner,   Room 


SUB  •  BIDS  WANTED 


Jisntrai  oeniractors  tfealrlng  sub-bids  an  any  job  aro  Invited  to  make  known 
tneir  rmuirements   In   this  column.    There   Is   no   charge   for   this   service 


^•^''i'o '^T""*"*""  ^*""  •"'*•  ^•^•'  V**-  '^•""-  ^*-  Wiley:  Bids  Due  F.b.  2t>' 
btolte,  inc.,  8451  Ban  Leandro  St.,  Oakland  (TRlnldad  10«4)  '  * 

fA''?-^*r'"*«.l  «""»"•"•    •»«   Pennsylvania    St.,    Ban    Fran'clsco,    Calif.. 

Jas.  T.  Barnes  Constr.  Co.,  941  Russ  BIdg.,  San  Francisco  (EXbrook  V4- ) 

Haas  A  Roth  child,  828  Merchanu  Exchange  BIdg..  S.  F.  (EXbrook  1206) 

Fred  J.  Early.  Jr.,  369  Pine  8L,  San  irrandsco.  Calif.  (SUtter  1781) 

Wm.  Horstmeyer,  2S  Mars  bt.  San  Jrranclsco  (MArket  7289). 

Daley  Brothers,  P.  Q.  Box  127,  Belmont  (BBlmont  2800). 

Charles  MacClosky  Ca,  112  Market  St.,  San  Francisco  (DOuglas  0604). 

Henry  Arian  Construction,  4142  Geary  Blvd.,  8.  F.    (JtfAyvlew  8170) 

Wellniu  4k  DeNarde.  814  eth  St.,  San  J^-ranclsco   (MArket  4498) 

Moore  ft  Koberts,  603  Mission  St.  Ssn  Francisco.  (GAifleld  «87») 

M.  ft  K.  Corp..  200  Financial  Center  BIdg.,  San  Francisco  (EXbrook  7824- 

K.  E.   Ranimann  Co.,  251  Keamy  SL,  San  Francuco   (DOiiglas  «wa) 

Guy  F.  Atkinson  Co..  10  W.  Orange  Ave.,  South  8.  F.  (JUnlper  4-bUO) 

Albert  E.  Mangs,  Box  2809,  Route  2.  Redwood  City  (Redwood  City  lZ7yj  > 

feter  Sorensen,  927  Arguello  Street,  Redwood  City. 

Aoam  Arras  ft  Son,  110  New  Montgomery  St.,  8.  K.   (GArfleld  8381) 


507,    101    Post   St.,   San    Francisco. 

Calif. 
Oarage  4uitrance. 
Contractor — Carl   J.    Fung    ft   Co.,  777 

Broadway,  San   Francisco,  Calif. 
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Owner  Taking  Bids — Due  March  4, 

2  P.   M. 
Store 
SALINAS,    Calif.,    Monterey   County. 

S.  Main  St. 
Owner — Lucky    Stores,    Inc.,  377   2nd 

St.,  Oakland,  Calif. 
Plans  by  owner. 


9-1 0— EDUCATION  AL 
BUILDINGS 


2/27/47  •     9 

Working   Drawing*  in   Progress    To 
Be  Completed  In  About  3  Week* 

Elementary  School  Co«t  $200,000 

CHESTER,  Calif.,  Plumas  County. 
Seneca  Elementary  School. 

Owner  —  Seneca  Elementary  School 
District,  Chester.  Calif. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  BIdg.,  Sacramento, 
Calif. 

Concret  walls  and  frame;  includes 
nine  classrooms,  assembly  room, 
cafeteria  and  toilet  facilities. 


BuOdmg  Section 
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Contemplated 

Warehouse    ft    Office    BIdg. 

Cost    5300.00U 

BERKELEV.  Calif.,  Alameda  Co.  5th 
and    Potter    Sts. 

Ownei^-A  M.  Castle  *  Company, 
steel  jobbers,  George  Boole,  gen- 
eral manajfer,  2(Kh  and  Indiana 
Sts.,  San  Francisco.  Calif.,  and  4242 
Hollls  St.,  Oakland.  Calif. 

Includes  floor  spare  of  75.000  sq.  ft. 
with  modern  Tiarihlnery  for  cuttlnp 
and    handling   steel. 


Conveniion  of  BIdg.  lnto~Apt*..  Ft,  flrtf;  Bid*  du«  F*b.  27,  IPTH'. 
Stolte,  Inc.,  8451  San  Leandro  St.  Oakland  (TRlnldad  1064). 
Charles  MacClosky,  112  Market  St..   Ban   Jrranclsco    (DOuglas  0oU4> 
ii:rbentraut  A  Summer*.  686  Pennsylvania  St..  San  Francisco,   (ATwater 
2420)  lJA'4lJi! 

Jas.  T.  Barnes  Constr.  Co.,  941  Russ  BIdg..  San  Francl.^co  (EXbrook  5532) 
BUtwoll  constr.  Co..  4746  Geary  Blvd.,  San  Francisco  (BAyvlew  6947> 
M  ft  K  Corp.,  200  Financial   Center  Bidg.,  S.  F.    (EXbrook  7624) 
Wallace  D.  HariUns,  Inc.,  406  Sutter  St.,  8sn  Francisco  (GRaystone  2956) 
H.   E.   Kahlmann  Co.,  281   Keamy  St..   San  Francisco    (DOuglas  KK3) 
Midstate  Constr  Co.,  427  Bryant  St.  San  Francisco  (YUkoii  6-2811) 
Harold  C.  Geyer.  787  Munras  Ave.,  Monterey   (Monterey  8606) 
Daiey  Bros.,  Box  127,  Belmont  (Belmont  2300) 
i-'red  J.  Early  Jr.,  869  Pinto  St.,  San  Francisco  (SUtter  1731) 
j^of't-  ^McCarthy,   1060  Klrkham  St..   San   l<*rsncisco    (UVerland  4050) 
Store  and  Offlo*  BldgT'Oaklandr^BldiirOuirFsbruary  21,  2-00  P    M. 
Willi*  F.  Lynn,  1040  Folger  St.,  BerKeley  (MErkeley  6044) 
Moore  ft  Robert*.  608  Mission  St,  ban  Fntnclsco,  Calif.   (GArfleld  8679) 
Barrett  ft  Hllp,  918  Harrison  St.,  San  i«"rancisco   (DOuglas  0700) 
George  J.  Maurer,  60  York  Drive    I'^edmont  (HUmboldt  ?467) 
Pacific  Coast  Builders.  2830— 18th  Street,  San  Francisco  (HEmlock  5388) 
Telephone   BIdg.,  Shell  Oil  Co.,  Martinez;   Bids  due   Maroh   6. 
8wlnenon  ft  Walberg  Co ,  228  Bush  St..  S.  F.    (GArneld  W80) 
Guy  F.  Atkinson  Co.,  10  W.  Orange   Ave.,  &o.  Hon  Franclaco   (JU  4-812U) 
Haas  ft  Hothchlld,  826  Merchant*  e^lcchaLnge  BIdg.,  S.  F  .(DOuglas  0875 
Wbod^w  Wilson   8choel,   Ban    Leardro;    Bids   due   March  4,  !:»   P.   M. 
Jas.  T.  Barnes  Constr.  Co..  941  Russ  BIdg..  .San  Francisco  (EXbrook  568^4, 
Willi*  F.  Lynn.  1040  Folger  Street,  Berkeley   (BUrkeley  6(M4) 
H.  E.   Rahlmann  Co.,  281  Keamy   St..   tsan   irYancisco    (DOuglas   m26) 
George   Petersen    ft   Son,    IMl    Bsncroft    Ave.,    ban    Leandro    (TKinadad 
2U43  a^d  SWeetwood  4186). 

School    (Addn.~)~c¥nyorrnEiiimr*ntary   Vehoel,   Centra   Ceitir~County;    Bids 
Du*  March  S,  8:00  P.  M. 
Frank  A.   Payne  ft  Son,   8  Overhill   Road,  Orinda    (Ortnda  W76) 
hlaciflc  Coast   Builders,  25SO— 18th   bt.,  Sai.   irrancisco   (H£;mlock  6388) 
B.  ft  R  Construction  Co.,  110  Market  St.,  San  Francisco  (DOuglas  761«) 
Shapro  ft  Sage,  6221  Panama  Ave.,  Rlchmonc*.    .LA  6-3266) 
A.  J.  Hopper  Co.,  248  Langton  St.,  Sar.  Francisco  (MArket  7070) 
Wallacs  D.  Harkins,  Inc.,  406  Sutter  St,  San  Francisco  (GRaystone  302:!) 
Anderson  Haglund,  Inc.,  210 — 41nt  St .  Oakland  (CL  0103) 
Willis  F.    Lynn,   1040  Folger  St,   Berkeley    (BErkeley  6044) 

School   Addn.,  Wslnut  Creek  Grannmar   Schcol,  Walnut  Craek;    Bid*   Uu** 
Maroh  1,  1:00  P.  IN. 
Frank  A.  Payne  ft  Son,  8  Overhlll  Read    Orinda   (Orinda.  2076) 

B.  ft  R  Construction  Co.,  110  Market   St.,  San  l^^ranclsco  (DOuglas  7516) 
Faclflc  Coast   Builders,  258U— IMh    bt,  Sar.    Francisco   (HEmlock   5388) 
Wallace  D.  Harkins.  Inc.,  4n<»  Sitter  St,  San  *-rancl£oo  (GRaystone  802i) 
A.  J.  Hopp4>r  Co..  243  I.Angton  »<*.,  San  Francisco  (MArket  7070) 
Willis  F.  L>'nn,  1040  Folger  St.,   tteriieley   (BiUrkelcy  6044) 

C.  F.  Parker.   1644  Monterey  Blvd.,  San   ^Tarclsco  (OVerland  3723) 
Anderson  Haglund,  Inc.,  219 — 41st  St,  Oakland  (OL  9103) 
Allen  li^uller.  208  Isleton  Street  Oakland   (LX>ckhavcn  8-1809) 


2/27/46  •     0 

Completing    Plans — Owner  Will    Ask 
Bids  in  About  One  Week 

Elementary  School  Cost  $290,000 

CHICO,  Calif..  Butte  County.  Hooker 
Oak   Elementary  School. 

Owner  —  Chlco  Elementary  School 
District  Frederick  F  .Martin,  su- 
perintendent of  schools,  Chlco,  Calif. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  BIdg.,  Sacramento, 
Calif. 

Reinforced  concrete  and  frame;  In- 
cludes 12  classrooms,  assembly  and 
kindergarten. 

.-•  '     I 
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Contract    Awarded 

Research  BIdgs.  ft  Greenhouses 

Cost  $75,000 

SANTA  CLARA  COUNTY.  Calif..  6- 
acre  tract  on  the  north  side  of 
Fremont  near  Stevens  Creek,  about 
3  miles  west  of  Fremont  bet.  Santa 
Clara  and  Los  Altos. 

Owner  —  Stauffer  Chemical  Com- 
pany, 636  California  St,  San  Fran- 
cisco, Calif. 

Reinforced  concrete;  includes  two 
research  buildings,  42x78  and  30x- 
40  and  two  greenhouses. 

Contractor — Williams  ft  Burrows,  10 
California    Drive,    Burlingame,   Cal. 


(2Ox200-ft),  $200,800;  agricultural 
bIdg  and  shup  (8200  sq.  ft),  $73,000 
new  cafeteria  unit  (400  sq.  ft), 
$44,500. 


2/27/47  • 

Master  Plan  Compieted 

School    Addn. 

MONTEREY,  Calif.,  Monterey  Coun- 
ty,   Seaside    Elementary   School. 

0\^•ner — Monterey  Union  High  School 
District,  G.  T.  Gtoodwlll.  superin- 
tendent. Box  1031,  Monterey,  Calif. 

Architect  —  Robert  Stanton,  Pebble 
Beach,  Calif. 

Includes  8  classrooms,  auditorium 
and  cafeteria. 
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Contract    Awarded 

Research    Laboratory    BIdg. 

FRESNO,  Calif..  Fresno  Co.  Palm 
Ave.    north    of    Shaw    Aye. 

Owner.A.  E.  Funch,  c/o  General  Con- 
tractor. 

Lesseo — California  Fig  Institute,  Ma- 
son Building,  Fresno,  Calif. 

Pumltlle  &  plate  glass.  30x50,  tile 
roof,  concrete  floors. 

Contractor  —  Hughes  Construotlon 
Co.,  Rt.  1,  Box  299,  Fresno,  Csllf. 


2/27/47  10 

Working    Drawings   Completed— CPA 
Permit   Granted— Architect  Will 
Take   Bids   About   March   1st 
Parochia.i    School    (8   classrooms) 

Cost  $100,000 

Convent   (St.  Jochians   Parish) 

130,000 

MADERA,    CaMf..    Madera   County. 
Owner — Roman   Catholic   Archbishop 
of  Fresno,,  Fresno,  Calif. 


Tomorrow 

IS  THE  DAY! 

for 

s  c 


s 
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Owner  Will  Advertise  For  Bids  Soon 

Classrooms   (2) 

ROSEVILLE,  Calif..  Placer  Co.  Syl- 
van School,  Citrus  Heights. 

Owner  —  Sylvan  School  District,  W. 
L.  Llttlejohn,  president;  Dr.  Evelyn 
Clement,    clerk    and    Virgil    Mulch, 

members  of  the  board  of  trustees,  c/o 
County  Supt.  of  Schools,  Court- 
house, Auburn,  Calif. 

Frame,  24x40,  Includes  two  lavatories. 


^ 
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To    Prepare    Preliminary    Piani^ 
Master   Plans   Completed 

School   Plant  Cost  $327,300 

MORGAN  HILL,  Calif.,  Santa  Clara 
County. 

Owner — Live  Oak  Union  High  School 
District,  P.  L.  Noll,  Chairman  of 
school    Board,    Morgan    Hill,   CaUf. 

Architect  —  Robert  Stanton,  Pebble 
Beach,   Calif. 

Concrete  and  masonry,  l-sty,  admin- 
istrative   and     classroom     building 


W*  Seldom  Havm 

USED     LUMBER 

tvf  New  Hav  for 

IMMEDIATE 
DELIVERY 

2x    4-    8  to  16'  .  13,300' 

2x4to2xl2-    8  to  16'-  5,800' 

4x    6-  14  4:  16'  -  23,800* 

4x12-  12  to  24'  -  19,000' 

GAMERSTON  &  GREEN 
LUMBER  CO. 

WhoUttU  tnd  Jobbing   Ytrdt 
1800  Armr  St  2001   Liviasttoa   St. 

Sao   Francuco  Oakland.  Calll. 

AT  water   1300  KBUogc  4-1884 


1 
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Contract  Awarded 

Warehouse  Building   (Remodel) 

Cost   $140,000 

SAN  FRANCISCO,  Calif..  5700  3rd  St 

Owner— Alchar  California  Corp..  5700 
3rd   St..    San    Francisco,    Calif. 

Structural  EnglneerL.  H.  NUkhlan, 
1045  Sansome  Bt,  San  Francisco 
Calif 

Three  stories,  500  ft  long.  Includes 
painting,  repairs  to  sash,  removal 
of  windows  and  new  w.ails  and  ad- 
dition of  office  space,  moving  two 
frolght  elevators  and  Installing 
new    passenger    elevator. 

Contractor — Hans  &    Rothchlld,    Mer- 
chants  Exchange   BIdg.,  San   Fran- 
'  Cisco,  Calif. 


2/27/47  8 

Contract  Awarded 

Store  (Plumbing)  Cost  $22300 

SACRAMENTO.  Calif..  Sacramento 
County.  1313  Broadway. 

Owner— A.  L.  Romack.  1322  O  St, 
Sacramneto,  Calif. 

Structural  EInglneer — Ernest  D.  Fran- 
cis, 1010  J  St.,  Sacramento,  Calif. 

Concrete  and  brick   (50x160  feet). 

Contractor  —  A.  Bruoe  Asbury,  S600 
19th  8t,  Sacramento,  Calif. 


Bulk  Sugar  Storage  BIdg.,  Hono  ulu.  T    H.,  for  Castle  A  Cooke,  San  Fr^- 
clsoe;   Bids  due  Feb.  28    10:00  A.  M. 
Swlnerion  ft  Walberg  Co.,  226  Bush  St.  San  Francisco  (OArfiald  2980) 

Moreland'Elsmentsry  School.  San   JoseTlfids  due   March   137~7:30   P.   M. 

William  Horstmeyer  Company.  23  Mars  St.  San  Fmnclsco  (MArket  i2S». 

B.  A  R.  Construction  Co..  110  Market  St,  San  Francisco   (DOugla-  76HJ) 

Pacific  Coast  Builders.  2530— 18th  Street  San  Francisco  (HEmlock  6388) 

Peter  Sartorio,  262   Clementina   St,   San   Francisco   (GArfleld   8317) 

Williams  A  Burrows,  Inc.,  10  Callf^rpla  Dr..  Burlingame  )Burl.  4-1796) 
Soheol,  S'elassroomsri.oriroimltii"Elerrentary  Sch.;  BIdtt  due  Mar.  6,  8  PM 

William  Horstmeyer  Company,  23  Mars  St,  San  Francisco  (MArket  7WJ9) 

B.  *  R  Construction  Co.,  110  Market  St,  Sar  Francisco  (DOuglas  7516) 

Pacific  Coast  Bulklers,  2630— 18th  Street  t*an  Francisco  (Hbimlock  5388) 
Peter  Sorensen,  927  Arguello  St.,  Redwood  City 

Peter  Sartorio,  262  Clementina  St.,   San    Francisco    (GArfleld   8317) 
TKddTtlens  A  and   H,  Alturas  Grammar  School,  Alturas;    Bids  due   Maroh 
13,  8:00   P.    M. 

central    California    Constr.    Co.,    802    Capital    National    Bank    Building, 
tsacramento  (Sacto  8-6371) 

B    ft  R  Constr.  Co.,  110  Market   St.,  San  Francisco  (DOuglas  7516) 

Bingham  Constr.  Co.,  Route  2.  Box  0075,  Sacramento 

U  G.  Shals,  Ro»ite  1    Box  142,  Chlco  (Chico  1068  oq  ttlO) 

Warehouse  and  Off loe'BldgT'Erneryvllle,  Calif.:   Bids  due  March  10,   Noon 

Swlncrton  ft  Walberg  Co..  226  Bush  Ht,  San  Francisco   (GArfleld  :«»»0) 
Officers'  Qtrs.,  Spec' 1267,  Sscrimenio  bignal  Depot;  Bids  due  Msr.  10,  2  pm 

Wallace  D.  Harkins.  Inc..  406  Sutter  St,  San  l«"ranci8co  (GRaystone  302-i) 

Bingham  Constr.  Co.,  Route  2,  Box  ;>y/s,  Sacramento 


iRUiin  pniiiT  compnnv 


MAKES 


FinE  PHinT 

4th  &  Addison  Sts  •  Berkeley  2.  Calif. 
Phone:  BErkeley  3440 


UNIFORM    ^    DEPENDABLE 
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Centsmplnted— 'Site    Acquired 
Cafeteria   A   Playgroimds 
CENTERVILTJ5.  Calif..  Alameda  Co. 
Site   125x370  Hdjolnlng   Alvlso   Ele- 
mentary  School. 
Owner  —  Alvlso   Elementary   School 
District     Fmnk     Faria,     clerk     of 
board   of   trustees.  Conter\'llle,   Cal. 
Bonds    ill    amount    of    $15,000    were 
voted    last   April   to   finance   con- 
struction. 


Bsohster    Offlosrs*    Quarters    and     Road     improvemenU,    San    Francisco 
County   lAr  Station,   Mills  FlaW,   U.  b.  Coast  Guard;    Bids   due   March 

Mon'son  Bros.'.  476  Sixth  .St.  San  Francisco  tPOuglas  5357) 

^letd  Operation   Center   (Oarage),   Oakland;    Bids  duo  ^•'»    »    *   ^ 
Pearson  Constr.  Co..  2224  Rose  St,  Berkeley   (A^berry  -il38) 
Willis  F.  Lynn.  1040  Folger  St.,  Berkeley   (BKrkeley  6044) 

UMrge  Maur«r,  SO  York  Drive,  Piedmont  (H limboult  345'< ) 

C-rsSTatortiTm'Add^rroiKliind;   Bide-due  ^■'«'' J*^^^^^  ^^^- 
Willis  F.   Lynn.   1040  F«>lgcr  St..   JJerKeley    (Berkeley   6(H4i 


Vatarane'  Emergtney  Dwelling  Onlta  (1»7>.  Salinas;  »'«*•  ""•  ^ ••"  ^  »  ''•' 
btolte,  Inc..  8461  Ban  Lsandro  St.  Oaklacd   tTHinidad   1064) 


Itora  BIdg.,  Lueky,  Salinas;  Bids  due  March  4.  2:00  P.  M. 
Bwinerton  ft  Walberg  Co.,  226  Bush  St.  San  *Tanciaoo  (GArfleld  2SSU) 


Architect— Clarence  C.  Cuff,  1316  "Q" 
St,  Sacramento,  Calif. 

2/27/47  '  9 

CentempraAed— Election    On     Special 

School  Tax  Planned  During  May 
«^iSll   <^<*<*"-)  Cost    $9,000 

ROSEVILLE,  Calif..  Placer  Co.  Syl- 
van School,  Citrus  Heights. 
Owner— Sylvan  School  Distnrt,  W 
I*  Uttlejohn,  president;  Dr.  Evelyn 
Clement  clerk,  and  Virgil  Mulch, 
members  of  the  board  of  trustees 
c/o  County  Supt  of  Schools,  Court- 
house, Auburn,  Calif. 
Includes  replacement  of  heating  ayp- 
tem. 


0 
$22,000 


2/27/47 

Bond   Election   in  Amount  of 

Set  for  March  27 
School  Improvements 
BRYTE,  Calif.,  Yolo  County. 
Owner  —  Bryte    Elementary    School 

District    of    Yolo  County,    Cora    L. 

Snet,  Hazel  K.  Patterson,  William 

K.  Samcoff,  members  of  governing 

board,  Bryte,  Calif. 


2/27/47,  9 

Contemplated   —    Included    in    B  o  n>«t, 
Election  for  $3,938,100  Set  for  Mar. 
27  —  Architectural  Advisory  Com- 
mittee Appointed 
School   Additions  Cost,  $164  000 

SACRAMENTO,     Calif.,     Sacramento 
Co.    Riverside    Elementary    School, 
2i»70  Riverside  Blvd. 
Owner — Sacran-.ento    Board    of    Edu- 
cation,   Dr.   James    F.    Bursch,    su- 
perintendent   of    schools,    Admlnls- 
,  tratlon  BIdg.,  1200— 21st  St,  Sacra- 
mento,  Calit 
Inrludes    now    auditorium,    $75,000;    4 
ntw    classrooms.    $80,000;     outdoor 
toilet  facilities,  $15,000. 
Architects    Harry    J.    Devlne.    1012 
"J"   Street,   Sacramento;   Leonard   F. 
Starks,   416  Nftlve   Sons   BIdg,   Sac- 
ramento, and  Charles  F.  Dean,  Cali- 
fornia State  Life  BIdg.,   Sacramento 
ommend  to  and  advise  the  Board  on 
the  distribution  of  the  planning  work 
of  the  proposed  school  building  pro- 
gram among  local  architects. 


2/27/47  <» 

Contemplated  —   Included   in   Bond 
Election  for  $3,938,100  Set  for   Mar. 
27  —  Architectural  Advisory  Com- 
mittee Appointed 
Administration    BIdg.    (Remodel) 

Cost,  $150,000 
SACRAMENTO.  Calif.,  Sacramento 
Co.  Jeffer.son  Elementary  School, 
16th  and  N  Streets. 
Owner — Sacramento  Board  of  Edu- 
cation, Dr.  James  F.  Bursch,  su- 
perintendent of  schools,  Adminis- 
tration BIdg.,  120O~21et  St,  Sacra- 
mento,  Calif. 

Remodel  school  building  In  admin- 
istration bundling. 
Architects  Harry  J.  Devlne,  1012 
"J"  Street,  Sacramento ;  Leonard  F. 
Starks,  416  Native  Sons  BIdg.,  Sac- 
ramento, and  Charles  F.  Dean,  Cali- 
fornia State  Life  BIdg.,  Sacramento, 
ommend  to  and  advise  the  Board  on 
the  distribution  of  the  planning  work 
of  the  proposed  school  building  pro- 
gram  amcng   local  architects. 


of  the  proposed  school  building  pro- 
gram among  local  architects. 

2/27/47  9 

Contemplatec'   —    Included    in    Bond 
Election  for  $3,938,100  Set  for   Mar 
27  —  Architectural   Advisory  Com- 
mittee Appointed 
School  Additions  ..  Cost,  $82,000 

SACRAMENTO,     Calif.,     Sacramento 
County.     Theodore    Judoh    Elemen- 
tary School,  San  Miguel  and  D  Sts. 
Owner — Sacramento    Board    of    Edu- 
cation,  Dr.   JamuB   F.    Bursch,    su- 
perintendent   of    schools.    Adminis- 
tration BIdg.,  1200— 21st  St,  Sacra- 
mento, Calif. 
Includes   4    uew   classrooms,    $60,000; 
playground   toilet  facilities,  $15,000. 
Architects    Harry    J.    Devlne,    1012 
"J"  Street,   Sacramento;    Leonard  F 
Starks,   416  Native  Sons    BIdg.,   Sac- 
ramento, and  Charles  F.  Dean,  Cali- 
fornia State  Life  BIdg.,  Sacramento, 
named  to  advisory  committee  to  rec- 
ommend to  and  advise  the  Board  on 
the  distribution  of  tho  planning  work 
of  the  proposed  school   building  pro- 
gram  among   local   architects. 


Gate  Ava. 

Owner  —  Florence  Crittenton  Home. 
376  20th  Ava,  San  Francisco;  At- 
torney Charles  de  Y.  BIkua  Jr., 
chairman,  capital  funds  committee, 
300  Montgomery  St,  San  Frandaco, 
Calif. 

Architects — J.  Franx:is  Ward  and  John 
S.  BoUes,  360  Pine  St.,  San  Fran- 
cisco, Calif. 

Reinforced  concrete,  two  stories;  in- 
cludes threa  wings  providing  bed- 
rooms for  60  girls  and  25-bed  baby 
ward,  recreational  hall,  laboratory 
and  classrooms. 


12- 


INDUSTRIAL 
BUILDINGS 


12 


in 


2/27/47  ,    ' .  • 

Contract  Awarded 

Prefabricated  Steel  BIdgs.  Cost  $78,000 

SAN  FRANCISCO,  Calif. 

Owner  —  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Architect — Dodge  A.  Riedy,  Rm. 
285  City  Hall,  San  Francisco,  Calif. 

Government  surplus  prefabricated 
steel  buildings  for  use  as  class- 
rooms at  various  school  sites. 

Contractor — Adam  Arras  ft  Son,  116 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 


2/27/47  •     9 

Preliminary   Plans  In    Progreas 

School 

SALSIPUEDES,  Calif.,  Santa  Crus 
County   (near  Watsonville). 

Owner — Salslpuedes  School  District, 
Board  of  Trustees. 

Architect— J.  I.  Easterly,  1006A  Lin- 
coln St.,  Watsonville,  Calif. 

Frame  /lementary  school  to  Include 
nine  rooms  ,audltorium,  offices, 
nurse's  room,  kitchen,  cafeteria. 


2/27/47  9 

Bond  Election  in  Amount  of  $140,000 
Set  for  March  18  *. 

School   Improvements  X 

KERN  COUNTY,  Calif.  Mountain 
View  Schoolhouse. 

Owner — Mountain  View  School  Dis- 
trict of  Kern  County,  E.  J.  An- 
dreas, L.  F.  Pool,  Don  Clark,  mem- 
bers of  governing  board.  Mountain 
View  Schoolhouse,  Kern  County, 
Calif. 


of 


2/2f/47  •  1.) 

Owner  Taking  Bids  on  (1)  General 
Construction;  (2)  Electric  Work: 
(3)  Air  Conditoning  Work;  (4) 
Plumbing  Work;  (5)  Heating  and 
Ventilating  Work;  (6)  Combination 
Plumbing  and  Heating  and  Venti* 
latlrg  Work  and  (7)  Combination 
Plumbing,  Heating  and  Ventila- 
ting and  Electrical  Work;  (8) 
Combination  General  Construction, 
Electric,  Plumbing  and  Heating  ft 
Ventilating  Work— Due  March  24, 
2  P.  M. 
Soils  ft  Irrlgajtion  BIdg.  Cost,  $3SO,0OO 
DAVIS,    Calif.,    Yolo    Coumy.     Davlr 

Campus,  University  of  'lalifomia. 
Owner — Regents  of  the  University  of 

California.   Berkeley,  Calif. 
Archltect.s — Harr\-     A.     Thom.Hen.     Jr. 
and    Aleck    L.    Wilson,    315    Mont- 
gomery  St..  San    Francisco,   Calif. 
Reinforced    concrete,    two-story. 

Plans  and  specifications  obtalnah1<> 
at  Cairtiler's  Office.  103  Administra- 
tion BIdg.,  Univernlty  of  California, 
Berkelev.  Calif.,  and  at  the  Business 
Office.  101  Administration  Building, 
University  of  Cullforrla.  Davis.  Cal., 
upon  deposit  of  $50  per  set. 


0 
$15,000 

Elbow 


2/27/47 

Bond    Election   in    Amount 
Set  for  March  7 

School    Improvements 

TULARE      COUNTY,      Calif 
Schoolhouse. 

Owner — Elbow  School  District  of  Tu- 
lare County,  Meryl  Chatten,  Her- 
bert Blankenship,  W.  A.  William- 
son, members  of  governing  board. 
Elbow  Schoolhouse,  Tulare  County, 
Calif. 


2/27/47 

Plans   In    Progress— Contractor 

Selected— Construction   To   Start 

April- 
Bakery  Plant  Cost,  $2,000,000 
MONTEBELLO.    Calif.,    Los    Angeles 

Co.  Head  of  Ferguson  Dr.,  between 

Vail   and  Naples   Aves. 
Owner — Helms  Bakeries,  8800  Venice 

Blvd.,  Los  Angeles,  Calif. 
Architect -Engineer— Ellis  Wing  Tay- 
lor,   803   W.    3rd   St.,    Los   Angeles, 

Calif. 
Mechanical  Bngr.— O.  W.  Ott,  111  W. 

7th    St.,    Los    Angeles,    Calif. 
Electrical  Engr— C.  T.  Glbbs  111  W. 

7th  St.,  Los  Angeles,  Calif. 
Reinf.  concrete  containing  a  garage 

and    ser\'lce   section    ll(bc300-ft. ;    3- 

•story   central   bakery   .'lection   3()0x- 

490-ft.;    receiving   area    200x224 -ft ; 

office  portion  60'xl20-ft ;  and  store 

32x60-ft. 
Contractor— C.    L.    Peck,    223    H.    W. 

Hellman    BIdg.,    Los  Angeles.  Csllf. 


Theodore  Scott  (1)  $6248,  (Alt)  de- 
duct 3235:  (2)  35340.80  (Alt)  deduct 
72.15;  (8)  76831.30  (Alt.)  deduct  $395. 
Wickes  Engrg.  ft  Constr.  Co.,  (1> 
$666000  (Alt)  deduct  $600;  (2)  $6.- 
102  40  (Alt)  deduct  $600;  (3)  $6069.90 
(Alt.)  deduct  $750,  alt  oc  none  unlej^ 
otherwise  agreed  upon. 

C.  E.  Seymour,  (1)  $5438.50  (Alt  i 
deduct  $200;  (2)  $3996  (Alt  deduct 
S200;    (3)   $7107  (Alt)   deduct  $200. 

Dohi-man'n-Hutchlson    Co.,    (1)    $5,- 
920,    Includhig    alt.;    (2)    $5370,    Incl. 
alt.,  (3)  $5555,  incl.  alt.;  all  or  none. 
Peter  Sorenson,  Redwood  City,  Cal 
(1)   $694175   (Alt)   deduct  $400. 

Frank  Electric,  Hayward,  Calif.. 
(1)  $7203.40  (Alt)  deduct  $186;  (2) 
$7584.50  (Alt)  deduct  $577;  (3)  $8,- 
466.75  (Alt.)  deduct  $790. 

14.17— PUBUC  BLDGS. 


Sacramento,  Calif.,  (Pater  J.  Mit- 
chell, city  councilman  and  general 
chairman  of  drive). 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


2/27/47  20 

Preliminary   Plans  Approved — ^Work- 
ing Orswings  in  Progress 
Swimming  Pool  Cost  $7S,000 

STOCKTON,  Calif..  San  Joaquin  Co. 
Tentative  site  In  Oak  Park  north 
of  the  city  nursery  on  Alpine  and 
east  of  the  drive  leading  to  the 
baseball  park. 
Owner— City  of  Stockton,  John  Lilly, 
assistant  city  recreation  director, 
City  Hall,  Stockton,  Calif. 
Plans  by  City  Sanitary  Engineer  Don 
Layson,  City   Hall,  Stockton,  Calif. 


12 


Cost  $137,500 

Cooperative 
Enumclaw, 


2/27/47 

Contract  Awarded 

Creamery   BIdg. 

HELM,  Wash. 

Owneii     —     Enumclaw 

Creamery      Co.,      c/o 

Wash. 
Plans  by  The  Pyramid   Co.,   320  8tW 

Ave.,  N.,  Yelm,  Wash. 
Relnf.    concrete    and    concrete    block 

102xl38-ft    with   second   story  40x- 

102-ft 
Contractor — Braxler   Constr.   Co., 

Pontius    No.    Yelm,   Wash. 


309 


2/27/47 

Contemplated— .Project   Approved 

County    Planning    Commlsaien 
Winery    (Addn.) 
FREP.NO,      Calif..      Fresno     Co. 

George   Winery.   E.    Tulare   St. 
Owner — St.    G«orge    Winery,     B. 


12 
By 


St 

w. 

Goldthwalte.  president,  E.  Tulare 
St.,  Fresno,  Calif. 
Includes  70x75  ft.  building  for  6  ad- 
ditional fermenting  tanks  and  In- 
stallation of  mechanical  grape  un- 
loading   apparatus. 


2/27/47  16 

Owner  T<tklng  Bids— Due  March  2S. 
2  P.   M. 

Painting  ft   MIso.  Repair* 

ROSEVIIXE.  Calif..  Placer  Co.  U.  S. 
Post  Office  BIdg. 

Owner— Federal  Works  Agency.  Pub- 
lic Buildings  Administration.  Of- 
fice of  the  District  Engineer,  838 
U.  S.  Appraiser's  Building.  San 
Francisco.  Calif. 

Plan.s   by  owner. 

Interior   and    exterior   painting    and 
misc.  repairs. 
FTans  and  specifications  obtainable 

Irom  the  above  office  of  the  District 

Engineer. 


2/27/47  16 

Owner  Taking  Bids— Due  Maroh  25, 
2   P.   M. 

Painting,  New  Coat  Drawers,  Etc. 

VALLEJO,  Calif.,  Solano  County,  U 
S     Poet   Office   ft    Custom    House. 

Owner— Federal  Works  Agency,  Pub- 
Buildings  Administration,  Office  of 
tjhe  District  Engineer,  838  U.  S. 
Appraiser's  Building,  San  Fran- 
cisco,  Calif., 

Plans  by  owner 

Interior  painting,  new  coal  drawers, 
etc. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  District 

Engineer. 


15 


2/27/47 

Preliminary  Plans  In   Progress 
Police  Station  ft  Justic*  Court   BIdg. 

Cost  $115,000 
POMONA.  Calif..  Los  Angeles  Co.  5th 

and  Thomas  Sts. 
Owner — City  of    Pomot»a.   City    Hall, 

Pomona,  Calif. 
Architect— Harold    C.    Wtldman,    8710 

Lime  Ave..   Lj>ng  Beach,  Calif. 
Reinf.     concrete     containing 

10,000  sq.  ft.  floor  space. 


22-26— RESIDENTIAL 

BUILDINGS 

2/27/47  •     as 

Contract  Awarded  on  Basa  Bld^^on- 

tractor   Taking  Sub-Bid*   Until 

March  4 
Five  Officers'    Apartments    (Convsr- 

sion  from  44- Man   Barracks);  Spac 

126S  Coat  $14JM 

SACRAMENTO    AIR  DEPOT,  Calif., 

Sacramento,  Calif. 
Owner— U.  S.  Engineer  Office.  Wright 

BIdg.,  Sacramento,  Calif. 
Plans  by  owner. 

(1>   lump   sum,    convert   44-man   bar- 
racks to  five  officers'  apartments. 
Contractor — Wallace  O.  Harkins,  Inc., 

406  Sutter  St.,  San  Franolaoo,  Calif. 

(GRaystone  3022). 


2/27/47  •     26 

Invitation  for  Bids  Canoaled  (Du* 
February  24) 

Residences;  Spac.  1648 

GIIJV   PROJECT,  Arisona. 

Owner— U.  S.  Bureau  of  Reclamation. 
Federal  BIdg.,  Yuma,  Aria 

Plans  by  owner. 

Includes  10  six-room  residences  at 
Yuma,  Ariz.,  and  four  six-room 
residences  at  Gravity  Main  Canal 
Pumping  Plant  No.  1,  approximate- 
ly eight  miles  east  of  Yuma 


92 


approx. 


2/27/47 

Preliminary   Plans  In    Progress 

Dormitory  BIdgs.,  Etc. 

Cost  over  $250,000 
LOS  ANGELES,  Calif.,  Los  Angelas 
Co.  Almee  Semple  MoPheraon 
Memorial  Campus  of  Life  Bible 
College,  adjoining  Angeles  Temple, 
1100  Glendale  Blvd. 
Owner  —Echo  Park  Evangelistic  Assn 

c/o     Architect. 
Architect— C.    K.    Denman,    2011    W 
48th    St„   Los  Angeles,   CaUf. 


18 


11  — 


HOSPITALS 


2/27/47  11 

ContempUted — Incorporation   Articles 
Filed — To    taunch    Fund-Raising 
Campaign 
Hospital     ,  Cost   not   determined 

MODESTO,  Cilif..  Stanislaus  Co. 
Owner — Modesto  Memorial  Hospital 
A.ssoriatlon,  Inc..  I^awrence  Rob- 
inson, member  of  the  board  of  di- 
rectors, 1600  McH«nry  St.  Mo- 
desto. Calif. 


2/27/47  11 

Plans    in     Progress — Building     Fund 

Drive  Under  Way — Site  Acquired 
Maternity  Home  Cost  $200,000 

SAN    FRANCISCO.    CaUf.    Southeast 

comer  of  Broderick  St  and  (]k>lden 
/ 


2/28/47  • 

Lew  and  Only   Bidders 
VHF  Radio  Range  Stations; 

Pro.    6-47-358 
near    OAKLAND.    RED   BLUFF  and 

Etna,  Calif.,  Alameda,  Tehama  ann 

Siskiyou   Counties. 
Owner  —  Department  of   Commerce. 

Civil    Aeronautlc<»   Admin.,   5661    W. 

Manchester  Ave.,  Los  Angeles,  Cal 
Plar^   by  owner. 
Includes  fencing  site,  erectinfr  a  16x 

28-ft.  sectional  steel  frame  building 

on   concrete  foundations,   ertclhg  a 

16-ft    steel  tower  with  35-ft  dlam. 

counterpoise  and  12xl2-ft  antenna 

shelter  #n  lop,  and  Incidental  work. 

(No    radio    transmitting   equipment 

will    be   installed    under    this    pro- 

pcssl  ) 
Low  Bidder — Theodore  Scott  440C  S. 

Nomuindle  Ave.,  Lot  Angelex.  Cal  . 

$5243.00    (Oakland);    $534&80    (Red 

Bluff),  and   $6831.30   (Etna). 

Bids  were  received  Feb.  25  on  the 
following : 

(1)  lump  sum,  work  at  Oakland; 

(2)  lump  sum,  work  at  Red  Bluff: 

(3)  lump  sum,  work  at  Etna. 

(Alt.)   deduct  from  either   (1),   (2)   or 
(3)   if  the  government  furnishes  the 
material. 
BidK    were  • 


TODAY'S  BID  OPENINGS 


2/28/47  •  9 

Preliminary  Plans  In  Progress — Proj- 
ect Included  In  Bond  Election  in 
Amount  of  $1,085,000  Approved  Feb. 
2S  to  Finance  Elementary  School 
Buildinq    Program — 

School  Addition  Cost  $160,000 

MODESTO.  Cailf..  Stanislaus  County. 
Enslem  School.  Ooldwell  Avenu*. 

Owner — Mode.<«t()  Elementary  School 
District,  Dr.  Aubrey  A.  Douglass, 
Supt.  of  Schoils.  14th  and  "I"  St<*., 
Modesto,  Calif. 

Architects — Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  B!dg..  Fresno, 
Calif. 

Additional  classrooms. 


BUILDING  PROJECTS 


Bldf  to  be  Opened  Project     tocation  of  Projeet        Noted  In  Issus 

2-27—  2 :00  P.M— Apartments    (Conversion  of  Buildings)     Fort  Ord      2-  6 
2-27— 10 :00  A.M— Housing   (AlteratlonH)     Colorado  Springs.  Colo.  1-U 

ENGINEERING  PROJECTS 


2-27—  2 :00  P.M.— Overhead   Crossing  (Repair)     San  Diego 
2-27—  2:00  P.M.— Grading  and  Surfacing    Riverside  County 
2-27—  2:00  P.M.— Fish  Hatchery         Puyallup,  Wash. 


1.2t 
1-tl 
t-  • 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 

2-27— 10 :00  A.M.— Pickup  truck  Fa'lon,   Nevada 

2-27—  2 :00  P.M.— Vertical    Gates 
2-27—  2 :00  P.M.— Boiler,   Oil 


2/27/47  « 

Contemplated   —    Included    in    Bond 
Election  for  $3,938,100  Set   for   Mar. 
27  —  Architectural   Advisory  Com- 
mittee Appointed 
School   Additions  Cost,  $M,400  i 

SACRAMENTO,     Calif..     Sacramrnto 
County.     El     Dorado     Elementary 
School,  53rd  and  J  Streets. 
Owner — Saoranfnto    Board    of    Edu- 
cation,  Dr.   James  F.    Bursch,    su- 
perintendent   of    school.'^,    Adminis- 
tration BHp.,  1200— 2l8t  St..  Sacra- 
mento, Calif. 
Includes   4    new    classroom.''.    $fl0,0'X>; 
sheltered    playroom,    $16,000;    play- 
ground  toilet   facilities.   $15.<100. 
Architects    H.irry    J.    Devlne,    1012 
"J"  Street,  Sacramento :   Leonard   F. 
Starfcs,  416  Native  Sons  BIdg,   Sac 
ramento.  and  Charles  F.  Dean,  Cali- 
fornia 9tate  Life  BIdg.,  Sacramento, 
ommend  to  and  advise  the  Board  on 
the  distribution  of  the  planning  work 


Fallon 

Central  Valley  Project 
Burner,  Gas  Water  Heater,  Etc. 
Portland,  Or*. 
2-27—  3:00  P.M.— Canvas  San  Francisco 

2-27—  2 :00  P.M.— Desk  Trays   or  Compartments  (Furnish  and 

Install)     San  Francisco 
2-27—  2 :00  P.M —Portland  Cement 
2-27—  2:00  P.M.— Vertical  Gates 
2-27 — 10:00  A.M.— Ambulances 
2-27—  5:00  P.M.— School  Bus 


Columbia  Basin  Project*  Waah. 
Altus  Project,  Oklahoma 
Redwood  City 
B&kersfleld 


1-27 
1-27 

1-tl 
S-20 

2-90 
2-18 
S-12 
2-1* 

2-19 


ELECTRICAL  COMMIRICATIORt 

Tcfephoite  and  Slanof  ^mq\n—r% 

Mofiuol  and  Dial  Talmpkona  Sytfamt 

Designers  of  Remofa  Confref  EqwIpnfHf 


^ 


Smrylca    and  Inttallafiont 
We  Will  Sub-Controcf  With  Electrical  CoNtrocfors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArlwt  2017 


2/27/47  jB 

Plans  Completed — Uncertain  When 

Construction   Will   Qo   Ahaad 
^Irohouse 
MARTINEZ,  Calif.,  Contra  CosU  Co. 

Martlnes   and   Shell    Aves. 
Owner— Mt    View    Fire    District    A 

F.    Scftwartz,    secretary    ot    board 

of    fire    commissioners,     Martlnes 

Calif. 

Archltocl— Fred  L.  Co.nfor,  1214  Web- 
ster St.,  Oakland,  Calif. 

Relnf.  concrete;  includes  iOxiO  ft. 
fire  hall;  bunk  room,  kitchen, 
showers  and  restroom,  assembly 
room  S0x41,  control  rtjom  and  of- 
fice. 


18.1»~RELIGIOUS  BLDGS. 
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2/27/47 

Contrs«t    Awarded 

Church  Cost    $30,000 

SAN    FRANCISCO.    Calif.    W.    Uiloa 

ISO  ft    S.    Rockaway. 
Owner— Roman    Catholic    Arshblshop 

of   San    Franclscvo,    lioo   Franklin 

St..  San  Francisco,  Calif. 
Architect— Vincent     G.     Raney,     283 

Post   St,  San   Francisco,   Calif. 
Frame,  2-storias. 
Contractor— Barrett  A  Htip,  818  Mar- 

risen    St.,    tan    Francisco,    Calif. 


2/27/47  19 

Contemplsted — One   Day   Fund 

Raising  Csmpstgn  To  Be  Lsunched 
Msrch    2nd 
PsHsh  School  Cost  $200,000 

SACRAMENTO,     Calif.,     Sacramento 

Co.    Holy   Spirit    Parish    School. 
Owner— Holy  Spirit  CThurch,  c/o  Pas- 
tor.   Land    F%rk    Drive   A   Cordanr., 


2/27/47  •     » 

Low  and  Onty  Bidders 
Officers'    Apartmsnta   (Convaralon 
From   Barracks);   Spao.  1^ 

Cost  $124,«8« 
STOCKTON.  Calif.,   San   Joaquin  Co. 

Stockton  General  Depot  Annex. 
Owner— U.  S.  Engineer  Offlca.  Wright 

BIdg.,  Sacramento,  Calif. 
Plans  by  owner. 

Bids   were  taken   February  26L 
(1)6  each  convert  38-man  cadet  bar- 
racks to  4   officers'  apartments; 


Summerbell 

Roof  Structure.s 


i>fi 


WbM  pi 
yaar  sew 
balMlM  for 
today's 

Call . . . 
SUMMIMIU 


1746  Thirteenth  Street 
Oakland,  California 

TWinoak*.    1622 
ENlerpriNr    I0930 


NU-FRAME 

All  Metal  Window  Screen 
For  Double  Hung  Windows 

AGAIN  AVAILABLE  I 

Ftirni«hfd  in  Bronze  Wire;  Reasonable 
Delivery  on  Galvanized 

Screens   Furnished   for   All    Types   of 
Windows. 

Pricet  .  .  .  Literature  .  .  .  On  Requegt. 
Sold  Through   Lumber  Yards  snd  Building  Supply  Dealers 

WINDOW     SCREENS 

RUDIGER-LANG  CO. 

Ssccsstars  fe  ROLL-AWAY  WINDOW  tCRIlN  COMPANY 

Mela  Oiies  m»d  Facfary:  IIRKILIY.  CAUP..  9^  ft  Carifaa  StfMtt 

Phase  THorawall  0340 

Msnufscturers  of  the  POPULAR  Roll  A  may  SCREEN     •     Since  1923 


»»»»•»« 


••4 
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PACE  4 


DAILY     PACIFIC     BUILDER 


THURSDAY.  FEBRUARY  27.  1947 


(3)  S  each  convert  80-man  cadet  bex- 
mcka  to  4  officers'  apartment: 

(S)  2  each  convert  63-man  hmrmckm 
to  4  officers'  quarters; 

(4)  I  job,  electric  services,  lump  sum; 

(5)  1  Job.  sewer  services,  lump  sum. 
Low  Bidder— Thomas  C.  Buck,  P.  O. 

Box  407,  Stockton,  Calif.,  »124,66a. 
Colnpleto  bids  were: 
Thomas  C.  Bpck,  Stockton,  (1)  fW,- 
128,    (2)    %33,m,    (3)    »22.558,    (4)    %8S1, 

(6)  $2967;  total,  |134,775. 
Moore  A  Moore,  Stockton,  (1)  »71,- 

478,    (2)  $36,738,    (8)    $28,826  ,(4)    $765, 
(5>    $28«7:    total,   $134,75. 

Wallace  O.  Harkins,  (1)  $75,000,  (2) 
$38,400.  (3)  $24,400,  (4)  $2200,  (5) 
$2786;   total,  $142,786. 

M.  &  K.  Corp.,  San  Francisco,  (1) 
$85,500,  (2)  $42,450,  (3)  $27,900,  (4)  $725, 
(6)  $2700;  total,  $159,275. 

C.   E.   Kennedy,   Stockton,   (1)   $88,- 

851.    (2)    $44,425,    (3)    $29,617.   (4)    $460,     ^^^^  ^,„^  .„„.  ^ 

(6)  $1540;  total,  $164,883.  (25)  45  each  monuments; 

Bingham  Construction  Co.,  Bacra-      96 >  450     lln.     ft.     temporary    guard 
mento,     (1)     $89,275.     (2)     $44,660.    (8)       "       railing; 
$29,569,  (4)  $798,  (5)  $1887 ;  total.  $166,  r«       g , 


(9)  5,800    cu.    yd*.    Import    subgrade 
material;  , 

(10)  Develop   water  supply  and  fur- 
nish water  equip.. 

(11)  1.370    M    gAl».    apply    water; 

(12)  101    sta.   finish    rdwy.; 

(13)  2.000  cu    yds.  salvaged  surface. 

(14)  7.700  tons  crusher  run  base; 
(16)  87tons  Uq.  osph.  SC-2  prime  coal 

and  pene  treatmtent; 

(16)  860   tcms   sand   prime    coat   and 
pene.    treatment; 

(17)  270   tons    screenings    seal    coat; 

(18)  22  tons  asph.  emulsion  seal  coat 
and  paint  binder; 

(19)  4.800  tons   mln.   agg.   plant   mix 
surface; 

(20)  226   tons  pave.   asph.   plant  mix 
surface: 

(21)  94  lln.  ft.  timber  bridge  railing; 

(22)  460  cu.   yds.  class  A  port.   cem. 
cone,    structs. ; 

(23)  324.000  lbs.  furnish  struct,  steel; 

(24)  324.000  lbs.  place  struct,  steel; 


169.  .„__ 

Erbentraut  &  Summers,  San  Fran- 
cisco, (1)  $94,230.  (2)  $45,684.  (3)  $32,- 
610.    (4)    $734,  (5)    $1716;   total.   $174.- 

973. 

H.  Mayson,  (1)  $100,464.  (2)  $50,520, 
(3)  $84,126,  (4)  $500.  (5)  $2600;  total. 
$188  110 

S.'  C.  Giles.  Stockton.  (1)  $104,268. 
(2)  $62,134.  (3)  $34,756,  (4)  $789,  (6) 
$1848;   total.  $193,795. 

Government  estimate,  (1)  $90,795. 
(2)  $45,397.  (3)  $30,942.  (4)  $467.  (5) 
$2540:  total,  $179,142. 


Engineering  Section 
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railing;  ,  . 

(27)  60    each    culvert    markers    and 
guide  posts; 

(28)  1.2    miles     remove    and     recon- 
struct exist  property  fences ; 

(29)  360    lln.    ft.    8    Inch    CMP    con- 
duits and  down  drains,  16  gage; 

(30)  5^X>  lln.  ft.  12  m.  CMP,  16  gage; 

(31)  660  Un.  ft.  18  Inch  CMP.  16  gage; 

(32)  20  lln.  ft.  8  Inch  perf.  metal  pipe, 
16  gage : 

(38)  6  cu.  yds.  filter  mtl.; 

(34)  61,000    lbs.     furnish*  bar     relnf. 

af aaI * 

(35)  "51,006  lbs.  place  bar  relnf  steel; 

(36)  450  Un.  ft.  sahrage  pipe  culverts ; 
(87)  820    lln.   ft.    relay   salvage   CMP 

culverts ; 

(38)  geach  spillway  assemblies; 

(39)  3:0  sq.  yds.  protective  covering; 

(40)  267  «n.  ft.  pipe  railing; 

(41)  Elnglneer's    office; 

(42)  track   work,    Shoof ly ; 
(48)  tsack  work,  main  line. 

Total   bids   submitted   February  26 

were  * 

(A)  Fredrickson  &  Watson  Construc- 
tlon  Co..  Oakland,  $230,094.80. 

(B)  N.  M.  Ball  Sons  and  H.  W.  Ruby, 
Sacramento.  $237,419.45. 

Unit  prices  will  be  given  tomorrow. 

34— DAMsTrESERVOIRS  & 
DREDGING 
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31.32— WATER   SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

2/27/47  •     82 

Bond  Issue  Approved  February  25  at 
»21 0.000 

Sewage  Plant 

WOODl-AND,  Calif..  Yolo  County. 

Owner  —  City  of  Woodland,  Henry 
F.  Anderson,  mayor;  Asa  G.  Proc- 
tor, city  engineer.  City  Hall.  Wood- 
land. Calif. 

Includes  primary  treatment  plant, 
collecting  sewers  and  expanding 
existing  lines. 

2/27/47  •     81 

Low  and  Only  Bidders 
Water  Softener  Equipment  (Install); 
Spm;.  18165  Cost  $13,966 

OAKLAND,   Calif..   Alameda  Coimty. 

Naval  Hospital. 
Owner  — Public    Works    Department. 
12th    Naval    District.    Room    A-109. 
Federal  Office  Bldg..  Civic  Center. 
San  Francisco,  Calif. 
Plans  by  owner. 

Installation  of  water  softening  equip- 
ment.    Including     excavation     and 
grading,  construction  of  paved  In- 
tercepting   gutter,    construction    of 
water    softener    room    addition    at 
northwest  corner  of  existing  power 
house    building  No.   22.   InsUllatlon 
of  hydrogen  leollte  water  softener, 
relocation   of   sodlu   mzeollte  water 
softener  with  controls  and  degasler 
and  electric  lighting,  complete  and 
ready  for  use. 
Low  Bidder— Henry  Arlan  Construc- 
tion.  4142  Gear3\  Blvd..   San   Fran- 
cisco. Calif.,  $13,955. 
Other  bidders  were: 
William   M.  Greuner  Jr.,  Bertteley. 
Calif..  $14,878. 

Fred    J.  Early   Jr.,    San   Francisco, 

Calif.,  $17,912.  _      ^     ^  ,., 

Schuster    &    Lord,    Oakland.    Calif.. 

Jensen     A     Mangs,    Redwood    City. 
Calif..  $22,886. 


2/26/47 

Plans  Probably  Will  Be  Forwarded 
to  Sacramento  for  SUte  Approval 
Within  One  Month— Bond  Election 
Contemplated  .-«*««« 

Dam        >  C««*  SWO.OOO 

SANTA^  CLARA  COUNTT.  Calif. 
Llagas   Creek,  near  Morgan  HUi. 

Owner -South  Santa  Cif**.  y»^]5y 
Water  Conservation  District,  Jur. 
Elmer  L.  Chesbro.  president,  64  5th 
St..  Gllroy.  Calif.;  Thomas  Hunter. 
Odllla  D.  Kneppcr,  Mark  Smith  and 
George  Wolfe,  members  of  board. 

District  Bnglneer-Blackle  &  Wood, 
644  Market  St..  San  Francisco,  Calif. 

Dirt  fill  with  upstream  side  facea 
with  4  inches  of  concrete;  approxi- 
mately 65  ft.  high,  550  ft.  Jong  and 
300  ft.  thick,  with  reservoir  behind 
It  covering  238  acres,  with  capacity 
to  store  approximately  3800  acre- 
ieet  of  water 


(6)  200  cu.   yds.    structure   excava- 
tion; 

(6)  9400  cu.  yda  levee  and  spillway 
excavation ; 

(7)  24.000    cu.    yds.    excavation    for 
removal  of  unsuitable  soils; 

(8)  l'rt.800  cu.  yds.  compacted  fill; 

(9)  24.000  cu.  yds.  structure  fill; 

(10)  lump  sum.  Rose  St.  detour; 

(11)  86,696  cu.  yds.  concrete  In  Invert 
slabs; 

(12)  1225  cu.   yds.  concrete  In  walls 
of  low  water  channel; 

(13)  12,900  cu.   yds.  concrete   In  wall 
bases  and  footings; 

(14)  12,800  cu.  yds.  concrete  In  main 
channel  walls; 

(16)  326   cu.    yds.    concrete    in    sub- 
structures ; 

(16)  70   cu.    yds.   concrete   In    super- 
structures : 

(17)  290  «u.    yds.   concrete    In   spill- 
ways ; 

(18)  70  cu.  yds.  concrete,  miscellane- 
ous; 

(19)  96,385  bbls.  portland  cement; 

(20)  6.406.000     lbs.     steel     reinforcing 
bars; 

(21)  6200  lbs.  steel  reinforcing  fabric; 

(22)  12.100  each   sleeves   for   type  A 
Jo'nt :  _ 

(23)  17.800  each    sleeves  for   type   B 
Joint : 

(24)  496  lln.  ft.  concrete  piles; 

(25)  3200  lln.   ft.   driving  steel  bear- 
ing piles ; 

(26)  150  each  splices  of  steel  bearing 
piles ; 

(27)  128  each  cape  for  steel  bearing 
piles ; 

(28)  2100  sq.  ft.  steel  sheet  piles.  22 
lbs.  per  sq.  ft ; 

(29)  1100  sq.   ft.   steel  sheet  piles,  8Z 
lbs.  per  sq.  ft.; 

(30)  68.500  lbs.  structural  steel; 

(31)  lump  sum.  handraillng; 

(32)  31,700  cu.  yds.  drain  material: 

(33)  24,000  cu.  yds.  filter  material; 

(34)  7770  cu.   yds.  filter  drain  mate- 
rial ;  _.        , 

(35)  240  lln.  ft.  removing  and  replac- 
ing existing  6-ln.  tile  drain; 

(36)  120  lin.  ft.  6-ln.  tile  drain; 

(37)  32,000    lln.    ft.    8-ln.    perforated 
VCP  drain ;  ,       .  ^ 

(38)  1930     lln.     ft.    12-ln.     perforated 
VCP  drain; 

12-lnch    corrugated 


3ft— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

2/2/47  .    M 

Plans  Approved— Owner  Will  Call  for 
Bids  Immediately  •• 

Lighting  System  Coet  USfiOO 

SACRAMENTO.  Calif..  Sacramento 
County.  C.  C.  Hughes  Memorial 
Stadium.  ^ 

Owner  — Sacramento  City  Board  of 
Education.  Dr.  James  F.  Bursch. 
superintendent  of  schools.  Admlnls- 
traUon  Bldg..  1200  21st  St.,  Sacra- 
mento. Calif.  .^,„    , 

Architect— Harry  J.  Devlne.  1012  J 
St.,  Sacramento,  Calif. 

Includes  lighting  system  consisting 
of  six  100-ft  steel  poles  outside 
stadium  rim,  three  ori  east  and 
three  on  west  side  .each  with  cross- 
arm  mountings  for  24  floodlights, 
control  system,  special  transformer 
room,  etc. 


39— SEWERS 


89 


18-lnch  corrugated 

24-l»ch  corrugated  1 

36-lnch  corrugated 

48-inch  corrugated 


33— 


BRIDGES 
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J/27/47 

Low  snd  Only  Bidders 

Underpass,  Grading  and  Surfscing 

Cost  $230,094.10 

PLACER  COUNTY,  Calif.  Bet.  Wise 
Canal  and  Rock  Croek. 

Owner— State  of  California,  ©'vision 
of  Highways  Public  Works  Bldg. 
Sacramento,   Calif.  „,,.»» 

Stata  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento. Calif. 
About  1.0  miles  grading  and  sur- 
facing with  oru."*her  run  base  and 
plant  mix  surfacing;  constructing 
an  underpass  and  widening  an  ex- 
Low  "Bidder -Fredrickson  A  Watson 
Construction  Co.,  873  81«t  Ave.. 
Oakland.  Calif..  $230,094.80. 
Unit  quantities  follow: 

(1)  67   cu.    yds.    remove   cone; 

(2)  remove  exist  track  span; 

(3)  clear    and    grubb; 

(4)  60,000  cu.  yds.  rdwy.  cxcav.: 
(6)  1.435  cu.  yds.  struct,  excav.; 

(6)  550  cu.   yds.  ditch   and  channel 
excav. ; 

(7)  780.000    sta.    yds.    overh^uV. 

(8)  7.800    sq.    yds.    compact    original 
ground. 


"4 

2/27/47 

Lo,  Angeles  River  Chann.l  '^P^^e^ 
ments;  Spec.  47-21       Cost.  U^^fi/' 

LOS  ANGELES  COUNTY.  Calif.  Be- 
tween Niagara  St.  and  Lankershlm 
Blvd..  river  mile  33.7  to  river  mile 
35.4  m  the   cities  of   Burbank  and 

Los  Angeles.  ^,  .._,  ,.    r<»-,.. 

Owner-Los  Angeles  District  Corps 
of  Engineer.  War  Department  751 
S    Flgueroa  St..  Los  Angeles.  CaiU. 

Plans  by  engineering  department  of 

9000  lln  ft.  of  river  channel  »mP">ve- 
rnent  and  appurtenant  consisting  of 
rectangular  reinforced  concrete  sec- 
tion with  a  rectangular  low  water 
channel  In   the  center   Portions  of 
the  Invert  on  curves  will  be  super- 
elevated.    Subdralnage   will    consist 
of  a  sand  and   gravel  filter  under 
the    Invert     supplemented    by    tlie 
drains,  embedded  In  gravel,  placed 
behind   the  channel  walls   Mid   be- 
neath    the    Invert.    An    additional 
span,  concrete   bearing  piles,    steel 
bearing  piles,  concrete  diaphragm, 
pier  extensions  will  be  required  for 
the    Barham    Blvd.    bridge,    which 
will    require    construction   and    re- 
moval of  a  detour  on  Rose  St.  Other 
features  Include    removing  the  ex- 
isting  downstream   sheet    pile   cut- 
off and  bank  protection  structures; 
construction  of  concrete  and  metal 
pipe   side   drains,   fencing,    planting 
lawn  and  Installing  suspended  wa- 
ter line  and  timber  guard  railings. 
Low   Bidder     -  United  ConrTPt.,  Pipe 
Corp..    Vinnell    Co.    and    Ralph    A. 
B««l'    fa   Joint   venture),    P.    O.    Box 
425.    Baldwin    Park, ,  Calif ..    52,369.- 
577  (total  1st  57  Items!. 
The  work  Involves: 
( 1 1  lump  sum.  diversion  and  control 

of  water; 
(2)  lump  sum.  clearing  site  and  re- 
moving existing  obstructions; 
( 3 1  3009  cu.  yds.  rock  excavation ; 
(4)  406.000  cu.  yds.  channel  excava- 
tloat 


(39)  150    lln.    ft. 
metal  pipe; 

(40)  276    lln.    ft. 
metal  pipe; 

(41)  223    -.in.    ft. 
metal  pipe; 

(42)  112    lln.    ft. 
metal  pipe; 

(43)  S3     lin.     ft. 
metal  pipe; 

(44)  deleted,  ■,  ^     a 

(45)  2  each  subdraln  riser  and  hood, 

(46)  2500  sq.  yds.  planting  grass; 

(47)  425    tons    bituminous    surfacing; 

(48)  200  cu.  yds.  derrick  stone; 

(49)  lump  sum.  suspended  water  line; 

(50)  17.750  lln.  ft.  channel  fence; 

(51)  340  lln.  ft.  removing  and  replac- 
ing existing  channel  fence; 

(52)  110  lln  .ft.  spillway  fence; 

(53)  40  sq.  ft.  brickwork  In  wall  open - 

(54)  72  lln.  ft.  timber  guardrail; 

(55)  20  lln.  ft.  removing  and  relaying 
10-ln.  CIP  blowoff  line; 

(56)  192  lin.  ft.  relaying  60-ln.  corru- 
gated metal  "pipe : 

(57)  50.000  squares   (100  sq.  ft.)   addi- 
tional sheepsfoot  rolling; 


2/27/47 

Low  and  Only  Bidders 

Slope  Repair  and  Drainage; 

Spec.  20,136  Cost  $16,815.75 

SAN  FRANCISCO.  Cal.  Bemal  Ave. 
v^est  side  bet.  Miguel  Street  and 
St.  Mary's  Ave.  .   o  „ 

Owner  —  City  and  County  of  San 
Francisco,  Dept  of  Public  Workn. 
Room  282,  City  Hall.  San  Fran- 
cisco, Calif.  _^^     ^,. 

City  Engrr.— Ralph  Wadsworth,  City 
Hall.  San  Francisco.  Calif. 

Low   Bidder— M.   J.    Lynch,   2251    Re- 
vere   Ave..    San    Francisco,    Calif., 
$16,815.75. 
Work  Involves: 

(1)  1800  c.y.  excavation; 

(2)  1470  c.y.   quarry  run   rock   fiH: 

(3)  500    l.f.    8-lnch    perforated    VCP 
drain; 

(1)3  each  manholes; 

(5)  10  cy.  basalt  block  retaining  waH 

(6)  6  each  ween  holes; 

(7)  25  cy.  gunlte  t-lope  flnla*u 
Total   bids  submitted   February   26 

were :  .  ., « 

(A)  M.  J  .Lynch.  San  Francisco.  $16,- 

815.75. 

(B)  Patrick  R.  Kelly.  San  Francisco. 
$18,207.50. 

(C)  Walter    Lenkelt,    San    Francisco, 

*18.775.  ,^      . 

(Dt  DeLuca   &    Son,    San   Francisco, 

$33,217.50. 
Unit  prices  were: 

(A)  (B)  (C)  (D) 

$     1.74  $    2.10  $    3.00  $  10.00 

6.00  7.35  5.00  7.50 

4.90  3.20  7.50  4.25 

125.00  175.00  180.00  185.00 

55.00  45.00  80.00  25.00 

13.75  8.00  10.00  12.50 

56.25  40.00  35.00  47.50 


2/27/47 

Owner  Taking  Bid*— Due  March  10, 

2  P.  M. 
Seal  Coat                                   _  ,,,      _ 
RIVBRSIDB    COUNTY.     Caltf.     Be- 
tween   Mlra    Loma   and    2.5   mllee 
west  of  Riverside.                  ^._._, 
Ownei--State  of  California.  Dlvlrion 
of   Highways,  E.    Q.   Sullivan,   dis- 
trict engineer,  247  3rd  St.  San  Ber- 
nardino. Calif.  - 

Plans  by  engineering  department  of 

owner.  .  , 

About   5.9    miles    furnish  and    apply 

(1)  126  tons  asphaltlc  emulsion  (seal 

coat) ;  ,       ,       _4. . 

(2)  1380  tons  screenings   (seal  coat) , 
Specifications  obtainable   from   the 

above  office. 

2/27/47       ''  *     ^ 

Low  and  Only  Bidders 
Street  Improvement; 

Spec.  20,144  Cost  $6,162 

SAN  FRANCISCO.  Calif..  El  Camlno 

Del  Mar  from  Point  Lobos  Ave.  400 

ft.  northerly. 
Owner -City    and    County    of    San 

Francisco.    Department    of  ,PuDlio 

Works.   Room   282  City   HaU,   San 

Francisco.  Calif.        .      .^    .        ^». 
City    Engineer  —  Ralph    Wadsworth, 

City  Hall.  San  Francisco.  Calif. 
Low  Bidder— Charles  L.  Harney,  675 

Berry     St.,    San    Francisco,    Calif., 

$6162. 

The  work  Involves: 

(1)  1  each  brick  catchbasln  reset; 

(2)  2  each  brick  catchbaslns; 

(3)  1  multiple  Inlet  catchbasln; 

(4)  60  lln.  ft  10-ln.  vitrified  clay  pljje 
culvert ;         . 

(5)  440    lin.    ft.    unarmored    concrete 

(6)  480  cu.  yds.  compacted  rock  fill; 

(7)  600  tons  asphaltlc  concrete  pave- 
ment ;  , 

(8)  200   sq.    ft.  -remove  wearing  sur- 
face ; 

(9)  1  9-unlt  red  warning  reflector. 
Total  bids  February  26  were: 

(A)  Charles    L.    Harney,    San    Fran- 
cisco. $6162. 

(B)  Fta.y  Improvement  Co..  San  Fran- 
cisco. $6688.40. 

(C)  E:aton    &   Smith.   San    Francisco, 
$7995.60. 


(1)...- 

(2).-.. 
(3).... 
(4).... 
(5)... 
(6).... 
(7).... 


Unit  prices  were: 

(A)  (B) 

(1)        $  40.00  $  30.00 

(2)'  200.00  135.00 

(3)      435.00  268.00 

(4)"; 3.70  2.65 

(6). 96  1.05 

1«)    Z85  3.28 

(7) 5.80  6.46 

(8) .11  -1* 

(g)     17.00  25.00 


(C) 

$254.00 

290.00 

670.00 

4.00 

1.00 

2.17 

8.00 

.20 

30.00 


40—       STREETS  AND 
HIGHWAYS 


2/27/47  *     ^ 

Owner  Taking  Bids— Due  March  12, 

2:30  P.  M.  .        .  ^ 

Removal  of  Cable  Car  Tracks  and 
Reconstruction   of   Pavement 


Alteriiate  for  'items  No.  32  and  33 
(58)  55.700  cu  .yds.  filter  drs 


^ __^ *aln  mate 

Alternate   for    Item    No.   37 
(591  32.000     lln.     ft.     6-ln.     perforated 

corrugated  metal  drain; 

Alternate   for    Item    No.  38 
,60»   1930    lln     ft.    12-lnch    perforated 

corrugated  metal  drain; 
(61 »   llLS-lO  sq.  ".  suction  processing 

of   concrete.  _  .  '«. 

The  total  bids  submitted  Feb.  25  on 
the   fir.«<t  57   items   were: 
(A)  United  Concrete  PJP^  Corr^.  Vln- 
n<»ll  Co.  and  Ralpn   A.   Bell,  $2,489. 

(B>  E    B    Bishop,  Orland.  Calif.,  $2.- 

5.'- 1.200  90.  »,     T%        ,A 

,Ci    Hensler  Constr.   Co..   MacDonsW 

A  Kruae.  Inc..  and  Jas.  L  and  Joti.T 

M.   Ferry.   $2.'!  13.581. 
(D»  Jas.  I.  Bame.s  Constr  co..  Santa 

Monica.  Calif..  $2,855,366. 

(E)  Guy  F.  Atkinson  Co.,  $2.8.6.851.50 

(F)  Bressl  &  Bevanda  Constructors. 
Inc .  and  Peter  Kiewlt  Sous  Co.. 
$3,095,413.60.  ,  .  ,       « 

(G)  Haddock    Engineers.    Ltd..    »J.- 

( H )V-vt . "  .■stimate.    $2,335,661.80. 
Unit  pr'ce«  will  b»  given  shortly. 

2/27/47  ^* 

Contract  Awarded 

Levee  construction;   spec.  IgW  ^3^ 

FEATHER  RIVER.  Calif..  West 
levee  of  Feather  River  from  op- 
posite Rio  Bonlto  Station  upstream 
8.6   miles.  _  ..,  _ 

Owner  —  U.  S.  Engineer  Office. 
Wright   Bldg..    Sacramento,    Calif. 

Plans  by  engineering  department  of 
owner. 

Contractor  —  Excavators,  Inc.,  Box 
790,  Pittsburgh,  Calif. 


2/27/47  •     ^ 

Owner  Taking  Bids — Due  March  5, 
11  A.  M.     . 

Grading.  Etc. 

SAN  LUIS-YUMA  HIGHWAY,  Ari- 
zona. One-fourth  mile  north  of 
Gadsden  and  extending  north  for 
a  distance  of  approximately  three 
miles  to  a  point  17  miles  southwest 
of  Yuma. 

Owner— Arizona  State  Highway  Com- 
mission, 17th  and  Jackson  Sts.. 
Phoenix,  Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  draining.  Imported 
borrow  and  road  mixed  bituminous 
stabilized  base  with  seal  coat 
Specifications   obtainable   from   the 

above  office  upon  payment  of  $7.50. 
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1  FEBRUARY  28th  | 


-Due  March  17, 


2/27/47 

Owner  Taking  Bid 
5  P.  M. 

Excavation,   Filling   and   Dirt  Moving 

SAN  MATEO  COUNTY,  Calif.  Chi- 
nese Cemetery,  Junlpera  Serra 
Blvd.,    about    one    mile   from    Daly 

City. 
Owner  — Chinese  Cemetery   Associa- 
tion,   Charies    Ylck,    secretary    of 
construction   committee.  835  Grant 
Ave.,  San  Francisco.  Calif. 
Plans  by  owner. 

The  work  Involves:  -„„„« 

(1)  80.000  cu.  yds.  excavating,  filling 
and  dirt  moving. 
Plans  and  specifications  are  now 
on  file  for  examination  until  March 
5,  between  2  and  4  P.  M.,  at  836  Grant 
Ave.,  San  FrancUco,  Calif.,  where 
they  may  bo  obtained  upon  deposit 
of  $5. 
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nance,  fo  rpen.tock  air  venU.  tatalje  !»"«  ^fhCKlule  A  only  s^d  a  se|«at. 


structure,  Davis  power  plant,  Davis 
po-n  Project,  Arlaona-Navada.  The 
materials    will    be    Installed    by    the 

government:  ,^.,,m 

MeUl  Fabricators,  Berkeley,  CaUr, 
item  1.  112.580;  8hlp^200  days;  80,«00 
lbs. ;  Item  2,  »427 ;  ship  150  days ;  500 
lbs.;  item  3,  |57«.50;  ship  45  days; 
2052  lbs.;  all  items  f.o.b.  Berkeley: 
total  bid.  113,553.60;  terms  net.  Bid- 
ding all  or  none.  No  equalization  Is 
offered.  _^  „        _ 

Dallas  Tank  Co.,  Inc.,  Dallas,  Tex., 
Item  1.  $18,659;  76.000  »be. ;  Item  2, 
$547;  425  lbs.;  Item  3.  1618;  2320  lbs.; 
ship  all  Items  240  days;  fob.  Dallas; 
total  bid,  $19,824;  terms  net.  No 
equalisation  offered. 

Darby  Products  of  Steel  Plate 
Corp.,  Kansas  City.  Kan.,  Item  1, 
$19,219;  72.000  lbs.;  Item  2,  $656;  1600 
lbs.;  Item  3.  $160;  500  lbs.;  ship  all 
items  200  days;  f.o.b.  Kansas  Oty; 
total  bid.  $20,034;  terms  net.  Bidding 
all  or  none.  No  equalization  offered. 

Willamette  Iron  &  Steel  Co.,  f.o.b. 
Portland,  Ore..  (1)  $20,038,  102.000  lbs.; 
(2)  $764,  350  lbs.;  (3)  $398,2600  lbs.; 
total.  $21,200;  net. 


SAN  FRANCISCO,  Calif.  Sacramento 
Str.  from  Van  Ness  Ave.  to  Oough 

St.  ,     „ 

Owner  — City    and     County   of     San 

Francisco.    Department    of    Public 

Works.    Room    282    City   Hall,    San 

Francisco,  Calif. 
City    Engineer  —  Ralph     Wadsworth, 

City  Hall,  San  Francisco,  Calif. 

The  work  involves : 

(1)  1870  single  track  feet  remove 
cable  car  tracks,  slot  rails.  In- 
spection boxes,  etc. ;  remove  pave- 
ment In  railway  obligation  area, 
cut  down  cable  trough  and  fill 
same,  prepare  subgrade  for  pave- 
ment ;  . 

(2)  13,000  sq.  ft.  asphalt  on  concrete 
pavement  consisting  of  2-ln.  as- 
phalt concrete  wearing  surface 
on  6-ln.  concrete  base; 

C3)  7425  sq.  ft.  6-ln.  concrete  pave- 
ment; 

(4)  3600  sq.  ft.  pavement  excavation; 

(5)  770  Un.  ft.  combined  curb  and 
gutter ; 

(6)  40  tons  asphaltlc  concrete  con- 
form pavement; 

(7)  2300  sq.  ft.  2-course  concrete  side- 
walk. 

Sixty  days'  completion  time. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10.  refundable. 


2/27/47 
Asphalt 
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Surfaeing 

Low   Bidder 

FRESNO,  Calif..  Fresno  Co.— Stew- 
art A  Nuss  Inc..  Box  886  Fresno. 
Calif.,  at  $4.20  per  ton;  total  $4,200 
submitted  low  bid  Feb.  13  to  Uie 
City  of  Fresno,  D.  E.  Roughton,  Clt> 
Clerk.  City  Hall.  Fresno,  for  fur- 
nishing approx.  l.OOO  tons  plant  mix- 
ed asphalt  surfacing  delivered  to 
site  at  Funston  Place  Housing  Proj- 
ect near  Fresno  St..  and  Weldon  Ave. 


<3) 
(4) 
(5) 
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2/27/47  „    ,     ^     . 

Lubricating    Oil— Bids    Rejected 

BERKELEY.  Calif.,  Alameda  Co. 
-Bids  submitted  Feb.  24  were  re- 
lected  by  the  City  of  Berkeley.  Wm. 
Hunrick.  Junior.  f^jLchaslng  Agenc 
and  Budget  Officer.  CUy  HaU^  Ber- 
lieley.  Calif.,  for  furnishing  1000  gals, 
of  lubricating  oil.  and  the  city  man- 
ager was  Authorized  to  negotiate  in 
the  open  market. 

Bids   were:  ^ 

General  Petroleum  Corp.,  fean  Fran- 
cisco. $0.45  per  gal; 

Standard  Oil  Co..  $0,525; 

Union  Oil  CO.,  $0,645  and  $0.M6, 

Time  Oil  Co..   Richmond.   $0.80. 
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Supplies,  Equipment 

Sub-Contract 

Information 


2/27/47 

Sale  of  Fir*  Hose  „, 

sIn  FRANCISCO,  Calif..  -  War 
Assets  Administration.  Customer's 
Service  Center.  Maple  &  Barkley 
Roads  (off  Ventura).  Fresno.  Calif.. 
Announces  sale  of  fire  ho««  «;^.""'^ 
price  to  priority  clalmanU  and  nor- 
mal trade  channels  concurrently  with 
closing  date  set  for  March  17. 


proposal   covering   Schedule   B  only.) 
Schedule  A  (f.o.b.  truck  and/or  rail- 
road cars  at  Rutherford,  Calif.) : 
(I)  approximately   7500  Un.   ft.  S6-ln. 
I.D.    X    ^-in.    (Le.   86H-ln-   O.D.) 
fusion    welded    sheet    steel    pipa, 
double  dipped  only: 

(a)  2<2  sections  each  80  ft.  long, 
one  end  belled,  one  end  plain, 
both  ends  designed  for  field 
welding,  per  ft. ; 

(b)  14  sections  each  20  ft.  long, 
one  end  belled  .one  end  plain, 
both  ends  designed  for  field 
welding,  per  ft. ; 

(c)  7  sections  each  10  ft.  long, 
one  end  belled  for  field  weld- 
ing, the  owner  end  to  take  a 
long  sleeve  Dresser  coupling, 
per  ft. ;  , 

(d)  7  sections  each  10  ft.  long, 
one  end  plain  for  field  weld- 
ing, the  other  end  to  take  a 
long  sleeve  Dresser  coupling, 
per  ft. ;  , 

(2)  2  each  manifolds  complete; 

3  each    6-ln.    hat   flanges    to    be 
furnished  and  welded  on  pipe; 

4  each   36-ln.  pip  eflanges  to  be 
furnished  and  welded  on  pipe; 
7  each  long  sleeve  Dresser  coup- 
lings for  36»^-ln.  O.D.  pipe; 

Schedule  B  (fob.  truck  and/or  rail- 
road cars  at  Napa,  Calif.) : 

(1)  approximately  97,000  lln.  ft  24-ln. 
I.D.  X  >4-ln.  (I.e.  24H-ln.  O.D.) 
fusion  welded  sheet  steel  pipe, 
double  dipped  and  wrapped; 

(a)  3130  sections  each  30  ft.  long, 
one  end  belied,  one  end  plain, 
both,  end  designed  for  field 
welding,  per  ft.; 

(b)  46  sections  each  20  ft.  long, 
one  end  belled,  one  end  plain, 
both  ends  designed  for  field 
welding,  per  ft. ; 

(c)  97  sections  each  10  ft.  long, 
one  end  belled  for  field  weld- 
ing, the  other  end  to  take  a 
short  sleeve  Dresser  coupling, 
per  ft. ; 

(d)  97  sections  each  10  ft.  long, 
one  end  plain  for  field  weld- 
ing, the  other  end  to  take 
short  sleeve  Dresser  coupling, 
per  ft.; 

(2)  specials;  ^         . 

(a)  elbows.  4  each  90-degree.  3  each 
40-degree  and  26  each  30-degree; 

(b)  1  each  36x24-ln.  tapers; 

(3)  hat  flanges  to  be  furnished  and 
welded  on  pipe; 

(2)  50  6-ln.  hat  flanges  to  be  fur- 
nished and  welded  on  pipe; 

(b)  20  each  12-ln.  hat  flanges  to  be 
furnished  and  welded  on  pipe ; 

(4)  20  each  24-ln.  pipe  flanges  to  be 
furnished  and  welded  on  pipe; 

(5)  97  each  short  sleeves  Dresser 
couplings  for  24V4-ln.  O.D.  piP®: 

Schedule  C  (fo.b.  truck  and/or  rail- 
road cars  at  Napa,  Calif.) : 


40-degre«,  26  each  ao-degraa; 
(b)  10  each  S0x30-ln.  Upera; 

(3)  hat  flanges  to  ba  furnished  and 
welded  on  pipe; 

ca)  50  each  6-in.  hat  flaafta  to  b* 
furnished  and  waldad.  on  plpa; 

(b)  20  each  12-1)0.  hat  flangas  to  b* 
furnished  and  welded  on  pipa; 

(4)  10  each  36-ln.  pipe  flangaa  to  b* 


furnished  and  welded  on  plpa ,' 
(5)  97    each     short    sleav*     DreMor 
couplings  for  86% -in.  O.D.  plpa. 

(Schedule  B.  item  1  (a)  will  be 
amended  to  permit  the  submission  of 
a  proposal  covering  4995  sections  aach 
20  ft.  long  in  lieu  of  8180  sections 
each  30  ft.  long.) 

Speclflctaolns  obtainable  from  the 
office  of  the  city  clerk  or  from  th* 
office  of  Consulting  Engineer  A. 
Kempkey.  Balboa  Bldg.,  San  Fran- 
cisco, Calif. ;  no  deposit  required. 


43— MACHINERY  AND 
EQUIPMENT 
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2/27/47  tt 

Traotar  and  Mower 
Contractor  Awarded 

FRESNO,  Calif..  Fresno  Co.  —Al- 
lied Equipment  Co.,  420  Market  St , 
San  Francisco.  Calif.,  at  $1352.96 
awarded  contract  Feb.  18  by  the  City 
of  Fresno.  D.  E.  Rougftiton.  city  clerk. 
City  Hall.  Fresno,  Calif.,  for  furnish- 
ing one  tractor  and  one  mower. 

2/27/47  *8 

Sale  of  Ship's  Berths 

SAN  FRANCISCO.  Calif.  —  War 
Assets  Administration,  33  Berry  St., 
San  Francisco.  Calif.,  announces  sale 
of  ship's  berths  at  fixed  prices  to 
prlorttv  claimants  and  to  commer- 
cial dealers  concurrently  with  clos- 
teg  data  set  for  March  17. 


48 


2/26/47 

Steel     Hand     Railings 

Three  Low  Bidders 

BOISE  PROJECT,  Idaho.— Follow- 
ing submitted  8  low  bids  Feb.  20  to 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Spec.  1654  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Mountain  Home. 
Idaho,  steel  hand  railings  for  Ander- 
son Rancii  power  pla.nt,  Boise  Proj- 
ect, Idaho.  The  materials  will  bo 
Installed   by  the  government. 

Vulcan  Rail  and  Const.  Co.,  Maa- 
peth.  N.  Y..  $3»S;  ship  80  days;  1180 
lbs.;  l.o.b.  Benwood,  W.  Va.;  term* 
net.  Nc  equalization  offered. 

George  T.  Gerhardt  Co.,  Inc.  San 
Francisco.  $440.  ship  270  days;  1400 
lbs.;  f.o.b.  San  Francisco;  terms  V4% 
20  days.   No   equalization    offered. 

Fabri  Steel  Co.,  Oakland,  <3allf.. 
$496;  ship  60  days;  1200  lbs.;  f.o.b. 
Oakland;  terme  net.  No  equalisation 
offered. 


f/J7/4t 

Blaotrfc  Range 

Bids  Wanted  ^  .,^       ,,  ^„ 

SAN  FRANCISCXD,  Calif.  —  Until 
M*rch  7,  2  P.  M .  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  FrancUco  11, 
Calif.,  under  bid  No.  747  for  one  elec- 
tric 4-bumer  electrodes  range,  f.o.b. 
Northfork,  Calif.  ,     ^  ,.  ^ 

Specifications  obtainable  from  the 
above  office. 


2/27/47  .  *     .      ** 

Steel  Pull  Box  Frames  and  Covar* 
Contract  Awarded 

DAVIS  DAM,  Arizona  -  Nevada.— 
Fabn-Steel  Co.,  1061  19th  Ave.,  Oak- 
land. Calif.,  at  (2)  $180.50.  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation. Denver.  Colo.,  under  Spec. 
1678  for  furnishing  and  delivering 
f.o.b.  cars  at  shipping  point  and/or 
cars  at  Earp.  Calif.,  steel  pull  *>«» 
frames  and  covers  and  steel  pothwi 
supports  for  the  230-kv.  switchyard, 
Parker  power  plant.  Davis  Dam  Proj- 
ect, Arizona-Nevada. 
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2/2«>/47 
Utility  Fans 
Bids   Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  March  4,  3  p.  m.  bids  will 
be  received  by  the  Sacramento  Mu- 
nicipal Utility  District,  Carl  L* 
Richey,  Acting  General  Mgr.,  69th 
and  R  Sts.,  Sacramento,  Calif.,  for 
e  single  phase  60-cycle  utility  fans. 

Specifications  obtainable  from  the 
above  office. 


2/27/47  •■ 

Contract  Awarded 

SiUIrs  and   Railings  _^,^ 

^'ENTRAL  VALLEY  PROJECT, 
California.  -Darby  Products  of  Steel 
Plate  Corp..  Kansas  City.  Kan.,  at  (1) 
$28 526.  fob.  Kansas  City,  terms  net, 
no  equalization  offered,  was  awarded 
contract  by  the  U.  8.  Bureau  of  Rec- 
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2/26/47 

Transformer  Repair  Parts 

Bids  Wanted 

SACRAMENTO.  Calif.,  Sacramento 
Co.— Until  March  4,  3  p.  m.  bids  will 
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2/26/47  *2 

Wire  and  Cable 
Bids   Wsnted 

SACRAMENTO.  Calif..  Sacramento 
Co.— Until  March  4.  3  p.  m.  bids  will 
be  received  by^he  Sacramento  Muni- 
cipal Utllltv  Dlst.  Cari  L  Richey. 
Acting  General  Manager.  89th  and  R 
Sts .  Sacramento.  Calif.,  for  furnish- 
ing weatherproof  wire  and  cable. 

Specifications  obtainable  from  the 
above    office. 
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2/26/47 
Street    Signs 
Bid«    Wanted 

7RBKA.  Calif.,  Siskiyou  Co.— Ln- 
tll  March  6.  7 :30  p.  m.  bids  will  b- 
received  by  the  Town  of  Yreka. 
Kathrvn  R.  Brown.  City  Clerk.  City 
Hall.  Yreka.  Calif.,  for  fuinlshlng  210 

street  signs  .      ^.     ,  »». 

Specifications  obtainable   from  tne 

above  olfice. 
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2/27/47 

Meter  Couplings 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  7.  3  P  M..  bids  will  be  received 
by  Purchaser  of  Supplies  of  the  City 
and  County  of  San  Francisco  M.  H. 
Oerry.  270  City  Hall.  San  Francisco. 
Calif  under  bid  No.  3859  for  furnish- 
ing and  delivering  5000  %-lnch  bronze 
meter  couplings. 

SpeclflcaUons  obtainable  from  the 
above  office. 

•    42 


2/27/47 

Clutch  Facings 

"  SAl^ "JSInCISCO.  Calif.  -  Until 
March  7.  3  P.  M..  bids  will  be  received 
by  the  Purchaser  of  Supplies  of  the 
Cltv  and  County  of  San  Francisco, 
M  H  Oerrv  270  City  Hall,  San  Fran- 
JIsco.  SK:  under 'l.ld  No.  8860  for 
furnishing  and  delivering  of  somi- 
metallc  clutch  facings. 

Specifications  obtainable   from   the 
above  office. 

•     42 
2/27/47 
Fabricated  Pipe  and   Appurtenances 

Low  and  Only  BIddors 

DAVIS  DAM  PROJECT.  Arizona- 
Nevada.  —  The  following  submitted 
bids  Febniary  21  to  the  IL  S.  Bureau 
of  Reclamation.  C""*"™"  «°"?*1  ^•°* 
ver.  Colo.,  under  Spec.  1667  «or  fur- 
nishing and  delivering  f.o.b.  mt.  at 
the  shipping  point  or  ';0-^<*"  *; 
Louise.  Ariz .  at  the  option  of  the 
bidder,  fabricated  pipe  and  appurte- 


2/27/47 

Sale  of  Mlscollaneous   Electrical 

SAN*  FRANCISCO,  Calif . -Until 
March  20.  10  A.  M..  bids  will  be  re- 
ceived by  the  Inspector  of  Naval  Ma- 
terial. Property  Disposal  Division.  600 
Bryant  St,  San  Francisco.  Calif., 
under  sale  sNo.  0-87-47  for  ssJe  of 
miscellaneous  electrical  "ems  located 
at  Bethlehem  Steel  Co.,  20th  and 
Illinois  Sts.,  San  Francisco,  Calif. 

2/27/47  ** 

Metal  work 
Contract  Awarded 

SHOSHONE   PROJECT,   Wyoming. 

Worden-Allen    Co..    Ml"^'"*^*-!^,  ^»,*f- 
at    $1533.    ship  120    days,    15,200    lbs 
f  o  b    Milwaukee,  net.  no  equalization 

offered,  awarded  c«"^™^,\_*>y„i;;* 
U  S  Bureau  of  Reclamation,  Den- 
ver. Colo.,  under  Spec.  1636  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  '.o.b.  cars  at 
Cody.  Wyo..  metalwork  for  the  pen- 
stock and  spillway  Intake  structure 
at  Heart  Mountain  power  plant,  Sho- 
shone Project.  Wyonrilng.  'I^«  ™«^- 
work  will  be  Installed  by  the  govern- 
ment.   

Oil   Burner  (Install) 

"irN-F^ANcHcO,  CIK^N.  ..d. 
were  received  February  »  dY  ,*"• 
Cltv  and  County  of  San  Francisco^ 
Dei)artment  of  Public  Works,  Room 
282  City  Hall.  San  Francisco.  CaUf. 
for  Installing  one  No.  *  .'*^*^:".  ***' 
pump  type,  semi-automatic,  oil  burn- 
er, etc.,  at  Hawthorne  School. 

2/27/47 

Fusion  welded  Sheet  Steel  Pipe 

Bids  Wanted  ».    „,« 

NAPA.  Calif..  Napa  CO.-AS  pro- 
^  lously  reportd.  until  March  11.  7.30 
P.  M..  bids  will  be  received  by  the 
atv  of  Napa.  Charies  Martin,  city 
clerk.  City  Hall.  Napa.  Calif.,  for 
furnishing  fusion  welded  sheet  steel 
water  pipe,  together  with  accessories 
and  appurtenances,  for  use  by  the 
Cltv  of  Napa  In  the  construction  of 
the  proposed  Conn  Creek  Project  pipe 

"sids  will  be  taken  as  follows: 
(Schedules  B.  C  and  D  are  alterna- 
tive In  character  Amendment  will 
permit  submission  of  proposal  cover- 


r,r^Jn';oSmatelv  vf  000  lln.ft  30-ln.    be  received  by  the  Sacramento  Mum- 
(1,  approxlnaately  97^ow  im.  ^^  I    ^      ,    u^j,,^      D..t..    carl    L.    Richey, 

ID.    X     ^%->n-    '^'•*-    f"^»",     nine      *-»!-»    nmn«r«i     MffT..    &Ath     and     M 
fusion    welded    sheet    steel    pipe. 


double  dipped  and  wrapped ; 

(a)  8130  sections  each  30  ft.  long, 
one  end  belled,  one  end  plain, 
both  ends  designed  for  field 
welding,  per  ft.; 

<b)  46  sections  each  20  ft.  long, 
one  end  belled,  one  end  plain, 
both  ends  designed  for  field 
welding,  per  ft;      ^   ,^    . 

(c)  97  sections  each  10  ft.  Jpng, 
one  end  belled  for  field  weld- 
ing, one  end  to  take  a  short 
sleeve  Dresser  coupling, 
per  f t ; 

(d)  97  sections  each  10  ft  long, 
one  end  plain  for  field  weld- 
ing, one  end  to  Uke  short 
sleeve  Dresser  coupling, 
per  ft. ; 

(2)  specials;  _         . 

(2)  elbows.  4   each  90-degree,   3  each 
40-degree  and  26  each  30-degree; 

(b)  1    each    36x30-ln.    tapers    and    10 
each   30x24-ln.   tapers; 

(3)  hat  flanges  to  be  furnished  and 
welded  on  pipe; 

(3)  50   each    6-ln.   hat  flanges    to   be 

furnished  and  welded  on  pipe; 
(b)  20  each   12-ln 


Acting  Gwieral  Mgr.,  59th  and  K 
Sts..  Sacramento,  Calif.,  for  furnish- 
ing   transformer    repair    parts. 

Specifications  obtainable  from  the 
above  office. 
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2/27/47 

Detector  Cheok  Valvoa 

Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  UtaUl 
March  7,  3  P.  M..  bids  will  be  received 
by  the  Purchase  rof  Supplies  Of  the 
City  and  County  of  San  Francisco, 
M.  H.  Gerry.  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  8861  for 
furnishing  and  delivering  10  g-tnoh 
detector  check  valves  without  meters. 

Specifications  obtalnabia  from  the 
above  office. 
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2/27/47 

Steel  Accordion  Deer 

Low  and  Only  Bidder 

SHOSHONE  PROJECT.   Wyoming. 

—George   T.   Gerhardt  Co..   Inc.,   1080 

Golden    Gate    Ave.,    San    Francisco, 

Calif.,   at  $2760.   ship  door  head   and 

veiaeu  uu  i/.p^,  jambs  In  90  days  and   balance  In  270 

hat  flanges  to  be   days.   5300  lbs.,   f.o.b.   San   Francisco. 


f'^nTrshVind  welded  on  pipe;  I  ',4%  20  d*y»no  equalization  off  ered. 

(4.   lO^ach  80-ln.   pipe  flanges  to  be    submitted  only  bid  February  21  to  the 


furnished  and  welded  on  pipe ; 
(6,  97     each     short     sleeve     Dresser 

couplings  for  30V4-ln.  O.D.  pipe; 
Schedule  D   (fob.  truck  and/or  rail- 
road cars  at  Napa.  Calif.): 
(1»  approximately  97.000  lln.  ft.  36-ln. 
ID     X    %-ln.    (I.e.    36Vi-in.    O.D.) 
fusion    welded    sheet    steel    pipe, 
double  dipped  and  wrapped; 
(a)  3130  sections  each  30  ft.  long, 
one  end  belled,  one  end  plain, 
both   ends  designed  for  field 
welding,  per  ft ; 
<b»  46  sections   each   20  ft.   long, 
one  end  belled,  end  end  plain, 
both    ends  designed    for   field 
welldng,  per  ft. ; 
(c(  97  sections   each    10  ft   long, 
one  end  belled  for  field  weld- 
ing, one  end  to  take  a  short 
sleeve     Dresser      coupling, 
(d)  97   sections   each    10  ft   long, 
one  end  plain  for  field  weld- 
ing, one  end  to  take  a  short 
sleeve     Dresser     coupling, 
per  ft. ; 
(2)  specials; 
(a)  elbows,  4  each  90-degree.  3  each 


U.  S.  Bureau  of  Reclamation,  Cus 
toms  House,  Denver,  Colo.,  under 
Spec.  1665  lor  furnishing  and  de- 
livering f.o.b.  cars  st  the  shipping 
point  or  f.o.b.  cars  at  Cody.  Wyo.,  one 
steel  accordion  door  for  the  Heart 
Mountain  power  plant  Shoshone 
Project.  Wyoming.  The  material  will 
be  Installed  by  the  government 


Juft  Received 
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DAILY     PACIFIC     BUILDER 


lamatlon,  Denver.  Colo.,  under  Spec. 
1562  for  furnishing  and  delivering 
f.o.b.  can  at  the  shipping  point  or 
f.o.b.  cars  at  Coram,  Calif.,  aluminum 
or  steel  stairs  and  aluminum  railings 
and  curbs  for  Shasta  Dam  and  power 
plant.  Central  Valley  Project,  Cali- 
fornia. The  material  will  be  Installed 
by  the  government. 
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2/27/47 
Accordion   Door 
Contraot  Awarded 

BOISE  PROJECT,'  Idaho.— Truscon 
Steel  Co.,  Youngstown,  Ohio,  at  (1) 
S1425.  ship  frames  45  days  and  all 
other  180  days,  1900  lbs.  Youngstown 
and  1000  lbs.  Denver,  f.o.b.  Youngs- 
town door  and  f.o.b.  Denver  frame, 
awarded  contract  by  U.  S;,,.BjJ£eau 
of  Reclamation,  Customs  House,  ^Den- 
ver, Colo.,  under  Spec.  161»  for  fur- 
nishing and  delivering  f.o.b.  cars  tft^ 
shipping  point  and/or  f.o.b.  cars  at 
JennesB,  Idaho,  the  steel  accordion 
door  and  hollow  metal  doors  for  "C" 
line  Can^l  pumping  plant,  Payette 
Division.  Boise  Project,  Idaho.  The 
doors  will  be  Installed  by  the  gov- 
ernment. 

2/27/47  '  ♦» 

Transformers 

Contract  Awarded 

MINIDOKA  PROJECT,  Idaho  — 
Standard  Transformer  Co.,  Warren. 
Ohio,  at  $44,673,  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver.  Colo.,  under  Spec.  1525  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Burley,  Idaho  ,and  Rupert,  Idaho, 
at  the  option  of  the  bidder,  three 
2000-2500-kva.,  33.000-  to  2400-delta  or 
4160- wye  volts,  single-phase,  60-cycle, 
oil-immersed,  self-cooled,  forced-air- 
cooled  .outdoor  type  power  trans- 
formers, each  with  one  single-pole 
lightning  arrester  for  each  winding 
mounted  on  the  transformer  case, 
and  three  2000-kva.,  33,000-  to  2400- 
dflta  or  4160-\vye  volts,  single-phase, 
(JO-cycle.  oil-immersed,  self-cooled, 
outdoor  type  power  transformers, 
with  provision  for  future  installation 
of  forced-air  cooling  equipment,  each 
with  one  single-pole  lightning  arrest- 
er for  each  winding  mounted  on  the 
transformer  case,  for  Burley  and  Ru- 
pert substations,  Minidoka  Project, 
Idaho.  The  apparatus  will  be  In- 
stalled by  the  government. 


44—  SUB-CONTRACT 
INFORMATION 
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2/20/47 

Electrical  Repairs — Bids  Wanted 

SANTA  BARBARA,  Calif.,  Santa 
Barbara  Co.— Until  March  6,  2  P.  M., 
bids  will  be  received  by  the  custodian 
of  the  building  for  electrical  repairs 
at  the  U.  S.  Post  Office  Bldg..  Santa 
Barbara,  Calif.  Plans  and  specifica- 
tions obtainable  from  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg.. 
San  Francisco,  Calif. 


installing  one  No.  6  AP-11  Ray  PUmp 
type  semi-automatic  oU  burner,  com- 
plete with  new  boUer  front  plate,  etc. 
Specifications  obtainable  from  ^e 
office  of  R  A.  Chlsholm.  490  llth  St., 
San  Francisco.  Calif. 

2/27/47  ^  •* 

Repair  Marble  Treads 
Low  and  Only  Bidder 

SAN  FRAjkciSCO.  Calif. -Non- 
Skid  Surfacing  Corp.,  118  New  Mont- 
gomery St.,  San  Francisco,  Ca>lf.,  at 
SI 300.  submitted  low  and  only  bid 
February  26  to  the  City  and  County 
of  San  Francisco,  Department  of 
Public  Works,  Room  282  City  Hall, 
San  Francisco,  Calif.,  for  repairing 
marble  treads  on  stairways  by  cover- 
ing with  non-skid  safety  tread  in  the 
Hall  of  Justice. 


PROSPECTIVE 
BIDDERS 


Convenion  of  Bdldings 

Into  ApartmenU,  Fort  <>rd, 

Monterey  Coonty,  Calif. 


2/2G/47  ** 

Electrical  Work — Time  Extended 

from    Feb.  25  to   March  4.  2  P.   M. 

SEATTLF,  Wa.ih..  King  Co.— Until 
March  4.  2.  p.  m.  bids  will  be  received 
by  the  University  of  Washington.  Dr. 
Raymond  B.  Allen,  president;  Herb- 
ert T.  Condon,  Secretary,  Board  of 
Regents.  Rm.  1030,  Henry  Bldg.,  Seat- 
tle. Wash.,  for  electrical  work  for 
1st  unit  of  rieatlh  Science  building 
at  University  of  Wa.Hhlngton  Campus. 

Specifications  obtainable  from  of- 
fices of  th.-  Architfcls  Naramore. 
Bain,  Brady  &  Johnson,  Dexter  Hor- 
lon  Bldg.  and  Asuoclates  McClellani". 
&  Tones,  Pcpubhc  Bldg.,  Seattlo, 
Wash.,  and  from  Supervising  Arc(hi- 
tectb  Bobb  &  Jone.i,  Hrge  Bldg..  Seat- 
tle, Wash.,  upon  depobit  of  420. 

2/2V47  4* 

Exterior    Stucco 
Bids  Wanted 

FRESNO.  Ctlif..  Fre.sno  Co.  — 
March  6.  10:30  ii.  m.  bids  will  be  re- 
ceived by  the  City  of  Pre.-?no.  D.  E. 
Rouirhton.  City  Clerk.  City  Hall, 
Frej^no,  Calif.,  for  exterior  stucco 
work  at  Fire  Department  Station 
No.  8  at  3095  Butler  Ave..  Fi-esno. 
Calif. 

Specif icatlvn.s  obtainable  from  tht 
above  office. 


BIDS:  San  Francieoo  DIetrict, C«rp« 
of  Engineers,  War  Department,  74 
New  Montgomery  8t.,  ftan  Franolece. 
Calif.,  February  27,  2  P.  M. 

H.  E.  RaJilmann,  281  Kearny  St.. 
San    Francisco,   Calif 

Erbentraut  A  Summers,  696  Penn- 
sylvania St.,  San   Francisco,  Calif. 

M.  A  K.  Corp..  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Stolte  Inc.,  8451  San  Leandro  St, 
Oakland.  Calif. 

Chas.  MacClosky.  112  Market  St.. 
San    Francisco.    Calif. 

J,  A.  Bryant,  1815  Capitol  St.  Val- 
lejo,    Calif. 

James  I.  Barnes  Constr.  Co.,  941 
Russ  Bldg.,  San  Francisco.  Calif. 

Biltwell  Constr.  Co.,  474B  Oeary 
Blvd.,   San  Francisco,   Calif. 

Wallace  D  Harklns  Inc.  406  Sut- 
ter St..  San  Francisco,  Calif, 

Fred  J.  Early  Jr.  Co.,  360  Pine  St., 
.San   Francisco,  Calif. 

B.  tt  R.  Constr.  Co..  110  Market  St.. 
San  Francisco.  Calif. 

Vcxey  Constr.  Co.  3760  Ardley 
Ave..   Oakland.   Calif. 

Peter  Sorensen.  927  Arguello  St, 
Redwood    City.    Calif. 

Daley  Bros..  Belmont,  Calif. 

WllUams  A  Burrows  Inc.,  10  Cali- 
fornia Dr..   Burlingame,  Calif. 

Robert  McCarthy  Co..  1060  Klrk- 
ham  St.,  San   Franolsco,  Calif. 

H.  H.  Larsen  Co.,  64  South  Park 
San    Francisco,   Calif. 

WelU  P.  Ooodenough.  49  Wells  Ave.. 
Palo   Alto,    Calif. 

Harold  C.  Oeyer,  787  Munras  Ave, 
Monterey,    Calif. 

Tynan  Constr.  Co.,  Box  540.  Sa- 
linas, Calif. 

Union  Supply  Co..  686  Lighthouse 
Ave..   Monterey    Calif. 

J.  C.  Monk  A  Sons,  Box  »2,  Los 
Oat  OS.    CaUf.  _ 

Geo.  H.  Sciiuylcr.  650  Spruce  St. 
Pacific  Orove,  Calif. 


Canyon  Elementary  Sdiool, 
Contra  Cotta  Co.,  Calif. 


BiOft:  Canyon  School  Distriot,  Con- 
traot Costa  County,  Calif.,  March  3, 
t  P.  M.  Architeoto  Dragon,  SoKmldts 
A  Headman,  206S  Allston  Way,  Berk- 
eley, Calif. 

Shapro  A  Sage,  6221  Panama  Ave., 
Richmond,  Calif. 

Wallace  D.  Harklns.  Inc.  406  Sut- 
ter St.,  San  Francisco,  Calif. 

A.  J.  Hopper  Co.,  243  Langton  St., 
San  Francisco,  Calif. 

Willis  F.  Lynn,  1040  Folger  Ave, 
Berkelov,  Calif. 

B.  A  R.  Constr.  Co.,  110  Market  St, 
San  Francisco,  Calif. 

Frank.  A.  Payne  A  Son,  No.  S, 
Overbill  Road,  Orindei,  Calif. 

F^u^ic  Coast  Builders,  2530  18th 
St..  fUn   Francisco,  Calif. 

John  M.  Bartlett,  703  Everett  St.. 
Bl  Cerrito,  Calif. 

Wendt  Constr.  Co.,  810  Page  St.. 
Berkeley.  Calif. 

Anderson  -  Haglund,  Inc.,  219  4l8t 
St.,  Oakland,  Calif. 


Walnut  Creek  Grammar 
School,  Walnut  Creek 


Blt>8:  Walnut  Creek  Grammar 
School,  Sheldon  Rankin,  principal. 
Walnut  Creek,  Calif.,  March  1,  2  P.  M. 
Architects  Dragon,  Schmidts  A  Hard- 
man,  2068  Allston  Way,  Berkeley, 
Calif. 

Wallace  D.  Harklns,  Inc.,  406  Sut- 
ter St.,  San  Francisco,  Calif. 

C.  F.  Parker,  1644  Monterey  Blvd.. 
San  Francisco,  Calif. 

A.  J  Hopper  Co.,  243  Langton  St., 
San  Francisco,  Calif. 

Willis  F.  Lynn.  1040  Folger  Ave., 
Berkeley,  Calif. 

B.  A  R.  Constr.  Co.,  110  Market  St.. 
San  Francisco,  Calif. 

Fiank  A.  Payne  &.  Son,  No  8. 
Overhlll  Road,  Orinda,  Calif. 

C.  Norman  Poioison,  70  Rock  Lane. 
Berkeley.  Calif. 

Pacific  Coast  Builders.  2530  13lh 
St..  San   Fratcisco,  Calif. 

John  M.  Bartlett,  703  Everett  St., 
Bl  Cerrito,  Calif. 

Wendt  Constr.  Co.,  810  Page  St, 
Berkeley,  Calif. 

Anderson  -  Haglund,  Inc.,  219  41st 
St.,  Oakland,  Calif. 

O.  C.  Jones  A  Son,  1601  Dwlght 
Way.  Berkeley,  Calif. 

Allen  Fuller,  208  Isleton  St.  Oak- 
land. Calif. 


2/27/47  14 

Interior   Painting.   Etc.— Bids 

Wanted 

NOGALES.  Ariiona.— Until  March 
24,  2  p.  m.  Mdi  will  be  received  by 
th'p  Federal  Works  Agency.  Piibllc 
Buildings  Administration.  Office  of 
the  District  Engineer.  838  U.  S.  Ap- 
praiser's Building.  San  Francisco. 
Callfomli,  for  interior  painting  etc., 
at  the  U.  S.  Post  Office  and  Cu«t«)hi 
House  nit  Nogales,  Arlrona.  Plann 
and  specifications  obtainable  from 
the  above  office  of  the  District  En- 
gineer. " 

2/27/47  •     44 

Acoustical  Materials 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  5.  1 :30  P.  M..  bids  will  be  re- 
ceived by  the  Department  of  Public 
WorkH.  Room  282  City  Hall.  San  Fran- 
cisco, Calif.,  for  furnishing  and  In- 
stalling acoustical  materials  in  the 
controller's  private  office  and  secre- 
tary's office.  City  Hall.  San  Fran- 
cisco. Calif. 

Specifications  obtainable  from  the 
office  of  R.  A.  Chi.iholm.  490  llth  St. 
San  Francisco,  Calif. 


Alterations  to  Buildinft  to 

Provide  250  Family 

Housing  Units,  Colorado 

Springs,  Colorado 


BIDS:  U.  8.  Qovernmont,  War  Do- 
partmont.  District  Engineer's  Offloo, 
Col.  Craig  Smyeor,  district  onglnoor, 
200  Railway  Exchange  Bldg.,  Denvsr, 
Colo..  Feb.  27.  10  A.  M. 
Ramey  A  Math'.s,  Amarlllo,  Tex. 
Martin  K  Eby  Construction  Co.. 
610  No.  Main  St.  Wichita.  Kan. 

Olson  Coj'St  ruction  Co..  Pax  89. 
.Salt  Lake  C:ty.  Utah. 

Utah  Construction  Co..  No.  1  Mont- 
gomery St.  Sap  Francisco.  Calif. 

McDonald  Construction  Co..  88^ 
W.    Pine    Blvd.    St    Louis.    Mo 

McCartv  Brothers  Construction 
Co..  319  Roosevelt  BMg..  St  Louts, 
Mo. 

Freeman  Contractors,  Inc.,  Box 
1056,  Des  Moines.  la. 

C.  H.  Leavell  A  Co .  1900  Wyoming 
St.,   El    PasA.   Tex. 

Abrahamson  Bldf.  Co,  Inc.,  1010 
E.  Rio  Orande,  Colorado  Springs, 
Colo. 

Howard  Whitlock,  813  W.  24th 
Ave.,  Pueblo,  Colo. 

R  J.  Dunlap.  411  W.  5th  St,  Lo< 
Angeles.   Calif. 

Kuchard  Construction  Co.,  225 
Jewett  Bldg.,   Des  Moines,   la. 

Can-on  Construction  Co.,  Box  1152. 
Helena,  Montana. 

Bonfwrte     Construction     Co.,     Box 
206,  Colorado  Springs.  Colo. 
Busboom  A  Raugh.  Sallna.  Kan. 
J.    D.    Leitwlch    Construction    Co.. 
Box    188,    Boulder.    Colo. 

Northwestern    Engineering    Co..    B. 
60th  A  Colorado  Blvd..  Denver.  Colo. 
Peter    Kiewlt     Sons     Co..     1950    8. 
Colorado  Blvd.,  Denver,  Colo. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Granted 


8AN    FRANCISCO 


FEBRUARY  26,  1947 


WIDEN  entrance.  3800;  1931  Sutter; 
owner,  J  Murrell,  1933  Sutter. 

BLDGS,  three  1-story  frame,  38000 
each;  E  Leavenworth  80  N  Clay 
(In  court);  owner,  Emily  Hamilton 
819  Clement  Ct;  contractor,  Hamill 
Constr  Co;  architect,  H  C  Bau- 
mann. 

BUILDINGS,  three  2-8tory  fr.  $13.- 
000  each ;  W  41st  Ave  225,  250,  275 
S  Lincoln  Way;  owner  and  build- 
er. MacArthur  Bldg  Co,  3224  Ju- 
dah  St. 

DWELLINGS,  11  1-story  fr,  $7800 
each;  SE  Cor  42nd  Ave  and  Quln- 
tara;  E  42nd  Ave  25,  50.  75,  100.  125. 
150,  175,  200,  225  and  250  S  Quln- 
tara  St;  owner  and  builder,  Su- 
perior Bldg  Co. 

INSTALL  room  and  bathroom.  $2.- 
500:  3747  Divisadero  St;  ownor,  Mrs 
MacDonald,  prem ;  contractor,  B  J 
Murphy. 

BLDG,  l-r.t'.ry  frame,  $6000;  North 
Diamond  2414  E  Moreland  Street; 
owner  and  builder,  V  Gulimes,  3740 
25th  St 

PARTITION  offices,  $800;  36  2nd 
St;  owner,  Victor  Adding  Machine; 
contractor.    Phoenix -Slmpton    Co. 

SIGN,  electric,  .$1500;  SE  Cor  Stock- 
ton and  Post;  owner.  Western  Pa- 
cific, prem ;  contractor.  Electrical 
Prod  Cor]».  *  *•' 

BUILDING.  1-story  frame.  $8500;  N 
Pelton  90  W  Oxford ;  ov/ner  and 
contractor,  Frank  Ragghlantl,  176 
Nevaoa   St. 

GARAGE.    $900;    3782    Army    Street; 
owner.  F^rasen,  3790  Army  St;  con 
tractor,  Chas  Prielipp. 

ALTER  cigar  store  front  $800:  2149 
hCestnut  St;  owner,  Al  Rossi,  2149 
Chestnut;  contractor,  I  N  Smith. 

REPAIR  fire  damage,  $3000;  715 
Cayuga  St ;  owner,  Campbell,  c/r 
cntr;  contractor,  Ira  W  Coburn, 
2048  Market  St. 

ENI^ARGE  bldg.  $3700;  S  Murray  St 
54  E  Mission  St;  owner,  B  D  Scul- 
ly, 22  Murray  St;  contractor,  Ale- 
manv  Constr  Co. 

SIGN.  $1500;  1  Powell  St;  owner. 
Call  Bulletin  ;  contractor.  Electrical 
Prod   Corp. 

CONSTRUCT  room  in  basement,  $60o 
1655  34th  Ave;  owner  and  contrac- 
tor, R  Hansen. 

APT -Tjver  garage.  $1500:  3472  21st 
St;  owner  and  builder,  Thomas  E 
Harrison,   prem. 

OAKLAND 


BUILDING  PERMITS 

Applications 

SAN    FRANCISCO 


ALTER    flats.    $2000;    13657-68    Clay; 
owner.    A    Benettl.    prem;    contrac 
tor.  DAS  Fernmi.   1964-6  Filbert 
ALTER   dwelling,   $1987;    440   Brazil; 
owner.  B  Odom,  c/o  cntr;  contrac- 
tor. Ira  W  Coburn.  r048  Market  St 
DWELLINGS,   two    1 -story    fr.    $6000 
each;   E  41st  Ave  200  N  Santiago. 
N  Moraga  107.6  E  45th  Ave:  ownei. 
Atlas    Realty    Co.    ^600    Judah    St. 
contractor.  Tactfic  Coast  Const  Cc, 
^.•500  Ju.lah  St. 
DWELLING.    1 -story    frame.    $32WJ. 
N  California  S2.6  12th  Ave;  owner. 
James  Davis.  350  Bay  St;  contrac- 
tor.   Roy    Madson.    1002    Missouri. 
DWELLINGS,    two   1 -story   fr,   $7000 
each:    E    35lh    Ave    118  and    143   N 
Noriega:   owner   and   builder,   T   E 
Mohler.  Jr,  626  36th  Ave. 
ALTER   apts.    $20,000;    2702    Laguna; 
owner.   W  J    Bonsoa.   666  Post   St : 
contractor.     Frank     Corraco.     2668 
45th  Ave. 
DWELLINGS,   two    1-story   fr.    $5500 
each:    N    Teddy    275    W    Delt*;    N 
Teddy  300  W  Delta ;   owner.  Atlas 
Realty  Co,  1500  Judah  St ;  contrac- 
tor.  Pacific  Coart   Constr  Co,  1500 
J«dah  St 
DWELLINGS,    three    l-story    frame, 
$8000  each ;  S  Garfield  26.  50.  75  W 
Orizaba;     owner    and     builder,     E 
Vlgnatti   and    F  Frank,    4645   Mis- 
sion St. 
DWELLINGS,  three  1 -story  fr.  $7900 
each:  W  Idora  31.  64  and  97  South 
Woodaide;  owner  and  builder.  J  V 
Campbell,  849  Laguoa  Honda  Blvd. 
ALTKR    store.    $27,000;    835    Market; 
owner.  The  Emporium,  prem;  con- 
tractor.   All    Sub-Contr.    The    Bm- 
po'rium  Staff. 
DWELLINGS,   two   1-story  fr.   $7500 
c«ch;   W  4t7h  Ave  100  and    125   S 
Qulntara ;  owner  and  builder.  Mar- 
vel Home  BIdrs,  7015  29th  Avo. 
DWELLINGS,  three  l-story  fr.  $5700 
each;    N    WIdle    412.74,    4S7.74    and 
462.74  W  Ooettlngen ;   owner.   Atlas 
Realty  Co.  1500  Judah  St;  contrac- 
tor.  Pacific  Coast  Constr  Co,   1600 
Judah  St 


DWELLING,    l-story    5-room,    $7400; 
4C11     Allendale     Ave;     owner,     and 
builder.   Hazel   L  Rowe.   2200  East 
23rd  St;  garage,  $650. 
TANK   Tower.    12100;    1624   Franklin: 
owner.  Franklin   Bldg  Co.  premises 
contractor,    lola   Equip   A    Mfg   Co, 
1009  Cypress  St 
ALTER   apts,    $1800;    1020-2-24    Bella 
Vista   Ave;    owner   and   contractor, 
Ruth  J  Tlbbey,  1020  Bella  Vista. 
DWELLING,    l-story,  5-room,   $7500: 
4168    Sequoyah    Road ;    owner    and 
builder,.  Ray  D  Nichol.s,  359  1.3th  St. 
DWELLING,    l-story    5-room,   $6600; 
3837    Huntington    St;    owner.    D    F 
Hill    29i4   Schyuler  St;   contractor, 
Johnson  A  Civmens.  3448  Oak  Knoll 
Blvd. 
ALTER   apt.    $1200;    805   MacArthur; 
owner    and    contractor.    H    C    An- 
drest-n.   600   Montclair   Ave. 
ADDITION.    $8000.    2948   Carlsen    St. 
owner   and    bulkier.   Geo    E    Glatt, 
premises. 
REl'AIR    termite   damage.    $.'J00;    20C 
Monte  Vista  Ave ;  owner.  H  Z  C07 ; 
contractor.    The    Termlnlx  *  Co     of 
North    Cal'f.   318  Harrison   St.    San 
Francisco. 
•JAR AGE.     l-story.    $500;     2332    Ea.st 
20th    St ;    owner,    Frank    Hammer, 
prem;    contractor.    Wm    I    Barrett. 
1010  26th   Ave. 
ADDITION,    $950,     5700    Cabot     Dr. 
owner,   Mr  W-.-rfel.    prem:   contrac- 
tor, Bostroni  A  Loverro,  9921  Law- 
lor  Ave. 
SHED,  $650:  60  Gleneden  Ave;  own- 
er,  T0I.-1    Mason,    prom;    contractor, 
Artistic  Builders.  2659  College  Ave. 
Berkeley. 
SIGN,    electric.    $975;    2062    Mountain 
Blvd;  owner.  Edward   N  Klee.  2062 
Mtn      Blvd,      coriractor.     Western 
Nfon   Co,  3001  Chapman  St 
SIGN,    electric,    $1000;    4111    Broad- 
wav ;  owner,  Jud  Whitehead,  prem  , 
contractor,    Elec    Prod    Corp.    950 
St'th  St 


THllRSHAY.  FEBRUARY  27.  1947 

DWELLING,  $3000;  E^Pt^.S*- *^°i? 
Vista;  owner  and  builder,  J  « 
Torre;,    Route  2.    Box    106.   Cuper- 

ADDITION.  $2000;  Route  2.  Box  67. 
Rlncon  Rd,  Mt  View;  owner  and 
builder,  J  H  Thomas.  Pr«f'»^^,„ 

DWELLING.  $7000:  Lot  41,  Wain- 
wright  Dr.  Campbell;  owners  «^ 
builders.  J  and  R  Corey,  130  Alice 

A^mT^N.^VzibO;  152  W.I^timer. 
Campbell;  owner  and  builder,  C  A 
Reese,  premises.  „^.^      dj 

DWELLING,  $2000;  N  White  Rd. 
south  of  McKee  Rdr  owner  w»d 
buUder    B  Regler,  202  N  White  Rd. 

San  Jose.  _      r<ii-,« 

DWELLING.  $9000;   Canon  Dr,  Glen 

Una   Tract ;    owner.  M  SutherUuid. 

RFD   417.   Saratoga;   builder,   L  a. 

DWELLING.  $6000;  Lyndale  St  off 
Alum  Rock;  owner  and  *>""««?•  ^ 
Agala.  Route  6.  Box  241,  Saa  Jose. 

DWELLINGS  (3),  $6000  each;  1^ 
7  11.  12,  N  3rd  St  Campbell  .own- 
er and  builder,  H  L  Smith.  Camp- 

DWELLING.  $7500;  Hidden  Valley 
Lane,  off  Porter  Lane;  owner  and 
builder,  F  McAllister,  Route  6.  Box 
298.  San  Jose.  ,  „   „  , , 

DWELLING.  $2000;  2900  MWdlefleld 
Rd ;  owner  and  builder,  H  B  CiarKe, 
1360  Emerson  St,  Palo  Alto. 

ttWELLINGS  (3),  $6000  each;  Lots 
9,  10  Juanlta  Way,  off  San  Tomaa : 
owner  and  builder,  J  Belcher,  227 
W  Main  St,  Los  Gatos. 

DWELLING,  $10,000;  southwest  cor- 
ner Oak  and  Broddale;  owner  and 
builder,  R  Phillips. 

DWELLING,  $2000,  Agnew;  owner 
and  buUder,  C  Williams,  Agnew. 

DWELLING,  $4000;  1525  S  Ist  St; 
owner  and  builder,  H  J  Bertrand, 
premises. 

DWELLING,  $1000;  365  Lasswell  St 
San  Jose;  owner  and  builder,  K 
Green,  premises. 

DWELLING,  $8000 ;  Lot  3,  Scena  off 
Emerson,  Los  Altos ;  owner,  Dennis 
Scannell ;  builder.  J  E  Fletcher,  446 
Magellen,   San   Jose. 

DWELLING.  $7000;  Lot  15,  Robin 
Lane;  owner  and  builder.  Walker 
Vaughn,  Campbell. 

GARAGE,  $500;  Clark  and  Benvenue, 
Los  Altos;  owner  and  builder,  V  L 
Vanderhoff,  premises. 

DWELLINGS  (6),  $5000  each;  Lota 
20.  1.  2,  4.  2,  3,  Margaret  St  Vollmer 
Tract;  owner  and  builder,  B  Agno- 
lettl.  1096  Lick  Ave,  San  Jose. 

DWELLING,  $8000;  Lot  M.  Wood 
Lane  off  Foothill.  Los  Gatos;  own- 
er and  builder,  T  A  Suhr.  Route  1, 
Box   1229,   Los  Gatos.  _^.„. 

i  DWELLING.  $6500;  Lot  6.  Phillips 
Ave.  Campbell;  owner  and  builder, 
K  R  Wilson,  Route  4,  Box  304, 
Santa  Clara. 

DWELLING,  $7000;  Lasswell  near 
Baslle;  owner,  L  Askew,  563  Le- 
land,  San  Jose;  builder,  S  Busack, 
513  Leland,  San  Jose. 

DWELLING,  $9000;  Lot  4,  Blancbard 


(Contmued  on  Page  7) 


iFOR    SALE 

TIMBERS,  wallboards,  plumUng 
pipe,  millwork,  and  other  bnild- 
itiR  materials.  SALE  PRICES. 
Larjfe  gtocks  of  **hard  to  fet** 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAlencia  4977 


SANTA   CLARA    COUNTY 

DWELLING,  $6000;  Lot  186,  Alc&zar 
St.  Monte  Vista.;  owner  and  build- 
er. G  Wahl,  general  delivery,  Cuper- 
tino. 

DWELLING.  $9000;  Lot  11,  Richland 
St.  Curtner  Tract;  owner  and  build- 
er, L  Vallejo.  Route  1,  Box  737,  San 
Jose. 


HIGHWAY 

EARTH    BORING 

MACHINE 

Rent  •  Lease  •  Contract 

Manning  &  Whitiker 

Electrical  Contractori 

375  9th  St.  •  San  Francisco  3 
HEmlock  6148 


NEW  METHOD 

Fainfers  &  Decorofors 

for 

PROMPT  SERVICE 

DOuglas  2703 
UNderhlll  0054 

52  PARNASSUS  AVE. 
San  Francisco 
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2/27/47 
Automatic  Oil  Burner 
Bids  Wanted 

,  SAN  FRANCISCO,  Calif.  — Until 
March  6,  1 :30  P.  M.,  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco.  Calif.,  for  furnishing  and 


CONTRACTORS 


SAN  FRANCISCO 
VAIoRcia  5005 


LINE 


CONSTRUCTION 


EARTH 
BORING 


im»i 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


THURSDAY.  FEBRUARY  27,  1947 


DAILY     PACIFIC     BUILDER 


page; 


RecaO  Wage  Demands 

(Continued  from  Page  One) 


"S.  To    meet    Ihe    demand    of    gov- 
emmeni  agencies  for  their  post- 
war construction  program  with- 
out further  Qost  increaises. 
"FURTHER    BE    IT    RESOLVED, 
that  copies  of  this  Resolution  be  for- 
warded   to    all    Contractors    Associa- 
tions    and     »nterested     governraenfal 
agencies." 

The  meeting  considered  the  ad- 
visability of  having  the  Associate-' 
General  Contract  jit,  of  America 
do  the  negotiating  for  the. North- 
ern California  Agreements.  All  tne 
speakers  were  agreed  that  the  Car- 
penters Agreement  had  been  well 
carried  through  with  stable  condi- 
tions despite  a  past  considerable 
shortage  of  carpenters  in  some  of 
the  areas.  From  reports  made,  it 
developed  that  there  was  a  fail 
supply  of  carpenters  obtainable  at 


(Continued  from  Page  6) 


Dr,     off    San    Tomas;     owner    and 

builder,   Carl  Hermanson,   Route  1, 

Box  219,  Los  Gatos. 
DWELLING,  |7<XK);  north  aide  Chlm- 

alus    Dr;    owner,    E    McNutty,    121 

Park      Rd,     Burlingame;      builder, 

Allied  Building  Co. 
DWELLING,    |1(XK);     139»    Vine    Ct, 

San   Jose;    owner   and    builder,   Joe 

Nlgro,  premises. 

SAN    MATEO 


this  imediate  time — and  a  speakei 
attributed  this  fact  to  existing  CPA 
controls  under  which  commercial 
construction  was  still  being  held 
back. 

Some  unfavorable  comment  was 
made  on  the  failure  of  cement  fin- 
ishers to  give  full  cooperation  to 
general  building  contractors  and 
home  builders  in  the  area  and  Mi. 
Hague  advised  that  it  was  hopeit 
to  further  uni^y  these  conditions 
under  the  new  agreements,  point- 
ing out  that  these  State-wide  agree- 
ments had  only  been  in  effect  for 
one  year  but  were  heartily  sup- 
ported by  the  national  offic3rs  of 
the  unions  and  would  no  doubt 
become  increa.singly  enforced  doc- 
uments in  the  future.  Harold  W. 
Smith,  President  of  Central  Cali- 
fornia Chapter,  A.G.C.,  was  pres- 
ent and  expressed  appreciation  of 
the  Chaptsr  at  tbe  cooperatioii 
which  has  always  been  extended 
by  the  genei-al  building  contractors 
and  home  builders  through  the  Sac- 
ramento Builders'  Exchange.  H'i 
urged  continued  support  of  the 
Northern  California  Agreements 
and  state-wide  cooperationg  among 
the  industry'. 

Wm.  D.  Coughlin  of  Northern 
California  Cliapter,  A.G.C.,  spoke 
on  the  value  of  the  existing  North- 
em  California  Agreements  with  the 
various  unions  employed  by  ger- 
eral  contractors  in  all  lines.  He 
stated  these  agreements  were  work- 
ing out  quite  well  and  urged  that 
they  be  supported.  He  pointed  out 
that  the  Building  and  Construction 
Trades  Council  of  Sacramento- Yolo 
Counties  was  not  living  up  to  the 
National  Rules  of  the  Building 
Trades  Department  of  A.  F.  of  L. 
when  they  approved  wage  "ncreases 
for  their  several  crafts  without 
collective  bargain-ng  having  taken 
place. 

Harry  P.^fley,  Manager  of  the 
Associated  Home  Builders  of  Sac- 
ramento, stated  the  home  builders 
were  well  satisfied  with  the  North- 
em  California  Carpenters  Agree- 
ment in  particular  —  and  other.° 
present  commented  favorably  on 
the  I^orthem  California  Agree- 
ments as  being  a  move  in  tho  right 
direction.  The  Sacramento  contrac- 
tors and  home  builders  stated  they 
would  like  to  havo  a  rcprescritativc 
present  with  (he  Associated  Gen- 
eral Contractors  when  negotiating 
and  entering  into  new  agreemeni.i 
with  the  Carpenters,  etc.  In  con- 
clusion, the  following  motion  wa^ 
unanimously  carried: 

"That  those  present  go  on  rec- 
ord that  the  Associated  General 
Contractors     of     America,     Inc., 
shall   be   bargaining   agentH    for 
union    agree  nientH   covcr'n^ 
Northern  California  and  the^  Sac- 
ramento area  in  particular." 
Mr.  Hague  reported  that  not  on- 
ly thf  general  bnildint;  contrai.'tv>r; 
and   home   builders   in    the    Sacra- 
mento atoa,  but  alFo  all  the  mem 
bers    of    the    two   A.G.C.    chapters 
*  had     been     notified     of     increased 
wages  demanded  ky  the  Sacramen- 
to-Yolo  BTC — reporting   these  de- 
mands to  be  as  fo'lows:  C.irponters 
to  be  increased  from  $1.75  to  $2.2.' 
an  hour  to  take  effect  90  day.=<  after 
Fob.   6;    Laborers   to   be    increase! 
from  $1.26  basic  wage  to  %\.h^  IK) 
days  after  Jan.   30;    Cement    Fin- 
ishers to  be  in?rea.sed  from  $1.87':: 
to  $2.50  90  days  after  Feb.  1.3. 

In  this  connecton,  Mr.  Hac:iir 
read  replies  from  Central  Califor- 
nia Chapter,  A.G.C,  calling  atten- 
tion to  existmg  agreements  arriv^'d 
at  by  collective  bargaining  witli 
all  three  of  the  above  trades  uml 
pointing  out  that  the  Bui'din?  and 
Construction  Trades  Council  of 
Sacramento- Yolo  Counties  had  no 
right  to  increase  wapres  f^f  crafts 
under  agreement  in  this  unauthor- 
ised maner.  He  stated  th.nt  the 
By-Laws  of  the  Buildings  Tridos 
Dept.  of  A.  F.  of  L.,  nndor  .Sec 
tion  34.  provided  "dcman.is  for  in- 
creased wages  or  reduction  of 
hoars,  must  be  submitted  to  th»> 
local  Council  for  endorsement  af- 
ter approval  of  the  Natiorril  or  In- 
ternational Union  interested  has 
been  obtained." 


DWELLH<f5s^(24 ),  |7000  each;  140 
Kingston.  1416  Mt  Diablo.  1410  Mt 
Diablo.  1406  Mt  Diablo,  1402  Mt 
Diablo,  1322  Mt  Diablo.  1818  Mt 
Diablo,  1314  Mt  Diablo,  1310  Mt 
Diablo,  1319  Monroe,  137  Heran, 
131  Heran,  137  Heran,  1518  Monroe, 
1515  Monroe,  1509  Monroe,  1507 
Monroe,  1417  Monroe,  141S  Monroe, 
1328  Monroe,  1316  Monroe,  1819 
Monroe,  128  Keystdhe,  132  Key- 
stone ;  owner,  Newbridge  Parle 
Realty  Co;  builder.  Belle  Haven 
Realty  Co. 

DWELLINGS  (8).  |8000  each;  1502 
Mt  Dlabro,  1506  Mt  Diablo,  1510  Mt 
Diablo,  1514  Mt  Diablo,  1520  Mt 
Diablo,  1501  Monroe,  1416  Monroe, 
1411  Monroe ;  owner,  Newbridge 
Park  R^lty;  builder.  Belle  Haven 
Realty. 

ALTER  STOREROOM,  |1000;  70  El 
Camino  Real ;  owner  and  builder,  S 
L  Victoria,  premises. 

GARAGE,  flOOO;  148  13th  Ave;  own- 
er, C  J  Jackson,  premises;  builder. 
Harry  Klme. 


HILLSBOROUGH 


ALTER  RESIDENCE,  <10,400;  190 
Bridge  Rd ;  owner  and  builder,  G 
McDonald,  premises. 

ALTER  RESIDENCE,  $2000;  960 
Bailyana  Rd ;  owner,  O  Lemer, 
premises ;   builder,   L  E   Rughley. 

RESIDENCE.  $20,000;  14  Windsor 
Dr;  owner,  Paul  Pflenger;  builder, 
A  M  Hardy,  736  Clementina  St,  San 
Francisco. 


BUNK  HOUSE  (6-unlt),  |1800:  Sec- 
tions 2  and  3,  Township  6;  owner 
and  builder,  Hamatani  Bros,  Box 
336,  Courtland. 

DWELLING  (5-room),  13000;  W  H 
Lot  155,  Del  Paso  Park  View  No  1 ; 
owner  and  builder,  J  W  Isley,  Rte 
6,  Box  1827. 

DWELLING  (5-room),  |1800;  ptn  Lot 
1,  Block  2,  North  Sacramneto  Sub- 
division  No  6;  owner  and   builder, 

.   Joe  Pechauer.  Route  4,  Box  1134. 

BUILDING,  (8000;  Lot  18.  Block  3, 
Del  Pa&o  Heights ;  owner  and  build- 
er, Vernon  Reynolds,  Box  467,  Del 
Paso  Heights. 

DWELLING  (8-room),  $1000;  ptn  Lot 
16,  Carmlchael  Colony;  owner  and 
builder,  D  P  Hatch,  Route  5,  Box 
7615A. 

DWELLING  (4-room),  91500;  ptn  Lot 
8,  Block  7,  West  Del  Palo  Heights ; 
owner  and  builder,  Meredith  W 
Copass,  Route  2,  Box  272S,  Del  Paso 
Heights. 

DWELLING  (4-room),  $1000;  Lot  28, 
Block  1,  West  Del  Paso  Heights; 
owner  and  builder.  B  L  Tannehlll, 
general  delivery,  Del  Paso  Heights. 

DWELLING  (5-room),  $4600;  ptn  Lot 
4,  Block  6,  Hagglnwood  No  6;  own- 
er, W  R  George.  1826  Los  Robles 
Blvd;  builder,  B  L  Seott,  Los  Ro- 
bles. 


Completion  Notices 


MARIN  COUNTY 


SACRAMENTO 


Recorded  Accepted 

Feb.  24.  1947— Mill  Valley.  EC  Wood 

to  J  J  Homsby Feb.  14,  1947 

Feb.  24,  1947— Mill  Valley.  E  C  Wood 

to  J  J  Homsby Feb.  14,  1947 

Feb.  26,1947— Fairfax.  Homer  J  and 

Odell  Hall  to  Homer  J  Hall 

Feb.  24,  1M7 


Feb  26,  1947—2334  OROVE  Street. 
Oakland.  Eugenia  T  Duke  to 
Maxwei:  Reid February  25.  1947 

Feb  25.  1947—140  HIGHLAND  Ave 
Piedmont.  Creo  W  Eliassen  to 
Clarence  O  Tucker Feb  21,   1917 

Feb  25,  1947—9221  CASTLE  WOOD 
St,  Oakland.    Audrla  Lea  Walker 

to  Walker  Constr  Co 

February  24,  1947 

Feb  25,  1947—631  EDEN  ROAD, 
Eden    Twp.     Douglas    Thompson 

to  whom  It  may  concern 

February  24,   1947 

Feb  25,  lfr47— LOTS  28  and  30  BIk 
80-28.  map  K  14th  Street  Terrace 
Tract.  Eden  Twp.  Geo  B  Sher- 
boume  to  whom  it  may  concern 
February   24.   1947 

Feb  25.  1947— LOT  4,  map  El  Portal 
Eden    Twp.     C    C    Rledeman    to 

whom  it  may  concern _. 

February  17.  1947 

Feb  26,  1947— LOT  7  and  ptn  Lot  6 
Blk  17,  map  Las  P^lmas  on-the- 
Blulevard,  Oakland.   J  M  Walker 

to  whom  it  may  concern 

February  20,   1947 

Feb  25,  1947— LOT  3  Blk  2,  Hay- 
ward  Heights.  Hayward.  J  H 
Tarmac  to  whom  it  may  concern 
February   30.   1947 

Feb  2\  1947— LOTS  25  to  80  Incl, 
Tract  723.    Rilllp  F  Heraty.  Inc 

tc  whom  it  may  concern : 

„.._ -...February  20,  194V 


SAN    FRANCISCO 


SACRAMENTO  COUNTY 


REMODEa^  STORE  FRONT,  $800; 
2017  16th  St ;  owner,  Navlet  Florist, 
premises ;  builder,  Otto  Stelnbren- 
ner.  1625  8th  Ave. 

SIGN,  $500;  1007  10th  St;  owner,  Dr 
Seymour  Lewis,  premises;  builder. 
Electric  Products  Corp,  1947  Broad- 
way. 

ADD  TO  BUILDING,  $4000;  100  N 
16th  St ;  owner,  Sacramento  Pipe 
Works,  premises;  builder,  H  Peter- 
son, 2917  V  St. 

BUILDING,  $1000;  3100  33rd  St;  own- 
er and  builder,  Harry  Adams,  3668 
Sacramento  Blvd. 

DWELLING  (4-room),  $6000;  2301 
50th  St;  owner  and  builder,  L  P 
Bonner.  2920  E  St. 

BUILDING  (50x150  ft.  concrete  and 
brick  >,  $22,500;  1313  Broadway; 
owner,  A  L  Romack ;  builder,  A 
Bruce  Asbury.  3600  13th  St ;  engi- 
neer, E  Francis. 

FOUNDATION,  $400;  316  15th  St; 
owner,  R  Vedova;  builder,  Harry 
Tamasaki.  1422  4th  St. 

DWELLING  (3-room),  $4500;  851 
48th  St  (rear) ;  owner.  Pearl  James, 
853  48th  St;  builder,  Permadobe 
Brick  Co,  401  Coloma. 

ADD  TO  DWELLING,  $2600;  4433 
12th  St;  owner  and  builder,  George 
E  Bowman  Jr,  premises. 

ADD  TO  DWELLING,  $600;  1521  5th 
St ;  owner  and  builder,  George 
Wong,  premises. 

ADD  TO  GARAGE,  $900;  1415  S  St; 
owner  and  builder,  Sam  McCuls- 
ton,   premises. 


SACRAMENTO  COUNTY 


REMODEL  DWELLING,  $3600;  Lot 
PC,  Camella  Park ;  owner,  Don 
Warner.  3321  Franklin  Blvd;  build- 
er, Mosher  Bros. 

DWELLING  (6- room),  $4000;  Lot  93, 
Arden  Park  No  2;  owner.  Shelton 
Early  Jr.  4801  Parkbridge  Rd ;  build- 
er. Frank  A  Williams. 

DWELLING  (4-room),  $4000;  SE  »4  „  ,.  ,«  ,„^,  ^„  ,  ^. 
of  NE  %  of  SE  »4.  Sec  29,  Rancho  F«^_  \9,  ^^^-^^^^J^^^ 
Del  Paso;  owner  and  builder,  A  H  "         "  ••«»"• 

Earlv,  912  J  St. 

WAREHOUSE,  $3000;  SB  %  of  NE 
»4  of  SB  •^,  Sec  29,  Rancho  Del 
Paso;  owner  and  builder,  A  H 
Earlv,  912  J  St. 

D\^rELLING  (4-room),  $1800:  ptn  Lot 
68.  Camellia  Park;  owner  and  build- 
er. Bill   McVay,  Route  1,   Box  2506. 

DWELLING  (6-roomi,  $5000;  Lot  17, 
Block  10.  Fair  Oaks  Addition;  own- 
er and  h\jilder.  J  E  Shepherd,  Route 
1,  Box  768.  Fair  Oaks. 

DWELLING  (6-room>,  $5000:  Lot 
749.  Arden  Park ;  owner  and  build- 
er. J  E  Florv.  Route  1,  Box  6010. 

DWELLING  (is-room),  $3000;  ptn  Lot 
76.  Carmlchael  Colony  No  2 ;  owner 
and  builder,  Lawrence  UUery,  Rte 
5.   Box   6010. 

DWEIXING  (5-rooai),  $5000;  Lot  47, 
Sacramento  Ave  Heights:  owner 
and  builder.  M  W  Minon,  3908  88th 
St. 

REMODEL  STORE,  $3600;  Lot  2. 
Block  24.  Fair  Oaks  City;  owner 
and  builder,  George  Kellam,  Box 
328,  Fair  Oaks. 


Recorded 

Feb.  14,  1947— Lot  8,  Block  9,  Vina 
Vista.  Norman  T  Hill  to  David 
Hill  Jr. 

Feb.  14,  1947— Lots  1,  3,  4,  6,  Fairview 
Terrace.  Thomas  J  Tumbull  to  O 
D  Kingsley. 

Feb.  14,  1947— Ptn  Lot  136,  Citrus 
Heights  Addition  No  6.  Chester 
Nlnn  to  Walter  R  Klntzley. 

Feb.  14,  1947— Ptn  Lot  136,  Citrus 
Heights  Addition  No  6.  P  Pugllese 
to  Walter  R  Klntzley. 

Feb.  14,  1947— Lot  42,  Coloma  Ter- 
race. George  H  Tetlow  to  Charles 
E  Deculr. 

Feb.  16,  1947— Lot  9,  East  Sacramento 
Terrace,  Unit  No  3.  Edwin  J  Fisher 
to  whom  It  may  concern. 

Feb.  16,  1947— Lots  8  and  4,  subdivi- 
sion of  Lot  18,  Block  26,  North  Sac- 
ramento No  8.  Ethan  B  Browning 
to  whom  It  may  concern. 

Feb.  17,  1947— Ptn  Lot  2,  Block  K, 
Addition  No  4.  North  Sacramento. 
Glen  R  Williams  to  whom  it  may 
concern. 

Feb.  17,  1947— Ptn  Lot  108,  Country 
Club  Estates.  Victor  Beaumont  to 
F  C  Stabenaw. 

Feb.  17,  1947— Lot  96,  Arden  Park. 
Henry  W  McKee  to  Joseph  L  BineL 

Feb.  17,  1947— Lot  6,  Block  4,  North 
Sacramento  Heights.  O  H  Scobee 
to  whom  it  may  concern. 

Feb.  18,  1947— Lot  66,  Tahoe  Park 
View.  Sierra  Builders,  Inc,  to  whom 
it  may  concern. 

Feb.  18,  1947— Lot  34,  Reese  Villa. 
Norine  M  Norton  to  Markwart  Con- 
struction Co. 

Feb.  18.  1947 — Lot  1,  Coloma  Terrace. 
Joseph  Bruscla  Jr  to  C  C  Ruby. 

Feb.  18,  1947  -Lot  2022,  Elmhurst  No 
1.  Ulva  -J  Phillips  to  Jansen  Con- 
struction Co. 

Feb.  18,  1947— Ptn  Lot  1,  Block  31. 
North  Sacramento  Subdislon  No  8. 
Julia  L  Chamberlain  to  whom  it 
may   concern. 

Feb.  18.  1947— Ptn  Lot  1.  Block  17, 
Subdivision  No  6,  North  Sacra- 
mento. Lloyd  F  Moul  to  H  A  Hen- 
dren. 

Feb.  18,  1947— Lot  200,  Country  Club 
Estates,  Subdivision  No  1.  Dero  N 
Muston  to  Earl  R  Keily. 

68,  Smith 
Tract  No  3.  August  Plelnes  to 
whom    It    may    concern. 

Feb.  19,  1947— Ptn  Lot  16,  Carmlchael 
Colony.  EZarl  J  Wallace  to  whom 
It  mav  concern. 

Feb.  20!  1947— Lot  1,  Block  18,  Sub- 
division No  6.  North  Sacramento. 
Clarence  L  Morford  to  whom  it 
may  concern. 

Feb.  20,  1947— Lots  8  and  9.  Riverside 
Court.  Frank  P  Williams  to  whom 
It  may  concern. 

Feb.  20,  1947— Repair  2nd  floor  elec- 
tric shop.  Southern  Pacific  Co  to 
Allyn  L  Burr  Co. 

Feb.  20,  1947— Lot  4,  Madsen  Tract. 
Forrest  T  Pierce  to  Frederick  H 
Betz. 

Feb.  20,  1947— Lot  6,  Block  2,  Rio 
Linda.  Anna  B  Kerns  to  Charles 
Danbrook. 

ALAMEDA  COUNTY 

Recorded  Accepted 

Feb  25.  1947—2904  CHAPMAN  St, 
Oakland.  R  F  Kronenberg  to  Jas 
B  Petersen February  1,  1947 


Recorded  Accepted 

Feb  26.  1947-1969,  1898  46th  AVE. 
John  Warda  to  whom  It  may 
concern February   26,    1947 

Feb  26,  1947—518  Dl'.WEY  BLVD. 
Fred  S  Spencer  to  whom  it  may 
concern February  26.  1947 

Feb  25,  1947-^683,  689,  695  HURON 
Ave;  120,  124,  130,  134.  140,  144. 
150,  154,  160,  164,  170,  174  and  180 
Naglee  Ave.  Eugene  Vignati  and 
F  C  Frank  to  whom  It  may  con- 
cern  Februarj-  25,  1947 

Feb  26,  1947—609  SUTTER  Street. 
Marine  Memorial  Assn  to  Elvin 
C    Siendell February  24.   1947 

Feb  26,  1947— E  48rd  AVE  75  N 
Judah  St.  Herry  Erlckson  to 
whom  it  may  concern...  Jeb  24,  1947 


Liens  Filed 


8AN    FRANCISCO 


Recorded  Amount 

Feb  23,  1947—656  OEARY  Street. 
Joe  M  Humphery  dba  Ace  Fix- 
ture Works  V6  Bank  of  America 

$300.92 

Feb  28,  1947—3246  GEARY.  G  P 
W  Jensen  &  Sons,  Inc  vs  Mr  and 
Mrs  B  P  Pucci  $1106.29 

>-     fc      fc.      ■        .   I  -  I  .--..-■-■■.        -  ■         ■■■-■■ 

SACRAMENTO  COUNTY 


Amount 
Hadler  A  Hadler  va  Frederic  C  and 
Leia    Auforth.    Contract    to    im- 
prove,, repair,  labor  and  material 
on  house,  property  in  Rancho  Del 

Paso     $7,863.28 

F  H  Stucky  vs  Ada  Barney.  Lot  1, 
Parkridge,  lien  on  said  property 
for  labor  _ $898.68 


1<)»0  llih  ^.trrvt;  o>\ner.  Edv.ards; 
plumber,  J.  a.  Fazio;  1  plumbing 
fixture;  0  gas  openmgs;  1  water 
connection. 

3129  E  7th  St;  owner.  Electric 
Spray    C'rp;    plumber.    J    A    Faxio; 

2  gas  ope. lings. 

34P  Santa  Clara;  u\\  iier.  C  iplaln 
Van  Neuhausen ;  plumber,  N  A 
Ht>dps;    2   pl'imbing  fixture*. 

3327  Grand;  owner.  Wallace; 
plumber,  N  A  Hixies;  1  plumbing 
fixture. 

I  1001  Ouk,  owner,  J  B  Peterson; 
plumber,  F  B  Nearhood  ;  6  plumbing 
fixtures;  0  gab  openln^-a;  10  water 
connections. 

162  Catron;  o\\ner,  R  Towers: 
plumber,  J  B  Morse;  5  plumbing  fix- 
tures; 3  ^as  openings ;  12  water  con- 
nections. 

1686  7th  St;  owntr,  Frank  Baulter; 
plumber.  Nufschmidt :  0  plumbing 
fixtures;  4  gax  openings;  12  water 
connections. 

2488  Truman  ;  owner,  H  N  Wright ; 
plumber,       .      ;  10  water  connections. 

5.H58  James ;  owner,  Moore ;  plumb- 
er, Harry  Clark;  3  plumbing  fixtures. 

976  38th  St;  owner.  Cretzer;  plumb- 
er, J  Sorenson ;  5  plumbing  fixtures ; 

3  gas  ope.iing.s^  5  water  counectlonR. 
1020    23rd     Ave ;     owner,     Morrick ; 

plumber.  H  S  Salisbury;  8  plumbLig 
fixttircs;  3  gU4  openings;  20  water 
connections. 

3760  E  14th;  ov.ner,  Lee  Dougan; 
plumber,  Durant;  4  plumbing  fix- 
tures; 0  gas  openings;  6  water  con- 
nections. 

1932  7th  Ave;  owner.  Mrs.  I>>rothy 
Pollock;  plumber,  Hugh  L  Taylor; 
6  plun.bing  fixtures;  0  gas  openmgs; 
20   wat<r  connections 

631  20th  St;  owner,  Nafl  Mfg  Co; 
plumber.  Hugh  L  Taylor;  1  plumbing 
fixture. 

1476  79th  Ave;  owner,  Paul  Lutz; 
plu-nber.  Wm  J  Savzo ;  4  plumbing 
fixtures;  0  gas  openmgs;  5  water  con 
nectlons. 

7968  Funtamo;  owner,  R  E  Rohde; 

plumber,  .  .„ N;  3  pi  fix;  10  water 

coimectiona. 

4106  Fulllngton;  owner,  D  Kirch; 
plumber,  L  J  Davis;  1  pi  fix. 

2019  Foothill  Blvd;  owner.  Grain; 
plumber,  H  Lass;  4  pi  fix;  3  gas  op; 
8  water  con. 

1237  12th  Ave;  owner,  Peterson, 
plumber,  H  Lass;  S  pi  fix;  10  water 
connections. 

5600  Gk)lden  Gate  Avonue;  owner, 
i^pham ;  plumber,  H  Lass ;  5  pi  fix ; 
3   gas  up;   12  water  con. 

922  7th   St;   owner   ;  plumber 

H  Lass;  20  pi  fix;  2  gas  op;    12  wa- 
ter con. 

2020  Brush  St;  owner,  Sequina; 
plumber,  J  A  Rankin;  4  pi  fix;  2 
gas  op;  8  water  con. 

2C05-07  Parker;  owner,  Steffenson; 
plumber,  J  j.\.  Rankin;  10  pi  fix;  2 
gas  op:   20  water  con. 

SE  Cor  Srd  and  Adeline;  owner. 
Simplex  Mfg  Co;  plumber,  Salisbury; 
2  gas  op. 


ALAMEDA  COUNTY 


Recorded  Amount 

Feb  25,  1947—2040  HEARST  AVE, 
Berkeley.  Wallace  MacMlllan  vs 
Florlndo  and  GIna  Gaspardone 
and  California  Constr  Co $916.00 

Feb  20,  1947  —  3666  PATTEHSON 
Ave.  Oakland.  Albert  L  Wallen 
vs  Fred  Mangel  anc  Coast  Bldg 
Company  $140 

Feb  23,  1047-1061  SEVENTH  ST. 
Oakland.  Marelco.  Inc  vs  R  R 
KIttell,  Sr.  R  R  Kittell,  Jr  and 
Marguerite  Kittell,  also  known 
as   Kittle    $344.04 

Feb  26,  ld47— 1051  SEVENTH  ST, 
Oakland.  Hufscbmtdt  Plumbing 
\A  R  Kittell,  Jr  - $263  25 


COMFORT  AIR.  INC. 

CHRYSLER^JHRTEMP 

Automatic  Heating  ind  Air 

ConditioninK 

"Packaffcd"  Air  Conditioners 

Comnicrctal  and  Industrial 

Refrigeration. 


2100 


Complete  Shop  and 
Service  Facihtles. 

17th  St.  HlMlock  2040 

Son  Francisco,  Calif. 


Non-Responsibility 


8AN    FRANCISCO 


Feb  20,  1947— N  O'FARRELL  82-6 
E  PowelT.  Alice  M  and  George 
L  Turel  as  to  improvements  on 
property. 

Feb  26,  1947-1080  SUTER  Street. 
George  B  Mitchell,  lessor,  as  to 
improvmentii    on    property. 


LUMBER 
DISTRIBUTORS 

o/    SAN     FRANCISCO,    ltd. 

■      ,1      (III   Vv       M 

DO  i;&L/S     F/R 
PONDtROS4      PINf 
^lOSN  OOQ  .      CEDAR 


LUMBER 


TIMBERS 


Plumbing  Permits 


OAKLAND 


6103-5-7  Seminary;  own»»r.  N  P 
Netherby;  plumber,  J  A  Farlo;  16 
plumbing  fixtures:  12  gas  openltigH; 
28    water    connectlonj. 


SHINGLES    &     SHAKES 


367    B  A  YSHORE 

BOULEVARD 
Phone  ATwofer  8174 


BURKE     FORM     CLAMPS 


^ 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SUP  FORM  JAOCS  SOFFIT  HANGERS        REINFORCED  PAPER 

AH  Typti  of  Concrete  Conttruction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Br-f^aw  Street  San  Francisco  Phone  GArfield  8768 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATH  DELIVHRY  OR 
FUTURE  COMMITMENT 

Cdl  TWinoaks  6206 

L.    H.   CLAWSON    CO. 

INSULATORS  FOR  THE  PACIFIC  COAST 

21  f  PACinC  BUILDING  OAKLAND.  CALIF. 


I     k»§m 


T 


■■» 


I 


.* 


PACES 


DAILY     PACIFIC     BUILDER 


THURSDAY.  FEBRUARY  2 7.  1947 


5MS   Cabot;    owner,   Ray   Hoover; 
plumber,  J  R  Pierce;  6  pi  fix;  S  gv 
op  18  water  con. 

9857   Walnut;    owner,   W   Ortfflth; 
plumber,  J  R  Pierce;  S  pi  fix;  S  gaa 
op;  18  water  con. 

2126     Magellan;      owner,     Tanner; 
plumber,  J  R  Pierce;  6  pi  fix;  3  gas 
op;  18  water  con. 

West;  dealer.  Atlas  Htg;  central 
beating. 

6614  Colton;  owner,  Maures;  deal- 
er.  Atlas;    central   heating. 

10201  Voltaire;  owner,  Walker; 
dealer,   Atlan;    floor. 

485  69th  St;  owner,  O  O  Brown; 
dealer,  Atlas;   floor. 

Electrical  Permits 

Farnace  Permits 

8AN    FRANCISCO 

OAKLAND 

2944    465  California  Street;  owner, 

917      Arlington;      owner,      Wright; 
dealer,  W  A  Neason;  floor  fumlce. 

Merced   A    Lucas;    owner,   Jensen; 
dealer.  Atlas  Htg;  central  heat. 

9304  F  8t;   owner,  Beckett;  dealer. 
Atlas  Htg;  floor  furnace. 

9300  P  St;  owner,  Beckett;  dealer. 
Atlas   Htg;   floor  dual. 

9504  E  St;  owner,  Beckett;   dealer, 
Atlas;   floor. 

847  42nd  St;  owner,  Mrs  Flaherty; 
dealer.  Royal  Heating:  floor. 

678  42nd  St ;  owner,  Mrs.  McCarthy ; 
dealer.  Royal  Heating  A  Sheet  Met- 
al; gravity  furnace. 

2733    «Oth    Ave:    owner.    Mrs    Pan- 
key;  dealer.  Royal  HeAting;  force  air 
gas  furnace. 

6953  Simpson  ;  owner,  Frank  Cosca ; 
dealer.   Atlas;   floor. 

9308  P  St;  owner.  Beckett;  dealer, 
Atla.s  Htjf:  dual  (floor). 

4444  B  14th  St ;  owner.  Mary  Valle ; 
dealer,    Aladdin    Htg    Corp;    central 
furnace. 

5825    Shattuck;    owner,    Brantwln; 
dealer.  Bob  Ludlow;  floor.                  , 

6990   Simpson    Ave;    owner,    Frank 
Ccioa ;    dejiler.    Atlas    Htg. ;    dual. 

3357  Madera  ;owner.  F  Langbehns; 
dealer.   Atlas  Heat  A  Vent;   central 
heating. 

3547     Suter;     owner,     Renvoldsen; 
dealer,  Oscar  Zeis ;  floor. 

751    Brookwood    Dr;    owner,    K    P 

Merchants  B^ch  BIdg;  contractor, 
Matson  Bleo  Ek}ulp  Co;  1  switch;  1 
plug;  alterationa. 

2946-8  Various  locations;  owner, 
Pacific  Coast  Constr  Co;  contractor, 

B  J  Doherty;  9  outlets;  8  plugs* 
6  switches ;  BT. 

2949  1416  Powell  St ;  owner,  F  Va- 
lenzwela  and  L  O  Pi  mo;  contractor. 
Atlas  Elec  St  Engr  Co;  special  com- 
plaint 

2960  S   Mission  B  of  Allison   St; 
owner,   J   H   Netherton;    contractor. 
Atlas  Elec  ft  Eng  Co ;  temp  saw. 

2961  2S65  Lake  St;    owner,   Sass; 
contractor,  Century  Elec  Constr  Co, 
furnace  blower 

2962  48th  Ave  W  337  S  Ortega  St  ■ 
owner,  A  Amesen;  contractor.  Cen- 
tury Elec  Constr  Co;  saw.                  ^ 

2953  4548  MiRsion;  owner.  Home- 
stead SVeet  Shop;  contractor.  Deck- 
er mec  Constr  Co;  10  outlets;  aerv- 
ice;  2  switches;  8  plugs;  motor;  waf- 
fle Iron  and  toaster. 

2934  44  Mississippi;  owner.  Ideal 
Hardware  Co;  contractor.  Decker  El 
Constr  Co;  24  outlets;  service;  alter- 
atlon*. 

OAKLAND 

44229    808  Broadway ;  owner,  Simon 
Hardware  Co;   contractor,   American 
Neon  Displays;  sign. 

CLASSniED  ADVERTISING 


1—    MISCELLANEOUS 


Are  you  Interested  in  well-trained 
qualified      men?       SUPERINTEND 
ENTS,  ARCHITECTS.  ENOINKBRS. 
DRAFTSMEN,   SURVEYORS,  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTfl. 
TIMERBEPBRS,    OFFICE    HBLJ*. 
For  further  Information  call 
B.   STEVENS,  OArfleld  1617 
Technical  Peeltlone  Agency 


LOADER:  TRAXCAVATOR  D-2 
by  hour  or  by  job,  with  or  without 
trucks.  Call  TRlnldad  1788.  8/8 


44280  618  14th  St;  owner,  Butte 
Cafe;  contractor,  American  Neon 
Displays ;  sign. 

44281  579  14th  St;  owner,  Ted's 
Key  Works;  contractor,  American 
Neon   Displays;   sign. 

44232  2209  Telegraph  Ave;  owner, 
Terry's  Waffle  Shop;  contractor, 
American  Nean  Displays ;  sign. 

44288  162  12th  St;  owner,  W  C 
Alexander ;  contractor,  American 
Neon   Displays;  sign. 

44234  2027  23rd  Ave;  owner,  O 
Mara;  contractor,  American  Neon 
Displays ;  sign. 

44235  7518  S  14th  St ;  owner,  B  A 
Robey  A  Co;  contractor,  American 
Neon  Displays;  sign. 

44236  3209  B  12th  St;  owner.  Gen- 
eral Petroleum;  contractor.  Havens 
&  Wade;  outlets. 

44237  5648  Oak  Grove;  owner. 
Lane;  contractor,  Havens  ft  Wade; 
plugs. 

44238  5949  Shafter  Ave ;  owner  and 
contractor.  Havens  &  Wade;  outlets; 
switches ;    plugs ;   service. 

44239  314    Florence    Ave;    owtler, 

;  contractor.  Havens   &  Wade ; 

outlets ;   switches ;   plugs. 

44240  1017  Aileen  St ;  owner,  Lane ; 
contractor.  Havens  &  Wade;  outlets; 
switches ;   plugs. 

44241  5669  Ocean  View  Dr;  owner. 
Lane ;  contractor,  Havens  &  Wade ; 
floor  meter. 

44242  Franklin  SW  17th  St;  owner 
and  contractor,  Foster  &  Kleiser; 
outlets;   fixtures. 


Official  Proposal 


Davis  Campus 


•ADVERTISEMENT    FOR    BIDS 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS, 
19    gauge.   .036-in.    46^x06-in.     Alum 
Inum   Products  Co.,  3246  16th   Street. 
Phone  UNderhill  2166  or  SUtter  6700. 

AVAIUIBLII    FOR     nOIBDIATE 
DELIVERY,    a    limited    quanUty    of 


All  taxes,  payrolls  for  buaineas  firms.  l*«iJ?«'t.*^];riri?l  ^U^nSTUM 
contractor,  and  indlvlduaU.  No  ac-  SS^ndST^Su.r  mI2  "  ^m 
count  too  large  or  too  small.    SBa-  t^ranaau.  Butter  836«.  (tf ) 

bright   4462.  (tf)        ^r^a    j,^^    Complete    AUTOMA^ 

TIC  CONCRETE  BLOCK  MA- 
CHINK  Fbr  full  particulars  write 
or  phone  J.  Sdhomaker,  Rte.  2,  Box 
786.  Loa  Altos.   »ione  Los  Altos  2980. 

(tf) 


An  Accounting  Service  for 
Contractors  Only 

Income    taxes,    payroll    taxes,    book- 
keeping service  by  people  who  know 
the  contracting  business 
66  Ninth  Street 
Hgmleck  6626  San  Franelsoo 

EXPERT  DRAFflNil  HEHV1C*K7: 
FREE  LANCE.  Phone  GRaystona 
4248.  (tf) 


WELDERS 

Portable  and  Stationary  GAS  and 
ELECTRIC  DRrVHIN.  new  or  used 
Sell  or  rent.  Welding  Cable  and  Rod. 
D.  Pctrie,  1203  Fairfax  Avenue,  San 
Francisco  Phone  MI  0210  days;  FI 
8886  evenings.  (2/28i/47> 

Z—     HELP  WANTED 


Senior  architectural  draftsman,  per- 
manent position  with  well-established 
Berkeley  firm  of  archltaets.  Phone 
THomwall  4661.  tf 


DRAFl  SMAN  for  steel  fabricating 
■hop  located  in  Oakland.  Must  be 
able  to  contact  customer,  make  shop 
drawings  and  estimate  jobs.  Reply 
Box  226  c/o  Daily  Pacific  Builder. 
(8/8(47> 

Someone  familiar  with  Building 
Construction,  capable  of  breaking 
down  and  taking  off  plans  for  Gen- 
eral BIdg.  and  Painting  Contractora 
Phone  MArket   1711.  8/8/47 

Large  'Ba8t~Ray~Lum6eF"Corwant* 
experienced  outside  Salesman,  knowl- 
edge of  building  materials  preferred. 
Good  future  for  the  right  man.  State 
experience  and  qualifications.  Our 
emplovees  know  of  this  ad.  Reply 
Box  226,  c/o  Dally  Pacific  Builder. 

8/4/47 


BLJ3CTRIC  HOISTS,  8-ton:  P.  A 
H.  plain  trolley  type ;  push  button 
control,  220-440  volt,  8  phase,  60  cycle. 
New  machine  guarantee.  TRAMRAIL 
En^GINEERINO,  Inc.,  220  Montgom- 
ery St..  San  Francisco  4;  DO  5087. 
(2/21-24-25-26-27) 


"Subject     to     the     conditions     pre- 
scribed    by    the    underslgnel,    sealed 
bids    are  "invited    for    the    following 
work  for  the  cor.structlon  of  the  Soils 
and  Irrigation  Buildiiig  on  the  Davis 
Campus,     University     of     California, 
Davis.   California:    (1)    General    Coa- 
struction.   (2)   Blettrlc  Work,   (3)  Air 
Conditioning     Work,      (4)      Plumbing 
Work,    (5)    Heating   and   Ventilating 
Work,  (6)  Combination  Plumbing  and 
Heating    and    Ventilating   Work,    (7; 
Combination   Plumbing,  Heating  and 
VentilAliPg  and  Electrical  Work.   (8) 
OombiWro^^^enera.     Construction, 
Electri*^^•lumblng  and  Healing  and 
Ventilating  Work.    This   project   has 
been   trranted  CPA  authorization  un- 
der VHP-1.    Plans  and  specifications 
will    be   Issued    to    intending   bidder? 
upon  the  deposit  of  fifty    (850)    dol- 
lars   per    set.     No    bids    will    be    re- 
ceived   after    2:00    P     M.    March    24, 
1947      Plans,    specifications    and    in- 
formation  will   be   available   starting 
February    26.    1947,    at    the    Cashlcr'i, 
office,    102    Administration    Building, 
University    of    California,     Berkeley, 
California,   and   at   the   Business    Of- 
fice.     101     Administration      Building, 
University  of  California,  Davis,  Cal- 
ifornia.   The  ri|?ht  to  reject  any  and 
all   bids   is    reserved. 

•THE  REGENTS  OF  THE 
UNIVERSITY    OF   CALIFORNIA" 
(Dally  Pacific   Bullderi 
(2/27,  28:  3/4,  5,  6,  7,  10.  11.  12/47) 


44243  SB  t6th  Ave  and  San  Le- 
andro;  owner,  U  S  Building  St  Mod- 
ernisation Co;  contractor,  Del  Monte 
Electric;  saw  service. 

44244  7869  Sterling  Are;  owner.  W 
Edwards;  contractor,  Clifford  Elec- 
tric; fixtures. 

44246  834  E  17th  St;  owner,  B 
Hansen;  contractor,  Clifford  Elec- 
tric; alterations.  '  | 

44246  1686  7th  St;  owner,  Hen- 
drickson;  contractor,  Clifford  Elec- 
tric; outlets;  switches;  plugs. 

44247  40th  Ave  and  E  14th  St; 
owner,  Remmer- Jordan  Co;  contrac- 
tor, Haynes   Electric;   plugs;   motors. 

44248  7926  Hlllmont;  owner,  Wela- 
bart;  contractor,  Parkhurst  Electric; 
service.  • 

44249  2133  B  29th  St ;  owner  ,A  W 
Peterson ;  contractor  Parkhurst  Elec- 
tric ;  range. 

44250  38th  and  Lelse  Sts;  owner, 
Ogllvie  Realty  Co;  contractor,  Man- 
ning St  Wbitaker;  motors. 

44261  7909-11  MacArtbur  Blvd; 
owner,  Relta;  contractor,  Manning  St 
Wbitaker;  Atlas  furnace. 

44252  6146  Estates  Dr ;  owner,  Carl 
Watstrom;  contractor,  Harer  Fur- 
nace &  Supply  Co;  air  furnace. 

44258  900  Block  98th  and  Medford; 
owner.  Harvester  Box  Co;  contrac- 
tor,  Broadmoor  Electric;    outlets. 

44254  Broadway  and  Lawton ;  own- 
er, St  Peter's  Church;  contractor, 
Broadmoor  Electric;  plugs;  altera- 
tions. 

44256  1975  Drake  Dr;  owner,  Spen- 
cer; contractor,  Broadmoor  Electric; 
outlets;  switches;  plugs. 

44256  3618  Dlmond  Ave;  owner, 
Church  of  Jesus  Christ;  contractor, 
Broadmoor  Electric ;  outlets ;  plugs ; 
switches;  alterations. 

44257  829  Franklin  St ;  owner,  Mer- 
rett  Cafe;  contractor.  Paramount 
Electric;  sign. 

44258  2624  C!herokee ;  owner,  Ro- 
lombi;  contractor,  Collins  Electric; 
outlets^;  switches;  plugs. 

44259  7309  MacArthur;  owner,  B 
Smith;  contractor,  Roberts  Lighting 
Fixture  Co;  fixtures. 

44260  1060  E  lOt  hSt ;  owner,  Yates 
Delivery;  Contractor,  C  A  Langlais; 
sign. 

44261  7081  MacArthur  Blvd ;  owner, 
Baldwin;  contractor,  C  A  Langlais; 
sign. 

44262  3004  Brookdale  Ave;  owner, 
Whitfield;  contractor,  C  A  Langlais; 
outlets;  switches;  plugs. 

44263  3839  Rhoda ;  owner,  O  SUple ; 
contractor,  R  F  Long ;  outlets ;  plugs ; 
switches;  alterations. 


POSITIONS   OPEN 

g.548_STRUCTL,  DESIGNER,  not 
over  40,  exper  .on  industrial  bldgs. 
|400  month.  San  Francisco. 

S-557— JR.  ENGR..  pref.  grad.  with 
some  steel  detailing  exper.  Perm. 
Salary  open.  San  Francisco. 

S-569  — STRUCTL.  DRAFTSMAN, 
exper.  on  steel  and  concrete  plans. 
Salary  open.  San  Francisco. 


ENftlNEIRING  SOCIITIU 
PERSONNIL  SERVICE.  INC. 

CAfiMcy) 
Newton  D.  Cook.  Mgr. 

57  POST  ST.  $.  F.  4 

•Afield  9241 


44264  10805  Bancroft;  owner,  Gene 
Gray;  contractor,  R  F  Long;  outlets; 
plugs. 

44265  32nd  and  Cypress;  owner. 
International  Harvester  Co;  contrac- 
tor, Scott-Buttner;  saw  service. 

44266  465  Crescent  St ;  owner,  H  B 
Anderson;  contrn,ctor.  Scott-Buttner; 
outlets  ;  switches ;  alterations. 

44267  3821  Hillside;  owner,  Tony 
Cabral;  contractor,  Johnston  Elec- 
tric;  outlets;   switches;   plugs. 

44268  10508  Dante;  owner,  Lester 
Lawlor;  contractor,  Johnston  Elec- 
tric;  outlets;   switches;   plugs. 

44269  10210  Longfellow;  owner,  A 
Stnbro;  contractor,  Johnston  Elec- 
tric;  outlets;    switches;   plugs. 

44270  2832  19th  Ave,  1903-06-07  B 
29th  Ave;  owner,  Paul  Tilton;  con- 
tractor, Johnston  Electric;  outlets; 
switches;  plugs. 


We  specialize  in 
repairing  all  make*  of 

TRANSITS.  LEVELS. 
BINOCULARS 

and  other  optical  instruments 

25  years  experience 

All  Work  Guaranteed 

for  12  Months 

SURVEYOR'S 
REPAIR    SHOP 

408  COLUMBUS  AVENUE 

SAN     FRANCISCO 

DOuglas  5439 


Model  264  B.W.  Printer;  Model  149 
Developer  and  Stand,  110-volt  A.C. 
Phone  Ernest  J.  Kump  Co..  BIX.  0064. 

8/38/47 


CLOSE  OUT— NAILS 
100- lb.  KEGS.  $12.00  each. 
86  KEGS    6-PBNNY.    COMMON 
70  KEGS    16-PENNY,    COMMON 
10  KEGS  16-PENNY,  BOX 
43  KEGS    20-PBNNY,   COMMON. 
All  or  any  portion  available.  Phone 
Mr.  Crandall,  SU.  8266.  575  Mission  St 

(tf) 


3— POSITION  WANTED 


CIVIL  ENGINEER,  5  yrs.*  varied 
construction  exp  Intelligent,  indus- 
trious graJuate.  Opportunity  desired 
with  general  contractor  or  consult- 
ing engineer.  Reply  Box  224  c/o 
Dally  Pacific  Builder  (2/28/47) 

■  STRUCTURAL  t)RAFTSMAN  "de: 
sires  part  time  drafting  position, 
evening  or  week-ends.  Reply  Box  332, 
c/o  Daily  Pacific  Builder.  8/B 

YOUNG  MAN,  wide  const,  exp.  If 
you  want  a  SUPT..  ESTIMATOR  or 
FIELD  REPRESENTATIVE  It  wUl 
pay  you  to  write  Box  227,  c/o  Dally 
Pacific  Builder,  for  interview.         S/8 


PLYWOOD:  sixes  %-.  %-,  %-  and 
14 -inch;  8HINGLIBS,  RedCedar. 
grades  1.  2,  3  and  4.  WESTERN 
PUMISTONE  PRODUCTS  CO..  Com- 
mercial Road  off  old  county  road, 
San  Carlos.    Phone  Son  Carlos  1202. 

(2/27/47) 


One  D8  CATERPILLAR  with  or 
without  15-yd.  Wooldridge  Carryall. 
GEO.  E.  MURRAY.  1702  E.  Mariposa 
Road,    Stockton.      Phone   6-6639. 

(3/4/47) 


FOR  RENT 


AIR  COMPRESSOR,  complete  with 
5-hp.  DC  motor,  tank  and  starter  box, 
$150.  Geary  Garage,  855  Geary  St 

3/4/47 

BOILERS 

DUTTON  "ECONOMIST"  Refrac- 
tory lined  horizontal  return  tabular, 
35  HP,  126  LB.  WP.  Immediate  fac- 
tory delivery. 

OIL  BURNERS 

.LIGHT  OIU  %  and  H  H.P.,  ranges 
from  1  gph  to  16  gph.  Gun  type,  ad- 
justable base.  Immediate  delivery. 

Gallagher-Toftman  Corp.,  153  Call 
fomta  St  GArfield  0884. 


NAHB  Meet 

(Continued  from  Page  One) 

housing  p  rognani  on  two  broad 
fronts.  ,      , 

The  first  is  the  vast  network  of 
16,000  American  Legion  posts,  and 
the  second  is  the  Congress  of  the 
United  States,  he  said. 

The  Legrion  will  sponsor  legis!a- 
tion  to  stimuhite  the  housing:  pro- 
gra  mnow  under  way,  he  asserted, 
adding  that  the  legislation  will  pro- 
vide tnat  government  agencies  play 
their  constitutional  role  of  co-ora- 
ination  rather  than  direction. 

Critical  of  some  theorists'  belief 
that  the  federal  government  should 
accomplish  the  housinsr  of  all^  vet- 
erans through  usurpation  oi  the 
entire  resoonsibiUty  and  entire  pro- 
motion of  veterans*  housing,  Grif- 
fith said  that  the  I.«giorrs  single 
aim  is  to  tliminate  the  shortage 
without   further  intolerable   delay. 

The  volume  of  construction  can- 
nat  reach  the  $20  billion  level  which 
has  been  generally  predicted  for 
this  year  unless  restrictions  on 
non-residential  construction  and  on 
housing  construction  are  relaxed 
or  removed  in  the  immediate  fu- 
ture, Douglas  Whit'ock,  -hairman 
of  the  Building  Products  Institute, 
stated  Tuesday  at  the  annual  con- 
veition  of  the  National  Associa- 
tion of  Home  Builders. 

"Every  week  that  the  $60  mil- 
lion weekly  limitation  on  non-hous- 
ing con.struction  is  kept  in  effect 
reduces    the    possibility    that    1947 


NEW    Improved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 


8/5    goals  can  be  met,"  Whitlock  said. 


LUMBBR  HANDLING  BQUIP- 
MBNT:  CARRIERS.  STACKERS 
TRUCKS.  Padfto  Carrlar*.  Oakland 
KB  4.HBL  

TRANSITS.  flT  per  month.  Danlei 


McFarland.    S24    Second   Ava..   Phone 

BAyvlew  7804.       

OI^  kODEL  8b  NORTHWEST 
COMBINATION  DRAGLINE  SHOV- 
EL. Phone  jumper  7-8SS8,  San  Fran- 
claca  (tf) 


FOR     SALE 

Compressors  -  Pumps 
Pneomalic  Tools 
Rock  Drills 

.  .  .  Comp/efe  R«nfof  Service  .  .  . 

THE  BIX  COMPANY  •  INC. 
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NEW  "Sliev«l  Action"  BUCKET 

A  full  load  .  .  .  plus!  No  more  ramminR  into  stock  pile.  Simply  caj 
SCOOPMOBILE  into  pile  end  lih  bucket  with  a  full  load  ... 
on  the  machine  .  .  .  faster,  fuller! 

HAND  LEVER  CONTROL 

Two  hand  levers  at  operator's  fingertips  give  positive,  flexible 
control  of  bucket  action.  No  more  trio  rope  and  "shock  dumping" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  discharRed  from  very  top  of  rack.  (Up  to 
8  ft.)  Parti.il  loads  can  be  discharged  by  closing  bucket  at  any 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  groundl  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmobile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  give  en- 
tirely new  control  of  digging  angle.  New  design  of  bucket  means 
NO  spillage  over  rough  terrain. 


MOBILE   -    EFFICIFNT    ■   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.  .  .  UFT  PORKS  LOAD.  CARRY  AND  STACK  .   .   .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KEIlog  3.5225 


MIXERMOBILE 


Agents  for 
TOWERMOBILE 


BUGGYMOBILB 


BUILDING  MATERIAL 


READYMIX  CONCRETE 


R  E  C  E  I  ^/  E  D 

FEB  2  ' 
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PLANS  and 
Speculation 


% 


Candidates  for  state  positions  as 
associate  estimator  of  building  con- 
struction ($365-9445)  will  be  given 
exams.  May  10;  and  for  senior 
transportation  operations  supervi- 
sor ($365-1445),  May  8. 
ooo 

Idaho's  Senator  Taylor  has  an- 
nounced he  will  introduce  a  bill  to 
provide  a  billion  dollars  in  federal 
aid  to  local  housing  authorities  for 
construction  of  low  -  cost  rental 
housing. 

oOo 

WAA  today  announced  that  the 
Department  of  Justice  has  ap- 
proved Fale  of  the  Big  Inch  and 
Little  Inch  pipe  lines  \o  the  Texas 
Eastern  Transmission  Corporation 
for  $143,127,000. 

oOo 

A  recently  allocated  fund  of  $59,- 
250  for  improvementof  Mt.  Diablo 
(yet  to  be  approved  by  the  Legis- 
lature) would  be  used  for  improve- 
ment of  the  service  area  ($15,000); 
of  camp  units  ($14,500);  for  sew- 
erage projects  ($3500-;  for  two 
comfort  stations  ($6000);  for  wa- 
ter systems  ($10,750);  for  road 
repair  ($5000);  for  grading  and 
minor  repairs  ($3000) ;  for  power 
lines  ($1600). 

oOo 
A  survey  if.  being  made  in  Orland 
leading  to  organization  of  a  com- 
munity hospital. 

oOo 

California  motorists  could  fi- 
nance a  toll  express  highwav  sys- 
tem costing  a  billion  and  a  quarter 
dollars  and  corstruction  could  start 
almost  imemdiately,  according  co 
the  Associated  Farmers  of  Cali- 
fornia. 

oOo 
Exams,  will  bo  given  candidates 
for  a  state  position  as  junior  phys- 
ical testing  engineer  on  April  12. 
A  college  major  in  civil  engineer- 
ing and  two  years'  professional 
experience  is  required. 

oOo 
The  San  Francisco  police  com- 
mission has  unanimously  stated  op- 
position to  the  state's  proposed 
twin  to  the  present  Bay  Bridge  on 
grounds  it  "would  aggravate  the 
existing  traffic  congestion  in  down- 
town San  Frandsco." 

oOo 
Governor  Warren's  special  hous- 
ing committee  has  recommended 
elimination  of  federal  rent  ceilings 
on  newly  constructed  multiple  rent- 
al units. 

oOo 
County  supervisors  of  the  San 
Joaquin  Valley  recently  met  to 
study  the  long-range  state  high- 
way program  based  on  the  Collier 
recommendations.  The  state  asso- 
ciation of  county  supervisors  will 
meet  at  Sacramento  Wednesday 
through  Friday,  Feb.  26-28. 

oOo 
P.  T.  *  T.  has  started  a  $30,000 
cable  project  extending  from  Mill 
Valley  to  the  peak  of  Mt.  Tartial- 
pai?  and  down  the  west  side  of 
the  mountain  to  open  wire  lea<ls 
to  Bolinfts  and  Stin?on  Beach. 

oOo 
Formation  of  an  improvement 
district  at  Walnut  Cr«ek  was  au- 
thorized by  the  city  council  at  its 
last  meeting  to  give  the  city  le;?al 
power  for  forcing  installation  of 
needed  sidewalks  and  similar  im- 
provements. 


65%  of  Dwellings 
Startiaii  1946 
Were  Gompleted 


WASHINGTON.  —  Housing  Ex- 
pediter Frank  R.  Creeuon's  month- 
ly report  for  January,  issued  to- 
day, states  that  1,003,600  dwelling 
units  were  placed  under  construc- 
tion 'n  1946  and  that  6C  1.900  units 
wore  completed. 

Final  "dox  score"  for  the  year: 

Total  units  begun 1.003,600 

New  pernr.arents  670,900 

Conversions 64,500 

New  trailers  48,000 

Temporaries    191,000 

Other  public  bodies, 

schools    29,200 

Total  units  completed  661,900 

New  permanent^  ....     ..      453,800 

Conversions* 45,300 

New  trailers 48,000 

Temporaries    101,900 

Other  public  bodies, 

schools  12,900 

The  1,003,600  units  begun  in 
1946  compares  with  tVie  original 
goal  of  1,200,000  units  set  a  year 
ago  for  the  Veterans  Emergency 
Housing  Program  in  1946.  No  goal 
had  been  fixed   for  completions. 

Dollar  value  of  new  housing  in 
1946  was  nearly  five  times  as  large 
as  in  1945,  and  the  last  quarter  of 
1946  exceeded  the  first  quarter  of 
1946  in  this  respect  by  12'>  per 
cent.  Housing  put  in  place  during 
the  year  was  36  per  cent  of  the 
total  for  all  new  construction,  as 
against  16  per  cent  for  1946.  Dur- 
ing the  1934-41  period,  housing  av- 
eraged 30  per  cent  of  all  new  con- 
struction. 

# 

BECHTEL  BROTHERS 
TO  BUILD  600  MILES 
OF  ARABIAN  PIPELINE 


LUMBER  AVAILABLE 


Hannaford  &  Talbot,  dealers  in 
investment  securities  frequently  in- 
terest themselves  in  items  of  value 
other  than  stocks  and  bonds. 

,      .  *    *    * 

In  the  basement  they  have  just 

discovered  a  stock  of  new  lumber, 
never   used.     The   planks   are   air- 
cui-ed,  vertical  grain  clear.  84s  arid 
cut  to  lengths  as  follows: 
"tr   it   ^ 

RESOLVED:  To  support  the 
American  principles  of  Constitu- 
tional Government;  To  restrain  the 
growth  of  bureacuracy;  To  encour- 
age  enterpriHe  and  to  safeguard 
the  industries  of  the  country;  To 
abstain  from  foreign  entangle- 
ment; To  encourage  stability  to  the 
shaken  Federal  Finances  by  di- 
minishing the  oppressive  burden  ot 
rapacious  taxation;  By  maintain- 
ing the  solvency  of  the  dollar;  By 
stopping  the  deficits  which  are 
ruinously  augmenting  the  national 
debt. 

it    ir    it 

Belden  8.  Gardner  of  "H  &  1" 
who  has  some  old-fashioned  ideas 
regarding    "values",    states    these 

filanks  would  piake  a  good  Repub- 
ican    platform    for    1948 — in    fact, 
they  were  cut  to  measure: 
ir    it    ir 
They  were  the  reaolutiona 
in   the   Democratic   platform 
for  1M2. 


Senate  Banking  Conunittee  Reconunends 
10%  Renf  Hike;  Flemii^  Pleads  OPA  Foods 

WASHINGTON.— The  senate  banking  subcommittee  this  week 
began  work  on  legislation  designed  to  extend  rent  control  beyond  the 
present  expiration  date  of  June  30. 

Working  over  a  multitude  of  various  proposals  that  range  from 
complete  discontinuance  of^the  Isw  to  it!>  retention  in  present  form, 
the  committee  unit  heard  one  of  its  members.  Senator  John  J.  Spark- 
man  of  Alabama,  urge  that  suggestions  fur  a  nation-wide  boost  in 
rent  ceilings  be  scrapped.  He  pro-  ♦ 
posed  the  substitution  of  a  system 
whereby  home  towns  would  fix 
their  own  rent  figures. 

'  Advocate  WET  0111 

His  recomendation  coincides  ^^ith 
a  growing  clamor  for  placing  the 
rent  control  machinery  entirely  in 
the  hands  of  states  or  their  mu- 
nicipalities. 

While  the  subcommittee  hearings 
were  in  progress,  General  Philip 
B.  Fleming,  Federal  Works  :idmin 
istration  and  head  of  the  Olhce  oi 
Temporary  Controls,  appeared  be- 
fore a  senate  appropriations  sub- 
committee and  pleaded  for  funds 
to  keep  the  subordinate  Office  of 
Price  Administration  in  business. 

The  House  Tias  approved  a  meas- 
ure to  recall  $9  million  from  OPA 
operating  f  unas,  a  move  that  would 
leave    the    agency    bankrupt    and 


Skilled  Workers  U 
Prime  Need  As  Tile 
Production  Moves  Up 

Floor  an-.l  wall  tile,  for  which 
California's  building  boom  has  cre- 
ated an  unprecedented  demand, 
will  be  available  in  this  state  at 
the  rate  of  more  than  1  million 
j-kiuare  feet  a  month  within  the 
next  30  days,  Richunl  F.  Bailey, 
west  coast  advisory  committee 
member  of  the  'lile  Council  of 
America,  predicte<l  tcday. 

Builey,  a  Hynes  and  Los  Ange- 
les tile  manufacturer,  said  a  state- 
wide purvey  by  the  Tile  Council 
ndicated    installation    of    the    tile 


.-^■.■^    ...^    ~» ., -r-    mmcatea    instauaiion 

automatical  I  y*^take  rts'dulTes  out  I  would  require  the  sei  vices  of  ap 
of  the  temporary  agency  class,  h'roximately  1250  sKilled  mechan- 
These  duties  would,  of  course,  be  1  >C8,  many  more  than  are  on  hand 
transferred  to  some  other  agency.  I  now  to  meet  the  situation. 

Meanwhile,  the  Citiiens  Housing  ^  Apprentice sli^p  triunlng  classes 
Council  of  New  York  City  has  bt»ng  conducted  ont  night  a  week 
called  for  support  of  a  program  of  l«l  the  Wiggini  Irad.j  School,  Los 
federal,  state  and  municipal  ac- 1  Angeles,  and  *  i  m  1 1  •»  r  programR 
tion  that  can   result  in  new  houE- 1  about   to   start    in      — 


Bechtcl  Brothers  of  San  Fran- 
cisco have  contracted  to  build  600 
miles  of  more  than  1,000  miles  of 
pipeline  extending  from  the  Ara- 
bian oil  fields  near  Rar,  Tanera  to 
the  Mediterranean,  it  was  an- 
nouocrd  today.  The  local  firm  also 
will  build  four  Dump  stations  at 
the  eastern  end. 

Trans-Arabian  Pipeline  Co.  said 
piat  line  surveys  arc  still  in  prog- 
ress and  no  costs  have  been  set, 
although  industry  reports  have  it 
that  the  figure  is  $100  million. 

An  order  for  980  miles  of  pipe 
has  been  placed  with  Consolidated 
Steel  Company  of  Ix)8  Angeles. 
it 

NEW  CONCRETE  SUPPLY 
HOUSE  IN  EAST  BAY 


Gil  Ballou,  former  manager  for 
an  equipment  company  in  Oakland, 
today  disclosed  the  formation  of  a 
new  company  handling  concrete 
acctSEories.  It  will  be  known  as 
th«»  Superior  Concrete  Supply  Co., 
and  has  offices  at  321  Sixth  Street 
in  Oakland. 

Ballou  said  that  the  company 
has  just  received  a  c.^r  load  of 
snap  ties  aiMl  reinforcing  acces- 
sories, and  more  arc  on  the  way. 
The  firm  features  its  engineering 
service  to  contractors,  and  fur- 
nishes form  layouts  and  estimates 
on  difficult  forming  jobs. 

SANFFARY  DISTRICT 

Estt.blinhment  of  a  sanitary  dis- 
trict at  Warm  Springs  will  be  dis- 
cussed by  local  chamber  of  com- 
merce committees  and  state  engi- 
neers. 


Did  You  Know  That  .  •  . 

Anticipating  the  growth  of  the  Sacramento  Valley,  L.  D.  Reeder 
Company  of  San  Francisco,  has  opened  wh.it  may  be  the  first  office 
and  warehouse  in  that  territory  h.<indling  acoustical  correction  material. 
The  firm  is  authorized  contractors  for  Armstrong  Cork  Company'r 
complete  acoustical  line  of  treatment  materials  and  resilient  floor 
coverings  in  northern  California.  Edward  P.  Clark  Is  manager  of 
the  new  Sacramento  branch. 

oOo 

Gerth-Paei^c  AdvertiMng  Apency,  San  Francisco  and  Los  Angeles, 
announces  the  opening  of  a  Seattle  office  at  931  Republic  Building. 
Jean  Hadley,  former  manager  of  the  Seattle  office  of  the  Manson-Goid 
Afency.  has  been  appointed  manager.  Prior  to  coming  to  the  w^st 
coast,  Miss  Hadley  was  active  for  more  than  seven  years  in  radio 
and  agency  work  in  the  twin  cities,  having  served  as  president  of  the 
Women's  Advertising  Club  of  Minneapolis. 


WOMEN  VOTERS  BACK 
$100  MILLION  FUND 
FOR  LOW  RENT  HOMES 


SAN  JOSE.— The  Northern  Con- 
ference of  the  California  I>eague 
of  Women  Voters  meeting  here 
have  endorsed  a  series  of  housing 
proposals,  inclifding  a  state  consti- 
tutional amendment  to  set  up  a 
$100  million  fund  for  low  rent  hous- 
ing projects. 

The  CLWV  also  pledged  backing 
to  grants  for  local  low  rent  hous- 
ing authorities  and  standby  state 
rent  control  should  federal  control 
be  abandoned. 

a 

STATE  TRYING  VAINLY 
TO  RETURN  VETS*  MONEY 

The  State  Department  of  Vet- 
erans Affairs  has  nearly  hnlf  a  mil- 
lion dollars  to  refund  to  1600  Cali- 
fornia veterans  of  World  War  I 
but  so  far  ha.<;  not  been  able  to 
locate  them  to  give  them  tlio 
money. 

The  refunds,  averaging  $287.7.1 
per  veteran,  represent  a  "loading" 
charge,  which  was  collected  for 
many  years  as  part  of  the  down 
payment  on  property  purchased  for 
veterans  by  the  state  under  the 
California  Farm  and  Home  Pur- 
chapc  Program. 

Purpo.^e  of  the  cha*-ge  was  to 
build  up  a  reseive  fund  to  meet 
pos«ible  contingencies  in  operation 
of  the  program.  Far  from  losing 
money,  hovever,  the  department 
built  up  a  reserve  of  nearly  $10 
million  over  a  25-year  period  while 
assisting  more  than  15,000  World 
War  I  veterans  to  obtain  homes 
and  farms. 


REVOKE  VHP.2 

WASHINGTON.  —  Veterans" 
Housing  Progsam  Order  2,  issued 
last  July  to  cnannel  hardwood  lum- 
ber into  Mooring  for  veterans' 
homes,  will  be  revoked  efTective 
March  1,  the  Civilian  Production 
.Administ'-ation  announced  today. 
The  order  limited  deliveries  and 
use  of  beech,  birch,  hard  maple, 
oak  and  pecan  for  housing  pur- 
poaes  other  than  flooring. 

Channeling  now  is  unnecessary 
hecaure  production  of  hardv.ood 
luirber  is  at  an  annual  rate  of  ap- 
proximately 10  billion  board  feet, 
of  which  two  billion  board  feet  are 
in  grades  sritsble  for  flooring.  This 
is  double  the  present  capacity  of 
the  hardwor.d  flooring  industry. 


ing  constnitfCUAl  this  year 

The  Council's  plan  would  include 
passage  of  the  subsidized  housing 
provisions    of    the     Wagner-El leii- 
der-Taft  bill.    In  addition,  it  favors 
retention  of  rent  controls  on  exist- 
ing housing,  continuation  of  effec- 
tive   allocation    of    materials,    and 
the  control  of  non-residential  con- 
struction. 

These  measures  were  proposed 
as  an  effective  stimulus  to  the  rate 
of  new  housing  construction.  Ac- 
cording to  the  New  York  Council, 
homes  produced  "at  the  current 
rate"  can  make  only  a  dent  in  ex- 
isting shortages. 

Ne«d  Very   High 

Two  -  thirds  of  the  residential 
units  needed  in  the  New  York  areu 
are  of  a  type  that  should  rent  fur 
$50  a  month,  or  less. 

Some  relief  has  come  from  the 
small  percentage  of  homes  com- 
pleted in  the  last  year,  a  Council 
spokesman  said,  but  the  prospect 
for  the  citizens  of  modest  means 
are  actually  less  promising  now 
then  the  hope  held  out  to  them 
by  public  officials  last  June. 

Tnis  Fpokesmon  continued::  It 
is  heartwarming  to  see  housing 
going  up,  but  realistic  officials  will 
compare  the  small  amount  now  un- 
derway or  in  prospect  with  th*? 
huge  need  and  will  recognize  that 
the  housing  projected  makes  .•* 
minor  dent  upon  the  shortage.  It 
would  be  comforting  if  we  could 
rest  upon  the  assurance  that  'busi- 
ness as  usual'  would  supply  the 
deficiency.  But  'busines  as  usual' 
has  not  for  a  generation  been  abU 
to  supply  ad«<}uate  new  housing 
for  the  lower  income  groups  and 
at  the  present  tim*^  it  cnnnot  (in 
New  York)  supplv  housing  to  rent 
for  much  under  $80  a  unit.  Even 
the  investment  in.stitntions  with 
partial  tax  exemptions,  purchasing; 
materials  in  the  existing  market, 
cannot  meet  the  $60  figure." 
Okay  10%  Figure 

Carl  S.  Stem,  chairman  of  the 
council's  housing  emeigencv  com- 
mittee, said  the  New  York  City 
Housing  Authority  estimated  that 
it  could  construct  housing  projects 
without  a  cash  subsidy  in  whicl- 
rentalp  would  average  plightly  un- 
der $50  per  unit  a  month.  WKh 
a  cash  subsidy  the  Authority  says 
it  can  supply  housing  for  lower  in- 
come rroups  to  rent  for  an  average 
of  tJT?  per  unit,  he  added. 

The  Senate  subcommittee  late 
Tuesday  voted  a  recommendation 
for  a  legal  maximum  reivt  ceiling 
to  per  cent  above  that  of  Decern 
her  31,  1946.  This  would  go  into 
effect  (if  it  wer«  approved  by  the 

(Contmued  on  Pag*  7) 


San    Franciaco 

and  other  population  centers,  Bail- 

..y  explained,  will  re!iev«j  some  ot 

the  pressure,  but  truiiiing  pro- 
grams are  urgently  needea  thru- 
out  the  state. 

Meantime,  a   local   director  of  a 
national    trade   school,    which    has 
some  1300  students  in  non-building 
trades'    courses    in     Los    Angele.s 
alone,   it.  ex^jloring    the   feasibility 
of  establishing  concentrated,   flye- 
duy-a-week  classes  for  a.spiring  tile 
getters,  plasterers  and  bricklayers, 
majority  of  whom  would  be  former 
GI's.     'The    course    w«yuld    last    be- 
tween 15  and  24  wec»k?. 

Tile,  produced  at  the  average 
year'y  rate  of  more  tnan  74  mil- 
loan  square  feet  last  month,  Bailey 
suid,  will  keep  in  it -p  with  the 
rccoid  home-building  pace  exuected 
to  erect  more  than  .i  million  homes 
this  year.  Tile  availaSility  in  Cul- 
ifornia  was  exp.cted  to  rise 
monthly. 

The  Tile  Council's  west  coast 
spfikesmaM  quoted  U'  partment  of 
Commerce  figures  indicating  floor 
niK]  wall  tile  manufaeture  fur  the 
leaMt  year  r.»acheil  61,528,000  sq. 
ft.,  24,501,000  sq.  ft.  more  than  In 
!'j'i&.  or  an  increase  of  06  per  cent. 

'  The  iy46  outpu'  will  be  ex- 
cieded  by  about  30  million  sq.  ft. 
in  1.^47,  accordinR  to  Tile  Council 
e8tim8te.>,"  Bailey  said.  "This  has 
Imh'T:  made  possible  through  im- 
provements in  produclion  methods, 
itij.talaltion  of  .-.e^v  machiner>  in 
many  plants  an  J  ro  -  opening  of 
some  plants  cU  sed  during  the  war 
pcr.cd." 

December  vo'nm'>  of  5.114,(X)0 
cq.  ft..  1,000.000  more  than  12 
m  )nth8  ago,  was  achieved  despit.-  a 
Kirike  thnt  tied  up  one  of  the  larg- 
est .nlarts  during  November  .uid 
December,  it  wa»  pointed  out. 

California  firms  in  th.^  Tile  Coun- 
cil, whose  membeih  manufacture 
•nore  than  9.1  per  cent  of  the  .na- 
tion's floor  and  wall  tile,  include 
Cladding,  M^Kean  &  Co..  Pomona 
Tile  Co.,  P:icific  Tile  *  Porcelain 
Co.,  Pacific  Clay  Products,  and 
General  Tile  Company. 


STATE  FAIR  REPAIRS 
TO  COST  $438,625 

SACRAMENTO  -Plans  to  spend 
$4?8,625  for  repairing  and  reno- 
vating the  buildings  on  the  state 
fair  grounds  were  announced  today 
bv  Ned  Green,  secretary-manager 
of  the  California  State  Fair  which 
will  be  resumed  this  fall  after  a 
lapM  of  five  years. 

No  major  buildings  will  be  con- 
structed, but  more  than  40  repaii- 
^ng,  painting  and  minor  construc- 
tion projects  ranging  from  $500  to 
$40,000  are  involved. 
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or  M*^  without  written  p«rmls- 
•lon  •f  tlM  oopyriaht  holder.  I* 
•xpronly  forblddon. 
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CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  A.  J. 
Orler,  regloBal  director,  13S6  Market 
81^  ka«  anaounced  the  foUewlng  per- 
mlta  ffrantod  for  construction  of  com- 
mordal  and  industrial  buildings  in 
tho  Baa  Francisco  area: 

FEBRUARY  25,  1B47 
COMMUNITY  bldg ,  |40.000 :  19th  Ave 
and  Eucalyptus,  San  Francisco, 
owner,  College  City  Lakeside  Pres- 
byterian Chuixii,  Ocean  and  19th 
Avea.,  San  Francisco. 

MEAT  processing  plant,  S20,00O;  nr. 
Wataonville;  owner,  Watsonvllle 
Meat  Co.,  Box  839,  Watsonvllle. 

AUTEUR  bldg.  for  State  Dlv.  of  Arch., 
$M18;  1120  N  St..  Sacramento; 
owner  .State  of  California. 
^CHURCH,  $35,000;  Walnut  Creek; 
owner,  First  Baptist  Church,  Wal- 
nut  Creek. 

ALTER  elevator  penthouse,  $37,500; 
225  Bush  St.,  San  Francisco;  own- 
er. Standard  Oil  of  Calif.,  225  Bush 
St.,  San  Francisco. 

SCHOOL,  elementary,  $144,000;  Fltz- 
uren  Road,  Antioch ;  owner,  Antl- 
och-Llve  Oak  Unified  School  Dlst., 
Antioch 

CENTRAL  office,  $245,000;  Douty 
and  Irwin,  Hanford;  owner.  Pa- 
cific Tel  A  Tel  Co.  140  New  Mont- 
gomery St.,   San   Francisco. 

COMMERCIAL  idry..  $26,500 :  989  4l8t 
St.,  Oakland;  owner,  Calif.  LJnen 
Supply  Co.,  premises. 
'  DRUG  Store  and  offices,  .$6500;  3800 
E  lt4h  St,  Oakland ;  owner,  J  P 
Dean,  Route  1,  Walnut  Creek. 

ICE  CREAM  plant,  $21,420;  800  P 
St,  Fresno;  owner,  SwlTt  ic  Co. 
South  San  Francisco. 

FROZEN  food  locker,  $e000:  RDF  No 
1,  Box  1395,  Elk  Grove;  owner, 
Frank  Schulz,  RDF  1,  Elk  Orove. 

EXTEND  office  space,  19600;  351 
California  St.,  San  Francisco;  own- 
er   Balfour  Bldg,   Inc.,    premises. 

ALTER  bldg.  for  restaurant,  $23,000; 
SW  Cor  Clay  and  Lefdesdorff,  San 
Francisco;  owner,  Buich  Bros.,  645 
Clay  St,  San  Francisco. 

ENLARGE  and  fireproof  press  box, 
$3000;  16th  and  Bryant  Streets,  San 
Francisco;  owner,  S.  F.  Baseball 
Club,  Inc. 

ALTER  bank  bldg..  $39,500;  1455 
Stockton  St.,  San  Francisco;  own- 
er, Capital  Co.,  1  Powell  Street,  San 
Francisco. 

RESTAURANT.  $9950;  734  South  P 
St.,  Tulare;  owner,  Cecil  W.  Berk- 
ley,  734   South   P'   St.,   Tulare. 

RESTAURANT,  $6500;  Highway  33; 
owner,  H.  C.  Klsllng,  P.  O.  Box 
006,  Firebaugjh. 


4S8  Post  St.,  San  Franciaco,  CaUf. 
Mechanical    Engineer  —  Jamee    Oay- 
ner,    Balboa  Bldg..   San   Francisco, 

Reinforced    concrete,    one-itory    ana 

part  meatanlne  (100x280),  Includes 

loading  docks. 

The  following  contractors  are  fig- 
uring plans : 

Barrett  &  Hilp.  gl8  Harrison  St, 
San  Francisco,  Calll. 

MacDunald,  Young  8c  Nelson,  Inc., 
127   Montgomery   St,   San   Francisco, 

Calif. 

Harry  K.  Jensepr  4024  MacArthur 
Blvd.,  Oakland, -Oilll. 


Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland,  Calif. 

H.  H.  Larsen,  64  South  Park,  San 
Francisco,  Calif. 

Haas  &  RothBchlld.  826  Merchaata' 
Exchange  Bldg.,  San  Francisco,  Calif. 
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CPA    Permit  Granted — Conatruetlon 

to  Start  as  Boon  as  Posaiblo 
Manufacturing  Plant  (Soluble Coffee) 

Cost  |3a0.000 
FUPON,  Calif..   San   Joaquin  County. 

Genevieve  and  Meyenburg  Sts. 
Owner— Nestle'a   Milk   Products   Co.. 


SUB  -  BIDS  WANTED 

Oenerai  oontractere  deelring  eub-blds  on  any  Job  are  Invited  to  make  known 
*>'*lf  roQulromente  In  thie  column.    There  Is   no  charge  for  thio   eorvloe. 


112  Market  St.,  San  Francisco,  and 
Rlpon,  Calif. 


22-26 — RESIDENTIAL 
BUILDINGS 


Cellular  Struoturaa  For  Slid*  Area,  Vet.  Adm.  rt.  MIley:  Bide  Duo  Feb.  28 
2:S0  P.  M. 

btoite,  lac,  9451  San  Leandro  St,  Oidiiand  (TRinldad  10«*). 
iJJrbentraut    *   Sununen,    696   Pennsylvania    Bt.    Ban    Francisco.   Calif., 
(A'l-water  1430) 

Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Francisco  (EXbrook  6532) 
Haas  *  Rottachlld,  S28  Merchants  Bsebange  Bklg.,  B.  F.  (EXbrook  1200) 
Fred  J.  Barly,  Jr.,  SW  Fine  Bt,  Ban  Jrranclsco,  Calif,  (sutler  1781) 
Wm.  Horstmeyer.  2S  Mara  bt.  Ban  DTanclsco  (MArket  7289). 
Daley  Brothers,  P.  Q.  Box  137.  Belmont  (BElmont  2300). 
Charles  MacClosky  Ca,  112  Market  Bt,  San  Francisco  (DOuglas  0604). 
Henry  Arlan  ConstrucUon,  4142  Oeary  Blvd.,  B.  F.   (MAyvlew  8170) 
Weiiniu  *  DeNardo,  814  Otb  St..  Ban  rrandsco   (MArtcet  4498) 
Moore  &  Roberts.  698  Mission  St.  Ban  Francisco,  (GAifleld  8879) 
M.  ft  K.  Corpu,  200  Financial  Center  Bldg.,  Sian  Francisco  (EXbrook  7SM.> 
U.  E.   Rahlmann  Co.,  251  Kearny  St,  Ban  Francisco   (DOuglas  8028) 
Ouy  F.  Atkinson  Co.,  10  W.  Orange  Ave.,  South  8.  F.   (JUnlper  4-W20) 
Albert  B.  Mangs,  Box  2809.  Route  2.  Redwood  City  (Redwood  City  1270J  > 
I'eter  Borensen,  837  Arguello  Street.  Redwood  City. 
Adam  Arras  ft  Bon.  116  New  Montgomery  Bt.  8.  F.   (QArfleld  8881) 

Store  and  OfflM~BJdg7~Oaklandr'BldirOuenFebruary  28,  2-00  P.  M. 
Wlllia  F.  Lynn,  1040  Folger  Bt,  Berireley  (BJSrkeley  6044) 
Moore  ft  Roberts,  688  Mission  St.,  ban  Fnuiclsco,  Calif.   (GArfield  8579) 
Barrett  ft  Hllp,  918  Harrison  St.,  ban  i<Tancisco   (DOuglas  V^UO) 
George  J.  Maurer,  00  York  Drive    Piedmont  (HUmtMldt  8407) 
Pacific  Coast  Bulklcrs.  3880— 18th  Street,  San  Francisco  (HEmlock  5388) 

Yelephbne~Bldg7'8heirOil  Co.,  MartTnez;   Bids  due   lUlarch   6. 
Swlnerton  ft  Walbery  Co.  226  Bush  St,  S.  F.   (GArfleki  2V80) 
Guy  F.  Atkinson  Co.,  10  W.  Orange  Ave.,  So.  San  Francisco  (JU  4-812U) 
Haas  ft  Kothchild,  326  Merchants  Exchange  Bldg.,  S.  F  .(DOuglas  0875 

Wood  row  Wilson   Sohool,  Ban    Lea  rcfro;    Bids  due   March   4.  B:SO   P.   M. 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bld^r.,  San  Francisco  (EKbrook  5&32.) 
Willis  F.  Lynn.  1040  Folger  Street,  ijericeiey   (BErkeley  6044) 
H.  E.   Hablmann  Co..  261  Kearny  Bt.   San   Jrrancisco    (DOuglas  8023) 
George   Pet^en   ft   Son,   1841    Bancroft   Ave.,   ban   Leandro    (TRmadad 
W43  and  BWeetwood  4166).  

School~( Addn.)    Canyon    Elementary   Sonooi,   contra   Costa   County;    Bids 
Due  Maroh  S,  8:00  P.  M. 
Frank  A.  Payne  ft  Son.  8  Uvermil  Road.  Orlnda   (Orlnda  2U76) 
jeaclfic  Coast  Builders.  2080— 18th  bt.  Sat.  DTanclaco   (HEmtock  6388) 
B.  ft  R  Conatruetlon  Co.,  110  Market  St,  San  IfYanclsco  (DOuglas  7618) 
bhapro  ft  Sage.  6221  Panama  Ave.,  Richmond     LA  6-3266) 
A.  J.  Hopper  Co..  248  Langton   Bt.   San.  Francisco   (MArket  70T0) 
Wallace  D.  Harktaa,  Inc.  406  Butter  Bt.  San  I'Tanclsco  (GRaystone  302:: » 
Anderson  Haglund.  Inc.,  219 — 4lRt  St ,  Oakland  (GL  9103) 
Willis  F.   Lynn,  1040  Folger  St,   Berkeley   (BErkeley  6044) 
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9-1 0— EDUCATION  AL 
BUILDINGS 

2/28/47  » 

Bond    Issue   Approved    Feb.   25   in 

Amount  of  1118,000 
School  Addition 
ROSS,     Calif..     Marin     County.     Ross 

Grammar  SchooL 
Owner^Ross  School  District,  Dr.  W. 

Scott  Polland.  Louis  H.  Carlson  and 

Dudley  F.  Miller,  board  members. 
Includes     3     classrooms,     all-purpose 

room  and  extension  of  playground 

facilities. 


School   Addn.,  Walnut  Creek  Ora^^m■r   Sohcoi,   walnut  Creek;    Bids    Uu* 
Maroh  1,  2:00  P.  M. 
Frank  A.  Payne  ft  Bon,  8   OverhUl  Road    Orlnda   (Orlnda  W19) 

B.  ft  R.  Construction  Co.,  110  Market  St..  San  Francisco  (DOuglas  7516) 
hacific  Cout  Builders.  2630— Ibth  bt.  Sac  Francisco   (HEmlock  6388) 
Wallace  D.  Harklns,  Inc.  408  S  itter  St.  San  If'ranclsco  (GRaystone  SOW) 
A.  J.  Hopper  Co.,  243  Langton  Si.,  Fan  Francisco   (MArket  707t)) 
Willis  F.  Lynn,   1040  Folger  St.,   Berkeley   (BUirkeley  6044) 

C.  F.  Parker.  1644  Monterey  Blvd.,  San  Francisco  (OVerland  3723) 
Anderson  Haglund,  Inc.  219— 4lBt  St.,  Oakland  (OL  9103) 

Allen  Fuller,  208  Isleton  Street,  OakUnd  (UJckhavcn  8-1899) 

Bulk  Sugar  Storage  Bldg..  Hono'ulu.  T    H.,  for  Castle  ft  Cooke,  San  Fran- 
olaco;   Bids  due  Feb.  28.  10:00  A.  M. 
Swlnerton  ft  Walberg  Co.,  220  Bush  St.  San  Francisco  (QArfleld  2980)^ 

Moreland~Eiement«ry  School,  San  Jose;    Bids  due  March  13.  7:30  P.  M. 
William  Horstmeyer  Company,  23  Mara  St.  San  Francisco  HMArket  rzS9. 
tJ.  4  R.  construction  Cc..  110  Market  St,  San  Francisco  (DOugla*  7516) 
Pacific  Coast  Builders,  V830— 18th  Street,  San  Francisco  (HEmlock   5388) 
I'eter  Sartorto.  262  Clementina   St..   San   Francisco    (GArfield   8317) 
Williams  ft  Burrows.  Inc.  10  California  Dr.,  Burllngame  )Burl.  4-1796) 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.^San  Jose  (BAllard  2602) 

School,  3  ciassroorniTLos  Lomltas  Eien'ontaF^'Sch.;  Bide  due  Mar.  e,  a  k^ 
William  Horstmeyer  Company.  28  Mars  St ,  San  Francisco  (MArket  7*»» 
B.  ft  R.  Construction  Co..  110  Market  St..  Sar  l-Yancisco  (DOuglas  7616) 
Pacific  Coast  Bulklers.  2630— 18th  Street,  ban  Francisco  (HHimlock  MM) 
I'eter   Soren.->en.  927   Arguello   St..   Redwood   City    vR.    C.   '''^f^^l 
l^eler  Sartorto,  262  Clementina  St,   San    Francisco    (GArfield   8817) 

X5dltion8""A~imd   B,~Alturas  Qrammar   Bohcol,   Aituras;    Bids   due   Maroh 
IS.  8:00   P.   M.  „  ..^. 

central    California    Constr.    Co.,    802    Capital    National    Bank    Building. 

tiacramenlo  (Sacto  8-6871) 
B.  ft  R  Constr.  Co..  UO  Market   St.,  San  Francisco  (DOuglas  7816) 
Bingham  Constr.  Co..  Route  2.  Box  6976,  Sacramento 
U  O.  Bhala,  Route  1   Box  142.  Chico  (Chlco  1088  oq  MtlOt 
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Low  and  Only  Bidders 
Apartments  (Conversion  of  BIdgs.); 

Berial    No.  04-203-47-56 
FORT  ORD,  Calif..  Monterey  County. 
About  six  miles  north  of  Monterey. 
Owner — San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New    Montgomery    St.,    San    Fran- 
cisco, Calif. 
Plans  by  owner. 
Conversion     of    50    buildings    to    194 

apartments  or  family  housings  . 
Low  Bidder— H.  E.  Rahlmann  Co., 
4746  Geary  Blvd.,  San  Francisco, 
Calif.,  (1)  using  government  lum- 
ber, $449,997;  (2)  using  own  lumber, 
1466.820. 

Complete  bids  received  February 
27  as  follows: 

H.  E.  Rahlmann  Co.,  San  Fran- 
cisco, CiTatlif.,  (1)  using  government 
lumber,  $449,977;  (a)  unit  price  on 
barracks,  $9242;  (b)  total  price  on 
barracks,  $434,374 ;  (c)  unit  price  on 
mess  hall,  $5201;  (d)  total  price  on 
mess  hall,  $16,603;  (2)  using  own  lum- 
ber, $466,320;  (a)  unit  price  on  bar- 
racks, $9579;  (b)  total  price  on  bar- 
racks, $450,213;  (c)  unit  price  on  mess 
hall,  $5365;  (d)  total  price  on  mess 
hall,  $16,107. 

Erbcntraul  ft  Summers,  San  Fran- 
cisco, Calif.,  (1)  $463,899,  (la)  $9536, 
(lb)  $448,192,  (Ic)  $6235,  (Id)  $15,705. 
(2)  $476,360.  (2a)  $9790,  (2b)  $460,130, 
(2c)  $3410,   (2d)  $16,230. 

James  I.  Barnes  Construction  Co., 
San  Francisco.  Calif.,  (1)  $490,000, 
(la)  $10,100  ,(lb)  $474,700,  (Ic)  $5100, 
(Id)  $13,300.  (2)  $602,940,  (2a)  $10,360, 
(2b)  $486,920,  (2c)  $5340,  (2d)  $16,020. 
Fred  J.  Early  Co.,  San  Francisco, 
Calif.,  (1)  $499,770.  (la)  $10,272,  (lb) 
$482,784,  (Ic)  $5662,  (Id)  $16,986,  (2) 
$512,570.  (2a)  $10,537,  (2b)  $495,239,  (2c) 
$5777,   (2d)  $17,331. 

Biltwell  Construction  Co.,  San 
Francisco,  Calif.,  (1)  5515,393,  (la) 
$10,600,  (lb)  $498,200,  (Ic)  $5731,  (Id) 
$17,193,  (2)  $641,565,  (2a)  $11,144,  (b) 
$523,768,   (2c)    $5931,    (2d)    $17,793. 

Daley  Bros.,  Belmont,  Calif.,  (1) 
$520,723,  (la)  $10,727,  (lb)  $504,169, 
(Ic)  $5518,  (Id)  $16,584,  (2)  $537,051, 
(2a)  $11,097,  (2b)  $521,659,  (2c)  $5164, 
(2d)    $15,492. 

Robert  McCarthy,  San  Francisco, 
Calif.,  (1)  $529,990,  (la)  $10,832,  (lb) 
$509,104,  (Ic)  $6962,  (Id)  $20,886,  (2) 
$542,688,  (2a)  $11,094,  (2b)  $521,418. 
(2c)   $7090,    (2d)   $21,270. 

H.  C.  Geyer,  Monterey,  Calif..  (1) 
$533,054,  (la)  $10,954,  (lb)  $614,838, 
(Ic)  $6072,  (Id)  $18,216,  (2)  $646,940, 
(2a)  $11,220,  (2b)  $627,340,  (2c)  $6200, 
(2d)   $18,600. 

Stolte,  Inc.,  Oakland,  Calif.,  (1) 
$554,227,  (la)  $11,367,  (lb)  $534,249, 
(Ic)  $6776,  (Id)  $20,028,  (2)  $664,368, 
(2a)  $11,575,  (2b)  $544,026,  (2c)  $6781. 
(2d)  $20,343. 

M.  ft  K.  Corp.,  San  Francisco,  Calif.. 
(1)  $570,550.  (la)  $11,750,  (lb)  $652,- 
250,  (Ic)  $6100,  (Id)  $18,300,  (2)  $683.- 
145,  (2a)  $12,010,  (2b)  $564,470.  (2c) 
$6225,  (2d)  $18,675. 


COLORADO  SPRINGS.  Colo.  Camp 
Carson. 

Owner — U.  S.  Government,  War  De- 
partment, district  engineer's  office. 
Col.  Craig  Smyser,  district  engi- 
neer. 200  Railway  Exchange  Bldg., 
Denver,  Colo. 

Architect— Private  plans. 

Low    Bidder  — J.    D.    Leftwlch    Con- 
struction Co.,  P.  O.  Box  188.  Boul- 
der,  Colo.,   $544,607.70. 
Other  bidders  were: 
Ramey  ft  Mathls,  Amartllo,  Texas, 

$614,830.85. 
O.    D.    Milllgan,    Manhattan.    Kan., 

$644,998. 
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Bond    Issue  Approved   Feb.  25  In 
Amount   of    $50,000 

Water  Works 

WOODLAND.    Calif.,    Yolo    Co. 

Owner  —  City  of  Woodland,  Mayor 
Hpnrv  F.  Anderson ;  Asa  G.  Proc- 
tor. City  Engr.,  City  Hall,  Wood- 
land, Calll. 


2/28/47 
Low  Bidders 
Housing  (Alterations) 


We  Seldom  Hove 

USED     LUMBER 

But  Now  Hav  for 

IMMEDIATE 
DELIVERY 


•     26 
Cost  $750,000 


2  X    4  -    8  to  16'  - 

13,300' 

2x4to2x  12-    8tol6'  - 

5300' 

4x    6- 14  at  16'  - 

23,800' 

4x  12 -12  to  24'  - 

19,000' 

&AMERSTON  &  GREEN 
LUMBER  CO. 

WhoUnU  and  Jobbing  Y«rd§ 
1800  Army  St  2001    LiviagatoB  St. 


San    Franciaco 
ATwatar   1)00 


OakUod.  CaUf. 
KEUoH  4-1884 


11— 


HOSPITALS 
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Construction   Under  Way 

SanltaHum  (Addition)      Cost  $100,000 

MILLBRAE,  Calif..  San  Mateo  Co. 
Mlllbrae  Sanitarium,  150  Hemlock 
Ave. 

Owner— Mlllbrae  Sanitarium,  Domln- 
ick  MuBSl,  owner  -  manager,  150 
Hemlock  Ave.,  Mlllbrae.  Calif. 

Architect  — James  H.  Mitchell,  407 
Sansome   St.,  San   Francisco,  Calif. 

Concrete  and  steel;  Includes  quarters 
for  52  patients  In  rooms  of  one-, 
two-  and  three-patient  capacity. 

Contractor — B.  J.  Amoroso  Construc- 
tion Co..  2100  Oakdale  Ave^  Ban 
Pranolsoo,  Calif. 


Warahouse  and  Office  Bldg.,  Emsryvllle,  Calif.:  Bids  due  Maroh  10,  Noon 
Swlnerton  A  Walberg  Co.,  225  Bush  Ht,  San  Francisco  (GArfield  2980) 

Officers'  Qtrs.r8pecri267;  Sicramenio  SlgnarDepoirBids  due  Mar.  10,  2  pn^ 
Wallace  D.  Harktns,  Inc.,  406  Sutter  St.,  San  l-rancisco  (GRaystone  3022) 
Bingham  Constr.  Co.,  Route  2,  Box  ^y^S,  Sacramento 

Road 


iRiuin  PHinT  compnnv 


MAKES 


FiiiE  PRinr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


FRIDAY.  FEBRUARY  28.  1947 


DAILY    PACIFIC     BUILDER 


12-13— 


INDUSTRIAL 
BUILDINGS 


2/28/47  •     12 

Arohlteot  Taking  Bids  From  Selected 
Contrsctors  —  Due  March  18,  8:48 
P.  M.— Plans  on  File  In  Builder 
Office— Bidders    Figuring 

Manufacturing    Plant    (Oil    Burners) 

Cost  8170.000 

OAKLAND,  Calif.,  Alameda  County. 
940  Arlington  St. 

Owner— S.  T.  Johnson  Co.,  J.  C.  John- 
son, president,  940  Arlington  St., 
Oakland,  Calif. 

Architects — Clarence  O.  Peterson  and 
Wendell  R  Spackman,  Balboa  Bldg., 
San  Francisco,  Calif. 

Structural  Engineer — John  A.  Blume, 


Bachelor  Officers'  Quarters  and  Road  ImprovemenU,  San  Francisco 
County  lAr  Station,  Mills  Field,  U.  b.  Coast  Guard;  Bids  due  March 
ir,   10:00   A.   M.  ...,^ 

Monson  Bros.,  478  Sixth  Ht ,  rJan  Francis.',©   iDOuglas  5i57) 
iUlvm  C.  btendell.  2278  Market   St..  San  Francisco   (HlCmlock  5362) 

Field  Operation  Center   (Oarage).  Oakland;    Bids  due   Feb.  28,  5  P.  M. 
Fearson  Constr.  Co..  2224  Rose  St.  Berkeley   (A^berry  V138) 
Willis  F.  Lynn,  1040  Folger  St.,  Berkeley   vBlCrkeley  6044) 
George  Maurer,  50  York  Drive.  Piedmont  (HUmaoidt  345T) 

Crematorium  AddnT^iklimdrBrdo  due  March  10,  4.00  P.  M 
WUlls  F.   Lynn.  1040  Folger  St..   Berneley    (BKrkelryJ044i 


COMET  SAWS 


Va  to  10  H.  p. 


Vsterans'  Emergency  Dwelling  Unite  (197),  Salinas;  Bids  due  Mar.  6,  8  PM 
btoite.  Inc..  8451  San  Leandro  St..  Oakland   vTRlnldad  1064) 


Bids  due  Msrch  4.  2:00  P.   M. 


Stors   Bldg.,  Lucky,  Salinas 

Hwlnerton  ft  Walberg  Co.,  225  Bush  St..  San  tfrancisco  (GArfield  2900) 

Dsvrsr~Bld9  dus   Maroh  24,  2  P.  M. 


Soils  and   Irrigation  Bldg. 
jcrbentraut  *  Summers,  696  Ponnsyivanla  St ,  S.  F. 


(ATwater  2420) 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

See  us  Wfsrding  Impro^wnent  Di.^  jobs.    We  h^ff^^J^ 
ttons;  buy  Warrants  or  Bonds  on  aU  191>  or  1911  Act  DMnm. 

TeUphcne  GArlicld  8000 

HANNAFORD    &    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


KERR  EQUIPMENT  CO. 


160  Tenth  Street    ^^',^^^0  ^^'  ^^'"^'^  '^^' 
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Includes  Installation  of  additional 
wells,  perfecting  and  expanding 
the  distribution  system. 

2/28/47  82 

Contract  Awarded 

Test  Borings;  Spec.  20,192 

Cost  $1,770 

SAN  FRANCISCO,  Calif.  Site  of  the 
proposed  North  Point  sewage  treat- 
ment plant  near  Bay  St.  and  Grant 
Ave. 

Owner  — City  and  County  of  San 
Fraincisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City     Engineer— Ralph     Wadsworth, 
City  Hall,  San  Francisco,  Calif. 
The  work  Involves: 

(1)  550  lin.  ft.  test  borings  100  ft.  or 
less  depth  in  material  other  than 
rock; 

(2)  50  lln.  ft.  test  borings  In  rock. 
Contractor  —  John     N.     Pitcher,     170 

Moltke  St.,  Daly  City,  Calif. 

2/28/47  32 

Sanitation  Area  Boundaries  Set  at 
Hearing  Feb.  24 — Upon  Completion 
of  Engineering  Survey  to  Deter- 
minte  Cost,  Proposal  Will  Be  Sub- 
mitted to  Voters  Within  Area 

Sewage  Disposal   System 

EAST  MODESTO,  Calif.,  Stanislaus 
County.  Beard  industrial  tract  and 
land  north  running  to  Beard  Creek 
(Dry  Creek)  and  extending  south 
to  Tuolumne  River. 

Owner — East  Modesto  Sanitation  Dis- 
trict (yst  to  be  forced),  c/o  Stan- 
islaus County  Board  of  Supervisors. 
George  Macomber,  county  surveyor; 
C.  E.  Eastin,  county  clerk.  Court- 
house, Modesto,   Calif. 

Preliminary  plans  were  prepared  by 
Sanitary  Engineer  Harry  N.  Jenks, 
345  Madrono  Ave.,  Palo  Alto,  Calif., 
including  sanitary  and  industrial 
sewer  lines,  a  complete  sewage 
treatment  plant  and  a  pretreatment 
plant  for  Industrial  waste. 


33— 


BRIDGES 


2/28/47  ^ 

Bid    Rejected 

Bridge 

KERN  COUNTY,  Calif..  Across  Kern 
River,  about  six  miles  aouthwest 
of    Bakersfield. 

Owner — State  of  California,  DivLsion 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento,  Caiif. 

Reinforced  concrete  slab  bridge. 


Aa  previously  reported  Griffith  Co., 
lOGO  So.  Broadway,  Los  Angeles, 
Calif.,  at  8114,777  submitted  only  bid 
Feb.  19. 


2/28/47  •     S2 

Engineering  Survey  and  Replanning 
of  Existing  Sewer  System  Contem- 
plated—  Project  Recommended  by 
State  Department  of  Public  Health 

Sewage  Plant 

EUREKA,  Calif.,  Humboldt  County. 

Owner — City  of  Eureka,  J.  C.  Bark- 
dull,  city  clerk;  George  Wlnsler, 
city  engineer.  City  Hall.  Eureka. 
Calif. 

Interceptor,  primary  treatment  plant 
and  outfall  sewer. 
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2/28/47 

Low  and. Only  Bidders 

Bridge  and  Approaches      Cost  829,324 

TULARE     COUNTY,     Calif.     Across 
'  White    River    Sink,    about   2    miles 
north  of  Earllmart. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Low    Bidder  —  Wheeler    Construction 
Co.,     875    Cleveland     St.,    Oakland, 
Calif.,  829,324. 
Work  involves: 

(1)  75  c.y.  remove  co.icrete; 

(2)  75  c.y.  struc.   excav. ; 

(3)  320   c.y.    ditch   and    channel   ex- 
cavation ; 

(4)  1,800  c.y.  import  borrow; 

(5)  develop   water   supply   and    fur- 
nl.qh  water  equip. ; 

(6)  155  M.   gals,   apply   water, 

(7)  8  sta.   finich   rdwy. ; 

(8)  500  tons  untreated  rock  base; 

(9)  2   tons   asphalt   emulsion,   paint 
binder  and  seal  coat; 

(10)  500    tons    mln.    agg.,    plant    mix 
surfacing; 

(11)  27    tons    pave    asph.,    plant    mix 
surfacing ; 

(12)  2    tons    llq.    a^ph.    MC-2,    prime 
coat; 

(13)  155  l.f.  tlmebr  bridge   railing; 
n4»  1!)5  c.y.  Class  A  portland  cement 

concrete ; 

(15)  840  l.f.  furnish  cone,   piling; 

(16)  24   each   drive  piles; 

(17)  28,500  lbs.  bar  relnf.  steel; 

(18)  misc.  items  of  work. 

Total   bids    submitted   February  26 
were : 

(A>  Wheeler  Construction   Co.,  Oak- 
land, $29,324. 

(B)  Thorsten  &  Dahl,  Santa  Monica, 
Calif.,  836,205. 

(C)  Griffith   Co.,  Los  Angeles,  Calif., 
837,304.29. 


Unit  prices  were: 

(A)  (B) 

(1) 8  10.00  I  12.00 

(2) 8.00  4.00 

(S) 8.00  1.80 

(4)._ 09  8.00 

(8) 600.00  450.00 

(6) 8.00  6.00 

(7) 25.00  50.00 

(8) 4.60  4.60 

(9) 50.00  40.00 

(10) 7.00  8.00 

(11) 17.00  15.00 

(12) 50.00  40.00 

(13)- 5.00  5.00 

(14) 47.00  54.00 

(15) 4.20  6.00 

(16) 122.00  90.00 

(17) 09  .11 

(18) 1064.00  1000.00 


(C) 
I  10.00 
S.0O 
2.00 
L86 
400.00 
UK 

saoo 

&75 

laaoo 

7.90 

17.00 

4S.XK) 

3.S0 

70.00 

4.60 

120.00 

.128 

1800.00 

•    8S 


(18)  10  each  steel  pile  splices; 

(19)  78.000    lbs.    furnish     bar    relnf 

(20)  78,000  lbs.  place  do; 

(21)  0.6  mile  remove  and  reconstruct 
existing  fences; 

(23)  4  each  monuments; 
(33)  obliterating  detour; 

(24)  mlaa  items  of  work. 

Total   bids   submitted  February   26 
were: 


2/28/47 

Contract   Awarded 

Bridge  (Substructure)       Coet  8317,106 

REDDING,  Calif.,  Shasta  County. 
Across  the  Sacramento  River. 

0\vner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

Substructure  for  a  bridgre. 

Contractor  —  Jamee  I.  Bamee  Con- 
struction Co..  Box  790,  Santa  Mon- 
ica, Calif.,  and  941  Russ  Bldg.,  San 
Francisco.  Calif. 


83 


BRYANT  RESERVOIR,  CONTRA  COSTA  COUNTY 


Low  and  Only   Bidders 

Bryant  Reeervolr;  Spec.  LS-379 

Cost  $76,941.20 
CONTRA   COSTA  COUNTY,   Calif. 
Owner — East    Bay    Municipal    Utility 

District.    Room    406,    512— 16th    St., 

Oakland,  Caiif. 
District   Ensfineer — John   S.    Long^vel) 

512— 16th   St.,  Oakland,  Calif. 
PrestrcBsed     concrete     structure.     3,- 

000,COO-pal.  capacity. 
Low  Bidder — Elmer   J.   Freethy,   1432 

Kearny  El  Cerrlto,  Calif.,  $76,941.20. 

Work   involves : 

(1)  220O  c.y.   excav.   for  reservoir; 

(2)  2000  c.y.  compacted  bockfiU: 

(3)  942  c.y.  relnf.  concrete ; 

(4)  lump   sum.   Installation   of  pipe, 
valves  and  fittings; 

(5)  lump  sum,  installation  of  Tii-in 
square  steel  bands ; 

(6)  lump   sum,    furnish    and    Install 
drains; 

(7)  lump  sum.   Install   gunitc   cover 
on  outside  of  reservoir  wall ; 

(1) - 

(2) - 

(•) — 

(*) 

(8) 

(«) - 

a)^~ 

<•>— - » — 

(•)... — - 

(10) .- ..- 

( 12 ) 

(13).: 


(8)  lump    sum.    furnish    and    Install 

misc    steel  work ; 
(0)   lump    sum,    furnish    and    Install 

reservoir  bottom  seal ; 

(10)  8:i.000   lbs     bending    and    placing 
rein/,    steel ; 

(11)  923    barrels    funilah    high    ear.y 
strength    portland    cement; 

M2)  635    bbls.    fumlfh    por:iand    ce- 
ment; 
(13)  lump    sum,    furnish    and    InstaK 
l'^-:n.  pipe  railing. 
Total    bids    submitted   February    26 
were : 

(A)  Elmer    J.    Freethy,     El     Cerrito, 
$76,941.20. 

(B)  DeLuca    &    Son,    San    Francisco, 
$86,044.82. 

(C)  Erickson  -  Phillips     A    Welsberg, 
Oakland,  $88,018.33. 

(D)Stanley  H.   Koller.  Crockett.  $96.- 

880.60. 
(E)  M.    A   K.   Corp.,    San    Francisco. 

$107,221. 
Unit  prices  were: 


2/28/47 

Low  and  Only  Bidders 

Bridge  and  Approaches      Cost  $92,921 

TULARE  COUNTY,  Calif.  At  To- 
kohl  Creek,  about  4  miles  north  of 
Exeter. 

Owner — State  of  Calif omia.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

Steel  beam  span  bridge  and  grading 
and  surfacing  of  approaches. 

Low    Biddei^R    M.    PrJce    Co.,    2764 
Saturn      Ave.,      Huntington     Park, 
Calif.,  $92,921. 
Work  Involves: 
(1)  150  c.y.   remove  concrete; 
(2>  clear  and  grubb; 

(3)  160  c.y.  rdwy.  excav.; 

(4)  600  c.y.  struc.  excav.; 

(5)  5,800  c.y.  import  borrow; 

(6)  develop  water   supply   and   fur- 
nish water  equipment; 

(7)  460  M.  gals,  apply  water; 
(R)  24  sta.  finish  rdwy.; 

(  9)  10,500     s.y.     prepare,     mix     and 
shape  surf,  blL  surf,  treatment; 

(10)  90  tons  llq.   asph.  SC-3; 

(11)  4C  c.v.  light  stone  riprap; 

(12)  588  If.   timber  bridge   railing; 

(13)  436  c.y.  Class  A  portland  cement 
concrete ; 

(14)  206,000  lbs.  furnish  struc.  steel; 

(15)  206,000  lbs.  erect  do; 

(16)  1.800  l.f.  furnish  steel  piling; 

(17)  60  each  drive  steel  piles; 


(A)  R.     M.     Price 

Co.,     Huntington 

Park,  $92,921. 

(B)  Charles      MacClosky 

Co.,      San 

Francisco,  $114,783. 

Unit  prices  were: 

(A) 

(B) 

d") 

1    4.00 

$  20.00 

(2) 

500.00 

500.00 

(8) 

1.50 

4.00 

(4) 

2.50 

4.00 

(5). ..._„_ _ 

1.75 

1.50 

(6) 

500.00 

1000.00 

(7) „..     „.... 

2.00 

3.00 

(8) _.    ^...:.„ 

15.00 

30.00 

(9) .„_ 

.25 

.30 

(10) 

20.00 

30.00 

(11) - 

5.00 

30.00 

(12) ,.... 

3.50 

3.50 

(IS) ^ 

58.00 

65.00 

(14  )..._..„.. ....... 

.11 

.10 

(15) „ 

.02 

.08 

(16) „ 

2.70 

3.00 

(17) ; 

100.00 

90.00 

(18) 

25.00 

70.00 

(19)...„.. 

.07 

.07 

(20) :. : 

.03 

.03 

(21) «. 

500.00 

1000.00 

(22) . ._. 

5.00 

10.00 

(23)..... „.... ..... 

500.00 

500.00 

(24) 

2000.00 

1500.00 

40—       STREETS  AND 

HIGHWAYS 

2/28/47  40 

Contract  Awarded 

Street   Improvement;   Spec.  20,170 

Cost   $598.60 

SAN  FRANCISCO,  Calif..  Portions 
of  38th  Ave.,  between  Wawona  and 
andYorba  Sts. 

Owner  —  City  and  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall.  San  Fran- 
cisco,   Calif. 

City  Engr.  —  Ralph  Wadsworth,  City 
Hall,   San  Francisco,  Calif. 

Contractor, — Charlee  L.  Harney,  575 
Berry    St..    San    Francieoo,    Calif. 
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Low   Bidder— Piaiza  ft  HunUey,   ITO 
S.  Montgomery  St.,  San  Jose.  Calif.. 
$63,558.50. 
-%Work  Involves: 

Al)  18,000  c.y.  rdwy.  excav.; 

(2)  39,500  sq.  yds.  compact  origiaal 
ground , 

(8)  8.500  c.y.  Import  borrow; 

(4)  27,000  sq.   prepare  subgrade; 

(5)  develop  water  supply  and   fur- 
nish water  equipment; 

(6)  34C  M.  gals,  apply  water; 

(7)  63  sta.   linish  rdwy.; 

(8>  35    tons    asph.    emulsion,    paint 
binder  and  seal  coat; 

(9)  143  tons  screenmgs,  seal  coat; 

(10)  51    tons    llq.    asph.    8C-1,    prime 
coat; 

(11)  3,300   tons    asph.   cone,   type   A 
surfacing; 

(12)  3.20(1   tons  asph.   concrete  level- 
ing course ; 

(13)  4    each    monuments,    boxes   and 
sleeves. 

Total   bids   submitted   February   26 


were : 

(A)  Piazza     A 
$63,558.50. 

(B)  A.    J.    RaiMch    Paving'   Co.,    San 
Jose,   $65,804.10. 

(C)  Edward   Keeble,   San   Jose,   $78,- 
273. 

(D)  Union     Paving    Co.,    San 
Cisco,  $78,682. 

Unit  prices  were: 


Huntley,     San    Jose, 


Fran- 


(1) 

(2) 

(3i 

(4) 

iH) 

(6) 

(71 

(8). 

(9) 


(A) 

.69 

.045 

1.50 

.045 

3.00 

2.00 

7.80 

22.00 

4.50 


(B) 

$      .88 

.04 

IM 

.12 

360.00 

1.20 

10.00 

18.50 

4.20 


(C) 
$      .80 

.10 

1.60 

.10 

1000.00 

1.50 

10.00 

40.00 

6.00 


(D) 
♦      .86 

.09 

1.90 

.15 

1400.00 

2.00 

16.00 

S8.0O 

6.00 


Summerbell 

Roof  Structures 


WhM  pl(HWl>9 


2/28/47 

Low  and  Only  Bidders 
Grading  and  Paving        Cost  868.SS8.B0 
SANTA  CLARA  COUNTY,  Calif.    N. 
Fourth   St.   bet.  Route   68  and   Bait 
Jose. 
Owner — State  of   California,  Division 
of   Highways,  Public  Works   Bldg., 
Sacramento,  Calif. 
State  Highway   Engineer — G.  T.   Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
About  1.2  miles  gi-adlng  and   paving 
Mrlth  asphalt  concrete. 


b«ll«a«  f»r 
today's  Modt, 

C«lf . . . 
SUMMIUIU 


1746  Thirteenth  Street 
Oakland,  California 

T  W  i  n  o  .1  U  N  i  o  7  7 

ENt«Tpr«  ■  <•  I  o  •>  ^o 


(A) 

(B) 

$    1.90 

$     1.00 

1.80 

1.12 

52.00 

55.61 

350.00 

609.30 

2500.00 

3449.65 

584.00 

*ai7.5i 

5950.00 

6929.31 

1063.00 

699  30 

855.00 

2309.79 

.0325 

.064 

4.40 

5.46 

3.40 

4.06 

1320.00 

1309.60 

(C) 

$  1.05 

1.12 

64.60 

650.00 

3900.00 

650.00 

5195.00 

1350.00 

1550.00 

.03 

4.21 

3.18 

050.00 


(D) 

$  1.50 

L50 

68.00 

1200.00 

3400.00 

1400.00 

6000.00 

1400.00 

1800.00 

.0425 

4.56 

3.32 

1500.00 


(B) 

$  L50 

2.00 

72.00 

2000.00 

4100.00 

2100.00 

9000.00 

1800.00 

2900.00 

.05 

4.00 

3.00 

2300.00 


WINDOW     SCIJEENS 


>9RCHfTfCTS  .  .  . 

You  can  again  specify 

ROLL- AW  AY 

Window  Screens 

THE  PERFECT  SCREEN 
FOR  EVERT  TTPE  OF 
WINDOW  .  .  . 

•  Keeps  insects  out  .  .  . 

•  Keeps  curtains  in  .  .  . 

•  Rolls  out  of  sight 
when  window  is  closed. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Name  oft  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Ssceetters  fo  ROLL-AWAY  WINDOW  SCREEN  COMPANY 

Mots  OiRce  and  fmcfory:  iERKlLEY,  CALIF.,  ttk  ft  Carifoa  iH—U 

Phose-THemwoll  0340 
Msnufscturert  of  the  POPULAR  RollAw^  SCREEN    •    Since  1923 


H.  G.  (GIL)  BALLOU  Announteg 


Superior  Concrete  Supply 


COMPANY 


WALt.     TH««MCaS 


ujMasa   oiMtMSioM 


SNAP  TIES 

COIL  TEES 

BAR  CHAIRS 

HIGH  CHAIRS 

JOIST  CHAIRS 

SLAP  SPACER 

REED  CLIP 

PERMAFORM-(Form  Oil) 

STEEL  BEAM  HANGERS 

RAWL  PLUGS 

CYCLONE  DRILLS 


iSufie^iC^  Uanoie^e  Supfu^ 


COMPANY 


321  SIXTH  STREET 


TWInoaks  3383         OAKLAND  7.  CALIF. 
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(10).. 

17.00 

20.00 

as.00 

23.00 

(U)„ 

S.00 

4.50 

(t.60 

5.80 

(12)- 

4.80 

4.2S 

8.2S 

4.»5 

(18).. 

2S.00 

20.00 

25.€0 

20.00 

2/28/47  40 

Contraot  Awarded 

Street   Improvement;   Spec.  20,141 

Coet  933,808.45 

SAN  PRAliICISCO.  Calif.  St.  Joseph's 
Ave.,  between  Turk  St.  and  O'Far- 
rell  St.,  Including  Intersections  of 
St.  Joseph's  Ave.  with  Eddy,  Ellis 
and  O'Farrell  Sts.  and  OFarrell 
St.  between  St.  Joseph's  Ave.  and 
Broderick  St. 

Owner  — City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Contractor— Charlee  L.  Harney,  675 
Berry   St.,  San   Francisco,  Calif. 
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2/28/47 

Contract  Awarded  «,-- 

Street    Improvement;    Spec.  20,iW 

Cost  tM8.60 
SAN    FRANCISCO,    Calif.    3»th   Ave. 

(west   %)  between  Sloat  Blvd.  and 

91  feet  northerly. 
Owner -City    and    County    of    San 

Francisco,    Department    of    PubUc 

Works.   Room   282   City   Hall,    San 

Francisco,  Calif. 
City    Engineer  —  Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Contractor— Charles    L.    Harnoy,    575 

Berry  St.,  San  Francisco,  Calif. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


1575.60 :  ship  30  and  60  days ;  3700  lbs. . 
fob.  San  Francisco;  terms  %ot  1% 
30  days.  No  equalization  offered. 

Berkeley  Steel  Constnictlon  Co^ 
inc.,  Berkeley,  Calf..  »»»6;  "J'P  f 
and  180  days;  3600  lbs.;  f.ab.  Berke- 
ley; terms  net.  No  equalUatlon  Is 
offered. 


42 
Sa^l^Vf   usable  Misc.   Hardware 

SAN  FRANCISCO.  Calif.  -  Until 
March  W.  10  A.  M..  bids  will  be  re- 
Je?ved  bv  the  Inspector  of  Naval  Ma- 
terlal.  Property  Disposal  Division. 
000  Bryant  St..  San  Francisco.  Calif., 
nnd^  Sales  No.  C-88-47  ofr  sale  of 
usable  misc.  hardware  located  at  the 
Bethlehem    Steel    Co.,    20th    and    Il- 


linois Sts..  San  Francisco,  Calif. 
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2/2ft/47 

Car  Axles— Bids  Wantad 

SAN  FRANCISCO.  Calif.  —  Until 
March  14,  3  P.  M..  bids  will  be  re- 
ceived by  the  Purchaser  of  Supplies. 
M.  H  (Jerry.  270  City  Hall.  San  Fran- 
tlsco!  Calif.,  under  Bid  No.  3862  for 
furnishing  and  delivering  street  car 

Specifications  obtamable  from  the 
above  office. 
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2/28/47 

Qasolln»— Bids  Wantad 

NAPA,  Calif.,  Napa  Co.— Until  Mar. 
11,  8  P.  M.,  bids  will  be  received  by 


the  Board  of  Trustees  of  Napa  Union 
High  School  District.  H.  M.  McPher- 
son,  superintendent  of  schools ;  Frank 
Morecraft,  clerk,  board  room,  Napa, 
Calif.,  for  the  purchase  of  gasoline. 
Specifications  obtainable  from  the 
office  of  the  superintendent 
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Bridce,  GrMling  and  Surfacing,  Napa  and  Lake  Counties 

road  mix  surface; 

14  tons  asph.  emulsion  seal  coat ; 

145     cu.     yds.     screenings     seal 


2/28/47 

Cast  Iron  Pipe 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
March  10.  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  bid  No.  3863  for 
furnishing  and  delivering  6-inch,  8- 
inch  and  12-inch  cast  iron  pipe. 

Specifications  obtainable  from  the 
above  office. 
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272B741 
No  Bids  Recoived 
Water  Main  (Install);  Spec  LS-378 
RICHMOND,  Calif.,  Contra  Costa  Co. 
S.  23rd  St.,  Petaluma  Ave.  and  21st 

Owner— East  Bay  Municipal  Utility 
District,  Room  406,  512  16th  St., 
Oakland.  Calif. 

District  Engineer— John  S.  Longwell, 
512  16th  St..  Oakland,  Calif. 

Install  approximately  3650  lln.  ft  30- 

■  In.  welded  steel  water  main,  90  lln. 
ft  24-ln.  water  main  and  80  lln.  ft 
12-ln.  cast  iron  pipe  and  valves  and 
appurtenances. 


tow    and    Only    Bidders 
Bridge.  Grading,  Surfacing 

Cost  $218,280.10 
NAPA  and  LAKE  COUNTIES,  Cal. 

Betwe«>n  0.1  mile  southerly  and  1.5 

miles  northerly  of  the  Napa-LAke 

county  line. 
Owner— State  of  California.  Division 

of  Highways,  Public  Works  Bldg.. 

Sacramento,  Calif. 
Stata  Highway  Engineer— G.  T.  Mc 

Coy.    Public   Works    Bldg.,    Sacra- 
mento, Calif. 
Includes  about  0.8  mile  (net  length) 

grading,  placing  road  mix  surf,  and 

constructing  two  bridges, 
tow  Bidder — Piombo  Constr.  Co.,  1571 

Turk     St.,     San     Francisco,     Calif., 

S21 8,280.10. 

Unit  quantities  follow : 
(1>  8  acres   clear   and    grubb; 

(2)  44.000  cu.   yds.    rdwy.   excav. ; 

(3)  425  cu.   yds.   struc   excav.,    type 
A: 

(4)  1,530  cu.  yds.  struct  excav.  type 
B: 

(5)  8,300  cu.  yds.  ditch  and  channel 
excav. ; 

(6)  25,000  sta.  yds.   overhaul; 

(7)  3.900  cu.  yds.  Import  base  matl. ; 
(81  Develop  water  supply  and   fur- 
nish   water   equip. ; 

(9)  1.030  M   gals  apply  water; 

(10)  39  sta.  finish   rdwy.; 

(11)  27    tons    Uq.    asph.    SC-2    prime 
coat; 

(12)  130  cu.  yds.  sand  prime  coat; 
(13'  8S0  cu.  yds.  mln   agg.  road  mix 

(14)68  tons    liq.   asph.    SC-3   or   SC-4 

road  mix  surface ; 
(15)  9.400  sq    yds.  mix  and 


(16) 
(17) 


Supplies,  Equipment 

Sub-Contract 

Information 

NEWS  INDEX 

Misc.  Supplies  a  Materials  4i 

Machinery  and   Equipment  4 

Sub-Contract    Information    4 


(18) 

(19) 

(20) 
(21) 
(22) 
(23) 
(24) 


(26) 
(27) 

(28) 
(29) 

(30) 

(31) 
(32) 


(B> 


(C) 
(D) 

(E) 
(F) 


:la8s  A  port.  cem. 


(A) 
(1) $750.00 


i 


42— MISC.    SUPPLIES    AND 
MATERIALS 


2/28/47  42 

Pipe  and  Fittings 
Bids  Rejected 

VALLJCJO,  Calif..  Solano  Co.— The 
City  of  Vallejo.  Melvin  F.  Brooks, 
city  clerk.  City  Hall.  Vallejo.  Calif., 
rejected  bids  submitted  for  furnish- 
ing pipe  and  fittings. 
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2/28/47 
Gantry  Crane  Rails 
:  Contract  Awarded 

FRIANT      DAM.      Central      Valley 
-  Project.     California.  —  Schmitt     Steel 
Co..    Portland,    Ore.,    at    $6535,    f.o.b. 
,  Portland,  ship  210  days.  85.000  lbs..  H 
of  l'!^  10  days  no  eqiutlization  offered, 
awarded  contract   by   the  U.  S.    Bu- 
reau  of   Reclamation,   Denver.  Colo., 
under  Spec.   1632  for  furnishing  and 
°  delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Frlant,  Calif., 
at   the   option   of  the  bidder,   gantry 
crane  rails  and  accessories  for  Frlant 
Dam.    Central    Valley    Project,    Call- 
.    fomia.    The    crane    rails    and    acces- 
sories will   be  installed   by   the  gov- 
ernment 


(2). 

(3) 

(4)... , 

(5)...^...... 

(6) 

(7) 

(8)....., — 

(9  >  „....*... 

(10).„„_.^ 

(11)....,^, 

(12) 

(13) 

(14).... 

(16)....,..-. 

(16». 

(17) 

(18) 

(19)._...... 

(20) 

(21  )....._... 

(22) 

(23) 

(24) _. 

(25)^ 

(26) 

(27) 

(28) 

(29)...—  - 

(30) 

(31) 

(32) 


.98 
22.00 
4.00 
1.60 
.01 
2.80 
3000.00 
1.50 
15.00 
9S.00 
13.00 
S.00 
S2.00 
.13 
35.00 
10.00 
49.00 
41.00 
.11 
9.60 
.35 
85.00 
8.S0 
6.0C 
.3.50 
1.90 
52.00 
.60 
15 
5000.00 
1500.00 


(B) 

(800.00 

1.40 

15.00 

3.70 

2.50 

.02 

1.50 

1000.00 

2.00 

12.00 

30.00 

7.00 

4.00 

30.00 

.12 

30.00 

7.00 

59.00 

36.00 

.09 

6.00 

.40 

25.00 

5.00 

4.00 

3.00 

2.00 

16.00 

1.5^ 

.10 

3000.0(» 

1000.00 


compact 

(C) 
$300.00 
1.40 
20.00 
4.00 
1.50 
.02 
2.00 
350  00 
2.50 
20.0() 
50.00 
10.00 


coat; 

1,040  cu.  yds. 
cone,  structs. : 

261  cu.  yds.  class  A  port.  cem. 

cone,  footing  blocks; 

228,000  lbs.   relnf.   steel; 

546  lln.   ft    cone,    railing; 

850  lbs.  misc.   Iron  and   steel; 

513  cu.  yds.  sacked  cone,  riprap; 

34    each    monuments ; 
(25)64     each     culvert    markers     and 

guide  posts; 

480  lin.  ft.  18  inch.  CMP  16  gage ; 

124    lin      ft.    8    in.    CMP    down 

drains,  16  gage; 

4  each  spillway  assemblies; 

190    Mn.    ft.    salvage    exist    pipe 

culverts; 

3,600  sq.   yds.   obliterating   exist 

road: 

remove  exist,   bridges; 

Engineer's    office. 
Total  bids  submitted  Feb.  26  were: 
(A)    Piombo    Const.    Co..    San    Fran- 
cisco. $218,280.10. 

C      M.     Syar.     A.     R.     McEwen. 

George  M.  Carr  and  Batti  Rocca 

Vallejo.    Calif..    $221,341.00. 

A  Soda  and  Son.  Oakland.  Calif.. 

$224,661.84. 

Parish     Bros,     and     Lou    Jones. 

Bcnicia.    $223,733.40. 

Fred  rick  son    and    Watson    Const 

Co..    Oakland.    $244,35106. 

Fredrickson     Bros..     Emeryville. 

$247,23940.  .^ 

Guy  F.  Atkinson  Co..  San  Fran- 
cisco.   $282,402.00. 
prices  were: 


2/28/47  •     42 

Cast  Iron   Fittings  y 

Bids  Wanted 

SAN  FRANCISCrO.  Calif.  —  Until 
March  7.  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco, under  bid  No.  3854  for  furnish- 
ing and  delivering  approximately 
176,000  lbs.  of  cast  iron  fittings  from 
supplier's  patterns  or  from  the  city's 
patterns.  » 

Specifications  obtainable  from  the 
above  office. 


refrigerator  to  operate  on  llO-volt, 
60-cycle  alternating  current,  single 
phase,  7  cu.  ft.  capacity,  f.o.b.  Nes- 
pelem.  Wash. 
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2/28/47 
Portable  Luber 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  — Until 
March  7,  2  P.  M.,  bids  will  b«  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St,  San  Francisco,  Calif., 

under  bid  No.  749  for  one  portable 
luber.  equipped  with  gasoline  engine 
having  not  less  than  1%,  hp.  and 
6  cu.  ft.  2 -state  air  compressor  with 
automatic  pressure  control  switch 
and  gauge,  f.o.b.  Stoctkon,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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(G) 


2/28/47 

Supplies   and    Materials 

Bids  Wanted 

PANAMA  CANAL,  Canal  Zone.— 
Bids  will  be  received  by  the  CJen- 
eral  Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  ^.  C.  for  mis- 
cellaneous supplies  and  materials  as 
follows : 

March   6 

Sch.  8537—1  two-stage  air  com- 
pressor, motor-driven ;  1  spare  ex- 
citer; 1  combination  punch  cwid  shear 
machine. 

Sch.  8541— Approximately  250,000  ft 
manlla  rope. 

March   7 

Sch.  8539— Files;  woodborlng  bits; 
screwdriver  bits;  countersinks;  chis- 
els; countersinks  and  drills;  ham- 
mers with  handles;  120  putty  knives; 
60  linoleum  knives;  12  drawing 
knives;  1488  machetes;  288  grass 
scythe  blades ;  24  glass  cutters ;  6  do. 


UECTRICIANS 
SINCE   1920 


551  MISSION 
[XbrooK  l)4J2 


Unit 

(D) 
$540.00 
140 
14.00 
7.00 
2.2C 
.025 
1.90 
800.00 
2.25 


6.00 
45.00 
.20 
50.00 
10.00 
60.00 
30.00 

o; 

6.00 

.30 

25.0C 

5.00 

5.00 

S.00 

2:50 

30.00 

2.00 

.10 

4500.00 

5000.81 


(E) 

$160.00 

.90 

17.00 

375 

3.50 

.01 

3.27 

2200.00 

3.00 

18.50 

27.00 

7.50 

7.85 

30.00 

.25 

52.00 

8.85 

74.00 

41.00 

.10 

8.60 

.50 

3G50 

5.50 

4.80 

2.90 

'      1.50 

30.00 

1.50 

.18 

3000.00 

1750.00 


(F) 
$500.00 
1.42 
24.00 
7.20 
T.50 
.02 
2.00 
240a00 
1.80 
24.00 
24.00 
7.20 
7.20 
30.00 
.16 
54.00 
7.20 
6K.00 
40.00 
.12 
5.40 
.30 
26.00 
5.00 
5.00 
3.00 
1.50 
30.00 
1.85 
.06 
2000.00 
iTiOO.OO 


(O) 

$750.00 

1.57 

25.00 

7.50 

4.25 

.03 

i.or 

1200.0) 
3.00 
25.00 
40.000 
11.00 
6.00 
45.00 
.20 
50.00 
11.00 
75.00 
50.000 
.10 
7.00 
.50 
30.0.) 
5.00 
5.00 
3.2o 
2.50 
25.000 
1.50 
.20 
5000.00 
2000.00 


43— MACHINERY  AND 
EQUIPMENT 


2/28/47  *3 

Refrigerator— Bids  Wanted 

NESPELEM,  Wash.— Until  March 
12.  10  A.  M..  bids  will  be  received  by 
the  U.  S.  Treasury  Department  7th 
and  D  Sts.  SW..  Washington  25,  D.  C. 
under  Inv.  2L-60026-R-3-12-47  for 
furnishing  one  mechanically  operated 


designing 


supplying 
installing 

Som*  of  California's  fiaest 
power  and  lighting  installa* 
fions  havo  boon  mad*  by  E. 
H.  ft  G.  Our  facilities  and 
experience    are    at   yenr 


ETS-HOKIN 
&  GALVAN 
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2/28/47 
fttructural  Steel 
Three  tow  Bidders 

CENTRAL  VALLEY  PROJECT. 
California.— The  following  submitted 
three  low  bids  February  25  to  the 
U.  S.  Bureau  of  Reclamation.  Cus- 
toms House.  Denver.  Colo.,  under 
Spec.  1650  for  furnishing  and  deliv- 
ering fob.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Redding.  Calif.,  mis- 
cellaneous structural  steel  for  230-kv. 
switchyard.  Keswick  power  ^lant. 
Central  Valley  Project,  California. 
The  material  will  be  installed  by 
the  government: 

Fabrl  Steel  Co.,  Oakland.  Calif.. 
|41S;  ship  60  and  180  days;  3400  lbs.; 
f.o.b.  Oakland ;  terms  net.  No  equal- 
isation offered. 

L.   Schaffer.  San   Francisco.  Calif., 


PIPE 


PIPE  -  VALVES  -  FITTINGS 
FaeiUtlea  for  pip«  bending 

and  manifolda 


Wrii 


Pacific  Pipe  Co. 

16t  Spemr  St,  San  Frardsco 


WOODWORKING    EQUIPMENT 

•  Oliver  Woodworking  Machinery 

•  Davis  and  Wells  Table  Saws,  Shapers,  etc. 

•  Comet  Radial  Arm  Saws  1-10  H.P. 

•  Porter-Cable  Electric  Hand  Saws,  Sanders,  etc. 

•  Mall  Portable  Electric  Tools 

CONTRACTORS    EQUIPMENT 

•  Etnyre  "Black  Topper*'  Distributors  and 

Street  Flushcrs 

•  Good  Roads  Truck  Mounted  Spreaders 

•  Comasco  Swing  Saws 

•  Bearcat  Swing  Table  Saws  powered  with 

Wisconsin  Gas  Engines 

•  Slusser-McLean  Wheelbarrows,  Scrapers,  etc. 

•  Gilson  Concrete  Mixers,  2-11  cu.  ft.  capacities 

•  Tarrant  Tar  and  Asphalt  Pots,  Buckets,  etc. 

•  Stewart  Sewer  Rods  and  Equipment 

•  Sasgen  Hoists  and  Derrick* 

•  Budgit  Hoists,  Cranes,  Trolleys 

•  Sterling  Generators  ?nd  Hoists 

•  Fairbanks  Morse  Generators,  Pumps,  etc. 

SAWMILL    EQUIPMENT 

•  Farquhar  Sawmills 

•  Mall  Chain  Saws,  2  -  6  Ft.  Cut,  Gas,  Electric 

and  Pneumatic 

A.L.Young  Machinery  Co. 


Wide,  solidly  welded  steel  channel  frame 
assures  adequate  drainage . . .  hinges  concealed 
against  weather  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 

•  ABSOLUTELY  WATERTIGHT 

•  FLUSH  TO  SIDEWALK 

•  ORATING  COVERS  OPTIONAL 

•  FURNISHED  IN  ANY  SIZE 


1301  HOWARD  ST. 

MArk«t  8228 
SAN  FRANCISCO 


2510  8LACKSTONE  AVE. 
Phen«  4-3303 
FRESNO.  CALIF. 


^^^= 


^ 


METAL 


JiPIJTOM 


Michel  A  Pfeffer 
iron  Works,  Inc. 


PRODUCTS 


TENTH  AND  HARRISON  •  SAN  FRANCISCO.  CALIFORNIA 


DAILY 
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4W  Tenth   St.,   San    Franolsco   8 
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Subscription   Rates: 
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(Payable  In  Advanoe) 
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Until  March  4.  5  P.  M..  bids  will  be 
received  by  the  City  of  Eurek*.  J.  C. 
Barkdull.  city  clerk,  City  Hall,  Eu- 
reka, Calif.,  for  painting  the  interior 
of  the  City  Hall. 

Speciflcattons  obtainable  from   the 
above  office. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


ALTER    Apts.    $1400;    SW    cot    Clay 


A  Webster;  owner,  W  Burd,  prem; 

builder,    F    Meiswinkel.    2156    Turk 

St. 
ALTER    Apts.    JIOOO;    1618    Lombard 

St;  owner.  Mra  MaoDonald,  prem; 

bulloer,    Gerrit    Harder.    632    44th 

Ave. 
ALTER  Dwelling.  $500;  146  Carmel; 

owner.  Wni  O  Hyde,  prem;  builder. 

John    Newton    A    Son.    2029    Kirk- 

ham. 
ERECT  Foundation.  $500;  3024  Judah 

St;     owner     and     builder,     Joseph 

Beck.  prem. 
ALTER    Plats,    $800:    2116    Post    St; 

owner.    Antoine    Moses.    2116    Post ; 

builder,   day  work. 
ERECT  Electric  sign,  $685;  506  Elllf 

St ;  owher.  Belshaw,  prem :  builder, 

Brumfleld    Elec   Sign   Co.   965    Fol- 

som. 
ALTER    Dwelling.    $1500;    4279    22nd 

St ;  owner,  Mabel  Carson,  4279  22nd 

Street;  owner.  Adam  Arras  &  Son, 

55  Coleridge. 
ALTER    Offices    A    Theater.    $1500; 

1068  Market  St;  owner,  Robert  Lip- 
pert,    prem;    builder,   Central  Calif 
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Oil   Burners 
Bids  Wanted 

SAN  FRANCISCO,  Calif— Until 
March  7,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  Francisco  11, 
Calif.,  under  bid  No.  748  for  furnish- 
ing eight  oil  burners,  f.o.b.  Qulncy, 
Calif. 

Specifications  obtainable  from  the 
above  office. 


SEWAGE  PUMPING  PLANT,  MILL  VALLEY 
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Kitchen  Utensils  and  Dishes 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  10,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  Francisco  11, 
Calif.,  under  bid  No.  750  for  kitchen 
utensils  and  dishes,  f.o.b.  Qulncy, 
Calif. 

Specifications  obtainable  from  the 
above  office. 
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Radial    Gates 

Three  Low  Bidders  " 

BOISE  PROJECT.  Idaho.— The  fol- 
lowing submitted  three  low  bids  Feb. 
24  to  the  U.   S.  Bureau   of   Reclama- 
tion,  Customs    House,    Denver,   Colo., 
under  Spec.    1658   for  furnishing  and 
delivering  f.o.b.   cars  at  the  shipping 
point  or  f.o.b.  cars  at  Mountain  Home. 
Idaho,   two   25-foot   by   22-foot   radial 
gates    with    5-lnch    diameter    rollers, 
pin  bearings,  10-inch  wall  plates  with 
butt   splices   and   gate  sills;    two   40,- 
000-Ib.   capacity  motor-driven   radial- 
gate    hoists    for    Installation    In    the 
spillway    of    Anderson    Ranch    Dam, 
Boise  Project,   Idaho.  The  gates  and 
hoists   will    be  installed   by   the   gov- 
ernment : 

Item   No.  1 

Valley  Iron  W^orks,  Yakima,  Wash., 
$9480 ;  ship  120  days ;  73,600  lbs. ;  f.o.b. 
Yakima:  terms  %%  30  days.  No 
equalUatlon  offered. 
»  Denver  Steel  &  Iron  Works  Co., 
Denver.  Colo.,  $10,450;  ship  120  days; 
75,000  lbs.;  f.o.b.  Denver;  terms  14  of 
1%  20  days.  No  equalization   offered. 

Pacific  Coast  Engineering  Co.,  Ala- 
meda. Calif..  $10,975;  ship  120  days; 
79.000  lbs.;  f.o.b.  Alameda ;  terms  % 
of    1%    10   days.   No    equalization    is 

offered. 

Item  NO.  2 

Valley  Iron  Works.  Yakima.  Wash. 
$10,000;  ship  240  and  360  day«;  "-SOJ 
lbs-  fob.  Yakima;  terms  V4%  30 
davB    No  eauaMzation  offered. 

Monareh  For*  A  Machine  Works, 
Pon°an5?  ore.  7n.390;  ship  240  days; 
21.000  lbs. ;  fob.  Portland ;  terms  net. 
No  equalization  offered. 

Pacific  Coast  Engineering  Co  Ala- 
.^IT-  Calif  $11,920;  ship  240  and 
SSr^dky^M-'oW  lbs.;' fob,*' Alameda; 

term.  V4  of  1%  10  days.  No  «iuallra- 
tion  offered. 

Combination   Bids 
Valley  Iron  Works.  Yakima.  Wash.. 
Items  1  and  2.  $18,200. 
"pacific  coast  E^K^^^*^'"*  ^^'iA.^j^ 
meda.   Calif..   Items    1    and   2.   $21,998. 


SUB-CONTRACT 
INFORMATION 
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Rerooflng— Bids   Wanted 

SANTA  ROSA,  Calif  ,  Sonoma  Co. 
—Until  March  10.  8  P.  M.,  bids  will 
be  received  by  'the  Board  of  Educa- 
tion of  the  City  of  Santa  Rosa  High 
School  District.  Helen  M.  Lehman, 
clerk.  756  Humboldt  St..  Santa  Rosa, 
for   rerooflng   shop   building  at   high 

school.  ^,      .     _   ..^ 

Specifications  obtainable  from  the 
office  of  the  city  superintendent  of 
schools,  756  Humboldt  St.,  Santa 
Rosa,  Calif. 

2/28/47  ^  •     ** 

Painting— Bids  Wanted 
EUREKA.    Calif..    Humboldt  ,Co.— 


Low  and   Only   Bidders 
Sewage  Pumping  Plant 

Cost,  $151,807.50 

MILL  VALLEY,  Calif.,  Marin  County. 

Owner— City    of    Mill    Valley,    R.    E. 

Baumberger,  city  clerk.  City  Hall, 

Mill   Valley,  Calif. 

Consulting  Engineer — John  S.  Bates, 

3134  Eton  St.,  Berkeley,  Calif. 
Reinforced  concrete  pumping  station, 
including    pumps,    mechanical    and 
electrical   equipment,   piping,  grad- 
ing, etc. 
Low    Bidder— Stolte,    Inc.,    S451    San 
Leandro   St..   Oakland,   Calif.,    (Alt. 
A)  $152,467.50;   (Alt.  B)  $151,807.50. 
The  work  Involves:  7 

(1)  1  pumping  station  constructed 
complete  with  accessories  and 
appurtenances,  excepting  the 
following  Items: 

(a)  mechanically  cleaned  bar 
screen  and  shredder  mech- 
Ism; 

(b)  detritor  mechanism; 

(c)  sump  and  raw  sewage  pumps 

(d)  ventilating   exhaust    fans; 

(e)  electrical  supply  and  con- 
trol; 

(w)  4-{n.  cast  Iron  water  supply 

line; 
(g)  fire  hydrant; 
(h)  pumping    station    dischargs 

line  to  bay; 
(i)    pile  trestle  for  30-ln.   line; 
(J)    pumping  station  piping; 
(k)  filling  and  grading; 
(I)    paving   of  roads  and  walk- 
ways ; 
(m)  preparation  for  landscaping; 
1  mechanically  cleaned  bar  screen 
and     shredder    mechanism     fur- 
nished and  installed  complete; 
1   detritor  mechanism   furnished 
and  Installed  complete; 
1  vertical  dry  pit  type  ball  bear- 
ing   raw    sewage    pump    of    500 
g.p.m.    capacity,    furnished    and 
installed   complete; 
1  vertical  dry  pit  type  ball  bear- 
ing   raw    sewage    pump    of    700 
g.p.m.    capacity,    furnished    and 
installed   complete; 

1  vertical  dry  pit  type  ball  and 
roller  bearing  raw  sewage  pump 
of  variable  capacity,  600  to  3000 
g.p.m.,  driven  by  a  natural  gaa 
engine.  Including  the  furnishing 
and  Installing  complete  of  the 
pump,  gear  head,  gaa  engine, 
ducts  and  appurtenances ; 

2  vertical  dry  pit  type  ball  bear- 
ing raw  sewage  pumps  of  1200 
g.p.m.  capacity,  furnished  and 
Installed  complete; 
1  sump  pump  furnished  and  in- 
stalled complete; 
1  exhaust  ventilating  fan  In- 
stallation of  2200  c.f.m,  capa- 
city.   Including    ducts,    etc,  fur- 

<Ai 
....     170.500.00 


(2) 


(3) 
(4) 


(6) 


(61 


(7) 


(8) 
(9) 


nlshed  and  Installed  complete; 

(10)  1  exhaust  vantilatlng  fan  in- 
stallation of  1130  c.f.m.  capacity, 
Including  ducta,  eta,  furnished 
and  Installed  complete; 

(11)  furnishing  and  installing  com- 
plete all  electric  power,  light 
and  control  circuits,  switch- 
board, motor  starting  equipment. 
lighting  equipment,  switches,  re- 
ceptacles and  other  acceaaortea 
and  appurtenances  required  to 
complete  the  electrical  work 
ready  for  operation; 

(12)  725  lln.  ft.  4-in.  cast  iron  water 
line  constructed  complete  in 
place ; 

(13)  1  4-ln.  fire  hydrant  with  1  hose 
connection  and  4-ln.  gate  valve 
furnished  and  installed  complete 

Alternate  "A" 

(14)  550  lln.  ft  30-ln.  asbestos  bonded 
paved  invert,  corrugated  pipe 
from  manhole  "B"  to  bay,  con- 
structed complete  in  plax:e; 

Alternate  "B" 

(14)  550  lln.  ft.  24-ln.  asbestos  bonded 
paved  Invert,  corrugated  pipe 
from  manhole  "B"  to  bay,  con- 
structed complete  In  place; 

(15)  48  lln.  ft.  Iple  trestle  constructed 
complete  in  place; 

(16)  furnishing  and  installing  com- 
plete all  pumping  station  piping, 
valves,  hose  bibbs,  fittings,  man- 
holes, accessories  and  appurte- 
nances required  to  complete  the 
pipe  work   ready  for  operation; 

(17)  5700  cu.  yds.  of  imported  mate- 
rial to  bring  the  filled  area 
around  the  pumping  station  to 
the  lines  and  grades,  including  | 
the  furnishing  and  placing  of 
material  and  the  final  grading 
of  the  area; 

(18)  paving  of  access  road,  parking 
area  and  walkways; 

(19)  preparation  of  area  around  the 
pumping  station  for  landscap- 
ing. 

Tital  bids  submitted  Feb.  26  were: 

(A)  Stolte,  Inc..  Oakland.  Calif..  (A) 
$152,467  50;    (B)    $151,807.50. 

(Bi  Fred  J.  Eariy.  Jr.  Co..  San  Fran- 
cisco, Calif.,  (A)  $176,411;  (B)  $175- 
531. 

(C)  HoaRland  Flndlay  Engineering 
Co.,  Long  Beach.  Calif.,  (A»  $177,- 
844:    <B>    $178,744. 

(Dt  DeLucca  A  Son,  San  Francisco, 
Calif..  (A)  $192,936.77;  (B)  $190.- 
324.52 

(E)  Bebfk  &  Brklrh,  Los  Angeles. 
Calif..    (A)    $198,050:    (B)    $197,500. 

(F»    Haas    A    Rothohild.    San    Fran- 
cisco. Calif..  (A)  $207,569;   (B)  $207 
0:9. 


Const  Co,  116  Brie  81 
ALTER  .Stoio.  $1060;  9M  Orant  Ave; 

owner,   Chong  Jan,    prem;    builder. 
C^arl  J  Fung  A  Co.  777  Broadway. 

DWELUNO,  1-story  frame,  $8000; 
N  Wilde  175  K  Rutland;  owner 
and  builder,  F  Qulerlo,  336  Haric- 
ness  Ave. 

DWELLINGS,  five  1 -story  fr,  |5500 
each:  S  Tiago  76,  100,  125.  150.  171 
W  Rutland,  owner  and  builder, 
Bergstrom  A  Larvich,  306  Prospect. 

ALTER  dwelling.  $2000;  1821  87th 
Ave:  owner  and  contrmctor.  San- 
ford    Masonich,    premlaaa. 

DWELLINCJS,  two  1 -story  fr,  inOO 
each;  NB  Cor  Santiago  and  46th 
Ave.  N  Santiago  50  B  45th  Ave; 
owner  and  builder.  Monroe  Rude. 
1840  OcUvla  St. 

CLASS  C  School,  1-  and  2 -story, 
$175,000;  E  41st  Ave  81  S  Ulloa; 
owner.  Archbishop  of  S  F,  1100 
Franklin  St ;  contmctor,  Moore  A 
Roberts,  693  Mission  St;  architect. 
Martin   Rlst,  760  Market   St. 

ALTER  restaurant,  $3000;  3754  Geary 
St ;  owner,  Pat  and  Johnny  O'Shea. 
prem ;  contractor,  W  O  McCallU- 
ter.  604  26th  Ave. 

ALTER  reservation  control,  $S90O; 
355  Stockton  St ;  owner.  Pan  Amer- 
ican Airways.  322  Stockton  Street; 
contractor.  Dale"  Bros.  426  Bryant 

ALTER  flats,  $20,000;  1020  Lombard: 
owner,  C  L  Argues,  prem;  contrac- 
tor, W  C  Tait  Co,  461  Market  St; 
architect,  Clem  Ambrose,  461  Mar- 
ket St 

ALTER  food  market  ^6000;  1175  Mar- 
ket St :  owner  and  builder,  J  M 
Lttng  A  Co,  Inc,  prem ;  atchltect, 
DeMartlnl  A  Igaz,  78o  Market  St. 

ALTER  food  store,  $2600;  E  San 
Brupo  75  N  Thornton ;  owner,  Bezy 
Freezy  Food  Stores,  San  Bruno 
Ave;  contractor.  B  W  Perkins  A 
Sons,  425  Taraval  St 
ALTER  apts.  $500;  1731  Palou  Ave, 
owner  and  contracttr.  A  Niles,  1733 
Palou  Ave. 

OFFICES  and  garage.  Class  C  2- 
story,  $10,000;  SW  Cor  Bvans  and 
Quint;  owner.  Lowrie  F'aving  Co, 
1540  16th  St;  contractor,  Louis  C 
Dunn  Co,  681  Market  St;  architect. 
H  J  Brunnier,  Sharon  Bldg. 
DWELLING,  1 -story  frame,  $7500; 
W  36th  Ave  200  N  Judah;  owner 
and  builder.  C  E  Carlson  Co,  2294 
22nd   Ave. 


owner.  Pacific  Gas  A  Electric  Oo, 
246  Market  St;  contractor,  Cahlll 
Bros;  architects,  Bakewell.  Brown. 
Welhe.  Frtck  A  Kruse;  engineer, 
Hall  A  Pregnoff. 

FOUNDATION.  SILLS  and  PARTI- 
TIONS, $2800 :  998  Oilman  St ;  own- 
er, Harry  Kockoa,  Qllman  and  Grif- 
fith Sts ;  contractor,  Rlteway  Build- 
ing A  Wrecking  Co. 

ADD  BATHROOM,  $500;  981  Capp 
St;  owner,  P  Clpowesky,  premiaes; 
contractor.   George  Callagy. 

ADD     BEDROOM.     $600;     2342     4Srd 
Ave;    owner.    M    Gordon,   premi8a»<' 
contractor,   Monroe  Rude. 

STUCCO  FRONT,  $1000;  871  Turk 
St ;  owner  and  builder,  B  Fireman, 
657   Hayes   St 

BUILDING  (2-story,  frame),  $14,- 
000;  N  side  of  Jefferson  2818  W  of 
Dlvisadero  St;  owner  and  builder, 
Oliver  N  Rousseau. 

BUILDING  (1-story,  frame),  $7800; 
W  80th  Ave  126  N  UUoa;  owner. 
Nicholas  Papatheohares,  1664  Fell 
St;  contractor  Modem  Home  Bulld- 

BUILDING  (1 -story,  frame).  $9600; 
B  Merced  20  S  of  Hemandes;  own- 
er, John  Ireland,  624  Hearst  Ave; 
contractor,   California  Construction 

Co. 

BUILDING  (1 -story,  frame),  $7800; 
W  Fanning  Way  307.048  S  Manda- 
lay;  owner  and  builder,  Henry 
Doelger  Builder,   Inc. 

BUILDING  (l-story,  frame).  $8000; 
W  Fanning  Way  333.052  8  Manda- 
lay  owner  and  builder,  Henry 
Doelger   Builder,    Inc,   320   Judah. 

RETAINING  WALL.  $500 ;  29  Napier 
Lane;  owner,  Mohr  Rubin,  prem; 
day  work. 
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PUTTYLESS  GLAZING 


BUILDING  PERMITS 

Granted 
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690.00 
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8.60 
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Unit  t>rlces  were 

(B)  (C)  (Dt 

$83,315.00  $101,700.00  $115.793  96 
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6.999.00 

829.00 

858.00 
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230.00 

849.00 

800.00 

9,259.00 

4.60 
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1.468  75 
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2,441.59 
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695.26 
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9.00 
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(E» 
$92,000.00 
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1,. 500.00 
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1.500.00 
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1.660.00 
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2,387.00 

530.00 

600.00 
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9.020.00 

6.24 

160.00 

27.50 

26.50 

66.00 
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1.45 
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GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

52J4  MISSION  STREET  SAN  FRANCISCO,  12 

Phonr:  DElaware  7?n 


ROLLING    DOOR.    $1200;    475    Bran- 
nan  St;  owner.  Sylvan  Davis,  Grant 
Ave     and     Sutter     St;     contractor, 
Spencer  B  Bagge. 
SHOWER,  etc..  $900;  1868  Filbert  St; 
owner.    Myrtle    Palmer,    premlaea; 

day  work. 
REMODEL  (garage  Into  store),  $780: 
W  side  PoJk  St  betweeiv  Union  and 
Green    Sts;    owner.    Tony    D'AraIco, 
premises;  day  work.  .^.««„ 

BULDING  (class  A.  Unit  2),  $926,000; 
E  side  Beale  138  south  of  Mailcet; 


U.S.  Pat.  21/1)19 

SKYLIGHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  ROOPS 

•RUN  HOUSIS 

For  aMinatM,  or  •ngln*«rinf  dMlsn* 
covarbiB  •  comylaM  InctalUllon,  lnclu4- 
ini  thaat  m«uI  r*(|uk«iiianu  .  .  . 

CALL...  IXiROOKIISI 

EKcluaiva   Diatributor*   for 
Nottbani   California 

McKun*  M«fol  Products  Co. 

244  T«kaiNfl  St.,  Son  FrMcltc*.  1 


BUILDERS  BROKERAGE  COMPANY 

1430  Alk«  Str*«t 
OAKLAND  12.  CALIF.  TWInooks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


COMPRESSORS 
PUMPS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 


CONCRETE  BREAKERS     V-BELTS 


DRILL  STEEL 
GADS 


TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timk«ii  Co.         Gordaor-Doavor  Co.         Morlow  Pumps 

Fofnir  ••orinq  Co.  Now  Doporfuro  Booring  Co. 

Hyoft  Booriag  Co.  AffM  Bronn  Co. 

Rochottor  Ropos  Mollory  Lo99la9  Equip.  Co. 

GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

iryaa*  i«t.  ftb  I  lOM  SH. 

PhoM  Hlnleek  1471 


OAKLAND 
I2SI  S«a  Pakia  Ava. 
Pkaaa  HUaibai4«  US4 


il 
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ADD  ROOM  and  BATH,  $1000;  2189 
Green  St ;  owner  A  Seagmve,  prem ; 
day  MV'ork. 

STAIRWAY  (outside),  $600;  145  Car- 
mel  St;  owner,  Q  Hyde,  pirem;  con- 
tractor, John  Newton  A  SOn. 

OAKLAND 

DWELLING,  l-story  6-room.  $8000; 
4232  Laguna  Ave;  owner,  R  E  An- 
derBon,  2400  23rd  Ave;  owner,  A  R 
Lapham  A  Sen.  4144  Coolldge  Ave; 
garage.  |400. 

DWELLINGS,  two  l-story  S-room, 
$5000  each,  928-32  10«th  Ave;  own- 
er and  builder.  J  M  Walker,  1831D 
University  Ave,  Berkeley. 

DWELLING,  l-story  rf-room.  $8000; 
1135  107th  Ave;  owner  and  buiW- 
er,  J  M  Walker,  1631D  Unlversll> 
Ave.  Berkeley. 

ADDITION.  $500;  1814  FrUltvale; 
ownor,  H  J  Gruidl,  prem;  contrac- 
tor. H  A  Schners.  640  Brooklyn. 

DWELLING,  l-story  6-room,  $5500; 
S615  Hapcman  Ave;  owner  and 
builder,  Walter  H  Larson,  361tf 
Hagoman  Ave. 

SHOP  and  jra^age,  l-story,  $2000;  41 
Mc8f»  Ave;  owner  it.id  builder,  E 
O  and  V  C  Krisher,  premises. 

ADDN.  2-stor>'.  $1600;  1523-5  Chest- 
nut .St;  owner.  Howard  Cowlnf, 
prem ;  contractor.  Joe  A  Dupree. 
1016  13th   St. 

ALTER  apt,  $2000;  87*  Warfleld  Ave 
owner  ani  contractor,  John  Bru- 
sa.<?ro.   4536  West   St. 

ALTER,  $4fi,000.  971  69th  Ave;  own 
er.  The  General  Electric  Co,  prem; 
contractor,     The     Austin     Co,     618 
Grand  Ave. 

REP.^IRS.  ?500;  3126  Magnolia  St; 
owner,  J  L  Johnson,  2158  Wood; 
contractor,  E  L  McAllister,  980 
36th  St. 

ALTER,  $600;  338  14th  St;  owner 
and  cortrictor.  L  R  Wallace,  3555 
Dimond  Ave. 

DWELLING,  l-story  5-room.  $6250, 
2?08  Carmel  St;  owner  anr!  hu^d- 
cr    A.  Jacobson,  2460  DamuTh   ST. 

DWELLINGS,  three  l-story  -S-room. 
$6000  each;  10029.  10035.  10041  B-.irr 
St;  owner  anci  builder,  Elvin  Von 
Ness,  4098  Lincoln  Ave. 


FRESNO 


WAREHOUSE,  $18,000;  1230  Paallel ; 
owner.  Federal  Pipe  &  Supply  Co. 

SERVICE  STATION,  Sll.OOO;  130R 
Blackstone:  owner.  Texaco  Com- 
panv;    builder.    Markwart    Co. 

DWELLING.  S9500.  3534  Home;  own- 
er,  Julius   Mueller. 

DWELLING    and    Garage.    $9600 ; 
owner.    Robt    Kallglan;    builder,    M 
Monoagaln. 

HAND    I.Jk.UNDRY.    $9000;    853-57-61 
Fern 
b 
2 
5029 


Sutherland,  2267  S"«"";yuy,      i,,, 

DWELLING  <4-™o"\^  V  *^'  „  K 
Masonic;  owner  and  builder,  HE 
Marshall    827  Cerrito  Ave,   Albany. 

ALtTiJ^TIONS,  $1600;  2000  Dwlght; 
owner  Dr  F  J  Marley,  preml»e«; 
builder.  Fowler,  Godwin  &  Barnes. 
332  South  St,  Richmond.  „     , 

REPAIRS,  $1000;  119  El  Camlno  Real ; 
owner  Harley  Norrls,  prem;  build- 
er W  A  Rose.  478  25th  St,  Oakland. 

ADDITION,  $6600;  1741  Rose;  owner 
and    builder,    W  V  PhUpott.  prem. 

ALTERATIONS,  $600;  1216  Spruce; 
owner  and  builder,  J  B  Berger, 
premises. 

WORKSHOP,  $10,600;  1611  Srd  St; 
owne  rand  builder,  O  C  Jones  & 
Sons,  1601  D wight  Way. 


SANTA  CLARA  COUNTY 


ADDITION,  $2000;  Pepper  Ave  off 
San  Antonio;  owner,  Mra  J  A  Cal- 
lahan, premises;  builder,  W  Inglls, 
Route  1,  Box  528,  Los  Altos. 

DWELLINGS  (40),  $8000  each;  LoU 
1,  2,  3,  14,  16,  16,  17,  18,  19,  20,  24  to 
27,  31  to  41,  44  to  49,  51,  62,  63  to  61, 
64  to  66,  Erin  Way,  Casey  Rd  and 
Shamrock  Dr,  Ed  Yates  Tract; 
owner  and  builder,  J  M  Hull,  554 
Rutland,  San  Jose. 

BUILDING  (commercial),  $39,000; 
north  side  Ftemont  Rd,  Los  Altos; 
owner,  Stauf f er  Chemical  Co,  prem ; 
builder.  ., Williams  &  Burrows,  10 
California  Ave,  Burllngame. 

DWELLING,  $6700;  Lot  28,  Sham- 
rock Dr,  Ed  Yates  Tract;  owner 
and  builder,  W  A  Shaffer,  Route  2, 
Box  579,  San  Jose. 

DWELLING.  $7000;  Lot  3,  Marian 
Lane ;  owner  and  builder  B  Zweigle, 
103  N  33rd  St,  San  Jose. 

DWELLING.  $6000;  Lucot  Way, 
Campbell;  owner  and  builder,  R  C 
Ueltzen,  55  S  16th  St,  San  Josa 

GARAGE,  $500;  Lot  12,  Del  Monte 
St,  Los  Altos ;  owner  and  builder, 
C  Fennel,  premises. 

GARAGE.  $500;  Lot  14,  Del  Monte 
St.  Los  Altos ;  owner  and  builder, 
C   Fennel,    premises. 

DWELLING,  $10,000;  south  side  of 
Hamilton  Ave;  owner  and  builder, 
L  E  Smith,  820  Spring  St,  San  Jose. 

DWELLING,  $4000;  S  Monterey  Rd, 
south  of  Gllroy;  owner  and  builder, 
E   Christophersen,   Box  702,  Gllroy. 

ALTERATIONS,  $2000;  Garden  Lane, 
off  Monterey  Rd ;  owner  and  build- 
er. A  Layva.  Route  4,  Box  375, 
San   Jose. 

DWELLING.  $7000;  Lot  13,  Marian 
Ave,  Marthra  Tract;  owner  and 
builder,  J  H  Ronk,  285  S  1st  St.  San 
Jose. 

SACRAMENTO  COUNTY 


owner,  Jerome  Mast;  contractor, 
O  C  Morony,  1467  Drake  Ave,  Bur- 
llngame. .    ...    „ 

STEEL  TANK,  $8000;  Block  16.  San 
Carlos  Park  Syndicate;  owner  and 
builder,  California  Water  Service. 

DWELLING,  $8000;  1386  Chestnut; 
owner  and  builder,  A  E  Astor. 

DWELLING,  $7000;  24  Wildwood; 
owner,  Louis  Carpol;  contractor, 
W  A  Worth,  255  Belmont  Ave,  Red- 
wood City.  _  , 

DWELLING,  $9000;  1355  White  Oak 
Way;  owner  and  builder,  Floyd 
Beach. 

Compktion  Notices 


SAN  FRANCISCO 


Recorded  '     Accepted 

Feb  26,  1947— LOTS  41  and  42  Blk 
36,  Falrvlew  Terrace.  Paul  W 
and  Bemice  V  Tormey  to  Andre 
&  Thorsen February  20,  1947 

SAN    MATEO  COUNTY 


Recorded  Accepted 

Feb.  21.  194— Elm  Ave,  Angus  Ave, 
Linden  Ave  (boundaries).  San 
Bruno.    San    Bruno    Park    School 

District  to  Peter  Sartorlo 

Feb.   3,    1947 

Feb.  21,  1947— Lot  31,  Block  1,  Tract 
560,  Suburban  Park.  H  J  Dunlap, 
et  al,  to  whom  It  may  concern.... 
Feb.    13,    1947 

Feb.  20,  1947— Lomlta  Hills.  County 
of  San  Mateo  to  C  Dudley  De 
Velblss 

Feb.  21,  1947— Lots  21  and  22.  Block 
2.  University  Addition.  Andrew 
J  Gawley  to  Gawley  &  Deuprey 
Jan.    24,    1947 

Feb.  24,  1947— Lots  7,  8,  9,  10,  Block 
1,  Belbum  Village,  Belmont.  John 
L  Watts,  et  al,  to  Hamilton  & 
Watts Feb.  21,    1947 

Feb.  24,  1947—363  N  Bayshore  Blvd. 
Edward  W  Stollery  to  George  Ar- 
thur &  Sons Feb.  21,  1947 

Feb.  21.  1947— Lots  1,  2,  5,  6,  11,  12. 
Block  4.  Oaklelgh  Park.  Howell 
Co  to  Ernest  C  Baker.  Feb.  20.  1947 

Feb.  21,  1947— Lots  15,  20,  21,  22,  23, 
Block  10,  Redwood  Manor.  M  J 
King,  Inc,  to  whom  it  may  con- 
cern  Feb.    20,    1947 

Feb.  21.  1947— Lot  12,  Block  2,  East 
San  Mateo.  Floyd  R  Peterson  to 
Irving  Caster .feb.  20,  1947 

Feb.  24,  1947— Lot  26,  Block  20;  ptn 
Lot  25,  Block  20,  Second  Addition 
to  Huntington  Park.  Norman  N 
Mclnnls  to  whom  it  may  concern 

.J^ ...Feb.    17.    1947 

Feb.  24,  1947— Lot  6,  Block  17,  Bur- 
llngables.    Calvin   O   Meitz,  et  al. 


Non-Responsibflity 


SAN  FRANCISCO 


Feb  25,  1947— W  30th  AVE  50  N 
Klrkham  N  25  x  W  82-6.  Dept 
of  Veterans  Affairs  of  the  State 
of  Calif  as  to  improvements  on 
property, 

Feb  21,  1947— SW  WASHINGTON 
and  Powell  Sts.  oe  Siioong,  Llm 
Foong  and  Rose  Shoong  as  trus- 
tees, as  to  Improvements  on  prop- 
erty. 


Release  of  Liens 


SAN  FRANCISCO 


Recorded                                        Amount 
Feb    26,    1947— E    CENTRAL    AVE 
lOO  R  Hayes  St    F  G  Vandegriff 
to  Martha  Schuett ~ • 


8AN   MATEO  COUNTY 


Recorded 


Amount 


Fem.  21,  1947— Lot  24,  Tract  552, 
Skyline  Manor.  Douglas  B  Wilson 
to  David  E  Decherd,  et  al 

Feb.  21,  1947— Lot  20,  Tract  522, 
Skyline  Manor.  Douglas  B  Wilson 
to  Reece  L  Hanner,  et  al 

Feb.  21.  1947— Lot  19.  Tract  522, 
Skyline  Manor.  Douglas  B  Wilson 
to  Lyle  E  Fourtner,  et  al 

Feb.  26,  1947— ptn  Lot  3,  Murray 
Tract.  Victor  Doppee  to  Homer 
Reld  and  Mary  Whiting  $310.90 


Cessation  of  Labor 


CESSATION   OF   LABOR 


SAN    FRANCISCO 


Recorded  Work  Cea.^ed 

Feb  26,  1947— W  43rd  AVE  2')0  S 
Lawton  St.  Robert  M  and  Dor- 
othy   M    Phillips    to    Coa.st    Bldg 

Co  and  Charles  Rlchanbach 

January    22,    1947 

Plumbing  Permits 


plumbing  fixtures;  3  gas  op;  16  wa- 
ter connections. 

7315     MacArthur;     owner,     ; 

plumber,  J  A  Freltas;  4  plumbing 
ilxtures;  1  gas  opening;  1  water  con- 
nection. 

1324  Frultvale;  owner, ;  plumb- 
er, J  A  Freltas;  7  plumbing  fixtures; 
4  gas  openings  ;  10  water  connections. 

Cor  14th  Ave  &  E  22nd;;  owner, 
Gradv;  plumber,  J.  A.  Freltas;  20 
plumbing  fixtures;  12  gas  openings; 
20    water   connections    . 

4210  Tompkins;  owner,  Shaw; 
plumber,  J  A  Freltas;  6  plumbing 
fixtures;  1  gas  opening:;  10  water 
connecticns. 

3239  Sylvan;  owner,  C  Smook; 
plumber,  J  A  Freltas;  4  plumbing 
fixtures;  2  gas  openings;  10  water 
connections. 

1820  7th  St;  owner,  M  Perro; 
plumber,  J  A  Freltas;  7  plumbing 
fixtures;  1  gas  opening;  10  water 
connections. 


Furnace  Permits 


OAKLAND 


3033    Magnolia    St;   owner,    E    Mc- 
Cowan ;      dealer,      Gemhardt  -  Stroh- 


oakLand 


2058  Slst  Ave;  owner,  Chas  Rels- 
chater;  plumber.  J  R  F'ierce;  T, 
plumbing  fixtures;  3  gas  openings;  16 
water    connections. 

1616      104th     Ave;     owner^    Anlce: 


plumber,    J    Zamarellt;     6    plumbing 
to  C  H  Bessett  Building  Co 1  fixtures;    3    gas    openings;    16  water 


000;    o\\'ner.    Fred    Harnlg.  !  DWELLING    (4-room),   $3800;   Lot   1, 

DWELLING.      $7500:      719      Fresno;        Blk  30.  North  Sacramento  Heights ; 

owner.    Louise   Delgada  owner  and  builder,  Robt  A  Purdle, 


OARAGE.    $7200;    1152   G   St;    owner. 

Oranije    Co;    builder,    J    T    Cowan, 

5.36    Brix    Bldg. 

4   DWELJ^INGS  and   Garages,   $7,000 

each;     2536-46     2606-2616     Peralta 

Wav;  owner,  Lanibcrt  &  Lew. 
2   DWELLINGS    a:)f   Garages.    $7000 

each    4-6    Garland ;    owner.    W    E 

Burnett.    311     Andrews. 
2    DWELLINGS    and    Garages.    $6000 

each,   2216-26   Harvard;    owner,    W 

G    Ellis.    280  College. 
DWELLING      and      Garage,      $6000. 

2214    University:    owner.    A    Tash- 

ilsn. 
.STORE,  $4600:  2355  So  G  St;  owner. 

I..ouis   .Sannuolo. 
DWELLING.     $3500:     411     Oleander; 

owner,  Jacob  Glgtlc 
DEMOLISH  pt  of  PKG.  House,  $3000; 

604    S    St:    owner.    Cal    Pkg    Corp; 

builder,  W  L  Bovle.  Rl  5,  Box  159 
REP  MR  Bat.  JWOfk):   1201   N  Fresno; 

own»>r,   Hedrlok ,    builder,   Taylor  A 

Wheeler.  245  Clinton. 
ADDITION   to   Dwelling.   $2600;    4777 

Nevada ;    o%*'ner,    Louis    S    Merrill ; 

builder,  Lloyd   D  Hlbner.  4866  Ma- 
dison. 
DWELLING.     12000:    3524     Madison: 

owner.  Ray  Welchel. 
GARAGE     for    temporary     dwelling. 

$1200;    3231    Lamona;    owner,    T   J 

Ruse 
ADDITION  to  Store,  $1000 ;  316  C  St ; 

owner,  R  WaFcmlller. 
ALTER  Cafe.  $1000;  150©  Kern  ;  own- 
er. I  Nelflon ;  builder,  Harris  Const 

Co.    P  O  Box   109. 
ADDITION    to    dwelling.    $1000;    42b 
McKlnley.   owner,  R  R  RIggins. 

BERKELEY 


DWELLING  (5-rocin).  $14,000;  701 
Grizzly  Peak ;  owner,  Louise  M 
Reld.  11*  Frederick  St,  San  Fran- 
cisco; builder,  J  Thomas  Young, 
763  Cragmont  Ave  r  architect,  Paul 
Hammarberg.  2  Norwood  Ave, 
Berkeley. 

ADDITION.  $500;  2619  College  Ave; 
owner  and  builder,  Julian  A  Rager, 
premises. 

ALTERATIONS,  $9000;  2028  Dela- 
ware St;  owner  and  builder,  C  A 
Fuller,  1711  Grant. 

ADDITION,  $1000;  2841  San  Pablo; 
owner,  A  E  Smith,  2861  San  Pablo ; 
builder,  Frank  A  Stead,  1950  Addi- 
son;  plans  by  A  R  Hunter  Jr. 

ALTERATIONS,  $1600;  3138  Ellis  St; 
owner,  George  Waller,  premises; 
builder,  Dreyer  A  Taylor,  625  Ub- 
ertv.  El  Cerrito. 

ALTERATIONS,  $500;  3201  College; 
owner  and  builder,  Nathan  Levin, 
3205  College. 

ALTERATIONS.  $3500:  1480-86  Uni- 
versity :  owner,  H  B  Driver,  admin- 
istrator. 1301  Bonlta;  builder,  Jos 
L  Dillon.  5212  San   Bruno. 

ALTERATIONS,  $8000;  2001  Dwlght; 
owner.  Merrick  Memorial  Hospital, 
premises;  builder,  Willis  F  Lynn, 
1040  Folger  St. 

REPAIRS,  $600;  1701  LeRoy ;  owner, 
Frat    House,    premises;    bulkier,   H 


1161  Arcade  Blvd 
DWELLING  (4-room),  $2000;  ptn  Lot 

28,  Block  1,  West  Del  Paso  Heights ; 

owner    and    builder,    Elsie    Kester, 

Box  42,  Del  Paso  Heights. 
DWELLING     (5-room),     $3500;     ptn 

Tract  85,   Oak  Ridge  Acres ;   owner 

and    builder,    Joseph    Matzke,    1646 

South  Ave,  Del  Paso  Heights. 
DWELLING  (3-room),  $1200;  Lot  67, 

New    Glendale    Tract ;    owner   and 

builder,    Ellsworth    Johnson,  Route 

1.  Box  1862. 
DWELLING  (4-room),  $2000;  ptn  NE 

>4    Sec  36-8-5;   owner  and   builder, 

Harry  Sakaklhara,   Box  25,  Florin. 
DWELLING  (5-room>,  $1900;  ptn  SW 

^  Sec  62,  Rancho  Del  Paso;  owner 

and  builder,  Owen  W  Pederclne  Jr. 

Route  9,  Box  5294. 
DWELLIN  G(4-room),  $4000;  ptn  Lot 

16.    City  Farms   No   2;    owner  and 

builder.   Aubery  &   McDonald,   2746 

Portola  Way. 
DWELLING    (3-room),   $2000;  Lot  1, 

Block  32.  North  Sacramento  No  8; 

owner  and  builder,  T  L  Pierce,  1S61 

48th    St. 
DWELLING   (3-room),  $2600;  Lot  62, 

Block    6,    Colonial    Heights;    owner 

and   builder,    Arthur  Saindon,    4035 

Ventura  Ave. 
DWELLING   (3-room),  $1500;   Lot  S, 

Block  5,  Del  Paso  Heights;  owner, 

.Jessie    Jacobs;     builder,     Hugh     B 

Matthew.  Route  9.  Box  3070. 
DWELLING   (4-room).  $5500;  Lot  46, 

Mead    Tract;    owner,    J    C   Eckels; 

builder.    Gardner    &    Bullock,    2924 

Marty  Way. 
DWELLING   (5-room).   $2600;   Lot  7, 
National    Subdivision    No  1;    owner 
and  builder,  Frank  Slmeroth,  Route 

2.  Box  1893,  Rosevllla 
DWELLING  (2-room),  $2000;  ptn  Lot 

3,  Block  N.  North  Sacramento  No 
4 ;  owner  and  builder,  Harry  M 
Antaramian,  Box  2431. 


Dlller.  Redwood  City.  Pacific  Tel 
&  Tel  Co  to  Haas  Construction 
Co  Feb.    13,    1947 

Feb.  24,  1947— S  H  Lot  10,  No  H  Lot 
9.  Block  10,  East  San  Mateo. 
Harry  Shapiro,  et  al,  to  whom  it 
may  concern Feb.  19,  1947 

Feb.  24,  1947  — Lot  18.  Roaefleld 
Tract,  Menlo  Park.  Pacific  Homes 
Inc  to  Peninsula  Pacific  Con- 
struction Co Feb.  21,  1947 


Liens  Filed 

SAN  FRANCISCO 

Recorded  Amount 

Feb  27,  1947— W  SEVENTH  AVE 
62*4  N  Mcraga  St.  Max  Rosen- 
berg co-partner  Robcnberg  Bros 
Grading  Co  vs  Geo  A  and  Jose- 

'  nhlne  Taylor.  Coast  Constr  Co, 
et  al  $154.95 

Feb  27.  1947— W  SEVENTH  AVE 
37»4  N  Moraga  St.  Max  Rosen- 
berg co-partner  Ronenberg  Bros 
Grading  Co  vs  Ficd,  Chas  and 
Gloria  Rose,  Coast  Bldg  Co,  et  al 

$176.00 

Feb  27.  1947— W  SEVENTH  AVE 
37«A  N  Moraga  St.  Max  Ro.<»en- 
berg  CO -partner  Rosenberg  Bros 
Grading  Co  vs  Leland  E  and 
Marguerite  M  Myers,  Coast  Con- 
struction Co.  ot  al  $164.95 

Feb  27,  1947— E  LISBON  100  South 

Peru.    Max  Rosenberg  co-partner 

in  Rosenberg  Bro.s  Grading  Co 

vs  Richard   H  Pellicl  and  Coast 

Bldg  Co.  et  al  $248  09 


owner.  Yates ;  plumb- 
plumbing  fixture; 

gas   opening;   1    water  connection. 

;    owner,    Ping    Lee;    plumber, 

Jas   H   Smith;   2   plumbing  fixtures. 

1543  Market;  owner,  Edwin  Mln: 
plumber,  Jas  H  Smith;  1  plumbing 
fixture;  O  gas  openings;  1  water  con- 
nection. 

2335  Market;  owner,  Sam  Angel- 
•.lovich ;  plumber,  Jas  H  Smith ;  2 
plumbing  fixtures. 

326  Magnolia;  owner, ;  plumb- 
er, H  S  Sfa,llsbur>-;  1  plumbing  fix- 
ture. 

3778  Manila;  owner,  Clare  N  Hag- 
gerty;  plumber,  W  H  Plcard;  i 
pluniblng  fixtures;  0  gas  openings; 
7    water   connections. 

2743     San     Pablo;     owner,     Borden  i 
Dairy,     plumber,     J     A     Fazio;      14 


Ransome 

CONCRETE 
MIXERS 

Now  in  Sfoek 

for 

fmmedJate  Dof/very 

1— 3V2S.  Non-Tilt 
4— 3V2S,  Tilting 
2 — IIS.Mounted  on 
2  pneumatic  tires 

•  TRUCK  MIXERS  • 
2—2  cu.  yd..  Hi-Up 
[V2  cu.  yd..  Hi-Up 


Come  in  and  See  Thmm 
er  Wrife  for  LlfmroHf 

COAST 

EQUIPMENT 
COMPANY 

948  Bryant  St.       MArket  5740 


Associated  Wood  Products  Co. 


// 


"Jh  Wood  We  ^n4Ul 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


8AN   MATEO  COUNTY 


SAN  CARLOS 


DWELLINGS   (14),   $6000   each;   2428. 

2432.     2440.     2444.    2468,     2508.     2516. 

2426.  2812,  2624.  2630.  2623.  2642.  23S0 

San  Carlos  Ave ;  owner  and  builder, 

Standlsh   *  Grover. 
DWELLING.    $7500;    307    Sycamore; 


Recorded  Amount 

Feb.  25.  1M7— Lota  9  and  10,  Block 
201.  Eatates  of  Emerald  Lake. 
George  Winter  vs  Leo  and  Mollle 
Lawrence    - $3,295.92 

Feb.  25,  1947— Lota  39  and  40,  Block 
8.  City  of  San  Bruno.  Hiram  C 
Short  vs  Charlea  Rlchanback,  do- 
Intr  bualneas  aa  Coast  Building 
Co         „ $438.58 

Feb.  24.  1947— Lota  9  and  10,  Block 
8.  property  In  Villa  lota  of  J  V 
Dlller,  Redwood  City.  E  M  Van 
Buren  vs  Joseph  Robert  and 
Leonor  D  Terrlto $200.00 


Industrial  Wheels.  Casters,  Hand 
Trucks,  Flat  Trucks,  Lift  Trucks 

MATERIAL  HANDLING  EQUIPMENT 


GUN  N   CARLE  &   CO. 

20    Pofrrro    Ave.  UNdcrhill    54B0  Son    Francisco 


The  ORIGINAL  Pre-s^aledinsulated  Pipe 


Vor   Maifitenance-Frec  Service   in 

Umierground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


Trade  Mark  Reg.  U.  S.  Patent  Office 


OURANT  INSULATED  PIPIE  COMPANY 

,;1S   RUNWYMEdOt..'.'     ■'      '  ?..fALO  ALTO    CAJ., 


DIttrlbwUd  ly 

NEIL  H.  PETERSON  COMPANY 

112f  POLSOM  STRIET  SAN  FRANCISCO  3.  CALIP 

PfceMe  UNdarkill  80S0 

Southern   California: 


Waahlngton,  Orafon  and  Territory 

of  Alaaka: 

E.   H.   LANODON   COMPANY 

72   Vina   Street 

Seattle  1,  Waahlngton 

Phana  ELIIatt  0230 


ENGLISH   A   LAUER,   Ina 
La*  Angalaa  11.  Calif. 
Phone    RIohmona    <316 

1978  South  Lob  Angalaa  St., 


maler;  floor  furnace. 

8054  Holly  St ;  owner,  J  Flore ;  deal- 
er, Gemhardt-Strohmaier;  floor  fur- 
nace. 


2525  Montana;  owner,  S  C  Rogers;  i  sii?n» 
dealer,    Gemhardt-Strohmaier;    floor'' 


30)9  98  Mason;  owner.  Mike;  con- 
trartor.    Bnimfielcl    Elec    Sign    Co. 

3010  507  Valencia;  owner.  Lee 
contractor.  BrumHeld  Elec  Sign  Co; 


furnace. 

866  40th  St ;  owner,  Beckett ;  dealer, 
L.  F  Wltharm  ;  floor  furnace. 

866  40th  St ;  owner.  Beckett  &  Fred- 
richl;  dealer,  Li  F  Wltharm;  floor 
furnace. 

2101  107th  Ave ;  owner,  Bevelaqua ; 
dealer.  L.  F  Wltharm;  floor  furnace. 

1290  82nd  Ave;  owner,  Mrs  Frank 
Gouvera ;  dealer,  L.  F  Wltharm ;  floor 
furnace. 

6334  Estates  Dr;  owner,  Joseph; 
dealer  L.  F  Wltharm  ;  central  furnace. 


Plumbing  Permits 


BERKELEY 


2177  Bancroft;  owner.  Beauty  Box; 
dealer,  Edward  Loebs;  wash  basin. 

1889   University;    owner ; 

dealer,  M  J  Schmltt;  water  closet; 
sink. 

2738  Acton ;  owner,  M  White ;  deal- 
er, W  MacMlllan;  2  water  closets; 
-wash  basin;  bath  tub;  sink;  wash 
tub. 

1526  Grant;  owner.  Luce;  dealer, 
J  C  Livlngood;  water  closet;  wash 
ba^ln;  sink;  shower. 

1712  Oregon ;  owner  and  dealer, 
Berkeley  Board  of  Education ;  5  sinks. 

1127  Laurel;  owner,  Halmer;  deal- 
er. Chaa  W  Knights;  sink. 

1355  Scenic;  owner,  Robert  A  Long; 
dealer,  Robert  A  Long;  sink;  drain; 
shower. 

;  owner,  Coleman;  dealer, 

E  P  Hull;  water  closet;  wash  baaln; 
bath  tub ;  sink ;  wash  tub. 

1408  Parker  St;  owner,  Stevens; 
dealer,  Frank  A  Gottsteln ;  wtaer 
closet ;   wash   basin ;   bath   tub ;   sink. 

1101  Arch  St;  owner,  D  Simlnoff; 
dealer,  J  R  Pierce;  water  closet; 
wash  basin ;  bat  htub ;  sink ;  wash 
tub. 


OAKLAND 


2780  Frazier;  owner,  A  Wentworth; 

plumber,  ;  5  fixtures ;  4  gas 

outlets;   9  water  connections. 

2238  84th  Ave;  owner,  Edwards; 
plumber,  C  W  Roland;  5  fixtures;  3 
gas  outlets ;  12  water  connections. 

2242  24th  Ave;  owner,  Edwards; 
plumber,  C  W  Roland;  5  fixtures;  3 
gas  outlets;  12  water  connections. 

6211  Foothill  Blvd;  owner.  Ruddy; 
plumber,  C  W  Roland;  3  fixtures;  2 
gas  outlets ;  10  water  connections. 

809  Myrtle;  owner,  R  M  Watson; 
plumber,  Joseph  H  Smith ;  2  fixtures ; 
10  water  connectiona. 

5973  Rincon  Dr;  owner,  Beckett; 
plumber,  J  Sorenson;  9  fixtures;  3 
gas  outlets;  9  water  connections. 

2748  73rd  Ave;  owner,  Geo  Calder; 
plumber,  Morrill;  6  fixtures;  7  gaa 
outlets  ;  6  water  connections. 

7B18  B  14th  St;  owner,  Robey; 
plumber,  Wm  J  Souxa;  2  fixtures;  4 
water  connections. 

8750  E  14th  St;  owner,  Dougan; 
plumber,  Durant;  1  gaa  outlet. 

3746  B  14th  St;  owner,  Dougaif; 
plumber,  Durant;  1  gas  outlet 

3742  E  14th  St;  owner,  Dougan; 
plumber,  Durant;  1  gas  outlet. 

178  Grand;  owner,  F  F  Porter; 
plumber,  Durant;  1  gas  outlet. 


Electrical  Permits 


SAN    FRANCISCO 


2999  S/E  cor  Post  &  Stockton: 
owner.  Western  Pacific;  contractor. 
Elec   Prod   Corp;   sign. 

3000  2950  Geary;  owner,  Krieper 
&  Sons:  contractor.  Elec  FYod  Corp; 
signs. 

3001  708  Post;  owner.  Blunk ;  con 
tractor,     Brumfleld     Elec     Sign    Co; 
signs. 

.3002  127  Clement:  owner.  Rosen- 
burg-  contractor,  Brumfleld  Elec  Co; 

3003  SW  Taylor  &  Gear>- :  owner. 
Bel1#'vue  Hotel  Lounge;  contractor, 
Brumfleld    Elec    Sign    Co;    signs. 

3004  1022  Kearny:  owner.  Tong: 
contractor,  Brumfleld  Elec  Sign  Co: 
.stgnn. 

3006  407  O'Farrell:  owner.  Hem- 
don;  contractor.  Brumfleld  Elec  Sign 
Co;    signs.  ^ 

3006  1268  Mission:  owner.  Camp- 
bell: contractor,  Brumfleld  Elec  Sign 
signs. 

3007  1127  Mission  ;  o-wner,  Mclssac ; 
contractor.  Brumfleld  Elec  Sign, 
signs. 

3008  Mkt  &  Montgomery:  owner. 
Wells  Fargo  Bank;  contractor. 
Brumfleld   Elec  Slg  Co;  signs. 

Rent  Hike 

(Continued  from  Page  One) 

committee  itself  and  passed  by  cun- 
gress)  on  the  first  day  of  the  first 
montk  after  pr»ssage  of  the  act. 
Take  It  to  Court 

If  this  were  made  law,  OPA  s 
rent-conlrolHnsr  duties  would  end. 
Records  and  files  would  be  trans- 
ferred to  the  Commerce  depart- 
ment and  there  be  available  to  in- 
terested parties.  . 

Tenants  whose  landlords  raisf'd 
rents  above  the  legal  maximum 
would  go  to  court.  The  subconi 
mittee  recommended  that  landlords 
violating  the  ceiling  be  fined  triple 
damages  or  $500,  whichever  is 
greater.  The  fine  would  be  payable 
to  the  tenant.  ^      , 

That's  how  the  matter  stood  as 
the  consideration  for  new  legisla- 
tion passed  from  the  subcommittee 
to  the  firil  committee. 


3011  317  Sutter ;  owner,  Moran ; 
contractor,  Pac  Elec  A  Mech  Co;  1 
outlet ;    1    switch. 

3012  No  1  Powell  St:  owner.  Bank 
of    America:     cohtractor,    Pac    Elec 

6  Mech  Co ;  4  motors. 

301.?       240     Kearny;     owner ; 

contractor,    Pac    EJec    &    Mech    Co; 
19   outlets ;    1    switch ;    5   plugs. 

3014  9.V>  Ma.son;  owner,  Fairmont 
Hotel  (Gold  Room)  contractor,  Pac 
VAec  &  Mech  Co;  4  motors. 

3015  763  Jones;  owner.  Apt  10; 
contractor,  Pac  Klec  &  Medh-Co; 
range. 

3016  4th  &  Townsend;  owner,  Ca- 
hlll ;  contractor,  Pac  Elec  A  Mech  Co ; 
temporary  meter. 

3017  138    Mason;     owner,    ; 

contractor.  Pac  Elec  &  Mech  Co;  8 
outlets;  3  switches;  l  plug. 

.1018  20  -  2nd  St;  3rd  floor;  owner. 
Blue  FMnt  Service;  contractor 
Frank  J  Kllmm  Co :  power  meter 
loop. 

3O19-302C  various  locations  and 
owners;  contractor,  Adams  Elec  Co; 
temporary   saw. 

3021  127  Calne  St;  owner,  S  Klak- 
owlcz:  contractor,  Adams  Elec  Co; 
wlrlnp-. 

2955  1492  Ellt.s  St;  owner,  Kusanc; 
contractor,  Mahoney  Elec  Co;  4  out- 
lets;   3    nlugs. 

2956  4792  Mi.sslon ;  owner.  G  Men- 
cuccl;  contractor,  Luna's  Service  Co; 
signs. 

2957  715    Cavuga;    owner 

contractor.    Golden    Gate    Elec;    fire 
repairs. 

1>9.'S8     3454    18th    St;    owner,    . 

contractor,  CJolden  Gate  Elec  Co;  fire 
repairs. 

2959  262  Chester  Ave;  owner.  A 
.T  Lehman;  contractor,  Dowd-Seld 
Elec  Co;  temporary  cav-. 

2960  NW  cor  24th  Ave  &  Rivera; 
owner,  B  L'iwis ;  contractor,  Orandi 
Elec   Co;   temporary  saw. 

2961  1231  Fol.som :  owner,  A  De- 
Benedetti  •    contractor,    Grandl    Elec, 

7  outlets:  7  switches;  18  plugs. 

2962  665  Howardl :  owner,  Bothln 
Realty:  contractor,  Grandl  Elec  Co; 
alterations. 

2963  1996  20th  Ave;  owner.  New 
Mis.slon  Heating  Co;  contractor,  J  K 
Herzop   Elec  Co;    furnace    motors. 

2964  152  Geary;  owner,  American 
Steam.nhlp  Lines;  contractor,  QRS 
Neon  Co;  signs. 

2965  N  Hayes  St  100  feet  E  of 
Dlvlsadero ;  owner  and  contractor, 
Fo.ster  &  Klelscr  Co;   signs. 

2966  Geary  St:  S  side  100  ft  E 
rf  .A.rguello;  owner  and  contractor, 
Foster  &  Klelser  Co;  signs 

2967-2968 
owners;  contractor,  Weldenthal  Gos 
liner   Inc ;   motors. 

2969-2972  various  Colllngwood  lo- 
cations: owner.  United;  contractor, 
Richmond  Wee  Co;  16  outlets;  16 
switches;    16  plugs;  service. 

2973-89  Various  43rd  Ave  locations , 
owner,  United ;  contractor,  Richmond 
Elec  Co;  8  outlets;  8  switches:  8 
plugs ;   service. 

2£9'.>  1400  Folsom ;  owner,  M  Seller 
Co:  contractor.  Galvln  Bros;  .30  out- 
let .<i. 

2991  246  So  Van  Ness  Ave ;  owner 
Skilsaw  Inc:  contractor,  Galvln  Bros; 
circuit    frr    gaa    burner   motor. 

2992  600  Sansome  c-t ;  owner.  Calif 
Inspection  Rating  Bureau;  contrac- 
tor, Galvin   Bros;  5  plug.s. 

2993  200  Waahlngton;  owner.  Levy 
&  Zenthtr:  contractor,  Galvin  Bros; 
20  .^utlet.M;  6  plugs. 

2994  .545    Sutter;     owner,     ; 

contractor,    Galvln    Bros;    3    outlets; 

5  plugs.  „  ,        a. 

2995  77  Battery:  owner,  Beier  A 
^under.son ;  contractor,  Galvln  Bros; 
2  out1et.s:  motors. 

2996  2101  Larkln ;  owner.  Fahlen ; 
contractor,  Edw  W  Scott  Elec  Co;  3 
outlets:  2  switches:  1  plug;  motors. 

2997  2180  Sutter:  owner.  A  Stew- 
art; contractor.  Malm  &  Welter; 
complaint.  ' 

2998  207  Powell;  o-wner.  Young 
Et-R  Cluo;  contractor.  Malm  &  Wel- 
ter: 2  outlets;  2  switches. 

3022  4  29th  St;  ow.ier,  Cody:  con- 
tractor. Star  Elec  Co;  repair  fire 
damage. 

3023  931   Capp  St;  owner,  Capom- 
sky ;  contractor.  Star  Elec  Co ;  3  out 
lets;  3  switches;  4  plugs;  service. 

3024-7  Various  locations  on  41st 
We  owner.  Standard  Bldg  Co;  con- 
tractor. Arc  Elec  Co,  10  outlets;  10 
switches;  10  plugs. 

3028  SE  Cor  Silver  Avenue  and 
Vienna  ;owner,  Martin;  contractoi, 
Arc  Elec  Co:  10  outlets;  10  switches: 
10  plugs. 

3029  32  Fountain:  owner,  Lester; 
contractor.  Arc  Elec  Co;  12  outleta; 
12  swltchis;   14  plugs. 

o-A-ner.   S.   &    w^- ; 


Diamond  Palace;  contractor,  Schl- 
metschek,  4  outlets. 

3032  298  O'Farrell  St;  owner,  Vir- 
ginia Drug;  contractor,  M  ScMmeta- 
oheck ;  reconnect  ice  machine  motor. 

8033  2195  Fillmore;  owner,  Lorren- 
zlnl;  contractor,  M  Schlmetschek ;  12 
outlets. 

3034  245  Market  St;  owner,  P  O 
A  E;  contractor,  M  Schimetachek , 
alterations. 

3035  148  Montgomery  St;  owner, 
Calif-Pacific  Title  Ins  Co  contrac- 
tor. Pacific  Elec  &  Mech  Co;  motors. 

.3036  2506  Fillmore;  owner,  Ren's 
Fountain ;  contractor.  Pacific  Elec  * 
Mech  Co :  4  outlets ;  3  plugs ;  motoro ; 
special   equipment. 

3037  1100  Ortega  Street;  ownor, 
Randic;  contractor.  Pacific  Electric 
A  Mech  Co;  2  outlets;  1  switch;  mo- 
tors. 

3038  3950  0«*'an  Avenue;  owner, 
Dobbs  *  Applebee;  contractor.  Pa- 
cific Elec  Constr* Co;  4  outlets;  2 
switches;  5  plugs. 

•039  350  California  Street;  owner, 
Kerr  Steamship;  contractor.  Hamp- 
ton Elec  Co;  140  outlets;  1  Bwitches; 
50  plugs;  setvlce. 

3040  1072  Folsom;  owner.  Beck; 
contractor,  Hampton  Elec;  2  out- 
lets:  1    switch;   9  plugs;    service. 

3041  100  Sansome  St ;  qjvner,  Swett 
&  '^r.awford ;  contractor,  Hampion 
Elec;   14  plugs. 

3(»42  885  Market  St:  owner.  Zu- 
kors;  contractor.  O'Keeffee.  The  Fan 
Man  ;  4  outlets ;  alterations. 

3043-5  Various  Ibcatlons  and  own- 
ers: contractor.  O'Keeffee,  the  Fan 
Man  ;  6er\ice ;   motors. 

1046  R31  Clement:  owner,  Zatcoff; 
contractoi,  Edlaon  Elec  Constr  Co, 
motors. 

3047  1'8  Belvedere:  owner,  Davis 
Realty:  contractor,  Edison  Electric 
Constr  Co;   elec  complaint. 

2048  105  Crest  Lake  Drive;  owner 
Brown:  contractor,  EdUon  Electric 
Constr  Co;   service;  range. 

3049  1  Powell  St ;  owner,  Call- 
Bulletm ;  contractor,  Elec  FYoducts 
Corp;   sign. 


OAKLAND 


44271  9547  MacArthur;  owner,  Cisero 
contractor,  A  L  Solari;  outlets: 
switches ;    plugs. 

44272  951  55th  St;  owner.  Romite; 
contractor.  A   L  Solari;   meter. 

44273  5424  E  14th  St;  owner,  Ka^ 
Chesterfield;  contractor,  Cal  Elec  Co; 
outlets;  plugs;  motors. 

44274  5424  E  14lh  St;  owner,  Kay 
Chesterfield  :  contractor,  Cal  Elec  Co ; 
fixtures. 

44275  Next  to  4736  Thompklns; 
owr.er,  D  L  Greenberg:  contractor. 
El  Cerrito  Elec;   motors. 

iser  V.O,  ».8..-.  ,      44276    7101  E  14th  St;  owner.  Mar- 

various     l<K5ation8     and    vel    Food    Center;    contractor.    Pied- 


mont   Elec;    outlets;    plugs 

44277  4271  Norton  Ave;  owner, 
H  M  Olden ;  contractor,  James  An- 
derson;    outlets;    switches,    pl«g» 

44278  806  Webster;  owner,  L  Yip; 
contractor.    Fluoro    Elec;    flxture»r 

44279  1818  Park  Blvd;  awner. 
Parkwav  Radio  A  Appliance;  con- 
tractoi, Wonderllte  Neon  Products; 
new    Installations. 

44280  463  11th  St;  owner.  Retail 
Center  Store;  contractor.  Wonder- 
lite  Neon  Products:  new  Installa- 
tions. _ 

44281  1509  Mt.  Blvd;  owner,  Geo 
Moeller;  contractor,  ;  outlets; 
switches;   fixtures;   plugs. 

44282  6105  Castle  Drive;  owner. 
Brass  Const;  contractor,  Pac  Elec  & 
Mech;  outlets;  switches;  plugs;  new 
installations 

44283  2019  Foothill;  owner.  Wll- 
loughby;  contractor,  Kent  Klbbe; 
outleta:    switches;   plugs. 

44284  549  Fairbanks;  owner.  Lewis 
contractor.  Kent  Klbbe;  outlets; 
switches;    addition. 

44285  4.33  tSth  Ave;  owner.  Special 
owner  Permit;  contractor,  R  A  Han- 
sen; outlets;  switches;  flxturea;  new 
Installations 

44286  E  Mth  St;  A  33rd  Ave.  own- 
er. Special  1-ite  Sign  Co;  contractor, 
Spott;   wire   1    i>anel. 

44288  2328  E  14th ;  owner.  Baron 
Piano  Co;  contractor.  Spott;  sign. 

44289  2547  E  27th  St;  owner.  Shell 
Oil  Co;   cont(ractor.  Elec  Prod  Corp; 

"  44290  S'W  cor  7th  A  Franklin ; 
owner,  Peluho  Motor  Serv ;  contrac- 
tor. Elec  Prod  Corp;  sign. 

44i;91  4111  Broadway;  owner  .Jud 
Whitehead;  contractor.  Elec  FYod 
Corp;    sign. 

44291;  1207  44th  Ave;  owner,  Roys 
Tire  A  Battery  Serv;  contractor,  Elec 
Prod  Corp:  tlgn. 

44293  540  4th  St:  .»wner.  Inter 
Urban;  contractor.  Fred  Schmlt. 
fixtures. 

44294  4450  Piedmont  Ave;  owner, 
Matthews  A  Son;  contractor.  Fred 
Schmlt;    fixtures. 

^.in     1-5  Ma«on     o-jvner.   S.   &    w.;        44295    477  15th  3t ;  owner,  Thrams; 

.olZri:'  M  ScTlmetschek;  3  plugs.  |  -"♦-^»«- 3,^ ^^J.^^'i^ITu';  ^    owie^^O 
.•W,31    2122  Mission  St ;  owner,  Swlsd  I      44296     8135    MacArthur.    owner,    u 


Pierce;     contractor.    J    H    Coleman; 
sign. 

44297  2700  Harrison ;  owner,  Geo 
Mann ;  contractor,  T  Bushman  Elec ; 
outlets : ;   switches ;    plugs. 

44298  512  Henry;  owner.  Black; 
contractor,  Bushman  Elec ;  8  fixtures. 

44299  2022  Brush  St;  owner.  Seq- 
uerro;  contractor.  Bushman  Elec: 
alterations. 

44300  354  Hobart ;  owner,  Mr 
Pcnn :  contractor.  Fluord  Elec;  out- 
lets ;    alterations. 

44301  477  15lh  St;  owner.  Smith; 
contractor,  T  L  Rosenberg;  outlets: 
switches :   plugs ;    alterations. 

44S02  1721  Broadway;  owner.  H 
White;  contractor,  T  L  Rosenberg; 
alterations. 

44303  2930  Myrtle;    owner,   ; 

contractor.    Red    Top;    outlets;    fix- 
tures;     plug«i;    service. 

44304  9341  Mountain  Blvd ;  owner. 
;  contractor.  Red  Top;  addition. 

44305  3351  Hervlle ;  owner,  Dol , 
contractor,  Red  Top;  outlets;  switch- 
es '  f ixlurQs 

44306  7003  E  14th  8t;  owner,  D  E 
Kelfer.  (Leasee)  contractor,  Redman  ; 
outlets ;  Bwltcf  tea ;  fixtures ;  plugs , 
alterations. 

44307  7003  B  14th  St;  owner, 
Keifer  (Leasee)  contractor.  A  J  Red- 
man ;   fixtures. 

44308  4468  Sequoia  Rd ;  owner, 
Ray  Nichols ;  contractor.  Capital  Elec 
outlets ;    Haw   service. 

44309  3866  Maybelle  Ave;  owner, 
E  Flener;  contractor,  Conrad  Blec 
Co;    outlets;  plugs. 

44310  3.321  Telegraph;  owner,  Capi- 
tol Cleaners ;  contractor,  Del  Monte ; 
outlets;  switches:  plugs;  service. 

44311  3321  Telegraph;  owner,  Capl 
tol  Cleaners :  contractor,  Del  Monte ; 
fixtures. 

44312  1850  Brentwood ;  owner,  W 
H  Wlshererodd  Co;  contractor.  Park- 
hurst  ;  saw  service. 

44313  9506  Olive:  owner,  Geo 
Bates:  contractor,  Parkhurst  Elec; 
saw    .service 

44314  2443  88th  Ave;  owner,  Stan- 
ley Davis;  contractor,  Jones  Elec: 
saw  service. 

4431.'^  2869  Broa.lway;  owner.  Lau- 
rence A  Craig:  contractor,  Matnon 
Elec  Equip  Co;  motors;  alterations; 
new  installation. 

4431C  17th  &  San  Pablo;  owner, 
Enquire  Theatre;  contractor,  Matson 
Elec    Equip    Co;    fixtures. 

44317  17th  A  San  Pablo;  owner, 
Esqylre  rheatcr ;  contractor,  Matson 
Elec  Equip:  outlets;  switches;  al- 
terations. 

44318  231012  35th  Avenue;  owner, 
W  Warren;  contractor,  Cllffonl  Elec 
outlets ;    switches  ;    plugs. 

44319  4111  Dixon  Court;  owner,  Mr 
Randall;  contractor,  Clifford;  range 
wiring. 

44320  Oakland  Airport;  owner, 
Koisters  Tool  A  Die  Co;  contractor, 
Clifford  Elec;  cutlets;  switches; 
plugs,     f 

44321  Howe  A  MacArthur;  owner. 
Craig  Oil  Co;  contiactor.  Paramount; 
alterations. 

44822  Howe  A  Mac  Arthur;  owner, 
Craig  Oil  Co;  contractor,  JRaramount; 
fixtures. 

44323  19th  A  Mkt;  owner.  Bay 
Cities  Ice  Co;  contractor,  C  A  Laiig- 
lals;  cutlets. 

-44324  5428  Thomas  St;  owner,  J 
Cavalier;  contractor.  Paramount  El. 
range. 


44325  47.36  Th.impkln  Ave;  owner. 
:     contract,  r,    El    Cerrito    Elec; 

service. 

44326  3659  Foothill;  owner.  Guy's 
Hamburger:  contiactor.  Manning  A 
Whitaker:  s'gn 

44.127  112")  West  Si;  owner.  Meth- 
odist Church  ;  contractor.  Manning  A 
AVhitaker.  Atlas  furnace. 

44328  1221  Broadway;  owner. 
Omy's;  contractor.  Manning  A  Whit- 
aker:   motors;   fans. 

44329  Watts  A  Peralto;  owner. 
The  Fonim  Inn :  contractor.  Manning 

AWhItaker;   motors. 

44330  4034  Telegraph;  owner,  Fer- 
rln  Wheel  Restaurant;  contractoi; 
Manning  A  Whitaker;  sign. 

44331  4342  Piedmont;  owner.  Pied- 
mont Mkt;  contractor.  Manning  A 
Whitaker:  sign  . 

44332  1564  36th  Ave;  owner.  Sell 
Rite  Mkt ;  contractor.  Manning  A 
Whitaker;   sign. 

443^  4376  39th  Ave;  owner,  Bor- 
ges;  contractor,  M.inning  and  WTilt- 
aker;    Atlas    furnace. 

44334  B968  Ascot  Dr;  owner,  Chop- 
In  A  Witson;  contractor,  Manning  A 
Whitaker;   Atlas  furnace. 

44335  Merced  A   Lucas:  owner,  H 


Wilson  Welding 
^     Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7,  Colif. 

PortoMe  Welding  Servlc* 

GUntourf  6828 


PIONEERS  IN 

PREFABRI- 

CATION 

Laminated  Lumber, 

Beams,  Arches, 

TruMct 

JTRUCTVREt 


/ 


IHOOBrOBATI*  I 

220  ManUomtry  »fr-1.   VUkpn  (.0407  I 

tan    Franeltco  4.  Cdlf.  ■ 

■•cramtnto  Ofllec:     _....  I 

1014  .  tth  St..  Plion*  eM.  3*543  I 


BURKE     FORM     CLAMPS 


MpHHb 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SUP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Contlruclion  Specialliet 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


TIRIIIN6  DOWN  JOBS 

TILL  DELIVERIES  TURN  UP? 


S  Y  N  T  R  O  N 
ELECTRIC   HAMMERS 


...  for  me  ai  EXTERNAL 

CONCRETE  FORM 

VIBRATORS  and  ALL  TYPES 

of  CONSTRUCTION  WORK 


Only  one  moving  part 

.  .  "The  Platen"  .  . 

low  maintenance! 


No    otlicr    electric    tool    offer*    the    »aving    poMibilitics    as    doeo 
SYNTRON  ELECTRIC  HAMMERS.    On  practically  any  type  of 
a  job    a  SYNTRON  ELECTRIC  HAMMER  will  aave  you  ton*, 
labor  and  money.    Order  yours  NOW!    Write  or  phon« 
,    '  "If  !♦'•  p  Porfab»«  Tool  ...  Wo  Movo  l#" 

DELTA     EQUIPMENT     AGEJICY 

SALE^—  RENTAL  —  SERVICE 
2312  Iroadwoy  OAKLAMO  Toloylf—  TlwH*^*"  ^f* 


lent  Cpiiiprestort . . .  Equipment  from  WEMCO 

Lots  of  construction  jobs  may  be  passing  you  by  while  you're  waiting 
for  your  name  to  get  to  the  top  of  the  delivery  list.  Take  advant.ige  of 
these  profitable  construction  times  by  renting  from  WEMCO. 

RINTAL  SriCIAUSTS 
All   WEMCO   tools  and   compressors   are  in  top   notch   shape   when 
you  get  them.    While  you  ua*  them,  top  notch  WEMCO  maintenance 
service  keeps  them  that  way.   Don't  let  backlogs  hold  back  your  profits. 
Cash  in  on  coiiatruction  jobs  by  renting  from  WEMCO. 

WESTERN    MACHINERY   CO. 

760  Folsom  St.  San  Franctaco  7,  Calif.  Phone:  EXbrook  4167 

900  No.  16ch  Street      Sacramonto  2,  Calif.      Phono:  Sacramento  21008 
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Jensen ;  contractor.  Manning  A  Whlt- 
aker;  Atlas  furnace. 

44336  165  Carlston ;  owner,  Tom 
Young;  contractor.  Manning  A  Whlt- 
aker;  Atlas  furnace. 

448t7  6614  Colton  Blvd;  owner,  L 
C  Maurer;  contractor,  Manning  and 
WhiUker;   Atlas  furnace. 

44338  761  Brookwood  Rd;  owner, 
Klrby  P  West;  contractor.  Manning 
&.  Whltaker;   Atlas  furnace. 

44339  2626  Oliver;  owner,  Bostrom 
A  LAverro;  contmctor.  Manning  A 
Whltaker,  Atlas  furnace. 

44840  JMS  Frultvale;  owner,  Fklk; 
contractor.  Manning  A  Whltaker, 
Atlas    furnace. 

44341  6046  Chabot  Rd;  owner, 
Morgenson  Bros;  contractor.  Man- 
ning A  Whltaker:  Atlas  furnace. 

44342  313G  13th  Ave;  owner,  Dal- 
lendaifer;  contractor,  Collins  Elec; 
outlets;  switches;  fixtures;  alter- 
ations. 

44343  9601  B  St,  owner,  HaywarA; 
contractor,  Collins  Electric;  outlets; 
switches;  plugs;  alterations. 

44344  1020  High  St;  owner,  Scott 
Sign  Serv;  contractor,  Scott  Sign; 
new   installation. 


44S46  1320  Adeline;  owner,  Scott 
Sign  Serv:  contractor.  Scott  Sign; 
new  installations. 

44346  2408  Scenic  Ave ;  owner,  Ray 
Moffie;  contractor,  Pacific  Elec  A 
Mech ;   service. 

44347  701  Franklin  St;  owner, 
Chester  Ong;  contractor.  Pacific  Elec 
A  Mech;   service;   alterations. 

44348  4111  Broadway  St;  owner, 
Whitehead  Healers;  contractor  Clif- 
ford Elec;  fixtures. 

44349  4111  Broadway  St;  owner, 
Whitehead  Heaters;  contractor,  Clif- 
ford Elec;  outlets;  switches;  pluga 

44350  4111  Dickson  Court;  owner. 
Randall ;  ccntractor.  Clifford  Elec ; 
range  wiring. 

44361  1545  23rd  Ave;  owner.  Man- 
sls  Restaurant;  contractor,  Clifford 
Elec;  fixtures. 

44352  7340  MacArthur;  owner  Rob- 
erts Service;  contractor,  Clifford  El; 
new  meter  loops. 

44353  2605-07  Parker;  owner,  A 
Steffanson;  contractor,  Clifford  El; 
service  for  saw. 

44354  1239  9th  Ave;  owner.  Max 
Plnsley;  contractor,  Conrad  Elec; 
fixtures. 


CLASSIFIED 


44355    3rd  and  Washingrton ;  owner, 
:   contractor,   Vincent   Electric; 
fixtures. 

49356  3rd  and  Washington  Sts; 
owner,  Cobbledick-Kibbe  Glass  Co; 
contractor,  Vincent   Elec;   switches. 

44357  911  E  12th  St;  owner,  Sko- 
mai-'s  Sei-vice;  contractor,  JjM  Top; 
plugs. 

44338  4192  Piedmont;  owner.  Gray 
Minor;  contractor.  Red  Top;  fixtures. 

44359  4192  Piedmont;  owner,  Gray 
Minor;   contractor.   Red   Top;   alter. 


BERKELEY 


1—    MISCELLANEOUS 


Are  you  interested  in  well-trained 

qualified      men?       SUPERINTEND 

ENTS.  ARCHITECTS.  ENOINKBR8. 

DRAFTSMEN,    SURVEYORS.  BSTI 

MATORS.     SALES     ENGINEERS 

CONSTRUCTION      ACCOUNTANTS 

TIMEKEEPERS.    OFFICE    HBUP. 

For  further  information  call 

E.  STEVENS,  OArfleld  1617 

Technical  Positions  Agenoy 

BOOKKfefePIHa  ftEBVICE 

All  taxes,  payrolls  for  business  firms 
contractors  and  individuals.  No  ac- 
count too  large  or  too  SDaall.  SBa- 
brlght    4462.  (tf) 


YOUNG  MAN.  wide  const,  exp.  If 
you  want  a  SUPT.,  ESTIMATOR  or 
FIELD  REPRESENTATIVE  It  wUl 
pay  you  to  write  Box  227,  c/o  Dally 
Pacific  Builder,  for  interview.  8/8 


An  Accounting  Service  for 
Contractors  Only 

Income    taxes,    payroll    taxes,    book- 
keeping service  by  people  who  know 
the  contracting  business 
65  Ninth  Street 

HEmlock  0»2t 8an  Franolseo 

KXPERT  bkAJ^l'lNO  BBRVieKB. 
FREE  LANCE.  Phona  ORaygtona 
4248.  (t,) 


WELDERS 

Portable  and  Stationary  GAS  and 
ELECTRIC   DRIVEN,   new   or   used 
Sell  or  rent.   Welding  Cable  and  Rod 
D^  Petrie.  1203  Fairfax   Avenue,   San 
Francisco     Phone  MI  0210  days;   FI 
8886  evenings.  (2/28/47) 


FOR  RENT 


■■««««^ 


LUMBER  HANDLING  BQUIP- 
MBNT:  CARRIERS,  STACKERS. 
TOUCKS.  Pacific  Carriers.  Oakland 
KB  4-16B1. 


TRANSITS.  117  per  month.  Daniei 
McFarland.  624  Second  Ave..  Phone 
BAyvlew  7804. 


ONE  MODEL  80  NORTHWEST 
COMBINATION  DRAGLINE  SHOV- 
EL Phone  JUniper  7-8838.  San  Fran- 
cisco, (tf) 


LOADER:  TRAXCAVATOR  D^2 
by  hour  or  by  Job.  with  or  without 
trucks.  Call  TRtoldad  1789.  8/8 


FOR  SALE 


HELP  WANTED 


Senior  architectural  draftsman,  per- 
manent position  with  well-established 
Berkeley  firm  of  arohlteete.  Phone 
THomwall  4861.  tf 

DRAFTSMAN  for  steel  fabricating 
shop  located  In  Oakland.  Must  be 
able  to  contact  customer,  make  shop 
drawings  and  estimate  Joba  Reply 
Box  226  c/o  Daily  Pacific  Builder. 

(3/3(47) 
Someone  familiar  wlUi  Building 
Construction,  capable  of  breaking 
down  and  Uklng  off  plans  for  Q^n- 
eral  BIdg.  and  Painting  Contractors. 
Phone  MArket  1711.  S/S/47 
Large  East  BFy~tum1jeF"Corw*nta* 
experienced  o-jtslde  Salesman,  knowl- 
edge of  building  materials  preferred. 
Good  future  for  the  right  man.  State 
experience  and  qualifications.  Our 
employees  know  of  this  ad.  Reply 
Box  226.  c/o  Dally  Pacific  Builder. 
8/4/47 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  .0S6-ln.  45Hx06-ln.  Alum- 
inum Products  Co..  3245  16th  Street 
Phone^UNderhill  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quanUty  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266 rtf> 

Brand  New  Complete  AUTOMA- 
TIC  CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Scfriomaker,  Rte.  2,  Box 
785,  Los  Altos.  F*one  Los  Altos  2980. 
^___^^_  (tf) 

Model  SU  U.W.  Printer;  Uodel'lW 
Developer  and  Stand.  110-volt  A.C. 
Phone  Ernest  J.  Kump  Co.,  EX.  0054. 

2/28/47 


53  2565  Telegraph  Ave;  owner. 
Doten  Pontiac;  contractor.  Electrical 
Products  Corp;  1  sign;  2  transform- 
ers. 

54  3026  Tremont;  owner.  Hull- 
contractor.  South  Berkeley  Electric' 
6  outlets;  2  switches;  6  fixtures;  2 
plugs;  3  circuits;  2Tnotors. 

55  1740  Walnut ;  owner.  B  G  Ogle ; 
contractor,  Bradshaw  Electric-  1  out- 
let; 2  switches;  3  fixtures;  3  plugs 

56  720  Hilldale;  owner,  .  • 
contractor,  Rochester  BHectric ;  range 

57  2500  Telegraph  Ave;  owner,  P 
J  Webster;  contractor.  Rochester 
Electric;  31  outlets;  12  switches-  10 
plugs;   12  circuits. 

58  2022  University ;  owner,  

contractor,  Rochester  Electric-  8 
plugs. 

^^t  ™"^*  University  (rear) ;  owner, 
H  K  Fox ;  contractor  Rochester  Elec- 
tric; 5  outlets;  7  switches;  11  plugs - 

6  circuits.  ' 

60  1901    5th    St;   owner,   ^ 

contractor.  Paramount  Electric;  2 
outlets ;  1  switch ;  2  fixtures ;  2  plugs  - 

2  circuits.  '      f    b   . 

61  2231  Oregon  St;  owner,  Jacob 
Berber;  contractor.  Paramount  Elec- 
tric;   1    outlet;    1   switch;  2  fixtures: 

3  plugs. 

62  2300  Acton;  owner,  W  Sund- 
man;  contractor,  Paramount  Elec- 
tric;  17  fixtures;  range. 

63  1815  Dwlght  Way ;  owner, ; 

contractor,  Conrad  Electric;  43  out- 
lets; 8  switches;  13  plugs. 

64  1724  Oregon;  owner  and  con- 
tractor, Berkeley  Board  of  Educa- 
tion; 47  outlets;  11  switches;  22  fix- 
tures; 14  plugs;  18  circuits. 

65  1017  Delaware ;  owner,  f 

contratcor,  El  Cerrito  Electric ;  new 
service. 

66  2241  8th  St;  owner,  J  Cassaro; 
contractor.  El  Cerrito  Electric ;  8  fix- 
tures. 

67  1750  10th  St;  owner,  ; 

contractor.  El  Cerrito  Electric;  new 
service. 

68  1321  Henry;  owner.  C  E  Sea- 
man ;  contractor.  El  Cerrito  Electric ; 
10  fixtures. 

69  25  Rock  Lane;  owner,  L  Van 
Mehr;  contractor.  El  Cerrito  Electric; 

7  fixtures. 

70  660  Camilla;  owner.  A  E  Lat- 
ham; contractor,  California  Electric; 


19  outlets;  5  switches;  18  plugs-  7 
circuits.  ' 

71  2481  Bancroft;  owner,  

contractor.  California  Electric  •  3  out- 
lets ;  1  switch ;  4  fixtures ;  2  plugs  •  2 
circuits.  ' 

72  1001  Camelia;  owner,  Canada 
Dry  Co;  contractor,  California  Elec- 
tric ;72  outlets;  72  fixtures;  13  cir- 
cuits; 2  transformers. 

73  1604   4th   St;   owner, 
contractor,  California  Electric;  6  out- 
lets;  1   switch;  5   fixtures;   3  plugs- 
4  circuits;  2  motors;  2  transformers. 

74  2500  Telegraph  Ave ;  owner.  P  J 
Webster ;  contractor  Wonderlite  Neon 
Co;  1  sign. 

75  2541  9th  St;  owner.  Advance 
Pump  Co;  contractor.  Charles  Lan- 
glais;  66  outlets;  17  switches;  61 
plugs;  23  circuits. 

76  2541  9th  St;  owner.  Advance 
Pump  Co;*  contractor,  Charles  Lan- 
glais;  113  fixtures;  18  motors;  2 
transformers. 

77  810  Carlton ;  owner,  Palm  Ollve- 
Peet;  contractor,  Scott-Buttner;  580 
fixtures ;  28  motors ;  4  transformers. 

78  ipOl  Mariposa;  owner,  ; 

contractor,   Scott-Buttner;   2  outlets; 
2  switches ;  4  plugs. 

79  2072  San  Pablo;  owner.  Lane; 
contractor,  Ets-Hokln  A  Galvan;  2 
outlets;  2  fixtures. 

80  2083  Vine;  owner.   ;   con- 

tractor,    Gardner  Electric;    4   motors. 

85  1686  Allston ;  owner,  Gordon 
Bennett;  contractor.  Gordon  Bennett; 
1  outlet;  1  switch;  1  fixture;  2  plugs. 

86  2323  Glen;  owner.  ;  con- 
tractor, Gardner  Electric;  new  serv- 
ice. 

87  3030  Ashby;  owner.  United  Ad- 
veriising  Co;  contractor.  Manning  A 


POSITIONS   OPEN 


S-556— ASST.  ELEC.  ENGR  for 
plans  and  specs,  power  and  lighting 
installations.  8300-|350  mo.  Northern 
California. 

S-573— ASST.  MECHL  ENGR,  pref. 
not  over  30.  veteran,  with  some  const, 
exper,  for  plant  maintenance  and 
construction.  Salary  open.  East  Bay. 

S-574  — MECHL.  DESIGNER  with 
BS  degree  and  Interest  in  hydraulics 
for  development  work,  8250-1300  mo. 
East  Bay. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(Agency) 

Newton  D.  Cook.  Mgr. 

57  POST  ST.  $.  P.  4 

GArffeld  924a 


Whltaker;  1  motor. 

88  3201  Shattuck;  owner,  Louis 
Stores,  Inc ;  contractor,  Manning  A 
Whltaker;   1    motor. 

81  810  Carlton ;  owner,  Palm  Olive- 
Peet;  contractor,  Pacific  Electric 
Motor  Co;   4  trauisformers. 

82  830  Bancroft;  owner,  Berkeley 
Pump  Co;  contractor,  Pacific  Elec- 
tric Motor  Co;  9  outlets;  1  circuit; 
11   motors. 

83  3208  Ellis  St;  owner,  Coleman r 
contractor,  Brooks  Electric;  10  out- 
lets;  9  switches;   9  plugs;  4  circuit. 

84  2732  Dohr  St;  owner,  Taylor; 
contractor.  Brooks  Electric;  1  out- 
let ;  1  switch ;  8  plugs. 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


Smh$  0/Rce<;  Son  Francitco,  Los  Angeles,  Portland,  Seattle, 

Salt  Lake  CIfy,  Honolulu 

St^l  PlanH:  South  San  Francitco,  Lot  Angeles,  Seattle 

F^krkoting  Werks:  So.  San  Francisco,  Alameda,  Los  Angeles 

MM/  Oepetst  San  Franclaca,  Los  Angeles,  Portland,  Seattle 


BETHLEHEV! 
STlEL 


3 — POSITION  WANTED 


CIVIL  ENGINEER.  5  yrs.'  varied 
construction  exp  Intelligent,  indus- 
trious graJuate.  Opportunity  desired 
with  general  contractor  or  consult- 
ing engineer.  Reply  Box  224  c/o 
Dally  Pacific  Builder  (2/28/47) 

STRUCTURAL.  DRAJTSMAN  de- 
sires part  time  drafting  position, 
evening  or  week-ends.  Reply  Box  222, 
c/o  Dally  Pacific  Builder.  8/S 


CLOSE  OUT— NAILS 
100-lb.  RBGS,  112.00  each. 
8«  KE08    8-PENNY,    COMMON 
70  KEGS    16- PENNY,   COMMON 
10  KEGS  18-PENNT,  BOX 
43  KEGS   20-PENNY,   COMMON. 
All  or  any  portion  available.  Phone 
Mr.  Crandall,  SU.  8268.  575  Mission  St. 

(t« 

One  D8  CATERPILLAR  with  or 
without  15-yd.  Wooldridge  Carryall. 
GEO.  E.  MURRAY.  1702  E.  Mariposa 
Road.   Stockton.     Phone  6-6639. 

(8/4/47 > 


y/r)^//-ie  S*^^^/^^ 


AIR  COMPRESSOR,  complete  with 
5-hp.  DC  motor,  tank  and  starter  box, 
1150.  Geary  Oarage,  855  Geary  St. 

a/4/47 


BOILERS 

DUTTON  "ECONOMIST"  Refrac- 
tory lined  horizontal  return  tabular, 
35  HP.  125  LB.  WP.  Immediate  fac- 
tory delivery. 

OIL  BURNERS 

LIGHT  OIL,  H  and  %  HP.  ranges 
from  1  gph  to  16  gph.  Gun  type,  ad- 
justable base.  Immediate  delivery. 

Oallagher-Toftman  Corp..  16S  Cali- 
fornia St.  GArfleld  0684.  3/S 


Uniformiiy 


n^^^  A>roc/uei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


X  •*    •    i«  A  IS  I :  I  < ;  1 :  1 1 


1^  ...  is  the  engineering  and  operating  staffs 
of  our  organization.  Metal  buildings,  such  as  Service  Stations,  Rest 
Rooms,  Drive-in  Restaurants,  Display  Buildings  and  Metal  Canopies 
can  be  simply  and  economically  fabricated  in  our  plant.  Steel  Fabri- 
cated Buildings-Flat  Panel  Type  Buildings  and  Welded  Steel  Panels 
built  to  specification.  Write  or  telephone  for  complete  information. 


Michel  a  Plelfer  Iron  Works,  I 

W.  A.  JAMBS,  Maaogtr  St— I  Bulldtng  D/r/a/oa 

Tenth  and  Harrison  Straats,  San  Francisco  3,  California 

Telephone  MArket  5966 


nc 


Metal  Products 


M  ;^m(y  istctfic  '^mXhtr 
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Building  Section 

(Continued  from   First  Section) 


NEWS  INDEX 


Commercial  BIdgs.  _„ 
Educational  Bldgs.  .. 
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1-  • 
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11 

Industrial   Bldgs 12-1J 

Public    Buildings 14-17 
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Reeldsntlal    Buildings    22-26 

Transportation    BIdga. 27 
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1.8 — COMMERCIAL  BLDGS. 

2/28/47  .  6 

Plans  Nearing  Completion 

Store 

SAN  FRANCISCO,  Calif..  l»th  Ave 
and  Ocean. 

Owner — Sidney  Cohen,  c/o  Architect. 

Architect — Irw-in  William  Goldstlne, 
821  Market  St.,  San  Francisco,  Cal. 

Frame,  wood  trusses,  one-story,  red- 
wood,   rock    rubble   and  glass. 


2/28/47  4 

Contract   Awarded 

Office  BIdg.   (Addn.)  Cost  $4,000 

EMERYVILLE,  Calif.,  Alameda  Co. 
H98-67th  St. 

Owner — Coulter  Steel  &  Forge  Co., 
1498  67th  St.,  Emeryville,  Calif. 

Architect — Alben  Frobergr,  3454  Har- 
lan St.,  Oakland,  Calif. 

Wood  frame,  1-story. 

Contractor  —  Christensen  &  Lyons. 
3454  HarUn   St.,  Oakland,  Calif. 


2/28/47  5 

Owner  Taking   Bids — Due   March  3 

Restaura.nt    BIdg. 

SANTA  CRUZ,  Calif.,  Santa  Cruz  Co. 
Municipal  Wharf. 

Owner — City  of  Santa  Cruz,  A.  J. 
Miller,  city  clerk.  City  Hall,  SanUi 
Cruz,  Calif. 

Building     to     house     new     Stagnaro 
brothers    seafood    cocktail    restau- 
rant. 
Plans  and  specifications  obtainable 

from  the  al>ove  office. 


2/28/47  1 

Bids    Opened — Held    Under 

Advisement 
Bank    Building 
OAKLAND.   Calif.,   Aiameda  County. 

35th  and  Eaet  14th  St. 
Owner  —  Anglo  California   National 

B.ink,   1560  Broadway,  Oakland 
Architects — Miller   and    Pfluegcr,    880 

Market  St.,  San  .Francisco,  Calif. 


9-1 0— EDUCATIONAL 
BUILDINGS 


2/28/47  9 

Bond  Election   In  Amount  of  $350,009 

Defeated    Feb.  2Sth 
School 

RODEO,   Ca!lf.,   Contra   Costa  Co. 
Ownei — Board     of     Trustees,     Rodec 

School    District.    John    B.    Vascon- 

cellcs.  Supt.  of  Schools,  Rodeo.  Cal. 

Funds  were  to  have  been  used  for 
the  construction   of  school   buildings. 


2/28/47  9 

To  Prepare  Plans 

Classroom   BIdg.  (8) 

Est.    Cost    $120,000 

VAN  NUYS.  Calif..  Los  Angeles  Co. 
Lemona  Ave.  School,  6243  Lemona 
Ave. 

Owner — Los  Angeles  Board  of  Edu- 
cation, 1425  S.  San  Pedro  St., 
Los    Angeles.    Calif. 

Architect— Paul  O.  Davis.  124  W.  4th 
St.,    Los    Angeles.    Calif. 


2/28/47  9 

Owner  Taking   Bids — Due  April  3, 
2  P.  M. 

School    BIdg. 

MARICOPA    COUNTY.    Ariz.    Roose- 
velt School.  School  District  No.  66. 

Ovmfr    —    Board    of    Supervisors    of 
Maricopa   County,   Ariz. 

Architect    —   Louis   Kelley.   26  West 
Cambridge.    Phoenl.x.   Ariz. 

Plans    and    speciflcatlont?    obtainable 
from  the  architects  office  upon  de- 

E)8it   of  $10. 
ach  bid  must  be  accompanied  by 
bidders    gtiarantee    of   6%    of    bid. 


2/28/47  9 

Working    Drawings    In    Progress 

School    (Two  Classroom   Addition) 

Approximate    Cost   $25,000 

AROMAS,    Calif.,    Monterey    County. 
Aromas    Joint    Union     School. 

Owner  —  Aromas  Elementary  School 
Dist..  Mr.  Reed,   principal.  Aromas. 

Architect— J.   I.  Easterly,  1006A  Lin- 
coln   St..   Watsonville,    Calif. 

.Frame  and  stucco. 


2/28/47  » 

Bend  Election  In  Amount  of  $486,000 
Set  for  May  16 

School  4  School   Impte. 

ARCADIA.  Calif..  Los  Angeles  Co. 
Hugo  Reld  Elementary  School  In 
Santa  Anita  Village,  and  other 
school   expansion   projects. 

Owner — Arcadia    School   District. 

Architect— Paul  Kingsbury,  106  W. 
3rd  St.  Los  Angeles,  Calif. 

Reinforced  concrete,  1 -story;  in- 
cludes 12.  classrooms.  1  kindergar- 
ten unit,  administration  bldg.,  and 
combination  cafeteria  and  auditor- 
ium. 


llie  Federal  Works  Administration 
has  advanced  funds  to  be  used  in 
drafting  plans  for  the  Hugo  Reid 
Elementary    School. 


2./28/47  9 

To  Prepare  Plans 

School 

FAIRFAX.  Calif.,  Marin  County. 

Owner — Fairfax   School  District,  Mr. 

Robt.    Ricklefs,    Superintendent    of 

Schools,  Fairfax,  Calif. 
Architect  &  Engineer — Bamberger  & 

Reld,    110    Market    St.,    Room    209, 

San   Francisco,  Calif. 


2/28/47  lO 

Plans    Completed— -Approved    By    the 
State    Division    of    Architecture 
Indefinite  When    Bids  Will 
Be  Asked  .__ 

Remodel   Classrooms    (From  Wave 
Barracks)  Approx.  Cost  $25.00C 

SAN  FRANCISCO,  Calif.,  San  Fran- 
cisco Junior  College,  Ocean  and 
Phetan    Sts. 

Owner  —  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Rcom  282,  City  Hall,  San 
Francisco,   Calif. 

Architect  and  Engineer — Bamberger 
&  Reid,  110  Market  St.,  Room  200, 
San   Friancisco,  Calif. 

Remodel  wood  and  frame  barracks 
into  classrooms ;  work  to  involve 
moving  partition,,  plastering,  elec- 
trical   work,    etc. 

12-13— INDUSTRIAL 
BUILDINGS 

2/28/47  32 

Work   Just   Started 

Studio  A  Factory  BIdg. 

Est.  Cost  $500,000 

LOS  ANGELES.  Calif..  8723  Alden 
Drive,  bet.  Robertson  Blvd.  and 
Hamel  Rd. 

Owner — Columbia  Recording  Corp., 
6624   Romalne   St.,   Hollywood,   Cal. 

Plans  bv  A'jstin  Co.,  A.  E.  Schmidt, 
engineer,  777  E.  Washington  Blvd., 
Los  Angeles,  Calif. 

Reinforced  concrete,  1  and  2-story, 
covering  areas  102x362  feet,  82x100 
ft.  and  6nx85  ft.  in  area;  66,000 
square  feet  of  factory  iif>ace,  36,000 
square  feet  of  steel  frame,  con- 
crete walls,  saw-tooth  roof,  10,200 
squnre  feet  of  reinforced  concrete 
construction. 

Contractor  —  The  Austin    Company, 
777   E.  Washington   Blvd.,   Los   An 
geles,  Calif. 


18.19— RELIGIOUS   BLDGS. 


2/28/47  19 

Owner  Talking  Segregated  Bids  From 
Selected  List  of  Contractors — Due 
March   18,  2:30  P.   M. 

Temple    Bldgs. 

HOLLYWOOD,  Calif.,  Los  Angeles 
Co,  7300  Hollywood  Blvd.,  bet.  Full- 
er Ave  and  Martel  Ave. 

Owners — Temple  Israel  of  Holly- 
wood. Joe  Herman.  Jr..  and  J.  H. 
Corwin.  co-chairmen  of  the  build- 
ing committee.  1740  North  Ivar 
Street.  Hollywood.  Calif. 

Architects — Samuel  E.  Lunden  and  S 
Charles  Lee.  associated  arcnitects, 
400  Rowan  Building,  Los  Angeles, 
Calif. 

Structural  Engineer— Paul  E.  Jeffers. 
816  W.  8th  St.,  Los  Angeles.  Calif. 

Mechanical  Engineer — Ralph  E.  Phil- 
lips. 815  W.  5th  St..  Los  Angeles. 
Calif. 

Reinforced  r;oncrrte.  3-stories.  tile 
roof,  lightweight  aggregate  roof 
construction  on  steel  joists,  steel 
sash,  heating  from  central  steam 
plant,  also  with  forced  air  and  hot 
water  radiators,  interior  partitions 
of  metal  ctud  and  plaster,  hard- 
wood doors  and  trim,  asphalt  tile 
flooring,  marble  toilet  partitions, 
tile  work,  blackboards  and  cork- 
boards,  wardrobes,  kitchen  equip- 
ment, paved  patio  with  tile  and 
flagstone,  parking  facilities,  etc.; 
inthides  social  hall  with  dining 
facilities  for  600.  500-seat  chapel. 
Sunday  school  and  educat,ional 
unit  with  classroom  facilities  for 
650. 
CPA    approval    has    been    granted 

for  the  portion  upon  which  bids  arc 

being   taken,    but    Is    pending    for    i 

1500-seat  temple. 


2/28/47  19 

Contemplated — Building  Fund  Drive 
To    Be    Launched 

Church    (Additions). 

HAYWARD,  Calif.,  Alameda  Co.  IW 
Castro  St. 

Owner  —  Trinity  Episcopal  Church. 
Rev.  Geoffrey  C.  Hlnsfhelwood,  rec- 
tor, 184  Castro  St.,  Hayward,  Calif. 

Includes  30  ft.  addition  to  west  end 
of  church  to  seat  more  than  80 
persons;  new  roof  on  existing 
buildings,  addition  of  3  classrooms 
for  Sunday  school,  enlarge  kitchen, 
extend  chancel  for  larger  choir 
and  purchase  of  five  rank  unified 
pipe  organ   equipped  with  chimes. 


20-21— SOCIAL  A  RECREA- 
TIONAL BLDGS. 

2/28/47  20 

Bend   iseue  Approved   Feb.  25  In 

Amount  of  $50,000 
Peel  Cost  $70,000 

WOODLAND.  Calif.  Yolo  Co. 
Owner  —  City  of  Woodland.  Mayor 
Henrv'  F.  Anderson.  Asa  O  Proc- 
tor. City  Bngr.  City  Hall.  Wood- 
land, Calif. 
Includes  pool  and  water  treatment 
plant  bldg. 


2/28/47  20 

To   Prepare   Preliminary   Plans 
Club    BIdg.  Approx.   Cost   $75,000 

MADERA.    Calif.,    Madera   Co. 
Owner— Family    Club,    c/o   Archliect. 
Arch.tect — Irwin    William    Goldstlne, 

821  Market  St.,  San  Francisco,  Cal. 
Frame,  Redwood,  rock,  and  glass,  2- 

stortes,  to  include  swimming  pool. 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


2/2.V47  32 

Contemplated — Application    Made   for 

State    Funds 
Sewage    Disposal    Plant   Enlargement 

Cost  $85,000 
BUHLINGAME,     Calif..     San     Mateo 

Co. 
Owner — City  of  Burllngarae.  Herbert 

K.    White,    City    Clerk,    City    Hall, 

Bnrllngame.    Calif. 
City   Engineer  —  Kenneth    S.   Fitch. 

City    Hall.    Burllngame.    Calif. 
Consulting      Sanitary      Engineer     — 

Harry  N.  Jenks.  345  Madrono  Ave., 

Palo  Alto.  Calif. 


33 — 


BRIDGES 


2/28/47  •  83 

Low    and    Only    Bidders 

Bridges    (Widen),  Grading   A    Paving 

Cost    $376,068.50 

SANTA  BARBARA  COUNTY,  Calif. 
Between  Sheffield  Drive  and  Ban 
Ysidro  Road. 

Owner— State  of  California,  Divlalon 
of  Highways.  Public  Works  BIdg., 
Sacramento.  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, PubMc  Works  Bldg..  Sacra- 
mento, Calif. 

About  1.3  miles  grading  and  paving 
with  asphaltic  concrete  on  cement 
treated  base  and  widening  of  three 
reinforced  concrete  bridges. 

Low    Bidder— N.    M.    Ball    Sons.    Box 
430,   Berkeley.  Calif.,  $376,068  50. 
The  work  Involves: 

(1)  2250  cu.  yds.  remove  concrete; 

(2)  68  sta.  clearing  and  grubbing; 

(3)  26.500  cu.  yds.  roadway  excava- 
tion; 

(4)  14.000  sq.   yds.    compact  original 
ground ; 

(8)  1600  cu.  yds.   structure   excava- 
tion; 

(6)  1000  cu.  yds.  ditch  and  channel 
excavation ;  • 

(7)  27.000  tons  imported  borrow,  type 
A; 

(8)  40,000  tons  imported  borrow,  type 
B; 

(0)  24,000  sq.  yds.  cultivating  plant- 
ing areas; 

(10)  develop  water  supply  and  fur- 
■ish  water  equipment; 

(11)  2250  M  gallons  apply  water; 

(12)  68  sta.  finish  roadway; 

(IS)  11,000  tons  minimum  aggregate 
cement -treated  base; 

(14)  B150  bbls.  Portland  cement,  ce- 
ment-treated base ; 

(15)  60  tons  asphaltic  emulsion  paint 
binder,  curing  seal  and  seal 
coats f 

(16)  20  tons  liquid  asphalt  SC-2  prime 
coat  and  penetration  treatment; 

(17)  180  tons  liquid  asphalt  SC-5  or 
.SC-6  plant  mix  surfacing: 

(18)  3000  tons  minimum  aggregate 
plant  mix  surfacing; 

(10)  25  lin.  ft.  raised  bars; 

(20)  3660  tons  asphaltic  concrete  lev- 
eling course; 

(21)  3000  tons  asphaltic  concrete  type 
B  surfacing; 

(22)  90  lln.  ft.  remove  timber  bridge 
railing; 

(23)  145  lln.  ft.  timber  bridge  railing: 

(24)  640  cu.  yds.  class  A  portland 
cement  concrete  structures ; 

(25)  600  lbs.  cast  steel  frames  and 
covers ; 

(26)  70  cu.  yds.  rubble  masonry ; 

(27)  08.500  ibs.  bar  reinforcing  steel; 

(28)  40  each  expansion  anchor  bolta; 
(20)  200  lbs.  steel  angles  curb  inlets; 

(30)  370  cu.  yds.  class  A  portland 
cement  concrete  curbs; 

(31)  26  each  red  rcflectorB;' 

(32)  66  each  monuments; 

(33)  40  each  culvert  markers  and 
guide  posts ; 

(34)  6S0  lln.  ft.  metal  plate  guard 
railing; 

(80)  0.5  mile  remove  and  reconstmct 

existing  property  fences ; 
(86)  BO  lin.  ft.  12-in.  CMP.  16-gage; 
(37)  220  lln.  ft.   18-ln.  CMP.   16-gage; 
(88)  10  lln.  ft.  24-ln.  CMP,  14-gage; 

(39)  60  lln.  ft.  16-in.  CMP  siphon, 
16-gage r 

(40)  2  each  field  Joints  for  siphons ; 

(41)  420  lin.  ft.  salvage  existing  pipe 
culverta ; 


BUILDING  PROJECTS 


md  Opening  Oato  Project  Noted  In  Issue  of 

2-28—  2 :30  P.M.— Cellular  Structures  for  Slide  Area    San  Francisco      1-14 
2-2»— 10K)0A.M.— Bulk  Sugar  Storage  Building    Honolulu.  T.  H. 
2-28— 11:00  A.M.— School  Addltlone     Glendale 
2-28—  5.-00 P.M.— Employee  Houelng  Plaster  City 
2-28—  4:00  P.M.— Ldry.   Addn.  Oakland 

3-  1—10:00  A.M.— John    Moees  Veterans' Hospital    Washington,  D.  C 
3-  1—  2 :00  P.M.— School  (Addition)    Walnut  Creek 

Contra  Costa  County 

Carmel 

San  Luis  Obispo 

Buildings    Dorena.  Ore. 

San  Leandro 


3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 


3- 
3— 


3-  3—  8:00  P.M.— School   (Addition) 
3-  3— 11:00  A.M.— UUllty  BuikUng 
2:00  P.M.— Hangar 
2:00  P.M.— Temporary  Camp 
♦—  8:30  P.M.— School  BuUdlng 

4—  2 :00  P.M.— College  Building  Additions  Seattle,  Wash. 

4— 8:30  P.M.— School  Building        San  Leandro 
4—  — Warehouse  Loa  Angeles 

4—  2 :00  P.M. — Store  Salinas 

5—  4 .00 P.M.— Prefabricated  Recreation  Building    Oakland 
5— 10:00  A.M.— Hospital  Addition    Yakima,  Wash. 

5 —  2 :00  P.M.— Family  Housing  (C^)nversion>     Fort  Lewis,  Wash. 

6—  8 :00  P.M.— Veterans'  Emergency  Dwelling  Units    Salinas 
• —  — Telephone  Bldg.      Martinez 
6—  8 :00  P.M.— School   (3  Classrooms)     Menlo  Park 
6 —  2:00  P.M. — Automatic    Sprinkler  System    Benicia  Arsenal 

3-  7 —  4:00P.M — Dormitory   and   Fraternity  House     Salem,  Ore. 

2-  7—  2  00  P.M.— School  Addn.  Los    Angeles 

3-  7— 11:00  A.M.— Remodel  County  Hospital       Salt   Lake  City,  Utah 
3-10— '4^)0 P.M. —Crematorium    (Addition)     Oakland 

3-10—  9K)0  A.M.— College  Bldg.  Ashland,  Ore. 

8-11— 2 :3*P.M.— Parochial  School  Addition    Riverside 

8-12—  2:00  P.M.— Sidewalk.   PalnUng  Repairs,  Kt>c.     La  Grande.  Ore. 

3-13— 8:00  P.M.— School  Addition       Alturaa 

3-13—  7 :30  P.M.— School   Building      Santa  Clara 

3-14 — 10 :00 A.M.— Housing    (Conversion)     Denver,  Cola 

3-17— 10:00  A.M.— Storage  Building     Merced 

S-17—10:OOA.M.— Laundry   Building  Merced 

3-17— 10:00  A.M.— Detention  Home      Merced 

S-17—10K)0A.M.— Fi rehouse     (Snelllng  District)     Merced 

3-17— 10:00  A.M.— Bachelor    OfflcerH  Qtrs.,  Etc.       San  Francisco 

3-17— 10:00A.M.— Pirehouse    (Delhi    District)     Merced 

3-17— 10:00  A.M.— Residences    (2)  Merced 

3-17— 10:00  A.M.— Firehouse    (Stevlnson  District)     Merced 

3-18—  2 :00  P.M.— Border  Station   (Alter  and  Additions)     Calexico 

3-18—  2 :00  P.M.— Electrical    BZnglneering  Building  (University) 

3-18—  8:00  P.M.— School  Addn.  Manhattan' Beach 

3-19—  1 :00  P.M.— Of  fleers' 


2-19 

a-u 

2-34 
2-26 
S-  4 
8-U 

8-lS 
2-18 
2-30 
2-21 
2-U 
2-12 
2-14 
2-24 
2-27 
2-U 
2-18 
2-18 
2-26 
2.U 
2-18 
2-14 
2-24 
2-25 
2-25 
2-36 
S-  6 
8-34 

a-  7 

2-14 
3-30 
3-24 
3-30 
3-80 
8-80 
3-80 
2-26 
2-20 
2-20 
2-30 
3-17 

3-36 

3-26 


Quarters  and  Appurtenant  Utilities 

Mira  Loma  8-84 

3-20— 2:00  P.M.— Repair  P.  O.  Seattle,  Wash.  3-18 

3-24—  2 :0O P.M.— Soils  and  Irrigation  Building  (University  Building) 

Davis  2-27 

3-25—  2 :00  P.M.— Painting,  New  Coal  Drawers.  Etc.     Vallejo  3-2T 

3-25—  2:00  P.M.— Painting   and   Miscellaneous  Repairs     Rosevllle  3-2T 

4-  7—  8:00  P.M.— Hospital    •  Corcoran  2-25 

4-  9— 10 :00  A.M.— Of  flee  Building        Ephrata,  Columbia  Basin  Project. 

Washington  2-18 

Buildings     Norwalk  2-20 


4-16—  8 :00  P.M.— Classroom 


ENGINEERING  PROJECTS 


Bid  Opening  Date  Prejeet  Noted  In  iMueet 

3-  3—10 :00  A.M.— Earthwork  and  Structures— Klamath  Project, 

Oregon-Callfomia  1-Sl 
3-  3— 10:00  A.M.— Earthwork,    Structures  and  Surfacing 

Central  Valley  Project  l-OS 

3-  3—  2 :00  P.M.— Grading  (N  of  Sh(.shone)                      Inyo  County  2-28 

3-3—  2:00P.M. — Grading.    Etc.    (Ttcopa)                      Inyo  County  2-25 

3-  3 —  8:00  P.M. — Grading                       Burllngame  2-26 

3-  3—  8:00  P.M.— Street  Improvement    Redwood  City  2-19 

3-  3 —  8 :00  P.M.— Street  Paving           Santa  Clara  2-10 

3-3 —  2 .00  P.M.— Sewers  and  Lift  Station     Hermlston,  Ore.  2-18 

8-  4 — 10K)0A.M. — Earthwork,  btruc.  Boise  Project,  Idaho  1-80 

3-  4 — 10 :00  A.M. — Exploration  Tunnels     Missouri  Basin  Project  2-  6 

3-4 —  7 :30  P.M.— Industrial  Waste  Trunk  Line    Turlock  2-11 

3-4-    8:00PM— Well                                Santa  Rosa  2-25 

3-  4—  0:00  A.M.— Highway                     Alaska  2-2P 

3-  4 — 10:00  A.M.— Grading,    Bridges    and  Surfacing    Washington  3-31 

3-  4—  2 :00  P.M.— Bank  Protection       Milton,  Ore.  3-3« 

3-  4 —  7 :30 P.M.— Sewage    Treatment  Plant     Llnd,  Wash.  2-88 

3-  6 —  2:30  P.M.— Joint  Outfall  B  Sewer    Los  Angeles  County  2-24 

3-  6—  6 :30  P.M.— Water  Main               Richmond  2-24 

3-  6—  2:30  P.M.— Outfall  Trunk  LJneLong  Beach  3-34 

3-  5— 11:00  A.M.— Grading.  Etc..  San  Luls-YIma   Highway,    Ariz.  2-27 

8-  5—  2:00  P.M. — Grading  and  Surfacing    Sacramento  County  3-  4 

3-  6—  2 :00  P.M.— Bridges    (4)   and  Cculverts  (11)     Modoc  County  8-  4 

3-5 — 2K)0P.M. — Bridge    and    Underpass     Siskiyou  County  8-4 

3-  5 —  2:00  P.M. — Bridge  and  Grading    San  Joaquin  County  8-  4 

3-  6—  2:00P.M.— Bridge  (Remove  and  Erect)     Humboldt  County  8-4 

3-  6—  2  :(X)  P.M.— Grading  and  Bridges     Inyo  County  8-  4 

3-  5—  6:80P.M.— Water  Main   (Install)     Richmond  8-31 

3-  5 —  5:30  P.M. — Test  Borings,  San  Francisco  Bay-Oakland  3-31 

2-  5 — 10:00  A.M.— Earihwork,   Pipelines  and  Structures     Yakima 

Project,  Washington  3-  B 

3-  5 —  8 :00  P.M.— Sewage  Treatment  Plant  (Additions)  Escondido  2-11 
3-  5—  2 :30 P.M.— Yorba  St  Imp.  (87th  to  36th  Ave.)  San  Francisco  2-17 
3-  5—  2:30  P.M.— Yorba  St.  Imp.  (38th  and  40th  Aves.)  San  Francisco  2-17 
3-  5—  2 :30 P.M.— Street  Improvement  (Portions  of  Thrift  Street) 

.San  Francisco  3-lT 

3-  6—  2 :00  P.M.— Water  Mains             Vancouver,  Wash.  3-18 

3-  6— 10:30  A.M.— Cathodlc   Rust  Protect  Ion    Equipment     Fresno  3-34 

2-  6 —  2:00  P.M. — Bridges   and   Grading     Sao  Bernardino  County  3-  B 

3-  6—  2:00  P.M.— Traffic  Signals  and  Illumination  Ventura  County  3-  4 
3-  6 —  2:00  P.M. — Culvert  San  Bernardino  County  3-18 
3-10—  2 :00  P.M.— Water  System  Improvements  Pullman.  Wash.  3-24 
8-10—  1 :30  P.M.— Clearing    RIght-of-Way     Stevens  and  Pend  Oreille 

Counties.  Washington  3-34 

3-10—  130  P.M— Highway                    Lander  County.  Ner.  2-26 

3-10—  2 :00  P.M.— Seal  Coat                    Riverside  County  2-27 


3-11— 11:00  A.M.— Narrows  Dam 
3-11— 10:00  A.M.— Highway 


and  Power  Plant    Pike  County,  Arte  2-  8 


Coconino  County,  Ariz. 


3-11—  2:O0rP.M. — Bank  Protection  Work     Sacramento 

3-11—  2 :00 P.M.— Access  Road  Richmond 

3-11—  8 :00  P.M.— Swage  Treatment  Plant  and  Sanitary  Sewer 

Tonaskett,  Wash. 
3-11—  1 :00  P.M.— Pipe  Conduit  and  Appurtenances  (Portion 

MacArthur  Blvd.),  Oakland 
3-11— 11:00  A.M.— San  Vicente   Pipeline  (2nd  Unit)     San  Diego 
3-11—  1 :00  P.M.— Pipe  Conduit   and  Culvert     Oakland 
3-11—  2:00  P.M. — Big  Dry  Creek  Reservoir     Near  Clovls 
3-11—  8:00P.M. — Storm  Sewers  Camas,  Wash. 

3-12—  2 :30  P.M.— Removal  of  Cable  Car  Tracks  and  Reconstruction  of 

Pavement    (Sacramento  St)    San  Francisco 
3-12 —  2 :00  P.M.— Bridges    (B)  Solano  County 

3-12—  2:30  P.M— Vicente  Street  Outfall  Sewer     San  Francisco 
3-12—  2 :00  P.M.— Grading  and  Seal  Coat     Humboldt  County 
3-12—  2 :00  P.M.— Grading  San  Luis  Obispo  County 

3-12—  2  .-00  P.M.— Bridge  Railings,  Etc.  Contra  Costa  and  Solano  Cos, 
3-12—  2 :00  P.M —Bridge,  Grading  and  Surfacing    Kern  and  Inyo  Cos 
3-12—  2 :00  P.M.— Grading  and  Surfacing    San  Benito  County 
3-12 —  2 :00  P.M.— Orading  Mendocino  County 

3-12—  8  00  P.M.— Orading  San  Bi-uno 

3-18— 10:00  A.M.— Highway  Gila  County.  Ariz. 

3-14— 10:00A.M.— Light  Lane  and  Instrument  Landing  System, 


2-19 
2-19 
3-18 

S-19 

2-2d 
2-21 
2-26 
3-21 
2-13 

2-27 
2-11 
2-20 
2-12 


11 
11 
11 
11 
11 
2-26 
2-21 


Winslow,  Ariz 

Ronora,  Mexico 

Central  Valley  Project 

Hnn  Mateo 

San  Mateo 
2  K)0  P.M.— Flood   Control  Channel     Los  Angeles 
5 :00  P.M.— Excavation,  Filling  and  Dirt  Moving.  San  Mateo  Co. 


3-14 — 12  M.    —Santa  Teresa  Dam 

3-17—10 :00  A.M.— Canals 

3-17—  8:00  P.M.— Culvert 

3-17—  8 :00  P.M.— Paving 

8-17 

3-17 


Humboldt  Co. 
County 


3-19—  2:00P.M.— Imported  Base  Material  (Install) 
3-19—  2 :00  P.M.— Oradlng  and  Surfacing  Tehama 
3-19—  2  K)0  P.M.— Pipe  Line  Napa  County 

3-19—  2.00P.M.— Bridges   (8)   and  Substructures  (2)     South  San 

Francisco 
3-20—  — Dorena  Dam  and  Spillway    Dorena,  Ore. 

8-20—  2 :00  P.M.— Culverts  (2)  Orange  County 

3-26—  8 :00  P.M.— Street  Improrsmen      Menlo  Park 
3-26—  2:00  P.M.— Drslnage    Corrections  Sharp  Park 

3-28 —  2:00  P.M.— Drainage     Corrections  San  Francisco 

3.25— 8:00 P.M.— Sewage   Treatment  plant     Prosser,  Wash. 
3-26—  2:00  P.M. — Bridge  Contra  Costa  County 

3-26—  2:00PM— Surfacing,  Etc  Humboldt  County 

3-2*—  2:00 P.M  -Resurface,  Widen      Fresno  County 


2-34 
3-24 
2-12 
2-21 
2-81 
3-81 
2-37 
2-18 
2-18 
2-26 

3-18 
l-3t 
3-18 
8-88 

2-2S 
2-28 

a-at 

2-29 
2-2:. 
2-28 


PACE  10 


DAILY     PACIFIC     BUILDER 


FRIDAY.  FEBRUARY  28.  1947 


(tt)  SaO  Un.  ft  relay  Mlvag^  CMP; 

(48)  86.000  each  lo*  pUnU; 

(44)  fumUh  and  InstaU  flashing  light 

■yatam; 
(4B)  mlaoallanaous  itama  of  woric 
Total  BIdi  Feb.  26  were: 

(A)  N.  U.  Ball  Sona,  Berkeley,  1376,- 

(B)  Dimmltt   and    Taylor,   Lob    An- 
gelee,  1388,012.60. 


(C)  J     E.    Haddock 
9420.607.00. 
Unit  prlcea  follow: 
(A) 

(D— — ■ 

(2) 

(8) 

(4) 

(6> ." 

(6) - 

(7) — 


Ltd,   Pasadena. 


$5.00 

350.00 

.70 

.06 

8.15 

2.10 

2.88 


(B) 

88.00 

36S.00 

.66 

.15 

6.00 

2.80 

1.90 


(C) 

$7.00 

250.00 

.M 

.05 

4.70 

4.40 

2.00 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


•Id  Opanino  Data  Prejeet 

2-28—  8:00  P.M.— Boiler 
S-28—  8K)0P.M— Lag  Screws, 


San  Francisco 
Washers.  Steel  Strand,  Etc 


ilotsdln  Isauaaf 

2-ao 


Casper,  Wyo. 

8.88-  2K)0P.M-Ileinforcemant  BarS    °*?;'»,°*'g;;^5l^°^^ 
8-28-  SKWPM-Automotlve  Storag|,Ba^'-|f/,.^San  Francisco 

a-88—  2:00  P.M.— Flashlights 

2-28—  6:00  P.M.— Beauxlte  s«rramento 

2.28— 8.00PM— Electrical   Material"    Sacramento 

2-28-  2:00PM.-Hollow  Jet  Valves  Boise  Proj. 

2-28—  2:0OP.M— Slide  Gates  and  0*^«  it.... 

2-28—  2K)0P.M— Douglas  Fir  Lumb^"" 

2.28—  2 :00  P.M.— Douglas  Fir  Lumb®'' 

2-2^— 8  K)0  P.M.— Furniture  v".  .,     _     .     ,  „  „       ___. 

8- T^3K»P.M.-Dlscharge    Manifol'^  Assembly  Centra^Valley  ProJ. 

8-  8—  2 :00  P.M.— Douglas  Fir  Luml^f 
8.  ^-.  — Cast  Iron  Pipe 

8-  8—  2K)0P.M— Hose 
8-  8-»10K)0A.M.— Office  Equipment 


San  Francisco 
Sacramento 
n 

Idaho 
Altus  Project,  Okla.- 
Shoshone  Project,  Wyoming 
Central  Valley  Projects 
'Richmond 


8-  8—  2  K)Q  P.M— Truck  Chassis 

8-  8—  8:00  P.M.— Radio  Tubes 

3-  8—  8K)0P.M— VMituri  Meter 

8-  8—  8 :80  P.M— Coupe 

3-  8—  2:00  P.M.— Locks 

3-  8 —  — Asphalt 

3-  8 —  — Asphalt 

3-  8— 11:00  A.M— Elevator 

8-  8—  2  KW  P.M— Ranges 

8-  8—  2  KK)  P.M— Toilet  Stools 

8-  8—  8:00  P.M— Conduit 

8-  8 —  2K>0P.M — Crossarms 

8-  8 —  8KX>P.M — Trolley  Ears  and 

8-  8—  8:00  P.M.— Lubricating  Bqulp 

8-  4—  2 :00  P.M.— Switchboard 


8- 
8- 


8- 
8- 

8- 
8- 
8- 
8- 
8- 
8- 
8- 


8.-06P.M— Top  Sou 
8:00  P.M 


Central  Valley  Project 
'Yakima,  Wash. 
San  Francisco 
Sacramento 
San  Francisco 
San  Francisco 
San  Francisco 
Vallejo 
San  Francisco 
J.x>s  Angeles  Area 
N%ar  Oxnard 
Bremerton,  Wash. 
Quincy 
Quincy 

Central  Valley  Project 
Sacramento 
Frog  Pans    San  Francisco 

San  Francisco 
Davis  Dam  Proj.,  Aris.-Nev. 
Alameda 


Repairs   to  Flooring  ^^^  Installing  Linoleum, 
*       .  Benicia 

2:00P.M-Electrical  Work.  S«a"'t;  ^^^    (University  of 

Washington) 

8K)0P.M— Wire  and  Cable        Sacramento 
8K)0P.M.— UtUity  Fans  Sacramento 

8:00  P.M— Transformer  Repai'^^*'^8    Sacramento 


— Parking  Meters 


Chico 


8  K)0  P.M— Sewer  Pipe,  FittlnK*  .    ,, 
2 :0OP.M— Control    Piping   an«l  Air  Lines 


FCanta  Rosa 
Central  Valley  ProJ, 

4:00  P.M— Playground    Apparf^""    Oa>^an<» 

8:00P.M-Sllde  (Sates  and  Gate  Lms    Riverton  Project.  Wyo. 

2:00  P.M— Interior  Painting  a"^  Miscellaneous  Repairs 

Prescott,  Aria. 
Santa  Barbara 

San  Francisco 


2-20 
2-21 
3-21 
2-21 
a-21 
2-19 
1-27 
8-  4 
2-12 
8-14 
1-tl 
2-18 
2-17 
a-31 
2'31 
8-21 
2-21 
3«81 
3-31 
2-31 
2-25 
2-26 
2-25 
3-84 
3-34 
3-34 
3-24 
3-34 
3-24 
2-28 

1-ac 

2-21 

3-24 

2-27 
2-27 
2-27 
2-27 
2-25 
2-25 
2-  4 
2-12 
2-12 


8-  6—  2:00  P.M— Electrical  Repairs 
8-  6—  1 :80  P.M— Acoustical   Materia'*        ^       ^^^     , 
8-  6—  1:80P.M— Automatic  Oil  Burner    San  Francisco 
8-  6—  2:00P.M— Relnf.  Bars.  Deschutes  ProJ..  Ore 


8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8- 

8 

8 

8 

8 

8 

8 


5-  2.00P.M.— Relnf.  Bars.  Cola-Big  Thompson   ProJ.. 

6—  2:00  P.M.— Culvert  Pipe.  Etc.   „   Deschutes   Pro).,  Ore. 
6— 2.00P.M.— Water  Heater  ®    „,®'*y  »,  „,     w 

5—  2 :00P.M.- Bronze  Hand  Raild_,  Bllensburg.  Wash. 
5— 10:00  A.M.— Refrigerators  5..®"'°®     .     .    . 

6—  2:00P.M— Reinf.  Bars,  Etc.     GHa  Project.  Arizona 
*- 2:00  P.M— Relnf.  Bars  Casper,  Wyoming 

6— 2  00  P.M.— Reinf.  Bars  Central  Valley  Project 

Sacramento 


3-13 
3-37 
8-37 
3-87 
2-25 
Colo.  2-25 
2-25 


— Tractor 
2 :00  P.M.- Reinf.   Bars  ,  ,„     . 

2:00  P.M— Hand  Railing  MeUj^W^^, 
2:00  P.M. — Transformers 


Casper,   Wyoming 

Altus  Dam,  Oklahoma 
Central  Valley  Project 
-      2:00P.M-Oil  Circuit  Breaker"    Central  Valley  Project 

6—  2 :00  P.M— Ughtlng   Fixtures  Sa°  Francisco 
6— 10:30  A.M— Exterior  Stucco      ^'■®f"° 

6— 7:80  P.M— Street  Signs  I''"'*i_     . 

7—  2:00  P.M— Electric  Range        pan  FYanctoco 

7—  8 :00  P.M.— Detlector  Check  Va'ves    San  Francisco 


7 —  8:00  P.M. — Meter  Couplings 
7—  8 :00  P.M— Clutch  Facings 
7—  2  K)0  P.M— Gantry  Crane 
7—  8 :00  P.M— Radio  Equipment 
7—  2:00  P.M— Cast  Iron  Gates 
7—  3 :00  P.M— Gate  Valves 
7—  2:00  P.M.— Reinf.   Bars 
7 —  3:00  P.M. — Transformen 
7— 3:<)0P.M— Cast    Iron 
7  —  2 :00  P.M— Cord 


Fittings 

San 


San  Francisco 

San  Francisco 

Onvia  Dam,  Arizona -Nevada 

S,in  Francisco 

Tuciimcari  Project,  New  Mexico 

San  Francisco 

Mls8f)\iri  Basin  Proj.,  S.  D. 

San   Francisco 

San  Francisco 
Francisco 

San  Francisco 


7—  3K)0P.M— Cast    Iron    Fittingw 
10—  2 ;00 P.M.— Crossarms  Davis  Dam,  Arte. 

10—  2:00  P.M— Control    Board    Extension  Rio  Orande^ Project 


10—  2 :00  P.M.— Pumping   Units 
10—  2  KK)  P.M— Steel  Pipe 
10—  3 :00  P.M.— Unit  Substations 
8-10—  2 :00  P.M.— Theodolite 
8-10 —  8:00  P.M — Trolley  Coaches 


Columbia  Basin  Proj.,  Wash. 
Taklma  Project,  Washington 
Sacramento 
San  PYanctsco 
San  Francisco 


8-11—  2  K)0  P.M— Disconnecting  Switches    Kendrlck  Project.  Wyo. 
8-11—  2  K)0  P.M.— Transformers  H*o  Grande  Projact,  New  Maxioo  2-12 

8-11—  7 :80  P.M— Fusion   Welded   Sheet  Steel  Pipe    Napa  2-27 

8-11—  7:30  P.M— Pipe  Napa 

8-11—  2 :00  P.M— Exterior  and  Interior  Painting    Naco,  Arts. 


8-18—  2:00  P.M.— Pumping  Units 

8-l>— 2:00  PM.— Radial  Gates  and 

8-12—10  ;0O  AM— Refrigerators 

8-18—  2 :00  P.M.— Poleu 

8-18—  2 :00  P.M— Gate  Valves,  Etc. 

8-18—  8  K)0  P.M.— Coupe 

8-18—  2:00  P.M.— SpUlway  Gate 


Columbia  Basin  Project,  Wash. 

Hoists    Shoshone  Project,  Wyo. 

EUirp 

Davis  Dam,  Aris. 

Provo  River  Project,  Utah 

Alameda 
(Furnish  and  Install) 
San  Bernardino 

8-14—  2  KX)  P.M.— Douglas  Fir  Lbr.     Deschutes  Project,  Oregon 
8-17 —  2  K)0  P.M.— Vertical  (Sates        Tucumcari  Project.  New  Mexico 
8-17— 11.00  A.M.— Rewiring,  Elec.  Alterations  Merced 

8-17—  — Sprinkler  System     Sunnyvale 

8-18—  2  KX)  P.M— Painting  and  Miscellaneous  Repairs    Pomona 
8-18—  8  .-00  P.M— Aluminum  Railing,  Etc.     Boulder  Canyon  Project, 

Arisona-Callfomla-Nevada 
3-18— 10:00 A.M— Sale  of  Gaskets      San   Francisco 
8-18— 10:00  AM— Sale  of   Bldgs.         Pescadero 
8-18—  8:00  P.M — School    Addn.  Banning 

8-l»—  2 :00  P.M— Turnout  Gates  and  (kite  Lifts    Boulder  Canyon 

Project,  Arls.-Callf.-Nav. 
8-24—  2 :00  P.M— Metal  Work  Yakima  Project.  Washington 

8-24—  2:00  P.M.— Interior   Painting,   Etc.     Nogales,  Aris. 

8-25—  2 :00 P.M.— Gate   Valve  Colo.-Blg  Thompson  ProJ.,  Colo. 

8-26—  2 :00  P.M— Hollow  Metal  Doors    Central  Valley  Project 
8-2»—  2 :00  P.M— Hollow  Metal  Doors    Parker  Dam  Project, 

Arizona-California 
8-27— 8  K)0  P.M.— School  Chalw  and  Tables    Fresno 
8-27—  2  K)0  P.M— Hollow  Mstal  Doors    Columbia  Basin  Proj.,  Wash. 
8-27—  2:00 P.M— Hollow  Mstal  Doors        Central  Valley  Projact 
8-28—  2 :00  P.M.— Steel  Roof  Deck     Columbia  Basin  Project.,  Wash. 
8-28—  3  K»  P.M— Steel   Accordion   Door    Central  Valley  Projaot 
8-n—  3  KWP.M— Electrical  Equipment    Central  Valley  ProJ«t 
8-81—  3  K)0  P.M— Disconnecting  Switches    Central  Valley  Project 
4-  1— 3  K»  P.M— Synchronous    Motors    Central  Valley  Projart 
4-  1—  2:00  P.M —Outlet  Pipes  Colo.-Blg  Thompson  Proj.,  Colo. 

4.  i__  —Sheet  Metal  Work      Central  Valley  Project 

4-  3—  8  K)0  P.M— Metering  Unit  Fort  Peck,  Montana 

4.4— 10:00  A.M.— Sluice  fiates  and  Valves  Los  Angeles 


(8).... 

(8) 

(10)...- 

(11) - 

(12) 

•  13) 

(14) 

(15) 

(16.' 

(17)..„ 

(18) 

ao).... 

(20) 

(21) 

(22) 

(23).......„. 

(24). 

(25) :.. 

(36) 

(27)._ „ 

(2d) 

(29) 

(80)--. 

(81) 

(82) 

(88) 

(84).„ 

(86)._- 

(86) 

(87) 

(88) 

(88) 

f40> 

(41) „ 

(42) 

(48) 

(44) 

(48) 


.825 

.04 

3000.00 

2.00 

12.0D 

3J0 

8.80 

40.00 

80.00 

16.00 

8J0 

3.00 

&40 

&60 

1.60 

18.00 

68.00 

.46 

3&00 

.10 

3J0 

.40 

84.60 

6.00 

«J0 

&60 

3.00 

2300.00 

SJW 

4.00 

6.00 

6.00 

80.00 

L60 

1.60 

.046 

1200.00 

2000.00 


.75 

.15 

8000.00 

S.OO 

20.00 

4.30 

4.75 

28.00 

20.00 

20.00 

S.OO 

2.00 

6.00 

5.00 

2.00 

15.00 

65.00 

.80 

80.00 

.10 

2.25 

.50 

60.00 

6.00 

6.00 

6.00 

3.0c 

isoaoo 

2.00 

3.00 

6.00 

7.00 

5.00 

1.80 

1.60 

.04 

1000.00 

3000.00 


1.40 

.05 

5250.0C 

1.85 

25.00 

3.00 

8.85 

50.00 

85.00 

14.00 

6.20 

1.00 

6.30 

6.30 

3.75 

25.00 

85.00 

.45 

44.00 

.10 

2.50 

.60 

40.00 

2.50 

7.50 

4.00 

3.00 

1500.00 

1.85 

2.70 

4.2F 

4.25 

20.00 

.75 

.7C 

.05 

1500.00 

1700.00 

•    88 


2/27/47 

Lew  and  Only  Bidders 

Underpass,  Grading  and  Surfacing 

Coat  8280,084.80 

PLACER  COUNTY,  Calif.  Bet.  Wise 
C!anal  and  Rock  Creek. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  BIdg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
C3oy,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  1.8  miles  grading  and  sur- 
facing with  crusher  run  base  and 
plant  mtx  surfacing;  constructing 
an  underpass  and  widening  an  ex- 
isting bridge. 

Low   Bidder— Fred  rtckson  A  Watson 
Construction    Co.,    873    Slst     Ave., 
Oakland,  Calif.,   8230,084.80. 
Unit  quantities  follow: 

(1)  67  cii.   yds.   remove  cone; 

(2)  remove  exist  track  span; 
(8)  clear    and    grubb; 

(4)  68,000  cu.  yds.  rdwy.  excav. ; 
(6)  1,435  cu.  yds.  struct,  excav.; 

(6)  550  cu.  yda  ditch  and  channel 
excav.; 

(7)  780,000   sta.    yds.    overhaul; 

(8)  7,800    sq.    yds.    compact    original 

grotmd; 

(9)  5.800    cu.    yds.    import    subgrade 

materlaJ; 

(10)  Develop  water  supply  and  fur- 
nish water  equip. ; 

(11)  1.870   M   gals,    apply   water; 
(13)  101    sta.   finish    rdwy.; 

(18)  2,000  cu.  yds.  salvaged  surface; 


(14)  7,700  tons  crusher  run  base; 

(16)  87tons  liq.  asph.  SC-2  prime  coal 
and  pene.  treatment; 

(10)  350   tons    sand   prime    coat   and 
pene.    treatment ; 

(17)  270   tons    screenings    seal    coat; 

(18)  22  tons  asph.  emulsion  seal  coat 
and  paint  binder; 

(10)  4,600  tons  mln.   agg.  plant  mix 
surface ; 

(20)  225  tons  pave.  asph.  plant  mix 
surface: 

(21)  94  lin.  ft  timber  bridge  railing; 

(22)  450  cu.   yds.  class  A  port,   cem- 
cone,    structs. ; 

(23)  324.000  lbs.  furnish  struct,  steel; 

(24)  324,000  lbs.  place  struct,  steel; 

(25)  45  each  monuments; 

26)  450     lin.     ft.     temporary    guard 
ndling; 

(27)  60    each    culvert    markers    and 
guide  posts; 

(28)  1.2    miles    remove    and     recon- 
struct exist  property  fences ; 

(20)  850    lin.    ft    8    inch    CMP   con- 
duits and  down  drains,  16  gage; 
(80)  560  Iln.  ft  12  In.  CMP,  16  gage ; 

(31)  650  lin.  ft  18  inch  CMP,  16  gage; 

(32)  26  lin.  ft.  8  inch  perf.  metal  pipe. 
16  gage : 

(88)  6  cu.  yda  filter  mtl.; 

(34)  61,000    lbs.    furnish     bar    relnf. 

steel; 
(36)  51.000  lbs.  place  bar  relnf  steel; 

(36)  460  lin.  ft  sah^age  pipe  culverts ; 

(37)  320   lin.    ft.    relay   salvage  CMF 
culverts ; 

(38)  Seach  spillway  assemblies; 

(39)  310  sq.  yds.  protective  covering; 

(40)  267  lin.  ft.  pipe  railing; 

(41)  Engineer's    office; 

(42)  track   work,    Shoofly; 

(48)  track  work,  main  line. 

Total  bids   submitted  Febniary  26 
were : 

(A)  Fredrickson  &  Watson  CTonstruc- 
tion  Co.,  Oakland,  8230,094.80. 

(B)  N.  M  Ball  Sona  and  H.  W.  Ruby, 
Sacramento,  8237,419.45. 

Unit  prices  follow: 

(A)  (B) 

(1)...- „  810.00  88.50 

(2) _ „....  600.00  500.00 

(S) 1,470.00  2600.00 

(4) .48  .70 

(5) 3.40  4.25 

(6) 1.80  1.80 

(7) .01  .01 

(8) _..... .08  .06 

(9) 2.30  1.90 

(10) ™_ l,4SO.0O  2500.00 

(11) 1.50  2.00 


(12) - 14-50 

(13) 06 

(14) 3.00 

(15) 27.00 

(16) 4.80 

(17) - 6^00 

(18) 88.00 

(19) 6.25 

(20) 20.40 

(21) 6.00 

(22)_ 68.00 

(23).... 10 

(14) OS 

(25)..._ 5.40 

(26) —.  2.50 

(27) 5.00 

(28) 860.00 

(29) 1  50 

(30) 1.84 

(31) -.-  2.75 

(32) 160 

(88) 7.80 

(84) .06 

(85) .08 

(36) .80 

(37) .80 

(38) 88.00 

(S9) -J 3.00 

(40) —  6.60 

(41) i,4oaoo 

(42) 17,820.00 

(43)...- -  2,160.00 


laoo 

1.40 
8.00 

24.00 
6.00 
5.50 

37.00 
6.20 

20.00 
&00 

65.80 

.10 

.06 

6.00 

2.00 

4.80 

isoaoo 

2.00 

2.00 

2.80 

1.80 

6.00 

.07 

.08 

1.00 

1.00 

82.00 

1.68 

670 

600.00 

8000.00 

1800.00 


"T 
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JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DEUVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

28(^—1  Sih  STREET,  SAN   FRANCISCO         -         MAiket  S«47 


4-  7— 10M0A.M— Trucks 

4-  7 —  2K)0P.M. — Accordion  Doors 

4-  7—  3:00  P.M— Structural  Steel 


Alturaa 

Central  Valley  Projact 

Central  Valley  Projact 


2:00P.M.— Disconnecting    Switches         Fort  Peck  ProJ.,  Mont 


3-21 
2-25 
3-12 
2-25 
2-36 
3-31 

3-12 
2-26 
2-25 
2-2r> 

3-17 
8-31 
2-27 
2-26 
2-12 

3-13 
8-31 
8-12 
2-18 
8-18 
8-18 
3-18 
3-21 
3-18 
2-26 
2-25 
3-31 
2-25 
1-80 
3-21 
2-21 
2-26 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 


The  TRAXCAVATOR— front-cnd  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesel  tractor — ha8  been  called 
"the  bu8ie8t  machine  on  the  job"  by  many  builders.  It's  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

For  Mormafloti  see  your  PETERSON  REPRESENTATIVE 

or  call  SWeefwood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 
SWaafwaarf  SMO 


SAN  FRANCISCO 
GAHIml4  9ISI 


IRENTWOOD 
frawfweerf  I  OS 


HALF  MOON  RAY 
HMR  20SI 


FRIDAY.  FEBRUARY  28.  1947 


DAILY    PACIFIC     BUILDER 
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34— DAMS,  RESERVOIRS  A 
DREDGING 


2/26/47  34 

Owner  Will  Take  Bids  Soon 
tan  Qabrtel  Dam  No.  2 

(Alterations) 
LOS    ANQELES    CO..    Calif.      West 

fork  of  San  Gabriel  River  approx! 

8  miles  west  of  Junction  with  the 

north  fork;  20  miles  from  City  of 

Azusa. 
Owner— L.  A.   County  Flood  Control 

District,  501  Hall  of  Records.   Los 

Angeles  Calif. 
Plans  by  chief  engineer  H.  E.  Hedger, 

7D1  a  Flgueroa  St.,     Los  Angeles, 

Calif. 
Alterations  and  reinf.  concrete  fac- 
ing slabs. 

Work  involves: 

(1)  80,000   cu.   yds.   excavation; 

(2)  lump   sum   diversion    of   water; 
(8)  lump    sum,    removal    of    timber 

facing; 

(4)  70  cu.  yds.  removal  of  existing 
concrete  and  gunlte; 

(5)  158  tons  furnish  and  place  bi- 
tuminous  concrete ; 

(6)  121  fabricate  and  place  Type  A 
copper  water  seal  Joints; 

(7)  W  same,  Type  B ; 

(8)  27   same,    Type   C; 

(8)  8506  lin.  ft.  fabricate  and  place 
18- in.  and  24- In.  copper  water 
seal  strips; 

(10)  8858  lin  ft.  furnish,  fabricate 
and  place  ••Elaatlte"  in  Joints; 

(11)  8856  lin.  ft.  2-in.  boards,  furnish, 
fabricate  and  place  unimpreg- 
nated  "Celotex"  in  Joints; 

(12)  9523  lin.  ft.  furnish  and  place 
asbestos   putty    In    Joints; 

(13)  SCO  lin.  ft.  drilling  dowel  holes; 

(14)  200  lin.  ft.  drilling  holes  in 
floater  slabs  for  grouting; 

(15)  500  sacks  cement  placed  In  low 
pressure    grouting; 

(16)  500  sacks  cement,  place  In  gun- 
lte; 

(17)  100  cu.  yds.  sandblasting  and 
straightening   existing   steel; 

(18)  480,000  lbs.  cutting  and  placing 
relnf.   steel; 

(19)  5400  cu.  yds.  placing  unformed 
concrete    in    facing    slabs; 

(20)  8400  bbis.  furnish  poriland  ce- 
ment. 


2/28/47  34 

Owner  Tsking   Bids — Due  March   10. 

4  P.   M. 
Retaining  Wall 
EUREKA.   Calif.,   Humboldt  Co.    Sffi 

property  line  of  District  adjoining 

county  highway. 
Owner    —    Worthington    Elementary 

School  District.  Warren  E.  Fridley. 

clerk.  RFD  No.  1,  Box  197,  Eureka 

Calif. 
Plans   by   owner. 
Concrete    retaining    wall. 

Specifications   obtainable   from   the 
above  office. 


S4 


2/28/47 

Contract  Awarded 

Reservoir    Roof,    Etc. 

Near   SCOTTSDAUB:,    Arizona. 

Owner — City  of  Phoenix,  City  Com- 
mission.  City   Hall,    P!hoenlx.    Aris. 

Furnishing  a  structural  steel  roof 
and  the  galvanizing  of  approx. 
650.(X)0  lbs.  of  structural  steel  roof 
members,  for  the  20-million  gallon 
reeervoir  roof,  to  be  located  near 
the    city. 

Contractor— Allison  Steel  Company, 
Phoenix,   Arizona. 


3*—  PARKS.  AIRPORTS  & 
PLAYGROUNDS 

2/26/47  86 

Contemplated  < 

Airports 

SANTA  CRUZ,  Calif..  Santa  Crui  Co. 
Santa  Cruz  Municipal  Airport. 

Owner— City  of  Santa  Crux,  W.  R. 
Jennings,  city  engineer.  City  Hall, 
Santa  Cruz,  Calif. 

Includes  (1)  construction  of  a  tem- 
porary 1800-ft.  airstrip  for  Class  I 
airport,  cost  833.000;  (2)  Class  II 
airport  for  private  planes  and  small 
transports,  cost  81S0.000,  and  (3) 
Class  III  airport. 

2/26/47  M 

Contemplated— Bond    Election    Pro- 
posed for  May 
Rooreatlonat  Park  Cott  836,000 

WINNEMUCCA.  Nev.,  Humboldt  Co. 
Owner  — City    of    Winnemucca.    city 
clerk.  City  Hall.  Winnemucca,  Nev. 
City    Engineer  — R    M.    Black.    City 
Hall.  Winnemucca,  Nev. 

2/28/47  ^® 

Owner  Taking   BIda — Due   March   26, 

10  A.  M. 

Improve   Runwsys;    Pro.  6-47-386 

WELLS.  Nev.,  Elko  Co.  Intermediate 
Landmg    Field. 

Owner  —  Civil  Aeronautics  Admin., 
5651  Manchester  Ave..  Log  Angeles. 
Calif. 

Plans  by  owner. 

Includes  clearing,  grading,  graveling 
and  sealing  the  east-west  runway; 
clearing  and  grading  of  the  north- 
east and  southwest  land  strip,  mov- 
ing and  installing  a  beacon  and 
power  shed  at  the  Wells,  Nev..  In- 
termediate landing  field;  Proposal 
6-47-886.  Plans  and  speclficationt. 
available  from  the  above  office  af- 
ter Mar.  3. 


37—    RAILROADS.  SUB- 
WAYS Sc  TUNNELS 


2/26/47 

Final  Plans  to  Be  Completed  Within 

rJSnSr^*  ^      Coat  8800,000 

TOKETEE  FALLS.  Ore.  Near  Rose- 

Owner— California-Oregon  Power  Oo., 
A.  S.  Cumrolngs,  president;  John 
C.  Boyle,  general  manager.  216  S. 
Main  St.,  Medford.  Ora 

Plans  by  anflneerlnf  departaaeot  of 


owner  in  collaboration  with  Public 
Engineering  A  Service  Corp.,  281  8. 
La  Salle  St..  Chicago,  HL 
5600-ft.  concrete-lined  tunnel  as  the 
first  phase  of  projected  84,000,000 
hydroelectric  developmeot. 


39-^EWERS 


2/26/47  38 

Owner  Taking  Bids — Due  March  9, 
2:30  P.  M.  (Unit  Quantities) 

Outfall  Trunk  Line;   Unit  No.  4 

LONG   BEACH.   Calif..    Los   Angeles 
County.    From    proposed    pumplny 
plant  located  at  Reeves  and  Gay 
lord  north  on  Fashion  to  near  Hill 
St.,    Long    Beaoh.    Calif. 

Owner — Los  Angeles  County  Sanita- 
tion District  No.  3.  A  M.  Rawn, 
chief  engineer  cjid  general  man- 
ager. 3rd  floor.  1206  S.  Maple  Ave.. 
Los  Angelos,  Calif. 

Plans  by  owner. 

Owner  will  /umish  pipe. 
The  work  involves: 

(1)  3159  lin.  ft.  54-in.  centrifugal  re- 

inforced concrete  pressure  pipe 
(75  ft.  or  head.  1300-D  loading) 
sanitary  sewer  with  collars  and 
cement  joints,  between  Stations 
251  plus  50  to  ?83  plus  09.14,  com- 
plete   in    place ; 

(2)  586  im.  ft.  8-ln,  vit.  clay  pipe 
sanitary  aewer,  complete  in 
place ; 

(3)  1  storm  drain  siphon  structure 
including  2  manholes,  ihe  neces- 
sary pipe  with  concrete  encase- 
ment, complete  in  place; 

(4)  4  type  "C*  manholes,  complete 
in   place: 

(5)  3    typo    "A"    Junction    chambers, 

complete  in  place; 

(6)  50  cu.  yds.  standard  concrete  bed 
to   be  placed   where   required ; 

(7)  200  tons  of  gravel  bed  to  be  plac- 
ed where  required  under  the  pipe. 

Specifications   obtainable   from  the 
above  office  upon   deposit  of  $5.00. 


2/26/47  •  39 

Owner  Tasking  Bids — Due  March  5i 
2.30  P.  M.  (Unit  Quantities) 

Joint  Outfall  B  Sewer;  Unit  1,  Sec.  7 

LOS  ANGELES  COUNTY.  Calif. 
From  Florence  Ave.,  to  Washing- 
ton  Blvd. 

Owner — Los  Angeles  County  Sanita- 
tion District  No  2.  A.  M  Rawn, 
chief  engineer  and  general  man- 
ager, third  floor.  1206  S.  Maple 
Ave..    Los   Angeles,   Calif. 

Plans   by   owner. 

Approximately    16.000    ft.    57-ln.    and 
63-in.   reinforced   concrete   pipe. 
The   work    Involves : 

(1)  971  lin.  ft.  63  mch  relnf.  concrete 
pipe  8anitar>  sewer  between 
Stations  79  plus  87.  66  and  89 
plus  6309.   complete   In  place; 

(a)  using   centrifugal    R.    C.    pipe. 
1300  D  loading; 

(b)  using   precast   R.   C   pipe,   1300 
D  loading; 

(2)  2731  lin.  ft.  of  63  Inch  relnf.  con- 
crete pipe  sanitary  sewer  be- 
tween Stations  GO  plus  00.00  and 
79  plus  87.66:  89  plus  63.09  and 
97  plus  84.40  complete   in   place; 

(a)  using    centrifugal    R    .C.    pipe, 
1200  D  loading, 

(b)  using   precast   R.    C.    pipe,    1200 
D    loading; 

(3)  1448  :in.  ft.  of  63  in.  reinf.  con- 
crete pipe  sanitary  sewer  be- 
tween Stations  45  plus  42  and 
60   plus   00.    complete   In   place; 

(a)  using    centrifugal    R    C.    pipe. 
1000  D  loading: 

(b)  using  precast   R.   C.    pipe,   1000 
D   loading; 

(4)  24  linear  feet  of  57  In.  reinf. 
concrete  pipe  sanitary  sewer  be- 
tween Stations  121  plus  79  and 
122  plus  03.  complete  in  place; 

(a)     using  centrifugal   R.  C.   pipe, 

250(;  D  loadir.g; 
(b>  using  precast  R.  C.   pipe.  2500 

D   loading; 

(5)  1905  .in.  ft.  57  In.  telnf.  concrete 
pipe  sanitary  sewer  with  collars 


and  cement  joints  batwean  Sta* 
tlons :  98  plus  88.00  and  108  plus 
86.00;  144  plus  88.94  and  ISO  plus 
55.27 ;  153  plus  50.00  and  167  plus 
09.94  complete  in  place; 

(a)  using    thick    wall    centrifugal 
R.  C.  pipe.  1800  D  loading; 

(b)  using  thick  wall  precast  R.  C. 
pipe.   1800  D  loading: 

(6)  2720  lin.  ft  of  57  in.  reinf.  con- 
crete pipe  sanitary  sewer  be- 
tween Stations:  121  plus  2S.0O 
and  121  plus  79.000;  122  plus 
and  121  plus  79.00;  122  plus 
55  27  and  163  plus  50.00  complete 
in   place ; 

(a)  using  centrifugal  R.  C.  pipe,  1600 
D    loading ; 
(b)  using  precast  R.  C.   pipe.  1600 
D  loading; 

(7)  For  approximately  S7S8  lin.  ft. 
of  57  in.  relnf.  concrete  pipe 
sanitary  sewer  between  Stations 
0  plus  OO.OO  and  4fi  plua  4200;  97 
plus  84.40  and  98  plus  98.00;  109 
plus  8600  and  121  plus  23.00 
complete  in  place; 

(a)  using    centrifugal    R.    C.    pipe, 
1000  D  loading; 

(b)  using  precast  R  C.   pipe,   1000 
D  loading; 

(8)  21  standard  manholes  type  "B'', 
complete  in  place; 

(9)  3  standard  Junction  chambers 
type   "B",   complete   in   place; 

(10)  100  cu.  yds.  of  standard  con- 
crete bed  to  be  placed  where  re- 
quired under  the  pipe; 

(11)  500  tons  of  gravel  bed  to  be 
placed  where  required  under  the 
pipe. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  85,  re- 
fundable. 


8/S«/47  40 

Cantamptatsd 

•traat  imprsvamanto        Cos«  8380,000 

WINNEMUCCA.  N«v.,  Humboklt  Co. 

Owner  —  C^ty    of    Winnemucca,    city 

Clark.  City  Hall,  Winnamucca,  Nov. 
City   Bnglnaar  — R    M.    Black.   City 

Hall.  Winnemucca.  N«v. 


38 


2/26/47 

Plans  io  Progrsaa— Bond   Elaetlon 

Propoeed  for  May  6 
Irrigation  Ditch  (Cover  and  Eneloaa) 

Coat  8180,000 
SPARKS.    Nov.,    Washoe    Co.    North 

Truckee    irrigation    ditch    from    S. 

Wadsworth    St.    to    northeast    city 

limits. 
Owner — City  of  Sparks.  Mayor  D.  J. 

Fodrin,  City  Hall,  Sparks,  Nev. 
City   Engineer — Calvin    Dodson.   City 

Hall.  Sparks,  Nev. 
Includes  channeling  9000  ft  of  Irriga- 
tion water  through  two  40-in.  metal 

pipes,  side  by  side. 


40—       STREETS  AND 
HIGHWAYS 


2/26/47 

Plana  In  Prog 

Street   lmproven>anta 

LODI.  Calif.,  San  Joaquin  Coimty. 

Owner— City  of   Lodl,  John   Blakaly, 

city  clerk.  City  Hall.  Lodl.  Calif. 
City  Engineer — Clinton  Hennlng,  City 

Hall,  L.odi,  Calif. 


2/26/4T  40 

Ownar  Taking  BMa— Oua  March  10, 
2  P.  M.r— Planting 

LOS  ANGELES,  Calif.,  Loa  Angeles 
County.  Arroyo  Seco  Paikway,  ba- 
twean Collage  St  and  Bernard  St 

Owenr^-Stata  Division  of  Highways. 
S.  V.  Cortelyou.  district  engineer. 
Room  808  State  BUlg..  Los  Angelas, 
Calif. 

Plans  by  engineering  department  of 
owner. 

About  0.8  mile  furnish  and  plant  trees, 
shrubs  and  ground  cover. 

The  Work  mvolves: 

(1)  6    each     Calllstemon     vimlnalls 
(bottle  brush) ; 

(2)  80  each   Cocos   plumosa    (Cocos 
palm): 

(3)  7  each  Pruntia  plssardi  (purple- 
leaf  flowering  plum) ; 

(4)  0  each  Jaoaranda  mlmosaefolla 
(Jacaranda) ; 

(5)  3   each   UUnus   parvlfolla    (Chi- 
nese elm)  i 

(6)  6  each  Llquidambar  styraclflua 
(sweet  gum) ; 

(7)  72  each  Ficus  australls  (rubber 
tree) ; 

(8)  812     each     Xylosma     sentlcosa 
(Xylosma) ; 

(9)  6  each  Spartlum  Junceum  (Span- 
ish broom) ; 

(10)  135  each  Leptospermum  laevlga- 
tum  (Australian  tea  tree) ; 

(11)  10  each  Jasmlnum  humlle  (jas- 
mine) ; 

(12)  12  each  Splrea  vanhoutel  (bridal 
wreath) ; 

(18)  14   each   T^ntana   camara   (Ian- 
tana. 


(14)  51    each    Escallonla   orgmnsnata 

(escallonla): 
(16)  4  each  Weigella  rosea  (welgaUa) 

(16)  60  each  Blgnonia  cherere  (blood 
trumpet  flower) ; 

(17)  60  each  Blgnonia  vlolacea  (lav- 
ender trumpet  flower) ; 

(18)  60  each  Blgnonia  venusta  (flam- 
ing trumpet  flower) ; 

(18)  58  each  Gelsemlum  sempervirans 
(Carolina  Jessamine) ; 

(20)  30,500  each  Lonlclra  Jap<mica 
halliana  (Hall's  honeysuckle); 

(21)  30,500  each  Lantana  sellowlana 
(trailing  lantana); 

(22)  22.920  each  plant  Vlnca  major 
(periwinkle) ; 

(23)  7630  each  planting  Vlnca  major 
varlegata  (variegated  pcffl- 
winkle) ; 

(24)  37  each  Ampelopsls  tricuspldata 
(Boston  ivy) ; 

(25)  9300  sq'  yds.  cultivation  of  plant- 
ing areas; 

(26)  1.5  tons  commercial  feriillxar; 

(27)  8  tons  straw  mulch; 

(28)  30,000  sq.  ft  type  B  slope  stabili- 
zation. 


LIGHTING 

Raeatsad  Aceant  Uglitlag  Ualti 

ARCHITICTURAL 

THEATRICAL 

PHOTOORAPHIC 

Mossftfcfwrarf  Lacaffy — fataarflaf* 
D»llvry 

ASSOCIATED  LIGHTING  SERVICE 


488  Bryant  St. 


Saa  PraacUa* 


--<I§>— 


EXbrook  4764 


2/26/47 

Award   Recommendad  

Grading  and  Surfaoing  Coat  8228,718^ 
CLALLAM  COUNTY.  Wash.  Projact 

2-F,     Olympic     Hlgbway,    Olympic 

National  Forest 
Owner — Public  Roads  Admlnlstimtloa. 

W.  H.  Lynch,  division  engineer.  808 

Broadway-Oak  Bldg.,  Portland,  Ora. 
Plans  by  engineering  departmsot  of 

owner. 
Low  Bidder — Peter  Klewlt  Sona  Ca, 

1403  W.  45th  St,  Seattle,  Wash. 

J.  P.  Surace,  Seattle,  Wash.,  at 
8234,900.65,  submitted  only  other  bid 
February  19. 

2/26/47  40 

Contemplated — Bond    Elootlon   Pro- 
posed for  May 

Sidewalks,  Curbs  and  Quttara 

Coat  8868,000 

WINNEMUCCA,  Nev..  Humboldt  Co. 

Owner  —  City    of    Winnemucca,    city 
clerk.  City  Hall.  Winnemucca,  Nar. 

City    Engineer  — R.    M.    Black.    City 
Hall,  Winnemucca,  Nov. 


NORTHIRN  CAUFORNIA  DISTRIIUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdBriiill  2727 


INDUSTRIAL 

EQUIPMENT 

COMPANY 


r-^ 


Nov*  you  inv«8tigat«d  our  oquipmont  rontol  plofi? 
If  8  ooty,  «onv«ni«nt  ond  •conomicol. 


Experience  is  oil  •important  in  recommending  correct  equipment  for 
construction  jobs  and  industrial  operdlions.  On  mammoth  projects 
or  routine  building,  know-how  is  your  biggest  asset.  So  take  ad- 
vantage of  our  specialized  experience.  Make  sure  your  equipment 
is  right  for  your  work.  Call  in  on  Industrial  Equipment  engineer  I 


INDUSTklAL  fcQUiPMENT  COMPANY 

1091  1    RUSStTT  STREET  •  OAKLAND    3,  CAUFORNIA 
jWEEfWOOD   8877 


t^^tWWrj'W, 


.^1 

I'l 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  FEBRUARY  28.  1947 


The  State  will  f  umlah  Item  No.  22. 
Vinca  major  (periwinkle)  and  Item 
No.  23,  Vlnca  major  variegata  (varie- 
gated periwinkle),  as  more  explicitly 
set  forth  in  the  special  provlBlons. 

Specifications  obtainable  from  the 
above  office. 


2/28/47  •  40 

Low  and  Only  Bidders 

Grading  A  Surfacing  Cost  9226,366.50 

TULARE  COUNTY,  Calif.  Between 
Packwood  Creek  and  Route  10 

Owner— State  of  California,  Division 
*r      of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento, Caltf. 

About  2.3  miles  of  grading  and  sur- 
facing with  plant  mix  surfacing  on 
cement  treated  base. 

Low    Bidder— R.    M.    Price   Co.,   276<* 
Saturn     Ave.,     Huntington      Park, 
Calif.,  S226,369.50. 
Work  involves: 

(1)  m  remove  concrete; 

(2)  920  c.y.  remove  pavement; 
(S)  clear  and  grubb;  ^ 

(4)  21,600  c.y.  rdwy.  excav.; 

(5)  300  c.y.  struc  excav.; 

(6)  25  c.y.  ditch  excav.; 

(7)  940,000  eta  yds.  overhaul; 

(8)  95,000  sq.  yds.  compact  original 
ground ; 

(0)  00,000  c.y.  import  borrow; 

(10)  develop  water  supply  and  fur- 
nish water  equip. ; 

(11)  5.700  M.  gals,  apply  water; 

(12)  120  Bta.   finish   rdwy.; 

(18)  10,200  tons  of  min.  agg.  cement 
treated  base; 

(14)  3,600  bbls.  portland  cement,  ce- 
ment treated  base; 

(15)  240  tons  untreated   rock  surf.; 

(16)  49,000  s.y.  preparing,  mixing  and 
shaping  surf.,  bit.  surf,  treat- 
ment; 

(17)  300  tons  llq.  aaph.  RC-S,  bit. 
surf,  treatment; 

(18)  8500  tons  min.  agg.  plant  mix 
surf.; 

(19)  160  tons  liq.  asph.  SC-4.  plant 
mix  surf.; 

(20)  275   tons    Ilq.    asph.    SC-6,   plant 
J,          mix  surf. ; 

'  (21)  65  tons  a^ph.  emulsion  seal  coat 
curing  seal  and  paint  binder; 

(22)  370  tons  screenings,  seal  coat; 

(23)  15  ay.  Class  A  portland  cement 
concrete  struc; 

(24)  400  lbs.  bar  reinf.  steel; 

(26)  17  cy.  Class  A  portland  cement 
cone,  curbs,  gutters,  sidewalks; 

(26)  35  each  monuments; 

(27)  260  l.f.  laminated  guard  railing; 
l28)  12  each  culvert  markers; 

(29)  1.4  miles  remove  and  reconstruct 
existing  property  fences; 

(30)  366  l.f.  24-lu.  CMP,  14  gage; 
(81)  6  eacli  red  reflectors. 

Total  bids  submitted  Feb.  26  were: 

(A)  R.     M.     Price     Co..     Huntington 
Park,  $226,865.50  . 

(B)  Ted.  F.  Baun,  Fresno,  |229,389.00. 

(C)  Brown  and     Doko,  PIsmo  Beach, 
$238,429.00. 

(D)  Fairey-Hammond  Inc.  and  R.  A. 
Farish,  San  Francisco.  $239,736  00. 

Unit  prlcejf  follow: 

(A)         (B)         (C)         (D) 

(1) $4.00     $10.00       $6  50       $4.50 

(2) 3.00         3.00         6.00         3.75 

(8) 3000.00  3000.00  2500.00  3000.00 

(4) .60    .50    .56    .60 

(5) 2.50    2.00    2.00    2.00 

(•) 1.50    2.00    1.50    2.00 

(7) 006   .006    .015    .01 

(II) .06    .06    .06    .05 

(9) l.'OO     .95    1.00     .98 

(10> 2500.00  3000.00  2000.00  2000.00 

(11) i.30    1.50    2.25    1.50 

(12)., 15.00   lOiK)   10.00   12.00 

(IS) 4.60        4.30        3.95        4.20 

(14) 8.20         4.00         4.00         8.70 

<15) 3.50         4.00         4.50         3.50 

(16) 10  .25  .06  .25 

(17) 18.00       17.00       35.00      22.00 

(18) 4  15         4.34         4.35         4.90 

(19) 16.00       14.00       14.00       17.00 

(20) 16.00       16.00       1500       1900 

(21) 30.00       40.00       40.00       33.00 

(22) 5.0C         6.00         5.00         4.75 

<28) 70.00     100.00       60.00       45.W) 

(24) 25  .20  .12  .15 

(28) 50.00     100.00       65.00       40.0C 

(26) 5.00         5.00         6.00         4.00 

(27> 3.5C         5.00         3.00         2.75 

t28) 6.00         5.00         4.00         5.00 

(29) 500.00  1000.00  700.00  1000.00 

(30) 4.00    4.00    6.60    4.00 

(31) 4.00    5.00    3.00    3.25 


Supplies,  Equipment 
Sub-Contract 
Information 

(Ontinued  from   First  Section) 


ceived  by  the  City  and  County  of 
San  Francisco,  Purchaser  of  Supplies 
M.  H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  8808  for 
furnishing  and  delivering  miscellane- 
ous paints  and  painters'  supplies  for 
School  Department. 

Specifications  obtainable  from  the 
above  office. 


42 


2/26/47  ,  • 

Garden  Hose,  Etc. 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UntU 
March  10,  3  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  FVanclsco,  Purchaser  of  Supplies 
M.  H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3857  for 
furnishing  and  delivering  garden 
hose,  couplings,  etc.,  for  the  School 
Department. 

Specifications  obtainable  from  the 
above  office. 


42 


2/28/47 

Water  Pipe— Bids  Wanted 

SANTA  CRUZ,  Calif.,  Santa  Cruz 
Co.— Until  March  3,  bids  will  be  re- 
ceived by  the  City  of  Santa  Cruz,  A. 
J.  Miller,  city  clerk.  City  Hall,  Slanta 

Cruz,   Calif.,  for  furnishing  water 

pipe  as  follows: 

(1)  540O    ft.    4    in.    cement    asbestos 
water  pipe; 

(2)  310O    ft    6    in.    cement    asbestob 
water  pipe. 

Specifications  obtainable  from  the 
above  office. 


vault  LN  addition,  and  one  fore 
door  for  the  S20-kv.  left  switchyard 
oil  house  addition  for  Grand  Coulee 
power  plant,  Columbia  Basin  Proj- 
ect. Washington.  The  materials  will 
be  installed  by  the  government. 


SUB-CONTRACT 
INFORMATION 


2/26/47  44 

Oil   Burning   Equipment 
Bids  Wanted 

LONG  BEACH,  Calif.,  Los  Angeles 
Co.— Until  March  12,  2  P.  M..  bids 
will  be  received  by  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer, 838  U.  S.  Appraiser's  Bldg..  San 
Francisco,  Calif.,  for  furnishing  and 
installing  new  oil  burning  equipment 
at  the  U.  S.  Post  Office  Bldg..  Long 
Beach,  Calif.  Plans  and  specifications 
obtainable  from  the  above  office  of 
the  district  engineer. 


44 


43— MACHINERY  AND 
EQUIPMENT 


2/26/47  43 

Fire  Truck — Bond    Election  Proposed 

for  May 

ORLAND,  CaUf..  Glenn  Co.— The 
City  of  Orland,  city  clerk.  City  Hall, 
Orland,  Calif.,  plans  to  hold  a  bond 
election  In  May  to  submit  to  the 
voters  the  proposal  to  Issue  $13,000 
In  bonds,  the  proceeds  of  which  would 
finance  a  new  fire  truck  and  equip- 
ment. 


43 


2/26/47 

Fire  Engine 

Award  Recommended 

STOCKTON.  Calif..  San  Joaquin 
Co. — Mack-Intematlonal  Motor  Truck 
Corp.,  1745  Folsom  St.,  San  Francisco, 
Calif.,  at  $14,717.33,  $397.80  closed  cab, 
300  days'  delivery,  recommended  for 
award  of  contract  February  24  by 
the  City  of  Stockton,  B.  L.  Trahem, 
city  clerk,  City  Hall,  Stockton,  Calif., 
for  furnishing  triple  combination 
pumper. 


48 


2/26/47 
School   Buses 
Bids  Wanted 

HILMAR,  Calif..  Merced  Co.— Until 
April  8.  8  P.  M.,  bids  will  be  received 
by  the  Hilmar  Union  High  School 
District,  A.  E.  Larson,  clerk.  Hilmar. 
Calif.,  for  two  school  buses  of  60- 
passengr  capacity. 

Specifications  obtainable  from  the 
above  office. 


2/26/47 

MIsoHlaneous  Repairs 
Bids  Wanted 

AUBURN.  Calif.,  Placer  Co.— Until 
March  12,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Fmnclsco. 
Calif.,  for  miscellaneous  repairs  at 
the  U.  S.  Post  Office  Bldg.,  Auburn, 
Calif.  Plans  and  specifications  ob- 
tainable from  the  above  office  of  the 
district  engineer. 


44 


2/26/47 

Steel  Sash— Bids  Wanted 

FRESNO,  Calif.,  Fresno  County.— 
Until  March  27.  5  P.  M.,  bids  will  be 
received  by  the  Fresno  School  Dlst., 
L.  L.  Smith,  Business  Manager,  2318 
Mariposa  St.,  Fresno,  Calif.,  for  steel 
sash  for  the  Kirk  School. 

Specifications  obtainable  from  the 
above  office. 


44 


2/26/47 

Plans    In    Progress 

Remodel  Denny  Hall        Cost,  $625,000 

SEATTLE.  Wash.,  King  Co.  Univer- 
sity of   Washington    campus. 

Owner  —  University  of  Washington, 
Dr.    Raymond    B.    Allen,    President. 

Architects  —  Thoma.^.  Grainger  & 
Thomas,  Arcade  Building.  Seattle, 
Wash. 

Supervising  Architects  —  Bebb  & 
Jones,  Hoge  Building,  Seattle, 
Wash. 

IncludeH  In.stall.  columns,  beams  and 
floors  In  present  4-sty.  building, 
giving  it  11  floor  levels  by  addi- 
tion of  mezzanines;  concrete  floors 
in  clas.<)rcoms,  asphalt-tile  and 
quarry  tile  corridors  and  tcrrazzo 
ptalrs. 


Camp,  Davis  Dam  Project,  Arizona- 
Nevada;    Specification   No.    1680. 

2/28/47  •  44 

Plumbing     Fixtures— Low    and    Only 

Bidders 

PASADENA,  Calif..  Los  Angeles 
Co.— E.  C.  Welch,  137-Srd  Ave.,  Bar- 
aboo,  Wisconsin,  at  $1,685,  submitted 
low  bid  to  the  Federal  Works  Ag- 
ency, Public  Buildings  Administra- 
tion. Office  of  the  District  Engineer, 
838  U.  S.  Appraiser's  Building,  San 
Francisco,  Calif.,  for  furnishing  and 
installing  new  plumbing  fixtures  at 
the  U.  S.  Post  Office  Building,  Pasa- 
dena, Calif.  Other  bidders  February 
26th    were: 

Lowman  Brothers,  Los  Angeles. 
Calif.,     $2,206. 

Jerry  Doyle,  Oakland,  Calif.,  $2,- 
40O. 


2/28/47  •  44 

Realigning     Guide     Ralls — Low     and 

Only   Bidder 

LOS  ANGELES,  Calif.,  Los  An- 
geles Co.— Otis  Elevator  Co.,  1  Beach 
St.,  San  Francisco,  Calif.,  at  $1,960, 
submitted  low  and  only  bid  Febru- 
ary 26th.  \o  the  Federal  Works  Ag- 
ency, Public  Buildings  Administra- 
tion, Office  of  the  District  Engineer, 
838  U.  S.  Appraiser*^  Building,  San 
Francisco.   Calif. 


PROSPECTIVE 
BIDDERS 


Canyon  Elementary  School, 
Contra  Corta  Co.,  CaUf . 


44 


2/26/47  43 

Automobiles  and  Trucks  (Furnish 

and  Sell) 
Bids  Wanted 

OAKLAND,  Calif..  Alameda  Co.— 
Until  March  11,  4  P.  M.,  bids  mtIII  be 
received  by  the  Oakland  Board  of 
Education,  John  W.  Edgemond,  sec- 
retary. Administration  Bldg.,  1025  2nd 
Ave.,  Oakland,  CaUf.,  for  furnishing 
one  new  automobile  coupe  and  two 
new  automobile  trucks  and  for  the 
sale  of  one  used  passenger  automo- 
bile and  one  used  truck. 

Specifications  obtainable  from  the 
above  office. 


4S 


2/26/47 
School  Bus 
Bids  Wanted 

FRESNO,  Calif..  Fresno  Co.— Until 
March  12,  8  P.  M..  bids  will  be  re- 
ceived by  the  Central  Union  High 
School  Board  of  Trustees.  Dickenson 
and  McKinley  Aves.,  Route  9,  Box 
454,  Fresno,  Calif.,  for  55-school  pas- 
senger bus  chassis. 

Specifications  obtainable  from  the 
above  office. 


2/26/47 

Miscellaneous   Alterations 

No  Bids  Received 

PHOENIX.  Ariz —No  bids  were  re- 
ceived February  25  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration^ office  of  the  district  en- 
gineer, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  miscellane- 
ous alterations  at  the  Courthouse, 
Phoenix,  Ariz. 


14 


2/28/47 

Dismantling    &    Moving    BIdgs. 

Bids  Rejected 

DAVI.'^  DAM  PROJECT.  Arlz.-Nev. 
— All  bids  received  Jan.  2  have  been 
rAjectc>d  l>y  the  Bureau  of  Reclama- 
tion. Denver,  Colo.,  for  dismantling 
and  moving  18  barracks.  2  latrines 
and  1  shop  building  from  Yucca 
Anny  Air  Field  to  Davis  Government 


BIDS:  Canyon  School  District, Con- 
tract Costa  County.  Calif.,  March  3, 
8  P.  M.  Architects  Dragon,  Schmidts 
A  Headntan,  2068  Allston  Way,  Berk- 
eley. Calif. 

Shapro  &  Sage,  6221  Panama  Ave.. 
Richmond,  Calif. 

Wallace  D.  Harklns,  Inc..  406  Sut- 
ter St..  San  Francisco.  Calif. 

A.  J.  Hopper  Co..  243  Langton  St., 
Son  Francisco.  Calif. 

Willis  F.  Lynn,  1040  Folger  Ave. 
Berkeley.  Calif. 

B.  &  R.  Constr.  Co..  110  Market  St., 
San  Francisco,  Calif. 

Frank  A.  Payne  &  Son,  No.  8, 
Overhlll  Road,  Orinda,  Calif. 

Pacific  Coast  Builders,  2530  18th 
St.,  San   Francisco,  Calif. 

John  M.  Barilett,  703  Everett  St.. 
El  Cerrito,  C3allf. 

Wendt  Constr.  Co..  810  Page  St., 
Berkeley,  C^allf. 

Anderson  •  Haglund.  Inc.,  219  41st 
St.,  Oakland,  Calif. 


Walnut  Creek  Grammar 
School,  Walnut  Creek 


I 


BIDS:  Walnut  Creek  Grammar 
School.  Sheldon  Rankin,  principal. 
Walnut  Creek,  Calif.,  March  1.  2  P.  M. 
Architects  Dragon,  Schmidts  A  Hard- 
man.  2068  Allston  Way,  Berkeley, 
Calif. 

Wallace  D.  Harklns.  Inc.,  406  Sut- 
ter St.,  San  Francisco.  CaUf. 

C.  F.  Parker,  1644  Monterey  Blvd.. 
San  Francisco,  Calif. 

A.  J  Hopper  Co.,  243  Langton  St., 
San  Francisco,  Calif. 

WllUn  F.  Lynn,  1040  Folger  Ave.. 
Berkeley,  CaUf. 

B.  &  R.  Constr.  Co.,  110  Market  St., 
San  Francisco,  Calif. 

Fi^nk  A.  Payr.e  &  Son,  No.  8, 
Overhlll  Road,  Orinda,  Calif. 


C.  Norman  Petoison,  70  Rock  Lane, 
Berkeley,  CaUf. 

Pacific  Coast  Builders,  2530  18th 
St.,  San  Frafclsco.  CaUf. 

John  M.  Barilett,  703  Everett  St., 
El  Cerrito,  CaUf. 

Wendt  Constr.  Co.,  810  Page  St. 
Berkeley.  Calif. 

Anderson  -  Haglund.  Inc.,  219  4l8t 
St..  Oakland.  CaUf. 

O.  C.  Jones  A  Son.  1601  Dwight 
Way.  Berkeley,  Calif. 

Allen  Fuller,  208  Isleton  St,  Oak- 
land, CaUf. 


Dorena  Dam  and  Appurte- 
nant Woric,  Doroia,  Ore. 


BIDS:  Portland  District,  Corp*  of 
Engineers,  War  Department,  Col.  O. 
E.  Walsh,  district  engineer,  628  Plt- 
tock  Block,  Portland,  Ore.,  March  20, 
2  P.  M. 

A  Telchert.  *  Son  Inc..  Box  1113. 
Sacramento,  Calif. 

United  Constr.  Co..  Winona,  Minn. 

W.  E.  Kiev  Constr.  Co.,  1462  No. 
Stanlev  Ave.,  Los  Angeles,  CaUf. 

Peter  Klewit  Sons  Co.,  1024  Oma- 
ha National  Bank  Bldg.,  Omaha. 
Nebr.,  and  442  Poet  St.,  San  Fran- 
cisco, Calif.,  and  345  Kieways  Ave.. 
Arcadia,  CaUf. 

George  Pollock  Co..  Box  903,  Sac- 
ramento,  CaUf. 

The  Utah  Constr.  Co.,  1  Montgom- 
erv    St.,    San   FranclFco,   CaUf. 

McLaughlin  Inc..  Great  F&Us. 
Montana. 

H  N.  Rodgers  &  Sons  Co..  Mem- 
phis,  Tenn. 

Bressl     &    Bevanda     Constructors, 
Inc,  417  So.  Hill,  Suite  764.  Los  An 
geles.  CaUf. 

VlnneU  Co.  Inc.,  1145  Westminster 
Ave.,    Alhambra,    CaUf. 

Natt  McDougall  Co.,  552  Sherlock 
Bldg..    Portland,    Ore. 

McNutt  Bros.,  351%  E.  Broadway. 
Eugene,   Ore. 


FOR    SALE 

TIMBERS,  wallboards,  plurabine 
pipe,  millwork,  and  other  bnild- 
ing  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get" 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAlencia  4977 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill   3144 
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42>-MISC.    SUPPLIES   AND 
MATERIALS 


2/26/47  41 

Paint,  Ete. 
Bids  Wantad 

SAN     FRANCISCO.     CaUf.  —  Until 
March   14,  8  P.   M.,  bids   wUl  be   re- 


2/26/47  *  4S 

Kitchen    Equipment 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  10,  3  P.  M.,  bids  wlU  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Purchaser  of  Supplies 
M.  H.  Oerry,  270  City  Hall.  San  Fran- 
Cisco,  Calif.,  under  bid  No.  3856  for 
furnishing  and  delivering  kitchen 
equipment  (Hobart  dishwasher  and 
Hobart  potato  peeler)  for  West  Por- 
tal School  cafeteria. 

Specifications  obtainable  from  the 
above  office. 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-f  t,  105-f  t.,  210.f  t.,  315-f  t.,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


4S 


2/26/47 
Hollow  Metal  Doors 
Bids  Rejected — To  Be  Readvertlsed 
!\%  Spec.  1714  To  Open  April  8 
COLUMBIA  BASIN  PROJECT. 
Wash  — B.ds  submitted  Jan.  15  were 
rejected  by  Ine  U.  S.  Bureau  of  Rec- 
lamation, Denver.  Colo.,  under  Spec 
1604  for  furnl8hing  and  delivering 
f.o.b.  cars  at  the  shipping  point  o*' 
f.o  b.  cars  at  Almira.  Wash.,  hollow 
metal  doors  for  the  230-kv.  left 
switchyard,  oil  house  addition;  the 
I15-kv.    left    switchyard    transformer 


O'NEILL   LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  Evan*  Av«. 
Sss  FraoriKO,  Calif. 
mk0M«i  GArfiald  9110 


...  YARDS    AT  .  .  . 

799   County  Road 

San   Carloa.  Calif. 

Phome:   San  Carloa  2041  M 


907  Bonanta   Rnad 

Laa  V*iaa.   Ntvada 

Phone:   Laa  Vrtfai    1)44 


'For  a  Square  Deal  Call  WNeilt" 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  efc. 


SALES     •     RENTALS 


SERVICE 


Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQIIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190  -  5-2191 
3254  EAST  SHORE  HIGHWAY 


FRIDAY.  FEBRUARY  28.  1947 


DAILY    PACIFIC    BUILDER 


PACE  1 3 


Morrison  •Knudsen  Co.  Inc.,  TEiS 
Market  8t.,  San  Franclsoo,  Calif., 
and  Hoge  Bidg.,  Seattle,  Wash. 


I 


Automatic  Sprinkler 
Syttems,  Benicta  Artandi 


BID8:  ftan  Franclsoo  DIatriet, 
Corp*  of  Engineers,  War  Depart- 
ment, 74  New  Montgomery  8t^  San 
rranolsco,  Calif.,  March  6,  2  P.  M. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Allan  Automatic  Sprinkler  Service, 
836  Octavia  St.,  San  Francisco,  CaUf. 

Automatic  Sprinkler  Engineering 
Co..  420  Market  St,  San  Francisco. 
Calif. 

Automatic  Sprinklers  of  the  Pacific, 
lie  New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Barnard  Engineering  Co,,  754  Na- 
toma  St.,  San  Francisco,  Calif. 

California  Automatic  Sprinkler  Co., 
(J66  6th  St.,  San  Francisco.  Calif. 

Fire  Protection  Engineering  Co., 
369  Pine  St,  San  Francisco,  Calif. 

Grlnnell  Co.  of  the  Pacific,  5th  and 
Brannan  Sts.,  San  Francisco,  Calif. 

Herman  LAwson  Co.,  465  Tehama 
St.,  San  Francisco,  CaUf. 

George  M.  Robinson  &  Co.,  490  5tb 
St.,  San  Francisco,  CaUf. 

Rockwood  Sprinkler  Co.,  7  Front 
St..  San  Francisco,  CaUf. 


Big  Dry  Creek  Reservoir  & 

Outlets  near  Clevis; 

Spec.  1241 


BIDS:  U.  S.  Engr.  Office,  Wright 
Bldg.,  Sacramento,  Calif.,  March  11, 
2  P.  M. 

The  following  contractors  have 
teen   furnished  with   plans: 

Johnson  Western  Co.,  Box  416,  Ala- 
meda, Calif. 

Baslcih  Bros.  Construction  Co.,  Box 
161,    Alhambra,   Calif. 

Parish  Bros.,  Box  6,  Benicia.  Calif. 

N.  M  Bai;  Sens,  Box  430,  Berkeley, 
Calif. 

Lee  .T.  Immcl,  Box  65,  Station,  A. 
Berkeley,    Calif. 

Excavators  Inc.,  Box  750,  Pitts- 
burg, Calif. 

J.  A.  Tf  rteling  &  Sons,  Inc.,  Boise, 
Idaho. 

J.  F.  Shea  Co.,  Inc.,  617  S.  Olive 
St.,  Los  Angeles,  Calif. 

FVcderlckaon  Bros.,  1259  65th  St., 
Emeryville,    Calif. 

Clyde  W.  Wood,  Inc.,  816  W.  5th  St. 
Los    Angeles,    CaJIf. 

Bressl  i  Bevanda  Constructors.  417 
.«?.  Hill  St.,  Suite  764,  Los  Angeles, 
CaUf.  ' 

Orafe  -  Callahan  Construction  Co., 
714  W.  Olympic  Blvd.,  Los  Angeles, 
CaUf. 

L.  A.  A  R.  S.  Crow,  4756-4760  Valley 
Blvd..   Los  Angeles.  Calif. 

L.  B.  Dlxcn  Co..  609  S.  Grand  Ave., 
Los  Angeles,  CaUf. 

Griffith  Co.,  1060  S.  Broadway,  Lo3 
Angeles,   Calif. 

W.  E.  Kler  Conotruction  Co.,  1462 
N.  Stanley  Ave..  Los  Angeles,  Calif. 

Morrison -Knudsen  Co.,  Ill  Sutter 
St.,   San   Francisco.  Calif. 

Winston  Bros.  Co.,  Box  759,  San 
Bernardino,  CaUf. 

H.  Earl  Parker,  I2th  and  F  Sts., 
Marysvllle,  Ca'.if. 

M.  J.  Ruddy,  922  Jay  St.,  Modesto, 
Calif. 

Fredrickson  A  Watson  Construction 
Co.,  873  8l8t  Ave..  Oakland.  Calif. 

Macco  Construction  Co..  Freigh* 
and  Ferrv'  Sts..  Oakland,  Cilif. 

E.    B     Bishop.    Orland.   Calif. 

J.  E.  Haddock.  Ltd.,  3538  E.  Foot- 
hill Blvd..  Pasadena.  Calif. 

C.  Dudley  DeVelbiss  Co..  East- 
shore  Highway  and  Huntington  Ave. 
Richmond,    Calif. 

Harms  Bro*.,  Route  4,  Box  2220 
Sacramento,  Calif. 

D.  McDonald.  204  23rd  St.,  Sacra- 
mento, Caiif. 

A  R.  McEwen.  P.  O.  Box  1017,  Sac- 
ramento.  CaUf. 

McOllUvray  Construction  Co.,  Box 
873.    Sacramento.    Calif. 

George  Pollock  Co..  Box  903.  Sac- 
ramento,   CaUf. 

J.  R  .Reeves.  Box  1072,  Sacramento. 
CaUf. 

A.  Telchert  A  Co..  Box  1133.  S«icra- 
mento.   Calif 

R  A  Westbrook.  1331  C  St.  Sacra- 
merto.  Calif. 

Gibbons  A  Reed  259  W.  3id  St. 
Salt  Lake  City.   Utah. 

Guy  F.  Atkinson  Co..  Orange  and 
Railicad  Avcs.,  South  San  Francisco. 
CaUf. 

W.  A.  Bechtel  Co..  155  Sansome  St., 
San  Franci.sco.  CaUf. 

T.  E.  Connolly.  Inc..  461  Market  St 
San    Francisco,   C«lif. 

Hubert  H*  Everlst  Jr..  004  Mission 
St..  San  Franciscc,  Calif. 

Guerin  Bros..  208  S.  Linden  Ave, 
Sou*^    S.-in   Francisco,    CaUf. 

Al  Johnson  Construction  Co..  604 
Mission  St..  San  Francisco.  CaUf. 

Peter  Klewit  Sons  Co.,  442  Post  St. 
San    Franchfco,    Calif. 

Olympisn  Dredging  Co..  525  Marks*. 
St.,   Sen   Francisco,  Calif. 

Plombo  Bros.  A  Co.,  1571  Turk  St. 
San  Francisco.  CaUf. 

Utah  Conctruction  Co..  1  Mont- 
gomery St.   San  Francisco,  CaUf. 

Mark  C.  Walker  A  Son.  Co..  412 
Firpt  National  Bank  Bldg,  Santa 
Ana.   CaUf. 

Loul.'t  Biasotti  A  Son.  40  W.  Clay 
St..  Stockton.  Calif 


George  French  Jr..  Box  307,  Stock- 
ton. CaUf. 

M.  J.  D.  Construction  Co.,  322  EUks 
Bldg.,  Stockton,  CaUf. 

George  R  Patterson,  Box  2001. 
Stockton,   CaUf. 

George  E.  France,  1609  College 
Ave..  Visalia,  Calif. 

Markham  A  Brown  -  Kearney. 
Crume  A  Co.,  Dallas.  Texas. 

Baker  Bros..  Box  971.  Chlco.  CaUf. 

H.  W.  Rohl  Co.,  523  W.  6th  St.  Los 
Angeles,  Calif. 


Official  Proposals 


Oavis  Campus 


"ADVERTISEMENT    FOR    BIDS 


"Stjbject  to  the  conditions  pre- 
scribed by  the  underslgnel,  sealed 
bids  are  Invited  for  the  following 
work  for  the  construction  of  the  Soils 
and  Irrigation  Building  on  the  IJavis 
Campus,  University  of  California, 
Davis,  California:  (1)  General  Con- 
struction, (2)  Electric  Work,  (3>  Air 
Conditioning  Work,  (4)  Plumbing 
Work,  (5)  Heating  and  Ventilating 
Work,  (6)  Combination  Plumbing  and 
Heating  and  Ventilating  Work,  (7. 
Combination  Plumbing,  Heating  and 
Ventilating  and  Electrical  Work.  (8) 
Combination  General  Construction, 
Eleotric,  Ilumblng  and  Heating  and 
Ventilating  Work.  This  project  has 
been  erranted  CPA  authorization  un- 
der VHP-1.  Plans  and  specifications 
win  be  issued  to  intending  bidders 
upon  the  deposit  of  fifty  ($50)  dol- 
lars per  set.  No  bids  will  be  re- 
ceived after  2.00  P  .M  March  24. 
1947  Plans,  specifications  and  In- 
formation will  be  available  starting 
February  26.  1947.  at  the  Ca.shier'b 
office,  103  Administration  Building, 
University  of  California,  Berkeley, 
California,  and  at  the  Business  Of- 
fice. 101  Administration  Building, 
University  of  California,  Davis,  Cal- 
ifornia. The  right  to  reject  any  and 
all   bids   is   reserved. 

"THE  REGENTS  OF  THE 
UNIVERSITY   OF  CALIFORNIA" 
(Dally  Pacific   Builder) 
(2/27,  28:  .3/4,  5,  6.  7.  10.  11.  12/47) 


FIRST  PUBLISHED  TODAY 


Pipe     Line    from    the     Rector    Creek 

Reservoir   to    the   Veterans    Home. 

Napa  County.   Calif. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

Division      of      Water      Reeourcea 


NOTICE  TO  CONTRACTORS 


Sealed  proporals  will  be  received 
at  the  office  of  the  State  Engineer, 
Room  401,  Public  Works  BulMlng, 
Sacramento,  California,  until  2  o'- 
clock p.  m.  Wednesday,  March  19, 
1947.  at  which  time  they  will  bo 
publicly  opened  and  read,  in  the  As- 
sembly Room  of  said  building,  for 
performing  work  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made  as  follows: 
Pipe  Line  from  the  Rector  Creek 
Reservoir  to  the  Veterans'  Home, 
Napa   County,   California 

State  Engineer's  Estimate 
Items  included   only   in    Plan    1 
Item   1.     5980  lineal   feet   IS-inch   No. 
7  gagf,  asphalt  dipped  and  asbes- 
tos    ffrlt     wrapped     welded     steel 
pipe,  in  place. 
Item  2.     9840  Ureal   feet  12  Inch    No. 
10  g^ge,  asphalt  dipped   and    as- 
bestos felt  wrapped  welded  steel 
pipe.   :n   place. 
Item    3.     Lump   sum    —   Napa   River 
Crossmg.  Station  tn6  +  40  to  L^ 
28  -f-  00. 
Item   4.     Special   connections  ai   Sta 
L«39   +   17.67    to   L»0   +   11.29  and 
Sta.  L*21  +  32.6  to  L«l  4-  50.9. 
Items  Included  only  in  Plan  2 
Item    la.     10.720    lineal    feet    18-incb 
No.    7    gage,    asphalt    dipped    and 
asbestos     felt     wrapped     welded 
steel   pipe   in   place. 
Item    2-a.     5,100    lineal    feet    12    inch 
No.   10  gage,   asphalt  dipped   and 
asbestos     felt     wrapped     welded 
steel  pipe,  in  place. 
Item    3-a     Lump    sum — Napa    Rivei 
Crossing.  Station  L«6  4-  41  to  L» 
28  -fOO. 
Item     4-a.     Special     connections     at 
Sta    L«59   -f-    17.67   to   L»0    +  0699 
and   Sta.   1^49   -I-  00.83   to   1^49   - 
10  16  and  Sta.  L»52  -f-  00  to  Ln2  4 
18.3  , 

Items  Included  In  both  Plans  1  and  2 
Uem    5.     Lump    sum — 64    lineal    feet 
30-inch  welded  steel  pipe — install 
only,  and  furnish  and   install  80- 
inch  bv  22-inch  reducer. 
Item   C.     2900  lineal   feet  22-inch    Nc. 
7    gage    asphalt    dipped    and    as- 
bestos felt  wrapped  welded  steel 
pipe,   in   place. 
Item  7.     .5740  lineal  f<'ef   10- Inch   cast 
iron    pipe,    recondition,    transport 
and    install    only. 
Item  8.     760   Ihieal   feet    10-inch   cast 
iron   pipe,   recondition  and  trans- 
port  only. 
Item  9.     8   1-inch    Type   A  air   valve 

assemblies,    in    place. 
Item   10.  1    1-lnch  Type  B  air  valve 

assembly,  in   place. 
Item  11.  1  3-inoh  air  valve.  In  place 

in  valve  house. 
Item  12.  4  2-inch  Type  air  valve  as- 
semblies,  in  place. 


Item  13.  1  4-lnch  gate  valve,  flanged 
ends,  190  pounds  working  pres- 
sure, in  place. 

Item  14.  1  6-lnch  gate  valve,  flanged 
ends,  150  pounds  working  pres- 
sure, in  place. 

Item  15.  Install  8-inch  gate  valve  and 
furnish  and  Install  valve  box. 

Item  16  1  8-lnch  gate  valve,  hub 
ends,  150  pounds  working  pres- 
sure, m  place. 

Item  17.  Install  12-lnGti  gate  valve 
and  furnish  and  Install  valve  box. 

Item  18.  1  6-lnch  Type  A  biowoff 
assembly,  in  glace. 

Item  19.  2  4-lnch  Type  B  biowoff 
assemblies,    in    place. 

Item  20.  3  4-lnch  Type  C  biowoff 
assemblies,    in    place. 

Item  21.  4  2'«lnch  Type  B  biowoff 
assemblies,  in  place. 

Item  22.  2  2-inch  Type  C  biowoff 
assemblies,  in  place. 

Item  23.  1  e-lnch  water  meter.  In 
.place. 

Item  24.  1  8-lnch  water  meter,  in 
place. 

Item  25.  60  lineal  feet  24-inch  No.  10 
gage  corrugated   metal   pipe   un- 
der State  Highway  and  railroad, 
in  place. 

Item  26.  60  lineal  feet  6-inch  concrete 
pipe  cover  on  18-lnch  pipe. 

Item  27.  75  lineal  feet  9-lnch  con- 
crete pipe  cover  on  18-lnch  pipe 

Item  28.  233  lineal  feet  gravel  sur- 
facing over  pipe  trench. 

Item  29.  331  llnea!  foet  armor  coat 
surfacing  over  pipe  trench. 

Item  30.  43  Mneal  feet  concrete  road 
surfacing    over    pipe    trench. 

Item  31.  Lump  sum — Connection  to 
6-lnch  pipe  line  at  Sta.  K15  |- 
60.5. 

Item  32.  Lump  sum — Special  connec- 
tion at  Sta.  K30  -f-  22.3  to  K30  + 
394. 

Item  S3.  Lump  sum — Connection  to 
6-inch  pipe  line  at  Sta.  L^  -f 
58. 

Item  34.  Lump  sum — Special  connec- 
tion at  Sta.  L»100  f  20.00  to  L»100 
-f  23.33. 

Item  35.  Lump  sum — Connection  to 
8-mch  pipe  Une  at  Sta.  U>106  -f 
95.3 

Item  36.  Lump  sum — Building  for 
Chlorlnatlon  Plant  and  Pit  for 
Venturl   meter. 

Item    S7    Lump    sum — Equipment    in 
Chlorlnatlon    Plant,   and   Venluri 
Meter.  In  place. 
Plans  1  and  2  are  alternatives.  Plan 

1  comprises   Items   1    to   4.   inclusive, 
and    Items    5    to    37.    inclusive.    Plan 

2  comprises  Items  1-a  to  4-a,  inclu- 
sive,   and    Items    5    to    37.    Inclusive. 
Bids     ore     required     for     the     entire 
work    to    he   performed    under    either 
plan.    Bids    must    be    submitted    on 
both  plans.  The  Department  of  Pub- 
lic Works  reserves  the  right  to  award 
a  contract  to  perfornn  the  work  em- 
braced in   Plan   1,  or  to  perform  the 
work  embraced  in  Plan  2.  whichever 
Is  considered  to  be  to  the  advantage 
of  the  State  after  bids  have  been  op- 
ened. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids, 
and  the  Department  of  F'ublic  Works 
does  not,  expressly  or  by  implication, 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  tho  right  to  increase  or 
decrease  the  amount  of  any  class  or 


portion  of  the  work,  or  to  omit  por- 
tions of  the  work,  as  may  (>•  deemed 
necessary  or  expedient  by  the  B<ngl- 
neer. 

In  accordance  with  the  provUIons 
of  Section  J 770  of  the  Labor  Code. 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  waged  applicable  to  tho  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Boring   Machine    Operator   $1.96 

Carpenter    _...._.._  1./6 

Compressor  Operator  1-W 

Concrete  finisher  1.876 

Concrete    mixer    operator    (up 

to   one   cu.   yd.)    _ --  1.60 

Concrete  mixer  operator  (over 

one  cu.  yd.)   1.90 

Concrete     worker     - 1.26 

Dragline    or    Shovel    operator 

(up  to  and  Including  one  cu. 

yd.i    - 2.10 

Dragline   or   Shovel   oi>erator 

(over  one  cu.  yd.) _..-  2.26 

Electrician  „ 2.00 

Flagman       „ > — ..^..- — »^ —  1.2S 


Guard 

Derricknuin   -   cinine   operator 

Laborer     .  _ „ 

Oiler  and  Helper _...._.„ 

Painter    (brush)    

Plumber    (Utility)   

Pipeline  laborer  _.„ 

Pipe  fitter  ..._ 

Pipe  treater 

Pipe  wrapper  _ 

Pneumatic   tool  operolor  

Powderman     „ 

Power  grader  operator  

Pump  operator  ._ 

Roofer  

Steel    worker    (reinforcing)    .... 

Tractor   operator  ..._ 

Trenching    machine   operator 

Truck  driver  (8  cu.  yds.  water 
level  capacity  or  more) 

Truck  driver  (6  cu.  yds.  and 
less  than  8  cu.  yds.  water 
level  capacity)  

Truck  driver   (4   cu.   yds.   and 


1.25 
2.10 
L2S 
1.80 
1.75 
2.00 
1.25 
2jOO 

tn 

1.T5 

1.878 

1.80 

2.10 

1.00 

1.875 

1.75 

1.06 

2.00 

1.875 


1.50 


(Continued  on  Page  14  ) 
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^  reasons  whv  Tonll 
profit  when  yod 


BACON  LINES 

1.  QUALITY  MANUFACTURIRS 

2.  VARIETY  OP  LINES 

BACON  SERVICES 

3.  SALES  ENGINEERS 

4.  FIELD  SERVICE  MEN 

5.  GROWING  STAM 

6.  PARTS  SERVICE 

7.  SHOP  SERVICE 


i.  RENTAL  SERVICE 
f.  EXPERIENCE 

10.  EXPEDITING  OP  ORDERS 

11.  TERRITORIAL  COVERAGE 

BACON  POUaES 

12.  SUPPORT  POR  CUSTOMERS' 

ASSOCIATIONS 

13.  FRIENDLY  DEALINGS 

14.  APPRECIATION 


EDWARD  R.  RACON  COMPANY 

SAN  FRANCISCO  10  .     .    .    .     IHH  AND  FOLSOM  STREETS    .    HEmiock  3700 

OAKLAND  I 1135  57TH  AVENUE KEIlog  3-0432 

FRESNO   12 1835  MERCED  STREET   ....     Fresno  4-4519 

SACRAMENTO  9 1224  "I"  STREET     ....    Seersmenfo  3-8228 

STOCKTON BUILDERS'    EXCHANGE      .     .     Sfockfon  7-7995 


RICHMOND 


CLAY  PRODUCTS 

Specify  QUALITY  M«leri«k 

N.  CLARK  &  SONS 


10th   A   DiTinion   Street*  -   SAN    FRANCISCO 
Main  Ofice  Jk  Factoir.  401  Parilr  Atc  Alameda 


KLondike   2-0452 
LAkeharst  2-SS77 


STR  AN  -STEEL 


FOR  FARM  AND  INDUSTRY 


■  Qiionspt 


ALL-STIIL    BUILDINOS 
AT  LOW  CO!iT 

Adaptable  to  hundreds  of  farm  and 
induatrial  uiea,  Stran>Steel  **Quon- 
■et**  buildinit  are  filling  a  steadily 
inoreaiing  need  for  low-oott,  all- 
purpose  structures. 

Available  in  a  variety  of  sizes, 
"Quonsets**  are  framed  with 
Stran-Steel  mailable  framing  mem- 
bers for  strength  and  rigidity  and 
the  simple  attachment  of  exterior 
and    interior    collateral    materials. 

Features  include  clear-span  con- 
struction (except  in  the  "Multiple"), 
for  100%  usable  floor  space  .  .  .  all- 
steel  materials,  for  fire-safety,  per^ 
manence,  and  freedom  from  weather 
and  rodent  deterioration.  The 
Stran-Steel  framing  system  permits 
the  easy  addition  of  sections  or  the 
demounting  of  the  entire  building 
for  re-erection  elsewhere. 

Stop  in  today  for  details  and  prices. 


Strss-ttMl  "QssRtst"  bsllilsft  ars 
prsiBSts  ef  Sfsst  Lskst  StssI  Cwpsrs- 
ttss,  a  ssR  tf  Nattesil  ttssi  CsfFsrsHsa. 


•Qiions'^' 


GUnOUD 


PACIFIC  COAST  AGGREGATES,  INC. 


400  Alabama  Street  (at  17 ih  5l.) 

SAN  FRANCTSCO  10 

Klondike  2-1616 


2400  Peralta  Street 
OAKLAND 
HIgete  0770 


790  Slotkton  Are. 
SAN  JOSE 
Belfard  8670 


•1^ 
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(Continued  from  Pace  18) 

less   than   6   cu.    yds.    water 

level    capacity)     „ 1.407S 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)   1.2820 

Water    truck   driver   . ._ l.S47n 

Any      classification       omitted 

herein  not   less  than   1.25 

Overtimo    one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 
half  (1>4)  times  the  above  rates. 
The    attention    of    bidders    is    par- 
ticularly directed  to  the  provisions  of 
Section  7  of  the  Standard  Specifica- 
tions   published    by    the    Department 
of   Public  Works.    Division   of  Hi|rh- 
ways,    In    April,    1945,    regarding    the 
laws  to  be  observed,  and  Section  8. 
articles  (a)  and  (b)  of  the  Standard 
Specifications,   and   to   Sections   4100 
to    411*8,    inclusive,    of    the    C3ovem- 
ment   Code,   State  of  California,   re- 
garding  subcontracting   and  assign- 
ment   of    any    subcontracts,    .'•espec- 
tivoly. 

Plans,  forms  of  proposal,  bonds, 
.;,  contract,  and  :ipecificatlons  may  be 
-^seen  and  obtained  at  the  office  of 
the  State  Engineer,  I»ubllc  Worka 
Building,  Sacramento,  California,  and 
they  mav  be  eeen  at  t>ie  office  of 
the  State  Engineer,  803  California 
State  Building,  Los  Angeles,  and  at 
the  offices  of  the  Associated  (gen- 
eral Contractors  In  San  FYanclsco. 

A  representative  from  the  Stat« 
Engineer's  office  will  be  available  to 
accompany  prospective  bidders  for 
an  inspection  of  the  work  herein 
contemplated,  and  contractors  are 
urged  to  investigate  the  location, 
character,  and  quantity  of  work  to 
be  done  with  a  representative  oi 
the  State  Engineer.  It  is  requested 
that  arrangements  for  joint  field 
Inspection  be  made  as  far  in  ad- 
vance as  possible. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Engineer  and  is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications.  Each 
bidder  must  be  licensed  and  also 
preouallfied  as  required  by  law.  (See 
said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  r^ect  any  oi 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
EDWARD  HYATT,  State  Engineer 
Dated   February  28,  1947 

(Daily   Pacific  Builder) 
(Fob.  28.  March  7-14,  1M7) 


FIRST  PUBLISHED  TODAY 


FIRST  PUBLISHED  TODAY 


Highway   Improvamsntg 
Humbomt  County 


Fusion   Welded  Sheet   Steel    Pipe 


CONN  CREE 


iKPI 


ROJ.  PIPE  LINE 


NOTICE    TO   CONTRACTORS 


Scalod  proposals  will  be  received 
at  the  office  of  the  City  Clerk  at 
Napa.  California,  until  7:30  P.  M. 
March  11,  1»47,  covering  the  supply- 
ing of  fusion  welded  sheet  steel 
water  pipe  together  with  certain  of 
its  accessories  and  appurtenances 
for  use  by  the  City  of  Napa  in  the 
construction  of  the  proposed  Conn 
Creek  Project  Pipe  Line,  which  pipe 
line  Is  to  be  used  for  the  conveyance 
of  water  from  t^e  existing  Conn 
Creek    ReserA'oir. 

Prospective  bidders  are  advised 
that  the  Issuance  of  general  obli- 
gation bonds  in  a  sum  ample  to  cov- 
er the  cost  of  the  said  pipe  line  has 
been  authorized  at  an  election  here- 
tofore duly  neld. 

F*ropo<<als    as    solicited    will    have 
particular  reference  to  fusion  welded 
sheet  steel  pipe  as  per  specif ioatlons 
att»ch<Ki   thereto,  but  proposals  also 
will  bo  received  covering  pipe  which 
the  bidder  may  consider  to  be  in  all 
respects    the   equivalent    thereof    and 
economically    competitive    therewith. 
Proposal   Schedules  will  cover  the 
furnishing  of  pipe  as  follows . 
Schedule  A     Apr:;oxlmatelv  7800  lin- 
eal feet   of  36  in    I.D  x>4   In.  i.e. 
36»4   in.  O.D.  fusion  welded  sheet 
steel    pll'e,    to    be   double    dipped 
only,  together  with 
Sohodule   B     Approxlmalcly  97,000 
lineal  feet  of  24  In.   ID.  x   ^   In. 
I.e.    24  H    in.    O.D.    fusion    welded 
sheet    steel    pipe,    to    be    double 
dipped  and   wrapped,   or 
Schpdi!l«»   C     Approximately   97.000 
lineal  feet  of  30  in.   I.D.  x   >4   in. 
i.e.    30%    In.    OD.    fusion    welded 
nheet    steel    pipe,    to    be    double 
(lipped  and  wrapped,  or 
Scht-dule  D     Approximately  97.000 
lineal   feet  of  36  in.   ID.  x   Vt  in. 
i.e.   36<4   in.  O.   D.  fusion   welded 
«heet    steel    pipe,    to    be    double 
dipped    and    wrapped. 
Attrntirn    Is    directed    to    the    fact 
that    the    blddii.ir    schedules    'nclude 
•  ortnln     acce.ssorles     and     appurten- 
ances uo<'H  which  bid  flgrures  will  be 
required.  , 

Specifications  and  proposal  forms 
are  on  file  ni  the  office  of  the  CItv 
Clerk.  City  Hall.  Napa.  California, 
and  alfo  at  the  office  of  A.  Kempkey, 
Consulting  Engineer,  Balboa  Build- 
ing.  San   Francisco.   California. 

A  certified  check  In  the  sum  of  not 
less  than  ten  per  cent  of  the  maxi- 
mum "Comparative  Bid  Total"  a.s 
fhown  in  the  proposal  must  accom- 
I»any  each  bid. 

The  City  of  Napn  reserves  th» 
light  to  reject  any  and /or  all  bids, 
or  to  accept  other  than  the  lowest 
bid,  as  may  appear  to  its  beat  In- 
terests. 

OFFICF:    OF    THE    CITY    CLERK 
CITY    OF    NAPA 
C.    E.    MARTIN.  City  Clertc 
Napa.  Calif. 
Dated  Feb.  26,  1M7 

(Dally  Pacific  Builder) 
(Feb.  28,  March  3,  4.  5.  «.  1947) 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    mOHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  26,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
t.pecial  reference  is  made,  as  fol- 
lows: 

Humboldt  County,  between  Green- 
law Bluffs  and  Scotia  (l*Hum-1-E), 
about  thre*  and  two-tantha  (&2) 
miles  Irr  length,  cement  treated  base 
to  be  constructed  and  surfaced  with 
plant-mixed  surfacing  and  seal  coat. 
Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the '  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman   _ 4^.90 

Asphalt    plant   mixer   operator  1.66 
Asphalt  spreading  machine  op- 
erator     „ _ 1.95 

Flagman  _.™ . 1.15 

Laborer    1,16 

Motor  grader  operator  2.10 

Oil    distributor    bootman    1.275 

Oiler  power  shovels  or  cranes  1.50 
Operator   of    power   shovel   or 
shovel   type  controls    (up  to 
and      including      one      cubic 

yard)    „ _ 2..10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.26 

Roller  operator  _...._ 1.95 

Tractor   driver _.._ 1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     ..^...^ 1.7125 

Truck  driver  (14  cubic  yards 
and  les^  than  18  cubic  yards 

water  level  capacity)  1.6876 

'fruck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  ji...l.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.337o 

Truck  driver  (less  than  4  cubic 

yards  water   level   capacity)  1.25 
Any       classification       omitted 

herein  not   less  than   _...  1.16 

Overtime— one    and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holldays^-one  and  one- 
half  (14)  times  the  above  rates. 
Flane  may  be  seen,  and  forms  of 
fToposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  Slate  Highway  Bhigi- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  Cituated,  and  at 
the  office  of  the  Associated  General 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blaik  form  furnished 
hy  the  State  Highway  Engineer  and 
is  made  m  accordance  with  the  pro- 
visions of  the  Proposal  Requlrementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequaliflcd  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAfS 

O.   T.    McCOY 

State   Highway  Engineer 

Dated    February    28,    1947 

(Daily   Pacific   Builder) 
(Feb.  28.  March  7-14.  1947. 


and  Calwa  Overpass  (VI-Frs-4-B) 
about  four  and  eight-tenths  (4.8) 
miles  in  length  to  be  resurfaced  with 
plant-mixed  surfacing  and  between 
4.6  miles  north  of  Kings  County  Line 
and  Mountain  View  Avenue  (Vl-Fre- 
125-A)  about  six  and  four-tenths 
(6.4)  miles  In  length,  portions  to  be 
widened  with  untreated  rock  bordeTi 
and  the  entire  length  resurfaced 
with   plant-mixed   surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman   11.60 

Asphalt   plant  mixer  operator  1.65 
Asphalt  spreading  machine  op- 
erator     -. 1.95 

Flagrman  > _ 1-15 

Laborer    _ 1.15 

Motor  grader  operator  —  2.10 

Oil   distributor   bootman    1.275 

Oiler,  power  shovels  or  cranes..  1.50 

Operator   of    power   shovel    or 

other  excavating  equipment, 

shovel   typo  controls   (up  to 

and      including     one     cubic 

yard)     _ 2..10 

Operator  of  power  shovel  or 
other  >  excavating  equipment, 
shovel    type    controls,    (over 

one   cubic   yard)    2.25 

Roller  operator  „.„ 1.95 

Tractor    driver    1.96 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more>  1.7125 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  <ess  than  8  cubic  yards 

water  level   capacity)    1.3375 

Truck  driver  (less  than  4  cubic 

yards   water   level   capacity)  1.25 
Any    classification    omitted 

herein  not  less  than 1.15 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  one  and  one- 
half  (1*4)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engrinecrs  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Genera? 
Contractors  in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
tlflcations.  Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O    T.   McCOY, 

State    Highway    Engineer 

Dated    February    28,   1947 

(D.illy   Pacific    Builder) 
(Feb.  28,  March  7-14,  1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Contra  Costa  County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Humboldt   County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building.  Sacramento.  California,  un- 
til 2  o'clock  p.  m..  on  March  26.  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  tot  repairing 
State  Highway  In  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  fol- 
lows: 

Fresno     County,     between     Fowler 


Sealed  proposalF  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  26,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assemh.y 
Room  of  said  builJing.  'or  construc- 
ting Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Contra    Costa   County,    across    Pz- 
eheco     Slough     near     Avon     (IV-CC- 
797).     a     steel     plate     girder     swTng 
bridge  with    reinforced   concrete   ap 
preach   spans  to   be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Depaitment  of  F'ublic  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  he  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 

Carpenter     - fl.75 

Cement  finisher  ....: 1875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  .1.60 
Concrete   mixer  operator   (over 

one    cubic    yard    capacity).      1.90 


Derrick   operator   2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
aSvovel  type  controls  (up  to 
and      Including      one      cubic 

yard)    - 2.25 

Operator  fit  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  one 

cubic    yard)    2.35 

Painter   (brush)   1.75 

Painter    (spray)    1.76 

Pile  driver  hoistman  or  oper- 
ator      2.10 

Pile   driver   man 1.86 

Reinforcing  steel  worker  1.75 

Roller  operator  -., 1.96 

Structural    steel    worker  2.00.... 

Tractor    driver    1.95 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     - - 1.876 

Truck  driver  (6  cubio  yards 
and  less  than  8  cubic  yarda 

water  level  capacity)    1.60 

Intermediate    Grade    Labor 
Concrete   vibrator  operator   ....  1.375 

Jackhammer    operator     1.375 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water    level    capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)  V- 1-2825 

Unskilled  Labor 

Flagrman — -  125 

Laborer    — — ••  1-25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  Interpreted  In  the 
light   of   this   classification. 

The  minium  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
termediate  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.25  per  hour. 

Overtime — one  and  one  half  (IH) 
times  the  above  rates. 

Sundays  and  holidays  —  one  and 
one-half  (l*/i)  Mmes  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
In  whole  or  in  part  with  Federa! 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  biddeni  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials: and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontiacting  and  assignment 
of  the  contract,   resp.^ctively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Franci.sco.  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Surveyqpr  at  the  county 
seat  of  thfc  cnu.ity  In  which  the  work 
is  lo  be  performed. 

No  bid  will  be  considered  unles.s  it 
in  made  on  a  blank  lutm  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each    bidder    must   be    licensed    and 


also  prequalified  as  required  by  law. 
(See  bald  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated    February  28,   1947 

(Daily  Pacific  Builder) 
(Feb.  28.  March  7-14.  1947) 


Highway   Imprevemanta 
San  Benito  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 


NOTICE    TO   CONTRACTORS 
I      

Sealed  proposals  will  be  received 
at  the  office  of  the  Stat*  Highway 
Engineer,  Room  378,  Public  Work* 
Building.  Sacramento,  California 
until  2  o'clock  p.  m.  on  Maroh  12, 
1947.  at  which  time  they  will  be 
publicly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows : 

San  Benito  County,  between  V/a 
milea  South  of  Hollister  and  Helils- 
ter  (V-SBt-119-E).  about  two  and 
six-tenths  (2.6)  miles  in  length  to 
be  graded  and  surfaced  with  plant- 
mixed  surfacing  on  crusher  run 
base. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provlalona 
of  Section  1770  of  the  Labor  Code. 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate   per   hour 

Skilled  Labor 
Asphalt     plant     dryerman     or 

fireman    - fl.60 

Asphalt   plant   mixer  operator  1.66 
Asphalt      spreading      machine 

operator     ..._ 1-96 

Carpenter — —  1.78 

Cement    finisher   —  1.876 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.60 

(Continued  on  Page  16) 


USED    TIMBER 

250,000   ft.    7   X    8   —    30   ft. 

Bridge  Ties 
250,000  ft.   7   X    17   —    30  f^ 
Bridge  Stringers 
50,000  ft.    12  X   12  —  30  ft. 
100,000  lin.  ft.  Piling 

Other  Misc.  Si^es 

it 

Joseph  D.  Balling«r  &  Co. 

1905  Cypress  Street 
Oakland,  Calif. 
TWinoaks  6177 


PAINTING 
DECORATING 

I  N  T  E  R  I  O  R  -  E  X  T  E  R  I  O  R 

Floor  Finithing  •  Paper  Hanging 

Free  Estimating 

Alt  Work  Guaranteed 

Ml  6122 

• 

JERRY  J.  STONE 

2411  Ingollt  St.,  Soa  FraaeUee 


Gi«ftl  Grip  Dri*»  Doweh 


Douhit   Grip   SpilMt 


'VWCO 


TImbmr  Connmcfort  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4)14  CsUlpraU  St.,  Sea  FmbcUc* 
Skrlte*  7972 


11)1    So.   Bro«dw»r.   Lot   ABt«l«« 
PRo«p«rt   »269 


HOLD-THE-mEAn 
INSULATION 

fCaops  N«of  Inside 

bakerr  event,  paint  ovena.  proces*  ovens 
and  all  types  ofncated  equipment  or  pip!  ng 

■MICIINT  •  LOW  THIRMAL  CONDUCTIVITY 

IIOMTWIIONT  •  PIRMANINT 

NOT  NARMID  IT  MOItTURI 

VIRMIN  PROOV  •  lASY  TO  USI 

LOW  IN  COST 

Available  NOW  at  your 
Insulation  Supply  House .  ..or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

DfSrRIBUrOBS      •      fNG/NffftS      •      CONTftACfORS 


orNfft 

FflfROlAS 
USfSi 

lUCniCAL  mtUUTION 

C019  msuumoN 

COMPMT  MSUUnON 
MCOIATIVI  rAtlKS 

nan  norm 
•usT-sTOf  mnRs 

SNIP  MSUUnON 

S0MN9  MANNM* 

tOOr  SICK  MSUUTMN 

ROOriR'S  MOP  TARN 


(Continued  from  Pago  14) 

C!oncrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.90 

Motor    grader    operator    2.10 

Operator   of    power   shovel   or 

other   excavating   equipment  2.10 
Operator   of    power   shovel    or 
other  excavating  equipment, 
■hovel  type  controlu   (over  1 

cubic  yard)  2.25 

Reinforcing  steel  worker  „ 1.76 

Roller   operator 1.95 

Tractor    driver 1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)    ..._ _ 1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level    capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

>        water  level   capacity) 1.625 

'  Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.375 

JacMhammer   operator   1.375 

Oil  distributor  bootman  1.275 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)     „ „ 1.25 

Unskilled  Labor 

Flagman    _ _ 1.15 

Laborer     _.  1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  def- 
initions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classlficition. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  rhall  be  not  less  than 
$1,375  per  hour. 

The  minmum  wage  paid  to  all  in- 
termediate labor  for  wftiicb  rates  are 
not  shoA^'n  above  shall  be  not  less 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled   labor    for    which    rates    are 
not  sho\vn   above  shall  be  not   less 
than     11.15     per    hour. 
Overtime — one  and   one-half    (1V4' 
times  the  above  rates. 
Sundays    and     holidays — one    and 
one-half  (1^)  times  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
tn    whole   or    in    part    with    Federal 
funds  and  that  therefore  all  of  the 
applicable    Federal     statutes,     rules, 
and   regulations   will   apply   to   such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  subartlcle 
(6),  of  the  Standard  Specification:^ 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  St>eclfication8,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  ferms  of 
proposal,  bonds,  contract  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Bngl- 
neer.  Public  Works  Building,  Sacra- 
mento, Callforrla.  and  they  may  be 
seen  at  the  office  of  the  District 
Rngineers  at  Los  Angeles  and  San 
PYancisco.  at  the  office  of  the  Dis- 
trict BJnglneer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
•eat  of  the  county  in  which  the  work 
Is   to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  is  mad*'  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

Tlie  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
ah   bids. 

departmt:nt  of  public  worics 

DIVISION  OF  HIGHWAYS 
O.    T.    McCOY 
State  Highway  Engineer 
Dated   February  14.  1947. 

(Dally    Pacific    Builder) 
(Feb.   14-21 -2P.    1947) 


ing   under   1,000   pounds)    1.25 

Truck  driver    (flatrack  trucks 

carrying   between    1,000  and 

4,500    pounds) 1.276 

Truck  driver  (flatrack  trucks 

carrying  over" 4,500  pounds)  1.3475 
Any       classification       omitted 

herein  not  less  than  1.26 

Overtime    one    and     one-half     (1%) 

times   the  above   rates. 
Sundays  and  holidays  one  and 

one-half     (1^„)     times    the    above 

rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  spe- 
clflcatlon.s  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento. California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
FmncJsco,  at  the  offi-«e  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  at  the 
office  of  the  Principal  Bridge  Engi- 
neer of  the  San  Francisco-Oakland 
Bay  Bridge,  Administration  Build- 
ing, Toll  Pluza,  Oakland,  and  at  the 
office  of  the  Associated  General 
Contractors  in   San  Francisco. 

No  bid  will  be  considered  unles? 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cificatlons.  Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    amd    Conditions.) 

The  Department  of  Public  Works 
reserves  th9  right  to  reject  any  or 
all  bld.s. 

DEPARTMENT  of  PUBLIC  WORICS 

DIVISION  OF  HIGHWAYS 

G.   T.   McCOY 

Ptate  Highway  Engineer 

Dated  February  14.  1947. 

(Dailv    Pacific    Builder) 
(Feb.  14-21-28,  1947) 


Highway    Improvements 
Mendocino  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Highway    Imprnve'nenta 
Contra  Costa  and   Solano  Counties 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Work:. 
Building,  Sacramento,  California, 
until  2  o'clock  p.  m.  on  March  12, 
1947.  at  which  time  they  will  be 
publicly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  Specifications 
therefor,  to  which  special  reference 
is  made,  as  follows: 

Centra  Costa  and  Solano  Counties, 
on  the  Carqulnex  Bridge  (X-C.  C. 
8ol>7-A,  F).  maintenance  railings, 
ladders  and  platforms  to  be  con- 
structed. 

Bids  are  required  for  the  entire 
work    described    heroin. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code 
the  Department  of  Public  Works  haa 
aacerUined  the  general  prevailing 
r«te  of  wage*  applicable  to  the  work 
to  b«  <fone  to  be  aa  follows: 
Clasalflcatloo  Rate  per  houi 
Carpenter    — >l>Ie 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Buildhig,.  Sacramento.  Oalifomia. 
until  2  o'clock  p.  m.  on  March  12, 
1947.  at  which  time  they  will  bo 
publicly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  Highway  In  accordajice 
with  ihe  Specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Mendocino  County,  on  Longvale- 
Covelo  Road,  between  ^A  miles  east- 
erly and  5.4  miles  easterly  of  Dos 
RIos  (1-Men-505),  a  net  distance  of 
about  two  and  nine  -  tenths  (2^) 
mile*  In  length  to  be  graded. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate    per   hour 

Skilled   Labor 

Carpenter <1.75 

Cement    finisher    1.876 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)   ....  1.90 

Motor  grader  operator  2.10 

Operator  of  power  shovel  Or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one      cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

on«»   cubic    yard    _ 2.25 

Reinforcing  steel  worker 1.75 

Roller   op«»rator   ™ — 1.96 

Tract(.r    driver 196 

Tnick  driver  (18  cubic  yards 
water      level      capacity      or 

more)    1.7125 

Truck  driver  (14  cubic  yards 
and  les.s  than  18  cubic  yards 

water   Irvel    capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.526 

Intermediate  Grade  .Labor 
Concrete   vibrator   operator   ....  1.376 

Jackhammer     operator     1.378 

Oiler  power  shovels  or  cranes..  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level   capacity)    1.3878 

Truck  driver  (less  than  4  cu- 
bic   vards    water    level     ca 

paclty) 1-25 

Unskilled  Labor 

Flagman    118 

r^ahorer    ~ —  1-15 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  in  the 
light  of  this  classification. 
The    minimum    wage    paid    to    all 


skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  leiis 
than   I1.S75  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  ratee 
are  not  shown  above  shall  bo  not 
lees  than  |1.15  per  hour.. 

The  minimum  wage  paid  to  all 
unskiiled  labor  for  which  rates  art 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  dH) 
limes    the    above    rates. 

Sundays  and  holidays — one  and 
one-half  (IH)  times  tjhe  above  rates. 

The  attention  of  biddert,  is  di- 
rected to  the  fast  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes, 
rules,  and  regiilations  will  apply  to 
such   work. 

The  attention  of  blddera  la  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a).  Eubarticlc 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract  respectively. 

Plans  may  be  seen  and  forms  of 
proposal,  bonds,  contract  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sac- 
ramento, Calif cmia,  and  they  may 
be  s«*tn  at  the  offices  of  the  District 
Engineers  at  I»s  Angeles  and  San 
FranciECO,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  at  the 
office  of  the  Aaaoclated  General 
Contractors  in  San  Francisco,  and  at 
the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
sent  of  the  county  in  which  the 
work    Is    to    be   performed. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  CohdRloiis  set  forth  im- 
der  Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalified  aa  re- 
quired by  law.  (See  said  Proposal 
Requirenients  and  Conditions). 

Tne  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated  February  14.  1947. 

(Daily    Pacific   Builder) 
(Feb.  14-21-28,   1947) 

Highway    Improvement* 
Solano  County 


The  minlnmum  wage  paid  to  all 
Intemiedlate  labor  for  which  raten 
are  not  shown  above  shall  be  not 
lees   than   $1.15  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  leas 
than  SI.  15  per  hour. 

Overtime — one  and  one-half  (1^) 
times  the  above   rates. 

Sundavs  and  holidays — one  and 
one-half  (IH)  times  the  above  ratea. 

The  attention  of  bidders  is  di- 
rected to  t|ie  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  In  whole  or  in  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  stat- 
utes, rules,  and  regulations  will  ap- 
ply to  such  work. 

The  attention  of  bidders  la  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlc'.e 
(8),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  artlclea  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of    the    contract,    respectively. 

Plana  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications mav  bo  obtained  at  the 
office  of  the  SUte  Highway  Ehfigi- 
neer.  Public  Works  Building,  Sac- 
ramento. California,  and  they  may 
be  seen  at  the  offices  of  tlie  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
Diatrlct  Engineer  of  the  district  In 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco  and  at 
the  office  of  the  County  Blngineer 
or  County  Surveyor  at  the  county, 
seat  of  the  county  In  which  the  work 
Is  to  be  performed. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnish- 
ed bv  the  SUte  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  alao  Mrequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  F'UBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.   T.   McCOY 

State  Highway  Engineer 

Dated  February  14.  1947. 

(Daily   Pacific    Builder) 
(Feb.  14-21-28.  1947) 


with  the  Specifications  thorefor.  to 
which  special  reference  is  made,  aa 
follows : 

Solano  County,  acres*  Pleasants 
Cr««k.  Alamo  Creek,  and  tributary 
to  Putah  Creek,  between  1.S  and  14 
mile*  northwest  of  Vaoavllle  (X' 
Sol-1106-1108,1110),  five  bridge*  to 
be  constructed. 

Bidx  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provision.* 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hab 
ascertained    the    general    prevailing 

Bids  are  required  for  the  entirb 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  followa: 
Classification  Rate   per   hour 

Skilled  Labor 
Asphalt     plant    dryerman     or 

fireman    *J'S2 

Carpenter    Z  Jim 

Cement   finisher   1-875 

Concrete  mixer  operator   (on* 

cubic  yard  capacity  or  l**t)  l.«) 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)   —  1.90 

Motor  grader  opeia.tor 8.10 

Operator   of    power   phovel    or 

other  excavating  equipment, 

shovel   type  control*   (up  to 

and      including     one      cubic 

yard) - 2.10 

Operator   of    power   shovel   or 

other  excavating  equipment. 

shovel    typo    control*    (over 

one    cubic    yard)    2J5 

Reinforcing  steel   worker  I.T5 

Roller   operator    XM 

Tractor   Irlver  l-" 

Truck  driver   (18  cublo  yards 

water     level      capacity      or 

more) , 1-7125 

Truck  driver   (14   cubic  yard* 

(Continued  on  Pag*  16) 


Highway   lmprov*m*nt* 
Humboldt  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

NOTICE    TO    CONTRACTORS 

Sealed    proposals    will    be   received 
at  the   office  of  the   State   Highway 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Skilled   Labor 

Carpenter » f!L75 

Cement    finisher    _ 1.875 

Concrete  mixer  operator  (one 
cubic      yard      capacity      or 

less)     - 180 

Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  .  .  1-90 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  2.26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controla    (over 

one  cubic    yard)    2.36 

Pile  driver  hoistman  or  oper- 
ator      2.10 

Pile   driver    man 1.86 

Reinforclni;  steel  worker  1.75 

Roller  operator  l-W 

Tractor  driver   ~. l-W 

Truck  drivt-r  (8  cubic  yards 
water      level      capacity      or 

more)    - 1.876 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water    level    (Capacity)    160 

Intermediate  Grade  Labor 
Concrete    vibrator    operator    ...J.375 

Jackhammer   operator    '1.87D 

Oiler  power  shovels  or  crane*  1.80 
Truck    driver    (4    cubic    yard* 
and  less  than  9  cubic  yard* 

water    level    capacity)    1.4075 

Truck  driver  (le*s  than  4  cu- 
bic vards  water  level  ca- 
pacity)      1.2825 

Unskilled  Labor 

Flagman     > 1-13 

I.Aborer     -....  1-15 

Positions  not  listed  above  will  b« 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  interpreted  in  the 
light  of  thl^  claB!«lflcation. 

The  mifalmum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  les* 
than  SI. 375  per  hour. 


SAN    FRANCISCO 

"  39    Rryont    Slrcrl 

SUMrr    5V6' 


OAKIANO 
S26    Jrd    Strpri 

TWinoalo   }4SH 


>0b    Mo%o 


f  RtSNO 

Aoson    RuilH  )  n    I 


Flacvian 

Laborer   

Painter   (*tructuml)    

Pile  driver  man    

Structural  ateel  worker  ..- 

Truck  driver    (pickup*  carry- 


1.25 
1.26 
1.78 
1.8« 
2.00 


FORM     CLAMPS 

SNAP     TIES 

SCREED     SUPPORTS 

C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  UtH  St.    •    OAKLAND,  CALIF. 

Pkon*  TEmpUbor  140S 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  Oalifomia. 
until  2  o'clock  p.  m.  en  Maroh  12, 
1947.  at  which  time  they  will  be 
jfubllcly  opened  and  read  in  the  Aa- 
eembly  Room  of  said  building,  for 
constructing  Highway  in  accordarice 
with  the  Speclficationa  therefor,  to 
which  special  reference  is  made,  as 
follows: 

Humboldt  County,  on  Elk  River 
Road,  between  Junction  with  Stat* 
Highway  Rout*  1  *euth  of  Eur*ka 
and  Elk  River  School  (1-Hum-970), 
about  two  and  two-tenths  (2^)  mil** 
In  l*ngth  to  b*  graded  and  a  Cla** 
"B-Slngl*"  *eal  coat  applied. 
Engineer.  Room  37.3,  Public  Works 
Building.  Sacramento.  California, 
until  2  o'clock  p.  m.  on  Maroh  12. 
1947,  at  which  time  they  will  be 
publicly  opened  and  read  In  the  As- 
sembly Room  of  said  building,  for 
constructing  Highway  in  accordance  | 


BWck   Work   Esfimafet 

Any  Size 
FURNACE  AND 
CONSTRUCTION  REPAIRS 
• 
PHILIP  FIRESTONE 

Phone  LOckhaven  8-7667  or 
KEllogg  3-2348 


AIR    TAXI 

All  New  Airplanes 

ANY  TIME 
ANY  AIRPORT 

Hom«  field  20  minutes 
from  downtown  S.  F. 

S.  F.  BAY  AIRPORT 

1  Mile  East  of  San  Rafael  on 

Stfn  Quentin  Road 

Phon^  San  Rafael  4748 


INDUSTRIAL    FLOORS 

HIAVY  DUTY  -  DUSTUSS  -  NON  ABSORMNT 
CONCRm  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

M*  Horrisen  StrMt       DOMqIot  BS83       San  FrancUeo 


BLAW-KNOX  ELECTROFORGED 
STEEL  GRATING 

(All  Sites  in  Stock) 
Com|M«t«  FccUry  Wnrlc*— ^ulckar  D*liv«ry 


REINFORCING  STEEL 

Cempitt*  S«rvic«  and  Er«cf ion 


W.  S.  Wetenhall  Co. 

17tli  ond  Wltconsln  Str««tt 

Soa  FroRcltco  10,  Coiifomia 

Plieii«  HEmlock  1480 


...^.X^i 


■?**(•«*•.<*»» 


■jhSaiiaa-daKjKiiim^cs 


N 


PAGE  16 


DAILY     PACIFIC     BUILDER 


FRIDAY.  FEBRUARY  28.  1947 


(Continued  from  Page  IB) 

and  leas  than  18  cubic  yanli 

water  !evel  capacity)  1.5875 

Truck    driver    (8   cubic    yards 
and  less  than  14  cubic  yards 

•water   level    capacity)    1.526 

Intermediate  Grade  Labor 
Concrete  vibrator  operator  ....  1.375 

Jackhammer   operator   IJTTS 

Oil  distributor  bootman  1.275 

Oiler  power  shovels  or  cranes..  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.8379 

Truck  driver  (less  than  4  cu- 
bic   yards    water    level    ca- 

pacity ) _..„ 1.28 

Unskilled  Labor 

Flagman    1.15 

L&borer ^*. —  1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  In  the 
light  of  this  ckuBsification. 

The  minimum  wage  paid  to  all 
•killed  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
|1.S75  per  hour, 
j^  The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  ahall  be  not 
less  than  |1.15  per  Mmir. 

The  minimum  wage  paid  to  ail 
unskilled  labor  for  which  rates  are 
not  shown  above  shail  be  not  less 
than  S1.15  per  hour. 

Overtime — one  and  onoihalf  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1>^)  times  the  above  rates. 
The  attention  of  bidders  la  di- 
rected to  the  fact  that  the  work 
herein  propoeed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes 
rules,  and  regulations  will  apply  tu 
cuch  work. 

The  attention  of  bidders  la  par- 
ticularly directed  to  the  provlalona 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  tc  thic  provisions  of 
Section  8.  article  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  Sian 
Francl.<(CO  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Aisoclated  General 
Contractors  in  San  Francisco  and 
at  the  office  of  the  County  Engi- 
neer or  County  Surveyor  at  the 
county  seat  of  tl\e  county  in  which 
the  work  Is  to  be  performed. 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
xislons  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  aaid  Proposal 
Requlrementa  and  Condltlona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated  February  14,  1»47. 

(Daily    Pacific    Builder) 
(Feb.   14-21-28.  1»47) 


Highway    improvsments 
Humboldt   County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE    TO    CONTRACTORS 

%aled  proposals  will  be  received 
at  the  office  of  the  State  Highwav 
Bngliicpr.  Room  .173,  Public  Work's 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  March  19,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  paid  building,  for  construct- 
ing State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  Is  made,  as  follows . 
Humboldt  County,  between  one  and 
two-tenth*  (1.2)  miles  east  of  Kor- 
bel  Road  to  two  and  seven -tenths 
(2.7)  miles  east  of  Redwood  Summit 
(l-Hum-20-B).  portions,  a  net  dls- 
tanca  of  about  ten  (10)  miles,  im- 
ported base  material  to  be  furnished 
and  placed  and,  at  various  locations, 
sand  E.nd  screenings  to  be  furnished 
and   stockpiled. 

Bids    are   required    for    the    entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  l^e  work 
to  be  done  to  be  as  follows : 
Classification  Rata  Par  Hour 

Sklllad   Labor 

Motor   giader   operator    82.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel  type  controls  (up  to 
and     including     one     cubic 

yard)   2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic    yard)    — ~~~.  2.25 

Roller   operator    .....„_ 1.96 

Tractor   driver   .._ — 1.95 

Truck  driver  (18  cubic  yarda 
water      level      •  apaolty      or 

more)    1.7126 

Truck  driver  (14  cubic  yards 
and  leas  than  18  cubic  y«^s 
water  levei  capacity)   1.5876 


Truck    driver    (8   cubic    yards 
and  less  than  14  cubic  yards 

water    level    capacity) 1.526 

Ir.termedlate  Grade  Labor 

Jackhammer     operator 1.875 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water    level    capacity)    1.3375 

Truck  driver  (less  than  4  cubic 

vardB  wator  level  capacity)  '  1.25 
Unsklllad    Labor 

Flagman    L16 

Laborer    1-15 

Positions  not  listed  above  will  be 
I  allocated    in    accordance    with     the 
definition^  which  appear  In  tho  spe- 
cial provisions,  as  Interpreted  in  the 
light   of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  arc 
not  shown  above  shall  be  not  less 
than  $1,876  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  fl.lS  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.15  per  hour. 

Overtime — one  and  one-half  dH) 
times  the  above   rates. 

Sundays  and  holidays  one  and  one- 
half  (1^)   times  the  above  rates. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  t)h«  work  herein 
proposed  to  be  done  avIII  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefor  all  applicable 
Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  -jubartlcle 
(6),  of  the  Standard  Speciflcationr-' 
regarding  the  use  of  domestic  ma- 
terials: and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  ol 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,    r«^spectlvely. 

Flans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engl- 
iieer,  Public  Works  Building,  Sacra- 
.-nento,  California,  and  they  may  ba 
seen  at  the  offices  of  the  District 
Engineers  at  T^os  Angeles  and  San 
Frtuicisco.  at  the  office  of  the  Dis- 
trict B<nglneer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  in  Sen  Francisco. 

No  bid  will  be  co-isidercd  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and  > 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spo- 
cificatlons.  Each  bidder  must  be  li- 
censed and  aUo  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Work? 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMKNT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY, 

State    Highway    Engineer 

Dated  February  21,    1947. 

(Daily  Pacific  Builder) 
(Feb.  21-28,  March  7,  1947; 


Highway    Improvements 
Tehama  County 


STATE    0\F    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


.Tealed  proposals  will  be  received 
at  the  of  I  Ice  ot  the  State  Highway 
Engineer.  Room  373.  Public  Work's 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  19,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 


special  reference  is  made,  as  follows : 
Tehama  County,  between  Mill  Rac« 
Creek  and  Red  Bluff  (M-Teh-3-D), 
a  net  length  of  about  Two  and  eight- 
tenths  (2.8)  miles,  to  be  graded,  sur- 
faced with  plant-mixed  surfacing  on 
crusher  run  base  and  on  existing 
pavement. 

Bids  are  required  for  the  entire 
work  described  herein.*^ 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  wu:k 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled    Labor 
Asphalt  plant  dryermui.or  fire 

man    _ fl.eo 

Asphalt  plant  mixer  oper- 
ator  _.  1.65 

Asphalt      spieading      machine 

operator     1.95 

Carpenter    .„ 1.75 

Cement  finisher  _™...  1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.90 

Motor  grader  operator „ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one      cubic 

yard)    _...  2.10 

Operator  of  power  ohovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic   yard)    _ 2.25 

Reinforcing  steel  worker 1.75 

Roller    operator    1.95 

Tractor   artver   _ L95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level   capacity)    1.5875 

Truck  driver  (8  cubic  yar^s 
and  less  than  14  cubic  yarda 

water    level     capacity) 1.525 

Intermediate   Grade   Labor 

Concrete  vibrator  operator  1.375 

Jackhammer     opeiator     ..._ 1.375 

Oil    distributor    boolman    i.275 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water   level    capacity)    1.3373 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)     1.25 

Unskilled   Labor 

Flagman     „ 1.15  • 

Laboier    1.15 

Positions  not  listed  above  will  be 
allocated  ir.  accordance  with  the 
definitions  which  appear  In  tjhe  spe- 
cial provisicfis,  as  interpreted  in  the 
light  of   this   classification. 

The  minimum  'wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    $1,375    per   hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  rhown  above  shall  be  not 
less  than   $1 15  per  hour. 

l!he  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  arc 
not  shown  above  shall  be  not  less 
than    $1.15  per  hour. 

Overtime — one  .and  one-half  (1%) 
times  the  aoove  rates. 

Sundays  and  holidays  —  one  and 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  th«  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicuble  Federal  Statutes,  rules. 
<ind  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provislonn 
of  Section  7,  article  (a),  hubartlcle 
(6),  of  the  Standard  Specifications 
reg«irding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  S,  articles  (a)  and  (b),  of 
the  Standard  opeclficutlons,  regard- 
ing subconti acting  and  assignment 
of   the   contract,  respectively. 

F'lans  may  bo  seen,  and  forms  of 
proposal,  bondt),  contract,  and  spe- 
cifications   may    be    obtained    at    the 


office  of  tho  State  Highway  Engi- 
neer, Ihibllc  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angelea  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  sHuated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractorr  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  tho  Proposal  Require- 
ments and  Conditions  set  forth  im- 
der  Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  aLso  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

departmi?:nt  of  public  works 

DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State    Highway    Engineer 
Dated  Febioiary  21,   1947. 

(Daily  Pacific  Builder) 
(Feb.  21-28,  March  7,  1947) 

Highway    Improvements — San    Matao 
County 

STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
E:ngineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  Maroh  19,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made  as 
follows : 

San  Mateo  County  en  Bayahore 
Freeway  In  the  City  of  South  San 
Francisco  (IV  -  S.M  •  68  •  SSF),  three 
bridge*  and  the  substructure*  for 
two  railroad  overhead*  to  be  con- 
structed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rate  per  Hour 

Asphalt  plant  dryerman  or 

fireman  _ $1.60 

Asphalt  plant  mixer  operator....  1.65 
Asphalt  spreading  machine 

operator    _»_  1.96 

C3arpenter  ^ 1.75 

Cement  finisher „ „  1.875 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  lesa)..  1-80 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1.90 

Electrician  „ 2.00 

Motor  grader  operator. 2.10 

Operator    of    power    ahovel    or 
other  excavating  equipment,     >        , 
shovel  type   controls    (up   to  C 
and  including  one  cubic  yard)  2.25 
Operator    of    power   shovel    or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard) 2.85 

Pile  driver  holatman  or 

operator    2.10 

Pile  driver   man 1.86 

Reinforcing  steel  worker 1.75 

Roller  operator  „_« - 1.96 

Tractor  driver  1.96 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.875 
Truck    driver    (6    cubic    yarda 
and  less  than  8  cubic  yards 

water  level  capacity)  _.  1.60 

Intermediat*  Grad*   Labor 

Concrete  vibrator  operator 1.876 

Jackhammer  operator 1.875 

Oil  distributor  bootman L27S 

Oiler,  power  shovels  or  cranea..  1.60 


Truck   driver    (4    cubic    yards 

and  les  sthan  6  cubic  yarda 

water  level  capacity) 1.4076 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.2835 
Unskilled  Labor 

Flagman  ~ — —  1-25 

Laborer  — U8 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  d«fl- 
nltions  which  appear  In  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  pakl  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  lesa 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  leas  than 
$1.25  per  hour. 

Overtime — One  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  —  One  and 
one-half  (1%)  times  the  above  rates. 

The  attention  of  bidders  la  directed 
to  the  fact  that  the  work  heerin  pro- 
posed to  be  done  will  be  financed  in 
whole  or  In  part  with  Federal  funds 
amd  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  la  par- 
ticularly directed  to  the  provlalona 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  at 
the  Standard  fipeciflcatlona,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  sped- 
flcations  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, Calif.,  «md  they  may  bo  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which  the 
work  is  situated,  and  at  the  office 
of  the  Associated  (Jeneral  Contrac- 
tors In  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specificatl<Hi8. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
conditions.) 

The  Department  of  Public  Wtortts 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMEIiT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
-^  State  Highway  Engineer. 
Dated  February  21,  1947. 

(Dally  Pacific  Builder) 
(Feb.  21-28,  March  7,  1947) 
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The  latest  develop- 
ment in  modem  steel 
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RIGID  FRAME  STEEL  BUILDINGS  now  available  put  of  stock  for  immadiata  delivery 
...  40'  0"  —  50*  0"  —  60'  0 "  —  70'  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluniinum  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTURERS  OF: 
Fabricated  Structural  Steol  •  Steel  Build- 
ings •  Bridges  •  Barges  •  Dredges  • 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanlcs  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  •  Truck 
Tankr  •  Road  Machinery. 


RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


OAKLAND.  CALIFORNIA 


t  \ 


-•-■  i  ■■/  E  D 


I     Att< 


Af  t..cc,*T*r  ^.'    i^"/!c 


fON 


J 


Attention) 


H.  H,  J. 


L  J  JM._ 
H.  B. 


t 


^<i/^ 


R.  W.  H, 
R.  M.  K. 


G.  S.  L 


■\ 


5:M>^Tf£ 


\. 


^-IBRA^^ 


fill  ^atla  Pacific  JSuilJfer 

Cporatio!  largest  construction   daily  in   the   west 


Vol.  57--N0.  42 


SAN  FRANCISCO,  MONDAY.  MARCH  3.  1947 


r.  w. 


Copyrllht  1946  by 
0*4|*  Corporilita 


PLANS  and 
Speculations 


A  route  has  been  proposed  for 
the  Golden  State  Highway  through 
Tulare.  The  center  line  of  the  new 
highway,  the  right  of  way  of 
which  would  be  210  feet  wide, 
would  be  720  feet  east  of  Black- 
stone  Avenue,  about  a  mile  east 
of  its  present  location  and  cutting 
through  a  comparatively  new  resi- 
dential area.  In  addition,  a  service 
road  approximately  40  feet  wide, 
would  be  constructed  on  either  side 
of  the  highway. 

The  new  route  would  cross 
Blackstone  Avenue  from  the  west 
north  of  the  city  limits,  dip  under 
the  Santa  Fe  tracks  and  under  the 
Lindway  Highway,  coming  up 
again  about  at  Sierra  Avenue. 
oOo 

Members  of  the  building  com- 
mittee and  directing  board  of  tho 
Williams  Community  Church  are 
studying  plans  to  either  remodel 
and  enlarge  the  present  church  or 
to  rebuild.  A  fund  campaign  prob- 
ably will  get  underway  soon. 
oOo 

The  Elderwood  Citrus  Associa- 
tion has  requested  the  rec  bureau 
to  make  a  survey  to  determine  tho 
cost  of  getting  CVP  water  to  6,500 
acres  in  the  vicinity  of  Woodlake. 
A  new  irrigation  district  may  be 
organized    in    the   area. 

oOo 

A  gymnasium  tor  citywide  recre- 
ational purposes  will  be  included 
in  a  large  scale  building  program 
sought  by  the  55th  DiHtrict  Agri- 
cultural Association.  Other  fea- 
tures proposed  are  a  new  grand- 
stand, additional  livestock  bams 
and  a  judging  ring. 
oOo 

Fencing  of  Reno  ditches  near 
street  intersections  is  about  a  third 
oomplf'tpd.  It  if.  'estimated  that 
the  total  cost  of  the  work  will  be 
$12,000.  Temporary  safety  devices 
were  discus.^ed  bv  h  special  cjm 
mittee  appointed  by  the  mayor. 


Commerciai  Order 
Change  Infeasible, 
Declares  Realtor 


James  C.  Downs,  Jr.,  president 
of  the  Real  Elstate  Research  Corp., 
of  Chicago,  told  the  nation's  home 
builders  convention  in  Chicago  at 
the  Stevens  Hotel  that  today's 
housing  market  is  not  a  balanced 
market.  He  declared  that  the  pres- 
ent market  is  over-balanced  with 
people  in  the  young  age  levels  and 
in  the  lower  income  brackets. 

He  declared:  "There  is  a  good 
market  for  houses  in  the  deluxe, 
custom-built  field  for  people  who 
were  not  able  to  build  during  the 
war.  This  market,  however,  is 
small  and  its  complete  saturation 
will  not  solve  the  housing  prob- 
lem. 

"By  far  the  biggest  market  ex- 
ists for  houses  selling  below  $8600 
where  monthly  payments  can  com- 
pare favorably  with  rental  hous- 
ing^" 

The  speaker  cited  rent  controf 
as  one  of  the  factors  contributing 
to  the  lack  of  balance  in  the  pres- 
ent market.  He  added  that  a  re- 
lease of  construction  limitation  or- 
ders would  result  in  sharply  higher 
prices  for  the  residential  builder, 
and  that  such  action  would  deplete 
the  materials  and  labor 'supply. 

Morgan  L.  Fitch,  Chicago,  pres- 
ident of  the  National  Association 
of  Real  Estate  Boards,  and  Hobarl 
C.  Brady,  Wichita,  Kans.,  brokei, 
warned  that  1947  home  production 
must  reach  families  in  the  $2,000 
to  $3,000  income  bracket  to  meet 
the  threat  of  revived  public  hous- 
ing legislation  in  congress. 


HOLD  EVERYTHING 


DUST  SUPPRESSION 

HARVEY^  III.— A  16  -  pag»*  free 
booklet  entitled  "Practical  Point- 
ers on  Dust  Suppression"  hap  been 
revised  and  re-iseued  by  Whiting 
Corporation,  located  in  Harvey. 

Discussed  in  detail  are  hoods, 
orifice  loss,  pipe  resistance,  fans, 
air  pressures  and  other  pertinent 
subjects. 


liquidate  OPA  by  June  SOth  Is  Proviso  of 
Senate  Conunittee  in  ADocatii^  $22  Million 

WASHINGTON.  —  A  senate  appropriations  subcommittee  voted 
over  the  weekend  to  give  OPA  a  $9  million  operating  fund  and  an 
additional  $13  million  which  it  specifically  stated  to  be  for  liquidating 
expenseH  to  be  carried  out  by  June  30.  Under  the  new  budget  OPA 
would  have  to  cut  down  operation*  by  a  Uttle  more  than  one-half. 

The  economy  move  follcwetl  a  warning  by  Major  General  Philip 
B.  Fleming,  adniiiiislrator  of  the  Office  of  Temporal y  Controls,  that 
limiting     OPA's    operating  ♦ 


act'on  .. 

budget  to  a  little  over  $6  million 
would  put  the  veterans  emergency 
housing  program  in  danger  of  "vir- 
tual abandonment". 

'Action  Premature' 

Further  than  this,  General  Flem- 
ing said  its  passage  would  cause 
curtailment  of  aids  to  industry 
through  the  distribution  of  tin, 
rubber,  antimony  and  other  items 
in  short  supply,  as  well  as  upset- 
ting the  balance  of  control  of  im- 
ports and  exports  of  scarce  mate- 
rial* and   equipment. 

Tlie  audit  of  subsidy  payments 
invohing  millions  of  dollars  would 
be  dropped  rnd  $75  million  in  claims 
against  price  violators  would  be 
halted  without  final  action. 

liiiB,  in  brief  terms,  sums  up 
the  periol  to  functions  of  the  rr- 
mainirg  temporary  agencies  car- 
ried ir.  the  deficiency  bill  as  it  now 
!8  being  considered  by  the  Senate 
committee. 

Under  nrcaent  law  the  Patnian 
Act,  which  provides  for  assistance 
to  veterans'  housing,  continiies  in 
effect  until  December  .31,  1947. 

In  connection  with  an  apparent 
congre«?siona1  desire  to  relieve  the 
agencies  of  the  above  named  func- 
tions by  curtailirg  their  spondinp: 
power,  General  Fleming  testified: 
Truman  Suggestion 

"I  cannot  believe  that  it  is  the 
intent  of  congress,  by  the  proposed 
reBciwion  of  furds.  io  abrogate 
existing  legislation  in  advance  of 
the  time  when   the   new  congress 


shall    have    determined    its    policy 
on  these  matters." 

Again,  or.  the  subject  of  rent 
control  continuance,  the  witnesf 
told  the  senators  public  sentiment 
"seems  to  be"  for  holding  onto  this 
law,  whether  it  be  administered  by 
OPA  or  some  ether  agency. 

"I  can  assure  you,"  he  said, 
"that  rent  control  will  be  totally 
ineffective  unless  there  is  a  well 
managed,  adequately  staffed  organ- 
ization to  a  d  m  i  n  i  s  t  er  the  law 
whether  it  by  OPA — a  division  of 
the  Office  of  Temporary  Controls, 
or  some  other  agency." 

Throughout  his  appearance  be- 
fore tho  committee,  the  OTC  ad- 
ministrator strongly  supported 
President  Truman's  recommenda- 
tion which  would  leave  $21,344,000 
available  for  OPA  operations  from 
March  1  to  June  30,  this  year.  An 
additional  lump  sum  in  leave  pay- 
ments res'.ilting  from  normal  em- 
ployee separation  from  OPA  job3 
would  add  an  estirrated  $547,740, 
leaving  $20,796,2C0  for  agency  ex- 
penses during  thtt  period. 
Anticipated  Deficit 

The  proposed  legislation,  how- 
ever, would  take  away  immediately 
$9  million  from  the  March  1  bal- 
ance, leaving  only  $6,-394,000  for 
operation  to  June  30.  Liquidation 
costs  would  more  than  vinpe  out 
this  balance,  Gen.  Fleming  mam- 
tained,  forcing  the  OPA  books  to 
show  a  deficit  of  $1,017,000  on  June 
30  if  provisions  of  the  H.  R.  1968 
measure  are  passed  as  drawn. 


The  War  Assets  Administration 
inventories  almost  anything  you 
can  name  from  railroads,  islands 
and  hotels  to  lipstick  and  tooth- 
picks. 

^    ^    it 

It  is  rumored  they  wilf  sell  these 
items — provided  you  are  able  to 
run  the  obstacle  course  they  set  up. 

^r    <r    ^ 

The  S.  F.  Regional  Office  is  of- 
fering a  quantity  of  LEG  IRONS. 
They  are  described  as  adjustable, 
made  of  case  hardened,  high  pol- 
ished sttel,  with  14-inch  weldotl 
link  chain,  with  two  keys,  stamped: 
"USMC  Inspected". 

<r    ir    tr 
This  is  not  a  bunch  of  second- 
hand junk.    They  are  all  new  and 
unused,  offered  at  $5.00  per  pair. 

ir    ir    <T 
Here's  the  bear  trap  in  tSe  ob- 
stacles course:   minimum  quantity 
— lots  of  ten  pair. 

ir    ir    ir 

When  I  statred  writing  this  col- 
umn it  was  with  the  thought  that 
some  of  my  girl  readers  might  be 
interested — as  My  Girl  Tuesday  re- 
minded me  that  next  year  is  Leap 
Year  (already  she's  thinking  about 
that!). 

ir    ir    ir 

The  galx  mtght  do-  be»4cr 
at  Room  327  City  Hall — you 
only  buy  one  and  it  costf 
two  bucks. 

-TV 


BICB-AGC-AIA  JOINT 
SPONSORS  OF  LUNCH 
HONORING  HOLDEN 


The    west    coast    appearance    of 
TTiomas   S.    Holden   before  an   au 
dience    of    contractors,    architects 
engineers,  materials  suppliers,  and 

other  segments  of  the  building  in- 
dustry will  be  jointly  sponsored  by 
the  Building  Industry  Conference 
Board,  the  .Associated  General  Con- 
tractors, CentT-al  California  chap- 
ter, and  the  American  Institute  <>f 
Architects,  it  was  announced  Mon- 
dav. 

Holden  it>  scheduled  to  address 
a  Wednesday  luncheon  meeting  to 
be  held  in  the  main  dining  room 
(10th  fioor)  of  the  Marine  Me- 
morial Building,  southwest  corner 
of  Mason  and  Sutter  Streets. 

Personr.  who  wish  to  attend  are 
urged  to  contact  either  the  AIA  of- 
fice or  the  AGC  office  for  reserva- 
tions. 


^ial  Session  on  Highways  Reconvenes 
Today;  ll^hway  Conunission  Under  Fire 

By  PHILIP  G.  BRADY 
SACRAMENTO.— Having  supposedly  sounded  out  tho  sentiment 
of  their  constituents,  legi8lator«i  are  hurrying  here  from  all  sections 
of  the  state  to  reconvene  the  special  session  on  higsways  Monday. 
In  the  two  weeks  remaining  before  resumption  of  the  reg«ilar  session 
optimists  hope  to  have  ironed  out  all  the  details  of  the  proposed  $2.8 
billion  highway  program.  The  pjessimists.  who  include  most  Informed 
observers,  don't  expect  such  a  quick  settlement  in  view  of  the  powerful 

opposition  to  the  suggested  melhod'* : 

of  financing  the  project. 
This  is  one  fight  the  construction 
industry  is  staying  out  of.  Spokes- 
men for  the  industry  here  are  sit- 
ting on  the  sidelines  watching  lob- 
byists for  the  oil  interests,  farm- 
ers and  state  officials  go  at  it  ham- 
mer and  tong.  Everybody,  it  ap- 
pears, is  for  the  road  building  but 
nobody,  it  appears,  is  agreed  or 
how  to  pay  for  it. 

Latest  suggestion  is  by  the  farm- 
ers who  advance  a  system  of  self- 
liquidating  toll  roads.  Governor 
Warren  has  rejected  this  proposal 
vigorously  as  both  impractical  am! 
tardy. 

Alter  Highway  Group 

Details  of  the  program  are  con- 
tained in  Senate  Bill  No.  5,  a  45 
page  tome  which  is  now  on  itfe 
third  reading  in  the  upper  cham- 
ber. It  provides  for  a  new  sys- 
tem of  streets  and  highways,  taxes 
and  allocation  of  funds.  S.  B.  5 
contains  the  bulk  of  the  Collier  rec- 
ommendations and  is  the  focal 
point  of  controversy. 

Meanwhile,  ^«me  other  hillB  hav« 
been  dropped  in  the  hopper,  of  more 
vital  concern  to  the  construction  in- 
dustry than  the  method  ot  paying 
for  road-building.    One  of  these  is 
S.  B.  7  (A.  B.  4),  a  Collier  recom- 
mendation which  would  revamp  the 
California     Highway     Commission 
by  removing  the  Director  of  Public 
Works    a.s    ex-officio    member    and 
chairman    ol    the   commission    and 
provides    that   the    governor    shall 
appoint  the  7th  member  and  allow 
the   commission    to   elect    its   own 
chairman. 

This  proviso,  if  adopted,  would 
relegate  the  Public  Works  Direc 
tor  to  a  purely  administrative  of- 
ficer with  none  of  the  powerful 
policy  -  making  authority  he  now 
wields.  Other  provisions  of  the 
measure  increased  the  commission- 
ers' per  diem  fee  from  $15  to  $26, 
limited  to  $250  monthly,  and  gives 
the  commission,  full  supervisorial 
and  regulatory  power  over  admin- 
istration of  state  highway,  county 
primary  and  city  major  street  ^yn 
tems  and  makes  it  a  duty  of  stato 
and  local  highway  officials  to  com- 
ply with  all  edicts  of  the  commis- 
sion. 

Alternate  Material 

In  .addition,  the  bill  requires  no- 
tice of  State  Highway  Engineer's 
recommende<l  state  highway  con- 
struction budget  and  a  public  hear- 


(Conttnued  on  Pa^*  7) 


Observe  Bell  Centennial  Anniversary 


Monday,  March  .3,  will  be  the 
one  hundredth  anniversary  of  the 
birth  of  Alexander  (iraham  Bell, 
inventor  of  the  telephone,  and  will 
mark  the  beginning  of  centennial 
observances  throughout  the  coun- 
try. » 

According  to  Lyle  M.  Brown, 
telephone  company  division  man- 
ager, highlifrhl-^  of  the  centennial 
will  be  a  full  hour  radio  projnnm 
over  NBC  honoring  Mr.  Bell,  be- 
ginning at  9  P.  M..  March  3.  and 
the  unveiling  of  a  bust  'if  the  great 
inventor  in  the  B«  II  Telephone 
Laboratories  at  Murray  Hill,  New 
Jersev  on  the  same  dpy. 

Helen  Traubel  and  Jascha  Hei- 
fetz  will  be  the  guest  artists  or 
the  "Telephone  Hour"  broadcast, 
which  will  also  include  a  dramat- 
ic sketch  and  a  short  talk  by  Presi- 
dent Walter  .*=5.  Gifford  of  the 
Americfln  Telephone  and  Tele 
graph  Company. 

Though  Scottish  by  birth.  Mr 
Brll  was  an  American  by  choiee, 
entering  the  United  States  at  the 
age  of  24,  when  he  went  to  Bol- 


ton as  a  teacher  of  the  jieaf.  A  deep 
and  Hcientific  interest  in  the  mech- 
anics of  speech  led  to  his  experi- 
m»*nts  which  produced  the  tele- 
phone. On  June  2,  1875  he  first 
succeeded  in  transmitting  sound 
over  a  wire,  and  on  March  10,  1876 
the  first  complete  sentence  was 
heard  over  one  of  his  experimental 
telephones.  This  historic  event  oc- 
curred in  Boston  and  the  sentenc** 
was  "Mr.  Watson,  Come  here,  I 
want  you'"'  It  waf.  heard  by  Thom- 
as A.  Wataon,  Bell's  an.sistant,  who 
was  working  at  the  other  end  of 
the  line  on  which  Bell  was  experi- 
menting. 

Bell  was  n  flcientist  but,  more 
than  that,  he  was  a  man  of  such 
remarkable  vision  that  only  two 
yeirs  after  tho  first  telephone  he 
was  Bh]e  to  foresee  the  day  when. 
hf  paid,  "A  man  in  one  part  of 
the  country  may  communicate  by 
word  of  mouth  with  another  in  a 
distant  place."  Hi*  rich  life,  which 
had  such  a  great  influence  on  flie 
world,  came  to  end  on  Ausrust  2, 
1922. 


Boke  Outlines  CVP 
Cost  Distribution 


SACRAMENTO.  —  C-entral  Val- 
ley farmers  will  have  to  repay 
only  28%  of  the  cost  of  the  Cen- 
tral Valley  Project's  irrigation 
works.  Regional  Director  Richard 
L.  Boke  of  the  Bureau  of  Recla- 
mation announced  rs  he  reported 
that  an  allocation  of  costs  of  the 
initial  CVP  has  been  approved  by 
both  the  Secretary  (»f  the  Interior 
and  President  Truman  and  Jias 
been  transmitted  to  congress.  Tho 
allocations  report  is  now  a  public 
document. 

Sales  of  CVP  electric  power  will 
pay  61%   of   the   coLt,  Boke   said, 
and  the  11%  balance  will  be  paid 
off  by  selling  water   to  towns  and 
industrioa.  The  whole   coat  of   U\e 
project  will  be  paid  out  in  44  yeairft 
after    it    is    in    full    operation,    ho 
addfd. 

Cost  Breakdown 
The  initial  features  cf  the  proj- 
ect will  cost  a  total  of  $384,314,000 
Mr.  Boke  said.  Thej^e  are:   Shasta 
and    Keswick    dams;    their    power 
plants,    transmis-sion    systems    ami 
the     Delta    Steam     Power     Plant; 
Friant     Dam;     arid     Delta     Cross 
Channel;  Contra  CoFta,  Delta-Men- 
dote,     Madera     J-nd     Friant-Kem 

canalp. 

it 

CENTRAL  AGC  AIM  TO 
LOWER  BUILDING  COST 


The  n<wly-slected  board  of  di- 
rectors of  ihe  Central  California 
Chapter  of  the  As.sociated  G^>neral 
Contractors  of  America,  recently 
elected  these  officers  for  1947: 

Harold  W.  Smith,  president; 
Carl  N.  Swen«?on,  vice-president; 
Robert  McCarthy,  tr-^asurer;  Wn. 
E.   Hague,   secretary  manager. 

'The  building  industry  is  faced 
with  many  problems  at  this  time,"' 
President  ^mith  r.i»d  in  an  inter- 
view Friday.  "The  Central  Cali- 
fornia Chapter,  AGC.  is  working 
hard  to  «tHbilize  the  industry,  and 
to  create  attractive  building  costs. 
We  anticipate  a  year  fo  great 
building  construction,  not  only  in 
San  Francirioo,  but  Ihruout  North- 
em   Califor.'^iia." 

"Building  mat  rials  are  more 
plentiful",  he  continu.'d.  "Every 
month  the  .situation  improves  and 
our  labor  supijly  is  sufficiont  to 
meet  demands,  nlthouph  there  ia 
some  shortage  in  a  few  of  the 
building  tra<les.  We  are  trying  to 
(ivorcomo  thrpe  shortages  by  an  in  • 
♦ersive  .npprentireship  campaign." 

BinLESNGrPERMIT  FEE 
PROCEEDINGS  ORDERED 

SAN  CARLOS.~The  city  coiin- 
cil  here  will  crack  down  on  build- 
ing contractors  found  guilty  of 
chiseling  on  building  permit  f*"f. 
It  ordered  the  citv  attorney  to  in- 
stigate procf'edings  to  rerovT  ad- 
ditional building  permit  fees  from 
builders. 

According  to  Mayor  Patrick  J. 
Kearns.  some  contractors  w*re 
selling  newly-completed  homes  for 
ns  much  as  35  per  cent  more  tha.n 
the  prices  for  which  the  permits 
were  issued. 

# ^ 

KELLY  APPOINTED 


li 


Governor  Warrel  ha?"  appointed 
Willinm  B.  Kelly  anT>rentireship 
roordinaiof  of  the  Bay  Countie<< 
council  of  carpenterr,  to  the  state 
council  on  apprenticeship. 


P  ■<!<■>  I  '^^-^^m-m  .  -. 
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CapyHght  1M«  by  F.  W.  Aotfo* 
OmrptinMtt.  f«*iMr»duotlefi  In  whole 
or  part,  without  written  p«rml«- 
■Ion  af  th«  copyright  holdor,  la 
exprMoly  forblddon. 


CPA  PERMITS  GRANTED 

BAN  VRANCISCO.  —  The  Civilian 
FMductlon  Admin  Ifltration,  A.  J. 
Oricr,  r*f:lonal  director,  13S6  Market 
St.,  hm»  announced  the  follewlng  per- 
nlta  fraated  for  construction  of  com- 
marotal  and  industrial  buildings  in 
the  San  Francisco  area: 

Feb    25,  1947 

ANNEX  TO  CITV  HALU  19.380: 
owner.  City  of  Buriingame,  ZS.*) 
Park  Rd,  Buriingame. 

ALTSR  RESTAURANT,  $1,428;  1096 
Hyde,  San  Francisco;  owner.  Nel- 
son Hawks  &  Harold  Pinto,  1068 
Hvde,    S&p    Francisco. 

ALTER  RESTAURANT,  news  stand. 
12,000 ;  35  E  S.anta  Clara,  San  Jose ; 
owner,  Joe  Waesemmn.  802  N  5th 
St.,    San    Jose. 

SERVICE  GARAGE,  127.888;  201  8th 
St,  Hanford;  owner,  Wm  H  Stev- 
enson, 1228  N  Douty,  Hanford. 

LIGHT  FIXTURES,  toilet,  facilities, 
cafe-bar,  f6aB;  801  Van  Ness,  San 
Francisco;  owner,  Wm.  G  Cum- 
mings.    1775  40th    San   Francisco. 

GIFT  SHOP  (evicted),  $4,200;  Cen- 
tral Ave.  Pacific  Grove;  owner,  W 
L  Browdues.  Box  2419,  Carmel. 

ELECTRIC  MOTOR  Repairs,  $8,186; 
8th  Ave  A  E  12th,  Oakland:  owner, 
Alfred  L  Burror.  308  12th,  Oakland. 

FURNITURE  WAREHOUSE   ( evict - 
-     ed^     $170,000;     2100     E     Fremont. 
Stockton ;  owner.  John  Bruener  Co, 
2109  Bdwy,  Oakland. 

RESTAURANT.  $4,145;  1075  Califor- 
nia. San  Francisco;  owner.  Fritz 
Properties!  Inc,  593  Mailcet,  San 
Francisco^ 

TRUST  OFFICE  (evicted),  $2,691; 
2063  Franklin,  Oakland;  own.?r.  In- 
surance Securities,  Inc,  825  13th 
St,    Oakland. 

FURNITURE  STORE  A  living  quar- 
ters, $6,752;  83  Leland  Ave,  San 
Francisco:  owner,  Sam  F  Leonettl. 
4fS  Leland.   San   Fi^ncisco. 

TEMPORARY  KINDERGARTEN 
$4,000;  Fremont  School,  Salinas; 
owner,  Alisal  School  Dist,  1437  Del 
Monte.    Salinas. 

SERVICE  STATION.  $2,800;  Ocean 
A  Plymouth,  Saa  Frajiclsco ;  owner. 
Mission  Oil  Co,  Colma,  Calif. 

DRY  CXBANING  A  LAUNDRY.  $8,- 
000-  Isleton;  owner,  Tim  P  Young, 
Box  76.  Isleton  ^,^„«. 

TRUCK  A  FARM  MACHINERY  re- 
pairs. $15,500;  15th  A  H,  Modesto; 
owner,   George   P   Stone.   Box   322. 

WALNUT  STORAGE,  dock.  $71,000: 
Callstogra;  owner.  North  Coast 
Walnut  Assn,  Callstoga.  ,..,„. 

RETAIL    STORE     (evicted),     $4,418, 
fBS    B     Hayward;     owner.     Belton 
Flelsher,  977  B  St,  HayWard. 
STRUCTURAL   STEEL   I[AB    plant, 
office  A  drafting  room,  $9^;  141^ 
3rd  St,  Oakland;  oMi-ner,  Walter  K 
Cole  Co    600  Adeline.   Oa]!Sj^^v„^ 
REPAIR   PLUMBING    *    HEATING 
supplies   retail   store,   $3,992;   Burke 
ft  Acequia.  Vlsalla:   owner.   Sylvia 
K  Johns.  438  Linda,  Oakland^ 
SOFT   DRINK   BOTTLING  PLANT 
$9  942-     Richmond;    owner,    Gerald 
d' Winger.  1620  4th.  Sacramento 
MFO  ROOF  and  Floor  Covering,  $3,- 
600-    Fix>t    of    Powell.    Emeryville; 
owner.  Parafflne  Co   Inc,  475  Bran- 
nan,  .San  Francteco. 
OFFICE  BLDG.  at  brick  yards.  $18.- 
000-  202  W  ScoUs.  Stockton;  own- 
er. San  Joaquin  Brick  Co.  33  S  El- 
dorado.  Stockton.         _„,„_,.      ,„„ 
REliOCATE     ARMY     CHAPEL     for 
Japanese   Church.   $1300;    Inyo  and 
Collins.   Stockton;   owner.   No   Calif 
Con^egatlonal    Conference.    801    E 
St.   Fresno.  _.,         „      . 

CABINET  SHOP.  M.OOO;  Near  San 
Clara:   owner,    R   W   Mar.shall    '^'^ 
LJberty,    Sajita    Clara. 
PARTITION     OFFICES     ft 
Rooms   (evicted).  $2,000;  86  2nd  St. 
San  Francisco:  owner,  Victor  Add- 
ing   Machine    Co.    63    2nd    St,    San 

Dm?o''*8TORE    A    POST     OFFICT-: 
.      (fire  loPs),  $16,000;  Hllmar:  ownei. 
A   Norman    Ren«haA^^    HUmar 

rtROTERY       $2,300;      Beach      Road, 

^wfonvine;  owner.  Earl  G  Gallen- 
der    614   Orchard,   Watsonville. 

MACARONI      K"  AC  TORY,      $75,000 
Ftesno;    owner.    Fresno    Macaroni 
Mfg  Co,  1145  E,  Fresno. 

REPAIR  BARBER  SHOP.  $1,500;  21. 
W  Yosemite,  Manteca ;  owner,  J 
B  Jessae,  Box  182,  Manteca. 

INSECTICIDE  PRODUCTION.  $28.- 
910;  Maple  A  Vine.  Calwa;  owner. 
Swift  A  Co,  Chicago,  Illinois. 

PROCESSING  DRIED  FRUITS. 
$409,000;  Alma  *  7th  St..  San  Jose: 
owner.  Calif  Prune  &  AprlcoJ 
Growers.  Market  &  San  Antonli/. 
San  Jose. 

OROCiatY.  $8,000:  Flrebaugh ;  own- 
er, Hugh  Del  Rio.  B«)X  636.  Flre- 
baugh. 

AUTO  REPAIR  SHOP,  $2,500;  Mer- 
ced; owner.  Edward  Rosa.  Box  635, 

INSTALL  ELEVATOR.  $2750;  126 
Grant.  San  Francisco;  owner,  Hale 
Bros   Stores,    Inc,      36  6th    St,    San 

RESTAURANT,  $2,945;  76lh  A  San 
L«andro.  Oakland ;  owner.  Mac  Mc 
dure,  4128  Brookdale,  Oakland; 

VETERAN  REHABILITATION.  $1J. 
900;  3333  I  St.  Sacramento;  owner, 
VFW.  LatiRale  F'ost  No  67,  883S  I 
St,   Sacramento. 

PLUMBING  SHOP.  $1,800;  owner, 
Bmest  R  Edlund,  504  61  h  St.  Rich- 
mond. 

WEATHER-PROOF  Bl.DO  for  glass 
containers,  mft,  $89,000;  1200  17th, 
Slan  Francisco;  owner,  Owens-Illi- 
nois Glass  Co,  320  California,  San 
Franclaoo. 

SHEET  METAL  SHOP  (evicted*. 
M,aOO:  87  21st  Ave.  Son  Maieo; 
owner,  George  L  Raycr.  87  aiat 
AT*,  Ban  ICatao. 


DOCTOR'S     OFFICE.     $19,535;     1246 
Solano.    Albany:    owner,    Dr   M    E 
Clnnett,  824  San  Carlos,  Albany. 
SHED    FOR    STORING    TIJfflEHS, 
$5,600;  Fresno;  owner.  Valley  Lum- 
ber Co,    Box    1946,    Fresno. 
REPAIR  OFFICES,  $5,810 ;  355  Stock- 
ton    San    Francisco;    owner.     Pan 
American  Airways,  Inc,  222  Stock- 
ton, San  Francisco. 
MOTEL,   $7,200;   8894  Castro  Valley, 
Castro    Valley;    owner,    Maurice    J 
Telxeira,  1014  DoDOvan,  San  Lean- 
dro. 
VARIETY  STORE.  $9,926;  812  E  24th, 
Oakland;    owner.   Hermit   P   Jones, 
3:>:27   High,   Oaklano. 
MACHINE  isHOP  for  Aeronautic  re- 
search,    $15,000;     Panama     Street, 
Stanford  Univerbity;  ownor,  Stan- 
ford University,  Palo  Alto. 
MILL  WORK.  $2,000;  Sonora;  owner, 
Sierra    Woodcraft    Co.    831   «th    St. 
Modesto. 
INSTALL  HEATING  A  Ventllatln* 
System,   $7,200;    Pulton    A   Tulare. 
Fresno;  owner.  Roaelyn  A  Gartner 
(for  J  C  Penney  Co,  Fresno. 
GENERAL  STORE.   flO.OOO;   Carmel 
Valley;    owner,    Norman    P    Mar- 
shall, 20  Pinto.  Skn  Fraoiclsco. 
RETAIL    LINOLEUM,     $2,000;     2747 
Mission,  Son  Francisco ;  owner,  San 
Francisco   Linoleum  Co,  2747   Mis- 
sion,   San   Francisco. 
SANITARY  FACILITIES.  $5,050;  155 
Saneome,    San    Francibco;    owner. 
Industrial  Indemnity  Co,  156  San- 
some,   San  Francisco. 
REPAIRS  to  BUNKHOUSES  A  Toil- 
et   Facilities,   $24,840;   Rings   Coun- 
ty ;    owner,   Standard   Oil  of   Calif, 
225  Bush  St,   Saoi   Francisco. 
ALTER    OFFICES    (sanitary    facili- 
ties). $3200;  San  Mateo;  owner.  Lee 
Bros.  310  7th,  San  Mateo. 
RESTAURANT  and  SHOP,  $3900 ;  156 
23rd  St.  Richmond;   owner,  Lonnie 


La  More  .967  Chula  Vista,  Buriin- 
game. 

PLANT  (dry  cleaning),  $9797;  56th 
and  H  Sta,  Sacramento;  owner, 
George  McClatchey,  2711  Kcho  Way, 
North  Sacramento. 

ALTER  and  REPAIR,  $1500;  018  L 
St,  Sacramento;  owner,  Dohrmann 
Hotel  Supply  Co,  972  Mission  St, 
San  Francisco. 

PLANT  (manufacture  of  metal  screw 
caps),  $850,000;  Bay  Shore  High- 
way; owner.  Western  Crown  Cork 
A  Seal  Co,  1301  Potrero,  San  Fran- 
cisco. 

ALTER  (Closing  store),  $7500;  346 
Powell;  owner,  Richard  Bennett 
Associates,  682  Market,  San  Fran- 
cisco. 

STOREROOM  (paint  pigment  and 
flake  aluminum),  $^400;  1069  2nd 
St.  Albany;  owner,  MetaJs,  Inc,  682 
Market  St,  San  Francisco. 

COUNTERS  and  PARTITIONS  (in 
office),  $2589;  13th  and  Nevln  SU, 
Richmond;  owner,  Pacific  Gas  A 
Electric,  246  Market  St,  San  Fran- 
cisco. 

REPAIRS  (refrigeration  and  dairy 
equipnent),  $3000;  Stockton;  own- 
er, D  A  Schmidt  ,1324  E  Miner, 
Stockton. 

MORTUARY,  $20,000;  Lafayette; 
owner,  J  Harold  McCrum,  Route 
1,  Box  36,  Lafayette. 

CABINET  SHOP.  $6045;  Hurllnfame 
and  Fair  Oaks,  Redwood  City;  own- 
er, David  Eiger,  245  E  Hopkins, 
Redwood  City. 

SHOP  (automotive  electric),  $2600; 
Salinaa;  owner,  David  A  Bales, 
1369  E  Market  St,  Salinas. 

R£;PAIR  FIRE  DAMAGE  (mUl  build- 
ing), $12,000;  Scott  and  Madison, 
Stockton ;  owner  San  Joaquin  Liun- 
ber  Co,  Box  71,  Stockton. 


SUB  -  BIDS  WANTED 


General  oantractora  daalrlng  sub-blda  en  any  Job  aro  Invited  to  mako  known 
their  requirements   In   this   column.    Ther*  I9   no   charge   for  this   sorvioe 


Telephone   BIdg.,  Shell  Oil  Co.,  Martlnoi;   Bids  due   March   t. 
bwlnerton  *  Walberf  Co.  228  Bush  St.  S.  F.   (GAmekl  MMO) 
Guy  F.  Atkinson  Co..  10  W.  Orange  Ave.,  So.  .San  Francisco  (JU  4-8120) 
Haas  A  Kothchild,  826  Merchants  Elxchange  Bldg.,  S.  F  .(DOuglas  0875' 
Woodrew  Wilson   Sehoef.  «an   Laard>-o;    Bids  due  Mai^h  4,  ■;«   P.  M. 
Jas.  I.  Barnes  Constr.  Co..  941  Ruse  Bldg.,  San  Francisco  (EXbrook  KXi^ 
Willis  F.  Lynn.  1040  Folger  Street,  i^emeley   (BErketey   0044) 
H.  E.   Rahlmann  Co.,  261  Kearny  bC.   San   i^fanctsco    (DOuglas  8023) 
George   Petersen    A   Son,    1841    Bancroft    Ave.,    ban    Leandro    (TRinadad 
W43  and  SWeetwood  4180). 
School    (Addn.)   Canyon    ftlamentary   Safiael,   Contra   Ceata   County;    Bids 
Oue  Mareh  S,  1:00  P.  M. 
Frank  A.  Payna  A  Bon.  8  OverhiU  Road,  Orlnda   (Ortnda  2070) 
Faclflc  Coast  Bulldors.  2630— IHth   St.,  8ai.   i^'rancisco   (HEmlock  6388) 
U.  &  R.  Construction  Co.,  110  Market  St,  San  ITranclsco   (DOuglas  781«) 
bhapro  A  Bage,  6221   Panama  Ave.,   Richmond    ;LA  6-3266) 
A..  J.  Hopper  Co.,  248  Langton   Bt.,   Bar    Kraaclsco   (MArket  70T0) 
Wallace  D.  HarUns,  Inc,  400  Sutter  St,  San  J'-ranolsoo  (GKaystone  30Ba» 
Anderson  Haglund,  Inc.,  219— -4lNt  St ,  Oakland  (OL  9106) 

Willis  V.  Lynn.  1040  Folger  St,  Berkeley   (Biarkeley  6044)         

Moreland   Elementary~School,~8an   Jose;~Blds~due~March   13,   7:S0   P.   M. 
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William  Horstmeyer  Company.  23  Mars  St,  San  Francisco  (MArket  /«J9> 
a.  A  a.  ConstrucUon  Cc.  110  Market  St.,  Kan  Francisco  (DOugla-  761B) 
Pacific  Coast  Buiklers.  2680— 18th  Street,  San  Francisco  (HEmlock  5388) 
i'eter  bartorio,  262  Clementina  St,   San   Francisco    (GArfield   8817) 
Williams  A  Burrows,  Inc..  10  California  Dr.,  Buriingame  )Burl.  4-1796) 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.,  San  Jose  (BAllard  2002) 

school,  S  ela88r«oiiiirtii"toinltai  Elen«entary  toft.;  BKJs  duo  Mar.  0,  •  pw 
William  Horstmeyer  Company,  2S  Mars  St ,  Son  Franeiaco  (MAtket  TUUt) 
B.  A  It  Construction  Co.,  110  Market  <rt.,  Sar  Francisco  (DOuglaa,  7816) 
Pacific  Coast  Builders,  2630— l«th  Street,  ban  Francisco  (Kittnlock  68*8 > 
Peter  Sorensen,  927  Arguello  St.,  Redwood  City  vR.  C  2Z\^) 
i^eter  bartorio,  262  Clementina  .St,  San  Francisco  (GArfield  8317) 
Vance  Mi  Brown,  1226  MIddlefleld  Road,  Palo  Alto  (Palo  Alto  6586) 

AdditionT>nimd~B7~Alturis~Orammar   Sohcol,   Alturas;    Bids   duo   March 

13,   8:00    P.    M. 
central    California    Conatr.    Co.,    802    Capital    National    Bank    Bulldmg, 

Sacramento  (Sacto  a-eS71) 
BAR  constr.  Ca.  UO  Market   St.,  San  FranoUco  (DOuglas  7616) 
Bingham  Constr.  Co..  Route  2.  Box  0076.  Sacramento 

U  O.  Shalx,  Route  1    Box  142,  Chlro  (jL'nico  IWS  or  VilO, 

Warehouse  snd  Offloe~BTdg7"Em*ryvlire,  Calif.;    Bids  due  March  17.  Noon 
Hwincrton  A  Walbarg  Co.,  Xt6  l*u«h  bt.  San  Fmnciaco  (GArfieki  XHUO)  _ 
Officers'  Qtrs.,  Spec.  1267.  8t  era  ml  mo  blgnil~5epot;  Bids  due  Mar.  10,  2  ptr 
Wallace  D.  llarkins.  Inc.,  406  Sutter  St.  San  I'ranclsco  (GRaystono  30Xi«) 

Bingnam  Constr.  Co..  Route  2,  Box  .•>t»7&.  bacramento. 

San     Francisco 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Housing  Administration.  D.  C.  Mc- 
Ginness,  district  director,  315  Mont- 
gomery St,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
constiiictlon  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  the  San  Francisco  area 
for  applicants  as  noted: 
3  UNITS— Palo  Alto ;  Christiansen  & 

Son,  436  Waveoly  St,  Palo  Alto. 
1  UNIT— San  Jose;  John  D  Beeman 

A  Son,  700  S  11th  St,  San  Jose. 

1  UNIT— Sacramento ;  E  B  Aubrey 
Jr  and  Jack  McDonald,  2745  Por- 
total  Way,   Sacramento. 

36  UNITS— Redwood  City ;  Nelson  M 
Welbanks,  1SS5  Whipple  Ave,  Red- 
wood City. 

6  UNITS — San  Francisco;  Claude  T 
Lindsay,  Inc,  824  Taraval  St,  San 
Francisco. 

2  UNITS--San  Leandro;  E  H  Mellen- 
camp,  893  Cherrywood  Ave,  San 
Leandro. 

1  UNIT— El  Cerrito;  Melvln  B  Cross, 
1939  Cedar  St,  Berkeley. 

1  UNIT— Hanford ;  A  F  Losll,  102  W 
4th  St,  Hanford. 

1  UNIT— King  City;  F  A  Hayes  and 
T  H  Williams,  210  Broadway,  King 
City. 

1  UNIT — Sacramento;  Fay  O'Dare, 
228  Fairfield   Rd,   Sacramento. 

1  UNIT— Richmond ;  Gerald  O  An- 
derson, 2817  Nevln  Ave,  Richmond. 

1  UNIT— Santa  Rosa;  Daniel  J  Wil- 
son. 824   Sonoma  Ave.   Santa   Rosa. 

4  UNITS— Richmond  ;  Leslie  C  Dawe, 
505  Coventry  Rd,  Berkeley. 

1  UNIT— Seaside ;  Clyde  B  Glover, 
Box   1470,   Monterey. 

2  UNITS— Redwood  City;  Ray  Bech- 
tel,  951   4th   Ave.   Redwood  City. 

1  UNIT — Sacramento;  A  H  Dunham, 
4019  E  Nichols  Ave,  Sacramento. 

1  UNIT— Lodl;  Floyd  Thun,  105  For- 
rest Ave,  Lodl. 

2  UNITS — Ivanhoe;  C  B  Butzbzch, 
Ivanhoe,  Calif. 

1   UNIT— Sacramento ;    1324   19th    St, 

Sacramento. 
1  UNIT — Manteca;  Arthur  Helnshon, 

748  Nevada  St  Manteca. 
^   UNIT— Santa   Cruz;   F  B  Cordrey, 

89  Rlgg  St.  Santa  Cruz. 

1  UNTTS^Santa  Cruz;  Harry  J  Nel- 
son,  Route  1,   Box  129.  Santa  CTruz. 

2  UNITS— San  Francisco;  Rude  Mon- 
roe. 1840  Octavia  St,  San  Francisco. 

2  UNITS — San  Francisco;  T  E  Mah- 
ler Jr.  San  Francisco. 

3  UNITS— Oakland;  Geo  H  Bulger. 
620  Brooklyn  Ave,  Oakland. 

88  UNITS — San  Lorenzo;  Greenwood 
Corp.  859  San  Mateo  Dr.  San  Mateo. 

1  UNIT — Tracy;  Mrs  Clair  Castro, 
24  Hollywood  Ave,  Tracy. 

8  UNITS — Stockton;  Evergreen.  Inc, 
Stockton. 

2  UNITS — Stockton;  Christopher  Pe- 
tersen, 636  E  W^eber  Ave.  Stockton. 

2    UNITS— Oaklnad ;    W    N    Thomas. 

6740  Mokelumne  Ave,  Oakland. 
lUNIT— Rosevllle;   Royal  T  Fowler, 

107  Willow  Ave,  Rosevllle. 
1    UNIT— San    Mateo;    J    Henry   De- 

lancy.    542    El    Camino    Real,     San 

Mateo. 
19   UNITS— San    Francisco;    Sterling 

Building  Co,  San  Francisco. 

1  UNIT  —  Salinas;  Coast  Counties 
Construction  Co,  7  E  Gabillan  St, 
Salinas. 

2  UNTS— Concord ;  Ray  Self ried,  2541 
Maple.  Concord. 

2  UNITS— Stockton ;  Kessel  A  Miner, 
3212  Pacific  Ave,  Stockton. 

7  UNITS— Palo  Alto;  J  H  Tllton.  728 
Emerson  St,  Palo  Alto. 


1    UNIT— Salinas ;    Blrdo    Burks,    32 

Kentucky  St,  Salinas. 
1    UNIT— Stockton ;    Master   Builder* 

&  Supi)ly  Co,  1819  E  8th  St,  Stock- 
ton. 
1    UNIT— Belle    Haven    City;    R    W 

Marshall,   859  San   Mateo  Dr,  San 

Mateo. 
1     UNIT  — Redwood    City;     Leonard 

Realty    Co.    575    El    C:amino    Baal, 

Redwood  City. 
1  UNIT— Santa  Cruz;  Wm  D  Staele? 

123  Bay  St,  Santa  Cruz. 

1  UNIT — Oakland ;  Jtrfin  H  Johnapn, 
10326  E  14th  St,  Oakland. 

2  UNITS— San  Fsanclsco;  Henry- P 
Carrey,  116  Green  Ave,  South  San 
Francisco. 

4  UNITS— Larkspur ;  W  A  Steveley 
and  W  T  Hewitt,  11  Park  Way, 
Larkspur. 

2  UNITS  —  Sacramento ;  Millard  F 
Hull.  1373  57th  St,  Sacramento. 

4  UNITS— Daly  City;  Eric  Dahlbert 
A  Son,  683  Victoria  St,  San  Fran- 
cisco. 

39  UNITS  — PltUburg;  E  L  Cupp, 
2051  Salvio  St,  Concord. 

1  UNIT — Fresno ;  Wm  Hansen,  Route 
4.  Box  503.  Fresno. 

3  UNITS — San  Jose;  Undeen  A  Gar- 
cia. 230  Velarde  St  Mt  View. "' 

3  UNITS— Larkspur ;  J  D  O'Connor 
Construction  Co,  San  Francisco. 


1  -8 — COMMERCIALBLDGS, 

3/3/47  •    « 

Correction 

Engineer  Taking  Bids  From  Selaotad 
List  of  Contractor*— Due  March  7, 
Noon 

Warehouse  and  Office  Building 

EMERYVILLE,   Calif.,    Alameda   Co. 

Owner — c/o  engineer. 

Structural  Engineer — H.  J.  Brunnler, 
612  Sharon  Bldg.,  San  Francisco^ 
Calif. 

Steel  with  sheet  metal  exterior;  of- 
fice two-story,  warehouse  one-story. 
Correction  in  due  date. 


GASOLINE  and  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  1 50  Kilowstts 

KERR 
EQUIPMENT    CO. 

160  Tenth  St.,  Cor.  Natoma  St 
Phone:    MArket  1651 


Bachelor    Officers'    Quarters     and     Koad     improvomonts,  _.        ^       ^ 

County   lAr  Station.   Mills   Field,   U.   b.  Coast  Guard;    Bids  duo   March 
17,    10:00   A.    M.  .,.,, 

Monson  Bros  ,  475  Sixth   St .  ?»an  Francisco   vDOuglas  8387) 
tmvui  C.  btendell.  2278  Market   St.,   San  Francisco    (KiBmlock  5362) 
Crematorium  Addn,  Oakland;    Bids  duo  ***nh  10,  *  «>^-  ^■ 

Willis  F.   Lynn.   1040  Folger  St.,   ±»erKeley    (Berkeley  6044^ 

Veterans'  Emergency  Dwelling  Units  (197),  Salinas;  Bid*  due  Mar   6,  8  PW 
btolte.   Inc..  8481   San   Leandro   St..   Oakland    tTRlnldad   1064) 


iRuiin  pninT  compnnv 


MAKES 


Fine  pninT 

4th  &  Addison  Sts  •  Berkeley  2,  Cal*i 
Phone;  BErkeley  3440 


Store  Bldg..  Uucky,  Salinas;   Bids  due  March  4,  8:00  P.  M. 
Swtnerton  A  Walbarg  Co.,  220  Bush  St.  San  i»nrancisco  (GArfield  29MU) 


Bolls  and   Irrigation  Bldg..  Davie;    Bids  due   March  24.  2  P.  M. 

ifirbentraut  A  Summers,  «96  t^onnsy.vania  St .  S.  F.    (ATwater  242()) 
Mausoleum  Addn..  temple  SlnaiTOakland;   Bids  due  March  4.  2:00  P.  M. 

H.  H    Larsen  Co..  64  South  Park.  San  Francisco   (EXbrook  8190) 


Hssldence,    Orlnda    Upland;     Bids    due    March    6 
Wallace  D.  Harklns,  Inc.,  406  Si'tter  St.  Sin  Francifco  (GKaystone  8022) 


PLANS  ON  FILE 


The  following   list   of    Plans   and   apoclflcatlons   for  construction 
projects  ars  now  available  for  inspection  at  the  office  of  DAILY 

PACIFIC   BUILDER,  468  Tenth  •tr— t,  San   Frsnolsoo 

Bid  Opening  Date 
8-18 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


Work 
Manufacturing  Flant  (Oil  Burners) 


Laeatlon 
Oakland 


l 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sac  us  Kganitng  Improxament  District  job*    Wa  handla  coOac^ 
tiods;  buy  Warrants  or  Bonds  00  aU  1915  or  1911  Art  Dutnrts. 

TeUphone  GArfidd  8000 

HANNAFORD     ft     TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


III" 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTIUCTION^ 


;OD')Cfn  PY 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN    fRANCISCO 
lOS   ANOfl!  S 


POOTl  ANP 


;\°  coASTwiDE  SERVICE  t:;,.. 
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S/3/47  8 

Contemplated— Work    Will    Start 
Early   Next    Vear 

Store   Bldg.   (Rennodel) 

WILLOWS,  Calif..  Glenn  County. 
Hochhelmer  building. 

Owners — Carroll  F.  Boyd  and  Duard 
F  Oels  (attorneys)  Bank  of  Am- 
erica  Building,   Willows,  Calif. 

Lessee — Sears,  Roebuck  and  com- 
pany. 

Two-etoriea  and  basement,  47,5(K)  sq. 
ft.,    remodel    and    altei. 

Present  tenants  lease  expires  Nov- 
ember Ist. 


3/3/47  7 

Construction -Under  Way 

Market  and  Store  Building 

Estimated   Cost  $75,000 

OAKLAND,  Calif.,  Alameda  County. 
106th  Ave.  and  Acalanes  Way. 

Owner — Dan  Nelson,  Fresno,  Calif. 

Architect— John  Davis  Young,  2002 
California  St.,  San  Francisco,  Calif. 

Structural  Engineer — George  Wash- 
ington, 417  Market  St.,  San  Fran- 
cisco, Calif. 

Frame,  one-story  (171x115  feet). 

Trusses  —  Summerbell  Roof  Struc- 
tures of  Northern  California,  1746 
13th  St.,  Oakland,  Calif. 

Structural  Steel — Herrick  Iron  Works, 
18th  and  Campbell  Sts.,  Oakland. 
Calif. 


9-10— EDUCATIONAL 
BUILDINGS 


3/3/^7  9 

Preliminary    Plans    In    Progress — 
Project    included   In    Bond    Election 
In    Amount    of    $1,085,000    Approveo 
Feb.  25  to  Finance  Elementary 
School    Building    Program 

School  Addition  Cost  $100,000 

MODESTO,  Cabf.,  Stanislaus  County. 

John  Muir  School,  2400  Morris. 

Owner  —  Mode«:to  Elementary  Schol 
District,  Dr.  Aubrey  A.  Douglass, 
3upt  of  Softools,  14ih  and  "I"  St3. 
irodesto.    Calif. 

Architects — Fred  L  Swarts  and  Wm. 
O.  Hyberg,  Ko^\ell  Bldg.,  Fresno, 
Calif. 

Additional  classrooms. 


3/3/47 

Preliminary    Plana    In    Progrei 

Project    Included    in    Bond    Election 

it)    Amount    of    $1,085,000   Approved 

Feb.  25  to   Finance  Elementary 

School    Building    Program 
School    Building  Cost   $200,000 

MODESTO,  Calif..  Stanislaus  County 

South    Area    School 
Owner  —  Modesto  Elementary  School 

District,    Dr.    Aubrey    A.    Douglasii, 

Supt.  of  Schools,  14th  and  'T'  SU., 

Modesto.    Calif. 
Architects — Fred  U'Swai-ta  and  Wm. 

G.    Hyberg.    Rowell    Bldg..    Fresno, 

Calif. 


3/3/47 

Preliminary    Plans    in    Progrei 

Project    Included   in   Bond   Election 

Ir    Amount   of   $1,085,000    Approved 

Feb.  25  to   Finance   Elementary 

School    Building    Program 
School  Addition  Cost  $40,000 

MODESTO,  Calif.,  Stanislaus  County. 

Roosevelt  School 
Owner  —  Modesto  Elementary  School 

District,    Dr.   Aubrey    A.    Douglass. 

Supt.  of   Schools.  14th  and  "I"  Sts., 

Modesto,   Calif. 
Architects — Fred  L.  Swartz  and  Wm. 

G.    Hyberg,    Rowell    Bldg.,    Fresno. 

Caiif. 


3/3/47  6 

Preliminary   Plans   In    Progress — 

Project    included    In    Bond    Election 

la   Amount    of    $1,085,000    Approved 

Feb.  25  to    Finance    Elementary 

School   Building   Program 
School   Addition  Cost  $175,000 

MODESTTD,  Calif.,  Stanislaus  County 

Wilson    School,    Wilbon    Street. 
Owner  —  Modesto  Elementary  Schooi 

Di;'trlct,    Dr.    Aubrey   A.    Douglass, 

Supt.  of  Schools,  14th  and  "I"  Sts.. 

Modesto,  Calif. 
Architect.'^ — Fred  L.  Swartz  and  Wm. 

G     Hyberg,    Rowell    Bldg.,    Fresno. 

Calif. 
Additional    clas.srooms. 
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S/3/4T  » 

Cantsmplated— Inoluded  in   Band 
Election    for   $3,938,100   Set    for 
March    27— Arehltactural    Advisory 
Committee    Appointed 

Slementary  School  Cost  $219,000 

SACRAMENTO.  Calif..  Sacramento 
County.  White  and  Teiry  property, 
south  of  H  St  Road. 

Owner — Sacramento  Board  of  Edu- 
cation, Dr.  James  F.  Bursch,  8u- 
perlntendent  of  Schools.  Adminis- 
tration Bklg.,  1200  21st  St.,  Sacra- 
mento, Calif. 

Frame  and  stucco,  one-story,  con- 
taining 13  classrooms,  offices  and 
toMet    facilities. 

Architects  Harry  J.  Devlne,  1012 
Jay  St..  Sacramento ;  Leonard  F. 
atarks.  416  Native  Sons  Bldg.,  Sac- 
ramento, and  Charles  F.  Dean. 
California  State  Life  Bldg.,  Sacra- 
mento, Calif.,  named  to  adviaory 
committee  to  advise  the  board  on 
the  distribution  of  the  planning 
work  of  the  proposed  sotaool  build- 
ing program  among  the  local 
architects. 


St.  Sacramento.  Calif. 
Includes  boys'  gymnasium.  $40S,000, 
Indoor  swimming  pool,  $220,650; 
and  new  (•chocl  cafeteria. 
Architects  Iterry  J.  Z>«vlne  .1012 
Jay  St.,  Samumeoto:  Leonard  F. 
Starks,  416  Native  Bona  Bldg.,  Sac- 
ramento, and  Chariaa  F.  Dean, 
California  State  Life  Bklg..  Sacra- 
mento. Calif.,  named  to  advisory 
committee  to  recommend  to  and 
advise  the  hoard  on  the  dlatribu- 
tlsa  of  the  planning  work  of  thc> 
proposed  school  building  program 
among  the   local   architects. 


3/3/47 

Contemplated — Included   In    Bond 
Election    for  $3,938,100   Set    for 
March    27— Architectural     Advisory 
Committee  Appointed 

Special   Education  Center 

Cost  $228,600 

SACRAMENTO,  Calif..  Sacramento 
Co.   8th   and    S    Sts. 

Owner — Sarrampnto  Board  of  Edu- 
cation. Dr.  Jame.M  F.  Bursch,  Supt. 
of  Srhools.  Administration  Bldg., 
liOO  2Ut    St..    Sacramento.   Calif. 

Education  center  for  physically  and 
menlallv    handicapped    children. 

.\rchltccts  Harry  J.  Devlne.  1012 
Jay  St.,  Pacramcnto:  I.«onard  F. 
Starks.  4H  Native  Sons  Bldg.,  Sac- 
ramento and  Charles  F.  Dean. 
Calif  on' la  Life  Bldg'..  Sacramento. 
Calif.,  named  to  advisory  com- 
mittee to  recommend  to  and  ad- 
vl.se  the  board  on  the  distribution 
of  the  planning  work  of  the  pro- 
posed school  bulldlPg  program 
among  the  local  architects. 


3/3/47  9 

Contemplated — Included  In  Bond 
Election  for  $3,938,100  Set  for 
March  27 — Architectural  Advisory 
Committee  Appointed 
High  School  Additions  Cost  $500,000 
SACRAMENTO,  Calif.,  Skcramento 
Co.  McClatchy  Senior  High  Schol. 
Freeport  Blvd. 
Owner — Sacramento  Bbard  of  Sklu- 
cation,  Dr.  James  F.  Bursch.  Supt. 
of  Schools,  Administration  Bldg., 
1200  21.1t  St.,  Sacramento,  Calif. 
Includes  new  wing  of  10  classroom.*), 
SIBS.OOC' :  outdoor  swimming  pool, 
$180,700:  addition  of  a  classroom 
to  boy's  gym.  $46,350;  addition  of 
a  classrooms  to  girls'  gym,  $40,800;' 
addition  of  radlo-electriclty  shop, 
classroom,  $S3,7(X);  stagecraft  room 
$82,800;  toilet  faclUtiee,  $$32,700;  1 
shop  clftHsrcim  for  general  In- 
.stnictloa  purposes  $15,<XX>. 
Architects  Harry  J.  Devlne  .1012 
Jay  St..  Sacramento ;  Leonard  F. 
Starks,  416  Native  Sen:4  Bldg..  Sac- 
ramento, and  Charles  F.  Dean, 
California  State  Life  Bldg..  Sacra- 
mento. Calif.,  named  to  advisory 
committee  to  recommend  to  and 
advise  the  board  on  the  distribu- 
tion of  the  planning  work  of  the 
proposed  school  building  program 
among  the   loca!  architects. 


8/3/47  9 

Contamplatad— Included   In    Bond 
Elactlon    for   $3,938,100   Set    for 

March    27 — Architectural     Advisory 
Committee    Appointed 

Schbel    Additions  Cost    S302.700 

SACRAMENTO.  Calil.,  Sacramento 
County.  Tahoe  Elementary  Sch(X>l. 
59th  St.,  and  0th  Ave. 

Owner — Sacramento    Board    of    EJdu 
cation.  Dr.  James  F.  BurscJi.  huper- 
interdent    of    schools.    Administra- 
tion   Bldg.    120O    2l8t    St.    Sacra- 
mento,   Calif. 

Includes  8  classrooms,  $120,000  audi- 
torium seating  375;  $75,000;  kin- 
dergarten room,  $30,000;  library. 
$22,500;  office  and  nurse's  suite 
$15,000  and  additional  toilet  facili- 
ties $15,000. 

Architects  —  Harry  J.  Devlne.  1012 
Jay  St.,  .Sacramento ;  I.4eonard  F. 
Starka.  41C  Native  Sons  Bldg..  Sac- 
ramento, and  Charle.s  F.  Dean. 
California  State  Life  Bldg.,  Sacra- 
mento. Calif.,  named  to  advisory- 
committee  to  recommend  to  and 
advise  the  board  on  the  dlHtrlbu 
tlon  of  the  planning  work  of  the 
proposed  school  building  program 
among  the   local  arohltecta. 


3/3.'47  8 

Contemplated— included   in    Bond 
Election    for  ^3.938,100   Set   for 
March    27 — Arohitoeturai    Advisory 
Committee    Appointed 
High   School   Additions  $833,660 

SACRAMENTO,  Calif.,  Sacramento 
County.  Sacramento  Senior  High 
Schooi,  34th  and  W  Sts. 
Owner — Sacramento  Board  of  Edu- 
cation. Dr.  jBtnen  F.  Burseh,  Bupt. 
of  Schools.  Admin..  Uklg.,  1200  21dt 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project 

3-  3—  8 :00  P.M.— School    (Addition) 
3-  3—11 :00  A.M.— Utility  Building 
3-  3—  2 :00  P.M.— Hangar 
3-  3 —  2:00  P.M. — Temporary  Camp 


Location  of  Project        Noted  In  Issue 
Contra  Costa  County  2-18 

Carmel  2-18 

San  Luis  Obispo                                   2-20 
Buildings    Dorena,  Ore.  2-21 


ENGINEERING  PROJECTS 


8-  S— 10 

S-  8—10 
3r  3—  2 

a-  3—  2 
«-  3—  8 
t-  3—  8 
8-8—8 
8-3—2 


:00  A.M.— Earthwork  and  Structures— Klamath  Project, 

Oregon  -California 
:00  A.M.— Earthwork,    Structures  and  Surfacing 

Central  Valley  Project 
:00  P.M.— Grading  (N  of  Shoshone)  Inyo  County 

:00  P.M.— Grading,    Etc.    (T«copa)  Inyo  County 

:00F.M— Grading  Buriingame 

:00  P.M. — Street  Improvement     Redwood  City 
:00  P.M.— Street  Paving  Santa  Clara 

•00  P.M.— Sewers  and  Lift  Station    Hermiston.  Ore. 


1-81 

1-28 
2-25 
2-2C 
2-25 
2-19 
2-10 
2-18 


SUPPLIES  AND  EQUiPMEffT 
SUB-CONTRACT  INFORMATION 


3-8—2 
8- 


:00P7M.— Discharge    Manifold  Assembly  (jentral  Valley  ProJ. 
•00  P.M.— Douglas  Fir  Lumber    Central  Valley  Project 


8-  2 

8—10 
3—  2 
3-  3 
3—  3 
3—  3 
3—  2 


3- 

3 

3 

3 

3 

3 

3 

8-  8— 

3-  8— 

3-  8—11 

3-8—2 

8-8—2 

3-8—2 

8-8—2 

8-3—3 

8-3—3 

8-  3— 


—Cast  Iron  Pipe 
:00  P.M.— Hose 
:00  A.M.— Off  Ice  Equipment 
KX)  P.M.— Truck  Chassis 
.00  P.M.— Radio  Tubes 
:00  P.M.— Venturi  Meter 
:30  P.M.— Coupe 
:00  P.M.— Ixicks 

— Asphalt 

— Asfhalt 
:00  A.M.— Elevator 
:00  P.M.— Rangea 
:00  P.M.— Toilet  Stools 
:00  P.M. — Conduit 
:00  P.M. — Crossarms 
:00  P.M.— Trolley  Ears  and 
:00P.M.— Lubriciting  Equip 

—Water  Pipe 


Yakima.  Wash. 

San  Francisco 

Sacramento 

San  Francisco 

San  Francisco 

San  Francisco 

Vallejo 

San  Francisco 

TjOS  Angeles  Area 

Near  Oxnard 

Bremerton,  Wash. 

Quincy 

Quincv 

Central  Valley  Project 

Sacramento 

Frog  Pans    San  Francisco 

San  Francisco 
Santa  Cruz 


2-12 
2-17 
2-21 
2-21 
2-21 
2-21 
2-21 
2-21 
2-21 
2-25 
2-2r, 
2-25 
2-24 
2-24 
3-24 
2-84 
2-24 
2-24 
2-25 
2-28 


3/3/47  9 

Contemplated — Included   In    Bond 
Election    for   $3,938,100   Set    for 
March    27 — Architectural     Advisory 
Committee    Appointed 

Junior  CollegaWKddltions  Cost  $539^100 

SACRAMENTC,  Calif.,  Sacramento 
County.  Sacramento  Junior  College. 
Freeport  Blvd 

Owner — Sacramento  Board  of  Eklu- 
catlon.  Dr.  James  F.  Bursch,  su- 
perintendent of  schools.  Adminis- 
tration Bldg.,  1200  21st  St,  Sac- 
ramento,   Calif. 

Includes  student  union  to  serve  3500 
.•itudents.  $408,600,  and  outdoor 
swimming  pool,  $13C,700. 

Architeets  —  Harry  J.  Devlne.  1012 
Jay  St.  Sacramento  V  Leonard  F. 
Starks.  416  Native  Sons  Bldg..  Sac- 
ramento, an(^  Charles  F.  Dean. 
California  State  Life  Bldg..  Sacra- 
mento. Calif.,  named  to  advisory 
committee  to  recommend  to  and 
advise  the  board  on  the  distribu- 
tion of  the  planning  work  of  the 
proposed  achcol  building  program 
among  the   local   architects. 


3/3/47  g 

Contemplated— Included  In   Bond 
Election    for   $3,93i,100   Set    for 
March    27— Architectural    Advisory 
Committee    Appointed 

Elementary    School  Cost  $219,000 

SACRAMENTO,  Calif..  Sacramento 
County.  Kivfi'  Park,  N.  H  St  Road. 
between  Southern  Flaclflc  tracks 
and    American    River. 

Owner— Sacramento  Board  of  Educa- 
tion, Dr.  James  F.  Bursch,  super- 
intendent of  schools,  Ai^minlstia- 
tlon  Bldg,  1200  3l8t  St,  Sacra- 
mento, Calif. 

Frame  and  stucco,  one-story,  con- 
taining 12  classrooms,  offices  and 
nC'^e.^'sary    toilet   facilities. 

Architects  Hary  J.  Devlne,  1013 
Jay  St.,  Sacraunento;  Leonard  F. 
Starks,  416  Native  Sons  Bldg.,  Sac- 
i-bmtntu.  and  Charles  F.  Dean, 
California  State  Life  Bldg.,  Sacra- 
mento. Calif,  named  to  advisory 
committee  to  recommend  to  and 
adviue  the  board  on  the  distribu- 
tion of  the  nlannlng  work  of  the 
proposed  school  building  program 
among  the   local  architects. 

3/3/47  • 

Preliminary    Plans    In    Progra—' 

Project    Included   In    Bond   Election 

In    Amount    of    $1,085,000    Approved 

Feb.  25  to  Finance  Elementary 

School   Building   Program 
School   Addition  Cost   $79,000 

.MODESTO,  Calif.,  Stanislaus  County. 

Burbank    School,   Paradise   Road. 
Owner  —  ModeHto  Elementary  School 

Dl.stilct    Dr.    Aubrey    A.    Douglass, 

Supt.  of  Schools,  14th  and  "I"  Sts., 

Mcxlosto.  Calif. 
Anhltectf— Fred  L.  Swarts  and  Wm. 

G     Hybeif,    Rowell    Bldg.,    Fresno, 

Ciilif. 
Additluna.    <  lassrooms 


Summerbell 

Roof  Structures 


Whva  plmiMtof 
yaar  MW 


today's  ■Mdt, 

C«H  . . . 
fUMMIINU 


1746  Thirtrcnth  Strrft 
Oakland,  California 

r  W  1  n  o  .»  V<  s     T  '.  7  7 
ENl«-Tp»  i  •  ••    I  no  to 


L.   D.   REEDER  CO. 

100  Sacramento  Street,  San  Francisco,  DOuglas  5050 
Contractors  and  Engineers 

Announce  the  opening  of  a  new 
office  and  warehouse  at 

1600  Seventh  Street.  Sacramento.  Calif. 
Phone  Sac.  4-3026 

Offering  a  Complete  Service  in  Northern  California  for 

Acoustical  Treatment  and  Resilient  Floor  Coverings 

under  the  Management  of  Mr.  Edward  P.  Clark. 


SUPERIOR  CONCRETE 
SUPPLY  COMPANY 

M.  G.  (GIL)  BALLOU,  Mgr. 


t 
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BAR  CHAIRS 
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STEEL  BEAM  HANGERS 
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DAILY     PACIFIC     BUILDER 


MONDAY.  MARCH  3.  1947 


3/3/47 

Preliminary    Plana    In    PrograL- 

Project   Incjudad   In   Bond   Election 

In    Amount    of    |1,OU,000   Approved 

Feb.  25  to   Finance  Elementary 

School   Building    Program 
School  Coat    $175,000 

MODESTO,  Calif..  SUnlslaus  County. 

Municipal   Airport    Plte,    Tuolumne 

Blvd.  and  Thrasher  Ave. 
Owner  —  Modesto  Elementary  School 

District.   Dr.   Aubrey   A.    Douglass, 

Supt.  of  Schools,  14th  and  'T'  Sts.. 

Modesto,  Calif. 
Architects— Frod  L.  Swartz  and  Wn> 

G.    Hyberg,    Rowell    Bldg.,    Fresno, 

Calif, 
fr  classrooms. 


3/3/47  _,     • 

Contemplated— included    in    Bond 
Election    for  $3,338,100   Set    for 
March    27— Architectural    Advisory 
Committee    Appointed 
School    Additions  Cost   $226,420 

SACRAMENTO,     Calif..     Sacramento 

Co.    Uncoln   Jr.    High    School. 
Owner— Sacramento    Board    of  Edu- 
cation, Dr.  James  F.  Bursch,  Sutp. 
of     Schools,     Admin.,     Bldg.,     1200 
^Ist  St ,  Sacramento,  Calif 


new 
shop 

1012 


Includes  gymnasium,  $106,350; 
cafeteria,  $99,400  and  craft 
$20,670. 

Architects  Harry  J.  Devine, 
Jay  St.,  Sacraraonto,  Leonard  F. 
Starks,  416  Native  Sons  Bldg.,  Sac- 
ramento, and  Charles  F.  Dean, 
Callfomm  State  Life  Bldg.,  Sac- 
raniento,  Calif.,  named  to  advisorj' 
committee  to  recommend  to  and 
advlte  the  beard  on  the  distribu- 
tion of  the  planning  work  of  the 
proposed  school  building  program 
among  the  local  architects. 

3/3/47  •     9 

Plans  Completed — Owner  Will   Ask 
Bids  Soon 

School  Building   (Addition) 

Estimated  Cost  $32,000 

OROVILLE.  CaUf.,  Butte  Co.  East- 
side  Elementary  School. 

Owner  —  Oroville  Elementary  School 
District,  C.  F.  Fylllng,  superintend- 
ent of  elementary  schools;  Austin 
Darby,  president.  Oroville  Board  of 
Education.  Oroville,  Calif. 

Architect— Koblik  &  Fisher,  726»^  & 
St.,  Sacramento,  Calif. 

Steel  and  wood  frame,  brick  and 
wood  walls,  four  classrooms,  con- 
crete floors  and  wood  roof. 


3/3/47  •    » 

Owner  Taking  Bids — Due  April  1 
School  Addition 

ROSEVILLE,    Calif..    Placer   County. 
\Voodbridge  Elementary  School. 
W-t5wner— RosevUle  City  Board  of  Edu- 
cation,  A  W.  Ray,   superintendent 
of  elementary  schools,  Atlantic  St. 
School,  RosevlUe.  Calif. 
Architect  —  Leonard    S.    Starks,    416 
Native     Sons'     Bldg..     Sacramento, 
Calif. 

Plan*  «nd  specifications  obtainable 
from  tbe  office  of  the  arcbltect  upon 
deposit  of  $20,  refundable. 

3/3/47  » 

Contract    Awarded 

School  Addition  Cost  $174,999 

BAKERSFIELD.  Calif.,  Kern  County. 
East  Bakersfield  High  School. 

Owner  —  Kern  County  Union  High 
School  District.  Theron  Taber,  as- 
sistant superintendent  in  charge  of 
business  affairs,  Bakersfield,  Calif. 

Architects— Charles  H.  Blggar.  C.  B. 
Alford  and  W.  J.  Thomas.  802  Hab- 
erfelde  Bldg..  Bakersfield,  Calif. 

Classroom  building  "B"  addition,  in- 
cluding biology  laboratories,  chem- 
ist r>'  and  physics  laboratory,  lec- 
ture room,  typing  room,  classrooms 
and  toilet  rooms. 

Contractor — Guy    E.    Hall,    1326  30th 
St..  Bakersfield,  Calif. 
Other  bids  February  24  were: 
Ashby    A.    Opperman,     Bakersfield, 

Calif.,   $191,300. 

J.    N.    Harvey,    Bakersfield.    Calif., 

$197,486. 


no  basement.  80x126  ft.,  brtck.  con- 
crete  and   steel  Joists. 

Bid's*' in-To  B.  submittal  to  the 
Board  of  Awards  March  3,  1»»^ 

r«iiular  Structure  for  Slide  Area 

Ian  FRANCISCO.  Callf.  Fort  M"ey. 

Owner  -  Veterans'     Administration. 

°B^nch  No.  12,  180  New  Montgom- 
try  St..  San  Francisco.  Calif. 

?rs?rJc^tiororcelluiar  structure  for 
sHde  area  containing  approximately 
25  000  cu.  ft.:  includes  excavaUon, 
grading,  drainage,  Pa^ing,  reta- 
forced  concrete,  masonry,  water- 
proofing, miscellaneous  metal  \irork. 
metal  window  equipment,  carpen- 
try, painting,  glazing,  hardware, 
plumbing,  heating,  electrical  work, 
outside  utilities,  etc.  ,..-.- 

lT\  addition  to  a  lump  sum  bid  for 

the  complete  structure,  a  unit  price 

per  cubic  yard  is  to  be  submitted  for 

cost  of  rock  excavation. 

The  following  contractors  submit- 
ted bids:  ^.  ^_„ 
Henry     Arian     Construction,     4112 

Geary  Blvd.,  San  BYanclsco,  Calif. 
Adam  Arras  &  Son,  116  New  Mont- 

eomery  St.,  San  Francisco,  Calif. 
Guy  F.  Atkinson  Co.,  10  W.  Orange 

Ave.,  South  San  Francisco,  Calif. 
James  I.  Barnes  Construction  Co., 

£41  Russ  Bldg.,  San  Francisco,  Calif. 
De   Luca   &   Son,    1745  Filbert   St., 

San  Francisco,  Calif. 
Fred  J.  Early  Jr.,  369  Pine  St..  San 

Francisco,  Calif. 

Erbentraut  &  Summers,  606  Penn- 
sylvania St.,  San  Francisco,  Calif. 
William    Horstmeyer.   23   Mars    St., 

San  Francisco,  Calif. 
M.  &  K.  Corp.,  200  Financial  Center 

Bldg.,  San  Francisco,  Calif. 
Peter    Sorensen.    927    Arguello    St., 

Redwood  City,  Calif. 
Wellnltx    &    DeNarde,    314   6th    St., 

San  Francisco,  Callf. 

3/3/47  •  „        .      " 

Owner  Taking    Bids— Due    March    17, 

11    A    M.  For   Electrical   Wiring 

System,  '  Fire    Alarm    a.nd     Nurses' 
Call   Systems — Construction   To    Be 
Done  by  Day  Labor — 
Hospital    (Alter.) 
MERCED.  Calif..  Merced  Co.   Merced 

General  Hospital. 
Owner— County   of   Merced,   board    of 
supervisors.    Supervisoi     Frank    E 
Phinney   (authorized  to  hire  labor> 
Courthou.se.  Merced.  Calif. 
Project    Suporvisor- W.    E.    Bedescii. 
countv   engineer.   Courthouse.   Mer- 
ced, Calif.  .    „   „     * 
Consulting  Engineer— Clyde  E.  Bent- 
ley.  405  Sansome  St..  San  Francisco. 
Includes  detaching  section  12  ft.  wide 
from  old  men's  barracks  to  provldr 
new    quirters    for    men    employees 
and   movlrg   and    renovating   pres- 
ent men's  quarters  for  the  use   ot 
women  emplovees.    Coixstvuct  Ion  of 
a  building  to  house  laundry  equip- 
ment   (already  purchased)   la  plan- 
ned at  a  later  date. 
Plans  and  specifications  obtainable 
from    the   above   office    of   the    Con- 
Hu'tlng  Engineer  upon  deposit  of  $10 


Plans  and  specifications  may  be 
obtained  from  the  Officer- in  Charge 
of  Construction,  Public  Works  De- 
partment, U.  S  Navy,  1220  Pacific 
Highway,  S&n  Diego,  upon  deposit 
of  a  check  or  postal  money  order  for 
$20.  payable  to  the  Chief  of  the 
Bureau  of  Yards  .nnd  Docks. 
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3/3/47 

Low  and  Only  Bidders 

Naval  Reeerve  Armory  Building 

Cost  $115,966.46 

PHOENIX,  Ariz.,  Maricopa  County. 

Owner— U.  S.  Navy,  Public  Works 
Officer,  11th  Naval  District,  1220 
Pacific  Highway.  San  Diego,  Calif. 

Plans  by  owner. 

Includes  three  40xl00-ft.  prefabricated 
rigid  frame  utility  warehouse  build- 
ings, spaced  52  ft.  on  centers  and 
connected  along  the  front  by  a  one- 
story  frame  structure  approximate- 
ly 25xl50-ft.  The  prefabricated 
buildings  will  be  furnished  by  the 
government. 

Low    Bidder  —  Stewart    Construction 
Co..  Box  1788,  Phoenix,  Ariz..  $155,- 
956  45. 
Duhame,  at  $167,645,  submitted  only 

other  bid  February  24. 


3/3/47  15 

Bond   issue  Approved  February  25  in 

Amount  of  $50,000 
City  Hall  and  Jail  (Enlarge) 
WOODLAND,  Calif..  Yolo  County. 
Owner  — City     of    Woodland,     Mayor 
Henry  F.   .Arfiderson;   Asa  G.   Proc- 
tor, city  engineer.  Ctiy  Hall,  Wood- 
land, Calif. 
Expand  Jail  and  City  Hall  facilities. 


i2-i: 


INDUSTRIAL 
BUILDINGS 

12 


3/S/47 
Fire  Loss 

OAKLAND.  Calif..  Alameda  Co.— 
Fire  rocc^'tlv  damaged  the  upper  ;: 
floors  of  the  3-Htory  frame  plant 
of  the  Oakland  Macaroni  Co.  (co- 
owners:  Alfred  Pastorlno.  580  47th 
St..  and  Albert  Lcvaggl,  4028  West 
St..  Oakland).  1067  7th  St.,  Oakland, 
with  loss  estlmaletl  at  $50,000. 


3/3/47  10 

Bond  Issue  Approved  February  25  In 
Amount  of  $40,000 

Fire  House 

WOODLAND.  Calif.,  Yolo  County. 
South  Woodland. 

Owner  — City  of  Woodland,  Mayor 
Henry  F.  Anderson;  Asa  G.  Proc- 
tor, city  engineer.  City  Hall,  Wood- 
land, Calif. 

Includes  new  station,  enlarging  and 
improving  fire-fighting  facilities. 

3/3/47  16 

Owner  Taking  Bids — Due  March  25, 

2  P.  M.  . 

Painting,  New  Case  Drawers,  Etc. 

VALLEJO,  Calif.,  SolaaiB  Co.  U.  S. 
Post  Office. 

Owner— Federal  Works  Ajfency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg..  San  Francisco, 
Calif. 

Plans  by  owner.         •         -.. 

Interior  painting,  new  CMM  drawers, 

etc 

Plans    and    specifications    for    the 
above  office  of  the  district  engineer. 

3/3/47  16 

Owner  Taking  Bids — Due  March  25, 
2  P.  M. 

Painting  and   Miscellansoue  Work 

ROSEVILLE,  Calif.,  Placer  County. 
U.  S.  Post  Office. 

Owner— Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg..  San  Francisco, 
Calif. 

Interior    and    exterior    painting    and 
miscellaneous  work. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer. 


alteration  to  a  second  exist,  wood 
frame  bldg.  with  all  necessary  ex- 
cavation, fill,  demolition,  wood  pil- 
ing, concrete  construction,  concrete 
units,  roads,  paving,  struct,  steel 
work,  misc.  steel  and  iron  work, 
carpentry  and  Joinery,  roofing  and 
sheet  metal  work,  glazing,  finish 
hardware,  metal  windows,  metal 
covered  doors,  wire  fence,  plumb- 
ing, heating,  electrical  work  and 
field  painting. 

Soecificatlons  obtainable  from  the 
Public  Works  Dept,  Design  Divisian, 
Room  A-119,  Federal  Office  Bldg, 
Civic  Center,  San  Francisco,  Calif., 
upon  deposit  of  check  or  postal  mon- 
ey order  for  $10,  payable  to  Chief  of 
Bureau  of  Yards  &  Docks. 

18.19~REUGIOUS  BLDGS. 

3/3/47  •     19 

Architect  Taking  Bids  From  Selected 
List  of  Contractors — Due  March  4, 
2  P.  M. 

Mausoleum  (Addition) 

OAKLAND.  Calif.,  Alameda  County. 
End  of  Piedmont  Ave. 

Owner— Temple  Sinai,  28th  and  Web- 
ster Sts..  Oakland,  Calif. 

Architect  —  Henry  A.  Minton,  1045 
Sansome  St.,  San  Francisco,  Calif. 

Reinforced  concrete  and  marble, 
metal  ceiling  lights  and  metal  sky- 
light,  one-story,  114  crypts. 

20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 

3/3/47  •     20 

Construction  to  Start  This  Week 
Rectory         Approximate  Cost  $25,000 
ATLANTA.    Calif.,    San    Joaquin    Co. 

St.  Patrick's  CHiurch. 
Owners— Roman    Catholic   Archbishop 
of  San  Francisco,  1100  Franklin  St., 
San  Francisco,  Callf. 
Architects  —  Henry    A.    Minton     and 
Wilton    Smith,   associate    architect, 
1045    Sansome    St.,    San    Francisco, 
Calif. 
Wood    frame,   plaster    exterior,    one- 
story,  asbestos  shingle  roof;  to  in- 
clude   three    bedrooms,    housekeep- 
er's quarters  and  offices. 


3/3/47  •     2* 

Architect    Taking    Bide— Due    March 

10,  2  P.  M. 
Residence  Cost  $10,000 

SAN  FRANCISCO,  Calif.  On  Pacific 
St.,  between  Powell  and  Mason  8t«. 
Owners — Mr.  and  Mrs.  Yep,  c/0  archi- 
tect. 
Architect  — Francis  Lai  Chinn,  622 
Washington  St..  San  Franciscq, 
Calif.  ^ 

Frame    and     stucco,     one-story    an^ 
basement,  includes  garage.  . 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect. No  deposit  required. 

3/3/47  •  22 

Plans    In    Progress — Apt.- Hotel 
EUREKA,   Calif.,   Humboldt   County 

NW  Comer  Sth  and  G  Streets. 
Owner — Dr.  and  Mrs.  Geo.  W.  Pierce. 

1305  H  St.,  Eureka,  Calif. 
Architect- Newton  Ackerman,  104  W 

4th  St..  Eureka.  Calif. 
Steel  frame  and  reinf.  concrete,  five- 
story. 


22-26 — RESIDENTIAL 
BUILDINGS 

3/3/47  •     24 

Preliminary  Plans  in   Progress 
Residence  Estimated  Cost  $12,000 

SAN  MATEO,  Calif.,   San  Mateo  Co. 
Owner— Withheld. 
Architect— Robert    C.    Younger,    2666 

El     Camlno    Real,     Redwood    City, 

Calif. 
Frame  and  stucco,  six  rooms. 


28-30— MISCELLANEOUS 
BUILDINGS 


3/2/47  „  28 

Contemplated— Included   In    Bond 
Election  for  $3,938,100  Set  for 
March    27— Architectural    Advisory 
Group   Appointed 

Playground  Toilet  Facilities 

Cost  $23,850 

SACRAMENTO.  Calif.,  Sacramento 
Co.  Crnclcer  Elementary  School, 
5  6th  and   Vallejo. 

Owner — Sacramento  Board  of  Educa- 
tion, Dr.  James  F.   Bursch,   Super- 


3/3/47  •     23 

Preliminary   Plans  in   Progreee 
Apartment  House        Est.  Cost  $30,000 
SAN  CARLOS,  Calif.,  San  Mateo  Co. 
Owner— Withheld. 
Architect— Robert    C.    Younger,    2666 

El     Camino     Real.    Redwood    Citv. 

Calif. 
Frame     and    stucco,     two-story,     six 

units,  garage  in  basement. 


3/3/47  •     9 

Plans  Completed — Owner  Will   Ask 
Bids  Soon 

School  Building  (Addition) 

Estimated  Cost  $16,000 

OROVILLE.  Calif..  Butte  Co.  Bur- 
bank  School. 

Owner  —  Oroville  Elementary  School 
District.  C.  F.  Fylllng.  superintend- 
ent of  elementary  schools ;  Austin 
Darby,  president,  Oroville  Board  of 
Education.  Oroville,  Calif. 

Architect— Koblik  &  Fisher.  726%  K 
St..  Sacramento,  Calif. 

Steel  and  wood  frame,  brick  and 
wood  walls,  three  classrooms,  con- 
crete floors  and  wood  roof. 


3/3/37  *     1^ 

CPA  Approval  ©ranted  In  Amount 
of  $S60,000— Preliminary  Plans  in 
Progress 

Factory  and  Office  Building 

Total   Cost   $1,750,000 

SOUTH  SAN  FRANCISCO,  Calif.. 
San  Mateo  County.  Bayshore  High- 
way, opposite  the  Southern  Pacific 
shops. 

Owner— Crown  Cork  ft  Seal  Co..  25th 
St.  and  Potrcro  Ave.,  San  Fran- 
cisco, Calif. 

Architect— Albert  F.  Roller.  1  Mont- 
gomery St..  San  Francisco,  Calif. 

One-story,  reinforced  concrete  and 
structural  steel.  600x600  feet. 


14.17_PUBLIC  BLDGS. 


Bids    Due    March 


14 
20, 


11  — 


HOSPITALS 


8/3/47  11 

Contemplated 

Hospital    (Addition)  Cost   $300,000 

SALT  LAKE  CITY,  Utah.  Exact  site 
not  selected. 

Owner— State  of  UUh.  State  Build- 
ing Board,  c/o  clerk.  State  Capitol 
Bldg..  Salt  Lake  City.  UUh. 

Architect— Not  selected. 

To  house  children's  contagious  dis- 
ease ward. 


11 


M 


3/3/47 

Owner  Taking  Bids — Due  March  20, 
10  A.  M.,  In   Room  130,  State  Office 
Building.   Denver,  Colo. 

Stats  Home  (Expansion)  Cost  $240,000 

GRAND  JUNCTION,  Colo.  State 
Home. 

Owner— State  Home  Training  School 

•  for  Mental  Defectives,  Dr.  B.  I* 
Jefferson,  superintendent.  Grand 
Junction,  Colo. 

Architect— Raymond  H.  Ervln,  728 
Patterson  Bldg..  Denver,  Colo. 

includes  new  building  for  low-grade 
inm.ates  and  epileptics  and  refrig- 
eration warehouse.  Epileptic  build- 

(  ing  two  and  three  stories,  no  base- 
ment.  40x276  ft.  brirk.  Concrete  and 
steel  Joists.  Warehouse,  one  story, 


3/3/47 

Owner    Taking 
11    A.    M. 

Naval    Reserve    Armory;    Spec.    18322 

BAKERSFIELD.    Calif..    Kern    Co 

Owner— U.  S.  Navv,  Public  Works 
Dept.,  nth  Naval  District,  1220 
Pacific  Highway,  San  Diego.  Calif. 

Plans   hv   owner. 

Ineltifloa  3  40xlOO-ft.  prefabricated 
rigid  frame  utility  warehouse 
huilolngs,  spaced  62  feet  on  cen- 
ters and  connected  along  tlhe  front 
hv  a  one-story  frame  structure  ap- 
l.roximntelv  ?0xl50-ft.  The  three 
40xl00-foot  prefabricated  buildings 
will  be  fui-nlshed  by  the  govern- 
ment. 
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3/3/47  1« 

Owner  Taking  Bids — Due  March  19, 
2   P.   M. 

Plastering  and   Painting  Repairs 

SAN  FRANCISCO.  Callf.  U.  S.  Post 
Office,  Rincon  Annex. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  8. 
Appraiser's  Bldg.,  San  Francisco, 
Callf. 

Plans  by  owner. 

Plastering  and  painting  repairs. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer. 

3/3/47  1* 

Authorized— Start  Plans  Soon 
Naval   Science  Building   Cost  $500,000 
BOULDER,  Colo.  University  of  Colo- 
rado Campus. 
Owner— U.  S.  Government,  Navy  De- 
partmnet.  Capt.  R.  W.  Berry,  public 
information  officer.  Federal  Office 
Bldg..  San  Francisco,  Calif. 
Architect— Private  plans. 
To  house   university's   naval   reserve 
officer  training  component. 

3/3/47  *  1^ 

Owner  Taking    Bids- Due    March    19, 

2    p.     M. — Naval     Rservo     Armory; 

Spec.  18216  ^      ^. 

VALLEO,    Calif..    Solano    Co.     South 

of  the  intersection  of  Maryland  St 

and  4th   Street  extension. 
Owner— Public    Works    Department, 

mth    Naval    District,    Room    A-109. 

Federal  Office  Bldg.,  Civic  Center, 

San   Francisco.  Calif. 
Flans  by  owner. 
Includes    construction   of   a  concrete 

block   boiler  house  addition    to  an 

existing  wood  frame  bldg.  and  the 


3/3/47 

Contract  Awarded 

Residence  Cost  $14,000 

BERKELEY.  Calif..  Alameda  County. 
701  Grizzly  Peak. 

Owner-Louise  M.  Reld,  110  Fred- 
erick  St..    San    Francisco.  Calif. 

Architect — Paul  H.  Hammarberg,  2 
Norwood   Ave..  Berkeley,  Calif. 

Residence,  five  rooms. 

Contractor  —  J.  Thomas  Young,  763 
Cragmont   Ave.,   Berkeley,  Callf. 


We  Seldom  Have 
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3/3/47 

Preliminary    Plans    In    Progresa— 

Project   Included  In   Bond   Election 

In    Amount   of   91,086,000   Approved 

Feb.  2S  to  Finance  Elementary 

School    Buildmg    Program 
School   Building  Cost  917b,000 

MODESTO,  Cahf..  Stanislaus  County 

North  Area  School. 
Owner  —  Modesto  Elementary  School 

District,    Dr.   Aubrey   A.   Douglass, 

Supt    of  Schools,  14th  and  "I"  Sts., 

Modesto,   Calif. 
Architects— Fred  L.   Swart*  and  Wm. 

G     Hyberg,    Rowell    Bldg.,    Freono, 

Calif. 


intendent  of  Schools,  Administra- 
tion Bldg.,  1200  21st  St.,  Sacra- 
mento, Calif. 
Architects  Harry  J.  Devine  ,1012 
Jay  St..  Sacramento;  Leonard  F. 
Starks,  4l6  Native  Sons  Bldg..  Sac- 
ramtnto  und  Charles  ,F.  Dean 
California  State  Life  Bldg.,  Sac- 
ramento, Calif.,  appointed  to  an 
advisory  committee  to  advise  the 
board  on  the  distribution  of  the 
planning  work  of  the  proposed 
school  building  program  among  the 
local  architects. 


3/3/47  20 

Owner  Taking  Bids — Due  March  17, 
2  P.  M.— Bidder   FiguHng 

Troop  and   Administrative   Facilities 

ALBUQUERQUE,  N.  M.  Sandia  Base. 

Owner— U.  S.  Oovemment,  U.  S.  En-- 
gineer's  Office,  Col.  H.  F.  Hannis, 
district  engineer,  Albuquerque,  New 
Mexico. 

Architect— W.  C.  Kruger,  Sena  Plaza, 
Santa  Fe,  N.  M. 

Consulting  Engineers  —  Black  & 
Veatch,  4706  Broadway,  Kansas 
City,  Mo. 

Brick,  tile  and  stucco;  includes  sewer 
system,  gas  distribution  system, 
paving  and  storm  sewer,  electric 
distribution  system,  steam  system, 
administration  building  (2-atory, 
175x44  ft.) ;  troop  administration 
building  (2-8tory,  110x55  ft.);  two 
barracks  building  (2-  and  3-8tory, 
538x103  ft.) ;  mess  hall  (l-story, 
156x109  ft.);  fire  station;  central 
heating  plant;  part  basemnet  in  all 
buildings. 
Biddor  on  General  Construction 
Robert  E.  McKee,  1918  Texas  Ave., 

El  Paso,  Texas. 


Engineering  Section 


Belmont   Ave.,   Long   Beaoh,  Ca1if.f 
944,333.60. 


S3 


38 


3/3/47 

Overcrossing   (Substructure) 

Cost  9378,653.30 

SAN  MATEO  COUNTY,  Calif.  Bay- 
shore  Fre«way  between  South  San 
Francisco  and  Burlingame. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Substructure  for   four  overcrossings. 

Contractoi^-Carrlco  A  Gautier,  365 
Ocean    Ave.,    San    Francisco,   Calif. 

34-1dAMS,  reservoirs  & 
DREDGING 

3/3/47  •  34 

Owner  Taking    Bids — Due    March   27, 

2  P.  M.— Dredging;   Serial   No.  04 

203-47-60 
HAMILTON  FIELD,  Cal.,  Marin  Co. 
Owner — San  Franci&co  District  Corps 

of   Engineers   War   Dept.,   74  New 

Montgomery  Street,  San  Francisco, 

Calif. 
Plans  by  owner. 
Includes  145.tJ00  c.y.  dredging  of  crash 

boat  channel. 

Speciflcaticns  obtainable  from  the 
above  office. 


pavement  and  plant  mix  surfacing. 
Bids  opened  in  the  State  Bldg.,  Lod 

Angeles,  Calif. 

Low  Bidder—E  L  Ycager,  Box  97 
Riverside,  Calif.,  9104,7M. 

3/3/47  40 

Contemplated— Application   For 
Annexation    of   Site  To   Be   Filed 
With  Sacramento  City  Council 

Subdivision 

SACRAMENTO  COUNTY,  Calif..  288 
acres  of  the  old  White  A  Terry 
tract  on  the  south  side  of  H  street 
road  bet,  the  S  P  tracks  and  the 
American    river. 

Owner  —  Wllkart  Kealtv  Company, 
Ed.  H.  Wilket,  Callf.  Western 
States  Life  Insurance  Company, 
loth  &  J  streets.  Sacramento,  Callf. 

Subdivision  for  construction  of  GI 
hemes  and  450  unlU;,  of  ai^rtmenl 
and  multiple  family  dwellmgs  and 
business  and  shopping  district. 

Foiiowinf;:  annexation  by  the  city  of 
Sacramento  the  owners  will  exer- 
cise an  option  on  the  property  and 
act  as  agents  in  the  contemplated 
development. 


SO ;  11,000  lbs. ;   f.o.b.  Oakland ;  terms 
net.  No  equalization  offered. 

8/3/47  •    ** 

Steel  Pipe  and  Pipe  Fittings 
Bids  Wanted 

RED  BLUFF,  Calif..  Tehama  Co.— 
Until  March  10,  8  P.  M.,  blda  wUl  be 
received  by  the  City  of  Red  Bluff. 
E.  E.  Stevens,  superintendent  of  the 
city  water  works.  City  Hall,  Red 
Bluff,  Calif.,  for  fumlahlng  steel  pipe 
and  pipe  fittings. 

Specifications  obtainable  from  the 
above  office. 
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39— SEWERS 


NEWS  INDEX 

Water   Supply   and   Sewage 

Disposal     Plants    — 31-32 

Bridges    33 

Dams,   Reservoirs  and 

Dredging     34 

Docks,   Piers  and   Harbors  . 
Parks,  Airports  and 

Playgrounds    ~ — 

Railroads,   Subways  and 

Tunnels     - 

Electric  Lighting  and 

Transmission     Lines    

Bewere     _ 

Streets    and    Highways    

Gas,  Water  and  Oil  Pipe 

Lines    .— - —  - 


35 


37 


38 


40 


41 


VZ'M  •  S9 

Owner   Taking    Bids — Due    March   4, 
7:30  P.  M.— Bidders   Figuring— 
Industrial  Waste  Trunk  Line 
TURLOCK.  Calif..  Stanislaus  County 
Owrer— City    of    Turlock,   Walter  M. 
Brown,  city  clerk.  108  N.  Broadway. 
Turlock.  Calif. 
City  Engineer— Don  C.  Davis.  108  N 
Brojidwav.  Turlock.  Calif. 
Unit  quantities  were  given  Feb.  17. 
Sneciflcailcns   obtainable   from   the 
city  engineer  upon  deposit  of  95,  re- 
fundable. 

Following   contractors   have   taken 
out  plans : 

Downer  Co..   Inc.,   306  East  Weber 
Ave..   Stockton,  Callf. 

Pacific    Pipeline    Constr.    Co.,    2128 
I  San  Pablo  Ave..  El  Corrlto.  Callf. 

Stockton     Constr.     Co.,     Box     2087, 
Stockton,  Calif. 

Manuel  Smith.  313  s:yndicate  Bldg.. 
'440   Broadway,    Oakland,   Calif. 

Tout    &    Martin,    1216    W    Terrace 
Ave.,  Fresno,  Calif. 

A    J.   Hopper  Co..  243  Langton   Bv.. 
i?an  Francisco.  Calif. 

DeLuca  A  Son.  1745  F'lbert  Street, 
San  Francisco.  Calif. 

R,  Goold  &.  Son.  Box  190,  Stockton, 
Callf. 

Underprourd  Constr.  Co.,  75th  Ave. 
and  San  Leandro  Blvd.,  Oakland,  Cal. 
Kovlck  Bros.  Constr.  Co.,  146  West 
Shields  Ave..  Fresno.  Calif 

McGuire   &   Hester.   796  66th    Ave,, 
Oakland.  Calif. 
Butte   Construction   Company. 
United    Concrete    Pipe    Corp.,    Box 
^25.  Baldwin  Park.  Calif. 

Turlock  Concrete  Pipe  Co.,   &40  N. 
Center  St.,  Turlock.  Calif. 


3/3/47 

Contract  Awarded 

Street   Improvement         Cost  93,006.65 

SAN  FRANCISCO.  Calif.  Portions  of 

40th    Ave.,    between    Wawona    and 

Yorba  Sts. 
Owner  —  City     and    County    of     San 

Francisco,    Department    of    Public 

Works.    Room    282    City    Hall,    San 

Francisco,  Callf. 
City     Engineer — Ralph     Wadsworth, 

City  Hall,  San  Francisco,  Callf. 
Contractor — Cahrels    L.    Harney,    575 

Berry  St.,  San   Francisco,  Calif. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

3/3/47  •     41 

Owner  Taking  Bids — Due  March  6, 

8  P.   M. 
Pipeline 

BRIGHAM  CITY,  Utah. 
Owner— City    of    Brlgham    City,  City 

Hall,  Brlgham  City,  Utah. 
Plans  by  engineering  department  of 

owner. 
4490  lln  .ft.  hydroelectric  power  pipe- 
line. 

Specifications  obtainable  from  the 
office  of  the  city  recorder  upon  de- 
posit of  9S' 
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3/3/47 

Plans  in  Progress 

Pipeline 

BUTTE  COUNTY,  Calif.  Qulncy  Rd.- 
Canyon  Highlands  districts. 

Owner  —  Oroville- Wyandotte  Irriga- 
tion District,  James  E.  Alley,  man- 
ager; Horace  Marlow,  secretary, 
Box  308,   Oroville,  Calif. 

Plans  by  owner. 

Domestic  water  line. 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


3/3/47  32 

State  Funds  Allotted  in  Amount  of 
910,226.37 

Sewage  Disposal   Improvement 

ROSEVILLE,  Calif..  Placer  County. 
Elm  Court. 

Owner  —  City  of  Rosevllle,  R.  W. 
Terry,  city  clerk.  City  Hall,  Rose- 
vllle, Callf. 

Engineer  —  Frank  E.  Packard,  312 
Uncoln  St..   Rosevllle.  Calif. 

Includes  improvement  of  sewage  dis- 
posal plant,  new  mains  and  laterals. 

3/3/47  .       ,         P' 

Plans  in  Progress  —  Application  for 
Permit  Will  Be  Forwarded  to  State 
Department  of  Public  Health 

Sewage  Treatment  Plant   Cost  9210,000 

WOODLAND,  Calif.,  Yolo  County. 

Owner— City  of  Woodland.  Henry  F. 
Anderson,  mayor.  City  Hall,  Wood- 
land, Callf. 

City  Engineer— Asa  O.  Proctor,  City 
Hall.  Woodland.  Callf. 

Includes  primary  treatment  plant, 
collecting  sewers  and  expanding 
existing  lines. 


40—       STREETS  AND 
HIGHWAYS 

.V3/47  •  40 

Low   Bidder 

Grading   A   Surfacing         Cost  9M.486 

SAN  BERNARDINO  COUNTY,  Cal. 
Between  one  mile  east  of  Vlctor- 
vlUe   and   Victorvllle. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento.  Oalif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Dldg..  Sacra- 
mento. Calif. 

About  1.4  miles  grading  and  apply- 
Inp  bituminous  surface  treatment. 
Bids  opened  In  the  Stale  Bldg..  Los 

Angelfs.  Calif. 

Low  Bidder— Matich  Bros..  Box  300 
Colton,    Cnlif ,    904,486. 
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3/3/47 

Lov?    Bidder 

Grading   tk    Surfacing       Cost   $104,799 

RIVER.SIDE  CO.  Calif.  On  B  St. 
and  Crestmorc  road  between  State 
HiRhwRV  Rowte  19  In  West  Rlver- 
•«ide  and  San  Bernardino  County 
Line. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bidg.. 
Sacramento.   Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento,  Calif. 


3/8/47  41 

Portland  Cement 
Low  and  Only  Bidders 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colorado.- The  following 
submitted  bids  February  26  to  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House.  Denver,  Colo.,  under 
Inv.  F-46,376-A  for  33,100  bbls.  port- 
land  cement  ,type  II,  in  paper  sacks. 
f.o.b.  shipping  point  and/or  Fort  Col- 
11ns,  Colo. : 

Colorado  Portland  Cement  Co., 
Denver,  Colo.,  Item  lA,  92.60;  item 
IB,  92.77;  item  IC,  92.80;  f.o.b.  trucks 
at  Boettcher  plant;  ship  all  Items 
one  day;  380  lbs.  per  bbL;  decrease 
rsc  per  bbL  If  delivered  In  bulk; 
terms  10c  per  bbl.  20  days;  16c  per 
bbL  price  clause  given  and  also  any 
Increase  in  freight  rates  will  be  borne 
by  buyer. 

Monolith  Portland  Midwest  Co.. 
Denver,  Colo..  Item  lA,  93  per  bbl., 
totaling  999,300;  ship  one  day;  12,- 
578,000  lbs.;  f.o.b.  Laramie,  Wyo.; 
terms  10c  per  bbl.  20  days;  decrease 
25c  per  bbl.  if  delivered  in  bulk. 

3/3/47  42 

Pipe — Bids  Wanted 

PHOENIX,  Arts..  Maricopa  Co.— 
Until  March  10,  10  A.  M.,  bids  will  be 
received  by  the  city  manager,  City 
of  Phoenix,  Arts.,  for  furnishing  and 
delivering  f.o.b.  Phoenix,  Aria.,  stand- 
ard strength  vitrified  clay  pipe,  to- 
gether with  fittings  as  specified  by 
the  city  engineer.  Specifications  may 
be  obtained  at  the  office  of  the  city 
purchasing  department.  City  Hall, 
Phoenix,  Aria.  A  certified  check  In 
the  amount  of  5<*  of  the  bid  is  re- 
quired. 

The  bids  will  be  taken  as  follows: 

(1)  4000  ft.  36-ln.  diameter  standard 
strength  vitrified  clay  pipe ; 

(2)  6100  ft  33-in.  same; 

(3)  6800  ft.  30-ln.  same; 

(4)  6800  ft.  24-in.  same; 

(5)  1000  ft  20-ln.  same; 

(6)  6800  ft.  18-in.  same; 

(7)  28,600  ft.  15-ln.  diameter  stand- 
ard strength  vitrified  clay  pipe; 

(8)  12,300  ft.  12-ln.  same; 

(9)  15.000  ft.  10-ln.  same; 

(10)  50,000  to  100,000  ft  8-ln.  same. 

43— MACHINERY  AND 
EQUIPMENT 


gate  hanger,  upstream  conduit  lining 
and  IMt-ln.  diameter  standard  shoul- 
der eyebolt;  one  high-pressure  gate 
assembly  for  the  outlet  works  of  Pot- 
holes Dam.  Columbia  Basin  Project, 
Washington,  consisting  of  one  4-fL 
by  4-ft.  high-pressure  gate,  hydraulic 
hoist,  semi-automatic  gate  hanger, 
upstream  conduit  lining  and  one  IVi- 
In.  diameter  standard  shoulder  eye- 
bolt  The  material  will  be  installed 
by  the  government: 

Joshua  Hendy  Iron  Works,  Sunny- 
vale, Calif.,  Item  1,  933,566,  ship  224 
days.  75.000  lbs. ;  item  2.  919.757,  ship 
210  days,  88000  lbs.;  item  3  916.841. 
ship  120  davs.  34,800  lbs.;  Item  4. 
916,641,  ship  210  days,  34,800  lbs.;  all 
Items  f.o.b.  Sunnyvale;  terms  net.  No 
equalization  offered.  Total  bid,  986,- 
606.  Combination  bid  of  items  1.  2,  S 
and  4.  980,244,  and  delivery  of  all 
items  in  301  days;  items  2,  3  and  4. 
946.967;  delivery  of  all  Items  In  273 
days;  items  3  and  4.  929,412,  delivery 
of  all  items  in  246  days. 

McKleman -Terry  Corp.,  Harrison, 
N.  J.,  Item  1,  934.700.  76.000  lbs. ;  Item 
2.  920,000,  38.000  lbs.;  item  3.  918.000. 
36.000  lbs.;  Item  4.  918.000.  86000  lbs.; 
ship  all  Items  210  days ;  fob.  Harri- 
son; terms  net  No  equalization  ta 
offered.  Total  bid  of  986,700  and  com- 
bination bid  of  Items  1,  2.  3  and  4, 
986.000. 

Filer  &  Stowell  Co.,  Milwaukee, 
Wis.,  Item  1,  933,400,  68,000  lbs.;  item 
2.  922,500.  38.000  lbs.;  Item  3.  918.000, 
35.000  lbs. ;  item  4,  918,900.  35,000  lbs. ; 
ship  all  items  21  days;  fob.  Milwau- 
kee; terms  net.  No  equalization  la 
offered.  ToUl  bid.  903,700,  and  com- 
bination bid  of  Items  1.  2.  3  and  4. 
979,000,  and  Items  2,  3  and  4,  946.1SO. 

Telegraphic  bid  submitted  by  Wil- 
lamette Iron  A  Steel  Co..  Portland. 
Ore..  Item  1,  926.961,  63,000  lbs.;  Item 
2.  917.709.  35.000  lbs.;  Item  8.  915.948. 
32.000  lbs. ;  item  4.  915.048.  32.600  lbs. ; 
ship  all  Items  210  days;  f.o.b.  Port- 
land ;  terms  net.  Combination  bid  of 
Items  1.  2.  3  4.  964,727.  and  items  2,  S 
and  4.  937,766. 


r./3/47 

Wellpoint   System 

Low  and   Only   Bidders 
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Need  a  Vibrator? 


Coll  .  .  .  STANDARD 
for   VIBER 

EXbrook    8845 
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42— MISC.    SUPPLIES    AND 
MATERIALS 


3/3/47 

Pipe  and  Fittings 

Bids  Wanted 

CENTRAL,  VALLEY  PROJECT, 
California.— Until  March  14.  2  P.  M., 
bids  win  be  received  by  the  U.  8. 
Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Inv.  E- 
33,173-A  for  furnishing  10-ln.  welded 
steel  pipe,  bends,  reducers,  flanges, 
etc.,  f.o.b.  shipping  point  and/or 
Coram,  Calif. 

Specifications  obtainable  from  the 
above  office. 


83— 


BRIDGES 


8/3/47 

LOW   Bidder 

Overheat   Crossing    <«JP-';'^  333.60 

8AN  DIEGO,  Calif..  San  Diego  Co. 
Over  Swltzer  Canyon. 

Owner-State  of  California.  DMslor 
of  Highways,  Public  Works  Bldg.. 
Bacmmento.   Callf. 

fetate  Uig'.iway  Englneer-G.  T.  Mc- 
Coy    Public    Works    Bldg..    Sacra- 
mento, Calif. 
Bids  opened  in  the  State  Bldg..  Lrf>» 

Angeles.   Cailf.       _     ,,  ^,      ^.     -r. 
Law    Blddar-C.    ••    Tuttia   Co.,   268 


3/3/47 

Structural  8t*e4 
Three  Low   Bidders 

BOISE  PROJECT.  Idaho.— The  fol- 
lov^ing  submitted  three  low  bids  Feb. 
25  to  the  U.  S.  Bureau  of  Reclama- 
tion. Customs  House,  Denver,  Colo., 
under  Spec.  1696  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point.  Including  beams,  separators, 
field  bolts  and  positive  lock  washers 
and  bearing  plates  for  the  Cascade 
Dam  spillway  highway  bridge,  Pay- 
ette Division.  Boise  Project.  Idaho. 
The  material  will  be  Installed  by  the 
government: 

Warden-Allen  Co..  Milwaukee.  Wis.. 
9800;  ship  between  June  23  and  July 
1;  11.400  lbs.;  f.o.b.  Milwaukee;  terms 
neL  No  equalisation  offered. 

Isaacson  Iron  Works.  Seattle, 
Wash.,  9822;  ship  between  June  1  and 
July  1:  11,200  lbs.;  f.o.b.  Seattle: 
terms  net.  No  equalization  offered. 

Fabri     Steel    Co..     Oakland.    Calif.. 


2/28/47 

High-Prossure  Gate  Assambliaa 

Low  Bidders 
COLUMBIA       BASIN       PROJECT. 

Washington,  and  MISSOURI  BAfilN 
PROJECT.  South  Dakota.— The  fol- 
lowing submitted  low  bids  Fabruary 
24  to  the  U.  S.  Bureau  of  Reclama- 
tion. D?nver.  Colo.,  under  Spec.  1688 
for  furnishing  and  delivering  f.o.b. 
oar^  at  the  shipping  point  or  f.o.b. 
cars  at  Oral.  S.  D. ;  Strafford.  Waah.. 
and  Warden,  Wash.,  two  high-pres- 
Hur"  gate  assemblies  for  installation 
m  the  canal  outlet  works  at  Ango- 
ptura  Dam,  Missouri  Basin  Project, 
South  Dakota,  consisting  of  two  3-ft 
6-in.  by  3-ft.  6-ln.  high -pressure  gates, 
hydraulic  hoists,  hydraulic  gate  hang- 
_  ers  with  mercury  switch  assemblies. 
^2  conduit  lining  transitions,  bellmouth. 
and  IVh-ln-  diameter  standard  shoul- 
der eyebolt;  one  high -pressure  gate 
assembly  for  the  river  outlet  works  | 
at  Angostura  Dam.  Missouri  Basin 
Project,  South  Dakota,  consisting  uf 
one  4-ft.  by  4-ft.  high-pressure  gate, 
hydraulic  hoist,  hydraulic  gate  hang- 
er with  mercury  switch  assemblies, 
upstream  conduit  lining  tranaltloo, 
l>eIlmouth.  and  l»»i -In.  diameter  stand- 
ard shoulder  eyebolt;  one  high-pros- 
sure  gate  assembly  for  the  outlet 
work  of  Long  Lake  Dam,  Columbia 
Basin  Project,  Washington,  consist- 
ing of  one  4-ft.  by  4-ft  high -pressure 
gate,  hydraulic  hoist,  semi-automatic 
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OAKt^ND,  Calif.,  AUmeda  Co.— 
Following  submitted  bids  Feb.  26  to 
the  East  Bay  Municipal  Utility  Dis- 
trict, Rocm  312,  512  l«th  St..  Oak- 
land 4,  Calif.,  under  Pro.  1820  for 
wellpolnt  lystem,  con»iiting  of  well- 
polnt  pump,  40  well  points  and  nec- 
essary pipe  and  fittings,  f.o.b.  Stock- 
ton. Calif. 

John  W.  Stang  Corp.,  |4160. 

Moretrench    Corp.,    $4472. 

Griffin   Wellpoint  ^orp.,-  |4b86. 

3/8/47  •     43 

Radial  Gates 
Three  Low  Bidders 

CENTRAL.  VALLEY  PROJECT. 
California. — The  following  submitted 
three  low  -bids  February  26  to  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver,  Colo.,  under 
Spec.  1661  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Patterson,  Calif.. 
eleven  (11)  20-foot  by  17-foot  radial 
gates  for  checks,  station  836  plus  00, 
1074  plus  00  and  1302  plus  00.  and 
Westley  wasteway  turnout,  station 
1072  plus  55,  not  including  rubber 
seals,  anchor  bolts  and  pipe  sleeves; 
eleven  rll)  15,000-lb.  capacity,  motor- 
operated  radial  gate  hoists  for  the 
checks,  stations  835  plus  00,  1074  plus 
00  and  1302  plus  00,  and  Westley 
wasteway  turnout,  station  1072  plus 
55,  not  Including  motor  starters,  an- 
chor bolts  and  pipe  sleeves,  for  Delta- 
Mendota  Canal.  Central  Valley  Proj- 
ect, California.  The  apparatus  will  be 
installed  by  the  government: 
Item  No.  1 

Denver  Steel  &  Iron  Works  Co., 
Denvec  Colo..  ?24.00O;  ship  120  days; 
176.060  lbs.;  f.o.b.  Denver;  terms  % 
of  1 ':r  "io'  days.  No  equalization  is 
offered. 

Berkeley  Steel  Construction  Co., 
Inc.,  Berkeley,  Calif.,  $26,620;  ship 
120  days ;  196,000  lbs. ;  f.o.b.  Berkeley ; 
terms  net.  No  equalization  offered. 

Southwest  Welding  &  Manufactur- 
ing Co.,  Alhambra,  Calif.,  $27.885 ;  ship 
120  days;  165,000  lbs.;  f.o.b.  Alham- 
bra; terms  V,  of  1%  10  days.  No 
equalization  offered. 

Item  No.  2 

Western  Gear  Works,  Seattle, 
Wash..  $29,645 ;  ship  270  and  450  days ; 
44,000  lbs.;  f.o.b.  Seattle;  terms  net. 
No  equalization  offered.  Alternate  bid 
of  $25,300  for  equipment  except  gear 
motor  and  $3795  for  gear  motor,  to- 
taling $29,095,  if  payment  is  made 
within  270  days. 

Pacific  Coast  Engineering  Co.,  Ala- 
meda, Calif..  $29,700 ;  ship  270  days ; 
42.900  lbs.;  f.o.b.  Alameda;  terms  »4 
of  1%  10  days.  No  equalization  is 
offered. 

Consolidated  Steel  Corp.,  Los  An- 
geles,   Calif.,    $42,500;    ship    270    and 


4S 


8/8/4T 
Venturi  M«t«r 

^s1n"S??aNCISCO,  calif. -until 
March  10,  3  P  M..  bids  will  be  rjj- 
-eived  by  Purchaser  of  Supplies  M. 
H  Gerry,  270  City  Hall,  San  Fran- 
Ssco,  Ciiif..  under  bid  No.  8*«4  for 
furnishing  and  delivering  one  Venturi 
meter  for  60-lnch  plpelln* 

Specifications  obtainable  from  the 
above  office. 

3/3/47  *     *^ 

Boiler— Low  and  Only   Bidders 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  February  28 
to  Purchaser  of  Supplies  M.'  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3846  for  furnishing  and 
delivering  one  steel  heating  boiler: 

C.  C.  Cooley  Co.,  $1268 ;  net  80  days ; 
130  days'  delivery. 

Tay-Holbrook,  Inc.,  $1306.58;  1% 
10th  prox.;  60  days'  delivery. 

Ocean  Shore  Iron  Works,  $2258; 
net  30  days ;  5  days'  delivery. 

Gallagher-Toftman  Corp.,  $1440.72; 
2%  10  days;  30  days  net;  120  days' 
delivery. 


SUB-CONTRACT 
INFORMATION 

3/8/47  •     44 

Transport  Quonset   Buildings 
Bids  Wanted 

NAPA,  Calif.,  Napa  Co. —  Until 
March  11,  8  P.  ML,  bids  will  be  re- 
ceived by  the  Board  of  Trustees  of 
Napa  Union  High  School  District, 
H.  M.  McPherson,  superintendent  of 
schools;  Frank  Morecraft,  clerk, 
board  room,  Napa,  for  the  transpor- 
tation of  quonset  buildings  from 
Camp  Shoemaker  to  the  Napa  Junior 
College. 

Specifications  obtainable  from  the 
office  of  the  superintendent 

3/3/47  44 

New  Mezzanine  Floor 
Bids  Wanted 

SAN  PEDRO,  Calif.,  Los  Angeles 
Co.— Until  March  27,  2  P.  M.,  bids 
will  be  received  by  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer, 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco.  Calif.,  for  new  mezzanine 
floor  at  the  U.  S.  Post  Office  and 
Customs  House  at  San  Pedro,  Calif. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 
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escont  lighting  fixture*  No.  7701-48S, 
equipped  with  3500-deg.  white  lamps, 
In.stalled  and  wired.  Bid  A  includes 
furnishing  10  fixtures  and  Installing 
in  Room  9  and  bid  B  Includes  fur- 
nishing and  Installing  20  fixtures  in 
various    rooms. 

Specifications   obtainable  from   the 
above  office. 


3/3/47 

Lighting    Fixtures 

Bids  Wanted 

ge.«.    ^«..i..    *,*.«v^.    ow.K    —    > ,     RED  BLUFF.  Calif.  Tehama  Co.— 

460  days;    38.300  lbs.;   f.o.b.   Los   An-  Until  March  10.  7:30  P.  M..  bids  will 
eeles.  No  equalization  offered.  be  received  by  the  Red  Bluff  Union 

*  ., High  School  District.  Fred  H.  Weeks. 

jj/3/47  •     43  1  clerk,  ^^  Bluff,  Cali«.,_for  furnish- 

Hollow-Jet  Valves 
Bid  Op*nina  Data  Extended  From 
Feb.  28  to  March  13.  2  P.  M. 
BOISE  PROJECT.  Idaho  and  COL- 
ORADO -  BIO  THOMPSON  PROJ- 
ECT. Colorado— Until  March  18,  2 
P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Denver, 
Colo.,  under  Spec.  1663  for  furnishing 
and  delivering  f.o.b.  cars  at  Moun- 
tain Home,  Idaho,  and  Fort  Collins, 
Colo.,  five  72-inch  hollow-Jet  valves 
with  valve  controls,  position  Indica- 
tors, Intermediate  shafts  and  coup- 
lings, anchor  brackets  and  bolts  and 
erection  equipment  for  the  outlet 
works  at  the  Anderson  Ranch  Dam, 
Boise  Project.  Idaho,  and  two  72- 
Inch  hollow-Jet  valves  with  valve 
controls,  position  indicators,  inter- 
mediate shafts  and  couplings,  anchor 
brackets  and  bolts  and  erection 
equipment  for  the  outlet  works  at 
the  Horaetooth  Dam.  Colorado-Big 
Thompson  Project.  Colo.  The  valves, 
controls  and  anchor  brackets  and 
bolts  will  be  installed  by  the  gov- 
ernment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $1.25,  not  refundable. 


Donnelly  Roofing  Co,  662  Fulton. 

DTTftLLINO  (1 -story,  frame),  $8000; 
E  27th  Ave  200  N  Taraval;  owner 
and  builder,  N  W  Anderson.  614 
Taraval  St. 

APARTMENTS  (2-story,  frame,  4- 
family)  (14),  $20,000  each;  N  Lom- 
bard 137.6,  165.  192.6.  220,  247.6  W 
Franklin;  NE  corner  17th  Ave  and 
Judah;    E    17th    Ave    28.9%.    57.4 J4, 

85.11V4.     iwevi.     1*3.1%.     m.8%. 

200.8%,  228.10  N  Judah;  owner  i^d 

builder.   United  Housing  Corp,  2701 

Judah  St 
ALTER     DWELLING,     $3300;     2820 

Broadway;  ovmer.  Mrs  G  Benoiat, 

2100  Vallejo;  builder,  F  S  Marshall, 

909  Ashbury. 
ALTER    FLAT.    $3600;    1435    Octavla 

St  •  owner,  Barraba  &  Llanos,  prem ; 

builder,    Donnelly    Roofing   Co,   652 

Fulton  St 
ALTER  DWELLING,  $950;  l^^S^Lal^* 

St :  owner.  A  J  McBoyle,  111  Sutter 

St;     builder,     Andrew     Plllon,     865 

Duncan  St. 
ALTER   DWELLING.    $1500;    1916-18 

Jackspn     St;    owner,    Kingdom    of 

Sweden,  1918  Jackson  St ;  day  work. 
ALTER    DWELLING.    $2000;     663-M 

Hayes    St;    owner  and   builder,    B 

Frieman,  667  Hayes  St 
ALTER     DWELLING,      $1500;      1441 

Post  St;  owner  and  builder,  L  Eu- 

banks.  premises. 
ALTER    STORE,    $600,     2519    Ocean 

Ave;   owner  and   builder,   Stoneson 

Bros,  1  Sloat  Blvd. 
ALTER  DWELLING,  $1500;  1930  20th 

St  •  owner.  Mrs  F  Haf  Ungen,  prem ; 

buiWer.    R    H   Kimball,    1400    17th 

Ave. 
ALTER   MARKET,   $3000;   2776   ^s- 

slon-  St;   owner,   James   Kong,   272Q 

Mission  St;  builder,  C  P  Edwards, 

Sacramento. 


BUILDING  PERMITS 

Granted 

FEBRUARY  28,  1»47 
FOUNDATION,  $1000 ;  70  Laldley  St ; 
owner.  V  Bogal,  premises;  contrac- 
tor, R  Allison. 
FI^B    REPAIRS.   ETC..    $1700;    325- 
27-29  Webster  St;  owner.  Margaret 
Faherty,  326  Webster  St;   contrac- 
tor. Jack  Callaghan. 
REMODEL  STORE  BUILDING,  $40.- 
000;    8M    Market    St;    owner,    C  H 
Baker  Shoe  Co,  c/o  Gruen  &  Krum- 
meck,     967     Sutter     St;     contracts, 
Swlnerton  A.  Walberg  Co ;  architect, 
Gruen  &  Krummeck,  967  Sutter  St; 
engineer,  L  H  Nlshkian. 
REMODEL    (into    two    apartments \ 
$1000;   295  Sanchez   St;  owner,  Ed- 
ward Gaffney,  premises;  day  work 


SACRAMENTO  CITY 


BLDG.  $14,200:  6800  5th  Ave;  owner, 
George  Hold.  3911  58th  St:  con- 
tractor,  N  Lattln.   1519  Alhambra. 

DWELLING.  5- room,  $6000;  5627  E 
St ;  owner,  R  O  WlUoughby,  1017  J 
St ;  contractor,  J  Paul  Howell,  1837 
47th  St. 

REMODEL  office  interior,  $1000;  1321 
K  St:  owner  and  contractor,  J  D 
Lauppe. 

REMODEL  dweillng  mto  apts,  $1000; 
1223  15th  St:  owner  and  builder, 
Joe   Colangelo,    2014    25th    St 

REMODEL  and  addn  to  dwelling  for 
apts  $3000;  3656  44th  St;  owner, 
Jacob  P  Slegal;  contractor,  E  L 
Schutt. 

GARAGE,  $1500;  2461  Castro  Way; 
owner  and  builder,  H  T  Magee. 

REPAIRS  to  Interior  of  bldg,  $1000; 
1:^16  4th  St;  owner,  Dr  J  Kubo; 
contractor.  Thos  Wells.  2700  Capital 
Avenue. 

DWELLING.  4- room.  $5000;  3717  7th 
Ave;  owner  and  builder.  W  H  Lhes 
2634  Donner  Way. 

ADDN  to  dwelling,  $800;  2712  22nd 
St;  owner,  C  A  Strawhecker;  con- 
tractor, M  F  Terra,  2314  9th  St 

ADDN  to  dwelling,  $3000;  3140  42nd 
St :  owner  and  builder,  E  Ware. 

PALO  ALTO 


I  RESIDENCE  (2-family>,  $l»i«00;  848 

Spring  and  3»8  University;   owner 

and  builder,  Leol*  Brugg. 
ALTER   RESIDENCE,    $2000;    121    N 

14th    St;   owner    and  builder,    Sam 

Lo  Bue.  premises. 
RESIDENCE,  $10,000;  1184  Mwnedlth, 

owner  and  builder,  Loria  O  John- 

RBSIDENCE,  $8800;  811  »  "_"»^5^' 
owner  and  builder.  Gene  Wright 

RESIDENCE,  $12,000;  1679  Brooklyn 
Ave ;  owner,  J  Ross ;  builder,  Ormal 
Dodd,  1386  Fremont  Ave,  San  Jose. 

ALTE  RRESIDENCE,  $1800;  771  N 
3rd  St;  owner  and  buiWer,  W  O 
Wagrner,  premlsea 

RESIDENCE,  $5000;  814  Palm;  own- 
er and  builder,  Klnley  Hughes. 

ALTER  BUILDING  (business),  $506; 
1689  E  Santa  Clara ;  owner,  A  Rob- 
shotte,  premises;   builder,  Doyle  8c 

BUILDING  (Industrial),  |28,000f  838 
N  10th  St;  owner,  Tri-Valley; 
builder,  C  N  Swenson,  P  O  Box 
558,  San  Jose. 
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BUSINESS  BUILDING  (l-story,  re- 
inforced concrete),  $47,000;  515  Ra- 
mona  St;  owner,  Palo  Alto  Mutual 
Building  &  Loan  Co;  builder,  W  P 
Goodenough,  49  Wells  Ave;  plans 
by  Clark  &  Stromquist  310  Uni- 
versity Ave. 

REMODEL  GARAGE,  $1000;  620 
Lowell  Ave;  owners,  A  E  and  A  P 
Nelson,  premises;  buMder,  K  D 
Wilson,  Los  Altos. 

ALTER  RESIDENCE,  $725;  460 
Homer  Ave ;  owners,  L  Lorraine, 
R  F  Lucy  and  E  A  Lucy,  premises ; 
builder,  Nichols-White,  Inc,  145  Ad- 
dison   Ave. 

RESIDENCE  and  GARAGE,  $20,800; 
263  Southampton ;  owners,  J  H  and 
V  Brown,  250  University;  builder, 
Nichols-White.  Inc,  145  Addison. 

ADD  TO  RESIDENCE,  $500;  426 
Hawthorne  Ave;  owners,  C  H  and 
A  G  Rohner,  premises ;  builder,  H 
R  Hill,  2325  Emerson  St 

RESIDENCE  and  GARAGE,  $11,500; 
1921  Mlddlefleld  Rd;  owner  and 
builder.  Joha  Krysialf,  premises. 


SACRAMENTO  COUNTY 


DWELLING,  (4-room)  $4600;  U)t 
17  North  Sacramento  Heights; 
owner  and  builder,  Edwin  J  Fisher, 
Rte  4,  Box  2230. 

DWELLINGS  (5-room)  $5000  ea^; 
Lota  4,  5,  6,  7,  8,  9.  10,  11,  13,  18, 
14,  15,  16.  17.  and  18  of  Vernon 
Tract  No  1  •  applicant  Bemlce 
Housor:  builder,  Richard  Veman, 
Rte  2,  Box  1287,  Del  Paso  Heights 

DWELLING  (3-room)  $3000;  Pin 
Tct  4S,  Swanston  Acres;  owner 
and  builder,  J  C  Padovin.  Rte  9, 
Box  61S0.  ^ 

DWELLING  (5-room),  $6600;  Lot 
9976,  Fruitrldge  Park;  owner  and 
builder.  Cecchettlni  Bros,  Rte  4, 
Box  4490. 

GARAGE,  $1800 ;  Lot  16,  Florin  Addn. 
owner  and  builder,  Russell  Gordon. 
Rte  1,  Box  70,  Florin. 


&AN  JO&E 


FOR    SALE 

TIMBERS,  wallboards,  plamMnf 
pipe,  millwork,  and  other  baild- 
ing  materUls.    SALE  PRICES. 
Large  stocks  of  "hard  to  ff0t 
items. 

Wire,  write,  or  'phoiM 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAlenda  4977 


4S 


?nl  io»;!^/orMU^e  'B^ker  nu^^^^^^  ^^'    »8»0;  383   4th    St; 

Ing  10  and/or  20  U.R.C.  Banker  Iluor-        „^_„_     w«iib«  .  r»ovn  -  Hermltson 


44 


3/3/47 

Interior  Painting 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  5.  10  A.  M..  bids  will  be  re- 
ceived by  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg..  San  Francisco. 
Calif.,  for  Interior  painting  at  33 
Berry  St,  San  Francisco.  Calif.  Plans 
and  specifications  obtainable  from 
the  above  office  of  the  district  engi- 
neer. 


3/3/47 

Scientific  Equipment 

Bids  Wanted 

NAPA.  Calif..  Napa  Co.  —  UnUl 
March  11.  8  P.  M.,  bids  will  be  re- 
ceived by  the  Board  of  Trustees  of 
Napa  Union  High  School  District 
H.  M.  McPherson,  superintendent  of 
schools;  Frank  Morecraft  clerk, 
board  room,  Napa,  for  the  purchase 
of  sclntlflc  equipment. 

Specifications  obtainable  from  the 
office  of  the  superintendent 

8/3/47  •     *8 

Hollow  Metal  Doors 
Low  and  Only  Bidder 

BOISE  PROJECT.  Idaho.— George 
T.  Gerhardt  Co..  Inc..  1030  Golden 
Gate  Ave.,  San  Francisco.  Calif.,  at 
$7800.  ship  270  days,  9000  lbs.,  f.o.b. 
San  Francisco,  terms  net,  no  equal- 
ization o(fered,  submitted  only  bid 
Fobruary  26  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1660  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Mountain  Home,  Idaho,  hollow  metal 
doors,  complete  with  door  frames, 
hardware  and  other  accessories,  ex- 
cept grout  and  calking  compound, 
necessary  for  the  complete  Installa- 
tion of  the  doors  In  the  Anderson 
Ranch  power  plant.  Boise  Project, 
Idaho.  The  doors  will  be  Installed  by 
the  government 

8/3/47  •     ** 

Water  Meters— -Bids  Wanted 

SAN  FRANCISCO.  Calif. —Until 
March  10.  3  P.  M.,  bids  will  be  re- 
ceived by  Piirchaser  of  Supplies  M. 
H  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  8866  for 
furnishing  and  delivering  two  ft-lnch 
compound  water  meters. 

Specifications  obtainable  from  the 
above  offioe. 


3/3/47  •  ** 

Public  Alarm  System— Bids  Wanted 

COKTK  MADERA.  Calif..  Marin 
County.— Until  March  3.  8  P.  M..  bids 
will  be  received  by  the  town  of  Corte 
Madera.  G.  S.  Menke.  Town  Clerk. 
Town  Hall.  Corte  Madera.  Calif.,  for 
installation  of  «  cmpre^^sed  air  op- 
erated public  alarm  system  complete 
with  trantmltter.  clock.  25  character 
wheels,  air  horn,  motor -compressor, 
valves  and  fittings. 

Specltlcationa  obtainable  from  the 
above  office. 


owner,  Walles  -  Dove  -  Hemiltson 
Corp,  premises;  contractor,  Ameri- 
can Fixture  Co. 

ALTER  (cleaning  plant),  $1700:  1047 
McAllister  St ;  owner,  Cerclat  Laun- 
dry. 1025  McAllister  St;  contractor, 
J  A  Gordon. 

BUILDINGS  (1-story,  frame)  (2), 
$8000  each;  W  Phelps  50.  75  W 
Donner;  owner  and  builder,  Her- 
man De  Plero,  1730  20th  St 

ADDITION,  $t0,000;  84  West  Portal 
Ave;  owner.  Bank  of  America,  300 
Montgomery  St;  contractor.  Capital 
Co ;  engineer,  L  H  Nlshkian. 

ENTRANCE,  $1050;  930  Grant  Ave; 
owner,  Chong  Jan,  premises;  con- 
tractor, Carl  J  Fung  &  Co. 

REINFORCE  FOUNDATION.  $500; 
3024  Judah  St;  owner  and  builder, 
Joseph  Beck,  premises. 

FOUNDATION,  $1500;  4279  22nd  St; 
owner,  Mabel  Carson,  4279  22nd  St; 
contractor,  Adam  Arras  A  Son. 

REMODEL  (Into  apartment),  $500; 
1731  Palou  Ave ;  owner  and  builder, 
Anthony  Nlles.  1733  Palou  Ave. 

WINDOWS.  $500;  2519  Ocean  Ave; 
owner  and  builder,  Stoneson  Bros, 
1   Sloat    Blvd. 


FOUNDATION.  $600;  333  Hull;  own- 
er, E  C  Hansen ;  builder,  Benjamin 
Juarz,  334  Grant  St,  San  Jose. 
FOUNDATION.   $500;   168  S  33rd   St; 

owner,      Conrad      Ybrra;      builder. 

Prank    A    Paris,   44    Floyd    St    San 

Jose. 
ALTER  RESIDENCE,  $1000;  224  De- 

vlne ;   owner  and  builder,  N   Mlina- 

rich,  premises. 
RESIDENCE,   $11,000;    1055-67  N    4th 

St;    owner    and    builder,   Al    Miller. 
ALTER    RESIDENCE,    $500;    815    S 

7th   St;  owner,  A  B   Mariin,  prem; 

builder,  F  O  Alexander. 
ALTER      RESIDENCE,      $700;      1222 

Almaden ;    owner    and     builder,     G 

Puccio.  premises. 
RESIDENCE.   $6000;    328   N   21st   St; 

owner,    A    Ballard! ;     builder,    T    S 

Kirkpatrick. 
REPAIR  FIRE  DAMAGE,  $2300;  1069 

Byerley    St;  owner,    Irene   Walker, 

premises ;    builder.   Ted    Geske,    677  i 

McKendrle.   San  Jose.  I 

RESIDENCE,  $7000;  10th  St  between  I 

Keyes  and   Humboldt ;   owner,  Vlr-  ' 

gll  Gundy:  builder,  Fred  Gundy.        I 
RESIDENCE.   $6950;    1126  Curtis   8t;j 

owner  and   builder,   Anthony   J  In- 

travla.  ' 


IMMEDIATE     DELIVERY 


5-TON  ALL  STEEL  WINCH 

Two  Speeds  for  1500  lbs.  and 

Five  Tons 

Weight  115  Lbs. 

Removable  pinion  permits  free 

running  drum. 

Holds  450  feet  %"  cable  on  ttund- 

ard  4H  "  x  8H  "  drum. 

Manufacturers — Distributor  $ 


ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Francisco,  Calif. 

Phone  Delaware  7487 


OAKLAND 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


8AN  FRANCISCO 


ALTER  DWELUNG.  $M4 ;  2209  24th 
St ;  owner,  O  Maxey,  prem ;  builder. 


DWELLING.  2-slcry  6- room.  $9000; 
6315  Bu«»na  Ventura  Ave;  owner 
and  oullder,  A  Rubtiello.  1800  14th 
Avenue. 

ALTER,  $800 ;  740  47th  Street ;  owner 
G  RIeger.  prem ;  contractor,  G  A 
Murrav,   2401    E    14th    SL 

DWELLING.  1- story  5-room.  $10,000; 
8  Rydall  Court;  owner,  R  W  Car- 
roll, prem:  contractor,  J  M  Barnes 
lAfayette;  architect,  Llttlejohn  & 
Davis,  Orinda. 

ALTERATIONS.    $300:    4665    Dolores 
Ave;    owner,    Peter   Glrattl.    prem; 
contractor,    C   B    Strand.   2437   Da 
muth   St. 

DWELLING.  2 -story  5-room.  $10,000; 
B0«2  Dublin  Ave;  owner.  Glen  Ly- 
on. 8001  Sheffield  Ave;  owner.  J 
Ralph    Pelrce,   3727   Laguna    Ave. 

ALTER.  $800;  536  Lake  Park  Ave: 
owner,  T  Harat,  prem :  contractor, 
B  S  Maclntvre,  589  Jean   St. 

ALTER  ««d  Addn.  $2000;  iSM  49th 
Ave;  o-A-ner  and  contractor,  O  Seg- 
hettl.  premises 


1 


National  Expansion  Joint  Co. 

Ma»»#«efar«r  mad  DMrlhmfpr 
nilR  lOARD  — PBLT-SIDID  ASPHALT  AND 
REDWOOD   iXPANilON  JOINT  PIUiRS 

DMrlk»*or 
MARVEL-KOTi— CoMMt*  Curflig  CompoMid 
SEALZ— lxp«Btl«a  J*lMt  S«ali«4  CoMpoaad 

Cempllef  with  P«d*r«l  S|MeMc«*loii>  SS-P-33* 

FOR    CONCRiTI    CONSTRUCTION 

333  Sevcntli  StrMt         Uad*rlilll  7172         Sm  PraMctsee  3.  Cdlf. 


SUBSCRIteHS  ARE  THE 

THE  CONSTRUCTION 
INDUSTRY 

. . .  DOES  THI  "flU/lDER"  CARRY 
YOUR  ADVERTISING  MESSAGE? 

MArket  7110 


F.W.DODGE 


CORPORATION 


DWEXXING     (i-room),    $1250;    Lots 
18  and  lb  New  Glendale  Tct;  owner 
and  builder,  Rex  R  Knowlton.  •124<) 
ISth  Ave. 
DWBIXING  <5-rot)m),  $4000;  Lot  36, 
Wright   &   Kimbrough  Tct    No  36; 
owner    and    tauuder.    Glen    Farrell," 
Rte  8,  Box  1473-H. 
RBMODEL      DwcKlng,      $1000;      E>A 
Tract  6,  Stebbins;  oAner  and  build- 
er,  R   W    Lenime,    5533    San    Fran- 
cisco  Blvd. 
DWELLING   (3-room),   $2000;   Lot  4. 
Blk  19,  Oakdale;  owner  and  build 
er,  Harry     and  Mury  Hunter,  141C 
11th  St. 
SUNDAY  SCHOOL  BLDG,  $1300:  W 
^   of  120  Acres;    Ranchoa   De    Los 
Americanos ;     owner     and     builder, 
Susumu   Satow,   Rte  2,   Box   2918. 
OARAGE,   $1500;   SE  comer   Roemer 
Park;  Bee  20-8-5;  owner  and  bulld- 
•r,   J   W  Adamson,   4607,   Stockton 
Blvd. 
9-UNIT  AUTO  COURT,  $22,000;   Lot 
2,    City    Acres    No    2;    owner    and 
builder,  J  W  Van  Osten,  6415  14th 

DWELLING  (5-room),  $5000;  Ptn 
Sec  17-8-6;  Edw  Kelley  Sub;  own- 
er and  builder,  Mary  and  Joe  Cab- 
rial,  Rte  2,  Box  2700; 


Completion  Notices 


CONTRA     CO&TA     COUNTY 

Recorded  .,      Completed 

Feb.  24,  1947— Por  Lot  jl,  Macdon- 
ougb  Subdvn,  Walnut'Creek.  Lee 
Hansen  to  Samuel   S  Thomson. 

Feb.   20,   1947 

Feb.  34.  l»47~Lot  11,  Tregallas 
River  View  Subdvn,  Unit  No  1, 
near  Antloch.  Clovies  C  Robert- 
son to  V  A  Davl  &  Son  - 

Feb.    19,     1947 

Feb.  24.  1947— Lot  8,  Whyte  Or- 
chard Estates,  near  Walnut 
Creek.    Jack    O    Ready    to    Neal 

Miller    ..._ Feb.    19,    1947 

Feb.  24,.  1947- Por  Lot  60,  Subdvn 
No  2,  Larkney  Ranch,  near  Wal- 
nut Creek.  Edward  J  Tomey,  Jr, 

to  whom  it  may  «oncem 

„ _ Feb.    24,   19'1" 

Feb.  24,  1947— About  1^6  miles  So. 
of  Walnut  Creek  and  being  In  the 
San   Ramon  Grant;   Benjamin   B 

Unger   to   Henry    Brown 

Feb.    20,    1947 

Feb.  24,  1947— Lot  32,  Alhambra 
Valley  Estates,  near  Martinez. 
Cecil  C  Wygal,  et  al  to  whom  It 

mav  concern _ Feb.   15,   1947 

Feb.    24,   1947— Lot    6,    Biahop    Tract, 
near  Concord;  George  W  Holmes 

to  J  15  Balas  Feb.  15,  1947 

Feb.  24.  1947— Lot  7.  Pledmonte 
Heights,  near  Concord;  T  H 
KicklauB    to   whom    it    may    ocn- 

c«m    Feb.    24.    1947 

Feb.    26.    1947— Por    Lot    4.    Blk    4, 

Map  No  2,  Walnut  Heights.  Wal- 

'  nut  Creek :  Jack  M  Molesworth  to 

Paul   H  Haller Feb.   19.   1947 

Feb.  26,  1947—150  ft  E  of  Lower 
Happy  Valley  Road  and  Mt  Di- 
ablo Boulevard,  known  as  No 
148-150  Mt  Dlatlo  Blvd.  Lafay- 
elte.    Albert    Anaclerlo    to    whom 

It  may  concern ■^*"-  ?!*'  }. 

Feb.  25.  1947-Lots  27  &  28.  Blk  24 
Henderson     Tapscott     Tract.     El 
Cerrito.     George     R     McNutt     to 
whom    it    may    concern    .  .^ 

_  Feb.     24.     1947 

Feb."'25.  i94'7— Por  Lot  3.  San  Pab- 
lo Rancho.  El  Cerrito.  Ernest  N 
Kettenhofen    to   A   C    Brunsell. 

Feb.    20.    194/ 

Feb  2i5riM7— Por  of  Rancho  Can- 
ada Del  Hambre.  Southern  Flart. 
Walnut  Creek.  Henry  C  War- 
ren to  whom  it  may  concern 


Feb.  21    1947 
Feb.  25.  iM7— ti^riS^Norlyn  Tract. 
near     Walnut     Creek.     Ekigar    V 
Slaueon  to  Glimme  Construction 

Co Feb.    21.    1947 

Feb.    25,    1947— No    11    Valley    Drive, 
near  Orinda.   Rodger  F   Dunstan 
to   James   A  Ganley.   Feb.    25,    1947 
Feb.    25,    1947— Por    Lots    65    A    66, 
Pel  Hambre  Terrace,  Map  No  1, 
Walnut      Creek.      Trailer      King 

Mfg  Co  to  E  P   Se«mans 

- Feb.      21,      1947 

Feb.  25.  1947— Por  Lot  S3.  Kensing- 
ton Terrace,  near  El  Cerrito. 
Preston  A  Jones  to  whom  it  may 

concern Feb.    18.    1947 

Feb.    25,    1947— Lots    18   to   24,    Incl; 
Blk    2,    Pittsburg    Helsthts,    near 
Pittsburg.  'Gaetano    E     Seeno,    et 
al  to  Sceno.  Dlmagglo  &  Seeno.... 

Feb.    21.   1947 

Feb  25.  1947— Por  N/E  ^4  of  N/W 
>4  Sec  14,  T  1  N,  R  1  W.,  near 
Concord  Clyde  C  BaKer.  to  whom 

It  may  concern Feb.  20,  1947 

Feb.  25.  1947 — J  .73  acres  In  Rancho 
San  Ramon  and  0.200  of  an  acre 
In  Rancho  San  Miguel,  near  Wal- 
nut    Creek.     Charles     M     Sayers 

to  Frank  A  Stead Feb.  20,  1947 

Feb.  26.  1947— Por  Lot  21.  Map  No 
1,  Macdonough  Subdvn,  Walnut 
Creek.  Marjorle  K  Holt  to  Arthur 

Mulllns Feb.     10.    1947 

Feb.  26,  1947— Lots  33,  34,  &  35,  Blk 
42,  Richmond  Annex,  Richmond 
Emanuel  Simmons  to  H  R  Hes- 

ton    Feb.    21.    1947 

Feb.  26,  1947— No  81  Camlno  Encl- 
nas,     Orinda.     Horace    Breed     to 

Dotv  &   Lockwood   Feb.   24,   1947 

Feb  26,  1947— Lots  58,  89  &  81, 
Pleasant  Acres.  Unit  No  2.  near 
Walnut  Creek.  C  Dudley  DeVel- 
biss  Co  to  whom  It  mav  concern. 

Feb.     21.     1947 

Feb.  29.  1947— Lot  15.  Blk  11.  E 
Richmond  Boulevard-  Tract, 
Richmond.  N  W  Nelson  to  whom 
It  may  concern Feb.  21,  1947 


Feb.  26.  1947— For  L  18.  "Faber 
Sub"  Wm  V  Edwards  to  K  D 
Wilson   Feb.   17.   1947 

Feb.  2«J.  1947— L  18,  19,  20  A  21.  B  7 
'Parkway  Terrace."  South  San 
Francisco"    James    A    Whiteside, 

et   al  to  Lawrence  H   Smith 

Fob.    26,     1947 

Feb.  26,  1947— L  11.  12  &  13.  B  11; 
'No  Fairoak.s"  D  J  Murphy  to 
whom  It  may  concern.  Feb.  26,  1947 

Feb.  2t,  1947— Por  L  "D"  "Wooster 
Whitton  &  Montgomery,  Sub, 
Redwood   City"  Archie  Klang.   et 

al  to  Remmet  Const  Co'  

...„_ Feb.    21,    1947 


SAN    FRANCISCO 


Recorded  Accepted 

Feb  21,  1947— E  GAVIOTA  WAY 
8.258,  33.44.  58.623.  83.806.  108.988 
NE  from  N  terminus  of  curve 
connecting  N  Bella  Vista  Way; 
S  Lulu  Alley  and  Burlwood  Dr, 
NW  curve  Los  Palmoa  Dr  128.684. 
103.643,  7^640.  53.619,  28.524  SW 
Lulu  Alley;  W  Los  Palmos  Dr 
and  Lulu  Alley.  Meyer  Conatr  Co 

to  whom  it  may  concern 

_ ^...February  17.   1947 

Feb  20,  1947— SW  14th  AVENUE 
and  Goar>'  Blvd.  John  B  and 
Franclne  G  Coakley  to  A  J  Hop- 
p-er  Co.„ February  18,  1947 

Feb  27.  1947—25  and  21  GRAND 
View  Ave.    Matthew  A  Little  to 

whom    it   may   concern - 

January  27,  1947 

Feb  28,  1947— W  43rd  AVE  75  S 
Moraga  E  35th  Ave  225  N  Pa- 
checo.    H  Sala  and  H  Corbell  to 

whom  It   may  concern ■■" 

February  28,   1947 

Feb  M.  1947— W  DIAMOND  61  S 
26th  St.  Geo  H  and  l-«ls  Ken- 
nedy to  Modem  Home  Bldrs 

„ February  28,   1947 


Brownson  Metal  Products  Co, 
$499.55  vs  Nicholas  Johnston  (two 
liens*   

Feb  27.  1M7— iS  ALTA  ROAX>,  Bar- 
keley.  O  C  Jones  A  Bona  ve  Her- 
mann   R  Hewelcke JS7«.41 

Feb  27.  1947—6  ALTA  ROAD.  Ber- 
keley. O  C  J'>nes  &  Sons  vs  Her- 
mann R  Hewelcke »74.97 

Feb  27,  1947—481  CRAOMONT  Ave. 
Berkeley.  O  C  Ju..eS  A  Sons  vs 
Hermann  R  Hewelcke $699  79 

Feb  27.  1947-<«X)T  30  map  Orange 
Grove  Tract.  San  Leandro.  Jake 
Vlsscher,  Anthony  and  Mary  Mo- 
rano    $416.00 


Cessation  of  Labor 


8AN    FRANCISCO 


Recorded  Work  Ceased 

Feb  27.  1947— SE  MISSION  ST  180 
NE  Preclta  Ave  W  G  Henary 
dba  W  G  Menary  Auto  Supply  Co 
to  Chas  Richanbach  dba  Coast 
Bldg  Co January  27,  1947 


Non-Responsibility 


dealer.  Atlas  Heating  &  Ventilatlnc 
Co;   floor  furnace. 

3093  Broadway;  owner,  Cornell; 
dealer,  Tancredy;  central  heating. 

5328  Calaveras  St;  owner,  Hlllard; 
dealer,  Harer  Furnace  Co;  central 
furnace. 

1209  97th  Ave;  owner  ,Van  Dar 
Hagen;  dealer,  Harer  Furnace  Go; 
floor  fumaea. 

4376  39th  Ave ;  owner,  Borges ;  deal- 
er, Atlas  Heating  ft  Ventilating  Co; 
central  furnace. 

2116  103rd  Ave;  owner.  Walker; 
dealer.  Atlas  Heating  &  Ventilating 
Co ;  floor  furnace. 

2427  E  14th  St;  owner,  R  Smith; 
dealer,  Atlas  Heating  &  Ventilating 
Co;  floor  furnace. 

4219  Maple  Ave;  owner.  Terran; 
dealer,  Bay  Cities  Heating  &  Ven- 
tilating Co;  central  furnace. 

9221  Castle  Wood;  owner.  Walker; 
dealer.  Bay  Cities  Heating  A  Ven- 
tilating Co;  floor  furnace. 

7941  Greenley  Dr;  owner.  Walker; 
dealer.  Bay  Cities  eHaUng  4  Ven- 
tilating Co;  floor  furnace. 

7018  Halllday:  owner,  Jacobs:  deal- 
er. Bay  Cities  Heating  ft  Ventilating 
Co;  floor  furnace. 

3386  Guldo;  owner,  Santoa;  dealer, 
Harer  Furnace  Co ;  central  furnace. 


SAN  FRANCISCO 


SAN  MATEO  COUNTY 


ALAMEDA  COUNTY 


Legishtnre 

(Continued  from  Page  One) 


ing  by  the  commission  on  the  bu<i- 
set. 

The  final  Collier  bill  (S.  B.  15) 
makes  certain  formerly  exempt 
contractors  liable  for  fuel  taxes. 
It  provides  that  contractors  work- 
ing under  U.  S.  contracts  will  be 
denied  the  general  exemi)tion  on 
fuel  given  the  United  Stetee. 

A,  B.  15,  on  the  other  hand,  au- 
thorizes dav's  lal>or  or  negotiated 
contract  for  highway  work  in 
"•niergency  cases^'  or  "when'  pro- 
ceeding by  contract  do<?s  not  meet 
the  public  interest."  Bids,  which 
may  be  waived,  would  be  reouired 
on  all  contracts  in  excels  of  $1000. 

A.  R  19  provides  $950,000  for 
preliminary  engineering  for  a  new- 
toll  crossing  across  San  Francisco 

A.  B.  2S  requires  the  Depart- 
ment of  Public  Works  to  call  for 
bids  and  contract  for  highway 
pavement  on  alternative  basis, 
specifying  asphalt  or  cement,  ex- 
cept in  special  circumstances. 

A.  B.  83  permits  any  person,  by 
filing  demand,  to  be  notified  of  in- 
tention   of   Department    of   Public 
Works  to  adopt  plans  and  specifica- 
tions   and    to    demand    a    bearing 
thereon.    If  department,  after  pro 
t«8t,  does  not  grant  hearing,  pro- 
tWBUnt  may  appeal  to  the  gover- 
nor,   who    appoints    committee    of 
three  highway  enp:ineers.  which  de 
termines  final  clans  and  specifica- 
tions to  be  used  on  project. 
400  Affect  Industry 
The  billa  enumerated  above  wiH 
hear  close  watch   in  the  next  two 
weeks  when  most  attention  is  be- 
ing directed   towrrd  resolving  the 
conflict  on  financing. 

After  that  there  are  some  400 
bills  directly  affecting  the  ndus- 
try  awaiting  convocation  of  the 
regular  tetiion. 


Recorded  Completed 

Feb  24.  1947— Por  L.  20,  "Sub  No  1 
San     Ma  tec    Park"     Augustus    S 

Babcock    tu    Hairy   Frerichs 

Feb.     19,     1947 

Feb.  24.  1947— L  22,  B  7,  "Park- 
way Terrace,  So  gan  Francisco" 
James  A  Whiteside,  et  al,  to  Law- 
rence H  Smith Feb.  24,  1947 

Feb.  24.  1947— L  3  ft  5,  B  19:  "Men- 
alto  Park"  R  W  Marshall  to  Dav- 
id   D    Bohannon    Organization 

Feb.    18,    1947 

Feb.  24.  1947— L  1.  B  8;  "Woodslde 
ciers"'  Raymond  P  Flfleld.  et  al 

to   Ray  Vert.     Feb.   24.    1947 

Feb.  24,  1947— Por  L.  4  A  5.  B  61 ; 
"White    Oaks    T.-act"    D   Costan- 

tino  to  whom  It  may  concern  

Feb.      21.      1947 

Feb.   24.   1947— SE  75   ft    L   17   &   18. 
B  23;   "IBeile  Air  Park.  San  Bru- 
no ata."  Liloyd  I  Curtlss.  et  cl  to 
whom  It  may  concern.  Feb.  19.  1947 
Feb.     24.     1947—  :     So    San 

Francisco  Unified  School  Dl^t  to 

Perrv  H  Hadden Jan.  ZO,  1C47 

Feb  24,  1947-1.  11  ft  13.  B  4;  Re- 
sub  of  Dlngee  Park"  Joseph  M 
Carlson,    et   al    to   whom    It    may 

concern  ~ 

Feb.    24,    1947—1.    1.    B 
wood"    Alfred     Helde,     et     al     to 
FrancLs  H  Kappeler.    .  Jan.  20,  1917 
Feb.   24,   1947— Por  L  3  ft  4,  B   20 : 
"Oak  F-ark"  Henry  H  Ball,  et  al 

to  whom   It  may  concern   

Feb.     24,     1947 

Feb.  24.  1947— L.  10.  B  6;  L.  1.  B  7 ; 
"Belmont    Park.    Belmont"    C    D 

Cunningham  to  Stolle.  Inc 

Feb.   24.   1947 

Feb.  24.  1947— L  »,  B  "A"  "Oak 
Villa  Homestead"  Dan  Noe.  et  al 
to  B  Llrvd  O.-^bome  Feb.  1\.  1947 
Feb  24.  1947—1.  23,  B  7,  "Tarkway 
Torraco.  South  San  Francisco" 
James  A  Whiteside,  et  al  to 
Lawrence  H  Smith  Feb.  24.  1947 

Feb.  24,  1947— L  11,  B  36.  "While 
Oak.r  Tr  No  4  ;  Ran  Carlos'*  G  L 
Lampmen.    et    al    to    Nelson     M 

Welhanks '"eb.    24,    1947 

Feb  2J  1947  L  10.  B  4.  "White 
Oak.s  Tr,  Sub  No  2"  ArvU  I  Lar- 
son to  whom  It  may  concern. 

Feb.     25,     194  7 

Feb     28.    1947— L   r3.    B    38:    "East 

San    Mat  en"    A   F   Carlson,   et    al 

to  Williams  ft  Burrows.  Inc      .^■. 

Feb.     20,     1947 

Feb.    26.    1947— L   S.    5    ft    «,    B    1 ; 

"Greene     Park.     Redwood     City* 

Grene    Bros    to    whom    It    may 

concern -    Feb.  2a  1947 

Feb    2!5.  1947— Por  L  5.  B  11:  "Oak 

Knoll  Manor"  Daniel  J  Ryan,  et 

Al  to  J  F  Mlllett.  Jr         Feb.  24,  1947 

Feb    25,  1947— L  90.  "The  Willows'' 

Vlcfnr  H   Erlckflon,   et   al   to  J  R 

Simon  Feb     19     1947 

Feb  25,  1947— L  9.  "Carmellta  Ma- 
nor, near  Redwood  City"  Leon- 
Td   Hon  It  V   Co,   to  whom   It   may 

rcncem  ^t^J^i.^^'^ 

Feb    25.  1<M7-L  14.  B  4:  L  39.  B  6: 
■Belmont    Park"    C    D    Cunning-  ^ 
ham  to  Stolte.  Inc.         Feb.  24    194- 
Fob- 25,  l<>47-Por  L  3.   B  3;    'New 
High      School      Acres.      Redwood 
City"    Edwanl    Murphy,    et   al    to 
whom  If  may  concern    Feb.  21.  1917 
Feb    26.  1947-L  9.  B  14;    "San  Ma - 
t»o      Knolls"      Peninsula      Home 
Bldrs   to   Peninsula   Home    BWr^.^^ 

Feb  26.  1947-NW  34  ft  L  ir 'sE 
17  ft  L  18.  B  14.  "Map  No  2, 
BvJrIlnEaWes"  Robert  W  Lee.  et 
al  to  J  C  Ellers. 


Recorded  Accepted 

Feb  28,  1947— PTN  LOT  12,  Blk  2. 
map  Key  Route  Terrace  No  2.  Al- 
bany. Walno  W  and  Mary  J 
Aarnloskl  to  David  Kestl 

February   18.   194i 

Feb  28.  1947—21183  LOCUST  Street. 
Hayward.    Johnson  &  Clemans  to 

whom   It    may  concern....- 

February   24,   1947 
Feb    28.    1947-21187    LOCJJST    ST. 
Hayward.     Douglas    C    and    Ger- 
trude M  Bartlett  to  Johnson  and 

Clemans February  24.  1917 

Feb  28.  3947—1791  WILLOW  ST, 
Havward.  Roy  B  and  Dora  B 
Hanson  to  Johnson  ft  Clemans 

February   24,   1947 

Feb  28.  1947—1777  WILLOW  ST, 
Havward.  Wllber  W  and  Joan  C 
Isaacson    to   Johnson   ft  Clemarts 


Fob  27,  1647—839  KEARNY  Street. 
Title  Ins  ft  Guaranty  Co  as  to 
improvementa  on   property. 

ALAMEDA  COUNTY 


Electrical  Permits 


Feb  27.  ll>47— 289  E  12th  STREET, 
Oakland.  Emma  P  Rose,  Admtrx 
Ept  of  Frank  H  White  as  to  im- 
provements  on   property. 


Plumbmg  Permits 


8AN    FRANCISCO 


OAKLAND 


Feb  28.  1947—17397  LOS  BANGS 
Ave,  Hayward.   Donald  C  OUen 

to  whom  \'>  may  concern •  ■■ 

February   19.   1947 

Feb  28.  li947— lots:  IS  and  14  Blk 
8  Amd  map  Melrose  Exten  Tract. 
Oj.kland  Norman  Edgar  Frey,  Jr 
George  H  Calder.  February  26.  1947 

Feb  27.  :947— 104&1  MaoARTHUR 
Blvd.    Oakland.     Leona   B    Atkls- 

.•M'n  to  wh(  m  »t  naay  concern 

Feb.  21,  1947  "    •''*""*7,^  J,?* 

20  "Bay-  Feb  27.  1947- LOTS  8.  9  and  10  B'.k 
D,  Fal:vlew  Heights,  Oakland. 
A  Casquelro  to  whom  It  may 
concern February    2.5.    1947 

Feb  27.  1947— SE  ADDITION  TO 
Mausoleum.  Mountain  View  Cem- 
eler\  Assr  to  Dondero  Marble  Co 

.Februar>-   13.   1947 

Feb  27.  1947— 7860  STERLING  DR. 
Oakland.  Roslna  Johnson  to  Wal- 
ter H  Edwams February  24.  1947 

Feb  27,  1947-LOT  1  Blk  2,  and 
Lot  8  Bik  1.  Tract  722,  Eden  Twp. 
ft  W  Marshall  to  David  D  Bo- 
hannon Organization       Feb  18,  1947 

Feb  26,  1947  1018  STANFORD  Ave, 
Oakland  Mrs  A  S  Pencovlc  to 
Gaba  ft  Dames February  24,  1947 


3960  E  14th  St;  owner,  Ferra; 
plumber,  Durant :  3  fixture* ;  1  gaa 
outlet ;  6  water  connections. 

1941  16th  Ave;  owner,  Geo  Mattis; 
plumber,  Sunderman ;  2  fixtures ;  S 
water  connections. 

257     Lester    Ave ;    owner,    Larson ;' 
plumber,    A    J    King ;    5    fixtures ;    9  '< 
water  connections. 

1440  Harrison  St;  owner,  Ebell 
Club;  plumber,  A  J  King;  3  fixtures; 
6  water  connections.  , 

110  467th  Ave:  owner,  Don  Neher; 
plumber,  H  Salisbury;  7  fixture*;  20 
water  connections. 

3809     Buell     St;     owner,     Warren; 
Februar^'iV,   1947  1  plumber,     P    Barbin;    2    fixtures;    4 

'  water  connections. 

4000  Suter  St;  owner.  Schwinn; 
plumber,  P  Barbin;  2  fixtures;  4 
water  connections. 

536  LAke  Park;  owner,  T  Hart; 
plumber,  P  Scboenfield;  6  fixture*; 
5  water  connections. 

3440  Harlan;  owner,  ;  plumb- 
er, Durant;  4  fixtures;  4  water  con- 
nections. 

9603  B  St;  owner,  „ ;  plumber, 

J  R  Ollvera;  3  flxturea;  8  water  con- 
nections. 

1099  Brookwood  Rd;  owner - : 

plumber,   E  C   Braun ;  9  flxturea;   S 
gaa  outlets;  20  water  connectlone. 

1099  Brookwood  Rd;  owner,  

plumber,  E  Braun ;  9  fixtures ;  S  gas 
outlets ;  20  water  connection*. 


3050-3055  various  locations;  own- 
er, Pac  Coast  Const  Co;  contractor, 
B  J  Doherty:  9  outlets;  9  switches; 
8  plugs;    service. 

30.56  2504  Sacramento;  owner,  Ar- 
naud;  contractor,  Bylngton  Blec  Co; 
tiperial  comnlalnt. 

3057  330  10th  St;  owner.  HolbrooU 
Merrill  Co:  contractor  P  ft  J  Elec  Co. 
13  outSetr:  3  switches;  8  plugs. 

3058  1356  Clement;  owner.  La 
Borde;  contractor,  P  ft  J  Elec  Co;  14 
outlets;    6  plugs;    motors.     . 

8080  1794  Halght;  owner.  Askew; 
contractor.  Par  Elec  ft  Const  Co; 
4  pings;  pin  ball  machine. 

3060-3062       various     locations     and 


Liens  Filed 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

Feb  25.  1947— Por  Lot  9,  R  N  Bur- 
gess Go's  Mar  No  1,  Norrls  Ad- 
dition to  Walnut  Heights.  Wal- 
nut Creek.  Blackman- Anderson 
Lumber  Co,  vs  R  E  Hallett.  et  a' 

Amount     »611.62 

Feb.  26,  1947— Lota  21,  22  and  23, 
Blk  7,  North  Richmond  L*.nd  and 
Ferry  Co.  Tmct  No  2,  Richmond 
F  VPIummer  vs  George  Bailey. 
„,    al  Amount    $700.00 

Feb  26.  1947  -Lot  4.  Blk  "P '.  lowo 
o'  T"dos  Santoj",  Concord.  J  ri 
Plain  vs  John  Doe  Puree.   -  -- 

Amount  t2<n.l(> 


Furnace  Permits 


7910  Outlook:  owner,  Maynard; 
dealer,  Atla*  Heating  ft  Ventilating 
Co;  floor  furnace. 

2135  lOSrd  Ave;  owner.  Walker; 
dealer.  Atla*  Heating  ft  Ventilating 
Co :  floor  furnace. 

10922  Longfellow;  owner.  Walker; 
dealer.  Atlas  Heating  ft  Ventilating 
Co;  floor  furnace. 

2135    103rd    Ave:     owner.     Walker; 


U.«.  P««.21/UI9 

SKYLIGHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  tOOFS 

GREEN  HOUSES 

For  ••limat**,  or  •ogln»«rinf  dMicM 
rovwrlng  ■  rompUu  initallallofl.  iarlud- 
ing  thact  matal  raquiramants  .  .  . 

CAU...  EXIROOK  Ills 

Ewrliiaiva   Diatributon   l«r 
Northern  Calllorfiia 

McKun*  Mttol  ProdHcts  Co. 

244  Tekarns  St..  Soa  Francisco.  3 


SAN    FRANCISCO 


Recorded 


Feb.  14.  1947 


Amount 
Feb"27.  1947     E  36'h  AVE  75  South 
Rivera.    Hamlll  Constr  Co  vs  Ed- 
ward H  Sr,  and  Annie  Sengstack^ 

Feb  28.  1947— N  25th,  100  B  Foun- 
tain Albert  B  Faunt  v*  Meta 
Rockteschell    ^^^' 


ALAMEDA  COUNTY 


Recorded 


Amount 


Rnlenite  Non-Slip  Metal  Safety  Treads 

Standard  Sizes  or  made  to  Specification 
CHECKERED.  FLUTED.  OR  PLAIN  SURFACES 


GUNN   CARLE  &   CO. 

20    Fotrcro    Ave  UNdcrhill    5480  San    Franci.co 


Feb   27.    1947-2399   I^T^OfiPJ?CT   8t, 
Berkeley     Albany  Floor  Co,  f91B; 


STEELFORMS 

STEELTUiE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

Mi  Harrhoa  Sfraat       OOmla.  5583       $«a  Froacltco 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DEIIVERY  OR 
FUTURE  COMMITMENT 

Cd\  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAOHC  COAST 

219  PACIFIC  iUILDINO 


OAKLAND.  CALIF. 


1 


I 


I 


PAGES 


DAILY     PACIFIC     BUILDER 


MONDAY.  MARCH  3.  1947 


ownen;  contractor,  Atlas  Heating  * 
VentllatlnK  Co;  motors. 

8063  582  2»th  St;  owner,  Doyle; 
contractor.  Eureka  Elec  Co;  i  out- 
lets; 1  switch;  2  plugs. 

a0«4  Bldg  IB  Apparel  City;  own- 
er, Wolk;  contractor,  JSveready  Elec 
Service  Co;  21  outlets;  2  switches;  0 

plUM. 

S04S    27S  O'Farrell;  owner ~...  : 

contractor,  Eveready  Elec  Service 
Co;  1  piqga. 

3066  l6l  Ellis;  owner,  ;  con- 
tractor, Evcreudy  Elec  Service;  1 
plug. 

3067  200  Hyde;  owner,  ;  con- 

tracior,   Ijveready   Elec    Service   Co; 
1  plug  . 

3068  14S9  Underv/ood  :  owner,  Stim 


Classified  Advertisii^ 


1—    MISCELLANEOUS 


Are  you  Interested  In  well -trained 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS.  ENOINBJJRS 
DRAFTSMEN,    SURVEYORS.  ESTI 
MA  TORS,     SALES     ENOINEERB 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS.    OFFICE    HELJ*. 
For  further  information  call 
E.   STEVENS,   OArfield    1617 
Technical  Positions  Agenoy 

BdOKke^PIMA  denvicB 

All  taxes,  payrolls  for  business  firms, 
contractors  and  Individuals.  No  ac- 
count too  large  or  too  small.  SBla- 
bright   4462.  (tf) 

FREE  LANCE.  Phone  ORaystone 
4248.  (tf) 


2—     HELP  WANTED 


Senior  architectural  draftsman,  per- 
manent position  with  well-established 
Berkeley  firm  of  architects.  Phone 
THomwall  4861.  tf 

DRAFTSMAN  for  steel  fabrtcatlng 
shop  located  In  Oakland.  Must  be 
able  to  contact  customer,  make  shop 
drawings  and  estimate  Jobs.  Reply 
Box  225  c/o  Daily  Pacific  Builder. 
^ (8/3(47) 

Someone     Familiar    wiili — fiullding 
Construction,     capable     of    breaking 
down  and  taking  off  plans  for  Gen- 
eral BIdg.  and  Painting  Contractors 
Phone  MArket  1711.  8/8/47 

Large  East  BayLumber  Co.  wants 
ekperienced  outside  Salesman,  knowl- 
edge of  building  materials  preferred. 
Good  future  for  the  right  man.  State 
experience  and  qualifications.  Our 
employees  know  of  this  ad.  Reply 
Box  226.  c/o  Daily  Pacific  Builder. 

8/4/47 

3—POSrnON  WANTED 

CIVIL  ENGINEER,  S  yrs.'  varied 
construction  exp  Intelligent,  indus- 
trious graJuate.  Opportunity  desired 
with  general  contractor  or  consult- 
ing engineer.  Reply  Box  224  c/o 
pally  Pacific  Builder  (2/28/47) 

-  StRUCTURAL~DRAFTSMAN  de- 
sires part  time  drafting  position, 
evening  or  week-ends.  Reply  Box  222. 
c/o  Daily  Pacific  Builder.  8/8 

TOUNO  MAN.  wide  const  expTlf 
you  want  a   SUPT..  ESTIMATOR  or 

Field  representative  it  wui 

pay  you  to  write  Box  227,  c/o  Daily 
Pacific  Builder,  for  interview.         8/8 

6—  FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKER*. 
TRUCKS  Pacific  Carriers.  Oakland. 
KB  4-1 681. 

ONE  MODEL  80  NORTHWEST 
COMBINATION  DRAGLINE  SHOV- 
EL.  Phone  JUniper  7-8838,  San  Fran- 
cisco  __^ <**> 

LOADER:  TRAXCAVATbR  D-2 
by  hour  or  by  Job.  with  or  without 
trucks.  Call  TRInldad  178».  8/8 

^         FOR  SALE  ' 


Corrugate<i  ALUMINUM  SHEETS 
19  iraiigc,  .036-in.  45>4x06-ln.  Alum- 
inum Products  Co..  3245  16th  Street 
Phone  UNdcrhlll  2166  or  SUtter  6700. 

AVAILABIJJ  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  stsndard  rtlmenHlon.  Phone 
Mr.  CTsndsll.  SUtter  R266 ^^t^ 

Brand    New    Complete    AUT01£A- 
TIC    CONCRETE    BLOCK    MA- 
CHINE.    For   full    particulars    write 
or  phone  J.  Sdhomaker,  Rte.  2.  Box 
^^--785.  Los  Altos.    F'hone  Los  Altos  2930. 

(tf) 


CLOSE  OUT— NAILS 
100- lb.  KEGS.  112.00  each. 
86  KEGS   6- PENNY.   COMMON 
70  KEGS    16- PENNY,   COMMCSK.  - 
10  KEGS  16- PENNY.  BOX 
43  KEGS    20 -PENNY.   COMMON. 
All  or  any  portion  available.  Phone 
Mr.  Crandall,  SU.  8266,  575  Mission  St. 

(tn 

One  D8  CATERPILLAR  with  or 
without  15-vd  Wooldridge  Carr>'all. 
GEO.  E.  MURRAY.  170?  E  Mariposa 
Road,    Stockton.      Phone   6-6639. 

(3/4/47) 


AIR  COMPRESSOR,  complete  with 
8-hp.  DC  motor,  tank  and  starter  box, 
1150.  Geary  Oarage,  865  Geary  St 

8/4/47 


•OILCRt 

DUTTON  "ECONOMIST"  Refrac- 
tory lined  horixontal  return  tabular, 
35  H.P.,  126  LB.  WP.  Immediate  fac- 
tory delivery. 

OIL  BURNKRft 

LIGHT  OIL,  H  and  K  HP.,  range* 
from  1  gph  to  16  gph.  Gun  type,  ad- 
justable base.  Immediate  delivery. 

Gallagher-Toftman  Corp.,  188  OaU- 
fomla  St.  OArfield  0184.  t/fl 


son;   contractor,   Strom  A  Smith;   ll 
outlets:   11  switches;   5  plugs. 

3069  NW  Slcat  Blvd  Sc  Paraiso; 
owner.  WoJd ;  contractor,  Strom  A 
SmHh ;   temporary  saw. 

3070  373  3rd  St;  owner,  John 
Lucia;  contractor,  G  Vaccarino;  con- 
nect sign. 

3071  485  B-D  Union ;  owner,  Faf- 
oucci;  contractor,  G  Vaccarino;  1 
outlet 

3072  626  Belvedere ;  owner,  Fou- 
sek;  contractor,  Atlas  Elec  A  Eng 
Co;  2  outlets;  1  switch;  24  plugs;  4 
services. 

.W73  1£90  Calif  St:  owner,  Hyde 
Cal  Club;  contractor.  Neon  Mainten- 
ance Corp;  sign  feed 

3C74      468    Geary;    owner,    Karlin; 
contractor,   Incandescent   Supply;    10 
outlets. 
3075    7G0  Mkt  Km  6*6;  owner.  State 

Dept    F^iblic   Health  ;    contractor ; 

4  outlets. 

3076-3077  Moraga  St;  owner.  Mac- 
Arthur  BIdg  Co;  contractor,  Adams 
Elec  Co;  10  outlets;  10  switches; 
10  plugs;  service;  1  transformer. 

3078-3000  Various  45th  Ave  loca- 
tions: owner.  Lindsay;  contractor, 
Adams  Elec  Co ;  U  outlets ;  10  gwltch- 
en:  12  plugs,  cable  service;  1  trans- 
fonnar. 

3091-3098  45th  Ave  locations;  own- 
er, Lindsay:  contractor,  Adams  Elec 
Co;  10  outlets;  10  switches;  10  plugs; 
cable  service;  1  transformer. 

3090-3106  48th  Ave  locations;  own- 
er, Strawther  Bros  Co;  contractor, 
Adams  Elec  Co;  10  outlets;  10 
switches:  cable  service;  transformer. 
31<y7  734  Clement;  owner,  E  Pa- 
trucco;  contractor,  American  Elec 
Const  Co;  sign  circuit. 

3108-3109  ^  9  &  11  Faxon ;  owner,  H 
Erickson;  contractor,  American  Elec 
Const  Co;  7  outlets;  10  switches;  10 
plugs. 

3110      2194    22nd    Ave;     owner,     H 
WJieeler;    contractor,    E    A    Koenig: 
cable    service. 
3111-3114     {x>s  PalmOS  Ave;  owner, 

;    contractor,    E   A  Koenig;    11 

outlets;  12  switches;   14  plugs;  cable 
service ;     trtilisf  ormer. 

3115  59  Howth  St;  owner,  Han- 
.sen ;  contractor,  Bemal  Elec  Co ;  2 
outlets:  2  switches;  4  plugs;  4  ser- 
vice :   range. 

3116-3117  2574  36th  Ave  A  15 
Mlramar  Lane;  owner.  ;  con- 
tractor, Bema*  Elec  Co;  service; 
range. 

3118  339  Kearny;  owner,  ; 

contractor,  Bertrand  Elec;  2  outlets 

3119  1030   Taraval;    owner,   ; 

contractor,     Bertrand    Elec;    6    out- 
lets: 3  plugs. 

3120  151  I^ee;  owner,  ;  con- 
tractor, S  Hoffman;  6  outlets;  4 
switches;  3  plugs. 

3121  1500  lt7h  St:  owner,  Hexoil ; 
contractor.  Grand!  BHec  Co;  100  out- 
lets ;  SO  switches ;  20  plugs :  service ; 
motors 

8122  1350  Polk  St ;  owner,  Thomson 
contractor.  Wonderlite  Neon  Prod 
Co;  .*ign. 

3123  825  Irving  St ;  owner,  Original 
Carlo's;  contractor,  Wonderlite  Neon 
Prod   Co;   sign. 

3124  3399  Mission;  owner.  Holly 
Park  Drugs;  contractor.  Wonderlite 
Neon  Products ;   sign. 

3125  4419  Irving;  owner,  Frazier; 
contractor.  Century  Elec  Constr  Co; 
1  plug. 

3126  1S25  3t9h  Ave;  owner.  Sala  A 
Corbell;  contractor,  Century  Electric 
Constr  Co;  temp  saw. 

3127-28  Various  locations ;  owner 
Apperson  A  Lund;  contractor.  Cen- 
tury Elec  Constr  Co;   

3129  570  6tli  Ave;  owner.  T  Hamlll 
contractor.  Century  Elec  Constr  Co; 
37  outlets;  35  switches;  60  plugs; 
8er\'lce ;   motors. 

3130  SW  Cor  6th  Ave  and  Cali- 
fornia St ;  owner,  M  Bauben ,  con- 
tractor. Century  Elec  Constr  Co. 
combine   load  on  one   meter. 

3531  O'Farrell  and  Stockton  Sts; 
owner.  O'Connor- Moffatt  Co;  con- 
tractor. Clmino  Elec  Co;  14  outlets; 
14  BWltches.  28  plugs;  98  show  case 
sockets, 

3132  1325  Jackson  St;  owner.  . 
contractor,    Cimmo    Elec   Co;    2    out- 
lets;  2  switches. 

3133  261  Geary  St;   owner ; 

contractor,  Clmino  Elec  Co;  1  outlet 

3134  950  Geneva  Avenue;  owner. 
Sprouse  Relu ;  contractor,  Clmino  El 
Co;  18  plugs;  circuit  existing. 

3136  417  Montgomery  St;  owner, 
Electrolux  Corp;  contractor,  Clmino 
Elec  Co;  1  «, witch;  6  plugs;  motor, 
kitchen   fun. 

?136    1086  Mlcsion  St;  owner, ; 

contractor,   Ciiflmo  Elec  Co;  alter. 

3137  60  Topeka:  owner,  Creacl; 
contractor.  Dover  Elec  Co;  service; 
range 

3138  52?  Frederick;  owner.  Smith 
A  Falken&tem ;  contractor,  Dover  Bl 
Co;  11  outlets:  2  swltchea;  8  plugs; 
motors;  alterations. 

3139  905'  Point  Lobos ;  owner,  MPn- 
talis :  contractor,  Pacific  Elec  Constr 
Co:  1  plug. 

3140  Stonecrest  Drive  W  600  S  of 
Winston;  owiiei,  Sloneson  Bros;  con- 
tractor. Arc  Elec  Co;  «  outlets;  8  pi; 
1   switch. 

3141  2519  Ocean  Av«;  owner,  ; 

rontrsctot.  Arc  Elec  Co;  alterations. 

3142-56  Various  locations;  owner, 
Rousseau  ;  contractor.  Strom  A  Smith 
27  outlett;  22  switches;  30  plugs. 

3157-8  Various  locations  on  Ney  St ; 
ownor.  E  O  and  S  Co;  contractor, 
Strom  A  {-'mllii;  12  outlets;  11  plugs; 
13  FWltches. 


8159  3624-26-28-2SA ;  owner.  C  L 
Wold;  contractor,  Strom  A  Smith; 
40   outlets;    27   switches;    36   plugs. 

3160  349  Sutter  St;  owner.  Planta- 
tion; contractor,  Retter  Elec  Co;  24 
outlets;   2   switches. 

3161  70  Clinton  Park ;  owner.  Schil- 
ling; contractor,  Retter  Electric  Co; 
2  outlets;  1  switch;  service;  special 
plug. 

3162  2169  Folsom;  owner,  Friede- 
ricks;  contractor.  Smith  Electric  Co; 
service ;   motors. 

3163  641  7th  St;  owner,  Sweitzer; 
contractor,  Weber-Conroy ;  3  outlets; 
1  switch :  motors. 

3164  Cora  and  Bayshore  Blvd ; 
owner,  Munson :  contractor,  Weber- 
Conroy;  12  outlets;  10  switches;  serv- 
ice; S  plugs. 

3165  601  Hayes;  owner.  Searles; 
contractor.  Weber-Conroy;  alter. 

3166  603  Hayes  St ;  owner,  Searles ; 
contractor,  Wefcer-Conroy ;  6  outlets, 
5  switches;  3  plugs. 

3167  SW  15th  Ave  and  Taraval  St ; 
owner.  Henv/ood;  contractor.  Weber- 
Conroy;  10  outlets;  5  switches;  3 
plugs;  service;  motors. 

S168  108  Geary  St,  owner,  Granat 
Bros;  contractor,  Weber-Conroy;  al- 
terations. 


POSITIONS   OPEN 


OAKLAND 


4436C  3015  38th  Ave ;  owner,  Bert's 
Caiera;   contractor,  Del  Monte;  sign. 

44364  1200  Fruitvale;  owuer,  J  A  J 
contractor.  Del  Monte;  sign. 

44362  3661    FootliUl :    owner ; 

contractor,  Del  Monte;  sign. 

44363  3002  Telegraph;  owner,  ; 

contractor,    Del    Monte;    sign. 

44364  1200  Fruitvale;  owner,  J  A 
Cafe;    contractor,  Del   Monte;   sign. 

44365  1104  57th  Ave:  owner,  Don 
Neber ;.  contractor.  Ets-Hokin  A  Gal- 
van  :  new  installation. 

44366  20th  A  Broadway;  owner, 
H  C  Capwell;  contractor,  Scott  Elec; 
new   installation. 

44367  5387  Miles  Ave;  owner,  Dor- 
othy De  Wyre ;  contractor.  Havens 
A  Wade;  ser^'lce. 

44368  3421  Holtiz;  owner,  Benner 
A  Nawnan;  contractor,  Calif  Elec; 
new  spot  welder. 

44369  1821  7th  St,  Oakland;  own- 
er, Martin  Pirro;  contractor,  C  A 
Langlais ;  outlets ;  switches ;  plugs ; 
motors;  alterations;  add  and  new 
installations.  • 

44370  1821  lOSUi  Ave;  owner.  L  L 
Kuschllng;  contractor,  Johnston  Elec 
range  wiring 

44371  1130  86th  Ave;  owner.  Ala- 
meda Homes ;  contractor.  Johnston 
Elec;   outlets;   switches;   plugs. 

44872  10751  Pearman ;  owner,  Ala- 
meda Homf:E ;  contractor,  Johnston 
Elec:  outlets;  switches;  plugs. 

44373  10603  Pearman;  owner.  Ala- 
meia  Homes ;  contractor.  Johnston ; 
outlets;  switches:  plugs. 

44374  10809  Pearman;  owner,  Ala- 
meda Homes ;  contractor.  Johnston 
Elec;    outlets;   switches:   plugs. 

44375  1J537  80th  Ave;  owner.  Ala- 
meda   Homes ;    contractor,    Johnston 

-Elec:   outlet<>,   switches;  new  instal- 
lations. 

4437C  1.139  41-84th  Ave;  owner. 
Alameda  Homes;  contractor,  Johns- 
ton-   outletn;    switches;    plugs 

44377  1011  83rd  Ave;  owner,  Ala- 
meda Homes  ;  contractor,  Johnstdn  ; 
outlets:    fiwltches;    plugs. 

44378  1162  60th  Ave;  owner.  Ala- 
meda Homes ;  contractor,  Johnston 
Elec;    outlets;    switches;    plugs. 

44379  5441  43  45th  Bond  St ;  owner. 
Hobart  Johnson ;  contractor.  Jone^i 
Elec;  new  Installation. 

44380  78P0  Michigan  Ave;  owner, 
Mr  Lawrence;  contractor.  Fine  Elec 
Serv;   fixtures. 

44381  6038  Chabot  Rd  ;  owner.  Mor- 
ppnson  Bros;  contractor.  Manning  A 
Whltaker.    Atla.-i    furnace. 

44382  Broadway  30th  A  Tele- 
graph ;  owner,  Capwell ;  contractor. 
Scott-Buttner;  new  installation  ad- 
dition. 

ii^sr,  1724  28th  Ave:  owner,  Mrc 
Benn ;  contractor.  Flagler  Elec;  ser- 
vice. 

443^4  2400  E  14th  St;  owner. 
Service  Station  Sales;  contractor. 
Hayne^  Elec ;   connect  gas  pumps. 

44385  1154  57th  Ave;  owner,  ; 

contntctor.   T   L  Rosenberg;   outlets; 
switches ;   plugs. 

44386  ,30th  and  Broadway;  owner, 
H  White;  contractor,  T  L  Rosenberg, 
alterations. 

44387  1308  Broadway;  owner,  Kay 
Jewelry;  contractor,  T  L  Rosenberg; 
fixtures. 

44388  11th  A  Washington;  owner, 
Lamon  Shoe  Co,  contractor,  T  L 
Rosenberg;  alterations. 

44380  2838  Hannah  St;  owner, 
Morewear  Paint ;  contractor,  T  L 
Rosenberg:  outlets;  switcher;  motor*. 

44;<90  6007  Colton  Blvd ;  owner, 
Granville  T  Burke;  contractor,  T  L 
Rosenberg;  outlets;  switches;  addi- 
tion. 

44391  651  20th  St;  owner.  Holt 
Mfg  Co;    contractor,    Spott;   fixtures. 

44392  .^31  19th  St;  owner.  Bast 
Bay  Maintenance  Dept ;  contractor. 
Spott;   alter.itlons. 

41.193  2626  San  Pablo;  owner.  Leee 
Auto  Repaif  Shop;  contractor.  Spott: 
motors. 

44304  3i  Home  Place  East;  owner. 
Letter  A  Son;  contractor,  Spott;  fix- 
tures. 

44395  1223  Feralta;  owner,  Resh ; 
contractor,  Thoma.s  C  Moody;  1  fix- 
tures. 

44890    380  14th  St ;  owner.  Mi^s  Ala- 


s'535— DRAFTSMAN,  mechL  or 
archtl.,  exper.  on  industrial  plants. 
$300-1350  mo.  San  Francisco. 

S-571  — DESIGN  BNGRS.  and 
DRAFTSMEN,  exper.  on  oil  refinery 
work,  pipelines  and  pumping  plants. 
Salary  open.  San  Francisco. 

S-566— MECHL.  ENGR,  grad.,  at 
least  30  yrs.  old,  with  exper.  preparing 
plans  and  specs,  for  conunl.  and  In- 
dustrial H.  A  V.  and  air  conditioning. 
Salary  open  .Los  Angeles. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

Nevrlen  D.  Cook.  Mgr. 

57  POST  ST.  S.  p.  4 

•AHtold  f24t 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArficId  9110 


\P9y   Evan*  Av«. 
San  Prantitro,  Calii. 

Phon«i  OAr6al4*110 


...YARDS    AT... 
799   CouBty  Road 
San   Carloa.  Calif. 

Phoi.t:   San  Carloa  2041  M 


90?   Bonania    Road 

Lat  Vegat,    N«%'«(la 

Pkont:    l.aa  Vfgaa    I  )44 


"For  a  Square  Deal  Call  O'Nciir 


meda;    contractor,    Spott    Elec;    fix- 
tures. 

44397  3022  E  14th  St ;  owner,  Fruit- 
vale Medical  BIdg;  contractor,  Spott 
Elec;  fixtures. 

44398  1301  Wood  St;  owner.  Mer- 
chants Express  ;  contractor,  Spott  El ; 
fixtures. 

44399  1301  Wood  St;  owner.  Mer- 
chants Express;  contractor,  Spott  El; 
altt'rations. 

4440C  21st  and  Broadway;  owner, 
Adnan  Charquet;  contractor,  Spott 
Elec ;  alterations. 

44401  1020  Bella  Vista  Ave;  own- 
er. Miss  Tlbbey;  contractor,  Haynes 
Elec;  outlets;  switches;  plugs;  al- 
terations. 

44402  4018  Lyon  St;  owner,  Fred 
Smith;  contractor,  Dlmond  Electric, 
service. 

44403  1632  Market  Street;  owner. 
Thomas  Eng;  contractor,  Carl  Monzo 
new   installation. 

44404  3011  MacArthur  Bivd ,  own- 
er, Nappe;  contractor,  Carl  Monzo; 
fixtures ;  iiew  installation. 

44405  3958  E  14th  St;  owner.  Phys- 
ical Culture;  contractor,  Carl  Monzo; 
f  ixt  ares. 

44406  3802  Foothill  Boulevard;  own- 
er, Mory's  Liquor  Store;  contractor, 
Haynes  Elec  Co;  outlets;  switches; 
plugs. 

44407  535  61st  St ;  owner,  Schoetry ; 
contractor,  H  J  Brooks ;  fixtures. 

44408  5973  Rincon ;  owner,  Roy 
Beckett;  contractor,  Clifford  Elec; 
fixture.'*. 

44406  S973  Rincon ;  owner  ,Roy 
Beckett;  contractor,  Clifford  Elec; 
outlets ;    swiiches ;    plugs. 

44410  5973  Rincon ;  owner,  Roy 
Becltett ;  contractor,  Clifford  Elec ; 
service  for  saw. 

44411  2000  Rosedale;  owner.  Lang- 
hehn  A  Chandler;  contractor.  Clif- 
ford  Elec;    cutlets;   switches;  plugs. 

44412  6127  Medau  Place;  owner, 
Chapin  A  Whitson ;  contractor,  Clif- 
ford Elec;  fixtures. 

44413  539  Vth  St;  owner,  Chasmar; 
contractor,   Clifford  Elec ;   alter. 

44414  7007  Spencer  Street ;  owner, 
Rlteway  Constr  Co;  contractor.  Par- 
amount Elec;   outlets;   swiiches;   pi. 

44415  K)51  Telegraph  Ave;  owner, 
Kennedy's  Kove;  contractor,  Flara- 
mount  Elec;  connect  sign. 


i.e.    24H    in.    O.D.    fusion    weldad 
sheet    steel    pipe,    to    be    double 
dipped  and  wrapped,  or 
Schedule  C     Approximately   97,<|00 
lineal  feet  of  SO  in.   LD.  x  ^  fai. 
i.e.    30>4    in.    CD.    fusion    welded 
Hheet    steel     pipe,    to    be    double 
dipped  and  wrapped,  or 
Schedule  D    Approximately  97.000 
lineal   feet  of  36  in.   ID.  x   ^  fa), 
i.e.   3(1%   in.  O.   D.  fusion  welded 
sheet    steel    pipe,    to    be    double 
dipped    and    wrapped. 
Attentii-n    is    directed    to    the    fact 
that    the    bidding    schedules    ?nclu4e 
certain     accessories     and     appurten- 
ances upon  which  bid  figures  will  be 
required. 

Specifications  and  proposal  forms 
are  on  file  .it  the  office  of  the  City 
Clerk,  City  Hall,  Napa,  California, 
and  also  at  the  office  of  A.  Kempkey, 
Consulting  Engineer,  Balboa  Build- 
ing,  San   FYancisco,   California. 

A  certified  check  in  the  sum  of  not 
less  than  ten  per  cent  of  the  maxi- 
mum "Comparative  Bid  Total"  as 
Ehown  in  the  proposal  must  acoom« 
pany  each  bid. 

The    City    of    Napa    reserves    thlT 
right  to  reject  any  and/or  all  bide, 
or  to  accept   other  than   the  lowest 
bid,  as    may  appear   to   its   best    In- 
terests. 

OFFICE    OF    THE    CITY    CLERK 
CITY    OF    NAPA 
C.   B.   MARTIN,  City  Clerk 
Napa,  Calif. 
Dated  Feb.  26,  1947 

(Dally  Pacific  Builder) 
(Feb.  28,  March  3,  4,  5,  6.  1947) 


Pro.    No.    1825— Prefabricated    ftteel 
Buildings 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  612— 
16th  Street,  Oakland,  California,  un- 
til 5:30  P.M..  Wednesday,  March  12. 
1947,  and  will  at  thaf  hour  be  opened 
for  furnishing  one  (1)  unassembled, 
PREFABRICATED  STEEL  BUILD- 
ING, as  ner  specifications. 

Proposal    No*.    1825    covering    same 
may  be  obtained  upon  application  at 
the    Purchasing    Department.    Room 
312,  of  the  office  of  the  District. 
DANIEL  READ. 

Secretary. 
Oakland,  California, 
February  28,  1947 

(Dally  Pacific  Builder) 
(March  3,  1947) 


Pro.  No.  1824— Parte  fer  Trident  and 
Water  Meter* 


NOTICE  TO  CONTRACTORS 


Official  Proposals 


Fusion   Welded   Sheet   Steel   Pipe 


NAPA    CITY    WATER    WORKS 
CONN  CREEK  PROJ.  PIPE  LINE 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  20S  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  512— 
16th  Street,  Oakland,  (California,  un- 
til 5:30  P.M..  Wednesday.  March  1Z 
1947.  and  will  at  that  hour  be  opened 
for  furnishing  PARTS  for  TRIDENT 
and  LAMBERT  WATER  METERS, 
as  per  specifications. 

Proposal    No.    1824    covering    same 
may  be  obtained  upon  application  at 
the    Purchasing    Department.    Room 
312,  of  the  office  of  the  District. 
DANIEL  READ, 

Secretary. 
Oakland.  California. 
February  28.  1947 

(Daily  Pacific  Bulldi 
(March  8. 


tulldff) 
I.  Ii47) 


Pre.   No.  1804— Three   (S)   Jeepe 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  riHieived 
at  the  office  of  the  City  Clerk  at  ' 
Napa,  California,  until  7:30  P.  M.  ' 
March  11,  1947,  covering  the  supply- 
ing of  fusion  welded  sheet  steel 
water  pipe  together  with  certain  of 
its  acccHsoiies  and  appurtenances 
for  use  by  tne  City  of  Napa  in  the 
construction  of  the  proposed  Conn 
Creek  Pr-.^lect  i^ipe  Line,  which  pipe 
line  is  to  be  used  for  the  conveyance 
of  water  from  t^e  existing  Conn 
Creek    Reser\'o»r. 

Prospective  bidders  are  advised 
that  the  issuance  of  general  obli- 
gation bonds  In  a  sum  ample  to  cov- 
er the  cost  of  the  said  pipe  line  has 
been  authorized  at  an  election  here- 
tofore duly  held. 

Proposals  as  solicited  will  have 
particular  reference  to  fusion  welded 
■heet  steel  pipe  as  per  specifications 
attached  thereto,  but  proposals  also 
will  be  received  covering  pipe  which 
the  blddvr  may  consider  to  be  in  alt 
respects  the  equivalent  thereof  and 
economically    competitive    therewith. 

Proposal   Sdicdulcs   will  cover  the 
furnishing  of  pipe  as  follows. 
Schedule  A     Approximately  7500  lin- 
eal feet  of  36  in    I.D  x^  In.  I.e. 
36*4   in.  O.D.  fusion  welded  sheet 
steel    pil^e,    to    be    double    digptxl 
only,  together  with 
Schedule  B     Approximately  97,000 
lineal  feet  of  24  in.  I.D.  x  %  in. 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  512— 
16th  Street,  Oakland,  California,  un- 
til 5:30  P.M..  Wedne»day,  March  12, 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  three  (3)  JEEPS,  lat- 
est model.  Wlllys-Unlversal  CJ2A  or 
equal,  as  per  specifications. 

Proposal    Nd    1808    covering    same 
may  be  obtained  upon  application  at 
the     Purchasing    Department,    Room 
312,  of  the  office  of  the  District. 
DANIEL  READ. 

Secretary. 
Oakland.  California, 
February  28.  1947 

(Daily  Pacific  Builder) 
(March  3.  1947) 


PIPE 


PIPE  .  VALVES  -  FITTINGS 
Fadlities  for  pipe  bending 

•nd  manifolds 
Write  fer   Prieea 

Pacific  Pipe  Co. 

160  Spear  St«,  San  Frardaco 


GEORGE  1M.  PHILPOTT  CO. 
Iryaat  bet.  ttb  aad  lOth  S»t..  S.  F. 


COMPRESSORS 

PUMPS 
CONCRETE  IREAKERS 

RENTAL   SERVICE 

Drill  Steel    •    ftadt    •    V-lelts 

Wire  Rope  end  Plttlaft 

lall  A  Roller  teerlagt 

SAN  FRANCISCO 

HEaileck  S47S 
OAKLAND 

HUmboldt  US4 


4 

n 


R  E  C  E  I  V  E  D 


(,. 


'r  ' 


•^7 


ALLOCAT^O^f     DtV}C(o^, 


BUILDING 
AND      fNGINffPING 
'V  f  W  S     S  f  R  V  )  C  £ 


fill  ^^iia  ^a^c  l^uil^er 
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Cwyrtojrt  IM«  tf 

W.    OMi*  C<irMr«ll*ll 


Harms  Low  on  CVP 


REDDING — (Exclusive) — Harms  Brothers,  Sacramento/ 
presented  a  low  bid  of  $814,273.50  on  Specification  1667. 
Bids  were  opened  Monday  at  Rec  Bureau  offices  here. 

Ten  other  firms  bid  on  the  million  dollar  Bureau  of  Rec- 
lamation project  for  construction  of  the  l^iasta  Dam  to  Sum- 
mit City  Highway  and  Shasta  Dam  left  abutment  parking  area. 
The  job  involves  development  of  about  10  to  14  miles  north 
of  Redding. 

Second  low  bidder  was  H.  Earl  Parker,  Marjrsville,  at 
$895,042.  Other  bidders  include  Fredrickson  &  Watson  Con- 
struction Company,  Oakland,  $921,641.80;  Piombo  Brothers 
&  Company,  San  Francisco,  $939,106;  Westbrook  &  Pope  and 
D.  McDonald,  Sacramento,  $1,029,380. 

Guy  F.  Atkinson  Company,  South  San  Francisco,  $1,042,- 
367;  Fredrickson  Brothers,  Emeryville,  $1,043,640.25;  R.  A. 
Heintz,  $1,124,411.80;  Fredricksen,  Kafler  &  E.  B.  Bishop, 
Orland,  $1,197,293;  Morrison-Knudsen  Company,  San  Fran- 
cisco, $1,294,853,  and  A.  Teichert  &  Son,  Sacramento,  Calif., 
$1,582,12Z^ 

Use  of  Machinery  to  Increase  Productivity  of 
Workmen  Urged  by  Winkelman  to  Lower  Cost 

WASHINGTON.— The    neid    for   increasing    productivity    of   con 
struction  workers,  so  stronjjly  urged  in  the  home  building  and  com- 
mercial  categories,   now    has   been   called    for   in   the   heavy    building 
field    by    Dwight    W.    Winkelman,    vice- president    of    the    Associated 
General   Contractors  of   America.  , 

Speaking  at  the  23rd  annual  convention  of  the  Association  or 
Highway  Officials  of  the  North  AtlRntic  Stales.  Winkelman  said  that 
one  of  the  jnetbods  by  which  con-  ♦ 
tractors  can  cut  highway  construc-- 
tion  costs  is  through  the  use  of 
machinery  which  increases  the  pro- 
ductivity of  workmen. 

This  would  bo  a  di-e?t  means 
toward  lowering  excessive  costs 
which  have  hampered  the  highway 
proifram  since  the  beginning  of 
the  war. 

Equipment    Cost    Soars 

The  AGC  vice-president  explain- 
ed that  he  alw.^ys  has  been  an  ad 
vocate    of    mechanization    in    the 
highest  dogree  possible  in  all  types 
of  construction  operation. 

"Much  of  tJie  equipment  being 
used  now  is  war  weary,  worn  and 
subject  to  moi-e  than  the  ordinar.v 
number  of  breakHowns,"  he  said. 
"Manufacturers  have  indicated  thai 
1947  is  expected  to  be  a  fairly  good 
production  year,  but  it  is  expected 
that  the  majority  of  contracting 
oriranizations  will  not  have  fully 
renewed  equipment  until  conditions 
improve." 

The  general  contractors  have 
been  informed  that  dis^tritutors 
are  concentrating  oi>  keeping  big- 
ger stocks  of  parts  and  adequaU? 
trained  personnel  to  perform  in- 
creasingly better  service  on  ma- 
chines in  the  field. 

Cost  of  equipment  has  increased. 
Many  observers  say  they  expect 
equipment  to  be  even  more  costly 
in  the  future. 

C;ontinuing  his  d  i  s  c  u  s  s  i  o  n  of 
mechanization,  Winkelman  said: 
"There  is  no  doubt  that  present 
labor  conditions  will  have  a  ten- 
dency under  the  competitive  con- 
tract system  to  bring  about  fur- 
ther mechanization.  Bettor  equip- 
ment will  be  dovelopod,  equipment 
designed  to  do  more  kinds  of  work 
efficiently,  and  at  lower  unit  costs. 
OfTidais  Can  Help 

"I  believe  that  highway  depart- 
ments which  are  interested  in  se- 
curing the  best  prices  in  the  fu- 
ture should  make  a  careful  study 
of  new  equipment  and  the  method' 
made  possible  by  it,  so  thai  max- 
imum advantage  can  be  taken  ol 
improved  methods  in  design  and 
specification. 

"Contractors  must  cntinue  ef- 
forts to  further  mechanize  their 
operations." 

Suggesting  measures  by  which 
highway  officials  might  reduce 
their  costs  without  hiT^dering  the 
quality  of  road  construction,  the 
speaker  listed  these  points: 

1 — EliminaU;  hand  labor  items 
as  much  as  possible,  such  as  hand 
rubbing  of  concrete,  fine  grading, 
plope  rounding 

2 — Develop  tolerarces  which  will 


Industry  Fetes  Wdl- 
Known  Construction 
Statistics  Authority 


Thomas  S.  Holden  will  discuss  a 
luncheon  meeting  of  the  Building 
Industry  Co«nference  Board,  the 
Americarr  Institute  of  Architects, 
and  the  Associated  General  Con- 
tractors, Central  California  chap- 
ter. It  will  be  held  in  the  main 
dining  room  of  the  Marine  Mem- 
orial Building,  southwest  Sutter 
at  Mason. 

Holden  is  president  pf  the  F.  W. 
Dodge  Corporation  which  publish- 
es the  Daily  Pacific  Builder,  the 
Denver  Journal,  Chicago  Construc- 
tion News,  Architectural  Record, 
Dodge     Constructioja     Reports, 


<Cenunu«d  on  Page  7) 


Sharp  Gains  Shown 
In  Coal,  Iron  And 
Steel  Production 

WASHINGTON.  —  A  national 
summary  of  business  conditions 
just  released  by  the  board  of  gov- 
ernors of  the  Federal  Reserve  Sys- 
tem shows  that  industrial  output 
reached  a  new  record  peacetime 
level  in  January,  a  level  one-sixth 
higher  than  that  at  the  beginning 
of  1946. 

Total  output  at  factories  and 
mines  in  the  first  month  of  this 
year  was  at  a  rate  of  188  per  cent 
of  the  19SB-1939  average.  Thi? 
compared  wih  181  per  cent  in  De- 
cember and  the  previous  peacetime 
peak  of  183  in  November. 

Translated  into  what  this  in- 
crease means  for  manufacturers  of 
building  terns,  the  large  rise  regis- 
tered in  January  renected  sharp 
gains  in  output  of  coal,  iron  and 
steel,  the  FRS  statement  said. 

Production  of  these  materials 
had  been  curtailed  in  November 
and  December  because  of  the  bi- 
tuminous coal  strikes. 

Steel  mills  averaged  93  per  cent 
of  capacity  in  Januarv  and  stepped 
up  to  a  slightly  higher  scheduled 
rate  during  the  first  three  months 
of  February.  This  resulted  in  the 
largest  volume  in  iron  and  steel 
production  since  May  of  1945. 

The  FRS  national  survey  showr 
further  that  output  of  building  ma- 
terials was  maintained  at  "an  un- 
usually high  level  for  this  season" 
and  activity  in  the  nonferrous  met- 
als, machinery  and  transportation 
equipment  industries  was  maintain- 
ed close  to  the  December  figure. 

Full  results  of  the  survey  wil' 
appear  in  the  March  issue  of  the 
Federal  Reserve  Bull'^tin  snd  in 
the  monthly  reviews  of  the  Feder- 
al Reserve  banks. 

JAMISON  HEADS  WPA 

Horaer  B.  Jamison  of  Fresno  was 
elected  president  of  the  Western 
Pine  Association,  it  was  announced 
at  the  conclusion  of  the  organiia- 
tion's  weelc-end  convention  here. 
Al  J.  Glassow,  Bend,  Ore.,  and 
Percy  V.  Burke,  Secramento,  were 
elected  vice-presidents. 

The  new  treasurer  is  A.  C.  Light- 
hall,  Baker,  Ore.  Renresentatives- 
at-largp  are  C.  L.  Billings.  Lewis- 
ton,  Idnho,  and  James  P.  Hennes.vp 
McCload,  Calif. 


THOMAS  S.  HOLDEN 

Sweet's  Catalog  Files,  the  Real 
Estate  Record,.  Dodge  Statistical 
Research  Service  and  Home  Own- 
ers' Catalogs. 

He  is  well-known  nationally  as  a 
construction  statistics  expert,  is 
an  archatecl  holding  degrees  from 
the  University  of  Texas  and  Massa- 
chusetts Institute  of  Technology, 
and  served  as  editorial  director 
of  the  Architectural  Record  for 
four  years.  Previously  he  had  been 
vice-president  in  charge  of  statib- 
tics  and  roasearch  f6r  the  Dodg'. 
Corporation    for   many  years. 

He  is  active  aa  a  member  of  the 
business  advisory  council  for  the 
Dep.trtment  of  Comftierce.  and  is 
a  board  member  of  the  National 
Committee  on  Housing.  Other  or- 
ganizations in  whose  activities  )u 
takes  a  prom  intent  part  arc  the 
New  York  Building  Congress,  the 
Commerce  and  Industry  Associa- 
tion of  New  York,  for  which  he  is 
chairman  of  the  slum  redevelop- 
ment committee,  the  U.  S.  Chani- 
ber  of  Commerce,  and  the  Na- 
tional Association  of  Manufac- 
turers. 

START  BERKeLeY 
TEMP.  CLASSROOMS 


BERKELEY.  —  With  conversion 
plans  almost  completed,  work  be- 
gan this  wek  clearing  sites  for  20 
temporary  buildings  to  ease  crowd- 
eel  conditions  on  the  Berkeley  cam- 
pus of  the  University  of  California. 

Largest  item  in  the  program  is 
the  erection  of  11  two-story  con- 
verted barracks  buildings  for  class- 
rooms, offices,  study  halls,  labora- 
tories ard  drafting  rooms.  Amonp^ 
other  items  are  a  prefabricated 
hospital  unit  to  expand  the  facili- 
ties of  Cowell  Memorial  Hospital 
on  the  campus,  a  cafeteria,  and  a 
naval  armory. 

Nineteen  temp<1*-ary  structures 
have  already  been  erected  <m  the 
Berkeley  mmpus.  It  is  hoped  that 
the  new  bni'dings  will  be  available 
for  Instruction  In  the  fall  iemestor. 


$I41-2MinionSan 
Diego  Aqueduct  A 
Works  Test  Case' 

WASHINGTON.  — The  $14,500,- 
000  San  Diego  aqueduct  which  was 
started  in  1945  as  a  measure  for 
wartime  expediency  and  at  tho 
same  time  a  project  for  municipal 
benefit,  is  becoming  a  "test  case" 
for  public  works  designed  to  serve 
cities  though  built  with  federal 
funds. 

A  cleavage  of  opinion  on  meth- 
ods of  financing  completion  of  this 
large  public  undertaking  is  de- 
veloping in  Washington. 

The  attorneys  for  the  general  ac- 
counting feel  that  tre  navy  should 
go  i>head  with  its  sponsored  proj- 
ect on  the  basis  of  wartime  author- 
ity. Oppo.scd  to  this  view  is  the 
comptroller  general's  office  which 
is  convinced  that  congress  should 
pass  on  all  public  works  intended 
to  benefit  municipalities. 

Whether  or  not  a  technical  legal 
battle  will  develop  over  continua- 
tion of  work  on  the  Stxn  Diego 
project  remains  to  be  seen^  but 
however  the  current  dispute  is  re- 
solved, decisions  in  future  public 
works  of  similar  nature  are  ex- 
pected to  be  affected. 

MAYOR  QUESTIONS 
LEWIS  MOTIVE  IN 
PROBING  RAILWAY 

.  San  Fvanciaco  snparviaora  Hon 
day  afternoon  voted  unanimously 
to  give  the  municipal  railway  man- 
agement a  full  scale  investigation 
to  determine  tho  extent  to  which 
management  and  equipment  faults 
each  contribute  to  admittedly  de- 
plorable transit  service. 

Calling  for  an  investigation  by 
a  competent  firm  to  reveal  signi- 
ficant faults  of  municipal  railway 
management,  Supervisor  Marvin  L. 
Lewis  was  denounced  by  Mayor 
Laphnm  as  capitalizing  on  the 
situation  to  bolster  his  (unan- 
nounced) candidacy  for  the  district 
attorney  post. 

'BUILDING  COST  MAY 
DROP  20  PER  CENT 


Auto  Association 
Opposes  Increase 
Registration  Fee 


CHICAGO.— There  is  good  rea- 
son to  believe  that  the  peak  in 
building  costs  has  been  reached 
and  that  the  future  trend  will  be 
downward,  Tyles  S.  Rogers,  presi- 
dent of  the  Producers'  Council,  na- 
tional organi7ation  of  building 
product  manufacturers,  said  here 
Sunday  in  a  statement  before  the 
Mortgage  Bankers'  Association. 

"While  it  is  possible  that  the 
cost  of  building  homes  and  other 
structures  might  drop  as  much  as 
20  per  cent  below  1946  peaks  dur- 
ing the  year,  the  trend  will  depend 
r.o  largely  on  wage  rates  and  on 
the  productivity  of  construction  la- 
bor that  no  definite  forecast  caii 
be  made,"  Rogers  aid. 

'JUGGLE'  RIVER 


Increased  highway  user  taxes 
are  inevitable  if  California  is  to 
have  an  adequate  and  safe  high- 
way 'system,  the  California  State 
Automobile  Association  said  today 
in  advocating  a  start  as  soon  as 
possible  on  a  statewide  program  of 
highway  modernization. 

New  highway  user  taxes  advo- 
cated by  the  motorists'  organiza- 
tion were  increases  of  2  cents  per 
gallon  in  the  gasoline  tax.  4Vi 
cents  per  gallon  in  the  diesel  fuel 
tax,  a  proper  inciease  in  commer- 
cial vehicle  taxes  so  that  these  ve- 
hicles will  pay  a  proportionate 
share  of  the  cost  of  highway  ini- 
provemerts,  and  a  nominal  fee  for 
driver's  licenses  to  aid  in  support 
of  the  Division  of  Driver's  Licenses 
and  the  Cnlifomia  Highway  Pa- 
trol. Recommended  also  is  a  sim- 
filified  method  of  computing  "in 
ieu"  taxes  to  provide  for  annual 
depreciation,  with  a  minimum  fee 
ofJl.OO. 

11)6  Automobile  Association  stat- 
ed its  opposition  to  any  increase  in 
the  f3  motor  vehicle  registration 
fee,  as  well  as  the  proposal  to  fi- 
nance the  expressway  system  thru 
collection  of  tolls 

AlloeailoB  of  atate  blghway  con- 
struction lunds,  the  Association  be- 
lieves, should  be  made  on  a  state- 
wide  basis   of  need,    so   that  con- 
tinuity in  construction  of  the  state- 
Iwide  system  will  be  achieved.   The 
Critical    Deficiency   Report   of  the 
state  highwav  engineer,  when  com- 
bined with  tne  prop^ram  for  addi- 
tional metropolitan  freeways,  is  be- 
lieved  by   the   Association   to   jus- 
tify  an   equal    allocation   of  high- 
way funds  between  the  46  north- 
ern and  13  southern  counties.   The 
Association  also  urges  that  a  prop- 
er balance  between  rural  and  met- 
ropolitan    highway     improvements 
be  insured  by  a  further  allocation 
of  the   funds  to  each   of  the   two  ', 
noith  and  south  county  groups. 
#- 


CONGRESS  AGJIEES 


COULEE  HAM,  Wash.— How  the 
mighty  Columbia  River,  the  na- 
tion's foremost  power  stream,  war 
"jusre'pd"  to  permit  the  construc- 
tion of  the  Grand  Coulee  Dam  is 
described  ir  the  Fehruarv  issue  o/ 
The  Reclamation  Era,  official  pub- 
lication of  the  Bureau  of  Reclama- 
tion. 

Written  by  Luther  E.  C1i<Te,  Co- 
lumbia Basin  Project  engineer  sta- 
tioned at  Colii'*r>  Dnm.  the  article 
includes  several  drawings  that  shov 
clearlv  how  the  stream  flow  of  the 
river  was  movcnl  from  pide  to  side 
to  permit  excavation  and  the  plac- 
ing  of  concrete   in    man's   largest 

masonry  dam. 

. # 

ARCHITECTURAL  MEET 


A  sound  moving  picture,  "Moi-.^ 
Than  Sheltrr".  will  be  shown  it 
tho  Wednesdav  nisrht  meeting  of 
tho  Architectural  Club,  which  wi:I 
be  held  in  the  Builders'  Exchange, 
at  8  p.  m.  The  movie  is  a  presenta- 
tion of  the  San  Francisco  Housing 
Authority. 


"The  Treasury  of  this  Republic 
has  been  hijacked  by  a  super  gov- 
ernment, above  and  beyond  the  con- 
trol of  your  elected  Congress." 

ir    -k    <l 

As  an  example  of  how  it  works: 
A  Spending  Bureau  will  be  created 
for  some  worthy  and  high-sound- 
ing purpose,  for  instance,  "Promo- 
tion of  Foreiprn  Trade" — a  proposi- 
tion with  which  no  «»ne  disagrees. 

i(    ir    ir 

An  appropriation  is  made,  the 
Agency  given  a  bank  account  and 
check  writing  machine.  You  hear 
nothing  more  until  the  Agency 
comes  back  foi  more  money. 

if   ir   ir 

How  familiar  that  sounds.  It  i.i 
one  of  the  itchy  spots  this  Column 
has  been  scratching  for  years. 
Something  new  has  oeen  added — 
now  Your  Congress  agrees  with 
Your  Column! 

ir    ir    ir 

A  resolution  is  now  pending  cre- 
ating a  committee  to  list,  inventory 
and  audit  the  various  spending  and 
lending  Agencies  of  the  Govern- 
ment! 

ir   ir   ir 

It  is  unanimous  and  official  when 
Congress  admits  it  does  not  know — 

ir   ir   ir 

Who  spent  how 
much  for  what! 
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FHA  PERMITS  ISSUED 

BAN  FltANCZSCO.  — Tta*  Federal 
HoMing  AdiBlntotration,  D.  C.  Mo- 
OhiiUM,  dlatrlot  dineior,  tlA  Mont- 
g— ry  Btn  8«B  Ftmnoleoo,  has  an- 
BMiBMd  th«  following  Uat  of  pemlta 
graBted  bj  the  above  office  for  the 
ooaatruotlon  of  dwelling  or  rental 
vaita  (other  than  for  owner-ocou- 
pancy)  In  the  Ban  FranoUco  area 
for  ai>i^canta  aa  noted: 
•  UNITS,  Richmond,  C.  M.  MacOreg- 

or.  1891  Solano  Ave.,  Albany. 
2  UNITS,  Sallnae;  A.  C.  Ambler,  330 

Main  9t,  ballnae. 
S  UNITB.  Sacramento;  O.  W.  Dowen, 

814  SSye  St,  Sacramento. 
«  UNITS,  Oaklelgh   Park;   The  He- 

dahl'Martln  Co.,  San  Francisco. 
16  UNITS,  San  Mateo ;  David  D.  Bo- 

hannon,  6S9  San  Mateo  Drive,  San 

Mateo, 
t  units;  Loe  Altoe;  Bell  Conetr.  Co. 

2800  Cowper  §t.,  Palo  Alto. 

4  UNITS,  San  Francisco;  Arnold 
Blum,  213  Sllliman  St.,  San  Fran- 
cisco. 

10  UNITS,  Sunnyvale;  R  W.  Peder- 

sen,  274  S.  Muri^y  Ave.,  Sunnyvale. 
1   UNIT,   Lodl,    Floyd  A.   Thun.   106 

Forrest  Ave.,  Lodl. 
1  UNIT,   Santa   Cluz;  Jack   Zweigle, 

Rte.  2  Box  2!i8,  Santa  Cruz. 
S.  UNITS,  San  Francisco;  Claude  T 

Lindsay,   Inc.,   San  Francisco, 
e  UNITS,  Albany;  G.  D.   Gaeta,  B28 

{fan  Pablo  Ave.,  Albany. 
1  UNIT,  Richmond ;  G.  D.  Gaets,  928 

Ban  Pablo  Ave.,  Albany, 
i  UNIT,   Calisto^a;   June  Myrick,  80 

Phillips  St,  Vallejo. 
1  UNIT,  Chlco;  The  Diamond  Match 

Co.,  16th  and  Orange,  Chico. 
1  UNIT,   Sacramento;   Michael   Fur- 

tado,  1819^  W  St,  Slacramento. 
1  UNIT,  Menio  Park ; Jack  B.  DeBell. 

495  Mlddlefleld   Road,   Atherton. 
1  UNIT,  San  Jove,  R.  W.  MUener,  Box 

611-C.  Route  3,  Los  Gatos. 
1  UNIT,  Oakland;   Roy  K.   Johnson, 

S491  38th  Ave.,  Oakland. 
13  UNITS,  Richmond;  Denis  Lynch, 

1183  Ohio  Ave.,  Richmond. 
18  UNITS,   Oakland ;    Sol    Scherman, 

8806  Foothill  Blvd.,  Oakland. 
10  UNITS  Hayward ;  Skormand  Bros. 

8927  Brookdalo  Ave.,  Oakland. 
1  UNIT,  Richmond;  Vernon  Franse, 

480  S2nd   St..   Richmond. 
1  UNIT.  Sonora;  29th  Diet  Agri.  As- 

■ociatlon.    Box   106,    Sonora. 

UNITS,  San  Francisco;  John  Ber- 

telat-n,  San   Francisco. 

5  UNITS.  Redwood  City ;  Stanton  W. 
Voll,   764  6th   Ave.,   San   Bruno. 

9    UNITS,    Sacramento;    Herbert.  A. 

Rogers,  1857  62nd  St,  Sacramento. 
•  UNITS.  Redwooa  City ;  Que  Nord- 

■tron>,  144  BcWedcie,   San  Cartoa. 
48    UNITS,    Sau    Francisco;    United 

Housing  Corp.,  2701  udah  St,  San 

TYandsco. 
1   UNIT,   Berkeley;    Carl   H.    Perttu. 

1640  Allaton  Way,  Berkeley, 
a  UNITS,   Santa   Cruz;   J.   Marengo. 

Route  2,  Box  276-D,  Stockton. 
3   UNITS,   Corcoran;    L,   H.    Burton, 

Box  584.  Corcoran. 
3    UNITS.    Oakland;    B.    H.    Semple, 

674  MacArthur   Blvd.,   Oakland. 


Shopping  District 

STOCKTON.  Call!.,  San  Joaquin  Co. 
Present  Stockton  High  School  10- 
acre  site  bounded  by  California, 
San  Joaquin,  Vine  and  Harding 
Way. 

Owner— R.  T.  Tustln.  Jr..  (real  es- 
tate)S208  Beverly  Blvd.,  Los  An- 
geles, Calif. 

l.arge  shopping  district.  Including 
national  stores,  with  provision  for 
off-street  parking,  similar  to  own- 
er's development  at  Salinas,  Calif. 

An  ofter  of  81,200,000  for  the  pur- 
chase of  the  high  school  buildings 
and  land  has  beei.  submitted  by 
Tustln  to  the  board  of  education, 
purchase  of  which  is  contingent  on 
the  property  being  rezoned  as  a 
business  district. 


9.10— EDUCATIONAL 
BUILDINGS 


8/4/47  • 

Owner  Taking  Blda^-Oua  Maroh  It, 
7  P.  M. 

Sohoel   Additions 
BURBANK  Calif.,  Los  Angeles  Co. 

— John   Burroughs   Jr.    High   School, 

1920    Clark    St 

Owner— Burbank  City  Unified  School 
Diet.  245  BL  Magnolia  Ave.,  Bur- 
bank.   Calif. 


Architeeti^Austln.  .  Field,  Fiy  and 
Crls,  Chamber  of  Commerca  Bldg., 
Los  Angelas.  Calif. 
Two  frame  and  stucco  classroom 
bldgs..  with  Unit  A  containing  11 
classrooms,  168x74-ft  and  Unit  B 
containing  9  classrooms  140s74-ft. 
Specifications  obtainable  from  of- 
fice of  the  architects. 
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FWA  Punde  Advanced 

Enqtineering  Bldg.  Cost  1290^000 

LONQAN,  Utah.  State  Agricultural 
College    campus. 

Owner— Utah  State  Building  Board, 
Dr.  Emile  Waltzing,  Supt  of  Const. 
Statee  Capitol  Bldg.,  Salt  Lake 
City,  Utah. 

Architect — Not  selected. 

Fireproof;  2-stories  and  basement; 
42,000  sq.  ft.  floor  space.  To  pro- 
vide classrooms;  lecture  rooms, 
laboratories,   etc 
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Plans  Completed  - 
■lementery  Bohool  Bldg. 

Coet  1170,000 
EL   CAJON,    CaUf..    San    Diego   Co. 

Comer    Johnson    Ave.,   and   Grant 

Ave. 
Owner— Cajon    Valley   Union    School 

District   760  B.  Main  St..  SI  CaJon, 

Calif. 


SUB  •  BIDS  WANTED 


General  eontraeters  desiring  sub-Mds  en  any  Jab  ara  Invited  to  make  known 
tneir  requirements  In  this  column.    There  Is   ne  eharge  for  this  sarvloe 


YejephSSiTBIdg,.  Shell  Oil  Co.,  Martlnes;   Hide'  due  Msroti  i. 

bwlnerton  *  Walbeig  Co.,  836  Bush  St,  8.  F.  (OAiflekl  atW) 

Guy  F.  Atkinson  Ca,  10  W.  Orange  Ava,  So.  mn  Franclsoo  (JU  4-8iao) 

Haas  A  Kothchild,  836  Msrehants  Bxehange  Bldg.,  8.  F  .(DOuglas  0875- 

Woeorew  wilson  Iclisol,  lAn   Ldhrdrb;    Bids  due  Mal^h  <,  1:1  P.  H. 
Jas.  I.  Baxnes  Coastr.  Ca,  941  Russ  Bldg.,  San  Francisco  (BXbrook  6&«2> 
Wlllia  W.  Lynn,  1040  Folger  Street,  JMrkeiey   (BErkefey  0044) 
H.  E.  Rahlmann  Co..  881  Kaamy  St.  San  Jrrancisco   (UOugias  8033) 
George  Petersen  *  Son,  1841   Bancroft  Ava,,  ban  Leandro    (TRmadad 
W43  and  SWeetwood  416«). 


Building  Section 


Mereland  Elementary  Sohoel,  San  Jeee;   Bids  due  March  H,  7:80  P.  M. 
William  Horstmeyer  Company.  38  Mars  St.  San  Francisco  (MArket  /»»> 
B.  *  R  ConstrucUon  Co.,  lio  Mailcet  St.  Ran  Francisco  (DOugla*  7616) 
Pacific  Coast  Bulklers.  2680— 18tb  Street.  San  Francisco  (HBmlock  6^88) 
Peter  Bartorio.  383  Clementina  St.  San  Francisco   (GArfield  8817) 
Williams  *  Burrows.  Inc.,  lo  California  Dr.,  Burtingame  )BurL  4-1796) 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave..  San  Joee  (BAIlard  2608) 

School,  8  olassrooms,  Los  LomltaTciemenUry  Sch.i  BMa  due  Mar.  «,  8  PM 
William  Hontmeyer  Company,  28  Mars  St.,  San  Francisco  (MAiket  7«W) 
B.  *  R  Construction  Co.,  110  Market  ftL,  9ar  Francisco  (DOuglas  7B1«) 
Pacific  Coast  Bulklers.  3680— 18th  Street,  San  Francisco  (HkankMdc  6888) 
Peter  Sorensen.  837  Arguello  St.  Redwood  City  vR.  C.  aiZU) 
Peter  Sartorto,  382  ClemenUna  St,  San  Francisco  (GArfield  8817) 
Vance  M.  Brown,  1226  Mlddlefleld  Road,  Palo  Alto  (Palo  Alto  6686) 

Additions  A  and  B,  Alturas  Orammar  Bohsel,  Aiturast   •i^  due  Maroh 
IS.   8:00   P.    M. 
Central   California   Constr.    Co.,   802    Capital    National    Bank    BulkUng, 

Sacramento  (Baoio  8-6871) 
B.  *  R  Constr.  Co.,  110  Market  St.,  San  Franclsoo  (DOuglas  7610) 
Bmgham  Constr.  Co.,  Route  2,  Box  0876,  Sacramento 
U  O.  Bhals,  Route  l   Box  148,  Chioo  (Chlco  X068  op  mO> 


Warehouse  and  Office  Bldg.,  Kmeryviiie,  Calif;  kid*  due  March  %  Noon 
Swtnerton  *  Walberg  Co.,  226  tfush  Ht,  San  Fimnelsoo  (OArflekl  3980) 
Lewis  C.  Dunn  Co.,  799  Monadnock  Bldg.,  San  l^Yandsco  (YUkon  6-l471> 

Of  fleers'  QtrarBpecTlseT,  Ssoramente  Signal  Depot;  Bide  due  Mar.  10,  2  pm 
Wallace  D.  Harklne.  Inc..  406  Sutter  St.  San  J^Yancisco  (GRaystone  WXt) 
Btngnans  Conetr.  Co..  Route  3,  Box  .'>y70,  bacramento. 
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Fire  Loee 

PARLIER,  Calif..  Fresno  Co  —Fire 
recently  destroyed  the  packing  plant 
of  the  Parller  Fruit  Growers,  Tuol- 
lumne  Sk/K  Sts.,  Parlier,  Calif ,  with 
loss  estimated  at  860,000. 


Beoheler    Officers'    Quarters    and     Read     Imprevements,    8sr»    Franolece 
County  lAr  Station,  Mills  Flald,  U.  Ik.  Caast  Guard;    Bids  dus  Msroh 
17,   10:00  A.   M. 
Monson  Bros.,  476  Sixth  8t..  San  Frandsco  tDOuglas  6807) 
Ji;ivui  C.  btendelU  2278  Market  St,  San  Francisco   (HiSmlock  6863) 
Krbentraut  4k  Summere,  696  Fenusylvania  St    Slan  Francisco   (AT  24TJ> 
Crematorium  Addn.,  Oakland:    Btd«  due  Maroh  10,  4:00  P.  M. 

Willis  F.  Lynn,   1040  Folger  St.,   l^enceley   (Blfirkeley  6044> 

Veterans'  Emergency  Dwelling  Unite  (197),  tsllnas;  Bids  due  Mar.  6,  8  PM. 
btolte.  Inc.,  8461  San  Leandro  Bt,  Oakland    (TKlnldad   1004) 
Biitwelb  Constr.  Ca,  4746  Geary  Blvl..  San  l<Tanclfcco   (BAyview  MM7) 
Robert  McCarthy  Co..  1060  Kirkbam  St..  San  >'r&nclsco  (UVerland  4M0> 

Store  Bids..  Lucky,  Salinas;   Bids  due  Msrch  4,  8:00  P.  M. 
Swtnerton  *  Walbarg  Co..  236  Bush  St.  Sen  Francisco  (GArfield  29M» 

Sells' snd   Irrlgstien  Bldg.,  Dsvis;   Bids  due  Maroh  24,  2  P.  M. 
HJrbentraut  *  Summers,  696  Pennsylvania  St.  S.  F.   (ATwater  2420) 

Mausoleum  Addn..  Temple  Slnsl,  Osklsnd;   Bide  due  March  4,  2:00  P.  M. 
H.  H.  Larsen  Co.,  64  Boutti  Park.  San  Francisco  (BJXbrook  8190) 
Mmton  Jk  Kubon,  1746  bansome  St,  San   Francisco    (UOugias  (MK^S) 


Residence,  Orlnda    Upland;    Bids   due   Maneh   • 
Wallace  D.  Uarklns,  Inc.,  406  Butter  St,  S-ux  Francisco  (GRaystone  au22) 
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Plans   In   Progrees 
Owner  Will   Build 
Wsrehouse  A  Office  Bldg. 
FRESNO,    Calif.    Fresno    Co.    Thesta 

St    and    McKlnley   Ave. 
Owner — R.   B.   Muldoon   Co.,  336  Brix 

Building,   Fresno,   Calif. 
Plans  by  owner. 
Steel    frame,    corrugated   Aluminum, 

1 -story, 
Ccntraotei^— Owner  Will  Build 
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Plans  80%  Completed 

Department  Store 

SALINAS,  Calif..  Monterey  Co. 

Owner — Mr.  Tustln.  c/o  architect 

Lesee  —  Sears.  Roebuck  A  Co.,  D. 
S.  Tarvid,  San  FranclBco.  Calif.. 
Manager;  H.  W.  Klngsley.  vlce- 
presldant  in  charge  of  Pacific  ter- 
ritory, Mission  St  Army  Streets, 
8^  Francisco,  Calif. 

Architect— W.  D.  Peugti,  338  Mont- 
gomery  Street    San   FVanc'.sco.   Cal. 

One-story  A  part  basement  depart- 
ment store  to  contain  bctwjran  S6,- 
000  MMl  60.000  aq.  ft.  of  floor  space. 

8/4/47  ^  6 

Cantsmplatad    Purchase  of  High 

•chaef  Bldga  A  Land  A 

Construction   of   Shopping    District 

On  BIU 


Manufacturing  Plant  (Cll  Burners),  Oakland. 
Harry  K.   Jensen,  4024  MacArthur  Blvd.,   UakUnd   (KjCllog  2-4021) 

coiiefte  Bldg.,   Southern   Oregon   coiiegs   of   eoucatton,  ^sniand,  Oregon; 
Bids  due  March  10,  8  A.  M. 
B.  A  R.  Constr.  Ca.  110  Market  St.  San  «Tancl«co  (DOuglas  7616) 


PLANS  ON  FILE 


The  fellowing  list  of  plans  and  speeiricaklens  for  oanstructlen 
projaets  sre  now  available  for  Inepeetlsn  at  the  offloe  of  DAILY 
PACIFIC  BUILOBR,  488  Tenth  Btraat,  tan  Pranolaea 


Work  Laeatlan 

Manufacturing  Flant  (Oil  Burners)        Oakland 


•Id  Opening  Date 
3-18 


L.  D.  REEDER  CO. 

100  Sacramento  Street,  San  Francisco,  DOuglas  5050 
Contractors  and  Engineers 

Announce  the  opening  of  a  new 

office  and  warehouse  at 

1 

1600  S«vtiith  Strttt,  Socromtiito,  Calif. 
Pboii«  Sac.  4-3026 

Offering  a  Complete  Service  in  Northern  California  for 

Acoustical  Treatment  and  Resilient  Floqr  Coverings 

under  the  Management  of  Mr,  Edward  P.  Clark, 


Architects  —  Klstner,  Curtis  A 
Wright.  401  Spreckels  Bldg.,  San 
Diego,  Calif. 

Frame  and  stucco  l-story  contain- 
ing 12  classrooms  and  administra- 
tive rooms. 
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Owner  Will   Ask   Bids  Soon 
Claserocme   (2)  Coet  #19,000 

BURNEY,  Calif.,  Shasta  County.  Ml. 

Bumey    Elementary    School. 
Owner    —    Mt    Bumey    Elementary 

School   District  Bumey,  Calif. 
Architect— Charles  F.  Dean,  Califor- 
nia  State   Life   Bldg..    Sacramento, 
Calif. 
Two-classroom  addition,  frame   con- 
struction,  concrete  walls. 
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Plans  Nearing  'Completion 

Church  Cost   862.00 

SANTA  ROSA.   Calif.,   Sonoma   Co. 

Owner — CThurch  of  Jesus  Christ  of 
Latter  Day  Saints,  Thomas  Byrne, 
branch  president,  Santa  RoBa,vCal. 

Architect — Theo.  G.  Ruegg,  617  Mont- 
gomery St.,  San  Francisco,  Calif 

Wood  frame  and  stucco,  shingle  roof, 
one-story,  warm  air  heating  sys- 
tem. To  Include  chapel,  recreational 
room  and  cla&srooras. 


3/V47  0 

Bond    Issue  Approved    Feb.  25  In 
Amount    of    830.000—8140.000    Bond 
Issue  Was  Voted  In  1041 
School 

FRESNO  and  MADERA  COS..  Calif., 
Owner — Governing  Board  of  Flre- 
baugh  Joint  School  Dlst,  of  Fres- 
no and  Madera  Counties.  A.  B. 
Wells,  William  Jarrott  and  Henry 
Rcbccchi,  members  of  the  Board. 
New  S-classroom  bldg.,  and  ad- 
ministrative offices,  gymnasium 
and  cafeteria. 
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Bond   Issue  Approved   Feb.  25  In 
Amount  of  8150.Q00 

School    (Eight    Classrooms) 

FOWLER,  Calif.,  Fresno  County 
Fowler   Elementary    School. 

Owner  —  Fowler  Elementary  School 
District,  R  O.  Thompson,  president 
of  school  board;  C.  E.  Pisor,  dis- 
trict superintendent  of  schools,  5th 
and  Tuolumne  Sts.,  Fowler,  Calif. 

Architect— W.  D.  Coates,  704  Helm 
Bldg.,  Fresno,  Calif. 

Concrete,  wood  floors  covered  with 
linoleum  and  wood  sash  eight 
classrooms  and  cafeteria. 


plant  be  used  as  follows: 

(1)  Purchase  of  new  site,   (40,000 

(2)  Construction  of  30  classrooms  at 
$20,000   each,    $600,000 

(8)  Construction  of  study  ball  and 
library  accommodating  800  pu- 
pils,  8200,000 

(4)  Construction  of  gymnasium  fa- 
clUtleB  for  300  pupils,  $300,000 

(5)  Other   expenses,    $60,000. 

Sale  of  the  high  school  property  ki 
contingent  on  Its  bemg  reaoned  as 
a  business   district 
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Contemplated — Sale  of   High   School 
Bldgs.  A   Land  A  Construction  Of 
Nmw   High    School    Plant  On 
New  Site 
High  School  Est.  Cost    $1,160,000 

STOCKTON,  Calif.  San  Joaquin  Co. 
Stockton  High  School.  Present  10- 
acre  site  bounded  oy  California, 
San  Joaquin,  Vine  and  Harding 
Way;  new  3C-acre  site  under  con- 
sideration located  about  8  blocks 
north  of  Harding  Way.  on  West 
Lane 
Owner  —  Stockton  Unified  School 
District.  Andrew  P.  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
quin and  Lmdsay  streets,  Stockton, 
Calif. 

The  superintendent  of  schools  has 
submitted  a  proposal  to  the  board 
of  education  that  an  offer  of  $1,- 
200,000  for  the  present  high  school 


Owner  Taking    Bids— Due   March  13. 

8  p.  M.— (Bidders  Figuring) 
School  Additions  A  and  B 

Cost   8160,000 
ALTURAS;  Calif.,  Modoc  Co.  Alturas 

Elementary  School 
Owner  —  Alturas  Elementary  Sdhool 

District   L.    F.    Johnson,   principal. 

Alturas    Elementary     School,    Al- 
turas, Calif. 
Architect— L»ionard    F.     Starks.    416 

Native     Sons     Bldg..     Sacramento, 

CaUf. 
Frame    1-story    containing   8    clasa- 

rooms,   kindergarten,    kitchen    and 

cafeteria    and    music    department 

Plans  and  specifications  obtainable 
from  above  office  of  the  architect 
upon  deposit  of  $20  refundable. 

The  following  contractors  hava 
taken  out  plans: 

B.  &  R  Constr.  Co.,  110  Market  St. 
San  Francisco,  Calif. 

Bingham  Conrtr.  Co.,  6329  Sastem 
Ave.,  Sacramento,  Calif. 

Moore  &  Roberts,  693  Mission  St. 
San  Francisco,  Calif. 

McCoy  &  Butler,  1128  F  St,  Marys- 
vllle,  Calif. 

E.  H.  Peterson  A  Son,  6661  Dam 
Road,  Richmond,  Calif. 

Central  C^allforala  Constr.  Co..  Inc 
316  Erie  St,  San  Francisco,  Calif. 

Listen  Ehora,  926  Jackson,  Red 
Bluff,  Calif. 

Walker  J.  Boudwin  Constr.  Co., 
214  Gazette  Bldg.  Reno.  Nev. 
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Contracts  Awarded  on  Buslftaaa  Ad- 
ministration and  Emonomlos  Build- 
ing—Bids Rejected  on  Dormltary 
Building 

Business   Administration  and 
Economics  Building        Cost  $800,000 

WEST  LOS  ANGELES,  Calif.,  Los 
Angeles  County.  University  of  Cali- 
fornia at  Los  Angeles. 

Owner— Regents  of  the  University  of 
California,  business  manager's  of- 
fice, Room  101  Administration  Bldg.. 
University  of  Califomia,  406  HU- 
gard  Ave.,  Los  Angeles.  Calif. 

Architect     (business     admlnlstratUm 


SMOOT-HOLMAH 
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IRUJin  PHiHT  LOmiPflilv' 
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FIHE  PRini 

4th  &  Addison  Sts  •  Berkeley  /, 
Phone:  BErkeley  3440 


EFFICIENT 
DESIGN... 

. . .  Jf/IP/D 
IHSUUAJION 


Job:  Orienltl  Rum  Co.,  VernoHj,  Calif.  Engin€«r$t 
MackintOih  &  M0<kimloih.  Contrtctorn  Con- 
trmeHng  Engim*tT§  Co.  Trmit  Conttrmttioni  Amer- 
itan  Bowilrimg,  40'    tpmt,  9  irwiMi.   77'   mpmrt. 


No  "fuss  or  feathers**  to  this,  a  typical  American  Roof  Truss 
installation.  The  installation  crew  pulls  up  on  the  appointed 
day  ...  a  few  hours  later  the  entire  truss  system — a  system 
designed  to  accommodate  seismic  stresses  and  other  conditions 
is  installed. 

Ready  now  are  American's  complete  western  facilities,  its 
quarter  century  backgrotmd  and  design  and  installation  of 
roof  trusses  exclusiyely.  Phone  or  write  today. 


Register  now  to  receive  your  copy  of  valuable  Roof  Truss  daU, 
soon  off  the  press.' 


AMERICAN  ROOF  TRUSS  CO. 

27S  W.SANTA  lARiARA  S7RIIT      •      LOS  ANOIIIS  37, CALIF. 

AOsms  1.437* 


,1, 


\ 


and  economics  building)— John  C 
Austin.  608  Chamber  of  Commerce 
Bldg..  Loe  Angeles.  Calif. 
Architect  (dormitory  buildlng)--Hunt 
A  Chaihbers,  124  W.  4th  St..  Los 
Angeles.  Calif. 
Includes  reinforced  concrete  three- 
story  and  basement  business  ud- 
mlnlstraUon  and  economics  build- 
ing (125x200  ft),  with  nine  labora- 
tory rooms,  storeroom,  activity 
room  and  toilets  in  basement;  nine 
classrooms,  auditorium  with  seat- 
ing capacity  of  894  and  lecture  hall 
to  seat  200  on  first  floor;  reading 
room,  three  laboratory  rooms,  seven 
offices  and  toilets  on  second  floor; 
3S  offices  and  five  seminar  rooms 
on  third  floor. 
Contractor  (egneral  construction) — 
James  I.  Barnes  Conetructlon  Co., 
lit  Montana  Ave.,  Santa  Monloa, 
Calif.,  M60,000. 

Plumbing,  Heating  and  Ventilating 
— ^Kenneth  Fraser,  1452  N.  LcUce  Ave.. 
Pasadena.  Calif..  |132,545. 

Electrical  Work— Victory  Engineer- 
ing A  Electrical  Co.,  206  S.  Brand 
Blvd..  Glendale.  Calif.,  |74,477. 
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Lew  and  Only  Bidders 

School  Addition 

WALNUT     CREEK,    Calif..     Contra 

Costa  County. 
Owner — The  Walnut  Creek  Grammar 

School,   Sheldon    Rankin,   principal, 

Walnut  Creek,  Calif. 
Architect— Dragon,   Schmidts  &  Hard- 
man.  2068   Allston   Way.    Berkeley, 

Calif. 
Prefabricated  frame,  four  classrooms 

an  dpermanent  toilet  unit 
Low  Bidder — Frank  A.  Payne  A  Son, 

8  OverhlU  Rd..  Orlnda.  Calif..  141,- 

250. 

Other  bidders  March  1  were: 

C.  F.  Parker,  San  Francisco,  Calif., 
$41,407. 

Willis    F.    Lynn,    Berkeley,    Calif.. 
943,770. 

Allen  Fuller.  Oakland,  Calif..  |44.- 
696. 

John  M.  Bartlett,  El  Cerito.  Calif., 
944,777- 

C.    N.    Peterson,    Berkeley,    Calif., 
944,050. 

B.  A  R.  Constructlno  Co.,  San  Fran- 
cisco, Calif.,  144,097. 

Pacific  Coast  Builders,  San  Fran- 
cisco, Calif.,  $46,469. 

Wendt  Construction  Ca,  Berkeley, 
Calif.,  $49,222. 

Anderson  -  Haglund,  Inc.,  Oakland, 
Calif.,  $49,800. 

J.  D.  La  Rock,  Oakland,  Calif..  $49,- 
900. 

Wallace     D.     Harkins,     Inc.,     San 
Francisco,  Calif..  $49,907. 


Convalescent  Barracks 

YOUNTVILLE.  Calif..  Napa  County. 
Veterans'  Home. 

Owner — State  of  California,  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Arohitect— Anson  Boyd.  Public 
Works  Bldg.,  Sacramento,  Calif. 

Includes  (1)  reinforced  concrete  four- 
story  wing  to  be  added  to  existing 
hospital,  with  33,000  sq.  ft  total 
floor  area,  and  (2)  reinforced  con- 
crete barracks  building  containing 
38,400  sq.  ft  of  floor  area. 
Specifications  obtainable   from  the 

above  office;  no  deposit  required. 
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HOSPITALS 
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Architect  Retained  To  Prepare  Plans 

Hospital  Cost   $487,000 

TULARE,   Calif.,  Tulare  Co. 

Owner— Tulare  Hospital  District  Tu- 
lare,  Calif. 

Architect— H.  C.  Chambers,  Myron  H. 
Hunt,  Consultant  124  W.  4th  St, 
Los  Angeles,  Calif. 

Fireproof  general  hospital. 
'• 
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Low  and  Only  Bidders 
Cellular  Structure  for  Slide  Area 
SAN  FRANCISCO,  Calif.  Fort  Miley. 
Owner  —  Veterans'   Admin.,  Branch 

No.    12,    180   New    Montgomery    St. 

San   Francisco,  Calil. 
Plans  by  owner.  8/4/47 

Cor.stiuction  of  cellular  structure  for    Application    Filed    For   FCC 

slide  area  containing  approx.  25,000       Construction     Permit 


ef.;  Includes  exoavatloa.  grading, 
drainage,  paving  reinforced  con- 
crete, masonry,  waterproofing,  mis- 
cellaneous metal  work,  metal  win- 
dow equipment,  carpentry,  paint- 
ing, glaxing,  hardware,  plumbing, 
heating,  electrical  work,  outside 
utilities,  etc 
Low  Bidder— WellnlU  and  DaNarde, 
314  Sixth  St,  San  Francisco.  Calif.. 
$27,60L 

Other  bidders  Feb.  28  were: 
James    I.    Barnes    Son    Francisco. 
Calif..  $20,200. 

Erbentraut  A  Summers.  San  Fran- 
cisco, Calif.,  $20,796. 

M  A  K.  Corp..  San  Francisco.  Cal.. 
$29,900 

DeLuca  A  Sbn,  San  Francisco,  Cal., 
$31,713. 

Fred  J.  Blarly  Jr.,  Constr.  Co..  San 
Francisco.  Calif..  $31,864. 

Wm.  Horstmeyer  Co.,  San  Francis- 
co, Calif.,  $33,344. 

Adam  Arras  A  Son,  San  Franclsoo. 
Calif.,  $33,089 

Butte  Constr.  Co.,  $38,316 
Guy   F.    Atkinson   Co.,    San    Fran- 
cisco, Calif.,  $44,143. 

Henry    Arian    Constr..    San    Fran- 
cisco, Calif..  $48,719. 

Peter  Soreusan,  Redwood  City,  Cal., 
$49,383. 


■nsadeaet  ttatian 

FRB8NO.    Calif..    Fresno    County. 

Owner— R,  K.  Wlttaoberg  and  R.  L. 
Stoddard,  a  partnership  d/b  aa  San 
Joaquin  Broadcasters,  Fresno,  Cal, 
(P.O  Box  22S1,  Reno,  Nevada). 

Coa.struction  permit  for  a  new  stand- 
ard broadcast  station  to  be  oper 


Archt— Stanley  K.  Morse.  8M  Aoo- 
ma,  Denver,  Colo. 

Includes  ^-mile  speedway;  ooncT 
stadium  with  approx.  23,000  seat- 
ing oaraclty;  project  to  cover  19 
acres. 


8/4/47  IT 

ated  on   1210  kUocydes.   power  of    Bend   Issue  In  Amount  of  $660,009 


100  watts  and  Unlimited  hours 
opeiatlon. 


of 


IS 


8/4/47 

Application  Filed  For  FCC 
Conetructlon    Permit 

Broadcast  Station 

CHICO.   Calif..    Butte   County 

OwnerSacramento  Broadcasters,  Inc., 
Chlco.  Calif.  (PO  1617.  80th  St. 
Sacramento.  Calif.) 

Construction  Permit  for  a  new  stand- 
ard broadcast  station  to  be  oper- 
ated on  1150  kilocycles,  power  of 
1  kilowatt  and  Daytime  hours  of 
operation. 


12-13— 


INDUSTRIAL 
BUILDINGS 


IS 


IS 


REPAIR  OVERHEAD  CROSSING,  SAN  DIEGO 


10 


8/4/47 

Centrscts  Awarded 

Forestry  Building  Cost  $669300 

BBtRKELEY,  Calif.,  Alameda  County. 

Berkeley  Campus. 
Owner — Regents  of  the  University  of 

California,  Berkeley.  Calif. 
Architect — Miller  A  Wamecke.  Finan- 
cial Center  Bldg.,  Oakland,  Calif. 
Supervising  Architect — Arthur  Brown 

Jr.,  251  Kearny  St,  Ssua  Francisco. 

Calif. 
Remforced  concrete;  three  stories. 
General     Contractor  — Erbentraut    A 

Summers,  606  Penneylvania  St..  San 

Francisco,  Calif. 

Plumbing 

J.  A.  Fazio.  868  4th  St.  Oakland, 
calif..  $58,567. 

Heatin  gand  Ventilating 

Pacific  Heating  A  Sheet  Metal  Co., 
842  18th  St,  San  Francisco,  Calif., 
$98,910. 

Electrical 

ICanning   A  Whitaker,  875  9th  St, 
8aa  Francfsco.  Calif.,  $68,345. 
Elevator 

Montgomery  Elevator  Co.,  214  Front 
ft,  San  Franci;9co.  Calif.,  $17,684. 


Low  and  Only  Bidders 
Overhead    Crossing     (Repsir) 

«  .  ,.,   ^^  Cost  944,333.60 

SAN  DIE(30,  Calif.,  San  Diego  Co. 
Over  Swltzer  Canyon. 

Oivner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,    Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento. Calif. 
Bids   will   be   opened   in   the   State 

Bldg.,    Los    Angeles,    Calff. 

Low    Bidder— C.    B.    Tuttle    Co..    268 
Belmont  Ave.,   Long  Beach,   Calif., 
$44,333.60. 
Work  involves: 

(1)  20  cu.   yds.   remove   cone; 

(2)  3,260  sq.  yds.  remove  surface; 
(3)  28  M  ft    B  M  remove  timber; 

(4)  12  M  ft  B  M  remove  and  reset- 
ting  sidewalks; 

(5)  2,292   lin.   ft    remove  and   reset 
curbs ; 

(C)  1,146   Un.   ft.    remove  and   reset 
railings: 


(7)  18  M  ft  B  M  remove  and  reset 
stringers ; 

(8)  110  tons  plant  mix  surface; 

(9)  13  M  ft  B  M  new  Umber; 

(10)  570  cu.  yds.   class  A  port.  asm. 
cone; 

(11)  68,000    lbs.     furnish    bar    relnf. 
stsel ; 

(12)  63,000  lbs.  place  bar  relnf  steel, 
(IS)  0    each    portable    timber   barri- 
cades; 

(14)  3,900  sq.  ft  sheet  meUl; 

(15)  80  spans,  tightening  deck  planks  i 

(16)  Engineer's   office. 
Total  bids  February  27: 

(A)  C.   B.  Tuttle  Co.,  $44,333.60. 

(B)  Johnson  Western  Co..  San  Pedro, 
$44  949. 

(C)  Oberg  A  Cook.  Loe  Angeles.  $40,- 
424. 

(D)  Carroll  A  Foster.  San  Diego,  t88,- 
840. 

(E)  M.   H.  Golden  Construction   Co.. 
San  Diego.  $67,270. 


Unit  bids  were: 


8/4/47  » 

Preliminary  Plane  In  Progress— Proj- 
ect Included  In  Bond  Election  In 
Amount  of  $1,088,000  Approved  Feb. 
09  to  Finance  Elementary  School 
Building  Program 
Sohoel   Building  Cost  $178,000 

MODESTO,  Calif..  Stanislaus  County. 

North  Area  School. 
Owner  —  Modesto  Elementary  School 
District,  Dr.  Aubrey  A  Douglass, 
superintendent  of  schools,  14th  and 
I  Sts.,  Modesto,  Calif. 
Architects— Fred  L  Swartz  and  Wm. 
O.  Hyberg,  Rowell  Bldg.,  Fresno. 
Calif. 


(D... 

(2) .:_ 

(3) . *.... 

(4)...„ : 

(5) — . 

(6) „ 

(7) 

(8) 

(0) ^ 

(10) 

(11) 

(12) „. 

(13).....-. 

(14) , . 

(15) . 

(16) 


(A) 

$  10.00 

1.00 

44.00 

156.00 

1.70 

1.70 

116.00 

&00 

255.00 

2&00 

.05 

.05 

50.00 

.26 

20.00 

600.00 


(B) 

$    7.50 

.66 

65.00 

170.00 

2.00 

3.80 

120.00 

14.00 

175.00 

17.00 

.08 

.00 

70.00 

.80 

50.00 

1750.00 


(C) 

$  20.00 

.75 

50.00 

115.00 

1.00 

2.00 

100.00 

12.00 

S30.00 

32.00 

.06 

.04 

30.00 

.20 

80.00 

1500.00 


(D) 
$  IZOO 
L20 
150.00 
170.00 
S.0O 
AOO 
300.00 
10.00 
850.00 
27.00 
.07 
.04 
40.00 
.50 
60.00 
500.00 


(B) 
$  30.00 
LOO 
106.00 
986.00 
4.00 
4.40 
207.00 
18.60 
380.00 
3&00 
.08 
.04 
17.00 
.46 
88.00 
2500.00 


8/4/47 

Amended 

Application  Filed  For  FCC 
Construction    Permit 

Breadcast  Station 

BERKELEY.  CaUf.,  Alameda  County 

Owner— E.  Ogden  Drlggs.  Amlto  A 
Gravatt  Drive,  Oakland,  Calif. 

Construction  Permit  for  a  new  (Class 
•'A'')  FN  broadcast  station  to  be 
operated  on  Frequency  to  be  as- 
signed by  FCC.  Amended  to  change 

studio  location  from  Amlto  A  Gra- 
vatt Drive.  Oakland,  Calif.,  to  "be 
determined".  Berkeley,  Calif. 

8/4/47  12 

Contemplated — Organization  of  Co- 
operative Cannery  Underway — 
Option  Taken  on  Site 
Cannery    (Tomato    A    Pear) 
NAFA  COUNTY.  Calif.,  122-acre  site 
near  Napa  Junction  on  the  Vallejo 
highway   (former  cement  works) 
Organizers — Farmers     of     the     Napa 
area,  Thomas  W.  Simmie,  principal 
1545    Silverado    Trail,    Napa,    Bert 
Devlta.  Stanley  H.  Jones,  Silverado 
Trail   ranchers. 
Conversion    of    buildings    on    site    to 
cannery    uses.    Approx.    $90,000    re- 
quired to  underwrite  the  project. 


Proposed  In  Nswsda  Assembly 

State  Hospital  (Addition*) 

NEAR  RENO,  Nev.,  Washoe  Count 
State  HosplUl  for  MenUi  Diseases, 

Owner — State  of  Nevada.  Governor 
Vail  Pittsman,  Carson  City,  Nev. 

Three  bills  under  study  by  the  com* 
mittee  on  ways  and  means,  would 
authorize  expenoiture  of  $650,000 
for  the  following  Improvements  at 
the  state  hospital: 

Two-unit  male  ward,  kitchen,  bake- 
ry,  commlBsary,  dining  room,  laun- 
dry and  central  heating  plant  and 
reconstruction  of  superintendent's 
residence. 


12 


3/4/47 

Preliminary   Plans  In   Progrees 

Paint   Mfg.   Plant 

NORTH  SACRAMENTO,  Calif..  Sac- 
ramento Co.  120  El  Camlno  St. 

Owner — Capitol  Paint  Co.,  c/o  Archi> 
tects. 

Architects— Koblik  A  Fisher,  726%  K 
St,   Bacramentu,   Calif. 

Relnf.   concrete  2-story. 


22-26— RESIDENTIAL 

BUILDINGS 

8/4/47  2« 

Contract  Awarded 
Resldeneee    (2500)    and    Buaineaa 
Section  Cost  929,00a000 

Near  OXNARD,   Calif.,   Ventura  Co. 
Bounded   by   Dempsey  Road.  Ven- 
tura Road.  State  Highway  101  and 
City   Limits   of  Oxnard. 
Owner — Harbor   Ranch  Co.    (RoUand 
Vandergrift,     president;     Russel 
Dunwoody.   vice   president  and   di- 
rector;     Frank      Tcmassinl.     vice- 
president    and    director.    Joseph    A. 
Gallftghor,    secretary-treasurer  and 
diroctoti  Guthrie.  Darling  A  Shat- 
rneys  c/o  Contractor, 
ordon   Tumbull  c/o  con- 
Ith  Gordon  Whitnall.  city 
,   42.^4    11th   Ave.,,   Los  An- 
alif. 

2500  residences  and  business 
including  stores,  service 
stations,  theaters,  etc..  on  500-acre 
site. 
Contractor  —  A.  Farnell  Blair.  7062 
Santa  Monloa  Blvd.,  Los  Angeles, 
Calif. 


3/4/47/  n 

Contemplated 

Apartment  Bldg. 

EUREKA,   Calif..  Humboldt  County. 


Sutninerboll 

Roof  Strurtnrov 


14-17— PUBUC  BLDGS. 

8/4/47  IS 

Bend  Election  In  Amount  ef  $190,000 

Set  fee  April  9 
Fire  Statlene  (3) 

POMONA.    Calif.,    Los    Angeles    Co. 
Owner — The  City  of  Pomona. 
Architect — not  selected. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


ilds  to  be  Opened  Project     Location  ef  Project        Noted  In 

3-  4—  2 :00  P.M.— Mausoleum    (Addition)     Oakland 
3-  4 —  8 :30  P.M.— School  Building       San  Leandro 
3-  4—  2 :00  P.M.— College  Building  Additions  Seattle,  Wash. 

3-  4—  8:30  P.M. — School  Building        San  Leandro 
3-4—  —Warehouse  Los  Angeles 

3-  4 —  2 :00  P.M. — Store  Salinas 


Issue 

9-  a 

9-11 

2-13 
t-14 

a-94 

9-87 


ENGINEERING  PROJECT 


8/4/47  •     11 

Owner  Tsking  Sepsrate  Bids  and 
Combined  Bids  on  (1)  Ward  Bldg. 
and  (2)  Convalescent  Barracks  for 
(a)  aenersi  Woric.  (b)  Hsating  and 
Ventllstlng.  (3)  Plumbing  Work  and 
(4)    Electrical  Work— Due   April    1. 

a  P.  M. 
New  East  Ward  Unit  No.  11  and 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BIILDII8  BLOCKS 

WATII  RIPELLENT 

NEW.  AiTISTIC.  ECONOMICAL 

CUTS  iUILDINa  COSTS  Va 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 
CAST  IN  iLOCKS 

CASPEI  BROS. 

SAN  RAFAEL  at  San  Qucmia  "Y" 

On  S.  F.  Highway  0.  S.  101 

Post  Oficc  Box  188 


San  Rafael 
431-W 


Phone* 


Milt  Valley 
1 889- J 


3-  4 — 10  K)0  AM.— Earthwork.  Struc  Boise  Project.  Idaho  iTai 

3-  4—10 :00  A.M.— Exploration   Tunnels     Missouri  Basin  Project  g-  fl 

3-4—7 :30  P.M— Industrial  Waste  Trunk  Une    Turlock  a-11 

3-4— 8:00  PM.— Well  Santa  Rosa  2-2S 

3-  4—  0:00  AM— Highway  Alaska  2-2P 

3-  4—10 :00  AM.— Grading,    Bridges    and  Surfacing    Washington  S-gl 

3-4 — 2 :00  P.M.— Bank  Protection      Milton.  Ore.  g-ag 

3-  4—  7 :30  P.M.— Sewage   Treatment  Plant    Und.  Wash.  3-30 


8/4/47  14 

PIsns  Completed— Indefinite  When 

Project    Will    Maturs   for    Bide 
Midget  Rsoe  Track  and  Stadium 

Coet  11,500,000 
DENVER,    Colo..    40th    A    Brighton 

Blvd. 
Owner — Speedway   Bowl,    Inc.,  O.    F. 

Strausii,      5000     Race:      Louis      L 

King.    3322    W.    40th    Ave.,    and    C. 

D.  *  E.  A.  Hingley.  1618  Blake,  (all 

of  Denver.  Colo.) 


SUPPLIES  AND  EQUIPMENT" 
SUBCONTRACT  INFORMATION 


8- 
3- 
8- 


3 

3-  4 
3-  4 

3- 
3- 
3- 


5 :00  P.M.— Painting  Eureka 

2 :00  P.M.— Switchboard  Davis  Dam  ProJ..  Arta-Nev. 

8K)6P.M.— Top  Soil  Alameda 

8:00  P.M. — Repairs   to  Flooring  and  Installing  Linoleum, 

Benicla 
2 :00  P.M.— Electrical  Work.  Seattle,  Wash.  (University  of 

Washington) 
3 :00  P.M.— Wire  and  Cable        Sacramento 
3 :00  P.M.— Utility  Fans  Sacramento 

3:00  P.M. — Transformer  Repair  Parts    Sacramento 

— Parking  Meters       Chlco 
8:00  P.M. — Sewer  Pipe.  Fittings  flanta  Rosa 

2 :00  P.M.— Control    Piping   and  Air  Unes    Central  Valley  ProJ. 


a-as 

i-»o 
a-ai 

a-ar 
a-a7 
a-ar 
a-a? 

a-2s 

3-25 

a-  4 


"PACIFIC"  DOME  TYPE 
DAMPERS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 


Price  Building  Specialties  Coe 

Buy  Approved  Peerless  Window  Cleaners  Bolts 
3S  GILBERT  STREET  UN4«rlitll  4733 


r 


Gamerston  &  Green  Lumber  COe 


Wftof«to/«  Olid  Jobbing  Yor^t 

LUMIER  -  TIMiiRS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


S«a  FrMcltea— IteO  Amy  St. 
ATwmHr  IIM 


Oaklaa^— 2001  Uvta^BHa  if. 
JCffllaff  4.IM4 


Use  BASALITE 

for  all  typGt  off 
BUILDING  CONSTRUCTION 


ft  ceaialefe  l«lerii»«rl«« 
•mil  m  BAiAUri 


B 


ClNiHetW.MIIIsi 

MoinOffc* 

TalapHon*  Nopo  3240 
NareM  A.  PrUm 

T*l*sl>w>«  Campl>«ll  336f 
A.  C  ie«NNiel 

T*l«pkon«  Stockton  2-2439 
I.  I.trysa 

Tolophwte  Msryivlllo  30«S-I 
ves  Bvaaiaera 

Tolopliwio  ftocromottto  6-3974 
reol  NelMM 

UlophonoTwf  lock  1331 
Tbewat  Ceryoll 

Tolopliono  if  rkolay  e47t-W 
leeKeawerffcy 

Tolophono  Willltt  209- J 
WaHerarwweN 

Son  ftontitco  Offico 

Tolop»>on«  OAHMd  37M 


] 

B 


Th*s«  iightwaight  concrata  masonry 
building  units  offar  economy,  parm- 
onanca  and  ipead  in  modarn  building 
construction.  BASALITE  is  machine- 
made  and  steam-cured  . . .  assuring 
precision  building  units  with  volume 
production  for . . . 

Immtdiato  Dtlhftryl 

will  bo  4oll«oro4 
liNiiio^letolir . . . 

OtOM  TODAY  I 

Otker  BASAIT  aelMlaa  Prefects  Ie«lw4e... 

ROCK,  SANO  and  OlAVf  I 

STEEL  TANKS 

READY  MIXED  CONCRETE 

RErRIOERATION  (Wolk-ln  SoKot) 

RIPRAP  STONE 

for  Horbof  and  RIvor  Sank  frotccfloM 


BASALITE 

LIghtwmlghf  MASONRY   tUILDING  UNITS 

•  AtALf   lOCR   CO.,   INC.,   Oe|»t.    D^.,   NAFA,   CAIIPORNI* 
Pl*afe  la  NAFA,  tTOCKTON,  tUNNTVAk^ 


^ 
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DAILY     PACiFlC     BUILDER 


TUESDAY,  MARCH  4.  1947 


Northwest  corner  10th  and  O  8t«. 

Owner — George  C.  Jacobs,  102  W  4th 
St,  Eureka,   Calif. 

Redwood  2-story  containing  8  com- 
plete apartments   (3-rooms   each) 


41 
19, 


3/4/47  ,.        ^ 

Ownsr  Taking    Bids— Due  March 

12   Neon 
Water  Mains    (Install) 
PARADISE,  Calif..  Butte  Co. 
Owner— Paradise    Irrigation    District 
Lillian    Fletcher,   Secretary,   Para- 
dise. Calif. 
Includes  trenc^ng,  welding  and  lay- 
ing of  pipe,  backfilling  and  clean- 
ing up  for  the  followmg: 

(1)  1320  lin.  ft.   6  in.  O.D.   12-gauKe, 
40-foot  lengths 

(2)  10,760   Mn.   ft,   8  in.   do 

(3)  7720  lln.  ft.  10  in.  O.  D.  10-gauge, 
lengths 

ft.  14  in.  O.D.   10-gauge, 

lengthB. 

Joints    are    to    be    field 


(4) 


40-foot 
2840  Un. 

40    foot 

(All    the 
welded). 

Specifications 
above  office. 


der,  Colo..  $644,607.70. 

Other  bidders  were: 

Ramey  *  Mathis,  AmariUo,  Texas, 
1614380.86. 

O.  D.  MiUlgan,  Manhattan,  Kan., 
|644,»»8. 

Martin  K.  Bby  Construction  Co., 
610  N.  Main  St..  Wichita,  Kan.,  |678,- 
771.80.  .    ^ 

C.  H.  Leavell  ft  Co.,  1900  Wyomlnir 
St.,  El  Paso,  Texas,  $686,888.60. 

Carson  Construction  Co.,  Box  1163, 
Helena,  Mont.,  $6»3,32».20. 

Northwestern  Engineering  Co.,  B. 
eoth  and  Colorado  Blvd.,  Denver, 
Colo..   $721,786.75. 

Peter  Kiewlt  Sons  Co..  960  N.  Colo- 
rado Blvd..  Denver,  Colo.,  $886,529. 

Busboom   4   Raugh,    Sallna,    Kan., 

$896,581.76.             '                          ,  „      * 
Utah     Construction    Co.,    1  Mont- 
gomery   St.,     San   Francisco,  Calif., 
$960,340. 


Figuring  Plana— Taking 
— Due  March  6 


24 


Alameda 


3/4/47 
Contractor 

8ub-Bldi 
Residence 
ORINDA,     Calif., 

Orlnda  Uplands. 
Owners— Mr.  and  Mrs.  Paul  C 

c/o  architect. 
Architect— Edward    Cerructi   Jr., 

13th  St.,  Oakland,  Calif. 

Contractor  Figuring  Plans— Wallace 
D.  Harklns.  Inc.,  406  Sutter  St.,  San 
Francisco,  Calif. 


County. 
Meyer, 
427 


Klbbe,  Town  Hall.  Elida,  H.  M. 
Enirr  — Not    selected. 
Sdes    approx.   36,080   ft.    of   2   U. 

to    6    in.     transmission     end    dist. 

lines,  storage  tank;  fire  hydrants; 

elec.  pumps  and  motors. 

Project    necommended    by    State 
Department  of  Public  Health 

iRCA"TA°'cal"l   Humbaldt    County. 

S^e'l-liiity  of  Areata^  George  F 
Cropley.  city  clerk;  Hal  C^  Ax:he- 
son.  city  engineer.  City  Hall,  Ar- 
eata, Calif. 


obtainable  from  the 


24 


Engineering  Section 
j     NEWS  INDEX    ] 


3/4/47 

Contract  Awarded 

Well  Drilling  and   Pump 


31 


8/4/47 

Contract  Aw»»arded 

Residence 

OAKLAND,    Calif. 

8  Rydall  Court. 
Owner— R.    W.    Carroll, 

tect. 

1-storv,  5  x*oom  residence. 
Contractor^-J.  M.   Barnes,   Lafayette, 

Calif. 


Cost  $10,000 
Alameda  County. 


c/o    Archl- 
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8/4/47 

Low  and  Only  Bidders 

Housing  (Alterations)  Cost  $544,607.70 

COLORADO  SPRINGS,  Colo.  Camp 
Carson. 

Owner — U.  S.  Government,  War  De- 
partmnet,  district  engineers'  office. 
Col.  Craig  Smyser,  district  engi- 
neer, 200  Railway  Exchange  Bldg., 
Denver,  Colo. 

Architect— Private  plans. 

Low  Bidder  — J.  D.  Leftwlch  Con- 
struction Co.,  P.  O.  Box  188,  Boul 


3/4/47  ^,        ^ 

Owner  Taking    Bids— Due  March 

10  A.  M.— Bidders  Figuring 
Housing   (Conversion)  06-016-47-8 
DENVER,  Colo.  Lowry  Field. 
Owner— U.  S.  Government,  War  De- 
partment, district  engineer's  office, 
Col.    Craig    Smyser.    district    engi- 
neer, 200  Railway  Exchange  Bldg., 
Danger,  Colo. 
Architect— Private  plans. 
Includes  converting  nine  mobilization 
type   buildings   into  36  apartments. 
A  deposit  of  $10  will  be  required  on 
issuance  of  plans. 

The     following     contractors     have 
taken  out  plans  and  specifications: 

Wafer   &    Sheppard.    1485    Monaco 
Parkway.  Denver,  Colo. 

J.  &  K.  Construction  Co.,  1878  Dex- 
ter St.,  Denver,  Colo. 

Johns  Engineering  Co.,  375  Klam- 
ath, Denver,  Colo.  ^^^   ^  ^     i» 
N.    R.    Nielsen   A  Son,    632   Detroit, 

Denver,  Colo.  ■u--,i.»„« 

Carson    Construction    Co.,    Helena, 

Mont. 


._....31 
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Water   Supply   and   Sewage 

Disposal    Plants    — 

Bridges    

Dams,  Reservoirs  and 

Dredging     34 

Docks,   Piers  and   Harbors  ...      35 
Barks,  Airports  and 

Playgrounds    —      *• 

Railroads,   Subways  and 

Tunnels     - *' 

Electrio  Lighting  and 

Transmission    Lines    —      W 

Sewers     - * 

Streets    and    Highways    40 

Gas,  Water  and  Oil  Pipe 

Lines     ~ "^ 


Installation 

Cost  $8,392 

Calif.     Golden 


(8) 

(4) 
(5) 
(6) 
(7) 

(8) 

(9) 
(10) 

(11) 

(12) 
(13) 


and  fur- 


develop  water  supply 
nlsh  water  equipment; 
100  M  gallons  apply  water; 
11  sta.  finish  roadway; 
221  lln.  ft  timber  brltfge  railing; 
630    cu.    yds.    class    A    portland 
cement  concrete; 
101,000    lbs.    furnish    structural 
steel  * 

101,0()0  lbs.  erect  structural  steel ; 
80,()00  lbs.  furnish  bar  reinforc- 
ing steel ;  ,  ,      . 
80,000  lbs.  place  bar  reinforcing 

2  each  clearanc  markers; 
engineer's  office. 
Specifications   obtainable  from  the 
above  office. 
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SAN     FRANCISCO, 
Gate  Park.  ^  ^.      _,.  , 

Owner— Park  Commission  of  the  City 
and  County  of  San  Franoxsco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  San 
Francisco,  Calif. 

Plans  by  owner. 

Includes  drilling  of  12-lnch  well  and 
Installation  of  turbine  pump  at  the 
water  works. 

Contractoi^-J.  G.  Grattan,  736  Lji- 
guna  Honda  Blvd.,  San  Francisco, 
Calif. 


34— DAMS.  RESERVOIRS  & 
DREDGING 


34 


Bids— Due  March  24, 


3/4/47 
Owner  Taking 

2  P.   M. 
Hydraulic   Dredged   Embankment; 

Prelect  No.  28-D,  Unit  1 
MULTNOMAH  COUNTT,  Ore.  About 

20    miles   east    of    Portland    along 

bank  of  Columbia  River. 
Owner— Public  Roads  Administration, 

808   Bedell    Bldg.,   Portland   4,  Ore. 
Plans  by  engineering  department  of 

owner. 


33— 


BRIDGES 


31-32— WATER  SUPPLY  & 
SEWAGE.  DISPOSAL 
PLANTS 


31 


3/4/47 
FWA   Funds   Advanced 
Well  Water  Supply  System  _  ^^ 

Cost  $77,000 

ELIDA.  N.  M.  ^,    ,^ 

Owner— Town  of  Eilda,  Mayor  C.    r. 


Bids — Due  April  2, 


33 


^T]^;,;!;,^^  VALLEY  PROJECT 

tAKIMW«-W«V,  oii\«Jv,««./»  ^  c«n  If    42  inch  do •  P>ia>t  prime  coat; 

*^'"^  !^    I  Jil  nch  do:         ^  (50)  11,150   tons   of  oil-treated   wear 
\lTnl  Ifo  \f   4*.'in    d*lam  'sew^r  In^  surface  for  roads 

pipe  drains  with  cemented  joints 


Low  and  Only  Bidders 
Earthwork.  Structures  and  Surfacing, 
Spec.  1667  Cost,  $814,27330 

CENTRAL  VALLEY  PRO.IECT.  Ca'.. 
Shasta  Dam  to  Summit  City  High- 
way   and    Shasta    Dam    left    abut- 
ment parking  area,  from   10  to  14 
miles  north  of  Redding. 
Owner— U.    S.    Bureau    of    Reclama- 
tion, Redding.  Calif. 
Completion  time  300  calendar  days. 
[Plans  by  Engrg.  Dept.  of  Owner. 
ELow   Bidder— Harms   Bros.,    Route  4. 
i     Box  2220,  Sacramento,  Calif.,  1814,- 
273.60. 

Work  mvolvcs: 

(1^  clearing  45  acres  of  right  of  way 
800,000    c.y.    common    excav.    for 
roadway  and  parking  area; 
400,000  c.y.  common  excav.  lor  do 
4.000,000    sta.    cy.    overhaul; 
4,000  M.  gala  watering; 
600  roller  hours  rolling  embank- 
ments ; 

4000  cy.   of  common  excav.  for 
structures ; 

4t00  cy.  rock  excav.  for  do; 
300   c.y.    excav.,   all   classes,   for 
trail; 

600  i'..y.  common  excav.,  for  pipe 
trenches ; 

1600  c.y.  rock  excav.  for  do; 
7400  c.y.  backfill; 
compacting  5600  c.y.   backfill; 
300  s.y.  dry-rock  paving: 
placing  600  c.y.  gravel  bedding; 


(21) 
(22) 
(23) 


(2) 

(8) 
(4) 
(6) 
(6) 

(7) 

(8) 
(») 

(10) 

(11) 
(12) 
(18) 
(14) 
(15) 


(16)  iaylng  60   "f 
metal  pipe; 

(17)  laving  520   l.f 

(18)  laying  1020  If. 

(19)  laying  f20  If. 

(20)  laying  1000  l.f. 

<Ai 
(1) 1600.00 


12-in.  diam.   corru. 


(2) 

(4).~.. 
(B)..- 
(«) 

(•)..... 
<t) 

8?!:~ 

(12) 

(18)..... 

\w).Z 

(16) 

(17) 

(18)..-. 
(1»)~- 

(80) 

(21) 

(82) 

(ai).... 

(84)..- 
(8«>.... 
(N)..~ 
(«£) 

(»> 

(8t).... 
(30)- 
(») 


.50 
.28 
.005 
2.00 
20.00 
7.60 
3.50 
3..V) 
4.00 
4.00 
2.00 
2.00 
6.00 
S.OO 
1.00 
1.10 
1.20 
1.80 
1.40 
1.70 
2.70 
.60 
.70 
,60 
JO 
1.20 
1.40 
1.60 
45.00 
33.00 


18-inch 
24-lnch 
30-lnch 
36- Inch 

(B) 
$3(j0.00 
.617 


do; 
do; 
do; 
do; 

(C) 
$420.00 
.48 


(24  > 
(25) 
(26) 
(27) 
(28) 
(29) 
(30) 
(31) 

(32) 

(33) 
(34) 

(35) 

(36) 
(37) 
(38) 

(39^ 
(40) 
(41) 

(42> 

(43) 

(44) 

(«5) 

(46) 
(47) 

(48) 


laying 

laying 

laying 

laying 

laying 

laving 

1140 

1250 


520 
800 
r>60 
200 
140 
450 


c.y. 

c.y. 


l.f. 

If. 

If. 

If. 

l.f. 

l.f. 
concrete 
concrete 


10- inch 
12-lnch 
16- Inch 
18-lnch 
21-lnch 
24-lnch 

m 

In 


do; 

do; 

do; 

do; 

do; 

do; 
parapets ; 
sidewalks. 


shel- 


(51) 
(52) 


trail ; 
liq.   asph. 


seal 


(49) 


curbs   and   gutters; 
55  c.y.  concrete  in  flagpole 
ter  footings; 

85  c.v.  do,  except  footings; 
50    c.y.    concrete    In    left    abut- 
ment  drainage    structures;  l 
510    c.y.     concrete    In    highway 
culverts;                          ,   .    ,.  ' 
placing  282,000  lbs.  rolnf.  bars; 
placing  2200  s.f.  Joint  filler; 
mstallipg    37.000     lbs.     of     lawn 
sprinkler  system; 
300  c.y.   rubble   masonry  walls; 
120  s.y.  grouted  paving  gutters: 
furnishing    and    placing    granite 
flagpole  base,  lump  sum; 
furnishing   and    installing   flag- 
pole, lump  sum; 
insUlUng  9000  lbs.  misc.  metal- 
work ; 

manufacturing   and    placing   120 
highway   monuments ; 
placing    20    highway    culvert 
markers ; 

placing  350  highway  guide -posts 
erecting  20,000  If.  of  steel  plate 
guardrail; 

26,500  tons  of  crusher-run  base 
course;  ,      ,^ 

tons    of   liquid   as- 


(53) 
(54) 
(55) 

(56) 


(57) 


(58) 


T.  Mc- 
Sacra- 


of      existing 


applying   95 

(E) 
$&X>.00 
,55 


1 


(l» 00.00 

110.00 

80.00 

50.00 

.05 

.25 

.25 

40.W 

6.00 


l) 

(SB) 

<M). 

(tT).^ 

(88) 

(8») 

(40)... 

(41) 8000.00 

(tt) 3000.00 


(tt) 

(44) 

(48) ,.. 

(M) 

(47) 

(48) 

(it) — 

(80) 

(61) 

(62) — 

(88) 

(54) 

(SB) 

(66) 

(M)...- 

(58) 


.20 

5.00 

3.00 

3.G0 

.30 

2.35 

20.00 

3.75 

10.00 

20.00 

&00 

10.00 

.80 

.40 

.40 

1.00 


.617 
.005 

2.15 

7.80 

1.20 

3.50 

3.00 

1.20 

3.50 

i.ao 

1.80 
5.00 
8.40 
.40 
.06 
.90 
L96 
8.60 
8.30 
4.20 
.14 
.41 
.66 
.76 
l.CO 
1.21 
1.44 
M.OO 
31.00 
25.00 
73.00 
61.00 
PO.OO 
.05 
.60 
.07 
26.00 
6.00 
3500.00 
7000.00 
.075 
10.00 
3.50 
3.50 
1.20 
2.50 
10.00 
4.00 
lO.uO 
lO.OO 
5.00 
12.00 
.60 
.40 
.60 
1.00 


.48 
.006 
3.00 
9.50 
3.00 
3.00 
7.25 
4.25 
4.26 
1.00 
2.30 

aoo 

9.00 
.00 
.90 
1.10 
1.40 
.55 
2.40 
4.60 
1.00 
1.00 
1.06 
1.30 
1.50 
1.87 
2.05 
48.00 
23.80 
60.00 
85.00 
96.00 
53.75 
.05 
.60 
.12 
50.(AJ 
8.50 
5000.00 
6600  00 
.18 
5.50 
2.40 
2.40 
1.00 
3.00 
12.00 
4.B0 
26.00 
12.00 
7.00 
17.00 
1.20 
.60 
.72 
1.00 


(D> 
$350.00 
.44 
.44 
.01 
2.50 
8.00 
3.76 
5.00 
6.50 
3.75 
5.00 
.66 
2.50 
7.00 
7.00 
1.00 
1.00 
1.10 
1.15 
1.40 
1.75 
3.60 
.65 
.86 
1.00 
1.20 
1.40 
1.65 
2.1(' 

ir^oo 

36.60 
37.50 
10  00 
60.00 
52.00 
.OC 
.50 
.60 
31.00 
5.00 
7500.00 
.5600.0f» 
.10 
6.00 
5.00 
&00 
1.4C 
2.75 
6.00 
COO 
22.00 
6.00 
7.00 
20.00 
1.20 
1.00 
116 
•6 


.!» 

.01 
2.0(1 
8.00 
3.5C 
3.50 
3.50 
4.50 
4.50 
1.50 
1.00 
10.00 
4.50 
1.00 
1.25 
1.50 
175 
2.00 
2.50 
5.00' 

:/r> 

.50 

.75 

1.00 

1.50 

1.75 

2.00 

65.00 

50.00 

45.00 

150.0i> 

100.00 

60.00 

.05 

.50 

.12 

40.00 

20.00 

."lOOOOO 

6 100  or, 

.25 
6.00 
600 
6.00 
1.2C 
2.00 

10.00 
4.00 

25.00 

10.00 
5.00 

lOOO 

1.00 

1.00 

.50 

B.00 


(F) 
1175.00 
.595 
.595 
.006 
2.75 
9.00 
4.00 
4.00 
8.00 
6.50 
6.50 
.75 
4.00 
&00 
5.50 
.00 
.75 
1.00 
1.50 
2.00 
2.50 
3.50 
.40 
.6J 
.70 
.85 
1.00 
1.60 
2.50 
rt2.00 
41.00 
48.00 
100.00 
90.00 
50.00 
.043 
.25 
.12 
45.00 
8.00 
4500.00 
3000.00 
.20 
5.0O 
4.50 
4.00 
1.00 
2.70 
12.00 
4.00 
18.00 
10.00 
6.00 
15.00 
.70 
M 
.80 
.90 


25  tons  of  do  for 
applying  95   tons 
coat ; 

900  tons  stone  chlfd  for  seal  coat 
finishing  220  sta.  -of  roadway ; 
removing    1,500    l.f.    of    existing 
guardrail; 

iristalling  500  If-  •lectrical  met- 
al conduit,  l^i-inJ^or  less  in  di- 
ameter ;  ^ 
Installing  12,000  Jfcte  ft.   of   elec- 
trical   metal    conHdlt.   IVi-ln.    or 
more  In  diameter; 
installing    300    lbs.    of    electrical 
ground  wires. 
Total  bills  oubmilted  March  3  were : 

(A)  Hnrms  Bnu...  Sacramento.  Ca'lf.. 
$814,273.50. 

(B)  H  Earl  Parker.  Marysvillc.  Cal.. 
$895,042. 

<C)  Fieilrickpon  &  Watson  Construc- 
tion Co..  Oakland.  Calif.,  $9^1.641.80 

(D)  Piombo  Bros.  &  Co.,  San  Fran- 
c-i.-'co.  Calif.,  $939,106. 

(E)  Weslbrcok  &  Fope  and  D.  Mc- 
Donald, Sacramento.  Calif..  $1.- 
029..3feO. 

(F)  Guv  F.  Atkhuson  Co..  South  San 
Fmnclsco.    Calif..    $1,042,387. 

(G)  Fredrickson  Bros.,  Emeryville. 
Calif..    $1.043,&40.?5. 

(H)   R.  A.  Helr.tz.  $1.;24,411.80. 

(I)    Fred  rick  .len.    Kader    and    E     B. 

B'shop.   Orlar.d.    Calif..    $1,197,293. 
(J)  Morri.son-Knudsen  Co.,  San  Fran- 
cisco. Calif..  $1,294,853. 
(K)   A    Toichert   &  Son.  Sacramento. 
Calif.  $1,582,122. 
Unit  prices  were: 

(K) 
$440.00 
.94 
.94 

2.00 

12.00 

4.00 

7.00 

7.00 

5.00 

8.50 

1.50 

2.50 

6.50 

7.00 

.60 

.80 

1.30 

1.75 

260 

3.60 

4.85 

.50 

1.20 

i.ao 

1  80 
2.3.1 
3.00 
3.40 
100.00 
75.00 
85.00 
155.00 
100.00 
.  90.00 
.06 
1.00 
26 
65.00 
5.50 
.5800.00 
7200.00 
.35 
15.00 
4.00 
4.00 
2.00 
3.25 
13.00 
5.30 
10.00 
21.00 
7.50 
15.00 
.50 
1.00 
1.20 
.60 


3/4/47 

Owner  Talting 

2  P.  M. 
Bridge  Repair 
COLUSA.    Calif..    Colusa    Co.    Across 

Sacramento  River  at  Colusa. 
Owner— State   of  California.   Division 
of   Highways,   Public   Works  Bldg., 
Sacramento.  Calif. 
State  Highway  Engineer— G. 
Coy.    Public    Works    Bldg., 
mento.  Calif. 
Repair  existing  bridge. 
The  work  involves: 
(1)  remove      portions 
bridge ; 

50  cu.  yds.  structure  excavation; 
72  M  ft.  b.m.  treated  Douglas 
fir  timber; 

12  M  ft.  b.m.  redwood  timber; 

13  cu.  yds.  class  A  portland  ce- 
ment concrete; 

215.000  lbs.  furnish  structural 
steel,  type  A ;  .       ,     ^     , 

215.000  lbs.  erect  structural  steel, 
type  A; 

46,500  lbs.  furnish  structural 
steel,  type  B; 

46.500  lbs.  erect  structural  steel, 
type  B; 
11.600  sq.  ft.   furnish  open   steel 


(G) 

(H) 

(I) 

(J) 

$485.00     i 

5100(.00      ? 

370(y) 

$600.00 

.49 

.62 

.70 

.78 

.49 

.62 

.70 

.78 

.01 

.01 

Hi 

.006 

3.00 

3.00 

3.00 

2.00 

11.00 

7.50 

15.00 

13.0O 

365 

3.00 

5.00 

2.00 

8.50 

3.a- 

5.00 

5.00 

12.20 

2.00 

6.00 

5.00 

4.90 

2.00 

7.25 

4fjO 

11.00 

3.00 

7.2J 

9.00 

2.44 

.30 

1.00 

1.00 

2.44 

2.50 

1.50 

3.C0 

5.50 

lOOO 

9.00 

10.00 

1O50 

l.W 

7.25 

8.00 

.85 

.00 

1.70 

1.00 

1.22 

1.00 

2.50 

1.40 

1.71 

1.20 

3.00 

1.60 

1.95 

1.20 

3.40 

2.00 

2.44 

2.75 

4.00 

2.50 

2.S0 

3.50 

4.25 

3.00 

4.90 

4.00 

6.;J5 

3.50 

.58 

1.10 

.60 

.66 

1.07 

1.54 

1.25 

.75 

1.40 

1.98 

1.85 

1.00 

1.74 

2.20 

2.40 

1.50 

1.96 

2.31 

?00 

1.75 

2.30 

2.75 

3.35 

2.00 

2.95 

3  30 

5.00 

2.50 

59.00 

00  00 

1700 

76.0,0 

32.50 

48.00 

42.50 

01.00 

42.50 

eoo*) 

SO.OO 

56.00 

88.75 

79.00 

80.00 

15C.0O 

153.00 

82.00 

80.00 

llOOO 

53.00 

46..'^0 

.■50.00 

H2.00 

.05 

.06 

.037 

.05 

.26 

.30 

1.25 

.35 

.51 

.35 

.20 

.25 

64.00 

35  00 

(WOO 

11.00 

10.00 

10.00 

18.00 

12.00 

4400.00 

4000.00 

5200.00 

2000.00 

6100.00 

1400.00 

2000.00 

5000.00 

.25 

•/5 

.3(» 

.30 

6.10 

5.00 

8.60 

4.00 

8.90 

5.00- 

3.50 

2.50 

3.00 

2.50 

3.60 

2.50 

1.26 

1.00 

1.&» 

.6^1 

2.70 

2.50 

2.70 

2.75 

6.10 

l&OO 

12.00 

6.00 

4.40 

5.65 

4.6(» 

4.90 

12.20 

28.08 

26.00 

&Q0 

7.30 

15  00 

12.00 

6.00 

6.10 

615 

«.00 

6.00 

22.00 

4O0C 

20.00 

30.00 

.00 

.60 

1.00 

.30 

JB 

276 

1.15 

.80 

.86 

.66 

1.2.T 

.75 

2.00 

.823 

.60 

.43 

(2) 
(3) 

(4) 
(5) 

(6) 

(7) 

(8) 

(9) 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO      Ltd. 

I  ,1  <  )|.'(  ,)      (Ml    W       M 

DOUGLAS     F  I  fi 
PONDEROSA      PINE 
REDWOOD.      CEDAR 
LUMBER.       TIMBERS 
SHINGLES    6     SHAKES 


367    BAYSHOR  E 

BOULEVARD 
Phone  ATwarer  8174 


(10) 
(11) 


(12) 

(13) 
(14) 
(15) 
(16) 
(17) 

(18) 

(19) 
(20) 


floor ; 
11,600 
floor ; 
6400 


sq.   ft.    place    open    steel 


treated 


lin.     ft.     furnish 
Douglas  fir  piling ; 
103  each  drive  piles; 
700  lbs.  bar  reinforcing  steel; 
machinery  work; 
250  lin.  ft.  submarine  cable; 
electrical     wiring     and     lighting 
equipment ; 

cleaning    and    painting    existing 
steel  and  appurtenances; 
miscellaneous  work; 
engineer's  office. 
Specifications  obtainable   from  the 
above  office. 
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Owner    Taking    Bids— Due    April    2, 
2  P.  M. 

Bridge  and  Approaches 

MADERA  COUNTY.  Calif.  Across 
Fine  Gold  Creek,  about  34  miles 
northeast  of  Madera. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Structural  steel  bridge  and  approxi- 
mately 0.2  mile  grading  approaches, 
The  work  involves : 

(1)  6300  cu.   yds.    roadway    excava- 
tion; 

(2)  900   cu.    yds.    structure    excava- 
tion; 
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40 —      STREETS  AND 
HIGHWAYS 


Includes  approximately  2,000,000  cu. 
yds.  of  hydraulic  dredged  embank- 
mnet  construction,  120,000  cu.  yds. 
of  xcavation  In  rock,  1500  cu.  yds. 
concrete  and  196,000  lbs.  of  rein- 
forcing steel. 

(Note:  This  forest  project  may  be 
made  in  combination  with  Oregon 
State  Highway.  Federal  Aid  Project 
No.  FI-248  (11)  for  similar  work  on 
an  adjoining  section  and  for  which 
bids  are  to  be  received  by  the  Oregon 
State  Highway  Commisaion  In  Pub- 
lic Service  Bldg.,  Portland,  Ore.,  on 
March  24,  2  P.  M.  Specifications  ob- 
tainable from  the  above  office  of  the 
Public-  Roads  Administration  upon 
deposit  of  |10  in  cash  or  certified 
check.) 
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Owner  Taking  Bids — Due  March  24, 

2  P.  M. 
Hydraulic  Dredging,  Etc.  Federal  Aid 

Project  No.  FI-248  (11) 
MULTNOMAH  COUNTY.  Ore.  Trout- 
dale- Wahkeena    Creek    section     of 
the  Columbia  River  Highway. 
Owner— State  of  Oregon.  Oregon  State 
Highway    Commission,   R.    H.    Bal- 
dock,  state  highway  engineer.  Pub- 
lic Service  Bldg.,  Portland.  Ore. 
Plans   by   engineering  department   of 

owner. 
6.07  miles   of  hydraulic  dredged   em- 
bankment  requiring  approximately 
3.200,000  cu.  yds.  of  embankment. 
(Note:  This  project  may  be  bid  in 
combination      with     Oregon      Forest 
Highway    Project    No.    28-D.    Unit   1, 
for  similar  work  on  an  adjoining  sec- 
tion and  for  which  bids  are  to  be  re- 
ceived  by    the  Public   Roads   Admin- 
istration,  808    Bedell    Bldg.,    Portland 
4.  Ore.,  Office  on  March  24,  2  P.  M.) 
Specifications  may  be  examined  at 
the    offices    of    the    Associated   Gen- 
eral Contractors  in  Los  Angeles  and 
San    Francisco,    Calif.,    and    may   be 
obtained  from  the  office  of  the  Ore- 
gon State  Highway  Commission,  Rm. 
319   State   Office    Bldg..    Salem,    Ore., 
upon  payment  of  $2  per  set 


3/4/47  •     40 

Owner  Taking  Bide^Due  April  2, 
2  P.  M. 

Grading  and   Bridge 

NAPA  COUNTY,  Calif.  On  Silverado 
Trail  between  four  miles  northeast 
of  Napa  and  Calistoga. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  4.7  miles  grading  and  surfac- 
ing with  crusher  run  base  and  ar- 
mor coat  and  construction  of  a  re- 
inforced concrete  bridge. 
The  work  involves : 

(1)  35,000  cu.  yds.  roadway  excava- 
tion; 

(2)  375    cu.    yds.    structure   excava- 
tion; 

(3)  200  cu.  yds.  ditch  excavation; 

(4)  72,000  sta.  yds.  overhaul; 

(5)  22.000  sq.   yds.  compact  original 
ground ; 

(6)  2200  cu.  yds.  imported  borrow; 

(7)  develop  water  supply   and  fur- 
nish water  equipment; 

(8)  1500  M  gallons  apply  water; 

(9)  246  sta.  finish  roadway; 

(10)  18,000  tons  crusher  run  base; 

(11)  70    tons    liquid    asphalt     (SC-1) 
prime  coat; 

(12)  160   tons    liquid    asphalt    (SC-6) 
armor  coat; 

(13)  2760  tons  screenings  armor  coat ; 

(14)  58  lln.  ft.  timber  bridge  railing: 

(15)  207    cu.    yds.    class    A    portland 
cement  concrete  structures; 

(16)  19.200  lbs.  bar  reinforcing  steel; 

(17)  17    cu.    yds.    remove    and    reset 
masonry  parapt; 

(14)  800  lin.  ft.  18-ln.  CMP,  16-gage; 

(19)  40   lln.   ft.   24-in.    CMP.   14-gage; 

(20)  150  lln.   ft.   30-in.  CMP,   14-gage. 
Specifications   obtainable  from  the 

above  office. 


plant  mix  surfacing,  location  A; 

(4)  410    tons    liquid    asphalt    (SC-6) 
plant  mix  surfacing,  location  B; 

(5)  25  tons  asphalt  paint  binder,  lo- 
cation A; 

(6)  35  tons  asphalt  paint  binder,  lo- 
cation B. 

Specifications  obtainable  from  the 
above  office. 


Specificationa  obtainable  from  the 
above  office  of  the  atate  highway 
engineer. 
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Owner   Taking    Bids— Due   April   2, 
2  P.  M. 

Surfacing 

MENDOCINO  COUNTY,  Calif.  Be- 
tween Hopland  and  the  C?rawford 
Ranch. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineei^-G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento. Calif. 

About  6.6  miles  constructing  cement 
treated  base  and  surfacing  with 
plant  mix  surfacing  and  seal  coat 
The  work  Involves: 

(1)  develop   water  supply  and   fur- 
nish water  equipment; 

(2)  570  M  gallons  apply  water; 

(3)  81,000    sq.    yds.    cement    treated 
base; 

(4)  6600   bbls.   portland   cement   ce- 
ment  treated  base; 

(5)  86  tons  asphaltlc  emulsion  cur- 
ing seal; 

(6)  810    tons    sand,    cement   treated 
base; 

(7)  20  tons  asphalt  paint  binder; 

(8)  22,500   tons    minimum   aggregate 
plant  mix  surfacing ; 

(9)  1130  tons    paving   asphalt   plant 
mix  surfacing; 

(10)  128  tons  asphaltlc  emulsion  seal 
coat; 

(11)  1225  tons  screenings  seal  coat; 

(12)  80  lin.  ft  raised  bars. 
Specifications  obtainable  from   the 

above  office. 
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42— MISC.    SUPPLIES   AND 
MATERIALS 


8/4/47  •     *2 

Liquid  Asphalt  and  Fuel  Oil 
Bids  Wanted 

SACRAMENTO.  Calif .  — Bids  will 
be  received  by  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  mate- 
rials as  follows: 

March  S 
REQ.   88079.  QUO.  49864: 

20  tons  liquid  asphalt,  f.o.b.  Yermo. 

March   7 
REQ.  92303.  QUO.  44034: 


12.000  gallons  dlel  fuel  oU;  8000 
gallons  to  each  of  following  point*: 
McGee  Creek.  Crestvlew.  Conway 
Sununlt,  Sonora  Junction  and  BOO 
gallons  to  Lee  Vlnlng. 
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Suppllee  and  Materiale 

SAN  FRANCISCO.  Caltf.— Bid*  wiU 
be  received  by  the  U.  S.  Treasury 
Department,  100  McAllister  St,  San 
Francisco  2.  Calif.,  for  supplies  and 
materials  as  follows: 

March  1*2  P.M. 

Inv.  SF-3780-47— Water  hose,  f.o.b. 
San  Francisco. 

Inv.  SF-3762-47— Paint  and  enamel, 
f.o.b.  San  Francisco. 

Mareh  14,  2  P.  M. 

Inv.  SF-3761-47  — 100  clack  -  pack 
board  frames,  f.o.b.  San  Francisco. 

Inv.  SF-3767-47  —  Window  shad**, 
f.o.b.  Boulder  City,  Nev. 

Inv  SF-3758-47— Sign  markersJT^.b. 
Wllmnlgton,    Calif.,    and    S^n   Fran- 
cisco, Calif.  .  »  «   „ 
March  ir,  2  P.  M. 

Inv.  SF-3763-47— Ash  or  garbage 
cans,  f.o.b.  San  Francisco. 


43— MACHINERY  AND 
EQUIPMENT 


49 


2/2S/47 

Carbon   Bruehee— Bid*  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March    10.  3  P.   M.,   bids   will   be   re- 


-Due  March  25, 


40 


3/4/47  *     ^* 

Owner   Taking    Bids — Due    March  17, 
10    A.    M.     (Time    Extended     From 
March  3) 
Earthwork  and  Structures;  Spec,  loos 
KLAMATH   PROJECT,  Oregon -Cali- 
fornia. About  35  miles  southeast  of 
Klamath  Falls,  Ore. 
Owner— W.  S.  Bureau  of  Reclamation, 
Raymond    R    Best,    district    engi- 
neer, P.  O.  Box  312,  Klamath  Falls. 

Plans  by.  engineering  department  of 

owner. 
Includes    earthwork    and    structures, 

laterals    and   drains.   Coppeck    Bay 

area,   first  extension,  and  concrete 

lining    in    "M"    canal.    Modoc   Unit 

Tule  Lake  Division. 

Unit    quantities    were    given    Jan- 
uary 29.  ,    -  _j 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  H. 
Young,  chief  engineer.  U.  S.  Customs 
House,  Denver  2,  Colo.;  I^-  h,  i*  ' 
regional  director.  P.  O.  Box  2511.  Sac- 
ramento 10,  calif.;  Raymond  R  Best 
district  engineer.  P.  O.  Box  312.  Klam- 
ath Falls.  Ore.,  and  Michael  W. 
Straus,  commissioner.  Bureau  of  Rec- 
lamation. Washington  25.  D.  C.  Pros- 
pective bidders  desiring  to  visit  the 
site  of  the  work  should  communicate 
with  the  district  engineer. 


3/4/47 

Owner  Taking  Bid 
9  A.  M. 

Rock  Slope  Protection  and  Bridge 

MULTNOMAH  COUNTY.  Oregon. 

Owner— State  of  Oregon.  Oregon  State 
Highway  Commission,  R.  H.  Bal- 
dock.  state  highway  engineer.  Pub- 
lic Service  Bldg.,  Portland,  Ore. 

Plans  by  engfineering  department  of 
owner. 

Includes   the  following  two  projects: 

(1)  Multnomah  County:  Troutdale- 
Wahkeena  Creek  section  of  Co- 
lumbia River  Highway;  Federal 
Aid  Project  No.  FA-248  (11)  .in- 
volving 0.0  mile  rock  toe,  2.58 
miles  rock  slope  protection.  8.43 
miles  of  roadbed  topping  and  top- 
soiling  and  seeding  requiring  ap- 
proximately 186.000  cu.  yda  rock 
excavation.  114,000  cu.  yds.  topsoll 
materials  and   280  acres  seeding; 

(2)  Multnomah  County:  Construct 
concrete  bridge  over  O.W.R.R.  * 
N.  Co.  tracks  at  Bridal  Veil  on 
Columbia  River  Hl^way;  Fed- 
eral Aid  Project  No.  Ft5I-248  (12), 
structural  excavation,  3300  cu. 
requiring  approx.  890  cu.  yds. 
yds.  concrete.  582,000  lbs.  rein- 
forcing steel  and  2000  Un.  ft 
metal  railing. 

Specifications  obtainable  from  the 
office  of  the  Oregon  State  Highway 
Commission.  Room  319  State  Office 
Bldg..  Salem.  Ore.,  upon  payment  of 
$2  per  set  and  may  be  examined  at 
the  offices  of  the  Associated  General 
Contractors  In  Los  Angele*  and  San 
Francisco,  Calif. 


Owner  Taking   Bids — Due  April  3, 

2  P.  M.,  In   Los  Angele* 
Surfacing 

RIVERSIDE     COUNTY,     Calif.     Be- 
tween  1.9  miles  west  of  Palowalla 
and  3.9  miles   west   of  Blythe  and 
between  3.6  miles  north  of  Imperial 
County  line  and  1.8  miles  south  of 
San  Bernardino  County  line. 
Owner— State   of  California.   Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.  Calif. 
State  Highway  EInglneer— G.  T.   Mc- 
Coy.   Public    Works    Bldg..    Sacra- 
mento. Calif. 
A  net   distance   of   12.3   miles    repair- 
ing by  placing  road  mix  surfacing 
over  existing  surfacing  and   repair 
a  portion  with  Imported  tjase  mate- 
rial and  road  mix  surfacing. 
Bids    will    be    opened  In    the    State 
Bldg..  Los  Angeles,  Calif. 
The  work  Involve*: 

(1)  640  cu.  yds.  Imported  base  mate- 
rial: 

(2)  20  M  gallons  apply  water; 

(3)  11,700  cu.  yds.  minimum  aggrre- 
gate  road  mix  surfacing; 

(4)  1030  tons  liquid  asphalt  (SC-3  or 
SC-4)  prime  coat  and  road  mix 
surfacing; 

(5)  177.000  sq.  yds.  mix  and  compact 
road  mix  surfacing; 

(6)  74  tons  asphaltlc  emulsion  seal 
coat. 
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Owner  Taking   Bid*— Due  April  2, 

2  P.  M. 

TUl"rE  and  KERN  COUNTIES. 
Calif.  Between  Delano  and  2.5  miles 
south  of  Earllmart  and  between  2.1 
miles  east  of  Wasco  and  Famoso. 

Owner- State  of  Callfomal.  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif.  .  ,_     .     » 

About  8.3  miles  surfacing  with  plant 
mix   surfacing. 
The  work  involves: 

(1)  6000     ton*     minimum     aggregate 
plant  mix  surfacing,  location  A; 

(2)  8200     tons     mliVlmum     aggregate 
plant  mix  surfacing,  location  B: 

(3)  300    tons    liquid    asphalt    (SC-6) 
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GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 


5234  MISSION  STREET 


SAN  FRANCISCO,  12 


Phone:  DEIaware   7313 


7U  ^Mne  0^  t^f 


Sometimes  the  mistake  of  cheap  and  sub-standard 
house  wiring  is  more  quickly  felt  than  seen.  And 
its  faults  are  as  striking  as  a  blow  on  the  hea.-l. 

In  a  good,  modem  house  wiring  job  a  lot  of 
thought  should  be  given  to  how  you  and  your  fam- 
ily are  going  to  use  that  house  for  your  comfort, 
convenience  and  safety.  This  forethought  helps 
avoid  dark  halls,  closets  and  stairways,  dipping 
lights  from  overloaded  ciraiits  or  the  stringing  of 
long,  unsightly  cords. 

When  you  build  or  remodel,  check  these  five 
important  elements  in  good  and  adequate  wiring: 

1.  enough  outlets  for  lamps  and  appliances. 

2.  proper  placement  of  outlets. 

3.  enough  switches. 

4.  adequate  wire  size  (at  least  No.  12  size). 

5.  plenty  of  circuits  for  present  and  future  needs. 
Write  in  or  come  in  to  any  P.  G.  and  E.  oflfice  for 
details  on  "Certified  Adequate  Wiring"  and  get 
your  copy  of  the  l6-page  booklet -"Electticity  in 
Your  Home  Plans." 
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celved  by  Purchaaer  of  Supplies  M. 
H.  Gerry.  270  City  Hull.  San  Fran- 
cisco, Calif.,  under  Bid  No.  3864  for 
furnishing  and  delivering  10,179  car- 
bon  brushes. 

Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


8/3/47  44 

Hand  Rail  Repairs 
Bide  Wanted 

LOB  ANOELEIS,  Calif.,  Los  An- 
geles  Co.— Until  March  12.  2  P.  M., 
bids  will  be  received  by  the  FMeral 
Works  Agency.  Public  Buildings  Ad- 
ministration, office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  repairs  to 
hand  rails  on  escalator  at  the  U.  S. 
Post  Office  and  Courthouse  at  Ixm 
Angelea,  Calif.  Plans  and  specifica- 
tions obtainable  from  the  above  office 
of  the  district  engineer. 

8/3/47  44 

New  Door  Hanger — Bids  Wanted 
LONG    BEACH,    Calif..    Los    An- 

feles  Co.— Until  March  12,  2  P.  M., 
ids  will  be  received  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  furnishing 
and  installing  new  door  hanger  on 
passenger  elevator  No.  2,  U.  S.  Post 
Office,  Long  Beach,  Calif.  Plans  and 
specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


8AN    FRANCIftCO 


ALTER  commcl  bldg.  J1400;  12©  Pow- 
ell   St;    ^wner,    M   Levy,    preml.ses; 
conf  factor.  Alf  P  Fisher.  300  MonL 
gomery  a 

APTS.  two  2-story  frame.  4-famlIy. 
«1 8.000  each;  E  ItTh  Ave  275  and 
SOO  S  udah  St:  owner.  Earl  Elli- 
son. 1700  Rivera  SU:  contractor, 
Berendj<en  &  Harper.  300  Taraval. 

ALTER  flats.  $3280;  1727  Hayes  St; 
owner.  Wm  Hayes,  c/o  cntr;  con- 
tractor, Leonard  Salomon.  17.34 
Broderick  St. 

ALTER  bank  and  store,  $35,000:  1485 
Stockton  St;  owner.  Bank  America 
300  Montgomery;  contractor.  Cap- 
ital Co.  1  Powell  St. 

T5WKLLIN8.  two  l-story  fr.  $6000 
each;  NBS  Cor  LAkevtew  and  Ma> 
jestlc.  N  Lakevlew  25  E  Majestic  • 
owner  and  builder.  S  J  Qlafson.  o6 
Circular  Ave. 

DWELLING,    l-story    frame.    $3800 
NW   Tacolma   Ave    186.86   SW  I^- 
throp  Ave:   owner  and   builder.   R 
A  .Tores.  J 894  Turk  St. 

DWELLING,  l-story  frame.  $8873; 
W  Chifnery-  St  275  S  30th  Street; 
owner.  R  Jenkins.  32  Chenery  St; 
contractor,  A  Mldlle,  934  Brunswick 
Street. 

DWELLINGS,  six  l-story  fr,  $9)00 
each ;  W  44th  Ave  225,  250  and  275 
S  Taraval;  N  La'^on  107j6  and 
132  6  W  44th  Ave:  W  4l8t  Ave  IOC, 
12fi  nnd  150  N  Ulloa:  owner,  Atlar. 
Realty  Co.  1500  Judah  f&:  contrac- 
tor. Pacific  Coast  Oonstr  Co,  1500 
Judah  St. 

DWELLING,  l-story  frame,  $7500; 
E  43rd  Ave  100  N  Taraval;  owner 
and  builder.  Jos  Dl  Vita,  54  Stanton 
Avenue. 

BUILDING  PERMITS 

Granted 


DUPLBSC  (2-atory,  11-room),  «lS,fiOO; 
7M-791  Klnj^aton  Ave;  owner,  ICary 
Ellen    Hicks,    226   Oreenbank   Ave, 
Piedmont;   builder,  C  IC  Telffland, 
600  University  Ave,  Beriteley. 
ADDITION,    $860;     1835    87th     Ave; 
owner  and  bulkier,  Mildred  R  Xnc- 
blom,  1355  87th  Ave. 
OARAGE   (l-story),  $880;  606Q  Win- 
thrope  St ;  owner  and  builder.  L  B 
Ramsdell,  8060  Wlnthrope  St. 
DWELLING  (l-story,  5-room),  $7000; 
6001  Romany  Rd ;  owner  and  build- 
er,   Robert    C   Morrill,   2727    Clare- 
mont     Blvd.    Berkeley;    plana     by 
Harry  Bruno.  1420  Broadvray. 
ALTER     DWELLING,     $1500;     5243 
Shafter   Ave;    owne    rand    builder, 
Hilda  Carr,  5244  Shafter  Ave. 
ADDITION,  $1600;   1448  3rd  St;  own- 
er  and    builder,    W    J    Sylva,    1606 
5Sth  Ave. 
FIRE  REPAIR.  $1000;  8849  14th  Ave; 
owner,    W  Ray    Taylor,   3849   14th 
Ave;  builder,  W  A  Rose,  478  26th 
St. 
GARAGE  (l-story),  $1830;  4777  Dav- 
enport Ave;  owner  Henry  L  Brown, 
premises;    builder,    Henry    Brown 
Construction    Co,    4777    Davenport 

ALTER  SIDEWALK,  $900  r  1828-86 
Washington  St;  owner.  Burt's  Shoe 
Store,  premises;  builder.  James  H 
Pedegrift.  518  Apgar  St 

DWELLING  (l-story,  5-room).  $5000; 
10409  Foothill  Blvd ;  owner.  Glen  T 
Walp,  premises;  builder.  Millard  A 
Gallc,  6431  Outlook  Ave;  garage 
(l-story),  $400. 


8ANTA  CLARA  COUNTY 


SAN    FRANCISCO 


MARCH  3.  1947 


BUILDING  (class  C),  $40,000;  N  Jer- 
rold  Ave  300  NW  Napoleon ;  owner. 
J  E  Hlggens  Lumber  Co,  99  Bay- 
.shore;   contractor,  not  selected. 

ADD  BEDROOM  (to  rear  of  house). 
$800;  1331  21st  Ave;  owner,  Irene 
Larsen.  premises;  contractor,  Lloyd 
Hunter. 

ELECTRIC  SIGN.  $2500;  411  O'Fkr- 
rell  St;  owner,  Columbia  Hotel, 
prem;  contractor,  Electrical  Prod- 
ucts Corp. 

BUILDING  (l-story,  frame),  $8000; 
SW  comer  45th  Ave  and  Seal  Rock 
Dr;  owner  and  builder.  E  Solhelm, 
670  40th   Ave. 

ALTER  OFFICE,  $700;  36  Monterey 
Blvd :  owner  and  builder,  William 
Powers,  premises. 

BUILDINGS  (2-story,  frame)  (2), 
$14,400  each;  SE  Mission  29.8,  67 
NE  Allison ;  owner.  Jack  Kelly, 
1508  Ocean  Ave;  contratcor,  J  H 
Netherton ;  architect,  J  Lloyd  Con- 
rich. 

REPAIR  DAMAGE  (to  store  front, 
etc.),  $1800;  1301  Mission  St;  own- 
er. Herbert  Bros.  1525  Mission  St; 
contractor,  O  P  W  Jensen  St  Sons, 
Inc. 


DWELLING  (and  gate  house  and 
guest  house),  $40,000;  Ravensburg 
and  El  Camilto.  Los  Altos  Coun- 
try Club;  owner.  Daniel  Bosschart; 
builder.  R  C  Knight,  Route  1,  Box 
368,  Los  Altos. 

FACTORY,  $9000;  Lot  3,  Martin  Ave. 
Santa  Clara;  owner  and  builder, 
Edwin  Forsberg.  663  ....  18th  St. 
San  Jose. 

ADDITION,  $1000;  161  Dillon,  Camp- 
bell ;  owner  and  builder.  O  L  Reagle. 
premises. 

DWELLING.  $7000;  943%  Terra  Bella 
off  Lincoln;  owner  and  builder,  O 
Domoose,  premises. 

DWELLING,  $3000;  Pollard  Rd  near 
Parr;  owner  and  builder,  J  B  An- 
derson, 726  S  10th  St.  San  Joae. 

DWELLING,  $6000;  Lot  13.  Lantz 
Ave,  Campbell ;  owner  and  builder. 
J  W  Ford,  221  N  9th  St.  San  Jose. 

DWELLING,  $8000;  Lot  16.  Robin 
Lane,  Campbell;  owner  and  build- 
er, W  Vaughn,  Route  2.  Box  280, 
Campbell. 

DWELLING.  $8000;  El  Dora  Dr,  Mt 
View;  owner,  E  H  Mockbee,  prem; 
builder.  R  W  True,  660  Sierra  Ave, 
Mt  View. 

DWELLING.  $9000 ;  Kennedy  Rd.  Los 

1     Oatos;  owner.  B  A  Powell;  builder. 

E  Alford. 
DWELLINGS  (8>.  $5250  each;  LoU 
O,  P,  Q,  Carmellta  Dr,  Haywood 
Park;  owner  and  builder,  Shary's 
Veteran  Homes,  380  Castro  St.  Mt 
View. 
ADDITION.  $500;  2037  Bayshore 
Hlghawy;  owner,  Hartsook.  prem; 
builder,  Sundqulst  Bros,  787  College 
Ave,  Menlo  F^rk. 

ALTERATIONS,  $2000;  1449  Little 
Orchard  St;  owner  and  builder,  Joe 
Patti,  premises. 

DWELLING,  $7000;  near  Bl  Camino 
and  Pomeroy;  owner  and  builder, 
Richmond -Lowell  Co,  P  O  Box  401, 
Santa  Clara. 

DWELLING,  $6000;  Lot  30,  Marce 
Ave,  DlFlore  Tract;  owner  and 
builder,  K  R  Camp.  408  Flagg  Ave, 
San  Jose. 

DWELLING,  $6500;  Lot  14,  Clare- 
view,  Glon  Tract ;  owner  and  build- 
er, Thomas  Glon,  133  OllilB  Ave, 
Los  Gates. 

DWELLING,  $6775;  San  Jose-Los 
Gatos  Rd  and  Bennet  Way;  owner, 
Henry  Montrose.  11  N  2nd  St,  San 
Jose;  builder,  O  M  Brookllss.  Route 
11.  Box  723,  Fresno. 


owner  aad  builder.  Advanced  Build- 
ers Coit>,  2824  San  Pablo  Ave.  San 
Pablo. 
COTTAOB  (6-room.  rustic).  $9760  r 
610  Amador;  owner,  Chas  F  Peak, 
004  Kearney  St.  El  C«rrito ;  bulkier. 
C    Ron    Anderson,    882    Lexington, 

Bl  Cerrito. 
COTTAOB     (5-room,    rustic).    $9000; 

2863    Downer;    owner  and   builder, 

R  I  Sanderson,  1921  Rheem. 
DRIVE-IN     RESTAURANT.     $8000; 

2619   Potrero;    owner    and    builder. 

W  C  Brown,  700  S  25th  St 
COTTAGE     (6-room,    rustic).    $8600; 

2828  Maricopa;  owner  and  builder. 

Nick  Reed.  2212  Alfreda  Blvd,  San 

Pabla 
COTTAGE    (4-room,    rustic),    $6000; 

2741  Rheem;  owner  and  builder,  M 

H  Meyers,  1708  Bush  St 
COTTAGE     (4%.room),     $5000;      754 

Ventura  St;  owner  and  builder,  L 

Dunn,  2679  Kelly,  San  Pablo. 
COTTAGES   (6-room,  stucco),  $12,500 

each; 650   28th    St.   665  38th    St    681 

30th    St    646   28th  St,    2921   Grant; 

owner  and  builder.  C  M  MacGregor, 

1391  Solano  Ave,  Albany. 
COTTAGE   (6-room.  stucco).  $11,000; 
636  34th  St ;  owner  and  builder.  C  M 

MacGregor,    1391    Solano    Ave,    Al- 
bany. 
COTTAGE    (3-room,    stucco),    $7500; 

152   S   35t  hSt;  owner  and  builder, 

FowUe,  Godwin  &  Barnes,  322  South 

St 


BERKELEY 


GARAGE,  $760;  1826  Derby;  owner. 
D  L  Lawler,  premises ;  builder  John 
R  Gaskins,  1806  San  Pablo,  El  Cer- 
rito. 

SHED,  $6120;  1000  Parker;  owner. 
Western  Door  &  Sash  Co,  premises ; 
builder,  Hans  C  Jensen.  3906  Oak- 
more  Rd. 

ALTERATIONS,  $1000;  638  The  Ala- 
meda; owner,  D  H  McCarkle  Jr. 
premises;  builder.  Ray  N  Ana- 
clerio,  2200  Brounlng. 

DWELLING  (5-room),  $8040;  1363 
Grizzly  Peak  Blvd;  owner,  James 
Stamates.  2717A  San  Pablo;  build- 
er, Chas  Isaackson,  1395  Rose. 

GARAGE,  $800;  2903  Russell;  owner, 
C  E  Erlckson.  2903  Russell ;  builder, 
J  H  Barrick,  601  Wellesley  Ave. 

ALTERATIONS,  $1000;  2248  Dwlght; 
owner.  M  A  Gordon,  2244  Dwlght; 
builder,  Frank  A  Stead,  1950  Addi- 
son. 


SACRAMENTO 


DWELLING     (5-room),     $5600;     1386 

58th  St;  owner  and  builder,  Millard 

F  Hull,  1373  57th  St 
REMODEL   BATHROOM.    $400;    3660 

1st    St;    owner    and    builder,    F   H 

Stucky,  premises. 
ADD   TO    PERMIT.    $700;    2621  %    — 

St;    owner,    Ray    Wllklns;    builder. 

W  H  Llles. 
OARAGE,   $495;    880  67th   St;  owner. 

L    Studendorff,    premises;    builder, 

A  B  Clark.  1106  64th  St 
BUILDING.  $600;  375  35th  St;  owner 

and  builder.  G  A  Schmidt,  premises. 
ADD  TO   DWELLING.   $800;   4434   U 

St;    owner   and    builder,    James   A 

Waters,  premises. 
PLATFORM.   $2500;    9th   and   D   Sts; 

owner  and  builder,  National  Ice  Co, 

premises. 
DWELLING   (6-room),  $8000;  6205  G 

St;   owner,  F  V  Carroll,  1815  20th 

St:  bulldre,  Charles  Guth.  1516  27th. 
DWELLING     (5-room),     $8000;     1611 

54th    St;    owner,    A    Cocarro,    1148 

58th  St;  builder,  Charles  Guth,  1516 

27th  St 


OALY  CITY 


DWELLINGS  (2).  $7000  each;  LoU 
2  and  7,  Block  14,  Hlllcrest  Tract; 
owner  and  builder,  Serra  Construc- 
tion Co,  526  4th  Ave.  San  Bruno. 

FlaATS  (2-story,  6-room,  frame)  (4). 
$10,000  each ;  Lots  1,  2,  8,  4,  Block  8, 
Crocker  Tract;  owner  and  builder, 
Huber  Construction  Co,  6998  Mis- 
sion St  Daly  CMty;  plans  by  B  K 
Dobkowits,  425  Monterey  Blvd.  San 
Francisco. 


Completion  Notices 


CONTRA  COSTA  COUNTY 


RICHMOND 


COTTAGE  (6-room.  rustic),  $6600; 
2301  Santa  Clara;  owner  and  build- 
er, Andrew  C  Brahey,  1304  Navel- 
ller  St  El  Cerrito. 

DUPLEX  (3  and  4  rooms,  stucco), 
$5500;  328-34  32nd  St;  owner  and 
builder,  J  M  Kayfes.  427  81st  St 

COTTAGE  (6-room,  stucco),  $6000; 
965  Wilson ;  owner.  Jack  Green- 
wood, 742  11th  St;  builder,  Dybdahl 
A  Son. 

COTTAGES  (5-room,  rustic).  (2). 
$5000  each;  2720  and  2620  Downer; 


Recorded  Accepted 

Feb  27,  1&47— LOT  18  Blk  40.  Blvd 
Oarti»ns,  El   Cerrito.    Bertram   D 

Smart  to  John  DeLuca  

February  21.   1947 

Feb  27.  1947— LOTS  7,  8.  9  and  10 
Blk  184.  Walls  Addn,  Richmond. 
John  Mnnil.  et  al  to  Anton  Dyb- 
dahl &  Son February  20.  1947 

Feb  27.  1947— PTN  LOT  23.  Park- 
nido  Addn  and  Racetrack  Subdlv. 
near  Concord.  John  W  Dean  to 
J  F  McLellan  Februar>-  26,  1947 
Feb  27,  1947— LOTS  22  and  23  Blk 
25.  Henderton"  Tapscott  Tract,  El 
Corrito.  Minnie  Lou  Eakln  to 
w^om  it  may  concern  .. Feb  26.  1947 
Feb  27.  1947— LOTS  5.  6.  7  and  8 
Blk  23.   town   of  Antloch.    Henry 

L  Hawse  to  Hans'  Rodde 

December    14.    1946 

Feb  27,  1947— LOT  7  Blk  3.  Joseph 
Sllno  Subdlv  near  Pittsburg.  An- 
tonio Silno  to  Neno  Sllno. 

'. Februar>'  25.   1947 

Feb  27.  1947— LOT  154.  Sun  Valley 
Subdlv.  near  Lafayette.  Homer 
D  Fey  to  Clancy  A  Negley.  Inr. 

February  26.   1947 

Feb  28,  1947— LOT  70,  Monte  Vista 
Unit  No  2,  near  Orlnda.  F  Owen 
P»»arce    to    Parker,    Stcffens   and 

Pcarce  February  26.  1947 

Feb  28.  1947— LOTS  IS  and  14  Blk 
39.  Sapulding  Richmond  Pullman 


OAKLAND 


ADDITION  (2-Btory.  concrete)  $6000; 
6002-04-06  Telegraph  Av^;  owner. 
E  O  Cole,  5006  Telegraph;  builder. 
E  J  Luoma.  237  Browning,  Berke- 
ley; engineer,  J  Y  Long,  Baaton 
Bldg. 

STORE  (l-story),  $3950;  2.M0  Broad- 
way ;  owner.  West  Coast  Properties, 
1706  Broadway ;  builder.  Pacific 
States  Construction,  14$i  Grove  St 


FOR     SALE 

Compressors  -  Pomps 
PnonmoHc  Tools 
Rock  Drills 

.  .  .  CompM^  Renfof  Service  .  .  . 

THE  mX  COMPANY  *  INC. 

Ml  SIXTH  STRItT  UNdcrklll  SOU 


Townslte.   Richmond.    Chas   Mee 

to  whom  it  may  conc«rn 

February  21,  1947 

Feb  28.  1947— LOT  8  Blk  P,  Berke- 
ley Highlands,  Addn,  near  El 
Cerrito.    Gertrude  P  Harrison  to 

whom  it  may  concern „ 

- .....February  26,   1947 

Feb  2f.  1947— PTN  RANCHO  Las 
Juntas,  nr  Walnut  Creek.  Har- 
old E  McCurdy  to  whom  it  may 
concern February  26,  1947 

Feb  28,  1947— LOT  25  Blk  4,  Over- 
land Tract  Richmond.    Leiand  H 

Hardesty  to  Clarence  Andrews 

~ February  26,   1947 

Feb  28,  1947— LOT  658  and  ptn  Lot 
659,  Haciendas  Del  Orlnda,  Unit 
No   1,   Orlnda.    Horace  W   PUIs- 

bur>'  to  Radonlch  &  Tariel 

-...February  20,   1947 

Feb  28,  1947— PTN  LOTS  3-C,  4-A, 
and  12-D,  Block  D,  Arlington 
Acres,  near  El  Cerrito.    Alton  E 

CJould  to  Harry  E  Kane  

February  20.  1947 


SAN   MATEO  COUNTY 


Recorded  Accepted 

Feb  27,  1947— PTN  LOT  20,  Selby 
Lane   Acres.    Jas   R  Jackson,   et 

al  to  whom  It  may  concern 

February  27,   1947 

Feb  27.  1947— LOTS  19  and  20  Blk 
8,  1st  Addn  to  Huntington  Park 
Edward  F  Fogelsong,  et  al  to 
Lloyd  I  Curtlss February  24,  1947 

Feb  27.  1947—1760  HOWARD  Ave, 
San  Carlos.    Peter  J  Croletto,  at 

al  to  Peter  D  Scatena 

February   17,   1947 

Feb  27,  1947— LOT  17  Blk  7,  Harbor 
Addn.  K  V  Stevenson  to  whom 
It  may  concern..  ...February  26,  1947 

Feb  27,  1947— LOT  16  Blk  128,  South 
San  Fiancisco  Plat  No  1.  Fran- 
cola  M  Ercoll,  et  al  to  J  Bettan- 
court February  25,  19M 

Feb  28,  1947— LOT  IC  Blk  2,  Le- 
nolt-Redwood   City.    Jas   J   Cap- 

pinl,  et  nl  to  Ray  Vert 

Februar>-   27,   1947 


Block  18.  Map  North  Cragmont, 
Berkeley.  Herman  R  Hewelcke  to 
whom  it  may  concem..Feb.  m  IMT 
Feb.  28.  1947— Ptn  Lot  128.  ICap 
Melroce  Highlands,  Oakland.  Bert 
L  PattlUo  to  Western  Conatruo- 
tlon  Co Feb.  26.  1947 

Feb.  28.  1947— LoU  11  to  17,  InOItt* 
sive ;  Lots  19  to  21,  Block  8,  Tract 
722,  Eden  Township,  Alameda  Co. 
R  W  Marshall  to  David  D  Bo- 
hannon  Organizatlon....Feb.  18,  1947 

March  1.  1947 — 418  Garcia  Ave,  Ban 
Leandro.  Manuel  Delih  to  Al 
Broaterhous...- Feb.  82,  1947 

March  1,  1947—10214  B  14th  St, 
Oakland.  Walter  (3eorge  Skinner 

to  whom  it  may  concern 

— Jeb.  26,  1947 

March  1.  1947— Lot  290.  Map  MUla. 

mont.  Oakland.  Loula  J  Bbner 

„.... Jdaroh  1,  1947 

March  1.  1947— B  86th  St  and  Park 
Blvd.  Pacific  Gas  ft  Electric  Co  to 
J  H  Mohr,  Inc Jeb.  24,  1947 

March  1,  1947—7001  ThomhiU  Dr. 
Oakland.    Fred    H    and    Mazllie 


COMFORT  AIR.  INC. 

(IRYSLEI^AIBTEMP 

Automatic  Heating  And  Air 

Conditioning 

"Packaged"  Air  Conditioner."* 

Commercial  and  Industrial 

Refrigeration. 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  3,  1947—8725  Seneca,  Oak- 
land. Douglas  H  Wright  to  R  W 
Delguldice Feb.  22,  1947 

March  3,  1947—541  25th  St.  Oakland. 
Delia  M  Fayne  to  Harold  E  Loller 
.- Jan.    24,    1947 

March  3,  1947— Lot  6,  Block  G,  Tract 
708,  Eden  Township,  Alameda  Co. 
David  D  and  Marion  E  Bowman 
to  Stanley  M  Davis Feb.  26,  1947 

March  3,  1947—2926  2nd  Ave,  Hay- 
ward.  Thos  W  Yeandle  to  whom 
It  may  concern JFeb.  28,  1947 

March  3,  1947—3760  Mldvale  Ave, 
Oakland.  H  King  to  Cyril  E  Kuf  • 
fel Feb.    28.    1947 

March  3,  1947- Lots  407B  and  408A. 
Map  resubdlvlsion  portion  of  El 
Portal,  Eden  Township,  Alameda 
County.  Irvln  R  Crttchlow  to 
whom  It  may  concem....Feb.  21,  1947 

March  3,  1947— Ptn  Lots  24  and  25. 


2100 


Complete  Shop  and 
Service  Facilities. 

Wth  St.  Hlmlaek  2041 

Saa  PraaeUe*,  CalH. 


X. 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

Universal  Poelfic  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNdcrhin  3144 


INDUSTRIJIL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORIENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Street       DOuglas  5S83       Son  Franclseo 


CLAY  PRODUCTS 

Specify  QUALITY  Materi.k 

N.  CLARK  &  SONS 


lOth  &   Division   Streets  -   SAN    FRANCISCO 
Main  OflBc*  A  Factory.  401  Parilr  At»..  Alameda 


KLondike   2-0402 
LAkehant  t-UTT 


'i/i^j^^^^^^^yf^^c4t 


'lenj 


^  BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


CoblBct  Sinks 

Woll   Cabinets 

Floor  Cablnots 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIRUTORS 

PIONEER     APPLIANCE 

COMPANY 
1355  MARKET  •   SAN  FRANCISCO 


UNdorklll  2727 


TUESDAY.  MARCH  4,  1947 

FTalffar  to  Wiggins  ft  Marah 

- Jeb.  26,  1M7 


DAILY    PACIFIC     BUILDER 
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tAN    FRANCISCO 


Racorded  Accepted 

Feb  18.  JW7  —  LOT  34  Block  15, 
Crocker  Bay  Short  Tct.  Joe  and 
Baeeie  Pogllne  to  Modem  Home 
Builders  _ 

March  8,  1W7— 421.  427,  4S3,  43». 
440.  451,  457.  163,  469.  475,  481,  487. 
4M  SUNRISE  Way.  F  H  and 
Evelyn  Thonnson  to  whom  it 
may  crncern March  3.  194V 

March  1.  1947 — 122  VIENNA.  Sal- 
vi^tore  Campus  to  Antonio  Midile 

~. — February   3,   1947 


Liens  Filed 


CONTRA  COSTA  COUNTY 

Recorded  Amount 

Feb  27.  1947— LOT  H.  Blk  O.  Orlnda 
Oalrs,  Orlnda.  Jack  Reno  vs  Ed- 
ward H  Butler,  et  al $3,948.86 

Feb  27,  1947— LOT  11,  Glenhaven 
Tract,  Walnut  Creek.  A  S  Buske, 
f283.28;  Lafayette  Appliance  and 
Electric  Co.  fl47.87.  va  William 
Otte  (two  liens)  

Feb  28.  1947— LOT  29.  Lafayette 
Oaks,  nr  Lafayette.  Aiman  Bldg 
Specialties  vs  Richard  A  Van 
Horn,  et  al  _..„ $340.00 

Ffrb  28.  194V— LOTS  145,  147,  157, 
lf7.  1«8.  169.  170.  171.  172,  173.  174, 
176,  176.  177,  116,  148,  155,  156,  158. 
164.  147.  159,  160,  161.  162,  163.  165 
and  166  Sun  Valley  Estates,  near 
Lafayette.  V  R  Foster  vs  Ga- 
nlaU  k.  Taylor  - $5,816.15 

SAN  MATEO  COUNTY 

Reeoried  Amount 

Feb  27,  1947— LOT  17  BLOCK  13, 
Crocker  Sub  No  1,  Daly  City.  Al- 
bert L  Wallen  vs  Coast  Building 
Co.  (contractor),  Thiebaut(  own- 
er)  . — $150.00 

Feb  27.  1947— LOT  8  Blk  4,  Par- 
rott  Park,  San  Mateo.  Albert  L 
Wallen  vs  Coast  Building  Co  and 
W  N  Speers  (owner) $180.0C 

Feb  27,  1947— FAIRWAY  DRIVE. 
Tract  534,  Country  Club  Park. 
Claus    Oroth    vs    Henry    A    and 

Astrld  S  Bcretta  (2  liens) 

..- ™ - „ $3450.50,    $2983.70 

Feb  26.  1947— LOT  8,  Blk  4,  Par- 
rott  Paik.  John  W  Davis  vs  W  H 
Speer  and  Coast   Builders $275 

Feb  27,  1947— E  10  ft  LOT  20.  W  39 
ft  Lot  21  Blk  7,  Blossom  Heath 
Manor  R  E  Byard  dba  Gillon 
Lbr  Co  vs  Elmer  E  and  Violet 
E  Hansen  $1240 

Feb  27,  1947— LOT  4  Blk  6,  Blossom 
Health  Manor.  R  E  Byard  dba 
Otlk>n  Lumber  Co  vs  Fjred  and 
Gertrude  Hansen  (owne^),  E  E 
Hansen    (contractor)  $1200 

Feb  28,  1947— PTN  LOTS  1  and  2 
Blk  19,  Oak  Park.  Kearns  Bros 
vs  Joe  P  and  Ethel  Tallone.  Louis 
T  BlcUy   (contractor)  $847.72 

Feb  28,  1947— PTN  SEC  31  Twp  4, 

Stn   Swamp  and  Overflow   lands 
urveys    78   and    85,    cntg    114.799 
acres,   mrl.    H   H   Larsen   Co   v^- 

Prese  Wireless,  Tnc. $19,323.21 

March  1.  1947— LOT  16  Blk  18.  Bay- 
wood.  Wilfred  H  May  vs  Frances 
M  Howay,  also  known  as  Mrs  T 
C  Howay  $5,341.66 

ALAMEDA  COUNTY 

Recorded  Amount 

March  1,  1947—1902  Ashby  Ave  and 
3001  Grove  St.  Berkeley.  Van 
Bokken-Cole  Co  vs  Cletus  I  and 
Eliaabeth  Howell  ..._ $177.66 

March  1,  1947—1732  Mountain  Blvd, 
Oakland.  Henry  F  Lass  &  Son  vs 

>    Albert    C,   Jean    F    and    Clifford 

Cot  Labor  Costs 

(Continued  from  Page  One) 

Micourage    maximum     mechaniza- 
tion in  s^rading,  paving,  etc. 

3 — Where  feasible,  particularly 
on  secondary  roads,  reduce  com- 
paction re<}uirement8  by  use  oi 
modem  equipment  which  is  heavier 
than  that  formerly  used, 

4 — Restudy  earth  compaction  re- 
quirements with  a  view  toward  per- 
mitting jrreater  tolerance  in  mois- 
ture content  and  material  speciftca- 
tions. 

.  5 — DeeigTi  concrete  structures  so 
M  to  permit  the  use  of  standard 
forms,  thus  aavinpr  labor  and  lum- 
ber. Research  indicates  that  long- 
er life  in  reinforced  concrete  strue 
tures  results  from  larger  55  i  zed 
members.  This  also  reduces  the 
tost  per  cubic  yard. 

6— Use  pipe  culverts  instead  ol 
box  culvert.*?  where  possible  until 
the  present  situation  eases.  In 
areas  of  light  rainfall,  "dips"  car. 
be  used  temporarily. 

7 — Lengthen  the  working  season 
by  every  device  posible  :n  plane, 
•peciflcationa,  timing  of  lettings, 
•to. 

8— >Set  up  projects  which  can  be 
completed  within  one  season. 

9 — Enforce  a«iy  substantial 
ohanges  in  requirements.  In  some 
localities  where  changes  have  been 
made,  contractors  report  that  the 
hoped  for  decrease  did  not  ma- 
teriaUze,  due  to  falure  to  get  word 
down  tJie  line  from  the  top  offi- 
cials, or  over  enthusiasm  for  re- 
llnenentB  on  the  part  of  field  en- 
gineers and  inspectors. 

The  AGC  highway  contractor 
groups  have  requested  suggestions 
from  highway  engineers  on  how 
they  might  cnt  th«r  own  costs  and 
haep  down  their  bid  prices. 


Jacobson  $006.74 

Feb.  28,  1947—2353-2364  Virginia  St. 
Berkeley.  Termite  Inspection  Bu- 
reau vs  Perclval  C  Mills.  Max  J 

and  UUlan  M  SplUe .|18&00 

March  3.  1947—2578  Hopyard  Rd, 
Pleasanton.  Frank  Louis  Avllla 
vs  Dominic  and  MTs  D  Ricken- 
back  „ „.$3.106.8S 


,&AN    FRANCI6C0 


Recorded  Amount 
March  3,  1947— LOT  20  Block  3279. 
Assessors  Map  (70  Manor  Drive). 
Rudolph  S  Siiverberg  vs  James 
R  and  Ella  M  Americh,  et  al..$188.8S 
March  3,  1947—1096  27th.  Andre  A 
Thorscn  vs  Paul  W  and  Bemice 
V  Tormey  „ $3,721.04 


Release  of  Liens 


SAN   MATEO  COUNTY 


Recorded  Amount 

Feb  27.  1947— LOT  8  Blk  2.  Ather- 
ton  Park  Llndley  Constr  Co  to 
Eugene  G  Ostertag.  Eugone  and 

MartJlde  Ostertag  

Feb  28.  1947— LOT  8  Blk  6,  Dum- 
barton .^cres.  J  F  Dlngman  to 
whom   It   may  concern 


CONTRA  COSTA  COUNTY 


Recorded                                       Amount 
Feb  28.   1947— LOT  9  Blk  44.   Mar- 
tlnez  Land  Co  Tract  No  7,  near 
Martinez.    Albert    L   Annie    to  O 
J  F'eterman  $179.40 


SAN    FRANCISCO 


Recorded  Amount 

Feb  25.  1947— VV  29th  AVE  250-1 H 
S  Klrkham  S  24-101^  x  W  120.  H 
H  Moller  &  Son  to  LaVerne  H 
and  Helen  M  Moller $2500.00 

Feb  24.  1947— E  ELLIS  93-6  West 
Powell  W  78-4H  x  N  137-8  East 
Carlos  Place  117-6  S  O'Farrell  St 
S  20  X  E  60.  George  T  Robinson 
to  Ralph  W  Munson.  C(has  Tes- 
seyman.  Angeles  Club.  Westerllc 
Corp.  Ltd.  Calif  Western  States 
Life  Ins  Co  

Feb  24,  1947— E  ELLIS  93-6  West 
Powell  W  78-4 H  X  N  137-6  East 
Carlos  Place  117-6  S  O'Farrell  St 
S  20  X  E  60.  George  T  Robinson 
to  Ralph  W  Munson,  Cttas  Tes- 
seyman  


Non-Responsibility 


CONTRA  COSTA  COUNTY 


Feb  27.  1947— LOT  17.  RelieK  Val- 
ley Estates,  Unit  No  1,  nr  Laf- 
ayette. Department  of  Veterans 
Affairs,  State  of  California  as  to 
Improvements  on   property. 

Feb  27.  3947— LOTS  26,  27  and  28 
Blk  53,  Amd  m.ip  city  of  Rich- 
mond. Elisabeth  Winters  as  to 
Improvements  on  propertv. 

Feb  28,  1947— PTN  RANCko  San 
Miguel,  nr  Walnut  Creek.  Abra- 
ham MItzman,  et  al  to  whom  It 
may  concern  


ALAMEDA  COUNTY 


March  3,  1947—250  Wlldwood  Ave, 
Piedmont.  Depar..ment  of  Veter- 
ans' Affairs  of  the  SUte  of  Cali- 
fornia as  to  Improvements  on 
property. 

SAN    FRANCISCO 

March  3.  1947— SE  MARKET  ST  275 
NE  ^th  St.  Vera  &  Duming  as  to 
Improvements  on  property. 


Cessation  of  Labor 


SAN   MATEO  COUNTY 


Record  od                               Work  Ceaser 
Feb  27.  1947— LOT  4  Blk  9.  Lenolt- 
Redwood  City.    Cecilia  M  Werner 
to  whom  it  may  concern 

Januarv   14.   1947 

Feb  28,  1947— LOTS  39  and  40  Blk 
8,  .Sen  Bruno  Park  4th  Addn  Vir- 
gil J  Worthlngton,  et  al  to  Coast 
Bldg  Co January  27.  1947 


Plumbing 


BERKELEY 


S-V)  Addison  St;  ou-ner ;  deal- 
er. Richmond  Plbg;  sink;  shower. 

2160  Vine;  owner,  Hartsell;  dealer 
I..  J  Jackson;   w  closet;  b  tub. 

2326  Carleton;  owner.  Piper;  deal- 
er, M  Hull;  2  w  basins;  b  tub;  alnk; 
Bendlx. 

1739  Bancroft;  owner.  Hoist;  deal- 
er. S  S  Juchums ;  tink. 


OAKLAND 


3409  Telegraph  Ave;  owner, ? 

plumber,  J  Faslo ;  4  fixtures ;  6  watar 
connectlona. 

7934  Sterling;  owner,  J  B  Wunch; 
plumber,  H  Taylor;  6  flxturea;  4  gaa 
outlets ;  20  water  connectlona. 

289  21st  St;  owner,  Oakland  Rapid 
Auto  Laundry;  plumber,  H  Taylor; 
17  fixtures;  4  gas  outlets;  90  watar 
connectiona. 

2838  Hannah  St ;  owner.  Ifore  Wear 
Paint  Co;  plumber,  J  J  Terry r  ^  gaa 
outleta 

2760  Damby  Dr;  owner,  U  Boaas; 
plumber,  Finsel;  5  fixture*;  8  gaa 
outlets;  12  water  connections. 

10006  Voltaire;  owner,  Whltealder 
plumber,  Finsel;  6  fixtures;  8  gaa 
outlets;  12  water  connactlona. 

6214  Maldon  St;  owner.  Whiteaide; 
plumber.  Finzel;  S  fixture*  ;f  8  gaa 
outlets;  12  water  connections. 

3967  Morton  St;  owner,  S  J  Dow- 
ling;  plumber,  C  Smith;  6  fixtures; 
3  gas  outlets ;  12  water  connections. 

6639  Eastlawn;  owner,  Francis  M 
Lamph ;  plumber,  Francis  Lampb ;  1 
fixture;  2  water  connections. 

1051  81st  Ave;  owner.  Coaoa; 
plumber,  P  Silva;  1  fixture;  2  gas 
outlets;  4   water  connections. 

10636  Russett  St;  owner.  PuUiam; 
plumber,  Finsel;  6  fixtures;  8  gaa 
outlets;  12  water  connections. 

10629  Russett  St;  owner.  Pulliam; 
plumber,  Finsel;  6  fixtures;  8  gaa 
outlets;  12  water  connections. 


Electrical  Permits 


SAN    FRANCISCO 


SAN    FRANCISCO 


Recorded  Work-Cea.se<l 

March  1.  1947— NW  SEVENTH  and 
Mor.iga  St.  Fret*  C  and  Gloria  M 
Roso,  owners.  Coast  Building  Co 
and  Chan  RIchanbacfi,  contrac- 
tor.«  Januarv  27,  191 ; 

March  3.  1947— W  SEVENTH  AVE 
37-6  N  Moraga.  Lcland  E  and 
Marguerite  M  Myers,  owners,  and 
Coapt  Bldg  Co,  Chas  RIchanbach 
rontractnrs January  27,  1947 

Feb  28,  1947— W  SEVENTH  Ave 
62-6  N  Moraga.  George  A  Tay- 
Inr.    owner,    and    Coast    Bldg   Co, 

Chas  RIchanbach,  contractors 

„ ...January  27,   1947 


3169  108  Geary;  owner.  Grant 
Bros;  contractor,  Weber-Conroy ;  12 
outlets ;    2    switches. 

3170-3174  108  Geary;  owner,  Gra- 
nat  Bros;  contractor.  Weber-Conroy; 
4    alterations. 

3175  180   Lombard ;    owner,    ; 

contractor.  Merchants  Ice  ft  Cold 
Storage;  19  outlets;  2  switches;  mo- 
tors. 

3176  1188    Market;    owner,    ; 

contractor,  G  H  Armstrong;  4  alter- 
ations. 

3177  306  Leavenworth:  owner,  .... ; 
contractor,  Kuchel  ft  Uievers  Elec 
Wks,  Ltd;  10  outlets;  3  switches;  3 
plugs. 

3178  Van  Ness  ft  Jackson;  own- 
er. West  Coast  Adv  Co;  contractor, 
MacCabe  Elec  Co;  4  signs. 

3179-3180     100  ft  108  Pine  St;  own- 
er, J     ftS  Construction  Co;  contrac 
tor,    Star    Elec    Co;    10    outlets;    10 
switches;    12  plugs;   4   service. 

3181  Civic  Auditorium;  owner, 
Butcher's  Ball:  contractor,  C  J  Hols- 
mueller;  temporary  lighting. 

3182  1960    Folsom;    owner ; 

contractor,  Sts-Hokii.  ft  Galvan ;  8 
outlets;  4  switches;  6  plugs;  4  mo- 
tors. 

3185  346  Church;  owner,  Calif 
Steam  Plumbing  Supply  Co ;  con- 
tractor. Ets-Hokin  ft  Galvan,  Up- 
town CouMt;  38  outlets;  6  switches; 
6   plugs;   sign   circuit. 

3184  2229  Taraval  St;  owner.  Dog 
ft  Cat  Hospital ;  contractor.  Ets- 
Hokin  ft  Galvan,  Uptown  Const;  4 
outlets ;    3   switches ;   6  plugs. 

3188  5700  -3rd  St;  owner,  RoscotU 
Lithographing;  contractor,  Ets-Hok- 
in &  Ga'van.  Upowntown  Const ;  4 
motors. 

31P6      547    Mkt    St;    owner.    ; 

contractor,  Ldw  W  Scott  Elec  Co; 
8    outlets. 

3187  3109  22nd  St;  owner.  Print 
Shop;  contractor,  Edw  W  Scott  Elec 
Co:   3  outlets. 

3188  746  Clement;  owner.  Coliseum 
Theater;  contractor,  Edw  W  Scott 
Elec  Co;  meter  loop. 

8189  644  Broadway;  owner.  Gold- 
en State  Thoaters :  contractor,  Edw 
W  Scott  Elec  Co;  new  panel  board. 

3190  1190  Market;  owner,  Orph- 
tnim ;  contractor,  W  H  Kirstcn ;  2 
outlets;    1    switch. 

3191  1088  Market ;  owner.  Granada 
Sweet  Shop;  contractor.  W  H  Klrs- 
ten :   i    plug,  for  phonograph. 

3192  Palace  Hotel ;  owner,  Palace 
Hotel:  contractor,  B  C  Van  Bmon, 
Elevators    Inc;    4    motors. 

3193  1485  Bayshore;  owner.  L  ft  E 
Emanuel  ft  Co;  contractor,  B  C  Van 
Emon    Elevators    Inc;    elevator. 

3194  1706    NIrlega;    owner,    

contractor,  Malm  ft  Welter;  8  out- 
lets. 

3196  2440  Larkin ;  owner,  McQueen 
contractor.  Malm  ft  Welter;  replace 
main  service  switch. 


Associated  Wood  Products  Co. 


// 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


3196  SCI  Frederick;  owner.  Parte 
View;  contractor.  Malm  ft  Welter; 
2  outlets;    motors. 

3197  158  Taylor;  owner.  Columbia 
Music;  contractor.  Malm  A  Welter; 
8  outlets. 

8197     36  Agua  Way;  owner,  ; 

contractor,  Malm  ft  Welter;  4  out- 
lets; 2  switches;  3  plugs. 

3199     811   4th    Ave;    owner.   ; 

contractor.  Malm  ft  Welter;  4  mo- 
tors. 


BERKELEY 


688  2034  Haste;  owner.  Wiseman 
Appliance  Co;  contractor.  Electrical 
Products  Corp;  1  sign;  2  transform- 
era. 

680  2171  Shattuck;  owner.  House- 
bold  Appllcane  Co;  contractor.  Elec- 
trical Products  Corp ;  1  sign ;  4  trans- 
formers. 

691  2842  Prince;  owner,  Helm  Bak- 
ery; Contractor,  Electrical  Products 
Corp ;  1  sign ;  2  transformers. 

602  2630  Channing;  owner,  

contractor,   U  C  Electric;   28  plugs; 
new  service ;  5  circuits. 

603  2113  Dwlght;  owner.  L  Svens- 
goord;  contractor.  U  C  Electric;  1 
outlet;  3  switches;  1  fixture;  8  plugs. 

604  1600  Ward;  owner.  Lowe's 
Market ;  contractor.  Gardner  Elec- 
tric; 2  outlets;  1  switch;  6  pluga;  1 
motor;  8  circuits. 

605  1712  San  Pablo;  owner.  ABC 
Food  Market;  contractor,  Nalaon 
Neon  Co;  1  sign. 

686  1106  10th  St;  owner.  McFar- 
land  Cleaners;  contractor,  Nelson 
Neon  Co;   1   sign. 

607  964  Keeler;  owner. _.;  con- 
tractor Gardner  Electric ;  new  service. 

698  1819AB  AJlston  Way;  owner 
and  contractor,  Hugo  Schmits;  24 
outlets;  82  switches;  82  plugs;  8  cir- 
cuits. 

609  2900  6th  St;  owner  and  con- 
tractor, Durkee  Famous  Foods;  1 
motor. 

700  2118  Haste;  owner. ;  con- 
tractor, Spott  Electric;  1  sign. 

701  San  Pablo  and  N  Oregon; 
owner  and  contractor.  Foster  ft 
Klelser;  6  outlets;  6  fixtures;  1  cir- 
cuit; 1  sign. 

702  1620  Cornell;  owner  and  con- 
tractor, Dan  Stallings;  18  fixtures. 

703  2117    Carlton;    owner,    _ ; 

contractor.  White  Electric;  8  outlets; 
1  plug. 

704  2160  Shattuck;  owner.  ; 

contractor.  White  Electric;  1  outlet; 
1  fixture. 

705  2161    Dwlght;    owner, ; 

contractor.    White    Electric;    2    out- 
lets; 3  fixtures;  1  motor. 

706  110  Avarieda;  owner,  Thomas 
W  McDonald ;  contractor  White  Elec- 
tric; temporary  service. 

707  101  Poplar ;  owner.  „ ;  con- 
tractor, White  Electric;  range. 

708  2450  Shattuck;  owner,  M  An- 
geli;  contractor.  White  Electric;  47 
fixtures;  2  motors. 

709  2736  Bancroft;   owner.   ; 

contractor.    White    Electric;    10    fix- 
tures. 


710  2021  UnlverBlty;  owner.  ....  ; 
contractor.  White  Electric;  1  outlet : 
1  switch;  1  circuit 

711  2000  University;  owner.  ...  ; 
contractor.  White  Electric;   1  motor! 

712  2322  Acton;  owner  .T  David- 
son; contractor.  Moore  Electric;  13 
fixtures. 

713  2410  Banor  (rear);  owner.  M 
Mania;  contractor,  Moore  Electric;  8 
outlets;  5  switches;  7  plugs;  new 
service;   2  circuits. 

714  1302  Grissly  Peak;  owner.  H 
Hughes;  contractor.  El  Cerrito  Elec- 
tric ;  10  outlets ;  10  switches ;  12  plugs ; 
4   circuits.  ' 

716     1406  Grove  St ;  owner,  T!^*!^?; 


CORN     BROOMS 

FOR  EVERY  PURPOSE 
Roo\    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  1  hrough  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  i 
•      HEmlock  4380 


PITTSBURGH 

TESTING 
LABORATORY 

Saeeeiaort  to 

SMITH.  EMERY  AND  CO. 

Coapfefe  Pftysfeaf  ma4  Cftenlcaf 
Tesfisff  ma4  fatpectloa 

CONCRITI  MIX.  PLACING  AND 

TISTINft 

SniL  AND  OTHIR  lUILDING 

MATIRIALS 
MACHINIRY  AND  IQUIPMENT 

451     HOWARD     STREET 

SAN      FRANCISCO 

fXbfk  1747 


ELECTRICAL  COMMINICATIONS 

T*/epfcofi«  oficf  Signal  Engln99rt 

Manual  and  Dial  Talapkona  Syttamt 

Da»lgnar»  of  Ramofa  Control  Equlj^mont 


Sorvico    and  ln»fallaflon» 
W«  Will  SHb-Cenfract  With  Ekctrlcol  Confroctors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArk«t  2017 


AIR  ENTRAINING  AGENT 

Mfd.  by  Dewey  6f  Almy  Chemical  Co.,  CambridKe,  Mast. 

ESSENTIAL  INGREDIENT  FOR  iETTER  CONCRETE 

Check  These  6  Advantages 

1.  Workability  Without  Excess  Water. 

2.  Plasticizes,  Saving  Time  in  Placing. 

3.  Reduces  "Bleeding/'  Saving  Time  in  Finishing. 

4.  Eliminates  Segregation  of  Aggregates. 

5.  Minimircs  Danger  of  Over-Vibrating. 

6.  Makes  Concrete  Uniformly  Better. 

Eoty  and  Sof«  fo  Use  . . .  Surprisingly  Low  In  Cost 

Approved  by  Public  Roadt  Adminitlration,  Bureau  ol 
Reclamation  and  V.  S.  Eniineering  Dept. 
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contractor,  Ei  Cerrlto  Electric ;  4  mo- 
tors. 

T16   88  Somerset  PI;  owner.  ; 

contractor,  El  Cerrlto  Electric;  range. 

717  9021  Aahby;  owner,  J  Mackay; 
contractor,  Johnson  Electric;  8  out- 
lets; &  awitchea;  12  plugs;  range. 


POSITIONS   OPEN 


S-a©&— C  JR  crVIL.  ENGR..  recent 
grad.,  for  office  and  field  work  with 
water  co.  |226-|360  month  to  start 
Southern  California. 

S-642-^R.  CHEMIST,  or  chem.  en- 
gineer, for  lab.  work  In  connection 
with  plant  operations.  |236  month  to 
start.  East  Bay. 

8-876— JR.  CHEMIST,  pref.  with 
some  ceramic  training,  for  genl.  anal, 
lab.  work,  |280  month.  Bast  Bay. 


718  1166  Keeler ;  owner.  D  P  Clark ; 
contractor.  Paramount  Electric;  16 
outlets;  16  switches;  21  plugs;  range; 
4  circuits.  . 

719  1428  San  Pablo;  owner,  A 
Wood:  contractor.  CUfford  Electric; 
16  outlets ;  6  switches ;  4  plugs ;  6  cir- 
cuits. 

OAKLAND 


ENGINIERINa  SOCIITIES 
MRSONNIL  SIRVICI.  INC. 

(AgMcy) 
Newton  D.  Cook.  Mgr. 

57  POf  T  ST.  S.  p.  4 

•ArUald  f24t 


44416  2933  Webjter  St;  owner ; 

contractor.    Mataon    Elec    Equip    Co; 
fixtures. 

44417  .?624  Telegraph;  owner,  Mrs. 
Hastings;  contractor,  Matson  Elec 
Equip  Co;   motors;  new  installation. 

44418  3624  Telegraph;  owner,  Mrs 
Haatlngs;  contractor.  Matson  Elec 
Equip    Co;    fixtures. 

44419  2828  Y6th  Ave;  owner,  Stev- 
enson ;  contractor,  ohnston  Elec ; 
range  wiring. 

44420  HOC  82nd  Ave;  owner,  J  M 
Walker;  contractor,  .Johnston  EIpc; 
outlets;    switches;    plugs. 

44421  1988  83rd  Ave;  owner,  J  M 
Walker;   outlets,   switches;   plugs. 

44422  1294    107th    Ave;    owner,    J 
contractor,      Johnston 
switches;  plugs. 
Norton;    owner,    S    J 


M     Walker : 
Elec;   outlets; 
44423      8975 


CLASSMED  ADVERTISING 


1_    MISCELLANEOUS 


Are  you  Interested  In  well-trained 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS,  ENOINSSBRS 
DRAFTSMEN.    SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEERS 
CONSTRUCTION      ACCOUI^ANTS. 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
B.   STEVENS.   GArfleld    1617 
Technical  Positions  Agency 


BOOKKIfefePINd  SEftVICE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  9Ea- 
brlght   4462. (tf) 

EXif*ERT  bftA*Tffr<T"5BH^ieiii: 
FREE  LANCE.  Phone  GRaystone 
4243.  (tf) 


HELP  WANTED 


ONE  MODEL  80  NORTHWEST 
COMBINATION  DRAGLINE  SHOV- 
EL.  Phone  JUnlper  7-8888,  San  Fran- 
cisco. (**) 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS. 
19  gauge.  .036-ln.  45%x06-in.  Alum- 
inum Products  Co..  3248  16th  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALITMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf) 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sdhomaker,  Rte.  2,  Box 
789,  Los  Altos.    P^hone  Los  Altoa  2930. 

(tf) 


Dowllng;  contractor,  Johnston  Elec; 
outlets;  switches;  plugs. 

44424  1029  (Bnd  St;  owner,  Perry; 
contractor,  Collins  Elec;  outlets; 
switches ;   plxigs. 

44428    2440  E  12th  St ;  owner ; 

contractor.  Collins  Elec;  outlets; 
switches ;   plugs. 

44426  4087  Lincoln;  owner,  Drey- 
ert  Taylor;  contractor.  Collins  Elec; 
outlets;   switches;  plugs;   addition. 

44427  3906  Forest  Hllla;  ownei. 
Klrkman  &  Hanna;  contractor.  Col- 
lins Elec;  service. 

44428  472  13th:  owner,  Southern 
Pacific;  contractor.  Manning  &  Whlt- 
aker ;    motors. 

44429  8825  E  14th  St;  owner,  Mll- 
laroh  *  Moore;  contractor.  Western 
Neon ;   sign. 

44480  4780  E  14th  Kt ;  owner,  Ets- 
Hokin  &.  Galvan;  contractor,  Won- 
derlite  Noon  Products;  new  Installa- 
tibn. 

44431  45th  B  of  Telegraph;  owner, 
_. ;  contractor,  Scott -Buttner;  out- 
lets; switches;  plugs;  motors;  addi- 
tion. 

44432  46  E  of  Telegraph;  owner, 
Sjoberg;  contractor.  Scott-Buttner 
Elec;   outlets;   motors. 


Official  Proposals 

Treutdale  -  Wahkeena  Creek  Section. 
Columbia  River  Highway;  Federal 
Aid  Projeot  No.  FI-248  (11),  6.07 
Miles  of  Hydraulic  -  dredged  Em- 
bankment. 


ificatloas  may  be  inspected  at  the 
offices  of  the  Associated  General 
Contractors,  in  Los  Angeles  and  San 
Francisco,   California 

The  right  is  reserved  to  reject  any 
and  all  proposals  or  to  accept  the 
proposal  deemed  best  for  the  State 
of  Oregon. 

OREGON  STATE  HIGHWAY 
COMMISSION 
By;  H.  B.  Glalsyer.  SecreUry. 
(Daily  Pacific  Builder) 
(March  4.  1947) 


Fusion  Welded  Sheet   Steel    Pipe 


NAPA    CITY    WATER    WORKS 
CONN  CREEK  PROJ.  PIPE  LINE 


NOTICE   TO   CONTRACTORS 


NOTICE  TO  CONTRACTORS 


Senior  architectural  draftsman,  per- 
manent position  with  well-established 
Berkeley  firm  of  architects.  Phone 
THomwall  4861.  tf 

Large  East  Bay  Lumber  Co.  wants 
experienced  outside  Salesman,  knowl- 
edge of  building  materials  preferred. 
CJood  future  for  the  right  man.  State 
experience  and  qualifications.  Our 
employees  know  of  this  ad.  Reply 
Box  226,  c/o  Dally  Pacific  Builder. 

8/4/47 


CLOSE  OUT— NAILS 

100-lb.  KEGS,  112.00  each. 
86  KEGS   6-PENNY,    COMMON 
70  KEGS    16-PENNY,   COMMON 
10  KEGS  16-PENNY.  BOX 
43  KEGS   20-PENNY.   COMMON. 
All  or  any  portion  available.  Phone 
Mr.  Crandall.  SU.  8266,  575  Mission  St. 

(t«) 


Scaled  bids  on  the  following  proj 
ects  will  be  received  by  the  Oregon 
State  Highway  Commission  In  the 
auditorium  on  "the  third  floor  of  the 
Public  Service  Building.  Portland. 
Oregcn.  at  2:00  p.  m.  on  Monday, 
March  24,  and  at  0:00  a.  m.  on  Tues- 
day, March  25,  1947. 
Bids  To  Be  Opened  at  2:00  p.  m.,  on 
Monday  March  24,  1947 

Multnomah  County:  Troutdale- 
Wahkeena  Creek  Section  of  the  Co- 
lumbia River  Highway.  Federal  Aid 
Project  No.  FI-248  (11).  6.07  miles 
of  hydraulic  -  dredged  embankment. 
Requires  approximately  3.200.000  cu 
vds.  of  embankment.  This  project 
may  be  bid  in  combination  with  Ore- 
gon Forest  Highway  Project  No.  28- 
D.  Unit  1,  for  similar  work  on  an 
adjoining  section  and  for  which  bids 
are  to  be  received  by  the  F*ubllc 
Roads  Administration  at  their  Port- 
lard.  Orogon.  office  at  2:00  p.  m., 
March  24,  1947. 

Bids  To  Be  Opened  at  9:00  a.  m.,  en 
T<uesday.  March  25,  1947 
Multnomah    County:    Troutdale- 
Wahkenna  Creek  Section  of  the  Co 


Sealed  proposals  will  be  received 
at  the  office  of  the  City  Clerk  at 
Napa.  California,  until  7:30  P.  M. 
March  11,  1947,  covering  the  supply- 
ing of  fusion  welded  sheet  steel 
water  pipe  together  with  certain  of 
Its  accessortes  and  appurtenauices 
for  use  by  the  City  of  Napa  in  the 
construction  of  the  proposed  Conn 
Creek  Project  Pipe  Line,  which  pipe 
line  is  to  be  used  for  the  conveyance 
of  water  from  t^e  existing  Conn 
Creek    Reservoir. 

Prospective  bidders  are  advised 
that  the  Issuance  of  general  obli- 
gation bonds  in  a  sum  ample  to  cov- 
er the  cost  of  the  said  pipe  line  has 
been  authorized  at  an  election  here- 
tofore duly  held. 

Proposals  as  solicited  will  have 
particular  reference  to  fusion  welded 
sheet  steel  pipe  as  per  specifications 
attached  thereto,  but  proposals  also 
will  b<*  received  covering  pipe  which 
the  bidder  may  consider  to  be  in  all 
respects  the  equivalent  thereof  and 
economically    competitive    therewith. 

Proposal    Schedules   will   cover   the 
fumiebing  of   pipe  as  follows. 
Schedule  A    Approximately  7500  lin- 
eal feet  of  36  in.   I.D  x»4   in.  i.e. 
36 »4   in.  O.D.  fusion  welded  sheet 
steel    pipe,    to    be   double    dipped 
only,  together  with 
Schedule  B     Approximately  97,000 


lineal  feet  of  24  in.  ID.  x  H  in- 
i.e.    24  V^    in.   O.D.    fusion    welded 
sheet    steel    pipe,    to    be    double 
dipped  and  wrapped,  or 
Schedule  C    Approximately  97,000 
lineal  feet  of  30  in.  LD.  x  ^  in. 
i.e.    301^    In.    O  D.    fusion    welded 
nheet    steel    pipe,    to    be    double 
dipped  and  wrapped,  or 
Schedule  D    Approximately  97,000 
lineal   feet  of  36  In.   I.D.  x   V*  1"- 
I.e.   36'/^   in.  O.   D.  fusion   welded 
sheet    steel    pipe,    to    be    double 
dipped    and    wrapped. 
Attention    is    directed    to    the    fact 
that    the    bidding    schedules    include 
certain     accessories     and     appurten- 
ances upon  which  bid  figures  will  be 
required. 

Specifications  and  proposal  forms 
are  on  file  nt  the  office  of  the  City 
Clerk.  City  Hall,  Napa,  California 
and  alto  at  the  office  of  A.  Kempkey, 
Consulting  Engineer,  Balboa  Build- 
ing,  San   Francisco,   California. 

A  certified  check  In  the  sum  of  not 
leas  than  ten  per  cent  of  the  maxi- 
mum "Comparative  Bid  Total"  as 
Ehown  in  the  proposal  must  accom- 
pany each  bid. 

The » City  of  Napa  reserves  the 
right  to  reject  any  and/or  all  bids, 
or  to  accept  other  than  the  lowest 
bid,   as   may  api>ear   to  its   best   in- 

OFFICE    OF    THE    CITY    CLERK 
CITY    OF    NAPA 
C.   E.   MARTIN,  City  Clerk 
Napa,  Calif. 
Dated  Feb.  26,  1947 

(Daily  Pacific  Builder) 
(Feb.  28,  March  3,  4,  8,  6.  1947) 


FOR    SALE 

TIHBERS,  wallboards,  plumbing 
pipe,  millwork,  and  other  baild- 
ing  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get" 
items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAlenda  4*77 


Reputable  S.  F.  Mechanical  Contrac- 
tor desires  EXPERIENCED  SHEET 
METAL  ESTIMATOR  with  knowl- 
edge of  Heating,  Ventilating  and  Air 
Conditioning.  Must  be  practical  man 
with  ability  to  take  off  and  lay  out 
Jobs  and  handle  men.  State  age,  ex- 
perience and  salary  expected.  Reply 
Box  36,  c/o  Dally  Pacific  Builder. 

3/10/47 


3— POSITION  WANTED 


ASST.  SUPT.  or  FIELD  ESTI- 
MATOR desires  position.  7  yrs.  exp. 
In  construction  supervision.  Refer- 
ences. Available  latter  part  of  March. 
Reply  Box  35,  c/o  Daily  Pacific 
Builder. ^ 1/10/47 

CC)NSTR.  SUPT.  available  after 
March  15.  Wide  exp.  in  construction. 
•Supervision  and  busiiipss  administra- 
tion, draftirg,  designing  and  expe- 
diting. Take  full  charge  of  opera- 
tions.   Phone  Martinez  1064-R. 

(3/10/47) 


lumbia   River  Highway.   Federal   Aid 
One    D8    CATERPILLAR    with    or  1  Project    No.    FA-248    (11  >.     0.90    mile 


without    15-yd.   Wooldrtdge   Carryall 
GEO.  E.  MURRAY,  1702  E.  Mariposa 
Road,    Stockton.      Phone   6-6689. 

(3/4/47 > 


AIR  COMPRESSOR,  complete  with 
5-hp.  DC  motor,  tank  and  starter  box, 
flSO.  Geary  Garage,  855  Geary  St 

8/4/47 


BOILERft 

DUTTON  "ECONOMIST"  Refrac- 
tory lined  horizontal  return  tabular, 
35  H.P..  125  LB.  WP.  Immediate  fac- 
tory delivery. 

OIL  BURNERS 

LIGHT  OIU  H  and  ^  H.P..  ranges 
from  1  gph  to  16  gph.  Gun  type,  ad- 
justable base.  Immediate  delivery. 

Gallagher-Toftman  Corp.,  153  Cali- 
fornia St.  GArfleld  0884.  8/5 


PURCHASING  AGENT.  Admin- 
istrative Assistant.  Office  Manager, 
etc. ;  10  yoars'  exclusive  construction 
ex.;  veteran.  32.  single.  Reply  Box 
34  c/o  Daily  Pacific  Builder. 
T8/10/47 1 

5—  FOR  RENT 

LUMBER      HANDLING      EQUIP- 
MENT :      CARRIERS.      8TA( 
TRUCKS.    Pacific  Carriers.  Oakland 
KB  4-16B1. 


\-in  HEAVY  DUTY  "BLACK  Ac 
DECKER"  DRILL,  new.  Phone  HE 
3771  (3/10/47 > 


LIFT  TRUCK,  Poes  Model  19  HT ; 
5  -  ton     ci-pacity       Perfect    condition. 
Priced  at  $4000.    Convere*  Induetrlee, 
F.  O   Bbx  549.  Dial  6-6479.  Sacramon 
to,  Calif i3/lo/47> 

l!T^MBER  -  BIJX>.  MATERIAL: 
Fir  Dimension,  hpeciflcd  length ;  Fir, 
timbers  plark  ;  Fir.  bcardu;  kiln-diied 
Common  Pine:  Shingles;  Insulation 
Board;  Plywood;  Sheet  Rock;  Dimen- 
sion Fir  Random,  lengths  No.  8  com- 
mon and  better,  at  $62.00. 

Associated    Contractors*     Service 
971  Sutter  St..  S.  F   »— PRoopect  4500 


of  rock  toe.  2.58  miles  of  rock  slope 
protection.  8.43  miles  of  roadbed  top- 
ping, and  topsoiling  and  seeding.  Re- 
quires approximately  185,000  cu.  yds. 
rock  excavation;  I14.0(X)  cu.  yds.  top- 
.soil  materials;  and  280  acres  seeding. 
Multnomah  County:  Construct  con- 
crete bridge  over  O.W.R.R  &  N.  Co. 
track.s  at  Bridal  Veil  on  the  Colum- 
bia River  Highway.  Federal  Aid 
Project  No.  FGI-248  (12).  Requires 
approximately  890  cu.  yds.  structural 
excavation;  i3,300  cu.  yds.  concrete; 
582.000  lbs.  reinforcing;  and  2.<K)0  lln. 
ft.  metal  railing. 

Unskilled  !abor  employed  for  the 
Federal  projects  shall  be  obtained 
from  Msts  prepared  by  agencies  des- 
ignated by  the  Oregon  State  Employ- 
ment Service. 

The  minimum  wage  paid  to  all  la- 
bor  employed    on    the    Federal  proJ 
ects  shall  be  as  follows:   Skilled   la- 
bor $1.40  per  hour;   intermediate  la 
bor    $1.30    and    $1.15    per    hour;    un- 
skilled labor  fl.Od  per  hour. 

Prequailflcatltn  of  bidders  will  be 
required  In  act-ordance  with  provi- 
sions of  Sees.  »8-102  to<»98-106.  O.  C. 
L.  A.  Inclusive.  Full  information  fn 
bidders  may  be  obtained  at  the  of- 
fice of  the  Oregon  State  Highway 
Commission,  Room  319,  State  Office 
Building.  Salem,  Oregon.  Proposal 
blanks,  plans,  specifications,  and 
form  of  contracts  may  be  Inspected 
at  the  sam»>  place  and  may  be  ob- 
tained by  eligible  bidders  upon  pay- 
ment of  $2.00  per  each  aet. 
A  complete  set  of  plans  and  spec- 


you^ve  ever  wanted  in  a 

GARAGE     DOOR! 


Juit  Received 

LONS  JOISTS 

Up  to  28  ft. 

pltwooTparels 


ALUMINUM 

GARAGE     DOORS 

ond 

CORRUGATED 

ALUMINUM    SHEETS 


1994  OAKDALE  AVE. 

Cemar  RaRkiN  Strvat 

ATwot«r  4180 

GREATER  CITY 
LUMBER  CO. 


K^yj  A^roc/uei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


•-,  V  %    I  i»  AN  c:  i«;  i:  ii 


CAN'T  RUST! 
CAN'T  ROT! 
TERMITE-PROOF! 


CAN'T  SAG! 

GIVES 

FINGER-TIP 
CONTROL 

ibecans«  /Ks— 


H«r»*s  Iha  r*ol  quolity 
gorog*  door  that's  d«aigt\«d 
to  lost  a  lifetim* — alimi- 
not*  gorag*  door  troubles 
ond  SOTS  you  n\on«y. 


Weighs  only  101  pounds.    Hangs  on  life- 
linne  lubricated  ball  bearings.    Operates 
on  Floating  Tension.    Seems  to  float  in 
tKe  air— at  just  a  touch  of  the  finger  tips. . 
HoM  dual  lifting  mechanisms.    Requires 
nospoce  irtside  garage.  Takes  paint  beau- 
tifully or  can  be  left  unpainted  in  #11^ 
moctcUmates.  Immediate  delivery.  ^vY 

Twin  Doors  $184  F.O.B.  Our 

Warehouses.  Uncroted. 

Deofer  Agenelmt  Opes 

WHITE   BROTHERS 

Hardwood    Headquarters 


'•it''"' 
^1 


Stk  ond  Ironnon  Sts..  S.  P. 
%\iH%r  1365 


500  Higli  St..  Oakleiid 
>INdov«r  1600 


ali;oca  I  ioj>i    Div/si 


J 


ii 


Attsrrtion: 


H.  H.  J. 


UJ.  H. 


A.H.  B. 


^32 


R.  W.  H. 


R.  M.  K.- 


G.S.  L. 


1^  ^  L  i  ^  (y 


y^T^ 


1sl'r7n?,^nV 


fill  ^^ila  Pacific  l^uil^er 

r>PORAT.o!   iARGEST    CONSTRUCTION    DAILY    IN    THE     WEST 


Vol.  57— No.  44 


PLANS  and 
Speculations 


Construction  of  the  Firebaugh 
and  Hardwick  Bridges  is  one  of 
the  top  projects  on  the  list  of  Fres- 
no County  supervisors,  who  re- 
cently moved  for  its  inclusion  un- 
der the  federal  aid  secondary  pro- 
gram. • 

oOo 

Formation  of  a  new  high  shcool 

district    (West   Side)    is  the  topic 

for  discus.sion  at  a  mass  meeting  at 

the  Firebau^h  City  Hall,  March  4. 

oOo 

Enlargement    of    the    Roseville 
American   Legion  Hall    (estimated 
cost  ^7,000)  Is  contemplated. 
oOo 

Madison  Farm  Bureau  Center 
Chairman  Marcus  Karlstad  dis- 
closed that  formation  of  a  drainage 
district  is  under  consideration  in 
Yolo  County. 

oOo 

An  Airport  construction  fund  of 
f287,279  has  been  requested  from 
the  federal  government,  to  be  al- 
located as  follows:  Eureka,  $146,- 
890;  Garberville,  $86,300;  and  Roh- 
nerville,  $191,331  . 
oOo 

An  Idaho  Power  Company  offi- 
cial announced  that  his  firm  would 
proceed  with  plans  to  construct 
a  power  plant  in  eastern  Oregon. 
Reportedly,  it  will  cost  between  $10 
and  $12  million. 

oOo 

Bids  on  Sacramento's  12th  Street 
subway  widening  project  may  be 
asked  in  July. 

oOo 

Financial  difficulties  may  delay 
construction  of  underpasses  on  the 
proposed  Bayshore  Freeway  at 
Willow  Road  and  University  Ave- 
nue at  Palo  Al«o,  according  to  John 
H.  Skeggs,  district  road  engineer. 
oOo 

Pittsburg  City  Manager  E.  L.  O*- 
Hara  has  proposed  that  the  Arnold 
Industrial  Highw.ny  be  relocated  t» 
prevent  interference  with  that 
tity's  expanding  residential  areas 
in  ihe  southwest  rection. 
oOo 

Livermore   city  council   has   ap- 
proved a  request  for  extension  of 
South  "0"  and  "P"   Streets  from 
West  Sixth  Street  to  College  Ave. 
oOo 

Albion  State  Normal  School,  at 
Albion,  Idaho,  will  obtain  surplus 
structures  to  be  converted  into 
about  6,000  squp.'*e  feet  of  recre- 
ational facilities. 

oOo 

Surplus  furniture  and  equipment 
will  be  allocated  to  Tacoma  School 
District  No.  10.  Pierce  County, 
Wash.,  through  the  war  assets  ad- 
ministration. 

# 

SITE  AUTHORIZATION 
NE£DEJ>— SPANAGEL 

WASHINGTON.  —  Prompt  au- 
thorization is  required  if  the  navy 
is  to  acquire  the  Del  Monte  Hotel 
propertv  at  Mont<?rey,  Calif.,  for  a 
$28,750,000  naval  postgraduat.-- 
school.  INavy  officers  made  the 
statement  Tuesday  before  a  house 
armed  forces  subcommittee. 

Capt.  H.  A.  Spanagel,  director 
of  the  Annapolis  Naval  .Academy 
postgrraduf^  school,  said  the  Mon- 
terey site  is  ideal  and  that  "addi- 
tional "Belays  will  practically  elim- 
inate the  possibilitv  of  ever  getting 
it." 

He  said  the  navv's  option  on  the 
property  expires  July  1. 

RESALE  PROGRAM  GETS 
SUPPORT  FROM  NAVY 

SACRAMENTO.— The  navy  will 
give  imn^ediate  cooperation  to  the 
state  in  Us  proprram  to  purchasr 
surplus  war  building  materials  for 
re-fale  to  veterans  to  ease*  the 
housing  situation  This  was  an- 
nounced Tuesday  by  Justin  G. 
Child,  superintendent  of  buildings 
and  grounds  (.f  the  state  finance 
department,  who  recently  conferred 
with  high  ranking  navy  officers  in 
Washington. 
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CONSOLIDATE  OFFICES.— Judson  Pacific  -  Murphy  Corporation 
today  announced  correlation  of  all  its  departments,  including  the 
general  offices,  at  one  location — 4:^00  Eastshore  Highway,  Emery\nlK> 
i.  The  new  telephone  number  is  Piedmont  8260.  Offices  were  moved 
it  the  first  of  the  week.  Wilh  three-quarters  of  a  million  dollars  spent 
on  new  facilities,  building  and  equipment,  the  Emeryville  plant  is 
one  of  the  finest  of  its  kind  in  the  west.  It  will  produce  all  types  of 
steel  fabrication  and  electric  traveling  cranes. 


TICKETS  AVAILABLE 
FOR  HOLDEN  LUNCHEON 


Got  your  reservation  for  the 
joint  AIA-BICB-AGC  luncheon 
honoring  Thomas  S.  Holden  (one 
of  the  nation's  leading  building 
experts)  today?  You  can  still 
get  it!^ 

Organization  dinner  commit- 
tees .<tnnounced  late  Tuesday 
that  tickets  will  be  available 
Wednesday  because  the  lunch- 
eon Mill  be  held  in  the  Marine 
Memorial  Building'H  main  din- 
ing room  (10th  floor)  to  accom- 
modate 8  larger  crowd  than  was 
originally  expected. 

Holden  will  speak  on  "Archi- 
tectural Horizons".  He  is  pres- 
ident of  the  F.  W.  Dodge  Corp., 
and  is  a  former  editorial  direc- 
tor of  the  Architectural  Record. 
Among  Dodge  Corporation's 
many  other  construction  publi- 
cations are  Sweet's  Catalogs, 
Dodge  Reports,  Home  Ownern' 
Catalogs  and  the  Daily  Pacific 
Builder. 


Old  Firm  Correlates 
All  Departments  In 
Emeryville  Building 

Judson  Pacific-Murphy  Corpora- 
tion today  announced  that  all  its 
departments  have  been  moved  into 
its  new  offices  at  4300  Eastshore 
Highway  in  EmeryvHle.  Construc- 
tion of  the  firm's  large  three-story 
concrete  building  was  completed 
recently. 

Judson  Pacific-Murphy  Corpora- 
tion was  created  in  February,  1946 
as  a  merger  of  Judson-Pacific  Co. 
and  The  J.  Philip  Murphy  Corp., 
two  of  the  west's  outstanding  firms, 
whose  history  dates  back  79  years. 

Paul  F.  Gillespie  ir  its  president. 
Other  corporation  officers  are  J. 
Philip  Murj.hy,  vice-president  and 
general  manager;  G.  F.  Rotenkoi- 
ber,  assistant  general  manager  in 
charge  of  production;  L.  A.  Peck, 
general  sales  manager;  R.  A.  Fair- 
bairn,  manager  of  crane  manufac- 
turing, and  W.  T.  Merriman,  sec- 
retary. 

^# ■ 

Lumber  Shipments 
Exceed  Productidn 
8.8%  in  Week-NLMA 

WASHINGTON.— Lumber  ship- 
ments of ^87  mills  reporting  to  the 
National  lumber  Trade  Barometer 
of  the  National  Lumber  Manufac- 
turers Association,  were  8.8  per 
cent  above  production  for  the 
week  ending  February  IB,  a  report 
from  the  NLMA  shows. 

New  orders  from  these  reporting 
mills,  for  the  same  week,  were  2.2 
per  cent  above  production  and  un- 
filled orders  amounted  to  63  pet 
cent  of  stocks. 

Softwood  mills  showed  unfilled 
orders  equal  to  23  days'  output  at 
the  current  rate,  and  gross  stocks 
equal  to  36  days'  production. 

Ycar-to-date  shipments  of  re- 
porting identical  mills  were  16  per 
cent  above  production  and  orders 
were  16.8  per  cent  above  produc- 
tion. 

Comparison  with  the  correspond- 
ing week  of  the  years  1935-1939 
showed  1947  production  of  the  re- 
porting milla  to  be  31.3  per  cent 
above,  shipments  23..^  per  cent 
above,  and  orders  16.3  per  cent 
above. 

Also,  the  output  of  these  mill* 
was  26.4  per  cent  over  the  cor- 
responding week  for  1946;  ship- 
ments were  29  per  cent  above  tnc 
figure  for  the  same  week  last  year 
and  new  orders  were  36.7  per  cent 
over. 


GRQOY^Sl 


ANOTHER  ACCORD 


Fluctuation  in  Home 
Costs  Unlikely  for 
Some  Time-Builders 


ly  D 
Kllei 


Senate  Probes  Lad 
Freight  Cars;  CPA 
Blundered— Reed 


On  Febniars'  24  this  column,  in 
agreeing  With  a  pronouncement 
made  by  Phil  Murray  of  the  CIO, 
also  stated  "Organized  Labor  has 
no  better  friend  than  Senator 
Morse". 

That  angry  roar  was  one  of  my 
friends  from  a  Union  Brotherhood 
who  wanted  to  know  if  I  had  ever 
heard  of  Senator  Wairner. 

ir    ^    -Cr 
The  answer  is  yes,  I  know  about 
Senator  Wagner,  the  Patron  Saint 
of    the    Wagner    Lcbor    Relations 
Act. 

-Cr    ir    ir 

Time  is  now  proving  what  I  have 
long  felt  regarding  Senator  Wag- 
ner. He  grabbed  everything  in 
Right,  regardless  of  right,  title  or 
ownership  —  wrapped  it  up  in  a 
package  and  give  it  to  Labor. 

ir    ir    ir 

In  the  long  run  this  will  prove 
to  be  a  dis-service  to  Labor.  It 
pushed  the  pendulum  too  far  and 
already  reaction  has  started. 

ir    ir    ir 

There  are  many  laws  the  New 
Deal  has  been  unable  to  repeal. 
Among  these  is  that  for  every 
action  there  i.s  a  reaction. 

ir    ir    ir 

Now  comes  William  Gre^n  of  tho 
AFL  who  states  he  feels  the  Wag- 
ner Act  should  be  amended,  grant- 
ing free  speech  to  employers! 
^    ^     ^ 
Good  start — now  let's  grant 
the  entire  Bill  of  Rights  to 
ALL. 


■■^s. 


RESUME  NEGOTIATIONS 


The  Rpfrigoration  Contractors' 
Association  dT  Northern  California 
has  re-opened  labor  negotiations 
with  unions  representing  400  em- 
ployees in  the  San  Francisco  Bay 
Area,  according  to  Zed  E.  Jones, 
association  secretary. 

The  workers,  he  said,  are  de- 
manding a  50-cent  hourly  increase 
over  the  present  $1.75  rate  now  be- 
ing paid,  plus  two  weeks  vacation 
with  pay,  instead  of  the  present 
one  week. 

Consideration  of  these  proposals 
is  in  the  hands  of  the  Association 
labor  committee. 


WASHINGTON.  --  Contractors 
and  building  materials  men  who 
have  faced  the  headaches  of  scarce 
materials  since  before  the  end  of 
the  war  now  have  their  attention 
focused  on  a  national  shortage  of 
freight  cars  and  how  this  defi- 
ciency has  affected  their  opera- 
tions. 

Allocate  More  Steel 

Cause  for  centering  new  em- 
phasis Oil  the  lack  of  freight  cars  • 
to  move  brick,  tile,  cement,  lum- 
ber, and  all  the  other  items  necdea 
for  home  and  commercial  Qonstrgc- 
t)on  was  a  meeting  of  the  senate 
interstate  and  foreign  commerce 
subcommittee  to  investigate  the  ex- 
tent of  the  scarcity  and  recommend 
that  something  be  done  about  it. 

Bad  enough  last  summer  and 
fall,  the  situation  has  become  in- 
creasingly worse  this  winter.  It 
was  not  difficult  to  discern  this 
from  the  meeting  of  railroads,  car 
builders,   steel    manufacturers   and 

ethers,    called    in    Washington    by 

„  I  Senator  Clvd^  M.  Reed  of  Kansas. 

A  brighter  future  for  San  Fran         After    thoroughly   hashing    over 

Cisco  home  building  and  conseouent  I  causes   for   the   car    shortage,   the 

I  relief  for  the  acute  housing  short-  I  t^ubcommittee   concluded  that   only 

Bg3   was  predicted  today  b^   J •_ C*  I  through    Breattr    steel    allocations 

*     "     '     "     *  -      -     pQ^j^^   mere   cars  lor   traiuiportinec 

the  nation's  needed  prodoction  be 
achieved. 

Steel    mill    representatives   have 
promised  to  allocate  sufficient  steel 
to     build    a     minimum    of    10,000 
freight   cars   a   month,  or  a  total 
of    120,000   new    freight   cars    per 
year.     In    the   opinion    of    Senator 
Reed,  however,  it  wll  require  pro- 
duction of  n«w  cars  at  the  rate  of 
10,000  per  month  for  the  next  24 
to  36  months  to  entirely  relieve  the 
situation. 

•CPA  to  Blame' 

He  did  not  I'.esitate  to  place  the 
blame  for  lack  of  freight  cars  di- 
rectly on  the  Civilian  Production 
Administration's  alleged  lack  of 
foresight.  Following  the  confer- 
ence with  railroad,  stetl  and  <fov- 
emment  men.  Senator  Reed  said: 

'The  present  situation  was  part- 
ly brought  about  by  a  tragedy  of 
miscalculation.  After  V-J  Day,  yoU 
will  recall  that  government  econo- 
mists prcKlicted  that  there  would 
be  a  recession  in  business  and  great 
unemployment.  Railn)ad  econo- 
mists, to  some  extent,  accepted 
that  point  of  view.  Consequently, 
<»teel  was  not  allotted  for  new- 
freight  cars  ordered  by  the  rail- 
roads. »       ,      .      ». 

"As  of  January.  1946.  only  about 
40.000  now  freicrht  cars  were  on 
order.  There  should  have  been  140,- 
OOC'  on  order  .  .  .  only  about 
40,000  new  freight  cars  were  made 
available.  ^„  ^  . 

"Through  1946.  the  CPA  mado 
another  colossal  hlund'.-r.  It  coiri- 
pleteiy  rpfnsed  to  recoirnize  the 
vital  need  for  additional  railroad 
cars  ^nd  refused  to  allocate  xtee' 
for  that  purpose  in  any  sufflcipnt 
auantitv.  John  D.  Small  was  the 
Administrator  of  CPA.  I  never 
met  Mr,  Small  but  on  information 
that  comes  to  me.  he  is  respon- 
sible for  this  blunder. 

Rrtire  6.5.000  Cars 

"The  Office  of  Temnorarv  Con- 
trols, which  succeeded  CPA.  and 
other  agencies,  has  been  unaware 
of  the  imTKntnnce  of  this  "•♦""♦I*'" 
as  was  its  nredecessor.  The  OTC 
thought  it  had  been  g^^nf-'ons  bv 
setting  up  n  program  o^  7,000  »>ew 
froight  cars  per  month  through 
1947.  Seven  thousand  cars  per 
month  woi:ld  make  84.000  earn 
throujrh  the  ^'•w.  The  railroads 
expect  to  r^f^rf  85.000  froirht  car^ 
because  of  obsolescence  through 
184'7.  Thrf-fore.  under  this  con- 
fused nrogram.  we  would  have  1- 
000  frwor  frelfrht  CPrs  at  th<»  end 
of  1047  than  we  had  to  begin 
wlth.»' 

A  hlstoTV  of  tho  develonmrnts 
thaf  nrodncd  this  ^hor»«t»*, 
hroi'.ght  f<ut  at  the  conf«r*'n''e,  re- 

(Continued  on  P»«ir#  7> 


Johnson  and  Carl  G»Uert  upon 
their  retnm  from  the  N  a!t  i  o  n  a  1 
Home  Builders'  convention  held 
last  week  in  Chicago.  Both  men 
were  named  directors  of  the  Na- 
tional Asociation  of  Home  Build- 
ers during  the  Chicago  meeting. 

"It    seems   certain,''    said    John- 
son, "that  1947  will  see  an  end  to 
a   good    part    of   current    housing 
proDlems;    We  learned  in  the  Chi- 
cago convention  that  a  good  part 
of    the    materials    bottleneck    has 
been  broken.    New  factories  have 
gone  into  production  and  pre-war 
materials    manufacturers  have   in- 
creased  their   production   capacity. 
In   addition,   materials   inventories 
have  inci-eased  because  of  the  light 
winter    building    schedules    in    the 
East." 

Johnson,  who  is  president  of  the 
local  Home  Builders'  Association, 
pointed  out  tliat  materials  supply 
alone  will  not  solve  the  problem 
but  that  it  will  go  a  long  way 
toward  the  speeding  of  local  home 
building. 

Decline  Unlikely 

A  further  prediction  that  the 
smooth  flow  of  building  supplies 
means  not  only  f astir  building  but 
a  near  end  to  rising  costs  was 
made  by  Carl  Gellert,  vice-presi- 
dent of  tne  San  Francisco  Home 
Builders. 

"Building  costs  have  reached  a 
plateau  and  they  probably  will  not 
take  any  further  appreciable  rise," 
declared  Goilert.  "But  we  must  re 
member  that  there  will  be  very 
little  decline  in  building  costs  for 
years  to  come.  Builders  from  all 
sections  of  the  country  made  that 
clear  In  Chicago.  The  costs  of  ma- 
terials and  the  high  level  of  wag^s 
in  the  building  trades  appears  t^ 
be  here  to  stay. 

'Local  Value  High' 

"All  home  builders  know,"  Gel- 
lert continued,  "that  a  new  system 
of  value  is  now  controlling  the 
home  building  field.  This  has  been 
true  in  very  other  market  and  it 
is  equally  true  of  ours. 

"But  San  Francisco  home  buy- 
ers can  be  sure  of  one  important 
fac*or  which  has  again  been  proved 
— they  are  still  getting  the  best 
value  in  the  icountry  for  their 
money." 

STEEL  OPERATION  IS 
94.4%  OF  CAPACITY 

NEW  YORK. — Steel  mill  opera- 
tions will  post  a  new  postwar  rec- 
ord this  week,  working  at  94  4  per 
cent  of  capacity,  the  American 
Iron  and  Steel  Inptittite  announced 
today.    Tonnage  will  be  1.651.900. 

The  week's  record  is  the  high- 
est since  95  3  in  the  week  o*  May 
14,1945.  Lapt  week's  operating  rate 
was  also  a  postwar  high,  at  94.1. 
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CoTCfrifllit  1»46  by  F.  W.  Dedg* 
C«rp«nitl*n.  Rapreduotlen  In  whole 
or  fart,  without  writton  pormlo- 
•l«ii  cf  tho  oopyrlght  heldor,  I* 
oxpraosly  forblddon. 


FHA  PERMITS  ISSUED 

BAN  FRANCISCO.  —  The  Federal 
Hovslng  Administration.  D.  C.  Mc- 
Olnneu,  dUitrlct  director,  815  Mont- 
gomery St.,  Ban  Francisco,  baa  an- 
nounced the  following  llBt  of  permlta 
grantod  hy  the  above  office  for  the 
oonotructlon  of  dwelling  or  rental 
onlta  (other  than  for  owner-occu- 
pancy) In  the  San  Frandaco  area 
for  applicants  as  noted: 
1  UNIT— Los  Altos;  Anton  B  Nel- 
son, Box  87C,  Route  1,  Los  Altos. 
1  UNIT— Fresno;  E  J  Hedstrom,  Rte 

11,  Box  228,  Fresno. 
1  UNIT— Palo  Alto ;  Andrew  Aro,  1180 

Fulton  St,  Palo  Alto. 
1  UNIT— San  Rafael;'  Ralph  E  Mur- 
phy k  Sons,  428  Irwin  St,  San  Ra- 
fael. 
S    UNITS  — Piedmont;    J    F   Nunen- 
macher,  1830  Webster  St,  Oakland. 

3  UNITS— El  Cerrlto;  W  M  Farlss, 
1550  University  Ave,  Berkeley. 

1  UNIT— Madera;  Wm  J  Archibald, 
425  N.  C  St,  Madera. 

2  UNITS— Fresno ;  Jack  Kruzle,  8044 
Pine  Ave,  Fresno. 

1  UNIT— Pacific  Grove;  Leon  Hag- 
strom,  Box  42.  Pacific  Grove. 

8  UNITS— Kingsburg ;  David  Peter- 
son, 1301  8th  Ave,  Kingsburg. 

1  UNIT— Berkeley ;  Hal  A.  Spiers. 
2415  Spauldlng  Ave,  Berkeley. 

4  UNITS— Redwood  City;  Lacey  & 
White,  Inc,  San  Francisco. 

4  UNITS — San  Francisco ;  J  V  Camp- 
bell, San  Francisco. 

2  UNITS— Oakland ;  Bay  Construc- 
tion, Inc,  608  16th  St,  Oakland. 


OAKLAND,  Calif.  ,Alameda  County. 
92nd  Ave.  and  Franklin  St 

Owner— George  Anderson,  c/o  archi- 
tect 

Legaee— Pacific  Telephone  A  Tele- 
graph Co.,  140  New  Montgomery 
St,  San  Francisco.  Calif. 

Architect— J.  B.  Anthony.  178  Grand 
Ave.,  Oakland,  Calif. 

Brick,  steel  trusses,  composition  roof. 
58x155  feet 

Contractor— Emil  Pearson,  2224  Re«« 
St,  Berkeley,  Calif. 


3/5/47  •4 

Bids   In — Held   Under  Advisomont 
Store  and  Office  Building 
OAKLAND,  Calif.,  Alameda  County. 
Owner— G.   Miller,  1960  Webster   St. 

Oakland,  Calif. 
Architect— J.  B.  Anthony,  178  Grand 

Ave.,  Oakland. 
Steel  frame,  brick  walls,  glass  front, 

2  stories;  store  on  ground  floor. 


3/6/47  f 

Preliminary  Plans  In   Progress 

Store  A  Office  Bidg. 

SAN  BRUNO,  Calif.,  San  Mateo  Co. 

Owner  Withheld. 

Architect — Arthur  D.  Janssen,  Aus- 
tin Ave.  ft  Patricia  I>rlve.  Ather- 
ton,  Calif. 

Class  C  conHtructlun,  reinforced  con- 
crete, 2  stories,  store  on  Ist  floor, 
8  offices  on  hecond  floor. 


3/6/47  e 

Preliminary  Plans  In  Progress 

Store  and   Apt. 

SAN  CARLOS,  Calif.,  San  Mateo  Co. 

Owner— Withheld. 

Architect — Arthur  D.  Janssen,  Aus- 
tin Ave  St  Patricia  Drive.  Ather- 
ton,  Calif. 

Class  C  construction,  reinforced  con- 
cret**,  store  on  1st  floor,  1  apart- 
ment 2nd  floor  (eventual  2  apart- 
ments). Lot  ^xlOO,  building  to 
cover  half  of  It  at  this  time. 


8/6/47  3 

Contract  Awarded 

Carhouse  (Alterations);  6pee.  268 

Cost  $69,963.10 

SAN  FRANCISCO,  C?alif.  Geary  St. 
Carhouse. 

Owner  —  CJlty  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Central  receiving  room  in  carhouse. 
Specifications   obtainable  from  the 

cashier's  office,  8th  floor,  425  Mason 

St.,    San    Francisco,   Calif.,   upon  de- 
posit of  $10,  refundable. 

Contractor—WellnlU  A  OoNardo,  314 
eth  8t..  Ban  Franolsoo,  Calif. 

9.10— EDUCATIONAL 
BUILDINGS 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production      Administration,      A.      J. 
GMer.  regional  director,   1356  Market 
St.,  ^as  announced  the  following  per- 
mits granted  for  construction  of  com- 
mercial   and    Industrial    buildings    in 
the  San  Francisco  area: 
REMODEL   (store  into  bank),  $8246; 
458-468  Columbus,    San    Francisco; 
owner,     American     Trust    Co.     464 
California  St,  San  Francisco. 
SHOPPING  CENTER,  $15,000;  Bosso 
Rd.  Gait;  owner,  Bethel  Park  Assn, 
Box  693,  Gait 
FOUNDATION  (panit  factory),  $80,- 
000;    Berkeley;    owner,  Weaco  Wa- 
terpalnts,    Inc,    6th    and    Grayson, 
Berkeley. 
PLANT   (potato  processing),  $16,600; 
Earlimart;    owner,   W  L   Klggens, 
Box  436,  Earlimart 
PLANT     (fruit    processing).    $20,000; 
Exeter;    owner.   Pacific    Frttlt  Ex- 
change, 814  Mission,  Bain  Francisco. 
PRINTING     PLANT     (food     labels), 
$4900;   Rockholt  Way,   Yuba  City; 
owner,  Wm  A  Kemp.  416  Center  St 
Yuba  City. 
BTORER<X)M  (hardware),  $2500;  160 
W  Main  St,  San  Jose ;  owner  Amer- 
ican  Trust  Co,  101   S  1st   St    San 
Jose. 
ADDITION  (to  church),  $36,000;  VI- 
salia;  owner.  First  Baptist  Church. 
315  S  Garden,  Vlsalla. 
WAREHOUSE  (evicted),  $16,000;  2920 
N  St  Sacramento;  owners,  Herbert 
and    Harold  SoUgan,    2904    Capitol, 
Sacramento.  < 

SERVICE  STATION,  $6080;  Fresno; 
owner,  James  Adenallan,  4059  Ven- 
tura,  Fresno. 
REPAIRS   (sanitary  facilities,  bank). 
$2003 ;  26  N  San  Joaquin,  Stockton ; 
owner,  American  Trust  Co,  484  Cal- 
ifornia St  San  Francisco. 
PLANT     (fruit    precoollng).     $88,470; 
Newcastle;  owner.  Newcastle  Fruit 
Growers'  Assn,  Newcastle. 
RETAIL    STORE    (evicted),    $80,000; 
4th    and    El    Camino,    San    Mateo; 
owenr,    Louis    Johnson,    608   Capl- 
strano,  San  Mateo. 
ADDITION      (to      church     building, 
youth     activities).    $80,000;     Union 
and  Steiner,  San  Francisco;  owner, 
Protestant  Episcopal  Church  of  St 
Mary,  Union  and  Steiner  Sts,  San 
Francisco. 
BANKING       FACILITIES.       $13,780; 
Sacramento;   owner,  H   Stuckstede, 
2863  36th,   Sacramento. 
CLASSROOMS     (temporary),     $5000; 
Grayson  and  Highway  29.   St  Hel- 
ena; owner,  St  Helena  School  Dis- 
trict, St  Helena. 
LABORATORY      (refinery),     $23,500; 
Avon    Refinery,    Associated,    Calif; 
owner.  Tide  Water  Associated   Oil 
Co,  Associated,  Calif. 
SHOP  (auto  upholstering),  $1600;  102 
N  Fresno  St,  Fresno;  owner.  Ken- 
neth H  Cole.  Box  1162,  Fresno. 
GROCERY      (and     living     quarters), 
$2000;  near  Vlsalla;  owner,  Joseph 
B  Wyatt.  Box  1232,  Orosl. 


3/5/47  8 

Plans   Completed 

Awaiting   CPA   Approval 

Store  and  Factory  BIdg.   (Plumbing) 

SAN  MATEO.  Calif.,  San  Mateo  Co. 

Owner — Lauder  Bros.,  c/o  Architect 

Architect— Wallace  A.   Stephen,   202C 

Carrrelita  Ave.,   Burlingame,  Calif. 
Concrete   block,   approx.   6,000  sq.   ft 

Summerbell  Trusdos,  l-story. 
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Contract  Awarded 

School  Addition  Cost  $5,335 

CONTRA  COSTA  COUNTY,  Calif. 
Canyon  Elementary  School. 

Owner — Canyon  School  District,  Con- 
tra Costa  County,  Calif. 

Architect — Dragon,  Schmidts  A  Hard- 
man.  2068  Allston  Way,  Berkeley, 
Calif. 

Frame,  one  room. 

Contractor— Frank   A.   Payne  A  Son. 
8  Overhill  Rd..  Orjnd.a  Calif. 
Other  bidders  March  8  were: 


SUB  ■  BIDS  WANTED 


General  oontraotors  desiring  sub-bids  on  any  job  aro  Invited  to  make  known 
their  requirements  In  this  column.    There  Is  no  ehsrgo  for  this  sorvlce. 


Yelephone   Bidg..  Shell  Oil  Co..  Martinez:    Bids  due   Maroh  A 
Swlnerton  A  Walherg  Co.  236  Bush  St,  S.  F.   (OArflekl  2980) 
Guy  K.  Atkinson  Ca.  10  W.  Orange  Ave,  So.  San  Francisco  (JU  4-8120) 
Haas  A  Kothchlld,  826  Merchants  Exchange  31dg.,  S.  F  .(DOuglas  0876- 

Moreland  Elimentary  School.  SarTJose;    Bids  due  Mareh^lsTTTSO  P.  M. 
William  Horstmeyer  Company.  23  Mars  St,  San  Frunclsco  (MArket  7239^ 
l3.  A  R.  ConstrucUon  Cc,  no  Market  St,  Ban  Francisco  (DOugla;*  7616) 
Pacific  Coast  Builders.  2630— 18th  Street,  San  Francisco  (HBmlock  6388) 
Peter  Sartorlo,  282  Clementma  bt,  San   Francisco   (GArfleld  8817) 
Williams  A  Burrows,  Inc,  10  California  Dr.,  Burlingame  )Burl.  4-1796) 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.,  San  Jose  (BAllard  2602) 


Sohool.  8  classrooms,  Loo  Lomltas  Elementary  Seh.;  Bids  due  Mar.  6,  8  PM 
WUllam  Horstmeyer  Compcmy,  28  Mars  St..  San  Francisco  (MAiket  7Ut9) 
B.  A  R.  Construction  Co.,  110  Market  <ft.,  Sar  Francisco  (DOuglas  7516) 
Pacific  Coast  Builders,  2S80— 18th  Street,  Uan  Francisco  (Hlsimlock  53i^> 
Peter  t*orensen.  927  Arguello  8t.  Redwood  City  vR-  C.  'JXt^) 
Peter  Sartorlo,  262  Clementina  St,  San  Francisco  (GArfleld  8S17) 
Vance  M.  Brown,  1226  Mtddlefleld  Road,  Palo  Alto  (Palo  Alto  6686) 


Willis  F.  Lynn.  Berkeley,  Calif., 
$5675. 

Wnedt  Construction  Co.,  Berkeley, 
Calif..  $6120. 

Anderson-Haglund,  Inc.,  Oakland, 
Calif.,  $6285. 

Pacific  Coast  Builders,  San  Fran- 
cisco, Calif.,  $6600. 

Wallace  D.  Harklns,  Inc.,  San 
Francisco,  Calif..  $7397. 


Cost  $41,250 
Calif.,     Contra 


3/5/47 

Contract  Awarded 
School  Addition 
WALNUT     CREEK, 

Costa  County, 
Owner— The  Walnut  Creek  Grammar 

School,   Sheldon    Rankin,   principal. 

Walnut  Creek,  Calif. 
Architect— Dragon,   Schmidts  &  Hard- 
man,    2068    Allston   Way,    Berkeley, 

Calif.  \ 

Prefabricated  frame,  four  classrooms 

and  permanent  toilet  unit. 
Contractor^Frank   A.   Payne  A   Son, 

8  Overhill   Rd.,  Orinda,  Calif. 
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Additions  A  and  B,  Alturas  Qrammsr  Solwel,  Alturas;    Bids  duo  Maroh 

IS,   8:00    P.    M. 
central    California    Constr.    Co.,    802    Capital    National    Bank    Building, 

Sacramento  (Sacto  8-6871) 
u.  A  K  Constr.  Ca,  110  Market   St.,  San  Francisco   (DOuglas  7616) 
Bingham  Constr.  CTo.,  Route  2,  Box  6976,  Sacramento 
U  O.  Shau,  Routs  1   Box  142.  Chlco  (Chlco  1068  on  I2l0i 


vvarehouie  and  Office  BIdg  ,  Emeryville,  Calif.;  Bids  due  March  7,  Noon 
Hwlncrton  A  Walberg  Co.,  226  Bush  Ht,  San  Francisco  (GArflekl  2980) 
Lewis  C.  Dunn  Co..  799  Monadnock  BIdg.,  San  Francisco  (YUkon  6-140) 

Officers'  Qtrs.7  8peeri267^  Ssoramcnto  Signal  Depot;  Bids  due  Mar.  10,  2  pm 
Wallace  D.  Haiiclns,  Inc.,  406  Sutter  St,  San  Francisco  (GKaystone  3U22) 
Blngnam  Constr.  Co.,  Route  2.  Box  y^:>,  Sacramento. 
M.  A  K.  CorporaUon,  200  Fmancial  Center  Blog.  S.  F.   (EXbrook  7624) 
Bachelor    Officers'    Quarters    and     Road     Improvements,     San     FrsnclsJo 
County   Air  Ststton.   Mills   Field.   U.   S.   Cosst  Guard;    Bids  due   March 
17.   10:00   A.    M. 
Monson   Bros.,  476  Sixth  .St,  San  Francisco   iDOuglas  5357) 
iUlvin  C.  btendell.  2278  Market  St.,  San  Francisco    (Kl£mlock  5362) 
Erbentraut  A  Summers,  696  Penury ivanla  St    Slan  Francisco   (AT  24:^) 
M.  A  K.  Corporation.  200  Ftnancla)  Center  Bl3g..  8.  F.   (EXbrook'  <624) 
Henry  Arlan  Construction,  4142  Geary  Blvd  ,  San  Francisco  (BA  3i70) 
Crematorium   Addn.,  Oakland;    Bide  due  March  10,  4:00  P.  M. 

Wiilts  F.   Lynn.   1040  Folger  St.,   HerKeley    (Bli^rkeley   6044) 


3/5/47 

Contract   Awarded 

Health  Science  Center  (1st  Unit) 

Cost  $1,868,011 

SEATTLE.  Wash.  King  Co.  Univer- 
sity of   Washington  Campus. 

Owner  —  University  of  Washington, 
Dr.  Raymond  B.  Allen,  president; 
Herbert  T.  Condon,  Secty.,  Board 
of  Regents,  Rm.  1030,  Henry  Bldg., 
Seattle,  Wash. 

Architects  —  Naramore.  Bain,  Brady 
A  Johnson,  Dexter-Horton  Build- 
ing, and  Associates  McClelland  A 
Jones,  Republic  Bldg.,  Seattle, 
Wash. 

Supervising  Architect  —  Bebb  and 
Jones,    Hoge   Bldg.,    Seattle,    Wash. 

Central  section  of  Division  of  Health 
Sciences  Bldg..  including  Unit  A, 
the  library  and  auditorium  (62x196 
ft),  including  a  ground  story,  first 
story  main  library  and  two-story 
auditorium  to  seat  500  persons ; 
Unit  B,  dental  school  (223x104  ft), 
consisting  of  sub-basement,  base- 
ment, ground  and  two-story  and 
partial  3rd  story  to  include  clinical 
offices,  and  Unit  C,  administra- 
tive offices  and  laboratories  (52x 
154  ft),  including  ground  floor  and 
three  stories,  all  of  reinf.  concrete, 
faced  with  brick,  asphalt  tile  or 
cement  floor,  terra  cotta  coping 
and  trim,  flat  composition  roof, 
mechanical  ventilation ;  dental 
wing  elevator  and  air  conditioning. 

Contractor — J.  C.  Boespftug  Constr. 
Co.,  Securities  Bldg.,  Seattle,  Wash, 
(contract  price  on  basis  of  an  al- 
ternate of  $96  for  glass  block  to 
be  furnished  for  471  windows). 
Other  bids  Feb.  26  were: 
S  .S.  Mullen,  $1,851,856  plus  $134  per 

window  alternate;   total  $1,878,970. 
Sound  Constr.  &  Engr.   Co.,  $1,911,- 

700  plus  alternate  $45  per  window. 
Kuney  Johnson   Co.,   $2,001,712  plus 

alternate  $45  per  window. 

Strand  A  Sons,  $3,196,193  basic  bid. 


Concrete  and  wood  tiame,  concrete 
floor,  composition  tar  and  grave*, 
roof,  7  class  rooms,  kindergarten, 
administration  offices,  teachers  and 
nurse's  room,  toilet  facilities,  forced 
air  heating  system. 


3/5/47  "   ■ 

Low   and    Only    Bidders 

Awarded  Approx.  March  11 

Utility  Building 

CARMEL,  Calif.,  Monterey  Co. 

Owner— Carmel  Unified  School  Dis- 
trict Carmel.  Calif. 

Architect  —  FYanklin,  Kump  and 
Falk,  251  Kearny  Street,  San  Fran- 
cisco,  Calif. 

Wood  frame,  adobe  veneer,  stucco 
exterior,  uillHy  shed  for  storage 
of  buses,   etc. 

Low  Bidder— Stolte.  Inc.,  8451  Sen 
Leandro  Street,  Oakland,  iC^llf.. 
$5,371. 

Other   bladers  March  Srd   were: 
H.   C.  Qeyer,  Monterey,  CaUf.,  $6,- 

827. 
M  .J.  Murphy,  Inc.,  Carmel,  Calif., 

$6,235.  ^ 

3/5/47  — .  • 

Working  15rawlng  In  Progress 

New  Elementary  School 

MF.NLO  PARK,  Calif.  San  Mateo 
Co. — Four-acre  .site  on  the  comer 
of  Middlefield  Rd.  and  Bnclnal 
Ave.,  known  as  the  Pry  or  property. 

Owner— The  Menlo  Park  Elementar>' 
School  District,  O.  H.  Oleson,  su- 
perintendent,   Menlo    Park,    Calif. 

Architect — Arthur  D.  Janssen,  Aus- 
tin Ave.,  &  Patricia  Drive,  Ather- 
ton,  Calif. 


3/5/47  •  • 

Owner  Taking  Bids  on  (1)  Qsnsral 
Work,  Including  Electrical  Wiring, 
(2)  Heating  and  Plumbing  Work 
and  (3)  Equipment— Duo  Maroh  17, 
7   P.    M. 

School    Additions 

SEATTLE,  Wash.,  King  Co.  Broad- 
view School,  12515  Greenwood  Ave. 

Owner— Shoreline  School  District  No. 
412,  Melvin  O.  Say  re,  secretary. 
Administration  Bldg.,  1st  Ave.  NE. 


GASOLINE  and  DIESEL 

OENERATORS 


Wil- 


3/5/47 

Preliminary  Plans   In   Progress 

Bond  Election  in  Amount  of 

$172,000  Set  for  March  11 
School    (Addition) 
SAN   MATEO   COUNTY,   Calif. 

low  Elementary  School. 
Owner — The  Ravenswood  Elementary 

DlFtrict,   John    I.    Cleese,   chalrmain 

of   school   board.   Ravenswood  E?e- 

mentarv  Schoolhouse.  523  Donoho&. 

St..    East    F^lo    Alto,     San     Mateo 

County,  Calif. 
Consulting    Architect    —    Arthur    D. 

Janssen,  Austin  Ave.,  and  Patricia 

Drive,    Atherton,    Calll. 
Ten -classroom     addition. 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  1 50  Kilowattt 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natoms  Sc 
Phone:    MArket   1691 


Veterans'  Emsrgenoy  Dwslling  Units  (197),  Salinas;  Bids  due  Mar   6,  8  PM. 
btoite,  Inc,  8451  San  Leandro  St,  Oakland    (TKlnldad   1064) 
Biltwelt  Constr.  Co.,  4746  Geary  Blvl.,  San  *ranclt.co   (BAyvlew  6M7) 
Robert  McCarthy  Co.,  1000  Klrkham  St ,  San  ^Yanclsco   (OVerland  4060) 
Wallace  D.  Haiiclns,  Inc.,  406  Sutter  b't ,  San  Francisco  (GRaystone  30^) 

Soils  and  lrrigstlon~Bldg.7~Osvis;~Blds  due  Maroh  M.  2  P.  M. 
h^rbentraut  A  Summers,  eiN)  Pennsylvania  St.,  S.  V.   (ATwater  2420) 
M.  &  K.  CorporaUon,  200  financial  Center  Bldg.    8.  F.   (ILXbrook.  76i{4) 


Residenos,  Orinda   Upland:    Bids   due   Mftroh   • 

Wallace  D.  Harklns,  Inc.,  406  Si?tter  St,  S-ui  Francieco  (GRaystone  3022) 
M  s  ri  u  f  s  ct  uri7tg"P  I  ant  (OTPBu  rners),  Ocklsnd;   B I  d«~d  ue~Msrch  1 8,~S :  45  P.M. 

Harry  K   Jensen,  4024  MacArthur  Blvd.,  UaXUuvd    (KiCllog  2-4021) 

MacDonald,  Young  A  Nelson,  Inc.,  127  Montgomery  St.,  S.  F.  (SU  82»6) 
College    Bldg.,    Southern    Oregon    college    of    cauoation,   Asniand,    Oregon; 
Bids  due  Maroh  10,  •  A.  M. 

B.  Jk  R  Constr.  Co.,  110  Market  St.,  San  ^Tanci^co   (DOuglas  7616) 

Navsl  Heserve  Armory,  Spec.  l82T6rv.illeJo:    Bids  <1u*  March  1»,  Z  P. 


iRuiin  pninT  compnnv 


MAKES 


FinE  pnmT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  Berkeley  3440 


UNIFORM    ->r    DEPENDABLE 


•w. 


Menry  Arlan  Construction,  4142  Geary  Blvd  .   San   I'Yanclsco   (BA  8170) 


Building  Section 


NEWS  INDEX 


Commsrolal    BIdgs. 
Eduostlonal    BIdgs. 

HosplUI* 

indiMlrfal  BulMlnga 
Publle  Buildings  — 
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Transpertstlon  BIdgs. 
MIsoellaneous    BIdgs. 


Vicente  St.  Outfsll  Sewer,  Ssn  Frsndsco;  Bids  due  Marcif  12;  2:30  P.  M. 
M.  &  K.  Corporation,  200  Financial  (Center  Bldg.,  8.  F.   (EXbrookj  7624) 


PLANS  ON  FILE 


The  following   list   of   plans   and   speoiricatlons   for  oonstruetlon 
projects  sre  now  svaltsbis  for  Inspection   at  the  offloo  of  DAILY 
PACIFIC   BUILDER.  468  Tenth  Strst,  San   Franolsoo 


Work  Location 

Manufacturing  Plant  (Oil  Burners)        Oakland 
Naval  Resej-vs  Armory  Vallejo 


Bid  Opsning  Uste 

S-18 
S-lt 


1.8— COMMERCIALBLDGS. 

8/6/47  •    i 

Contraot  Awarded 

Field  Operations  Centsr  (Qarags) 

CMt  MO.00O 


lONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Ssc  us  Kgsrdlng  Improvement  District  jobs.    We  hsndls  coUc^ 
tioost  buy  Wsrrsats  or  Boods  on  all  1913  or  1911  Kct  Dialricta. 

TtUpkon*  GArfidd  8000 

HANNAFORD    ft    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


^saa 


There  is  no 

substitute 

for  good 


•  •• 


M?77/ 


jiaiiMiMni 

fl  I  ■  ' 
FHEIDlWtlffAli 


PACIFIC  PRODUCTS 

/piaster 

V     CRAFT 


PRODUCfn    BY 


^    CONSTIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN    fRANCISCO 
lOS   ANGIUS 


COASTWIDE  SERVICE 


PORTLAND 
StATTLC 


M 


WEDNESDAY.  MARCH  5.  1947 


DAILY    PACIFIC    BUILDER 
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and  E.  128th  St.,  Seattle,  Waah. 
Architect— William   Mallis,   328   Lyon 

Bldg..  Seattle  4.  Wash. 
Additions  and  remodeling. 

Specifications  obtainable  from   the 
oCfiee  of  the  architect. 


11— 


HOSPITALS 


8/6/47  xi 

Qytm^r  Taking  Bids— Due  March  20, 

2  f>.  M. 
Hospital  Coat  $100,000 

POMEROY,    Wash.    Garfield  County. 
Owner— County  of  Garfield,  Board  of 

County     Commissioners,     R.     O. 

Woody,  clerk,  Pomeroy,  Wash. 
Architect— Whitehouse  ft  Price,  Hut- 
ton  Bldg.,  Spokane,  Wash. 
Masonry  and   frame    one-story   with 

capacity  of  17  beds,  plus  a  nursery. 

Bids  will  b.e  taken  on  combination 
of    general,    plumbing,    heating    and 

electrical  work  or  for  individual 
bids  on  each. 

Specifications  obtainable  from  the 
offLce  of  the  architects  upon  deposit 
of  $6,  refundable. 
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Owner  Taking  Bids— Due  March  20, 
2  P.  M. 

Hospital  Addition;  Project  749 

SPOKANE  COUNTY,  Wash.  Edge- 
cliff  Sanatorium,  Park  St.,  south  of 
E.  Sprague. 

Owners-County  of  Spokane,  Board  of 
County  Commissioners,  Courthouse, 
Spokane,  Wash. 

Architect-Bingineer — G.  A.  Pehrson  & 
Associates,  Old  National  Bank 
Bldg.,   Spokane,   Wash. 

Bids  will  be  taken  on  (1)  general 
construction,  (2)  heating,  (3)  plumb- 
ing, (4)  drainage  and  sewage  dis- 
posal, (5)  water  supply,  (6)  air 
conditioning  and  ventilation,  (7) 
electric  wiring  and  electric  fix- 
tures, (8)  nurses'  call  system  and 
communication  system,  (9)  surgical 
equipment,  (10)  kitchen  and  food 
service  equipment,  (11)  nursing 
equipment  and  (12)  furnishings. 
Specifications   obtainable  from  the 

office  of  the  architect-engineer  upon 

deposit  of  125. 
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INDUSTRIAL 
BUILDINGS 


3/5/47  •     12 

Owner    Taking    Bids    From    Selected 
List  of  Contractors — Due  March  10 
(Extended   From   March  3) 
Glass  Factory   Buildings 
ORANGE  COUNTY.  Calif.  About  6% 
miles   from   Corona   on   LAke  Elsl- 
nore  Highway. 
Owner — Owens-Illinoi.s  Gla.s.s  Co.,  320 
California  St.,  San  Francisco,  Calif. 
Consulting  Engineer — H.  J.  Brunnler, 
Sharon  Bldg.,  San  Francisco,  Calif. 
Steel     frame,     o^yen -sided     structures 
"With  corrugated  iron  roofs,  together 
With    machinery    foundations,    con- 
veyor  systems,   tanks   and  bins   to 
house  factory  equipment. 
Selected     list     of     contractors     in- 
cludes : 

B.    S.    McKlttrick    Co.,    7830    Santa 
Fe   Ave.,   Huntington    Park. 

Fred  J.   Early   Co.,   1151   S.    Broad- 
way, Los  Angeles. 

Larsen    &    L^rsen.    629   Bryant   St., 
San    Francisco. 

Al-Co    Co..    5423    Flemish    Village 
Lane,  Los  Angeles. 


3/5/47  •  1- 

Owner  Tskng  Bids — No  Due  Date  Set 
Airplane    Motor  Test    Bldg. 

Cost,   $60,000 


OAKLAND.  Calif..  Alameda  County. 
Oakland  Municipal  Airport.  Hegea^ 
berger  Ro.id  and   Maitland  Drive. 

Own«r — Pacific  Airmotive  Corpora- 
tion. Oakland  Municipal  Airport. 
Oakland,  and  6265  San  Fernando 
Blvd.,  Glendale,  Calif.  >>^ 

Plans  by  Engrg.  Dept.  of  Owner. 

Reinforced  concrete  on  pile  founda- 
tions; one-story. 
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3/5/47 
Fire  Loss 

ROUND  MOUNTAIN,  Calif..  Shasta 
Go. — Fire  recently  destroyed  the  B.  & 
H.  Lumber  Co.  sawmill  near  Round 
Mountain,  Calif.,  with  loss  estimated 
at  $40,000. 


14-17— PUBUC  BLDGS. 

3/5/47  15 

Working  Drawings  In  Progress 
Courthouse   Addn. 

Approx.  Cost   1200,000 

REDDING.  Calif.,  Shasta  County. 
Con.st  ruction   of   additional   buildings 

and  offices  at  the  Courthouse. 
Owner — County     of     Shasta,     Court- 
house, Redding,  Calif. 
Architect— E.     Geoffrey    Bangs,     005 
Market  Street,  San  Francisco,  CaL 
Preliminary    plans    for   the  Court- 
house  addition    have    been   approved 
by  the  Board  of  County  Supervisors. 
Upon    completion    of   working   draw- 
ings  segregated    bids    will    probably 
be  asked. 


lb 


3/5/47 

Contract  Awarded 

Mailing     Platform     Extension 

Cost  $14, 

VAN  NUYS.  Calif..  Los  Angeles  Co. 
U.  SL   Post  Office. 

Owner — Federal  W'ks  Agency,  Pub- 
lic Building  Administration,  of- 
f-.cfi  of  the  district  engineer,  838  U. 
S  -Appraiser's  B<Mg.,  San  Francisco, 
Calif. 

Flans  by  owner. 

Includes  now  frame  extension  to 
workroom  and  mailing  platform, 
etc. 

Contractor  —  James  I.  Barnes  Con- 
struction Co..  1119  Montana  Ave.. 
Santa  Monica,  Calif. 


16 


3/5/47  ^ 

Contract  Awarded 

Interior  Painting  and  Miscellaneous 
Repairs  Cost     $2,940 

BURBANK,  Calif..  Iy>s  Angeles  Co. 
U.   S.    Post   Orflro   Bldg. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S 
Appraiser's  Bldg.,  San  Francisco. 
Calif. 

Plans    by    district    engineer. 

Interior  painting  and  mlscellaneoun 
repairs. 

Contractor^-Gayton  Engineering  Co., 
2724  E.  Florence  Ave.,  Hunting- 
ton Park,  Calif. 


22-26 — RESIDFNT1AL 
BUILDINGS 

3/5/47  24 

Working    Drawings   In    Progress 
Residence  (Alter)    Approx.  Cost  $13,000 
ATHERTON,    Calif.,    San    Mateo   Co. 
Owner — Withheld. 

Architect— Arthur  D.  Janssen,  Austin 
Ave.  and  Patricia  Dr.,  Atherton, 
Calif. 
Wood  frame,  shingle  roof,  addition 
of  second  floor,  to  include  four  bed- 
rooms and  two  baths.  Alterations  to 
other  parts  of  building  to  Include 
addition  of  rumpus  room  and  study. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project        Noted  in  I 

J.  5—  4 :00  P.M.— Prefabricated  Recreation  Building    Oakland 
3-  6_J0 :00  A.M.— Hospital  Addition    Yakima.  Wash. 
3-  6—  2 .00  P.M.— Family  Housing  (Conversion)     Fort  Lewis,  Wash. 


ssue 

2-ia 

3-18 
2-18 


ENGINEERING  PROJECTS 


8- 
S- 
8- 
S* 
8- 
8- 
8- 
8- 
8- 
8- 
1- 

9. 

8- 
8' 

3- 


5-^ 
B—  5 

6—  2 
6—11 

5—  2 

6-  2 

5—  2 

6—  2 
6—  2 
6—  2 
6—  5 
ft— 10 

6—  8 

6—  2 
6—  2 
5—  2 


:30 
:30 
:30 
:00 
:00 
:00 
HX) 
:00 
-.00 
K)0 
:30 
:00 

:00 
:30 
:80 
:30 


P.M.— Joint  Outfall  B  Sewer    Los  Angeles  County  3-M 

P.M. —Water  Main              Richmond  *->* 

P.M. — Outfall  Trunk  LlneLong  Beach  1-34 

A.M.— Grading,  Etc.,  San  Luis-Ylma   Highway.   Arts.  2-27 

P.M. — Grading  and  Surfacing    Sacramento  County  2-  4 

P.M.— Bridges   (4)   and  Cculverts  (11)     Modoc  County  2-4 

P.M.— Bridge    and    Underpass     Siskiyou  County  2-  4 

P.M.— Bridge  and  Grading    San  Joaquin  County  2-  4 

P.M.— Bridge  (Remove  and  Erect)     Humboldt  County  2-  4 

P.M.— Grading  and  Bridges     Inyo  County  2-  4 

P.M. — Test  Borings.  San  Francisco  Bay-Oakland  2-21 
A.M.— Earthwork.   Pipelines  and  Structures     Yakima 

Project,  Washington  2-  6 

P.M. — Sewage   Treatment  Plant  (Additions)     Escondldo  2-11 

P.M.— Yorba  SL  Imp.  (37th  to  38th  Ave.)  San  Francisco  2-17 
P.M.— Yorba  St  Imp.  (38th  and  40th  Aves.)  San  Francisco  2-17 
P.M. — Street  Improvement  (Portions  of  Thrift  Street) 

San  Francisco  2-17 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


8> 

6—  4 :00  P.M. 

}. 

8—  2 :00  P.M. 

8- 

B—  2 :00  P.M. 

31» 

8— 10:00  A.M. 

%m 

8—  2:00  P.M. 

8- 

8—  1 :30  P.M. 

s. 

5—  1 :80  P.M. 

s. 

5—  2:00P.M 

8- 

5— 

s. 

S—  2  :00  P.M. 

%.  5_  2:00  P.M. 

U  5—  2:00  P.M. 

8- 

5—  2 :00  P.M. 

8- 

6— 10:00  AM 

— Playgroiind  Apparatus  Oakland  2-12 
—Slide  Gates  and  Gate  Lifts  Riverton  Project,  Wyo.  2-12 
— Interior  Painting  and  Miscellaneous  Re;>alrs 

Prescott.  Arlr.  2-12 

. — Interior  Painting     San  Francisco  3-  3 

—Electrical  Repairs  Santa  Barbara  2-27 

— Acoustical   Materials     San  Francisco  2-27 

— Automatic  Oil  Burner    San  Francisco  2-27 

—Reinf.  Bars.  Deschutes  ProJ.,  Ore.  2-25 

— Liquid  Asphalt  Yermo  8-  4 
.—Reinf.  Bars.               Colo.-Blg  Thompson   PYoJ.,  Colo.  2-26 

.—Culvert  Pipo.  Etc.         Deschutes   Proj.,  Ore.  2-25 

—Water  Heater  Berkeley  2-26 

.—Bronze  Hand  Rails       Ellensburg.  Wash.  2-23 

. — Refrigerators  Riverside  2-26 


Gamerston  &  Green  Lumber  Co. 


Wfcole8of«  and  Jobbing  Yard§ 

LUMIER  •  TIMIERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


Proacisco— ItOO  ArMy  St. 
4rw«f*r  1100 


0«lil«iid— 2001  Llvia^stoii  St. 
Kflfoffl  4' 1 004 
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■Out  March  28» 


3/5/47 

Owner  Taking    Bid 
1  P.  M. 

Apartments   (Convortsd  from 
Barracks) 

MARCH  FIELD,  Calif.,  Riverside  Co. 

Owner— Los  Angeles  District  Corps 
of  Engineers,  War  DepL,  761  8. 
Flgueroa   St.,    Los  Angeles.   Calif. 

(Job  No.  March  Field  7-210-0);  Ser- 
ial No.  47-26. 


428  Mason  St.,  San  Fnuicii>co,  Calif., 
upon  deposit  of  flO,  refundable. 


3/5/47  2* 

Plans    Completed — Project    Hsitf 
Pending    More    Favorable    Building 
Conditions 

Residence 

HILLSBOROUGH,  Calif..  San  Mateo 
County. 

Owner — Withheld. 

Architect— Arthur  D.  Janssen,  Aus- 
tin Ave.  and  Patricia  Dr.,  Atherton, 
Calif. 

Rustic,  one-story.  Includes  three  bed- 
rooms. 


?3 


3/6/47 

Contract  Awarded 

Flats   (2) 

SAN  FRANCISCO.  Calif.  Mission  SL 

near  Allison   StreeL 
Owner— Jack  Kelley,  1508  Ocean  Ave 

San  Francisco  ,Caltf. 
Architect    —    J    Lloyd    Conrich.    60S 

Market  St,  San  Francisco,  Calif. 
Frame  and   stucco,  5  rooms. 
Contractor  —  J.   H.   Nstherton,  3795 

Fillmore   8t,   San    Franolsoo,   Csllf. 


Engineering  Section 


NEWS  INDEX 

Water  Supply   and  Sowags 

DIspossI     Plants    81-32 

Bridges    83 

Dsms,  Ressrvoir*  and 

Dredging     „ 

Docks,  Piers  and  Harbors  . 
Parks,  Airports  and 

Playgrounds    

Railroads,  Subways  and 

Tunnels     — 

Electric  Lighting  and 

Trsnsmisslen    Ulnsa    — ._. 
Sewers     __. 


84 
38 


S7 


Streets   and   Highways   — 
Gas,  Water  and  Oil  Pip* 

Lines     . — 


41 


3/6/47  82 

Owner  Taking  Bids— Due  M^roh  29, 
1    P.  M.— Inolnsrater 

OAKLAND,  Calif.,  Alameda  County. 
Oakland  Auditorium.  12th  and  Fal- 
lon Streets.  ^ 

Owners— City  of  Oakland.  Chas.  Don, 
City  Clerk.  City  Hall.  Oakland,  Cal. 

City  Engr.— Walter  N.  Frlckstad,  7th 
floor.  City  Hall.  Oakland,  Calif, 

Furnish  and  Install  Incinerator. 
Specifications  obtainable  from   the 

above  office. 


33— 


BRIDGES 


3/4/47  83 

Contrsct  Awarded 

Bridge  Cost  8359.190.60 

GLENN  COUNTY,  Calif.,  Across 
East  Branch  Rasor  Slough  and 
across  Sacramento  River  near 
Butte  City. 

Owner— State  of  Calofomia,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Work*  Bldg.,  Sacra- 
mento, Calif. 

Bridge  and  portions  of  a  bridge  and 
about  0.6  mllo  grading  approaches 
and  applying  bituminous  surface 
treatment. 

Contractor  —  Johnson  Western  Co. 
Box  416,  Alameds,  Calif. 


88 


3/4/47 

Contraot  Awarded 

Ovsrcrossing   (Substructure) 

Cost  $378,663.30 

SAN  MATEO  COUNTY,  Calif.  Bay- 
shore  Freeway  between  South  San 
Francisco  and  Burlingame. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento, Calif. 

Substructure   for  four  overcrossings. 

Contrsctor  —  Carrico  A  Qsutier,  868 
Ocesn    Ave.,   San    Franolsoo,  Calif. 


83 


bit.  surf,  treat.; 
(11)  8.000   sq.    yds.    prepar,    mix    and 

shape  surf,  bit  surf.  treaL; 
(12)  5  tons  a.spii.  ctnuislon  seal  coiitt 
(IS)  64  tens  screenings  seal  oo«t; 

(14)  440  cu.   yds.  clasj  A  port.   cem. 
cone    slructs.; 

(15)  87,000  lbs.  b&r  reinf. ;  steel ; 

(16)  368  lln.  ft.  cone,  bridge  railtog: 

(17)  1000  lbs.   misc.  steel : 

(18)  1,428   lln.   ft.   furnish   cone.   pU 
Ing: 

(1»)  51  each  drive  piles; 

(20)  1,730  cu    yds.   rip  rap; 

(21)  12  each -monuments ; 

(22)  140    lln.    ft     metal   plate   guard 
rHlling: 

(23)  35    ''ach    culvert    markers    and 
guidt  posts; 

(24)  0  75  mile  new  prop,  fence; 

(26)  24  Hn.  ft.  8  In.  CMP  down  drains,. 
16  gage; 

.26)  4»\  lln.  ft.  24  in  CMP  14  gage; 

(27)  96  Un  ft  30  in  CMP  14  gage; 

(28)  2  each  spillway  rissemblies; 
(28)  160    lin.    ft.    salvage    exist    pipe 

c-ulverth ; 
(30)  engineer's  office. 

Specifications  obtainable  from  the 
above  office  of  the  State  Hfghway 
Engineer. 


34--DAMS,  RESERVOIRS  & 
DREDGING 

3/5/47  •     M 

Owner   Tsking    Bid»— Dus   Maroh  18, 

Dredging;   Serial    No.  04-203-47-81 

GOVERNMENT  ISLAND,  Calif.,  Ala- 
meda County.  U.  S.  Coast  Guard 
duck.  Oakland  Inner  Harbor. 

Owner— San  Francisco  District,  Corps 
of   Engineers,   War  Department,  74 
New    Montgomery    St.,    San    BVan- 
,  Cisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  dredging  to  a  depth  of  17 
ft.  below  mean  lower  low  water  of 
the  berthing  area  approximately 
880  ft.  long  by  110  fL  wide  adjacent 
to  the  easterly  780  ft.  of  the  U.  8. 
Coast  Guard  dock. 
Bids  will  be  taken  as  follows: 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

3/5/47  •  81 

Owner  Taking  Bids— Due  Maroh  29 
3  P.  M.— Irvlngton  Pumping  Sta.; 
Spoc.  434 

IRVINOTON,  Calif..  Alameda  Co. 

Owner  —  City  and  County  of  Slart 
Francisco,  Public  Utilities  Com- 
mission, Room  287,  City  Hall.  San 
Francieco,  Calif. 

Pl.ins  by  Engrg.   Dept.  of  Owner. 
Unit    quantities   wiil    be  given    to- 

nioiTow. 
Plans  and.  specifications  obtainablo 

from  office  of  the  cashier,  6th  floor, 

San    Francisco    Water    Dopt    Bldg., 


3/5/47 

Owner  Taking  Bida — Dus  Apr.  3, 
2  P.   M.  In    Los  Angelsa 

Bridge  and  Qrsding 

SAN  DIE(K)  CO..  Calif.  At  Dulsura 
Creek  about  6  miles  south  of  Jamul. 

Owner — State  of  California.  Division 
of  Highwaya,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

Net  distance  of  about  0.3  mile  grad- 
ing and    applying   bituminous    sur- 
fact    treatment     and     constructing 
reinf.  concrete  bridge. 
Unit  quantities  follow: 

(1)  Remove  exlat   bridge; 

(2)  clear  and  grubb; 

(3)  8,800   cu    yds.    rdwy  excav. ; 

(4)  310  cu.  yds.  struct,  excav.; 

(5)  1.400  cu    yds.  ditch  and  channel 
excav. ; 

(6)  16.000  fia.    yds.   overhaul; 

(7)  Develop  water  supply  and   fur- 
nish water  equips 

(8)  200   M  galb.   appl}    water; 
(0)  19  sta.  finish   rdwy.; 

(10)  60  tons    liq.   asph   SC-3  or  SC-4 


Summerbell 

Roof  Structures 


WkM  piMiBlat 
yaar  asw 
baHdlM  for 
today**  ooods. 

c«n •  •  • 

tUMMUBIU. 


1746  Thirteenth  Street 
Oakland,  California 
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ANNOUNCING 

THE  CONSOLIDATION  OF  ALL  DEPARTMENTS 

GENERAL  OFFICES 

STRUCTURAL  STEEL  FABRICATION 

REINFORCING  STEEL  FABRICATION 
CRANE  MANUFACTURING 
SALES  OFFICES 

IN 

OUR  COMPLETELY  MODERNIZED   PLANT 
GEARED  TO  SERVE  THE  POST-WAR  WEST 


JUDSON  PACIFIC-MURPHY 

CORPORATION 


TELEPHONE  PIEDMONT  8260 


4300  EASTSHORE  HIGHWAY 


EMERYVILLE  8.  CALIF. 
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(Alternate  1)  16,800  cu.  yds.  dredging 

and  depositing  material  in  dlapoeal 

area  for  alternate  No.  1 ; 
(Alternate  2)  16.800  cu.  yds.  dredging 

and  depositing  material  in  disposal 

area  for  alternate  No.  2. 

Specifications  obtainable  from   the 
above  office. 


S4 


3/6/47 
Three  Low  Bidders 
Earthwork  and  Structures;  Spec  1688 

Cost  $251381 
BOISE    PROJECT,    Idaho.    About    8 

miles  north  of  Caldwell. 
Owner — U.  8.  Bureau  of  Reclamation, 

214  Broadway,  Boise.  Idaho. 
Plans  by  engineering  department  of 

owner. 
Earth-wor   kand   structures.   Conway 
Oulch  lateral  from  station  60  plus 
60  to  end  "C"  line  east  canal  lat- 
erals 9.2   and   0.4,  and   sublaterals, 
Payette  Division. 
Low  Bidder — Humphreys  A  Ketchen, 
Boise,  Idaho,  f251,381. 
Second  and  third  low  bids  March  4 
were « 

Henry  I*    Horn,   Caldwell,    Idaho, 
|2»6,570.80. 
Vernon   Bros..   Boise,   Idaho,   |298,- 

068.50.  

S/5/47  W 

Low  and  Only  Bidders 

Fish  Hatchery  Cost  |30S,000 

PUYALLUP,  Wash. 

Owner — State  Director  of  Game  Don 
W.  Clark,  515  Smith  Tower,  Se- 
attle, Wash. 

Plans  by  engineering  department  of 
owner,  James  H.  Lyon,  chief  engi- 
neer. 

Includes  hatchery  building,  16  cir- 
cular concrete  rearing  ponds,  8 
rectangular  concrete  raceways.  In- 
take and  water  supply  pipeline, 
water  distribution  system,  drainage 
and  sewage  disposal  system,  walk- 
ways, etc. 

Low  Bidder— A.  W.  Johnson  Co.,  Inc., 
208  E.  Pacific,  Seattle,  Wash.,  |305,- 
000. 

Other  bids  February  27  were : 
Construction  Engineers  &  Contrac- 
tors, Tacoma,  Wash.,  |344,790. 
C.  F.  Davidson  Co.,  Tacoma,  Wash., 

1364,000.  ,       ^     ^ 

A.    G.    Holmann,   Olympla,    Wash., 

$358,000. 
John  H.  Sellen  Co.,  Seattle,  Wash., 

#396.800.  ^     ^^, 

Nelse    Mortensen    &    Co.,    Seattle, 

Wash.,  1403,747. 

Woodworth    &  Co.,    Inc.,    Tacoma, 

Wash.,  $443,682. 


tana.    Tellowtail   Damsite.    Hardin 

Unit,  on  Big  Horn  River,  about  45 

miles  southwest  of  Hardin.  Mont 
Owner— U.  S.  Bureau  of  Reclamation. 

BilUngs,  Mont 
Plans  by  engineering  department  of 

owner. 

Bids  March  4  were : 

Jayhawk,  Construction  Co..  Billings. 
Mont.,  (1)  128.740.86,  (2)  $85,4»8,  (3) 
$53,020.85.  (4)  $50,773,  (6)  $28,740.85, 
(6)    $35,493,   (7)    $53,020.86.    (8)    $59,773. 

James  Construction  Co.,  Seattle, 
Wslbh.,  (2)  $64,600,  (4)  $90,280.50,  (6) 
$54,600,  (9)  $90,280.50. 

38— ELECTRIC  UGHTING 
TRANSMISSION  UNES 


•     38 
-Due   March  12, 


3/5/47 

Owner   Taking    Bid 
1:30  P.  M. 

Transmission  Lin* 

FLATHEAD  and  LAKE  COUNTIES, 
Montana.  From  Kallspell  substation 
site  to  Kerr  Dam  substation  site. 

Owner  —  Bonneville  Power  Adminis- 
istration,   Box  3537,  Portland.   Ore. 

Plans  by  engineering  department  of 
owner. 

41  miles  clearing  100-ft.  wide  right- 
of-way  and  construction  of  Kali- 
spell-Kerr  Dam  115-kv.  transmis- 
sion line,  wood  pole.  H-f  rame  struc- 
tures with  spar  type  crossarms. 
Specifications   obtainable  from  the 

above  office  upon  deposit  of  $25,  re- 
fundable. 


Coy,  Public  Works  Bldg..  Sacra- 
mento. Calif. 
Includes  about  3.2  miles  grading,  fur- 
nishing and  placing  imported  bor- 
row and  applying  bituminous  sur- 
face treatment  to  central  portion 
thereof  and  applying  seal  coat 
thereto  and  applying  penetration 
treatment  to  shoulders. 
The  work  involves : 

(1)  12,450  cu.  yds.  roadway  excava- 
tion; 

(2)  260  cu.  yds.  structure  excava- 
tion; 

(3)  40,350  cu.  yds.  imported  botrow;' 

(4)  develop  water  supply  and  fur- 
nish water  equipment; 

(5)  1307  M  gallons  apply  water; 

(6)  169  sta.  finish  roadway; 

(7)  31  tons  liquid  asphalt  (RC-2) 
penetration  treatment; 

(8)  230  tons  liquid  asphalt  (RC-3) 
bituminous  surface  treatment; 

(9)  37,550  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
face treatment; 

(10)  40  tons  liqui  dasphalt  (SC-6) 
seal  coat; 

(11)  470  tons  screenings  seal  coat; 

(12)  486  lin.  ft  18-in.  CMP.  16-gage; 

(13)  362   lin.  ft.  24-in.   CMP.  14-gage. 
Specifications   obtainable  from  the 

above  office. 


35—      DOCKS.  PIERS  & 
HARBORS 
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38 


3/5/47 

Contract  Awarded 

Street  Lighting  System;   Spec.  48 

Cost  $10,033 

SAN  FRANCISCO,  Calif.  Third  St. 
from  Alameda  to  Mariposa. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plana  by  owner. 

Contractor  — George  F.  Brayer,  166 
7th  St.,  San   Francisco,  Calif. 


3/5/47  •  38 

Owner  Taking   Bids — Due  March  25, 
3  p.   M. — Street   Lighting  System; 
Spec.   50 
SAN  FRANCIS:CO.  Calif.    Union   Sq 
Owner  —  City   and   County   of    San 
Francisco,     F'ubllc     Utilities     Com- 
mission,  Room  287,  City  Hall.   San 
Francisco,  Calif. 
Plan.o  bv  Engrg.  Dept.  of  Owner. 
Involves   mercury   vapor  lamps. 

Plans  and  specifications  obtainable 
from  cashier's  office,  6th  floor,  San 
Francisco  Water  Dept.  Bldg.,  425 
Ma.son  St.,  San  Francisco,  Calif.,  up- 
on  deposit  of  $10,  refundable. 


8/5/47 

Bid   Rejected 

Wharf  Building 

SANTA  CRUZ.  Calif.,  Santa  Crus 
County.  Municipal  "Wharf. 

Ownet^-Clty  of  Santa  Crua,  A.  J. 
Miller,  city  clerk.  City  Hall,  SanU 
Cms,  Calif. 

Plans  by  owner. 

Includes  reconstructing  a  portion  of 
the  wharf  approximately  1418  sq.  ft. 
in  area,  including  removal  and  re- 
placement of  all  decayed  timbers 
and  driving  of  seven  piles,  and  con- 
struction of  a  building  having  a 
floor  area  of  2026  sq  ft. 
'"    Only    hi    dsubmltted    March    3    by 

K.    J.   Oranahan.    Route   4,   Box   724, 

Santa  Cruz.  Calif.,  at  $17,689.72,  was 

rejected. 

8/5/47  'SO 

Owner  Taking  Bids— Due  March  11, 
2  P.  M. 

Removal  of  Tug  Tamaroa; 
Serial    No.  04-203-47-62 

SAN  FRANCISCO  BAY.  Calif.  Vicin- 
ity of  Hunters  Point. 

Owner — San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New    Montgomery    St.,   San    Fran- 
^     Cisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

The  work  Involves : 
|(1)  lump  sum,  removal  of  wreck  of 
tug  Tamaroa; 

•(2)  lump  sum,  salvaging  and  dellver- 
■}  ing  of  lifting  equipment. 

Specifications  obtainable  from   the 

above  office. 


39— SEWERS 


3/5/47  •    39 

Owner  Taking    Bids— Due   March    20, 

2   P.   M.    (Time    Extended   from 

March  6) 
Culvert:     Pro.    Calif.    FH-6S-D 
SAN  BERNARDINO  CO..  Calif.  Mill 

Cretk.     San     Bernardino     National 

Forest. 
Owner — Public    Roads   Admin..   C.   C. 

Morris.  Div.^Engr.,  720  Phclan  Bldg. 

San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
About  1.7.W  miles. 
Unit  quantities  were  given  Feb.  21. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10,  re- 
fundable. 


3/4/47  •     40 

Owner  Taking   Bids — Due  April  2, 
2  P.  M. 

Surfacing 

LASSEN    COUNTY.    Calif.    Between 

two  miles  north  of  Milford  and  Bird 
Flat. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramer^to,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif. 

About  12.4  miles  surfacing  with  plant 
mix     surfacing     and     constructing 
shoulders  of  imported  borrow. 
The  work  involves : 

(1)  2500  tons  Imported  borrow; 

(2)  29,000    tons    minimum    aggregate 
plant  mix  surfacing; 

(3)  1750    tons    paving    asphalt    plant 
mix  surfacing; 

(4)  100   tons    liquid    asphalt     (SC-2) 
prime  coat : 

(5)  65  tons  asphalt  paint  binder; 

(6)  175  tons  liquid  asphafl|l^r(RORC-5) 
seal  coat;  _ 

(7)  1850  tons  screenings  tnal  coat 
Specifications  obtainable  from  the 

above  office. 


40 


City  Hall,  Redwood  City,  Calif. 
Includes  grading  and  paving  by  con- 
struction of  6-ln.  waterbound  ma- 
cadam base  and  1^-in.  asphalt 
concrete  r^urface;  combined  cone, 
curbs  and  gutters  and  4-in.  cement 

concrete  sidewalks,  5-ft.  wide  along 
each  side  of  streets. 
Contractor^Peter   Sorensen,  927   Ar- 

guello  St.,  Redwood  City,  Calif. 

The  work  Involves: 

(1)  239.684  sq.  ft.  grading; 

(2)  127,633   sq.    ft.    6-Jn.   crusher  run 
base; 

(3)  143,683  sq    ft.  1%-in.  aspjh.  cone, 

(4)  2750  l.f.  cone,  curb  and  gutter; 

(5)  45,874  sq.  ft.  4-ln.  cone,  sidewalk; 

(6)  .1581  Eq.  ft.  5-in.  cone,  driveway: 

(7)  629  sq.  ft.  6-in.  cone,  valley  gutter 

(8)  120  ft.  cone,  pipe,  15-in.  in  diam. ; 

(9)  6  each  catchbasins. 

Total  bids  submitted  March  3  were. 

(A)  Peter   Sorensen,    Redwood    City, 
Calif..   $49,900.11. 

(B)  Union  Paving  Co.,  San  Francisco 
$67,146.40. 

(C)  Clements  &  Co.,  Hayward,  Calif., 
$69,126.22. 

(D)  M.  Weber,   San   Francisco,  Ca'.., 
$61,670.25. 

(E)  Chas.  L  Harney,  San  Francisco, 
Calif..  $62,217.12. 

(F)  L    C.    Smith,   San   Mateo  Calif., 
$63,261.38. 
Unit  prices  were: 

$.o2b 

07 


(1) 

(2) 

(3) 

«4) _... 

(5) _ 

(8) 

,(7) 

'!8) 

(9) 150.00 

(D) 

(1) 

(2  ).-„„.. 

(3) .—.... 

(4) 

(5)... 

>^6).i...".^ 

(7).... -., 

(8) 

(9) 


.06 
1.24 
.23 
.28 
.38 
2.75 


$.035 
.125 
.065 

1.29 
.249 
.33 
.66 

360 
125.00 


(B) 

$.03 
.08 
.07 

1.35 
.27 
.36 
.40 

3.20 
160.00 

(E) 

$.0^ 
.076 
.063 

1.60 
.30 
.39 
.66 

3.25 
120.00 


(O 

$.045 

.10 

.055 

1.35 
.28 
.30 
.44 

3.00 
ISO.OO 

(F) 

$.033 
.10 
.066 

1.45 
.325 
.37 
.40 

2.50 
146.00 


3/5/47       ,  39 

Hearing    of    Protests   Set   for    March 

.26,  7:30  P.  M. 

Sanitary  Sewers;  Resolution  1947-9 

Cost  $33,616.22 

SAN  CARLOS,  Calif.,  San  Mateo  Co. 

Owner— City  of  San  Carlos,  Beatrice 
L  Roberts,  city  clerk.  City  Hall. 
Santa  Carlos.  Calif. 

CMty  Engineer— R  A.  Klassen,  Staf- 
ford Bldg.,  Redwood  City,  Calif. 

Includes  vitrified  clay  pipe  sanitary 
sewer  mains,  wye  branches  and 
laterals  and  manholes. 


3/5/47  ..; 

Low  and  Only  Bidders 

Grading' 

BURLINGAME,  Calif.,  San  Mateo  Co. 

Ray  Park  baseball  diamond. 
Owner — City  of  Burlingame,  Herbert 
K.  White,  city  clerk.  City  Hall,  Bur- 
lingame, Calif. 
Excavate  approximately  5000  cu.  yds. 
of  earth  and  move  within  the  play- 
ing field  area.    (Alterations   to  ex- 
isting   sprinkler    system    and    play 
equipment     and     engineering     and 
turf  seeding  to  be  done  by  city.) 
Bids  were   submitted    March    3    as 
follows : 

Keeble  &  Brown,  Box  669,  San  Ma- 
teo. Calif.,  $0.22. 

H.    L    Harp,    San   Francisco,  $1247 
total. 
L  C.  Smith,  San  Mateo,  $0.26. 
Guy    F.    Atkinson    Co..    South    San 
Francisco,  $1275  total. 

Douglass    &    Woodhouse,    Redwood 
City.  $0.29. 
Weber  &  McCann,  $0.29. 
W.   O.   Ebrlght,   Burlingame,    $1450 
total. 
Ben  Blair,  San  Mateo,  $0.31. 
Eaton     &    Smith.    San     Francisco, 

$0.31. 

Charles  L.  Harney,  San  Pramclsco, 
$0.34. 

B.  Miles  Thomas,  San  Francisco, 
$1980  total. 

Browne  &  Krull,  $0.40. 

Dominic  J.  Bressi,  South  San  Fran- 
cisco. $3000  total. 

Gabriel  Construction  Co.,  San  Fran- 
cisco, $5000  toUl. 


3/5/47  •   40 

Owner  Taking    Bids — Due  Apr.   3, 

2  P.  M.  In   Los  Angeles 
Planting    d   Sprinkling    System 
SAN    DIEGO,    Calif.,    San    Diego   Co. 

Between    \  St.   and  w4  mile  south 

of   Mission    Valley   Road. 
Owner.«7tate    of    California,    Division 

of  Highways,  Public  Works  Bldg., 

Sacramento.    Calif. 
StP.te  Highway  Engr.— G.   T.   McCoy, 

Public    Works    Bldg.,    Sacramento, 

Calif. 
Abcut    2Q    miles    planting    and    fur- 
nishing and  installing  a  sprinkling 

system 

Bids    will    be   opened   in    the    State 
Bldg.,   Los  Angeles,  Calif. 

Work  involves: 

(1)  60,000  aq.  yds.  cultivating  areas 
to  be  planted: 

(21  19   tons   commercial   fertilizer; 

(3)  50  tons  straw; 

(4)  140  each  plants  No.  1  and  No.  g; 

(5)  36  each  plants.  No  2; 

(6)  338    each    plants    Nos.    3    to    7, 
Inclusive ; 

(7)  7C  each,  plants  No.  9  and  No.  10; 

(8)  1,809   each    plants. No.    11   to    17. 


Inclusive; 
(9)  222,200   each    plar.ts   No.    18; 

(10)  44,400  each  plants  No.  19; 

(11)  142,500  each   placing  plants   No. 
20;  ' 

(12)  11,1(X>  each  place  plants  No.  21; 

(13)  4,400  each  plants  No    22; 

(14)  50,5i^  each  plants  No.  23; 

(15^  404   each,   plants   Nos.   24  to   28 

•  inclusive ; 

(16)  47,361  sq.  yds.  grass; 

(17)  160  each   control   assemblies; 

(18)  650  lin.  ft  1V4  inch  nozzle  line; 

(19)  17,250  lin.  ft.  1  inch  nozzle  line; 
<20)  12,800  lin.  *t.  %  mch  nozzle  line. 

The  state  will  furnish  certain 
plants  for  use  in  the  work. 

SpeclficationB  obtainable  from  the 
above  office  of  the  State  Highway 
Engineer. 

3/5/47  •  40 

Owner  Taking    Bids — Due   March   17, 

8  P.  M.— Paving;  Spec.  1181 
SOUTH  SAN  FRANCISCO,  Cal.    San 

Mateo    County.     Second    lane    bet. 

westerly  line  of  Orange  Ave.  and 

easterly  line  of  Eucalyptus  Ave. 
Owner— City  of  South  San  Francisco, 

Daniel  J.  Hyland,  city  clerk.  City 

Hall,   South   San   Francisco,  Calif. 
Works  Engineer.  E.  Eetes,  814  El  Ca- 

mino  Real,  Lomita  Park,  Calif. 

Work  involves: 
(1)  170  c.y.  ex#ivatlon  and  disposal; 
(2»  78  c.y    excavation  and  fill; 

(3)  19.000  sq.  ft.  finish  grading; 

(4)  2  each  raise  cleanouts ; 

(5)  302.6  c.y.   concrete  paving. 
Specifications  obtainable   from   the 

office  of  the  engineer. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 

3/4/47  41 

Engineers    Taking    Bids — Due    March 

11.  4  P.   M 
Water  Main 
DES    MOINES,    Wash. 
Owner— King  County  Water  District 

No.    54    c/o    Engineers. 
Engineers— Parker  &  Hill.  2021  Smith 

Tower,   Seattle,    Wash. 
Includes   13,000   ft.   water  main   4   in. 

to  6  in.  In  dlam.,  23  fire  hydrants, 

17,  fj&tes  valves,   misc.  connections. 

Specifications  obtainable  from  of- 
fice of  the  Engineers  upon  deposit  of 
$10  refimdable. 


PIPE 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Write  for   Prioes 

Pacific  Pipe  Co. 

160  Spear  St.,  San  Francisco 


36— PARKS,  AIRPORTS  & 
PLAYGROUNDS 

i«/5/47  •  36 

Owner  Taking    Bids — Due    March    18, 
S    P      M.— Airport     Extension     Fill. 
]■     Drainage   Work   and    Related    Con- 
struction;  Spec.  93 
^BAN    MATEO    COUNTY,    Calif.     Sai' 
'     Francisco  Airport. 
Owner   —   City    and    County    of    San 
Francisco,     Pablic     Utilities     Com- 
mission.  Room   287,  City  Hall,   San 
Francisco,  Calif, 
plan."*  by  E'lgrg.    Depf.  of  Owner. 

Unit    qaaMities   will    be    given    to- 
,  morrow. 

Plan.i  and  siuclfications  obtainable 

.from  office  of  the  cashier,  6th  floor, 

'San     Franci.-^co    V/atoi     Dept.     Bldg. 

425  Mason  St..  Ran  Francisco,  CaT.f., 

upon  deposit  oi   flO,   refundable. 

37—     RAILROADS,  SUB-  ~ 
WAYS  A  TUNNELS 

.8/5/47  •     37 

Low  and  Only  Bidders 
Exploration  Tunnels;   Spec.  1671 
MISSOURI   BA.^IN   PROJECT,  Mon- 


3/5/47  39 

Hearing   of   Protests   Set   for    March 

17,  8  P.  M. 
Culvert;   Resolution  46-Z7A 
SAN  MATEO,   Calif.,  San   Mateo  Co. 

Crossing  of   Laurel  Creek  by  Ha- 
cienda St. 
Owner— City  of   San   Mateo,  Wm.   J. 

O'Farrell,  city  clerk.  City  Hall.  San 

Mateo,  Calif. 
City    Engineer— Arthur    B.    Sullivan, 

City  Hall.  San  Mateo,  Calif. 
Concrete  box  culvert  with  sldewalls 

and  necessary  fill  to  bring  road  to 

grade. 

40^11       STREETS  AND 
HIGHWAYS 


-Due  April  2, 


Owner  Taking    Bid 

2  P.  M. 
Grading.  Surfacing 
SAN  LUIS  OBISPO  COUNTY,  Calif. 

On  Oso  Flaco-Nlpomo  Rd.,  between 

Southern    Pacific  Railroad   and   3.2 

miles  easterly. 
Owner— State  of  California,  Division 

of   Highways,    Public  Works   Bldg., 
I     Sacramento,  Calif. 
State  Highway  Engineer— O.  T.  Mc- 


3/5/47  •     40 

Owner  Taking    Bids — Due    March    10. 
8   P.    M.    (Time    Extended    From 
March  3) 
Street  Paving 
SANTA  CLARA,  Calif.,   Santa  Clara 

County.  Reed  St. 
Owner— City    of    Santa    Clara,    A.    J. 
Cronln,  city  clerk,  City  Hall,  Santa 
Clara,  Calif. 
City  Engineer— Edgar  C.  Schott,  City 

Hall.  Santa  Clara,  Calif. 
Includes  37.0(X)  sq.  ft.  asphaltic   con- 
crete  pavement,    bituminous   treat- 
ment, etc. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  |10,  refundable. 

3/5/47  *  40 

Contract  Awarded 

Street  lo'provement       Cost,  $49,900.11 

REDWOC'D  CITY,  Calif.,  San  Mateo 
County.  Rpdwood  Villa  Park  (Lin- 
den St..  Park  St.,  Center  St..  Ma- 
drone  St.,  Cypress  St.  rfnd  McEvoy 
Street). 

Owner— City  of  Redwood  City.  E.  W. 
Blom,  City  Manager,  Ralph  S. 
Dodge,  City  Clerk,  City  Hall,  Red- 
wood City,  Calif. 

City    Engineer — Cecil     L.     Longston. 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  Street 
OAKLAND  12.  CALIF.  TWinoaks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment'' 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


BURKE     FORM     CLAMPS 


^ 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

All  Types  of  Concrrte  Comtruclion  Sfiedalties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant   Street  San   Francisco  Phone  GArfiold  8768 


DAILY 
PACIFIC   BUILDER 

(Batabllsbed  in  1880) 

PMbllshed  every  morning,  except 

•a^UHlaySt   Sundays   and    Legal 

HelMaya  by 

W.  W.  Dodge  Corporation 

466  Tanth  8t,  San   Francisco  3 

Telephone   MA  rket  7110 

C^  E.  MoQavran,  Manager  •  Editor 
J.  K.  Odgcra,  Advertising  Manager 

Subscription   RatcM 

|3(Mn  per  year 
(Payable  In  Advance) 
Single  Copy  15  Cent* 

Advertising  Rates  en  Request 

Printed  by 
Stark- Rath  Printing  "^^ 

4  Publishing  Co. 

(Sntered  as  Second  Class  Matter, 
July  26.  1907.  at  the  post  office  in 
San  Francisco.  Calif.,  under  the 
Act  of  March  3.  1897.) 

Copyright  1046  by 
W.  W.  Dodge  Corporation 


3/5/47  •  4? 

Rock  A  Sereenlnge— Bids  Wajnted 

BERKELEY,  Calif.,  Alameda  Co.— 
Until  March  10,  9  AM.,  bids  -will 
be  received  by  the  Ctly  of  Berkeley, 
Wm.  Hunrick,  Purchasing  aBd  Bud- 
get Agent,  City  Hall,  Berkeley,  Cal., 
for  furnishing  rock  and  screenings 
fob  job  and/or  plant  as  follows: 
(1)  50  tons  screenings,  No.  1; 
v2)  30  tons  screenings.  No.  2; 

(3)  80  tons  macadam  rock; 

(4)  75  tons  concrete  rock; 

(5)  1000  tons  crusher  run  rock 
Specifications  obtainable  from  the 

above  office. 
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42— MISC.    SUPPLIES   AND 
MATERIALS 

3/4/47  42 

Sleeves,    Belts,    Etc. 
Bide   Wanted 

SAN  FRANCISCO,  Calif..  —  Until 
March  10.  2  p.  m.  bids  ■will  be  receiv- 
ed by  the  U.  S.  Treasury  Dept.,  lOG 
McAillstei  St,  San  Francisco,  Calif., 
under  Bid  No.  SF-3756-47  for  sleeves, 
linemen's  belts,  and  straps,  f.o.b.  San 
Francisco,  Calif. 


42 


3/4/47 
Reinforcement    Bars 
Bids  Wanted 

.  BOISE  PROJECT.  Idaho.  —  Until 
March  11.  2  p.  m.  bids  will  be  receiv- 
ed by  the  U.  S.  Bureau  of  Reclama- 
tion, Customhouse.  Denver  2,  Colo., 
under  Inv.  ;t2,762  A-2  for  furnish- 
mg  reinforcement  bars  f.o.b.  ship- 
ping point  and/or  Mountain  Home 
Idaho. 

Specifications  obtainable  from  the 
above  office. 


3/5/47 

Steel  Conduit  and  Coupling* 

Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  March  13,  2  P.  M.. 
bids  win  be  received  by  the  U.  S. 
Bureau  of  Reclamation.  Customs 
House,  Denver,  Colo.,  under  Inv.  O- 
38,166-A-l  for  rigid  steel  conduit  and 
eouplingps,  f.o.b.  shipping  point  and/or 
Odalr,  Wash. 

Specifications  obtainable  from  the 
above  offica. 


48 


3/5/47 

Beauxlte 

Low  and  Only  Bidder* 

SACRAMENTO,  Calif.,  Sacramwito 
Co.  —  Mining  Equipment  Co.,  New 
York,  N.  Y.,  at  68  per  ton,  submitted 
only  bid  Feb.  28  to  the  City  of  Sac- 
ramento, H.  O.  Denton,  city  clerk. 
City  Hall,  Sacramento,  Calif.,  for  300 
tons  beauxlte  for  filtration  plant 

3/5/47  42 

Owner  Will   Build     . 

Residence  Cost  67,000 

OAKLAND,  Calif.,  Alameda  County. 
6001  Romany  Road. 

Ownei^-Robert  C.  Morrill,  2727  Clare- 
mont    Blvd.,    Berkeley,  Calif. 

Architect  —  Harry  A  Bruno,  Syndi- 
cate Building,  1440  Broadway,  Oak- 
land, Calif. 

1 -story,   5  rooms. 

Contractor— Owner  will  build. 


42 


42 


3/4/47 
Reinforcement   Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECl, 
Waeh.— Until  March  11.  2  p.  m.  bids 
will  be  received  by  the  Bureau  of 
Reclan^atlon,  Customhouse.  Denver 
2,  ColA.,  under  Inv.  G-S8,264-A  for 
1,670,000  lbs.  9s  in  rounfl  deformed 
bars  f.o.b.  shippmg  point  and/or 
Adrian,  Wash. 

Specifications  ootalnable  from  the 
above  office. 


3/5/47  •  42 

Supplies  and  Materials— Bids  Wanted 

PANAMA  CANAL,  C.  Z.— Bid?  will 
be  received  by  the  General  Pur- 
chasing Officer,  The  Panama  Canal, 
Washington  25,  D.  C,  for  mlscel- 
laneoub  aupniles  as  follows. 
March  10 

SCH.  KJ42:  1  1,000-lb.  capacity  rub 
her  wheels  high  llfht  low  platfonm 
truck:  1  electric  sprayer;  1  spray 
gun;  1  25-ft  length  hose;  18  miter- 
box  saws;  350  wire  rope  thimbles, 
galv  steel;  nO  eteel  or  wrought  Iron 
tumbuckles,  galv.;  24C  hinge  hasps; 
144  drop  drawer  )ip,ndles  or  pulls;  20 
glass  push  platesT  20  airport  glasses ; 
200  chlppers'  eye  cup  and  spectacle 
type  goggle  lenses ;  480  dauber  brush- 
es; nibber  V  belts;  16  pairs  lubber 
hip  boots;  5,000  lbs.  cocoa  fibre;  3,- 
000  lbs.  Jute  twine 

March  13 

SCH.  8543  12  steel  furniture  sec- 
tions with  automatic  unit  lock;  20 
do  without  lock;  4  steel  stationery 
cupboards,  36x18x72  in. ;  60  oak  bent- 
wood  chaira.  without  arms ;  24  liq- 
uid door  closers;  5,000  lead  anchors; 
2,400  pes.  wliJdow  glass;  90  pes.  pol- 
ished plate  glass;  70  pes.  do;  30 
shtets  rlbber  wire  glass;  440  gross 
brass  machine  screws;  380  gross 
brass  wood  screws;  60  gross  steel 
wod  screws;  2,700  steel  cap  screws, 
600  lbs.  cut  copper  tacks;  1,000  Ibb 
upholsterers'  Iron  or  steel  tacks;  200 
lbs.  horseshoe  nails;  «,000  spilt  cotter 
pins;  360  paint  brushes;  480  varnish 
brushes ;  360  do ;  120  flat  fitch  brush- 
es- 480  steel-wire  brushes;  2,000  sq 
yds  72>,4-in.  battleship  linoleum;  200 
lbs.  mamess  leather;  100  lbs  basil 
leather:  400  lbs.  hydraulic  packing 
leather. 

3/5/47 

Puses  and  Arresters — Bide  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Mar(«i  14,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Dept., 
100  McAllister  St,  San  Francisco,  Cat 
under  Inv.  SF-3764-47  for  fuses  and 
arresters   fob   San   Francisco. 


3/5/47 

Traffic  Line  Paint 

Contract  Awarded 

SACRAMENTO,  Calif.,  Sacramento 
Co.— The  Glidden  Co.,  1330  7th  St, 
San  Francisco,  Calif.,  at  62320  award- 
ed contract  by  the  City  of  Sacra- 
mento, H.  G.  Denton,  city  clerk.  City 
Hall,  Sacramento,  Calif.,  for  1000  gal- 
lons white  traffic  line  paint 

3/5/47  ^  •42 

Galvanized   Iron  Pip* 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
March  13,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Department  of 
Agrlcalture,  Forest  Service,  447  San- 
some  St.,  San  Francisco,  Calif.,  under 
bid  No.  755  for  galvanized  iron  pipe 
for  camp  ground  stoves,  f.o.b.  Qulncy, 
Calif. 

Specifications  obtainable  from  the 
above  office. 


for  items  1-11  lnclu«iv«:  ahlp  190 
days;  8600  lbs.;  f-o.b.  Bolso.  Ida.; 
terms  n*t  No  equallaatloo  offarad. 

Morse  Bros.  Machinery  Co..  Den- 
ver, 11,680,  total  for  Itama  1-11  Inclu- 
sive; ship  120  days;  0600  lb*.;  f.ab. 
Denver;  terms  %  ot  1%  20  day*.  No 
equaliaation  offered. 

Soh*d.  No.  a 

John  W.  Beam,  Denver,  $1300,  to- 
tal; ship  180  day*;  8500  lb*.;  f.ab. 
Denver:  terms  net  No  equaliaation 
offered. 

Sch*d.  No.  S 

John  W.  Beam.  Denver,  item  IB, 
64000;  ship  120  days;  8000  Iba.;  Item 
16,  $250 :  ship  00  daya ;  780  lb*. ;  f  .cb. 
Boise,  Ida.;  total  |4280:  term*  net 
No  equalization  offered. 

Valley  Iron  Works,  Yakima,  Waata. 
item  15.  64400;  ship  120  days;  item  16. 
1196;  ship  60  days;  8850  lb*.;  f.o.b. 
Yakima,  total  bid,  64A96;  term*  %% 
30  days.  No  equalisation  offered. 


4S 


3/5/47 

Generator,  Etc.— Bids  Wanted 

OAKLAND,  Calif..  Alameda  Co  — 
Until  March  18,  1  P.  M.  bids  will  be 
received  by  the  Oakland  High  School 
District,  ohn  W.  Edgemond.  Secre- 
tary. Admin Istratloit  Building,  1025 
2nd  Ave.,  Oakland,  Calif.,  for  equip- 
ment as  follows: 

(1)  coil  winaing  machine  and  equip- 
ment; Schod.  No.  68; 

(2)  typewriters,  Sched.  No.  70; 

^3)  high    pressure   flash    type  steam 
generator,  Sched.  No.  71. 
Speclflcatlona  obtainable  from   the 
above  office 


43— MACHINERY  AND 
EQUIPMENT 
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8/4/47 

Stove  Oil,   Etc. 

Contract    Awarded 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Following  submitted  bids  Feb. 
26  to  the  State  Purchasing  Agent, 
Sacramento,  Calif.,  for  stove  oil.  etc., 
as  follows: 
QUO.   43841,   REQ.   23067: 

5,000  gn  lions  stove  oil  delivered  to 
the  Alturas  and  Cedar  Pass  Main- 
tenance   Stations. 

Shell  Oil  Co.,  60.12  per  gal.  award- 
ed. 
QUO.   48«'6.   REQ.   88049: 

2.000  gals.  Diesel  t^nglne  fuel  oil, 
delivered    Ludlow,    Calif. 

No  bids  received. 


3/4/47  42 

Varnish- Bids   Wanted 

WILMINGTON,  Calif..  Los  Angeles 
Co.— Until  March  10,  2  p.  m.  bids  will 
be  received  hv  the  U.  S.  Government, 
Veterans  Admin.,  Washington,  D.  C, 
under  Inv.  No.  D-lOO  for  furnishing 
vaml.ih  f.o.b.  Veterans  \dmln..  Sup- 
ply Depot,   Wilmington,   Calif., 

Specifications  obtainable  from  the 
above  office. 
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3/6/47 

Water  Pipe — Contract  Awarded 

SANTA  CRUZ.  Calif.,  Santa  Cms 
Co.— Johns-Manvllle  Sales  Corp.,  116 
New  Montgomery  St.,  San  Francisco. 
Calif.,  at  (1)  $0.62  per  ft  and  (2)  $0.97 
per  ft,  submitted  only  bid  and  was 
awarded  contract  March  3  by  the 
City  of  Santa  Cruz,  A.  J.  Miller,  city 
clerk.  City  Hall,  Santa  Cruz,  Calif., 
for  furnishing  water  pipe  as  follows : 

(1)  6400    ft.     4-ln.     cement  -  asbestos 
water  pipe; 

(2)  3100     ft     6-ln.     cement  -  asbestos 
water  pipe. 


3/5/47  *2 

Sale  of  Pitting* 

SAN  FRANCISCO,  Calif— War  As- 
sets Administration.  H3  Beriy  Street 
San  Francisco,  Calif.,  announces  sale 
of  Walseal  Sllbraz  nuU  and  unions 
brass  screwed  fittings  to  normal 
trade  channels  with  closing  date  set 
for  April  2,  4  P.  M. 

3/5/47  *^ 

Sale  of   Misc.  Strip  Ship  Metal 

SAN  FRANCISCO,  Calif.  —  Until 
March  14,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Inspector  of  Naval 
Material,  Property  Disposal  Division, 
COO  Brvant  St..  .San  Fianclsco  7,  Cal 
under  Sales  No.  B-92-47  for  sale  of 
4000  lbs.  of  misc.  strip  ship  material, 
consisting  of  damaged  lockers,  doors, 
desks,  shelving,  fittings,  valves,  etc. 

3/6/47  ^,        „        *2 

Sale  of  Wire  Rope  and   Wire  Rope 

Fittings 

RICHMOND,  Calif.,  Contra  Costa 
County— War  Assets  Admin.,  Ware- 
house "A",  Richn'ond  Shipyard  No 
2,  Richmond,  Cillf.,  announces  sal* 
of  wire  rope  and  wire  rope  fittings 
wl»h   closing  date   set   for  March   19. 

3/5/47  *2 

Poles — Bids   Wanted 

CENTRAL  VALLEY  PROJ.,  Calif. 
—Until  March  21,  2  P.  M.  bids  will 
i»e  received  by  the  U.  S.  Bureau  of 
Reclamation,  Ctistomhouse.  Denver  2 
Colo.,  under  Inv.  H.-33,16»-D,  for 
Wertem  Red  Cedar,  Southern  Yel- 
low Fine,  Southern  Yellow  Pine, 
Loflgepolo  or  Douglas  fir  poles,  fob 
shinplng  point  and/or  Antloch,  Cal.. 
as  follows:' 

n  )  235  each  35-f  t  Class  2  poles , 
(21  80  each  flO-ft.  Class  2  poles; 
(3)     40  each  65-ft.  Cla3.i  2  i>oles. 

Specifications  obtainable  from  the 
above  office. 


3/5/47  43 

Vertical    Gate* 
Three   Low  Bidder* 

ALTUS    PRCTTfiCT,   Okla.— Follow- 
ing   submitted    low    olds    Feb.    27    to 
the    U.    S     Bureau    of    Reclamation, 
Customhouse,    Denver,    Colo.,    under 
Spec.    1673  for   furnishing  and  deliv- 
ering   f.o.b.     cars     at     Aitus,    Okla- 
homa,  at    the   option    of   the   bidder, 
four    (4)    30-inch    by    24-inch    screw- 
lift  vertical  gates,  (W=4  feet  0  inch- 
es), including  15-lnch  diameter  hand- 
wheel  gate  ^ifts;  five  (5>  30-inch  by 
24-inch      «icr3w-llft     vertical     gates, 
(W=3   feet   3    inches),    including    15- 
lnch  diameter  handwheel  gate  Uftc; 
two  (2)  24-inch  by  36-inch  screw-lift 
vertical   gatfs,    s^WuJJ  feet  6  inchea). 
Including     27-lnch     diameter     hand- 
wheel  gate  lifts;   one   (1)   40-inch  by 
48-lneh       Bcrew-llfL      vertical      gate, 
(W=9   feet   0   Inches),    including    IR- 
mch      din.meter      geared     handWheel 
gate  lift;  one  (1)  48-inch  by  36  Inch 
Hcrewl-lift   vertical    gate,    (W=8   feet 
6  Inches).  Including  15-lnch  diameter 
geared  handwheel  gate  lift;  four  (4) 
24-Inch    diameter    screw-llfl    vertical 
gates,    (W=;  5  feet  0  inches),  includ- 
ing 15-inch  diameter  handwheel  gate 
lifts-      four      (4)      24-lfieh     diameter 
screw-lift    vertical    gate,    (W=8    feet 
0  Inches!,  including  12-lnch.  diameter 
handwheel    gate    lifts;    five    (5)    24- 
Inch     diameter     rcrew-llft     vertical 
gates,   (W=  3  fret  8  inches).   Includ- 
ing 12-lnch  diameter  handwheel  gate 
lifts;     for    canal     structures,     Ozark 
Canal.  Alius  Project  OklalTtjma.  The 
apparatus    will    be    instnlled    by    the 
Government 

Valley  Iron  Workb.  Yakima.  Wash , 
63021,  total ;  ship  120  days ;  9700  lbs. ; 
fob  Yakima;  terms  Mi%— 30  days. 
No  equalization  offered. 

Motve  aros.  Machinery  Co.,  Den- 
ver. 63240,  total;  ship  120  days;  11,- 
300  lbs.  f.o.b  Denver;  terms  ^  of  1 
9i — 20  days.  No  equalization  offered. 

John  W.  Beam,  Denver,  63900;  ship 
165  davs  13.600  lbs.:  f.o.b.  Denver: 
terms,  "4  '"i— 10  days.  No  equalization 
offered. 


3/4/47 

Tamping   Machine  Rental 

Bids  Wanted 

MONTEREY  COUNTY,  Calif.— Un- 
til  March  7,  10  A  M..  bW*  will  be 
received  by  the  State  Divialon  of 
Highways.  L.  H.  Gibson,  district  en- 
gineer, 50  HIguera  St  ,8an  Lul* 
Obispo,  Calif.,  for  rental  of  one  self- 
propelled  tamping,  leveling  and  fin- 
ishing machine  aa  a  Barber-Greene 
or  equal,  fully  fueled  and  with  op- 
erator, for  approximately  one  week's 
work  In  Monterey  County. 

Specifications  obtainable  from  the 
above   office. 


8/4/47  6f 

Sale  of  Water  Tank* 

PORTERVILLE,  Calif.,  Tulare  Co. 
— Bids  will  be  received  (no  opening 
date  set)  by  the  PorterviUe  Union 
High  School  District  Irvln  H.  Alt- 
house,  Clerkj  PorterviUe  Calif.,  for 
the  sale  of  2  steel  preeaure  water 
tanks  of  approx.  12,000  gals,  each 
located  in  the  basement  of  the  Por- 
terviUe  Union    High    School 

Specifications  obtainable  from  the 
above  office. 
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8/4/47 

Jeeps— Bid*  Want*d 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  March  12.  6:30  p.  m.  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District  Rm.  812,  512  16th 
S:t,  Oakland,  Calif.,  under  Spec. 
1808  for  furnishing  3  Jeeps. 

Specifications  obtainable  from  the 
above  office. 


43 


8/4/47 

Water  Meter  Part* 

Bids    Wanted 

OAKLAND,  Calif..  Alameda  Co.— 
Until  March  12.  5:30  p.  m.  bids  will 
be  received  by  the  Bast  Bay  Munici- 
pal Utility  District  Rm.  312,  612  16th 
St.,  OakLind.  Calif.,  under  Pro.  No. 
1824  for  furnishing  parts  for  Trident 
and    Lambert   water  meters. 

Specification*  obtainable  from  the 
above  office. 
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3/4/47  •     « 

Charging  Set 

Bids  Wanted  ,,  ^., 

SAN  FRANCISCO.  Calif.  —  Until 
March  10,  3  P.  M.,  bid*  will  be  re- 
ceived by  Purchaser  of  Bupplle*  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  8868  for 
furnishing  and  delivering  one  15-kw. 
motor  generator  charging  set 

Specifications  obtainable  from  the 
above  office. 


,^/4/17 

Equipment — Notice  of  Sale 

EUr^BKA.  Calif.,  Humboldt  Co.— 
On  March  10,  2  p.  m.  the  Board  of 
Supervisors,  Fred  J.  Mooie,  Jr.,  coun- 
ty clerk,  will  sell  at  public  auction 
at  the  Fifth  Street  entrance  of  the 
Courthouse,  Eureka,  Calif.,  for  cash 
to  the  highest  bidder  the  following 
property: 

ITEM    NO  DESCRIPTION 

1938  Model  D-444  LeToumeau 
BuU-doxer  with  blade,  belong- 
ing to  Road  District  No.  2.  fully 
equipped. 

1941    Two   and   one   -    half   yard 
Dodge  Dump  Truck  Motor  num- 
ber N-.^2647.   belonging  to   Road 
District  No.    2. 
8.—    1937   Studebaker    Six    Three-ton 
Dump   truck   belonging  to  Road 
District  No.  8. 
Said    equipment    can    bo    Inspected 
at  the  County  Garage  In  Eureka. 
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3/4/47 

Alumlnumware 

Bids  Wanted  .,        „   ^„ 

SAN  FRANCISCO,  Calif.  — UntU 
March  10.  2  P.  M..  bid*  wlU  be  re- 
ceived by  the  U.  S.  Forest  Service,  447 
Sansomo  St,  San  Francisco,  Calif., 
under  bid  No.  781  for  alumlnumware. 
Wearever     or     equal,     f.o.b.     Qulncy, 

Calif. 
Specifications   obtainable  from   the 

above  office. 


3/4/47 

Ambulances 

Low  and  Only  Bidders 

REDWOOD  CITY.  Calif.,  San  Ma- 
teo Co. — Following  submitted  bid* 
Feb.  27  to  the  County  of  San  Mateo, 
E.  B.  Smith,  purchasing  agent. 
Courthouse.  Redwood  City,  Calif.,  for 
furnishing  2  ambulances: 

1  Cochran  &  Celll,  Oakland,  611,474 
on  Cadillac  chassis;  12-18  months  de- 
livery. 
J.  W.  Schaefer  A.  Co.,  Los  Angeles, 
111,788  on  Bulck  chassis,  delivery  by 
July. 


tt 
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3/5/47 

Vertical   Gatee 

Low  and  Only   Bidders 

CENTRAL  VALLEY,  PROJECT, 
Calif.— Following  submitted  low  bids 
Feb.  27  to  the  U.  S.  Bureau  of  Recla- 
mation, Customhouse,  Denver,  Colo., 
under  Spec.  1666,  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Patterson, 
California,  21  screw-lift  vertical  gates 
with  handwheel  gate  lifts;  20-H- 
beam  and  angle  liners:  8  deflector 
plates  and  2  cast-Iron  gates  with 
gate  stems,  geared -gate  hand  hoists, 
stem  guards,  and  cast-  Iron  stem 
guides,  for  Delta-Mendota  Canal  and 
Westley  Wasteway.  Central  Valley 
Project,  California.  The  installation 
will  be  made  bv  the  Government 
Sched.  No.   1 

Valley  Iron  Works.  Yakima,  Wash., 
61178;  total  of  Items  1-11  inclusive; 
ship  120  days;  4470  lbs.;  fob.  Yaki- 
ma; terms  V6%  30  days.  No  equali- 
zation offered. 

John  W   Beam.  Denver,  $1,368,  total 


3/4/47 

Mattresses — Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  UntU 
March  14,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco. Calif.,  under  bid  No.  8866  for 
furnishings  and  delivering  100  hair 
mattresses,  36x76-lnch,  for  L«guna 
Honda  Home. 

Specifications  obtainable  from  the 
above  office. 


3/4/47  48 

Arm  Chairs — Bids  Wanted 

SAN  FRANCISCO,  Calif. —  UnUI 
March  14.  3  P.  M.,  bids  wUl  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  8867  for 
(urnlshing  and  delivering  100  golden 
oak  arm  chairs  for  Laguna  Honda 
Home. 

Spcelflcations  obtainable  from  the 
above  office. 


3/8/47  • 

Transformer*,    Etc.— Bid    Opening 

Date  Extended  From  March  6  to 

March  17,  2  P.  M. 

CENTRAL  VALLEY  PROJECT, 
California.— Until  March  17,  2  P.  M., 
bids  will  be  received  by  the  U.  8.  Bu- 
reau of  Reclamation,  Denver.  Colo., 
under  Spec.  1664  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  and/or  f.o.b.  car*  at  Herdlyn 
and    Sacramento.    Calif.,    auto-tran*- 


Need . . . 
WIRE  ROPE? 


Call  .  .  .  STANDARD 
EXbrook    8845 


FOR    SALE 

TIMBERS,  wallboards.  plumbing 
pipe,  mlII.woTk,  and  other  build- 
InK  materials.  SALE  PRICES. 
Large  atocka  of  "hard  to  fet" 
itema. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAlenda  4977 


Associated  Wood  Products  Co. 


'^H  Wood.  W*  TWm" 

TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


SMI 


•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


^ 


U/Jif»^ 


Mmmmfmeimrmlkf 

ilATTY  STIIL 
PRODUCTS  CO. 


416>411  MTANT  6TMiT 
SAN   riANCIICO 

*     *     * 
fOtSAlffOttffNrAlSCAtl 
SANPtANCISCO        OAKIAND 
YUlwa  t  OJtO         TWIaeaks  t066 


SCAFFOLD 


RENTED     WITHOUT     PRIORITY 
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DAILY     PACIFIC    BUILDER 


WEDNESDAY,  MARCH  5,  1947 


WEDNESDAY,  MARCH  5.  1947 


DAILY     PACIFIC     BUILDER 
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formers.  r«guU,Ung  trantfonuen  and 
oil  circuit  breakers  for  Delta  and 
Elveta  substations.  Central  Valley 
Project,  California. 

No  charge  to  prospective  bidders 
for  specifications;  to  others,  |1.26, 
not  refundable. 
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S/5/47  • 

Compressor— Bids  Wanted 

BERKELJDY.  Calif..  Alameda  Co.— 
UnUl  March  10.  9  A  M.,  bids  vrtti 
be  received  by  the  City  of  Berkeley, 
Wm.  Hunrick.  Purchaeing  and  Bud- 
get Agent,  City  Hall.  Berkeley,  Cal., 
for  one  106-cu.   ft.   compressor. 

Specifications  obtainable  from  the 
above  office. 


San  Fronciaco  Radio  A  Supply  Co.. 
(1)  11.83-  (2)  |1.0«;  (3)  |0.8»;  (4) 
|0.74r(8)>.»:  («)  »0.«6;  (T)  80.74; 
(8)  80.89;  (9)  80.74;  <10.  80^;  (Jp 
8188;  (12)  80.74.  (13)  80.89;  (14) 
$0  89     (15)  80  M;  delivery  90  days. 

Leo  J  Meyberg  Co..  (7)  80.<»;  (10) 
80.59;  (12)  80.65;  delivery  6  days 

Westinghoufle  Electric  Supply  Co., 
(1)  $1.45;  (2)  81.1»;  (8)  no  bid;  (4) 
80  81;  (5)  80.95;  (6)  no  bid;  (7)  80.81; 
l8)  8095:  (9)  80.81;  (10)  8072;  ill) 
81.447  (12)  80.83;  (13)  80.96;  (14) 
10.95;  (15)  80.95. 
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SUB-CONTRACT 
INFORMATION 


3/4/47  44 

Lawn  Renovation 
Bids  Wanted 
TULARE.  Calif.,  Tulare  Co.— Until 


3/5/47 

Weed  Sprsy  Equipment  Rental 

Bids  Wanted 

STOCKTON,    Calif      San    Joaquin  |  j^;;;;^"!*^"^  pT"m..  "bid's  "wnf  be"  «' 
^Mr^"'"  March  7,  10:30  A.  M..  bids       j^^^  ^     ^^e  custodian  of  the  bulld- 
wlU  be   received   by  the  State  DIvl-  '  -      __    _ 

slon  of  Highways,  District  X,  1200 
N.  Center  St,  Stoctkon  9,  Calif.,  for 
rental  of  truck-mounted  weed  spray 
equipment,  completely  serviced, 
equipped  and  manned  with  truck 
driver  and  spray  operator,  for  use 
throughout  District  X. 

Specifications  obtainable  from  the 
above  office. 
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3/5/47 

Dining  Room  Furniture 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  11,  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  De- 
partment. 100  McAllister  St,  San 
Francisco  2.  Calif.,  under  Inv.  SF- 
3765-4  for  dining  room  furniture  for 
senior  Navy  officers'  quarters,  U.  S. 
Naval  Ammunition  Depot,  Mare  Is- 
land, Calif. 
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3/5/47 

Oil-Burning  Ranges 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  13,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Department  of 
Agriculture,  U.  S.  Forest  Service,  447 
Sansome  St.,  San  Francisco  11,  Calif., 
under  bid  No.  754  for  oil-burning 
ranges,  f.o.b.  Placerville,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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8/5/47  • 

DIsciiarge   Manifold   Assembly 
Three    Low   Bidders 

CENTRAL  VALLEY  PROJ..  CalU. 
—Following  submitted  low  bids  Mar. 
3  to  the  U.  S.  Bureau  of  Reclama- 
tion,  Customs   House.    Denver,   Colo 
under  Spec.    1674  for  furnishing  and 
•JeliVerinp    fob   cars   at    the   ahlppmg 
point  or  fob  cars  at  Antloch,  Calif., 
one  (1)  discharge  manifold  assembly 
Including  sleeve  type  couplings;   two 
(2)  suction  tubes;  two  (2)  valve  sup- 
ports;   two    (2)    concrete    pipe    pltot 
tube  nleeves  and  accessories  for  the 
Ygnaclo   Canal    pumping   plant;    one 
(1)  discharge  pipe  assembly,  includ- 
ing sleeve  type  couplings;   three   (3) 
suction    tubes;    three    (3)    valve   sup- 
ports <>nd  acce.«<5orie3  tor  the  Clayton 
Canal  pumping  plant  Central  Vallev 
Project.  Calif.:  '' 

Berkeley    Steol    Constr.    Co.,     Inc.. 


ing  for  lawn  renovation  at  the  U.  S. 
Post  Office  Bldg.,  Tulare,  Calif.  Plans 
and  si^eclflcatlons  obtainable  from 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer,  838  U.  S.  Ap> 
pralser's  Bldg.,  San  Francisco,  Calif. 


8/4/47  44 

Pr«fabrio«tsd  Steel  Bldg. 
Bids  Wanted 

OAKLAND,  Calif.,  Alamoda  Co.— 
Until  March  12,  5:30  p.  m.  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Rm.  812.  512  16th 
St,  Oakland  4,  Calif.,  under  Spec. 
182S  for  furnUhing  1  unassembled 
prefabricated  steel  building  f.o.b.  San 
Leandro,  Calif. 

Specifications  obtainable  frjm  the 
above  office. 


3/5/47  •    44 

Whitewashing  Walls— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  12,  2  P.  M..  bids  will  be  re- 
ceived by  the  Board  of  State  Harbor 
Commissioners  for  San  Francisco 
Harbor,  Ferry  Bldg.,  San  Francisco, 
Calif.,  Frank  G.  White,  chief  engi- 
neer, for  whitewashing  and  painting 
the  shed  and  bulkhead  building  of 
Pier  44  on  the  waterfront  of  the  City 
and  County  of  San  Francisco,  Calif. 
Plans  and  specifications  obtainable 
upon  deposit  of  $10  from  the  above 
office  of  the  chief  engineer. 
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3/4/47 

Repairs  to  Screen  Line  Drawers 

Bid*  Wanted 

WOODLAND,  Calif.,  Yolo  Co.— Un- 
til  March  19,  2  P.  M.,  bids  will  be 
received  by  the  custodian  of  the 
building  for  repairs  to  screen  line 
drawers  at  the  U.  S.  Post  Office 
Bldg..  Woodland.  Calif.  Plans  and 
specifications  obtainable  from  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif. 
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3/4/47 

Lawn  Renovation 

Bids  Wanted 

SELAH.  Wash.— Until  March  19,  2 
P.  M..  bids  will  be  received  by  the 
custodian  of  the  building  for  lawn 
renovation  at  the  U.  S.  Post  Office 
Bldg.,  Selah.  Wash.  Plans  and  speci- 
fications obtainable  from  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, office  of  the  district  en- 
gineer, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif. 
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3/4/47 

Retubing  Heating  Boiler 

Bids  Wanted 

MONTEREY,  Calif.,  Monterey  Co.— 
Until  March  19.  2  P.  M..  bids  will  be 
received  by  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 
Calif.,  for  retubing  heating  boiler  at 
U.  8.  Post  Office  Bldg.,  Monterey, 
Calif.  Plans  and  specifications  ob- 
tainable from  the  above  office  of  the 
district  engineer. 


Berkeley,    Calif.,    item    1,   11650,    6450 
lbs:    Item    2.    83i0O.    17.650   lbs.;    ship 


both  Items  120  days;  fob  Berkeley- 
terms  net.  Nc  equalization  offered 
Total  bid  of  J&S50. 

Steel  Tank  and  Pipe  Co.  of  Calif.. 
Berkeley.  Calif..  Item  1.  82334,  7500 
lbs  ;  item  2,  84965,  21.000  lbs.;  ship 
both  >l^ms  120  days,  fob  Berkeley- 
terms  net.  No  equalization  offerefl 
Total  hid.  87299. 

Pacific  Coast  Engrg.  Co.,  Alame.la, 
Calir.  item  1.  $2340,  6000  lbs.;  Item 
2.  85150.  17.500  lbs.;  .ihip  both  items 
120  days,  fob  Alameda;  terms  %% 
10  dayr.  No  equalization  offered.  To 
lal  bid  17^90.  and  comb.  bid.  86520 
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3/5/47  • 

Lubricating   Equipment 
Low  and   Only   Bidders 

SAN  FRANCISCO.  Calif-Follow- 
ing  submitted  bids  March  8  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall.  San  Francisco.  Calif.,  un- 
der Bid  No.  3851  for  furnishing  and 
delivering   lubricating  equipment: 

Coast  Equipment  Co..  (1)  8126.35. 
(2)  8106.05:  (3.  88gl5;  (4)  860;  (5, 
83;  (6>  $12:  (7)  $3;  (8)  $12.30;  (9) 
8016;  (10)  $35;  (11)  $40;  (12)  824  R- 
(13)  81.16:  (14)  818;  2%  20  days;  10 
davs  <1eli\'ery. 

Flarnmount  Mfg.  Co.,  (D  8160  65- 
(2)  $116.50;  (3)  $50.50;  (4)  $26.90-  (5* 
no  bid:  (6)  $10.80;  (7)  $3.45;  (8)  $11.15 
(9)  $0.16:  (10)  $45.15:  (11)  (12)  no 
bids;  (13)  $1.17;  (14)  $8.90;  net  10th 
prox. ;   15  days  delivery. 

Colyear  Motor  Sales  Co..  Chansloi 
A  Lyon,  Alcmitd  Co.  and  C.  W.  Mar- 
wedel.  identical  bids  of  (l)  813<L19- 
(2)  $104.88;  (3)  $83.68;  (4)  $82  95- 
(5)  $1410;  (6)  $11.30;  (7)  $1.77;  (8) 
80.74;  (9)  no  bid;  (10)  $41.96;  (11) 
$5940:  (12)  $57.20:  (13)  no  bid;  (14) 
86.12;  2%  30  days;  3  days  delivery. 

3/5/47  • 

Trolley    Ears  and    Frog   Pans 
Low  and   Only    Bidder 

SAN  FRANCISCO.  Cal.-Westing- 
.lonse  El°ctric  Supply  Co.,  260  Fifth 
Street,  San  Francisco,  Calif.,  at  (1) 
$86.80;  (2)  .594.70;  (3)  $7.46;  (4)  $7.46; 
net  30  days,  submitted  only  bid  Mar. 
3  to  r-'urchaser  of  Supplies  M.  H. 
Gerry.  270  City  H.iil,  Snn  Francisco. 
Calif.,  under  Bid  No.  3848  for  fur- 
nishing rnd  delivering  trolle>  earj 
rjid  frog  pans. 
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3/5/47  •  4,H 

Rsdio    TubcK — 

Low  and  Only  Bidders 

SAN  FIIANCISCO.  rallf— Follow- 
ing submitted  bld.^  March  3  to  Pur- 
Phaser  of  Supplies  M.  H.  Gerry.  270 
City  Hall,  Snn  Francisco.  Calif.,  un- 
der Bid  No.  3843  for  furnlahlng  and 
delivering  1125  radio  tubes  for  the 
Department  of  Electricity} 
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8/5/47  • 

Relocating    BIdgs. — Bids   Wanted 

OAKLAND.  Calif.,  Alameda  Co.— 
Until  March  10,  3  P.  M.,  bids  will  be 
received  by  the  Oakland  Port  Com- 
mission, A.  H.  Abel,  Secretary,  foot 
of  Grove  St,  Oakland,  Calif.,  for 
relocating  buildings  at  foot  of  18th 
Avenue. 

Specifications  obtainable  from  the 
above  office. 


ALTER  Htongt.  $500;  1129  Irving: 
owner,  A  Lazzareschi,  827  Irving. 

ALTER  rooming  house,  $520;  2505 
Pacific  Ave;  owner.  F  W  Will, 
1627  8th  Ave;  contractor,  Monarch 
Iron  Worics.  262  7th   St 

ALTER  dwelling,  $1150;  3083  23rd  St; 
owner.  A  J  Mondani,  prem;  con- 
tractor, United  Roofing  and  Siding 
Co,  2906  Mission   St. 

ALTER  dwellmg,  $8(K>;  115  Hale  St- 
owner  and  contractor,  Jos  Krlvet% 
115  Hale  St 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 
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3/5/47  • 

Ciiain   Link   Fence— Bids  Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
Until  March  10,  3  P.  M..  bids  '.viU  be 
received  by  the  Oakland  Port  Com- 
mission. A.  H.  Abel.  Secretary,  foot 
of  Grove  St.,  Oakland.  Calif.,  for 
erecting  9-ft.  chain  link  fence  at  Oak- 
land  Municipal   Airport. 

Specifications  obtainable  from  the 
above  office. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 
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3/4/47 

Repair  Stairway — Low  and  Only 

Bidders 

SANTA  CRUZ,  Calif.,  Santa  Cruz 
County.  —  K.  T.  McBranahan.  Santa 
Cruz,  California,  at  $ia?.64,  submitted 
low  bid  to  the  Federal  Works  Ag- 
ency, Public  Buildings  Administra- 
tion. Office  of  the  District  Engineer 
838  U.  S.  Appraiser's  Building.  San 
Francl.<;co,  California,  for  .epairs  to 
wood  stairways  at  the  U.  S.  Post  Of- 
fice Building,  Santa  Cruz.  California. 
Nick  Hemmlnga,  San  Francisco.  Call- 
forria.  at  $242.00  submitted  only  oth- 
er bid  February  26th. 
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3/4/47 

Boiler.  Oil    Burner,  Qas   Water 

Heater,  Etc — Low  and  Only  Bidders 

PORTLAND,  Oregon.  —  W 1  d  m  e  r 
Plumbing  &  Heating.  34  N.  E.  7th 
Street.  Portland,  Oregon,  at  826,896. 
submitted  lOw  bid  to  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration. Office  of  the  District 
Engineer.  838  U.  S.  Appraiser's  Build- 
ing. San  Francisco,  California,  for 
new  heating  boiler,  oil  burner,  gax 
heaters  and  hot  w-ater  storage  tank 
at  the  U.  S.  Cuftom  Hotiae.  Portland, 
Oregon.  Other  bidders  February  27th 
were: 

P.  L  Lord.  Portland,  Oregon,  $30,- 
943. 

Erbin  Plumbing  A  Heating.  Port- 
land.  Oregon,   $36,377. 

F^crvice  Heat  and  Power  Company, 
OakLat.d.   California.  $30,721. 

A.  G.  Rushlight.  Portland.  Oregon. 
$39,428. 

Vengel  A  Vincent,  Portland,  Ore- 
gon.  846,738. 
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3/4/47 

Misc.  Heating  Repairs— Low  and 

Only  Bidders 

PAN  DIEGO,  Calif.,  San  Diego  Co. 
— Mellon  A  Qua«8,  San  Diego.  Calif., 
at  $60.13.  submitted  low  bid  to  the 
Federal  Works  Agency,  Public  Build- 
ings Adminifitration.  Office  of  the 
District  Engineer.  aiS  U.  S.  Apprais- 
er's Building.  San  Francisco,  Calif, 
for  misc.  heating  repairs  at  the  U. 
8.  Post  Office  Building,  San  Diego, 
Calif.  Ed.  Sohafor.  San  Diego.  Calif., 
at  8185.00.  submitted  only  other  bid 
February  2Cth. 


ALTER  Apts.  $7000:  483  Buena  Vista 
Ave;  owner,  Mr  A  Mrs  N  EspUn: 
1945  Goueh;  builder.  J  Arvid  John- 
son, 69  Madison  Ave. 

ALTER  Apts,  $500;  1329  Pierce  St, 
owner,  Louis  Verrett.  prem;  build- 
er, Terminlx  Co  of  Northern  Calif. 
918    Harrison    St 

ERECT  Electric  sign.  $900;  222 
Stockton  St;  owner.  Pan  American 
World  Airways,  prem ;  builder,  Elec 
Prod   Corp    910   Harrison   St. 

ALTER  Meat  mkt,  $700;  1199  Stock- 
ton St:  owner,  E!  Dorado  Mkt, 
prem:  builder.  Larry  P  Lee.  1104 
Market    St 

ALTER  Auto  sales.  $800:  55  Potrero 
Ave;  owner.  General  Truck  Sales 
Co,  prem :  builder.  John  Casty  A 
Son.    30   Alviso    St. 

ALTER  Bar,  $850.  406  Stockton  St: 
owner,  Dolan  A  Callahan,  prem , 
builder,  Carlson  A  Franz.  50  Oak 
Orovo  St. 

ALTER  tavern.  $1500;  NW  Cor  8rd 
and  William;  owner,  Vcnturi  Bros 
premises  :contractor,  Joe  Yrigoyen. 
31  Thornton  Ave. 

FLATS,  two  2-stor>'  frame,  $14,000 
each ;  SE  Cor  Russia  and  Moscow : 
S  Russia  25  E  Moscow;  owner  and 
builder.   J    Bjorkman.   454   Athens. 

ALTER  dwelling.  $2000;  2562  Green; 
owner.  Ruth  Shahinian,  3612  Sac- 
ramento St;  contractor.  W  Feln- 
stein.  Piedmont. 

DWELLINGS.  7.  1- story  fr,  $7300 
each  ;  E  4th  Ave  37.5,  62.5.  87.5.  112.5 
137.5,  162.5  and  i87.5  NW  Kirkham; 
owner  and  builder.  Gilbert  L  Flov. 
35*1  Monterey  Blvd. 

ALTER  apts.  ^2400;  1215  Srd  Ave; 
owner,  A  Holt,  premises. 

ALTER  apts,  $15(0;  521  Judah  St; 
own»»r,    Oscar   Goebel.    premises. 

DWELLING.  1 -story  frame.  $6300; 
E  21st  Ave  175  N  Noriega;  owner 
and  bu'.lder,  Henry  Doelger  Bidr 
320  Judah  St 

INDUSTRIAL    Bldg.    Class    C    light, 
$17,000;    S    Howard    130   E    9th    St; 
owner.    Juhus    Harband.    c/o   cntr; 
contractor.   W  C   Akard.   225  Cer 
vantes   Blvd. 

ALTER  ice  distribution  facilities, 
$895;  W  Rhode  Island  bet  Divi- 
sion and  Alameda;  owner.  City  Ice 
Delivery  Co,  35  Kaiisas  St;  con- 
tractor. H  L  Petersen  Constr  Co. 
7.'ll  Treat  Ave. 

ALTER  barber  shop.  >500;  5312  Mis- 
sion St  ;owner,  S  LoDucoa,  prem ; 
contractor.  M  W  Bosnos.  4666  Mis- 
sion St. 

ALTER  restaurant.  $500;  58  Belden ; 
owner.  Wendall  Ames,  premises. 


ALTER  FRONT  A  Interior  office  & 
store,  $12,000;  168  Sutter;  owner, 
Martin  Livingston,  prem;  contrac- 
tor, Fred  W  Schell. 

ERECT  l-storv  frame  bldgs,  (2)  $8.- 
000  each ;  S  s:de  Rivera  St ;  82.6  E 
of  30th  Ave;  S  side  Rivera  St;  57.6 
W  of  29th  Ave;  owner  and  contr, 
Nicholas   Domars,   200   Douglas    St. 

INSTALL  ELECTRIC  Sign,  $900;  N/ 
E  California  &  Fillmore  Sts ;  owner, 
American  Trust  Co;  contractor. 
Elec  Prod  Corp. 

ERECT  l-8tory  frame  bldgs.  (2)  $8400 
each;  E  35th  Ave;  118  ft  A  143  ft 
N  of  Noriega  St ;  owner  and  contr. 
J  E  Mohler  Jr.  626  36th  Ave. 

ADDITION  TO  RESIDENCE,  $950; 
1448  Lake  St;  owner.  A  J  McBoylc; 
111  Sutter  St;  contractor.  Andrew 
Pillon.   architect.  Vincent  Buckley. 


MARCH  4    1947 

REPAIR  fire  damage,  $95,000;  161 
Powell  St ;  owner,  H  Drake  Corp, 
c/o  Cntr;  contractor,  Ira  W  Co- 
bum.  2048  Market  St 

BUILDINGS,  three  2.8tory  fr.  $11.- 
700  each:  E  42nd  Ave  150.  175.  200 
S  Lincoln  W.ay:  owner  and  build- 
er, Boyd  C  Lindsay.  1176  Alemany. 

DISPLAY  room,  325,000;  SE  Corner 
Market  and  10th  Sts;  owner,  Sin>- 
mon.s  Co,  295  Bay  St;  contractor. 
Swlnerton  &  Walbcrg  Co. 

BLDG.  1-story  frame.  $7000;  West 
Athens  50  S  Russia:  owner.  Mr 
and  Mrs  F  Latone.  780  Russia  St; 
contractor.   Mel  W  Bosnos. 

INSTALL  roof  deck  over  garage. 
$880:  2S30  Octavla  St;  owner;  Geo 
Wagner,  prem ;  contractor.  Zlamill 
Constr  Co. 

PENT  HOUSE  Apt,  $10,000;  835  Hyde 
St ;  owner.  Rose  L  Wil.son.  3006 
Turk  St ;  contractor.  Metropolitan 
Conftr  Co;  architect,  Irvin  William 
Goldstine  and  Bruce  E  Heiser;  en- 
gineer, Fred  W  Jacobs. 

ADDL  work  on  store  front.  $1000; 
102S-40  Taraval  St;  owner,  J  C 
Mlllett  Co.  118  Sacramento  .Street; 
contractor.  G  P  W  Jensen  A  Son. 
Inc;  architect,  Irvine  Wm  'Gold- 
stine. 

MOVE  bldg  and  build  new  additions 
$4500;  S  Geneva  100  W  Mission  St, 
owner,  Amelia  Bottlnl,  890  Geneva 
Ave;  contractor,  M  Desiano. 

REMODEL  front  of  bldg,  $2500:  1798 
San  Jose  Ave;  owner,  Jim  Portole, 
orenilses;  contractor.  Thos  Petri- 
kls. 

ADDL  foundation  work.  $1500:  1081- 
1090  McAllister  St;  owner,  M  O'- 
Bertl.  228  McAllister  St;  contrac- 
tor. Pearson  A  .Fohnson. 

ALTER  store.  $8000;  .14.5  Powell  St; 
owner,  Richard  Bennett,  premises ; 
contractor,  G  P  W  Jensen  A  Son, 
Inc :  architect.  Bliss  A  Fairweather. 

REPAIRS,  $<.W0;  2116  Post  St;  own- 
er,  Antoine   Mases,   premises. 

BT.DG.  3-story  fram<-.  $.12,000;  82.f> 
W  of  12th  Ave  on  California  St; 
owner,  James  Davis,  350  Bay  St. 
contractor.   R;iy   Madsen. 

REMODEL  into  re.servation  control 
room.  $3500;  355  Stockton  Street: 
ovner.  Pan-American  Airways,  322 
Stockton ;   contractor,   Daley   Bros. 

NEON  sign.  $7CO:  2515  Jones  Street; 
owner,  R  Cerello,  prem;  contrac- 
tor, QRS  Neon  Co. 


SANTA  CLARA  COUNTY 


2  SHEDS,  $12000;  Cauhape  Ave,  San 
Jose;  owner  and  builder.  St  Claire 
Packing  Co,   premises. 

DWELLING.  $2500;  Buena  Vista  off 
Santa  Clara-Los  Gates  Rd ;  owner 
and  builder,  G  Turner.  P  O  Box  163. 
Los  Gatos. 


CABIN.  1800;  Lot  82,  ChlmakeU 
Park;  owner  and  builder.  E  A  Fer< 
riera,  669  Lincoln  St,  Santa  Clatfm. 

DWELLINGS  (4),  $6000  each;  Lots 
6,  7,  8,  9,  San  Tomas,  Smith  Tract; 
owner  and   builder,   Lee  Anderson. 

DWELLINGS  (2),  $7000  each;  Lot* 
2  and  3,  Chlmalus  Dr;  owner  and 
builder,  C  A  Pellymounter,  2330 
Tusso  St,  Palo  Alto. 

PLANT,  $5000;  Trimble  Rd;  o-wner 
and   builder,  Joseph  Pitta, 

DWELLING,  $9000;  Lot  7,  El  Ca- 
minito,  Campbell ;  owner  and  bulld« 
er,  N  A  Lamb,  premises. 

DWELLING,  86000;  Merrit  Ave. 
Campbell ;  owner  and  builder,  L  C 
Neal,  general  delivery,  Campbell. 

DWELLING  $7000;  Lot  4,  Pamela 
Way,  Saratoga;  owner,  K  Carleton, 
Saratoga;  builder,  H  Welte,-972  The 
Alameda,  San  Jose. 

ADDITION,  $3000;  Payne  Dr,  Loyola.; 
owner,  G  B  Randolph,  Box  921, 
Route  2,  Los  Altos;  builder,  A  O 
Elwin,  Route  1,  Box  43,  Los  Altos. 

DWELLING,  $12,000;  Grand  Rd  and 
Granger,  Los  ''Altos ;  owner  and 
builder,  J  Lyon,  Palo  Alto. 

DWELLING,  $3500;  336  Mayellen 
Ave,  San  Jose;  owners  and  build« 
ers,  A  C  and  E  P  Locken,  premises. 

DWELLING,  $6000;  675  Laiwell; 
owner,  D  Potter,  1057  National  Ave, 
Los  Gatos;  builder,  G  Jackson. 

DWELLING,  $3000;  Lot  21,  Terra 
Bella  Ave ;  owner  and  builder  Marco 
J  Bertezzi,  Route  1,  Box  290B,  Mt 
View. 

DWELLING,  $7000;  Lot  4,  Bailey 
and  Revey,  Rose  Manor  Tract; 
owner  and  builder,  Joe  Mauriquez, 
1964  Naglee  Ave,  San  Jose. 

DWELLING,  $4000;  Lot  29,  2182  Lau- 
sett  Ave.  San  Jose;  owner  and 
builder.  Jose  Polanco.  premises. 

DWELLING.  $15,000;  Lot  7,  Knoll 
Dr  off  Summerhlll;  owner  and 
builder,  L  E  Stevenson,  739  Colum- 
bia,  Palo  Alto. 

DWELLING,  $9000;  Solano  off  Al- 
mond. Los  Altos ;  owner  ajid  build- 
er. George  McKeeman,  231  Francis 
Dr.  Los  Altos. 

DWELLING.  $5500;  Lot  18,  CJrowner 
Subdivision  off  Middle  Ave;  owner 
and  builder,  Holland  B  Cooksey, 
P  O  Box  85,  San  Martin. 

DWELLING.  $8790;  McKenzle  Dr, 
Mt  View;  owner  and  builder,  R  M 
Owen,  41  6Spencer  Ave,  San  Jose. 

DWELLING,  $7000;  Lot  1.  Terrace 
Dr,  Los  Altos  Country  Club;  own- 
er and  builder,  Confortl  Totl,  Route 
1,  Box  479,  Los  Altos. 

DWELLING,  $6000;  Lot  5,  Limdy 
Lane.  Los  Altos  Country  Club; 
owner  and  builder,  Guldo  Del  Carlo, 
1067  Jamestown  Ave,  San  Rran- 
cisco 

GARAGE,  $1000;  Route  2,  Box  151B. 
Anza  St,  Mt  View;  owner  and 
builder,  Vito  Teresi,  premises. 

OAKLAND 


DWELLINGS,    two    1 -story     6- room, 
$6500  each,  two  garages,  $350  each; 


WIS 


ENGINEERS 


IN 


WOOD 

ROOF 
TRUSSES 


.STRUCTURES^ 

iHeoaresaTto 

220  Montgomtry  StrMt,  Yukon  $.0447 
San   Franeitee  4,  CalM. 
SaeramantB  Ofllca: 
1014  •  Bth  St..  Phona  Sac.  38543 


Sisalkraff  Reinforced 
Building  Paper 

FOR  CURINO  AND  PROTECTING  CONCRETI 
SNIATHING  AND  COVIRING  MATERIAL 

Tough  —  Waterproof  —  Wlndproof 


GUNN   CARLE  &   CO. 


20    Potrero    Ave. 


'JNdcrhill    D4o0 


.S..r    f\nr,:\'^ro 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sizes  in  Stock) 
Cemplct*  Factory  Service — 9uickcr  Delivery 


REINFORCING   STEEL 

Complete  Service  and  Erection 


W.  S.  WETENHALL  CO. 

17th  end  Wisconsin  Streets 

Son  Froncisco  10,  California 

Phone  HEmlock  1480 


10301  Dante  \ve,  2307  9t9h  Ave; 
owner  and  builder,  Bostrom  and 
Laverro,   9921   Lawlor  Ave. 

ALTBR,  $10,000;  3660  Broadway; 
owner,  MucArthur  Properties,  Inc, 
prcmibes;  contractor,  S  J  Fi-eethy, 
;432  Kearney  St.  El  Cerrito. 

DWELLING,  l-8tory  6r-oom,  $6400; 
15  Reddtni;  Place;  owner  and  con- 
tractor. E  J  Llndj-hl.  2851  Montane. 

DWELLING,  l-story  4-room,  $7000. 
4015  Rusting  Ave;  owner  and  con- 
tractor, W  Vernon  Bernard,  5815 
Leona   St. 

ALTERATIONS,  $3000 ;  1100  29th  Ave 
owner  and  contractor,  Calif  Pack- 
ing Co,  premises. 

APTS,  two-stoiy  18- room,  $14,500; 
11046-52  San  Leandro  St;  owner 
and  builder,  Manuel  Abascal,  2000 
West    136tl>.   Ave,    San   Leandro. 

DWELLING,  2-story  6- room,  $9760; 
2457  63rd  Ave;  owner  and  builder, 
Elmer  G  Irothler,  6950  E  lt7h  St. 

APTS,  2-8tcry  12-room,  $14,400;  2510- 
12-14-16  26th  Ave;  owner,  Peek, 
Rollins  A  Lyon,  prem;  contractor, 
Chas  D  Lyon.  6501  Buena  Ventura. 


Completioii  Notices 


8AN    MATEO    COUNTY 

Recorded  Completed 

Feb.  28,  1947— L  13,  'Manle  Manor 
Sub"  (Atherton-  John  Walton 
Dlnkelspiel  to  FJeldhelm  &  Bow- 
man  „ Feb.  21,  1947 

Feb  28,  1947— L  12,  B  6;  "Kensing- 
ton Square".  Gilbert  C  Foster  et 
al    to   Foster  A   Sandbcrg. 

^ Feb.    28,    1947 

Feb.  28.  1947— NE  41.31  L  21,  B  21 
"White  Oaks  Tract,  s:ub  No  .T*. 
CSordon  C  Hess  et  al  to  John  W 
Krlstjar.sen   Feb.  27,   1947 

Feb.  28.  1947— L  21,  B  4;  "San 
Car'os  Park  Sub"'  Joe  F  La  Man- 
tla  to  P  J  Morahan  Feb.  20,  1947 

Feb.  28.  1947— L  13,  B  4 ;  "San  Car- 
los Park  Sub*'.  Frank  J  Linane 
et  a!  to  P  J  Morshan.  Feb.  20.  1947 

Feb.  28,  1947— L  4,  B  8;  "Hillcrest 
Showing  Sub";  L  6,  B  8;  'Hill- 
crest  Showing  Sub"  United  Con- 
struction Co  to  wliom  it  may 
concern    Feb.  24,   1947 

Feb.  28,  1947— Por  L  23  4  24.  B  5: 
"Sunset  Highlands  No  2;  L  19, 
20  and  22,  B  5;  Sunset  Highlands" 
Walton  A  Gould  to  Gould  Oon- 
etructlon    Co Feb.   28,    1947 

Feb.  28,  1947— L  H,  B  10,  Range  "B'* 
"Town    of   Mezfcville"    Herbert   D 

Murp&iy  to  P  J  Murphy 

Feb.  27,  1947 

Feb  28,  1947— L  8  A  10,  B  11, 
"Woodland  PI  Sub  of  Ravens - 
wood".  P  J  Murphy  to  whom  it 
may  concern.   Feb.    27,   194V 

Feb.  28,  1947— L  1,  2.  3.  4.  5,  B  7; 
"Redwood  Manor"  M  J  King,  Inc, 

to  whom  it  may  concern  

'"""~  ■*  Feb.    27     1947 

Feb.  28^:947— (i)  BE  10  f t  L  V  & 
NTW  15  ft  L  8,  B  19 ;  "Oak  Park" 
(2)  F\)r  L  7,  B  19;  "Oak  Park'' 
Chaa  B  Farrow  et  al  to  whom 
It  may  concern  Feb.  26,  1947 

Mar.  1.  1947— L  1  A  2,  B  3;  "Es- 
eondite  Tract"   Peter  Fogarty  et 

al  to  whom  it  may  concern 

_ „ March   1.  1947 

March    1,    1947- L    7.    A    9.    B    12; 
•^ew  High   School  Acres"  Rich- 
ard  Hendrick  et  al  to  H  V  Co- 
wan Feb.   23,   1947 

March  1,  1947—  L  6,  4  7.  B  6  "West 
Redwood"  Samuel  J  Moncrief  to 
whom  it  mav  concern.  Feb.  26.  1947 

Mar.  1.  1947— L  15.  B  7;  L  8,  B  6; 
L  16,  B  5;  L  45.  B  4;  "Belmont 
Park,  Belmont"  C  D  Cunning- 
ham to  Stolte.  Inc Feb.  28,  1947 

March  1.  1947— L  16  A  17,  B  11: 
"University  Height.s»'  Vernon  C 
Stuart  et  al  to  whom  it  may 
concern.    Feb.    21,    1947 


Feb.  21,  1947— Lot  5,  Reese  VUla.  Cur- 
tis A  Nordyke  to  Fred  W  Clark. 
Feb.  21,  1947— Lot  10,  Block  24,  North 
Sacramento     Heights.     Warren     S 
Fields  to  whom  it  may  concern. 
Feb.    24.   1947— Ptn    Lots    13    and    14, 
Block   13   .East   Del    Paso   Heights 
Addition  No  1.  Harold  V  Kiser  to 
whom  it  may  concern. 
Feb.  24,  1947— Lot  24,  Block  IS.  East 
Del  Paso  Heights  No  1.  Harold  V 
Kiser  to  whom  it  may  concern. 
Feb.    24,    1947— Lot    6,   subdivision    of 
Lot  18,  Block  26.  North  Sacramento 
Subdivision  No  8.  Ethan  B  Brown- 
ing to   whom   it  may  concern. 
Feb.  25,  1947— Ptn  Lot  12,  San  Juan 
Acres.  Leon  R  Froehlich  to  George 
C  Miller. 
Feb.  25,  1947— Lots  56.  60,  61,  Marconi 
Gardens.  Evelyn  L  Heckes  to  Carl 
L  Heckes. 
Feb.    25,    1947— Lot    68.    Meister   Ter- 
race. Hollis  W  Hammond  to  Mark- 
wart  Construction  Co. 
Feb.  25,  1947— Lot  20,  Swanston  Palms 
No  3.  Donald  R  Steed  to  Markwart 
Construction  Co. 
Feb.  25,  1947— Lot  2.  Elmhurst  Court 
Burt  Cross  to  Markwart  Construc- 
tion Co. 
Feb.  25,  1947— Lot  5,  Reese  Villa.  Cur- 
tis A  Nordyke  to  Fred  W  Clark. 
Feb.    25.    1947  —  California    National 
Guard    warehouse.    Department    of 
Public    Works    to    Lawrence   Con- 
struotion  Co. 
Feb.    25.    1947— Ptn   Lot    2.   Blocka  K 
and  L,  14th  and  15th.  Pacific  Tele- 
phone A  Telegraph  Co   to   Blamey 
Decorating  Co. 
Feb.  25,  1947— Ptn  Lot  47,  Carmichael 
Colony.    3«hn    Hodge    to    whom    it 
may  concern. 
Feb.  26,  1947— Ptn  Lot  124,  Carmichael 
Colony.    Victor  Riolo    to   whom    it 
mav  concern. 
Feb.   26.    1947— Lot   64,   Country  Club 
Estates.     George      McClatchey     to 
Earl   Kelly. 
Feb.  26,  1947— Lot  10.  Elmhurst  Court. 
Roy   C    Bailey   to    Markwart   Con- 
struction Co. 
Feb.   26.    1947— Lot   29,    Bellview   Vil- 
lage.   Harvey    L    Lee   to  James    B 
Kelpper. 
Feb.  26,  1947— Ptn  Lot  44.  Carmichael 
Colony.  Floyd  H  Evans  to  whom  It 
may  concern. 
Feb.   27.   1947— Ptn   Lot  10.   Block   18. 
North    Sacramento    No    8.    Irvin    P 
Cavanaugh  to  Earl  Kelly. 
Feb.    27.    1947— Lot    43,    Sierra  Oaks 
Vista  No  3.  S  A  Honaker  to  George 
Reed. 
Feb.    27,     1947— Lots     10.     11.    12.     18. 
Bellview  Village  Unit  No  2.  James 
B  Klepper  to  whom  it  may  concern. 
Feb.    27.    1947— Lot    66,    Meister   Ter- 
race. W  B  Phillips  to  whom  it  may 
concern. 
Feb.    27,    1947 — 2   pieces    of    property. 
Lot  8,   Carolyn   Tract,   and    Lots    6 
and  18,  Block  26,  North  Sacramento 
Subdivision    8.    Ethan  B    Browning 
to  whom  it  may  concern. 
Feb.  27,  1947— Lot  79,  CamelUa  Heights 
Roland  K  Mathews  to  whom  it  may 
concern. 
Feb.  27,  1947— Lot  121,  Glenn  Orchard 
No  2.  John  Cecchettini  to  whom  it 
may  concern. 
Feb.  27,  1947— Lots  180,  183,  20.  8,  10, 
9.   181.  182,  11,  16,  168,   167,  170,  171, 
172    178,    178,    185,    184,    179,    19.    13, 
Hazelwood  per  map.  Premier  Land 
4     Development     Co     to     Craitbilt 
Homes,  Inc. 


Feb.  21.  1947— Gephart  Rug  A  Lino- 
leum Co  to  Carl  W  Berg. 


Non-Responsibility 


8AN    FRANCISCO 


March  3.  1947— &W  GOLDEN  Gate 
Ave  end  Buchanan  St.  Wm  C 
Degele  as  to  improvements  on 
property. 

March  3,  1947—628  El-i.IS  Street. 
Silvian  P  Hemdon  as  to  im- 
provements on  property. 


Cessation  of  Labor 


SACRAMENTO  COUNTY 


Recorded                              Labor  Ceased 
Feb.    25.    1947— Lot    14,    Lakewood. 
Charles   Gwlan    Tryor  to  Capitol 
Builders...^ Jan.   17,  1947 


Plumbing  Permits 


OAKLAND 


1020  Bella  Vlnta  Ave;  owner,  Dick- 
ey ;  plumber,  E  J  Hoerst ;  4  plumb- 
ing fixtures;  2  gets  openings;  6  water 
connections. 

178   Grand;    owner ;    plumbet, 

Durant;   1  gas  opening. 

.8065  Wlnthrope;  owner,  L  E  Rans- 
dell:  plumber,  ,  1  plumbing  fix- 
ture: 0  gas  openings;  1  water  con- 
nections. 

2230  Bywood ;  owner,  A  Nelson ; 
plumber.  J  Goldstein;  8  plt>g  fix- 
tures; 2  gas  openings;  16  water  con- 
nections. 

2136  64ih  Ave;  owner.  H  Beggs; 
plumber.  J  Sorenson ;  4  plumbing 
fixtures;  1  gas  opening;  4  water 
connections. 

5319  E  14th;  owher,  Rockey  Bar; 
plumber,  Geo  Campbell;  1  plumbing 
fixture. 

1419  40th  Avenue;  o^vncr,  Adler; 
plumber,  H  P  Sheridan;  3  plumbing 
fixtures;  0  gas  openings;  5  water 
connections. 

759  Barbara  Rd;  owner,  Theis , 
plumber,  N  A  Hodes;  1  plumbing 
fixture. 


Furnace  Permits 


OAKLAND 


SACRAMENTO  COUNTY 


Recorded 

Feb.  21,  1947—2  pieces  of  property  on 

ptn   Lot  4.  Tltamont  Tract.   Robert 

8  Morris  to  whom  it  may  concern. 
Feb.  21,  1947— Ptn  Lot  17,  City  Farms 

No  2.  Joseph   D  Webb  to  whom   it 

may  concern. 
Feb.  21.  1947— Lot  20,  Block  24,  West 

Del    Paso    Heights.    Myrtle   R    Mo- 

slngo  to  M  Herbert. 
Feb.    21,    1947— Lot    12.    Mead   Tract. 
.Hal  L  Leighton  to  Gartner  A  Bui- 
i loch. 
Feb.  21,  1947— Lot  36,  Clampltt  Tract. 

W  M  Schauer  to  whom  it  may  con- 
'  cera. 
Feb.   21,   1947— Ptn   Lot   42.   Del    Paso 

Park  View.  Sol  Krakow  to  George 

W  Reed. 
Feb.  21.  1947— Lot  1615,  Map  1  of  Elm- 
hurst.    Robert     E    Allen     to    M    F 

Terra  A  Sons. 

■•* 

Freight  Cars 

(Continued  from  Page  One) 


Liens  Filed 


SAN    FRANCISCO 


Recorcied  Amour  t 

March  .  1947- SE  CLEMENTINA 
and  NE  4th  Street.  Arthur  J 
Swanson  dba  Westates  Produclp 
Co  vs  Annie  Hospcdarsky,  Chas 
R<chanhach  dba  Coast  Bldg  Co.. 
$121.06 

March  .  1947- SE:  CLEl^fENTINA 
•and  NE'  4th  St.  John  Bennion  and 
T  H  Johanna  dba  Benjo  Co  vs 
Anna  Hospodarsky  and  Coast 
Bldg  Co  $618.11 

Mar  .  1947— SE  MISSION  180  NE 
PrecHa  Ave.  John  Bennion  and 
T  H  Johanns  vs  W  G  Menary  and 
Helen  Euphrat  and  Coast  Bldg 
Company    $589.64 


SACRAMENTO  COUNTY 

» 


Recorded                                          Amount 
Feb.    21.    1947— Lot    3.    Sierra    OaJts 
Vl.'<ta.  James  P  Mulderrlg  vs  Jack 
Whiting  and  Lyman   W  Bentler. 
1600.00 


Release  of  Liens 


Mac.\rthur  A  Broadway;  owner. 
Andrew  Williams;  dealer.  Aladdin 
Htg   Corp;    c»»ntral    furnace. 

2020  Broadway ;  owner,  Weiner 
Shoe  Co;  dealer,  Aladdin  Htg  Co; 
central    furnace 

3659  Redwood ;  owner,  D  MilUinn ; 
dealer,  Aladdin  Htg  Corp;  central 
furnace. 

2036  Franklin  St;  owner.  Reming- 
ton-Rand; dealer,  Aladdin  Htg  Corp; 
Central   furnace.  , 

6156  Seminary  Ave;  owner,  L  Eb- 
ner;  dealer.  Harer  Furnace  Co;  floor 
furnace. 

2839  Carmel;  owner,  C  Fenero; 
dealer,  Aavaks  Htg  App  Co;  floor 
i  umace. 

638  Trestle  Gler ;  owner,  Harder; 
dealer.  The  Holland  Co;  replacement 

678  17 ;  owner,  Campbell ;  dealer. 
Atlas   Htg;    floor. 

9.'534  Sunnyslde;  owr.er.  Fisher; 
dealer,  Atlas;  floor. 

8138  Dcwllng ;  owner,  Johnson ; 
dealor.   Atlas    Htg;    central   heating. 

877  Longridgf  Rd  ;  owner,  Johnson  ; 
dealer.   Atlas   Htg:    central   heat. 

1749  4th  Ave;  owner,  Gutzen ;  deal- 
er. Atlas  Ht«:   floor. 

4508  Fair  Ave;  owner.  Warren, 
'lealer.   Alln.^   Htg,    central    heat. 

4326  Mark*  t .  owner,  DeShcra;  deal- 
er. Atlas  Htg;  central  heat. 

3917  MIdvale;  owner.  Bethel;  deal- 
er. Atlas  Htg;   gravity    (75.000) 

4403  Whittle,  owner,  Netherby ; 
dealer,   Atlaa   Htg;   floor. 


Electrical  Permits 


contractor.  Rodiak  Elec  Const  Co;  4 
services. 

5209  156  Gear>-;  owner,  Chas. 
Brown ;  contractor,  Victor  Lemoge ;  6 
plugs. 

5210  1240-2-4  Jones  St;  owner,  E 
Newell ;  contractor,  Victor  Lemoge ; 
4  nlteratioiis. 

3211  NW  Fell  cor  Baker;  owner, 
SPC;  contractor.  Enterprise  Eloc 
repair  signal   lights. 

3212-3227  various  Iccalions  on 
Guerrero  ;  various  owners ;  contrac- 
tor. Globe  Elec  Wks;  4  services;  in- 
Htallatlon  ui  derground  service  c/c 
PG  A  E. 

3228  36  2nd  St ;  owner.  Victor  Add- 
ing Machine;  contractor,  Casey  Elec 
Co;  2  outlets;   1   switch;  20  plugs. 

3229  906    McAllister;    owner    ; 

contractor,    Casey    Elec    Co;    repair 
J   switch. 

S2S0  14th  W  side  150  ft  of  Man- 
dalfty;  owner,  Doelger;  contractor, 
Richmond  Elec  Co;  temporary  saw- 
permit. 

3231-3243  vaiious  locations  on  Ful- 
ton Aon  10th  Ave;  owner.  Fac  Coast 
Const   Co;    contractor,    B   J   Doherty. 

3244-3261  various  locations;  own- 
er, Marvel  Home  Bldg;  contractor, 
B  J  Doherty;  9  outlets;  9  switches; 
IS  plugs:  service;  b.  t. 

32v'>2-S255  various  locations  on  Pa- 
checo-  owner,  M  Costello;  contractor, 
B  J  Doherty;  P  outlets;  9  switches; 
13  plug»  :  serA'lce ;  b  t. 

3256-3278  various  locations;  owner 
Pac  Coast  Const  Co;  contractor,  B 
J  Doherty;  9  outlets;  9  switches;  13 
plugs;    service;    b    t. 

3279-3280  Mangels  St;  owner.  Pac 
Coast  Const  Co ,  contractor,  B  J  Do- 
herty; 9  outlets;  9  switches;  8  plugs; 
4  services ;   b  t. 

3281      501    Broderick;    owner 

contractor.    Lee   Elec   Co;    4   motors; 
alterations  to  meter  board. 

3282-3298  various  locations  and 
owners;  contractor.  Apex  Elec  Co; 
signs;    fall    beer). 

3299-3300  Pueblo  St;  owner,  Bald- 
winson ;  contractor,  Strom  A  Smith ; 
20  outlets:  ::0  switchcb;   24  plugs. 

3301-3303  Randolpb  St;  owner. 
Baldwinson;  contractor.  3trom  A 
Smith;  18  outlets;  18  switches;  24 
plugs. 

3S04  147  Bright  St;  owner.  Bald- 
winson ;  contractor,  Strom  A  Smith ; 
9  outlets;   10  switches;   11   plugs. 

3305-3307  various  Prentis  loca- 
tions ;  owner,  Bergslrom  A  Larvick ; 
contractor,  Strom  A  Smith ;  8  out- 
lets:  9   switches:   8  plugs. 

3308  1339- A  13^'1-41-A  3Srd  Ave: 
owner,  Carlson ;  contractor.  Strom  A 
Smith;  25  outlets;  21  switches;  37 
plugs. 

3309  2223  24th  Ave;  owner.  Carl- 
son; contractor,  Strom  A  Smith. 
11   outlet!.;    11   switches;    14   plugs. 

8310  Front  A  Washington;  owner. 
Sunset  Produce  Co;  contractor.  Mar- 
tlnze  Elec  Co;  meter  loops. 

3311  584-686  Mississippi;  owner. 
De  Ftotroni;  contractor,  Martires 
Elec;  11  outlets:  12  switches;  11  plugs 
service;   alterations. 

3312  3644  Baker:  owTier,  Flanagan, 
contractor,  Martinez  Elec;  under- 
ground   services. 

3313  3015  24th  St;  owner,  F  Flerro; 
contractor,  American  Elec  Const  Co; 
2  plugs. 

8314  1930  20th  Ave;  owner,  L  Seg- 
lin :  contractor.  American  Elec  Const 
Co;   3  plugs. 

3316  9.'S2  Market:  owner.  Norris, 
Beggs  A  Simpson;  contractor.  Cen- 
tral Elec  Co:  10  outlets;  2  switches. 

3316  332  Fine;  owner,  Assoc  Indem- 
nity; contractor.  Central  Elec  Co;  3 
outlets;  2  plugs. 

3317  239    Gear>';     owner,     ; 

contractor,    Mohrdick    Elec    Co;    sur- 
vey. 

3318  291     Geary:     owner.     . 
contractor,  Mohrdick  Elec  Co;  feed- 
er  A    meter  change. 

3319  39th  Ave  W  200  N  Judah  bt ; 
owner,    Carlson;     contractor,     Stroit 

Smith ;    temporary   saw    ««rvlce. 

3820  17th  Ave  E  side  100  ft  N  Ju- 
dah :  owner.  United :  contractor,  Rich  ■ 
mond  Elec  Co;  temporary  service. 

3221-3334  various  locations  on 
Lombard  A  on  nth  Ave;  owner.  Uni- 
ted; contractor,  Richmond  Elec  Co; 
24  outlets;  24  s'vltcheb;  8  plugs;  ser- 
vice. 

S335-8     Various    locations    on    4Srd 


SAN    FRANCISCO 


vealed  thepe  interesting:  facts: 

World  War  II  wore  out  most  of 
the  freight  cars  in  operation.  The 
average  ago  of  thoap  now  runnini^ 
is  Bomethinp:  in  excels  of  20  years. 
Dining  the  war  few  additional 
freight  cars  were  built.  Through. 
1946,  only  40,000  cars  were  built, 
both  in  the  car  building  plants  and 
in  the  railroad?'  own  shops.  Six- 
ty-five thousand  cars  were  retired. 
25,000  Lesa  Cars 
As  a  rosu't,  the  country  entered 
1947  with  26,000  fewer  freight  cars 
than  it  had  at  the  beginning  of 
1946. 

"The  housing  construction  pro- 
gram involves  huge  amounts  of 
material  of  all  kinds."  the  senat^or 
Mid.  "There  simply  are  not  enough 
fr^ifht  csri  to  trahiport  this  mass 
of  ni«t«rial." 


SAN    FRANCISCO 

-• 


Recorded  Completed 
March       ,  1947—902  STOCKTON  St. 
Romnn    Catholic    Archbishop    of 
San  Francl&co  to  R  S  Sllverberg 
_ February   24,    1947 


SACRAMENTO  COUNTY 


Recorded 

Feb.  24,  1947— J  A  Schmledt  to  Ada 
E  Graham. 


3200  123  San   Felipe;   owner   , ; 

contractor.   Beacon   Eleo  Co;  service. 

3201  -2820  Broadway;  owner,  ; 

contractor.  Beacon   Elec  Co;  4  alter- 
ations. 

3202  ?419   20th    St;    owner 

contractor.  Beacon  Elec  Co;  1  switch; 
service. 

S?03  498  Natoma:  owner.  Blue 
Ribbon  Prod :  contractor.  Stone  - 
Ryals  Elec  A  Mfg  Co;  4  motors;  re- 
quest purvey. 

3204  270  Bayshore;  owner.  Ep- 
plers  Baking  Co:  contractor,  Chas  A 
I.*nglal8  Co;  4  motors. 

3205  2107  Market;  owner.  Reliable 
Raaio  Co;  contractor,  Wonderllte 
IsVc  n   FVod  Co :   4  signs. 

3206  69   Dorland    St ;    owner.   John 
Fltrslmmons.    also    contractor;    ser 
vice ;    special. 

3207  140  Haves :  owner.Hubbord ; 
contrr.ctor.  Ro^taok  Elec  Const  Co; 
2  outlets;  4  plugs. 

3208  4500   Srd    St;    owner,    Fong; 


Avenue;  <.wi»er,  United;  contractor, 
Richmond  Elec;  8  outlets;  8  switches 
8  plugs;  service. 

3239  1939;  owner,  Lynera;  con- 
tractor, OK»>effe  "The  Fan  Man". 
service;   new  service. 

3240  70  Berrj';  owner,  ;  con- 
tractor, O'Keeffe,  "The  Fan  Man"  4 
motors. 

3341  10th  and  Division  Sts;  own- 
er, Standa.d  Oil  Co;  contractor,  Elec 
Prod  Corp;  sign. 

3.^42  NE  Cor  Callfonjia  and  Fill- 
more  Sts;  owner,  American  Trust 
Co ;  contractor,  Elec  Prod  Co ;  sign. 

3343  479  Sutter  St;  owner.  Sir 
Francis  Drake  Hotel;  contractor, 
Elec  Prod  Corp;  sign. 

.1344  660  O'Farrell;  owner.  Abbey 
Garage;  contractor,  Elec  Prod  Corp; 
sign. 

3345  798  Arguello  Blvd;  owner. 
Blue  Seal  Phcy ;  contractor.  Electric 
FYod  Corp;  sign. 

3S46  244  West  Portal  Ave;  owner, 
Weltsel  Shoe  Store;  contractor,  Elec 
Prod   Corp;   sign. 

3.147  33  Ellis  St:  owner,  Wm  Bros 
Battery;  contractor,  Elec  Prod  Corp 
sign. 

3348  411  O'Farrell  St;  owner,  Co- 
lumbia Hotel;  contractor.  Electric 
Prod  Con>;  sign. 

3349  3020  Clay   St:   owner ; 

contractor,  Golden  Gate  Elec  Co;  1 
outlet;  1  switch;  3  plugs;  repair  fire 
damage. 

3350  679  Bryant  St;  owner.  Sch- 
nier:  contractor.  Golden  Gate  Eleo 
Co;  15  outlets;  1  switch;  repair  fire 
damage. 

3351-53  Various  locations  and  own- 
ers; contractor.  Golden  Gate  Electric 
Co:  repair  fire  damage. 

8354  182  South  Van  Ness;  owner. 
J  Steinberg:  « ontractor,  American 
Elec   Conatr  Co;   ...„ 

8865  116  Hoffman  Ave;  owner,  C 
.'Iquilan ;  contractor,  American  Eire 
Constr  Co;  alterations. 

3356  1350  Polk  St .  owner.  Thomas : 
contractor.  Liberty  Elec  Co;  sign 
circuit. 

3357  503  Ellis  St;  owner,  Belshaw; 
contractor,  Brumfleld  Elec  Sign  Co: 
sign. 

3S58  131  Thrift  St;  owner,  Haenkle 
contractor,  Mahoney  Elec  Co;  S  out- 
letr  :  .T  sv.-ltches ;  6  plugs ;  service. 

3359  70*1  Post  St;  owner.  Welngar- 
ten  ;  contractor.  Mahoney  Electric  Co 
sign   feed. 

3S60  3859  I7th  St ;  owner.  Verduge ; 
contractor,  Mahoney  Elec  Co;  2  me- 
ter switches. 

3361  468-460  Day  Street;  owner. 
Vert;  contractor,  Mahoney  Elec  Co; 
2    outlets;    2   switches;    complaint. 

3262     ICl   Cambridge:   owner,   ..; 

contractor,  Arc  Elec  Co;  new  range. 


JOINT  FILLERS 

FItxcell  Bituminous  Fiber 
qnd  Johns-Monvilit 
Aspholf  F«lt.SidMi 


O'NEILL   LUMBER   GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArficId  9110 


1999  BvaM  A««. 
Saa  Pranciace.  Calil. 
P*o>i«<  GArfiald  9110 


...YARDS    AT... 

799   Count>    Road 

San   C^rlo*.  Calif. 

Pkout:   San  Carina  2041  M 


907  Bonania    Road 
La*   \»tmt.    Nevada 


'For  a  Square  Deal  Call  O'Neiir 


JOIST  HANGERS 

Alt     ^1ZFH 

FOR  IMMEDIATE  DELIVERY 
PATTERSON  &  ELVIN  IRON  WORKS 

280— ISth  STREET,  SAN  FRANaSCO 


MA>kct   M47 


L.  D.  REEDER  CO. 

100  Sacramento  Street,  San  Francisco,  DOiiglas  5050 
Contractors  and  Engineers 

Anivrtincc  the  opening  of  a  new 
Soflfice  and  warehouse  at 

1600  Seventh  Street.  Sacromento.  Calif. 
Phone  Soc.  4-3026 

Offering  a  Complete  Service  in  Northern  California  for 

Acoustical  Treatment  and  Resilient  Floor  Coverings 

under  the  Management  of  Mr.  Edward  P.  Clark. 


PAGES 


DAILY    PACIFIC     BUILDER 


WEDNESDAY.  MARCH  5.  1947 


POSITIONS   OPEN 


S-606  — PRINCIPAL  KNOR  and 
ABST.  GENU  MOR.  for  a  municipal 
water  and  power  system.  $8000  year. 
Apply   by   letter,    ConfidenUaL   Calif. 

8-MT— ENOR8.  with  sanitary  and 
Industrial  hygiene  training  and  ex- 
perience for  administrative  worit  In 
Alaska.  StarUng  salaries  fSOO  and 
1420  month.  Apply  by  letter. 

S -548— STRUCT!*  DESIGNER,  not 
over  40,  exper.  on  industrial  bldgs. 
1400  month.  San  Francisco. 

INOINEiRINO  SOCIITieS 
PIRSONNIL  SIRVICI.  INC. 

(AfMicy) 
Newton  D.  Cook.  Mgr. 

S7  POST  ST.  S.  P.  4 

aAHMd  f24t 


OAKLAND 


44433  3239  Svlvnn;  owner.  Special 
Own  Per;  coniractor  C  W  Smock; 
outlets:  switches;  fixtures;  new  In- 
terations. 

4-1434  306  13th  St;  owner,  Sher- 
wood ;  contractor,  Fred  Schmits ;  al- 
terations, s 

44435  J2th  A  Webster;  owner, 
Cochran  &Celli;  contractor,  Fred 
Schmits;  plugs. 

4443C  3340  E  12th  St ;  owner,  Coch- 
ran &  Celli;  contractor,  Fred  Schmits; 
plugs. 

44437  3659  Redwood  Rd;  owner, 
D  Williams;  contractor,  Aladdin  Htg 
Co. 

41438  714  Washington  St;  owner. 
The  Gold  Rush  Cafe;  contractor, 
Standard  Display ;  sign. 

44439  6th  Ave  A  E  12th  St ;  owner, 
ABC  Lilquors;  contractor.  Standard 
Displav '  sign. 

44440  S91S  East  14th  St;  owner, 
Brownie's  Liquor;  contractor,  Stand- 
ard Display ,  sign. 

44441  7219  E  14th  St;  owner.  Acts 
Liquor;  contractor.  Standard  Dis- 
play; sign. 

44442  42nd  Ave  E  12th  St;  owner, 
Creamaid  Dalr>-;  contractor,  Vincent 
Elec ;  new  light  service. 

44443  50th  Ave  E  12th  St;  owner, 
;  contractor,  Vincent  Elec;  fix- 
tures. 

44444  8332  East  14th  St;  owner,  H 
Smith;  contractor  Ets-Hokin  A  Gal- 
van;  outlets;  switches;  plugs;  mo- 
tors. 

44445  'i272  86th  Ave;  owner.  Per- 
fection Paint  Co;  contractor,  Del 
Monte  Eicc;  motom. 

44446  10621  Permanente  St;  owner. 
Glen  T.  Goodman  CO;  contractor,  Del 


Monte  Elec;  fixtures. 

44447  10521  Permanente  St;  owner. 
Glen  L  Goodman  Co;  contractor,  Del 
Monte;  outlets;  switches;  plugs;  mo- 
tors. 

44448  1067  74th   St;   owner.   ; 

contractor,    Roberts    Ltg    Fix;     fire 
repairs. 

44440  Bro.idman  and  MacArthur; 
owner,  Plands;  contractor,  T  L  Ro- 
senberg;  plus. 

44450  17th  E  of  Harrison;  owner. 
American  Dlsp  Telegraph  Co;  con- 
tractor. C  C  Severtn  Elec;  service. 

44451  92  Camelford  Place;  owner, 
M  W  Halvig;  contractor,  James 
Anderson;  outlets;  switches;  plugs; 
new  installations. 

44452  5951  Marshall;  owner,  Ll- 
Shong:  contractor,  A  L  Solari;  plugs. 

44453  5796  Vicente;  owner,  Repet- 
to;  contractor,  A  L  Solari;  fixtures. 

44454  27th  ft  Broadway;  owner, 
Dohl  Chev;  contractor,  Calif  Elec; 
motors. 

4445C  2575  64th  Ave;  owner,  Buck- 
ley contractor,  James  Anderson, 
elec  rsnge. 

44456  S805  Clarke  St;  owner,  C 
Westwood ;  contractor.  Paramount 
Elec   outlets;    switches;   plugs. 

44457  3836  Mac  Arthur;  owner. 
Bink's  Coffee  Shop;  contractor. 
Paramount  Elec;  sign. 

44468  5700  Clover  Dr;  owner,  J  E 
Hourtane;  coniractor,  Paramount 
Elec ;    service. 

44459  809  Myrtle  St;  owner,  Wat- 
son Grocery;  contractor.  Paramount 
Elec:  outlets;  switches;  plugs;  al- 
terations;  addition. 

44460  486  56th  St;  owner,  W  W 
Cartmell ;  contractor,  Paramount 
fixtures. 

44461  486  56th  St;  owner,  W  W 
Cartmell ;  contractor.  Paramount 
Elec;  outlets;  switches;  plugs;  mo- 
tors. 

44462  16th  *  Wood;   owner ; 

contractor,  T  L  Rosenberg;   motors; 
wiring 

44465  W7  18th  6t ;  owner,  Dr  Hen- 
derson; contractor.  White  Elec  Co; 
sign;    repair   wiring. 

444(64  484  12th  St ;  owner.  Foreman 
8c  Cuhrk ;  contractor,  Parkhurst  Elec ; 
outlets-    .swUches,    alterations. 

44466  484  12th  St ;  owner.  Foreman 
8c  Clark;  contractor,  Parkhurst  ^lec; 
flxturea 

44466  Oakland  Airport;  owner,. ; 

contractor,  T  L  Rosenberg;  fixtures 

44467  1412  98th  Ave;  owner,  Mr. 
Drake :  contractor,  Haynes  Elec ;  mo- 
tors. 

44468  1961  Sin  Pablo;  owner, 
Scott  Sign  Service,  contractor,  Scott 
feign  ;    sign  ;   new   Installation. 

44469  3334  Grand;  owner,  Scott 
JUgn  Service;  contractor,  Scott  Sign, 
algu,  new  installation. 


CLASSIFIED  ADVERTISING 


1 


44470  910  28rd  Ave;  owner,  Wesco 
Blower;  contractor,  Pac  Elec  Motors; 
motors. 

44471  1091O  B  14tb  St ;  owner,  John 
Tulloch ;  contractor,  Pac  Elec  Motors 
outlets;  fixtures. 

44472  2»43  Ford  St ;  owner,  Vulcan 
Steel;  contractor,  Pac  Elec  Motors, 
new  feeder  and  compressor. 

44473  98th  8c  San  Leandro;  owner. 
Denntson  Foods;  contractor,  Fhc 
Elec   Motors;   fixtures. 

44474  08th  Ave  &  San  Leandro; 
owner.  Dennison  Foods;  contractor, 
Pac  Elec  Motors;  outlets;  switches; 
plugs. 

44475  2960  Chapman  Ave;  owner, 
Melrose  Sheet  Metal;  contractor,  Pac 
Elec  Motors;  service. 

44476  20th  &  Cypress;  owner.  Pa- 
cific Pipe;  contractor,  Pac  Elec  Mo- 
tors; clteratlons. 

44477  2646  98th  Ave ;  owner,  Frank 
Carr;  contractor,  Pacific  Elec  Motora 
outlets ;  switches ;  plugs. 

4447S  Railroad  &  Kennedy;  owner, 
National  Auto  Fibre ;  contractor,  Pac 
Elec    Motor;    permit    for   March. 

44479  9025  G  St;  owner,  Lincoln 
Lumber  <7o:  contractor,  Pac  Elec 
Motor ;   wiring. 

44480  1440  Broadway;  owner, 
Vaughn ;  contractor.  Joseph  Taloff ; 
fixtures. 

44481  828  Flllbert;  owner,  Wll- 
loughby;  contractor,  Kent  Kibbe; 
fixtures. 

44482  3421  Fruitvale  Ave;  owner. 
Angel's  Ftn  Lunch;  contractor.  Gen- 
eral Neon  Lite;  connect  sign,  new 
installation. 

44483  51  12th  St;  owner,  Watson 
Radio;  contractor,  Wonderllte  Neon 
Prod;   new  installation. 

44484  2068  Broadway ;  owner,  Oak- 
land Radio  Co;  contractof  Wonder- 
lite  Neon  Prod ;  new  installation. 

444^5  2925  Revere;  owner,  J  D 
Hamilton,  (sp  own  per)  contractor, 
J  D  Hamilton;  outlets;  switches, 
fixtur°e  ;   plugs ;   alterations. 

44486  3408  San  Pablo ;  owner,  Bruce 
McCollum;  contractor.  Spott;  fix- 
tures. 

44487  719  Market;  owner.  Star 
Theatre;  contractor,  Spott;  outlets. 

44488  2249  65th  Ave;  owner,  P*ur- 
cell;  contractor,  L  R  Wallace  Jr, 
outlets;    switches;    plugs. 

44489  ?249  65th  Ave;  owner.  Pur- 
cell;  contractor,  L  R  Wallace;  fix- 
tures. 

44490  1609  Magnolia ;  owner,  Jounp 
contractor,  L  R  Wallace  Jr;  out- 
lets ;    switches ;    alterations. 

44491  869  32nd  St;  owner,  W  J 
Carter;  contractor,  L  R  Wallace  Jr; 
fixtures. 

44492  860  32nd  St;  owner,  W  J 
Carter  Box  Co;  contractor,  L  R  Wal- 
lace: outlets;  switches;  plugs;  new 
installations. 

44493  4029  E  17th  St;  owner, 
Smith;  contractor.  L  R  Wallace  Jr; 
outlets;  plugs. 


44404  9301  F  St;  special  ownrrs 
Per ;  contractor,  M  C  Maddox ;  plq^s , 
alterations;  new  installation  and  ad- 
dition. 


Official  Proposak 

Change  of   Bids   Opening    Date- 
Project  Calif.  F.  H.  68- D 


FEDERAL  WORKS  AGENCY. 
PUBLIC  ROADS  ADMINISTRA- 
TION, San  Francisco,  California. 
March  3,  1947.  Notice  of  Change  of 
Bid  Opening  Date  Sealed  bids  wUi 
be  received  at  the  office  of  the  F'ub- 
11c  Roads  Administration,  720  Pftelan 
Building,  San  Francisco,  California, 
until  2:00  p.  m.  on  March  20,  1947, 
and  then  publicly  opened  for  fur- 
nishing the  materials  and  perform- 
ing the  work  for  constructing  project 
California  F.  H.  68-D,  Mill  Creek, 
.San  Bernardino  National  Forest,  San 
Bernardino  County,  California.  Bid 
opening  for  this  project  was  orig- 
inafky  scheduled  tor  2:00  p.  m.  on 
March  6,  1947.  CHA3.  C.  MORRIS. 
Division  Engineer. 

(Dally  Pacific  Builder) 
(March  5,  1947) 

Fusion  Welded  Sheet  Steel   Pipe 


NAPA    CITY    WATER    WORKS 
CONN  CREEK  PROJ.  PIPE  LINE 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  Citv  Clerk  at 
Napa,  California,  until  7:30  P.  M. 
March  11,  1947,  covering  the  supply- 
ing of  fusion  welded  sheet  steel 
water  pipe  together  with  certain  of 
its  accessories  and  appurtenances 
for  use  by  the  City  of  Napa  in  the 
construction  of  the  proposed  Conn 
Creek  Project  Pipe  Line,  which  pipe 
line  is  to  be  used  for  the  conveyance 
of  water  from  t^e  existing  Conn 
Creek    Resen'oir. 

Prospective  bidders  are  advised 
that  the  issuance  of  general  obli- 
gation bonds  in  a  sum  ample  to  cov- 
er the  cost  of  the  said  pipe  line  has 
been  authorized  at  an  election  here- 
tofore duly  held. 

Proposals    as    solicited    will    have 
particular  reference  to  fusion  welded 
sheet  steel  pipe  as  per  specifications 
attached  thereto,  but  proposals  also 
will  be  received  covering  pipe  which 
the  bidder  may  consider  to  be  in  all 
respects   the  equivalent   thereof   and 
economically    competitive    therewith. 
Proposal   Schedules  will   cover  the 
furnishing  of  pipe  as  follows . 
Schedule  A    Approximately  7500  lin- 
eal feet  of  36  in.  I.D  x%  In.  I.e. 
Z6%  in.  O.D.  fusion  welded  sheet 
steel   pipe,    to   be   double    dipped 
only,  together  with 


Schedule  B  Approximately  07,000 
lineal  feet  of  24  in.  I.D.  s  )4  in. 
i.e.  24 H  In.  O.D.  fusion  welded 
sheet  ateel  pipe,  to  be  double 
dipped  and  wrapped,  or 

Schedule  C  Approximately  VtjOOO 
lineal  feet  of  SO  In.  I.D.  x  ^  In. 
i.e.  30^  in.  OD.  fusion  welded 
sheet  steel  pipe,  to  be  double 
dipped  and  wrapped,  or 

Schedule  D    Approximately  97,000 
lineal   feet  of  36  in.   I.D.  x   %  in. 
i.e.    36>^   in.  O.  D.  fusion  welded 
sheet    steel    pipe,    to    be    double 
dipped    and    wrapped. 
Attention    is    directed    to    the    fact 
that    the    bidding    schedules    fnclude 
certain     accessories     and     appurten- 
ances upon  which  bid  figures  will  be 
required. 

Specifications  and  proposal  forms 
are  on  file  .it  the  office  of  the  City 
Clerk.  City  Hall,  Napa,  California, 
and  also  at  the  office  of  A.  Kempkey, 
Consulting  Engineer,  Balboa  Build- 
ing, San  Francisco.  CaUfomia. 

A  certified  check  in  the  sum  of  not 
less  than  ten  per  cent  of  the  maxi- 
mum "Comparative  Bid  Total"  as 
thown  In  the  proposal  must  accom- 
pany each  bid. 

The  City  of  Napa  reserves  the 
right  to  reject  any  and/or  all  bids, 
or  to  accept  other  than  the  lowest 
bid,  as  may  appear  to  its  best  In- 
terests. 

OFFICE    OF   THE    CITY    CLERK 
CITY    OF   NAPA 
C.  B.   MARTIN.  City  Clerk 
Napa,  Calif. 
Dated  Feb.  26,  1047 

(Dally  Pacific  Builder) 
(Feb.  28,  March  3,  4,  5,  6.  1947) 


Mofal  Weother  Strips 
'  Rock  Wool   Insulation 
Caiiiing     •     Scroons 

"Proper  lasfo/lof  Job  It  half  fh»  Job 
•  -  Cftamberfin  does  H  RIGHT" 

Chamb«rlin  Manufacturct,  Sella,  Inatalla 
and  ScrvicM — Aaaumca  (ull  undividad  ra- 
iponaibility  (or  a  complctaly  aatiafactory 
inatallaton. 

Buildcra    are    invited    to    inveetigata    our 

co-opcralivc  program.    The  name 

CHAMBER  LIN  , 

plua     other     (eaturca     o(     our     program, 

makea    your    Iwilding    mora    attractiva    to 

proapectiva  buycra. 

"Our  50lh    YtT" 
2.J00.000  Satiafiad  Cuatomcrt 


CHAM  BERLIN 


113  lOth  St.,  San  FranciKo  3.  MA.  7669 
1496  67th  St.,  Oalcland  8,  OLympic  2119 


1—    MISCELLANEOUS 


Are  you  Interested  in  well-trained 

qualified      men  ?        SUPERINTEND 

BNTS.  ARCHITBCT8.  ENGINEBRfi 

DRAFTSMEN,    SURVEYORS,  ESTI 

MATORS.     SALES     ENGINEERP 

CONSTRUCTION      ACCXDUNT  \  NTP 

TIMEKEEPERS.    OFFICE    HELP. 

For  further  Information  call 

E.    STEVENS,   OArfleld    1617 

Technical  Positions  Agency 


BOOkketPINfl  iEHVICE 

All  taxes,  payrolls  for  business  firms, 
contractors  and   individuals.    No  ac- 
count too   large  or  too  small.    SEa 
bright    4462.  (U) 


EXPERT  DRAFTINO  BSJRVICB8. 
FREE  LANCE.  Phone  ORayatone 
424S.  (tf) 


HELP  WANTED 


Reputable  S.  F.  Mechanical  Contrac- 
tor desires  EXPERIENCED  SHEI<T 
METAL  ESTIMATOR  with  knowl- 
edge of  Heating,  Ventilating  and  Air 
Conditioning.  Must  be  practical  man 
with  ability  to  take  off  and  lay  out 
Jobs  and  handle  men.  State  age,  ex- 
perience and  salary  expected.  Reply 
Box  36.  c/o  Daily  Pacific  Builder. 

8/10/47 


YARD  SUPERINTENDENT.  Must 
be  «»xp«»rienc^d  operating  equqinment 
yard.  Familiar  with  Mght  and  heavy 
equipment.  Man  over  40  preferred. 
In  answering,  submit  complete  back- 
ground. Location  of  yard  in  San 
Franrisco.  Reply  Box  37,  c/o  Dailv 
Pacific  Builder.  (8/6/47) 


3— POSITION  WANTED 


ASST.  8UPT.  or  FIELD  ESTI- 
MATOR desires  position.  7  yra.  exp. 
in  construction  supervision.  Refer* 
encen.  Available  latter  part  of  March. 
Reply  Box  35.  c/o  Dally  Pacific 
Builder.  8/10/47 

(X)N8TR.  SUPT.  available  after 
March  15.  Wide  exp.  in  const  ruction. 
Supervision  and  business  administra- 
tion, drafting,  designing  and  expe- 
diting. Take  full  charge  of  opera- 
tions.   FViono  Martlnes  10(K-R. 

(8/10/47) 


PURCHASING  AGENT,  Admin- 
istrative Assistant,  Office  Manager, 
etc. ;  10  years"  exclusive  construction 
ex.;  veteran.  32,  single.  Reply  Box 
34  c/o  Daily  Pacific  Builder. 

(8/10/47) 


FOR  RENT 


LUMBER  HANDLING  BOUIP- 
IfSNT:  CARRIERS,  STACKERS. 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-1661. 


0KB    UOCBL   M   )T0R¥UWkC8T 

COMBINATION  DRAGLINE  SHOV- 

SL  Phone  JUnlper  7-8888,  San  Fran- 
sco.  (tf) 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS. 
19  gauge.  .086-in.  45Hx06-ln.  Alum- 
inum Products  Co.,  3245  16th  Street 
Phone  UNderhill  2166  or  SUtter  6700. 

AVAfLABLB  '  FOR  IMMEDIATF 
DBLIVBRY.  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
8H32BT8.  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266.  (tf> 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sdhomaker,  Rte.  3,  Box 
785.  Los  Altoa  Hione  Los  Altoa  2930. 
(t£» 

BOILERl 

BUTTON  "ECONOMIST*  Refrac- 
tory lined  horlBontal  return  tabular. 
85  HP,  125  LB.  WP.  Immediate  fac- 
tory delivery. 

OIL  BURNKRS 

LIGHT  OIL  %  and  H  H.P.,  range* 
from  1  gph  to  16  gph.  Gun  type,  ad- 
justable base.  Immediate  delivery. 

Gallagher-Toftman  Corp.,  168  Cali- 
fornia St  GArfleld  0684.  8/8 


AVAILABLE 


factory 


\-\n  HEAVY  DUTY  "BLACK  Ac 
DECKER"  DRILL  new.  Phone  HE 
8m (3/10/47) 

LIFT  TRUCaC,  Ross  Model  19  HT; 
5  -  ton    CMpacity.     Perfect    condition. 
Priced  at  $4000.    Converse  Industries, 
P.  O   Box  549,  Dial  6-6479.  Sacramen 
to,  Calif.  (3/10/471 


LUMBER   -    mXA.   MATBRIAL: 

Fir  Dimension,  specified  length ;  Fir. 
timbers  plan)( ;  Fir,  bcarc?«  ;  kiln-dried 
('ommcn  Pine;  Shingles;  Insulation 
Board:  Plywood;  Sheet  Rock;  Dimen- 
sion Fir  Random,  lengths  No.  8  com- 
mon and  better,  at  fS.OO. 

Associated    Centractore>     Service 
971  Sutter  St.,  S.  F.  ^— PRospect  4600 


STEELFORMS 

STEILTUII  CONSTRUCTION  TOWMS 
HIAVY  DUTY  SWINOIN*  SCAPMIDS 

STEELFORM  CONTRACTING  CO. 

444  HmriMii  StrMf       DO««Im  SBt3       S«»  Prcneltco 


RESIDENCE  STEEL  CASEMENTS 

In   24  types   ond  sizes   approved  by  the  Metal  Window  Institute 

» 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


•  More  daylight 

•  B«tf*r  vanNlotion 


e  Ea«i«r  opening 
e  $«rf«r  cleaning 


•  Superior  weather-tightntss 

•  Belter  screening 


Why  use  ordinary,  old-{^shioned  windows,  when  modern  Fenestra  Win- 
dows offer  you  all  these  plus  values?  Write  or  call  us  for  further  information* 


D  E  T  R  O  i  T^T  EEL     PRODUCTS 


foclllc  Ceett  Mont 

1310  Sisty-Third  St.,  Imeryville 

Ooklond  8,  California 

Phone:  Olympic  8834 


Local  Salet  Office 

940  tint  Bldg.,  235  Montgomery  St. 

Son  Francitco  4,  California 

fhone:  Doug  la*  0890 
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Worid's  Leadii^  Architects  to  Attend  Plans 
Conference  at  Princeton  University  Thorsday 


"1 


HOLD  POLICY  MEET 


An  action  meeting  to  resolve 
.differences  on  pending  legisla- 
tion affecting  the  construction 
industry  will  be  held  at  Sacra- 
mento Friday  and  Saturday, 
March  7-8.  Representatives  of 
all  divisions  of  the  industry  are 
expected  to  attend  this  conclave. 
Donald  E.  Kirby,  architect,  is 
chairman. 


House  Sabconunittee 
Set  to  Pare  Down 
Interior's  Budget 


Eraeftt  J.  Kump,  San  Francisco,  to  Speak  On 
'When  We  Know  Man,  Then  We  Can  Plan" 

♦•     PRINCEl'ON,  N.  J.— To  discuss 

the  factors  involved  in  planning 
mar.'s  physical  environment, 
Princeton  University  is  soponsor- 
ing  a  Conference  of  fifty  of  the 
world's  leading  architects.  The 
Conference,  which  is  a  part  of 
Princeton's  Bicentennial,  opened 
here  Wednesday  morning. 

Chosen  as  a  conference  mem- 
ber and  discussion  leader  is  Con- 
sulting Architect  Ernest  J.  Kump, 
of  San  Francisco,  whose  work  in 
architecture  and  planning  has  won 
him  international  recognition. 
Among  the  other  Conference  mem- 
bers and  discussion  leaders  are 
Frank  Lloyd  Wright,  William  Rog- 
er Greeley,  Richard  J.  Neutra, 
George  Howe  and  Walter  Baer- 
man,  all  of  the  U.  S.  A.,  and  Sieg- 
fried Giedion  of  Switzerland,  Al- 
var  Aalto  of  Finland,  Le  Corbua- 
ier  of  France,  Sir  Patrick  Aber- 
crombie  of  England,  Carlos  Con- 
treras  of  Mexico  and  Sven  G.  Mar- 
kelius  of  Sweden.  Arthur  C.  Hold- 
en  is  Conference  Chairman. 

Besides  leading  in  Conference 
panel  discissions,  Kump,  who  was 
recently  consulted  by  British  and 
Canadian  planning  comniiasi^ns 
read  a  prepared 
ference.  The  pai 

We  Know  Man  Then  We  Can 
Plan",  stressed  the  necessity  of 
considering  man's  total  needs — 
spiritual  as  well  as  material — be- 
fore undertnking  to  plan  his  physi- 
cal environment.  At  the  conclusion 
of  the  Princeton  Conference,  Kump 
goes  to  Ann  Arbor  where  he  is 
to  speak  at  the  University  of  Mich- 
igan on  "What  An  Architect 
Shouldn't  Know". 

Kump  was  bom  in  California 
and  educated  at  the  University  of 
California  and  Harvard,  and  is 
said  to  be  one  of  the  youngest 
architects  ever  to  be  recognized  by 
Who's  Who.  He  is  the  author  of 
a  section  in  Columbia  University's 
forthcoming  comprehensive  trea- 
tise on  Town  and  City  Halls,  and 
examples  of  his  work  are  familiar 
to  reader  of  the  leading  architec- 
tural and  technical  magazines  of 
American  and  Europe. 

# 


AN   EPITAPH? 


WASHINGTON.— (Eicclusive)— 
If  the  interior  subcommittee  of  the 
house  appropriations  committee 
has  its  way,  the  Department  of  the 
Interior  is  scheduled  to  take  a 
heavy  beating  in  financial  quar- 
ters. 

The  subcommittee  chairman, 
Representative  Jones  (r.,  Ohio-),  13 
said  to  he  calling  for  a  40  per  cent 
reduction  in  the  President's  budget 
for  this  department. 

The  reclamation  service  and  pub- 
lic power  projects,  of  particular  in- 
terest to  general  contractors,  stand 
to  lose  heavily  ?n  the  legislative 
readjustment  if  congress  follows 
through  on  the  economy  sugges- 
tions of  the  subcommittee. 

'There  is  this  hope  for  construc- 
tion men  who  benefit  from  the 
large-scale  expenditures  in  recla- 
mation work:  each  year  for  several 
sessions  past,  the  House  has  tried 
to  pare  the  Interior  budget  sub- 
stantially. It  has  voted,  in  fact,  to 
make  sharp  cuts  in  the  monies 
that  provide  dams  and  other  ir- 
rigation and  public  power  proj- 
ects. In  each  instance,  however, 
the  senate  has  voted  to  restore 
most  of  the  reductions  voted  by 
th*^  house. 

This  year,  however,  the  depart- 
ment is  expected  to  have  more 
trouble  with  the  senate  appropria- 
tions committee  which,  along  with 
otJier  fist-al  committees,  is  steeped 
in  economy  notions. 

Interior  Secretary  J.  A.  Krug  is 
quoted  as  saying,  "If  congress  tries 
to  cut  my  budget, ^'1'  put  the  pres- 
sure on." 

But  Interior  is  said  to  be  towarc'.. 
the  top  of  a  secwt  list  showir.K 
where  economies  can  be  effected 
in  the  President's  budget.  Chair- 
man Bridges  of  the  senate  com- 
mittee has  submitted  this  confi- 
dential list  to  the  White  House. 

While  GOP  members  of  congress 
from  the  western  states  have 
warned  that  an  Interior  reduction 
would  he  poor  politics  at  this  time, 
it  is  difficult  to  guesfi  what  con- 
gress as  a  whole  may  do  with  the 
subcommittee  sujrgestirns. 

#— 

CPA  APPROVAL  WON 
THROUGH   'INFLUENCE' 

WASHINGTON.  —  A  pood  ex- 
ample of  "senatorial  influence" 
was  on  display  in  Washinofton  to- 
day following  announcement  that 
the  Civilian  Production  Adminis- 
tration had  approved  construction 
of  a  $1,500,000  industrial  plant  to 
be  built  by  the  Westinghouse  Elec- 
tric Corporation  at  Little  Rock, 
Arkansas. 

The  announcement  came  from 
the  office  of  Senator  McClelland  (d. 
Ark.).  It  8tat?d  that  the  Westing- 
hou"<€  firm  was  granted  CPA  per- 
mission to  go  ahead  with  its  pro- 
jected Little  Rock  project  after 
conferences  bi^tween  CPA  officials 
and  Sen.  McClelland.  The  agency's 


The  ink  is  hardly  dry  upon  the 
3.75  billion  dollar  "loan"  we  made 
to  England,  therewith  settling 
some  39  billion  dollars  of  accumu- 
lated debts  owing  us. 

it    it    -it 

Is  there  anywhere  a  person  now 
claiming  that  any  of  these  foreign 
loans  will  ever  be  paid? 
it   it    it 

We  will  now  take  over  British 
obligations  in  Greece.  We  get  in 
easy — 250  million  as  a  start — but 
that  is  only  a  start. 

it    it    it 

We  are  spending  and  "lending"* 
money  all  over  the  World.  This  is 
done  for  the  purpose  of  preventing 
the  spread  of  Communism. 

it   it   it 

Here  at  home  we  nrake  the  Com- 
mies welcome — legalizing  their  po- 
litical party  and  inviting  them  to 
carry  out  their  program  of  Gov- 
ernment overthrow. 

it    it    it 

The  only  way  a 
that  stupid  is  by 
time  at  it. 

it   it 


Materials  Prices  During  Next  Few  Months 
To  Determine  Future  of  Construction  Industry 

HoMen  Talk  Lauded  as  Bert  Organised 
Review  of  Current  Conditions  in  Industry 


People  can  be 
working   over- 


tion  recession,"  he  warned. 

The  address  of  the  nationally- 
known  statistics  expert  was  warm- 
ly applauded  and  Hervey  P.  Clarke, 
president  of  the  San  Francisco  AIA 
chapter,  spoke  the  thoughts  of  the 
group  when  he  lauded  it  ai  "the 
clearest,  most  conclusive  and  best 
organized  description  of  current 
conditions  yet  heard  here."  (Full 
text  of  the  speech  will  appear  in 
sub«iequent  editions  of  the  Daily 
Pacific  Builder.) 

Price  Danger 

Holden  held  out  a  bright  futuit; 
picture  with  "a  prosperity  that  will 
make  that  of  the  1920's  seem  mea- 
ger in  comparison."  This  was  con- 
ditioned on  an  exuectation  that 
"all  will  go  well  witVi  the  manage- 
I  ment  of  our  economic  and  political 


;£.";;^rto  Sf  S     Jhe  tlm.  ha.  c«m.  wh.„  we  need   problem,  dunng  the  pre«„t  etch- 

nauer  .entitled  "When    able  and  mature  guidance  not  only    >"K  "P  pcnoa. 

*!-%,    't'v,c«     Wo     non    in   our   self-aDPointcd   proirram   of        Despite  government  interference. 


Chew,  Nishkian, 
little  Discuss 
New  Bay  Crossing 


San  Francisco's  expansion  will 
require  larger  conceptions  and  the 
Bay  Area  must  be  developed  as 
an  entity,  a  succession  of  speakers 
told  about  200  persons  attending 
a  dinner  meeting  of  the  Structural 
Engineers'  Association,  Wednesday 
nignt. 

Speakers  were  Engireers  L.  H. 
Nishkian,  R.  S.  Chew  and  John  G. 
Little.  iTiey  discussed  past  and 
jposed  Bay  crossings,  il- 
lustrating   their    talks    with    slide 


present  proposed  Bay  crossings^  il 

lustrating 

projections 


G.  L.  Fox,  prerident  of  the  San 
Francisco  Chamber  of  Commerce, 
requested  the  Association's  sup- 
port of  creation  of  a  federal -state 
official  commission  to  study  state, 
army-navy,  and  other  proposals. 

Supervisor  Marvin  E.  Lewis 
spoke  lariefly,  emphaf^izing  his  con- 
tention that  "what  San  Francisco 
needs  is  a  good  engineering  job, 
and  bold  thinking." 

URGES  COMPLETION 


SACRAMENTO.  —  Gov.  Warren 
requested  that  President  Truman 
jmmediately  budget  $4  million  for 
prompt  completion  of  1670  vet- 
erans' emergency  housing  units 
Wednesday.  The 'figure  represents 
units  not  ordered  completed  whn 
the  federal  public  housing  lifted  its 


in  our  self-appointed  program 
rehabilitating,  caring  for  and  sup- 
porting the  entire  world — but  also 
in  the  maintenance  and  preserva- 
tion of  tMs  Nation. 

it    it    it 

Time  is  carvin«r  the  record  on 
the  headstones  of  History.  We 
need  steady  hands,  strong  hearts 
and  mature  minds  —  that  one  of 
there  headstones  does  not  read: 
it    it    it 

A  REPUBLIC 
BORN  AT  YORKTOWN 
DIED  AT  YALTA 

# 

Glass  Shattered  In 
Los  Angeles  Blast 
Would  Cover  Blocks 

LOS  ANGELES.  —  More  than 
enough  glass  tg  ei-ect  a  canopy 
over  five  average  city  blocks  was 
shattered  during  the  recent  ex- 
plosion at  the  O'Connor  Electro- 
filating  plant  here  which  cost  16 
ives  and  $2  to  $3  million  damage, 
a  Libbey-Owens-Ford  investigation 
indicated  today. 

Surveying  the  devastated  area 
pending  imnmient  arrival  of  spec- 
ial priority  rail  shipments  of  re- 
[dacement  glass  from  L-O-F's  To- 
edo  factory,  J.  L.  Soutter,  district 
salpf  manager,  reported  that  more 
than  500,000  square  feet  of  plate 
and  residential  glass  were  blown 
to  bits  by  concussion  from  the 
perchloric  acid  blast. 

The  suney  showed  that  most 
of  the  glass  damage  was  confined 
to  1200  commercial  and  non-com-, 
mercial  buildings  in  a  400-square- 
block  area,  while  plaster  and  other 
structural  damage  occurred  in  a  60- 
square-block  area. 

.According;  to  the  department  of 
building  and  safety,  136  structurcF 
were  damaged  by  the  explosion  but 
are  repairable,  and  18  have  either 
been  razed  or  condemned  and  will 
be  demolished. 

# 

METAL  OUTPUT  BIG 


Postwar  recovery  "is  now  in  tthe  Homewhat  critical  second  phase, 
the  phase  of  price  stabilization,"  Thomas  S.  Holden,  prestrfent  of  the 
F.  W.  Dodge  Corporation,  told  an  overflow  audience  of  industry 
leaders  at  a  testimoniul  luncheon  Wcdnesdsy  at  the  Marine'*  Memorial 

♦The  trend  of  material  prices  during  the  next  couple  of  months 
will  likely  determine  whether   the  current   recovery  of  construction 
activity  is  to  be  continuous  or  is*^ 
to  be  interrupted  by  a  price-defla-   ^y^^^^^^    McGonegil, 

Sunol,  Participates 
In  Hospital  Study 

WASHINGTON.  —  Dr.  Paul  R. 
Hawley,  chief  medical  director  for 
the  Veterans  Administration,  and 
Col.  F.  H.  Dryden,  assistant  ad- 
ministrator for  .construction,  sup- 
plies and  real  estate,  carried  tn«) 
major  portion  oi  a  panel  discussion 
on  veterans'  hospital  construction 
held  in  connection  with  the  VA 
rehabilitation  conference  here  to* 
day. 

Panel    members    who    discussed 
the  medical  and  hospital  serviceo 
included  Dr.  Leonard  G.  Rowntree, 
Dr.  H.  D.   Shaolio,  Col.  Louis  H. 
Renfrow,    Charles    C.    McGonegal. 
G.  E.  Heller,  Claude  A.  Brown,  and 
Washington,  D   .C.  doctor*  Albert 
N.  Baggs  and  Joseph  £.  Maloom- 
son. 

McGonegal  is  from  Sunol,  Calif., 
and  is  wioely  known  for  hJs  work 
on  the  veterans  hospital  program. 
'  More  than  600  per.sons  from  all 
parts  of  the  United  States  are  at- 
tending the  rehabilitation  confer- 
ence. 

American  Legion  members  have 
expressed  their  intention  to  try  to 
increase  the  speed  of  the  veterans' 
hospital  building  program.  They 
cite  the  need  for  .^idditional  bed 
space  as  urgent  ind  hope,  by  their 
deliberations  here,  to  remove  ob- 
stables  in  the  paht  of  more  rapid 
development  of  the  hospital  bulld- 
inir  program. 

VA  now  is  operating  32  former 
army  and  navy  hospitals,  six  on 
a  permanent  basis  and  the  re- 
mamder  as  temporary  installa- 
tions. 

The  13  .additions  to  VA  hospitals 
under  construction  on  January  81 
will  add  more  than  6,000  beds  to 
VA'r  capacity  when  they  are  com- 
pleted. 

ADOLPH  CA^A  NEW 
ROOFERS'  PRESIDENT 

Adolph  Camisa  was  elected  pres- 
ident of    Associate*)    Roofing   C<»n- 
tractors  of  the  Easy  Bay  Counties 
at  the  annual  election  meeting  re 
cently. 

He  succeeds  R.  F.  Coffin.  L.  A. 
Elliott  was  electtKl  vice-president, 
and  H  H.  Lockyer,  secretary- 
treasurer.  Sergeant-at-arms  is  P. 
C.  Edwards. 

Five  directors  were  elected  They 
W.   E.   West.   M.   R.  Kilgore, 


action    represented    reversal    of   a   termination   order  at  the  first  of 
denial  issued  previously.  'the  year. 


Preliminary  estimates  of  the 
state  division  of  mines  nlace  the 
1946  total  production  at  |616,686,- 
000,  or  nine  per  cent  above  1945. 
Petroleum  production — 316  million 
barrels — was  slightly  below  1946 
but  prices  were  higher 

Value  of  1946  metal  production 
rose  to  $22,143,000,  due  largely  to 
increased  gold  output.  Production 
of  cement  and  structural  materials, 
borates,  soda  and  other  sali'ne 
products  incrrasfd  substantially, 
according  t<:  division  of  mines  fig 
urea.  I 


Despite  government 
postwar  recovery  has  passed  thru 
its  first  phase  of  confusion,  recon- 
version  of  productive   industry, 
acute   labor  troubles,   material 
shortages  and  commodity  price  in- 
flation, Holden  pointed  out.  Basing 
his  conclusion  on  the  latest  infor- 
mation   available    from    the    vast 
Dodge  statistical-gathering  organ- 
ization,  he   said:    "The   downcurv»< 
of   actual    contracted   construction 
and  the  upcurve  of  material  sup- 
plies have  met  approximately  now." 

This  condition  foreshadows  the 
return  of  stabilization  and  competi- 
tion, Holden  declared.  "Strong  buy- 
ing resistance  is  developing  and 
manv  projects  .ire  bein^  priced  out 
of  the  market.  The  price  situation 
has  reached  a  critical  stage." 

Quoting  government  and  private 
index  figures,  he  stated:  "A  price 
level  for  building  materials  88  per 
cent  over  the  1939  average  is  too 
high  to  stand  up  under  buying  re- 
sistance and  competitive  selling 
conditions.  The  sooner  we  get  some 
reasonable  price  rtductions  the  bet- 
ter will  be  the  construction  indus- 
try's prospect  for  continuous  re 
covery." 

Cost  Stabilization 

Costs  can  come  down,  he  insist- 
ed. 'The  general  public  little  re- 
alizes how  much  the  slowdown  of 
work  added  to  construction  costs 
in  1946.  Excens  costs  added  15  to 
25  per  cent  to  the  theoretical  con- 
struction costs  indicated  by  pub- 
lished index  numbers.  Those  ex- 
cess costs  should  disappear  as  ma- 
terial supply  approacnes  normal." 

"Once  past  this  critic.il  phase  of 
price  stabilization,  construction  in- 
dustry recovery  will  swing  into  its 
third  phase:  the  phase  of  progres- 
sive catching  up  with  deferred  de- 
mands. This  nnase  is  likely  to  be 
cne  of  continuously  increasing  vol- 
ume and  is  likely  to  last  several 
years.  After  World  War  I  it  last- 
ed to  the  end  of  1924. 

"After  deferred  demands  have 
been  taken  care  of  will  come  the 
4th  phase.  Some  people  are  fear- 
ful of  a  deprrssion  at  that  time. 
These  people  have  an  inadequate 
comprehension  of  the  dynamics  of 
the  fre«(  enterprise  system.  A  dy- 
namic economy  thrives  on  new  ven- 
tures, new  needs  and  new  stand- 
ards of  its  oeoplc,  not  merely  on 
a  biicklof:  of  unfilled  orders. 

"The  solutions  we  find  now  and 
in  the  near  future  for  our  problems 
of  labor  relations,  of  the  federal 
budget  and  public  8}»ending  and  of 
our  economir  and  Dolitiral  relation- 
ships to  the  rest  of  the  world  will 
largely  determine  whether  thai 
fourth   phase   will    be  one   of  ex- 


(Centlniisd  on  PSff«  T) 


are- 

L.  A.  Elliott,  E. 

D.  A.  Peterson. 


A.  Dobnisky  an' 


SELL  EL  MIRADOR 

PALM  SPRINGS.— Bids  will  be* 
received  until  March  17  from  pri- 
ority holders  and  until  June  5  from 
ethers  for  the  now  surplus  El 
Mirador  Hotel,  once  one  of  the 
mopt  luxurious  in  this  winter  re- 
sort. 

Included  in  the  holdings  are  2P 
acres  of  land,  another  building 
leased  for  five  vears  by  the  Com- 
munity Hospital,  a  theater  and  a 
gymnasium. 

SELL  WELDING  SUPPLIES 

A  10-million  dollar  inventory  of 
surplus,  government  -  owned  gen- 
eral nuroose  welding  equipment 
and  supplies  is  being  offered  for 
sale  by  War  Assets  Adm'r.  1st  ra- 
tion at  fixed  prices.  P  is  located 
in  the  Spokane  and  I^os  Ai.geles 
regions. 
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C^pyrUfht  IM  by  F.  W.  0«lg« 
C«rporatl*n.  Rapreductlen  In  whoi* 
or  part,  without  writttn  p«rml«- 
•Ion  of  tiM  oopyrtght  heldtr.  Is 
•xprtMly  forbidden. 


CPA  PERMITS  GRANTED 

RAN  »lU,NCTSCO.  —  The  Civilian 
Praductlen     Admlniatratlon,     A.     j. 
Orler,  regional  director,   136W  Market 
St.,  ka«  announced  the  follewlng  per- 
mit* granted  for  construction  of  com- 
merolal   and    industrial    buildings    in 
the  Slan  Francisco  area: 
MAR,  3    1M7 
MILK  HOUSE  A  Bam,  J1500;   Sac- 
ramento;  owner,  Fred  L.  Clawson 
R  2,  Box  2118,  Sacramento. 
BATTERY   WAREHOUSING  A   Re- 
pairs (to  protect  from  acid  fumes) 
laOOO;    1411    Eye    St,    Sacramento; 
owner,    Carl    A    Lamus,    1208   7th, 
Sacramento. 
CHURCH   PARISH  Hall,    W5.000;   C 
at  Seventh,   Marysvllle;    owner,  St 
Joeeph's  Catholic  Churoh,  819  7th, 
Marysvllle. 
REBUILD    SULPHUR   houses,    frul* 
processing,     X60,000;     725     W     San 
Fomando,   San   Jose;   owner,   Calif 
Packing    Corp'n.     101     Calif,     San 
Francisco. 
LUNCH  ROOM.  |1,660;  2496  E  Web- 
er, Stockton ;  owner.  Robert  Brown, 
2230  E  Channel,  Stockton. 
GROCERY,  12.214;  15  Front,  Watson - 
vllle;  owner,  V.  A.  Pipkin,  21  Main. 
Watson  vl  He. 
ML^NICIPAL  SWIMMING  Pool,  $7,- 
000;    Benlcla;    owner.   City   of   Be- 
nrcia,    Benlcla. 
MFG   SAND   blasting   equip,    (12,000; 
Woodside  A  Peninsula,  San  Mateo; 
owner,  Lauder  Brothers,  1060  Bdwy 
Burllngame. 
FOOD    PROCESSING.    |22,000;    Wal- 
nut Blvd,  Brentwood;  owner,  H  P 
Garin,  Box  8,  Brentwood. 
RESTAURANT,    STOREROOM,     $2,- 
950;    2331    S    Street,    Sacramento, 
owner,  John  A   Peterson,  2617  let. 
Sacramento. 
DAIRY    BARN,     59.000;     Waterf  ord ; 
owner,     George     H     Sawyer,     Star 
Route,  B  18,  Waterford. 
RESTAURANT     (to     complete)     $2.- 
000;    2400   Redwood    Htway,    Santa 
Rosa ;    owner,   Archie  H    Chevrler, 
455  Monty,  Napa. 
PLANING  MILL   (fire  loss)   |17,000; 
Bayshore  &  Branstou,  San  Carlos; 
owner.    Peninsula    Mlllmg   Co,    601 
5th  Ave,  San  Mateo. 

FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  — Tha  Federal 
Hoaalng  Administration,  D.  C.  Mc- 
Olanesa.  district  director,  815  Mont- 
gomery St,  Ban  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
QBlts  (other  than  for  owner-occu- 
pancy) In  tha  San  Francisco  area 
for  applicants  as  noted: 

1  UNIT — San  Leandro;  Stanley  M 
Davis,  640  Bancroft  Ave,  San  Le- 
andro. 

1  UNIT— Yuba  City;  Frank  Acclto, 
773  Rosalind  Ave,   Yuba  City. 

8  UNITS— Santa  Cms;  Geo  O  Wood. 
Route  2,  Box  819F,  Santa  Cruz. 

2  UNITS— Richmond ;  Fowler,  God- 
win ft  Barnes.  832  South  St,  Rich- 
mond. 

1  UNIT— Albany ;  G  D  Gaeta,  928  San 

Pablo  Ave,  Albany. 
1    UNIT— Merced:   George  SUrk,  211 

18th  St,  Morcod. 

•  UNITS— Sacramento ;  Paul  R  Wler- 
dams.    4128   Mariposa,    Sacramento. 

8  UNITS— Modesto;  F  Y  Kraft,  1006-8 

H  St.  Modesto, 
a  UNITS— Clear  Lake  Park:   Earl  R 

Converse.  Box  172.  Clear  Lake  Park 
1  UNIT— San  Mateo:  Horace  M  Wit- 
beck.  3724  T  St,  Sacramento. 
100    UNITS— El     Dorado     Park;     Mt 

Diablo    Community    Builders    Corp. 

1127  Solano  Ave,  Albany. 
1  UNIT — San  Francisco ;  Henry  Dool- 

ger.  Builder,  Inc.  320  Judah  St,  San 

Francisco. 
1  UNIT— Salinas;   Wm  M  Goodman, 

Box  1563.  Salinas. 
1    UNIT— Salinas ;    Robert  G  Oakley, 

235  E  San  Luis  St,  Salinas. 

•  UNITS— Daly  City;  Huber  Con- 
struction Co,  Daly  City. 

14  UNITS— Redwood  City;  Coral  W 
Maxon,  124  Ebener  St,  Redwood 
City. 

3  UNITS— San  Jose;  J  S  Zimmerman, 
196  N  9th   St,  San  Jose. 

5  UNITS— Rio  Unda;  Arnold  CLach- 
enauer,  Route  1,  Box  40,  Rio  Linda. 

4  UNITS— Hay  ward;  Harry  H  Lee, 
147  Prospect  St,  Hayward. 

15  UNITS— Emeryville;  Reld  Max- 
well, 959  33rd  St.  Oakland. 

1  UNIT  — Redwood  City;  August 
Loeffel,  965  Hudson  St.  Redwood 
City. 


County.    8030  P  Street. 

Owner — Dolan  Bldg.  Materials  Co.. 
,<K>30  P  St.,  Sacramento,  Calif. 

Architect— George  C.  Selton.  Califor- 
nia State  Life  Bldg.,  Sacramento. 

Frame  and  stucco,  composition  roof. 

Contractor — M.  A  K.  Corp,,  200  Finsn- 
cial   Center  Bldg.,  San    Franoisoo. 


9-10— EDUCATIONAL 
BUILDINGS 


Building  Section 


NEWS  INDEX 


Cammarolal  BMo*. 
educational  Bldgs. 
HeaplUI* 
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Residential    Buildings n>M 

Transportation    BIdgs. *f 

Misoollansaua    Bldg*.    H-BI 


1.S— COMMERCIALBLDGS. 

8/6/47  I 

Centraot  Awarded 

Warehouse  and  Store  (Addition) 

Coet.  140.000 
SACRAMENTO,    Calif.,    Sacramento 


2/28/47  10 

Bond    Icsua  Passed 

Junior  College  (Expanalon) 

C««t  $790,000 

PUEBLO,  Colo.  Bounded  by  Pitkin 
and  Adams  Aves.  and  Harrison  and 
Arthur  Sts. 

Owner— Pueblo  Junior  College,  Mar- 
vin C.  Knudsen,  president  Junior 
College  District  Oonunlttee;  Frank 
S.  Hoag  Jr.,  Campus.  Pueblo.  Colo. 

Architect  — Wlalter  DaMoixluant,  788 
Thatcher  Bldg.,  Pueblo.  Colo. 

Includes  additions  to  present  library* 
administration  offlco*  and  class- 
rooms; science  laboratories  and 
classrooms;  student  union  building- 
vocational-technical  classrooms  and 
laboratories ;  central  boating  plant ; 
women's  dormitory;  men's  dormi- 
tory, etc. 


3/6/47  g 

Owner  Taking   Bida—Du*  Maroli   IS, 
3:30  P.  M. 


Elemontary  Sahool 

SAN  DIEOO.  Calif..  San  Diego  Co. 
Crown  Point  School  site  on  Ingra- 
ham  St.  between  Fortune  Ava  and 
Pacific  Beach  Dr. 

Owner— Board  of  Education  of  the 
San  Diego  Unified  School  District. 
825  Union  St..  San  Diego.  Calif. 
Architects — Jackson  A  Hiunlll.  Bank 
of  America  Bldg..  San  Diego.  Calif. 
Frame  and  stucco,  one-story.  60x350 
ft.,  composition  roofing,  concrete 
floor,  hot  water  heating  system, 
incandescent  lighting,  marble  work, 
metal  lath  and  plaster,  metal  sky- 
lights, plate  glass,  Ule  work,  wood 
sash;  Includes  15  classrooms  and 
kindergarten. 

Plans  and  specifications  obtainable 
from  the  architectural  department  of 
the  Board  of  Education,  2101  Com- 
mercial St.,  San  Diego.  Calif.,  upon 
deposit  of  115. 


8/6/47  •    g 

Low  and  Only  Bidder* 

School  Building 

SAN  LEANDRO.  Calif..  Alameda  Co. 
The  Woodrow  WUson  Elementary 
School,  W.  Avenue  129. 

Owner— City  of  San  Leandro  Board 
of  Education  and  San  Leandro 
School  District,  Person  W.  Brown, 
president  of  Board  of  Trustees;  C. 
W.  Stone,  secretary  of  Board  of 
Education,  c/o  office  of  the  board 
In  Lincoln  School  Bldg.,  451  Hep- 
bum  St.,  San  Leandro,  Calif. 


Architect— Dragon.  SchmldU  &  Hard- 
man.  2068  Allston   Way,   Berkeley, 
Calif. 
One-story,  concrete  wails,  roof,  floors 
(450x266  ft),  with  Inner  court 
Bids  were  received  on  three  alter- 
native bids  as  follows :  (1)  classrooms 
1-13  and  administrative  offices  ;(Alt 
1  deducta  omit  cases;  (2)  classrooms 
14-20;  (Ait  1  deduct)  omit  cases;  (3) 
classrooms    1-20    and    administrative 
offices;  (Alt  1  deduct)  omit  cases. 
Low    Bidder— Willis    F.    Lynn.    1040 
Folger     St,     Berkeley,     Calif..     (1) 
»284,900;   (Ait  1)  $11.200 ;    (2)   $181.- 
900;     (Alt    1)    $5400;     (3)    $451,800; 
(Alt  1)  $17,000;  unit  price  $45. 
Other  bidders  March  4  were: 
George      Petersen,      San     Leandro. 
Calif.,    (1)    $298,307;    (Alt    1)    $10,526; 
(2)  $197,376;  (Alt  1)  $6079;   (3)  $481.- 
992;    (Alt.   1)    $16,037;    unit   price  $40. 
James   I.   Barnes  Construction  Co., 
San    Francisco,    Calif..    (1)    $305,500; 
(Ait.   1)   $9400;    (2)    $193/)00:    (Alt   1) 
$4700;    (8)   $488,500;    (Alt   1}    $15,000; 
unit  price  $46. 


i2-i: 


INDUSTRIAL 
BUILDINGS 


3/5/47  la 

CPA  Permit  Granted— Unoortain 
When  Contracts  Will  Be  Awarded 
and  Work  Go  Ahead 

Dried  Fruit  Processing  Plant 

Cost  $40S,00O 

SAN  JOSE,  Calif.,  Santa  Clara  Ca 
Alma  and  7th  Sts..  Phelan  Ibdus- 
trlal  Tract 

Owner — California  Prune  A  Aprloot 
Growers'  Association,  Theodore  O. 
Klug,  general  manager.  Market  and 
San  Antonio  Sts.,  San  Jose,  Calif. 

Now  being  completed  at  the  plant 
by  The  Austin  Co..  618  Grand  Ave., 
Oakland,  Calif.,  is  a  storage  build- 
ing and  shop  at  a  total  cost  of 
$210,000. 
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HOSPITALS 
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3/6/4T 

Owner    Taking 


11 
and 


SUB  -  BIDS  WANTED 


^BTnV:LF^?^^!^^^~^!r^^  B"<»   "us   M.roh   t. 


Bwinertofi  a.  ^-1*.       V,  *"-  •"'»'^"'«;   Bids  dus  Maroh  6. 
Gu^T^tJf^^*^^"  Co.  228  Bush  St,  a  F.    (OAlflekl  2960) 
h2^s  i1SS^Ku„^^;.^®„^'  °"°««  ^^•-  ^o   »"  Francisco  (JU  4-ia«» 
m^L^-S^^^^^^''^^^^"'''  B^ehango  BWg..  s.  F  .(DOuglas  0876  • 

JITmrl  S*'"!"*"'^  **"'**''  ^^""J^rBTdiTsr'Mi^iirisrr-ao-p-  M- 

B    4  R  ?on'!  "•^r"'*'"'*"^'  ^  ^"  ''*••  8"  FranclSco     MArket  v«;9, 
Pac?fi?"cS^r«"*'ni°°  ^o-  "°  *'*'■*''*  ^-  »"  *^clsco   (DOugUL.  7616) 
Petir  sS^l   "i^*^  2680-18th  Street,  San  Francisco  (HBmlock  !M8) 
WnuJ^^'     "  Clementina  St.  San   Francisco   (OArfield  8817) 
CMT^BtJH!!^^''  J^'  ^°  <^*»'°""»  »«••.  Burllngame  )Burl.  4-1796) 
carl  N.  Swm*on_CO.^  MW^tockton  Ave.,  San  Jose  (BAllard  2802) 

Wmiam*'2S^'"^  •■?.•  "-■^^SwuTEirnrentary  fich.;  BWTdu.-TraTnTFPM 
William  Horstmeyer  Company.  28  Mars  St .  San  Francisco  (MArket  7a») 

Pactf.f  c^°f'«  *;'.!,°°  ^°-  "°  **"'*•'  ^'  ^  Fimnclsco  (DOug7«  7M6 
^eter  Bot^l^'"'^":  aao-18th  Street,  ban  Francisco  (Hhtolock  5^8 
Peter  Sorensen,  927  Aiguello   St.    Redwood   aty    vR.    C.    22L«) 
v!r.!r   w'lf'***'  ^"  Clementina  .St.  San   Francisco   (GArfleld  8817) 
vancejl.  Brown,  1226  Mlddlefleld  Road.  Palo  Alto  (Palo  Alto  6685) 

"^"T  8:00^  p'"i  "'  ^""''-  ^^^^"^^^'^'.  Alturas;    B.ds   due   M.roh 

'''•d':L^^°Sito''S;S^^^^      "^  "'"*^^'  '^•"^'-^  ^^  «""<"»«. 

S;«t»,^  ^^•*';  ^""  "*  *^***   ^*  •  '^^  rrancuco  (DOuglas  7616) 

Bingham  Constr.  Co..  Route  2.  Box  8976.  Sacramento 

U  O    Shau^  Route  1   Box  142.  Chlco  tChlco  1068  or  laio, 

?!^,^  T,*  ^^***'IJ?**-  '^  **""^  *•*  •  »*"  Francisco   (OArfleVd  2980) 
R^irt.  ■*.«!*,"  ^?o  3*  '*°«»«»"«>ck  Bldg..  San  Francisco  (YUMon  6-1471) 
Barrett  A  Hilp,  918  Harttton  St.  a»n  I^Tanclsoo  (OOuglas  (WOO) 

°  w!!,"'  ^^""•Lr®"!*'   '**'-  S««='«n^*^it5-Slgnsl  Dif;>itTBfdB  di^-Marlt.  2  pm 
Wallace  D.  Harklns,  Inc.  406  Butter  St.,  San  l-Yanclsco  (GRaystone  80:£^i 
Bingham  Constr.  Cb..  Route  2,  Box  .'iy/a,  i>acramento. 
M.  &  K.  CorporaUon,  200  irmanclai  Center  Blog..  S.  F.   (KXbrook  7624) 
M.  A  K.  Corp.,  200  Financial  Center  UlCg.,  Tan  Francisco  (EXbrook  7(tt4' 

Bachelor    Officers'    Quarters     and     Road     Improvements,     Bun     Franoisoo 
County  Air  Station,   Mills   Field,   U.  8.  Coast  Guard;    Bids  due  March 
17,   10:00  A.    M. 
Monson  Bros..  473  Sixth  St,  San  Francisco   (DOuglas  5357) 
isJivm  c.  btendell,  2278  Market  St,  San  Francisco   (HhJmlock  6862) 
£;rbentraut  A  Summers.  696  Fennrylvanla  St    Skn  Francisco   (AT  2^^> 
M  A  K.  CorporaUon,  200  Financial  Center  Bldg..  8.  F.  (EXbrooIc  <«Z4) 
Henry  Artan  ConstrucUon.  4142  Geary  Blvd ,  San  FraKcisco  (BA  8i70) 

^ rematortum  Addn.,  Oakland;    Bld«  due  Maroh  10.  4:00  P.  M. 
willia  F.  Lynn,  1040  Folger  St.,  Berkeley   (BHirkeley  6044) 

Veterans'  Emergency  Dwelling  Units  (197),  Salinas;  Bids  due  Mar.  6,  8  PM. 
btoite.  Inc..  8451  San   L«andro  St.,  Oakland    (TRlnldad  1064) 
BUtweii  Constr.  Co..  4745  Geary  Blv-l.,  San  i-Tanclfcco   (UAyvlew  5947) 
Robert  McCarthy  Co.,  1060  Kirkham  St.,  San  Francisco   (OVerland  4060) 
Wallace^  D.  Harklns,  Inc.,  406  Sutter  St..  San  Francisco  (GRaystone  3a.:2) 

Sells  and~lrrlgstlon  BidglTOevlsinBlds  due  Marc>ra4^~2~Fr~M7 
Kroentraut  A  Summers.  696  Ponnayivanla  St.,  S.  F.   (ATwater  3420) 
M.  A  K.  Corporation,  200  Fmancial  Center  Bldg..  8.  F.   (KXbrook  76;«4> 
Jas.  I.  Barnes  Constr.  Co.,  941  Ruse  Bldg,  San  Franctoco  (EXbrook  5Mi;> 

Resldance,  Orlnda    Upland:    Bids   due   Maroh~~B "— — 

Wallace  D.  Harklns.  Inc.  406  Sutter  St.  Sin  Francleco  (QRayston*.  ao£i) 

Msnufscturmg  Plant  (Oil  Burners).  Ockland:  Bids  due  March' 18r3T4S~P.M. 
Harry  K.   Jensen,  4024  MacArthur  Blvd.,  (JaKiand    (Kjflllog  2-4QZ1) 
MacUonald,  Young  A  Nelson,  Inc..  127  Montgomery  St.,  S.  F.  (SU  8296) 
Barrett  A  Hilp.  918  Harrison  St.,  San  >Taoclsco  (DOuglas  0700) 
tjtolte,    Inc.,    8461    San    L<eandro    St,    uanJand    (TKlnldad    1064) 

C;oiiega   Bldg.,   Southern   Oregon   College   of    Education.   Ashland.   Oregon; 
Bids  duo  Maroh  10,  •  A.  M. 
BAR.  Constr.  Co.,  110  Market  St..  San  UTancHco   (DOuglas  7616) 

Naval  Reeerve  Armory,  SpicTisai 6.~VnlleJo:  E^ids  Hue  Msrch  ift.  i  P.  M. 
Henry  Artan  Construction,  4142  Giary  Blvd..  .«lan  Francisco  (BA  8170) 
Jas.  I.  Barnes  Constr.  Co..  941  Rues  Bldg..  Slan  Frai.cisco  (EXbrook  6i>ii:i) 


vioente  St  Outfall  Sewer,  San  Franoisco:  Bids  due  MaixM  12.  2:80  P.  M. 
M  &  K.  Corporation.  200  Financial  Center  Bldg..  S.  F.  (EXbrooki  ^9X4) 


PLANS  ON  FILE 


The  following   list   of    Plans   and   speoineaiklens  for  oonstruotlon 
project*  aro  now  available  for  inspection  at  the  effloo  of  DAILY 
PACIFIC  BUILPKW,  468  Tenth  Wtrmt,  San  Franoloeo 


Work  uaoatlon 

Manufacturing  Plant  (Oil  Burners)        Oakland 
Naval  Reserve  Armory  Vallejo 


Bid  Oponing  Oate 

8-18 
8-19 


Associated  Wood  Products  Co. 


"^H  Wood  Wm  ^^uU"" 

TILEFHONE  LANDSCAPE  $-771 3 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


_    Separate    Bids    

Combined  Bids  on  (1)  Ward  Bldg. 
and  (2)  Convalescent  Barracks  for 
(a)  General  Work,  (b)  Heating  and 
Ventilating,  (3)  Plumbing  Work  and 
(4)  Electrical  Work — Due  April  1, 
2  P.  M.  I-         • 

Convalescent    Barracks    No.   11 
YOUNTVILLE,  Calif.,  Napa  County. 

Veterans'  Home. 
Owner— State  of  California,  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Architect— Anson  Boyd.  Public 

Works  Bldg.,  Sacramento,  Calif. 
Includes  (1)  reinforced  concrete  four- 
story  wing  to  be  added  to  existing 
hospital,    with    33,000   sq.    ft    total 
floor  area,  and  (2)  reinforced  con- 
crete barracks  building  containing 
38,400  sq.  ft.  of  floor  area. 
Separate    bids    will    be    taken    for 
each  building  and  combined  bids  for 
both  buildings  for  each  of  the  segre- 
gations   of    the    work.    Combination 
bids  to  include  both  the  general  work 
and    the    mechanical    work    will    be 
taken  for  each  building  and  also  for 
both    buildings.    Alternate    bids    will 
be  required  for  the  omission  of  a  part 
of  the  work. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |25,  re- 
fundable. 


3/6/47  • 

Contract  Awarded — Faotory 

SAN  LEANDRO.  Calif..  Alameda  Co. 
Davis  and  Bayshore. 

Owner — Dewey  -  Almy  CThemlcal  Co.. 
4000  E  8th  St.,  Oakland.  Calif. 

Plana  by  owner. 

Office  and  laboratory;  1  story,  wood 
frame  and  stucco;  factory,  steel 
frame,  corrugated  asbestos  elding, 
and  roof,  2-storie8,  32x260;  ware- 
house, steel  frame,  corrugated  as- 
bestos siding,  tar  and  gravel  roof. 
66x260,  1 -story;  email  boiler  house 
smd  shed. 

Contractor— Chrlstensen  and  Lyons, 
Constr.  Co.,  3454  Harlan  St.,  Oak- 
land. Calif. 


3? 


3/6/47 

Contract  Awarded 

Shop  Building  Cost,  833,000 

ALjIMEDa,  Calif.,  Alameda  County. 
2516  BTanding. 

Owner — Pitchomettr  Propeller  Com- 
pany, 1900  Park  St..  Alameda.  Cal. 

Engineers— J.  Y  Long  Company.  1441 
Franklin  St,  Oakland,  Calif. 

Two-3tories,  O-rooms. 

Contractor— D.  W.  Nicholson  Corp., 
1701   San   Leandro   Blvd.,  Oakland. 


3/6/47  u 

Owner   Taking    Bids— Due   March   20; 

10  A.   M.— Bids  Will   Be  Opened   in 

Room    130,    State    Offloo    Building, 

Denver.  Colo. 
Epileptic  Building  and  Warehouso 

Building 
GRAND     JUNCTION.     Colo.      State 

Home  site. 
Owner— State  Home  Training  School 

for    Mental    Defectives,    Dr.    B.    L. 

Jefferson,      superintendent     Grand 

Junction,   Colo. 
Architect  —  Raymond    H.    Ervln.    728 

Patterson  Bldg.,  Denver,  Colo. 
Epileptic     building  — Brick,    concrete 

and    steel    Joints;    two    and    three 

stories;    no  basement;    40x275   ft 
Warehouse — Brick,  concrete  and  steel 

Joists;    1-story;   no   basement;    50x 

125  ft 


11 


3/6/47 

PIsnt  In  Progress— Hospital  Addition 
of  Wing  Cost.  $400,000 

MT.  EDEN.  Calif..  Alameda  County. 
Jackson  Hospital.  6435  Depot  Road. 

Owner— The  Jackson  Hospitals.  Mt. 
Eden  Unit.  Wm.  A.  Jackson,  man- 
apln  director,  Mt  Eden,  Calif. 

Architects— Douglas  D.  Stone  and  L. 
B.  Mull.^y,  astoclate,  381  Bush  St., 
San  Francisco,  Calif. 

Additional  fully  fireproof  reinforced 
concrete  hospita!  winp,  to  accom- 
modate no  less  than  200  patients. 


3/6/47  18 

Contracts  Awarded— VHP  Radio 
Range  Stations;   Pro.  6-47-3Sg 

Near  OAKLAND,  RED  BLUFF  and 
Etna.  Calif.,  Alameda,  Tehama  and 
Siskiyou  Counties. 

Owner  —  Department  of  Commerce, 
Civil  Aeronautics  Admin.,  5651  W. 
Manchester  Ave.,  Los  Angeles,  Cal. 

Plans  by  owner. 

Includes  fencing  site,  erecting  a  16K 
2S-ft.  sectional  steel  frame  building 
on  concrete  foundations,  erecting  a 
16-ft  steel  tower  with  35-ft  dlam. 
counterpoise  and  12xl2-ft  antenna 
shelter  on  top,  and  incidental  work 
(No    radio   transmitting   equipment 


Metal  Weather  Strips 
Reck  Wool  Insulotion 
Calking     •     Screens 

"Proper  ;«tfa/roflen  h  kalf  tk»  /ob 
-  •  ChambTlla  deos  If  KIGHV 

Cliaini>«rlin  Manufacture!,  Sella,  Inatalla 
and  Scrvicca — Aaaumca  full  undivided  r«- 
aponsibility  (or  •  compiculy  Mliafactory 
■natal  la  Ion. 

Builders    ar*    invited    to    iiivcstigata    our 

co-op«raliv«  program.    Th«  nam* 

CH  A  M  B  E  R  LI  N  , 

piua     other     featurca     of     our     prosraai, 

makci    your    building    more    attractive    to 

proapcctivc   bayera. 

"OMf  SOlh    Yt0T" 
2,900.000  Satiaficd  Cuatomers 


CHAM  BERLIN 


113  lOth  St..  San  Franciaco  ),  MA.  7609 
1496  67th  St.,  Oaltland  8,  OLympic  2115 


iRiuin  pninr  compnnv 

MAKES 

FIHE  PniHT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


GLASS  and  GLAZING 

HUnco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7313 


THURSDAY.  MARCH  6.  1947 


DAILY    PACIFIC    BUILDER 


PAGES 


will   bo   Installed   under   this   pro- 
poeal).  *^ 

Contraotero— Theodore  8oott.  440S  8 
Normandle  Ave..  Los  Angeles,  Cal., 
IS243,  Oaltland;  $5340.80  Red  Bluff 
and  WIckes  Engineering  4  Const. 
Co.,  Dee  Moines,  Iowa,  I6209.90, 
Etna. 


14-17— PUBUC  BLDGS. 


J/6/47  14 

Owner  Taking  Bids— Duo  Maroh  19t 
2  P.  M.  (Plans  on  File) 

Naval  Reeorvo  Armory;  8poo.  18216; 
NOy  14138 

VALLBJO,  Calif.,  Solano  Co.  South 
of  the  intersection  of  Maryland  St 
and  4th  St.  extension. 

Owner  — Public  Works  Department. 
12th  Naval  District,  Room  A-109, 
Federal  Office  Bldg.,  Civic  Center, 
San  Francisco,  Calif. 

Plans  by  owner. 

Includes  construction  of  a  concrete 
bloclc  boiler  house  addition  to  an 
existing  wood  frame  building  and 
alterations  to  a  second  eating 
wood  frame  building  with  all  nec- 
essary excavation,  fill,  demolition, 
wood  piling,  concrete  construtcion, 
concrete  units,  roads,  paving,  struc- 
tural steel  work,  miscellaneous  steel 
and  Iron  work,  carpentry  and  Join- 
ery, roofing  and  sheet  metal  work, 
glazing,  finish  hardware,  metal 
windows,  metal  covered  doors,  wire 
fence,  plumbing,  heating,  electrical 
work  and  field  painting. 
Bids  will  be  taken  as  follows: 

(1)  entire  work; 

(2)  alternate  A,  deduct  if  exterior 
painting  of  existing  painted  sur- 
faces is  eliminated ; 

(3>  alternate    B,    deduct    if    interior 
painting  of  existing  painted  sur- 
faces is  eliminated. 
Specifications   obtainable  from   the 
Public    Works     Department,    Design 
Division,  Room  A-119,  Federal  Office 
Bldg.,    Civic    Center,    San    Francisco, 
Calif.,  upon  deposit  of  check  or  postal 
money  order  for  $10,  payable  to  the 
Chief  of  Bureau  of  Yards  ajid  Docks, 
and  may  be  examined  at  the  office 
of   DAILY   PACIFIC   BUILDER,   465 
Tenth  St.,  San  Francisco,  Calif. 


3/6/47  •     14 

Owner  Taking  Bids — Due  March  13, 
11  A.  M. 

Naval  Reserve  Armory 

BUTTE,    Montana. 

Owner— 13th  Naval  District.  Capt  H. 
C.  Fischer,  officer  in  charge  of  con- 
struction. Room  202,  Building  256. 
U.  S.  Naval  Station,  Seattle,  Wash. 

Plans  by  owner. 

Includes  building  three  40xl00-ft. 
prefabricated  rigid  frame  ware- 
house structures  connected  by  a 
frame  building  20x180  ft.;  small 
arms  range,  17x71 -ft.;  antennea 
platform,  flagpole,  roads,  walks 
and  utilities. 
Specifications   obtainable  from  the 

above  office.  "  " 


18.19_REUGIOUS  BLDGS. 


3/6/47  '     M 

Bids  In^Held  Under  Advisement 

Mausoleum   (Addition) 

OAKLAND,   Calif..   Alameda  County. 
End  of  Piedmont  Ave. 

Owner— Temple  Slnal,  28th  and  Web- 
ster Sts..  Oakland,  Calif. 

Architect  —  Henry     A.    Mlnton,     1046 
Sansome  St.,   San  Francisco,  Calif. 

Reinforced      concrete      and      marble, 
metal  ceiling  llghU  and  metal  sky- 
light, one-story.  114  crypts. 
Bids  received   March  4  held  under 

advisement 


22-26 — RESIDENTIAL 
BUILDINGS 


trotxy  the  architect's  office  upon  de- 
posit of  $29. 

The  following  contractors  havo 
taken  out  plans: 

Stolte,  Inc.,  8451  San  Leandro  St. 
Oakland.  Calif. 

Fred  J.  SUirly  Jr.  Construction  Co., 
360  Pine  St,  San  Francisco.  Calif. 

Robert  McCarthy  Co.,  1050  Kirk- 
bam  St,  San  Francisco.  Calif. 

Biltwell  Construction  Co.,  4745 
Geary  Blvd..  San  Francisco.  Calif. 

Harold  C.  Greyer,  787  Munras  Ave.. 
Monterey,  Calif. 

Talcott  A  Carlson,  812  E.  Alisal  8t, 
Salinas,  Calif. 


3/6/47  22 

Working   Drawings   In  Progress 
Dormitory    Bldg.  Cost,   5250,000 

STANFORD  UNIVERSITY.   Califor- 
nia.   Santa  Clara  County.   Crothers 
HaH.   University  Campus. 
Owner  —  Stanford    University,   Polo 

Alto,  Calif. 
Architect— Eldridgc    T.    Spencer   and 
Wm.    C.    AmbroBe.    Room    801,    251 
Kearny  St.,  San  Frunclsco,  Calif. 
Reinforced  concrete,  with  steel  Joists 
and  tile  roof,  2  stories. 


28-30—MISCELLANEOUS 
BUILDINGS 


3/6/47  29 

Owner  Taking  Bids— Duo  Maroh  17, 
2  P.  M. — Bidders  Figuring 

Troop    and    Administrative    Faollitles 

ALBUQUERQUE.  N.  M.  Sandia  Base. 

Owner — U.  S.  Government,  War  De- 
partment, U.  S.  engineer's  office, 
Col.  H.  F.  Hannis,  district  engi- 
neer, Albuquerque,  N.  M. 

Architect— W.  C.  Kruger,  Sena  Plaza. 
Santa  Fe,  N.  M. 

Consulting  Engineer — Black  A  Veatch. 
4706  Broadway.  Kansas  City,  Mo. 

Brick,  tile  and  stucco;  includes  sewer 
system,     gas     distribution     system,  ' 
paving    and    storm   sewer,    electric 
distribution   system,  steam  system.  | 
administration    building    (2   stories, 
175x44     ft.),     troop     administration 
building    (2    stories,    110^^55    ft).    2 
barracks  buildings  (2  and  3  stories,  i 
538x103  ft.),  mess  hall  (1  story,  166x 
103  ft.),  mess  hall  (1  story,  150x100 
ft.),    fire    station,    central    heating  i 
plant,   part   basement   in   all   build- 
ings. I 
The     following     contractors     have 

taken  out  plans : 

Robert  E.  McKee.  1918  Texas  Ave.. 

El  Paso,  Texas. 

Ponsford  Bros.,  914  E.  Missouri  St, 

El  Paso,  Texas. 

C.  H.  Leavell  A  Co.,  1900  Wyoming. 

El  Paso,  Texas. 

Harmon     Construction    Co.,     P.    O. 

Box  1414,  Oklahoma  City,  Okla. 
Morrison  -  Knudsen    Co.,    810    Title 

Guaranty  Bldg.,  Los  Angeles,  Calif. 
Peter    Klewltt     Sons     Co.,    1950    S. 

Colorado  St,  Denver,  Colo. 
J.    L.    Hair   Construction    Co.,    S225 

Central,  Albuquerque,   N.  M. 

Lembke     Construction     Co.,    P.    O. 

Box  144,  Albuquerque,  N.  M. 


Engineering  Section 


8/6/47  26 

Work  Just  SUrted  _     „     .. 

Reeidencee  (20)  Cost  $7,000  Eaoh 

NEAR   HAYWARD,   Calif..   Alameda 

County.  Gem   Ave. 
Owner— Suburban  Realty  Co.,  406  El 

Cerrito  Ave,,  Piedmont,  Calif. 
Plans  by  owner. 

Contractor  —  Owner    will     build     and 
...Jiward  separate  contracts. 

a/«/4  7  «• 

Work  Will  Start  Soon  

RMlilences  (10)  Coot  $7,000  Each 

SAN  BRUNO,  Calif..  San   Mateo  Co. 
gVmer— Scoble.  Inc.,   138  Park  Blvd., 
-:    Lomita  Park.  Calif. 
Plans  by  owner. 
Fimtne.  one-story. 

Contractor  —  Owner  will  build  and 
award   separate  contracts. 

3/6/47  ** 

Owner  Will    Build— 

Residence  Cost,   $7,000 

OAKLAND.  Calif  .  Alameda  County. 
«j01   Romany  Road. 

Owner— Robt.  C  Morrill.  2727  Clare- 
mont  Blvd.,  Berkeley,  Calif. 

Archifect  —  Harry  A.  Bruno,  Syndi- 
cate Bldn.  1440  Broadway.  Oak- 
land, Calif. 

1 -story.  5  rooms. 

Owner  will  build. 

8/6/47  ^        ^  ^     *     ^' 

Owner  Taking   Bids— Due  Today, 
g  p  .M. — Bidders  Figuring 

Veterans'  Emergency  Dwelling  Units 
(1»7)  Estimated  Cost  $350,000 

SALINAS,  Calif.  Monterey  County. 
Site  adjoining  Army  Air  Base. 

Owner— Monterey  County  Housing 
Authority,  Mrs.  Walters,  executive 
secretary.  Salinas,  Calif. 

Architect— Charles  E.  Butncr.  7  Wln- 
ham  St.  Salinas.  Calif. 

Involves  erection  of  46  new  prefab- 
ricated steel  buildings,  alteration 
of  143  wood  units  now  up  on  the 
site  and  moving  and  altering  eight 
wood  units,  also  on  site,  to  provide 
2-  and  1 -bedroom  dwelling  units. 
Includes  new  sewer  system,  water. 
AS  and  electrical  service*. 
Plans  and  specUloaUooa  obtainable 
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31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 

3/6/47  •     U 

Owner  Taking  Btd»— Duo  March  SB* 
3  P.  M.  (Unit  Quantltlaa) 

Irvlngton  Pumping  Station;  Spoe.  436 

NEAR  IRVINOTON.  Calif..  Alameda 
County. 

Owner — City  and  County  of  San  Fran- 
ciaco, N.  A.  Eckart.  general  man- 
ager and  chief  engineer.  287  City 
Hall,  San  Francisco.  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  construction  of  2200-hp.  elec- 
trically operated  pumping  station 
with  appurtenant  structtirea  and 
connecting  steel  pipes.  Frame  and 
stucco  buildings  consist  of  pump 
station,  25-ft  6-in.  by  54-ft  6-ln.; 
garage,  I8x23-ft,  and  storehouse. 
10xl2-ft 
The  worit  involve*: 

(1)  1800  cu.  yds.  general  excavation 
and  grading; 

(2)  275  cu.  yds.  excavation  for  struc- 
tures and  pipe; 

(3)  48,000  sq.  ft  surfacing  for  road- 
ways; 

(4)  150  cu.  yds.  concrete  woric; 

(5)  25,000  lbs.  reinforcing  steel; 

(6)  lump  sum,  constructing  pumping 
station  above  concrete  woiic ;' 

(7)  lump  sum,  constructing  garafo 
above  concrete  work; 

(8)  lump  sum.  constructing  store- 
house above  concrete  work ; 

(0)  lump  sum,  installing  pumps,  mo- 
tors, valves  and  fittings  fur- 
nished by  the  city; 

(10)  lump  sum,  furnishing  and  in- 
stalling pressure  gauge*  and 
miscellaneous  small  pipe  and 
fittings : 

(11)  12,000  lbs.  furnish  and  insUlI 
cast  steel  fittings; 

(12)  lump  sum,  furnish  and  Install 
cast  Iron  sole  plates  for  pump- 
ing units; 

(13)  lump  sum.  electrical  work; 

(14)  lump  sum,  furnish  and  install 
traveling  crane  and  hoist; 

(15)  12,500  lbs.  furnish  and  lay  welded 
steel  pipe;  * 

(16)  14,500  lbs.  furnish  and  insUlI 
steel  pipe  specials  not  included 
in  other  Items; 

(17)  31,500  lbs.  reconditioning  and  in- 
stalling 44-ln.  I.D.  welded  steel 
pipe  furnished  by  the  city ; 

(18)  lump  sum,  installing  44xl81n. 
Venturi  meter  fumlahed  by  the 
city ; 

(19)  4000  lbs.  furnish  and  install  mis- 
cellaneous steel  work; 

(20)  2000  lbs.  furnish  and  Install  cast 
Iron  soil  pipe  and  fittings; 

(21)  5  each  furnish  and  install  4-ln. 
gate  valves ; 

(22)  3  each  furnish  and  install  4-ln. 
vacuum  valves; 

(23)  3  each  furnish  and  Install  air 
release  valves; 

(24)  lump  sum,  furnish  and  install 
flexible  couplings; 

(25)  2000  lbs.  furnish  and  Install  cor- 
rugated metal  pipe  culverts; 

(26)  lump  sum,  furnish  and  inatall 
ceptlc  tank  aystem; 

(27)  lump  sum,  furnish  and  inatall 
domestic  water  supply  piping 
and  fittings; 

(28)  2  M  b.m.  furnish  and  Install 
Douglas  fir  lumber. 

Plans  and  specifications  obtainable 
from  cashier's  office,  6th  floor.  San 
Francisco  Water  Department  Bldg., 
425  Mason  St.,  San  Francisco,  Calif., 
upon  deposit  of  |10.  refundable. 


manto,  Calif. 
CoBstnict    four    brldgoa   and   eleven 

culTorta. 
(^ly  Bidder — Morrison-Knudaen  Ch>.. 

Ina.  785  Market  St.,  San  Francisco, 

Calif..  $97,930. 

Tho  work  involroa: 

(1)  60  cti.  yds.  remove  concrete; 

(2)  960   cu.    yds.    structure   exoava- 
Uon; 

(8)  190  cu.  yd*,  gravel  base  material : 

(4)  875    cu.    yds.    olaas    A    portland 
cement  concrete ; 

(5)  12.000  lbs.  structural  steel; 

(6)  460    lln.    ft    temporary    timber 
railing ; 

(7)  04  each   portabia  Umber  barri- 
oadea; 

(8)  860    Un.    ft    72x44-ln.    CM   arch 
pipe.  10-gage; 

(9)  100    lln.    ft  59x84-ln.    CM    arch 
pipe.  10-gage; 

(10)  54  lln.  ft  60-ln.  CMP,  10-gage; 

(11)  66  Un.  ft  48-in.  CUr.  10-gag«: 

(12)  46,000  lbs.  bar  reinforcing  staol; 
(18-  160  lln.  ft.  remove  existing  stool 

railing ; 

(14)  220  each  anchor*;' 

(15)  140  each  dowels; 

(16)  310  lln.   ft   tee- rail  bridge   rail- 
ing: 

(17)  miscellaneous  itenui  of  work. 
The  State  will  furnish  all  teo-raU 

required  for  construction  of  tee-rail 
bridge  railing. 

Unit  prices  submitted  Mar.  5  were 
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112.00 

5.00 

SO.OO 

21.00 

.15 

2.00 

14.00 
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3/6/47 

Owner  Taking  Bids— Due  March  26, 
2:30  P.  M. 

Evans  Avenue  Bridge 

SAN  FRANCISCO,  Calif.  Evans  Ave. 
at  Army  St. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City    Engineer  —  Ralph     Wadsworth. 
City  Hall,  San  Francisco,  Calif. 
Specifications   obtainable  from  the 

above  office  of  the  city  engineer  upon 

deposit  of  $10,  refundable. 


tures; 

(11)  furnishing    and    handling    3300 
bbls.  cement.' 

(12)  placing  430,000  lbs.  reinforcement 
bars; 

(13)  placing    3690    lbs.    metal   water 
stops  in  Joints; 

(14)  installing   4200  lbs.    radial   gate 
and  hoist; 

1(15)  installing  1080  lbs.  miscellaneous 
metal  work  in  check  and  waste- 
way  turnout; 
(16)  installing  379.000  lb*,  of  welded 
steel   pipe  and  appurtenance*. 
Copiee  of  the  standard  form*  and 
of  the  specifications  may  be  obtained 
from    the    following    offices    of    the 
Bureau    of    Reclamation,   Walker   R. 
Young,  chief  engineer,  U  .8.  Custom* 
House,  Denver  2,  Colo. ;  R  J.  Newell, 
regional  director,  P.  O.  Box  037.  Rec- 
lamation Bldg.,  Fair  Grounds,  Boise, 
Idaho ;    C.    H.    Spencer,    construction 
engineer.    Bend,    Ore.,    and    Michael 
W.   Straus,   commissioner.  Bureau  of 
Reclamation.    Washington    25,    D.    C. 
Prospectiveb   idders  desiring  to  visit 
the    site    of    the   work    should    com- 
municate with  the  construction  engi- 
neer. 

Specifications  obtainable  without 
charge  to  prospective  bidders;  to 
others,  $1.75.  not  refundabla. 


8/6/47 

Bond  Election  In  Amount  of  $1,000^000 
Set  for  March  28 

Sootts  Flat  Projoot  (Completion) 

Cost  SSOOlOOO 

NEVADA  COUNTY.  Calif.  Flv*  mile* 
ea.st  of  Nevuda  City  on  Deer  Crook. 

Owner  —  Nevada  Irrigation  District. 
Wm.  Durhrow.  manager;  EUxaboth 
P.  Frey,  secretary,  Oraas  Valley. 
Calif. 

Engineer— Blackie  A  Wood.  544  Mar- 
ket St.,  San  Francisco,  Calif. 

Includes  completion  of  Scotts  Slat 
project  and  appurtenances,  includ- 
ing completion  of  the  Combie-Of^lr 
canal  and  D-S  canal. 


34— DAMS,  RESERVOIRS  A 
DREDGING 


^^"^^•^1 


3/6/47  84 

Owner  Taking  Bids — Due  Maroh  20 
Dam  and  aplllways  Cost  $500,000 

RATON.  New  Mexico. 
Owner— -City  of  Raton.  c;o  city  clerk. 

City  Hall,  Raton,  N.  M. 
Engineer    (civil) — Crocker    4c    Ryan, 

First  National  Bank  Bldg..  Denver. 
I     Colo. 


3/6/47  •     84 

Owner  Taking    Bids — Due   Maroh   11, 

3  P.  M.  (Time  Extended  From 

March  11) 
Bank  Protection  Work;   8peo.  1260 
SACRAMENTO  ,  Calif.,     Sacramento 

County.  Four  sites  along  San  Joft* 

quin  River. 
Owner  —  Sacramento    District.    Corp* 

of  Engineer.  War  Department,  Col. 

I.enter  F.  Rhodes,  district  engineer, 

Wright  Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 

Unit  quantltlea  and  name*  of  bid- 
ders figuring  plans  were  given  Feb- 
ruary 19. 


3/6/47  •    S4 

Owner  Taking    Bids— Duo  Maroh  26, 

2   P.   M. 
Access  Roads  and  EKoavatlen) 


,     ftpeo.  1271 

.     ^  ,     IpiNK   FLAT  DAM.  Calif omia.  Hoar 

Includes   earth  fill   dam,   S60.000  yds.  i     tm..i_ 
excavatlop;   1   concrete  spillway,  1 


concrete  wasteway,  1  valve  house, 
extension  of  pipelines,  relocate  ox- 
istlng  road,  etc. 


33 — 


BRIDGES 


3/6/47  •  88 

Low   and  Only   Bidder 
Bridgee  (4)  and  Culverts  (11) 

Cost,  $97,930 
MODOC  CX)UNTY.  Calif.  At  various 

locations    between    Adin    and    Al- 

turas. 
Ownei^-State  of  California,  Division 

of  Highways,  Public  Works  Bldg.. 

Sacramento,  Calif. 
State  Highway  Engineer — Q.  T.  Ko- 

Coy,    Public    Woriis  Bldg.,    Sacra- 


TODAY'S  Bffl  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project        Noted  In  issue 

3-  6—  8 :00  P.M.— Veterans'  Emergency  Dwelling  Units     Salinaa  2-26 

3-  6 —  —Telephone  Bldg.       Martinez  $-11 

3-  6—  8.-00 P.M. — School   (8  Classrooms)     Menlo  Park  2-18 

3-  0—  2 :00  P.M.— Automatic    Sprinkler  System    Benlcia  Arsenal  S>14 


ENGINEERING  PROJECTS 


0—  2"i66P. 
6— 10:30  A 
6—  2  :00  P. 
6—  2  :00  P, 
0—  8K)0P, 


M.— Water  Mains  Vancouver.  Wash.  1-13 

.M. — Cathodlc  Rust  Protection  Equipment    Fresno  2-20 

M.— Bridges  and  Grading    Sao  Bernardino  County  2-  6 

M.— Traffic   Signals  and  Illumination    Ventura  Cotinty  J-  4 
M.— Pipeline  Brigham  City,  Utah  I-  t 


S/6/47  84 

Owner  Taking   Bids— Due  April  7, 
10  A.  M. 

Earthwork,  Concrete  Struoturs*  and 
Steel   Pipeline;   Spec.  1719 

DESCHUTES  PROJECT,  Ore.  North 
Unit  Main  Canal,  about  one  mile 
northwest  of  Madras,  Ore. 

Owner — U.  8.  Bureau  of  Reclamation. 
Bend.  Ore. 

Plans  by  engineering  department  of 
owner. 

Includes  earthwork,  concrete  struc- 
tures and  steel  pipeline.  Willow 
Creek  siphon  and  wasteway,  sta- 
tion 2994  plus  00  to  station  8010 
plus  SO. 
The  work   Involve*: 

(1)  2150   cu.    yds.    excavation,   com- 
mon, for  canal; 

(2)  7(X)  cu.  yds.  excavation,  rock,  for 
canal; 

(3)  compacting    1030    cu.    yds.    em- 
bankments; 

(4)  4400    cu.    yds.    excavation,   com- 
mon, for  structures; 

(5)  8000   cu.    yds.    excavation 
for  structures; 

(6)  0900  cu.  yds.  backfill; 

(7)  compacting  1100  cu.  yd*,   back- 
fiU; 

(8)  150  sq.  yds.  dry-rock  paving; 

(9)  450  cu.   yds.   riprap; 

(10)  1495  cu.  yds.  concrete  in  struc- 


Piedra. 
Owner  —  Sacramento  District   Corp* 

of  Engineers,  War  Department  Col. 

Lester  F.  Rhodes,  district  engineer. 

Wright  Bldg.,  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Includes  access  roads  and  excavation 


Summerbell 

Roof  Structure.s 


rock. 


yoar  saw 

todair*!  ■■><■. 

Cvff  •  •  • 
SUMMIINU 


1746  Thirteenth  Street 
Oakland,  California 

TWiiioaTs    3622 
ENlcrprisr    I0930 


Uniformiiy 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


6—  2 :00  P. 
6—  2:00  P. 
6—  2  00  P, 
0— 

6—  2;00F 
6—  5 :00  P. 
6—  2 :00  P. 
6—  2  ;00  P. 
6—  2 :00  P. 
6— 10:30  A, 
6—  7  :30  P. 


M.-^Reinf.  6ars,  Etc. 
M. — Reinf.  Bars 
M. — Reinf.   Bars 

— Tractor 
M.— Reinf.   Bars 


Gila  Project,  Arizona  i'i6 

Casper,  Wy3mlng  2-26 

Central  Valley  Froject  2-25 

Sacramento  2-26 

Casper,   Wyoming  2-25 

M.— Supplies  and   Materials    Panama  Canal,  C.  2.  2-28 
M.— Hand  Railing  Metal  Work     Alius  Dam,  Oklahoma      2-  6 

M.— Oil  Circuit  Breakers    Central  Valley  Project  2-20 

M.— Lighting   Fixtures  San  Francisco  2-10 

,M.— Exterior  Stucco      Freano  2-27 

M.— Street  Signs  Treka  2-27 


Gamerston  &  Green  Lumber  COe 

Wfiof«sol«  Olid  Jobblag  Yard* 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUOAR  PINE 


Soa  Praacl»co-^1  too  Araiy  Sf. 
AJwmtmr  IJOO 


Oakl«ad— 2001  Uvla«tHa  Sf. 
Kfltofff  4-fM4 


VBSk 


^.^  /Oro(/i/ei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


i 


'*"■--•**-'  n  JiAa    I  A. 


^f 


r 


\$  ■'. ; 


1 
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DAILY     PACIFIC    BUILDER 


THURSDAY.  MARCH  6,  1947 


of  left  abutment  of  Pine  Flat  Dam. 
The  work  Involves: 
(1)  29  acres  clearing  and  grubbing 
for  aceen  road; 


(2)  5   acres   clearing  and   grubbing 
left  bautment  area; 

(3)  66,000    cu.  yds.    excavation,   un- 
classified, left  abutment ; 

(4)  78,000   cu.    yds.   excavation,   un- 
classified, for  access  road; 

(5)  3460  cu.  yds.  spot  subgrade  re- 
inforcing ; 

(6)  1600  M  gallons  water  for  com- 
paction ; 

(7)  6600   cu.   yds.    gravel    surfacing 
course  In  place; 

(8)  1070  lln.  ft  12-ln.  CMP,  18-gage; 

(9)  220  lln.  ft.  24-ln.  CMP,  14-gage; 
(10)  1600  squares  cleanup. 

Specifications  obtainable  from  the 
above  office. 


36-^      DOCKS,  PIERS  & 
HARBORS 


3/8/47  *     ^ 

Owner  Taking  Bids— Due  March  11, 
2  P.  M.  (Bidders  Figuring) 

Removal  of  Tug  Tamaroa;  Serial  No. 
04*203 -47-62 

SAN  FRANCISCO  BAY,  Calif.  Vlcln- 
Ity  of  Hunters  Point. 

Owner— San  Francisco  District,  Corps 
of  Engineer,  War  Department.  74 
New  Montgomery  St.  San  Fran- 
cisco, Calif. 

Plans  by  engineering  departmwit  of 
owner. 
The  work  Involves: 

(1)  lump  sum,   removal  of  wreck  of 
tug  Tamaroa; 

(2)  lump  sum,  salvaging  and  deliver- 
ing of  lifting  equipment 

Specifications  obtainable  from  the 
above  office. 

The  following  contractors  have 
taken  out  plans: 

Healy  -  Tibbltts  Construction  Ca. 
1100  Evans  Ave.,  San  Francisco,  Calif. 

Guy  F.  Atkinson  Co.,  Railroad  and 
Orange  Aves.,  South  San  Francisco, 
Calif. 

Ben  C.  Gerwick,  Inc.,  112  Market 
St,  San  Francisco,  Calif. 

Johnson  Western  Co.,  Box  418,  Ala- 
meda, Calif. 

Duncanson-Harrelson,  690  Market 
St..  San  BVanclsco,  Calif. 

Pacific  Bridge  Co.,  333  Kearny  St., 
San  Francisco,  Calif. 

J.  D.  Proctor,  Box  247,  Point  Rich- 
mond Station,  Richmond,  Calif. 

LeBoeuf -Dougherty  &  Co.,  112  Mar- 
ket St.,  San  Francisco,  Calif. 

Smith  Rice  Co.,  Inc.,  Embarcadero 
and  Pier  18,  San  Francisco,  Calif. 


PARKS,  AIRPORTS  & 
PLAYGROUNDS 


36 


3/6/47 

Owner  Taking  Btde— Due  March  18, 
3  P.  M.  (Unit  Quantities) 

Airport  Extension  Fill,  Drainage 
Work  and  Related  Construction; 
Spec.  93 

SAN  MATEO  COUNTY,  Calif.  San 
Francisco  Airport. 

Owner  — City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion. Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 

Propeeltlen  A 

(1)  2,600,000   cu.    yds.    fill    construc- 
tion, dry  placed ; 

(2)  375.000   cu.    yds.    compaction    to 
9S%  density; 

(8)  45  M  gallons  watering; 

(4)  96,000  cu.  yds.  rehandllng  fill 
material ; 

(5)  35,000  cu.  yds.  leveling  and 
benching ; 

(8)  200,000  cu.  yds.  excavation  and 
removal  of  unsuitable  material ; 

(7)  10.000  cu.  yds.  canal  excavation ; 

(8)  8800  tons  rock  facing; 

(9)  110.000  sq.  yds.  subbase  prepara- 
tion; 

(10)  10.000  tons  crushed  rock  base; 

(11)  4700  sq.  yds.  removing  existing 
concrete  pavement; 

(12)  9600  cu.  yds.  trench  and  minor 
structure  excavation  and  back- 
fill; 

(18)  220.000  sq.  yds.  fine  grading  of 
inlet  ponding  area; 

(14)  3200  lln.  ft  fumlshlnd  and  lay- 
ing 12-ln.  standard  strength  re- 
inforced concrete  pipe; 

(18)  1150  lln.  ft  furnishing  and  lur- 
ing 15-ln.  standard  strength  fe- 
tnforced  concrete  pipe ; 

(18)  200  lln.  ft.  furnishing  and  laying 
18-ln.  standard  strength  rein- 
forced concrete  pipe; 

(17)  1150  lln.  ft  furnishing  and  lay- 
ing 21-ln.  standard  strength  re- 
Infoced  concrete  pipe; 

(18>  500  lln.  ft  furnishing  and  lay- 
ing 24-in.  standard  strength  re- 
inforced concrete  pipe; 

(19)  1200  lin.  ft.  furnishing  and  lay- 
ing 27-in.  standard  strength  re- 
inforced concrete  pipe; 

(20)  2000  lln.  ft.  furnishing  and  lay- 
ing 30-ln.  standard  strength  re* 
Inforced  concrete  pipe; 

(21)  2150  lln.  ft  furnishing  and  lay- 
ing 88-ln.  sUndard  strength  re- 
inforced concrete  pipe; 

r(22)  200  lln.  ft  furnishing  and  laying 
36-ln.    standard    strength    rein- 
forced concrete  pipe; 
(28)  100  lln.   ft.   fumlshlnd   and   lay- 
ing 21-ln.  corrugated  metal  pipe; 
(24)  1000  lln.  ft   furnishing  and   lay- 
t  Ing  24-ln.  corrugated  metal  pipe; 

(26)  200  lln.  ft.  furnishing  and  lay- 
ing 36-ln.  corrugated  metal  plpa; 

(28)  100  lln.  ft  furnishing  and  lay- 
ing 48-in.  corrugated  metal  pipe; 

(27)  100  lin.  ft.  lay  24-ln.  corrugated 
pipe  furnished  by  city; 

(28)  1  each  furnish  and  Install  21-ln. 
automatic  drainage  gate; 

(29)  1  each  furnish  and  install  24-ln. 
automatic  drainage  gate ; 

(80)  1  each  Install  24-ln.  automatic 
gate  furnished  by  the  city; 

(81)  100  lln.  ft.  remove  24-ln.  corru- 
gated metal  pipe; 


(32)  100  cu.  yds.  concrete  for  drain- 
age Inlets  and  minor  etructureer 

(33)  6000  lbs.  reinforcing  steel  In 
structures; 

(34)  8800  lbs.  inlet  grating  and  sup- 
porting angles; 

(35)  2000  lin.  ft  reconstruct  rtgnt-or- 
way  fence. 

proposition  B 

(1)  2,400,000  cu.    yds.    fill    construe - 

(2)  60,000    cu.    yds.    compaction    to 
86%  density; 

(3)  6  M  gallons  watering; 
(4)  5000  cu.  yds.  rehandllng  fill  ma- 
terial ; 

(5)  25,000     cu.     yds.     leveling     and 
benching; 

(6)  25,000   cu.    yds.    excavation   and 
removal  ot  twsultable  material;' 

(7)  16,200  tons  rock  facing. 

Proposition  C 

(1)  5,000,000  cu.  yds.  fill  construc- 
tion ; 

(2)  425,000  cu.  yds.  compaction  to 
95%  density; 

(3)  50  M  gallons  watering; 

(4)  100,000  cu.  yds.  rehandllng  fill 
material; 

(5)  60,000  cu.  yds.  leveling  and 
benching: 

(6)  226.000  cu.  yds.  excavation  and 
removal  of  unsuitable  material; 

(7)  10.000  cu.  yds.  canal  excavation; 

(8)  26.000  tons  rock  facing; 

(9)  110,000  sq.  yds.  subbase  prepara- 
tion ; 

(10)  10,000  tons  crushed  rock  base; 

(11)  4700  sq.  yds.  removing  existing 
concrete  pavement; 

(12)  9500  cu.  yds.  trench  and  minor 
structure  excavation  and  back- 
fill ; 

(13)  220,000  sq.  yds.  fine  grading  of 
Inlet  ponding  area; 

(14)  3200  lln.  ft.  furnishing  and  lay- 
ing 12-ln.  standard  strength  re- 
inforced concrete  pipe; 

(15)  1150  lln.  ft  furnishing  and  lay- 
ing 15-ln.  standard  strength  re- 
inforced concrete  pipe; 

(16)  200  lln.  ft  furnishing  and  laying 
18-in.  standard  strength  rein- 
forced concrete  pipe; 

(17)  1150  lin.  ft  furnishing  and  lay- 
ing 21-in.  standard  strength  re- 
inforced concrete  pipe; 

(18)  500  lin.  ft  furnishing  and  lay- 
ing 24-in.  standard  strength  re- 
inforced concrete  pipe; 

(19)  1200  lln.  ft  furnishing  and  lay- 
ing 27-ln.  standard  strength  re- 
inforced concrete  pipe; 

(20)  2000  lln.  ft  furnishing  and  lay- 
ing 30-in.  standard  strength  re- 
inforced concrete  pipe; 

(21)  2150  lin.  ft  furnishing  and  lay- 
ing 33-ln.  standard  strength  re- 
inforced concrete  pipe; 

(22)  200  lln.  ft  furnishing  and  laying 
38-ln.  standard  strength  rein- 
forced concrete  pipe;  i 

(23)  100  lin.  ft.  furnishing  and  laying 
21-ln.  corrugated  metal  pipe;         ' 

(24)  1000  lln.  ft  furnishing  nad  lay-  1 
ing  24-ln.  corrugated  metal  pipe; 

(26)  200  lln.  ft  furnishing  and  laying 
38-ln.  corrugated  metal  pipe; 

(26)  100  lln.  ft.  furnishing  and  laying 
48-ln.  corrugated  metal  pipe; 

(27)  100  lin.  ft  lay  24-in.  corrugated 
pipe  furnished  by  city; 

(28)  1  each  furnish  and  Install  21-ln. 
automatic  drainage  gate ; 

(29)  1  each  furnish  and  install  24-ln. 
automatic  drainage  gate; 

(SO)  1  each  Install  24-ln.  automaUc 
gate  furnished  by  city; 

(31)  100  lln.  ft  remove  24-ln.  corru- 
gated metal  pipe; 

(32)  100  cu.  yds.  concrete  for  dram- 
age  Inlets  and  minor  structures; 

(33)  5000  lbs.  reinforcing  steel  In 
structures ; 

(34)  6800  lbs.  Inlet  grating  and  sup- 
porting angles ;  .  ,.»     , 

(35)  2000  lin.  ft.  reconstruct  right-ol- 
way  fence. 

Plans  and  specifications  obtainable 
from  office  of  the  cashier,  6th  floor, 
San  Francisco  Water  Department 
Bldg,  425  Mason  St.  San  Francisco, 
Calif  .  upon  deposit  of  |10.  refundable 


from  the  office  of  the  architect  upon 
depoelt  of  $26,  refundabla 


39 — SEWERS 


89 


3/6/47 

Low  and  Only  Bidders 

Industrial  Waste  Trunk  Line 


TURIiOCK,  Calif.,  Stanislaus  County. 

Owner— City  of  Turlock,  W^alter  M. 
Brown,  city  clerk,  108  N.  Broadway, 
Turlock,  Calif. 

City  Engineer— Don  C.  Davis,  108  N. 
Broadway,  Turlock,  Calif. 

Includes  reinforced  concrete  pipe, 
manholes,  outlet  structure,  bypass 
BtmctuiTG    Ct'C. 

Low  Bidder— Manuel  Smith,  318  Syn- 
dicate Bldg.,  1440  Broadway,  Oak- 
land. Calif.,  800,460. 
Other  bids  submitted  March  4  were : 
McGuire  ft  Hester,  Oakland,  |72.840. 
Stockton   Construction   Co..    Stock- 
ton. 174.800. 
R.  Goold  &  Son,  Stockton,  $182,067. 
Engineer's  estimate,  |68)900. 
Bids  taken  under  advisement  until 

March  18. 


40 —       STREETS  AND 
HIGHWAYS 


38— ELECTRIC   LIGHTING 
TRANSMISSION  UNES 


3/6/47  •     38 

Owner  Taking    Bids— Due   March   24, 

7:30  P.  M. 
Lighting  System  Cos*  833,000 

SACRAMENTO.  Calif..  Sacramento 
County.  C.  C.  Hughes  Memorial 
Stadium.  Sacramento  College. 

Owner  —  Sacramento  City  Board  of 
Eklucation,  Dr.  James  F.  Bursch. 
superintendent  of  schools.  Adminis- 
tration Bldg.,  1200  21st  St..  Sacra- 
mento. Calif. 

Architect— Harry  J.  Devine,  1012  J 
St.,  Sacramento.  Calif. 

Includes  lighting  system  consisting 
of  six  100-ft.  steel  polee  outside 
stadium  rim.  three  on  east  and 
three  on  west  side,  each  with  cross- 
arm  mountings  for  24  floodlights, 
control  system,  special  transformer 
room.  etc. 
Plans  and  specifications  obtainable 


3/6/47  •     *0 

Yorba  Street   Improvement;    Speo. 

20.180  Cost  $12,313.20 

SAN   FRANCISCO.  Calif.    37th   Ave 

to  38th  Ave.,  crossing  of  39th  Ave 

and  between  east  and  west  lines  of 

40th    Avenues. 
Owner   —   City   and    County   of    San 

Francisco,    Department    of    Public 

Works,    Room    282,    City   Hall,   San 

Francisco,  Calif. 
Cltv   Engr.— Ralph   Wadsworth,   City 

Hall    San   Franci.sco.  Calif. 
Low     Bidder  — Eaton    &    Smith.     715 

Ocean   Ave.,  San   Francisco,  Calif.. 

$12,313.20. 

Work  Involves: 

(1)  1400  c.y.   grading   (excav.) ; 

(2)  325   If.   8-ln.    VCP   sewer; 

(3)  70   l.f.   12-inch  do; 

(4)  260  l.f.    10-ln.    VCP   culvert; 

(5)  2  each  brick  manholes,  complete 

(6)  9  each  brick   catchbaslns,   com- 
plete ; 

(7)  )5  e?.ch  8x6-ln.  VCP  Y-branches 

(8)  1   each   12x6-lnch  do; 

(9)  400  l.f.  6-la.  VCP  side  sewers; 

(10)  810  l.f.   unarmored   cone,   curb; 

(11)  20,210   sq.    ft   asph.    concrete   on 
rock  subbase  pavement; 

(12)  1.^20    sq.    .'t    2-course    concrete 

sldC^KT&IlC  * 

(13)  11  each  water  service*,  long,  at 
$19; 

(14t  8  each  water  services,  short,  at 

$9; 
(15)  lump   sum  water  main,  $600. 

Total  bids  submitted  March  5  were : 
1(A)  Beaton   &   Smith,   San   Francisco, 
$12,313.20. 

(B)  Charles    U.    Harney,    San    Fran- 
I  Cisco.   $12,883.20. 

(C)  San    Francisco   Paving   Co.,    San 
Francisco,  $16,097.30. 

Unit  prices  were: 

(A)               (B)  (C) 

(1) $      .01  $      .40  $      .50 

(2)                     2.00               2.30  7.50 

(3) 3.00  3.00  aoo 

(4) 2.76  3.00  2.60 

(5)  225.00  200.00  175.00 

(6)  200.00  175.00  200.00 

(7) 3.00  2.00  2.50 

(8) -  4.50  3.00  3.50 

(9) 2.00  1.60  1.60 

(10) 1.10  1.00  1.25 

(11) „.           .27  .27  .33 

(12) 30  .25  .30 

(13) 19.00  19.00  19.00 

(14) „.         9.00  9.00  9.00 

(15) 600.00  600.00  600.00 

3/6/47  ....'*** 

Owner  Taking  Bids— Due  March  18, 

10  A.  M. 
Grading,  Surfacing,  Bridgee 
WASHINGTON. 

Owner— State    of    Washington,  Clar- 
ence B.  Shain.  director  of  highways. 
Olympia.  Wash. 
Plans  by  engineering  department  of 

owner. 
Projects  include: 

1.  Grading,  constructing  asphaltic 
concrete  and  cement  concrete  pave- 
ment Integral  concrete  curb  and  con- 
crete sidewalk  on  0.588  mile  of  P.S.H. 
No  1,  Sales  Rd.  to  Tacoma  In  Pierce 
County.  F.A.P.  No.  U.171  (15),  In- 
volving about  1740  cu.  yds.  unclassi- 
fied excavation.  1920  cu.  yds.  struc- 
ture excavation.  3060  to»s  asphaltic 
concrete.  4866  sq.  yda  concrete  pave- 
ment, 1885  sq.  yds.  concrete  pavement 
base,  1712  sq.  yds.  cement  concrete 
driveways,  2486  sq.  yds.  concrete  side- 
walk. 4950  lin.  ft.  concrete  curb,  3290 
lin  ft.  sewer  pipe  and  other  items. 
2  Improving  portion  of  P.S.H.  No. 
3  as  follows :  Yakima,  1st  St  from  E. 
B  St  to  E.  Beech  St.,  resurfacing 
existing  concrete  pavement  with  as- 
phaltic concrete;  E.  Beech  St.  to  B. 
Lenox  Ave.,  constructing  concreU 
pavement  strips  8  ft  wide  along  ex- 
isting pavement  resurfacing  existing 
pavement    with     asphaltic    concrete. 


constructing  concrete  sidewalks  and 
storm  sewer;  south  corporate  limits 
of  Yakima  at  B.  Lenox  Ava  to  Meade 
Ave.,  constructing  8-ft  concrete  pav- 
ing stripe  along  existing  pavement 
and  concrete  sidewalk  in  Yakima 
County.  F.A.P.  No.  F-105  (9).  U-105 
(7)  and  U-132  (21),  involving  about 
4280  cu.  yda  unclassified  excavation. 
4606  cu.  yds.  structure  excavatioc, 
2675  cu.  yds.  selected  roadway  bor- 
row, 13.272  sq.  yds.  concrete  pave- 
men.t  2382  sq.  yds.  concrete  drive- 
ways, 5866  sq.  yds.  concrete  sidewalk. 
2530  lln.  ft  reflecting  curb,  11.662 
lin.  ft.  Integral  concrete  curb.  5448  tons 
asphaltic  concrete.  9213  lln.  ft  sewer 
pipe,  943  lln.  ft  culvert  pipe  and  other 
items. 

3.  Reconstructing  a  part  of  the 
drawrest  of  Snohomish  River  bridge 
No.  l-A/206  on  S.S.H.  No.  1-A,  a 
state  project  in  Snohomish  County, 
involving  lump  sum  removing  por- 
tions of  existing  structure  and  about 
41  M  b.m.  timber  and  lumber  (un- 
treated), 4400  lln.  ft  timber  piling 
(untreated)  and  other  items. 

4.  Constructing  reinforced  concrete 
flat  slab  bridges,  Corbett  Creek  bridge 
on  S.S.H.  No.  4-C.  F.A.S.  No.  S-20  (1). 
and  Rock  Crertc  bridge  and  ap- 
proaches on  S.S.H.  No.  2-G,  state 
project  In  Llncohi  County.  Involving 
about  6590  cu.  yds.  unclassified  ex- 
cavation. 1100  cu.  yds.  selected  road- 
way borrow.  360  cu.  yds.  crushed 
stone  surfacing  from  stockpile,  415 
cu.  yds.  structure  excavation,  366  cu. 
yds.  concrete,  54,000  lbs.  steel  rein- 
forcing bars,  165  lin.  ft  reinforced 
concrete  bridge  railing,  194  lin.  ft 
beam  guard  rail.  538  lln.  ft.  precast 
concrete  piling  and  other  Items. 

5.  Surfacing  and  constructing  light 
bituminous  surface  treatment  on  4.5  i 
miles  of  Steptoe  Butte  State  Park  Rd. 
in  Whitman  County,  a  state  project, 
involving  about  10.700  cu.  yds.  of 
crushed  stone  surafclng.  1140  cu.  yds. 
crushed  cover  stone.  880  cu.  yds.  of 
crushed  mineral  aggrregate.  133  tons 
of  bituminous  cement  (MC-2)  and 
other  items. 

6.  Clearing,  grubbing,  grading  and 
surfacing  on  2.519  miles  of  Kalama 
River  Road.  Cowlits  County  Road 
Project  F.A.S.  No.  S-145  (1),  involv- 
ing about  10  acres  of  clearing.  10 
acres  of  grubbing.  33,809  cu.  yds.  of 
common  excavation.  35,776  cu.  yds.  of 
solid  rock  excavation,  8166  cu.  yds. 
of  selected  roadway  borrow,  2847 
cu.  yds.  of  crushed  stone  surfacing 
from  stockpile,  1090  lln.  ft  of  culvert 
pipe  and  other  items. 

1.  Clearing,  grubbing,  grading  and 
surfacing  on  1.368  miles  of  Eaton- 
ville  Cutoff,  Alder  Section,  Pierce 
County  Road  Project,  F.A.S.  No.  S-107 
(2),  Involving  about  12  acres  of  clear- 
ing, 8  acres  of  grubbing,  50,680  cu. 
yds.  of  unclassified  excavation,  7195 
cu.  yds.  of  selected  roadway  borrow, 
1950  cu.  yds.  of  crushed  stone  sur- 
facing, 768  lln.  ft  of  culvert  pipe  and 
other  Items. 

8.  Clearing,  grubbing,  grading,  sur- 
facing and  constructing  bituminous 
surface  treatment  road  mix  type  on 
7.61  miles  of  the  Addy-Oifford  Road, 
Stevens  County  Rotui  Project,  F.A.S. 
No.  S-168  (1),  involving  about  34 
acres  of  clearing,  19  acres  of  grub- 
bing, 206,180  cu.  yds.  common  exca- 
vation. 1600  cu.  yds.  of  solid  rock 
excavation.  35.190  cu.  yds.  of  selected 
roadway  borrow,  9480  cu.  yds.  crushed 
atone  surfacing.  6400  cu.  yds.  mineral 
aggregate.  432  tons  of  bituminous 
cement  (MC-2>,  3309  lin.  ft  of  culvert 
pipe  and  other  items. 

Specifications  obtainable  from  the 
above  office  upon  payment  of  $2. 


subbase.  a  A-in.  asph.  concrete 
base  and  a  2-in.  asph.  concrete 
wearing  surface; 

(2)  115  l.f.  unarmored  concrete  curb 

(3)  100  l.f    6-ln.  VCP  side  sewer; 

(4)  4  each  water  tervices,  long; 

(5)  1    water  service,   short 


40 
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Low  and  Only  Bidder 

Street   improvement;   Spec.  20.186 

Cost  $6,24« 

SAN  FRANCISCO.  Calif.  PorUons  of 

Thrift  Street  between  Capitol  and 

Plymouth   Avenues. 
Owner   —   City   and    County   of   Saii 

Francisco.    Department    of    Public 

Works.    Room   282.    City   Hall.   San 

Francisco,  Calif. 
Cltv  Engr. — Ralph   Wadsworth.  City 

Hall.   San   Francisco,   Calif. 
Only  Bidder — Charles  L.  Harney,  676 

Berry  St.  San  Francisco.  Calif.,  (1) 

$0.40,  (2)    $1.75,    (3)    $2,    (4)    $23,    (6> 

$11 ;  total,  $6246. 

Work  Involves: 

(1)  12,000  sq.  ft.  asphaltic  concrete 
pavement  consisting  of  4-lnch 
asph.   concrete  base  and  2-inch 

asph.    concrete   wearing  surface; 

(2)  600  l.f.  unarmored  concrete  curb; 

(3)  21.  If.   6-lr\.  VCP  side  sewer; 

(4)  15  each  water  services,  long,  at 
$28; 

(5)  5  each  water  services,  short  at 
$11. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 

3/6/47  41 

Owner  Taking  Bids— Due  March  ^t, 
12  Noon 

Water  Mains  (Install) 

PARADISE,  Calif..  Butte  County. 

Owner— Paradise  Irrigation  District, 
Lillian  Fletcher,  secretary,  Para- 
dise, Calif. 

Includes  trenching,  welding  and  lay- 
ing of  pipe,  backfilling  and  clean- 
ing up  for  the  following: 

(1)  1320  lin.  ft  6-in.  O.D.  12-gauge. 
40-ft  lengths; 


QUICK,  PERMANENT, 
LOW-COST  CONSTRUCTION 

"QUONSIT  40"(  40  feet  wiM; 
any  length  desired,  in  20-foet 
extensions.  Roller  doors  end  fonr 
windows  in  standard  end-panel. 

"CMIONSIT  S4"i  24  feet  wide; 
length  as  desired,  in  extensions 
ef  12  feet.  Roller  doors,  solid 
panels  svailsble  for  front;  walk 
door  and  window  avsilsble  ia 
end-psnel. 

"QUONSrr  lO":  20  feet  wide; 
any  length  desired,  ia  12-ie«( 
extensions.  Wslk  door  snd  twe 
windows  in  stsndard  end-paaeL 

STRAN-STEEL  "QUONSETS' 
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Low  and  Only   Bidder 

Street   Improvement;   Spec.  20,195 

Cost  $1,372 
SAN   FRANCISCO,   Calif.    Yorba  St 

between   38th   and   40ih   Avenues. 
Owner   —    City    and    County   of    San 

Francisco.    Department    of    Publl; 

Works.   Room    282,   City   Hall,   San 

Francisco,  Calif. 
Oily   Engr.— Ralph    Wadsworth,   City 

Hall,   San   Francisco,   Calif. 
Only  Bidder— Charles  L.  Harney,  576 

Berry  St,  San  Francisco,  Calif.,  (1) 

$0.42,  (2)  $1.50,  (3>  $1.80,  (4)  $19,  (5) 

$9 ;  total.  $1372. 

Work  Ijivolves: 
(1)  2225  sq.  ft  asphaltic  concrete  on 
rock  subbase  pavement  consist- 
ing   of    6-lncb    compacted    rock 


PACIFIC  COAST 
AGGRFGATES 

KLondike  21 61 6 

400  Alah.ima   St. 

SAN  FRANCTSCO  10 


Ms;iiif.<rture(1  h.  Gieal  U'es  Stetl 
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FOR  IMMEDIATE  DELIVERY  OR 
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Altus  Project.  Oklahoma.  The  appa- 
ratus will  be  installed  by  the  govern- 
ment: 

Morse  Bros.  Machinery  Co.,  Den- 
ver, Colo.,  f7l06  total;  ship  90  days; 
28.400  lbs.;  f.o.b.  Denver;  terms  H 
of  1%  20  days.  No  equalization  is 
offered. 

Berkeley  Steel  Construction  Co., 
Inc.,  Berkeley,  Caiif.,  116.176  total; 
ship  90  days;  31.000  Ibe. :  f.o.b.  Berke- 
ley; terms  net.  No  equoiUsation  ia 
offered. 


(2)  10,760  lln.  ft.  8-in.  do; 

(8)  7720  lin.  ft.  lOin.  O.D.,  10-gauge, 

40-ft  lengths; 
(4)  2840  lln.   ft.   14in.   O.D.,   10-gauge, 
40-ft  lengths; 
(All  Joints  are  to  be  field  weWed.) 
Specifications  obtainable  from   the 
above  office. 


(Continued  on  Page  10) 
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Steel  Water  Tank 
Three  Lew  Bidder* 

HUNGRY  horse:  PROJ..  Mont  — 
Following  submitted  three  low  bids  to 
the  Bureau  of  Reclamation,  Purch- 
asing Agent  Rm.  416,  U.  S.  Customs 
House,  Denver,  Colo.,  for  furnishing 
and  aelivering  f.o.b.  cara  at  the  ship- 
ping point  or  f.o.b  cara  at  Columbia 
Falls,  Montana,  at  the  opltton  of  tne 
bidder,  fabricated  material  for  one 
150,000-gallon  welded  -  steel  water 
tank  including  bottom  plates,  roof 
plates,  shell  plates,  top  and  bottom 
structural  members,  roof  rafters, 
insulation  and  insulation  jacket, 
manholes,  manhole  covers  and  gas- 
kets, ladders,  bolts,  nuts,  washers, 
piping,  and  other  accessories,  for 
Hungry  Horse  Govarnmcnt  Camp, 
Hungry  Horse  Project,  Montana. 
Electric  heaters,  thermostat,  control 
equipment,  conduit,  and  wiring  will 
be  furnished  by  the  Government. 

LAcy  Mfg.  Co.,  Los  Angeles,  Calif.. 
17980;  ship  133  days;  72,000  lbs.; 
f.o.b.  Lios  Angeles;  terms  net.  No 
equalization  offered. 

Western  Pipe  and  Steel  Co,  of 
Calif.,  Sad  Francisco.  Calif.,  18539, 
ship  150  davs;  73.000  lbs.  isc  3286  lbs., 
f.o.b.  S.  San  Francisco;  terms  net. 
No  equaHration   offered. 

Independent  Iron  Works,  Inc.. 
Oakland,  Cahf.,  J9252,  ship  150  daya; 
80,000  lbs.;  f.o.b.  Oakland;  terms  net 
No  equalization  offered. 


lift  vertical  gates.  (W=4  feet  0  Inch- 
es), Including  15-lnch  diameter  )umd- 
wheel  gate  ?lfU;  five  (5)  30-inch  by 
24-inch  screw-lift  vertical  gates, 
iW=3  feot  8  inofaee).  including  13- 
Inch  diameter  hanJuhee)  gate  lirt2; 
two  (2)  24-inch  by  S6-lnch  screw-lift 
vertical  gates,  (W=3  feet  6  Inchea), 
including  27-lnch  diameter  hand- 
wheel  gate  lifts;  one  (1)  40-inch  by 
48 -inch  screw- hft  vertical  gate, 
(W=9  feot  0  Incbe*),  Inoludlng  15- 
mch  diameter  geared  handwtxeel 
gate  lift;  one  (1)  48-inch  by  86  Inch 
8crewl-lift  vertical  gate.  (W=8  feet 
6  Inches),  including  15-inch  diameter 
geared  handwheel  gate  lift;  four  (4) 
24-inch  diameter  screw-lifl  vertical 
gates.  (W=  6  feet  0  inches),  inclvd- 
ing  IS-inch  diameter  handwheel  gate 
lifts:  four  (4)  24-lftch  diameter 
screw-lift  vertical  gate.  (W=8  feet 
0  inches),  including  12-inch  diameter 
handwheel  gate  lifts;  five  (5)  24- 
inch  diameter  ccrew-lift  vertical 
gates,  tW=  3  feet  3  inches).  Includ- 
ing 12-lnch  diameter  handwheel  gate 
lifts;  for  canal  structures,  Ozark 
Canal,  Aitus  Project  Oklahoma  The 
apparatus  will  be  installed  by  the 
Government. 

Valley  Iron  Works,  Yakima,  Wash , 
$3021,  total ;  ship  120  days ;  9700  lbs. ; 
f.o.b.  Yaktma:  terras  %%— 30  days. 
No  equalization  offered. 

Morse  »ros.  Machinery  Co.,  Den- 
ver, 13240,  total;  ship  120  days;  11,- 
300  lbs.  f.o.b.  Denver;  terms  %  ot  1 
% — 20  days.  No  equalization  offered. 

John  W.  Beam,  Denver.  $3900;  ship 
165  davs-  13,600  lbs.;  f.o.b.  Denver; 
terms,  '»4*''i— 10  days.  No  equalisation 
offered. 

Berkeiev  Steel  Constr.  Co.,  fob  Ber- 
keley,  Calif.,   16283;    12,000   lbs;    net 
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42— MISC    SUPPLIES    AND 
MATERIALS 

3/6/47  •  *2 

Supplies  and   Materials — 
Bids  Wanted 

SACRAMKNTO.    Calif..    Sacramen 
to  County.— Bids  will  be  received  by 
the  State   Purchasing  Agent,   Sacra- 
mento, Calif.,  for  mUcellaneous  sup- 
plies and   materials  as  follows: 

March   7 
QUO.   *6002;   Req.  78380: 

660  tons  open  graded  plant  mix 
surf.  200-SOO  pene.  asphalt  mate- 
rial delivered  into  state  -  owned 
spreading  machine,  1  mile  east  of 
Santa  Paula  on  Route  No.  126. 
QUO.  48006 ;  Req.  78381 : 

675  tons  open  graded  plant  mix 
surf.  200-300  pene.  asphalt  mate- 
rial delivered  into  state  -  owned 
spreading  machine  on  Route  172 
Mesa  Drive  1  mile  t-ast  of  San  Ga- 
briel Blvd 
QUO.  46004;   Req.  '.8382; 

1350  tons  plant  mix  surf,  with  %- 
in.  max.  agg.  using  200-300  pene 
asph.  delivered  into  state  -  owned 
apreadiug  machine  on  Route  19, 
Rosemead  Blvd.  bet  Firestone  and 
Central  Avenues. 
QUO.  46006;  Req.  783^3: 

475  tons  3C-4  plant  mix  surf.  %- 
in.  max.  agg.,  delivered  and  spread 
on  Route  101,  Whittier  Blvd.  2  mi. 
east  of  Whittier; 

200  tons  SC-4  plant  mix  surf.  %- 
in  max.  agg..  delivered  and  spread 
on  Route  26,  feanta  Fe  Springs  Rd. 
1  mile  south  of  Whittier; 
200  tons  SC-4  plant  mix  surf.  %• 
m.  max.  agg.,  delivered  and  spread 
on  Route  M,  Puentc  Ave.,  IVi  miles 
south  of  Garvey  Ave. 
QUO.  48006;  Req.  7S384 : 

700  tons  open  graded  plant  mix 
surf.  200-300  pene.  a.iph.  material 
to  be  delivered  into  state  -  owned 
spreading  machine  H-mMe  north 
of  Garvey  St.  on  P.oute  39,  Aziisa 
Avenue. 
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Top  Soil 

Low  and  Only  Bidders 

ALAMEDA,  Calif.,  Alameda  Co.— 
Ariss-Knapp  Co..  961  41st  St,  Oak- 
land. Calif.,  at  12  per  cu.  yd.,  sub- 
mitted low  bid  March  4  to  the  City 
of  Alameda.  J.  P.  Clark,  city  clerk, 
City  Hall,  Alameda,  Calif.,  for  800  cu. 
.vds.  top  soil  delivered  to  Bay  Farm 
island. 

R  C.  King,  El  Cerrlto,  at  |2.60,  sub- 
mitted only  other  bid. 


Comb,  bid,  188,800.  No  equalization. 

Western  Gear  Worlu.  fob  Seattle, 
Wash.,  (3)  «29,«4\  44.000  Iba;  net. 
No  equalisation. 

Denver  Steel  A  IrOn  Wbrk*.  fob 
Denver,  Colo.,  (t)  P4,9S0,  176^000  Iba. 
H%  10  days    No  equaUsatkm. 

Berkeley  Steoi  CWistr.  Co..  fob  Ber- 
keley, Calif..  (1>  I36.GM.  190.000  lbs.; 
net.    No  cqualizatloB. 

Consolidated  Steel  Corp..  fob  Los 
Ang>>le&.  Calif..  (2)  $42,300,  38,300  lbs.; 
net    No  equalisation. 

Hardinge  Mfg.  Co.,  fob  York.  Pa.. 
<2)  $44,700,  50,000  Iba.;  net  No  e<iaa:- 
ization. 

The  Steel  Tank  A  Pipe  Co..  fob 
Berkeley.  Calif.,  il)  $40,890.  :<31.000 
lbs. ;  uet   No  equalisation. 

American  Bridge  C#.,  Denver,  Colo 
fob  Ambridge,  (1)  $29,873,  186,800  lbs. 
Net.    No  equalization. 

Southwest  Weldtag  A  Mfg.  Co..  fob 
Alhambra.  Calif..  (1)  $27,886,  168,000 
lbs.;  14%  10  daya   No  equalisation. 


3/6/47  *S 

Air  Compressor — Bid*  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  21,  3  P.  M..  bids  will  be  re- 
ceived by  the  Furchafei'  of  Supplies. 
M.  H.  Gorry,  270  City  Hall.  San 
Francisco,  Calif.,  undej  Bid  No.  .'1869 
for  fuinishing  and  delivering  one  105 
cu.  ft.  air  compressor. 

Specificjitions  obtainable  from  the 
above  office. 


SUfrCONTRACr 
INFORMATION 

8/6/47  •  44 

Publio  Alarm  System 
Contract  Awarded 

CORTE  MADERA,  Calif.,  Marin 
Co. — The  Gamewell  Co.,  7  Front  St, 
San  Francisco.  Calif,  .at  $3870.  sub- 
mitted only  bid  and  awarded  con- 
tract March  3  by  the  town  of  Corte 
Madera.  G.  S.  Monke,  town  clerk. 
Town  Hall,  Corte  liadera.  Calif.,  for 
installation  of  a  compressed  air  op- 
erated public  aliirm  system,  complete 
wit  htransmitter,  clock,  25  character 
wheels,  air  horn,  motor  compressor, 
valves  and  fittlnga 


Oiampoltnl  A  Co.,  San  Fraaelaoo, 
Calif..  $450. 

Deemer  &  Deemer,  San  Franciaeo. 
Calif.,  $460. 

Rayfleld,  San  Francisco,  Calif., 
$480. 

Larry's  Painting  A  Deoorating  Co., 
San  Francisco,  $469. 

Henry  Arian  Construction,  San 
Francisco.  Calif..  $6«2. 

Charles  E.  Walte,  San  Franciaoo, 
Calif..  $825. 

Edward  SchwarU.  San  Francisco, 
Calif.,  $1180. 

(Continued  from  Page  18) 

# 

GREIDER  NAMED 

Appointment  of  Claude  E.  Grei- 
der  as  supervisor  of  Coulee  Dam 
lUcreational  Ares,  State  of  Wash- 
ington, was  announced  today  by 
Newton  B.  Drury,  Director  of  the 
National  Park  Service. 

#- 

A  plant  to  manufacture  steel 
drums  will  be  effected  at  Fre- 
mantle.  Australia,  by  the  Rheem- 
Anstralia  Pty.,  Ltd.,  Australian 
afflliate  of  the  Rheem  Manufac- 
turing Company  of  San  Francisco, 
it  was  learned  recently. 


DUfUBlUniTERr 


ELEVniORJ 


44 


3/6/47  42 

Asphalt — No    Bids    Received 

SACRAMENTO,  Calif..  Sacramen- 
to County. — No  bids  were  received 
March  3  bv  State  Purchasing  Agent, 
Sacramento,  Calif.,  under  Quo.  44183, 
Req.   78380,  for: 

50  to  60  tons  of  air-refined  asphalt, 
delivered  state  equipment,  vendors 
plant  in  Los  Angeles  metropollta'i 
area 

7C  to  80  tons  of  air-refined  aspihalt, 
delivered  vendor's  equipment,  point 
ori"  Coast  Highway,  10  miles  south- 
east of  Oxnaro. 

43— MACHINERY  AND 
EQUIPMENT 


43 


8/6/47 

wire  and  Cable— Bids  Wanted 

SACRAMENTO,  Calif..  Sacramen- 
to County.— Until  March  11,  3  P.  M., 
bids  will  be  received  by  the  Sacra- 
mento Municipal  Utility  Dist.  Cari 
L..  Rlchey,  Acting  General  Manager 
59th  and"  R  Sts.,  Sacramento,  Calif., 
for  furnishing  nealherproof  wire  a.id 

cable. 

SperifiCAtions   obtainable   from   the 

at>ove  offica 


3/6/47  43 

Vertical   Gates 

Low  and  Only   Bidders 

ALTUS  PROJECT.  Okla— Follow- 
ing submitted  low  olds  Feb.  27  to 
the  U.  S  Bureau  of  Reclamation. 
Cuf.tomhf.use,  Denver,  Colo.,  under 
Spec.  1873  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  Altus,  Okla- 
homa, at  the  option  of  the  bidder, 
four    (4)    30-inch    by   24-lnch   screw- 


3/6/47  *8 
SAN    FRANCISCO,  Calif.  —   RUey 
Precision  Tool   Co.,   1135  Mission   St.. 
.'3an  Francisco,  Calif.,  at  (1)  $348;  (2) 
$47.22;  $75  trade-in  allowance;  60  dsy 
delivery,    awarded    contract    by    FHir-  1 
chaser  of  Supplies   M.   G.  Gerry,   270 
City  Hall,  San  Francisco,  Calif.,  un-  | 
der  Bid  No.  3828  for  furnishing  and  j 
oelivering  one   berch   lathe   with   1-3  1 
Jaw  Universal  chuck.  1 
1 

3/6/47  ^^  *3 

Radial  Gstes — Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJ.,  Calif. 
—The  following  submitted  bids  Feb. 
26  to  the  U.  S.  Bureau  of  Reclama- 
tion, Customs  House,  Denver,  Colo., 
under  Spfcc.  I661  for  furnishing  and 
delivering  fob  cais  at  the  shipping 
point  or  fob  cars  at  Patterson,  Cat. 
eleven  (11)  JfOxlT-tt.  radial  gates  for 
checks,  station  835  plus  00.  1074  plus 
00  and  1302  plus  00.  and  Westley 
wasteway  turnout,  station  1072  plus 
.56,  .lot  including  rubber  seals,  anchor 
bolts  and  pipe  sleeves;  eleven  (11 » 
15,000- !b.  car>aclty,  motor  -  operated 
radail  gate  hoists  tor  the  checks,  sta- 
tions 835  plus  00,  1074  plus  00  and 
1302  plus  00,  and  Westley  wasteway  1 
turnout,  station  1072  plus  58,  not  in-  ; 
eluding  motor  starters,  anchor  bolts  [ 
and  pipe  bleeves,  for  Delta-Mendota  j 
Canal.  Central  Valley  Project,  Calif. 
The  apparatus  will  be  "installed  by 
the  government: 

Pacific  Ccast  Engrg.  Co  .  fob  Ala- 
meda, Calif,  (1)  $29,150.  207,000  lbs., 
(2)   $29,700,    12,600  lbs.;    ^4%   10  days. 


3/6/47 

Interior  Painting 

Lew  and  Only  Bidders 

SAN  FRANCISCO,  Calif.-- A.  C. 
Sullberg.  2927  Newbufy  St,  Berkeley. 
Calif.,  at  $380.  submitted  low  bid  to 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer.  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  interior  painting  at  S3  Berry  St., 
San  Francisco,  Calif. 

Other  bidders  March  5  were: 

W.  O.  Thompson,  San  Frandsoo, 
Calif..  $897. 

Emil  Solve,  San  Francisco.  Oallf.. 
$420. 

D.  E.  Burges  Co.,  San  Francleoo. 
Calif.,  $449. 


8/^/47  <2 

Cell  Springs— Contract  Awarded 

SAN  FllANCISCO.  Calif.  —  Betts 
Spring  Co.,  868  Folsom  St.,  San  Fran 
Cisco,  Calif.,  at  (1)  $0.75,  (2)  $1,  (3) 
$1.16,  (4)  $1.76,  (5)  $1.75,  (6)  $0.75.  (7) 
$0.75.  (S)  $1.60.  (9)  $0.75,  (10)  $180: 
net  SO  davs,  awarded  contract  by 
Purchaser  of  Supplier  M  H.  Oerr>-, 
270  City  Hall,  San  Francisco,  Calif., 
under  Bid  No  3837  for  furnishing  and 
delivering  1790  coll  springs. 

3/6/47  "     *• 

Slide  Oatee  and  Oete  Lift* 
Lew  and  Only  Bidders 

ALTUS  PROJECT.  Oklahoma  —The 
following  submitted  bWs  February  28 
to  the  U.  S.  Bureau  of  Reclamation, 
Customs  House.  Denver,  Colo.,  under 
Sepc.  1676  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  sbippntg  point 
or  f.o.b.  cars  at  Blair,  Okla.  at  the 
opUon  of  the  bidder,  slide  gatee  and 
gate  lifts  for  Altus  Canal,  station 
•10   plus   00  to   station    1147   plus   $7, 


iatlg 

SUBSCItlBBKS  ARC  THi 

THE  CONSTRUCTION 
INDUSTRY 

. . .  DOU  THI  "SUIlon"  CAMV 
TOUR  ASVMTISINO  MUSAOIT 

MArket  7110 


NEW    Improved 

SCOOPMOBILE 


F.W.D000C 


COIIfOflATION 


five    Hl}N 
IMPROVEMENTS! 

NEW  "Sliov«l  Acfloii"  lUCKET 

A  full  losd  .  .  .  plus!  No  more  rsmming  into  *oclt  pile.  Simply  esse 
SCOOPMOBILE  into  pile  and  lih  bucket  with  a  full  losd  .  . .  easier 
on  the  machine  .  .  .  faster,  fullcrt 

HAND  LEVER  CONTROL 

Two  hand  levers  st  operator'!  fingertipi  give  positive,  flexible 
control  of  bucket  sction.  No  more  trip  rope  snd  "shock  dumping" 
from  unhsndy  elevations. 

DISCHARGE  ACTION' 

Full  loads  csn  now  be  discharsed  from  very  top  of  rsck.  (Up  to 
8  ft.)  PsrtisI  losdi  csn  be  diacharged  by  dosing  burket  st  any 
height  while  pouring. 

NSW  COUNTER  iALANCE 

The  new  SCOOPMOBILE  keeps  iti  feet  on  the  ground!  New 
counter  bslsnrc  (optionsi)  is  essy  to  attsrh  to  rest  of  Scoopn^ile 
to  scconunodste  heavy  loeds  si  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  ihcsvcs  sad  mechanical  improvements  give  en- 
tiiely  new  control  of  digging  snglc.  New  design  of  bucket  means 
NO  spille0t  over  rough  terrain. 

MOBILE    -    EFFICIENT    -   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.  .  .  LIFT  FORKS  LOAD,  CARRY  AND  STACK  .   .   .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23IID  AVENUE  OAKLAND.  CALIF. 

KEII09  3-5225 

AgiiH  for 

MIXERMORILE     -     TOMRMOilLE     -     iUGGYMOilLE 

iUILDING  MATERIAL     -     RSADYMIX  CONCRETE 


1 

2 
3 
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Indefinite  Control 
Of  Rents  Leading 
To  Public  Housing 

Experience  with  rental  control 
in  European  countries  after  World 
War  I  clearly  indicates  that  in- 
definite control  of  rents  in  this 
country  will  prolong  the  acute 
shortagre  of  rental  housing,  Doug- 
las Whitlock,  chairman  of  Build- 
ing Products  Institute,  stated  Sun- 
day. 

First  War  Record 
"In  addition,  continued  control 
also  will  discourage  the  building 
of  new  homes  and  lead  to  the  un- 
necessary spending  of  Federal 
funds  for  public  housing,"  Whit- 
lock said 

"Studies  of  the  effects  of  rent 
^  control   in    these  countries,    made 
in  1930  and  1940  by  the  Interna- 
»  tional  Labour  office,  also  show  that 
in   France,   where   about  half   the 
•^    housing     supply    remained     under 
rent  control  up  to  the  outbreak  of 
.    World  War  II,  the  number  of  new 
buildings  constructed  during  1920- 
23,    including    housing,     averaged 
nttle   ov^r   one-third    of  the    1913 
index,  despite  extensive  reconstruc- 
tion efforts  during  thak  period. 

"In  35  German  cities  where  rent 
controls  were  continued  for  some 
years,  the  number  of  dwelling  units 
built   diiring   the    first  four   years 
after  World  War  I  averaged  only 
one-third  of  the   number   built   in 
t>ie  two  years  preceding  the  war. 
Although    inflation    contributed    to 
these  poor  showings,  the  Interna- 
tional Labour  Office  concluded  that 
rent  control  was  one  of  the  prin- 
cipal causes  for  the  failure  to  re- 
vive    residential    construction 
quickly. 

Decontrol  Next  Step 

"The  quantity  of  new  rental 
housing  was  exceedingly  small  in 
♦he  countries  which  kept  the  con- 
trols. The  controls  removed  thc- 
incentives  for  private  rental  con- 
struction because  the  rent  ceilings 
were  too  low  t^  yield  a  retui-n  op 
investments. 

"A   comparable  pattern   alreadv 
has  d  e  v  e  1  n  p  e  d  in  this  country. 
There  was  very  little  construction 
of  rental,  hausing  here  in  1946,  and 
V»e"»    '«^»    be    relatively    little    in 
1»47  unlesR  there  is  assurance  that 
the  ceilings   will   be   removed   en- 
tirely at   an   early  date.    As   the 
edge  is  taken  oflr  the  housing  short- 
age, there  will  be  litle  demand  for 
new   units   which   must   be   rented 
at  30  to   40   per  cent   more   than 
the  rents   in   comparable  existing 
units  which  are  controlled  at  pre- 
war levels. 

»«r-  ^Housing  Socialized 
With     private     home     building 
stagnated,   the   result  here„  as   in 
Europe,    would    be   a    reliance    op 

foyemmental  subsidy  and  publicly 
*"u  "i!"'''"ff.  «il  at  the  expense 
?mo  *  ^*T^?^*^-  '"  England  from 
1919  to  1929,  64  per  cent  of  all 
new  housing  was  built  by  the  gov- 
ernment  or  with  the  aid  of  sub- 
sidies. In  Austria,  73  per  cent  of 
?'  ^^^'^f  dwellingr  built  from  1913 
to  1928  were  buiit  by  the  govem- 

??.oo'' xu     ^'^'■"'^"y'  ^'■o'n   1924  to 
l9-i8,  the  first  five  years  after  the 
currency    was    sUbilized,    78    per 
cent  of  all  new  units  were  subsi- 
dized oy  the  Rovtrnment. 
Uneconomic  Use 
Here,   as   in   Europe,   rent  con- 
trol   already   has    resulted   in    the 
uneconomic  use  of  the  housing  sup 
ply.     Holding  rents  down,    in    the 
face  of  higher  incomes,  means  that 
families   arc   able   to   occupy   and 
pay  for  larger  units  than  ormallv 
would    be    the    case.     This    takes 
housing  away  from  other  fam-Iiep 
inclndmg  veterans,  who  were  awav 
at  war   and   not   able   to  compete 
for  the  available  housing." 

colgapTTschairman 
lumber  survey  group 

WASHINGTON. -The  appoint- 
nient  .of  Richard  A.  Dulgan  as 
chairman  of  lumber  survey  com- 
mittee to  succeed  Wilson  Cbmpton 
was  announced  today  by  S*«cie- 
tary  of  Commerce  W.  Aveiell  Har- 
riman. 

Colgan  it!  executive  vire-presi- 
dpnt  of  the  National  Lumber  Man- 
ufacturers' Asrociation  with  head- 
quarters in  Washington,  D.  C. 

The  lumber  survey  committee 
was  set  up  in  April.  19Sr.  to  sur- 
vey curr^t  conditions  of  lumber 
productioif  and  inventories  in  rr- 
lation  to  prospective  lumber  cor- 
sumption  and  to  submit  a  recoid 
of  its  findings  to  the  board. 

In  addition  to  Chairman  Colgan, 
members  of  the  lumbor  lurvpy 
committer  aro  Thomas  S.  Holden 
nrrsidcnt.  F.  W.  Dodge  Corp.,  Nev 
York     City;     Calvin     Fentress     of 

^'^HZ'  J.*"!""""  *  ^o-  Chicago, 
and  M.  Yi.  Stark  of  Coliimbus,  Oh., 
all  of  whom  have  served  on  thp 
eommittee  since  its  inception. 


Did  You  Know  That  •  •  • 

Russell  Mcintosh  has  recently  returned  from  service,  and  he  and 
his  father,  William  Mcintosh,  have  opened  general  contracting  offices 
jt  740 — S6th  Avenue  in  San  Francisco  (SK  9903)  and  in  Alameda  a 
1626  Chestnut  (2-7460).    William  Mcintosh  has  been  in  the  business 
for  nearly  40  yean.  _^ 

Lumber  Shipments 
Are  SUghtly  Over 
Week's  Production 


WASHINGTON.  —Country- wide 
reports  to  the  trade  barometer  of 
the  National  Lumber  Manufactur- 
ers' Association  for  the  week  end- 
ing February  22  indicate  that  lum- 
ber shipments  of  399  mills  were 
one  per  cent  above  production  and 
that  in  the  same  week  new  orders 
for  these  mills  were  12.7  per  cent 
above  production. 

Unfilled  orders  of  the  reporting 
mills  amounted  to  66  per  cent  of 
stocks,  the  capitulation  showed. 

At  the  same  time,  in  reporting 
softwood  mills,  unfilled  oiders 
equalled  24  days'  production  at  the 
rate  then  current.  Gross  stocks 
were  equal  to  34  days'  production 
on  this  same  basis. 

Year-todate  figure."  report  that 
shipments  of  identical  mills  were 
13.5  per  c^nt  above  production,  or- 
ders 15.6  per  cent  aoove. 

Comparisons  with  the  average 
corresponding  week  of  1945-1939 
indicate  that  production  o'  report- 
ing mills  was  28.8  per  cent  above, 
shipments  were  10.2  per  cent  above 
and  orders  were  35.1  per  cent  over. 
Compared  to  the  corresponding 
week  of  1946,  production  of  re- 
porting mills  was  19.7  per  cent 
above,  shipments  were  16  8  per 
cent  above,  and  new  orders  32.7 
per  cent  above. 

Timber  Engineering 
Research  Has  250 
Technical  Problems 

WASHINGTON.  —  The  product 
development  "ihop  of  the  Timber 
Engineering  Company  of  Washing- 
ton, D.  C  ,  conducts  a  continuinr 
research  program  to  develop  new 
uses  for  wood  products.  This  en- 
terprise is  under  sponsorship  of 
the  National  Lumber  Manufactur- 
ers Association  ond  is  making  val- 
uable contributions  to  all  phases 
of  the  construction  industry. 

A  16-page  booklet  published  re- 
cently by  the  company  contains  a 
description  of  the  laboratory's 
function  and  some  of  the  recent 
developments  that  have  come  from 
the  researches  carried  on  there. 

The  shop-laboratory  is  a  coop- 
areative,  industry-nponsored  estao- 
lishment,  which  carries  on  research 
work  for  other  wood-using  indus- 
tries. An  increasing  number  of 
companies  are  bringing  their  prob- 
lems on  wood  or  wood  products  to 
the  lahoratorv  where  approxi- 
mately 2.50  technical  problems  fac- 
ing the  lumber  industry  now  are 
awaiting  development. 

The  booklet  points  out  that  the 
possibilities  in  well-conducted  fact- 
finding are  limitless.  Two  exam- 
ples of  recently  developed  research- 
derived  >>ardwood  products  are 
wallboard  from  hardwood  pulp 
with  polyxile  (a  resin  from  hard- 
wood) b'nHrr.  tnd  a  wood  impreg- 
nated with  low  temperature  melt- 
ing alloy. 


Realtors  to  Open 
Fight  on  Federal 
Compensation  Tax 

WASHINGTON.  -/The  cause,  of 
the  Boston  Tea  Party  was  just 
a  "bush  league"  incident  com- 
pared to  a  compulsory  federal  tax- 
ation assessed  against  real  estate 
brokers,  from  which  relief  is  be- 
ing sought  in  the  80th  Congress, 
asserted  Calvin  K.  Snyder,  secre- 
tary of  the  Realtors'  Washington 
Committee  of  the  National  Associ- 
ation of  Real  Estate  Boards  re- 
cently. 

"More  than  $120  million  since 
1040  is  estimated  to  have  been  as- 
sessed against  the  nation's  real 
estate  brokers  to  pay  a  tax  for 
unemployment  conipensation'  in- 
surance from  which  their  sales- 
men, upon  whom  the  tax  is  paid, 
can  obtain  no  relief,  although  the 
federal  legislation  has  been  in  ef- 
fect since  1935",  Mr.  Snyder  ex- 
plained. 

Each  broker  pays  an  estimated 
$100  tax  on  each  of  his  salesmen, 
Mr.  Snyder  added.  A  conservative 
estimate  places  the  number  oi 
real  estate  salesmen  in  the  nation 
at  200,000.  These  figures  mean  that 
approximately  $20  million  a  year 
is  being  paid  into  the  federal  treas- 
ury by  real  estate  brokers,  yet 
their  salesmen  employees  are  inel- 
igible to  receive  the  benefits  of  the 
insurance. 

To  relieve  the  situation,  he  said. 
Congressman  Carl  Hinshaw  (r., 
Calif.)  has  introduced  a  bill  to  ex- 
clude the  service  performed  by  real 
estate  salesmen  from  the  definition 
of  "emplovment"  under  the  FWlerai 
Unemployment  Tax  Act.  It  has 
been  referred  to  the  Committee  on 
Ways  and  Means  in  the  House  of 
Repropentatives. 

HIGHWAY  PLAN  DELAY 
WILL  INCREASE  COST 


REILLY  WARNS  VETS 
DECLARE  USE  TAX 

Veterans  were  warned  today  by 
George  R.  Reilly,  member  of  the 
board  of  equalization,  to  declare 
the  Use  Tax  on  purchase  of  sur- 
plus war  m.aterials  to  avoid  nenal- 
ties  which  automatical! jr  accrue  if 
the  tax  on  such  purchases  is  not 
declared  on  time. 

Reilly  stated:  "It  has  been  call- 
ed to  my  attention  that  many  vet- 
erans are  not  familiar  with  the 
state  law  which  requires  2^/1!% 
Use  Tax  to  be  paid  on  purchasf^s 
of  tangible  personal  property  such 
as  jeeps,  trucks  and  other  surplus 
commodities  from  the  war  assets 
administration  and,  therefore,  fail 
to  declare  f-uch  purchases  or  pay 
tax  thereon.  As  a  result,  penalty 
and  interest  charges  are  incurred 
and  the  board  of  equalization  is 
powerless  under  the  law  to  elim- 
inate or  cancal  those  additional 
charges." 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 

SAN    FRANCISCO 


Unles-s  action  is  taken  now  tow- 
ard construction  of  California's 
highway  svstem  to  modern  engi- 
neering and  safety  standards,  the 
cost  ♦o  the  hifrhway  user  will  be 
greatly  increafed^  Dr.  William  B. 
Ilerms.  president  of  the  Califonn'a 
State  Automobile  Assn.,  warned 
today. 

The  Automobile  Association  is 
convinced,  .nfter  long  study,  that 
the  benefits  to  be  derived  from  a 
safe  and  efficient  highwav  svstem 
will  far  outweigh  the  a'dditionnl 
cost  .estimated  at  $13  per  year  per 
motorist,  Dr.  Herms  stated. 


STEEL  BOOiONGS  UP 

January  fabricrted  structural 
?teel  estimate<l  total  bookings  were 
101,304  tons,  five  per  cent  more 
than  the  96,601  tons  in  December, 
American  Institute  of  Steel  Con- 
struction reported. 

Shipments  were  12G.868  tons,  37 
per  cent  more  than  the  92,578  tons 
shipped  in  January  of  the  average 
five  pre-va»-  years  1936  to  1940, 


ELECTRICAL  COMMBmCATIONS 

7c/epften*  ond  S/gnof  Eng/necrs 

Manual  and  Dial  TmUphona  SY%f0m$ 

Des/gners  of  Kemofo  Confrof  Equipment 

Servico    ond  fnsfolfoffons 
Wo  Will  Sub-Contract  With  Eloctricol  Controctors 

765    CLEMENTINA    STREET 

SAN  FRANCISCO  3  MArkot  2017 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


S/.RJl^^^^  •  HOISTING  EQUIPMENT  •  SPECIAL 
^A^Jfi^  ^^^  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417SIXTNST 


SAN  FRANCISCO  3 


Pk9if  EXbreek1f40 


DWELLINGS  (l-storv.  frame)  (2). 
$5500  each;  E  42nd  Ave  150,  175  S 
Rivera:  owner  and  builder,  Gene 
March!.  167  Palm  Ave. 

ALTER  (newspaper  plant),  $1000; 
901-905  Mission;  owner;  Chronicle 
Publishing  Co,  premises;  builder, 
not  selected. 

ALTER  FLATS,  $1400;  3334  Sacra- 
mento St ;  owner,  Humphrey's  Es- 
tate, 1734  Broderick;  builder,  Leon- 
•  ard   Salomon,  1734  Broderick. 

DWELLING  (1-story,  frame),  $3500; 
W  44th  Ave  216  S  Anza ;  owner,  O 
Bruflat.  645  44th  Ave;  day  work. 

APARTMENTS  (3  -  story,  frame). 
$32,000;  N  California  82.6  W  12th 
Ave;  owner,  James  Davis,  350  Bay 
St;  builder.  Roy  Madsen.  1002  Ma- 
sonic AVe;  en^neer.  George  Wash- 
ington, 417  Market  St. 

ALTER  (rooming  house),  $2000;  1353 
Geary  St;  owner,  Robert  Sailer, 
premises;  builder.  California  Build- 
ing &  Improvement  Co. 


ADD  room,  $600;  2021  letii  Avenue; 
owner  and  contractor,  l^lay  Mac- 
Donald,   premises. 

REPAIRS,  $600;  1844  Balboa  Street, 
owner.  Max  Kubersky.  premises. 

REPAIRS  to  store,  $800;  507  Pacific: 
owner,  Hebrew  Free  Loan  A«»i, 
701  Grove  St;  contractor,  Elmo  De- 
Mart  Ini. 

DWELLINGS,  six  l-story  fr,  $8000 
each;  W  24th  Ave  125,  160.  175,  200 
S  Quintara;  E  25th  Ave  00  and  75 
S  Quintara;  owner,  Atlas  Realty 
Co.  1500  udah  St;  contractor.  Pa- 
cific Coast  Constr  Co. 

REMODEL  garage  into  store  $600; 
4935  Mission  St;  owner.  Ralph  An- 
dreire.  4727  Mission  St;  contractor, 
Joseph  Claty. 

DWELLINGS,  two  l-story  fr,  $6600 
ench;  N  Teddy  275  and  300  W  of 
Delta  ;  owner.  Atlas  Realty  Co,  1500 
Judah  .St ;  contractor.  Pacific  Coast 
Constr  Co. 

DWELLINGS.  tifTree  l-story  fr.  $6000 
each;  S  Tjoga  Ave  76.  100,  125,  150 
and  175  W  Rutland;  owner  and 
ccn tractor,  Bergstrom  &  Larvick, 
305    Prospect   Ave. 

CHANGE  location  of  kitchen,  $3000; 
3754-3750  Geary  Blvd;  owner,  Pat 
and  Johnny  O'Shea,  3754  Geary, 
contractor,  W  G  McAllister. 

BLDG,  l-story  frame,  $9000;  W  39th 
Aye  200  N  Judah;  owner  and  con- 
tractor, G  E  Carlson  Co,  2294  22nd 
Ave* 

DWELLING,  l-story  frame,  $8700; 
N  Wilde  Ave  235  E  Rutland,  own- 
er and  builder,  F  Quierlo,  336  Hark- 
ness    Ave. 

LOWER  floor  and  install  bar,  NW 
cor  3rd  and  Williams;  $1500;  own- 
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CONVERT  flat  Into  ants,  $r000 :  m^- 
1690  Hafpht  St;  cwnor,  A  Benedetti 
1589  Hniglit  St,  contractor.  Rich- 
ard N  Tone. 

BLDC,  Clars  C,  £4000;  NW  Corner 
25th  St  and  Potrero  Ave;  o\vner, 
Fred  E  Carrela.  3i922  3td  St. 


FORM     CLAMPS 

SNAP     TIES 

SCREED     SUPPORTS 

C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  16th  St.    •    OAKLAND.  CALIF. 

Phone  TEmplebar  1405 


B 


mMw 


^liMmm^MM 


jSSrn^ 


A.  C.  HORN  COMPANY.  INC 

I,,».n».n'l    '^Irrri      s,,,   ^r„„  ,.,.,,   -     (  ..i.f,,, 


Manufacturer*    of    MaferioU    for    Build.nq    Co«,fr.,cffon      iJ^er  1»<? 


er.    Venturi    Broa.    prem ;    contrac- 
tor, Joe  Yrlopen. 


OAKLAND 


DWELLING  l4-room),  l-8tor>.  W.- 
000;  2803  Oliver  Ave;  owner,  Arthur 
Hovanltz.  i7103  Rolando  Ave.  Hay- 
ward;  builder.  Julius  Hovaaitz. 
9015  Walnut  St. 

ALTER  A  ADD..  $^*00;  1165  84th  Ave; 
owner  and  builder.  Hideo  Yaraa- 
Mhlta. 

OFFICE,  1-atory,  $975 ;  940  81st  Ave 
owner  and    builder.    Geo   W   Bates. 
9509  Olive  St. 

ADDN..  »1200;  729  Louisiana  Street. 
owner  and  bulkUr.  Barney  Pina. 

GARAGE,  i-st.«.y,  $r00;  9521  D  Sf 
owner  and  builder,  T  C  Swift  9521 
D  8t 

ALTERATION.  |a50;  1746  Broad- 
way: owner.  Hart's  Je\\elers; 
builder.  Aristocrat  Const  Co.  518 
17th  St. 

ADDITION  $1000;  2115  8dth  Ave- 
owner  and  builder,  Mrs  G  Wilaoi.. 


SOUTH  SAN  FRANCISCO 


MEZZANINE  (25x30  ft.),  $1000;  411 
Grand  Ave;  owner,  The  Enterprise 
Press,  411  grand  Ave;  builder,  D  J 
Daly. 

DUPLEX,  $14,000;  Chestnut  and 
Grand  Aves;  owner  and  builder, 
A    J   Eschelbach,    207    Linden    Ave. 

ELEVATOR  (passenger),  $3000;  Lin- 
den Ave;  owner.  Metropolitan  Ho- 
tel, premises;  builder,  H  E  Rahl- 
mann  Construction  Co.  251  Kearny 
St,  San  Francisco. 


PALO   ALTO 


RESIDENCE  and  GARAGE.  $7750; 
2590  Bryant  St;  owner  and  builder', 
Carlton  Whitehead,  301  Stanford 
Ave. 

RESIDENCE  and  GARAGE,  $10,800; 
31  Tevis  Place;  owner  and  builder, 
Schmaling  &  Stenbit,  924  Emer- 
son   St. 

ALTERATIONS  (business  building). 
$1000;  786  Emerson  St;  owners, 
B  C  and  M  C  Wilbur,  490  Kingsley 
Ave;  builder.  C  O  Harris,  Mt  View. 

ADDITION  (residence),  $1500;  430 
Kingsley  Ave;  owner.  W  B  Sco- 
field,  premises ;  builder^  M  S  Ingra- 
ham.  451  Santa  Rita  Ave. 


ALAMEDA 


RESIDENCE  (2story,  7-room),  $8800; 
3321  Liberty  Ave;  owner,  Ebron 
Delventhal.  1814  Walnut  St;  bulld- 
.er,  Grey  Construction  Co,  600  Cen- 
tral Ave. 

SHOP  BUILDING  (2-8tory,  6-room), 
$33,000;  2516  Blanding  St;  owner. 
Pltchometer  Propeller  Co,  1900  Park 
St;  builder.  D  Nicholson  Corp,  1701 
San  Leandro  Blvd;  engineer,  J  Y 
Long  Co. 

SIGN,  $600;  2424  Santa  Clara  Ave; 
owner  Garland  Chevrtlfet  Cb.'preih; 
builder.  Electrical  I^roducts  Corp, 
950  30th  St.  Oakland  8. 

ALTERATIONS.  $2000;  2153  Santa 
Clara  Ave ;  owner  and  builder. 
Murray  Eliason,  2069  Lincoln  Ave. 

ADDITION  (1-room),  $695;  719  Grand 
St ;  owner,  K  M  Eberts,  premises ; 
builder.  Minton  &  Kubon,  1045  San- 
some  St.  San  Francisco. 

APARTMENT  HOUSE  (2-story,  19- 
room),  $33,000;  1423-25  Walnut  St; 
owner  and  builder,  John  C  Grant- 
ham.   2318    Eagle     Ave;     architect. 


Harry    A    Bruno.    1440    Broadway, 
Oakland. 

DUPLEX  (l-story.  6-room).  $8000; 
1836-38  8th  St ;  owner.  Eldon  Smith, 
premises;  builder,  J  H  Pickrell  & 
Son,  1417  8th  St. 

STOREROOM  and  WORKSHOP. 
$1000;  1240  Hawthorne  St;  owner 
and  builder,  George  B  Brooks,  1240 
Hawthorne  St. 

ALTERATIONS,  $650;  1226  Fountain 
St ;  owner  and  builder,  E  Vemazza, 
premises. 

REMODEL  (basement  Into  2  apart- 
ments), $2000;  938  Santa  Clara  Ave; 
owner  and  builder.  James  Delmore, 
1068  Central  Ave. 

ALTERATIONS,  $500;  765  Tavlor 
Ave;  owner  and  builder,  Angelo 
Plstorisl,  767  Taylor  Ave. 

REROOFING.  $500;  1617  Central 
Ave ;  owner.  Jasper  N  Brewer,  1617 
Central  Ave;  builder,  ABC  Roof- 
ing Co,  2315  E  23rd  St,  Oakland. 

GARAGE  («-car),  $3000;  1423-25  Wal- 
nut St ;  owner  and  builder,  Joha  C 
Grantham,  2318  Eagle  Ave;  archi- 
tect, Harry  A  Bruno,  1440  Broad- 
way. Oakland. 

GARAGE  (2-car),  $700;  1836-38  8th 
St:  owner,  Eldon  Smith,  premises; 
builder,  J  H  Pickrell  Sc  Son.  1417 
8th  St. 

SUMMER  HOUSE.  $1100;  1001  Sher- 
man St ;  owner,  Dr  W  J  Watchel. 
premises;  builder.  W  J  Josephs, 
3122  Marina  Dr. 

SIGN.  $600;  2424  Santa  Clara  Ave; 
owner.  Garland  Chevrolet  Co.  prem ; 
builder.  Electrical  Products  Corp. 
950  30th  St.  Oakland  8. 

SIGN,  $1000:  1802  Webster  St;  owner. 
The  Record  Album,  prem;  builder, 
American  Neon  Displays,  1051  19th 
Ave. 

ALTERATIONS,  $1650;  1313  Park  St; 
ov.ner,  Pete  Makrls,  prem;  builder, 
James  K  Vrettos,  724  Warfleld  Ave. 

ALTERATIONS,  $500:  2436  Santa 
Clara  Ave;  owner,  Richard  Chap- 
lin, prem;  builder,  John  Peacock, 
2512  Chester  St. 

GARAGE,  $500;  1029  Versailles  Ave; 
owner,  K  Speer,  prem ;  builder,  R  G 
Wolf,  3943  Vale  Ave. 

SIGN.  $950;  1331  Park  St;  owner  ,M 
Friedman  Paint  Co.  prem;  builder. 
General  Neon  IJte  Co.  911A  63rd 
Ave.  Oakland. 


SAN    MATEO 


Holden  Speaks 

(Continued  from  Page  One) 


panding'    prosj/erity,     comparative 
stagnation,  or  aepression." 

Industrialistfa  are  applying  war 
techniques  to  projected  construc- 
tion and  aie  tinding  that  labor 
Faving  Rnd  time-saving  space  lay- 
outs are  as  important  as  labor- 
saving  machinery,  he  declared,  add- 
ing that  the  role  of  the  architect 
was  an  irtiportant  one. 

Opposes   Paternalism 

Commercial  construction  has  no- 
where run  its  course,  Holden  saiil. 
'•For  the  year  l'J47,  F.  W.  Dodge 
Corporation  hs  estimated  an  over- 
all increase  of  24  per  cent  in  dol- 
lar Volume  of  building  and  engi- 
neering «\ntracts.  Government  es- 
timates duplicate  that  figure." 

Holden  attacked  rental  control.s 
as  the  most  important  b<;ttlcneci: 
to  apartment  biulding,  which  he  ex- 
pects to  inore.ise  relatively  mor^ 
than  single-fa.-nily  houses.  "It  is 
my  strong  conviction  that  this  and 
all  other  controls,  except  rent  coil- 
ings  on  existing  housing,  should  be 
abandoned  at  once. 

"Por  existing  housing  there 
should  be  an  upward  adjustment 
of  ceilings,  perhaps  in  several 
stages.  witi>  abandonment  of  rent 
control  set  for  some  definite  and 
not  too  distant  date.  It  appears 
now  that  congress  will  attack  this 
problem  shortly. 

"Last  venr's  defeat  of  the  W-E- 
T  bill,  the  failure  of  the  Veterans' 
Emergency  Housing  program  and 
the  trend  away  from  government 

Katernalism  lead  to  the  hope  that 
ousing   legislation    will    be    sound 
and  moderate." 

Sees  PromiKing  Market 
In  the  light  of  these  facts,  Hol- 
den predicted  hat  "once  the  con- 
atmction  industry  passes  the  hur- 
dle of  price  and  rent  stabilization" 
ttie  AmerVan  ecfmomy  will  enjoy 
the  "most  promi.=;ing  market  for 
expanding  construction  activity 
and  for  expanded  service  of  thf 
architectural  profession  that  we 
have  been  able  to  visualize  for  a 
▼•ry  long  time." 


ALTER  DWELLJNG.  $2000;  972  Palm 

Ave ;  owner,  W  G  Parrot,  premises ; 

builder.    L    Regner,    1016    9th    Ave, 

San  Mateo. 
ALTER    DWELLING.    $600;    600   9th 

Ave:    owner.    N   Kotseff.   premises; 

builder.  Charles  L  Harrison. 
ALTER   STORE.   $600;    25   25th   Ave; 

owner.  J  J  Costa  Jr.  prem;  builder. 

M  N  Cabral.  19  Highland  Ave,  Bur- 

lingame. 
DWELLING,  $12,000;  320  Sonora  Dr; 

owner  and  builder,   L  Sirsausa. 
I  DUPLEX.  $10,000;   128  89th   Ave  and 

3833    Donner;    owner    and    builder. 

W  C  Smith. 
STOREROOM.  $600;  811  B  St:  owner 

and  builder,  George  Arthur  &  Sons, 

premises. 
DWELLING,  $18,000;   624  Alhambra; 

owne  rand   builder,  Diamond. 
ALTER    OFFICE,    $1750;    1320    S    El 

Camlno  Real ;  owner,  Perlat  &  Sons, 

premises;   builder,  J  Arthur. 
ALTER  DWELLING,    $2500;   35  28th 

Ave;    owner    and    builder,    Armand 

Goudv,  premises. 
ACCESSORY  BUILDING,  $1500;  2645 

Alameda :     owner    and     builder,     J 

Bos.shard,  premises. 
ALTER    DWELLING.    $1500;    243    N 

Ellsworth ;  owner  and  builder,  Geo 

Daker.  premises. 
DWELLING.  $7500;  630  E  16th  Ave; 

owner  and  builder,  Conway  St  Cul- 

ligan. 
DWELLINGS    (13).  $7000    each:    710. 

732.  802,  814,  717.  813.  814.  810  E  16th 

Ave;  738.  718.  714.  710,  713  Garfield; 

ownf-r  and  builder.  Conway  Sc  Cul- 

ligan. 
DWELLINGS    (48),    $7500   each;    630, 

702.    706.  714,    718.   722.   726.  728,   806. 

810,   629.    701.   705,   709.   713.   721.  726. 

729.    73.3,    737,   801.    806.    809.    806.   802 

E  16th   Ave;   734,   730,   726,   722,  706, 

70:'.    6.30.   629.   701.    705,   709.   717.    721. 

725.    729.    733,    737,   801.   805.    809.   813 

Garfield:    owner  and   builder,   Con- 
way Sc  Culllgan. 
DWELLING.    $10,000;    683  30th    Ave; 

.,..  T^fT  end  builder,  Hayden  Price. 
ALTERATIONS    (dwelling    and    ga- 
rage),   $500;    650  Edgewood ;    owner 

.ind    builder,    R    C    McLaren,    prem. 
ALTER  GARAGE.  $800;  146  W  Belle- 

vlew ;    owner.    Younger,    premises ; 

builder.     Central     California     Con- 

«»»rnrtion  Co.  116  Erie  St,  San  Fran- 

oiaco. 
ALTER    DWELLING,    $1200;    146    W 

Bpllevut;   owner.  Younger;  builder. 

Central  California  Construction  Co, 

116  Erie  St.  San  Francisco. 


er.  Fazekas-Spivey. 

CHURCH.  $15,000;  east  side  Meridian 
Rd;  owner  and  builder,  Assembly 
of  God. 

DWELLING,  $5000;  Gloria  Ave; 
owner  and  builder,  J  Calderon.  Rte 
5.  Box  347C,  San  Jose. 

DWELLING.  $6000;  TyreUa  St.  Mt 
View;  owner  and  builder.  T  t. 
Chase.  Route  5,  Box  496,  Mt  View. 

CABIN.  $1000;  Redwood  Estates.  Star 
Route,  Alma;  owner  and  builder. 
S  D  Cuttormsen,  premises. 

DWELLING,  $4000;  4070  Rose  Ave. 
San  Jose;  owner  and  builder,  Elmer 
Armstrong.  4072  Rose  Ave.  San  Jose. 

DWELLING.  $4000;  Lot  24.  Southside 
Dr;  owner  and  builder.  B  Newman, 
841  N  Water  St,  San  Jose. 

TOOL  SHED,  $700;  Pepper  Lane.  Los 
Altos;  owner  and  builder,  D  Bur- 
rtdge.  Route  1.  Box  364.  Los  Altos. 

DWELLING.  $11,000;  Terreno  Del 
Sol.  Los  Gatos;  owner  and  builder, 
J  F  Rocha  (Alfrod).  San  Jose. 

GARAGE.  $500:  6  San  Jose  Ave; 
owner  and  builder.  J  Ballejo.  prem. 

DWELLING.  $6000;  Marco  Ave  off 
Stevens  Creek ;  owner  and  builder. 
Kearney  Bush.  325  Redwood  Ave. 
San  Jose. 

DWELLING.  $8000 ;  Lot  4.  Los  Altos ; 
owner,  Bell  Construction  Co,  2830 
Cowper  St,  Palo  Alto;  builder,  J  J 
Brown. 

DWELLINGS  (3).  $8000  each;  LoU 
8,  10,  8.  Del  Monte  St.  Los  Altos 
Park;  owner  and  builder.  Bell  Con- 
st ruclton  Co. 


NORTH   SACRAMENTO 


DWELLING  (5-room),  $6000;  228  De- 
licia  Ave;  owner  and  builder,  Fay 
O  Dalr. 

LAUNDRY  BUILDING,  $8000;  226 
Fairfield  Rd;  owner.  Ralph  W 
Frost;  builder.  United  Construc- 
tion Co,  606  Broadway. 


OAKLAND 


STORE  bidg.  1-stoiy,  $4000;  64.30  Tel- 
ptxraph  Ave;  owner,  W  P  Jeter,  360 
50th  St;  contractor,  Lewis  Constr 
Co.  516  18ih  St;  plans  by  RatcHff, 
Hammond  &  Ratcliff,  2337  Shat- 
tuck  Ave,  Berkeley. 

DWELLINGS,  two  l-story  5-room, 
$,1500  each;  4756,  47(»  Tompkina 
Ave;  owner,  D  L  Greenberg,  35»"' 
17th  St;  contractor.  Z  O  Vest,  1801 
Rose  St,  Berkeley. 

DWELLING,  l-story  5-room,  $5<,^v/0, 
garage,  $500 ;  4706  Tompkins  Avt  , 
owner,  D  L  Greenberg.  350  17th  St ; 
contractor,  Z  O  Vest.  1801  Rose  SI, 
Berkeley. 

DWELLING,  iVi-story  5-room.  $7.- 
500:  150C  48th  Ave;  owner,  Harr> 
Hurwltz,  1421  S2nd  Ave;  contrac- 
tor. S  Lii>shitK.  601  63rd  St.;  ga- 
rage, l-story.  $300. 

ALTERATIONS.  SIOOO ;  415-21  lOUi 
St;  owner  and  contractor,  Oak- 
land H".  vlval  Tab.  Inc.  421   lOtfti  SI. 

ALTERATIONS.  $750;  108  Grand; 
own^r  and  contractor.  Boyett  and 
Bifjiev.  premLiea. 

APTS.  i-story  17- room.  $16,500.  6100- 
02-04-OC  CaUverus  St;  owner,  B 
Netherby.  Lafayette .  contractor.  W 
A  Netherby.  .3853  Lyman  Rd. 

ADDN  and  Alter,  $1250;  1736  lit)- 
St ;  owner,  Frank  Buford,  prem ; 
contractor,  E  H  E^lwards,  2741  78th 
Avenue. 

ALTER  to  d'velllng  $300;  1019  E  24th 
St;  owner  and  contractor,  J  Mal- 
colm Ham,  1021  E  2t4h  St. 

GARAGE.  $1500;  171  Glen  Ave;  own- 
er and  i)ui!dcr,  L  R  Kennedy,  prem 


Completion  Notices 


MARIN  COUNTY 


SAr^TA  CLARA  COUNTY 


ALTERATIONS,    $400;    460  Hamllne, 

San    Jose;    owner    and    builder.    O 

Petersen,  premises. 
DWELLING,   $6000;    Lot   S7,   C&mino 

Del  Sol ;  owner.  F  F  Noey ;  builder. 

Fazekas-Splvey. 
DWELLING,   $8000;    Lot    12.   Camino 

Del   Sol;   owner.   M  Croall;   builder. 

Fazokas-Splvev. 
DWELLING.   $6000;    Lot  43.  Camino 

Del  Sol;  owner.  R  Flnnegan ;  build- 


Recorded  Accepted 

March  1.  1947— Valley  View.  San 
Rafael.  Joseph  A  Schwerdt  to 
whom  It  may  concern  Feb.  28,  1947 

March  3.  1947— Near  San  Rafael. 
Phyllis  M  Shields  Burks  and  C  R 
Burks  to  Chris  Gaub     March  3.  1947 

March  4.  1947— Novate.  Harry  E 
Clausing  to  whom  It  may  concern 
March  1.  1947 

March  4.  1947— Mill  Valley.  Marin 
Capital  Co  to  Ooheen  Construc- 
tion Co  (2  houses)         March  3.  1947 

ALAMFDA  COUNTY 

Recorded  Acrept'^l 

Marrh  4.  '47—3224  BIRDSALL  Ave 
Oakland.  Omer  A  Nye  to  J  Ralph 
Polrce  Febniarv'  27,   19^7 

March  4.  1947—743  36th  ST.  Oak- 
land N!na  Louise  Flores  to  Nor- 
mnn  Ashtf.n  March  3.  1947 

.Mnrch  4.  1947— LOT  12  Plk  B,  Map 
Rosub  of  ptn  Peterron  Tr.  Hay- 
ward.  Shirley  Kiishner  to  Kush- 
ner  Co  Fehrusrv  26.  1917 

March  .3.  1947  LOT  38  BIk  A.  map 
T-inda  Ru^e  Tract.  Oakland.  Ro- 
land  A  Heilman  nnd   Lurlenne  J 

Nlller    to  Welch   Sc  Sons 

January    16.   1947 

March  3.  1947— PTN  LOTS  24  and 
25.  Blk  H.  ?nap  Laurel  Grove  Pk. 
Oaidand.  John  UII.t  to  whom  it 
mav  concern  ..    March  3,   J947 

March  3.  1947— LOTS  22  and  23  Blk 
.5.  Tract  744.  E(>n  Twp.  F  W 
Valley,  W  G  Lincoln  to  Valley  & 
Lincoln  Sc  Co  February  28,  1947 

March  3.  1947— LOTS  20  and  21  Blk 


PETERSEN  HnnHEiMiiciciiz 


CONTRACTOIS 

SAN  FRANCISCO 
VAl«iicio  500S 
LINE 
CONSTRUCTION 


EARTH 
BORING 


5,  Tract  744.  Eden  Twp.  F  W 
Valfey.  W  G  Lincoln  to  Valley  Sc 
Lmcoln  St  Co February  27.  1947 

March  3.  1947— LOTS  18  and  1»,  Blk 
5.  Tract  744,  Eden  Twp.  F  W 
Valley.  W  G  Lincoln  to  Valley  A 
Lincoln  Sc  Co February  £6.  .1947 

March  3.  1947— IX>TS  14.  16.  17  Blk 
5,  Tract  744,  Eden  Twp.  F  W 
Valtey.  W  G  Lincoln  to  Valley  Sc 
Lincoln  &  Co February  26.  1947 

Mf:rch  3,  1947— LOTS  13  and  14  Blk 
8.  Tract  744,  Eden  Twp  F  W 
Valley,  W  G  Lincoln  to  Valley  & 
Lincoln  St  Co February  24.  1947 


tractor j»„    „    1^7 

March  5.  1947-  Usbon  100  SW  Peru. 
Richard  H  Pelhcl.  o\*Tjer;  Coast 
Building    Co.    Chas    RIchenbach, 

contractor Jan.  27,   1947 

March  5.  1947— E  Clementina  and 
4th  Sts.  Mrs  A  Hospodaraky  own- 
ner;  Chas  Richenbach.  doing 
business  as  Coast  Building  Co, 
contractor Jm>.  27.  1947 

~~— 1 — r'~-rr~-r~ n    "'~i»g~» — rsi^aw ^^i    m^.     ,     "^^ 

Building  Contracts 


8AN    FRANCISCO   COUNTY 


Recorded  Accepted 

March  5.  1947—2282-86-90-94  i2nd 
Ave  and  3032  Santiago.  Claude  T 
Lindsay,  Inc,  to  whom  it  may 
concern March  8,  1947 

March  1,  1947— E  Folsom  112  S  18th 
St.   Edward  W  Jr  and  Bleansita 

R  Engs   to  J  S  Malloch 

March  1.  1947' 

March  4.  1947— «  Valerton  Ct  SO. 
60,  90.  120  E  Cayuga  Ave.  Valerga 
Sc  Elklngton  to  whom  it  may  con- 
cern  March  4,   1947 


Liens  Filed 


AI^MEDA  COUNTY 


Recorded  Amount 

March  4.  1947— SE  COR  PATER- 
SON  and  Kansas  Sts.  Oakland. 
S  Burford  Chasten  vs  Fred  Man- 
K*'"   $127.80 

March  4.  1947— LOT  23  and  ptn  Lot 
28  Blk  301,  Map  No  2.  Briggs  Tr. 
Oakland.  Marelco.  Inc  vs  ohn 
A  Dupree.  E  B  Ra  idolph  and  I 
H  Perry  $45933 

March  .  1947— PTN  LOTS  l  and 
2  Blk  5.  Highland  Sub  of  Adams 
Point  ppty.  Oakland.  E  T  Let- 
ter Softs  vs  Chas  A  and  Virginia 
U  Jobe  $4,613.98 

March  5.  1947— PTN  LOT  28.  Stan- 
ton Tract  No  1.  Eden  Twp.    E  A 
Robey   St   Co,    Inc   vb   Glaab   and 
Rosebrook,    Ralph    J    Glaab.    Jr 
$271.13 

March  5.  1947—580  Slst  ST.  Oak- 
land Edward  A  Kuhnell  vs  Jas 
A   McMahon   $40.74 


SAN    FRANCISCO  COUNTY 


SAN    FRANCISCO  COUNTY 

N.   DUNCAN  100  W.  DOLORES. 
Labor  and   materials   to  erect   2-flat 

building  and  basement. 
Owner — Mrs.  E.  Licciardo. 
Contractor — Bosnos  St  FtnettL 

TOTAL    $15,776.00 

ALAMEDA  COUNTY 

F'AINTING  blower  pipe  system  in 
wood  working  mill.  West  Oakland 
Yard,  wood  working  mill. 
Owner — Southern  Pacific  Company. 
Cor.tructor — Pacific  Painting  St  Dec- 
orating Co,  6414  Telegraph  Avenuf). 
Oakland. 

Filed.  March  4.  1947.    Dated 

Ist  of  each  month K'ii 

Usual  35  days  after 56% 

TOTAL  COST.  $1,724 
Bond.  $1,724.  Sureties.  U.  S.  Guar- 
antee Co.  Limit,  80  calendar  days. 
Specifications  filed. 

Plumbing  Permits 


OAKLAND 


4354      39th    Ave;    owner,    Walker; 


FOR    SALE 

TIMBERS,  wallboards.  plumbing 
pipe,  millwork,  and  other  build- 
ing matcrinh.  SALE  TRICES. 
Large  stocka  of  "hard  to  get" 
itema. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAIencia  4977 


Recorded  Amount 

— Labor  and  materials.  W 

25th    100    E    Fountain.    Frank    E 
Bruce  vs  Meta  Rockeschell  $1,469.23 

March  3,  1947 — Labor  and  materials. 
Lots  41  and  42,  Block  36.  Fairview 
Terrace.  H  Bertram  vs  Paul  W^ 
and  Bemlce  V  Tormey $643.62 

March  5,  1947 — LAbor  and  materials, 
SE  Mission  180  NS  Preclta.  Ave. 
Rosenberg  Bros  Grading  Co,  by 
Max  Rosenberg,  vs  Helen  Euph- 
rat   $433.30 

March  6,  1947— Alto  SE  27th  and 
Burnett  Ave.  John  D  Swearingen 
vs  Paul  W  and  Bemics  V  Tor- 
mey   :...., — $600.00 


LUMBER 
DISTRIBUTORS 

of     SAN     FRANCISCO.    \.\(i 

L>  O  U  O  L  >1  i>     h  I  k 
''  O  N  [)  L   R  O  S  A      r  I  N  [ 
R  t  D  V\'  O  O  D  ,       C  [  D  A  R 


L  U  M  B  L  R 


TIMBERS 


Cessation  of  Labor 


SAN    FRANCISCO  COUNTY 


Recorded  Labor  Ceased 

March  4.  1947— SW  Niagara  Ave  96 

SE   Howth;   SW   Niagara  87  NW 

Howth.    John    and    Ida    Sciarra, 

owners:     Oliver    Bredesen,     con- 


SHINGLES     {•     SHAKES 


367    BAYSHORE 

BOULEVARD 
Phone  ATwofcr  8174 


FULLER 

SHOWER 

DOORS 


4f044,  can  Lu4f! 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  sive  Fuller 
shower  doors  extra  strensth  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Asl<  for  folder  showing  all 
dcUils. 

UJ-P-FULLCR  €■  CO- 


KM  MiMloaS^at 
t59TaiKliSlraal 


•      Ssn  Frsndtco      •      EXbreok  7151 
»       Odilan^       •       GLancoiHl0167 


'««i)P«M»)i 


n 


PAGES 


DAILY     PACIFIC     BUILDER 


THURSDAY,  MARCH  6.  1947 


I     * 


...;   contractor,   Cas«y  Elec   Co;   re- 
pair inet«»r  board. 

3S9S  600  Van  Nfu  Ave  (So) :  own- 
plumber,  J  R  Pierce ;  8  plumbing  fix- 
tures; S  Ka»  openings,  20  water  con- 
nection a. 

92  Oamelfcrd  PI;  owner,  Halvlg; 
plumber,  B  Maloney ;  0  plumbing  fix- 
tures; 3  gas  openings;  15  water  con- 
nections. 

S/E  cor  11  Sc  Washington;  owner, 
Camon  Shoe  Store;  plumber,  Durant; 
2  gas  openings. 

243  12th   St;    jwner,   Key   System; 


Classified  Advertising 


MISCELLANEOUS 


Are  you  interested  In  well-trained 

qualified      men '       StTPBWTWTKNn 

ENT8.  ARr-HmCCTS.  ENOINmBRS 

DRAFTSMEN     StmVEYORS    KSTT 

MATORS.     SALES     BNOINEHIRS 

CONSTRTTCmON      ACCOUNTANTS 

TIMEKEEPERS.    OFFICE   HELP. 

For  further  information  call 

B.    STEVENS,  OArfieW   1617 

Teehnloal  Positions  Ageney 


b66KkiiPiH(i  SERVICE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  Individuals.  No  ac- 
count too  large  or  too  small.  SBla- 
brlght   4462.  (tf) 


EXPERT  DRAFTING  SERVTCB8. 
FREE  LANCE.  Phone  ORayatoa* 
4243.  (tf) 

2—     HELP  WANTED 


Reputable  S.  F.  Mechanical  Contrac- 
tor desires  EDCPERIENCBD  SHEET 
METAL,  ESTIMATOR  with  knowl- 
edge of  Heating,  Ventilating  and  Air 
Conditioning.  Must  be  practical  man 
with  ability  to  take  off  and  lay  out 
Jobs  and  handle  men.  State  age,  ex- 
perience and  salary  expected.  Reply 
Box  36.  c/o  Daily  Pacific  Builder. 
8/10/47 

ARCHTL.  DRAFTSMEN.  Indus^ 
trial  exp.,  permanent ;  downtown 
Oakland.  FOUR  required  immediately. 
Phone  Mr.   Rlmbach.  KEUogg  4-59S4. 


YARD  SUPERINTENDENT.  Must 
be  experlenc*>d  operating  equqlpment 
yard.  Familiar  with  Mgbt  and  heavy 
equipment.  Man  over  40  preferred. 
In  answering,  submit  complete  back- 
ground. Location  of  yard  In  Han 
Francisco.  Reply  Box  37.  c/o  DaMy 
Pacific  Builder.  (»/«/47) 


plumber,    Durant;    6    plumbing    fix- 
tures; 8  water  connections. 

7C6  West  bt;  owner,  T  Nettlan; 
plumber,  J  Bruce ,  8  £as  openings. 

1687  Atlantic ;  owner,  James  Hicks ; 
plumber,  J  Bruce;  1  plumbing  fix- 
ture;   2    water    connections. 

4160  Whittle  Ave;  owner  Si  plumb- 
er., Wm  Perry:  2  plumbmg  fixtures. 
I3©27  La  CasU;  owner,  C  Peterson; 
plumber,  Wm  Christy;  6  plumbing 
fixtures;  3  gas  openings:  12  water 
connections. 

IMS  102nd  Ave;  owner.  Mr  Reld- 
enback:  plumber,  A  Feldhammer; 
1  plumbing  fixture;  2  water  connec- 
tions. 

4448  Clark;  owner,  Spicula;  plumb- 
er, J  B  Morse ;  1  plumbing  fixture. 

2823  Revere  Ave :  owner,  J  D  Ham- 
ilton;  plumber,  J  D  Hamilton;  2 
plumbing  fixtures. 

No  39  Sth  St;  owner ;  plumb- 
er, P  J  Walsh;  2  plumbmg  fixtures - 
S*  uator  connections. 

2206  SSth  Ave;  owner,  R  King, 
plumber,  Durant;  2  gas  openings. 

1520   Clay  St,    owner,    B    Mendoz; 

plumber,  R  Huotstien ;  1  plumbing 
fixture. 

537     16th  St ;     owner,     Bradford ; 

plumber,    E  C    Braun ;    2    plumbing 

fixtures ;  5  gas  openings ;  5  water 
connections 

10210  Longfellow  Avenue;  owner, 
Stenbro;  'plumber,  P  H  Blake;  5  pi 
fix ;  3  gas  op :  20  water  con. 

2©66  Carlson;  owner,  ;  plumb- 
er. Harold  Sogn ;  8  pi  fix ;  8  gas  op : 
14  water  con. 

6836  MacArthur;  owner,  O'Neil : 
plumber,  H  Sogn;  1  pi  fix. 

2417  14th  Avenue ;  owner.  Olson : 
plumber.  H  Sheridan ;  3  pi  fix ,  2 
gas  op;  8  water  con. 

637  16th  Street ;  owner.  Bradford ; 
plumber,  E  C  Braun;  2  pi  fix;  5  ^as 
op-  4  water  con. 

445  40th  Street ;  owner,  Watson ; 
plumber,  H  Wind.  12  pi  fix;  20  wa- 
ter con. 

5751  Grove  St;  owner.  Better  Sand- 
wich Co;  plumber.  H  Wind;  1  pi  fix 

8722  E  14th  St;  owner,  Harry  Mar; 
plumber,  J  H  Smith;  1  pi  fix;  2  wa- 
ter con. 


Electrical  Permits 


8AN    FRANCISCO 


3— POSITION  WANTED 


ASST.  SUPT.  or  FIELD  ESTI- 
MATOR desires  position.  7  yrs.  «xp. 
in  construction  supervision.  Rsfer- 
ences.  Available  latter  part  of  March. 
Reply  Box  36,  c/o  Daily  Pacific 
Builder. ^^^!^ 

CONSTR.  SUPT.  available  after 
March  15.  Wide  exp.  in  construction. 
Supervision  and  business  administra- 
tion, drafting,  designing  and  expe- 
diting. Take  full  charge  of  opera- 
tions.   Ftione  Martinez  1064-R. 

(3/10/47) 


PITRCHASINO  AOENT,  Admin- 
Istrntive  Assistant,  Office  Manager, 
etc. ;  10  years'  exclusive  construction 
ex. ;  veteran.  32.  Kindle.  Reply  Box 
34  c/o  Dally  Pacific  Builder. 

(8/10/47) 


iX)R  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACICBRfi 
TRUCKS.  Padflc  Carriers.  Oakland 
KE   4-lflRl. 

WTB  M6Pii!L  m  NOH'l'HWlHT 
COMBINATION  DRAGLINE  SHOV- 
EL. Phone  JUnlper  7-88S8,  Ban  Fran- 
cisco, (tf) 


FOR  SALE 


Corrugsten  ALUMINUM  SHEETS. 
1»  gaitgc.  .036-in.  45Hxee-ln.  Alum- 
inum Products  Co.,  8245  16th  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAII^BLE  FOR  IMMBDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr   Crandall.  SUtter  8866.  (tf  > 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J  Sdhomaker,  Rte.  2,  Box 
785,  Los  Altos.   Mione  Los  Altos  2930. 

(tfi 


■  ^i-ln  MKAVt  BUTY  'BLA^K  L 
DECKER"  DRILL,  new.  Phone  HK 
8771  (3/10/47) 


LIFT  TRUCK.  Ross  Model  1»  HT; 
5  -  ton    capacity       Perfect    condition. 
Priced  at  f4000    Converse  Industries, 
P.  O    Box  549.  Dial  6-6479.  Sacramen 
to,  C?alif (8/10/47 > 

LUMBER    -    bCI)??     IbrATHRTAL: 

Fir  DimenBlon.  specified  length ;  Fir. 
timbers  plark  ;  Fir.  bcartis;  Kiln-dried 
Common  Pine;  Shinarlen;  Insulation 
Bonrd:  Plywoo<; ;  Yellow  Pine  hartl- 
wood  flooring;  Metal  Lath:  Pine  Sid- 
ing Sheet  Rock;  DIMENSION  FIR 
RANDOM.  LENGTHS  NO.  3  COM- 
MON  AND    BETTT3R,   |62  00 

Associated    Contractors'     Service 
971  Sutter  St.,  S    F   «►— PRospect  4500 


3368-3864  various  locations  and 
owners;  contractor,  Charles  Ylok; 
motors. 

3365  525  Jackson;  owner ;  c:n- 

tractor,    Charles    Ylck;    1     outlet;     1 
switch. 

3366  2400  Pctk:  owner.  Bertrand 
Elec  Co:  contractor.  Cunningham;  4 
plugs. 

3367  1712  Laguna:  owner.  Soto; 
contractor,   Bertrand  Elec   Co;   signs. 

3368  19  Pain:;  owner.  Dr  H  Rob- 
ash;  contractor.  Liberty  Elec  Co;  4 
outlets ;  3  switches ;  6  plugs. 

3369  1008  Ansa .  owner.  McCarthy  : 
contractor.  Century  Constr  Co;  1 
plug. 

3370-3372  various  Great  Highway 
locations ;  owner,  Smesen ;  contrac- 
tor. Centnrv  Elec  Co;  15  outlets;  15 
(•witches :  IT  pl'ig^. 

3373  409    CyParrell;    OT\'ner,    ; 

cortrsctor.    Century   Elec    Const    Co; 
alterations. 

3374  1053     Clay:     owner.     

contractor,    Malm    A    Welter;    2   out- 
lets: 3  switches:  3  plugs. 

8875  1530  Buchanan :  owner,  YMCA 
contractor.  Malm  A:  Welter;  connect 
sign   to  feed. 

3.176  1036  Portrcro  Ave;  owner,  S 
F  Hospital:  contractor.  Mercury 
Elec  Co :  3  plugs ;   motors. 

3377  2844  Mission:  owner.  Payless 
Mkt:  cotitractor,  Bedford  Blec  Co; 
request   fire   survey. 

.^ITS  8462  MtriHion  St ;  owner.  Com- 
mercial Sheet  Metal:  contractor.  Bed- 
ford  ICIec   Co;  alterations. 

3379  776  Arguello:  owner.  Beauty 
Salon  •  contractor,  Pac  Blec  C<>nst 
Co ;    signs 

3380  2867  81st  Ave;  owner  and 
contractor,  Angelo  P  Deluuhe;  ser- 
vice ;   range. 

3.tA1-338S  various  locations  an(- 
owner;  contractor,  M  Schlraetschek ; 
alterations. 

3384  408  Djncan  :  owner,  J  Hunter : 
contractor,  Kuohel  Sc  Slevers  Elec 
Wks.  Ltd:  rectify  complaints  of 
Dept  of  Elec. 

SS85  ?90  Crescent  Ave;  owner, 
Estudella:  contractor.  Arc  Elec  Co; 
alterations. 

3386  101  Cambridge;  owner.  Con- 
cannon;  contractor.  Arc  Elec  Co;  1 
ranga 

3387  2728  Sacramento:  owner, 
Thomas;  contractor.  Arc  El«c  Co; 
1    range. 

3388-3891  various  locations;  own- 
er, F  C  Frank;  contractor.  Arc  Elec 
Co .  10  outlets ;  10  switches ;  10  plugs. 

3392  1398  36th  Ave ;  owner.  Church  ; 
contractor.  Frank  F  Goodman;  63 
outlets ;  28  switches ;  8  plugs ;  service ; 
motors    . 

3893  366  Verbano  Drive;  owner.  .. 
_..;  contractor.  Casey  BHec  Co;  S  out- 
lets;  1   switch. 

3894  8270  72   Harrison;    owner.    .  . 


er.  A  Anseli ;  contractor,'  Dowd-Seid 
Elec  Co:  Install  sign  feed. 

3896  2090  Mission ;  owner,  Cline 
Piano  Co ;  contractor,  Dowd-Seid  Elec 
Co;  6  outlets. 

8897  1563  -  65  Lombard ;  owner 
Coldwell-Banker  &  Co;  contractor, 
Dowd-Seid  Elec  Co;  underground 
service. 

3398  989  Market;  owner,  Coldwell- 
Banker  &  Co :  contractor,  Dowd-Seid 
Elec   Co;    replace    present    panel. 

3399  1098  Guerrero,  owner,  St 
James  Church ;  contractor,  Dowd  • 
Seid  Elec  Co ;  S  outlets. 

8400-S408  various  locations  on 
Guerrero ;  various  owners ;  contrac- 
tor, Dowd-Seid  Eiec  Co;  install  un- 
derground service. 

3404  147  Market;  owner,  Brady's; 
contractor,  Frank  J  Klimm  Co;  3 
plugs;    pin    ball   machine. 

8405  660  Hugo  St,  owner,  Blake; 
contractor,  Frank  J  Klimm  Co;  met- 
er loop. 

8406  Grant  Ave  and  Sutter  St; 
owner,  Davls-Schonwasser;  contrac- 
tor. Incandescent  Supply  CJo;  1  out- 
let. 

3407  2423  Leavenworth  St;  owner, 
Paul  Eliel;  contractor,  Chas  A  Lan- 
glals  Co;  revise  meter  board. 

8408  560  Rhode  Island  St;  owner, 
;  contractor,  Kennedy  Elec- 
tric; transformer. 

3409  1194  Turk  St;  owner.  Bob's 
Market;  contractor,  Kennedy  Elec- 
tric; motors. 

3410  1200  Mason  St;  owner,  _....; 

contractor,  Kennedy  Electric;  1  sign 
circuit. 

3411  4  Montgomery;  owner,  Wells 
Fargo  Bank  ft  Union  Trust  Co;  con- 
tractor. Decker  Electric;  3  outlets; 
1  switch  (temporary). 

3412-16  Various  locations  and  own- 
ers; contractor,  Columbia  Electric; 
rangea 

3417  960  Sutter  St;  owner,  B  V 
Sharp;  contractor,  Wonderllte  Neon 
Products  Co;  sign. 

3418-19  2388  Mission  and  6031  Geary 

Blvd;    owner,    ;    contractor, 

Wonderllte  Neon  Products  Co;  signs. 

3420  1000  Potrero  Ave ;  owner,  22nd 
and  Potrero  Pharmacy:  contractor. 
Wonderllte  Neon  Products ;  sign. 

3421  825  Sutter  St;  owner,  B  V 
Sharp;  contractor,  Wonderllte  Neon 
Products;  sign. 

3422-23  Various  locations  and  own- 
ers; contractor,  QRS  Neon  Co;  signs. 

3425  2515  Jones  St;  owner,  R  Clr- 
vallo;  contractor,  QRS  Neon;  sign. 

3425  101  Mateo;  owner,  Cavanaugh; 
contractor,  Mahoney  Electric;  1  out- 
let. 

3426  1399  Halght  St ;  owner.  Yellow 
Cab  Co;  contractor,  Mahoney  Elec- 
tric;  sign  feed. 

8427  Lombard  St  W  side  150  B  o^ 
Lyon;  owner.  Yellow  Cab  Co;  con- 
tractor, Mahoney  Electric ;  sign  feed. 

3428-29  Various  locations  and  own- 
ers; contractor,  B  J  Doherty;  tem- 
porary saw  service. 

3430  1597  Fulton  St;  owner,  J  H 
Boulch ;  contractor.  Neon  Mainte- 
nance Corp;  sign. 

3431  3235  22nd;  owner  ,H  }Vooley; 
contractor.  Neon  Maintenance  Corp; 
sign. 

3423-35  1101  Van  Ness  Ave ;  owner. 
Van  Etta  Motors;  contractor.  Neon 
Maintenance  Corp;  4  signs. 

3436  1600  Mission  St;  owner,  ;' 

contractor,  W  B  Baker;  1  plug. 

3437  935  Mission  ;  owner,  B  Levy ; 
contractor,  W  B  Baker;  change  DC 
to  AC. 

3438  1468  Sutter;  owner,  Cuban 
Room;  contractor,  W  B  Baker;  4 
motors ;  4  alterations. 

3439  171  (yFarrell;  owner,  Mar- 
tlneque;  contractor,  W  B  Baker; 
range. 


OAKLAND 


PLYWOOD 

We  have  a  large  quantity  %-lnch 
Plyscored,  rough.  Ideal  for  sub-floor* 
Ing.  sheathing.  Reductions  for  quan- 
tity purchases. 

SHINGLES 

Red  cedar  by  the  square  or  carload. 
Western  Pumistone  Co.,  Commercial 
Rd.  off  County  Rd.,  San  Carlos,  Calif. 
Phone  Sain  Carlos  1202.  |/U 


44494  9301  F  St ;  owner,  Sp  Own 
Per;  contractor,  M  C  Maddox;  plugs; 
alt«>mtion8 ;  new  installatlan  and 
additions. 

44495  1346  48-52  Fruitvale;  owner, 
J  B  Pet*>rsen  A  Son ;  contractor,  Ma- 
relro  Inc ;  service. 

44496  6th  Ave  E  12tli  St;  owner. 
Victors  &  Roxles ;  contractor.  Ma- 
relco    Inc ;    iiervice 

44497  2709  San  Juan ;  owner.  Ray 
Nichols  Realty:  contractor,  Haynes 
Eiec:   plugs:   ser\'lce. 

44498  386  Marlow  Dr.  owner, 
Owen.s  g.  Hamilton ;  contractor, 
Hsyncs  Elec;  outlets;  switches; 
plugs;    new    installation. 

44499  916  75th  Ave;  owner,  T  W 
Luth ;  contractor,  Haynes  Elec;  out- 
l«>ts;  switches;  plugs;  new  install- 
ation. 

44500  743  36th  Ave;  owner.  Ash- 
ton  :  contractor,  Flagler  Elec ;  fix- 
tures. 

44501  2474  61st  St;  owner,  Mrs 
Ochoa;  contractor,  Flagler  Elec; 
plugs 

44502  4200  E  14th  8t ;  owner.  Bet- 
fcr  Truck  Rentas;  contractor,  Scott- 
Buttner;  motors. 

44503  574  Grand;  owner,  Harrey; 
contractor.  Eayles  Ltg  Fix  Co;  fix- 
tures. 

44804  Bviay  S  of  51;  owner,  and 
contractor.  Foster  and  Klelser;  out- 
lets; switches;  flxlurts;  new  install- 
ations. 

44505  Mc Adams  NE  of  Bway ; 
owner  and^  contractor,  Foster  and 
Klelser;  addition. 


44506  Grove  SB  37;  owner  and 
contractor,  Foster  St  Klelser;  out- 
lets; switches;  fixtures;  new  install- 
ations. 

44507  Telegraph  SW  35;  owner 
and  contractor,  Foster  St  Klelser; 
outlets;  switches;  fixtures;  new  in- 
stallations. 

44506  B»way  N  College;  owner  St 
contractor,  Foster  &  Kleiner;  out- 
lets; switches;  fixtures;  new  install- 
ations. 

44608  E  12  W  of  21;  owner  and 
contractor,  Foster  &  Klelser;  outlets; 
fixtures;  addition. 

44510  2135  37-39-41  14tn  Ave;  own- 
er, E  F  Grady;  contractor,  Gus  An- 
derson ;  outlets ;  switches ;  plugs ; 
new  Installation. 

44511  2437  San  Plablc;  owner,  G 
Ochlkulio;  contractor,  Fluoro  Elec 
Co;   fixtures;   plugs;  alterations. 

44512  Elmwood  *  Fruitvale  Ave, 
owner,  Amorose  Const  Co;  contrac- 
tor, Clifford :  outlets ;  switches ;  plugs. 

44513  8545  Thermal;  owner,  (]reo 
Calder ;  contractor,  Clifford  ;  outlets , 
switches ;    plugs. 

44514  535  Douglas  Ave;  owner,  !• 
Margin;  contractor,  Capitol  Elec; 
outlet.s  ;  switches ;  plugs ;  new  install  - 
atlons. 

44515  2285  Lakeshore;  owner,  Sou- 
xa;  contractor,  Collins  Elec;  alter- 
ations. 

44516  206  Madison;  owner.  Marine 
Steel;  contractor,  Collins  Elec;  fix- 
tures. 

44517  8105  E  14th  St;  owner,  Stev- 
ens Blacksmith  Shop;  contractor. 
C:allf  Elec  Co;  service. 

44518  27th  &  B'way;  owner,  Dahl 
Chevrolet;  contractor,  Calif  Elec  Co; 
motors. 

44519  ?201  E  7th  St;  owner,  Ral- 
ston Punina ;  cotractor,  Calif  Elec ; 
motors ;    alterations. 

44520  1526  Mountain  Blvd;  owner. 
Mr  Hacken ;  contractor,  Malson  Elec 
Eq;  switches;  addition. 

Nafl    Carloading    Corp    Building  ;FA 

44521  2395  Wood  St;  owner,  100 
ft  W  Nat'l  Carloading  Corp  Blcig; 
contractor,  Mat£on  Elec  Eq ;   motors. 

44522  4759  E  14th  St;   ovmer 

contractor,  C  A  Langlais;  fixtures. 

44523  Franklin  &  E  7th  St;  owner. 
Reluso  Motor  Service;  contractor,  C 
A    Langlais ;    plugs ;    pign. 

44524  6143  Accicla;  owner,  H  Har- 
toell ;  contractor.  Paramount  Elec ; 
range. 

44625  8727  E  14th  St ;  owner.  Gold- 
en Rule  Mkt ;  contractor.  Paramount 
Elec ;  motors. 

14526  E  11  and  29th  Ave;  owner, 
Calif  Packing  Corp;  contractor,  Calif 
Packing;   plugs. 

44527  931  77th  Ave;  owner,  Pac 
Mill  &  Fix  Co;  contractor,  T  L  Ros- 
enberg: n-ntors ;  alterations. 

44528  5212  B'way,  owner.  M  A 
Little  Co;  contractor.  Spott  Electric: 
outlets;   switches;  ^lugs;   new  instal. 

44529  619  T'hir  Street;  owner.  Van- 
orm  Paperbcx  Co ;  contractor.  Spott ; 
motors. 

44530  738  53rd  3t ;  owner,  A 
Church;  contractor,  Clifford;  out- 
lets :  switches ;  plugs. 

44531  738  63rd  St;  owner,  A 
Church;  contractor,  Clifford;  fix- 
tures. 

44532  5256  Golden  Gate  Ave;  own- 
er, Dr  Mac  Lean ;  contractor,  Clif- 
ford ;    range   wiring. 

44533  3516  Grand  Ave;  owner, 
Kl3ln  &  Gandel;  contractor,  Clifford: 
outlets :    switches ;    plugs. 

44534  3rd  St  Washington;  owner, 
Cobbledick-Klbbe ;  ccntractor,  Fred 
Schmits;    outlets;    awltcfle*;    plugs. 

44535  41  Moss  Ave;  owner,  Wll- 
loughby;  contractor,  Kent  Kibbe; 
outlet-s';  switches;  plugs;  new  install- 
ations. 

44536  1107  B'way;  owner.  Life 
Cafe,  Mr.  Gold;  contractor,  Elec 
Novelty  Shop;  switches;  fixtures; 
alterations. 

44537  228  Harrison  St;  owner 
Amer  Bag  St  Hide;  contractor,  fcCpott; 
outlets;    jwitches;    ph'/s. 

44538  1268  7th  St;  owner,  Holly- 
wood Cleaners;  contractor,  Spott  El. 
sign. 

44639  2665  Fruitvale  Ave;  owner, 
Alex  Shoe  Rt-palr  Shop;  contractor, 
Elec  Prod  Corp;  s'gn. 


POSITIONS   OPEN 


S-594— STRUCTL.  DESIGNER, 
grad.,  27-85  yrs.  old,  with  exper.  oo 
steel  and  concrete.  12-12.26  hour  and 
bonus.  Perm.  East  Bay. 

S-608— ARCHTL.  DESIGNER  with 
several  yrs.  exper.  on  the  board.  |B00 
month.  San  Francisco. 

S-602  — JR  ARCHTL.  DRAFTS- 
MAN, yoting  man  with  good  training 
and  some  exper.,  for  perm,  opening. 
1300  month  to  start.  San  Francisco. 

iNttiNiEiiNG  soeimis 

PERSONNIL  SIRVICI.  INC. 

(Aqancy) 
Newton  D.  Co«k,  Mgr. 

57  POST  ST.  S.  p.  4 

•Arilvld  f24t 


44540  2546  73rd  Ave;  owner,  Bay 
City  Hardware  St  Appliance;  con- 
tractor,  Klec   Prod  Corp:    sign. 

44541  1724  Franklin  Street;  owner, 
Warren  Photo  Co;  contractor,  Btoc 
Prod  Corp;  sign. 

44542  3660  Broadway;  owner,  An- 
drew Williams ;  contractor.  Electric 
Prod   Corp;    sign. 

44543  612S  Rockrldge  Blvd;  owner, 
Persec  Lavezzl ;  contractor,  same: 
outlets ;  switches ,  fixtures ;  plugs ; 
new  installation  . 

44544  10122  E  14th  St ;  owner  and 
contractor.  Acme  .Signs;  sign. 

44545  8920  E  lith  St;  owner  and 
contractor.   Acme  Signs;   sign. 

44646    4610  E  l4th  St;  owner,  , 

contractor,  Albert  L  Getz;   sign. 

44547  1850  Brentwood;  owner,  W 
H  Wlsheropp  Co;  contractor,  Parii- 
hurnt:  outlets;  ewitches;  plugs;  new 
mstallation. 

44548  .3356  Piedmont  Ave;  owner. 
Bob  White  Safety  Service;  contrac- 
tor, Fpott  Elec;   tubing. 

44549  Telegraph  Ave ;  north  of  4l8t 
St ;  owner  and  contractor,  Foster  & 
Klelser;  outlets-  fixtures;  addition. 

44550  6650  Pryal;  owner,  Tuche; 
contractor,  Collins  Elec ;   f Ixtuers. 

44551  5650  Pryal:  owner,  Tuche; 
contractor,  Collins  Elec;  outlets;  al- 
terations ;   switches ;   plugs. 

44552  3121  E  27th  £t;  owner,  Ben- 
jamin ;  contractor,  Collins ;  fixtures. 

44553  2817  73rd  Ave;  owner.  House 
contractor,  Collins  Elec;  outlets;  pi; 
switches. 

44554  1427  Broadway;  owner,  Kron- 
rod  Jewelers;  contractor.  Western 
Neon ;   sign. 

44M5  425  W  MacArthur;  owner, 
Dr  Kuhnle;  contractor  Western  Neon 
Inst. 

44556  14th  and  Washington;  own- 
er, Goldman's  Clothing;  contractor, 
Spott;   install  tubing. 

44567  530  10th  St;  owner,  Freda's 
Lunch;    contractor,   Spott  Elec;   sign. 

44558  3920  Laguna;  owner,  Lund- 
gren ;  contractcr,  DImond  Electric; 
provide  for  extra  meter. 

44659     3615  Park  Blvd;  owner,  ; 

contractor,  C  A  Langlais;  motors; 
new  installation. 

44560  4326  Market;  owner,  Frank 
De  Shera;  contractor.  Manning  and 
Whitakei ;    Atlas  furnace. 

44561  8138  Dowllng;  owner.  John- 
son; contractor.  Manning  St  Whlt- 
aker;  Atlas  furnace. 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  VisHca 

Phone:  San  Mateo  3-4859  or  3-0286 

Speiiatifing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  California 

70  N.  EL  CAMINO  REAL 
San  Mateo 


STEEL  ACXXSSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIBS 
BXFANtlON  JOINT 
SLIP  FORM  JACKS 

Alt  Types  of  Concrett  ComtrucHon  Speciallitf 

W.    J.     BURKE     It     CO..     INC. 

780  Biyant  Str««t  San  Francisco  Phont  GArfield  8^68 


nocc:Qa)Qv 

WINDOvV     SCREENS 


>IJ(CHfT£CTS  .  .  . 

You  can  again  specify 

ROLL-AWAY 

Window  Screens 

THE  PERFECT  SCREEN 
FOR  EVERY  TYPE  OF 
WINDOW  .  .  . 

•  Keeps  insects  out  .  .  . 

•  Keeps  curtains  In  .  .  . 

•  Rolls  out  of  figiit 
when  window  Is  closed. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Name  of  Nearest  Dealer 

on  reque$t. 


RUDIGER-LANG  CO. 

.     SvccMsors  f«  ROLL-AWAY  WINDOW  SCtllN  COMPANY 

Mala  Offc*  oad  Facfory:  lERKILEY.  CALIP..  ttk  A  Cariten  StrMft 

Me««  THamwall  0340 
Manufacturvra  of  the  POPULAR  RoUAway  SCREEN    •    Sine*  1923 


^1k>ratJ1   largest  construction  daily  in   the   west 


SECTION    TWO 

Nation  s  Economy 
1946  DoUar  Value 
Hits  Wartime  Peak 


THURSDAY.  MARCH  6.  1947 

New  Stokers  Are 
Built  to  Give  Eye 
Appeal,  Efficienqr 
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^'ASIITNGTON.— By  the  fourth 
quarter  of  1946  the  total  output  of 
the  nation's  economy,  measured  in 
dollars,  had  returned  to  the  war- 
time peak  reached  in  the  first  half 
of  1945,  the  Department  of  Com 
merce  said  today. 

However,  a  considerable  part  of 
the  recent  dollar  increase  in  pro- 
duction was  due  to  price  increases, 
and  the  "real"  level  of  the  na- 
tional economy  for  the  entire  year 
1946  was  approximately  l/7th  bo- 
low  the  highest  war  years. 

Actual  production  during:  1946 
was,  however,  about  one-fifth  larg- 
er tjian  in  1941,  reflecting  both  a 
higher  level  of  employment  and  a 
more  productive  utilization  of  the 
nation's  resources. 

Government  expenditures  for 
goods  and  services  declined  sharply 
during  the  first  three  quarters  of 
1946  and  leveled  oflF  in  the  fourth 
quarter.  The  decline  was  confined 
to  "war"  expenditures,  which  at 
annual  rates  dropped  from  $24  bil- 
lion in  the  first  quarter  to  $10  bil- 
lion in  the  fourth. 

The  deflationary  impact  of  this 
decline  was  cushioned  by  loans 
made  to  finance  international  trans- 
actions and  by  increased  payments 
to  veterans.  These  loans  and  pay- 
ments were  a  potent  factor  in  the 
market  demand  for  United  States 
products. 

Private  capital  outlays,  includ- 
ing construction,  purchase  of  ma- 
chinery and  equipment,  changes  in 
busines  inventories  and  foreign  in- 
vestment, totaled  |32  billion  for 
1946.  This  aws  a  record  high,  and 
more  than  three  times  the  1945 
total.  Private  capital  outlays  were 
being  made  in  the  latter  half  of 
1946  at  a  rate  about  double  the 
dollar  totals  in  the  best  prewar 
years  of  1929  and  1941.  The  1946 
total  is  capable  of  providing  an  in- 
vestment outlet  for  a  very  large 
volume  of  individual  and  corporate 
savings  as  well  as  for  reinvestment 
of  depreciation  and  other  busineea 
reserves,  the  Department  of  Com- 
merce said. 


Output  of  Electric 
Wiring  Not  Likely 
To  Improve-CPA 

WASHINGTON  —  (Exclusive). 
The  output  of  critically  scare  wir- 
ing devices- is  not  expected  to  in- 
crease materially  from  the  March 
allocation  of  phenolic  resin  mold- 
ing compouna  announced  by  the 
Office  of  Temporary  Controls,  a 
CPA  spokesman  told  the  Daily  Pa- 
cific Builder  correspondent  today. 

For  March,  CPA  has  set  aside 
1,283,100  pounds  of  the  important 
compound  for  shipment  to  desig- 
nated manufacturers.  Five  of  the 
seven  producers  of  phenolic  resin 
molding  compound  are  affected 
The  allocation  represents  only  10 
to  12  per  cent  of  total  production, 

Witn  the  allocations  not  expect- 
ed to  continue  much  longer,  the 
Dodge  papers  learned  the  names 
of  the  five  firms  afrecU>d  by  CPA'e 
week-end  action.  They  are  B.^kelite 
Corp.  of  New  York  City,  Durez 
Plasties  and  Chemical  of  North 
Tonowonda,  New  York,  Monsanto 
Chemical,  Cleveland,  O.,  and  Reil- 
lav  Tar  and  Chemical  of  New  York 
City. 

No  requests  for  the  allocation 
of  this  product  to  the  other  two 
producers  was  requested  by  man- 
ufacturers, the  agency  said.  Gen- 
eral Electric  is  understood  to  be 
using  almost  100  per  cent  of  its 
own  output  for  GE  products. 

Monsanto  and  Bakelite  are  just 
beginning  to  get  back  into  full  pro- 
duction of  the  compound  since 
strikes  disrupted  their  manufac- 
turing processes  recently. 

The  conil)ined  March  production 
of  the  five  firms  benefiting  under 
the  CPA  allocation  is  estimated  at 
10,265,000  pounds  The  directives 
were  issued  under  schedule  121  to 
the  general  chemicals  conservation 
order,  M-300,  which  requires  man- 
ufacturers receiving  allocated 
moldinf?  compound  to  use  it  in  the 
end  products  specified.  All  un-al- 
locited  nhenol'c  resin  compound 
may  bo  bought  or  sold  without  re- 
striction. 

The  allocation  system  is  employ- 
ed as  a  method  of  pinning  down  a 
certain  perrentag*'  of  the  end  prod- 
ucts, the  CPA  spokesman  said. 


Designers  have  taken  the  auto- 
matic coal  stoker  in  hand  and  giv- 
en it  a  beauty  treatment,  a  spokes- 
man for  the  Plumbing  and  Heat- 
ing Industries  Bureau  pointed  out 
today. 

Smoothly  flowing  contours, 
pleasing  color  harmony,  and  smart 
styling  have  given  postwar  stokers 
eye  appeal  comparable  to  the  best 
in  automotive  oesigrn.  The  durable 
enamel  finish  will  stand  up  under 
th»*  rigors  of  daily  use. 

The  combination  of  a  colorful 
stoker  teamed  up  with  the  hand- 
some jacket  of  a  modern  boiler  or 
furnace  adds  beauty  to  the  base- 
ment and  provides  impetus  to  the 
conversion  of  basement  space  into 
recreation  rooms,  PHIB  points  out. 
out. 

Both  the  hopper,  and  bin-feed 
types  of  stokers  have  been  re-de- 
signed for  beauty  and  efficiency  to 
provide  low  cost  per  year  service. 

The  bin-feed  mtniel  entirely 
eliminates  coal  handling  because  it 
carries  coal  from  the  bin  to  the 
fire  automatically.  In  most  cases 
bin-feed  stokeis  can  readily  be  in- 
stalled in  existing  heating  plants 
without  special  donstruction  or 
major  alterations 

.Stokers  are  shipped  from  the 
factory  completely  assembled.  This 
simplifies  on  the  job  installation 
and  insures  proper  setting  and  ad- 
justment. 

-# 

House  Works  Group 
To  Limit  Surveys  of 
Flood  Control  Jobs 

WASHINGTON.  —  New  regula- 
tions promulgated  by  the  public 
woiks  committee  of  the  house  de- 
fer action  on  unapproved  flood 
control  and  navigation  projects, 
thereby  saving  an  estimated  $2 
million  of  the  taxpayers  money 
each  year. 

The  new  regulation  was  an- 
nounced by  Senator  Dondero  of 
Michigan,  committee  chairman. 
Under  its  terms  several  score  flood 
control  and  navigation  jobs  re- 
peatedly considered  by  congress 
in  the  past  will  be  deferred. 

It  works  this  way: 

Any  suggested  project  that  is 
not  approved  by  Army  engineers 
will  have  to  wait  three  years  for 
resubmission.  Heretofore  even 
though  these  jobs  were  turned 
down,  they  were  resubmitted  time 
after  time,  running  up  survey  ex- 
penses.  Senator   Dondero   said. 

Projects  approved  by  Army  en- 
gineers will  not  be  affected,  he 
said. 

Congressional  consideration  of 
all  projects  submitted  has  cost 
taxpayers  approximately  $4  mil 
lion  each  year,  the  Michigan  sen- 
ator explained.  Now,  he  hopes 
this  figure  will  be  cut  in  half. 

It  was  carefully  pointed  out  that 
maintenance  work  on  present  wa- 
terway installations  will  not  be  in- 
fluenced by  the  new  decision. 

Army  engineers  now  have  1,150 
flood  control  and  navigation  proj- 
ects for  which  survey.^  have  been 
asked.  It  is  estimated  that  60  per 
cent  of  such  requests  are  reported 
unfavorably. 

Running  along  with  the  economy 
wave  in  congress.  Senator  Don- 
dero has  opposed  new  appropria- 
tions for"  such  jobs,  claiming  the 
engineers  already  have  all  they 
can  cope  with;  that  they  won't  need 
additional  survey  work  "for  a  long 
time  to  come". 

# 

TIN  STOCKS  MAY  BE 
EXHAUSTED  IN  1947 


Even  with  the  continuation  of 
use  controls,  it  is  estimated  that 
the  govei-nment's  reserve  stocks  of 
tin,  exclusive  of  those  held  for 
em(  rgencv  stockpiling,  will  be  ex- 
hausted by  the  end  of  1947,  the 
Civilian  Pioduction  Administra- 
tion forecast  today  in  a  report  on 
the  tin  situation. 

Without  conservation  controls 
such  as  those  provided  by  orders 
M-43  and  M-81,  the  government's 
tin  stocks  would  be  exhausted 
much  more  rapidly  and  consumers 
soon  would  be  in  extreme  difficulty 
because  of  the  lack  of  adequate 
imports  to  replenish  stocki,  the 
CPA  said. 

Since  the  1947  allocations  have 
not  yet  been  made  bv  the  Com- 
bined Tin  Committee,  the  CPA  re- 
port does  not  discuss  the  outlook 
for  new  supplies  during  the  year. 


RFC  Directed  to 
Contract  for  1550 
Alaminum  Prefabs 


WASHINGTON.  —  Reasonably 
priced  aluminum  pre  -  fabricated 
houses  will  be  rolling  off  the  as- 
sembly line  in  Denver's  Fox  Metal 
Products  Corporation  when  Recon- 
struction Finance  Corporation  ne- 
gotiates a  guaranteed  market  with 
the  Colorado  firm. 

Frank  R.  Creedon,  housing  ex- 
pediter, has  requested  RFC  to  ne- 
gotiate such  a  contract  for  the 
manufacture  of  1,550  of  the  alumi- 
num homes  this  year. 

The  contract  as  announced  calls 
tor  a  one-story,  two-bedroom  pre- 
fabricated aluminum  unit.  It  is  de- 
signed conventionally  with  707  sq. 
feet  of  floor  space.  Erected,  with- 
out land,  it  will  sell  for  approxi- 
mately $5,100. 

The  Fox  firm  manufactures  al- 
uminum sheets  shaped  to  resemble 
wood  siding  for  the  exterior  walls 
and  roof  finish. 

Interior  wall  finish  and  parti- 
tions and  ceilings  are  of  wall  board 
construction.  A  blanket  type  in- 
sulation is  used  in  walls  and  ceil- 
ing while  the  floor  is  a  concrete 
elab  poured  on  the  site. 

With  the  paper  work  completed 
in  Washington,  the  production 
schedule  will  permit  manufacture 
of  50  houses  this  quarter  of  1947, 
400  the  second  quarter,  500  the 
third  and  600  the  fourth.  All  the 
outnut  will  be  ma»-keted  in  the 
Rocky  Mountain  area. 

In  business  since  1929,  the  Fox 
Metal  Products  Corporation  has 
turned  out  sheet  metal  products, 
prefabricating  metal  hospitals  for 
shipments  overseas  during  the  war. 
#_ 

Most  Materials  In 
The  Qear;  Brick, 
Plastic  Paints  Up 

WASHINGTON.— The  U.  S.  De- 
partment of  Commerce  has  re- 
leased figures  showing  that  pro- 
duction of  some  building  materials 
doubled  during  the  past  year. 

Substantial  gains  by  producers 
of  building  materials  and  supplies 
in  the  drive  to  relieve  housing 
shortages  have  been  registered,  the 
Department  of  Commerce  reported. 
Most  prominent  gains  were  made 
in  the  fields  of  unglazed  brick  (up 
113  per  cent  over  1945  to  a  total 
of  4.900  million  units)  and  s.-iles 
of  plastic  -  texture  water  paints 
which  reached  20  million  pounds, 
surpafsing  sales  figures  for  every 
year  since  1930. 

Shipments  of  porcelain  enameled 
products  in  1946  totaled  $74,400.- 
000,  the  highest  in  10  years.  Oil 
burner  shipments  skyrocketed  to 
579,000  units.  This  total  represent- 
ed three  times  the   1946  fig-jre. 

Commerce  also  reported  that 
lumber  stocks  at  the  end  of  1946 
were   4,163  billion   board   feet,   up 

38.6  per  cent  from  the  end  of  the 
previous  year. 

The  following  comparison.^  of 
December,  1945,  data  with  Decnm- 
ber,  1946,  figures  were  listed: 

Production:  Lumber,  2,602  bil- 
limi  board  feet,  up  75.7  per  cent: 
softwood  plywood,  122  million  sq. 
ft.,  up  62.7  per  cent;  red  cedar 
shingles,  255,000  squares,  un   55.5 

f>er  cent;  unglazed  brick,  381  mil- 
ion,  up  61.4  per  cent;  sewer  pipe, 
103,000  tons,  up  45.1  per  cent; 
structural  tile.  114,000  tons,  up 
83.9  per  cent;  heating  stoves,  456,- 
000  units,  up  58.3  per  cent;  water 
heaters  (except  electrical),  316,000 
units,  up  98.7  per  cent 

Shipments:  Asphalt  roofing,  5,- 
200.000  <:qiiares.  up  57.6  T>er  cent; 
asphalt  siding,  364,000  sqrares,  up 

19.7  per  cent;  warm  air  furnaces. 
75.000  nrit«'.  up  127.3  p^^r  rent;  oil 
burners,  74.000  units,  up  236.4  per 
cent:  porceLiin  enameled  products, 
$6,900,000.  UP  102.9  per  cent. 

S  1 1  e  ^  :  Pla«tic  -  texture  water 
paints.  2.300,000  pounds,  up  135.4 
per  cent:  paint,  varnish,  lacquer 
and  filler,  $73,500,000,  up  69.4  per 
cent:  sales  of  coTd-watrr  paints, 
$612,000,  up  62.3  per  cent. 

CONTROL  DROPPED 


Residental  Sales  Volume  in  Metropolitan 
Areas  Falls  Off,  Prices  Slide;  Interest  Low 

WASHINGTON.  —  Sales  of  residential  property  have  droppMl 
sharply  in  volume  from  a  year  atro  and  a  definite  trend  to  lower  prfc«i» 
is  apparent,  the  National  Association  of  Heal  K.state  liuards  reported 
todA3r,  upon  completion  of  a  survey  of  475  cities  in  45  states. 

The  report  revealed  that  the  'arger  the  city,  the  more  general 
is  the  tendency  toward  a  lower  volume  of  residential  sales.  For  the 
first  time  in  eight  yeofH,  the  survey  showed  a  trend  to  lowi^r  pricea 
in  about  one  city  of  four,  although  ♦- 
54  per  cent  of  the  cities  still  re- 
corded prices  higher  than  they 
were  a  year  ago.  Price  trends  are 
6ovm  ward  in  47  per  cent  ot  the 
largest  cities  but  only  18  per  cent 
of  the  cities  under  10,000  popula- 
tion have  felt  the  drop. 

Selling  prices  of  detached  dwell- 
ings have  risen  so  high  that  they 
are  greater  than  reproduction  cost 
of  similar  units  today  in  43  ne." 
cent  of  the  reporting  cities,  bul 
they  continue  to  be  less  than  re- 
production cost  in  36  per  cent. 
They  are.  about  eoual  in  22  per 
cent  of  the  cities.  Replies  showetl 
little  significant  variation  between 
cities  of  various  sizes.^ — ^ — 


WASHINGTON  —  Rent  controls 
were  removed  from  13  portions  of 
rent  areas,  OPA  announced  Mon- 
day. Only  one  such  area  was  in 
(California,  in  a  portion  of  Lassen 
County. 


The  median  situation  for  cities 
over  the  country  is  a  selling  price 
approximately  equal  to  th<;  cur- 
rent reproduction  cost. 

Busineos  Rents  High 

In  commercial  property,  turn- 
over is  relatively  slow  because  of 
lack  of  offerings,  but  prices  are 
higher  than  they  were  a  year  ago 
in  62  per  cent  of  the  reporting  cit- 
ies. Retail  business  space  is  short 
in  95  per  cent  of  the  cities,  com- 

fared   with    88    per    cent   in    May, 
946. 

Volume  of  sales  of  commercial 
property  was  reported  as  highei 
m  32  per  cent  of  the  cities,  the 
same  in  40  per  cent,  and  lower  in 
28  per  cent,  all  in  comparison  with 
12  months  eailier.  Prices,  on  the 
other  hand,  were  listed  as  higher 
in  62  per  cent  of  the  cities,  the 
same  in  36  per  cent,  and  lower  in 
only  3  per  cent,  as  compared  with 
those  a  year  ago. 

For  central  business  property 
the  median  situation  is  a  selling 
price  approximately  equal  to  re- 
production cost,  but  in  the  largest 
cities  selling  prices  are  still  dom- 
inantly  below  reproduction  cost. 
For  cities  of  over  500,000  popula- 
tion the  median  situation  is  a  sell- 
ing price  20  per  cent  below  repro- 
duction cost. 

1      Under  tha  pressure  of  a  growii.g 
demand    for    well-located   business 
property,  downto^\'n  rents  have  ad- 
vanced in  86  per  cent  of  the  cttiet^ 
and  subcenter  business  rents  have 
climbed  in  90  per  cert  of  the  citicf-, 
both    compared    with   a    year  ago. 
Loss  than  one-half  of  one  per  cer.t 
of  the  cities  reported  any  drop  in 
rents  either  downtown  or  in  sub- 
centers,  while  the  remainder  listci' 
a  stable  rent  level.    Most  general 
upsurge  was  in  the  cities  ot  100,- 
000    to    500,000    population,   where 
95  per  cent  of  them  recorded  rises, 
while  the  smal'  cities  under  lO,000 
had   the   least  gain,   with   only   75 
per  cent  of  them  listed  as  having 
increases. 

'Factory  Good  Buv' 

Rents  on  downtown  office  space 
followed  the  same  general  pattern. 
Of  the  reporting  cities,  80  per  cent 
had  a  higher  levl  downtown,  and 
74  per  cent  insubcenters.  A  short- 
age of  offke  space  was  noted  by 
84  per  cent  of  the  cities,  but  16 
per  cent  reported  a  balance  hc- 
tween  supply  and  demand,  and  1 
per  cent  even  said  they  had  some 
over-supply. 

Volume  of  sales  for  industrial 
real  estate  is  fairly  well  stabi- 
lized, compared  with  turnover  last 
year,  with  a  slight  tendency  to  a 
lowor  total  Prices  are  on  last 
ye.Tr's  level  in  48  per  cent  of  thf 
cities,  but  higher  in  another  47  per 


nil  mortgages  issued  on  small 
omcs.  In  74  per  cent  of  the  sur- 
veyed cities  today,  however,  FHA 
is  insuring  no  mire  than  one  home 
mortgage  of  four. 

Seek  Investments 
Current  ability  to  secure  home 
mortgage  money  without  FHA  in- 
surance reflects  clearly  the  degree 
to  which  mortgage  lending  institu- 
tions are  still  actively  competing 
for  loans  ,aMd  tho  degree  to  which 
capital  in  general  is  on  the  search 
for  good  investment.  In  as  many 
as  41  per  cent  of  the  cities,  for 
example,  no  more  than  5  per  cent 
of  the  home  mortgages  now  being 
made  are  FHA-insured. 

# 

Lumber  Controls  to 
Be  Revised  March 
31;  Revoke  L-3S8-9 

WASHINGTON— All  pix>duction 
controls  on  lumber,  n>illwork,  hard- 
wood flooring  and  softwod  ply- 
wood will  be  removed  March  31 
by  revocation  of  limitation  orders 
L-358  and  L-359,  the  Civilian  Pro- 
duction Administration  announced 
today. 

However,    because    of    millwork 
shortages,   certain    restrictions   on 
deliveries  of  Douglas  fir  and  West- 
em  pine   shop  lumber  will  be   re- 
tained, CPA  said.    These  are  con- 
tained in  a  new  Veterans'  Housing 
Program  Order  6,  to  become  effec- 
tive   April    1,    which    will    require 
sawmills    and    distributors    to    de- 
liver 85  per  cent  of  their  produc- 
tion or  receipts  in  any  quarter  of 
8/4-inch    and    thinner    Douglas   fir 
and  Western  pine  8h«)p  lumber,  in- 
cluding No.  3  clears*,  to  milwork, 
cut-stock    manufacturers    or    per- 
sons  who   certify    in   writing   that 
they  will  deliver  to  the»e. 

CPA  pointed  out  that,  revocation 
of  orders  L-358  and  L-369  not- 
withstandin)^,    producers    and    dis- 


cont  Slid  lower  in  5  prr  cent.  The 
trend  to  increas.»  factory  prices  ap- 
pears strongest  in  cities  of  100,000 
to  .500.000  population,  with  64  pet 
cent  of  these  recording  a  boost.  It 
is  the  weakest  in  iho  largest  cities 
of  more  than  500,000  populatioti, 
however. 

A  used  factory  building  toda> 
is  a  good  buy  if  it  's  the  tvne  an  I 
in  th**  location  desired,  replies  to 
the  survey  indicated.  The  B«>llin;T 
price  of  modem  one-story  factorv 
buildings  is  less  than  reproduction 
cost  in  39  per  cent  of  the  cities  and 
no  more  than  reproduction  cost  in 
72  per  cept. 

FHA   Insurance  Lens 

Volume  of  farm  salrs  is  slighth 
lower  th.Tn  it  was  a  year  arr".  thr 
survey  showed.  Prices  for  farir> 
'andfl  nro  Vorut  the  snmr>  as  In^i 
year  in  46  per  cent  of  th**  .nrea*', 
but  thoy  are  «till  on  the  upfrad'' 
in  45  per  cent. 

Money  for  real  p.'<iate  invostm*>nt 
continues  to  be  favorable.  The 
gross  cost  to  the  borrower  on  a 
fir?t  mortgage  with  good  security 
is  unchanged  from  last  vnar  in  So 
per  cont  of  the  cities.  It  is  Tallin" 
m  10  nrr  cent  of  the  cities,  and 
rising  in  6  per  cent. 

The  surN'cy  disclosed  one  pn- 
notmced  change  of  recent  yoars  in 
home  mortgage  practice,  a  doflnito 
decline  in  the  proportion  of  honr^ 
mortfrnces  now  be'ng  mad"  that 
fire  FH.^-inPured.  During  the  de- 
pres.sion  years,  FHA-insured  mort- 
gage's comprised  the  great  bulk  of 


tributors  will  remain  subject  to 
other  applicable  regulations,  such 
as  Priorities  Regulation  1  and  3, 
the  basic  orders  wliich  cover  usr 
and  acceptance  of  ratings,  and 
Priorities  Regulation  33,  which 
was  set  up  to  provide  rating  as- 
sistance to  builders  of  veterans' 
homes. 

Reports  required  by  orders  L- 
358  and  L-369  must  be  made  for 
the  month  of  March. 

Schedule  A  of  PR  -  33  will  be 
amended  April  1  to  include  housing 
construction  lumber,  milwork, 
hardwood  flooring  and  softwood 
plywoo<l  ^construction  grides)  in 
the  lift  of  building  materials  con- 
trolled by  the  ngulation,  and 
Schedule  B  will  be  extended  to  pro- 
vide ceilings  on  the  acceptance  of 
rated  orders  for  the«»e  item.s.  Also 
to  be  amended  in  Schedule  B  is  tho 
definition  of  distributors.  Begin-  . 
ning  April  1,  both  manufacturers 
and  wholesale  and  retail  distribu- 
tors of  these  lumber  items  will  be 
included   in  this  category. 

The  amendment  of  Schedule  R 
also  will  provide  th.it  HI!  and  HHH 
ratings  for  these  pr(  ducts  are  not 
extendible  aft^r  Marrh  31  and  that 
the  s-'ller,  either  mnnufarfnrer  or 
whr»lesal»  or  n^tail  di.strihutor, 
need  not  accept  rntfd  orders  in 
any  qnarter  for  mor.'  than  the  fol- 
lowing pf'rcentag«  s  of  pro<^uction 
or  receipts: 

Housing  confttruci'on  lumber  and 
construction  plywood,  500?. 

Hafdwood  flooring  (all  grades) 
and  millwork,  75'^. 
•Shop  lumb*>r.  860?;. 
Although  HH  ratings  are  not  ex- 
t'»ndible  nftfr  March  31,  anv  ra- 
tings which  wer**  applied  or  ox- 
tended  bpforo  th.-'t  date    must   be 

honored.  CPA  said. 

# 

CENTRAL  COAST 
CHAMBER  MEETS 


TTitrhw.TV  b-gislation,  legis'nti'on 
.nfT'T^incr  wr.str  disposal  and  wa- 
ter pollution,  r'^sidertifil  rent  con- 
trol, legislation  aflr»>cting  forestf 
and  fish  game,  pmnll  harbor  de- 
velopment and  social  i^curity  and 
tax  mnttr»rs  are  on  th<»  program 
of  FridavV  m«»eting  of  tho  Centrnl 
Coast  Council  of  the  California 
Stflte  Chamber  of  Commorce. 

Forenoon  meetings  r>f  taxation, 
pfttuml  resources  nnd  social  se- 
curitv  committpoB  vir\\]  h«»  h^M  at 
thr»  BHipvue  Hotel  Frank  M.  Sh.nv, 
.San  Jose,  rei'ional  vie*»  pre.tHent, 
»nrour''ed.  Ayriculturfl  an*'  in- 
duftripl  p^psi'ips  will  be  held  at 
the  nift  Hotel. 
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Prospective  Bidden 


*    *  ► 


Big  Dry  Craek  RMcrvoir  A 

Outlets  near  Clovis; 

Spec  1241 


BIDS:  U.  8.  Engr.  Office,  Wright 
Bldg^  Sacramwite,  Callf^  March  11, 
2  P.  M. 

Tbe  following  contracton  have 
taen  furnished  with  plans: 

Johnson  Western  Co.,  Box  416,  Ala- 
meda, Calif. 

Ba£iah  Bros.  Construction  Co.,  Bo.k 
101,    Alhambra,   Calif. 

Parish  Bros.,  Box  6,  Benicia,  Calif. 

N.  If  BaJl  Sens.  Box  430,  Berkeley, 
Calif. 

L«e  J.  Immol,  Box  66,  Station,  A. 
Beiiceley,    Calif. 

Bxcavatore  Inc.,  Box  780,  Pitts- 
burg, Calif. 

J.  X  Tertcllng  ft  Sons,  Ina,  Boise, 
Idaho. 

J.  P.  Shea  Co.,  Inc.,  617  S.  Ollvo 
St..  Los  Angeles,  Calif.      '' 

mredertckson  Bros.,  1250  66th  8L, 
Hhneryville,    Calif. 

Clyde  W.  Wood,  Inc.,  816  W.  6th  St., 
Los    Angeles,    Calif. 

Bressi  Jk  Bevanda  Constructors,  417 
a  Hill  St,  SuJte  764,  Los  Angeles, 
Calif. 

Grafe  -  Callahan  Construction  Co., 
714  W.  Olympic  Blvd.,  Los  Angeles, 
Calif. 

L  A.  ft  R.  S.  Crow,  4766-4760  Valley 
Blvd..  Los  Angeles,  Calif. 
.     L.  E.  Dixon  Co.,  OOO  S.  Grand  Ave., 
XjOs  Angeles,  Calif. 

Griffith  Co..  1060  S.  Broadway,  Lo3 
Angeles.   Calif. 

W.  B.  Kier  Conatructlon  Co.,  1462 
N.  Stanley  Ave.,  Los  Angeles,  Calif. 

Morrison -Knudsen  Co.,  Ill  Sutter 
St.,   San  Francisco,  Calif. 

Winston  Bros.  Co.,  Box  759,  San 
Bernardino,  Calif. 

H.  Earl  Parker,  12th  and  F  Sts., 
Marysville,  Calif. 

M.  J.  Ruddy,  022  Jay  St,  Modesto, 
Calif. 

Fredrickson  ft  Watson  Construction 
Co..  87S  Slst  Ave..  Oakland,  Calif. 

Macco    Construction     Co..     Prelgh* 
and  Ferry  Sts.,  Oakland,  Calif. 
E.   B    Bishop.    Orland,   Calif. 
J.  E.  Haddock.  Ltd.,    3538  B.  Foot- 
hill Blvd.,  Ftesadena.  Calif. 

C.  Dudley  DeVeiblss  Co..  East- 
shore  Highway  and  Huntington  Ave. 
Richmond,   Calif. 

Harms  Bros..  Route  4.  Box  2220 
Sacramento,   Calif. 

D.  McDonald,  204  23rd  St..  Sacra- 
mento. Calif. 

A  R.  McEwen,  P.  O.  Box  1017.  Sac- 
ramento,  Calif. 

McGllllvray  Construction  Co.,  Box 
878,    Sacramento.    Calif. 

Oeorge  Pollock  Co.,  Box  008,  Sac- 
ramento,  Calif. 

J.  R  .Reeves,  Box  1072,  Sacramento, 
Calif. 

A.  Teichert  ft  Co.,  Box  118S.  Skcra- 
raento,  Calif 

R  A.  Weatbrook,  1831  C  6t,  Sacra- 
mento. Calif. 

Gibbons  ft  Reed  259  W.  8td  St.. 
Salt  Lake  City.  Utah. 

Guy  F.  Atkinson  Co.,  Orange  and 
Rallicad  Aves..  South  San  Francisco, 
Oallf. 

W.  A.  Bechtel  Co.,  156  Sansome  St., 
San  Francisco,  Calif. 

T.  E.  Connolly,  Inc.,  461  Market  St 
Sh.n   Francisco,   Calif. 

Hubert  H  Everist  Jr.,  004  Mission 
St..  San  Franclfeco,  Calif. 

Ouerin  Bros..  208  S.  Linden  Ave, 
Sput^    San    Francisco,    Calif. 

Al  Johnson  Construction  Co.,  604 
Mission  St.,  San  Francisco,  Calif. 

Peter  Klewit  Sons  Co.,  442  Post  St, 
San    Francisco,    Calif. 

Olympian  Dredging  Co.,  625  Market 
St.   Son   Francisco,   Calif. 

Ptombo  Bros,  ft  Co.,  1571  Turk  St, 
San  Francisco,  Calif. 

Utah  Construction  Co.,  1  Mont- 
gomery St,   San   Francisco,   Calif. 

Mark  C.  Walker  ft  Son,  Co..  412 
First  Natrona!  Bank  Bldg.,  Santa 
Ana.   Calif. 

Louis  Biasotti  ft  Son,  40  W.  Clay 
St.  Stockton,  Calif 

George  French  Jr.,  Box  807.  Stock- 
ton, Calif. 

M.  J.  D.  Construction  Co..  322  Elks 
BMg.,  Stockton,  Calif. 

George  R  Patterson,  Box  200t. 
Stockton.   Calif. 

George  E.  France,  1509  College 
Ave.,  Visalia.  Cahf. 

Markham  ft  Brown  -  Kearney, 
Crume  ft  Co.,  Dallas.  Texas. 

Baker  Bros.,  Box  071,  Chtco.  Calif. 

H.  W.  Rohl  Co.,  528  W.  6th  St,  Los 
Angeles.  Calif. 


Natt  McDougall  Co..  862  Sherlock 
Bldg..    Portland,    Ore. 

McNutt  Bros..  861%  B.  Broadway. 
Eugene,    Ore. 

Morrison -Knudsen  Ca  Inc.,  7W6 
Market  Bt,  San  Frandeco,  Calii:.. 
and  Hoge  Bldg..  Seattle,  Waah. 


AatomiOic  Sprinkler 

Systenw,  Beoick  ArMnal 

i — T 

BIDS:  San  Franolseo  Dietriot, 
Corps  of  Engineers,  War  Depart- 
ment, 74  New  Montgomery  8t,  tan 
Francisco,  Calif.,  Maroh  6,  2  P.  M. 

M.  ft  K  Corp.,  200  Financial  Cfloter 
Bldg.,  San  Francisco,  Calif. 

Allan  Automatic  Sprinkler  Service, 
536  Octavla  St..  Saa  Franclaco,  Calif. 

Automatic  Sprinkler  Elnglneerliig 
Co..  420  Market  St,  San  Franclaco, 
Calif. 

Automatic  Sprinklers  o<  the  Padflo, 
116  New  Montgomery  St,  Ban  Ftan- 
Cisco,  Calif. 

Barnard  Engineering  Co.,  754  Na- 
toma  St,  San  Francisco,  Calif. 

California  Automatic  Sprinkler  Co., 
665  6th  St,  San  Frandsco,  Calif. 

Fire  Protection  Bnglneerlnf  Co., 
368  Pine  St.  San  Frandsoo,  Calif. 

Grinnell  Co.  of  the  Pacific,  Bth  and 
Brannan  Sts.,  San  Francisco,  Calif. 

Herman  Lawson  Ca,  486  Tehama 
St.,  San  Francisco,  CaUf. 

George  M.  Robinson  ft  Co.,  400  6th 
St.,  San  Francisco,  Oalif. 

Rockwood  Sprinkler  Ca,  7  Wont 
St.,  San  Francisco,  Calif. 


p'^^t^'^^m^t 
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BRIDGES 


3/4/47  88 

Contract  Awarded 

Grading  and  Bridges  Cost  |8S2.7a8.»0 

MULTNOMAH  COUNTY,  Ore.  Front 
Ave.  section  of  Pacific  Highway 
West. 

Owner — Oregon  State  Highway  Com- 
mission, Public  Service  Bldg..  Port- 
land, Ore. 

Plans  by  engineering  department  of 
owner.  ^ 

0.60  mile  grading  and  paving  and  5 
major  reinforced  concrete  struc- 
tures. 

Contraotoi^— Kuckenberg  Construotlon 
Co..  11104  NE.  Helman  St.,  Port- 
land, Ore. 


Dorcna  Dam  and  App«irt» 
Dent  Woric,  Dorena,  Ore. 


BIOS:  Portland  DIstrlot,  Corps  of 
Engineers,  War  Department,  Col.  O. 
E.  Walsh,  district  engineer,  628  Plt- 
toek  Blook,  Portland,  Ore.,  Mareh  SO, 
a  P.  M. 

A.  Teichert  ft  Son  Inc.,  Bex  1113. 
Sacramento,  Calif. 

United  Constr.  Co..  Winona,  Minn. 

W.  B.  Kier  Constr.  Co..  1482  No. 
Stanley  Ave.,  Los  Angeles,  Calif. 

Peter  Klewit  Sons  Co.,  1024  Oma- 
ha National  Bank  Bldg.,  Omaha, 
Nebr.,  and  442  Poet  St.  San  Fran- 
cisco, calif.,  and  846  Kleways  Ave, 
Arcadia.  Calif. 

George  Pollock  Co.,  Box  008,  Sac- 
ramento, Calif. 

The  ITtah  Constr.  Co.,  1  Montgom- 
ery  St.,    San   Francisco,   Calif. 

McLaughlin  Inc.,  Great  FMls. 
Montana 

H  N.  Rodgers  ft  Sons  Co..  Mem- 
phis, Tenn. 

Breast    ft    Bevanda    Constructors. 
Inc.  417  So.  Hill,  Suite  764.  Los  An 
geles.  Calif. 

Vinnell  Co.  Inc.,  1146  Westminster 
Ava,   Alhambra,  Calif. 


8/5/47  33 

Pile  Driving  Sub-Contract  Awarded 
.SAN  MATEO  CO.,  Cal.— M.  B.  Mc- 
Oowan.  Inc.,  ft25  Market  Street,  San 
Franrlsco,  Calif.,  awarded  sub-con- 
tract by  Carrico  ft  Oautlcr.  365  Ocean 
Avo..  San  Francisco.  Caiif..  for  pile 
drl'-iPR  work  in  connection  with  con- 
struction of  substructures  for  four 
overcosningn  on  Bayshore  Freeway 
betwpon  South  San  Francisco  and 
Burllngame,  for  the  State  Division  of 
Highways. 

34— DAMS.  RESERVOIRS  & 
DREDGING 


3/.^/47  84 

Owner   Tsklng    Bide^Due    No    Date 

Set 
Concrete  Revetment 
JUNEAU.  Alaska,  left  bank  of  Gold 

Creek. 
Owner— War   Dept     Seattle    District, 

Corps  of  Engineers.  Colonel   L.   H. 

Hewitt.    Dlst.    Engr..    1400    Textile 

Tower.  Seattle  1.  Wash. 
Plans  by  owner. 
Include.i    400   lin.    ft. 

Specifications  obtainable  from  the 
above   office. 


3/347  84 

Owner  Taking  Bids— Due  Maroh  18, 
10  A.  M. 

Concrete  Conduit 

PASADENA.  Calif..  Los  Angeles  Co. 
Arroyo  Seco  Channel,  between  Col- 
orado St.  and  La  Loma  Ave. 

Owner — Board  of  Supervisors  of  Los 
Angeles  County  Flood  Control  Dis- 
trict. 501  Hall  of  Records,  Los  An- 
geles, Calif. 

Plans  by  Chief  Engineer  H.  B.  Hedg- 
er,  751  S.  Figueroa  St,  Los  An- 
geles, Calif. 

Includes  alterations  to  existing  over- 
flow dam  and  construction  of  a 
rectangular  reinforced  concrete 
conduit  about  4000  ft  long,  with 
two  reinforced  concrete  bridges 
crossings. 


The  work  Involves: 

Proposition  1 
Contractor  to  furnish  all  materials 
except  copper  water  seals. 
Spillway  Items 

(1)  80  cu.  yds.  removal  of  concrete 
from  crest  of  dam; 

(2)  66  cu.  yds.  removal  of  reinforced 
concrete  from  dam  aprons; 

(3)  2060  cu.  yds.  class  A  spillway 
excavation ; 

(4)  300  cu.  yds.  class  B  spillway 
excavation ; 

(5)  280  cu.  yds.  bridle  trail  excava- 
tion; 

(6)  15  cu.  yds.  bedrock  excavation 
for  spillway  floor  subdrain  sys- 
tem; 

(7)  6  cu.  yds.  excavation  for  spill- 
way cutoff;' 

(8)  8670  cu.  yds.  fill  and  backfill  of 
spillway  walls  and  bridle  trail; 

(0)  1700  cu.  yds.  compacted  fill  in 
place; 

(10)  400  sq.  yds.  each  additional  sin- 
gle roller  trips  covering  1000 
•q.  ft; 

(11)  826  Un.  ft  furnish  and  placing 
6-in.  concrete  pipe  lateral  sub- 
drain; 

(12)  45  lin.  ft  same  8-ln.  center  sub- 
drain; 

(13)  02  lin.  ft  same  10-ln.; 

(14)  lump  sum,  alterations  to  well 
box  Na  1; 

(15)  25  lin.  ft  8-in.  drain  and  outlet 
for  well  box  No.  1 ;' 

(16)  60  lin.  ft  same  for  well  box 
Na  2; 

(17)  360  cu.  yds.  concrete  in  west 
spillway  wall; 

(18)  060  cu.  yds.  same  in  east  spill- 
way wall; 

(10)  180  cu.  yds.  same  in  east  wall 
below  minimum  depth; 

(20)  81,000  lbs.  placing  reinforcing 
steel  in  spillway  walls; 

(21)  60  cu.  yds.  concrete  in  cutoff 
wall  at  toe  of  dam ; 

(22)  2  cu.  yds.  reinforced  concrete  in 
cutoff  wall  at  sta.  848  plus  100; 

(23)  100  cu.  yds.  same  in  spillway 
crest; 

(24)  146  cu.  yds.  same  in  spillway 
floor,  12-ln.  slabs; 

(25)  200  cu.  yds.  same,   18-in.  slabs; 

(26)  16  lin.  ft  drilling  2-in.  weepholes 
in  existing  rock  walls ; 

(27)  425  lin.  ft  drilling  holes,  placing 
end  grouting  steel  dowels; 

(28)  330  lin.  ft  furnish  and  placing 
fence  on  spillway  walls; 

(20)  125  lin.  ft  placing  copper  water 
seals ; 

(30)  2660  bbls.  furnish  portland  ce- 
ment; 

(31)  50,745  lbs.  furnishing  reinforcing 
steel ; 

Conduit  terns 

(1)  54,700  cu.  yds.  class  A  conduit 
excavation ; 

(2)  6000  cu.  yds.  class  B  same; 

(3)  1600  cu.  yds.  class  A  training 
channel  excavation; 

(4>  200  cu.  yds.  class  B  training 
channel  excavation; 

(5)  200  cu.  yds.  class  A  typical  cut- 
off wall  excavation ; 

(6)  1000  cu.  yds.  class  A  downstream 
cutoff  wall  excavation ; 

(7)  5  cu.  yds.  class  B  same; 

(8)  200  cu.  yds.  bedrock  excavation 
for  subdrain  trenches; 

(9)  000  cu.  yds.  reinforced  concrete 
Invert  slab,  center  strip; 

(10)  1086  cu.  yds.  same,  side  strips; 

(11)  3150  cu.   yds.  same,  well  boxes; 

(12)  2875  cu.  yds.  same,  well  stems; 

(13)  18  cu.  yds.  same  in  spread  foot- 
ings of  bridge; 

(14)  19^  cu.  yds.  same  in  abutment 
footings  of  bridge; 

(15)  42  cu.  yds.  same  in  abutment 
walla  of  bridge; 

(16)  84  cu.  yds.  same  in  decks  of 
bridge ;' 

(17)  10  cu.  yds.  same  in  bridge  curbs; 

(18)  75  cu.  yds.  same  in  typical  cut- 
off wall; 

(18)  77  cu.  yds.  same  in  downstream 
cutoff  wall ; 

(20)  10  drain  outlet  boxes; 

(21)  6  drain  inlet  boxes; 

(22)  2  18-ln.   drain  pipe  inlets; 

(23)  7002  lin.  ft  furnishing  and  plac- 
ing 6-ln.  concrete  pipe,  continu- 
ous pipe  drain; 

(24)  1806  lin.  ft  same,  center  sub- 
drain  ; 

(25)  4460  lin.  ft  same,  lateral  sub- 
drain; 

(26)  000  lin.  ft  same.  8-in.  center  sub- 
drain: 

(27)  1670  lin.  ft  same,  10-in.; 

(28)  lump  sum,  furnish  and  place 
equestrian  bridge  fences; 

(20)  lump    sum,    furnish     and    place 

truck  bridge  railings; 
(80)  7064   lin.    ft   furnish   and   place 

fence  on  conduit  walls ; 

(31)  lump  sum.  furnish  and  place 
riprap  and  rockflll  at  down- 
stream cutoff  wall; 

(32)  13,200  bbls.  furnish  portland  ce- 
ment; 

(33)  1.232,676  lbs.  furnish  reinforcing 
steel. 

Proposition  2 

Same  as  proposition  1,  but  contrac- 
tor to  furnish  all  material  except 
copper  water  seals,  tie  wire  and  rein- 
forcing steel. 

Specifications  obtainable  from  the 
above  office  of  the  chief  engineer 
upon  payment  of  |2.50,  not  refund- 
able. 


LOS    ANGELES    CO..    Calif.      West 

fork  of  San  Gabriel  River  approx. 

8  miles  west  of  Junction  with  the 

north  fork;  20  miles  from  City  of 

i      Azusa. 

Owner — L.  A.  County  Flood  Control 
District,  501  Hall  of  Records,  Los 
Angeles   Calif. 

Plans  by  chief  engrlneer  H.  E.  Hedger, 
751  S:  Figueroa  St.,  Los  Angeles, 
CaUf. 

Alterations  and   reinf.   concrete  fac- 
ing slabs. 
Work   Involves: 

(1)  60,00u   cu.   yds.   excavation; 

(2)  liunp   sum   diversion    of   water; 

(3)  lump  sum,  removal  of  timber 
facing ; 

(4)  70  cu.  yds.  removal  of  existing 
concrete  and  gunlte; 

(5)  158  tons  furnish  and  place  bi- 
tuminous  concrete ; 

(6)  121  fabricate  .and  place  Type  A 
copper  water  seal  Joints; 

(7)  66  same.  Type  B; 

(8)  27   same.    Type   C; 

(8)  8506  lin.  ft.  fabricate  and  place 
}8-in.  and  24-in.  copper  water 
seal  strips ; 

(10)  8956  lin  ft.  furnish,  fabricate 
and  place  "Elastlte"  in  Joints; 

(11)  8056  lin.  ft  2-in.  boards,  furnish, 
fabricate  and  place  unlmpreg- 
nated  "Celotex"  in  Joints; 

(12)  0523  lin.  ft.  furnish  and  place 
asbestos   putty    In    Joints; 

(13)  30O  lin.  ft  drilling  dowel  holes; 

(14)  200  lin.  ft  drilling  holes  in 
floater  slabs  for  grouting; 

(15)  500  sacks  cement  placed  in  low 
pressure    grouting; 

(16)  500  sacks  cement,  place  in  gun- 
lte; 

(17)  100  cu.  yds.  sandblasting  and 
straightening   existing  steel; 

(18)  480,000  lbs.  cutting  and  placing 
reinf.   steel ; 

(19)  5400  cu.  yds.  placing  unformed 
concrete    in    facing    slabs ; 

(20)  8400  bbis.  furnish  portland  ce- 
ment. 

Plans  obtainable  from  the  office 
of  the  chief  engineer  upon  payment 
of  82.50,  not  refundable. 


fender    piles    and    misc.    woric    for 

Naval  Reserve  Training  Ship,  U.  8. 

S.  Weeden. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  810  re- 
fundable. 


3/4/47  34 

Owner  Taking  Bids — Due  Apr.  1, 

1   P.  M. 
Plood  Control  Channel  and  Levees; 

Serial   47-2S 
LOS     ANGELES     CO.,     Calif.     From 

n-.outh   of   San    Gabriel    Canyon    to 

Santa   Fe  Dam 
Owner — Los  Angeles  District,  Corpp. 

of   Engineers,   War   Dept,   751    So. 

Figueroa  St.,   Los  Angeles,  Calif. 

Major  items  are: 

(1)  634,000  cu.  yds.  channel  excava- 
tion 

(2)  446,000   cu.   yds.    levee   and   sta- 
bilizer excav. 

(3)  227,000   cu.    yds.   levee   and   sta- 
bilizer fill 

(4>  141,500    cu.    yds.    grouted    stone 

blanket 
<5>   19,500  cu.  yds.  stone  Wanket  and 

apron  ungrouted 

(6)  48,.000    tons    derrick     stotK     for 
stabilizer 

(7)  211.000  cu.   yds.   backfill 

(8>  56,50Q    cu.    yds.    grouting    stone 

blanket 
(9>  1100  cu.   yds.  concrete 

(10)  4.'i,000    lbs.    reinf.    steel 

(11)  5450  sq.   yds.   3   in.    plant   mixed 
bituminous  pavement 

(12)  107,700  bbls.  Portland  cement. 
Specifications   olHamable   from    the 

above  office ;   no  deposit   required. 


35—     DOCKS,  PIERS  & 
HARBORS 


3/3/47  34 

Owner  Taking    Bids — Due   March   18, 

10  A.  M.— San  Gabriel   Dam   No.  2 

(Alterstlens) 


Boilers  • .  •  High  Pressure  &  Heating 

NEW    AND     REBUILT 
AW  %\f%  o«d  Typ«s  of  $ft«f  Toiiki 

OCEAN   SHORE   IRON   WORKS 

B50  Ei«litli  Street  fftese  UN^rbill  4310  Saa  Praeclsco 


3/4/47  S5 

Owner  Taking   Bids — Due   March   29, 

11    A.   M 
Mooring    Facilities:    Spec.    183S3 
SANIA     BARBARA.     Calif.,     Santa 

Barbara    Co. 
Owner — Officer  -  in  -  Charge  of  Con- 
struction 11th  Naval  District,  Pub 
lie  Works  Dept,  1220  Flaciflc  High- 
way, San  Diego.  Calif. 
Includes    construction     of    4    12-pilc 
dolphins    with    concrete    caps    and 


2/28/47  IS 

Contracts  Awarded 

Wharf  and  Shed;   Spec.  1072 

WILMINGTON,  Calif.,  Los  Angeles 
County.  Berths  179-80. 

Owner — Los  Angeles  Board  of  Har- 
bor Commissioners.  Rm  .408  Branch 
City  Hall.  San  Pedro,  CaUf. 

Plans  by  owner. 

Includes  timber  and  /  or  concrete 
wharf  and  ^teel  frame  transit  shed 
extension,  complete  with  railroad 
track  facilities,  pavement,  clearing' 
site,  etc. 

Contractors— M.  H.  Golden  Construc- 
tion Co.,  3485  Noell,  San  Diego, 
Calif.,  8689,000  on  Seo.  "A."  tranelt 
shed;  Warren-Southweet,  I  no.,  2148 
E.  29th  St.,  Los  Angelee,  Calif,, 
8232,965.72  on  Iteme  7  and  8,  Seo. 
"E,"  making  and  Impregnating 
pllee;  Guy  F.  Atkinson  Co.,  222SS 
S.  Santa  Fe  Ave.,  Box  258;  Long 
Beach,  Calif.,  8466,308  on  Iteme  11 
and  12,  Seo.  "E,"  transporting  and 
driving  piles,  and  one  Sea  "F,"  con- 
crete rear  apron  and  concrete  rear 
wha^f. 


3&—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


3/4/47  88 

Preliminary  Plans   In  Progress- 
Contractor  Selected   for  Grading  * 
Paving 
Race  Track  Cost  8200,000 

LOS  ANGELES.   Calif.,  Los  Angeles 


PAINTING 
DECORATING 

I  N  T  E  R  I  O  R  -  E  X  T  E  R I  O  R 

floor  Finishing  •  Paper  Hanging 

Free  Estimating 

All  Work  Guaranteed 

Mf  M22 

• 

JERRY  J.  STONE 

2411  lagalls  St.,  Saa  Fraacltce 


A  I.  I    M  I  \  L  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOPS 

GREEN  HOUSES 

For  cati  mates,  or  aDgiaaarlat  daaicaa 
covering  a  compitt*  liKtallatloii,  Includ- 
ing ahaat  matal  r«quir«Dicnia  .  .  . 

CALL...  EXiROOK  lltS 

Excloaiva   DUtributora   for 
Noftharo   California 

McKun*  M«tal  Products  Co. 

244  Tebamo  Sf..  San  ProaeUee,  3 


PUmniilTE 


BUILDING 

BLOCKS 

8"  X  8"  X  U  and 

tmalier  sixes  now 

available 


CHECK    PUMALITE    ADVANTAGES 

1.  LIGHTWEIGHT  .  .  .  weighs  less  than  one-half 
of  the  average  masonry  block. 

2.  STRENGTH   ...  to  meet  the  requirements  of 
uniform  building  codes. 

3.  Economy  of  laying  .  .  .  lightweight  and  convenient 
sizes  cut  building  costs. 

4.  LOW  UPKEEP  and  Insurance  Cost  (about  half 
of  frame  construction  rates). 

5.  High  Insulation  and  Acoustic  value. 


MfHfe  tar  O^uertprtv  Mdf 

WESTEIR  PIMISTORE  PRODUCTS  CO. 

COMMERCIAL  tC  KD.  SAN  CARLOS.  P.  O.  iOX  340 

nmf.  Saa  CaHai  1202 


>4 


THURSDAY.  MARCH  6.  1947 


DAILY    PACIFIC    BtJILDER 


PAGE  11 


Co.  Bast  of  Valley  View  Ave  be- 
tween Center  St.,  and  Firestone 
Blvd.,  Norwalk  Dletrlct. 

Owner— Art  F.  Lanthier  &.  Assocl- 
atee  c/o  Engineer. 

Btructural  Engineer— Harold  E.  Ket- 
chum,  2360  American  Ave.,  Long 
Beach,  Calif. 

One-half  mile  oval  automobile  race 
track,  oil  surfaced,  Including  oil 
mixed  surfacing  of  35  acres  for 
paridng  facilities  and  bleachers  to 
seat  20,000  people. 

Dirt  Work.  Grading  &  Paving— Ansco 
Constr.  Co.  Inc.,  2725  Atlantic  Ave., 
Long  Beach.  Cfallf. 


«/4/47 
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Owner  Taking  Bids— Due  March  26, 
10  A.    M — Unit  Quantities 

Improve    Runways;    Pro.   6-47-386 

WELLS.  Nev.,  Elko  Co.  Intermediate 
Landing  Field. 

Owner  —  Civil  Aeronautics  Admin., 
5651  Manchester  Ave.,  Los  Angeles, 

Plans  by  owner.       — ,  ■■;;":•  .;- 

Includes  clearing,  grading,  graveling 
and  sealing  the  cast-west  runway; 
clearing  and  grading  of  the  north- 
east and  southwest  land  strip,  mov- 
ing and  installing  beacon  and 
power  Bhe J  at  the  Wells,  Nev.,  In 
termediate  landing  .'ield;  Proposal 
6-47-386.  Plans  and  specifications 
available  fioni  the  above  office. 
The   w;^rk    involves : 

SCHEDULE  1 

(1)  130  acres  clearing  and  grubbing- 

(2)  120.000  cu.  yds.  grading   (unclas- 
sified ; 

<3)  S800  M.  gals,  water; 

•  4)  24  lin.  ft.  48-in.  corr.  metal  pipe; 

(!i)  16,200  lin  ft.  fence,  class  "D"; 

(6)  24,000  cu.  yds.  gravel  base  course; 

(7)  37,000  gal.  MC-2  liquid  asphalt. 

SCHEDULE   2 

(1)  1    moving  and    Inttalling   beacon 
and   power  shed; 

(2)  13,300   lin.    ft.    18-in.    underground 
cabi  £ ; 

(3)  42  cone  lights; 

(4)  23    boundary     markers. 


40—       STREETS  AND 
HIGHWAYS 


3/4/47  40 

Hearing   of  Protests   Set   For  March 

17,  10  A.  M. 
Street   Improvement;    Resolution  6889 
SACRAMENTO     CO.,     Calif.     Castec 
Drive;    El   Sur  Way.   Los   Mollnos 
Way,    Los     Coches    Way,    Arroyo 
Grande  Drive,  El  Toro  Way;  Fitch 
Way,   La  Sierra  Drive,   and   rights 
of    way    In    Wright    ft    Kimbrough 
Arden  Park  Vista  Unit  No.  5. 
Owner— County  of  Sacramento,  C.  C. 
LaRue,  County  Clerk;  E.  A.  Fklr- 
baim.      County     Englrxeer,      Court 
House,  "I"  St.,  between  6th  and  7th 
Sts.,    Sacramento,   Calif. 
Includes     earthwork     and     grading, 
curb  and  gutter,  sewer  lines,  pave- 
ment. 


40 


37 —     RAILROADS,  SUB- 
WAYS &  TUNNELS 


8/4/47  37 

Contract    Awarded 

Railroad  Track  Spur;   Spec.  218 

Cost  $19,500 

EL  CENTRO.  Calif.,  Imperial  Co.,  El 
Centro    steam    station. 

Owner— Imperial    Irrigation    District, 
EI  Centro,  CaUf. 

Plans  by  owner. 

Includes  appurtenant  equipment. 

Contractor — W.    A.    Smith    Contract- 

flng  Co.,  S14  Central   Bldg.,   Los  An- 
gelee,  Calif. 


38— ELECTRIC   UGHTING 
TRANSMISSION  LINES 


3/4/47  88 

Contract  Awarded 

Transmission  LInee  (Spec.  No.  1603) 
(Sehed.  Nos.  1  4  4)        Coat  ^58,011 

COLORADO- BIG  THOMPSON  ProJ- 
Colo.,  Near  Brush  and  Holyoke, 
Colo. 

Owner — Dept.  of  Interior,  Bureau  of 
Reclamation,  Walker  R.  Young, 
(chief  engr.,)  Rm.  416,  U.  S.  Cus- 
toms House,  Denver,  Colo. 

Includes  the  conet  of  Brush-Ster- 
ling 115-kiIovolt,  approx.  37  miles 
long  and  hterllng-Holyoke  69-kilo- 
volt,  approx.  48  miles  long,  trans- 
mission   line. 

Contractor  —  Utilities  Const.  Co., 
Nashville,   Tenn. 


3/4/47 

Contract  Awarded 
Grading  and  Surfacing  Cost  $291,473 
CLATSOP  COUNTY.  Ore.  Circle 
Bridge-Summit  section  of  Oregon 
Coast  Highway. 
Owner— Oregon  State  Highway  Com- 
mission, Public  Service  Bldg.,  Port- 
land, Ore. 
Plans  by  engineering  department  of 

owner. 
.99  mile  grading  and  bituminous  ma- 
cadam   surfacing    and    stockpiling. 
Contractor— Leonard    &    Slate,    7809 
SW.  40th  St.,  Portland,  Ore. 
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39-^EWERS 


S/4/47  39 

Contract  Awarded 

Slope   Repair   and    Drainage; 

Spec.  20.136  Cost  $16,152 

SAN  FRANCISCO,  Calif.,  Bema! 
Ave.  west  side  bet.  Miguel  Street 
and    St.    Mary's    Ave. 

Owner  —  City  and  County  of  San 
Francisco.  Dfpt.  of  Public  Works, 
Room  282,  City  Hall,  San  Fran- 
cisco.   Calif. 

City  Engr— Ralph  Wudsworth,  City 
Hall.  San  FYanciHCO,  Calif. 

Contractor — M.  J.  Lynch,  22S1  Re- 
vere  Ave.,  San    Francisco.   Calif. 


3/4/47  S9 

rWA  Funds  Advanced 

Sewer  System    (Addn    4   Impt^) 

Cost  $73,000 

LAS   VEGAS,   N.   M. 

Owner — City  of  Los  Vegas,  Mayor 
Alfred  E.  Rogers.  City  Hall,  Las 
Vegas.   N.    M. 

Engr.  —  Southwestern  Engineering 
Coa.,  Albuquerque,  N.  M. 

Icludes  rehabilitation  of  present 
Imhoff  tank  and  sludge  disposal 
facilities  with  add.  of  trash  and 
grit  interception  and  trickling  fil- 
ter; const,  of  extension  of  sewage 
system  to  include  7700  iln  .ft.  of 
8in.  sewer  line;  2100  lin.  ft.  of  10" 
sewer  line  and   19  manholes. 
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2/28/47 

Contract  Awarded 

Sewer;   Spec  20,166  .    Cost  $17,280 

SAN  FRANCISCO,   Calif.  Glen   Parte 

Playground. 
Owner  — City    and    County    of    San 

Francisco,    Department    of    Public 

Works,    Room   282   City   Hall,    San 

Francisco,  Calif. 
City     Engineer  —  Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Includes    600    lin.    ft    60-ln.    centrif- 

ugally     spun     reinforced     concrete 

pipe  sewer  and  1  manhole. 

Ave.,  ^n   Franoleoe,  Calif. 
Centraeter— M.    J.   Treaoy,   2711    17th 


3/4/47 

Low  and  Only  Bidders 

Grading   and   Surfacing  Cost,  $104,799 

RIVERSIDE  CO.,  Calif.,  On  B  St., 
and  Crestmore  road  between  State 
Highway  Route  19  In  West  River- 
side and  San  Bernardino  County 
Line. 

Owner— State  ^f  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  BTdg.,  Sacra- 
mento, Calif. 

About  2.9  miles  grading  and  surfac- 
ing with  portlsind  cement  concrete 
pavement  and  plant  mix  surfacing. 
Bids  were  opened  In  the  State  Bldg 

I»s  Angeles,  Calif. 

Low    Bidder — E     L    Yeager,   Box    87, 
Riverside,  Ca'.lf.,  $104,799. 
Unit  quantities  follow : 
(1)  154   sta.   clear  and  grubb; 
(2»  68  each    remove   trees; 
(3>  28,600    cu.    yds.    rdwy.    excav.; 

(4)  444,200    sta.    yds.    overhaul; 

(5)  215  cu.   yds.  struct,   excav.; 

(6)  5.700  cu.  yds.  Import  borrow; 

(7)  develop   water   supply    and   fur- 
nish water  equip. ; 

(8)  800  M   gals:   apply   water; 

(9)  154  fcta.  finish  i-dwy. ; 

(10)  21,600   sq.    ydH    prepare   Class   C 
subgrade ; 

(11)  7     tons     asph.     emulsion     paint 
binder: 

(12)  8S  tons  asph.  emulsion  seal  coat; 

(13)  225    tons    screenings    seal    coat: 

(14)  260  tons    pave.    asph.    plant    mix 
surface ; 

(15)  4,940  tons    min.    agg.    plant    mix 
suface ; 

(16)  4,800    cu.    yds.    port.    cem.    cone, 
pave.; 

(17)  3.700   tie   bolt   assemblies; 

(18)  13  cu.  yds.  class  A  port.  cem. 
cone,  structa. ; 

(19)  1.600   lbs.   bar  reinf.   steel; 

(20)  7    cu.    yds.    class    A    port.    cem. 
cone,    curbs : 

(21)  210   :in.    ft.    lam.    guard   railing: 

(22)  24  lin.  ft.  12  in.  CMP  16  gage; 

(23)  112  Iln.  ft.  18  in.  CMP  16  gage; 

(24)  2?2  lin.  ft.  24  in.  CMP  14  gage. 
TotR^  bids  Februarj-  27  were: 

(A)  E.  L.  Veager.  Riverside,  Calif.. 
$104,799 

(B)  Matich  Bros.,  Colton.  Calif.,  $120,- 
011.50. 

(C)  Griffith  Co.,  Los  Angeles,  Calif., 
$137,266.10. 

Unit  bids  were: 

(A)  (B)  (C) 

(1) $20.00         $20.00         $21.00 

(2) 33.00  35.00  32.00 

(3> .67  .76  .94 

(4).... GO'S  .01  .006 

(5) 200  3.00  2.8») 

(6) 125  1.50  1.22 

(7) 1500.00   1000.00   1800.00 

(8) 2.00     2.00     1.90 

(9> 10.00     10.00     9.40 

(10)  .14      .15      .13 

(11) 50.00  48.00  45.00 

a2) 28.00  28.00  31.00 

(13) 3.00  3.50  4.00 

(14) 13.50  15.00  15.45 

(15)  2.50  3.00  3.00 

(16) 8.40  9.40  12.60 

(17< 55  .78  .65 

(18) 30.00  40.00  7250 

(19)  .10  .12  .15 

(20) 30.00  40.00  36.00 

(21)  2.50  3.60  3.50 

(22)  2.50  2.00  2.25 

(23)  3.00  3.00  3.10 

(24)  4.00  4  00  4.40 


Owner — City  of  SacramentOt  H.  O. 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento, Calif. 

City  Engineer— Fred  XIaue,  City  Hall 
Sacramento,  Calif. 

Includes  grading  aod  constructing 
concrete  curbs,  gutters  and  akle- 
walks;  placing  street  monumental 
installing  cast  iron  gutter  drmlna 
and  connecting  same  to  sewer  sys- 
tem with  vitrified  ironstone  sewer 
pipe;  constructing  vitrified  iron- 
stone pipe  sewer;  reconatructlng 
existing  manholes  by  placing  curbe 
and  covers  to  proper  grade ;  remov- 
ing and  resetting  fence  to  property 
line ;  grading  and  constructing  an 
asphaltic  concrete  pavement  6% 
inches  In  thicknees. 
Work  involves: 

(1)  680  cu.  yds.  excav.  and  grading; 

(2)  1469    Ub.    ft.    curb    and    gutter 
Cut  No.  IS  to  conatr. ; 

(3)  3087  sq.  ft.  3^  Inch  cone,  side- 
walk to  const.; 

(4)  22,430<  sq.    ft    5^    inch    asphalt 
concrete  pavement  to  consL; 

(5)  4  street  monument  to  place; 
('6)  24  lin.  ft.  curb  alone  to  const; 

(7)  65  lin.  ft.  6  inch  V  I  sewer  pipe 
to  place; 

(8)  3  manholes  to  reconstruct; 

(9)  75  lin.  ft.  fence  to  reset ; 

(10)  5  trees  to  remove.  2  10  inch 
elm,  1  8-inch  elm,  1  12-ineh 
elm;  and  1  14-inch  cottonwood, 
lump  sum; 

(11)  91  sq.  ft.  of  concrete  sidewalk  to 
remove. 
Specifications  obtainable  from  the 

above  office. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

3/4/47  4) 

Contract  Awarded 

Circulating  Water  Tunnel  4  InUke 
Coet  Over  $1,000,000 

REDONDO  BEACH,  Calif.,  Los  An- 
gelee Co.  Santa  Monica  Bay. 

Owner— Southern  California  Edison 
Co.,  601  W.  5th  St,  Los  Angelee, 
Calif. 

Engineers— Stone  A  Webster  Engi- 
neering Co.,  Boston,  Mass. 

Includes  2  10-ft  reinf.  concrete  in- 
take discharge  pipe,  etc. 

Contractor— Macco  Corp.,  $15  No. 
Paramount   Blvd.,  Clearwater,  Cat. 
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3/5/47 

Contract   Awarded 

Street    Improvement  Cest$2tM.26 

SACRAMENTO,  Calif.,  Sacramentc 
County.  32nd  St.  from  P  St,  to 
Stockton  Blvd. 

Owner — City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall,  Sacramento,  Calif. 

Includes  grading  and  constructing 
concrete  curbs,  gutters  and  side- 
walks, reconstructing  existing 
manhole,  constructing  an  asphalUc 
concrete  pavement  5H  inches  in 
thickness. 

Contractor — A.  Teichert  4  Sen,  Ino^ 
Box  1133.  Sacramento,  Calif. 


3/5/47  40 

Owner  Taking  Blda^Due  Mareh  21. 
5  P.  M. 

Street    Improvement;    Spec.   2802 

SACRAMENTO,  Calif.,  Sacramento 
County.  Alley  between  let  and  2nd 
Aves.  from  30th  St.  to  Alhambra 
Blvd 

OwnerClty  of  Sacramento.  H.  O. 
Denton,  city  cleik,  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall.    Sacramento,   CaUf. 

Includes    Installing    csist    Iron    gutter 
drains  and  connecting  same  to  the 
sewer  rystem   with  vitrified    iron- 
stone   iiewer    pipe;     reconstructing 
existing   manhole   by   placing   curb 
and  cover  to  proper  grade ;  grading 
and  constructing  a  hydraulic  con 
Crete  pavement  six  inches  in  thick- 
ness. 
Work   involves: 

(1)  76  lin.   ft  hedge  to   remove; 

(2)  2   trees   10  inch   and   12   Inch    to 
remove,  lump  f>um; 

(3)  6  sq.  ft.  sidewalk  to  remove; 

(4)  1   manhole  reconstruct  to  grade; 
'5)  2  gutter  drains  cut  No.  11 

(6)  10  lin.   ft    6  Indh   VI  sewer  pipe 
to  place  - 

(7)  246  cu.  yds.  excav.  and  grading; 

(8)  120   cu.    yds.    6   inch    cone.    pave, 
early    hardening; 

(9)  16   %x«k20  ft    expansion   Joints. 
Specifications   obtainable   from   the 

above  office. 


3/5/47  40 

Owner   Taking    Bide-— Due   March   21, 

5    P.    M. 
Street   Improvement;   Spec.  2601 
SACRAMENTO,     Calif..     Sacramento 

County.  53rd  St.  from  R  St,  to  T  St  ' 


3/5/47  40 

Owner   Taking    Bids — Due   Maroh   17, 

S  P.  M.  (Unit  Quantitlee) 
Resurfacing 
SAN  MATEO.  CaUf.,  San  Mateo  Co. 

Central  Park. 
Owner— City   of  San    Mateo.  Wm.   J. 

O'Farrell.  city  clerk.  City  Hall,  San 

Mateo.  Calif. 
City   Engineer— Arthur    B.    Sullivan, 

City  Hall,  San  Mateo,  Calif. 
Resurfacing  paths  and  roadways. 

The  work  involevs : 

(1)  3667  sq.  yds.  scarifying,  watering, 
rolling  and  shaping; 

(2)  10  tons  coarse  rock  screenings; 

(3)  37  tons  grits  r 

(4)  ISCO  gallons  oil. 
Specifications  obtainable  from  the 

office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 

3/5/47  40 

Contract  Awarded 

Grading;  Spec.  447  Cost  $3,561.21 

SAN  FRANCISCO,  Calif.  East  side 
of  28th  Ave.,  between  Pacheco  and 
Quintara  Sts. 

Owner  —  City  and  County  of  San 
Francisco,  PubUc  UtUlties  Commis- 
sion, Room  287  City  Hall,  Ban  Fran- 
cisco, Calif. 

Plans  by  oi4n«''' 

Includes   10,000  cu.   yds.  grading. 

Contractor — Devlncenzl  Bros.  4  Co., 
150  Collins  St,  San  Franolsoe,  Csllf. 


3/5/47  4i 

Owner  Taking  Bids— Due  Maroh  11, 

10  A.  M.  (Unit  Quantitlee) 
San  Vicente  Pipeline,  2nd   Unit 
SAN  DIEGO,   Calif..    San    Diego  Co. 
From    San     Vicente     Reservoir    to 
Lakeside. 
Owner— City  of  San  Diego,  city  clerk, 

City  Hall.  San  Diego.  Calif. 
Plans   by  engineering  department  of 
owner. 

The  work  la  divided  Into  two  sec- 
tions. Section  1  extends  from  San 
Vicente  Dam  to  station  143  plus  10, 
a  distance  of  about  14,300  ft,  with 
two  alternate  bidding  schedules: 
Schedule  1-a  for  reinforced  concrete 
cylinder  pipe  and  Schedule  1-b  for 
welded  steel  pipe.  Section  2  extends 
from  station  143  plus  10  to  Lakeside, 
a  distance  of  about  7400  ft.  Schedule 
2  provides  for  the  Installation  of  re- 
inforced concrete  cylinder  pipe. 
The  wr.k  involves: 

San   Vicente  Second   Pipeline 

Section  1 

San   Vicente   Dam  to  Station 

143  Plus  10 

Schedule  1-a 

Reinforced   Concrete  Cylinder  Pipe 

and   Miscellaneous    Items 

(1)  31,250  cu.  yds.  class  1  trench  ex- 
cavation, including  disposal  of 
excess  material; 

(2)  21,200  cu.  yds.  backfill  of  class  1 
excavation,  including  cost  of 
water ; 

(3)  100  cu.  yds.  sand  for  backfill 
where  payment  for  sand  Is  ex- 
pressly provided  in  the  speci- 
fications ; 

(4)  60  cu.  yds.  excavation,  class  2, 
for  structures,  including  cost  of 
backfilUng  and  disposal  of  ex- 
cess material; 

(5)  50  cu.  yds.  excavation,  class  3, 
for  small  pipes,  including  ooat 
of  backfilling  and  disposal  of  ex- 
cess material; 

(6)  757  Un.  ft  furnishing  and  install- 
ing 48-ln.  ID  reinforced  concrete 
cylinder  pipe,  class  A; 

(7)  460  Un.  ft  furnishing  and  install- 
ing 48-ln.  ID  reinforced  concrete 
cylinder  pipe,  class  B; 

(8)  3519  lin.  ft  furnishing  and  in- 
stalling 48-in.  ID  reinforced  con- 
crete cylinder  pipe,  class  C; 

(9)  4096  Un.  ft  furnishing  and  in- 
stalling 48-ln.  ID  reinforced  con- 
crete cylinder  pipe,   class  D; 

(10)  5405  Un.  ft  furnishing  and  in- 
stalling 48-ln.  ID  reinforced  con- 
crete cylinder  pipe,  class  E; 

(11)  6  each  field  welded  Joint  for 
48-ln.  reinforced  concrete  cylin- 
der pipe ; 

(12)  11  each  20-in.  ID  access  man- 
hole into  pipe,  complete  with 
cover  plate,  liner  plate,  bolts, 
nuts  and  gaskets; 

(13)  4  each  loading,  transporting  and 
installing  Simplex  4-ln.  flanged 
air  inlet  valve  furnished  by  the 
city,  and  furnishing  and  Uistall- 
ing  outlet  in  pipe  4-ln.  flanged 
gate  valve,  Rensselaer  list  13  or 
equal,  with  all  solid  bronse*  In- 
ternal working  parts,  )4-in. 
bronze  petcock  with  threaded 
ends  and  bolts,  nuts  and  gaskets; 

(14)  4  each  furnishing  and  installing 
1-ln.  air  release  valve.  Simplex 
or  equal,  with  1-in.  bronse  gate 


valve,  Rensselaer  list  1  or  equal, 
and  the  required  brass  pipe  fit- 
tings ; 

(15)  1  each  furnishing  and  installing 
8-in.  blowoff  assembly,  type  A, 
with  8-in.  double  square  bottom 
vertical  flanged  gate  vulvm, 
Rensselaer  list  18  or  equal,  with 
all  solid  bronse  internal  working 
parts; 

(16)  3  each  furnishing  and  installing 
8-ln.  blowoff  assembly,  type  B, 
with  8-ln.  double  square  bottom 
vertical  flanged  gate  valve, 
Rensselaer  list  13  or  equal,  with 
handwheel  and  all  solid  bronse 
internal  working  parts; 

(17)  12  tons  loading,  transporting, 
installing  and  connecting  cast 
iron  venturi  meter  tube; 

(18)  2  each  loading,  transporting  and 
installing  at  San  Vicente  Dam 
30-in.  flanged  plug  valve,  Nord- 
strom Fig  1169,  removing  36-ln. 
blind  flange  and  furnishing  and 
installing  bolts,  nuts,  gaskets; 

(19)  1  each  loading,  transporting  and 
installing  at  or  near  Sta.  137 
30-in.  S.  Morgan  Smith  manually 
operated  flanged  cone  stop  valve 
and  furnishing  and  Installing 
bolts,  nuts  and  gaskets; 

(20)  2  each  furnishing  and  installing 
on  reducer  at  San  Vicente  Dam 
4-ln.  flanged  double  square  bot- 
tom gate  valve,  Rensselaer  list 

13  or  equal,  with  hand-wheel  and 
all  solid  bronse  interior  working 
parts,  and  furnishing  and  In- 
stalling bolts,  nuts  and  gaskets; 

(21)  2  each  furnishing  and  installing 
94 -in.  gage  connection,  Including  out- 
let in  pipe.  %-ln.  corporation 
cock,  %-ln.  globe  valve,  %-in. 
copper  tube  not  longer  than  10 
ft.  and  the  required  adaptors 
and  connections: 

(22)  2  each  furnishing  and  Installing 

(Continued  on  Page  14  ) 


Roy  Mo  Scott 

H««tlni  and  YentiUCIiiff  EqnipaMDt 

Boilers  -  High  and  Lew  PrMsurs 

Sfeam  Traps  •  Valve*  •  ttrainera 

Fans    -    Blowers   -    Heatinf   and 

Cooling  Cell* 

PhoM  MArket  2tSl 

"Tell  Us  Your  Problems" 
S28   Tenth  Str««t,   Su  Fnmdaco 


Juit  Received 

LONQ  JOISTS 

Up  to  28  ft. 

PLTWOoFpilllELS 

ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 


1994  OAKDALE  AVE. 

Ceraer  Roakla  Sfraaf 

ATwotvr  418a 
JEFFERSON'S 

GREATER  CITY 
LUMBER  CO. 


FOR     SALE 

Compressors  -  Pamps 
Pnemnalic  Tools 
Rock  Drills 

•  .  .  CompMe  Rental  Service  •  •  • 

THE  RIX  COMPANY  •  INC. 

5S2  SIXTH  STREET  UNdcrklll  502i 


COMPRESSORS 
PUMPS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 


CONCRETE  BREAKERS     V-BELTS 
DRILL  STEEL  TIMKEN  BITS 

GADS  •  HOT  MILL  SERVICE 


\^ 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Tlmk«R  Co.         Gor«lii«r-D«iiv*r  Co.         Morlow  Pumpt 

Fofair  Booring  Co.  Now  Doporf uro  ioorliig  Co. 

Hyatt  Booring  Co.  Atlas  BroMo  Co. 

Rochostor  Ropos         Mallory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  PRANCISCO 

■ryoat  let.  fth  A  lOfk  tit. 

Pfcaaa  Nlailach  S47I 


OAKLAND 
32SS  Soa  PaMa  Ava. 
fhaaa  HUaibal«H  UM 


t\ 


+■  f 


t 


■ 


I 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  MARCH  6.  1947 


PROFESSIONAL     DIRECTORY 


PRACTICING 
ARCmTECrS 


8AN  FRANCISCO 


AARON.  aUSTAVB,  662  l»th  Ave. 
ABRAHAUB,  HARRY  W.,  645  Euclid 

Ave. 
ABRAMS,  N.  H..  701  Sansome  St 
ALLEN.   WM,   STEPOKU.   52«  Pow-  i 

ell   8t 
ALLISON,  GEORGE  B..  488  Pine  St. 
•ALLISON  A  RIBLB,  488  rina  St 
AMANDES,      F.      FREDERIC,      414 

Dewey  Blvd. 
AMBROSE,  WM.  C,  251  Kearny  St 
ANSHEN.   ROBT.   S..  526  Powell   St 
•ANSHEN  &  ALLEN,  526  Powell  St 
APPLEGARTH,     O.     A,    286     Mont- 
gomery  St 
APPLETON,   A.,   68  Po*t  St 
•HYMAN    &    APPLETON    &   WOL- 
"■■        FARD,  68  Post  St 
■AUSTIN.  ELIZABETH  M.,  1162  Fil- 
bert  St 
BAKEWELL    JOHN.  JR..  251  Kearny. 
BANGS,    E.    GEOFFREY.    605    Mar- 
ket St 
BARSS,    FREDERICK.    B..   251    Post 

Street 
BAUMBERGER.    WALTER    E.,    134 

Beaumont  Ave. 
BAUMANN.  HERMAN  C,  251  Kearny 
BERGER,  O.  A.  309  Valencia  St 
BERGER,    RALPH    B.,    1    Montgom- 
ery  St 
BERNARDI.     THEODORE     C,     402 

Jackson   St. 
•WURSTER.     BERNARDI     &     EM- 
MONS. 402  Jackson  St  - 
BBRTZ.    EARLE*  B.,    156   Montgom- 
ery  St 
BEUTTLER.  JOHN,  210  Pest  Street 
•CLARK  &  BEUTTLER.  210  Post  St. 
BICKEL,  REDDICK  H.,  49  Geary  St 
BI8SANTZ,  EDGAR  F..  2128  Vallejo. 
BLANCHARD,      NORMAN     K.,     369 

Pine  St 
•BLANCHARD  &  MAHER.  369  Pine. 
BLISS.  WALTER  D.,  582  Market  St 
•BLISS  &  FAIRWEATHER,  582  Mar- 
ket St 
BLISS,   WILL  M..   235    Montgomery. 
BOLLES,  JOHN  S..  369  Pine  St 
•WARD  A  BOLLES,  369  Pine  St 
BORN,  ERNEST,   730  Montgomery. 
BRANNER.  JOHN  K..  305  Grant 
BROWN.  ARTHUR.  JR..  251  Kearny. 
BUCKLEY.  VINCENT,   110  Sutter. 
CANTIN,  A.  A..  704  Market  St 
CANTIN.  A.  MacKENZIB,  704  Mar- 

ket  St 
CAULDWELL.   ALBERT  M.,  17   0« 

good  Place. 
CHINN.    FRANCIS   LAI,   622   Wash- 
ington St 
:  CIAMPI,   MARIO  J..  333   Kearny  St 
'■  CLARK.  HERVEY  P..  210  Post  St 
•CLARK  A  BEUTTLER,  210  Post  St 
CLAUDIUS,  CHARLES  W.,  2443  47tll 

Ave. 
CLAUSEN.  CHAS.   O..   746  46th   Ava 
;  CLIFFORD,  WALTER  C.  310  Locust 
COBBY,  E.  v..  260  Tehama  St 
COBI.ENTZ.      DOROTHY      W..     3647 

Washington  St. 
COLLINS.   FREDERICK   R.,   1032 

Hyde  Street. 
CONLY.    CLIFFORD,    JR.,    10  Nott- 
ingham Place. 
CONRICH.  J.  LLOYD.  593  Market 
CORBETT.  MARIO.  210  Poet  St 
COULTER.    NORMAN    R.,    146    21§t 

Ave. 
DAILEY.  GARDNER  A.,  210  Poet  St 
DAKIN.  FRANK  W.,  625  Market  St 
DANIELS,   MARK,  609  Kearny  St 
DAVIS,  F.  C.  515  Buena  VisU  Ave. 

We«t 
DAY.  W.  P.,  Ill  Now  Montgomery  St 
DEICHMANN.   OTTO   A,   1026  Mar- 
ket St 
DE     MARTINL     EDMUND     P.,     788 

Market    St 
•DE  MARTINI  A  IGAZ.  785  Market 
DENKE.  E.  H,  1317  Hyde  St 
DEVITT.  JOHN  H..  580  Market  St 
DINWIDDIE.  JOHN  EKIN,  238  San- 
some  St 
EDTE.  WM..  47  Rockwood  Court 
EDWARDS,    THOS.    M.   704    Market 
EMMONS.    DONN.   402   Jackflon  St 
•WURSTER.     BERNARDI     A     EM- 
MONS, 402  Jackson  St 
E8HERICK.  JOS.,  210  Post  St 
EVERS.   ALBERT   J.,  406  Montgom- 
ery St 
FABRIE.  ALBERT  J..  251  Kearny. 
FAIRWEATHER.   J.    S..   682   Market 
•BI>ISS      *      FAIRWEATHER,      583 

Market   St. 
FALCH.  WALTER  C  1202-03  Hearst 

BIdg.,  3rd  and  Market  Sts. 
FAVILLE,   WM.    B..    1    Montgomery. 
.    FTNGADO.    AI.SIN.   1161    Market  St 
FITZGERALD.  GERALD  J.,  113  Up- 
per Terrace. 
FRANKLIN.  CHAS.  H..  9  Main  St 
•FRANKLIN.    KUMP    A     FALK.     9 

Main  St 
FRASIER,   EMORY  M..   1112  Larkln. 
^    FRICK.  EDW.  L.  261  Kearny  St 
•WEIHE.     FRICK     A     KRUSE.     251 

Kearny   St 
FUNK.  JOHN  C.  121  Beale  St 
GARTNER,  LLOYD.  821  Market  St. 
GEILFU8S.  CARL.  417  Dewey  Blvd. 
GLASS.  EDWARD  F..  1260  9th  Ave. 
GLYNN.  W.    B..  333  Montgomery   St 
•PEUGH,  GLYNN.   LOUBET   ASSO- 
CIATES, 333  Montgomerv  Street. 
GOLDSTINE,  IRVIN  WILLLAM,  821 

Market  St 
GOULD,  J.  S..  461  Market  St 
GRACE.  JOHN  O..  21  Columbus  Ave. 
GUNNISON  WM  F..  57  Post  St 
GUTTERSON.  HENRY  H.,  421  Pow- 
ell St 
HARPER,  W.  W.,  681  Market  St 
HASS,  ANDREW  T.,  625  Market  St 
•KENT  A  HASS.  525  Market  St 
HA  WES.  HAROTJ>  W..  407  Sansome. 
HAYNE,  F.   BOURN,  320  Market  St 


,  HEIMAN.  S..  606  M»rk?t  St 
•HEIMAN  A  POLLACK.  606  Maritet 
HELM,  WILLIAM  J.,  83  Mame  St 
HBRTZKA.  W.  S.,  86  Post  St 
•HERTZKA   *   KNOWLBS.  86   PcMjt 
HILDEBRAND,       ERNEST,       251 

HILL  A.  H..  627  Commercial  Street 
•MENDELSOHN  &  HILL,  627  Com- 

mtrclal  Street. 
HINTERMANN,      OTTO      O.,      2847 

Golden   Gate  Ava  ,    .    ^  „^ 

HOBART,  LEWIS  P..  526  Market  St 
HORSTMAN.  ANTHONY  J.,  677  19th 

HOWARD,  HENRY  T.,  605  Market 
HUBBERT,  WALLACE  H.,  580  Mar- 
ket St. 
HURD,  LESTER  W.,  526  Powell  St 
•MASTEN  A  HURD,  526  Powell  St 
HURT,  EDGAR  B.,  582  Market  St 
HYDE,  WINFIELD  H.,  461  Market 
HYMAN,    SAMUEL    LIGHTNER,    68 

Post   St. 
•HYMAN    A    APPLETON    A    WOL- 

FARD,  68  Post  St 
IGAZ,   RUDOLPH,    JR.,    785    Market 
•DE  MARTINI  A  IGAZ,  785  Market 
IRVINE.  RICHARD  R.,  3841  18th  St 
JACOBS.   ALFRED  H..  110  Sutter. 
JAEHNE,    ALFRED    H.,    2528    26th 

Ave 
JE:NKINS,  ORAN  a..  277  Pine  St 
JOHNSON,  ELLSWORTH,  260  Cali- 
fornia St. 
JOHNSON,    ALFRED   W.,    681    Mar- 
ket St. 
JOSEPH.    BERNARD   J..  631   O'Far- 

rell  St. 
KELLEY.  JOHN  G.,  319  Grant  Ave. 
KENT.   THOMAS   J..  526  Market   St 
KENT  A  HASS.  525  Market  St 
KEYSER,     LAWRENCE,     701     Par- 

tl&SSUS    A.VG* 

KIRBY.  DONALD  BEACH.  235  Mont- 
gomery St 
KNOLL,    ANDREW    H..    726   Sutter. 
KNOWLES,  WM.  H,  85  Post  St 
•HERTZKA   A  KNOWLES,   85   Post. 
KRAFFT,  ELMER  J.,  760  Market  St 
KRUOER,    FRITZ.   28  Atalaya   Ter- 
race. 
KRUSE.  LAWRENCE  A.,  251  Kearny 

Keamv  St. 
•WEIHE,     FRICK     &     KRUSE.     251 
KUHN,     ALFRED,     206     Castenada 

A-VG. 

KITMP.  ERNEST  J..  251  Kearny  St 
•ERNEST  J.  KUMP  OO..  251  Keamy. 
•FRANKLIN.    KUMP    A    FALK.    9 

Main   St. 
LANGHORST.   FREDERICK   L..   319 

Grant  Ave. 
LEASEN.  HARRY  J..  1710  10th  Ave. 
LIX)YD.  F.  E..  306  Grant  Ave. 
IjOUBET.  a.   J..  333  Monteomerv  St 
•PEUGH.  GLYNN.   LOUBET   ASSO- 
CIATES. 333  Monteomerv  Street. 
TX)CKWOOD.  LEON  D..  760  Market 
LOVELL,  H.  K..  186  32nd  Ave. 
MacDONALD.   EARL    R,,    602    Cali- 
fornia St. 
MAHER.   EDWARD   J..  369  Pine   St 
•BLANCHARD  *  MAHER.  369  Pine. 
MASTEN.  CHARLES  F.,  626  Powell. 
•MASTEN  A  HURD.  626  Powell  St 
MASTROPASQUA.   LOUIS.  2434  Un- 
ion St 
MATTRT.  CHAS.  F..  1617  Lyon  St. 
MAYHEW.    CLARENCE   W.   W..  127 

Montromerv  St. 
McCarthy.   FRANCIS  J.,   693   Mis- 
sion St. 
McCOOI>,  JOHN  B.,  177  Post  St 
McCREA.  GEORGE  E..  286  7th   St. 
MpGUTNNESS.  JAMES   F..  488  Pine. 
McSWEENY.   A.  McF..  Hearst  Bldg.. 

3rd  nnd    Market   Sts. 
McSWEENEY.   ANGUS.   614   Mission. 
McLATTGHLIN,     RICHARD     A..     618 

20th   Ave. 
MENDET^OHN.  ERIC,  627  Commer- 

c\n\    Street. 
•M^NDEl^J^HN  A  HILL  «27  Com- 

merojel   Str'^et 
MERCHANT.  WM.  G..  57  Post  St. 
MERET.    THOMAS.    deYoung    Bldg.. 

Market  and  Keamv  Sts. 
•THOMAS      *      MERET.      DeYoung 

Bld«r..  Market  and  Keamy  Sts. 
MERWIN  FRANK  O..  461  Market. 
\rEYER.  FREDERICK  H.,  406  Mont- 

irnmerv   St. 
•MEYER    A    EVERS.    406  Montgom- 

•»rv  St. 
MICHEI-SEN.    HARRY    M..    30    Ma- 
drone. 
MTNTON    ITKNRY  A..  1046  Sansome. 
MTTCHET  T.     .TAS     H.    407    Snnsome 
MOHR.    >'ORMAND   W.    4«1    Noe   St. 
MOTSE    HOWARD    260  California  St. 
MOOKEY    WALTER  E.,  268  Market 
MOOSER.  W^TLLIAM.  261  Kesmv  St 
MOOSER.   WILLIAM.   JR.   681    Mar- 
ket  St 
MORGAN.   JTTLTA.   466  Callfomis    St 
MOSTAS.     LEONARD    S..     255    Cali- 
fornia St.  , 
MULLOY.   T/>U  B..  381   Bush   St. 
•STONE  *  MUT,T,Or.  381   Bush   St. 
NEUMARKEU    EMIL    A..    1374    86th 

Ave. 
NORDIN.    AUGUST,    220    Montgom- 

»»rv  St. 
ONSTAP.    HAROLD    A  ,   «21    Msrket. 
OSBORNE.    ERLE    J..    2618    Pacific 

Ave. 
PATTLTTS.  GEORGE  J.  .369  Pine  St 
PERRY.    r-HAS     E.    7086    24th    Ave. 
PERRY.  WARREN  CHAS  .  260  Cali- 
fornia St. 
PETERSON       CIJVRENCE     O..      .693 

MwrVet  St 
•PETERSON    and    SPACKMAN.    .S3:< 

M^rkot    Strrpt 
PETTOH.  W.   D.  338  Montgomerv   St 
•PEUGH.   GLYNN.   LOUBET   ASSO- 
CTATE.S.  3.^3  Montgomer>'  Street 
PFT.irrcOER.    MTT.TriT?     6«>    Msrket 
•MILLER    *   PFl.UEGER.  580   Mar- 
ket  St. 
POLTJVCK.    RALPH    N.    606    MsrVet 
•HEIMAN  *  POLLACK.  606  Market. 
POPE.   CHARLES.   308  laurel   St 
OTTANDT    FRED  W..  996  Market  St 
RANEY.  VINCENT.  233  Post   St. 
RASMITSSEN.  LLOYD  ASHLEY,  582 

Market    St. 
REID.   JOHN.   JR..  405   Montgomery. 
REID,   JOHN   LYON.   110  Market  8t 
RBIMERB,  FREDERICK  H.,  79  Poet 


RIBLB.  ELYSSES  FLOYD,  488  Pine. 
•ALLISON  A  RIBLE,  488  Pine  St 
RIBDY,  D.  A.  265  City  Hall. 
RIST,  MARTIN  J.,  760  Market  St 
RODGERS,     JOHN     BARNEY,     819 

Grant  Ave. 
ROGERS.   CHAS.  E.    J..    760  Market 
ROLLER,  ALBERT  F.,   1   Montgom- 
ery St 
ROWE,       WILLIAM       HENRY,      40 

1st  St 
RUEGG,  THEODORE  O.,  617  Mont- 
gomery St 
RUNGE,  C.  W.,  1623  35th  Ave. 
RYAN.  PAUL  A.  1095  Market  St 
SHARPE.    ED.    MUSSON.    277    Plna 
SHAW,  FREDERIC,   542  18th  Ava 
SHELDON,  MARTIN  A..  681  Market 
SMITH,  DONALD  POWERS.  68  Sut- 
ter St 
SMITH.  WILTON.  1045   Sansome   St 
SPACKMAN,      WENDELL     R.,      593 

Market  St 
•PETERSON    and    SPACKMAN.    593 

Market    Street. 
SPENCER,       ELDRIDGE       T.,       251 

Keamy  St 
STEIN,  JOSEPH  ALLEN,  121  Beale. 
STEINER,  CARLTON  A,  101  Post 
STEWART,  JOS.  L.,  206  Sansome  St 
STONE,  DOUGLAS  D..  381  Bush  St 
•STONE  A  MULLOY,  381  Bush  St 
.STONER,  HAROLD  G.,  1  Sloat  Blvd. 
STRINGHAM,       ROLAND       L,       251 

Kearny   St. 
STROTHOFF,  CHAS.  F.,  1855  Market 
SWAIN,  CLARKSON,  2425  Buchanan 
SWEETING,  HOWARD  EDWIN,  666 

Commercial  St 
THAYER.   OSCAR   R.,   Hearst   Bldg., 

Third    and    Market    Streets. 
THOMAS,     WARD,     DeYoung    Bldg., 

Market  and  Kearny  Sts. 
•THOMAS      A      MERET,      DeYoung 
Bldg..    Market    and    Keamy    Sts. 
|tHOMSEN.     harry     a.,     JR.,     815 
I         Montgomery  St 
TOMASELLO,  PHILIP  D..  605  Wash- 
ington  St. 
TRAVIS.  GEO.   W..  426  4l8t  Ave. 
WANDMAYER.  VICTOR  G..  101  Post 
WARD,  JOSEPH  FRANCIS,  369  Pine 
•WARD  A  BOLLES.  369  Pine  St 
WEEKS,    HAROLD   H..    593    Market 
WEIHE,  ERNEST  E..  251   Keamy. 
•WEIHE,     FRICK     A     KRUSE.     251 

Keamv    St. 
WHITE.  C.   BOLTON.   985  Union   St 
WHITTLESEY,    FREDERICK  WAL- 

LIS.  488  Pine  St 
WICKENDEN.  JAMES  D..  402  Jack- 
son St. 
WIEMEYER,  GEORGE  H..  704  Mar- 
ket St. 
WILLIAMS.    ALBERT   R,    261   Post 
•WILLIAMS.   ALBERT  R.,  A  ASSO- 
CIATES, 251  Post  St 
WILSON.   ALECK  L..  315  Montgom- 
ery St. 
WINKLER.   ERNEST  FREDERICK. 

261  Post  St. 
WOLF.  WM..  W..  251  Keamy  St 
WOIJJ'ARD,  HAROLD  N..  68  Post  St 
•HYMAN    A    APPLETON    A    WOL- 

FARD,  68  Post  St. 
WONG.  WORLEY  K.,  101  Post  St. 
WURSTER,  WM.  W.,  402  Jackson  St 
•WURSTER,     BERNARDI     A     EM- 
MONS,   402    Jarkaon    St 
WYNKOOP.  FRANK.  821  Market  St. 
YOtrNG.  JOHN  DAVIS.  2002  Califor- 
nia St. 


•RATCLIFF  -  RAYMOND  -  RAT- 
CLIFF,  2323  Shattuck  Ava 

HAYS,  WM.  C.  2924  Derby  St 

HUNTER,  ALBERT  R.,  6809  Men- 
doza  Dr. 

JEANS.  RAYMOND  W..  1824  San 
Pedro  Ave. 

JORY,  ARTHUR  V.,  1895  Scenic  Ava 

JORY,    STAFFORD    L.,   1370  Euclid. 

KLINKHARDT,  GEORGE  R.,  44  Eu- 
calyptus Rd. 

LINDLEY,  CHARLES  R.,  1037  Co- 
lusa Ave. 

MEMMLER.  ARTHUR  H.,  1448  Jose- 
phine St  

MILLER,  LEB!FLER  B..  804  Santa 
Barbara  Rd. 

MOISE,  HOWARD.  71  Panoramic 
Way. 

OSTWALD,  JOHN  H.,  912  Indian 
Rock  Ave. 

PLACHEK,  JAS.  W.,  2181  Unlver- 
fllty  Ave 

PRICE,  OSCAR  M;,'1214  Webster  St 

RATCLIFF,  W.  H.,  2323  Shattuck. 

RATCLIFF,  ROBT.  W..  2323  Shat- 
tuck   A.VC 

•RATCLIFF  -  RAYMOND  -  RAT- 
CLIFF, 2323  Shattuck  Ava 

RUSS,  E.  H.,  3141  College  Ava 

SANFORD,  FLORENCE  H.,  2747 
Bancroft  Way. 

SCHMIDTS,  CARL  R.,  2068  Allston 
Way. 

•DRAGON,  SCHMIDTS  A  HARD- 
MAN.  2068  Allston  Way. 

SHAW,  NORMAN  W.,  71  Tunnel  Rd. 

SIMPSON,  HORACE  O.,  201  Tunnel 
Road. 

Sl-EILBERG,  WALTER  T.,  1  Or- 
chard  Lane. 

TALLEY,  WESLEY  ANDRES,  51 
Maryland  Ave. 

WELLINGTON,  WINFIELD  SCOTT, 
1525  Arch   St 

WITKIN,  ELIZABETH  HILLIER, 
2712  Shasta  Rd. 

WOLFARD.  HAROLD  N.,  2772 
Shasta  Rd. 

YELLAND,  W.  R,  829  Coventry  Rd. 


IMILL  VALLEY 


BERTENSHAW,    JAS.    W..    420   Mo- 

lino  Ave. 
LAMB,  ARTHUR  H.,  209  Oakdala 


MODESTO 


DeLAPPE.    RUSSELL   GUERNE. 

1901  Downey  St. 
HILBURN,  GEORGE  N.,   1211  K  St 


MONTEREY 


RYLAND.  C.  J..  P.  O.  Box  847. 


OAKLAND 


ARTHUR     W., 
America     Bldg., 


1801 
1212 


BURLINQAME 


BROWN,     IRVING     FORBES.     1319 

Howard   Ave. 
•SHARPS  A  BROWN,   1319  Howard. 
GILLAM,  W.   C.   F..  1404   Palm   Dr. 
SHARPS.  LEO  J..  1319  Howard  Ava 
•SHARPS  &  BROWN.   1319  Howard. 
STEPHEN.  WALLACE  A.  2025  Car- 

melita  Ave. 
THAYER,    OSCAR  R,    1257   Cabrillo. 


CARMEL 


JONES,  ROBERT  R,  Box  927. 
SNYDER.     EDWIN     LEWIS,     Seven 
Arts  Court 


ALAMEDA 


ASHCROFT,  G.  B..  1823  Alameda 
Ave. 

CORNELIUS.  ALBERT  W..  824 
Grand  Ave. 

MEYERS,  MiLUREaj  S,.  2021  Ala- 
meda  St. 

ALBANY 

DeMONTE.    LOUIS    A..    518    Carmel 

Ave. 
•YOUNG  *  BRADY,  1171  Solano  Ava 


CHICO 


STORY.   A.    W.,   Anglo  Bank   Bldg. 


EMERYVILLE 


LONG.   ROBT.   W..   5760  Shellmound. 


EUREKA 


ACKERMAN,      NEWTON.      104     W. 

4th  St. 
GEORGESON.  F.  T..  687  G  St 


FRESNO 


ALDERPOINT 


HIGBIE.  HOWARD  W. 


ATHERTON 


ANSSEN.    ARTHUR   D.,    58    Austin 
Ave. 
JONES.    H.    KINGSFORD.    30    Win- 
rhester  Dr. 


BAKERSriELD 


BTGGAR.  CHAS.  H.,  A  Associates 
«02  Hr'.herfelde  Bldg. 

CULT^TMORE.  C.  C,  10  Oleander  Ave. 

Mrr-nv.    t.-;risj|j;sx   T..    14   Hnv    Birtp 

WRIGHT.  METCALF  A  PARS(»NS, 
^0^\  Movijan   Bide. 

WYNKOOP.    FRANK.    Stoner   Bldg.. 

17th   and   Chester  Ave. 

'^   BERKELEY  _  ^^ 

ALLENTH ARRIS  r.  2514  Hlllegasa 

BALLANTINE.  JOHN  KNOX,  JR.. 
1612  I^  Iy>ma. 

BOYTER,  ELIZABETH,  2369  Le 
Conte    Ave. 

DeCHENE.  ERNE.ST  R.^  716  Arling- 
ton  Ave 

deLAPPE.  RUSSELL  GUERNE 
Hotel  Claremont  Bldg.,  Ashby 
nnd    Claremont    Aves. 

DeLONG,  SCOFIELD,  2656  Le  Conte 
Ave. 

DeSANNO.    RAYMOND.   26M   Milvia. 

DONOVAN,  .TOHN  J.,  9.6<»  Psrker  St. 

DRACrON.     PAUL    I...     2068     Allston 
Wav. 

^DRAGON  SCHMIDTS  *  HARD- 
MAN.   2068   Allston   Wav. 

FERREE    HAROLD,  2100  Virginia. 

OENSS,  HAROLD  F.,  1319  McGee 
Ave. 

GOODMAN.  MICHAEIa  2161  Shat- 
tuck   Ave. 

HARDMAN.  B    R.  2068  Allston  "Way. 

DRAGON,  SCHMIDTS  A  HARD- 
MAN.  7068  Allston  Wav. 

HAMMARBERG.  PAUL  H..  2  Nor- 
u'ood  Ave. 

HATMOND.  SCOTT.  2331  Shattuck 
Ava 


BUCKINGHAM.     PHILIP     S..     1922 

Clinton  St 
COATES.   WM   D.,   JR..   Helm   Bldg. 

nil    Fulton   St 
FENNACY.     JOHN     E,,     Fruit    and 

Princeton   Sts. 
HORN.    DAVID,    Rowell    Bldg.,    2100 

Tulare  St 
•HORN      A      MORTLAND.      Rowell 

Bldg..  2100  Tulare  St 
HYBERG.     WM.     G..     Rowell     Bldg.. 

2100  Tulare   St 
•SWARTZ  A  HYBERG,  Rowell  Bldg.. 

2100  Tulare  St 
LAKE,  H.  RAFAEL.  T.  W.  Patterson 

Bldg.,  Fulton  and  Tulare  Sts. 
MILLER.  JOHN  P.,  Helm  Bldg..  1111 

Fulton  St. 
MORTLAND.  MARSHALL  D  .   Row- 
ell Bldg.,  Fulton  and  Tulare  Sts. 
•HORN       A      MORTLAND,       Rowell 

Bldg.,   Fulton  and  Tulare  Sts. 
PETERSON.    E.    W..     Mason     Bldg.. 

1044   Pulton   St 
POLLEY,      RUDOLPH      A..     Rowell 

Bldg..  2100  Tulare  St. 
SIMPSON,    ALASTAIR    Fulton    and 

Kern  Sts. 
SWARTZ.    FRED    L.    Rowell    Bldg.. 

2100  Tulare  St 
•SWARTZ  A  HYBERG.  Rowell  Bldg.. 

2100  Tulare  St 
WAGNER,  WALTER  Bank  of  Amer- 
ica Bldg.  Tulare  and  Fulton  Sts. 

HAVWARD 

SIMONDS.  GEORGE  P..  40  Main   St 
HILLSBOROUGH 

BATES.  RICHARD  M..  JR.  960  Ball- 
evana. 

ROWE,  WM.  HENRY.  1035  Lancas- 
ter Rd. 

LAFAYETTE 

COLEMAN.   N.   L.   Middle  Rd..   Hid- 
den  Valley. 
EVANS.  ROBERT   J..   Box   684. 
OFFirER.  GWYNN.  Mt  View  Rd. 
SMITH.   SEWALL.  Garrett  Building 

LARKSPUR        --^- 


ANDERSON, 
Bank  of 
Broadway. 

ANDERSON,       JAMES       HARLOW, 
2800  Park  Blvd. 

•ANDERSON      &      SIMONDS,      2800 
Park  Blvd. 

ANTHONY.   JOHN   B.,   178   Grand. 

BANGS.     E.      GEOFFREY,      Elaston 
Bldg.,  13th  and  Broadway. 

BIDWELL,   GEORGE  >'.,  4139  Shat- 
ter Avenue. 

BLAINE,  ROGER  W..  6b74  Florence. 

BAXTER,     WM.     FRANKLIN,     6066 
Thomhlll  Dr. 

BLODGETT,  EDWARD  OSCAR  1989 
Hoover   Ave. 

BROOKE,  HERBERT  -VAUGHN,  542 
Fairbanks  Ave. 

BROWN,  GUY  L..  601  Bank  of  Com- 
merce Bldg..  1540  San  Pablo  Ava 

BRUNO.  HARRY  A..  1440  Broadway.  . 

CERRUTI,  EDW.  D..  427  13th  St 

CHAMBERLAIN,    LOY,    3838    Pied- 
mont Ave. 

•REYNOLDS      &      CHAMBERLAIN, 
3833  Pledmon^  Ave. 

COLLINS,   ALLEN   C.   6945   Marden 
Lane. 

CONFER.      FREDERICK      L.,      1214 
Webster  St 

CORLETT,  WILLIAM  G..  1801  Bank 
of  America  Bldg..  1212  Broadway. 

ELLINGER.    GEO.    E.,    1801   Caster- 
line  Road. 

EVANS,   JOHN   M..   1308  E.   38th  St 

•THOMSON     A      EVANS,  ,  1308     B. 
and   Broadway. 

KIRBY,  DONALD  BEACH,  409  16th. 
38th  St. 

FLORES.  ERNEST,  2225  9th  Ave. 

FOULKES,    EDWARD    T..    357    12th. 

FROBERG.  ALBEN.  3454  Harlan  St 

GEBHARDT.  W.  H..   486  Mandana 

GEERING.      JOHN      HENRY,     3914 
Randolph  Ave. 

GIBBS.    W.    ROLAND.     6144    Rock- 
ridge  Blvd.  South. 

GOSLINE.    RICHARD   C,    638   Cald- 
well  Road. 

HANNA.  GEORGE  L..  610  16th  St 

HUDSPETH.  JOHN,  427  13th  St 

HUTCHISON.   ROBT.   A..  1630  Web- 
ster  St. 

JOHNSON.  HERBERT  T.,  4225  Greg- 
ory St. 

JOHNSON,    IRVIN    M.,    449    MacAr- 
thur  Blvd.  West. 

KEEFER,   RAY  F.,  770  Wesley  Ava 

•KENT   &  HASS,   Ea.ston   Bldg..   13th 

KOUE,  A  LEWIS,  Easton  Bldg.,  13th 
and  Broadway. 

LUIS.  ROSE  E.,  811  60th  St. 

McCALL,  CHAS.  W..  339  15th  St. 

MILLER    CHESTER    H..     Financial 

Center  BMg.,  405  14th  St 
MILLER    A    WARNECKE,    Finan- 
cial Center  Bldg.,  405  14th  St 

MORRISON,  MILTON,  2016  9th  Ava 

ilORROW.  GERTRUDE  C,  6175 
Hlllegass  Ave. 

MORROW.  IRVING  F..  6175  Hllle- 
gass Ave. 

MOYER  CECIL  S..  409  15th  St 

MULVIN.  THOS.  B.,  Bank  of  Amer- 
ica Bldg..  1212  Broaowav. 

NEWSOM,  ARCHIE  T..  5951  Contra 
Costa  Road. 

OLSON,  DAVID,  40.61  Kuhnle  St 

PONSFORD,  KEITH  E..  1214  Web- 
ter  St 

PRICE.  OSCAR  M..  1214  Webster  St. 

REYNOLDS.  MALCOLM  D.,  3833 
Piedmont  Ave. 

•REYNOLDS  &  CHAMBERLAIN. 
3R33  Piedmont  Ave. 

RIGGS.  ROBERT.  668  Falrmount 

SAWYER,  HOUGHTON.  6365  Broad- 

SCHALK,  T>OUIS,  .6615  Market  St. 

8CHARY.  HARRY  A.  409  1.6th  St 

SCHIRMER,  WM.  E.,  1419  Broadway. 

SIMONDS,  GEORGE  P..  2800  Park 
Blvd. 

•ANDERSON  *  SIMONDS.  2800  Park 
Blvd. 

SIXDCOMBE.   FRANCIS  H.  433  14t.h. 

STIEHL.  CLAUDE  ALBON.  3124 
E.  14th   St. 

THOMSON.  LAWRENCE  G..  1308  E. 
3Rth   St 

•THOMSON  A  EVANS.  1308  B.  88th. 

THOMPSON.  THEODORE  N..  3045 
Roxbiiry  St. 

TREICHEL  CHESTER  H.,  696 
Cleveland    St. 

VAN  WAGNER.  CI^YTON.  Finan- 
cial Center  Bldg..  405  14th  St 

WARNECKE.  CARL  I..  Financial 
Center  Bldg.,   405  14th    St 

•MILLER  A  WARNECKE.  Finan- 
cial Center  Bldg.,  405  14th  St 

.WILLIAMS.  MORTON  A.  5824  Ocean 
View  Dr. 

WILLIS,  RAYMOND  O..  1214  Web- 
ster St 


STONER.    HAROLD    O.,    71    Marina 
Vista  Ave. 

LO«  ALTOt 

GiBNtRY,  LAWRENCB  W..  MaltTSt 


LOS  QAT08 


KENSIT    HENRY  DAVID.  Post  Of- 
fice Bldg, 


ORINDA 


ANDERSON,  JAMES  H..  5  Via  Her- 

mosa. 
LITTLEJOHN.    WAYNE    A.    9    Mo- 

raga   Highway. 
SISSON.     RALPH     C,    11     EI    Cam- 

panero. 
WHITE.   RAYMOND   L,.  80  La  Cln- 

tilla. 

PALO   ALTO 
CLARK.    BIROB   If..   321^ChannlDf. 
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ARCHITECTS 

(Continued) 

•CLARK  A  STROMQUIST,  321  Chan- 
nlng  Ave. 

HBMPEL,  Wm.  F..  514  Bryant  St 

NICHOLS.    LESLIE   I..   145  Addison. 

STEDMAN.    MORGAN,    180    Univer- 
sity Ave. 

STROMQinST,     WALTER     S.,     821 

Channlng  Ave. 
CLARK  A  STROMQUIST,  321  Chan- 
nlng Ave. 

PEBBLE  BEACH 

STANTON,  ROBERT,  Crespl  Lana 

PIEDMONT 

BURNETT,  HOWARD  E.,  62  Manor. 
CHAPMAN,      FREDERICK     A,     88 

Wlldwood  Ave. 
FARR  ALBERT.  339  San  Carlos  Ava 
MAYHEW.    CLARENCE  W.  W.,   330 

Hampton   St. 
MILWAIN.  W.  E..  1503  Oakland  Ave. 
NEWSOM.   NOBLE.   2083   Oakland. 

REDWOOD   CITY 

LARSEN.    ALBERT    H.,    80    Finger. 
WILLIAMS.    ALFRED    C.    531    Ar- 
lington  St 

RICHMOND 

STROTHOFF,  CHAS.  F.,  268  10th  St 

ROSS 


WINNER,    H.    H..  Wordsworth  Ave. 


SACRAMENTO 


ADAMS.  ELLIOT  J..  1153  Swanston. 
BARTGES.  W.  K..  418  25th  St 
BAROVETTO.  SILVIO  L.  620»^  Eye 
•BAROVETTO    and    THOMAS.    620^ 

Eye  Street. 
BOYD,  ANSON.  2691  14th  St 
CUFF.   CLARENCE  C,  1315  Q   St 
DANIELS.  W.  K..  2640  Srd  Ava 
DEAN.    CHARLES   F..    1407    Califor- 
nia State  Life  Bldg. 
DeHAVEN,    H    W.,    1175    Robertson 

Wav. 
DEVINE,  HARRY  J..  1012  J  St 
DUDMAN,  ARTHUR  F..  1400  44th  St 
EICHLER,  ALFRED,  2717  Harkness. 
FRANKLIN,     CLIFFORD     N.,     1739 

9th  Ave. 
GILLEM,   JAMES   A.,   4701  D  St 
OOODPASTOR,    HERBERT  E.,  Mltau 

Bldg. 
HARRISON,    FREDERICK    S.,    1312 

Del  Paso  Blvd. 
KOBLIK.   WM..   726>4  K  St 
LONG,  W.  J..  4209  T  St 
MANHART.    W.    E.,     Route    6.     Box 

8346,   Marlone  Vista  Dr. 
MURRAY .  ROBERT  D..  Route  9.  Box 

1061,  Crocker  Road. 
POAed,  P.  T.,  1610  12th  Ave. 
SATTERLEE.    IVAN    C,    California 

State  Life  Bldg. 
SEADLER.  EUGETNE,  2749  10th  Ava 
SELLON.     GEORGE    C,     California 

State  Life  Bldg. 
STAFFORD,  GORDON.  806  K  St 
STARKS.   LEONARD  F..  416  Native 

Sons'   Bldg. 
THOMAS.  ALBERT  E  ,  62014  Eye  St 
•BAROVETTO   and   THOMAS,   620^4 

Eve  Street. 


SALINAS 


BUTNER    CHAS.   E..  7  Winham   St 
HUSON,  WILLIS,  311  Pajaro  St 


8AN  CARLOS 


YOUNGER,  ROBERT  C,  626  El  Ca- 
mlno  Real. 


SAN  JOSE 


BINDER.  WILLIAM,  35  W.  San  Car- 
los St 
•BINDER  A  CURTIS,  35  W.  San  Car- 

'<>■  St  «...», 

BUTNER,    CHAS.    E.,    986   The   Ala- 

CURTIS.  E.  N..  86  W.  San  Carlos  St 
•BINDER    A    CURTIS.    35    W.    San 

Carlos  St  „   „  . 

JAEKLE,     DONNELL    E..     Builders 
Exchange    Bldg,    201    S.    Market 
JONES.    KINGSFORD.    43    N.    1st 
KRESS,     EDWARD     W..     516     First 

National  Bank  Bldg. 
♦KRESS    A   GIBSON,   515  First   Na- 
tional Bank  Bldg. 
McKENZIE,  CHAS.   S..  22  S.   7th   St 
ROOT.   CHESTER.  84  S.   1st  St 
•HIGGINS  A  ROOT.  84  S.  Ist  St. 
SOBEY.   GIFFORD   E..   69   S.   1st   St 
WYCKOFF.    RALPH,     Santa     Clara 
and  Market  Sta 


LESSWING,  SYLVESTER  A,  IT 
HlUcrest  Dr. 

McDOUGALL,  GEO.  B.,  «7  Bunga- 
low Ava 


SANTA  CRUZ 


DUCKERING,  LYNN  ROT  .LETT.  27 

Front  St 


SANTA  ROSA 


CAULKINS,    C.    A,    JR.,   Rosenberg 

Bldg. 
FELCIANO.     J.     CLARENCE,     4010 

Montecito  Ava 


8AUSALIT0 


CONSTABLE,  ARNOLD  8.,  96  Spen- 

ccr  A.V6. 
FAVILLE.  WM.  B.,  166  Crescent  Ava 
KETT,    CONRAD    T.,   75    Creaclenta. 

SONOMA 

JORGENSEN,  VIRGIL  W.,  Route  1, 
Box  399. 


STOCKTON 


BISSELL,    HOWARD    G.,     1226    W. 

CLOWDSLEY,  J.  UPTON,  309  Ex- 
change Bldvr. 

ERNST,  ELMORE  G.,  561  E,  Hard- 
ing Way. 

GALBRAITH,  VICTOR.  834  W.  Wil- 
low St 

JOHNSON.  ERIC,  Exchange  Bldg. 

•MAYO  &  JOHNSON.  Exchange  Bldg. 

LOSEKANN.  JOSEPH.  Elks'  Bldg. 

MAYO.  FRANK  V.,  Exchange  Bldg. 

•MAYO  A  JOHNSON,  Exchange 
Bldg. 

SALA  PETER  L.  2130  N.  Conunerca 

STANFORD     UNIVERSITY 


WARD,  EUGENE  V.,  627  Salvatlerra. 


8TIN80N   BEACH 


JENKINS,  ORAN  A 


8U8ANVILLE 


TAYLOR.  RALPH  D.,  716  Court   St 


VALLEJO 


FRENCH,    EDW.    R.,    JR.,    39    Santa 

Paula  Way. 
LATHAM.  MILTON,  132  Farragut 


VI8ALIA 


KAESTNER.  ROBERT  C,  117  North 
Church    Street. 


WALNUT  CREEK 


FORD.  LEONARD  H.,  1360  Main  St 
COMSTOCK.    FLOYD    B.,    Route    1, 

Box  347R 
DEAN.     MARSHALL,    Colonial     Inn. 

1329  Main  St 


HILL,  GEORGE  S.,  36  Diamond  St. 
HJUL   JAMES   H.,   128  Russ  St. 
HUBER,  WALTER  LeROY.  1  Mont- 
gomerv  .St 
•HUBER,  A  KNAPIK.  1  Montgomery 
JOHNSON.  I.  L.  417  Market  St. 
•DONALD  R  WARREN  COMPANY, 

417   Market   St 
KEGLER,     HOW.\RD     L.     661     29th 

Ave. 
KELLBERG,  F.  W.,  320  Market  St. 
KING,    STANLEY    C,    500    Sansome 
•ELLISON  A  KING,  500  Sansome  St 
KNAPIK.     EDWARD     MATHIAS     1 

Montgomery  Sit. 
•HUBER.    A   KNAPIK.    1    Montgom- 
ery  St. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg.. 

760   Market   St 
'J.    E.    KRAFFT    A    SONS.    Phelan 

Bldg..  760  Market  St. 
LEVY.  EDWIN  F..  727  17th  Ave. 
LpffLE.  JOHN  G.,  City  Hall. 
NI3HKIAN.  L  H..  1045  Sansome  St 
PAQUETTE.   J.    ALBERT,   320   Mar- 

Ret   St 
PERKINsi   MAC   D..    110   Sutter  St 
POWERS.  HENRY  C.  Sharon  Bldg.. 

55   New   Montgomery   St. 
»REGNOFF.  MICHAEL  V.,  251  Kear- 
ny   St 
•HALI.S   A  PREGNUFF,  251   Keamy 
RINNE.     CLARENClsi    E..     1    Mont- 
gomery  St. 
•HUBER.  &  KNAFIK,  1  Montgomerv 
RINNE,   JOHN   E.,   225  Bush   St 
RONNEBERG.  T..  Crocker  Bldg.,  620 

Market    St. 
ROSENTHAL.    HYMAN.    617    Mont- 
gomery   St. 
ROSENWALD,    JESSE,    525    Market 
SAMPSON,    RAFIIAEL.    171    2nd    St 
•WOODRUFF  &  SAMPSON,  171  2nd 

St. 
SAPH.  A.  v..  JR.  Rlalto  Bldg..  Mis- 
sion &  New  Montgomery  Sts. 
SEAGE,    CLARENCE    E.,    681    Mar- 
ket    St. 
SKYTTE.    JOHANNES.    City    Hall 
SLY.    C.    JEFFERSON,    580    Market 

Street 
SMITH.    HARVEY    A.,    500    Sansome 
SMITH,    JAMES  M.,  251  Kearny  St 
SPITZER.   FELIX  H,  City  Hall. 
SQUIRE,    HARRY   EDWIN,    19    Fer- 
ry  Bldg., 
•SVERDRUP  A  PARCEL,  62  1st  St. 
SWAINSON,  O.  W..  114  Customhouse 
THEILL.    KAJ..    580   Market    St. 
THOMPSON,    ISADORE.     58    Sutter 
VENSANSO,    H.    C,    City   Hal. 
VERNER,  EDWIN  A..  821  Market  St 
WASHINGTON,  GEORGE,  417  Mar- 
ket St 

WHITE.  FRANK  G.  18  Ferrv  Bldg. 
WARREN,  DONALD  R.  417  Market 
•DONALD,  R.  WARREN  COMPANY. 

417  Market  St 
WOODRUFF.  GLENN  B..  171  2nd  St 
•WOODRUFF  A  SAMPSON,  171  2nd 

St.. 
WRIGHT,   J.   G..    233    Sansome   St. 
YANK.    HERMAN    V..    233    Sansome 

OAKLAND 


PIEDMONT 


BROWN.  ULYSSES  O..  82  Arbor  Dr. 
COLLINS.  MHHRTON  C,  63  Fklrvlew 
Ave. 


WAT80NVILLE 


EASTERLY.  J.  L.  1006-A  Lincoln  St 


STRUCTURAL 
ENGINEERS 


SAN    FRANCISCO 


8AN    LEANDRO 


KERR   RALPH    N..   308    Broadmoor 
MOWBRAY.    MELTON    V..    JR.    756 

Rodney  Dr. 
ROSEBROOK.  GUY  L,  1701  San  Le- 
j.y     andro  St 


8AN   MATEO 


COLLINS,   HENRY  C..  9  Arag^n. 
LANSBURGH.    O.   ALBERT.    28    W. 

•TOEPKE  A  HINTERMANN,  19  B  St 
HINTBRMANN.  OTTO  G..   19   B   St. 
MILLER,  E.  JAY.  235  Srd  Ava 
TOEPKE.  WM.  H..  19  B  St 
•TOEPKB  A  HINTERMANN.  19  B  St 

8AN  RAFAEL 


OROMM3C.  CARL  F..  110  B  St 


ADRIAN.    W.,    417    Market    St. 
BAMBERGER,  SIDNEY  F.,  110  Mar- 
ket   St 
•BAMBERGER    A    REID.    110    Mar- 
ket St. 
BEEBEE,    RALPH    A..    3536   lAwton 
BERTWELL    WM..    llfil    Market^St 
BLTTME,  JOHN  A.,  68  Post  St 
BREITE,  W.  W.,  461   Market  St 
BRUNNIER,      HENRY      J.,      Sharon 
Bldg ,    55    New    Montgomerv    St. 
BULLEN,    ARTHUR,   C,   2  Pine    St. 
BURGESS.    E.   O.    1200    17th    St. 
BUSH.  PHILir*  LEE,   101    California 
CHACE,  THOMAS  F.,  268  Market  St. 
CHERNO,  .TOHN,  500  Sansome  St 
•EIJ^ISON  A  KING.  500  Sansome  St 
CHEW.  R.  S..  Mills  Bldg..  220  Mont- 
gomerv   St  " 
CHRISTENS^EN.  V.   B  .  City  Hall 
rORWTN.  T.  J  ,  JR.,  245  Market  St 
COX,    HARRY    A,    Mills    Bldg..    22C 

Montgomery    St. 
DEGENKOLB.  HENRY  J.,  405  Mont- 
gomery   St 
DEWELL.   ROBERT  D..   604  Mission 
•DEWELL  A  DEWELL.   604  Mission 
DICKEY,  WAI..TER  L,  701  Sansome 
EARL,  AU.STIN  W..  233  Sansome  St. 
ELLISON,    WILLIAM    H..    500    San- 
some St. 
•ELLISON  A  KING.  500  Sansome  St. 
ENGLE.  HAROLD  M..  110  Sutter  St 
FALK,    MARK.    251    Keamy    St 
•FRANKLIN,    KUMP    A    FALK,    261 

Keamy  St 
FISHER,  ALFRED  P..  300  Montgom- 
ery St. 
FISHER.  ROBERT  J..  Crocker  Bldg.. 

620  Market  St 
OIDDINGS.   WM.    A  ,   417   Market  St. 
•DONALD     R.     WARREN     CO..     417 

Market    St. 
GORMAN.  S.  S..  435  Frederick  St. 
GOULD,  JOHN   J..   Financial   Center 

Bldg.     405   Montgomery   St. 
HALL.    FREDERIC    F.    261    Kearny 
•HALL  *    PREGNOFF.    251    Keamy 
HAMMILL.    HAROLD    B.    381    Bush 
•HARRIS.  FREDERIC  R.  INC..  1046 

Sansome  St 
HASSENMILLER.  WILFORD  S..  100 

Bush    St. 
HAYES    JESSIE  E  ,  .')8  Sutter  St 
HENRY.    RODNEY    WM.,    Shell    Oil 

Bldg,   100   Btish   St. 
HERRON,    JAMES    W..    Mills    Bldg., 
220  Montgomery  St 


ROS8 


NORDAVELL.  ALFRED  W.,  Box  218 
ZOLLNBR,  CARL  W.,  P.  O.  Box  187 


SACRAMENTO 


AEPPLI,  ERNEST,  Rte  9.  Box   1881 
BROWNFIELD.   ALLEN   H.,   603S  V 

St 
BUEHLER.  WALTER  A..  8410  Land 

Park  Drive. 
ENGER.  ARTHUR  L.  Public  Works 

Bldg. 
EWING.  M.  A..  2619  Marty  Way. 
FRANCIS.  ERNEST  D..  1012  J  St 
GOODALIa  GEO.  E.  806  K  St. 
HOLLISTER.    LEONARD    C,    State 

Bridge  Department. 
HUTCHINSON,     RALPH    W.,    Pub- 
lic Works   Bldg. 
ILLERICH,  OTTOMAR  THEODORE 

1058  40th   Street 
JOHNSON,      FRANK      A.      Public 

Works  Bldg. 
KROMER     CLARENCE    HERBERT, 

2633   5th    Ave. 
LONG.    WALTER    J.,    Public    Works 

Bldg. 
•McGARRY  WEST   ENGINNERING 

CO..    3948    4th    Ave. 
McGINNES.    ARTHUR  R.    Old   Post 

Office    Bldg. 
MF^-HAN,     ANDREW     J.,    2640     6th 

PANHORST    F.  W.,  P.  O.  Box  1499. 

PETERSEN.  WM.  HARTMAN,  Pub- 
lic  Works    Bldg. 

PURCELL  CHARLES  H.,  Pub- 
lic   Works    Bklg. 

REYNOLDS.  FRANK  HOWARD. 
Forum    Bldg..    1107    9th    St 

tOWE,  R.  ROBINSON,  Public  Works 
Bldg. 

SAUER.  ARTHUR  A,  620 S  Eye  St. 

SHIELDS.  JAMES  RALPH.  City 
Hall. 

STOVER.  HAUVEY  D.,  Public 
Works    Bldg. 

WILLETT,  ALBERT  B.,  Rte  9,  Box 
867 

WILLETT.  D.  C,  Public  Works  Bldg. 


SAN  JOSE 


LOTZ,    WILLIAM   D.,    36    West    San 
Carlos   Ave. 


STOCKTON 


ABEL.  A.  H..  Foot  of  Grove  St. 

ANDERSON,  ARTHUR  W.,  Bank 
of  America  Bldg.,  1212  Broadway 

ANDERSON,  EDWARD  C,  1924 
Broadway. 

•KAISER,  ENGINEERS,  INC.,  1924 
Broadway. 

BASTOW,   J.  G..  Foot  of  Grove   St. 

COOLEY,    R    H.,    959    33rd    St. 

CORLETT,  WILL  G..  1801  Bank  of 
America    Bldg..    1212    Broadway. 

COTTERILL.  GEORGE  W.,  5354 
Lawton  Ave. 

DALTON.  R  D..  1723  Webster  St. 

ELIJERY.  N.  B..  2124  Coloma  St. 

GUPTILL  JOSEPH  R.  5936  Mc- 
Andrew   Drive. 

•HALL  A  PREGNOFF,  1441  Frank- 
lin   St. 

HANSEN.  CHAR1..ES,  Foot  of  Grove 
St. 

JOHANEK.   J.   ALTON.  428  13th   St. 

KITCHEL,    MILTON    P.,    City    Hall. 

KOSMAN,    MILTON.    800    100th    Ave 

LYMAN.  RICHARD  F.  JR.  6602 
Chabot   Road. 

NEVTUS.   .«?EARI^   B.    184   13th   St. 

O'NEIL.  "HUGH  M..  610  I6th  St 

•H.M.  ONEIL  COMPANY.  610  16th 
St. 

PLANT.  FRANCIS  B..  858  Alma  Ava 

SANDNER.  VICTOR  R..  %  Moore 
Dry  Dock  Company.  Ft.  of  Ade- 
line   St 

THURSTON,  EUGENE  T.,  869  Rose- 
mount    Road. 

WHITTON.  CHAS    A.,  1025  2nd   Ave. 

WILLIAMSON.  H.  P.,  3589  Fruitvale 
Ave. 


GULICK.  CHAS.  W.,  100  W.  Knowles 
Way. 


WALNUT   CREEK 


McKEE,  GEORGE  T..  Warren  Road. 


ALAMEDA 


ASHCROFT.  GLEN  B..  1823  Alameda 

Ave. 
GAUTHIER.    R     E,    Webster    Stree* 

and   Bethlehem    Avenue. 
HESS.  C.  W.,   1242  Hawthorne  St 
SCHIRMER     HOWARD     A.     P.     O. 

Box  444 


BERKELEY 


DAVIS,  RAYMOND  E,  University  of 
California. 

DERLETH,  CHARLES,  JR,  Univer- 
sity of  C.ilifomia. 

JAMEY80N,    BRUCE,    University   of 
California. 

JENNINGS.  GEORGE  H.,  1715  Bue- 
na  Ave. 

JONES,    PRESTON    M.,    2514    Wool- 
sey  Street  ■/  ■■, 

CALI8TOQA 


GREEN,    FREDERICK    M,    Box    438 
EL   CERRITO 


NELIDOV,    IVAN    M.,    1109    Contra 
Costa  Drive. 


PALO    ALTO 


WELI.,S.  JAS  UERTBA^»D,  «4«  Lyt- 
ton   Ave. 


CITY  AND  COUNTY 
ENGINEERS 


ALAMEDA  Carl  Froerer. 
ALAMEDA    CO.,   Waljace   B.   Boggs. 
ALBANY,  Emest  A  Tarr. 
ANTIOCH.    John   S.   Bates. 
ARCATA.  Hal  C.  Acheson. 
ATHERTON.  Edwin  H.  Smith. 
ATWATER,  W.  E.  Bedesen. 

BAKERSFIELD.  Joseph   Holf elder. 
BELMONT,  Robert  Klassen. 
BENICIA,  Phil  R.  Jones. 
BERKELEY,  Harry  GoodHdga 
BURLINGAME,   Kenneth    8.  Fitch. 
BUTTE  COUNTY.  Bert  Paxton. 

CALAVERAS  CO..  Oliver  C.  Wyllla 
CALISTOGA.  Clyde  C.  Kennedy. 
CHICO,  Frank  Robinson. 
CLOVIS.  A.  Segel. 
CONCORD.  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Barkley. 

DALY  CITY,  Robert  Klassen. 
DAVIS,  Alexander  M  McKinnon. 
DELANO.  U.  R  Grey. 
DEL  NORTE  CO .  H  M  Malpes 
DOS  PALOS.  W.  E.  Bedesen. 

EL  CERRITO.  R  R  Randall. 
EMERYVILLE.  Geo.  T.  Oliver. 
EUREKA.  Geo.  S.  Wlnsler. 
EXETER   Irvln   M   Althousa 

FAIRFIELD,  John  Burnham. 
FIREBAUGH.  J.  A.  Rosa 
FRESNO.  A.  Segal. 
FRESNO  COUNTY.  A  J.  Nielsen. 


OILROT,  W.  J.  Hanna. 
GU8TINB.  W.  E.  Bedesen. 

HANFORD,  Walter  K.  Hopkina 
MAYWARD.  J.  A  ManclnL 
HEALJ38BURO,   Waldo  Iversen. 
HILLSBOROUGH,  B.  P.  Wllsey. 
HUMBOLDT  CO.,  Frank  B.  Kelly. 

JACKSON,  D.  B.  Gumensky. 
KBRN  COUNTY,  J.  R  Thornton. 
KINO  CITY,  H.  F.  Cosaena 
KINGS  COUNTY,  J.  H.  Hayea 
KINOSBURO.  A.  J.  Roea 
LARKSPUR  John  Oglesby. 
LASSBN  CO.,  T.  W.  Ogllvle 
LIVBRMORB:,  J.  A  ManclnL 
LTVINOSTON,  W.  B.  Bedesen. 
LODI.'' Clinton  Hennlng. 
LOS  BAN08.  W.  B.  Bedesen. 
LOS  OATOS,  Donald  Relnoehl. 

MANTECA,  John  a  Bates. 
MARIN  COUNTY,  C.  P.  Clow. 
MARTINEZ,  Frank  B.  Sarlea 
MARYSVILLB,  F.  H.  Dlwer  Jr. 
MBNLO  PARK,  Bdwln  Smith. 
MBRCBD,  O.  B.  Wlnton. 
MERCBD  CO.,  W.  B.  Bedesen. 
MILL  VALLEY,  Al  Slemer. 
MODESTO.  Frank  J.  RossL 
MONTEREY.  Howard  Severmno*^ 
MONTEREY  CO..  H.  F.  Cosssoa 
MORGAN   HILL,  Walter  J.   and   Ed 

Hanr.a. 
MOUNTAIN  VIEW.  Earl  C.  Thomas 
NAPA.  H.  A.  Harrold. 
NAPA  COUNTY,  B.  P.  BalL 
NEVADA  CITY,  Edward  D.  Utao. 
NEVADA  CO.,  J.  F.  O'Connor. 

OAKLAND,  Walter  N.  Fricluta4L 
OROVILLB,  S.  J.  Norrta 

PACIFIC  GROVB,  Alfred  D.  Oooma. 

PALO  ALTO,  Fabian  8.  Miller. 
PASO  ROBLES,  Hal  Johnson. 
PATTERSON,  W.   F.   Wooley. 
PBTALUMA.  S.  Oonsales. 
PINOLE,  Ross  Calfee. 
PITTSBURG,   E.   L  O'Hara. 
PLACER  COUNTY,  John  A  Bhlelda 
PLUMAS    COUNTY,   A   J.    Watsona 
PORTBRVILLBB.   Irvln   H.   Althousa 

REDDING,  Jack  Wright 
REDWOOD  CITY.  Cecil  L.   Longson. 
RICHMOND,  B.  A  Hoffman. 

SACRAMENTO,  Fred  J.  Klaus. 
SACRAMENTO  CO.,  B.  A  Falrbalm. 

IST.   HELENA.   John  Mitchell 
SALINAS.  Donald  Davles. 
SAN    AN8BLMO,   Alt)ert  H.    Blemer. 
SAN  BBNITO  CO..  W.  J.  Hanna. 
1  SAN  BRUNO,  C.  L.  WhUa 
SAN   CARLOS,  R  A  Klassen. 
SAN  FRANCISCO.  R  O.  Wadsworth. 
SANGER  Ross  PhUUpps. 
SAN  JOAQUIN  CO.,  J.  B.  Manth«y. 
SAN  JOSB.  Harold  J.  Flannery. 
SAN  LEANDRO,  Chas.  P.  Martin. 
SAN  MATBO,  Arthur  B.  SulUvan. 
SAN  MATBO  CO..  M.  A.  Grant 
SAN   RAFAEL,    Raymond   A   Boega 
SANTA  CLARA  Bdgar  C.  Schott 
SANTA  CLARA  CO.,  R  D.  Chandler. 
SANTA  CRUZ  CO.,  Arnold  B.  BaW- 

win. 
SANTA  CRUZ.  W.  R  Jennings. 
SANTA  ROSA.  Walter  F.  Adams. 
8AUSALITO,  J.  C.  Oglesby. 
SHASTA  COUNTY,  Emest  Breunlng. 
SEVASTOPOL  Walt  Adama 
SIERRA  CO.,   R.    F.   Taylor 
SISKIYOU  COUNTY,   A  F.   Parrott 
SOLANO   COUNTY,   Wm.   Jonea 
SONOMA  CO.,  Marshall  M.  WallaM^ 
SONORA,   B.  H.    Maynard. 
SOUTH  SAN  FRANCISCO,  John  K 

Bastes. 
STANISLAUS  CO.,  O.  D.  Macomber. 
STOCKTON,  Lyie  Payton. 
SUI8UN,  F.  A  Steiger. 
SUNNYVALE,   Mclvln    Pollard. 
SUSANVILLE,   U.  J.  Tllley. 
8UTTBR  CO.,  Edward  Von  Geldera 

TEHAMA  CO..  Chas.  A  Lunlng. 
TRACY.  O.  W.  Wlrth. 
TULARE.  W.  R   Stevens. 
TULARE  CO..  T.  Wayne  SwlUer. 
TUOLUMNE  CO.   B.  H.  Maynard 
TURLOCK,  Don  Davia 

VALLBJO.  T.  D.  Kllkenney. 
VI8ALIA,  Norman  A  Huth. 
WALNUT  CREEK.  Joe  Bronson. 

WATSONVILLB.  Bert  Kitchen. 
WIM/OWS.  August  J.  Hoever 
WOODLAKB.  C.  V.  Smltli. 
WOODLAND,  Asa  O.  Proctor. 

YOLO  COUNTY,  C.  C.  Stltt 
YUBA  CITY,  George  W.  Reed. 
YREKA,  Howard  O'Connor. 


>■■■-■■ 


L.  D.  REEDER  CO. 

100  Sacramento  Street,  San  Francisco,  DOuglas  5050 
Contractors  and  Engineers 

Announce  the  opening  of  a  new 
office  and  warehouse  at 

1600  Stvtnth  Street,  Socromtnte.  Colff. 
Phone  Sac.  4-3026 

Offering  a  Complete  Service  in  Northern  California  for 

Acoustical  Treatment  and  Resilient  Floor  Coverings 

under  the  Management  of  Mr.  Edward  P.  Clark, 


■  ■■»»4 
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1-ln.  bronse  corporation  cock,  in- 
cluding outlet  in  pipe; 

(23)  10,000  lbs.  fumlahing  and  install- 
ing steel  plate  fabricated  120-lb. 
standard  flanged  wye  and  re- 
ducers at  San  Vicente  Dam  and 
miscellaneous  steel  pipe  specials 
not  covered  by  other  bid  Items, 

enameled  and  wrapped  where  ap- 
plicable, price  based  on  wei^t 
of  steel  only; 

(24)  4000  lbs.  furnishing  and  insUII- 


ing  steel  plate  pipe,  fabrloated 
bends,  reducers,  flanges  and 
connection  material  not  included 
in  other  bid  liema,  12-in.  ID  and 
smaller,  coated  and  lined  where 
applicable  In  accordance  with 
the  specifications,  price  based 
on  weight  of  steel  only; 
(28)  4000  Iba  tumlshing  and  install- 
ing miscellaneous  stoel  work, 
trap  doors,  gratings,  venta,  etc., 
including  cost  of  painting  or 
coating  where  applicable; 

(26)  600  lbs.  loading,  transporting  and 


Installing  valves,  fittings  and 
miscellaneous  metal  worI(  fur- 
nished by  city  and  not  included 
in  other  bid  items ; 

(27)  4  each  furnishing  and  installing 
22-tn.  cast  iron  manhole  frame 
and  cover; 

(28)  8  each  furnishing  and  installing 
6-in.  cast  Iron  valve  cover; 

(29)  600  lbs.  fumlsbing  and  Installing 
ladder  rungs,  genuine  wrought 
iron,  Byers  or  equal ; 

(30)  65  cu.  yds.  reinforced  concrete 
in  place  in  chambers  and  other 


LOS  ANGELES  RIVER  CHANNEL  IMPROVEMENTS 

Lee  Angelee  River  Channel  Improve-      (8)  178,800  cu.  yds.  compacted  fill; 

ments;  Spec.  47-21      Cost,  %2A»fi77     (9)  24.000  cu.  yds.  structure  fill; 
LOS  ANGELES  COU^rTy,  Calif.  Be-    (10)  lump  sum.  Rose  St.  detour; 

tween  Niagara  St.  and  Lankershim    (11)  36,590  cu.  yds.  concrete  in  invert 


Blvd.,  river  mile  33.7  to  river  mile 
SS.4  in  the  cities  of  Burbank  and 
IjOs  Angeles. 
Owner — Los  Angeles  District  Corps 
of  Engineer,  War  Department,  751 
S.  Flgueroa  St.,  Los  Angeles,  Calif. 
Plans  by  engineering  dejMTtment  of 

owner. 
9000  lln.  ft.  of  river  channel  improve- 
ment and  appurtenant  consisting  of 
reotangrular  reinforced  concrete  sec- 
tion with  a  rectangular  low  water 
channel  in  the  center.  Portions  of 
the  Invert  on  curves  will  be  super- 
elevated.   Subdralnage   will   consist 
of  a  sand  and  gravel  filter  under 
the    invert    supplemented    by    tile 
drains,  embedded  In  gravel,  placed 
-    behind   the  channel  walls  and   be- 
neath    the    Invert    An    additional 
span,  concrete  bearing  plies,    steel 
bearing  piles,  concrete  diaphragm, 
pier  extensions  will  be  required  for 
the    Barham    Blvd.    bridge,    which 
will    require   constriictlon   and    re- 
moval of  a  detour  on  Rose  St  Other 
features  Include   removing  the  ex- 
isting downstream  sheet   pile  cut- 
off and  bank  protection  structures; 
construction  of  concrete  and  metal 
pipe  s}de  drains,  fencing,   planting 
lawn  and  installing  suspended  wa- 
ter line  and  timber  guard  raillnga 
LoM-  Bidder  —  United  Concret'»  Pipe 
Corp.,    Vlnnell    Co.    and    Ralph    A. 
B^ll    (n.  Joint  venture),   P.   O.   Box 
425,    Bald^vln    Park.    Calif.,    112,369,- 
577  (total  Ist  57  items). 
The  work  Involves: 

(1)  lump  sum,  diversion  and  control 
of  water; 

(2)  lump  sum,  cleaving  site  and  re- 
moving existing  obstructions; 

(3)  3000  cu.  yds.  rock  excavation; 

(4)  408,000  cu.  yds.  channel  excava- 
tion; 

(5)  200  cu.   yds.    structure   excava- 
tion; 

(6)  9400  cu.  yds.  levee  and  spillway 
excavation ; 

(7)  24,000    cu.    yds.    excavation    for 
removal  of  unsuitable  soils; 


slabs; 

1225  cu.   yds.   concrete  in  walls 
of  low  water  channel; 
12,900  cu.  yds.  concrete  in  wall 
bases  and  footings; 
12,800  cu.  yds.  concrete  in  main 
channel  walls; 

325  cu.  yds.  concrete  in  sub- 
structures ; 

70  cu.  yds.  concreta  In  super- 
structures ;  ..  ^   , 

290  cu.  yds.  concrete  la  spill- 
ways; 

70  cu.  yds.  concrete,  miscellane- 
ous;' 

96,386  bbls.  portland  cement; 
6,406,000    lbs.     steel     reinforcing 
bars; 

6200  lbs.  steel  reinforcing  fabric; 
12,100  each  sleeves  for  type  A 
Joint; 

17,800  each  sleeves  for  type  E 
Joint ; 

495  lin.  ft.  concrete  piles; 
(25)  3200  lin.   ft   driving  steel  bear- 
ing piles; 

150  each  splices  of  steel  bearing 
piles ; 

128  each  cape  for  steel  bearing 
plies; 

2100  sq.  ft.  steel  sheet  piles,  22 
lbs.  per  sq.  ft. ; 

1100  sq.  ft.  steel  sheet  piles,  32 
lbs.  per  sq.  ft; 
68.500  lbs.  structural  steel; 

(31)  lump  sum,  handraillng; 

(32)  31,700  cu.  yda  drain  material; 

(33)  24,000  cu.  yds.  filter  material; 

(34)  7770  cu.  yds.  filter  drain  mate- 
rial; 

240  lin.  ft.  removing  and  replac- 
ing existing  6-in.  tile  drain; 
120  lin.  ft  6-in.  tile  drain; 
32.000    lin.    ft    8-in.    perforated 
VCP  drain; 

1930  lln.  ft  12-in.  perforated 
VC::P  drain; 

ISO  lln.  ft.  12-inch  corrugated 
metal  pipe; 

276  lln.  ft.  18-inch  corrugated 
metal  pipe; 

(41)  223    Un.    ft 
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(A) 

$130,000.00 

50,000.00 

2.90 

.48 

4.00 

.26 

.80 

.47 

.80 

20,000.00 

11.60 

27.00 

12.50 

17.60 

34.00 

60.00 

45.00 

70.00 

2.70 

.065 

.20 

.40 

.30 

20.00 

3.00 

6.00 

6.00 

3.25 

3.60 

.14 

1,500.00 

5.00 

3.40 

5.20 

2.00 

1.25 


(B) 

$86,000.00 

57,000.00 

4.00 

.48 

6.0O 

.48 

1.30 

.60 

.40 

30.271.00 

9.50 

36.00 

9.50 

26.00 

40.00 

67.00 

l&OO 

62.00 

2.76 

.075 

.16 

.80 

.87 

15.00 

3.40 

8.00 

15.00 

2.60 

3.20 

.12 

1,368.00 

4.10 

4.10 

7.00 

2.00 

2.00 


3.50 

5.00 

7.00 

15.00 

24.00 

250.00 
.50 
7.00 
8.00 
7,500.00 
1.00 
1.00 
9.00 

10.00 

5.00 

8.00 

10.00 

.10 

3.60 

1.50 

2.50 

.12 


3.00 

4.20 

7.20 

15.00 

20.00 

336.00 

1.20 

8.00 

7.20 

2.520.00 

.80 

JO 
7.80 
3.00 
4.00 
12.00 
8.00 

.08 
4.00 
1.40 
2.40 

.12 


(C) 

$80,000.00 

50.000.00 

8.00 

M 

7.80 

.60 

.48 

.80 

.85 

50,000.00 

12.00 

60.00 

12.00 

20  00 

40.00 

65.00 

40.00  ' 

75.00 

2.30 

.075 

.16 

.86 

JO 

16.00 

4.00 

2C.00 

12.00 

1.76 

2.26 

.11 

1,300.00 

COO 

4.50 

8.70 

8.00 

6.00 

1.80 

8.85 

8J0 

4JiO 

7.00 

IflOO 

20.00 

3S006 
.85 

4.00 

4  80 

3.700.00 

.76 

.80 

8.00 

8.80 
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24 -Inch 

(D) 

$30,000.00 

25.000.00 

6.00 

.90 

10.00 

.86 

80 

.66 

1.40 

20,000.00 

12.00 

29.00 

13.80 
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49.00 
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2.00 
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10.00 
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3.00 
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corrugated  ' 

(R) 

$100,000.00 

60,000.00 

4.00 

.41 

3.75 

.35 

1.30 

.88 

2.20 

32,500.0U 

9.40 

45.10 

12.20 

32.00 

47.00 

70.00 

21.50 

70.00 

2.40 

.08 

.14 

.40 

.80 

8.80 

1.40 
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9.00 

2.25 

2.60 

.15 
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5.20 

4.25 
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3.00 

2.25 

3.00 

3.50 

340 

5.00 

8.00 

17.0C 

24.00 
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1.25 

6.00 

5(iO 

4.500.00 

.80 
1.00 
8.00 
6.60 
2.60 
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.07 
4.20 
1.40 
2.30 
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metal  pipe; 

112    lln.    ft    36-inch    corrugated 
metal  pipe; 

83    lin.     ft    48-inch    corrugated 
metal  pipe; 
(«4)  deleted: 

(45)  2  each  subdratn  riser  an^  hood; 

(46)  2500  sq.  yds.  planting  grass ; 

(47)  425   tons    bituminous   surfacing; 

(48)  200  cu.  yds.  derrick  stone; 

(49)  lump  sum,  suspended  water  line ; 

(50)  17.750  lln.  ft  channel  fence; 
340  lin.  ft.  removing  and  replac- 
ing existing  channel  fence; 
110  lin  .ft  spillway  fence ; 
40  sq.  ft  brickwork  In  wall  open- 
ings; 

72  lln.  ft  timber  guardrail; 
20  lln.  ft  removing  and  relaying 
10-ln.  CIP  blowoff  line; 

(56)  192  lin.  ft  relaying  eO-In.  corru- 
gated metal  pipe; 

(57)  50,000  squares  (100  sq.  ft.)  addi- 
tional sheepsfoot  rolling; 

Alternate  for  Items  No.  32  and  38 

(58)  55,700  cu  .yds.  filter  drain  mate- 
rial. 

Alternate  for    item    No.   37 

(59)  32,000    lln.    ft     6-in.     perforated 
corrugated  metal  drain ; 
Alternate   for    Item    No.   38 

(60)  1930    lin     ft    12-inch    perforated 
oorrugrated  metal  drain ; 

(61)  111,500  sq.  ft.  suction  processing 
of  concrete. 

Toe  total  bids  submitted  Feb.  25  on 
the  first  57   Items   were: 

(A)  United  Concrete  Pipe  Corp..  Vln- 
nell Co.  and  Ralph  A.  Bell.  $2,468, 
577.50. 

(B)  E.  B  Bishop,  Orland.  Calif..  $2.- 
551.200.90. 

(C)  Hensler  Const r.  Co.,  MacDonsId 
A  Kruae,  Inc.,  and  Jas.  L.  and  John 
M.  Ferry,   $2,713,581. 

(D)  Jas.  I.  Barnes  Constr.  Co.,  Santa 
Monica,  Calif.,  $2,855,366. 

(E)  Guy  F.  Atkinson  Co..  $2,876,851.50 

(F)  Bressi  &•  Bevanda  Constructors, 
Inc..  and  Peter  Klewit  Sons  Co., 
$3,095,413.50. 

(G)  Haddock  Engineers.  Ltd..  $3,- 
549.185.30. 

<H)    Govt,    estimate,    $2,335,661.80. 

Unit  prices  follow: 

(F)  (O) 

$525,000.00      $158,600.00 
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2.90 

.06 
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1,432.00 
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2.80 
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6.10 
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$76,550.00 

30.700  00 
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1.52 
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.65 

13.300.00 

8.90 

34.35 

10.00 

22.90 

45.00 

57.00 

14.60 

30.50 

2.65 

.067 

.10 

75 

.60 

12.10 

2.00 

12.30 

■   8.15 

2.50 

2.95 

.25 

1,085.00 

4.10 

3.35 

4..W 

1.06 

120 

1.25 

2.10 

3.30 

3.95 

6.50 

13.20 

16.50 

200.00 

1.35 

6.30 

14.50 

2,600.00 

1.00 

.95 

7.35 

3.75 
2.25 
3.7C 
40) 

.03 
3.70 
1.15 
19C 

.11 


NEW  METHOD 

Palnfers  &  Decorofors 

for 
PROMPT  SERVICE 

DOuglas  2703 
UNderhill  0054 

52  PARNASSUS  AVE. 
San  Francisco 
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LINE     CONSTRU  CTIO  N 

We  contract  for  line  construction — New  or 

re-build.    Also  hot-Iioe  stick  re-build. 

Our  Operations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

Tgtephone  Sao  Rafaal  9901 


thin  or  heavily  reinforced  struc- 
tures, exclusive  of  relpforced 
steel ; 

(31)  55  cu.  yds.  plain  or  lightly  rein- 
forced concrete  In  anchors,  piers, 
footings,  encasements,  etc.,  ex- 
clusive of  reinforcing  steel; 

(32)  1  cu.  yd.  miscellaneous  concrete 
removed  and  replaced  (where 
not  covered  in  other  Items) ; 

(33)  12,000  lbs.  furnishing  and  placing 
reinforcing  steel ; 

(34)  450  sq.  ft  cutting  and  replacing 
6-ln.  Portland  cement  concrete 
pavement ; 

(35)  500  sq.  ft.  cutting  existing  pave- 
ment or  oil  surfacing  and  re- 
placing with  4-in.  plant  mix 
pavement. 

San  Vicente  2nd  Pipeline,  Section  1 
San  Vicente  Dam  to  Sta.  143  Plus  10 

Schedule  1-b 
Steel  Pipe  and  Miscellaneous  Items 

(1)  25,100  cu.  yds.  class  1  trench  ex- 
cavation. Including  disposal  of 
excess  material ; 

(2)  18,300  cu.  yds.  backfill  of  class  1 
excavation,  including  cost  of 
water ; 

(3)  200  cu.  yds.  ssmd  for  backfill 
where  payment  for  sand  is  ex- 
pressly provided  in  the  speci- 
fications ; 

(4)  60  cu.  yds.  excavation,  class  2, 
for  structures,  including  cost  of 
backfilling  and  disposal  of  ex- 
cess material ; 

(5)  50  cu.  yds.  excavation,  class  3, 
for  small  pipes,  including  cost 
of  backfilling  and  disposal  of 
excess  material; 

(6)  14.236  lin.  ft.  furnishing  and  In- 
stalling 48-in.  ID,  %-in.  welded 
steel  plate  pipe  enameled  and 
wrapped ; 

(7)  2  each  furnishing,  installing  and 
coating  insulating  joint  on  48-in. 
ID  steel  plate  pipe; 

(8)  5  each  electrical  test  station, 
including  restoring  pipe  lining 
and  coating; 

(9)  20  hours  cutting  and  welding  in 
field  ordered  by  engineer  and 
not  included  in  other  bid  items, 
including  welder,  helper,  equip- 
ment and  supplies ; 

(10)  4  each  circumferential  field  cut 
in  48-in.  ID  %-la.  plate  pipe  or- 
dered by  engineer; 

(11)  4  each  circumferential  field  butt 
weld,  inside  and  outside,  in  48-in. 
ID  %-ln.  plate  pipe  where  or- 
dered by  the  engineer,  including 
restoring  pipe  lining  and  coat- 
ing; 

(12)  11  each  20-in.  ID  access  man- 
hole into  pipe,  complete  with 
cover  plate,  liner  plate,  bolts, 
nuts  and  gaskets; 

(13)  12  each  loading,  transporting 
and  installing  Simplex  4-in. 
flanged  air  inlet  valve  furnished 
by  city,  and  furnishing  and  in- 
stalling outlet  in  pipe,  4-ln. 
flanged  gate  valve,  Riensselaer 
list  13  or  equal,  with  all  solid 
bronze  internal  working  parts, 
^-In.  bronze  petcock  with 
threaded  end,  and  bolts,  nuts 
and  gaskets; 

(14)  4  each  furnishing  and  installing 
1-in.  air  release  valve.  Simplex 
or  equal,  with  1-in.  bronze  gate 
valve,  Rensselaer  list  1  or  equal, 
and  the  required  brass  pipe  fit- 
tings ; 

(15)  1  each  furnishing  and  installing 
8-ln.  blowoff  assembly,  type  A, 
with  8-in.  double  square  bottom 
vertical  flanged  gate  valve, 
Rensselaer  list  13  or  equal,  with 
all  solid  bronze  Internal  working 
parts; 

(16)  3  each  furnishing  and  in.stalling 
8-in.  blowoff  assembly,  type  B, 
with  8-ln.  double  square  bottom 
vertical  flanged  gate  valve, 
Rensselaer  list  13  or  equal,  with 
handwheel  and  all  solid  bronze 
Internal  working  parts; 

(17)  12  tons  loading,  transporting,  in- 
stalling and  connecting  cast  Iron 
venturl  meter  tube; 

(18)  2  each  loading,  transporting  and 
Installing  at  San  Vicente  Dam 
30-in.  flanged  plug  valve,  Nord- 
strom Fig  1169,  removing  36-in. 
blind  flange  and  furnishing  and 
installing  bolts,  nuts,  gaskets; 

(19)  1  each  loading,  transporting  and 
Installing  at  or  near  Sta.  137 
30-ln.  S.  Morgan  Smith  manually 
operated  cone  stop  valve  and 
furnishing  and  installing  bolts, 
nuts  and  gaskets ; 

(20)  2  each  fta^ishlng  and  installing 
on  reducer  at  San  Vicente  Dam 
4-ln.  flanged  double  square  bot- 
tom gate  valve,  Rensselaer  list 
13  or  equal,  with  handwheel  and 
all  solid  bronze  interior  working 
parts  and  furnishing  and  install- 
ing bolts,  nuts  and  gaskets; 

(21)  2  each  furnishing  and  installing 
^-in.   gage   connections,  Includ- 


ing ouUet  in  pipe,  %-in.  corpo- 
ration cock,  94 -in.  globe  vahre, 
%-ln.  copper  tube  not  Ioniser 
than  16  ft.  and  the  required 
adaptors  and  connections; 

(22)  2  each  furnishing  and  installing 
1-ln.  bronze  corporation  cock,  in-. 
eluding  outlet  in  pipe; 

(23)  10,000  lbs.  furnishing  and  install- 
steel  plate  fabricated  12&-lb. 
standard  flanged  wye  and  re- 
ducers at  San  Vicente  Dam  and 
miscellaneous  steel  pipe  specials 
not  covered  by  other  bid  items, 
enameled  and  wrapped  where 
applicable,  price  based  on  weight 
of  steel  only; 

(24)  4000  lbs.  furnishing  and  install- 
steel  plate  pipe,  fabricated  bends, 
reducers,  flanges  and  connbcUon 
material  not  included  in  other 
bid  items,  12-in.  ID  and  smaller, 
enameled  and  wrapped  where 
applicable  in  accordance  with 
the  specifications,  price  baaed 
on  weight  of  steel  only; 

(25)  4000  lbs.  furnishing  and  install- 
ing miscellaneous  steel  work, 
trap  doors,  gpratings,  vents,  etc., 
including  cost  of  painting  or 
coating  where  applicable; 

(26)  600  lbs.  loading,  transporting  and 
installing  valves,  fittings  and 
mlscellcuieous  metal  work  fur- 
nished by  the  city  and  not  In- 
cluded in  other  bid  items; 

(27)  4  each  furnishing  and  installing 
22 -in.  cast  iron  manhole  frame 
and  cover; 

(28)  8  each  furnishing  and  installing 
6-ln.-  cast   Iron   valve  cover; 

(29)  600  lbs.  furnishing  and  installing 
ladder  rungs,  genuine  wrought 
iron,  Byers  or  equal; 

(30)  50  cu.  yds.  reinforced  concrete 
in  place  in  chambers  and  other 
thin  or  heavily  reinforced  struc- 
tures, exclusive  of  reinforcing 
steel ; 

(31)  75  cu.  yds.  plain  or  lightly  re- 
inforced concrete  in  ajichors, 
piers,  footings,  encasements,  etc., 
exclusive  of  reinforcing  steel; 

(32)  1  cu.  yd.  miscellaneous  concrete 
removed  and  replaced  (where  not 
covered  In  other  bid  items) ; 

(33)  10,000  lbs.  furnishing  and  plac- 
ing reinforcing  steel; 

(34)  400  sq.  ft.  cutting  and  replacing 
6-in.  portlnad  cement  concrete 
pavement ; 

(35)  500  sq.  ft.  cutting  existing  pave- 
ment or  oil  surfacing  and  re- 
placing with  4-in.  plant  mix 
pavement. 

San  Vicente  2nd  Pipeline,  Seclon  II 

Station  143  Plus  10  to  Lakeside 

Schedule   11 

Reinforced   Concrete  Cylinder  Pipe 

and  Miscellaneous  Items 
(1)  21,850   cu.    yds.    class    1    trench 
excavation,  including  disposal  of 
excess  material; 


(2) 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  ond  REPAIRS 

325  SEVENTH  STREET 

Oakland  7.  Calif. 

Porloble  Welding  Servic* 

GLencourf  6828 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complefe  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANEHOIST  ft 
MONORAIL  CO. 
formerly  Known  at 
Ring*  Tramroil  Syttems,  Inc. 

5f  3  Market  St.,  San  Francisco 
YUkon  6-2062 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 


575  Berry  Street 


Phone  MArket  3121 


We  Arm  Rmady  fo  Stv  Your  R«qu/refn«iifs 

READY  MIXED  CONCRETE 


(3) 


(5) 


(6) 


(14) 


(16) 


(16) 


16,450  cu.  yds.  backfill  of  class  1 
excavation,  including  cost  of 
water ; 

60  cu.  yds.  sand  for  backfill 
where  payment  for  sand  is  ex- 
pressly provided  in  the  speci- 
fications ; 

(4)  56  cu.  yds.  excavation,  class  2, 
for  structures,  including  cost  of 
backfilling  and  disposal  of  ex- 
cess material ; 

10  cu.  yds.  excavation,  class  3, 
for  small  pipes,  including  cost  of 
backfilling  and  disposing  of  ex- 
cess material ; 

lump  sum,  all  additional  com- 
pensation to  be  received  by  con- 
tractor for  San  Diego  River  and 
San  Vicente  Creek  crossings, 
over  and  above  compensation  to 
be  received  by  him  for  the  vari- 
ous items  of  work  and  materials 
at  the  respective  unit  bid  prices, 
with  all  pay  quantities  meas- 
ured In  same  manner  as  speci- 
fied for  remainder  of  the  piDe- 
Ilne ;  *^  ^ 

(7)  2112  lin.  ft.  furnishing  and  In- 
stalling 48-in.  ID  reinforced  con- 
crete cylinder  pipe,  class  E; 

(8)  5237  lin.  ft.  furnishing  and  In- 
stalling 48-in.  ID  reinforced  con- 
crete cylinder  pipe,  class  F; 

(»)  53  lin.  ft  furnishing  and  install- 
ing 48-in.  ID  mortar  lined  and 
coated  %-ln.  steel  plate  pipe, 
bends,  adaptors,  reducers,  flanges 
and  connection  to  El  Monte  pipe- 
line. Sec.  II; 

(10)  14  each  field  welded  Joint  for 
48-In.  reinforced  concrete  cylin- 
der pipe; 

(11)  6  each  20-in.  ID  access  man- 
hole into  pipe,  complete  with 
cover  plate,  liner  plate,  bolts, 
nuts  and  gaskets; 

(12)  2  each  loading,  transporting  and 
installing  Simplex  4-in.  flanged 
air  inlet  valve  furnished  by  the 
city,  and  furnishing  and  Install- 
nig  outlet  in  pipe,  4-in.  flanged 
gate  valve,  Rensselaer  list  13  or 
equal,  with  all  solid  bronze  in- 
ternal working  parts,  ^-in. 
bronze  petcock  with  threaded 
ends  and  bolts,  nuts,  gaskets; 

(13)  3  each  furnishing  and  installing 
1-ln.  air  release  valve,  Simplex 
or  equal,  with  1-in.  bronze  gate 
valve,  Rensselaer  list  1  or  equal, 
and  the  required  brass  pipe  fit- 
tings ; 

1  each  furnishing  and  installing 
12-ln.  blowoff  assembly,  type  tC 
with  12-in.  double  square  bot- 
tom vertical  flanged  gate  valve, 
Rensselaer  list  13  or  equal,  with 
all  solid  bronze  internal  working 
parts; 

1  each  furnishing  and  installing 
12-in.  blowoff  assembly,  type  B, 
with  12-in.  venturl  type  tapered 
plug  valve,  Nordstrom  Fig  149 
or  equal,  with  worm  gears  and 
handwheel ; 

I  each  furnishing  and  installing 
8-in.  blowoff  assembly,  type  B, 
with  8-in.  double  square  bot- 
tom vertical  flanged  gate  valve, 
Rensselaer  list  13  or  equal,  with 
handwheel  and  all  solid  bronze 
internal  working  parts ; 

1  each  loading,  transporting  and 
installing  at  or  near  Sta.  217  30- 
in.  S.  Morgan  Smith  manually 
operated  flanged  cone  stop  valve 
and     furnishing    and     installing 

bolts,  nuts  and  gaskets; 

2  each  furnishing  and  installing 
%-ln.  gage  connections,  includ- 
ing outlet  in  pipe,  %-in.  corpo- 
ration cock,  \-in.  globe  valve, 
%-in.  copper  tube  not  longer 
than  16  ft.  and  the  required 
adaptors  and  connections; 
2  each  furnishing  and  installing 
1-in.  bronze  corporation  cock. 
Including  outlet  in  pipe; 

(20)  1200  lbs.  furnishing  and  install- 
ing steel  plate  pipe,  fabricated 
bends,  reducers,  flanges  and 
connection  material  not  included 
in  other  bid  items,  12-ln.  ID  and 
smaller,  coated  and  lined  where 
applicable  in  accordance  with 
the  specifications,  price  based  on 
weight  of  steel  only; 

(21)  3700  lbs.  furnishing  and  install- 
ing miscellaneous  steel  work, 
trap  doors,  gratings,  vents,  etc., 
including  cost  of  painting  or 
coating  where  applicable; 

(22)  400  lbs.  loading,  transporting  and 
installing  valves,  fittings  tuid 
miscellaneous  metal  work  fur- 
nished by  city  and  not  included 
in  other  bid  items; 

(23)  3  each  furnishing  and  installing 
22-ln.  cast  iron  manhole  frame 
and   cover; 

(24)  6  each  furnishing  and  installing 
6-in.  cast   iron  valve  cover; 

(25)  500  lbs.  furnishing  and  installing 
ladder  rungs,  genuine  wrought 
iron,  Byers  or  equal ; 

(26)  55  cu.  yds.  reinforced  concrete 
in  place  in  chambers  and  other 
thin  or  heavily  reinforced  struc- 
tures, exclusive  of  reinforcing 
■teel ; 

(27)  35  cu.  yds.  plain  or  lightly  rein- 
forced concrete  in  anchors,  piers, 
footings,  encasements,  etc.,  ex- 
clusive of  reinforcing  steel; 

(28)  1  cu.  yds.  miscellaneous  concrete 
removed  and  replaced  (where 
not  covered  In  other  bid  Items) ; 

(29)  8000  lbs.  furnishing  and  placing 
reinforcing  steel ; 

(30)  16.900  sq.  ft.  cutting  existing 
pavement  or  oil  surfacing  and 
replacing  with  3-ln.  plant  mix 
pavement ; 

(81)  1100  sq.  ft.  cutting  existing  pave- 
ment or  oil  surfacing  and  replac- 
ing with   4-in.   plant  mix   pave- 
ment. 
If  awarded  Schedules  1-a  and  2,  de- 
duct. 

If  awarded  Schedules  1-b  and  2,  de- 
duct. 

Plans  and  specifications  available 
from  the  office  of  the  purchasing 
agent,  Room  273  Civic  Center,  San 
Dtego,  upon  deposit  of  $10. 


(17) 


(18) 


(19) 


Supplies,  Equipment 

Sub-Contract 
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steel  for  itubs  and  anchor  bolts  and 
fabricated  structural  steel  for  steel 
structures  for  Gila  substation,  Park- 
er Dam  Power  Project,  Arisona-Cali- 
fomla.  Structures  will  be  erected  by 
the  government. 
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42— MISC.    SUPPLIES   AND 
MATERIALS 


3/3/47  42 

Poles — Bids  Wanted 

DAVIS  DAM,  Arizona.— As  previ- 
ously reported,  until  March  13,  2  P. 
M.,  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver.  Colo,  .under  Inv. 
7475-A  for  furnishing  poles  for  the 
Davis  Dam  Project  161-kv.  and  115- 
kv.  transmission  lines,  f.o.b.  shipping 
point  and/or  Earp,  Calif.,  and  Tuc- 
son, Ariz.,  as  follows: 

Schedule  No.  1 

(1)  4  45-ft   .class  3  poles; 

(2)  20  50-ft.  class  2  poles; 

(3)  120  95-ft.  class  2  poles; 

(4)  400  60-ft.  class  2  poles; 

(5)  1560  65-ft.  class  2  poles; 

(6)  400  70-ft.  class  2  poles; 

(7)  160  76-ft.  class  2  poles; 

(8)  6  80-ft.   class  2  poles; 

Schedule  No.  2 

(9)  4  45-ft.   class  3  poles; 

(10)  30  50-ft.  class  2  poles; 

(11)  180  55-ft.  class  2  poles; 

(12)  500  60-ft.  class  2  poles; 

(13)  500  66-ft.  class  2  poles; 

(14)  250  70-ft.  class  2  poles; 

(15)  60  75-ft.  class  2  poles; 

(16)  4   80-ft.    class  2  poles. 
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3/4/47 
Sewer  Pipe 
Contract  Awarded 

BAKERSFIELD,  Calif.,  Kern  Co. 
— Stroud-Seabrook  Inc.,  Union  Ave., 
Bakersfleld.  Calif.,  at  $4.25  per  ft. 
awarded  contract  by  the  City  of 
Bakersfleld,  Marian  S.  Irvln,  city 
clerk.  City  Hall,  Bakersfleld  Calif., 
for  furnishing  550  lin.  ft.  30  in.  rein- 
forced   concrete   sewer'  pipe. 
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3/4/47 

Portland  Cement 

Low  and  Only  Bidders 

COLUMBIA  BASIN  PROJECT. 
Washington.  —  Following  .submitted 
bid.s  Feb.  24  ta  the  U.  S.  Bureau  of 
Reclamation.  Denver,  Colo.,  under 
Inv.  G-38.237-A  for  30,000  bbl.s  port- 
land  cement  In  bulk,  f.o.b.  shipping 
point  and/or  Odalr,  Wash. 

Lehigh  Portland  Cement  Co.,  Chi- 
cago, III.,  item  lA.  $2.5724;  fob. 
Metoline  Falls.  Wash.;  31c  per  Vibl ; 
additional  If  put  in  sacks;  item  IB, 
$3.55  minus  freight  of  $0.9796  per  bbl. 
Odalr;  «hlp  both  items  2  days;  280,- 
000  lbs. ;  terms  10c  per  bbl.  20  days. 
25c  per  bbl.  price  clause.  No  equali- 
zation offered. 

Spokane  Portland  Cement  Co.,  Spo- 
kane. Wash.,  item  lA.  $3.25  in  paper 
sacks;  $2.95  In  bulk;  f.o.b.  Irving. 
Wa.--h.;  it?m  IB.  $38.8  in  paper  sacks; 
$3..^8  in  bulk;  f.o  b.  Odair.  Wash.; 
ship  both  Hems  3  days;  11.280.000 
lbs. ;  10c  per  bbl.  20  days.  25c  per  bbl. 
price  clause.  No  equalization  offered. 


3/4/47 

Portland  Cement 

Low  and  Only   Bidder 

COLUMBIA  BASIN  PROJECT, 
Washington.— Spokane  Portland  Ce- 
ment Co.,  Spokane,  Wash.,  at  item 
lA,  $2.91  per  bbl.  in  bulk,  totaling 
$320,100;  $3.21  per  bbl.  in  paper  sacks, 
totaling  $353,100;  f.o.b.  Irvln.  Waah.; 
item  IB,  $3.53  per  bbL  in  bulk,  total- 
ing $388,300;  $3.84  per  bbL  in  paper 
sacks,  totaling  $422,400;  f.o.b.  des- 
tination ;  bidding  on  110,000  bbls. ;  ship 
3  days;  41.360,000  lbs.;  terms  10c  per 
bbl.  20  days;  10.000  bbls.  per  month 
guaranteed  delivery,  submitted  only 
bid  February  27  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver 2.  Colo.,  under  Inv.  G-38,236-A 
for  110.000  bbls.  portland  cement  in 
bulk,  f.o.b.  shipping  point  and/or 
Adrian,   Wksh. 
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S/4/47 

Portland  Cement 

Low  and  Only  Bidder* 

BOULDER  CANTON  PROJECT, 
Nevada.  —  The  following  submitted 
bids  to  the  Bureau  of  Reclamation, 
purchasing  agent.  Room  416  U.  S. 
Customs  House,  Denver,  Colo.,  under 
Inv.  L-23,288-A  for  3000  bbls.  type  II, 
low  alkali,  portland  cement,  f.o.b. 
Southern  Pacific  or  Boulder  City, 
Nev. : 

Monolith  Portland  Cement  Co.,  Los 
Angeles,  Calif.,  item  lA.  $2.60  per 
bbls.,  totaling  $7800;  ship  one  day; 
1.140,000  lbs.;  f.o.b.  Monolith,  Calif.; 
terms  net. 

Southwest  Portland  Cement  Co., 
Los  Angeles,  Calif.,  item  lA,  $2.60 
pe  rbbl.,  totaling  $7800;  ship  three 
days;  1,140,000  lbs.;  f.o.b.  Victorvllle, 
Calif. ;  terms  net. 


California.— Until  April  2,  2  P.  M.. 
bids  will  be  received  by  the  U.  8. 
Bureau  of  Reclaotiation,  Customs 
House,  Denver,  Colo.,  under  Spec.  1713 
for  furnishing  and  delivering  f.ab. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Antlpch,  Calif.,  flap  gates  and 
piping  accessories  for  Ygnaclo  and 
Clayton  canals  pumping  plants,  Cen- 
tral Valley  Project,  California.  The 
materials  will  be  installed  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders; to  other,  $1,  not  returnable. 
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43— -MACHINERY  AND 
EQUIPMENT 
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3/4/47 

Structural  Steel 

Low  and   Only   Bidders 

CENTRAI,  VALLEY  PROJECT. 
California.— The  following  submitted 
hid.-'  February-  25  to  the  U.  S.  Bur- 
eau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1659  for 
fumlshlne  and  delivering  f.o.b.  cars 
at  the  .shipping  point  or  f.o.b.  cari 
at  Redfllng.  Calif.,  miscellaneous 
structural  steel  for  230-kv..  switch- 
yard. Ketwick  power  plant.  Central 
Vallev  F'roject,  California.  The  ma- 
tcrlil  win  be  installed  by  the  gov- 
ernment: 

Fabri  Steel  Co..  Oakland.  Calif., 
S413;  !-hlp  60  and  180  days;  3400  lbs: 
f.o.^.  Oakland  :  terms  net.  No  equal- 
ization  offered. 

L.  Scheffer.  San  Francisco.  Calif.. 
$575  50 ;  ship  30  and  60  days ;  3700  los. ; 
f.o.b.  S.an  Francisco;  terms  %  of  I'^r 
.10  days.  No  equalizat.on  offered. 

Berkeley  Steel  Construction  Co.. 
Inc..  Berkeley.  Calif..  $395;  ship  60 
and  1««0  dayp;  3."W0  lbs.;  f.o.b.  Berke- 
lev,  tf'rins  net.  No  equalization  i3 
(iffered. 

Rocliwi'll  Engineering  Co..  f.o.b. 
Chicaeo,  $625;  3600  lbs.  net;  no  equal- 
ization. 

V>il«in  Rail  &  Constr..  Maspeth. 
N.  Y..  f.ob.  Benwood,  West  Virginia. 
$920;  23(Kt  lbs.  net;  no  equalization. 

Oeo.  T.  Oerhanlt  Co.  f.o.b.  San 
FrHnciaf),  $72C,  3400  ll.s.  net;  no 
pqualir.jition. 


3/4/47  42 

Fabricated    Structural    Steel 
Contract    Awarded 

PARKER  DAM  POWER  PROJ- 
ECT. Arlz-Callf— Emsco  Derrick  A 
Equipment  Co..  6811  So.  Alameda  St., 
Los  Angeles.  Calif,  at  ^4.563  award- 
ed rontmct  by  the  U.  S.  Bureau  of 
Reclamation.  Denver.  Colo.,  under 
.Spec.  161G  for  fum^tiing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
jxtlnt-  or  f.o.b.  cars  LCL  shipments. 
Yuma.  Ariz.,  and  carload  shipments. 
Arabv,     Arlr..     fabricated     structural 


3/5/47  43 

Work   Boats  and  Trailer* 
Bids  Wanted 

BOULDER  CITY,  Nev.— Until  Mar. 
31,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Spec.  1732  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Boulder  City,  Nev., 
two  air-propelled  work  boats  and 
two  highway  trailers  for  transporta- 
tion of  the  boats  overland.  The  boats 
are  for  service  on  the  Colorado  River 
for  the  Colorado  Front  Work  and 
Levee  System  Project,  Arlzona-Call- 
fomia-Nevada.  The  air  -  propelled 
work  boats  and  highway  trailers, 
when  delivered,  shall  have  all  equip- 
ment installed  and  shall  be  ready  for 
successful  operation.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bidders ;  to  others,  $1,  not  re- 
turnable. 


2/28/47 

Disconnecting  Switches 

Bide  Wanted 

FORT  PECK  PROJECT,  MonUna. 
—Until  April  9,  2  P.  M.,  bids  will  be 
received  by  tlie  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1716  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Fallon. 
Mont.,  two  (2)  69,000-volt.  000-arapere, 
3-pole.  single-throw,  manually-gang 
operated,  outdoor  type  disconnecting 
switches,  with  manually-gang  oper- 
ated grounding  blades,  for  the  S7-kv. 
Fallon  and  Fallon  relift  pumping 
plants  transmission  line.  Fort  Peck 
Project.  Montana.  The  apparatus  will 
be  Installed  by  the  government.  No 
charge  for  copies  of  the  specifica- 
tions to  prospective  bidders;  to  oth- 
ers, $0.75,  not  returnable. 


California.— Until  April  8,  2  P.  IL, 
bids  will  be  received  by  the  U.  8. 
Bureau  of  Reclamation.  Customs 
house,  Denver,  Colo.,  under  Spec.  1715 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Concord,  Calif.,  power  and 
control  conduit  supt>orts  and  60-kv. 
switch  and  take-off  structures  for 
Clayton  and  Ygnaclo  pumping  plants, 
Centraf  Valley  Project,  California. 
The  material  will  be  Installed  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders; to  others,  $0.75,  not  returnable. 


48 


2/28/47 

Tractor— Bids  Wanted 

RENO,  Nev.,  Washoe  Co  — Until 
March  20,  10  A.  M,  bids  will  be  re- 
ceived by  the  County  of  Washoe. 
Board  of  County  Commissioners.  E. 
H.  Beemer,  cleric,  Courthouse,  Reno, 
Nev.,  for  furnishing  (1)  one  Cater- 
pillar type  tractor  with  angledozer 
and  power  unit  draw  bar  horsepower 
80,  belt  horsepower  93,  4 -cycle,  water- 
cooled  engine,  diesel  fuel;  (2)  two 
motor  graders  and  (3)   two  trucks. 

Specifications  obtainable  from  the 
above  office. 
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2/28/47 
Centrifugal   Pump 
Contract  Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
DeLaval  Steam  Turbine  Co.,  Rlalto 
Bldg.,  San  Francisco.  Calif.,  at  $2177, 
awarded  contract  by  the  East  Bay 
Municipal  Utility  District,  Room  312, 
512  16th  St.,  Oakland,  Calif.,  under 
Pro.   1819  for  one   centrifugal  pump. 


48 


2/28/47 

Hollow  Metal  Doors 

Bids  Wanted 

COLUMBIA  BASIN  PROJICCT. 
Washington.— Until  April  8,  2  P.  M.. 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Spec.  1714 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Almira.  Wash.  ,hollow  metal 
doors  for  the  2S0-kv.  left  switchyard 
oil  house  addition  and  the  115-kv. 
left  switchyard  transformer  vault- 
LN-additlon  for  Grand  Coulee  power 
plant,  Columbia  Basin  Project,  Wash- 
ington. The  materials  will  bo  insUlled 
by  the  government.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bidders;  to  others,  $0.78,  not 
returnable. 


3/4/47  « 

Steel   Milk  Cane 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  UoUI 
March  14.  2  p.  m.  bids  will  be  receiv- 
ed bv  tht  U.  S.  Treasury  Dept,  100 
McAllister  St.,  San  Francisco,  Calif., 
under  Inv.  bF-3754-47  for  furnishing 
400  steel  milk  cans  f.o.b.  San  Fran- 
cisco. 
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3/5/47 

Sale  of   Range   Finders 

SAN  FRANCISCO,  Calif— War  Ks- 
setit  Administration.  33  Berry  Street, 
San  Francisco,  Calif.,  announces  sale 
of  range  finders  to  priority  claim- 
ants and  normal  trade  channels,  con- 
currently, w'th  closing  date  set  for 
March  24,  4  P.  M- 


2/28/47 
Gantry  Crane 
Bids  Wanted 

DAVIS  DAM.  Arizona  -  Nevada.— 
Until  April  21.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation. Customs  House,  Denver, 
Colo.,  under  Spec.  1718  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Louise, 
Ariz.,  one  gantry  crane  with  a  capa- 
city of  125  tons  and  having  auxiliary 
trolley  with  a  capacity  of  25  tons, 
for  the  intake  structure.  Davis  power 
plant.  Davis  Dam  Project.  Arisona- 
Nevada.  The  crane  will  be  erected 
and  installed  by  the  government.  No 
charge  for  copies  of  the  specifica- 
tions to  prospective  bidders;  to  oth- 
ers, $2.25,  not  returnable. 


3/4/47 

Bulkhead  Gates  Frame* 

Contract   Awarded 

DAVIS  DAM,  Arlz-Nev.— Schmitt 
Steel  Co..  Portland,  Ore.,  at  $18,850; 
113,000  lbs.  %%  10  days;  no  equaliza- 
tion, awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Denvei, 
Colo.,  under  Spec.  1635  for  furnishing 
and  delivering  f.o.ob.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  LoiHlie. 
Ariz.,  15  bulkhead  gate  frames  for 
Davis  power  plsnt.  Davis  Dam  Proj- 
ect. Arizona-Nevada.  The  materials 
will  be  installed  by  the  government. 

3/4/4  7  *» 

Sale   of   Automotive   Vehicle* 

SACRAMENTO.  Calif.,  Sacramento 
Co.  —  War  Aspets  Admin..  District 
Disposal  Office,  Bldg.  T-627-A.  Sac- 
ramento, Calif.,  announces  a  sale 
of  198  automotive  vehicles  at  fixed 
prices    on    March    11. 
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3/5/47 

Fire  Engine 

Contract  Awarded 

STOCKTON.  Calif.,  San  Joaquin 
Co. — Macx-Intemational  Motor  Truck 
Corp.,  1745  Folsom  St.,  San  Francisco, 
Calif.,  at  $14,717.33,  $397.80  closed  cab, 
300  days'  delivery,  awarded  contract 
by  the  City  of  Stoctkon,  B.  L.  Tra- 
hem,  city  clerk.  City  Hall,  Stockton, 
Calif.,  for  furnishing  triple  combina- 
tion pumper.  • 


3/5/47  48 

Oil    Circuit     Breaker* — Bid    Opening 

Date    Extended    From    March    6  to 

March  17,  2  P.   M. 

CENTRAL  VALLEY  PROJECT, 
California— Until  March  17.  2  P.  M., 
bids  will  be  received  b  ythe  Bureau 
of  Reclamation,  purchasing  agent. 
Room  416  U.  S.  Customs  House,  Den- 
ver. Colo.,  under  Spec.  1662  for  fur- 
nishing and  delivering  f.o.b.  car*  at 
the  shipping  point  or  f.o.b.  car*  at 
Coram  and  Redding,  Calif.,  at  the 
ontlon  of  the  bidder,  17  outdoor  type 
oil  circuit  breakers;  27  manually- 
gang  operated,  outdoor  type  discon- 
necting switches;  18  outdoor,  station 
type  lightning  arresters  and  88  oil- 
Immersed,  self-cooled,  outdoor  type 
current  transformers  for  the  Shasta 
and   Keswick  switchyards. 

No  charge  for  specifications  to 
prospective  bidders ;  to  others,  $1,  not 
refundable. 


48 


8/3/47 

Motor   Truck   Chassis 

Contract  Awarded 

OAKI-AND.  Calif..  Alameda  Co  — 
F.  H.  Daley,  at  $12,048.40  awarded 
rontrart  by  the  East  Bay  Municipal 
Utilltv  District  lioom  312.  512  16th 
St,  Oakland.  Calif.,  under  Pro.  1603 
for  fumishii  g  7  motor  truck  chassis. 
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2/28/47 
Flap  Gate* 
Bids  Wanted 
CENTRAL     VALLEY      PROJECT. 


UNTTED  MATERLVLS  A  RICHMOND  BRICK  CO.,  Ud. 

Mannfactnrcrs  of 
Wire  Cat,  Repressed  ?•▼-    DDI/^IT       Hollow    Bnild- 
Ing,  Acid  Resisting,  Face,    DllILK      inff*    PartiUon 
Fire  CIsy,  and  Fire   .   .   .    ■'•*•*'••      ,„,|  Qaarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


ule 


2/28/47 

Transformer — Bids   Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington —Until  April  15,  2  P.  M., 
bids  will  be  received  by  the  U.  8.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1717  for 
furnishing  and  delivering  f.o.b,  car* 
at  the  shipping  point  or  f.o.b.  oar* 
at  Odalr.  Wash.,  one  (1)  3S3S-kva.. 
n5,000-volt  to  6000/11,960  wye-volt, 
single-phase,  60-cycle.  oil-immersed, 
self-cooled,  outdoor  type  transformer 
for  the  local  power  substation.  Grand 
Coulee  power  plant.  Columbia  Basin 
Project.  Washington.  The  apparatus 
will  be  installed  by  the  government. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others.  $0.75.  not  returnable. 


2/28/47  4J 

Sale  of  Equipment 

SAN  FRANCIS(rO,  0«lif.  —  Until 
March  14  7  P.  M.  bids  will  be  re- 
ceived by  FVirchaser  of  Supplies  M 
H.  Gerrv.  270  City  Hall.  San  Fnn- 
clsco.  Calif.,  under  Sale  No.  409  for 
tml"  of  (1)  661  used  school  desks. 
(2)  6  used  lathes  and  (3)  1  coal  forge. 

Specifications   obtainable  from   the 
sbfive  office. 

7/28/47  4.'. 

8al«  ef  Usable  Steel  Shapee 

SAN  FRANCISCO.  Calif.  —  Until 
March  13.  10  A.  M.,  bids  will  be  re- 
<elved  by  the  In.spector  of  Naval  Ma- 
terial. Property  Disposal  Dlvlslots 
600  Bryant  St..  Ban  Franrinco,  Calif., 
under  Sales  No.  C-90-47  for  :>ale  of 
usable  steel  shapea  located  at  Beth- 
lehem Steel  Co.,  20th  and  Illinois  Sts., 
.<^an  Francisco. 


2/28/47  48 

Power  and  Control  Conduit  Support* 
Bid*  Want*d 
CENTRAL     VALl^Y     PROJECT, 


HIGHWAY 
EARTH    BORING 

MACHINE 
Rant  •  Laos*  •  Controct 

MaaiiingftWhitaker 

Electrical  Contractors 

375  9th  St.  -  Son  Francisco  3 
HEmlock  6148 


COMFORT  AIR.  INC. 

CIITSLEie^AIRTEMP 

Automatic  Heating  jnd  Air 

Conditioning 

"Packaged"  Air  Conditioner* 

Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

2100  .  ITNi  St.  Hlmleck  2041 

Soe  FroneUce.  Calif. 


USED    TIMBER 


8 


30  ft. 
30  It. 
30  h. 


2)0,000   It.    7    X 

Bridge  Ties 
290,000   It.   7    m    17   — 

Bridge  Stringers 

50.000   It.    12   X    12   — 
100,000  lin.  ft.  Piling 

Other  Mhc.  Sit*/ 

Josoph  D.  Bolllngor  &  Co 

1905  Cyprem  Street 
Oaklsnd.  Calif. 
TWinosks  6177 


National  Expansion  Joint  Coe 

Mmnwfmcfnnr  mn4  Dhfrlbntor 
mil  lOAftD  — HLT.SIDID  ASPHALT  AND 
RItWOOD   IXPANSION  JOINT   FILLIRS 

DMrlbnfT 
MAIVIUKOTI— Cescrel*  Cariaf  C«iii^«ed 
llAU     1«M— »•■  J*l"*  SMilaf  C«MF««ad 

C»mplt—  wHk  r^dmrml  S^MMcatleBs  SS-F-33* 

POR    CONCRITI    CONSTRUCTION 

123  SevMfk  SfTMf         VrndmrklU  7172         Sm  FreecUce  3.  Calif. 
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3/4/47 

Sale  of  Bunk  B«d« 

SAN  FRANCISCO,  Calif  —  War 
Anseta  Admin.,  33  Berry  St.,  San 
Frandaco  7,  Calif.,  announces  sRle 
of  double  deck  bunk  beds  to  priority 
claimants  and  normal  trade  channelH 
concurrently  with  closing  dates  set 
for  March  26  and  March  31. 


3/4/47  43 

Radial    Qates 
Contracts  Awarded 

BOULJ>E:ii     CANYON     FROJECT, 
Artzona-Nevada-Callfornia;   and  Rio 
Qrande  Project,  NvT*^  Mexico-Texas — 
John    W.    Beam,    Denver,    Colo.,    at 
(Sch.  1,)   15500  awarded   contract  on 
Schedule    1,    at    |5500;    and    Pacific 
Coast  Engineering  Co.,  Oak  and  Cle- 
went.   iUameda,   Calif.,   at    (Scbe.   2) 
118,070*  awarded     contract     by     the 
Bureau  of  Reclamation,  Denver,  Colo 
under  Spec.  1606  for  furnishing  rad- 
ial gates  and  gate  hoist  for  the  White 
water  siphon,  Coachella  canal,  Boul- 
der Canyon   project,  Ariz-Nev-Calif ; 
and  for  the  Mesilla  dam,  Rio  Grande 
project,  N.  M-Tex ;  Bids  were  receiv- 
ed Jan.  24. 


3/4/47  4» 

Transformers 

Contr?ct    Awarded 

CENTRAL.  VALLEY  PROJECT 
Calif.  — Westinifhouse  Electric  Corp., 
Denver,  Colo.,  at  (Sched.  2)  f  16,206 
awarded  contract  by  the  U.  8.  Bur- 
eau of  Reclamation,  Denver,  Colo., 
under  Spec.  1C73  for  furnishing  and 
delivering  f.o.b.  cars  at  t^he  shipping 
point  and/or  Concord,  Calif.,  trans- 
formers for  Cldjrton  Canal  pumping 
plant 


3/4/47  48 

Sale  of  Gage  Glasses  ^ 

SAN  FRANCISCO.  —  War  AssUli 
Admin.,  Customers'  Service  Center, 
Maple  A  Butler  Aves..  Fresno,  Calif, 
announces  nale  at  fixed  prices  of 
gage  glasses  to  priority  claimants 
and  normal  trade  channels  concur- 
rently with  closing  date  set  for 
March  26. 


3/4/47  t,z 

Sale  of  Automotive  Parts 

SACRAMENTO,  Calif.,— War  As- 
sets Admin.,  District  Dibposal  Office, 
Bldg.  T-627-A.  McClellan  Field,  Sac- 
ramento,  Calif.,  announces  sale  of 
automotive  parts  at  fixed  priced 
March   18. 
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3/4/47 

School   Bus  Chassia 

Bids   Wanted 

FALLON,  Nevada.— Until  April  8, 
8  p.  m.  bids  will  be  received  by  the 
Consolidated  School  District  B,  A  B. 
Andrews,     FYesident     of     Board     of 


8/4/47  48 

Oat*  Assembllaa 

Lew  and  Only  BUders 

COLUMBIA      BASIN       PROJECT. 
Washington,  and  MISSOURI  BASIN 
PROJECT,    South   Dakota.— The    fol- 
lowing  submitted    bids  Tebruary   24 
to  the  U.  S.  Bureau  of  Reclamation, 
I  Denver,    Colo.,    under   Spec.    1638    for 
furnishing   two  gate  assemblies   and 
a  gate  hoist  for  the  Angostura  Dam, 
Missouri    Basin    Project,    South    Da- 
kota,  and    one    gate    assembly    each 
for  the  Long  LAke  Dam  and  Potholes 
Dam,  oClumbia  Basin  Projeot,  Wash- 
ington : 

Willamette  Iron  &  Steel  Co.,  f.cb. 
Portland,  Ore.,  (1)  $26,961.  (2)  |17,- 
700,  (3)  115,948.  (4)  |15,948,  net  Com- 
bination (1),  (2),  (3)  and  (4).  |64.727, 
and  (2),  (8)  and  (4)  $37,766, 

Filer  &  Stowell,  f.o.b.  Biilwaukee, 
Wis.,  (1)  $33,400,  (2)  $22,500,  (8)  $18,- 
900,  (4)  $18,900,  net.  Combination  (1), 
(2),  (8)  and  (4)  $79,000;  (2),  (3)  and 
(4)  $46,140;  no  equallration. 

Joshua  Hendy  Iron  Works,  f.o.b. 
Sunnyvale,  Calif.,  (1)  $33,666,  (2)  $19.- 
737,  (3)  $16,641,  (4)  $16,641.  net  Com- 
bination (1),  (2),  (8)  and  (4)  $80,244; 
(2).  (3)  and  (4)  $46,967;  (8).  (4)  $29.- 
412.  No  equalization. 

McKieman -Terry  Corp..  f.o.b.  Har- 
rison, N,  J..  (1)  $34,700,  (2)  $20,000,  (8) 
$16,000,  (4)  $16,000,  net  Combination 
(1),  (2),  (8)  and  (4)  $86,000.  No  equal- 
ization. 

Baldwin  Locomotive  Works,  f.o.b. 
Eddystone,  Pa.,  (1)  $87,200,  (2)  $28.- 
350,  (3)  $19,150,  (4)  $19,150,  net  No 
combination  bid.  No  equalization. 

Consolidated  Steel  Corp.,  f.o.b.  Los 
Angeles,  (1)  $43,200,  (2)  $28,490.  (3) 
$22,880,  (4)  $22,880,  net  Combination 
(1),  (2),  (3)  and  (4)  $103,600.  No 
equalization. 

Waterliet  Arsenal,  f.o.b.  Waterliet, 
N.  Y.,  (1)  $53,000,  (2)  $34,000,  (3)  $21,- 
700,  (4)  $21,700,  net.  Combination  (1), 
(2>,  (3)  and  (4)  $21700,  net  Combina- 
tion 1),  (2),  (3)  and  (4)  $105,000;  (2), 
(8)  and  (4)  $61,000;  (3)  and  (4)  $37,- 
000;  (2)  and  (3)  $45,500;  (1)  and  (2) 
$74,000.  No  equalization. 


March  18  to  March  27,  2  P.  M. 

BOULDER  CANYON  PROJECT, 
Arlz-Callf.-Nev.  —Until  March  27. 
2  p.  m.  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse, Denver,  Colo.,  under  Spec. 
1696  for  furnishing  and  delivering 
f.o.b.  cars  at  the  ^shipping  point  or 
f.o.b.  cars  at  Boulder  City,  Nevada, 
aluminum  railings  in  the  switch 
houses  for  u.nits  Al,  and  A2-A3,  and 
metal  partitions,  steel  doors,  steel 
stairs,  aluminum  doorframes,  alu- 
minum railings,  aluminum  curbs  and 
trim,  and  miscellaneous  structural 
and  architectural  metalwork  for  un- 
its Al,  A2.  A5,  and  N7  in  the  Boulder 
Power  Plant,  Boulder  Canyon  Proj- 
ect, Arizona-Califomia-Nevada.  The 
materials  will  be  installed  by  the 
Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others,   $1.25,  not   returnable. 
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48 


Supt.,  Oaks  Park  School  .Fallon, 
Nev.,  lor  one  school  nus  chassis  for 
delivery  on   or  before  June   2,   1947. 

Specifications  obtainable  from  the 
above  office. 


3/4/47 

Disconnecting  Switch 
Bids  Rejected — To  Be  Readvertlsed 
as  Spec.  1730  to  Open  April  15 
FORT  PECK  PROJECT,  Montana. 
—Bids  submitted  January  22  were 
rejected  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1600  for  fumlahing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Savage,  Mont.,  one  (1) 
$69,000-volt  600-ampere,  3-pole,  sin- 
gle-throw, manually-gang  operated, 
outdoor  type  disconnecting  switch, 
with  manually-gang  operated  ground 


Trustees.      Albert      Seeliger,      School    blades,  for  the  Savage  pumping  plant 
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3/4/47 

Load    Protection    Equipment 

Contract  Awarded 

OAKLAND,  Calif..  Alameda  Co.— 
Kelman  Electric  Mfg.  Co.,  aT  $3546 
awarded  contract  by  the  East  Bav 
Municipal  Utility  District  Room  312. 
612  16th  St..  Oakland,  Calif.,  under 
Pro.  No.  1816  for  furnishing  over- 
load protection  equipment  for  11  kv 
power  distribution   system. 

Bids  on  the  storage  batteries  were 
rejected. 


-kv.  transmission  line.  Fort  Peck 
Project,  Montana.  The  apparatus  will 
be  installed  by  the  government. 
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3/4/47 

Radial    Gates 

Low  and  Only  Bidders 

BOISE  F-ROJECT,  Idaho.— The  fol- 
lowing submitted  bids  Feb.  24  to 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House.  Denver,  Colo.,  under 
Spec.  1658  for  furnishing  and  de- 
livering fob.  cars  at  the  shlppftig 
^  point  or  f.o.b.  cars  at  Mountain 
Home,  I.laho,  two  25-foot  by  22-foot 
radial  gates  with  6-inch  diameter 
rollers,  pin  bearings.  10-inch  wall 
plates  with  butt  splices  and  gate 
sills;  two  40.000-lb.  capacity  motor- 
driven  radial-gate  hoists  for  install- 
ation in  the  spillway  of  Anderson 
•  Ranch  Dam,  Boise  Project,  Idaho. 
The  gates  and  hoists  will  be  insUlled 
by  the  govt-mraent. 

Denver  Steel  A  Iron  Works,  f.o.o. 
Denver.  (1)  $10,450;  75,000  lbs.;  6th 
class.   No  equalization. 

Newport  N.!W8  Shlptjulldlng  A  Dry- 
dock  Co.,  f.o.b.  Newport  News,  Va , 
tl)  $13,650,  84,0000  lbs.;  (2)  $16,500; 
25.000    lbs.    No    equalization. 

Southwest    Welding    A    Mfg.    fob. 
Alhambra.    Calif.,    (1)    $11,870,    84.000 
,    lbs.   No  equalization. 

Berkeley  Steel  Construction  Co., 
Inc.,  fob.  Berkeley.  (1)  $12,420;  92,- 
600  lbs.    No   equalization. 

Consolidated  Steel,  fob.  Los  An- 
geles.  (2)   $16,600;  21.600  lbs. 

Valley  Iron  Works,  fob.  Yakima, 
Wash..  (1)  19480.  73,600  lbs.  (2)  $10,000 
17.900  lbs.  Combination  bid.  $18,200. 
No  equAlizadnn. 

Steel  Tank  &  Pipe  Co.,  of  Califor- 
nia, fob.  Brrkeley,  (1)  $15,180;  46,- 
000  lbs.   No  equalization. 

Western  Gear  Works,  f.o.b.  Seat- 
tle, Wash.,  (2)  $13,901,  alt.  $13,629. 
Alt  based  on  paragraph  18  In  spe- 
ciflration<(  based  on  method  of  pay- 
ment   No  equalization. 

Monarch  Forge  A  Machine  Works, 
fob.  Poniand,  Ore.,   (2)  $11,890;  21- 
,   000  lbs.  No  equalization. 

American  Bridge  Co.,  Denver,  f  o.b. 
Ambridgo,  Pa..  (1)  $13,374;  80.400  lbs. 
No   equalization. 

Dravo  Corp..  Pittsburgh,  Pa.,  f.o.b. 
Neville  Island,  (1)  $12,880;  80,000 
lbs.:  (2)  $16,060.  21.000  lbs.  No  equali- 
zation. 

Pacific  Co.ist  Engineering  Co.,  Ala- 
meda, f.o.b.  Alameda,  (1)-  $10,97i>, 
79,000  lbs.;  (2)  $11,920.  2S.000  lbs.  No 
equalization. 

Willamette  Iron  *  Steel,  f.o.t> 
Portland,  Ore.,  (1)  $16,684.76;  87,000 
lb*. 


SUB-CONTRACT 
INFORMATION 


3/8/47  44 

Regrading— Bids  Wanted 

LOS  ANGELES,  Calif.,  Los  An- 
geles Co.— Until  March  26,  2  P.  M., 
bids  will  be  received  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, office  of  the  district 
engineer.  838  U.  8.  Appralcer's  Bldg., 
San  Francisco.  Calif.,  for  regrading 
approach  arches  at  the  U.  S.  Post 
Office  and  Courthouse,  Los  Angeles, 
Calif.  Plans  and  specifications  ob- 
tainable from  the  above  office  of  the 
district  engineer. 


2/28/47 

Prefabricated  Building 

Bid   Rejected 

COLORADO  RIVER  CONTROL 
PROJECT,  Arizona  -  California  -  Ne- 
vada.— The  only  bid  submitted  Feb. 
7  by  the  Truscon  Steel  Co.,  Denver. 
Colo.,  at  $9850,  was  rejected  by  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver. Colo.,  under  Spec.  1644  for  fur- 
nlshnig  and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Needles,  Calif.,  one  (1)  40-foot  by 
100-foot  prefabricated  steel  building 
for  shops  and  storage  space  at 
Needles,  Calif.,  Colorado  River  Con- 
trol Project  Arizona-Califomia-Ne- 
vada. 


Calif.  Shasta  power  plant  is  situated 
at  the  Shasta  Dam  on  the  Sacra- 
mento River  in  the  State  of  Cali- 
fornia. 

Copies  of  the  specifications  may 
be  obtained  from  the  following  offices 
of  the  Bureau  of  Reclamation  :  Walk- 
er R.  Young,  chief  engineer,  U.  8. 
Customs  House,  Denver  2.  Colo. ;  R. 
L  Boke.  regional  director,  P.  O.  Box 
2511,  Sacramento  10,  Calif.;  L  C.  Har- 
ris, construction  engineer.  Redding, 
Calif.,  and  Michael  W.  Straus,  com- 
missioner. Bureau  of  Reclamation, 
Washington  25,  D.  C.  Prospective 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the  construction  engineer. 

No  charge  to  prospective  bidders 
for  specifications;  to  others,  $1,  per 
copy,   not   refundable. 
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2/28/47 

Prefabricated  Steel  Building 
Bid  Rejected — To  Be  Readvertlsed  as 
Spec.  No.  1724  to  Open  April  0 
HUNGRY  HORSE  PROJECT, 
Montana.  —  The  only  bid  submitted 
December  11  by  Titan  Metal  Prod- 
ucU  Corp.,  625  NW.  Couch,  Portland, 
Ore.,  at  (Sch.  1)  $10,312,  f.o.b.  destina- 
tion, 49,419  lbs.,  ship  30  and  60  days, 
sore  10  days  and  2%  20  days,  equal- 
ization offered,  was  rejected  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1539  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Columbia 
Falls,  Mont,  one  (1)  80-foot  by  100- 
foot  prefabricated  steel  building  to 
be  used  for  a  fire  station  and  shop 
at  Hungry  Horse  Government  Camp, 
Hungry  Horse  Project,  Montana.  The 
building  will  be  erected  by  the  gov- 
ernment 


2/28/47  44 

Acoustic  Celling— Contract  Awarded 
SAN  FRANCISCO.  Calif.  —  Johns 
Manville  Sales  Corp.,  116  New  Mont- 
Komery  St.,  San  Francisco,  Calif.,  at 
$2,565  awarded  contract  by  the  Fed- 
eral Works  Agency,  F*ubllc  Build- 
ings Administration,  Office  of  the 
District  Engineer,  838  U.  S.  Ap- 
praiser's Building,  San  Francisco, 
Calif.,  for  acoustic  ceilings  in  tele- 
type room  <uid  disbursing  office  at 
the  Federal  Office  Building,  San 
Francisco,  Calif. 
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3/4/47  44 

Scsis   In   Refrigerated   Compressors — 

No    Bids    Received 

LOS  ANGELES,  Calif.,  Los  An- 
geles Co. — No  bids  were  received  Feb- 
ruary 26th,  by  the  Federal  Works 
Agency,  Public  Buildings  Auminis- 
tratlon.  Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  Building, 
San  Francisco.  California,  for  fur- 
nishing riftfl  installing  seals  in  re- 
frigerated compressors  at  the  U.  S. 
Post  Office  and  Courthouse,  Los  An- 
geles, California. 
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3/4^47 

Motors,  Etc. 

Low  and  Only  Bidder 

COLUMBIA  BASIN  FTIOJECT. 
Waah.  — General  Electric  Co..  Den- 
ver. Colo.,  at  $4237.35;  ship  581  days; 
3500  lbs.  Schnectady,  N.  Y.,  %  f.o.b. 
destination;  net;  will  equalize;  30% 
price  clause  given,  submitted  only  bid 
Feb.  25  to  the  U.  S.  Bureau  of  Recla- 
mation, Denver,  Colo.,  under  Spec. 
1637  for  fumLshing  an'l  delivering 
f.o.b.  cars  at  the  shipping  pouit  or 
f.o.b.  cars  at  Odair,  Wash.,  one  15- 
hj.  wound -rotor  induction  motor  with 
mounti^d  motor  pinion,  mounted  elec- 
tric solenoid  brake,  drum  controller 
and  resistor  bank  for  the  crane  hoist- 
ing motion;  one  5-hp.  wound-rotor 
induction  motor  with  mounted  mo- 
tor pinion,  mounted  brake  wheel, 
drum  controlled  and  resistor  bank  foi 
the  crane  travtil  motion ;  one  alter- 
nating current -direct  current  con- 
version unit  and  all  other  electrical 
control  apparatus  for  replacement 
cf  the  present  electric  motors  and 
control  apparatus  'or  the  14-ton  draft 
tube  gantry  crane,  left  power  plant. 
Grand  Coulee  Dam,  Columbia  Basin 
Project  Washington.  The  brake 
wheel  to  be  mounted  on  the  5-hp. 
travel  motor  will  be  used  in  connec- 
tion with  an  existing  mechanical  foot 
brake.  All  electrical  conduit  and  wir- 
ing required  to  Interconnect  the  ap- 
paratus -covered  by  these  specifica- 
tions will  be  furnished  and  installed 
by  the  government.  The  apparatus 
will  be  Installed  by  the  govemmr>nt. 


8/4/47 

Aluminum    Railings,    Etc. 

Bid  Opening  Date  Extended  from 
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2/28/47 

Sheet  Metal  Work  (Furnish  and 

Install) 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.— Until  April  1,  10  A.  M., 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Redding, 
Calif.,  under  Spec.  1708  for  furnish- 
ing and  installing  sheet  metal  ducts 
with  hangers  emd  accessories  for  the 
ventilating  system  for  the  Shasta 
power  plant.  Central  Valley  Project, 


3/5/47  44 

Sub-Contracts  Awarded — Construc- 
tion Started  February  24 
School    Addition    (4  Classrooms    and 
Sanitary   Facilltlee)  Cost  $50,713 

RIVERDALE,  Calif.,  Fresno  County. 
Riverdale  Elementary  School. 

Owner— Rlverdale  Union  School  Dis- 
trict, Riverdale,  Calif. 

Architects — David  Horn  and  Marshall 
Mortland,  Rowell  Bldg.,  Fresno, 
Calif. 

Includes  four  classrooms  and  sani- 
tary facilities. 

Contractor — i-larris  Construction  Co., 
P.  O.  Box  109,  Fresno,  Calif. 

Masonry— H.  E.  Feller,  215  Cambridge 
Ave.,  Fresno,  Calif. 

Millwork  —  Hollenbeck-Bush  Planing 
Mill  Co.,  P.  O.  Box  1006,  Fresno, 
Calif. 

Lathing  and  Plastering— Nick  Masl. 
511  Oleander,  Fresno,  Calif. 

Roofing— Faris-Osbome  Co.,  1360  N. 
Fresno,  Fresno,  Calif. 

Glass  and  Glazing— W.  P.  Fuller  A 
Co.,  Los  Angeles  and  M  Sts.,  Fresno, 
Calif. 

Painting— Paul  Nixon,  1587  N.  Cala- 
veras, Fresno,  Calif. 

Steel  Sash  and  Miscellaneous  Iron 
and  Steel— Kyle  A  Cq..  346  O  St, 
Fresno,  Calif. 

Plumbing— Fred  W.  High  &  Son,  224 
Belmont,  Fresno,  Calif. 

Electric  Work— Electric  Construction 
Co.,  831  Fulton  St.,  Fresno,  Calif. 

Floor  Coverings  —  Bray  Floorcraf  t 
Co.,  741  Dlvisadero,  Fresno,  Calif. 

Blackboards  —  Healey  A  Popovlch, 
1312  Broadway,  Fresno,  Calif. 

Sheet  Metal  and  Heating — New  Eng- 
land Sheet  Metal  Works,  400  Broad- 
way, Fresno,  Calif. 
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8/6/47 

Exterior   Painting — Contract 

Awarded 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
— Kolpacoff  Painting  Service,  3874 
American  Ave..  La  Mesa,  Calif.,  at 
$2,535,  awarded  contract  by  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  Office  of  the  District 
Engineer,  838  U.  S.  Appraiser's  Build- 
ing, San  Francisco,  Calif.,  for  exterior 
painting,  etc.,  at  the  U.  Sw  Custom 
House,  San  Diego,  Calif. 


Official  Proposal 


Fusion   Walded   Sheet   Steel    Pipe 


NAPA    CITY    WATER     WORKS 
CONN  CREEK   PROJ.  PIPE  LINE 


Napa,  California,  until  7:80  P.  M. 
March  11,  1947,  covering  the  supply- 
ing of  fusion  welded  sheet  steel 
water  pipe  together  with  certain  of 
its  accessories  and  appurtenances 
for  use  by  the  City  of  Napa  in  the 
const  ruction  of  the  proposed  Conn 
Creek  Project  Pipe  Line,  which  pipe 
line  Is  to  be  used  for  the  conveyance 
of  wcter  from  tiie  existing  Conn 
Creek    Reservoir. 

Prospective  bidders  are  advised 
that  the  issuance  of  general  obli- 
gation bonds  in  a  sura  ample  to  cov- 
er the  cost  of  the  said  pipe  line  has 
been  authorized  at  an  election  here- 
tofore duly  field. 

PVoposals    as    solicited    will    have 
particular  reference  to  fusion  welded 
sheet  steel  pipe  as  per  specifications 
attached   thereto,  but  proposals  also 
will  be. received  covermg  pipe  which 
the  bidder  may  consider  to  be  In  all 
respects   the  equivalent   thereof  and 
economically    competitive    therewith. 
Proposal   Sqhedules  will  cover  the 
furnishing  of  piiie  as  follows. 
Schedule  A    Approximately  7600  lin- 
eal feet  of  36  in.  I.D  x^  In.  l.e. 
36>4  in.  O.D.  fusion  welded  sheet 
steel    pipe,    to    be   double    dipped 
only,  together  with 

Schedule  B  Approximately  97,000 
lineal  feet  of  24  in.  I.D.  x  \i  In. 
i.e.  2414  in.  O.D.  fusion  welded 
sheet  steel  pipe,  to  be  double 
dipped  and  wrapped,  or 

Schedule  C  Approximately  97,000 
lineal  feet  of  SO  in.  LD.  x  %  in. 
i.e.  30^  in.  OD.  fusion  welded 
sheet  steel  pipe,  to  be  double 
dipped  and  wrapped,  or 

Schedule  D    Approximately  97,000 
lineal  feet  of  36  in.  LD.  x  ^  in. 
i.e.   36*4   in.  O.   D.  fusion   welded 
sheet    steel    pipe,    to    be    double 
dipped   and    wrapped. 
Aitenticn    is    directed    to    the    fact 
that    the    bidding    schedules    include 
certain     accessories     and     appurten- 
ances upon  which  bid  figures  will  be 
required. 

S'pecifications  and  proposal  forms 
are  on  file  .it  the  office  of  the  City 
Clerk,  City  Hall,  Napa.  California, 
and  alFo  at  the  office  of  A.  Kempkey, 
Consulting  Engineer,  Balboa  Build- 
ing,  San   Francisco,   California. 

A  certified  ch'jck  In  the  sum  of  no.t 
less  than  ten  per  cent  of  the  maxi- 
mum "Comparative  Bid  Total"  as 
(hown  in  the  proposal  must  accom- 
pany each  bid. 

The  City  of  Napa  reserves  the 
right  to  reject  any  and/or  all  bids, 
or  to  accept  other  than  the  lowest 
bid,  as  may  appear  to  Its  best  in- 
terests. 

OFFICE    OF    THE    CITY    CLERK 
CITY    OF    NAPA 
C.   E.    MARTIN.  City   Clerk 
Napa,  Calif. 
Dated  Feb.  26.  1947 

(Daily  Pacific  Builder) 
(Feb.  28,  March  3,  4,  5,  6.  1947) 


NOTICE   TO   CONTRACTORS 


Seeled    proposals   will    be    received 
at   the   office    of    the    City   Clerk    at 


We  specialize  in 
repairing  all  makes  of 

TRANSITS.  LEVELS. 
BINOCULARS 

and  other  optical  instruments 

25  yean  experience 

All  Work  Guaranteed 

for  12  Months 

SURVEYOR'S 
REPAIR    SHOP 

408  COLUMBUS  AVENUE 

SAN     FRANCISCO 

DOuglas  5439 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60.f  t,  105-f  t,  210-f  t,  315-f  t,  420-f  t 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  ^fc. 
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SALES     •     RENTALS     •     SERVICE 


Our  Rental  Service  Is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190  -  5-2191 
3254  EAST  SHORE  HIGHWAY 


RICHMOND 


RECEIVED 

MAR  7     r 

ALLOCATION 


F.W.DODGE     ^1^  ^  r%)(^  \  — r^r — I — Zj^  -,  |4  ^  ,^ 

fill  <45mlH  #acmc|^uiluer 
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SAN  FRANCISCO.  FRIDAY.  MARCH  7.  1947 


CMyrltht  r»4fi  ky 
r.  W.    Doom  C«r»«ritlM 


PLANS  and 
Speculations 


One  year  of  full-time  paid  exper- 
ience as  a  journeyman  glazier  is 
required  for  a  state  civil  service 
positio  as  a  glazier,  in  San  Fran- 
cisco only.  The  prevailing  wage 
rate  will  be  paid.  Exams  will  be 
held  April  26, 

oOo 

A  $150,000  fund  is  being  sought 
to  construct  a  Hebrew  Nursinp 
Home  at  Baker  and  Haight  Streets^ 
San  Francisco,  replacing  the  pres- 
ent building  at  'iOl  Lyon,  accord- 
ing to  MeTvin  Sosnick,  president 
of  the  home. 

oOo 

The  House  public  lands  commit- 
tee has  approved  a  bill  to  change 
the  name  of  Boulder  Dam  to  Hoo- 
ver Dam,  in  honor  of  the  formei 
President. 

oOo 

San  Francisco  public  utilities 
commission  has  budgeted  $584,500 
to  be  spent  on  powerful  mercury 
street  lamps. 

oOo 

The  state  division  of  forestry 
has  announced  plans  to  construct 
a  three-mile  power  line  to  the 
Lomia  Prieta  fire  look-out  post. 
Estimated  cost,  $10,000. 
oOo 

Feasibility  of  a  Santa  Cruz  yacht 
harbor  will  be  studied  when  army 
engineers    hold    a    public    hearing 
March  27  in  Santa  Cruz. 
oOo 

Henry  J.  Kaiser  was  the  sole  bid- 
der for  a  lease  on  Richmond  Ship- 
yard No,.  3  A  spokesman  said  he 
intended  to  use  the  installation 
primarily  as  a  shipbuilding  and 
repair  center. 


CPA  to  Gontinoe 
Some  Shop  Lumber 
Restrictions 


WASHINGTON.  —  The  sale  of 
8,/4-in.  and  thinner  Douglas  Fir 
and  Western  Pine  shop  lumber 
from  sawmills  will  be  held  to  85 
per  cent  of  production  in  any  one 
quarter  under  terms  of  the  new 
Veterans'  Housing  Program  Or- 
der 5. 

Beginning  April  1,  the  delivery 
of  this  lumber  type,  including  No. 
£  clears,  will  be  restricted  by  the 
new  VHPO-5  instead  of  by  liim- 
itation  Order  L-359. 

Ratings  applied  or  extended  for 
lumber  prior  to  the  April  1  date 
will  not  he  affected  by  the  transfer 
of  regulation,  the  Civilian  Produc- 
tion Administration  pointed  out. 

After  April  1,  any  persons  who 
certify  in  writing  that  they  will 
sell  to  millwork  or  cut-stock  man- 
ufacturers may  be  considered  in 
the  same  category  with  other  dis- 
tributors and  receive  shipments 
from  the  sawmills — that  is,  they 
may  be  included  for  a  part  of  the 
85  per  cent  per  quarter  which  saw 
mills  will  be  allowed  to  sell  to 
manufacturers  or  distributors  of 
millwork  or  cut-stock. 

Continuation  of  some  form  of  re- 
strictive measure  was  deemed  nec- 
essary, according  to  CPA,  becaune: 

"There  is  a  shortage  in  the  sup- 
ply of  Douglas  Fir  and  Western 
Pine  shop  lumber  for  defense,  for 

erivate  account  an<l  for  export, 
'ouglas  Fir  and  Western  Pine 
shop  dumber  are  suitable  for  the 
manufacture  of  millwork  needed 
for  the  construction  and  completion 

(Continued  on  Piaye  7) 


FRIDAY,  THE  7tli 


A  Triumph  of  War  Research,  Ceraseal 
Has  Many  Applications  in  Building  Industry 

A  football  coach  in  Wisconsin  discovered  a  treatment  to  protect 
all  of  Marquette  UniverHity's  fiuitbali  shoes  from  moid  when  the  shoe;^ 
were  stored  in  damp  places.  v 

A  manufacturer  of  lawn  and  patio  fumitura  in  Florida  wa» 
pleased  to  find  that  another  preservative  of  the  same  type  made  vat- 
dyed  colors  fade-proof,  and  that  weaker  colors  were  made  75%  more 
sun-fast. 

In  Denver  a  contractor  used  the  ■♦■ 
preservative  to  waterproof  a  con- 
crete hearth  which  previously  had 
leaked  very  badly  and  on  mortal 
joints  of  glass  brick  which  also  had 
leaked. 

Two  Wood  Types 
"We  are  planning  to  treat  all  of 
our  concrete  and  tile  floors  in  our 
engine  rooms  and  brew  house,  and 
also  to  treat  the  wood  in  our  wash 
house  and  bottle  shop,"  a  Chicago 
brewery  official  announced.  "We  are 
further  planning  to  request  the 
manufacturers  of  all  our  cases  tc 
treat  them  with  this  seal  fcr  water- 
proofnesp,  inject  -  proofness  and 
toughness,"  he   added. 


Across  the  nation  people  in  ev- 
ery profession,  every  walk  of  life, 
are  turning  to  a  new  and  almost 
magic  liquid  to  solve  the  problem 
of  protecting  their  possession.:, 
from  water,  weather,  inspects,  fun- 
gus, stains  and  other  destructive 
forces.  The  name  of  this  amazing 
new  preservative  —  anoth&r  tri- 
umnh  of  war  research — is  Cera- 
seal. 

One  of  the  special  properties  of 
this  extraordinary  new  product  is 
that  it  acts  as  a  complete  sea!. 
Not  only  dors  it  form  an  outer  pro- 
tective shell  but  also  it  permeates 
the  substance  carrying  its  preserv- 
ative effect  throughout  the  materi- 
al treated. 

There  arc  two  types  .«>nd  two 
weights  or  consistencies  of  Cera- 
peal  fcr  use  on  wood — one  type  for 
hardwood  and  one  for  softwood.  As 
already  notr>d,  it  is  not  merely  a 
coating  but  is  al9o  a  penetrant  that 
saturates  every  fibre  of  the  wood 
and  injures  again.«;t  rot  and  de- 
terioration. It  contains  pentachlor- 
ophenol  to  protect  against  undue 
weather  damage,  dr>'  rot  and  warp- 
age,  termite  and  insect  infestation, 


mildew  and  fimgus  growth.  Red- 
wood when  treated  with  Ceraseal 
no  longer  presents  any  danger  of 
staining. 

Seals  Concrete  Buildings 

Ceraseal  nas  been  used  success- 
fully on  floors,  woodwork,  furni- 
ture, doors,  windows,  frames, 
sashes,  cabinets,  posts,  boats, 
chicken  coops,  hardware,  metals 
and  plain  materials.  Its  various 
uses  for  farm  buildings  have  prov- 
ed extremely  valuable. 

Ceraseal  "doub-L-life"  comes  in 
types  developed  specifically  for 
protection  of  masonry,  of  wood,  cf 
textiles  and  of  leather.  It  protect.^ 
against  water,  moisture,  and  wea- 
ther and  guards  against  cracking 
and  dusting  as  well  as  against 
stains  from  oil,  greases  or  acids.  It 
is  equally  useful  for  homes,  fac- 
tories, office  buildings  and  farm 
buildings. 

Used  on  insulation  Ceraseal  as- 
sures the  building  contractor,  in- 
sulator and  decorator  of  protection 
against  moisture  absorption  and 
transmittal.  It  has  proved  unusu- 
ally efficient  in  protecting  fibre, 
asbestos,  paper,  rock  wool,  wall- 
boards,  pulps,  sawdust  and  prest 
products. 

Concrete  block  buildings  are 
made  damp-proof  despite  inclement 
weather  conditionp  with  a  mixture 
of  40  per  cent  Ceraseal,  30  per 
cent  white  lead  and  oil,  and  30  per 
cent  aluminum  paint  It  is  appiieH 
both  on  the  outside  and  on  tne  in- 
side to  produce  an  attractive  alum- 
inum white  surface  color.  Several 
companies,  after  experimenting 
with  Ceraseal  for  concrete  struc- 
tures, found  the  results  so  suc- 
cessful that  they  followed  through 

(Coatlauad  on  Pag*  7) 


Make  this  a  lucky  day — turn  joss 
and  rab  your  favorite  rabbit's 
foot.  On  the  serious  side,  it  is 
time  that  we  offer  prayers  to  the 
God  of  our  Forefathers  for  our  fu- 
ture. 

ir    -ft    it 
After    World    War    I    President 
Wilson  went  to  Versailles,  carry- 
ing with  him   the  resources   of  a 
Nation  and  the  wishes  of  a  World. 

fr    i(    ir 

Today  our  Secretaiy  of  Stale  is 
enroute  to  Mofcow,  carrying  witli 
him  the  prayers  of  a  Nation,  and 
possibly  the  Destiny  of  Civiliza- 
tion. 

ir    ir   ^ 

Perhaps    never    in    history    has 
such  a  responsibility  rested  on  the 
shoulders  of  one  man. 
ir    -Ct    -Cr 

The  dream  of  Wilson,  Roosevelt 
and  Churchill   seems  further   tuan 
ever  beyond  our  reach,  despite  the 
existence  of  a  United  Nation.s. 
it    ^    -ir 

We  have  spent  our  resources 
down  to  our  undershirt  trying  to 
buy  peace  through  appeaHf^njent. 
We  only  know  we  are  now  far 
down  the  road  oit-^hich  /the^e  is 
no  tominK.  It  seems  to  be  a  case 
of  "shoots  the  works  —  double  or 
nothing". 

it    it    it 

Our  little  home  front   bickering 
and  quarreling  becomes  very  iiisig- 
nificant  when  viewed   against   the 
backdrop    of     World     future.     We 
should   stop    and   offer   a    moment 
of    praytr,    asking    strength    and 
guidance    for    the    one    man    upori 
whom  so  much  depends. 
it    it    ir 
This  18  a  milestone  in  His- 
tory— our  prayer  is  that   if 
is    not     the    gravestone    of 
Civilization. 
•#- 


Home  Price,  Sales  Volmne  Expected  to  Drop 
In  Majority  of  Cities  in  1947,  Survey  Shows 

Price  and  volumi  of  s.<)le8  of  homes  are  both  expected  to  drop  in 
a  majority  of  the  cities  of  the  countrv  during  1947,  the  National 
Association  of  Real  Estate  Hnards  reported  today  on  the  twsis  ot 
returns  from  its  46th  semi-annual  survey  of  the  real  estate  market. 
The  survey  brought  replies  from  local  real  estate  boards  in  476  cities 
in  45  states. 

The  returns  thus  dispelled  the  specter  of  "an  uncontrolled  boom" 
in  real  estate  which  is  being  held*- 
up  by  some  to  justify  continuing 


Lumher  Merchants 
Committee  to  Meet 
Saturday,  March  8 

The  Legislative  Committee  of 
the  Lumber  Merchants  Associa- 
tion of  Northerr.  California  will 
mett  at  11  a.  m.,  Saturday,  March 
8,  at  the  Palace  Hotel  in  San 
Francisco  to  discuss  pending  leg- 
islation introduced  into  the  State 
of  California  Legislature. 

The  discussion  will  cover  more 
than  40  Senate  and  Ashcmbly  bills 
concerning  construction,  housing, 
labor  and  rent  control. 

The  findings  and  recommenda- 
tions of  the  Committee  will  be  re- 
ported to  the  Board  of  Directors 
and  to  the  membership  of  the  As- 
sociation. A  definite  cours-?  of  ac- 
»ion  will  be  decided  upon  regarding 
several  bills  that  directly  affect  the 
lumber  and  building  materials  in- 
dustry. 

Members  of  the  I>egiKiativ9  Com- 
mittee are  George  K.  Ailams,  Wal- 
nut Grov?,  Presi<^ent  of  the  Lum- 
ber Merchants  Apsociation;  Wen- 
dell Robie,  Auburn,  Chairman  of 
the  Committee;  M.  A.  Harris  of 
Van  -  Ar?MJale  -  Harris  Lumber  C'>., 
San  Francisco;  Henry  Laws  of 
Laws  &  Yeager  Co.,  "^antn  Rosa: 
F.  L.  Dettminn  of  Allen  &.  Dett- 
man  Lumber  Co.,  San  Francis'.o; 
Jo  Shepard  of  the  Builders  Em- 
porium, El  Cerrito. 

AED  MEETS  MONDAY 


Traffic  accidents  will  be  discus- 
sed in  detail  by  .Tohn  E.  Curley,  of 
the  National  Safety  Council,  when 
the  Construction  Equipment  Din- 
trihutors  Association  n  o  1  d  s  its 
monthlv  meeting  Monday  evening, 
March  10,  at  the  St.  .Julian  Cafe. 

He  will  be  introduced  by  Presi- 
dent L.  T.  Pock  man.  Reports  mil 
be  received  from  memhprs  of  the 
Association  who  ittended  the  na- 
tional convention  in  Chicago  re- 
cently. 


rent  control 

Prices  oi  residential  property 
are  expected  to  be  lower  as  the 
year  progresses  in  63  per  cent  of 
the  reporting  cities,  and  to  remain 
at  their  present  level  in  36  per  cent. 
Only  11  per  cent  of  the  cities  be- 
lieve that  prices  will  continue  to 
rise. 

Not  one  of  the  largest  cities  with 
population  of  more  than  500,000 
looks  for  higher  home  prices,  and 
only  8  percent  of  the  cities  with 
population  of  100,000  or  more  an- 
ticipate such  a  rise.  In  fact,  57 
per  cent  and  64  per  cent,  respec- 
tively, forecast  lower  residantial 
prices. 

Volume  of  home  salcii  is  expect- 
ed to  dwindle  still  further  during 
1U47  in  63  per  cent  of  the  report- 
ing cities.  Only  11  per  cent  expect 
a  greater  volume,  and  this  11  per 
cent  does  not  include  even  one  of 
the  cities  with  a  population  of 
more  than  500,000. 

Indicating  the  increasing  tempo 
anticipated  in  new  home  conbtruc- 
tion,  44  per  cent  of  the  cities  ex- 
pect higher  prices  for  home  sites. 
Only  7  per  cent  forecast  softening 
prices, 

A  need  for  new  commercial  build- 
ing was^  reported  by  91  per  cent 
of  the  cities.  Reflecting  this  height- 
ened demand  for  well-located  down- 
town and  business  property,  51  pci 
cent  of  the  cities  expect  a  rise  in 
prices  during  1947,  Only  4  per  cent 
of  the  cities  forecast  any  drop  in 
prices,  and  not  one  of  the  largest 
cities  is  in  this  category. 

Business  property  rents  will  con- 
tinue to  rise,  in  the  opinion  of  62 
per  cent  of  the  cities,  but  37  per 
cent  anticipate  no  change.  The  out- 
look for  higher  rents  is  in  propor- 
tion to  the  size  of  the  cities.  For 
example,  86  per  cent  of  the  largest 
cities  expect  a  rise,  but  only  49 
per  Cent  of  the  small  cities  with 
population  under  10.000  look  for  a 
gain. 

Much  the  same  picture  was  paint- 
ed for  office  rents,  A  rise  is  ex- 
pected by  60  per  cent  of  the  cities, 
and  the  larger  the  city,  the  more 
likely  is  the  anticipation  of  a  jump. 

Wartime  industrial  expansion  did 
not  result  in  an  over- supply  of  fac- 
tories and  other  production  facili- 
ties, the  survey  showed,  A  demand 
for  indu.strial  real  estate  in  excess 
of  supply  was  reported  by  76  per 
cent  of  the  cities^  and  all  of  the 
largest  cities  so  replied.  Of  those 
indicating  this  demand,  42  per  cent 
listed  warehousing  as  a  principal 
need;  23  per  cent,  general  utility 
buildings :  15  per  cent,  factory 
buildings,  19  per  cent,  all  types. 

A  trend  toward  higher  real  es- 
tate taxes  was  reported  in  83  per 
cent  of  the  n'ties.  This  reflects  the 
fact  that  cities  are  again  coming 
into  a  position  to  mnke  major  pub- 
lic improvements  that  were  banned 
during  the  war  period  or  that  have 
been  impossible  because  of  lack  of 
materials. 

In  16  per  cent  of  the  reporting 
cities,  the  real  estate  taxes  are 
expected  to  stav  on  the  same  level 
as  last  year.  Only  2  ptr  cent  look 
for  lower  taxes.  The  larger  the 
city,  the  more  general  is  the  trend 
to  higher  real  estate  taxes. 

New  non-real  estate  sources  of 
revenues  have  been  adopted  re- 
cently in  28  per  cent  of  the  re- 
porting cities,  and  new  sources  are 
under  consideration  in  a  number 
of  other  communities.  Sales  tax 
is  the  sonrce  in  16  per  cent  of  the 
cities  which  told  where  they  got 
their  new  revenue;  utility  tax,  in 
16  per  cent;  business  tax,  in  6  per 
rent;  amusement  levy,  in  5  p«>r 
cent;  licenres,  in  9  per  cent.  Park- 
ing meters  were  named  by  54  per 

(Conttnned  on  Pag*  8) 


Plans  Completed  for 
$20  Million  Rental 
Project— Billings 


Plans  for  a  $20  million  San 
Francisco  apartment  house  project 
are  complete,  it  was  announced 
Friday  by  ofllcers  of  the  Mayfair 
Heights  Corporation,  owners  of  the 
development. 

The  area,  to  be  known  as  Anza- 
vista,  is  situated  on  one  of  the 
city's  highest  and  most  easily  ac- 
cessible plateaus.  It  is  bounded 
by  Geary  Street  on  the  north,  Turk 
Street  on  the  south,  Matjunic  Ave. 
on  the  west,  and  St.  Jospeh's  Ave. 
on  the  east. 

The  development,   once  the   site 
of   historic    Calvary    Cemetery,   la 
made  up  of  235  lots.    Each  lot  has 
a  minimum  frontage  of  87  V4   feet 
and  averages  100  feet  in  depth. 

In  announcing  construction  plans 
for  the  first  buildings,  H.  C.  "Jouli" 
Billings,  secretary  of  the  Mavfair 
Heights  Corporation,  described  the 
development  as  one  of  San  Fran- 
cisco's most  desirable  apartment 
house  areas. 

Scenery  Featured 
Residences  in  the  newly-develop- 
ed  area,   he   pointed    out,    will    be 
within  seven  minutes  driving  time 
and  15  minutes  by  street  car  from 
Market  Street  and  the  city's  main 
business    'Jistrict.     A    nearby   ana 
has  been  zoned  commercial  to  as- 
sure quick  and  easy  shopping  for 
An/.avista  residents.  The  new  com- 
mercial   sector    features    off-street 
parking  to  assure  customer  safety. , 
Billings  cited  Anzavista  as  being 
an  ideal  location  for  growing  chil- 
dr«?n.     The   John    Geary    grammar 
school    is  just   3   few   short   blocks 
from  the  heart  of  the  development  , 
and   the    school's    accommodations 
are  Koon  to  be  increased  to  provide 
for    additional    pupils.     The    city 
has    announced    plans    to    provide 
playground   facilities   on   the  Turk 
Street  ?ide  of  Anzavista.    The  new 
Lowell    High    School    will   be   built 
in    the    Laurel     Hill    development 
north    of    Anzavi««ta.     Parochial 
schools  and  the  University  of  San 
Franciscf    are  within  walkinif  liis- 
tance  of  the  newly  df'voloped  tract. 
Freedom     from     industrial     !«moke 
and  noise  also  help  to   mak''  this 
one   of   San    Francisco's   moat   de- 
sirable nelKhbo^hoodn. 

The  archilec'.ural  f  rm  of  Ward 
*  Bolles  has  plans  for  rental  units 
which  would  utili/-'  all  the  ad- 
vantages of  the  hilltop  area.  Each 
apartment  features  wide  full  view 
windows  and  U  rrared  courts.  Each 
nijit  is  to  have  a  h.'Jf-court;  the 
half -court  formed  by  one  npart- 
mont  faces  that  of  the  pdjacont 
apartment,  thus  forming  a  wide 
nation  for  gracious  California  liv- 
ing. 

Utilities  Underground 
Upon  completion  of  the  architec- 
tural plaiP'  th"  project  wns  turned 
over  to  E.  Elmore  Hu»chiKon,  woll 
known  local  civil  engineer.  Mr. 
Hutchison  worked  out  terrain  plans 
to  give  each  living  unit  a  fiweeping 
view  of  the  city  and  a  great  part 
of  the  Bay  Area. 

Enanne^'i-ing  plans  also  called 
for  the  erection  of  light  standards 
without  M  n  P  f  «r  h  1 1  y  wires  Ix'infl; 
strung  through  th**  area.  This 
eliminated  f^re  harards  at^d  «<'sured 
furthT  beautification  of  th^  en- 
tire Anzavijita  site.  All  utilities 
are  underflTound. 

Assured    thnt    th«'    archit'"'t"'-jl 
'    pngineering    plans    were    the 
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CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  A.  J. 
Orier,  roflonal  director,  135S  Market 
St.,  has  announced  the  follewlng  per- 
nilto  granted  for  construction  ot  com- 
morelal  and  industrial  buildings  m 
tho  San  Francisco  area: 

MARCH  4,  1947 

CLASSROOMS,  190.000;  King  City 
King  City  Union  School,  King  City. 

TOILET  facilities  for  church,  f45C0; 
42nd  and  Rich,  Oakland ;  owner, 
Gospel   Auditorium,   premises. 

AUTO  sales  and  service,  |6000;  Main 
St.,  Bumey;  owner,  M  C  Haynes, 
Box  826.  Bumey. 

CANNERY  machinery,  repair  shop, 
$4800;  618  Filbert  St.,  Hayward; 
owner,  Hayward  Machine  Works, 
21971  Foothill  Blvd.,  Hayward. 

PLANT  to  mfg  cement  blocks,  cab- 
inet work,  14000;  Seaside;  owner, 
Megna  &  Wclborn,  Box  936,  Mon- 
terey. 

OFFIfTES  for  engrg  dept,  Standard 
OU  Co.,  14590;  1212  Broadway.  Oak- 
land:  owner,  Car'tal  Co.,  1  Fowcli 
St.,  Slan  Francisco. 

BANK,  $41,000;  2601  Broadway,  Red- 
wood City:  owner.  Capital  Co.,  1 
Powell  St.,  faan  Francisco. 

CLASSROOMS,  $80,000;  Danville; 
owner,  Danville  School  District. 
Danville. 

FURNITIIRE  sale.s  and  repairs.  $56.- 
150 ;  2868  Mission  St ;  ownpr,  Shaffs 

'  Furniture  Co.,  2871  Mission  St.,  San 
Francisco. 

AUTO  service  unit.  $10,000 ;  Main  and 
Locust.  PJacerville;  owner,  Leo 
Barrett  and  E  D  Meyer,  premises. 

ARTS  Bhqp  bldg.  $28,000;  McArthur; 
owner.  Industrial  Arts  Shop  Bldp. 
Fall  River  Union  High  School.  Mc- 
Arthur. 

MACHINE  shop.  $3300;  2633  Favr.tto 
Redding;  owner.  Ernest  E  Selb\. 
804  Lakeview,  Redding. 

COMPLETE  mote!  unit,  $1500;  near 
Fresno;  owner.  Mrs  M  A  Brown, 
Route  10,  Box  59,  I<"resno. 

REPLACE  still  and  still  tower.  $65.- 
000;  near  Madera;  owner.  K  Arake- 
lian,  Inc.,  Madera. 

REPAIRS  to  historical  bldgs..  $38,- 
000;  San  Juan  Bautlsla;  owner. 
State  ot  California,  Sacramento. 

RESTAURANT  and  bar,  living  qtrs. 
$20,000;  1930  University  Ave.,  Easst 
Palo  Alto;  owner,  Donald  J.  Ragno, 
2006  University    Ave.,    Palo   Alto. 


Contractor— Horco    Conotruetlon    Co., 
746  N.  La  Brea,  Uoo  Angoleo,  Calif. 

3/7/47  •     * 

Contract  Awarded 
Store  ^ 

SALINAS,   Calif.,    Monterey    County. 

S.  Main  St. 
Owner— Lucky    Storea,   Inc.,   877  2nd 

St.,  Oakland,  Calif. 
Plans  by  owner. 
Contractor — Daloy     Broo.,    Box    127, 

Belmont,  Calif. 


Buildin?  Section 


.1/7/47  •  ^ 

Contemplated— 

D^oartment   Store   (Additions) 

SAN  FRANCISCO,  Calif.  The  White 
Hnu.se.  Sutter  St.,  Grant  Ave.  and 
Post  Street 

Ownei^-Raphael  Weill  &  Co.,   Sutter 
St.   and   Grant   Ave.,    San    Fran- 
c^pco,  Calif. 

Architect— Not  Selected. 

Moder:iization  of  present  main  White 
House  building  and  razing  of  the 
Lent  building,  NW  comer  of  Post 
St.  and  Grant  Ave.,  razing  of  the 
Jewelers  building.  Post  St.,  razing 
of  the  Maynard  building,  Gra.il 
Ave.,  and  construction  on  the  site 
of  the  three  buildings  of  three  In 
tograted,  8-story  buildings  match- 
ing floor  leveia  with  the  present 
main  building,  increasing  the  floor 
area  174,000  sq.  ft. 


3/7/47  V.        •     2 

Contract  Awarded 

Hangar  Coot  $11,606 

SAN  LUIS  OBISPO,  Calif.,  San  Luis 

Obispo  County  Airport. 
Owner — Board  of  Supervisors  of  the 

County  of  San    Luis  Obispo,  A.  E. 

Mallagh,  county  clerk.  Courthouse, 

San  Luis  Obispo,  Calif. 
Architect  —  Harland   Bruce   Doufflaa, 

P.    O.    Box    71,    San    Luis    Obupo, 

Calif. 
Wooden   frame  multiple  hangar. 
Contractor>-.-0.  R.  Ocha  4  Son,  P.  O. 
'     Box  721,  San  Luio  Obispo,  Calif. 

Other  bidders  March  3  were: 

Maino   Construction  Co.,   San   Luis 
Obispo,  Calif..  $13,000. 

Harold  N.  Nielsen,  San  LuisOblapo, 
Calif.,  $13,850. 

A.  Madonna,  San  Luis  Obispo,  Calif., 
$15,260.50. 


3/7/47  2 

Proliipinary  Piano  Approved— Work- 
ing   Drawings   Noaring   Completion 

Repair  Shop  (Airplane) 

HAYWARD,  Calif.,  Alameda  County. 
Hayward  Municipal  Airport. 

Owner  —  Aviation  Service,  Mesara. 
Sperry  &   Miles,  Hayward  Airport 

Consulting  Engineer  —  Carl  S.  Re- 
plogle,  610  Boulevard  Way,  Pied- 
mont, Calif. 

Wood  and  steel  frame  with  metal 
siding  and  roof  (70x70  ft),  concrete 
floor,  part  1-  and  2-8tory. 


3/7/47  •     8 

Low  and  Only  Bidders 
Automatic  Sprinkler  Syttoms; 

Serial   No.  04-203-47-58 
BENICIA   ARSENAL,   Calif.,    Solano 

County. 
Owner — San  Francisco  District  Corps 

of  Engineers,  War  Department,  74 

New    Montgomery    St,  San    Fran- 
cisco, Calif. 
Low   Bidder— George  M.   Robinson  & 

Co.,    490    5th    St.,    San    Francisco, 

Calif.,  $29,981. 

Other  bidders  March  6  were : 

Automatic     Sprinkler    Engineering 
Co.,  San  Francisco,  Calif.,  $29,07& 

Grinnell    Co.    of    the    Pacific,    San 
Francisco,  Calif..  $31,072.14. 

Automatic    Sprinklers    of    the    Pa- 
cific, San  Francisco,  Calif.,  $36,634. 

M  &  K.  Corp.,  San  Francisco,  Calif,. 
$41,400. 

Herman    Lawson    Co.,   San    Fran- 
cisco, Calif.,  $42,051. 


9-1 0— EDUCATIONAL 
BUILDINGS 

3/7/47  *    » 

Owner  Taking  Bids— Due  March  21. 
12  Noon 

School    Building    (Addition) 

Estimated    Cost    $32,000 

OROVILLE,  Calif.,  Butte  Co.  East- 
slde  Elementary   School. 

Owner  —  Oroville  Elementary  School 
District,  C.  F.  Fylling,  superintend- 
ent of  elementary  schools ;  Austin 
Darby,  president,  Oroville  Board  of 
Education,   Oroville,  Calif. 

Architect— Koblik  &  Fisher,  726>4  K 
St.    Sacramento,    Calif. 

Steel  and  wood  frame,  brick  aiid 
wood   walls,   four  classrooms,   con- 
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1 .8 — COMMERCIAL  BLDG5 

3/7/47  •    8 

Plans   Completed 

Store  (Remodel) 

SANTA  CLARA,  Calif..  Santa  Clarr 
County. 

Owner — Rucker  Company,  24  FIrht 
Street,  San  Jose.  Calif. 

Architect — Charles  E.  Butner,  986 
The  Alameda.   San   Jo«e,  Calif. 

Work  involves  remodeling  from  pub- 
lic garage  to  a  3  btury  building. 
new  partitions  and  plate  glasa  front 


acneral  contractors  doolrlng  sub-bids  on  any  Job  are  Invited  to  make  known 
their  requlromonta  In  this  column.    There  lo  no  eharge  for  this   sorvloo. 

Moreland   Elomentary  School,  San  Jose;    Bids  due  March   13,  7:30   P.  M. 
William  Horstmeyer  Company,  23  Mars  St,  San  Francisco  (MArket  V239> 
H.  ft  R.  ConstrucUon  Cc,  110  Market  St,  Ban  Francisco  (DOugla/"  751B) 
Pacific  Coast  Builders,  Z5S0— 18th  Street,  San  Francisco  (HEmlock  M88) 
Peter  Sartorio,  262  Clementina  St.,   San   Francisco    (OArtleld  8317) 
Williams  *  Burrows,  Inc.,  10  CallforDla  Dr.,  Burlingame   )Burl.  4-1796) 
carl  N.  Swenson  Co.,  1095  Stockton  Ava.  San  Jose  (BAllard  2002) 
Bert  P^Ward  &  Son,  1Z4B  Lincoln  Ave.,  San  ose  (Columbia  269  or  8060) 

Addltl'ona  A  and^B.^AIturao  Grammar  Bohool,   Aituras;    Bids  duo  Maroh 
13,   8:00   P.    M.  ^ 

central    California    Constr.    Co.,    802    Capital    XMauonal    Bank    Building. 

Hacramento  (Sacto  8-6871) 
B.  A  H.  Constr.  Co.,  UO  Market   St.,  San  Francisco   (DOuglas  7516) 
Ulagham  Constr.  Co.,  Route  2,  Box  0976,  Sacramento 
L.  O.  Shals,  Route  1   Box  112.  Chloo  (Chlco  106S  or  1210) 

Wareh6T7io~and'Offrc^BrdarEmeryville,  Calif.;    Bid*  due  MarclTTrNobn"" 
Hwincrton  A  Walborg  Co..  226  Bush  St.  San  Francisco  (QArfleld  2980) 
Lewis  C.  Dunn  Co.,  799  Monadnock  Bldg.,  San  Francisco  (TUkon  6-1471) 
Barrett  A  HUp,  918  Harrison  St,  .S*n  initinclsco  (DOuglas  0700) 

Officers'  Qt."*.,  Spec  1267,  SacramentoSlgpil'DopotTBIds  due  Marri8,'2>rq 
Wallace  D.  Harklns.  Inc.,  400  Sutter  St,  San  ^Yanclsco  (ORaystone  8022) 
iJingham  Constr.  Co.,  Route  2,  Box  rinni.  bacramento. 
M  A  K.  CorporaUon,  200  Fmanclal  Center  Bldg..  S.  F.   (UXbrook  7624) 
M.  <•  K.  Corp.,  200  Financial  Center  Ulrtg.,  Fan  Francisco  (BlXbrook  7824) 

Bachelor    Officers'    Quarters     and     Road     improvements,     San     Francisco 
County  Air  Station.  Mills   Field,   U.  S.  Coast  Guard;    Bids  duo  March 
17.   10:00  A.    M. 
Monson  Broa.  478  Sixth  St.  San  Francisco   (DOuglas  6857) 
Klvtn  C.  btendell,  2278  Market   St,  San   Francisco    (HlCmlock  5352) 
Krbentraut  &  Summers,  606  Fennpylvanla  St    San   Francisco   (AT  24:0) 
M.  A  K.  Corporation.  200  Financial  Center  mag..  S.  F.   (KXbrook  <«K4) 
Henry  Arlan  Construction,  4142  Geary   Blvd ,  San  Francisco   (BA  8i70) 


Crete  floors  and  wood  roof. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  Archi- 
tect upon  deposit  of  825.00. 

Bids  will  be  taken  on  the  Eastside 
Elementary  School  separately  or 
combined   with  the  Burbank  School. 


3/7/47  •    9 

Bond  Election  In  Amount  of  $725,000 
Approved 

School   Buildings  and   Improvements 

Cost  $725,000 

SANTA  ROSA,   Calif.,   Snooma  Co. 

Onwei>— Santa  Rosa  Board  of  Educa- 
tion, Lloyd  K.  Wood,  superintend- 
ent of  schools;  Helen  M  Lehman, 
secretary,  756  Humboldt  St,  Santa 
Rosa,  Calif. 

Construction  planned  includes  addi- 
tional 28-room  building  on  North 
St  side  of  Fremont  Elementary 
School  grounds  for  an  expanded 
Junior  high  school;  a  new  elemen- 
tary school  in  the  Bryden  Lane 
area  and  another  in  the  Sonoma 
Ave.  district;  new  building  to  re- 
place temporary  classrooms  at  the 
Humboldt  St  Junior  High  School 
grounds  and  turning  this  into  an 
elementary  school,  replacing  Fre- 
mont ;  additional  permanent  class- 
rooms at  both  the  Burbank  and 
South  Park  schools. 


3/7/47  9 

Bond    Election   in   Amount  of  |15,(X)0 

Set  for  April  8 
School    (Addition) 
FRESNO     COUNTY,     Calif.     Conejo 

Elementary  School. 
Owner  —  Conejo    Elemnetary    School 

District,  R.  H.  Crosno,  clerk  of  the 

board,  Conejo,  Fresno  County,  Calif. 
Includes  two  classrooms. 


10 


3/7/47 

Contract   Awarded 

Library  Bookstacks   (Addition) 

Cost  8150,000 

LOS  ANGELES,  Calif.  University  of 
California  at  Los  Angeles. 

Owner — University  of  California  at 
Los  Angeles,  406  Hllgard  Ave.,  Los 
Angeles. 

Includes  fabrication,  erection  and 
completion  of  additions  to  library 
bracket  type  bookstacks,  including 
framing,  stacking,  shelving,  floor, 
stairs,  heating,  etc. 

Contractor — Sapp  Construction  Co., 
1825  S.  Beverly  Glen  Blvd.,  Loo  An- 
geles, Calif. 


3/7/47  •     9 

Owner  Taking  Bld»— Duo  March  31, 

12  Noon 
School  Building  (Addition) 

Estimated  Coot  816,000 
OROVILLE,    Calif.,    Butte    Co.   Bur- 
bank School. 
Owner  —  Oroville   Elementary   School 
District,  C.  F.  Fylling,  superintend- 
ent  of   elementary   schools;    Austin 
Darby,  president,  Oroville  Board  of 
Education,  Oroville,  Calif. 
Architect— Koblik  A  Fisher,  726H    K 

St,  Sacramento,  Calif. 
Steel    and    wood    frame,    brick    and 
wood  walls,  three  classrooms,  con- 
crete floors  and  wood  roof. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $26. 

Bids  will  be  taken  on  Burbank 
School  separately  or  combined  with 
the  Eastside  Elementary  School. 


3/7/47  *  ® 

Owner  Taking    Bids— Due   April   2, 

4  p.  M.— Bidders  Figuring 

School  (Addition)       Est  Cost,  $85,000 

STOCKTON.  Calif.,  San  Joaquin  Co. 
Hazelton  ElemenUry  School,  Lin- 
coln and  Jefferson  Streets. 

Owners-Stockton  Unified  School  Dls- 
irictv  Andrew  F.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Lindsay  Sts.,  .Stockton,  Calif. 

Architect  —  John  U.  Clowdsley,  Ex- 
change Bldg.,  Stockton,  Call/. 

Frame  end  ttuoco,  1  story;  includes 
one     classroom,     library,     cafeteria 
and  kiichen,  concrete  playyard. 
Plans  aiid  specifications  obtainable 

from  the  architect's  office  upon  de- 

po.«it  of  ^25.00. 
Each  bid  must  be  accompanied  by 

currency,    certified    check,     cashier's 

check  or  surety  bond  in  amount  oi' 

10%  of  bid,  payable  to  the  Stockton 

Unified  school  district 
Following   contractors   have   taken 

out  plans.  ^ 

5  C.   Giles   &  Co.,  819  Elks   Bldg., 
Stockton,  Calif. 


Wholesale  Only 

Lumber 

Medicine  Cabiaeli 
Wood  Lath 

Building  Paper 

ReiUy  Brothers 

aiGO  Shellmound  Street 
Emeryville  8 

Phone  OLympIo  5672 


SQUIRES 

AND 

MARSHALL 

Announces  Change  of 
Address  to 

NEW  OFFICES  AND 
WAREHOUSE 

725  Second  Street 

San  Francisco  7.  Calif. 

SUtter  9037 


LYON  METAL  PRODUCTS 

STEEL  SHOP  EQUIPMENT 

UNISTRUT  SERVICE  CO. 

STEEL  FRAMING  MEMBERS 

ANCHOR  MANUFACTURING 
COMPANY 

METER  SOCKETS  &  TROUGHS 

TEMPO  PRODUCTS  CO. 

TEMPOTOOLS 


I.- 


3/7/47  8 

Contract  Awarded 

Store  Cost  14,000 

BBRKKUCT,  Calif.,  Alameda  County. 
MSO  Telegraph  Ave. 

Owner— W.  P.  Jeter.  360  60th  St..  Oak- 
land. Calif. 

Architect— Ratcllff,  Havraond  A  Rat- 
cliff.  2337  Shattuck  Ave.,  Berkeley, 
Calif. 

One-8tor>'. 

Contractors-Lewis  Construction  Co., 
516  18th  St.,  Oakland.  Calif. 


Crematorium   Addn.,  Oakland;    Bids  due  March  10.  4:00  P.  M. 
WUIIs  F.   Lynn.   1040  Folger  St.,   i*erKeley    (BlCrkeley  6044) 


S/7/47  4 

Contract  Awarded 

Headquarters  Buildings;  Spec  9238 

Cost  $279,917 

WEST  LOS  ANGELES.  Calif..  Lxis 
Angeles  County.  6898  Venice  Blvd. 

Owner — Los  Angeles  Water  &  Power 
purchasing  agent.  Room  1202,  311 
8.  Spring  St.,  Los  Angeles,  Calif. 

Plans  by  owner. 

Includes  hollow  masonry  office  and 
warehouse  building  (48x132  ft.)  and 
motor  vehicle  buildings  (38x166  ft.) 

Contractor^— J.  Waiter  Johnson,  &205 
Hollywood  Blvd.,  Los  Angoleo,  Calif. 


8/7/47  8 

Contract  Awarded 

Standards  Building;  Spec.  814 

Cost  1170.167 

LOS  ANOELES,  Calif.,  Los  Angoleo 
County.  Southeast  comer  Main  St 
and  Eastlake  Ave. 

Owner  —  Los  Angeles  County  Board 
of  Supervisors,  601  Hall  of  Records. 
Los  Angeles,  Calif. 

Architects— Allen  A  Lutzl.  6112  Wil- 
shlre  Blvd.,  Los  Angeles.  Calif. 

Reinforced  concrete  building  for  Los 
Angeles  County  sealer  of  weights 
and  measures  for  storayo  of  Im- 
pounded scales. 


Soils  and    Irrigation   Bldg.,   Davis;    Bids  due   March  24.  2  P.   M. 
iCrbentraut  A  Summers,  <»«  fennsyivanla  St.,  8.  V.   (ATwater  2420) 
M.  a  K.  Corporation,  200  Vlnanctal  Center  Bldg.    8.  F.  (ICXbrook  7624) 
Jas.  I.  Barnes  Constr.  Co.,  tKl  Russ  Bldg,  San  Francisco  (ElXbrook  S&U) 
John  K.  Branagh,  105  Sheridan  Ave,  Piedmont   (HUmboldt  5262) 

Manufacturing  Plant  (Oil  Burners),  Oakland ;  BidTdue' Marrh~18,  ST^SHpriM. 
Harry  K.   Jensen,  4024   MacArthur  Blvd.,  (Jakland    (Kifillog  3-4021) 
MaciJonald,  Young  A  Nelson,  Inc.,  127  Montgomery  St.,  S.  F.  (SU  8296) 
Barrett  A  HUp.  918  Harrison  St.,  San   i<-ranct6co  (DOuglas  O70O) 
Utolte,    Inc.,    8451    San    Leandro    St.,    OaKland    ( XKl.itdJd    1064) 

Collego    Bldg.,   Southern   Oregon    college    of    Coucation,   Asniand,   Oregon; 
Bids  duo  March  10,  9  A.  M. 
B.  A  R.  Constr.  Co.,  110  Market  St..  San  tiTancli^co   (DOuglas  7516) 

Naval  Rossrve  Armory,  Spec.  iBZfe,  Vnllejo;  bids  due  Msrch  1»,  i  P.  M. 
Henry  Arlan  Construction,  4142  Geary  Blvd.,  San  JtVancisco  (BA  3170) 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Frav.cisco  (KXbrook  6JS2) 

Vicente  St.  Outfall  Sewer,  San  Francisco:  B:ds  due  March  12,  2:30  P.  M. 
M  ft  K.  Corporation,  200  Financial  Center  Bldg.,  8.  F.   (EXbrooki  7624) 

Remodel~Jewelry'8tor~eT"8arr'FrancT8Co;    Bids~due   March   14,  4   P.    M. 
MacDonald.   Young  &  Nelson,  Inc.,  127  Montgomery  St..  S    F.    (SU  8296) 


iRUJin  pnmr  compnnv 


MAKES 


FiHE  pnini 

4th  &  Addison  Sts  •  Berkeley  2,  Calif 
Phone:  BErkeley  3440 


PLANS  ON  FILE 


COMET  SAWS 
for  WOOD 
METAL 
STONE 


The  following   list   of    plans   and   specifications   for  oenstruotlon 
projects  are  now  available  for  inspection  at  the  office  of  DAILY 
PACIFIC  BUILDER,  468  Tenth  Vtroot,  San   Franolseo 


work  Location 

Manufacturing  Plant  (Oil  Burnero)        Oakland 

Naval  Reoei-vo  Armory  Vallejo 

Airport    Extension   Fill  S.  F.  Airport 


•Id  Opening  Date 

8-18 
8-19 

3-l« 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  us  Kgardtng  Imf>rovemcnt  District  jobs.    Wc  handl*  coU«c> 
tions;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act  Districta 

Telephone  GArfidd  8000 

HANNAPORD    &    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 

ir  


MORE  "Accurate"  CUTS  PER  HOUR 

Wi'fh  COMET  SAWS! 

Save  money  on  the  job  .  .  .  less  waste  of  material  .  .  .  Icm  time 
...  less  labor  and  more  profit!  For  greater  efficiency,  speed  and 
economy  in  cuning  wood,  metal  or  stone  ...  use  COMET  SAWSI 
Write  or  phone  today  for  literature.    1  to  10  H.  P. 

"If  Ift  a  Perfobfe  Tool  ...  Wo  Havo  It" 

DELTA     EQUIPMENT     AGENCY 

SALES  ■  RENTAL  -  SERVICE 
2)12  Iroodway.  OAKLAND    •   Toloplieno  Tlmplobar  *t7l 


FRIDAY.  MARCH  7.  1947 

Samuel  Eyre,  1035  N  Pilgrim  SI., 
Stockton.  Calif. 

M.  B.  Shuper,  117  E  Sonoma  Ave. 
Stockton,  Calif. 

O.  H.  .^aln.  Elks  pidg.,  Stockton 
Calif.        ^ 


DAILY     PACIFIC     BUILDER 


PAGE  3 


3/7/47  •   ji 

Department  of  Public  Health  Ap- 
proval    Granted  — Construction     to 

—■Start   Immediately 

Hospital  Estimated  Cost  $95,000 

TURLOCK.  Calif..  Stanislaus  County. 

Owner  — Dr.  Marion  Carter  Collins. 
Turlock,  Calif. 

Architect  —  Russell  Gueme  deLappe, 
Claremont  Hotel,  Berkeley,  Calif. 

Concrete  block,  wood  frame  roof, 
concrete  floor,  one-story,  approxi- 
mately 7500  aq.  ft. 

Contractor— John  Lund,  919  E.  Main 
St.,   Turlock,  Calif. 


12-13— 


INDUSTRL\L 
BUILDINGS 


3/7/47  12 

Owner  Taking   Bids— Due  March  17, 

10  A.  M.— Bidders  Figuring 
Laundry  Building  ^ 

MERCED,     Calif.,     Merced     County. 

Merced  General  HospiUl. 
Owner — County  of  Merced,  c/o  Board 

of    Supervisors,     R.     W.     Cochran, 

county    clerk.    Courthouse.    Merced, 

Calif. 
Architect— Charles  E.  Butner,  7  Win- 
ham  St.,  Salinas.  Calif. 
Temporary    metal    laundry     building 

(40x60  feet). 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect and  from  the  office  of  W.  E. 
Bedesen,  county  engineer,  Courthouse, 
Merced,    Calif.,    upon   deposit   of   $10. 

The  following  contractors  have 
taken  out  plans: 

Wallace  D.  Harkins,  406  Sutter  St., 
San  Francisco,  Calif. 

Leslie  Pitchett,  P.  O.  Box  1495,  Mer- 
ced, Calif. 

East  Builders,  1702  D  St.,  Merced, 
Calif. 

Larsen-Ratto  Construction  Co.,  1901 
Hedges  Ave.,  PYeano,  Calif. 

14-17— PUBUC  BLDGS. 


3/7/47  •     14 

Bids  Rejected 

Outdoor  Amphitheater 

NEAR  QUINCY,    Calif..    Plumas   Co. 

Feather  River  Camp. 
Owner — City    of    Oakland,    Board    of 

Playground    Directors,    Robert    W. 

Crawford,  secretary,  215  City  Hall, 

Oakland.  Calif. 
Plans  by  owner. 
Reinforced      concrete       amphitheater 

and  stage. 

All  bids  received  February  19  were 
rejected  as  too  high,  at  which  time 
O'Connor  Bros.,  750  Madison  St..  Red 
Bluff,  Calif.,  at  $13,716.40,  submitted 
tow  bid. 


18-19— REUGIOUS  BLDGS. 

3/7/47  •    19 

Contract  to  Be  Awarded 
Mortuary  Coot  $38,000 

MILJ.  VALLEY,  Calif.,  Marin  County. 

Frontage  of  130  feet  on  Miller  Ave. 

and  130  feet  on  Una  Way. 
Owner— John  F.  Summerill,  76  Cort* 

Madera  Ave.,  Mill  Valley,  Calif. 
Architect— Thomas  A  Meret,   208  Do 

Young  Bldg..  San  Francisco,  Calif. 
Old  English  style,  one-story. 
Contractor — E.   L.  Hoberg,  247  Corte 

Madera  Ave.,  Mill  Valley,  Calif. 

Contract  to  be  signed  within  a  few 
days. 


3/7/47  17 

Owner  Taking   Bids — Due   March  17, 

10  A.  M.— Bidders  Figuring 
Detention    Homo 

MERCED,  Calif.,  Merced  County.  On 
,     site  of  Merced  County  Hospital. 
Owner — County  of  Merced,  c/o  Board 

of     Supervisors,     R.     W.    Cochran, 

county   clerk,    Courthouse,    Merced, 

Calif. 
Architect — Charles  E.  Butner,  7  Win- 

ham  St..  Salinas.  Calif. 
One-story,    concrete;   Including   eight 

inmates'     and     matrons'     quarters, 

toilet  facilities,  recreation  and  liv- 
ing room,  heating  system. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect and  from  the  office  of  W.  E. 
Bedesen,  county  engineer,  Courthouse, 
Merced,  Calif.,  upon  deposit  of  $10. 

The  following  contractors  have 
taken  out  plans : 

Wallace  D.  Harkins,  406  Sutter  St, 
San   Francisco,   Calif. 

Leslie  Fitchett,  P.  O.  Box  1495,  Mer- 
ced. Calif. 

Bast  Builders,  1702  D  St.,  Merced, 
Calif. 

Laraen-Ratto  Construction  Co.,  1901 
Hedges  Ave.,  Fresno,  Calif. 


3/7/47  19 

CPA  Approval  Granted  In  Amount  of 
$40,500— Owner  Will  Ask  Bids  About 
March  15th 

Church    Building 

ALBANY,  Calif.,  Alameda  County. 
Washington  and  Curtis  Sts. 

Owner — St.  Albans  Episcopal  Church, 
Randolph  C.  Miller,  pastor,  1446 
Euclid  Ave.,  Berkeley,  Calif. 

Architect  —  Arnold  Constable,  956 
Spencer  Ave.,   Sausallto,   Calif. 

Stucco  and  concrete,  2-story  church 
edifice  and  community  house;  in- 
cludes classrooms  and  kitchen. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


3/7/47  »  20 

Own^r  Taking   Bids — Due  April   7, 

2:30    P     M 
Juvenile    Hall  Est.    Cost    $50,000 

F-LUMAS  COUNTY.  Calif. 
Owner — Plumas  County  Board  of  Su- 

Derv'isors,  Courtbouse,  Quincy,  Cul 
Architect — Leonard     F.     Starks,     416 

Native  Sons  Building.  Sacramento, 

Calif. 
Framo  construcilon. 

Plans  and  specifications  obtain- 
able from  the  above  office  of  the 
Architect   upon  deposit  of  $20.00. 


20 


3/7/47 

Low  and  Only  Bidder 

Prefabricated   Recreation    Building 

OAKLAND,   Calif.,    Alameda  County. 

Owner — Board  of  Playground  Direc- 
tors of  City  of  Oakland.  Robert  W. 
Crawford,  secretary.  Room  315,  Cltjj 
Hall.  Oakland,  Calif. 

One  DU-O  type  prefabricated  gym- 
nasium and  recreation  building,  86x 
108  ft.  overall,  completely  erected. 

Low  and  Only  Bidder — Van  Bokkelen- 
Cole  Co..  439  23rd  St.,  Oakland, 
Calif..  $39,793. 


22-26 — RESIDENTIAL 
BUILDINGS 

3/7/47  '26 

»>l«n»    Completed — To    Be    Submitted 

to    FHA   for   Approval — Owner  Will 

Build — Rresldence*   (15) 
SANTA  CLARA  COUNTY,  Calif,  be- 

tw^een    San    Jos'^    and    Los    Gatoa. 
Owner — .In.spnh     Mf^vers.    Orrnmercial 

Building,  Ran  Jo.se  Calif. 
Architect— Charles     E.     Butner.     985 

The  AlamoKla.  San  Jose.  Calif. 
Wood    frame   and   stucro.   800-90<J  sq 

ft.,  2  and  3  bedroom  dwellings. 

First    15  of   an    ultimate   1000  resi- 
dences. 
Contractor— Owner    will    build. 


3/7/47  *    23 

Own«r   Taking    Bids — Due    March    18, 
2  P.   M.    (Time   Extended   from 
March    10)    -Bidder*    Figuring 
Officer's    Quarters:    Spec.    1267 
SACRAMENTO,     Calil..     Sacramento 
County.   Sacramonto   Signal   Depot. 
Owner     —     U.     S.     Engineer     Office, 

Wrip^t   Bldg.,  Sacramento,  Calif- 
Pinna  by  owner. 

Bids  will  be  taken  as  follows: 
Item    1—2    buildings,    construct    offl- 
cprs'    quarters,    type    A,    Spant.sh, 
hip  roof; 
Item  2—1  Job.  heating  control  system 

Alternates 
(11  deduct    for    each    building    from 
Item     1     If    living    room    Frenm 
doors  arc  omitted  and  sash  sub- 
stituted in  accordance  with  plans; 
(2»  deduct    for    each    building,'    from 
item  1  if  fireplaces  and  appurte- 
nances   are   omitted , 
(3)  deduct    for    each    building    from 
item   1    If   outside   entrances   and 
stairway     to     second     floor     are 
omitted ; 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sizes  in  Stock) 
Cemplot*  Factory  Sorvlcs — Quiehor  Dolivory 


REINFORCING   STEEL 

Complete  Service  and  Erection 


L 


W.  S.  WETENHALL  CO. 

17th  and  Wiscon$in  Streets 

Son  Proncisco  10,  Calif ornio 

Phone  HEmlock  1480 


(4)  deduct    for    each    building    from 
Item    1    If   downspouts    and    gut- 
ters are  omitted. 
The     following     contractors     have 
taken  out  plans : 

C.    M.    Allen,    Box    463,    Falrflekl. 
Calif. 

T.    C.    and    W.    H.    Irwin,     126    N. 
Broadway,  Fresno,  Calif. 

C.  A.  Otto,  1026  H  St.,  Marysville, 
Calif. 

A.  R  Liner,  Box  43,  Merced.  Calif. 

Bmgham  Construction  Co.,  Route  2, 
Box  5{>75,   Sacramento,  Calif. 

Harold    B.    Peterson,    2917    V    St., 
Sacramento,  Calif. 

Matthew   A.   Little,   1   Grand   View 
Ave..  San  Francibco,  Calif. 

James  McFarland,  26€  Laguna 
Honda   Blvd  ,   San  Fiancisco,   Calif. 

Pacific  Coast  Buildertt,  2530  18th 
St..  San  PVancisco,  Caliy 

Arthur  J.  Isaacson,  219  W  Rose 
St.,  Stockton.  Calif. 

Moore  A  Moore,  Route  2,  Box  289-Z, 
Chlco,  Calif. 

J.  A.  Bryant,  1815  Capital  St.,  Val- 
lejo, Calif. 

R  J.  Dunlap  Co.,  786  Market  St., 
San  Francisco,  Calif. 

Guy  E.  Hall,  310  30th  St.,  Bakers- 
field,  Calif. 

G.  W.  Williams  Co.,  10  California 
Dr.,   Burlingame,  Calif. 

L.  H.  Hansen  A  Sons,  313  Palm 
Ave.,  Fresno,  Calif. 

R.  J.  Daum,  6803  West  Blvd.,  Ingle- 
wood,  Calif. 

Myers  Bros..  3107  San  Fernando 
Ud..  Los  Angeles.  Calif. 

Harvey  A.~  Nichols,  936  E  Slauson 
Ave.,   Los   Angeles,    Caiif. 

Campbell  Construction  Co.,  800  P 
St.,  Sftcramento,  Calif. 

Franceschi  Construction  Co.,  845 
Marina    Blvd.,    Sacramento.  Ca^. 

Lawrence  Construction  Co.,  3020  V 
St.,  Sacramento,  Calif. 

Frank  Maloney,  1915  S  St.,  Sacra- 
mento, Calif. 

Carl  N.  Swenson  Co.,  P.  O.  Box 
558,  San  Jose,  Calif. 

E.  T.  HaaM  Co.,  P.  O.  Box  411,  San 
Mateo,  Calif. 

Anderson  &  Ringroue.  320  Market 
St.,   San   Francisco,   Calif. 

Barrett  A  Hilp,  918  Harrison  St.. 
San   Francl.sco.  Calif.  , 

Central  California  Construction  Co. 
Inc.,  116  Erie  St.,  San  Francisco. 
Calif. 

Clinton  Construction  Co..  923  Fol- 
som  St..  San  Francisco,  Calif. 

Empire  Construction  Co.,  Ltd.,  344 
Harriet  St.,  San  Francisco,  Calif. 

Erbentraut  A  Summers,  696  Penn- 
sylvania Ave.,  San  Francisco,  Calif. 

Robert  McCarthy,  1050  Kirkham  St.. 
San    Francisco,   Calif. 

Theo.  J.  Meyer  Sons,  200  Quint 
St.,   San   Francisco,  Calif. 

M.  &  K.  Corp.,  200  Financial  Cen- 
ter nidg.,  San  Franclbco,  Calif. 

Moore  A  Roberts,  693  Mission  St., 
San  Francisco,  Calif. 

Wagner  A  Martinez,  181  South 
Park,    San    Francisco,    Calif. 


C.    L    WoW   Construction    Co,.   4412 
Fulton  St.,  San  Francisco,  Calif. 

ThovctM  C.   Buck,   1123  B.   Charter 
Way,   Stockton,  Calif. 

C.    E.    Kenuedy,    330    W.    Charter 
Way,    Stockton,   Calif. 

Shenhard  A   Green.   300   First    Na- 
tional Bldg.,  Stockton.  Calif. 

Continental    Construction   Co.,   1402 
Front  St.,  Sacramento,  Calif. 

Wallace  D.  Harkins,  Inc.,  406  Sut- 
ter St..   San   Francisco,   Calif. 

(Charles  MacCloskey  Co.,   112  Mar- 
ket St.,  San  Fiancisco,  Calif. 


*'o"  Cost  $100^000 

PORTERVILLE.  Calif.,  Tulare  Cto. 
Owner-City  of  Portervllle,  Irvln  H. 
Alt  house,  city  engineer.  City  HaJl, 
Porter\llle,  Calif. 
Consulting  EInglneer — Qulnton  Engi- 
neers, Ltd..  816  S.  Flgueroa  St.,  Los 
Angeles,  Calif. 


28-30— MISCELLANEOUS 
BUILDINGS 


3/7/47  S8 

Low  Bidders 

Launching  Stations  Cost  $76,807 

WHITE  SANDS  PROVING 
GROUNDS,  New  Mexico. 

Owner — U.  S.  Government,  War  De- 
partment, U.  S.  Engineers,  c/o  H. 
F.  Hannls,  district  engineer,  Albu- 
querque, N.  M. 

Architect — Private  plans. 

Includes  utilities  system.  4  launch- 
ing platforms,  additions  to  7  con- 
trol buildings,  convert  building  to 
photo  laboratory. 

Low  Bidders 
P.   R.   Bum,  Box  111,   Las  Cruces, 

N.  M.,  $76,807. 
C.  H.  Leavell  A  Co.,  1900  Wyoming 

St.,  El  Paso,  Texas,  $89,762. 
Robert  E.  McKee,  1918  Texas  Ave., 

El  Paso,   Texas,   $92,870. 


3/7/47  •  83 

Contract  Awarded— Sewage  Pumping 
Plant  Cost,  $1M,497J&0 

MILL  VALLEY,  Ciillf ,  Marin  County 

Owner— City  of  Mill  Vhlley,  R.  E. 
Baumberper,  city  clerk.  City  Hall, 
Mill  Valley,  Calif 

Consulting  Engineer — John  S.  Bates. 
3134  Eton  St.,  Btrkeley.  Calif. 

Reinforced  concrete  pumping  station, 
including  pumps,  mechanical  and 
electrical  equipment,  piping,  grad- 
inij,    etc 

Contractor — Stolte,  Inc.,  9451  San  Le- 
andro St.,  Oakland,  Calif. 


Engineering  Section 
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3/7/17  •  32 

Owner  Taking    Bids— Due    March   2J, 
10.30  A.    M. — Sewage   Treatment 
Plans   and   Appurtenances 

Cost,  $300,000 
FRESNO,    Catir.,    Fresno    County     S. 
Hide  Jensen  Ave.  bet.  Cornelia  and 
Onant  Avenues. 
Owner— City  cf  PYesno,  D.  E.  Rough- 
ton,  City  Clerk,  City  Hall,  Fresno. 
Consulting  Engineers— Koebig  A  Koc- 
big.  Rowar.  Bldg.,  Los  Angeles,  Cal. 
iMlmuiy  treatment  plant. 

Plan.s  and  specifications  obtainable 
from  the  office  of  the  city  clerk  up- 
on   Irpoisit    of   ^25,   refundable. 


33- 


BRIDGES 


3/7/47 

Bids   In- 
Bridgo 


38 


-Held  Under  Advlssmont 


Summerbell 

Roof  Structures 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

8/7/47  $2 

Engineers    Authorized    to    Start    Pro- 

llmlnary    Plans 
Sewags  Disposal   Plant  Modomlsa- 


Wb**  plmalM 
V«Mr  saw 
balMlBf  Hr 
teddy's  ■••ds, 

Caff . . . 
SUMMIRIILL 


1746  Thirteenth  Street 
Oakland,  California 

T  W  i  n  o  a  l(  N    "J  6  2  7. 
ENlcfptis*;    lOQ'AO 


•  •  •  is  made  available  through  the  installation  and  oper- 
ation of  attractive,  sturdily-built  metal  Service  Stations  and 
Drive-in  Restaurants.  The  metal  buildings  you  require  can 
be  simply  and  economically  fabricated  in  our  plant. 

DiBpIay  Buildiage;  Motal  Canopime;  Stomi  Fabricated  Buildinge;  Flat  Panmt 
Typ«  Buildiage... built  to  ap^citication.  For  complete  information  write,  pho^m 

Michel  A  Pfeffer  Iron  Worki,  Inc. 

W.  A.  JAMBS,  Maaogmr  St— I  Batldiag  DiriHon 

Tonth  and  Harrison  Stroots,  San  Francisco  3,  California 

Talophono  MAtkot  5966 


.1 

i 


I 


) 


PACC4 


DAILY     PACIFIC    BUILDER 


FRIDAY,  MARCH  7.  1947 


WALIOJT  CRSOBK.  Calif..  Contra 
Costa  County.  Across  San  Ramon, 
1.7  miles  south  of  Walnut  Credc. 

Owner  —  Robert  Montague,  Walnut 
Creek.  Calif. 

Consulting  Engineer  —  Carl  S.  Re- 
plogle,  610  Boulevard  Way,  Pied- 
mont, Calif. 

Concrete  abutments,  wood  timber 
floor,  90  feet  long. 


S3 


8/7/4T 

Contract  Awarded  

Overhead  Crossing   (Substructure) 

Cost  $231,300.50 

SANTA  BARBARA.  Calif..  Santa 
Barbara  County.  Over  tracks  of 
Southern  Pacific  Co.  at  Salslpuedes 
Street 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 

.    Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Substructure  for  an  overhead  cross- 
ing. 
Contractor — Macco    Corp.,   815    Para- 
mount Blvd..  Clearwater,  Calif. 
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3/7/47 

Contract  Awarded 

Bridge  and  Approaches      Cost  $29^24 

TULARE  COUNTY.  Calif.  Across 
White  River  Sink,  about  two  miles 
north  of  Earlimart 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Contractor  —  Wheeler  Construction 
Co.,   875   Cleveland,   Oakland,  Calif. 

3/7/47  '    «S 

Contract  Awarded 

Bridge  Cost  818,713 

SACRAMENTO  COUNTY,  Calif. 
Across  Arcade  Creek  on  Madison 
Ave.,  about  10  miles  northeast  of 
Sacramento. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
■  Reinforced  concrete  slab  bridge. 
■'"Contractor  —  Wm.    E.    Thomaa   Con- 
*•     structlon  Co.,  Box  1462,  Sacramento, 
Calif. 
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ket  St  ,  San  Francisco,  Calif. 

Olympian  Dredging  Co.,  628  Mar- 
ket St.,  .San  Francisco,  Calif. 

American  Dredging  Co.  1419  Broad- 
way, Oakland,  Calif. 

Franks  Dredging  Co.,  260  Califor- 
nia St ,  San  Francisco,  Calif. 

Hydraulic  Dredging  Co..  Ltd.,  1221 
Central  Bank  Bldg.,  Oakland. 

Healy  -  Tlbbitts  Constr.  Co.,  1100 
Evans  Ave.,  San   Francisco.  Calif. 

A.  S.  Dutra,  255  California  St.,  San 
Francisco,  Calif. 

Guy  F.  Atkinson  Co..  Railroad  and 
Oranpe  Aves.,  South  San  Francisco. 

Associated  Dredging  Co.,  625  Mar- 
ket St.,  San  Francisco,  Calif. 

Ben  C.  Gerwlck.  Inc.,  112  Market 
St.,  San  Francisco,  Calif 

Macco  Ccnstr.  Co.,  Freight  and 
Ferry  Sts.,  Oakland,  Calif. 

Johnson  Western  Co.,  Box  416,  Ala- 
meda, Calif. 

H.  F.  Lauritzcn,  Box  470,  Flttsburg, 
Calif. 

Bundesen  and  Lauritzcn,  Box  927, 
Pittsburg,  Calif. 

Duncanson  -  Harrelson,  690  Mar- 
ket St..  San  Francisco,  Calif. 


3/7/47 
Contract  Awarded 

Bridge  Repair  Cost  87,907 

YUBA  COUNTY,  Calif.  Over  Oregon 
Creek,  about  four  miles  south  of 
CamptonvlUe. 
Owner  —  County  of  Yuba,  Adrlenne 
Conley,  county  clerk,  Hall  of  Re<j- 
ords,  MarysviUe,  Calif. 
Plans  by  owner. 

Includes  repair  of  existing  covered 
timber  truss  bridge  approximately 
77  ft.  long,  consisting  of  removing 
the  existing  timber  flooring  string- 
'  ers  and  floor  beams  and  the  steel 
truss  roads  and  floor  beams  and 
new  timber  stringers  and  flooring. 
Contractor— C.  C.  Qlldersieeve,  Wil- 
lows. Calif. 

8/7/47  33 

Contract  Awarded 
'    Box  Girder  Undercrosstng 

Cost  8195,993 

LX)S  ANGELES  CO.,  Calif.  Santa 
Ana  Parkway  at  Soto  St. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete. 

Contractor — Oberg  Bros..  401  W.  Re- 
dondo.  Inglewood,  Calif. 


3/7/47  •  34 

Owner  Taking    Bids— Due  March   27, 

2  P.  M.  (Revised  Unit  Quantities)— 

Bidders    Figuring — Crash    Boat 

Channel  Dredging; 

Serial   No.  04-203-47-60 
HAMILTON  FIEIJD,  Cal..  Marin  Co. 
Owner — San    Francisco    Dl.st..    Corps 

of   Enfrineers,  War  Department,   74 

New    Montgomery    St.,    San    Fran- 
cisco, Calif. 
Plans  by  Engrg.  Dept.  of  Owner 
locludes   186,0W/  c  y.  dredgfng. 

Spec'llcatlons  obtainable  from  the 
above  office. 

Following  contractors  have  taken 
out  plans  - 

San  Franci.sco  Biid^e  Co.,  502  Mar- 
ket St.,  San  Francisco,  Calif. 

Olympian  Dredginp  Co.,  525  Mar- 
ket St .  San  Francisco,  Calif. 

American  Dredging  Co.  1419  Broad 
way.  Oakland,  Calif. 

Franks  Dredging  Co.,  260  Califoi- 
nia  St..  San  Francisco,  Calif. 

Hydraulic  Dredgmp  Co.,  Ltd.,  1221 
Central    Bank   Bldg,  Oakland. 

Healy  -  Tibbitt.i  Constr.  Co..  HOC 
Evans  Ave.,  San   Francisco,  Calif. 

A.  S.  Dutra,  255  California  St.,  San 
Francisco,  Calif. 

Guy  F.  Atkinson  Co..  Railroad  aid 
Orange  Ave.?.,  South  San  Francisco. 

Associated  Dredging  Co.,  625  Mar- 
ket St.,  San  Francisco.  Calif. 

Ben  C.  Geiwick,  Inc.,  112  Market 
S't..  San   Frunclsco,  Calif. 

Macco  Const  r.  Co.,  Freight  and 
Ferry  Sts.,   Oakland,  Ca'lf. 

Johnson  Western  Co.,  Box  41o.  Ala- 
meda. Calif.  ,     ^  ^ 

H  J.  Laurltrcn,  Box  470,  Pittsburg, 

Bundosen  and  Laurltzen,  Box  927. 
Pittsburg,  Calif. 

Duncanson  -  Harrelson,  690  Mar- 
ket St,  San  Francisco,  Calif. 

3/7/17  •  .  34 

Low  and   Ouly   Bidder — Earthwork, 

Pipelines,   Structures;    Spec.   1672 
Y.AKIMA  PROJ.,   Wa.sh.    Roza   Dlvi- 

j-lon,  pu.np  anms  No.  1  and  9;  pump 

area  No.  1.  located  about  six  miles 

north    of    Yakima,   and    pump   area 

No.    9,    about    six    miles    northwest 

of  Sunnyftide. 
Owner — V.  S.  Bureau  of  Reclamatior. 

7H   N.   2nd  St ,  Yakima.  Wash. 
Construction   ot   earthwork,   pipelines 

and  ctructures,   lateral  distribution 

systems. 
Only   Blddeiv-Morrlr.on-Knudscn    Co. 

Boise,    jdaho    (Srhed.    1)    587,340.80, 

and   Sc^ed,   2)    81V,68S.2«V 


pletlon  time. 
Low    Bidder — Johnson    Western    Co.. 

Box    416.   Alameda.   Calif.,    825  per 

hour. 

Duncanson  -  Harrelson  Co.,  San 
Francisco,  at  $60.75  per  hour,  submit- 
ted only  other  bid  March  5. 
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3/7/47 

Low  Bidder 

Bridges  and   Grading   Cost  8372411.6B 

SAN  BERNARDINO  COUNTY,  Calif. 
At  San  Tlmoteo  Creek  and  Santa 
Ana  River  on  Waterman  Ave.,  be- 
tween  RIverqide-Redlands  Rd.  and 

Mill   St. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento.  Calif. 

SUte  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif.  • 

Construct  2  steel  beam  span  bridges, 
about  2.7  miles  grading  and  sur- 
facing with  plant  mix  surfacing. 

Bids  opened    in  the  State   Bldg.,   Los 

Angeles,  Calif. 

Low  Bidder  — Griffith  Co.,  1060  S. 
Broadway,  Los  Angeles,  Calif., 
8372,811.66. 


34.DAMS.  RESERVOIRS  & 
DREDGING 


3/7/47  •  34 

Owner  Taklnq  Bids — Due  March  13. 
2   p.   M.— (Bidders    Figuring) 

Dredqing:    Serial    No     04-203-47-61 

GOVERNMENT  mLAND.  Cal..  Ala- 
ameda  County.  U.  S.  Coast  Guard 
dock,  Oaklnnd   Inner  Harbor 

Own»*r — San  Franripoo  DIst..  Corps 
of  Engineers.  War  Department.  74 
New  Montgomevy  St..  San  Fran- 
cisco, Calif. 

Plans  by  Engrg.  Dept    of  Owner 

Includes  dredping  to  a  depth  of  17 
ft.  below  mean  lower  low  water  of 
the  berthing  area  approxlmatol> 
880  ft.  »onR  by  110  ft.  wide  adji- 
cent  to  easterly  780  ft.  of  the  U.  S. 
Coast  Guard  dock. 
Bids  win  be  taken  ns  follows: 

(Alternate  1  (16.S00  c.y.  dredging 
and  depositing  mat'^rial  in  disposal 
area  for  Aitemole  No.  1; 
(Alterr-»te  2)  16.800  c.y.  dredgln,; 
and  depositing  material  In  di.sposal 
area  for  A.ltornate  No.  2. 
SpeciflcHtionK    obtainable   from    the 

above  offloe. 

Following    contractors    have    taken 

out  plans : 

San  Francisco  Bridge  Co.,  902  Mar- 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 

3/7/47  •     38 

Low  Bidder 

Traffic   Signals   and    Illumination 

Cost  834,914 

VENTURA  COUNTY,  Calff.  At  in- 
tersection of  Ventura  Blvd.  and 
Telephone  Rd.,  and  Intersection  of 
Ventura    Blvd.    and    Telegraph    Rd. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.   Calif. 

State  Highway  Engineer— O.   T.  Mc- 
Coy.   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
Bids  opened  In  the  State  Bldg.,  Los 

Angeles,   Calif. 

Low  Bidder  -L  H.  Leonardini  Elec- 
tric Construction  Co..  717  Francisco 
Blvd.,  San  Rafael.  Calif.,  884,914. 


39— SEWERS 


S9 


3/7/47 

Low  and  Only  Bidders 

Test  Borings;   Spec.  1823 

Cost  825  Per  Hour 

SAN  FRANCLSCO  BAY. 

Owner  -East  Bay  Municipal  Utility 
District,  Room  312.  512  16th  St., 
Oakland.  Calif. 

Includes  furnishing  equipment  and 
making  borings  as  required  In  San 
Francisco  Bay  along  the  line  of 
the  future  outfall  sewer  from  near 
the  end  of  the  Key  Mole  in  Oak- 
land and  extending  6600  ft  Into 
the  bay.  Borings  shall  be  made  at 
intervals  of  1000  ft.  and  shall  ex- 
tend about  100  ft.  below  the  bot- 
tom of  the  bay  for  the  purpose  of 
determining  the  rla.^slflcatlon  of 
the  foundation  materials  along  the 
outfall  line.  12-day  estimated  com- 


3/7/47 

Low  and  Only  Bidders 

Joint  Outfall  B  Sewer;  Unit  1.  Sec.  7 

Cost.  8336,088J20 

LOS  ANGELES  COUNTY.  Calif. 
From  Florence  Ave.,  to  Washing- 
ton Blvd. 

Owner— rLos  Angeles  Coimty  Sanita- 
tion District  No  2,  A  M.  Rawn. 
chief  engineer  and  general  man- 
ager, third  floor.  12C6  S.  Maple 
Ave.,   Los  Angeles,   Calif. 

Plans   by   owner. 

Aoproxlmately  16,000  ft.  67-ln.  and 
63-iu.   reinforced   concrete   pipe. 

Low  Bidder— Steve  P.  Rados,  2975 
San  Fernando  Roa4,  Los  Angeles, 
Calif..  8340,956.10  using  centrifugal 
R.  C.  pipe,  and  $336,088.20  usiny 
precast  R  C.  pipe. 
The  work   Involves: 

(1)  971  lin.  ft.  63  mch  reinf.  concrete 
pipe  sanitary-  sewer  between 
Stations  79  plus  87,  66  and  89 
plus  63  09,  complete  In  place; 

(a)  using   centrifugal    R    C.   pipe, 
1300  D  loading; 

(b)  using  precast  R.  C.  pipe.  1300 
D  loading; 

(2)  2731  lln.  ft.  of  63  Inch  reinf.  con- 
ciete  pipe  sanitary  sewer  be- 
tween Statlon.g  60  plus  00.00  and 
79  plus  87.66;  89  plus  63.09  and 
97  plus  84.40  complete  in  place; 

(a)  u.slng    centrifugal    R    .C.    pipe, 
1200  D  loading, 

(b)  using   precast  R.   C.   pipe,   1200 
D   loading; 

(3)  1448  :in.  ft.  of  63  In.  reinf.  con- 
crete pipe  sanitary  sewer  be- 
tween Stations  45  plus  42  and 
60   plus   00.    complete   in   place; 

(a)  using    centrifugal    R    C.    pipe, 
1000  D  loading; 

(b)  using  precast   R.    C.   pipe,   1000 
D   loading; 

(4)  24  linear  feet  of  67  in.  reinf. 
boncrcte  pipe  sanitary  sewer  be- 
tween Stations  121  plus  79  and 
122  plus  03,  complete  In  place; 

(a)  using  centjrlfugal   R.   C.   pipe, 
250O  D  loadiag: 

(b)  using   precast  R   C.   pipe,   2500 
D   loading; 

(5)  1905  .in.  ft.  57  tn.  lelnf.  concrece 
pipe  sanitary  sewer  with  collars 
and  cement  Joints  between  Sta- 
tlcns:  98  plus  88.00  and  109  plus 
86.00;  144  plus  8994  and  150  plus 
55.27:  153  plus  80.00  and  157  plus 
00.94  completo  li;  place; 

(a)  using    thick    wall     centrifugal 
R  C.  pipe,  1800  D  loading; 

(b)  using  thick  wall  precast  R.  C. 
pipe,    1800  D   loading; 

(6)  2720  lln.  ft.  of  37  In.  reinf.  con- 
crete pipe  sanitary  sewer  be- 
tween Stations:  121  plus  23.CO 
and  121  plus  79.000;  122  pluti 
and  121  plus  79.00;  122  plus 
55  27  and  163  plus  50.00  complete 
In    place ; 

(a)  using  centrifugal  R.  C.  pipe,  1500 
D    loaclmg; 
(b)  using   precast  R.   C.   pipe,   1500 
D  loading; 
t7)  Ji'or  approximately   5753   lln.   ft. 
of    57    !n.    reinf.    concrete    pipe 
.sanitary  sewer  between  Stations 
0  plus  OO.OO  a.id  4.")  plus  42  00;  9/ 
plus  84.40  and  98  plus  98.00:  109 
plus    86  00    and     121    plus     23.00 
complete  in  place  ; 

(a)  using    centrifugal    R.    C.    pipe, 
lOOC  D  loading. 

(b)  using   precast  R.   C.   pipe,    1000 
D  loading; 

(8)  21  standard  manholes  type  "B'', 
complete  in  place; 

(9)  3  standard  junction  chambers 
type    "B".   compiete   in   place , 

(10)  100  cu  yds.  of  standard  con- 
crete bod"  to  be  placed  where  re- 
quired  under   the   ptpe; 

(11)  50C  tons  of  gravel  bed  to  be 
piaccd  where  required  under  the 

pipe- 
Total  bids  submitteil  March  8  were : 

•  A)  .«'teve  P.  Rados,  <Ai  using  cen- 
trifugal C  pipe.  $340,966.10;  (B»  is- 
Ing  preca.st  concrete  pipe,  $836,088. VO 

(Bi  Martm  Constr.  Co..  (A>  8347.- 
948  50 

(Ct  Artukoyich  Bros..  (A)  $349,583- 
80:    (B)   $344,988.75. 

(D>  M  M  Buchanan,  (A)  $353,039.40; 
(n>   $344,911.20. 

(El  Tom  L  Oogo.  (A»  $363,043.10;  (B» 
$357,407.90. 

(F>  V  C  K  Constr.  Co.,  (A)  $382,- 
38,V10. 

(O)  B'.-rch  A  Eebek,  vA)  $409,068.50; 
(B)   $405,152.50 

(H»  M.  Miller  Co.,  (A)  $461,454.50; 
(B>  $455,899.50. 

(li  Bcbek  *  Brkich,  (Ai  $484,061:  (B> 
8479,377.10. 
Unit  prIce.T  will   be  given   shortly. 


I-Hum-l-B,  bet.  Greenlaw  Bluffs 
and  Scotia:  No  plans  available;  loca- 
tion sheet  In  s  t>cial  provisions. 

VI-Fre-4,f25-B-A.  tet.  Fowler  an.i 
Calwa  Overpass  and  bet.  4,6  miles 
Kings  county  line  and  Mountain  View 
Ave.:  No  plans  available;  location 
sheet  in  special  provisions. 

rV-C.C-797.  bridge  across  Pacheco 
Slough  near  Avon.  Plans,  83.69,  in- 
cluding sales  tax. 

VII-LA,Ora-174-B,A,  en  JPlrestone 
Blvd.  bet  Pioneer  Blvd.  and  Lincoln 
Ave. :  No  plant,  available ;  location 
sheet  in  tpecial  provisions. 

Checks  for  the  aoove  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  HighwayB 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plan.s,  spec- 
ifications, and  proposal  form  must 
be  addressed  to  the  Office  of  the 
State  Highway  Engineer,  P  O.  Box 
1490.  Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at  cost 
and  are  not  returnable  for  refund. 

A  representative  will  meet  prospec- 
tive bidders  on  projects  for  which 
bids  are  to  be  opened  in  Sacramento 
on  March  26,   1947,  as  follows: 

HUMBOLDT  CO.,  Cal.— Represent- 
ative of  the  District  Office  will  meet 
prospective  bidders  for  the  proposed 
project  in  Humboldt  County,  I-Hum- 
1-E,  at  ordan  Creek  Bridge  about 
3%  miles  south  of  Scotia  on  Friday, 
March  21.  1047,  at  10  A.  M. 

'FRESNO  CO.,  Calif.  —  Represent- 
ative of  the  District  Office  will  meet 
prospective  bidders  for  the  propose! 
project  in  Iresno  County,  VI-Fre- 
4,125-B.A  ut  south  end  of  Calwa.  over- 
pass on  Tuesday,  March  18,  1947,  at 
10  A.    M. 

CONTRA  COSTA  CO.,  Calif.— Rep- 
resentative of  („ounty  Surveyor's  Of- 
fice will  meet  prospective  bidders  for 
the  proposed  project  m  Contra  Costa 
County,  lV-C.C-797,  at  the  office  of 
the  County  Surveyor,  County  Court 
House,  m  Martinez,  on  Tuesday, 
March  18,  1947,  at  1:00  P.  M. 

Prospective  Didders  are  urged  to 
cooperate  with  the  District  Office 
fand  arrange  to  make  thier  field  In- 
spection on   the  abovo  dates. 


(9)  Develop  water  supply  and  fur- 
nish  water  equip; 

(10)  1,700  M  gals,  apply  water; 

(11)  232  stations   finish   rdwy; 

(12)  190   tons    liq.    asph.    S-2   pene. 
treatment ; 

(13)  240  cu.  yds.   class  A  port.   cem. 
cone,   structs. ; 

(14)  24,240    furnish   bar    reinf.    steel; 

(15)  24,240  lbs.  place, bar  reinf.  steel; 

(16)  69.8  M  ft.  BM  Doug,  fir  timber; 

(17)  6u5  M  ft  BM  treated  fir  timber, 
bridge  railing; 

(19)  2,815     lln.     ft.     furnish     treated 
Ddoug.  fir  piling; 

(20)  81  each  drive  timber  piles; 

(21)  98   lin.    ft.    12    in.    16   gage   CMP 
culverts ; 

(22)  124   lin.  ft.   18  in.   16  gage  CMP 
culverts; 

(23)  118  lin.  ft.  24  in.   14  gage  CMP 
culverts ; 

(24)  140  lln.  ft   36  In.    12  gage  CMP 
culverts ; 

(25)  72   lln.  tt.    48    in.    12   gage    CMP 
culverts; 

(26)  72    eac^    culvert    markers    and 
guide  i>osta; 

(27)  290  !bs."misc.  steel; 

(28)  removing    bridges. 

Unit     prices     submitted     March     5 
were: 
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40—       STREETS  AND 
HIGHWAYS 


3/7/47  40 

STATE  OF  CALIFORNL\ 
SPECIAL  NOTICES 

SACRAMENTO,  Calif..  Sacramen- 
to County.— State  Highway  Engineer 
O.  T.  ,Mc(^oy  announces  cost  of  blue 
prints  low  available  for  work  now 
adverMaed,  for  which  bkls  will  he 
.opened  In  Sacramento  on  March  26 
and  in  Los  Angeles  on  March  27: 


Gamerston  &  Green  Lumber  Co. 

WfcofMol*  and  Jobbing  Yardt 

LUMIER  ■  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


San  Franclice— 1  too  Army  St. 
ATwatT  1300 


Ooklanrf— 2001  LIviRqsteii  St. 
KSIIpgg  4-1  i$4 


3/7/47 

Low   and   Only   Bidder 

Grading,  Bridge*  Cost  $159339.10 

INYO  COUNTY,  Calif.  Near  Bishop 
on  Warm  Springs  Road  and  Po- 
leta  Road. 

Owner — State  of  California,  .Division 
of  Highways,  Public  Works  Bldg, 
Sacramento,  Calif. 

State  Highway  BJngr— G.  T.  McCoy, 
Public  Works   Bldg.,   Sacramento. 

About  4.4  miles  (net  distance)  grad- 
ing and  applying  penetration  treat- 
ment and  construction  of  two  tim- 
ber bridges. 

Only  Bidder — Macco  Corp.,  Peninsula 
and     Bayshore     Highway,     Burlln- 
game,  Calif..  $159,839.10. 
Work    involves : 

(1)  45   cu.   yds.    remove   cone; 

(2)  Clear  and  grubb; 

(3)  14,400    cu.    yds.    rdwy.    excav. : 

(4)  5O,0C0    sta.     yds.     overhaul; 
(6)  710  cu.   yds.   struct.   exCav. : 

(6)  200  cu.   yds.  ditch   and    channel 
excav. ; 

(7)  15,400    cu.    yds.    Import    borrow, 
type   B; 

(8)  14.800  cu.   yds.    imported   borrow 
Type   A; 


(1) 

(2)...- 

(3) 

(4) 

(5) 

(6) ".. 

(7) 

(8)..-. 


$    4.50 

3600.00 

.65 

.02 

3.00 

2.50 

1.70 

2.50 


(9) 500.00 


(10) 

(11) 

(12) 

(13) 

(14) 


3.80 

15.00 

26.00 

76.00 

.06 


(15) 

(16) 

(17)....r 

(18) 

(19) 

(20) 

(21) 

(22)... 

(23) 

(24) - 

(25) 

(26) 

(27).— 


$       .03 

280.00 

310.00 

366.00 

1.40 

80.00 

2.60 

3.60 

5.40 

9.25 

12.00 

8.00 

.85 


(28) 2800.00 


Metal  Weather  Strips 

Rock  Wool   Insulation 

Calking     •     Screens 

"Proper  fnsfa(/of ion  fs  halt  tfca  fob 
. .  Chomberl}n  dees  If  RIGHT" 

Chamberlin  Maniifacturen,  Sell*.  InsUlll 
and  Servirei — Ansiimet  full  undivided  r«- 
•ponsibilily  (or  a  complrlcly  aatiifactory 
inataltaton. 

Buildcca    arc    invilrd    to     invettJKatc    our 

co-operative   program.     The   name 

CHAMBERLIN, 

plua     other      (eaturca     of     our     program, 

malici    your    building    more    altrartive    to 

proipcrtivc  buyer*. 

"Our  SOlh   Year" 
2,300,000  Saliafied  Cuitonter* 


CHAMBERLIN 


in  lOth  St..  San  Franciico  i,  MA.  7665 
1496  67lh  St.,  Oakland  8.  OLympic  211) 


BURKE     FORM     CLAMPS 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types   of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 


780  Bryant  Street 


San   Francisco 


Phone  GArficld  8768 


X 


WITH      -:,\fi\]\j' 
FlBERGLAS'  InsiilaWon 


For  Cold  and  Sub -Zero 
Transportation  of  meats, 
frozen -foods,  dairy  pro- 
ducts, vegetable  oils, 
beery,  wines,  flowers,  etc. 
in  trucks, planes  and  rail- 
road cars. 

•  iOWIST  CONDiNSA- 
TION  FACTOR 

•  LIOHTWIIONT 

•  NIGH  irriCIINCY 
INSULATION 

•  PIRMANINT 

•  riRISAFI 

•  VIRMIN  MOOr 

•  UNNARMIO  RY 
MOItTURI 

Available  NOW 

at  your 

Insulation  Supply 

House...  or  call 


OTHER  ¥IBiRGLAS  UStS: 

lUCTtlCAl  INSUUTION  FIITIR  ClOTm 

NIAT  INSUUTKMI  DUST-STOf  PHniS 
COMrORT  INSUUTION  SNI^  INSUUTION 

MCORATIVI  rAIRICS  SOUND  DIADININS 

ROOr  DECK  INSUUTION  ROOHR'S  MOf  TARN 


WESTERN  FlBERGLAS  SUPPLY,  LTD. 


DISTRIBUTOR  i 
SAN    I^RANCISCO 


sutler    S967 


I NG IN ttRS 

OAKLAND 
i26    3rd    Street 
TWir<oak«  )4&S 


CONTHACTOBS 

FRISNO 

SOS   Moton   Builciinq 

Phone   S-8936 
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Low  and  Only  Bidders 

Grading  and  Surfacing       Cost  $94,486 

SAN  BERNARDINO  COUNTY.  Calif. 
Between  one  mile  east  of  Victor- 
vUle  and  Vlctorvllle. 

Owner — State  of  California,  Division 
.of   Highways,   Public   Works   Bldg., 

,  Sacramento,  Calif.  • 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  1.4  miles  grading  and  apply- 
ing bituminous  surface  treatment. 
Bids   will  be   opened    in    the   State 

Bldg.,  Lios  Angeles,  Calif. 

Lew   Blddei^-Matlch    Bros..    Box   390, 
Colton.  Calif.,  $94,486. 
The  work  Involves: 

(1)  clearing  and  grubbing; 

(2)  B0,600  cu.  yds.  roadway  excava- 
tion ; 

(8)  420  cu.  yds.  ditch  and  channel 
excavation ; 

(4)  420  cu.  yds.  structure  excava- 
tion; 

(6)  180,000  sta.  yds.  ovetiiaul ; 

(6)  6S  sta.  finish  roadway; 

(7)  26,000  sq.  yds.  prepare,  mix  and 
shape  surfacing,  bituminous  sur- 
face treatment; 

(8)  200  tons  liquid  asphalt  SG-3  or 
8C14  bituminous  surface  treat- 
ment; 

(9)  130  tons  screenings  seal  coat; 

(10)  11   tons  asphaltic  emulsion  seal 
coat; 

(11)  45  cu.  yds.  class  A  portland  ce- 
ment concrete  stniftures; 

(12)  3800  lbs.  bar  reinforcing  steel; 

(13)  30  each  monuments; 

(14)  lOO     lln.     ft.     laminated    timber 
eruard  railing; 

(18)  840    lln.    ft.    metal    plate    guard 
railing ; 

(16)  40  each  guide  posts; 

(17)  20  each   culvert  markers; 

(18)  80    lln.    ft.    18-ln.   CMP   culverts, 
16-gage; 

(19)  612  lln.  ft  24 -in.  CMP  culverts, 
14-gage. 

Total  bids  February  27  were: 
(A>  Matich  Bros..   $94,486. 
»      (B)  Clifford  C.  Bong  &  Co..  Los  An- 
geles,  $96,183.70. 

(C)  T   .M.   Page  Co.,  Monrovia.  $97,- 
793. 

(D)  Silva  A  Hill,  Los  Angeles,  $104,- 

358.40.  ^ 

(E)  Vinnell     Co.,     Alhambra,     $107,- 
.    248.40.  ^   ^, 

(F)  A.  F.  Helnze.  Alhambra,  $116,791. 
(O)  Mike    Radlch    Co..    Los  Angeles, 

$117,384. 

(H)  C.  G.  Willis  A  Sons,  Los  An- 
geles, $119,174.92. 

(I>    George    IJers    Co.,    San   Bernar- 
dino. $139,434.90. 
Unit   prices    will    be    given    shortly. 

8/7/47  „       •     li 

Owner    Taking    Bids— Due   March    14 

Grading  and  Surfacing 
FAIRFAX.      Calif..     Marin     County. 

Azalea    Ave.,     between     Broadway 

and   Sequoia. 
Owner— City  of   Fairfax,  Alice  Leon- 

eslo.  city  clerk.  City,  Hall,  Fairfax. 

Calif.  J  .         »     , 

Plans  by  engineering  department  or 

owner. 

Includes  grading,  preparing  subgrade, 
placing    crusher    run    base,    plant- 
mixed  surfacing  and  concrete  curbs 
and  drainage  facilities. 
Specifications   obtainable  from   the 

office  of  the  city  engineer.  City  Hall, 

Fairfax.  Calif. 
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Low  Bidder  »««--« 

Grading  and  Surfacing  Cost  $»,^ 
SAN  BERNARDINO  COUNTY.  Calif. 
From  11  miles  east  of  Needles  to 
Red  Rock  bridge. 
Owner-State  of  Callforn  a.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.  Calif.  ^    »,    «„ 

State  Highway  Englneer-O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 
About  2.9  miles  grading  and  surfac- 
ing with  bituminous  surface  treat- 
Bids  opened  in  the  State  Bldg.,  Loa 

Angeles,  Calif.  .     ,  w     „«    A•)^ 

Low   Bidder-Arthur  A.  Johnson    421 

Peari.  Lag^ina  Beach.  Calif..  $34,914. 


512  16th  St.  Oakland,  Calif. 

Includes  installing  approximately  3660 
lln.  ft  30-ln.  welded  steel  water 
main.  00  lin.  ft  24-in.  welded  steel 
water  main  and  80  lln.  ft  12-ln. 
cast  iron  pipe  and  valves  and  ap- 
purtenances and  for  removing 
about  1700  lln.  ft  existing  12-in. 
cast  iron  main  and  80  Un.  ft  24-ln. 
welded  steel  cement -lined  pipe. 

Low  Bidder— McGulre  A  Hester,   796 
66th  Ave..  Oakland,  Calif.,  $38,846. 
The  work  Involves: 

(1)  3100  cu.  yds.  trench   excavation 
for  steel  pipe; 

(2)  35  cu.  yds.  trench  excavation  for 
Installing  12-ln.  cast  iron  pipe; 

(3)  50    cu.   yds.    excavation    outside 
of  trench; 

(4)  3600   lin.   ft   install   SO-in.   steel 
pipe; 

(5)  80  lin.  ft  insUIl  12-ln.  cast  iron 
pipe: 

(6)  150  lln.  ft  cutting  of  steel  pipe; 

(7)  1300  lln.  ft  welding  of  steel  pipe; 

(8)  150     each    placing,     lining    and 
coating  at  Joints; 

(0)  25  cu.  yds.  concrete  In  anchors; 

(10)  1200   lln.   ft    furnish   and  place 
reinforcing  steel; 

(11)  6  each  Install  manholes  on  pipe; 

(12)  4   each  Install   air   and   vacuum 
relief  valves; 

(13)  2  each  install  24-in.  gate  valves; 

(14)  12  each  Install  dresser  couplings ; 

(15)  1    each    install    16-in.    regulator 
assembly ; 

(16)  760  sq.  yds.  repairing  concrete 
.  pavement ; 

(17)  SOO   sq.   yds.    repairing  oil   mac- 
adam pavement; 

(18)  2  each  install  6-ln.  blowoffs; 

(19)  90  lln.  ft  InsUll  24-ln.  steel  pipe; 

(20)  1700  lln.  ft.  remove  existing  12- 
in.  cast  iron  pipe; 

(21)  80  lin.  ft.  remove  existing  24-ln. 
steel  pipe. 

Total  bids  submitted  March  5  were : 
(A)  McGulre  &  Hester,  Oakland,  $38,- 

845. 
(B>  Pacific     Pipeline     &     Engineers, 

Ltd.,  El  Cerrito,  $39,732.90. 

(C)  Underground     Construction     Co., 
Oakland,   $47,233.50. 

(D)  Stolte,  Inc.,  Oakland,  $47,358.50. 
Unit  prices  were: 

(A)  (B)  (C)  (D) 

(1)..  .    $  5.00       $  3.00       $  4.80       $  4.86 

(2)  10.00  L50  4.00  5.00 

(3)  ..        8.00  1.16  8.00  6.50 

(4)  ..        2.00  1.46  3.56  2.21 

(5)  .        2.00  7.20  3.00  9.00 
(6) 60  2.50  2.70  2.26 

(7)  1.80  2.75  1.86  2.00 

(8)  24.00  20.00  10.00  16.00 

(9)  25.00  40.00  40.00  40.00 

(10) 20  .20  .11  .20 

(11).  .      40.00  60.00  48.00  50.00 

(12)          50.00  20.00  13.00  60.00 

(13).        126.00  148.00  75.00  160.00 

(14 )  20.00         48.00         21.00         15.00 

(15)  ..  400.00  2020.00  532.00  250.00 
(16).  3.50  6.26  6.66  8.75 
(17).  2.50  6.26  3.60  4.38 
(18).  60.00  75.00  110.00  85.00 
(19)..  2.50  2.40  8.20  4.80 

(20)  1.00  1.00  1.90  2.64 

(21)  3.00  5.00  2.60  3.50 
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Steel   Pipe — Bid   Opening    Data 

Extended  From  March  10  to  March 

14,  2  P.  M. 

YAKIMA  PROJECrr,  Washington. 
—Until  March  14.  2  P.  M..  bida  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Customs  House,  Danver. 
Colo.,  under  Spec.  1703  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Sunnyslde, 
Wash.,  one  lot  of  steel  pipe,  including 
sleeve  type  couplings  and  pi[>e  clamps 
for  wasteway  crossings,  and  one  lot 
of  steel  pipe  with  pipe  sleeves,  nip- 
ple and  valve  for  lateral  distribution 
systems,  Yakima  Project,  Washing- 
ton. The  equipment  will  be  installed 
by  the  government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $0.75,  not  returnable. 
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Removal  of  Substation  Buildings 
Contracts  Awarded 

RICHMOND.  Calif..  Contra  Costa 
Co. — The  following  awarded  contracts 
by  the  Key  System,  F.  R  Lloyd,  pur- 
chasing agent,  1106  Broadway,  Oak- 
land, Calif.,  for  removal  of  four  sub- 
station buildings  on  the  Richmond 
Shipyard  Railway.  The  work  includes 
removal  of  the  buildings,  including 
foundations,  and  th^  rehabilitation 
of  the  property. 

Dwight  Way  Substation 

A.  J.  Hopper  Co..  243  Langton  St., 
San  Francisco,  Calif.,  will  pay  $460 
to  Key  System. 

Buchanan  St.  Substation 

George  F.  Brayer.  166  7th  St.,  San 
Francisco,   and    Severln   Electric  Co., 
249  Natoma  St,  San  FYancisco,  Calif., 
will  pay  $380  to  Key  System. 
Canal  St.  Substation 

George  F.  Brayer,  166  7th  St.,  San 
Francisco,  and   Severln  Electric  Co., 
249  Natoma  St.,  San  Francisco,  Calif., 
will  pay  $380  to  Key  System. 
Potrero  Ave.  Substation 

Joseph  D.  Balllnger  &  Co.,  1905  Cy- 
press St.,  Oakland,  Calif.,  $486  (cost 
to  Key  System. 
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Ow^er  Will  Ask  Bids  About  March 
13 — Due  About  April  2 

Water  Mains 

LODI,  Calif.,  San  Joaquin  County. 

Owner— City  of  Lodl,  John  Blakely, 
city  clerk.  City  Hall.  Lodl.  Calif. 

City  Engineer— Clinton  Henning.Clty 
Hall,   Lodl.  Calif. 

Includes  installation  of  two  100-hp. 
pumping  units  and  new  water  mains 
to  cost  $147,000  for  immediate  con- 
struction and  $242,720  for  complete 
Job. 


43— MACHINERY  AND 
EQUIPMENT 
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Control  Piping  and  Air  Inlet 
Low  Bidders 

CENTRAL  VALLEY  PROJECT, 
California. — The  following  submitted 
low  bids  March  4  to  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver.  Colo.,  under  Spec.  1676  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Coram.  Calif.,  control  piping  and 
air  Inlet  and  drain  piping  for  96-inch 
outlet  gates  for  river  outlets  at  the 
Shasta  Dam.  Central  Valley  Project. 
California.  The  appartus  will  be  In- 
stalled by  the  government: 

Rockwell  Manufacturing  Co.,  Nord- 
strom Division,  Kansas  City,  Mo., 
Item  1.  $8143.03;  ship  180  days;  14.400 
lbs. ;  f.o.b.  Oakland,  with  freight  al- 
lowed to  destination;  terms  2%  10 
days. 

Western  Piping  &  Engineering  Co.. 
San  Francisco,  Calif.,  item  3,  $9775; 
ship  100  days ;  32,000  lbs. :  item  6.  $265 ; 
no  shipping  time  given ;  700  lbs. ;  both 
Stems  f.o.b.  San  Francisco;  terms  net. 
No  equalization  offered. 

Associated  Piping  A  Engineering 
Co.,  Compton.  Calif.,  item  3.  $811; 
31,500  lbs.:  item  4.  $2173;  10,000  lbs.; 
item  5.  $555;  600  lbs.;  ship  all  items 
100  days ;  f.o.b.  Compton ;  terma  1% 
10  days. 
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Automatio  Oil  Bumar^—Lew  and 

Only   Blddar 

SAN  FRANCISCO,  Calif.— Ray  Oil 
Burner  Co.,  401  Bernal  Ave.,  San 
FranclFCO,  C»|lif..  at  $580.00  plus  sales 
tax.  submitted  low  and  only  bid 
March  5th  to  the  City  and  County  of 
San  Francisco.  Calif.,  for  furnishing 
and  installing  one  No.  6  AP-11  Ray 
pump  type  sem> -automatic  oil  burn- 
er, complete  with  new  boiler  front 
plate,    etc. 
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Automatic  Oil   Burner— Low  and 

Only    Bidoer 

SAN  FRANCISCO,  CaUf — Weatem 
Asbestos  Company.  675  Townsend  St.. 
San  Francisco,  Calif.,  at  $377.00  sub- 
mitted low  and  only  bid  March  5lh 
to  the  City  and  County  of  San  Fran- 
cisco, Deuartmenl  of  Public  Work*. 
Room  282  City  Hall.  San  Francisco, 
Calif.,  for  furnishing  and  installing 
acoustical  materials  in  the  Controll- 
er's private  office  and  secreUry's 
office.  City  Hall.  San  Francisco.  Calif. 


353  Tehama  St.  San  Franciaoo,  Calif. 

Martin  Fried.  1074  Sanchaa  St.  Ban 
Francisco.  Calif. 

R.  P.  PaoU  &  Co..  2530  Lombax4 
St..  San  Francisco,  Calif. 

Walter  O.  Thompscm,  1707  FOlsom 
St..  San  Francisco,  Calif. 


•    44 


44 
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Fencing^^ontract  Awardad 

RICHMOND,  Calif.,  Contra  CoaU 
Co.— Hill  Lumber  &  Hardware  Co., 
1259  Brighton  St,  Albany,  Calif.,  at 
$1153,  awarded  contract  by  Richmond 
School  District,  W.  T.  Helms,  super- 
intendent, 108  Bissell  Ave.,  Richmond, 
Calif.,  for  furnishing  and  installing 
fencing  at  Nystrom  School.  Rich- 
mond. « 


44 
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Bronze  Hand  Rails 

Low  and  Only  Bidder 

ELLENSBURG,  Wash.— Nick  Hem- 
mlnga,  627  38th  Ave.s  San  Francisco, 
Calif.,  at  $610,  submitted  low  and 
only  bid  to  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  bronze  hand  rails  at  U.  S. 
Post  Office  Bldg.,  EUensburg,  Wash. 
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New  Oil   Burner 

Low  and  Only  Bidders 

REDONDO  BEACH,  Calif.,  Los 
Angeles  Co.— Service  Heat  &  Power 
Co..  636  2l8t  St.,  Oakland.  Calif.,  at 
$492,  submitted  low  bid  to  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, office  of  the  district 
euKlneer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  furnishing 
and  Installing  new  oil  burner  at  the 
U.  S.  Post  Office  Bldg.,  Redondo 
Beach,  Calif. 

Other  bidders  March  5  were: 

Ray  Oil  Burner  Co.,  San  Francisco, 
Calif..  $609. 

Automatic  Burner  Co..  Los  Angeles, 
Calif.,  $621. 

English  &  Lauer,  Los  Angeles. 
Calif..  $792.80. 
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Lighting  Fixtura* 

Low  and  Only  BIddars 

SAN  FRANCISCO,  Calif.— Malm  * 
Welter,  622  Larkln  St..  San  Fran- 
claco,  Calif.,  at  $2872.  submitted  low 
bid  to  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  lighting  fixtures  in  Judges' 
chambers  at  the  Courthouse  Bldg., 
San   Francisco,   Calif. 

Other  bidders  March  6  were: 

Frank  J.  Klimm  Co.,  Inc.,  Saui 
Francisco,  Calif.,   $3888. 

Clmlno  Electric  Co..  San  Jose, 
Calif,  $4226. 

Beacon  Electric  Co..  San  Fran- 
cisco. Calif..  $4381. 

Abbott  Electric  Co.,  San  Francisco. 
Calif.,  $6890. 


FOR    SALE 

TIMBERS,  wallboarda,  plumbins 
pipe»  millwork,  and  other  baild- 
inir  materials.  SALE  PRICES. 
Larire  stocks  of  *'hard  to  let** 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAleneia  4977 


mClRICUNS 
SINC(    19?0 


SSI  MISSION 
(Ib'ook  U4J.'' 


designing 


(Continued  on  Page  10) 
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3/7/47 
Low  and  Only  Bidders 
Water  Main  ( Install) :  ^^^^^^^JJ+S 
RICHMOND.  Calif..  Contra  Costa  Co. 
a  Mrd  St.,  Pullman  Ave.  and  Zlst 

Owier-East  Bay  Municipal  Utility 
District.  Room  406,  512  16th  St.. 
Oakland.  Calif. 

District  Engineer— John  8.  Longweii. 


42— MISC.    SUPPLIES   AND 
MATERIALS 


42 


3/7/47 

Conductor.  Assemblies,  Etc. 

Bids  Wanted 

DAVIS  DAM,  Arizona-California.— 
Until  March  14.  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rac- 
lamation,  Customs  House.  Denver. 
Colo.,  under  Inv.  7474-A  for  steel 
reinforced  bare  aluminum  stranded 
conductor,  compression  connector,  as- 
semblies, connectors,  wrenches,  ate., 
f.o.b.  shipping  point  and/or  Earp> 
Calif.,  and/or  Tucson.  Aria. 

Specifications  obtainable  from  the 
above  office. 


3/7/47  •  « 

Pickup  Trucks — Bids  Wanted 

SACRAMENTO.  Calif..  Sacramen- 
to iroimty.— Until  March  14.  3  P.  M  . 
bids  wMl  be  received  by  the  Sacrn- 
menfo  Municipal  Utility  Dist..  Carl 
L..  Rlrhey,  Acting  General  Manager, 
5»th  and  R  Sts.,  Sacramento.  Calif., 
for  fum^ihing  two  \-tcn  pick-up 
trucks  with  turn -In  allowances  on 
two  Dodge  1928  half-ton  pick  -  up 
tn^cks. 

Spf'iflratlonr  obtainable  from  thr 
above  office. 


44- 


SUB-CONTRACT 
INFORMATION 


3/7/47  •  44 

Watef  Heater— Low  Bidder 

PERKKLHY,  Calif..  Alameda  Co.— 
.lerrv  Doyle.  P.  O.  Box  74.  San  I>eaii- 
dro,  Calif.,  it  »463.4>  submitted  low 
hid  to  the  Fe'lernl  Work^  Agency 
ftjblic  Bulldlngn  Administration.  Of- 
fice of  the  District  Englnepr.  838  U. 
S.  Appraiser's  Building.  San  Fran- 
cisco. California,  for  furnishing  and 
installing  new  automatir  gas  water 
heater  at  the  U  S  Post  Office 
Building,  Berkeley,  California.  Other 
bidders   March  5th  were: 

Servlre  Heat  and  Power  Co.,  Oak- 
land,  Calif.,   3*49800 

Macnson,  ?an  Francisco,  Cal..  $567 
.'W67.00 

George  Stoddard,  San  Francisco, 
Calif.,    $047.60 


3/7/47  •     44 

Whitewashing  Walla— BIda  Wanted— 

Bidders   Figuring 

SAN  FRANCISCO,  Calif. —Until 
March  12,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Board  of  State  Harbor 
Commissioners  for  San  Francisco 
Harbor.  Ferry  Bldg.,  San  Francisco, 
Calif..  Frank  G.  White,  chief  engi- 
neer .for  whitewashing  and  painting 
the  shed  and  bulkhead  building  of 
Pier  44  on  the  waterfront -of  the  City 
and  County  of  San  Francisco,  Calif. 
Plans  and  specifications  obtainable 
upon  deposit  of  $10  from  the  above 
office  of  the  chief  engineer. 

The  following  contractors  have 
taken   out   plans : 

Acme  A  Commercial  Painting  Co.. 


supplying 
installing 

Some  of  Callferalo's  lliiea* 
power  aed  llghtieg  iastalla. 
tioRS  have  been  mode  by  E. 
H.  A  G.  Our  facilltiea  oed 
eiperieace    arm   et   year 


ETS-HOKIN 
&  GALVAN 


Associated  Wood  Products  Co. 


"Jh  Wood  W*  I14UI' 

TELEPHONE  L/.NDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


WOODWORKING    EQUIPMENT 

•  Oliver  Woodworking  Machinery 

•  Davis  and  WelU  Table  Saws,  Shapers,  etc. 

•  Comet  Radial  Arm  Saws  1-10  H.P. 

•  Porter-Cable  Electric  Hand  Sawn,  Sanders,  etc. 

•  Mall   Portable  Electric  Tools 

CONTRACTORS    EQUIPMENT 

•  Etnyre  "Black  Topper"  Distributors  and 

Street  Flushers 

•  Good  Roads  Truck  Mounted  Spreaders 

•  Comasco  Swing  Saws 

•  Bearcat  Swing  Table  Saws  powered  with 

Wisconsin  Gas  Engines 

•  Slusser-McLean  Wheelbarrows,  Scrapers,  etc. 

•  Gilson  Concrete  Mixers,  2-11   cu.  ft.  capacities 

•  Tarrant  Tar  and  Asphalt  Pots,  Buckets,  etc. 

•  Stewart  Sewer  Rods  and  Equipment 

•  Sasgen  Hoists  and  Derricks 

•  Budgit  Hoists,  Cranes,  Trolleys 

•  Sterling  Generators  and  Hoists 

•  Fairbanks  Morse  Generators,  Pumps,  etc. 

SAWMILL    EQUIPMENT 

•  Farquhar  Sa«vmilis 

•  Mall  Chain  Saws,  2-6  Ft.  Cut,  Gas,  Electric 

and  Pneumatic 

A.  L.  Young  Machinery  Co. 


Y301   HOWARD  ST. 

MArk«t  8228 
SAN  PRANCISCO 


2S10  BLACKSTONE  AVE. 
PHoM  4-3303 
FRISNO,  CALIF. 
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DAILY     PACIFIC     BUILDER 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


MARCH   6,  1947 


ERECT  ELECTRIC   Sign.  $700;  1775 
Polk  St ;  owner,  Louis  Crillo,  prem ; 
builder,     Scott    Sign     Service.     210 
Post  St. 
ALTER  DWELLING,  $500;  107  Gran- 
ville   Wav;    owner,    J    Cavauaugh, 
prem;    builder,    VVni.    Cunningham, 
85  4th  St. 
ALTER  DWELLING,  $700;  328  Pb^- 
lan  Ave ;  owner,  Mrs  Michele,  prem ; 
builder,    A    Scialaba,   518  Gates   S'. 
ERECT  ELECTRIC   Sign,  $800;   2515 
Jones  St ;  owner,  R  Cervello,  prem : 
builder,    QRS    Neon    Sign    Co,    690 
Potrero  Ave. 
ALTER   APTS,    $500;    1058   Ashbury; 
owner.  Mrs  M  Hale,  prem ;  builder, 
Terminix    of    Northern    California. 
-     918  Harrison   St 
DWELLING.    1 -story    fr,    $7875;    VE 
Cor  Randolph  and  Bright ;  owners, 
r*  Biirkp  and  A  Infueino,   708  14th 
Rt ;     contractor.     Francis     O'Reilly, 
11 '>7  Hearst  Bldg. 
ALTER    flats,    $3000:    2116    Post    St; 
fwnf-r,    A    Moses,  nrom :  contractor, 
James  Wilson.  14*59  Octavla  St 
ALTER  r.ur.ies'  home,  $2000;  610  Par- 
..     nassup.  Ave;   ow;ier.  U  of  C,  Third 
and    Parnassus    Aves ;    contractor, 
Star  Iron   Work.s.    227   Bay   St. 
ALTER    itore,    .$3000.    2747    Mission; 
owner.    .S'    P    Linoleum    Co.    prem ; 
contractor,   Phoenlx-Slmpton  Com- 
nanv.  520  tith  St. 
AT  TER  <:•( ore.' $2500;  110  Grant  Ave. 
owner.    Hale   Bros.    Inc.   36  5th    St , 
contractor,  H  H  Larsen  Co,  64  So 
Park 
DWELLINGS,   four  l-story   fr,   $7000 
each;    E    12th    Ave    100   S    Moraga; 
E  26th  Ave  225  S  Lawton ;  E  12th 
Avp  175  N  Morapa;  E  lllh  Ave  125 
S  Moraira;  owner  and  builder.  Key- 
man    Homes,   5150  Geary   Blvd. 
DWELLINGS,    six    1- story    fr.    $700*) 
each;  NW  Cor  34th  Ave  and   San- 
tiaeo:  W  33rd   Ave  137.9  and   182.9 
N  PantiaRo;  W  34th  Ave  25.  50  and 
70  N  Santiapi;  owner.  Atlas  Realty 
Co,  1500  Judah  St;  contractor.  Pa- 
cific Coast  Constr  Co.  1500  Judah. 
ALTEP.  apt  house.  $2500:  3337  Clay; 
owner,  A  J  I^lb.  3335  Clay  !?treet : 
contractor,  W  C  Savage,  2358  Fill- 
more St. 
DWELLINGS,   two   1 -story   fr,   $8435 
each ;  N  Randolph  50  and  75  We.st 
Vernon;  o\\-ner.  C  Burke  and  A  In- 
fuBlno.   708   14th    St;    contractor,    F 
O'Reillv.    1127    Hearst   Bldg. 
DWELLINGS,    six    l-Sforv    fr.    $8800 
each:  E  31iit  Ave  125.  150.  175.  200 
225  and  250  S  F^icheco :  owner  and 
builder.  C  T  LInd.sav.  Inc.  824  Tar- 
aval   St. 
ALTER   store,  $2000;   1929  Irving  St; 
owner.  Jackson,  premises;  contrac- 
t.or.  G  J  Elklngton.  33  Sutro  Hgta. 
AUTO  showroom,  1-sturv  frame,  $3,- 
OOO;    W   Columbus   Avie   82.6   North 
Creenwlch    St;    owner,   H   Viglloni. 
857    Columbus    Ave;    contractor,    L 
L>iilor.-?o.  ,12  Jan.sen  St. 
ALTER  dwellluf,'.   $4500;  29-31   Cum- 
berland   St :    0^%-ner,    P    Gotelli,    48 
Cumberland  St;  ':ontractor,  E  Sten 
dall,  2278  Market  St. 
STORK.    l-stor>'    frame.    $10,000;    SE 
Cor  Randolph  and  Ramstll ;  owner 
C   Burke  nnd   A   Infuslno.  708  141h 
St;     contractrr,     Fruncls     O'Reillv, 
1127  Hearst  Bldg. 
DWET-LINGS;  three  l-story  fr,  $6500 
ea^-h     W  Dyxoee  100.  125 "and  150  S 
Shields :    owner   and    builder.    E    T 
Adnm.s,  254C  £Uh  Ave. 
ALTER   ftore,   $7000,    108-112   Geary; 
owner.  Grnnat  Broa.  20th  and  Mi.o- 
slon  Rts :  contractor,  Chas  O  Jones. 
49   Zoo   St. 
DWELLINGS,    two    1-story    fr,    $5500 
e.ich  ;  SK  Goottlngen  and  Olmstead. 
E  Goettlnger  and  Olmstead;  owner 
and  builder,  G  Carraro  and  Son,  750 
Felton  St. 
DWELLING.*.    12  l-8tor>-  frame.  $7.- 
000  each:  SW  Cor  Castillo  and  Va- 
lafco   Aves:    W   Castillo  25.  60,    75. 
100,    125.    150.    176.   200,   225  and   250 
S  Velasco:    S   Velasco   75   W    Cas- 
tillo: owner  A  builder,  F  H  Thorn- 
inson,  2C5  Granada  Ave. 
OFFICE    ard    meetinghouse,    2-8tory 
Class  A,  $.3.V).000;  SE  HarHson  and 
Fremoni     Sts:    owner.    Sailors    Un- 
ion  of   the   Pacific    Bldg   Corp,    lOj 
Market     St;     contractor,     not     let; 
architect.  Wm  G  Merchant.  67  Po.st. 

Plans  Completed 

(Continued  from  Page  One) 


REPAIR    fire    damage,    $95,000;    26e 
Market    St    and    25    California    St; 
owner,  Lewis  Norton,  c/o  Coldwell 
Banker  &  Co;  contractor(,  Monson 
Brothers. 
DV^ELLINGS,   four  l-jtory  fr,  $9000 
each :  W  33rd  Ave  200.  225,  ?50  and 
275  S  Pacheco;  owner  and  builder 
M  Costello  *  Son,  821  S4th  Ave. 
RE^'AIR  fire  damage,  $2000;  119  9th 
St ;     owner    and    contractor,    Paul 
Lanmg,   premlbes. 
REMOVE   porch,   etc,   $700;    163   Del 
mar  St;   owner,   Harold  A  Onstad, 
premises. 
INSTALL  Radio  and   record  depart- 
ment,   $27,000.    835    Market    Street 
owner,    The    Emporium,    premises; 
all    sub-contractors;    engineer,    Le- 
land   &  Haley  and   Lyle   Patton. 
REMOVE  walls  and  alter,  $1000 ;  1069 
Market  St;  owner,  Robt  L  Lippert; 
contractor.  Central  Calif  Constr  Co. 
DWELLING,    1 -story    frame,    $6700; 
E  41st  Ave  2C0  N  Santiago ;  owner. 
Atlas  Realty  Co.  1500  Judah  Street : 
contractor,    FVicltic    Coast    Constr, 
DWELLINGS,  three  1-story  fr,  $6000 
each ;    N   Wilde    Ave    412.74,    437.74. 
462.74  W  Goettingen;   owner,  Atlflj> 
Realty  Co,  1500  Judah  St;  contrac- 
tor. Pacific  Coa*t  Constr  Co. 
BLDG,   Class  C,   $10,000;   SW  Comer 
Evans   Ave   and   Gulnt    St;    owner, 
Lowrle    Paving    Co,    1540    16th    St: 
contractor,  Louis  C  Dunn  Co. 


DWELLING  (6-room),  $3500;  NE^4 
Sec  20,  Twp  8;  owner  and  builder, 
Herb   Morris,    Rte   4,   Box   2202. 

DWELLING(l-room),  $2560;  Lot  5969 
Fruitridge  Park ;  owner  and  build- 
er, Richard  Brlggs,  Rte  4,  Box 
4488. 

DWELLING  (5  room)  $3600;  Ptn 
Lot  14,  Stebbins  Tract;  owner  and 
builder,  Virgil  Kenobbie,  4839  Bak- 
er Ave. 

DWELLING  (6- room),  $3000;  Lot 
6,  Davis  Sub;  owner  and  builder, 
L  G  Munster,  Rte  1,  Box  68-A, 
Lincoln. 

DWELLING  (6  room)  $3500;  Lot  7 
Blk  7,  Rio  Linda  Sub;  owner  and 
builder,  Wm.  Brown,  Box  472  IJlo 
Linda. 

DWELLINO-(6-room),  $3000;  Lot  26 
Greenwood  Sub ;  owner  and  builder, 
Raymond  J  Snapp,,  Rte  a.  Box 
3348. 

DAVELLINO  (5  room),  $3500;  Lot  1*? 
Blk  10.  Fair  Oaks  Addn ;  owner 
and  builder,  Wayne  Bartholo'w,  Rte 

1,  Box  765  Fair  Oaks. 
DWELLINGS  (3)   (5- room)  $3G00  ca: 

on  Lot  2  Blk  17  Del  Paso  Sub  No  3; 
owner  and  builder,  J  C  Shackel- 
ford. 1828  Kenwood.  North  Sacra- 
mento. 

DWELLING  (4-ro6m).  $2000;  Lot  23 
Altos  Acres ;  owner  and  buUder. 
Robt  H  Gloyd,  2701  North  7th  St. 
North   Sacramento. 

DWELLING  (5  room),  $4000;  Ptn 
Sec  32-.33,  Twp  6;  owners  and  bu'.ld- 
ers,   Myron  and   John   Altmon,   Rte 

2,  Box   .380,    Gait. 


DWELJJNG  (5-roora),  $5500;  2754 
Mulr  Way;  owner,  Norman  Foster, 
2.^30  25th  gt;  builder,  M  F  Terra. 

DWELLING     (6-room),     $6000;     2217 

8th   St:  owners,   Paul  Y  Dong  and 

L    E    Chong,    3406    Stockton    Blvd; 

'builders,  J  L  Rowen,  6001  4th  Ave. 


SACRAMENTO  COUNTY 


FRIDAY,  MARCH  7.  1947 

Fresno;  owner  ,ShelI  Oil  Co;  con- 
tractor, Harris  Constr  Co.  P  O  Box 
109. 

SHOP,  electrtc,  $3600;  2081  Tyler  St; 
owner.  Modem  Electric  Co. 

ADDN  to  dwelling,  $3000;  3813  Ne- 
vada; owner.  Mrs  Ethel  B  Wold; 
contiactor.  Yager  &  Yager,  Route 
7  Box  536. 


FRIDAY.  MARCH  7.  1947 
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BURLINGAME 


OAKLAND 


REPAIRS.  $1000;  2151  Curtis  St; 
owner,  Lee  K  Chong,  premises; 
builder.  Artline  Fixture  Co,  1011 
40th  Ave. 
ALTERATIONS,  $950;  354  Hobart 
St;  owner.  Dr.  Wm  I  Manger,  1143 
McKlnley;  builder,  C  H  Thrams, 
1100  6th  Ave. 
ADDITION,  $1700 ;  9931  Gibraltar  Rd ; 
owner  and  builder,  Mary  E  GouUt, 
premises. 

ALTERATIONS,    $950;    7134    E    14th 
St;   owner  and  builder,  G  J  Cum- 
mlngs,  premises. 
SHOP  (l-story,  concrete).  $2500;  2306 
Magnolia    St ;    owner  and    builder, 
J    W    Ferguson,    1140    E    11th    St; 
steel  shop   (l-story),  $1250. 
ALTERATIONS,    $1000;    1540   Broad- 
way ;  owner,  Howard  Selgal,  prem ; 
builder,  J  W  Jett,  1071  47th  St. 
ADDITION,    $1000;    2645    Ritchie   St; 
owner  and   buUder,  Clifford  Lewis, 
premises. 
ALTER    and    ADD,  $1500;    3300    Ma- 
dera Ave ;  owner  and  builder,  David 
J  Mueller,  629  Oakland  Ave. 
ALTERATIONS,  $1000;  3046  Montana 
St :  owner  and  builder,  J  E  Wilson, 
premises. 
ADDITION,    $2000;    2800   E    14th    St; 
owner,  O  Lalne,   premises;  builder, 
Chris  Pedersen,  667  Chetwood  St. 


SACRAMENTO  COUNTY 


host  pos>:ibly  obtainable,  directors 
of  the  Mayfair  Heights  Corpora- 
tion bojran  the  great  task  of  pre- 
Saring  the  basic  landscape  work, 
[assive  bulldozers  and  graders  be- 
gan leveling  and  grading  the  home- 
site  area.  Utility  line?  were  in- 
stalled. Streets  and  curbings  were 
set  in  place.  These  attractive 
streets  have  been  laid  out  to  con- 
form to  the  most  modern  practices 
and  to  increase  traflRc  safety.  Geary 
Boulevard,  which  definep  thf  north- 
ern limits  of  the  development,  is 
being  widened  56  feet. 

Sell  Some  Lots 
The  Mayfair  Heights  Corpora- 
tion, in  complinnce  with  great  pub- 
lic demand,  has  set  aside  a  limited 
number  of  desirable  lots  for  sale. 
The  corporation  plans  construction 
of  numerous  multiple-family  units 
in  thia  scenic  aro*. 


DWELLING  (5-room).  $1500;  Lot  174 
Citrus  Heights:  owner  and  bul'd- 
er.  A  M  Emory,  Rte  2,  Box  1730 
Rosevllle. 

CHURCH  BLDG,  $1000:  Lots  8  and 
9.  Blk  3,  Rio  Linda:  owner  and 
b'lllder.  Calvin  Lutheran  Church, 
919  nth  St. 

DWELLING     (4 -room).     $2500;      Lot 

292  Orangevalo  Colony;  ov/n»>r  and 
builder.  Roece  A  Marsliall,  Box  248 

DWELLINGS  (2)  (4- rooms)  ,  $3500. 
each ;  on  Ptn  Lot  55  C»»#mlchael 
Colony;  owner  and  builder.  Clin- 
ton S  ODell.  Rte  1.  Box  1079,  Rose- 
ville. 

DWELLING  (5-room).  $4000;  Lot  73. 
New  Glendale  "Sub:  owners  and 
builders,  Konvalln  &  Tsch.annen, 
620  26th  St. 

DWELLING.  (5  room).  $5600:  Lot  25 
Rio  Park :  owner  and  builder.  L 
G  Hud.son.  1509  Wentworth  Ave. 

DWELLING  (5-room »  $4000:  Ptn  tflo 
and  161  Arcade  Park :  owner  and 
builder.  Ben  J  Berg.  Rte  7.  Box 
1.124 

DWELLING  (4-room).  $0000;  PCL  B 
Lot  72,  Carmlcbael  Colony  No  2; 
owner.  Jam#s  A  Burr.  2417  28th 
St ;  builder,  Continental  Const  Co. 
1402  Front  St 

5-UNIT  COURT.  $10,000.  Lot  13.  Blk 
26,  North  Sacramento.  No  8:  own- 
er and  oullder,  Ralph  L  Bird.  2856 
Del  Papo  Blvd. 

DWELLING  (7- room).  $12,000;  Ptn 
Twp  7.  Stonehotise  Sub;  owner  and 
builder,  Lloyd  C  Mehrten,  Slough - 
house. 

DWELLINGS  <4)  $5,000  each:  Lot 
10,  Blk  16,  Lots  16.  22,  and  23,  Blk 
15  Avondale  Sub  No.  2;  owner  and 
builder,  Robt  A  Schlffer,  639  &2nd 
St.  ^ 

ADDN  TO  MOTEL.  $1300;  Ptn  Sec 
21-8-5;  owner  and  builder.  Roger 
C   Quevllllon.    1451    18th    Ave 


STORE.  Alt,  $3500;   1409  Burlingame 

Ave ;  owner,  Meyers  Camera  Shop ; 

builder,    H    E    Minprey  Co. 
ALTER,   $1500;:    13  Highland,   Lot  4, 

Blk  9,  owner.  Patrick  Bums;  build- 
er.  M  N  Cabral. 
RESIDENCE,   $7,000:    Lot   6.    Blk    10. 

Tynn  Dr;  owner  and  builder,  N  O 

Nlcolaldes   &  Son. 
RESIDENCE,   $7,000;    Lot   7,    Blk    10. 

Tyron  Dr,  owner  and  builder,  W  O 

Nfcolaides  &  Son 
RESIDENCE.    $10.000.00 ;     Capuchino 

Ave,    Lot    29.    Blk    7;    owner    and 

builder,  E  W  Latimer. 
RESIDENCE.  $10,000;  Lot  18,  Blk  6, 

Cororiada  Way  ;  owner,  Ed  Capella : 

builder,  R  M  Ortega. 
RESIDENCE,   .^15,000;    Lots   23   &  24. 

Blk  46,   Victoria  Rd;   owner.  W  H 

Lee;   builder,  United  Const  Co. 
RESIDENCE.     (Alt)     $1200;     Lot     1. 

Blk     64.     Hillside;     owner.     Alfred 

Sorenson;   builder.   Hugo   Hultbcrg. 
STEEI.  FRAME  &  metal  ad  In,  $4,000: 

19  Peninsular  Ave  &  Anita;  owner. 

Tidewater    .Associated    OH    Co. 
BUILDING    (repairs)    $1,000:    Lot    8, 

Blk  3.  Lorton  Ave;  owner,  H  Des- 

sen ;  builder,  R  F  Rayden. 
STORAGE    Room,   $600;    Lot   37,    Blk 

47,    1464    Drake    Ave;     owner    and 

builder.  L  A  Thompson. 
RESIDENCE     (alt)     $2,000;     Lot     11 
Blk   1,   1564    C^alumbus;    owner   and 
hiillder,    H    A    Thompson. 
STEEL   BLDGS   (2),   $15,000:    Rollins 

Rd-    owner.    Industrial    Realty   Co; 

builder.  R  A  White 
ADDITION  3rd  stcry  to  Bldg,  $125,000 

11     Burlingame    Ave:    owner,     Pac 

Tel  &  Tel  Co;  builder.  MacDonald, 

Young  &  Nelson. 
NEW  APTS,  $2800:  Lot  6,  i31k  17.  El 

C^mmo   Real:    owner   and   builder, 

Geo"  A  Cole. 


CITY  OF  SACRAMENTO 


DUPLEX  (9-roomt,  $10,000:  561  La- 
gomarsion  Way  and  6311  F  St: 
owner.  J  P  Cavanaugh,  1017  J  St. 
builder.  Carter  Const  Co.  1017  J  S». 

ADD.  TO  PERMIT.  $500;  13T2  48th 
St;  owner,  F  Dagostino;  builder, 
Elton  Blair.    t44C  Mariposa. 

FOUNDATION,  $700;  1517  X  St;  own- 
er. T  Yee:  builder.  Elton  Blair. 

FOUNDATION.  $350;  2228  32nd  St; 
owner,  C  R  Grimes;   builder.  Eltcn 

BUlr. 

FOUNDATION.  $500;  1706  53rd  B>t: 
owntr,  O  Tucker;  bidlder.  Elton 
Blair 

CAR  SHED.  $900.  722  D  St;  owner 
and  buMder.  V  Gates.    , 

GARAGF:.  $1500:  2616  5th  Ave;  own- 
er, Frank  Merwln  ;  builder,  A  Bruce 
Ashurv.    3500    13th    St. 

BLDG  ADDN,  to  Store  and  ware- 
house! of  frame  and  stucco  const 
and  compo  roof.  $40.000 ;  3030*  P  St ; 
owner,  Doian  Bldg  Mtla  Co;  build- 
ers, M  *  K  Const  Co.  San  Fran- 
cisco ;  architect,  George  Sellon. 

GARAGE,  $500;  6301  2nd  Ave;  owner 
and   builder.   W   J    Dell. 

REMDL  BASEMENT,  $70(. :  2416  I 
St;  owner,  W  Strutz:  builder.  J  A 
Saunders,    1045    45th    St. 

REMODEL  interior  of  building,  $950: 
918  Sth  St ;  owner  and  builder,  E  R 
Lyons. 

DWELLING  (4.room),  $7600  138? 
Marlon  Way ;  owner  and  bul!der.  E 
E  Svdenstrlcker,  2784  Kegina  Way. 

DWELLING  (5-room),  $10,000;  5000 
M  St;  owner,  E  H  Krleger,  3310 
nth  Ave;  builder,  Sam  Bacchl, 
2904  S  St 

ENCLOSE  PORCH,  $400 :  626  Rob- 
ertson Wiy;  owner.  F  A  Wuoplo; 
builder,  M  F  Terra. 


Kimsul 


The  Confrol/ed  fnsufofer 
of  Co/d,  Heof  and  Sound 


Dm  to  i«t  "Layer  Upon  Lay»r"  ceaatraetiea  it  •llmU 

NoHt  wvak  tpott  aad  qitaraiif*««  ralform  high 

iatalafiiig  vain*  tbroHgheiit. 

7r«af»cr  4goliisf  PIr;  Meltfar*.  Vcrinla  and  fiiteef* 

f eenemlcof,  Ugkf.  Cosy  fe  Nenrff*  oiid  ffifoll 


GUNN   CARLE  &  CO. 

20    Potrcro    Ave.  UNdcrhill    5480  San    Franr.is'^o 


DWELLINGS      (4-room)      (3),     $6000 
each;   Lot  1,   Linda  Vista  Subdivi- 
sion;    owner    and    builder,    Ethan 
Browning.  1045  Sonoma  Ave,  North 
Sacramento. 
DWELLING     (6-room),    $15,000;     SE 
hi   of  3%  of  SW  %   of  NB   %   Sec- 
tion   7-7-8;    owner  and    builder,    L 
Schnleder,  Sloughhouse. 
DWELLING   (4-room).  $2500;   Lot  5, 
Block  12,  Avondale  Subdivision  No 
2;   owner  and  builder,   R  C  Chap- 
lin, 4785  Hillside  Ave. 
DWELLING   (4-room),  $3000;  Lot  77, 
City  Farms  No  2;  owner  and  build- 
er,  V  W  Cartwright,   1126  18th    St. 
DWELLING   (4-room),   $6000;   Lot  9, 
Central     Subdivision ;     owner     and 
builder,  Frank  D  Machado,   736  W 
El   Camlno. 
DWELLINGS      (4-room)      (6),     $5000 
each ;  1  on  ptn  Lots  13  and  14,  Block 
13,    East   Del   Pa^o    Heights;   Lots 
16,  17,  18,  19  and  20,  Block  13,  East 
Del  Paso  Heights;  owner  and  build- 
er, H  V  Kiser,  Box  245,  Rio  Lindsu 
DWELLINGS     (4-room),    $2000;     ptn 
Tract  81,  Carmlchael  Colony;  own- 
er and    builder,   J   G  Clare,   816   E 
Grove  St,  North  Sacramento. 
DWELLING    (5-room),  $2500;    Lot   6, 
Hunger  Tract ;   owner  and  builder, 
Harley  E  Doud,  Route  4,  Box  4568. 
DWELLING  (6-room),  $7000;  655  Ar- 
den  Park  Vista ;  owner  and  builder, 
Aldln  C  King,  1324  igth  St. 
DWELLINGS      (4-room)      (2),     $6000 
each ;    owner    and    builder,    Ethan 
Browqlng,  1045  Sonoma  Ave. 
DWELLING  (6-room),  $4000;  ptn  Lot 
22,  Oakdale  Tract;  owner  and  build- 
R  C  Wacker,  Route  1,  Box  1075,  Elk 
Grove. 


Completion  Notices 


CONTRA  COSTA  COUNTY 


SANTA  CLARA  COUNTY 


DWELLINGS  (37).  $7000  each;  Lots 
1  to  9,  Lots  21  to  29  and  39,  Marion 
Ave;  Lots  14  to  19,  Coastland  Dr; 
Lots  6  to  11,  Ross  Rd;  Lots  6  to  11, 
Mlddlefleld  Park  No  3;  owner  and 
builder.  Coastwise  Construction  Co, 
2499  Mlddlefleld  Rr,  Palo  Alto. 

CABIN,  $1000;  El  (3amlno,  Sunnyvale 
Junction  ;  owner  and  builder  Gamel, 
Inc,  Sunnyvale. 

DWELLING.  $5000 ;  Sleeper  off  Grand 
Ave,  Mt  View;  owner  and  builder, 
C  Piro,  1910  McAllister  St,  San 
Francisco. 

DWELLING,  $10,000;  Raymunds  off 
Springer  Rd;  owner  and  builder, 
F  W   Cirimele,  Box  423,   Redwood 

ADDITION,  $2000;  Overlook  Rd  off 
Pennsylvania,  Los  Gatos;  owner, 
D  H  Smart,  premises;  builder,  Don 
K  Barclay. 

FRESNO 


ADDN  to  apts  and  garage.  $10,000, 
1462  WIshon ;  owner,  F     Vagim. 

DWELLING  and  garage.  $^000;  3928 
Harvey  •  owner,  Ernest  Kuvkendali. 

DWELLING  and  garage,  $.«00;  4613 
Illinois;  owner,   Ray  Allison. 

ADDITION  to  apts,  $8000;  2344  Tu- 
lare;   owner.   C    D    Brown. 

DWELLING  and  garage.  $7850:  1238 
Esther;  owner,  Lupe  LI  con ;  con- 
tractor. Van  Halev,  104  W  Vassar. 

DWELLINGS  and  garages,  two,  2303 
Simpson.  $70p0;  2313  Simpson,  $8,- 
000;  owner  and  builder,  Hughes 
Constr  Co,   Route  1,   Box  299. 

DWELLINGS  pnd  garages,  8,  $7000 
e.ich:  2316-2C,  2400-36-35  Normal, 
24^3-33  University;  2434  Weldon; 
owner  and  builder.  Nelson  &  Rog- 
ers, 3125  Olive  Ave. 

DV.'ELLING  and  garage,  $6500;  2446 
Vagedes ;    owner     Nori    Avaklan. 

DWELLING  and  garage.  $6000:  ir.42 
Adoline;  owner,  Chas  R  Tilden. 

ALTER   service    station.    $4000;    1502 


Recorded  Completed 

Mar.  3,  1947— Lots  12  &  13,  Blk  "C" 
Orinda  Oaks,  'near  Orinda.  Rob- 
ert H  Young  to  Jojhn  M  Barnes.... 
...Feb.  "28,    1947 

Mar.  3,  1947 — Lot  6,  Lafayette  Oaks, 
near  I^fayette.  Phillip  D  Cosad 
to  J  F  Ccwllag  Feb.   28,   1947 

Mar.  3,  1947— Por  of  S/E  ^,  Sec 
17,  T  1  S,  R  1  W,  containing  3 
acres,  noaf  Walnut  Creek.  Ned  W 
Mitchell  to  v/hom  it  may  con 
cem Feb.  24,  1947 

Mar.  3,  1947— Por  Lot  3,  Litina 
Homestead,  near  Walnut  Cre«k. 
John  H  Fitzmaurice,  Jr  to  Carl 
Walstrom.    ;. _...Feb.   8,  1947 

Mar.  3,  1947— Lot  19,  Blk  8,  Prlngle 
Addition,  Walnut  Creek.  Chris 
Pedorsen  to  whom  It  may  con- 
cern    ...„ Feb.    25,    194V 

Mar.  3.  1947—  Lot  240,  Rodeo  Vis- 
ta,    Unit     No    3,     Rodeo.     Oliver 

Peters  to  Victor  Pedro.  ..„ 

,. Mar.    1,    1947 

ATAr.  4.  1947— I  Kits  5  &  6,  Blk  28, 
Richmond  Junction  Heights,  El 
Cerrito.  Earl  W  Smith  to  whom 


A  [.  I   MINE  .\ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —SAWTOOTH 

SIDEWAI^  SASH— PATIO  ROOPS 

GREEN  HOUSES 


For     •MtmaMa,     or     •aglatiina 
covering    •    complaU    laMallatioB,    ladad- 
ing  ahcct  oMtal  raquiramanta  ... 

CALL..  .  EXiROOK  11S5 

Excluaiva   Diatributora   for 
Northaro   Califoniia 

McKune  Metal  Products  Co. 

266  Tvhoma  St.,  Saa  Francisco.  3 


Brick   Work  Esfimafet 

Any  Siz^ 
FURNACE  AND      . 
CONSTRUCTION  REPAIRS 

• 

PHILIP  FIRESTONE 

Phone  LOckhaven  8-7667  or 
KEllogg  3-2348 


WEMCO  does  it  again! 

Rental  fleet  back  to  pre-war  strensth 

60  COMPRESSORS 
All  Siies  Available  with  Any  Allied  Tools 


JUST  RECEIVED  INTO  STOCK 

1   500  cu.  ft.  diesel 

3     60  cu.  ft.  gai__ 


4  105  cu.  ft.  gas 
1  210  cu.  ft.  f^ii 
1    160  cu.  ft.  gas 

All  pneumatic  tire  mounted. 

Available  for  rental  with  purchase  option 
or  outright  purchase. 


Call  WEMCO 
For  ITour  Air  Equipment 

WESTERN    MACHINERY    CO. 

760  Fofsom  St.  San  Frand»co,  Calif.  Phone:  EXbrook  4167 

500  No.   16th  StfMt      Sacramento  2.  Calif.      Phon«  Sacramento  21006 


It  may  concem Mar.  S,  1947 

Mar.  3,  1947— Lot  S8.  A.  por  Lot  37. 
Blk  SO,    North   Berkeley  Terrace, 

•  BI  Cerrito.  Prances  E  Armstrong 
to  J  R  Armstzong Feb.  26,  1947 

Mar.    4,    1947— Lota   8.   9,    10  &  11, 
Blk    138,     Wall's     Addition,    Rich- 
mond.    Chambers     &     McUmber 
to  R  F  Johnson  &  Son  Feb.  27,  1947 

Mar.  4,  1947— Lot  5.  Lafayette  Oaks 
n«ir  Lafayette.  George  R  Sutton 
to  J  F  Cowling Feb.  26,  1947 

Mar.  4,  1947— Lot  64.  MIra  Vista 
Highlands,  El  Cerrito.  R  E  Grif- 

*     fin  to  whom  it  may  concem 

_^ Mar.  3    1947 

Marl  4,  1947— Lots  1,  2,  3,  4,  16,*  17, 
18  A  19,  Gregory  Meadows,  near 
Walnut  Creek.  TJieodcre  D  Wil- 
loughby  to  Willoughby  &  Stegge. 

^{^|.     jj     1947 

Mar  4,  1947— Lots  63,  frl.  65,  C6  & 
90.  Pleasant  Acres,  Unit  No  2. 
near  Walnut  Creek.  C  Dudley 
DeVelbiss  Co  to  whom  It  may 
concem  Feb.  28,  1917 

Mar  4,  1947— Lots  1  &  2,  Blk  13, 
Flay  Andrade  Tract,  Richmond. 
H  W  Moe  to  whom  It  may  con- 
cem   Feb.  28,  1947 

Mar.  4,  1947— Lot  3,  Vine  Valley 
View,  near  Martmez.  F  R  Bazi- 

nette  to  whom  It  may,  concem 

..._ Mar.  3,  1947 

Mar.  4,  l»47Lot.s  14,  15  &  16,  Re- 
subdvn  of  Encinae  de  Moraga, 
Orinda.  Horace  Breed  to  Dotv 
A  Lockwood Feb.  24.  l'9«V 

ALAMEDA    COUNTY 

Recorded  Completed 

Mar.  3.  1947  —  19550  Forest  Ave,- 
Hayward.  Calif.  David  W  &  Dena 
A  Frederickson  to  A  F  Dahn- 
ert  Mar  1,  1947 

Mar.  4,  1947 — 9076  Edwards  Lane, 
Hayward,  Calif.  Gordon  T  Cur- 
tis to  O  H  Andersen  Co  Feb.  27,  1947 

Mar.  4,  1947—17120.  :7151.  17155  & 
17159,  Rolando  Ave:  17210,  17212, 
&17214,  President  Dr.  Hayward. 
Calif.  A  J  Clancy  to  Clancy  & 
Negley   Inc   Mar.   4,  1947 

Mar.  4,  1947-1819  1821  Webster  St, 
Alameda,  Calif.  John  Soflas  to 
D  W  Nicholson  Corp      Feb.  26.  1947 

Mar.  5,  1947- Lots  55  &  56,  Blk  22, 
Map  Newark  Terminal  Tract, 
Newark,  Calif.  Clarenco  G  & 
Mildred  LeCount  to  whom  It 
may  concem  Feb.  28.  1947 

Mar.  6.  1947—5435  Yuba  Ave,  Oak- 
land, Calif  Calberth  L  &  Mar- 
jorle  Anne  Gardner  to  Skovmand 
'&.  Skovmand Mar.  4,   1917 

Mar.  5,  1947—1  on  Lot  9,  Blk  126 
Corrected  Map  Raymond  Tract  & 
1  on  Lot  18,  Blk  134,  Corrected 
Map  Avers  Tract,  Berkeley,  Calif 
J  M  Walker  to  whom  It  may 
concem  Feb.  28.  1947 

Mar.  4,  1947—947  &  949  Durant 
Ave,  San  Lcandro,  Calif.  M  L 
&  Annette  M  Busby  to  whom  It 
may   concem    Mar.   4,  1947 

SAN    FRANCISCO 

Recorded  Accepted 

March  6.  1C47— 1901,  07,  11,  15,  19,  23, 
27.  31,  H5.  39,  43.  47.  51.  55,  59.  63. 
«r.  71.  75  and  1979  44th  AVENUE. 
Arthur  W  Belcher '  to  George  P 
Belcher March  6.  194i' 

March  6.  1947— S  FLOOD  AVE  50 
W  Detroit   St.    J  &  S  Constr  Co 

to  whom  It  may  concern 

._ March   «,   194^ 

March  6.  1947—1282  43rd  AVENUE 
Walter  F  McCauley  to  whom  It 
may  concem Marcji  6.  1947 

Feb  18,  ::947— S  IRVING  ST  95  W 
38th  Avenue.     H«*yman  Homes  ♦o 

whom   It    may  concem  .  

Febru.irv    16.   1947 

March  6.  1947-201822/6  48th  AVE. 
Superior  Bldg  Co  to  whom  it  may 
concem March  6,  1947 

March  5.  194^—475-479  WILDE  Ave. 
A  Nelson  to  whom  It  may  con- 
cem  March  5.  1947 


Ceraseal 

(Continued  from  Page  One) 


ALAMEDA  COUNTY 


Recorded  ^  Accepted 

March  6,  1947—2307  Piedmont  Ave, 
Berkeley.  Sigma  Phi  Building 
Fund,  Inc,  to  Svendermann  Co, 
Bradshaw  Electric  Co  and  Hodges 
Construction   Co Feb.   27,  1947 

March  6.  1947—4101  Baraer  Ave, 
Oakland.  A  R  Lapham  to  A  R 
Lapham  &  Son March  4,  1947 

March  6,  1947— Lots  1,  2,  Block  G, 
Map  Regents  Park  No  3,  Berke- 
ley. Anna  K  and  Uoyd  Beaver 

- March  6,  1947 

March  6,  1947— Lots  3  and  4,  Block 
G.  Map  Regents  Park  Map  No  3, 
Berkeley.  Milton  C  and  Christina 
A  Smith March  6,  1947 

March  6,  1947—4376  39th  Ave.  Oak- 
land. Arthur  Rosenbaum  to  F  F 
Borges March  6,  1947 

March  6,  1947— On  Fruitvale  Ave 
98  ft  north  land  described  In  deed 
recorded  in  Uber  2796,  Official 
Records,  page  441,  Oakland.  Pa- 
cific Telephone  &  Telegraph  Co 
to  Elmer  J  Freethy  ._.Feb.  26,  1947 

March  5,  1947—2340  Ward  St,  Berk- 
eley. S  H  Babington  to  George 
Maurer -March  4,  1947 


MARIN    COUNTY 


Recorded  Accepted 

March  5,  1947— San  Anselmo.  Wil- 
liam Adams  to  Litchfield  Con- 
struction Co _..Feb.  10,  1947 

March  5,  1947— Westerla  Tract,  near 
Mill  Valley.  John  K  Welch  to 
whom  It  may  concem  (2  houses) 
Feb.   26,    1947 

March  5,  1947— Larkspur.  Robert  L 

Hyland  to  North  Bay  Builders 

March  4.  1947 

March  5,  1947— Sunny  Hills,  Alto. 
Roy  W  Bassett  to  Nell  Martin. ._. 
Feb.    28,  1947 


SAN   MATEO  COUNTY 


Recorded  Accepted 

March  3,  1947— Lot  20,  Block  48, 
Santa  Ynez  Park,  Bowie  Estates. 
John  B  Torres  Jr,  et  al,  to  Robert 
E  Broderlck Feb.  28,  1947 

March  3.  1947— Lot  10.  Block  25, 
MUlbrae  Highlands  No  1.  Wal- 
lace M  Wilson,  et  al,  to  whom  it 
may  concem Feb.  17.  1947 

March  3.  1947— Lot  11.  Block  7,  Oak 
Park  Subdlvlalon.  D  Costantlno 
to  O  D  Carper March  3,  1947 

March  4,  1947— Lot  1,  Poplar  Sub- 
division No  2.  Floyd  C  Shank  to 
who  mlt  may  concem..Feb.  24,  1947 

March  3.  1947— Lot  9,  Block  4,  White 
Oaks  Tract  Subdivision  No  2.  Ed- 
ward J  Lorets  to  whom  it  may 
concem Feb.    28,    1947 

March  3,  1947— Lot  22,  Block  4, 
Escondlte   Tract.   Charles  E  Mc- 

Cannon  to  Rugg  &  Nelson _.... 

_ .March  3,  1947 

March  3,  1947— Lot  7,  Block  3,  Dum- 
barton Park.  MiUand  Develop- 
ment Co  to  Mills  Construction  Co 
JFeb.   27.    1947 


No  1.  John  Bennlon  and  T  H 
Johanns,  doing  business  as  Benjo 
Co.   vs   Louis  A   Thelbaut,    et  «1 

_ „ I89&03 

March  4,  1947— Ptn  Lot  19,  Block  «, 
Menio  Heights.  John  Bennlon  and 
T  H  Johanns,  doing  business  as 
Benjo  Lumber  Co,  vs  Martin  P 
O'Donnell.  et  al - 1548.56 

March  4,  1947— Lots  39.  40.  Block  8. 
San  Bmno  Park,  4th  Addition. 
John  Bennlon  and  T  H  Johanns. 
doing  business  as  Benjo  Lumber 
Co.  vs  Virgrll  J  Worthlngton,  et  al 
_.$4»».ll 

March  4.  1947— Ptn  Lot  8,  all  Lot  4, 
Block  5.  Felton  Gables.  Lee  Mer- 
rell  vs  Raymond  F  and  Shirley 
L  Peters |3,716.20 

March  5.  1947—1064  Hanover  St, 
Dalv  City.  S  Burford  Chasten  vs 
L  A  Thlevbart  $118.40 

March  5.  1947— Lot  114.  Wellesley 
Park.  Henry  Isaac,  doing  busi- 
ness as  Crescent  Mill  &  Lumber 
Co,  vs  Frank  A  Poirier,  et  al  $411.88 


Release  of  Liens 


CONTRA    COSTA    COUNTY 


Recorded  Amount 
Mar  3.  1947— Por  of  Rancho  San 
Ramon,  containing  0.756  of  an 
acre  near  Walnut  Creek.  T  G 
Anthony  to  M  F  Fiedler,  et  al... 
$807.71 


Non-Responsibility 


ALAMEDA  COUNTY 


March  6.  1947— Lota  1,  2.  3.  4,  Block 
526.  Map  Gibbon's  property  at 
Oakland  Point,  Oakland.  O  F 
Beckett  as  to  Improvements  on 
property. 


Cessation  of  Labor 


SAN    FRANCISCO 


Recorded  Work-Cease 'i 
March    6,    1947— NE   GAMBlER   136 
NW  Burrows.   Frank  J  Macchla. 
owner;  Coast  Bldg  Co.  contractor 
February   1.   1947 


SAN   MATEO  COUNTY 


Liens  Filed 


CONTRA    COSTA    COUNTY 


by  painting  a  number  ^of  sets  of 
wood  farm  buildings  with  a  mix- 
ture containing  this  remarkable 
preservative. 

Textile  Application 

The  Ceraseal  formula  designed 
for  textiles  is  being  used  by  man> 
hotels  and  other  institutions  to 
prolong  the  Ti^e  and  cut  down  thf 
cleaning  costs  of  furniture,  uphol 
stery  and  rugs.  This  amazinjr 
treatment  completely  seals  the 
fibres  of  the  cloth  and  prod'ice.s  a 
moisture  repellent  quality  that  docs 
not  disappear  with  washing.  A  girl 
wearing  a  white  dress  treated  with 
Ceraseal  "doub-L-life"  sat  on  a 
chair  on  which  a  child  had  left  a 
handful  of  blackberries.  However, 
since  the  cloth  fibres  had  been 
sealed  and  made  water-repellent, 
the  juice  could  not  penetrate.  Af- 
ter she  wiped  the  blackberries 
away  there  was  no  stain. 

Ceraseal  "doub-L-life"'  for  leatli- 
pr  makes  the  material  water  and 
moisture  -  repellent,  mildew  and 
mold-proof  and  keeps  it  soft,  pli- 
able and  long-weanng.  Especially 
suggested  uses  are  for  fur  coats 
poftB,  leather  coats,  shoes,  leather 

{floves,    boots,    leather  lugjrage. 
eather  harness  and  leather  belt- 
ing. 

Valuable  to  YndnBtty 
Thip  preservative  has  already 
proved  of  tremendous  value  to  in- 
dividnal?  and  especially  to  con- 
tractors, architects  and  builders. 
It  should  mean  a  great  saving  in 
money  p.nd  material  when  the  bene- 
ficial properties  of  Ceraseal  be- 
come even  more  widely  knowTi  and 
iti  use  more  exteiuive. 


Recorded  Amount 

Mar.  3.  1947— Lot  47.  Rellez  Val- 
ley E.-^tates,  Unit  No  2,  near 
LAfayette.  John  Gllmme  va 
George   F  Carter,   --t  a>         |4  200.00 

Mar.  4,  1947— Por  Lot  44.  Map  No  1. 
Del  Hambre  Terrace.  Walnut 
Creek.  Orinda  Construction  Com- 
pany vs  C  F  Hendrick,  et  al 

$l.«12.4o 

Mar.  4.  1947— Lot  72.  Haciendas  del 
Orinda.  Unit  No  8.  Orinda.  Orinda 
Construction  Company  vs  Frank 
L  Zorio.   et   al    $116.62 

Mar.  4  1947  —  Ix)t  14,  Darrell 
Hoiphts,  Walnut  Creek.  Para- 
mount Built-in  Fixture  Co.  vs 
M  E  Gibson,  et  al  »423.0r 

Mar  4.  1947— Lots  1*2  and  Lots 
26  to  46.  Incl  Pleasant  Hill  Home- 
sitch,  Unit  No  2,  near  Walnut 
Creek.  C  R  Padelford  vs  Ragner 
Mon.-on     $6,166.22 


SAN    FRANCISCO 


Rer'orcle<l  Amount 

Marrh        ,    1M7— S'.SO   MISSION    St. 
H'lium   *    Van    Gelder    vs    W    G 

Menar>-    Company $443.1 

1947— E  aOtH  AVE  100 
S  Kirkham.  K  E  Paiker.  J  M 
Stiffens  nnd  F  O  Pcarce.  dba 
r'arUer,  S'effens  and  Pearce  vs 
Pacific   Tel  A  Tel  Co  $453.16 


ALAMEDA  COUNTY 

Recorded  Amount 
— SW  comer  7th  and  Mag- 
nolia    Sts.     Oakland.     Oliver     De 
Silva   vs    Spencer  W   Jourdan    Sr 

$819.70 


Recorded                             Labor  Ceased 
March    3.    1947— Lot    17,    Block    13. 
Crocker  Estate  Tract  Subdivision 
No  1.  Louis  A  and  Mary  B  Thel- 
baut  to   Coast    Building   Co 

„.„ Jan.    27,   1947 


Plumbing  Permits 


20S0  Magellan  Dr;  owner.  Chopin; 
dealer.  Atlas  Heating  *  Ventilating 
Co;  fuoor  furnace. 

3900  Lyman  Rd ;  owner,  Wisherope ; 
dealer.  Atlas  Heating  St  Ventilating 
Co;  central  furnace. 

1131  104th  Ave;  owner,  A  M  Farm- 
er;   dealer.    J   Oliver;   floor   furnace. 

3837  Alida  St;  owner,  Lapham; 
dealer.  Atlas  Heating  A,  Ventilating 
Co;   central  furnace. 

817  70th  Ave;  owner.  Walker;  deal- 
er. Atlas  Heating  A  Ventilating  Co; 
floor  furnace. 

815  70th  Ave;  owner.  Walker;  deal- 
er. Atlas  Heating  &  Ventilating  Co; 
floor  furnace. 

3420  Klngsland;  owner.  Shan;  deal- 
er. Atlas  Heating  A  Ventilating  Co; 
floor  furnace. 

10496  Patricia  Ct ;  owner.  Alameda 
Homes  Co;  dealer.  Atlas  Heating  A 
Ventilating  Co;  floor  furnace. 

681  Apgar  St ;  owner.  Marie  Chan ; 
dealer,  Harer  Furnace  Co;  central 
furnace. 

9320  Castlewood;  owner,  Lincoln; 
dealer.  R  A  Roeber;  floor  furnace. 

6796  Vicente :  owner.  Louis  Repetto ; 
dealer.  Aarvaks  Heating  Appliance 
Co;  central  furnace. 

5982  Chelton  Rd ;  owner.  J  Barnes ; 
dealer.  Harer  Furnace  Co;  central 
furnace. 

7009  Thomhill  Rd  ;  owner.  Wiggins ; 
dealer.  Harer  Furnace  Co;  central 
furnace. 


Electrical  Permits 


SAN    FRANCISCO 

3440  3342  Rtelner;  owner,  Dr  Nor- 
ten ;  contractor.  J  K  Herzog  Elec  Co ; 
neon  sign  feed. 

3441  141   Columbus ;   owner.  Canno 
Constr    Co ;    contractor.    American 

Elec  Const  Co;  alterations. 

3441  1&22  Sacramento,  o'wner. 
Lee;  contractor,  Malm  A  Welter;  1 
outlet ;  2  s^vltches  ;  4  plugs. 

3442  2230  Market  Street;  owner,  A 
Bankes;  contractor.  Malm  A  Welter; 
10  outlets;  5  8w:trl-e»;  5  plugs. 

3443  •  3445  Various  locations  and 
owners;  contractor.  Malm  A  Welter; 
motors. 

3446   579    Tereslta ;    owner,    ; 


Lumber  Restrictions 

(Continued  from  Page  One) 


cortraitor.  E  A  Koonlg;  service. 

3447  75  Cttvlota  Way;  owner. ; 

contractor.  E  A  Koenlg;   temp  saw. 

3448  512  Ellis;  uwner.  Senator 
Cleaners;  contractor.  Crown  Elec 
Co;    1    outlet. 

3449  52  Turk;  owner.  Harry's; 
contractor,  Crown  Elec  Co;  2  outlets, 
1   plug. 

3450  62  2nd.;  owner,  ;  con- 
tractor.  Crown   Elec  Co;   4   plugs. 

.3451  1929  lr\-iag:  owner.  G  B 
Jackson     A     Son;     contractor.     Atlas 

Elec  &  Eng  Co;  60  outlets;  5 
switches,  32  plugs. 

3452  129  Powell;  owner.  A  P  Fish- 
er; contractor,  Atlas  Elec  A  Eng 
Co;  2  outlets;  1  switch;  5  plugs. 

3453  1117  Market  St;  owner,  Hit- 
ten  bergcn  ;  contractor.  Atlas  Elec 
A   Eng;    survey 

3454  1528  Pacific;  owner,  Marrell 
Studios;  contractor,  Liberty  Elec  :;o; 
new  meter. 

8455     7    San    Gabriel    Ave;    owner 


OAKLAND 


2969  Broadway ;  owner.  Nason 
Paint  Co;  plumber.  Finzel ;  7  fix- 
tures; 3  gas  outlets;  li  water  con- 
nections. 

4715  E^lgewood :  owner.  Seagel ; 
plumber.  Finzel;  2  fixtures;  8  water 
connections. 

1048  Sunnyhllls ;  owner,  Dr  Lahson ; 
plumber.  Finzel;  1  fixture;  2  water 
connections. 

1512  Hampel;  owner,  Starkwater; 
plumber,  Finzel;  1  fixture;  2  water 
connections. 

1526  67th  Ave ;  owner,  PIggozl ; 
plumber.  H  Clark;  4  fixtures;  12 
water  connections. 

3264  Gallndo  St;  owner.  8  John- 
son; plumber.  J  Tancredy;  3  fix- 
tures ;  3  water  connections. 

1451  13th  St;  owner  Uchtlz;  plumb- 
er. Durant;  2  fixtures;  2  water  con- 
nections. 

2951  Broadway;  owner.  K  A  S 
Piston  Shop;  plumber.  Finzel;  3  fix- 
tures ;  6  water  connections. 

2672  Fruitvale  Ave;  owner.  J  Pln- 
zini;  plumber.  M  Avllla;  8  fixtures; 
2  gas  outlets;  20  water  connections. 

1334    9«th    Ave;    owner ; 

plumber.  Wm  Souza;  3  fixtures;  6 
water  connections. 

1692  Pacific :  owner,  Smith ;  plumb- 
er. Hufachmldt;  6  fixtures;  12  water 
connections. 

2810  Viola  St ;  owner.  Clark  ;  plumb- 
er. Wm  Souza;  2  gas  otitlets. 


Furnace  Permits 


of  houeirg  accommodations  In  rural 
and  urban  areas  and  for  construc- 
tion and  repair  of  essential  farm 
buildings." 

The  oB  per  cent  restriction  ap- 
plies to  distributors  ac  well  as  the 
sawmills.  The  so-called  middle  men 
must  pass  on  to  millwork  or  cut- 
stock  manufacturers,  S5  per  cent 
of  all  such  lumber  they  receive 
from  the  mills  in  any  quarter. 

For  purposes  of  thiK  restrictive 
order,  i^awmills  will  include  all  op- 
erations sawing  Douglas  Fir  and 
Western  Pine  in  quantities  of  5,000 
feet  a  Quarter  or  more.  P^xempted 
are  mills  that  saw  less  than  5,000 
feet  a  quarter  for  their  own  use. 

Processors  of  Douglas  Fir  and 
Western  Pine  come  und^r  the 
measnre  if  26  per  cent  or  imcro  of 
the  total  volume  of  fir  and  pine 
they  receive  is  worked  over. 

A  distributor  is  described  as 
"any  person  who  buys  and  stocks 
Douglas  and  Western  Pine  lum- 
ber for  resale  as  lumber.  The  term 
"distributor"  also  includes  any  es- 
tablishment owned  or  operated  by 
a  sawmill  whore  Douglas  Fir  ami 
Western  Pine  is  sold.  A  distriou- 
tor  who  has  two  or  more  dIsMnct 
and  separate  yards  must,  for  the 
purpose  of  this  order,  consider  such 
yard  as  a  distributor. 


Rqnsofiie 

CONCRETE 
MIXERS 

Now  III  Sfock 

for 

Immediafo  Dmtlvmry 

1_3VaS.  Non-Tilt 
4— 3V2S.  Tilting 
2— .1 1 S, Mounted  on 
2  pneumatic  tires 

•  TRUCK  MIXERS  • 

2—2  cu.  yd..  Hi-Up 
V/i  cu.  yd..  Hl-Up 


Come  In  osd  See  Them 
or  Write  for  Liferatare 

COAST 

EQUIPMENT 
COMPANY 

94t  Iryant  St.       MArhet  S740 


[ 


PAINTING 
DECORATING 

INTIIIOR-IXTERIOR 

Floor  Finithing  •  Paper  Hanging 

Free  Etlimaling 

All  Work  Guaranteed 

m  M22 

JERRY  J.  STONE 

2411   Is^olis  St.,  S««  Proncitco 


OAKLAND 


SAN  MATEO  COUNTY 


Recorded  Amount 

March    4.    1947— Lot    17.    Block    13. 
Crocker  Estate  Tract  Subdivision 


10465-73-76-84-88-96-97  Patricia  Ct; 
owner.  Alameda  Homes  Co;  dealer, 
Atlaa  Heating  A  Ventilating  Co; 
floor  fumacea. 

10473-76-8O.81-88-8»-»7  June  Court: 
owner.  Alameda  Homea  Co;  dealer, 
Atlan  Heating  A  Ventilating  Co; 
floor  furnaces. 


BUILDERS  BROKERAGE  COMPANY 

1430  AlIco  Street 
OAKLAND  12.  CALIF.  TWinookt  9227 

"Wc  Procure  and  Expedite  Builders 
Material  and  Equipment** 

Let  us  get  the  "Hard  to  Get"  items  for  you. 
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BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Coblnet  Sinks 

Woll   CobineH 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

13S5  MARKET  •  SAN  FRANCISCO 
UNdoHiill  2727 
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DAILY    PACIFIC     BUILDER 
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and  contractor,  B  T  Hunt;  service; 
motors ;    range. 

3456  2201  Irving;  owner,  Cherin; 
contractor.  Empire  B)ec  Co;  18  out- 
lets ;  2  .switches ;  0  plugs. 

3457  2205  Irving;  owner,  Cherin; 
contractor.  Empire  Elec  Co;  6  out- 
lets; 1  switch;  6  plugs. 

3468      220©    Irving;    owner ; 

contractor.  Empire  Elec  Co;  23  out- 
lets;   7   switches;   8   plugs. 

34SO  1309  23rcl  Ave ;  owner.  Cherin ; 
contractor,  Empire  Elec  Co;  7  out- 
lets; 1  switch;  3  plugs. 

3460  1811  23rd  Ave ;  owner,  Cherin ; 
contractor.  Empire  Elec  Co;  11  out- 
lets; 1  switch;  5  plugs. 

3461  1315  23rd  Ave :  owner,  Cherin ; 
contractor,  Empire  Elec  Co;  98  out- 
lets: 52  switches;  72  plugs. 

3462  5020  Cailf  St;  owner,  Mod- 
sen;  contractor.  Weber-Ccnroy ;  40 
outlets;  SO  switches;  30  plugs;  ser- 
vice. 

3463  316  8th  Ave;  owner,  Enmlck; 
contractor,  Weber  -  Conroy ;  motors; 
machine. 

3464  6020  Calif;  owner,  Madsen; 
contractor,  Weber-Conroy ;  tempor- 
ary  service  for  saw. 

3465  1271  Pine:  owner,  Galladl; 
contractor,  Wtber-Conroy ;  service; 
meter  loops. 

3466  451  Eddy;  owner.  Kostman; 
contractor,  Weber-Conroy;  4  motors; 
rectify  Dept. 


OAKLAND 


44562  877  Lcngridge  Rd;  owner, 
Johnson;  contractor.  Manning  and 
Whltaker;  Atlas  furnace. 

44663  4204  Relnhardt ;  owner,  Lis- 
bon ;  contractor,  Bushman  Elec ;  out- 
lets;   fcwltchee;    plugs. 

44564  200S  92nd  Ave;  owner,  Geo 
Wilkinson;  contractor,  Capitol  Elec; 
fixtures. 

44566  3716  Redwood  Rd ;  owner.  Al 
Murphy;  contractor,  Jones  Elec;  out- 
lets: ..witches,  plugs;  new  install- 
ation. „,  , 
44566  2828  Summit;  owner,  W  H 
Ricard:  contractor,  Paramount  Elec; 
outlets;  switches;  plugs;  motors. 

44667  637  16th  St;  owner,  Marvin 
Collens;  contractor.  Paramount, 
alterations. 

44568  123  Moate  Ave;  owner,  Wall- 
strom ;   contractor,  Clifford;  alter. 

44669  S163  Middleton ;  owner,  R  R 
Smith ;  contractor,  Clifford  ;  saw  ser- 
vice 

44570  6315  Buena  Vista;  owner,  A 
Russelo;  contractor,  Clifford  Elec; 
saw    service. 

44671  478  Hudson;  owner,  Mr 
Velllo;  contractor,  Clifford  Elec; 
meter  loop. 

44572  €315  Buena  Vista;  owner,  A 
Rus-sello;  contractor,  Clifford;  out- 
lets;  switches;  plugs. 


CLASSIFIED  ADVERTISING 


1— .    MISCELLANEOUS 


*     Are  you  Interested  in  well-trained 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS.  ENOINEBR8. 
DRAFTSMEN,   SURVEYORS.  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION      ACCOUI'JTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
E.   STEVENS,   OArfleld   1617 
Technical  Positions  Agency 

BOOKKEEPINQ  SERVICE 
All  taxes,  payrolls  for  Imslness  firms, 
contractors  and  Individuals.    No  ac- 
count too   large  or  too  small.    8(Ba- 
brtght  4462.  (tf) 

EXPERT  DRAFTING  BERVICBa 
FREE  LANCE.  Phone  ORjiyatone 
4243.  (tf) 


PURCHASING  AGENT.  Admin- 
istrative Assistant,  Office  Manager, 
etc. ;  10  years'  exclusive  construction 
ex.;  veteran.  32.  single.  Reply  Box 
34  c/o  Dally  Pacific  Builder. 

(S/10/47) 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACkETRS. 
TRUCKS.  Pacific  Carriers.  Oakland. 
KB  4-16B1. 


HSBEminroRTffWBSsT 

COMBINATION  DRAGLINE  SHOV- 
EL. Phone  JUnlper  7-8888,  San  Fran- 
dsca  (tf) 

FOR  SALE 


2^     HELP  WANTED 

Reputable  S.  F.  Mechanical  Contrac"- 
tor  desires  EXPERIENCED  SHEET 
METAL  ESTIMATOR  with  knowl- 
edge of  Heating.  Ventilating  and  Air 
Conditioning.  Must  be  practical  man 
with  ability  to  take  off  and  lay  out 
jobs  and  handle  men.  State  age,  ex- 
perience and  salary  expected.  Reply 
Box  36,  c/o  Dally  Pacific  Builder. 

8/10/47 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  .036-ln.  46>^x96-ln.  Alum- 
inum Products  Co..  3245  16th  Street 
Phone  UNderhill  2166  or  SUtter  6700. 

AVAILABLE  ~t6R  IMMBDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf) 


44573  1441  Frankhn  St;  owner. 
Beckett;  contractor,  Cal  Elec  Co; 
motors. 

44574  7974  Mac  Arthur:  owner, 
H  O  Dltter;  contractor,  Johnston 
Elec;  outlets;  switches,  plugs. 

44575  10550  Mark ;  owner,  A  Holm  ; 
contractor,   Johnston   Elec;    fixtures. 

44676     621    6th    St;    owner.    : 

contractor,  T  L  Rosenberg;  fixtures. 

44577  96  Clay  St:  owner,  Robl- 
deaux  Bxpreas ;  contractor,  T  L  Ros- 
enberg; outlets;  switches;  plugs. 

44578  26th  &  Webster  St;  owner. 
Weaver  Pafs  Co;  contractor,  T  L 
Rosenberg  Co;  outlets;  switches; 
plugs. 

44579  B'way  &  26th;  contractor, 
James  Pafs  Co;  contractor,  T  L 
Rosenberg ;    fixtures. 

44680  18tb  &  Campbell;  owner,  .... 
.... ;  contractor,  T  L  Rosenberg;  In- 
stallation. 

44581  2619  E  12th  St ;  owner,  , 

contractor.  T  L  Rosenberg;  fixtures; 
Install  fixtures. 

44582  1900  E  12th  St ;  owner,  ; 

contractor,  T  L  Rosenberg;  outlets, 
wiring  and   etc. 

44688    2200  E  7th  St;  owner,  , 

contractor,  T  L  Rosenberg;  wiring. 

44684     444   24th    St;    owner,    ; 

contractor,   J   B   Coleman ;   sign. 

44686  746  10th  St ,  owner,  Mr  Yee ; 
contractor,  Payne  &  Burks;  service. 

44586  2027  FUbert  St;  owner,  Mr 
Washington ;  contractor,  Payne  & 
Burks;  outlets:   service. 

44687  1818  7th  St;  owner,  Baba's 
Liquor  Store;  contractor,  American 
Neon  Displays;  sign. 

44688  2026  Broadway;  owner,  Cafe 
Vienna;  contractor,  American  Neon 
Displays ;   sign. 

44689  6307  Fairfax  Ave;  owner, 
Fairfax  Liquors;  contractor,  Ameri- 
can  Neon   Displays;   tubing. 

44600  1540  Broadway;  owner,  Har- 
old M  Slegal;  contractor,  American 
Neon  Displays ;  lighting. 

44591  7316  MacArthur  Blvd;  owner, 
Crims;  contractor,  American  Neon 
Displays;   fire  repairs. 

44592  3635  Lincoln  Ave;  owner, 
;  contractor,  L  L  Pearce;  out- 
lets; switches;  fixtures. 


44693  3220  Leese;  owner,  A  Cas- 
qulero;  contractor,  Haynes  Electric; 
saw  service. 

44694  4961  Redwood  Rd;  owner,  E 
M  Uhlig:  contractor,  Haynes  Elec- 
tric; alterations. 

44596  3800  Foothill  Blvd;  owner, 
Mary's  Liquors;  contractor,  Haynes 
Electric;  fixtures. 

44696  1902  Fruitvale  Ave;  owner, 
L  D  Gregory;  contractor,  Haynes 
Electric;  outlets;  switches;  plugs. 

44597  6001  Romany  Rd;  owner, 
Robert  C  Morrill;  contractor.  Havens 
&  Wade;  pole  service. 

44698  3126  E  14th  St ;  owner,  Fruit- 
vale  Bowling  Alley ;  contractor  Stand- 
ard Display;  sign. 

44599  3125  E  14th  St;  owner.  Fruit- 
vale  Bowling  Alley ;  contractor  Stand- 
ard Display;  sign. 

44600  3417  Fruitvale  Ave;  owner, 
Sportsman's  Liquor  Store;  contrac- 
tor. Standard  Display;  sign. 

44601  2400  High  St;  owner,  Uni- 
versal Liquor  Store;  contractor. 
Standard    Display ;    sign. 

44602  2541  Seminary;  owner,  Har- 
ry's Cafe;  contractor.  Standard  Dis- 
play; sign. 


POSITIONS   OPEN 


8-589  — QUANTITY  ESTIMATOR, 
with  bldg.  exper.,  for  gnel.  contrac- 
tor. Some  outside  work.  Salary  open. 
San  Francisco. 

S-590— JR  ENGR.,  pref.  26-85,  mar- 
ried, S.  F.  resident,  for  inspecting  and 
expediting  bldg.  construction.  First 
month  1275,  with  increase  if  O.K. 
Permanent 

S-577— JR.  ELEC.  ENGR.,  pref.  re- 
cent grad.,  for  testing  lab.  Perm. 
Small  salary  to  start  San  Francisco. 

INaiNIIRING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Agvacy) 
NtwtoR  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 
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Home  Prices 

(Continued  from  Page  One) 


cent  as  a  new  incidental  revenue 
source. 

The  survey  gave  some  indica- 
tion, although  only  a  faint  one,  that 
the  long  stretch  of  falling  interest 
rates  for  real  estato  loans,  which 
became  measurable  with  the  cre- 
ation of  Home  Loan  Banks  and  the 
FHA,  may  be  approaching  a  turn 

or  a  stabilization.  The  outlook  for 
1947  is  a  steady  continuance  of  the 
present  mortgage  money  rates  in 
85  per  cent  of  the  reporting  cities. 
One  of  every  four  cities  reported 
blighted  areas  so  extensive  that 
they  could  be  rebuilt  only  through 
some  large  -  scale  program  that 
would  insure  change  in  the  char- 
acter of  the  neigrhborhod.  Of  these 
cities  with  a  blight  problem  (27 
per  cent),  45  per  cent  have  plans 
underway  or  proposals  under  dis- 
cussion for  meeting  this  need.  The 
survey  showed  that  the  larger  the 
city,  the  more  likely  it  is  to  have 
extensive  blighted  areas. 


PIPE 


PIPE  -  VALVES  -  FITTINGS 
Facilities  for  pipe  bending 

and  manifolds 
-   Writ*  for  Prlo«« 

Pacific  Pipe  Co. 

160  Spear  St^  San  Frarciseo 


;■  ''<}. 


ARCHTL  DRAFTSMEN.  Indua- 
trial  exp.,  permanent ;  downtown 
Oakland.  FOUR  required  Immediately. 
Phone  Mr.  Rimbach,  KEIlogg  4-6064. 


YARD  SUPERINTENDENT.  Must 
be  experienced  operating  equipment 
yard.  Familiar  with  Mgbt  and  heavy 
equipment.  Man  over  40  preferred. 
In  answering,  submit  complete  back- 
ground. Location  of  yard  in  San 
Francisco.  Reply  flox  87,  c/o  Daily 
Pacific  Builder  (8/«/47) 


3— POSITION  WANTED 


ASST.  SUPT. 
MATOR  desires 
In  construction 
ences.  Available 
Reply  Box  86, 
Builder. 


or     FIELD     I^TI- 

position.  7  yrs.  exp. 

supervision.    Refer- 

latter  part  of  March. 

c/o    Dally    Pacific 

S/10/47 


OONSTR.  SUPT.  available  after 
March  16.  Wide  exp.  in  construction. 
Supervision  and  business  administra- 
tion, draftlr.g,  designing  and  expe- 
diting. Take  full  charge  of  opera- 
tions.   Phone  Martinez  KMM-R. 

(8/10/47) 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J.  Sdiomaker,  Rte.  2,  Box 
789,  Lo»  Altos.   I%one  Los  Altos  2930. 

(tf) 


DECKER"   DRILL,  new.    Phone  HE 
8771.  (8/10/47) 


LIFT  TRUCK.  Ross  Model  19  HT; 
5  -  ton  capacity.  Perfect  condition. 
Priced  at  14000.  Converse  Industries, 
P.  O.  Box  640,  Dial  6-6479,  Slacramen- 
to,  Calif.  (3/10/47) 


Fir  Dimension,  specified  length ;  P*lr, 
timbers  plark;  Fir,  beards;  kiln -dried 
Commcn  Pine;  Shingles;  Insulation 
Board:  Plywood;  Yellow  Pine  hard- 
wood flooring;  Metal  Lath:  Pine  Sid- 
ing:  Sheet  Rock;  DIMENSION  FIR 
RANDOM,  LENGTHS  NO.  3  COM- 
MON  AND   BETTl^R.   $62.00. 

Associated    Contractors'    Service 
971  Sutter  St..  S.  F   9— PRospect  4600 


PLYWOOD 

We  have  a  large  quantity  %-lnch 
Plyscored,  rough.  Ideal  for  sub-floor- 
ing, sheathing.  Reductions  for  quan- 
tity purchases. 

SHINGLES 

Red  cedar  by  the  square  or  carload. 
Western  Pumistone  Co.,  Commercial 
Rd.  off  County  Rd.,  San  Carlos,  Calif. 
Phone  Ban  Carlos  1202.  8/12 


•/4-INCH    PLYWOOD 
New    Colma    Mill   A    Lumber    Co.. 
Daly  City.   Telephone  DE   3844.  De- 
coto.    Calif.,    Telephone    Decoto   2871. 

8/14/47 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Rejrigerant 

t  Piping  Systems 


Write  for 

Full 
Particulars 


Trade  Mark  Reg.  U.  8.  Fatent  Office 


DURANT  INSULATED  PIPE  COMPANY 


RUNNYMEDE    ST 


I'AlO    ALTO     CAl 


NEIL  H.  PETERSON  COMPANY 

I12f  POLSOM  STMirr  SAN  PKANCISCO  1.  CAUP. 

»•••  UN^M-MN  MM 

Waahlngton,  Orefon  ami  Territory  touiham  Calif ernlai 

ef  Alaskai  INOLItH  A  LAUIR.   liM. 

Lm  AngalM  11.  Calif. 

Phena  fllchmantf  Mlt 

1978  South  Loe  Angela*  UU 


H.  LANQDON  COMPANY 

72  VIn*  atrMl 

•eattia  1,  Washington 

Phana  KLIIott  OSM 


Cer-a-seal 

doub-L-life 


IS  HERE! 


The  Post -War  Preservative 

The  answer  to  your 
Water-proofing  problems 


At  last  a  chemical  formula  that  gives  you  complete  INNER  and 
OUTER  Protection!  CER-A-SEAL  doub-L-life  saturates  the  mate- 
rial treated  and  seals  every  fibre  against  WATER  DAMAGE  and 
other  destructive  elements. 

Use  it  on  WOOD,  MASONRY,  LEATHER,  TEXTILES. 
Doub-L-life  floors,  woodwork,  shingles,  bricks  and  building  blocks. 

CER-A-SEAL  doub-L-life  can  be  applied  easily  by  brush,  spray, 
immersion  or  wiped  on.  It  dries  quickly  and  can  be  painted, 
waxed  or  varnished  over. 

BUILDERS— Protect  your  materials  with  CER-A-SEAL. 


cox -DOTY  CO. 


2303  GROVE  ST.  OAKLAND,  CALIF. 


Hlgaf9  2BB3 


\ 
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Chicago  Chemist  Is 
Honored  for  Studies  . 
Extending  Iron  Supply 

ST.  LOUIS.— Dr.  Anderson  W. 
Ralston,  whose  work  at  the  Ar- 
mour Research  Laboratories,  Chi- 
cago, II!.,  resulted  in  extending 
the  nation's  failing:  iron  ore  sup- 
plies for  at  least  150  years,  was 
named  today  as  the  winner  of  the 
1947  MijJWest  Award  of  the  St. 
Louis  Section  of  the  American 
Chemical  Society. 

A  large  number  of  new  chemi- 
cals resultjd  from  Dr.  Ralston's 
work  at  the  Armour  laboratories 
under  a  prcgi-jm  designed  to  find 
valuable  uses  for  fatty  acids  which 
comprise  the  bulk  of  fats.  Among 
these  chemicals  are  fatty  amines, 
one  of  which  can  be  used  in  con- 
centrating low  grade  iron  ore.  Dr. 
Raleton's  development,  by  using 
known  deposits  of  low  grade  ore, 
has  assured  the  United  States  of 
adequate  supplies  of  high  grade 
smelting  ores  for  at  least  150 
years.  Otherwise,  total  exhaustion 
of  the  nation's  high  grade  iror. 
ore  reserves  would  occur  within  a 
few  years. 

A  further  development  by  Dr. 
Ralston  and  his  associates  pro- 
vides for  a  continued  snpply  of 
potash  rind  phosphate  as  fertilizers 
vitally  important  to  agriculture.  A 
mixture  of  amines  makes  possible 
the  recovery  of  potash  and  phos- 
phate from  ores  of  such  low  grade 
that  the  ores  would  otherwise  be 
of  little  value.  Because  the  de- 
posits of  potash  and  phosphate, 
rich  enough  in  their  natural  state 
for  use  as  a  fertilizer,  are  rapidly 
disappearing,  future  supplies  of 
these  products  may  depend  on  the 
use  of  amines. 

Dr.  Ralston's  laboratory  work 
began  in  1931  when  Armour  and 
Company's  president,  George  A. 
Eastwood,  then  vice-president,  in- 
stituted a  program  of  research  and 
development  aimed  at  finding  more 
valuable  uses  for  fatty  acids.  Pre- 
viously, a  substantial  port'on  of 
the  annual  production  of  fats  and 
oils  had  to  be  relegated  to  the  soap 
kettles  because  no  outstanding 
chemical  uses  had  been  found  for 
the  fatty  acids  which  comprise  the 
bulk  of  the  fats. 

Out  of  this  research  program 
came  a  fractionating  process  for 
separating  fatty  acids  into  their 
component  parts,  and  Armour's 
fractionating  units  are  regularly 
producinir  such  nurs  fatty  acids 
as  stearic,  myristic,  lauric,  capric 
and  caprvlic.  These  are  in  addition 
to  highly  concentrated  unsaturated 
acids  including  oleic,  linoleic,  and 
clupanodonic.  All  of  these  purified 
fatty  acids  have  definite  uses  m 
industry. 

Dr.  Kr.lston  bf^gftn  his  career  as 
a  chemist  in  boyhood  by  siting  up 
a  laboratory  in  his  bedroom.  His 
father  was  a  pharmacist  in  Martins 
Ferry,  Ohio  where  son  Ralston  was 
bom  in  1899 — just  two  days  before 
the  beginning  of  the  century  to 
which  chemistry  was  to  contiibute 
so  much. 

__# 


Two  Kinds  of  Coik 
Suitable  for  Use  h 
Radiant  Panel  Heat 

^Ertgineers  have  developed  two 
distinct  types  of  coils  for  use  in 
radiant  panel  heating  installations 
either  in  the  floor,  ceiling,  or  wall. 

The  two  types  of  coils  aie  the 
sinuous  coil  and  the  grid  coil. 
Sometimes  a  combination  of  the 
two  is  used. 

The  sinuous  coil  is  the  cheapest 
and  has  the  least  chance  for  leak- 
age because  it  contains  the  fewest 
joints.  On  the  other  hand  it  offers 
the  highest  resistance  to  the  flow 
of  water  and  if  the  coil  is  too 
long,  it  may  require  a  special 
pump  for  circulating  the  water. 

The  grid  coils  consist  of  two 
headers  and  a  large  number  of 
small  pipes  passing  between  them, 
all  of  tnem  parallel.  Such  a  de- 
sign necessitates  a  large  number 
olT  welded  joints.  On  the  other 
hand,  it  offers  the  least  resistance 
to  flow  of  water.  The  usual  solu- 
tion to  the  problem  is  to  place 
several  sinuous  coils  of  reasonable 
length  in  parallel  when  the  panel 
is  large.  In  any  case  the  coil  ar- 
rangement should  always  be  such 
that  the  hottest  water  is  at  the 
coolest  place  in  the  room  and  also, 
in  the  case  of  a  floor  panel,  at  a 
place  where  people  do  not  stand 
for  any  length  of  time. 

Not  only  snould  coils  be  desig^ned 
so  that  the  hottest  water  is  at  the 
point  where  the  heat  loss  is  great- 
est, but  most  engineers  design  the 
system  in  such  a  way  that  the 
space  between  coils  is  less  at  this 
point,  thus  providing  greater  heat 
output.  In  grid  systems,  too,  the 
pipes  may  be  installed  witlt  nar- 
rower center  to  center  dimensions. 

In  constructing  a  coil,  it  is  best 
to  fasten  the  panel  coil  to  some 
structural  memoers,  such  as  small 
angles  or  tn  some  pieces  of  pipe, 
so  that  the  coil  is  a  unit  in  itself 
and  can  be  prdperly  leveled  or  in- 
clined to  make  air  venting  easier. 
This  can  be  accomplished  by  either 
welding  lightly  the  coils  to  the 
angle,  or  by  fastening  them  with 
screws    or    rivets   by   means  of  a 

Service  Offered 
For  Concrete  Forms 


Mag 


Impr 


azine  Announces 
ovement  Contest 


A  national  contest  to  beautify 
and  improve  American  cities  and 
industiial  sites  has  been  announc- 
ed by  Better  Homes  &  Gardens 
magazine.  Termed  the  Fourth 
More  Beautiful  American  Compe- 
tition, its  purpose  is  "to  reawaken 
Americans  to  the  need  of  beautify- 
ing our  country  p.fter  4  years  of 
war-bom  neglect."' 

The  competition  is  open  to  any 
civic,  religious  ,  fratf?mal,  or  othei 
group,  and  offers  $6100  in  prizes 
in  two  divisions:  community  and 
industrial.  The  contest  runs  frorr. 
March  1,  1947,  to  OHobor  1,  1948. 

The  3  previous  More  Beautiful 
America  Competitions,  sponsored 
by  the  ma?razine  during  the  '30's. 
proved  highly  succes.sful.  Projects 
carried  on  for  these  contests  in- 
cluded reclaiming  wasteland  areaw. 
making  neglected  wooded  sections 
into  spacious  park  zones,  boule- 
vard bpeutification,  and  waterfront 
improvements. 

PLASTIC  BOOKLET  OUT 

A  new  brochure  has  just  beer 
\Mued  bv  United  States  Plywood 
Corporation  describinar  Decorative 
Micarta,  a  plastic  surface  maters 
al.  Home,  store,  oflflce.  hotel  and 
transportation  uses  of  the  material 
are  outlined.  The  booklet  may  be 
obtained  without  cost  from  United 
State  Plyvood  Corpr  ration.  oi> 
Wert  44th  Street,  New  York  IS. 
N.  Y. 


With  the  opening  of  the  new 
warehouse  of  the  Superior  Con- 
crete Supply  Co.  in  Oakland  a  new 
.service  on  concrete  f-^rm  engineer- 
ing is  now  available  to  contractors, 
engineers,  and  architects. 

New  methods  of  securing  con- 
crete forms  for  such  jobs  as  water 
tight  walls  in  tanks,  basement.'^ 
and  reservoirs  are  now  available. 

St.ndium  construction  with  de- 
tailed information  on  seating  and 
chair  mounting  is  another  servico 
offered  free  to  architects  and  engi- 
neers. 

.Jobs  with  difficult  forming  prob- 
lems will  be  detailed  and  laid  out 
along  the  lines  the  contractor  sug- 
gests with  short  cuts  and  time  sav- 
ing details  noted. 

Literature  on  anv  of  the  above 
items  will  be  mailed  on  request. 
Writ<^  to  Superior  Concrete  Sup- 
ply compary,  321  Sixth  street. 
Oakland  7.  or  telephone  TWin  oaks 
8383. 
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TRACTOR  JOCKEY 
IS  TECHNICIAN 


Today's  successful  earthmover  is 
a  techni'^ian  with  an  ability  to 
apply  his  earthmoving  equipment 
when  and  where  it  will  do  the  most 
good  toward  quick  and  economic 
disposal  of  earth. 

"The  subject,  with  proper  appli 
cation  of  track  -  type  trictors, 
wheel  -  type  tractors  and  motor 
graders  highlighted,  themes  the 
eight-page  booklet  TRACKS,  RUB- 
BER OR  BOTH  punished  by  Cat- 
erpillar Tractor  Co.,  Peoria  8, 
Illinois,  manufacturer  of  both 
tvp?8  of  earthmoving  equipment. 
'  Editorially  and  pictorially  th? 
publication  stresses  a  .TicsBage  o* 
the  practical  application  of  the 
theory  that  where  tracks  and  rub- 
ber are  concerned  in  earthmoving 
there  is  "a  place  for  each  and  each 
in  its  place." 

Copies  of  the  booklet  are  avail- 
able by  writing  ihe  manufacturer, 
requesting  Foim  9786. 


General  Motors  Puts 
Out  Apartment  Type 
Small  Refrigerator 

DAYTON,  Ohio.— A  new  com- 
pact apartment  house  refrigft-- 
ator,  which  provides  six  cubic  feet 
of  food  storage  space  in  a  cabinet 
of  about  the  same  dimensions 
of  the  conventional  four-cubic-foot 
model,  is  being  introduced  by  Frig- 
idairc  Division  of  General  Motors, 
according  to  announcement  by  H 
M.  Kelley,  Appliance  Sales  Mana- 
ger. 

"Production  of  the  six-cubic-foot 
apartment  house  refrigerator  is 
already  well  underway"  Mr.  Kelley 
said.  "The  new  line  is  being  pro- 
duced exclusively  for  apartment 
house  and  multiple  housing  proj- 
ects" he  explained. 

The  unique  new  model,  which 
features  11.6  square  feet  of  shelf 
.space,  is  only  51-11/16  inches  high, 
24  inches  wi(fe  ^hd  26^*  inches 
deep.  There  is  a  large  super-freez- 
er compartment,  complete  with 
two  ice-making  trays.  The  freezer 
chest  will  hold  15  pounds  of  frozen 
food.  Directly  below  the  freezer  is 
a  new  all  aluminum  cold-storage 
and  defroster  tray. 

There  are  four  full-width,  rust- 
resisting  shelves  of  bar-type  con- 
struction. A  control  switch  has  10 
separate  dial  adjustments  to  gov- 
ern food  storage  compartment 
temperatures  and  regulate  freez- 
ing speeds  This  new  refrigerator 
is  equipped  with  Frigidaire's  ex- 
clusive sealed  compressor  unit, 
which  uses  about  the  amount  of 
electrical  current  as  an  ordinary 
light  bulb.  The  interior  of  the  food 
compartment  in  finished  in  porce- 
lain. Automatic  lighting  is  also  in- 
cluded. 
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Potts  Is  Named 
Export  Sales  Head 
Of  Kaiser  Firms 

Pcrmanente  Cement;  Company 
today  announced  appointment  oi 
Frank  Potts  a?  expert  sales  man- 
ager of  the  Henry  J.  Kaiser-man- 
aged organization  which  recently 
revealed  plans  to  increase  produc- 
tion from  5  million  to  5.5  million 

barrels  annually. 

Potts  qualified  for  the  new  po- 
sition through  his  exoerience  in 
the  genera?  export  sales  depart- 
ment of  the  several  Kaiser  coiii- 
panies,  which  have  been  decentral- 
ized because  of  increased  business 
in  each  of  their  fields. 

The  new  export  sales  manager 
joined  the  Kaiser  organization  in 
1943.  He  will  have  offices  in  Oak- 
land, California  and  will  reporv  to 
Permanente  Cement's  general  sales 
manager,  James  K.  Beatty. 

In  a  similar  move  to  strengthen 
export  sales  operations.  Kaiser 
Company,  Inc.,  Iron  and  Steel  Di- 
vision, has  announced  the  appoint- 
ment of  W.  J.  Gleason  as  export 
sales  manager.  Gleason  formerly 
headed  the  centralized  general  ex- 
port sales  department  serving  the 
kaiser   organization. 
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Warm  Air  Heating, 
Air  Conditioning 
Studies  Presented 

CLEVELAND.— Praised  .-is  one 
of  the  outstanding  educational  and 
training  programs  ever  sponsore" 
by  an  industry  in  the  interest  of 
its  members  and  the  public,  indoor 
comfort  conferences  start  thii 
month  on  a  tour  of  major  cities 
in  the  eaptern  and  southern  states 
for  the  purpose  of  improving  the 
in.stallation,  operation  and  main- 
tenanot  of  warm  air  heating  and 
air  conditioning  equipment  in  the 
home. 

Sponsored  by  the  National 
Warm  Air  Heating  and  Air  Con- 
ditioning Association,  the  confer 
ences  will  be  under  iho  suwrvision 
of  Guy  A.  Voorhees,  application 
engineering  director  of  the  associ- 
ation. 

Utilizing  the  latest  methods  of 
visual  instruction  including  sound 
films,  visual  casts  and  charts,  the 
conferences  emphasizp  the  im- 
portance of  consumer  satisfaction 
through  correct  layout  and  design 
of  a  heating  tyttcm  by  the  con- 
tractor. 


Code  Requirements  Excessive  In  Interest 
Of  Pressure  Groups,  Says  Standard  Chief 

UNWIELDY  CODES  BLAMED  FOR  HIGH  COSTS, 
LACK  OF  PROGRESS  IN  BUILDING  INDUSTRY 

WASHINGTON,  (E.xclusiv#» — While  the  construction  industry 
benefits  daily  from  the  re<«uUa  of  experiments  conduc<ed  at  the  Burean 
of  Standards  in  Washington,  D.  C,  bureau  administrators  feel  that  a 
great  amount  of  basic  information  rt-mains  to  be  disseminated. 

The  search  is  going  forward  constantly  here  for  better  wayn  of 
building:  principles  involved  in  construction  of  everything  from  a  small 
hut  to  the  largest  sky-scraper.  Experimentation  rangeH  trom  strain 
tests  to  development  of  wet-proof  ♦- 
paper  and  the  discovery  of  sub- 
stitute materials  to  replace  the 
scarce  products  in  processing  a 
thousand  building  items. 

High  in  importance  among  the 
many  types  of  information  felt  to 
be  lacking  in  the  building  industry 
is  that  concerned  with  stress  as 
it  develops  in  floor  construction, 
Bureau  of  Standards  officials  say. 
In  this  respect,  the  laboratories  are 
now  engaged  in  determining  what 
deflection  occurs  under  varying 
loads  in  the  various  types  of  floor 
construction  and  just  how  much  of 
such  deflection  is  tolerable. 

Results  of  all  tests,  of  course, 
are  made  known  to  industry  as 
soon  as  they  are  felt  to  be  conclu- 
sive and  thus  can  serve  their  in- 
tended purpose. 

The  Bureau  presently  is  carry- 
ing on  extensive  studies  in  its  met- 
allurgy division.  These  pertain 
particularly  to  alloys  and  corro- 
sion. 

Substitution   Needed 

In  the  mineral  products  section, 
for  example,  the  scientists  have 
been  investigating  plaster  failures. 
In  the  course  of  their  complicated 
tests  they  discovered  Aat  use  ot 
dolomite  lime  in  the  manufacture 
of  raw  plaster  weakened  its  even- 
tual strength.  As  a  result  a  cor- 
rective in  tne  manufacturing  pro- 
cess was  developed  and  this  one 
change  has  resulted  in  great  sav- 
ing and  convenience  to  future 
householders. 

In  the  opinion  of  Dr.  Edward  U. 
Condon,  the  bureau's  chief  official, 
the  housing  industry  is  not,  tech- 
nologically, "our  most  advanced 
industry.'  It  falls  short  of  this 
high  goal  in  many  respects,  he  be- 
lieves, especially  where  building 
codes  are  concerned. 

In  the  interest  of  pressure 
groups,  he  points  out,  the  codes 
often  require  unnecessarily  ex- 
pensive specifications.   Large  vent  | 


Factory  Efficiency  b 
Aided  by  Judicious 
Use  of  Color  Energy 

PITTSBURGH,  PA.— How  scien- 
tific use  of  the  energy  in  color  is 
currently  employed  in  the  nation's 
plants  and  factories  to  increase 
over-all  efficiency  is  shown  graphi- 
cally in  a  new  full-color,  32-page 
booklet  now  being  published  by  the 
Pittsburgh  Plate  Glass  Company 
according  to  E.  D.  Peck,  general 
paint  manager. 

With  facts  ind  figures,  plus  nu- 
merous views  of  actual  use  of  col- 
or in-manufacturing  and  processing 
plants,  the  booklet  demonstrates 
how  industrial  officials,  by  follow- 
ing the  principles  of  color  dynam- 
ics, can  (1)  Promote  continuity  o£ 
employnnent,  (2)  Improve  efficiency 
of  operation,  and  (3)  Maintain 
quality  of  production.  It  reveals 
how  dynamic  colors  will  bring 
about  mere  and  better  work  per 
man-hour  and  more  man-hours  per 
man  by  making  the  employee's 
working  environment  cheerful  and 
safe. 

In  a  special  section  the  booklet 
outlines  the  scientific  facts  about 
color.  "The  medical  profession,"  it 
states,  "has  long  realized  that 
colors  can  be  used  to  stimulate  or 
depress.  Some  colors  help  people 
relax  and  be  cheerful.  Others  stim- 
ulate and  invigorate  them.  Still 
others  set  up  irritation  and  actual 
physical  discomfort. 

The  booklet  points  out  that  use 
of  color  is  in  no  way  an  exneri- 
I  ment.   Color  principles  have  beer 


een 

pipes  in  ^nnTcti'on"  with  domestic  1  widely    tested   in   both   laboratory 

are    an    example    of    his    and  in  all  types  of  plants.  These 


sewage 
point. 

General  Donald  Armstrong,  of 
the  American  Standards  Associa- 
tion, has  called  attention  to  the 
fact  that  the  nation  is  "running 
low'  'in  its  supply  of  some  raw  ma- 
terials. "We  nave  fought  our  last 

extravagant    war,"    he    said.    And  „.^«i.„„..    ,»„ 

now  attention  must  be  focused  on  bile  enujpment  with  emphasis  on 
substitution  of  plentiful  materi-  color  for  safety.  Each  section  is 
als  for  those  raw  items  that  are 


tests  and  experiences  prove  that 
there  is  energy  in  color  which  af- 
fects the  health,  comfort,  morale, 
and  safety  of  employees. 

Individual  sections  .'ire  devoted 
to  the  use  of  color  on  machinery 
and  equipment;  on  walls  and  ceil- 
ings; and  on  floors,  aisles,  and  mo- 
enuipment   with   emphasis   on 


sti:iking  bottom  on  the  supply 
scale.  (For  example,  magnesium 
may  be  developed  as  a  substitute 
for   scarce   copper.) 

Industry  Approval 

The  work  of  the  Bureau  of 
Standards  reaches  well  beyond  the 
construction  field,  of  course,  but 
its  searches  into  the  mysteries  of 
physics,  chemistry  and  engineering 
result  in  a  constant  flow  of  in- 
formation helpful  to  private  in- 
dustry. 

(The  American  Standard.^  As- 
sociation, which  watches  the  work 
of  the  government  Bureau  closely, 
is  made  up  of  98  trade  and  engi- 
neering societies  and  2,000  indi- 
vidual company  members.  It  oper- 
ates democratically,  no  standard 
being  proclaimed  without  agree- 
ment of  five-sixths  of  the  member 
ship  and,  even  then,  the  standards 
it  issues  are  not  mandatory.) 
Kconomir    Operation 

Money  statistics  on  the  Bureau 
of  Standards  show  it  to  be  one  of 
Uncle  Sam'j  more  economical  op- 
orations  in  vitw  of  range  and  im- 
portance of  work.  Only  five  million 
dollars  a  year  is  spent  for  all  it? 
activities. 

Of  this  amount,  $;150,000  a  year 
is  spent  in  the  electrical  division 
which  establishes  fundamental  el- 
ectrical measurements  and  studies 
underground  corrosion.  This  out- 
lay is  modest  compared  with  the 
three  billion  dollar  output  of  the 
electrical  industry.  B  of  S  research 
also  embraces  insulation,  heating 
devices  and  fire-resistant  material.^ 
#._^ 

STOKER  SALES  RISE 

TO  80%  OVER  1945 

W.\.*JHINGTON.— Factory  sales 
of  mechanical  stokers  in  1946  Uiia.]- 
ed  191  thousand  units,  according  to 
a  report  released  today  by  the 
Bureau  of  the  Census. 

This  r-presented  a  "lO  per  cent 
increa«ie  over  1945  sales  and  was 
nearly  twice  the  number  renorted 
sold  in  1939.  Average  monthly 
sales  in  1946  amounted  to  about 
16,000  units,  ranging  from  a  peak 
of  20.7R1  units  in  August  to  a  low 
of  7,9.^2  units  in  December. 

Factory  rales  of  residential  and 
small  apartment  house  type  stok- 
ers accounted  for  95  per  cent  of 
the  toUl  sales  in  1946. 


illustrated  with  full-color  applica- 
tions. A  special  stction  contains 
simplified  and  practical  material 
specifications  for  industrial  paint- 
ing. 

Copies  of  the  booklet  may  be 
had  (free  of  charge)  from  Dept. 
N  T  B  Public  Relations  Depart- 
ment, Pittsburgh  Plate  Glass  Cora- 
panv.  '532  Duquesno  Way,  Pitts- 
burgh 22,  Pa. 
# 

Interior  Department 
Shows  Reclamation 
Projects  Pay  Off 

WASHINGTON.— A  strong  case 
for  continued  investment  of  gov- 
ernment funds  in  construction  of 
water  reclamation  projects  is  made 
by  the  Department  of  the  Interior 
in  its  announcement  today  that 
farmers  on  irrigated  lands  pro- 
duced crops  of  record  value  ii» 
1916.  Crops  harvest  id  last  year  are 
valued  at  $502  million,  15  per  cent 
over  1945. 

Michael  W.  Straus,  acting  sec- 
retary of  the  Interior  Department, 
pointed  out  that  the  1046  crop 
value  return  is  equal  to  about  one 
half  of  the  total  expenditures  made 
by  the  government  for  all  reclama- 
tion construction  in  45  years.  These 
flguree  provide  considerable  justi- 
fication for  such  public  works  pro- 
grams. 

Straus  said: 

"I  believe  the  record  demon- 
ctrates  the  poundness  of  reclama- 
tion investments.  Out  of  this  size- 
able income  created  each  year  and 
from  other  income  such  as  dairy 
products  and  cattle  feeding,  recla- 
mation construction  costs  are  re- 
paid to  the  guvemment  bv  water 
and  power  users.  So,  in  effect,  the 
reimoursable  reclamation  approp- 
riations represent  a  loan  by  the 
government  secured  by  crop  in- 
come." 

Reclamation  bureau  systems  now 
are  serving  4,366,000  acres  of  land 
that  m'as  not  productive  before  the 
dams  and  water  ways  were  in- 
stalled. 

Largest  single  tract  irrigated 
from  the  bureau's  construction 
projects  in  1946  was  the  415.000 
acre  tract  in  the  Imperial  Valley 
of  California. 


./ 
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m  OPENING  SCHEDULE 


BUILDING  PROJECTS 


Op«nlno  Data  Projaot 

S-  7—  4:00  P.M.— Dormitory  and  Fraternity  HouBe    Salem,  Ora. 
«-  7—  2  rOpPM.— School  Addn.  Lob  Angeles 

'•  7—11  -00  A.M.— Remodel  County  Hospital      Salt  Lake  City,  Utah 
S-10— 4  KX)  P.M.— Crematorium    (Addition)     Oakland 
3-10—  ». •00A.M.— College  Bldg.  Ashland.  Ore, 

*-l<>—  — Glass  Factory  Buildings    Near  Corona,  Orange  Co. 

8-11—  2:30  P.M.— Parochial  School  Addition    Riverside 
*-12—  2:00  P.M.— Sidewalk,   Painting  Repairs,  Etc.    La  Grande,  Ore. 
8-18— 8  K)OP.M— School  Addition       Alturas 
8-18—  7:80  P.M.— School  Building      Santa  Clara 
3-13 — 11 KK)  A.M— Naval   Reserve  Armory    Butte,  Mont. 
8-14— 10:00A.M.— Housing    (Conversion)     Denver,  Colo. 
8-17— 10. -00  A.M.— Storage  Building     Merced 
8-17— 10:00  A.M.— Laundry   Building  Merced 
8-17— 10  K)0A.M.— Detention  Home      Merced 
8-17— 10K)0A.M.— Flrehouse    (Snelllng  District)     Merced 
8-17— 10:00  A.M.— Bachelor    Officers' Qtra.,  Etc.       San  Francisco 
8-17— 10. -00  A.M— Flrehouse    (Delhi    District)     Merced 
8-17— 10:00  A.M.— Residences   (2)         Merced 
S-17—10:00A.M— Flrehouse    (Stevinson  District)     Merced 
8-17—  2:00P.M— Troop  and  Administrative  Facilities 

Albuquerque,  N.  M. 
8-17—  7 :00  P.M.— School  Additions     Seattle.  Wash. 
8-17— 11  K)0  A.M.— Hospital    (Alter)      Merced 

8-18—  2 :00  P.M.— Border  StaUon  (Alter  and  Additions)     Calexlco 
3-18 —  2:30 — P.M.— Temple  Buildings    Hollywood 
18 —  3 :45  P.M— Manufacturing  Plant   (Oil  Burners)     Oakland 


3 

3-18—  2:00  P.M.— Electrical 


Engineering  Building  (University) 

Seattle   "V^ash. 
3-18— 8:00  P.M.— School  Addn.  Manhattan  Beach 

3-18 —  3 :30  P.M.— Elementary  School  San  Diego 
3-l»—  1  K)0  P.M— Of  fleers'  Quarters  and  Appurtenant  Utilities 

Mira  Loma 
3-l»—  7:00  P.M. — School  Additions      Burbank 

3-19 —  2  K)0  P.M.— Plastering  and  Painting  Repairs    San  Francisco 
3-20—  2:00  P.M.— Repair  P.   O.  Seattle,  Wash. 

3-20— 11 :00  A.M.— Naval   Reserve  Armory    Bakersfleld 
3-20—  2:00  P.M.— Hospital  Addition    Spokane  County,  Wash. 
3-20—  2 :00  P.M.— Hospital  Pomeroy.  Wash. 

3-20— 10:00  A.M. — State  Home  (Expanson)     Grand  Junction,  Colo. 
3-20—10 :00  A.M.— Epileptic  Building  and  Warehouse 

Grand  Junction,  Colo. 
8-24—  2 :00  P.M.— Soils  and  Irrigation  Building  (University  Building) 

Davis 
8-25—  2 :00  P.M.— Painting,  New  Coal  Drawers,  Etc.    Vallejo 
8-28 —  2 :00  P.M.— Painting  and  Miscellaneous  Repairs    Rosevllle 
3-28 —  1:00P.M. — Apartments    (Conversion  from  Barracks)  March 

Field 
4-  1 —  — School  Addition       Rosevllle 

4-  1—  2:00  P.M. — Convalescent    Barracks     Yountvllle 
4-  3 —  2 :00  P.M.— School   Buildings     Maricopa  County,  Ariz. 


Notad  in  iMuaef 
2-34 
2-23 
2-25 
3-26 
>•  « 
8-  5 
S-M 

2-  7 
2-14 
3-80 
8-  6 
3-M 
2-30 
3-80 
2-30 
3-20 
2-25 
3-30 
2-20 
2-20 

8-  6 
8-  B 
8-  8 
3-17 
3-28 
2-38 

2-26 
2-25 

3-  6 

3-34 
3-  4 
8-  3 
3-13 
8-  8 
8-  6 
3-  5 
8-  8 

3-  6 

2-27 
2-27 
2-27 

8-  5 
8-  3 
3-  6 
2-28 


ENGINEERING  PROJECTS 


B14  Opening  Data  Project 

3-10—  2 :00  P.M— Water  System  Improvements    Pullman,  Wash. 
8-10—  1 :30  P.M— Clearing   RIght-of-Way    Stevens  and  Pend  Oreille 

Counties,  Washington 


Natad  tn  laaua  of 
2-24 


3-10—  2 :00  P.M.— Planting 
3-10—  4 :00  P.M.— Retaining   Wall 
3-10—  1  -30  P.M.— Highway 
8-10—  2 :00  P.M.— Seal  Coat 


Los  Angeles 

Eureka 

Lander  County.  Nev. 

Riverside  County 


3-34 

2-28 
2-28 
2-25 
2-27 
3-  6 
3-  5 

8-  B 
8-  6 


S-10-rlOK)OA.M— Grading,  Surfacing  Bridges     State  of  Washington 

3-10—  8 :00  P.M.— Street  Paving  Santa  Clara 

8-11 —  2 :00  P.M — Removal  of  Tug  Tamaroa     San  Francisco 

(Near  Hunters  Point) 
3-11—  4 :00  P.M.— Water  Jyfain  Des  Moines.  Wash. 

8-11— 11K)0A.M.— Narroi^  Dam  and  Power  Plant    Pike  County,  Ark.  2-  8 

8-11— 10. -00  A.M.— Highway                     Coconino  County,  Aria.  2-19 

8-il — 2 :00  P.M.— Access  Road             Richmond  2-19 
3-11 —  8:00  P.M.— Sewage  Treatment  piant  and   Sanitary  Sewer 

Tonaskett,  Wash.  2-19 
8-11—  1:00  P.M— Pipe  Conduit  and  Appurtenances  (Portion 

MacArthur  Blvd.).  Oakland  2-26 

8-11— 11 :00  A.M.— San  Vicente  Pipeline  (2nd  Unit)     San  Diego  2-21 

8-11 —  1:00  P.M— Pipe  Conduit  and  Culvert    Oakland  *'  ;?6 

8-11—  2  K)0  P.M.— Big  Dry  Creek  Reservoir    Near  Clovls  2-21 

8-11—  8  K)0  P.M.— Storm  Sewers  Camas,  Wash.  2-13 
8-12—  2 :80  P.M.— Removal  of  Cable  car  Tracks  and  Reconstruction  of 

Pavement   (Sacrasnento  St)   san  Francisco  2-37 
3-12—  1 :80  P.M.— Transmission  Line  Flathead  and  Lake  Counties, 

Montana  8-  5 

3-12— 2:00  P.M.— Bridges    (8)               Solano  County  3-11 

8-12—  2 :30  P.M— Vicente  Street  Outfaii  Sewer     San  Francisco  2-30 

3-13—  2 :00  P.M.— Grading  and  Seal  coat    Humboldt  County  2-12 

3-12—  2 :00  P.M.— Orading  gan  Luis  Obispo  County  2-11 
3-12—  2 :00  P.M.— Bridge  R&llings,  Etc.  Contra  Costa  and  Solano  Cos.  2-11 
3-12—  2:00  P.M.— Bridge,  Grading  an^  Surfacing     Kern  and  Inyo  Cos.  2-11 

8-12—  2 :00  P.M.— Grading  and  Surfacing     San  Benito  County  2-11 

3-12— 2  K)0  P.M— Grading                      Mendocino  County  2-11 

3-12—  8  00  P.M. —Grading                       g^n  Bnmo  2-25 

8-13— 10  K)0  A.M.— Highway                    ona  County,  Arir.  2-21 

3-13—  2:00  P.M.— Dredging  Government  Island  3-  5 
8-14— 10K)0A.M.— Ught  Lane  and  Ihatrument  Landing  System, 

Winslow.  Ariz.  3-84 

Sonora,  Mexico  3-24 

Central  Valley  Project    '  3-13 
Structures— Klamath  Project 

Oregon-California  8-  4 

San  Mateo  3-21 

San  Mateo  2-21 

2-21 


8-14 — 12  M.    — Santa  Teresa  Dam 
8-17—10  K)0  A.M.— Canala 
3-17—10  K)0  A.M.— Earthwork   and 

3-17_  8:00  P.M.— Culvert 
3-17—  8 :00  P.M.— Paving 


8-17— 2  K)0  P.M.— Flood   Control  Channel    Los  Angelea 

8-17—  5 :00  P.M.— Excavation,  Filling  ^nd  Dirt  Moving.  San  Mateo  Co.  2-27 


8-17—  8K)0P.M 
3-18—  3:00  P.M 


Paving  South    San   Francisco 

Airport  Extension,  pm    Drainage  and  Related 

Construction.  San  Mateo  Co. 
3-18 — 10:00  A.M — Concrete  Conduit    Pasadena 
3-18—  8 :00  P.M.— Bank  Protection  W^rij     Sacramento 
8-19—  2 :00  P.M.— Imported  Base  Mat^^al  (InRtall)     Humboldt  Co. 
3-1^—  2:00  P.M.— Gracing  and  Surfa^n-    Tehama  County 
3-1^-  2K)0P.M— Pipe  Line  j^^pa  County 

3-19—  2 :00  P.M.— Bridges   (3)   and   Subatructures  (2)     South  San 

Francisco 
3-19— 12:00  M.  —Water  Mains  (Instg^u^  Paradise 
8-20—  — Dorena  Dam  and  S-m^ay    Dorena,  Ore. 

8-20-  2 :00  P.M.— Culverta  (2)  Oranjre  County 

3-20—  2 :00  P.M.— Culvert  g^n  Bernardino 

3-20—  —Dam  and  Spillwaysj^^on   j^  ^ 

3-21—  5 K)0 P.M.— Street  Improvemehj  (Alley  St.),  Sacramento 
3-21— 5:00  P.M.— Street  Improvemen,  ^^^^  ^^^  Sacramento 
3-24— 2:00  P.M.— Hydraulic  Dredged  j-^^ankm en t    Multnomah 

.  ,  County.  Oregon 

3-24—  2:00  P.M.— Hydraulic    Dredgln.   ^tc.    Multnomah  Co.,  Ore. 
3-24— 7:30  P.M.— Lighting  System     Sacramento 
3-25— 11:00  A.M— Mooring   Facilities  g^nta  Barbara 
8-26—  8:00  P.M.— Street  ImprovemaOj         Menlo  P.irk 
3-25—  8  K)0  P.M.— Street  Lighting  Sy^tp^^     gan  Francisco 
3-25—  1 :00  P.M.— Incinerator  Oakland 

3-25—  8:00P.M.— Irvington   Pumping  station     Irvington 
3-25—  9:00  A.M.— Rock  Slope  Protection  ^^j.  Bridge    Multnomah 

County.  Oregon 


3-  5 


8- 
8- 
3- 
2 


5 

6 

8 

18 


2-18 
2-26 

3-18 
8-  4 
1-38 
3-18 
3-  5 
3-  6 
8-  6 
8-  6 


25— 2  K)0  P.M.— Drainage     Corrections  Sharp  Park 

25— 2 :00  P.M.— Drainage     Correctlp^j,  San  Francisco 

26—  8:00  P.M.— Sewage  Treatment  p,^nt    Prosser.  Wash. 
26—  2:00 P.M.— Bridge  Contra  Costa  County 

2»—  2  K)0  P.M —Access  Roads  and  Excavation     Pine  Flat  Dam 


8 

J,  _ 

8-26—  2 :80  P.M —Evans  Avenue  Bri^^^^^  " 'g"^n"^ncigco 
3-26— 10  K)0  A.M— Improve   Runways  ^p„„    j^^^ 


8- 
8- 
3- 
3- 
2-20 
8-  5 
8-  5 
8-  6 


8-  4 

2-25 
2-25 
2-36 
2-2.'! 
3-  6 


3-26—  2:00  P.M. — Surfacing,  Etc. 

3-2*—  2 :00  P.M —Resurface,  Widen 

3-27—  2:00  P.M.— Dredging 

3-27 —  — Resurfacing 

3.30— 10 :00  A.M.— Suction   Dredge 

4-  2—  2:00  P.M.— Bridge  Repair 

4-  2—  2:00  P.M.— Bridge  and  Approa^^p^     Madera  County 

4-  2—  2  K)0  P.M.— Orading  and  Bridg,,     pjapa  County 

4-  2—  2:00  P.M.— Surfacing  Tulare  and  Kern  Counties 

4-  3—  3 :00  P.M.— Surfacing  Mendocino  County 

4-  3—  3 :00  P.M.— Grading  and  Surfacing    gan  Lula  Obispo  Co. 


Humboldt  County 

Fresno  County 
Hamilton  Field 
Los  Angeles.  Orange  Cos. 
Syotem  Project,  Aris.-Callf.-Nev. 
Colusa  County 


-  6 
28 
2;. 
2'* 

8 
2.^ 

-  8 


3-  4 
8-  4 
8-  4 
8-  4 
8-  4 
8-  8 


(Continued  from  Page  10) 


Plans  by  engineering  department  of 
owner. 

Consists  of  construction  of  fills  for 
the  reclamation  of  tide  land  and 
water  araaa  and  other  low-lying 
ground  adjacent  to  the  aziatlnf  de- 
veloped area  of  the  airport,  road- 
way embankments,  fill  on  the  de- 
veloped area  to  raise  grades,  drain- 
age pipelines  and  related  woric  The 
required  work  is  divided  into  two 
sections  designated  "A"  and  "B"; 
In  section  "A"  the  fUl  materia.ls  la 
to  be  placed  in  the  fill  In  a  dry 
condition.  In  section  "B"  the  entire 
fill  may  ba  constructed  aa  dry  fill 
or  at  the  contractor's  option  the 
main  bulk  of  the  fill  may  be  a  hy- 
draulLc  fill  of  sand.  In  the  latter 
case  some  dry  fill  will  also  be  re- 
quired for  coving  the  scmd.  Proposi- 
tion A  covers  the  wor  kin  section 
"A";  proposition  B  that  in  section 
"B";  proposition  "C"  the  enUre 
work  in  both  secOons  "A"  and  "B." 
Contractors  may  bid  on  any  one, 
any  two  or  all  three  of  the  proposi- 
tions. 

Completion  time  330  calendar  days. 
Unit     quantities     were     published 

March  6L 


Plans  and  specifications  obtainable 
from  the  cashier's  office.  6th  floor, 
San  Francisco  Water  Department 
Bklg.,  425  Mason  St, 'San  iSrancihoo, 
CTalif.,  upon  deposit  of  |10,  refund- 
able, and  may  be  examined  at  the 
office  of  DAILY  PACIFIC  BUILD- 
ER. 466  10th  St,  San  Francisco,  Calif. 


Prospective  Bidders 


Biff  Dry  Creek  ReMrrotr  A 

Oolleto  near  Ootis; 

Spec  1241 


MD8:  U.  8.  Engr.  Office,  Wright 
Bldg.,  Sacramento,  CalK.,  March  11, 
2  P.  M. 

The  following  contractors  ,.  have 
teen  furnished  with  plans: 

Johnson  Western  Co..  Box  416,  Ala- 
meda, Calif. 

Basloh  Bros.  Construction  Co.,  Box 
151,    Alhambra.   Calif. 

Parish  Bros.,  Box  6,  Bcnicia,  Calif. 

N.  M  Bar.  Sens,  Box  430.  Berkeley. 
Calif. 


y  »»■ 


L.  D.  REEDER  CO. 

100  Sacramento  Street,  San  Francisco,  DOuglas  5030 
Contractors  and  Engineers 

Announce  the  opening  of  a  new 
office  and  warehouse  at 

1600  Seventh  Street,  Sacramento,  Calif. 
Phone  Sac.  4-3026 

Offering  a  Complete  Service  in  Northern  California  for 

Acoustical  Treatment  and  Resilient  Floor  Corerings 

under  the  Management  of  Mr,  Edward  P.  Clark, 


■  ■-■■4 


Lee  J.  Immel,  Box  65.  SUUon,  JL 
Berkeley,    Calif. 

Sxcavatort  Inc.,  Box  750.  Pitts- 
burg, Calif. 

J.  A.  Terteling  &  Sons.  Ina,  Botsa, 
Idaho. 

J.  F.  Shea  Co..  Inc.,  617  S.  Oliro 
St.,  Los  Angeles,  Calif. 

Frederickson  Bros.,  1250  86th  St, 
Emeryville,    Calif. 

Clyde  W.  Wood,  Inc.,  816  W.  5th  St, 
Los    Angeles,    Calif. 

Bressl  A  Bevanda  Conslnictors.  417 
.«7.  Hill  St,  Suite  764,  Los  Angeles. 
Calif. 

Grafe  -  Callahan  Construction  Co., 
714  W.  Olympic  Blvd.,  Los  Angelea, 
Calif. 

L.  A.  A  R  S.  Crow,  4756-4760  Valley 
Blvd.,  Los  Angeles,  Calif. 

L.  B.  Dlxdn  Co.,  OOO  S.  Grand  Ava, 
Los  Angeles,  Calif. 

Oriffith  Co.,  1060  S.  Broadway,  lAS 
Angeles,   Calif. 


(Continued    o.\     Page    12) 
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ENGINEERING 

IN 

WOOD 

Laminated  Beams, 
Arches,  Trusses 

ISiSllBblSi^l 
iSTRUCTURIfZ. 

IMSOS    rOSATI» 

220  Montgomtry  StrMt,  YUkon  1-0407 
8an  FrmnclMo  4,  Calif. 

tMrmmMil*  OIRm: 
lOU  •  Mh  St.,  PhM*  Sm.  SM43 


These  FOUR  BIG  ADVANTAGES  account 
lor  RECORD  QUONSET  SALES 

by  KRAFTILE 

1.  Permanence 

2.  Low  Cotf 

3.  Adaptability 

4.  Flexibility  of  SImob 


WHAT  IS  YOUR  NEED? 

...  as  small  as  240  sq.  ft.  or 

up  to  240,000  sq.  ft  of  floor 
space?  You  can  find  it  with  a 
Quonset  —  like  the  compaa 
"24"  of  Joys  O.  K.  Rubber 
Welders,  Redwood  City, 
shown  tbove;  or  the  7-trch 
multiple  (right),  owned  by 
Clara-Vsl  Packing  Co.  of 
Morgan  HilL 


KroftlU's  Stron-St««l  Division 

maiotains  a  large  and  complete  inven- 
tory of  Quonset  models  . . .  20's,  24's, 
40'$,  and  multiples  ...  to  provide  im- 
medi?  delivery  to  farmers,  industrial- 
ists, and  businessmen.  More  than  400 
buildings  have  already  been  purchased 
from  Kraftile — providing  almost  a 
million  square  feet  of  needed  space. 
There's  public  acceptance  that  says: — 

(knnst  Cm  Sifirt  ITovr  Biflldliig  FrMm 
B§ttH  fktm  Ordtnary  frawm  CMSfrvcflMl 


757  Specific  Quonsot  Us«f  have 

been  developed  by  customers.  It's  al- 
most a  certainty  that  your  building  re- 
quirements can  be  swiftly  handled  by 
the  expert  Kraftile  Man.  See  him  now. 
for  fire-safe,  weather-proof,  sag-proof, 
lot-proof  buildings. 


Ys«  May  FisMcs  Tbrtstb 


NO  MONEY  DOWN  •  PAYMENTS  TO  SUIT 


KRAFTILE  COMPANY 

Main  Offic«t  NILES,  Caiifornia/Pliono  NiLES  3611 

Son  Prandscoi  SO  Hci%irtliom«  St.,  DOuglas  3780      •      Br«ntwoodt  370W 

Niip«i1010nrMSt.,MiMMN«MSai     •    Sen  Jos«i  If  10f«ut«iPirstSf.,C«lumM«OI14-J 
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BRIDGES 
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Lew  and  Only  Biddsr 
Bridgs  (Rsmovo  and  Erect) 

Cost  832.2Z7 

HUMBOLDT  COUNTY,  Calif.  Across 
Rsdwood  Creek,  about  SO  miles  east 
of  Ihireka. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramsnto,  Calif. 

Stats  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
msnto, Calif. 

Itsmovs  an  existing  timber  span  and 
erect  a  salvaged  structural  steel 
span. 

Only   Biddsi^^ames   H.    McFarland, 
366  L*guna  Honda  Blvd.,  San  Fran- 
cisco, Calif.,  832,227. 
Ths  woilc  involvss: 

(1)  remove  existing  bridgs; 

(3)  BO  cu.  yds.  structure  excavation; 
(8)  75  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(4)  hauling  and  erecting  salvaged 
structural  steel  span; 

(6)  straightsning,  cleaning  and  paint- 
ing salvaged  structural  steel 
span; 

(6)  2S00  lbs.  structural  steel; 

(7)  130  lbs.  miscellaneous  steel; 

(8)  16,000  lbs.  bar  reinforcing  steel ; 

(9)  miacellaneoua  items  of  work. 
The    State    will    furnish    salvaged 

structural  steel  for  use  In  the  work. 

Unit    pdces     submitted    March     6 

were: 


(1)~. 
(3)_.. 
(8)™ 
(4).™ 
(B)- 


83.472.00 

<6) 

88.00 

(7) 

78.00 

(8) 

14,014.00 

(»)...- 

4.86&00 

\         .36 

.50 

.18 

1,458.00 


S3 


(15) 

(16) 

(17). ft.. 

(18) 

(1»)..._. 
(20) 


2.60 

7.00 

.065 

.08 

50.00 

.60 


2.00 

10.00 

.00 

.06 

50.00 

.60 


(21) 

(22)..._ 

(23) 

(24) 

(28) , 

(26) 


276.00 
.80 

LOO 
40.00 

8.00 
45.00 


3oaoo 

.17 

.50 

86.00 

2J5 

100.00 


BRIDGE  AND  GRADING,  SAN  JOAQUIN  COUNTY 


Low  and  Only  Bidders 
Bridge  and  Grading       Cost,  $73,631.50 
SAN   JOAQUIN  COUNTY,   Calif.  At 
Calaveras  River,  about  eight  miles 
north  of  Stockton. 
Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 
State  Highway  E<nglneer— O.  T.  Mc- 
Coy.   Public    Works    Bldg..  Sacra- 
mento, Calif. 
Construct    steel    girder    bridge    and 
about  0.4  mile  grading  and  surfac- 
ing with  plant  mix  surfacing. 
Low   Bidder — Eimer  J.  Warner,   1108 
Sycamore  bt.,  Stockton,  Calif.,  878,- 
631.R0. 

The  work  Involvss: 
(1)  23  sta.  clearing  and  grubbing;' 
3100  cu.  yds.   roadway   excava- 
tion; 

150  cu.  yds.  structural  excava- 
tion; 

24,000  cu.  yds.  imported  borrow; 
2500  sq.  yds.  compact  original 
ground ; 

develop  water  supply  and  fur- 
nish water  equipment; 
1260  M  gallons  apply  water; 
23  sta.  finish  roadway; 
5000  tons  pit  run  gravsl;' 
1200  tons   untreated   rock  base; 
14.5   tons  liquid   asphalt    (SC-2) 


(2) 

(8> 

(4) 
(5) 

(6) 

(7) 

(8) 

(0) 

(10) 

(11) 


(13) 


(14) 
(15) 
(16) 
(17) 
(16) 


36  tons  paving  asphalt  plant  mix 
surfacing; 

150    cu.    yds.   class   A    portland 
cement  concrete  structures; 
21,000  lbs.  furnish  bar  reinforc- 
ing steel; 
21,000  lbs.  place  bar  reinforcing 


steel; 
07,000 
steel ;' 
07.000 


lbs.     furnish     structural 


prime     coat     and      penetration 
treatment; 
(12)  720    tons    minimum    aggregate 
plant  mix  surfacing; 

(A)  (B)  (C) 

(1) 820.00  820.00  856.00 

(2>.. ..„ 50  .60  .60 

(3).........„.. 3.00  4.00  3.40 

(4) ..^ 90  .85  .66 

(5)  ... .10  .07  .11 


lbs.  erect  structural  steel 
(19)*1176  lin.  ft  furnish  treated  Do^ 
las  fir  piling; 

(20)  28  each  driving  piles ; 

(21)  0.25  mile  new  property  fence; 

(22)  0.20  mile  remove  and  reconstruct 
existing  property  fence; 

(23)  miscellaneous  items  of  work; 

(24)  remove  existing  bridge. 

Total  bids  submitted  Mar.  5  were: 

(A)  Elmer  J.  Warner,  Stockton,  Cal., 
173,631  60. 

(D)  Northup  Constr.  Co.,  Long  Beach 
Calif..  174.466.50. 

(C)  Louis  Blasottl   k.  Son,   Stockton, 
Calif..  $76,181. 

(D)  Stockton   Constr.   Co.,   Stockton. 
Calif..  j:76,450. 

(B)  Claude  C.  Wood  Co.,  Lodi,  Calif., 
877.129.50. 

(F)  Dan  Caputo  and  Edward  Keeble. 
San  Jose.  Calif.,  {81,865.60. 

(O)    M.   J.    B.   Constr.   Co..    Stockton. 
Calif..  886.R22. 

(H)  Chas.  MacClosky  Co..  San  Fran- 
cisco.  Calif.,  $88,797. 
Unit  prices  were: 

(D)  (B)  (F) 

8100.00  140.00  820.00 

.60  .80  .76 

2.60  300  200 

.80  80  1.00 

.10  .10  .10 


(27). 
(28). 
(29). 
(30). 


5,000.00 

15,000.00 

5.968.00 

2,60000 


9,000.00 

12,000.00 

9,000.00 

2,500.00 


-DAMS,  RESERVOIRS  & 
DREDGING^ 


s?"^ 


(6).. 600.00  2000.00  1000.00  2000.00     500.00  2000.00 


(7)...... 

<8) 

(9)....„. 
(10) 

ai) 

(12) 

03)....... 

(14) 

(15) 

(16) 

(17)....... 

(18)...... 

vl9) 

(20) 

(21) 

<22> 

( 23  )...._. 


1.50 

.   10.00 

1.50 

2.75 

25.00 

5.80 

20.00 

45.00 

.07 

.03 

.14 

.08 

1.50 

60.'» 

1200.00 

120000 

SfiOOO 


1.50 

10.00 

1.80 

2.20 

25.00 

42() 

20.00 

60.00 

.06 

.03 

.18 

.03 

1.25 

50.00 

1200  00 

1200.00 

2000.00 


1.6«) 

24.00 

2.06 

2.60 

30.00 

6.00 

19.00 

65.00 

.07 

.02 

.14 

.02 

2.50 

75.00 

1600.00 

1600.00 


1.00 

10.00 

1.90 

2.60 

20.00 

4.26 

20.00 

50.00 

.07 

.02 

.12 

.04 

1.50 

100.00 

1000.00 

lOOO.OC 


1375.00  8000.00 


1.75 

10.00 

1.00 

2.50 

22.00 

5.00 

20.00 

50.00 

.07 

.02 

.14 

.037 

1.50 

100.00 

1000  00  1600.00 

1000.00  1000.00 

1500.00  2000.00 


1.00 

10.00 

1.80 

:i.35 

30  00 

4.25 

18.00 

58.00 

.07 

.02 

.15 

03 

1.35 

50.00 


(24) 1250.00  140000  1860.00     100.00  1500.00 


(G) 

(H) 

860.00 

840.00 

.70 

.00 

3.50 

4.00 

.80 

1.25 

.10 

.20 

1000.00 

1000.00 

2.50 

2.50 

20.00 

2fl:oo 

2.00 

2.00 

3.00 

3.50 

40.00 

24.00 

7.00 

5.00 

18.00 

20.00 

70.00 

52.00 

08 

.07 

.03 

.02 

.13 

.12 

.06 

.04 

1.50 

1.50 

80.00 

70.00 

1200.00 

1200.00 

1000.00 

1000.00 

3000.00 

1500.00 

2000.00 

500.00 

8/7/47 
Lew  and  Only  Bidder* 
Bridges  and  Undsrpass    Cost  $878,247 
SISKIYOU    COUNTY,    Calif.     Across 
Cottonwood   Creek    and    under   the 
tracks  of  SL  P.  Co.  about  2  and  5.6 
milss  north  of  Hombrook.   respec- 
tively. 
Owner— State  of  California,  Division 
of  Highways,   Public  Works   Bldg., 
Sacramento,  Calif. 
SUte  Highway  Engr— G.  T.  McCoy 
Public   Works   Bide.,   Sacramento. 
Low    Bidder — Carl    N.    Swenson    Co.. 
Box  668.   San  Jose,  Calif..  $378,247. 
Work   Involves: 
(1)  clear  and  grubb; 

14,000  cu.  yds.  rdwy.  excav ; 

2,660  cu.  yds.  struct  excav..; 

6000   cu.    yds.    struct    backfill: 

3.000  cu.  yds.   Import  borrow; 

3,090  cu.  yds.  class  A  port,  cem 

cone,  structs. ; 

480  cu.  yds.  class  A  port,  cem 

cone,  arch  rib: 

834  lin.  ft  cone,  railing ; 

224  lin.  ft  rubber  wateratops; 

6.770  lin.  ft   fumirh  steel  piling. 

268  each    drive  steel   piles; 

26  each  steel  pile  splices; 

800    sq.    yds.    membrane    water- 
proof ing  ; 

40  lin.  ft  8  m.  CMP  16  gage ; 

168  lin.  ft  8  In.  perf.  metal  un- 

dergralns    16  gage; 

3  2cu.  yds.  filter  mtl. ; 

880.000    lbs.    furnish    bar    reinf 

steel;         • 

880,000  lbs.  place  bar  relnf .  steel ; 

8    each    portable    timber    barri- 
cades; 

1,100  lbs.  misc.   iron   and^steel; 

60   M    ft    BM    Doug,    flr^'tlmbei 

shoofly  trestle; 

10,000   lbs.    struct    steel   shoofly 

treetle; 

6.310  lin.  ft  furnish  timber  pil- 
ing   shoofly    trestle ; 

188     each     drive     timber    piles. 

shoofly  trestle; 

990   lin.   ft   furnish   steel   piling 

shoofly  trestle; 

2  2each  drive  steel  piles  shoofly 

trestle ; 

track  work; 

track  work,  shoofly; 

removing  sho«>fly  trestle; 

Engineer's  office. 
All    materials    In    connection    with 
items  27  and  38  will  be  furnished  free 
of  cost  to  the  contractor. 

Total     bids     submitted     March     5 
were: 

(A)  Carl  N.  Swenson  Co.,  San  Jose, 
Calif.,  1378,247. 

(B)  Ouy  F.  Atkinson  Co.,  South  San 
Francisco,  $462,940. 

Unit  prices  were: 


GRADING 

Low  and 
Grsding 


AND  SURFACING,  SACRAMENTO  COUNTY 


(3) 
(8) 
(4) 
(8) 
(6) 

(7) 

(8) 
(9) 
(10) 
(11) 
(13) 
(13) 

(14) 
(IB) 

(16) 
(17) 

(18) 
(19) 

(30) 
(31) 

(23) 

(38) 

(34) 

(36) 

(26) 

<37) 
(38) 
(39) 
(SO) 


Only   Bidders 
ind  •urfacing 

Cost,  847,828.60 
SACRAMENTO     COUNTY,     Calif. 
Howe    Av&,    between    Fair    Oaks 
Blvd.  and  Arden  Way. 
Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Englneei^-O.  T.  Mc- 
Coy.   Public    Works    Bldg..  Sacra- 
mento, Calif. 
About  l.Q  miles  grading  and  surfac- 
ing with  crusher  run  base  on  Im- 
ported borrow  and  widening  exist- 
ing   pavement    with     cnishsr    run 
base  and  surfacing  with  plant  mix 
surfacing. 
Ix)w  Bidder— Westbrook  &  Pope.  Rte. 
9.  Box  841.  Sacramento,  Calif.,  $47,- 
^8.60. 

The  work  involves: 
(1)  6100  cu.   yds.   roadway  excava- 
tk)n; 

140  cu.  yds.  structural  excava- 
tion; 

23,400  tons  Imported  borrow; 
develop  water  supply  and  fur- 
nish water  equipment; 
(5r  600  M  gallons  apply  water; 
(6>  finish  roadway; 
(7)  6700  tons  crusher  run  base; 

liquid    asphalt    (SC 


(2) 

(3) 
(4) 


(8)  30    tons 


penetration  treatment; 

620  tons  %x%-in.  screenlnga  ar- 
mor coat; 

240  tons  %-lnjKNo.  6  screenings 

armor  coat; 

146  tons  ^-In.xNo.  10  screenings 

armor  coat; 

60    tons    liquid    asphalt    (SC-6) 

armor  coat ; 

20    tons    liquid    asphalt    (SC-1) 

prime  coat; 

210  tons  plant  mix  surfacing; 

800  lin.  ft  12-in.  plain  concrete 

pipe; 

264  lin.  ft  salvage  existing  pipe 

culverts ; 

243  Un.   ft   relay  salvaged  pipe. 
Total   bids  submitted  Mar.  5  were : 
(A)   West  brook  &  Pope.  Sacramento. 

C:allf..  $47.82a50. 
(B>   A.  Telchert  and  Son,  Inc.,  Sac- 
ramento, Calif..  869,51686. 

(C)  McGUlivray   Constr.   Co.,   Sacra- 
mento, Calif.,  $64,213. 

(D)  Harms  Brcs.,   Sacramento,   Cal., 
$69,302.75. 

(E)  C    M.  Syar,  Vallejo.  Calif.,  $71, 
906.75. 

(F)  J    R  Reeves,  Sacramento,  Calif., 
$72,402.70. 


(9) 

(10) 

(11) 

(12) 

(13) 

(14) 
(15) 

(16) 

(17) 


3/7/47  34 

Owner   Taking    Bids — Due    March    23, 
10  A.    M.  —   Gould   Canyon    Debris 
Dam,  Channel,  Appurtenant  Works 
LOS  ANGELHIS  COUNTY.  Calif.    Ba 
Canada,  located  about  a  mile  north 
of  Oakwood  Ave.  and  Ppothlll  Blvd. 
Owner — Los    Angeles    County    Flood 
Control  Dlst,  501  Hall  of  Reocrds, 
Los  Angeles,  Calif. 
Plans  by  H    E    Hedger.   chief  engi- 
neer, 751  S.  Flgueroa  St..  Los  An- 
geles, Calif. 
The  woric  Involves: 
1(1)  lump  sum  for  removal  of  exist- 
ing obstructions; 
<2)  lump  sum  for  clearing  and  grub- 
bing; 
(8)  5,500  c.y.  stripping; 

(4)  8,900  c.y.  basin  excavation; 

(5)  660  c.y.  cut  off  trench  excav.; 

(6)  2.170  c.y.   struc.   excav.; 

(7)  30.000  cy.  borrow  pit  excav.; 

(8)  18,000  c.y.  channel  excav.; 

(9)  1,770  c.y.  access  road  excav.; 

10)  22.850  cy.  compacted  fill; 

11)  964;  c.y.  compacted  backfill; 
12 >  8.550  c.y.  loose  fill; 

13)  100.000  c.f.   wetting   loose  fill  in 
dam; 

14)  25,000  cquares  each  addl.    roller 
trip: 

16)  2,750   c.y.    uncompacted    backfill 
for  structures: 

16)  280    c.y.    rockfiU    around    outlet 
tower ; 

17)  6.015  bbls.  Portland  cement; 

18)  3,193  c.y.  Clasc  A  concrete; 

19)  506  c.y.  Class  B  concrete; 

20)  140  cy.  Class  C  concrete; 

21)  10  cy.  Class  D  concrete; 

22)  741,522   lbs.    placing  relnf.    steel ; 

23)  lump  sum  placing  outlet  tower 
above  base, 

24)  326  l.f.   placing   6-in.   cone,   pipe 
drains; 

25)  270  If.  placing  8-in.  do; 

26)  195  cy.  lumlsh  and  place  gravel 
backfill  for  drain  outlet; 

27)  288  l.f.  install  36-ln.  relnf.  cone, 
outlet  pipe; 

28)  160  l.f.   install  15-in.  reinf.  cone, 
pipe   in   culvert; 

29)  40   If.    tnstall   24-ln.   remf.    cone, 
pipe  In  storm  drain  and  culvert ; 

(30)  190  cq.  yds.  cemented  rock  pav- 
ing; 


(31) 
(32) 


(33) 
(34) 


8- 


1600  sq.  ft.  furnish  and  place 
In.  asphaltic  concrete  gutter; 
945  sq.  ft  fmish  and  place  as- 
phaltic     concrete     channel     em- 
bankment lining; 
7,480    l.f.    install    channel    wide 
fencing ; 

1,450    if.     Install    debris    basin 
right  of  way  wiie  fencing. 
Note:  The  District  will  furnish  all 
reinforcing   steel   cut   to   length    and 
bent  to  Fhape  at  site  of  work. 

Specifications  obtainable  from  the 
office  of  the  chief  engineer  upon  pay- 
ment of  $2.50. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


3/7/47  •     86 

Owner  Taking  Bids— Due  Mareh  18. 
3  p.  M.— Plane  on  File  In  Offlea  of 
Dally  Padflo  Builder 

Airport  Extension   Fill,  Dralnao^ 
Work  and  Rslated  Construetlofi; 
Speo.  93 

SAN  MATEO  COUNTY,  Oallf.  San 
Francisco  Airport  near  South  San 
Francisco. 

Owner — City  and  County  of  San  Fran- 
cisco, Public  Utilities  CommlaaioB, 
Room  287  City  Hall,  San  Frandaco, 
Calif. 


(Continued  on  Page  11) 
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MEMO 


U  16»* 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  BvMM  Av*. 
S«B  Fnncuco,  Calif. 
Mo««<GAr««ld9110 


...YARDS    AT... 
799    County    Road 
San   Carlo*.   Calif. 

Phone:   San  Carlo*  204 1-M 


907   Bonanta    Road 

Laa  Vagaa,   Nevada 

Phone:   Laa  Vaca*   1)44 


"For  a  Square  Deal  Call  O'Neill' 


JOIST  HANGERS 

AI  I     SIZE^ 

FOR  IMMEDIATE  DELIVERY 
PATTERSON  &.  ELVIN  IRON  WORKS 

280—1  Sth  STREET,  SAN  FRANCISCO 


MAiket   SC47 


(1) 

(2) 

(I) 

(4) 

(8) 

(•) 

(7> 

(8) — - 

(•) 

(10) 

(11) 

(la) 

(18). 
(14).._., 


(A) 

600.00 

1.60 

8.00 

4.26 

3.00 

62.76 

79.26 

&00 

4.00 

2.86 

40.00 

26.00 

8.00 

2.60 


(B) 

.82,600.00 

4.60 

4.00 

6.00 

4.80 

63.00 

86.00 

14.00 

6,00 

2.75 

90.00 

26.00 

6.00 

2.00 


(A) 

(1) 

8.46 

(2) 

.  .       2.50 

(8) 

96 

(4) 

......   260.00 

(5) 

1.16 

*6> 

......  800.00 

(7) 

2.15 

(8)- 

16.00 

(9) -. 

SCO 

(10) 

3.60 

(11) 

3.60 

(12) 

16.00 

(18) 

......     13.00 

(14) 

5.00 

(15) 

.......       1.00 

(16) 

60 

(17) 

1.00 

(B) 

8.73 

8.06 

1.29 

925.00 

1.60 

400.00 

2.16 

24.0S 

2.47 

8.40 

3.80 

25.60 

23.45 

4.96 

1.80 

.90 

.95 


3) 

(C> 

8.80 

8.75 

1.25 

400  00 

2.00 

500.00 

2.75 

26.00 

4.50 

5.00 

5.00 

26.00 

25.00 

4.25 

1.00 

1.00 

.50 


«0)  Brown 

A  Krull. 

Palo  Alto. 

Calif.. 

873.859.50. 

Unit  prices  were: 

(D) 

(B) 

(F) 

(O) 

8.66 

8.76 

800 

8.80 

5.00 

2.50 

3.00 

3.00 

1.63 

1.58 

1.70 

1.70 

35000 

1000.00 

600  00 

1000.00 

2.00 

2.00 

1.00 

2.00 

800.00 

1300.00 

960  OO 

1200.00 

2.80 

2.35 

2.60 

2.30 

20  00 

2200 

18.00 

30.00 

4.26 

6.00 

4.26 

4.50 

4.75 

6.36 

4.50 

4.50 

4.76 

6.36 

6.50 

450 

20  00 

30.00 

18.00 

30.00 

20.00 

22.00 

20.00 

30  00 

500 

5  70 

5.60 

5.00 

1.75 

200 

1.80 

2.00 

1.00 

1.50 

1.00 

1.00 

1.00 

150 

1.60 

1.00 

WEST 
•  •  •  for  W«f tern  Industries 

BETHLEHEM    PACIFIC 

COAST     STEEL     CORPORATION 


So/m  OfRcst :  San.  Francltco,  let  Angelst,  Portland,  SeotHe, 

Solt  loke  City,  Honolulu 

Sfee/  NanHt  South  Son  Fronclico,  Le>  Angelet,  Seattle 

Febrkoffng  Workii  So.  Son  Frondice,  Alomeda>  Lot  AngoUt 

Mill  DepeHi  ton  PreiKitee,  Lot  Angele*.  Porttond,  leottie 


B^THIEHEM 
5TCEL 


A  Big 

Organization 
To  Fill  Every 
Construction 
Need 


Wbofkor  yoer  coastrHctioM  equipment  Rood*  ore  largo  or 
•moll,  yeo'll  Had  fkot  ERICO  it  ready  to  torvo  ye«  i*  a  big 
way.  Ports,  repairs.  roRtols — row  and  nsod  oqaipmoRt.  !■• 
formation,  advice,  field  service  .  .  .  tboy'ro  all  part  of  tiM 
big  ERICO  orgonitation  geared  to  servo  your  every  nood. 
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SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


(Continued  from  Page  11) 


NetMlIn  iMUcef 
2-27 


Bid  Opening  Date  PreJeeC 

8-  7—  2  KK)  P.M.— Electric  Range        San  Francisco 

7— 8:00  P.M.— Detector  Check  Valves    San  Francisco 
7_  8 :00  P.M.— Meter  Couplings      San  Francisco 
7—  8  :OOP.M— Clutch  Facings        San  Francisco  .^^^„„^. 

7—  2 :00  P  M.— Gantry  Crane  Davis  Dam.  Arizona-Nevada 

7—  8  KX)  P.M— Radio  Equipment    San  Francisco 
7_  —Fuel  Oil    McGee  Creek.  Crestvlcw.  Conway         "^ 

Summit,  Etc.  J 

7—  —Supplies  and  Materials    Panama  Canal,  C.  Z. 

7—  2 :00  P.M.— on  Burners  San  Francisco  f 

7—  2 :00  P.M.— Portable  Luber        San  Francisco 
7—  3:00  P.M.— Cast  Iron  Fittings  San  I^a"^lsco  w„*.^„ 

7—  2K)0P.M.— Cast  Iron  Gates      Tucumcari  Project,  New  Mexico 
7— 8:00  P.M.— Gate  Valves  San  Francisco 

3.  7_  2 :0O  P.M.— Relnf .   Bars  Missouri  Easln  Pro].,  8.  O. 

3.  7_  8 :00  P.M  — Transformer!  San  Francisco  ^ 

7—  3  KK)  P.M.— Cast    Iron    Fittings  San  Francisco       9 

7  —  2 :00  P.M.— Cord  San  Francisco 

7—  8  KX)  P.M.— Cast    Iron    Fittings  San  Francisco 

7— 10  K)OA.M.— Tamping  Machine  Rental    Monterey  County 
7— 10:80  A.M.— Weed  Spray  Equipment  Rental     Stockton 
7_  —Supplies  and  Materials    Near  Santa  Paula 

—Supplies  and  Materials    Near  San  Gabriel 
—Supplies  and  Materials     Sacramento 
7—  —Plant  Mix    Surfacing    Whlttler 

3-  7—  —Plant  Mix,  Etc.        Azusa 

8-  8—  2 :00  P.M— Hollow  Metal  Doors    Columbia  Basin  ProJ.,  Wash.  3- 
8-10—  9 :00  A.M.— Compressor  Berkeley  3- 

j.lO—  9 :00  A.M.— Rock  and  Screenings    Berkeley  ^- 

8-10—  2 :00  P.M— Alumlnumware        San  Francisco  J- 

8-10—  2 :00  P.M.— Sleeves,  Belts,  Etc.San  Francisco  ^- 

8-10— 2 :00  P.M.— Varnish  San  Francisco  ,.,„„„  2" 

8-10—  —Supplies  and  Materials    Panama  Canal.  Canal  Zone  3- 


8- 
8- 
8- 
8- 
8- 
8- 

8- 

8- 
8- 
3- 
3- 
3- 


3- 
3- 
8- 
3- 
8- 
8- 


8-  7- 
8-  7- 
3- 


2-27 
2-27 
2-27   . 
1-81 
2-12 

3-  4 

2-28 

2-28 

2-28 

2-28 

2-12 

2-21 

2-2& 

2-25 

2-25 

2-25 

2-25 

3-  8 

3-  5 

3-  6 

3-  6 

3-  6 

8-  6 


3- 


6 

6 

5 
5 
5 
5 
5 
5 
5 
S 
5 


3- 

3- 

3- 

2-2.-5 

1-27 

2-12 

2-21 

2-28 

2-28 

2-28 

2-28 

2-28 

3-  8 


3 
3 
3 
3 


San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 


2-21 
2-24 
2-12 
3-  4 
3-  4 
3-  4 
2-12 


8-10—  3 :00  P.M— Charging  Set  San  Francisco 

8-10 —  3 :00  P.M.— Relocating    Buildings     Oakland 

8-10 —  3:00  P.M.— Chain  Link  Fence  Oakland 

3-19 — 2:00  P.M. — Crossarms  Davis  Dam,  Ari«.  .    ^^  .     » 

8-10— 2 KK) P.M. —Control    Board    Extension  Rio  Grande  Project 

8-10— 2 :00  P.M.— Pumping    Unlta        Columbia  Basin  ^oJ.,Wasn. 

8-10—  2:00  P.M— Steel  Pipe  Yakima  Project,  Washington 

3.10_  3 :00  P.M.— Kitchen    Equipment     San  Francisco 

8-10—  3 :00  P.M.— Cast  Iron   Pipe         San  Francisco  ^ 

S-10_  3 :00  P.M— Garden  Hose,  Etc.  San  Francisco 

8-10—  8:0OP.M— Reroofing  Santa  Rosa 

8-10—  2:00  P.M.— Kitchen  Utensils  and  Dishes    San  Francisco 

3.1(^_  3 :00  P.M.— Venturi  Meter  San  Francisco 

S-IO—  3:00  P.M.— Water  Meters  San  Francisco 

3.10_  8 :00  P.M.— Steel  Pipe  and  Pipe  Fittings     San  Francisco 

3-10—  7 :30  P.M.— Lighting  Fixtures    Red  Bluff 

3.10_10 :00  A.M.— Pipe  Phoenix.  Ariz. 

3-10 —  3 :00  P.M.— Unit  Substations     Sacramento 

S-lO—  2 :00  P.M —Theodolite 

3-10 —  8:00  P.M. — Trolley  Coaches 

3-10 —  3 :00  P.M. — Carbon    Brushes 

3-10—  2:00  P.M.— Water  Hose 

3-10—  2:00  P.M.— Paint  and  Enamel  San  Francisco 

3-11—  2 :00 PM— Disconnecting  Switches     Kendrick  Project,  Wyo 

3-11—  2  :00  P.M.-Transformers  Rio  Grande  Project,  New  Mexico  2-12 

3-11—  7:30  P.M.— Fusion    Welded    Sheet  Steel  Pipe     Napa  ^-^' 

3-11—  7 :30  P.M —Pipe  Napa  t'Zi 

8-11—  2 :00  P.M.— Exterior  and  Interior  Painting    Naco,  Ariz.  ^-i^ 

3-11—  3:00P.M.— Wire  and  Cable       Sacramento  .0^,,,  rtouianrt  2  2S 

8-11—  4 :00  P.M— Automobiles  and  Trucks  (Furnish  and  Sell)  Oakland  2-28 

3-11—  8  iX)  P.M. —Gasoline  Napa 

8-11 —  8 :00  P.M.— Scientific   Equipment    Napa 

3-11 8'IOP.M.— TranHport  Qi!onset    Buildings     Napa 

8-11—  2 :00  P.M— Relnf orcement  Bars    Boise  Project,  Idaho 

3-11—  2 :00  P.M.— Reinforcement  Bars     Columbia  Basin  ProJ. 

8-11—  2:00  P.M.— Dining  Room  Furniture     San  Francisco 

3-12—  2:00  P.M.— Whitewashing    Walls     San  Francisco 

3-12—  6:30  P.M— Jeeps  Oakland 

3-12—  5 :30  P.M —Water  Meter  PartsOakland 

3-12- 5:30  P.M.— Prefabricated  Steel  BulldlnK    Oakland 

3-12—  2:00  P.M.— Pumping  Units         Columbia  Basin  Project,  Wasn. 

3-12—  2 :00  P.M.— Radial  Gates  and  Hoists    Shoshone  Project,  Wyo. 

3-12— 10:00  A.M.— Refrigerator  Nespelem.  Wash. 

3-12 —  2 :00  P.M.— Miscellaneous    Repairs    Auburn 

3-12—  2:00  P.M.— Oil   Burning  Equipment     Long  Beach 

3-12—  8:00  P.M.— School  Bus  Fresno 

3-12— 10:00  A.M.— Refrigerators  Earp 

3-12—  2:00  P.M.— Hand  Rail  Repairs  i>ib  Angeles 

3-12—  2:00  P.M.— New  Door  Hanger  ixinfj  Beach 

3-13—  2.00 P.M.— Poles  Davis  Dam.  Ariz 

8-13—  2 :00  P.M.— Gate  Valves,  Etc   Provo  River  Project,  utan 

8.13_  SHWP.M. — Coupe  Alameda 

3-18 —  2:00P.M. — Spillway  Gate   (Fumlsh  and  Install) 

San  Bernardino 
3-13— 2:00  P.M.— Steel    Conduit    and  Couplings     Columbia  Basin 

Project,  Washington 
3-13—  2 :00  P.M.— Galvanized  Iron  Pipe     Ban  Francisco 
3-13—  2K)0P.M.— Oll-Bumlng  Ranges     San  Francisco 


Wash. 


2-28 
3-  3 
3-  3 
3-  5 
3-  6 
3-  5 
3-  5 
3-  6 
3-  6 
3-  5 
2-12 
2-12 
2-28 
2-28 
2-28 
2-28 
2-2.T 
3-  4 
3-  4 
2-2.% 
2-12 
2-19 

2-21 


W.  B.  Kier  Construction  Co.,  1482 
N.  Stanley  Ave.,  Los  Angeles,  Calif. 

Morrison -Knudsen  Co..  Ill  Sutter 
St.,   San   Francisco,  Calif. 

Winston  Bros.  Co.,  Box  759,  San 
Bernardino,  Calif. 

H.  Earl  Parker,  IZth  and  F  Sts., 
MarysvUle,  Ca'.lf. 

M.  J.  Ruddy,  922  Jay  Sft.,  Modesto, 
Calif. 

Fredrickson  &  Watson  Construction 
Co.,  873  81st  Ave.,  Oakland,  Calif. 

Macco  Construction  Co.,  Freight 
and  Ferry  Sts.,  Oakland,  Calif. 

B.  B    Bishop.   Orland,  Calif. 
J.  E.  Haddock.  Ltd.,    3538  B.  Foot- 
hill Blvd.,  Pasadena,  Calif. 

C.  Dudley  DeVelbIss  Co.,  East- 
shore  Highway  and  Huntington  Ave. 
Richmond,   Calif. 

Harms  Bros.,  Route  4,  Box  2220 
Sacramento,  Calif. 

D.  McDonald,  204  23rd  St.,  Sacra- 
mento, Calif. 

A  R.  McEwen,  P.  O.  Box  1017,  Sac- 
ramento, Calif. 

McGilllvray  Construction  Co.,  Box 
878,    Sacramento,    Calif. 

George  Pollock  Co.,  Bo«  908,  Sac- 
ramento.  Calif. 

J.  R  .Reeves.  Box  1072,  Sacramento, 
Calif. 

A.  Telchert  A  Co.,  Box  1133.  Sacra- 
mento, Calif 

R  A.  Weetbrook.  1331  C  St..  Sacra- 
-nerto,  Calif. 

Gibbons  &  Reed  259  W.  3td  St.. 
Salt   Lake   City.   Utah. 

Guy  F.  Atkinson  Co.,  Orange  and 
Rallicad  Aves.,  South  San  Francisco, 
Calif. 

W.  A.  Bechtel  Co..  155  Sansome  St., 
San  Francisco,  Calif. 

T.  E.  Connolly,  Inc.,  461  Market  St. 
Siin   Francisco,   Calif. 

Hubert  H  Everist  Jr.,  004  Mission 
St..  San  Francisco.  Calif. 

Ouerin  Bros..  208  S.  Linden  Ave.. 
Soutli    San    Francisco,    Calif. 

Al  Johnson  Construction  Co.,  604 
Mission  St.,  San  Francisco,  Calif. 

Peter  Kie^vlt  Sons  Co.,  442  Post  St., 
San    Francisco,    Calif. 

Olympian  Dredging  Co.,  625  Market 
St..   Sen  Francisco,  Calif. 

Plombo  Bros.  A  Co.,  1571  Turk  St., 
San  Francisco,  Calif. 

Utah  Construction  Co.,  1  Mont- 
gomery St.,   San   Francisco,   Calif. 

Mark  C.  Walker  &  Son,  Co.,  412 
First  National  Bank  Bldg..  Santa 
Ana.   Calif.  ^, 

Louis  Blasotti  &  Son,  40  W.  Clay 
St.,  Stockton.  Calif 

George  French  Jr.,  Box  307,  Btock- 
ton,   Calif.  ^  „., 

M.  J.  B.  Construction  Co..  322  Elks 
Bldg.,  Stockton.  Calif. 

George  R  Patterson,  Box  2001. 
Stockton,    Calif. 

George  E.  France,  1509  College 
Ave.,  Visalla,  Calif. 

Markham  A  Brown  -  Kearney, 
Crume  &  Co.,  Dallas,  Texas. 

Baker  Bros.,  Box  971,  Chico,  Calif. 


H.  W.  Rohl  Co.,  523  W.  6th  St.,  Los 
Angeles,  Calif. 


Dorcna  Dam  and  Apport^ 
nant  Work,  Dorow,  Ore. 


BID8:  Portland  District,  Corp*  of 
Engineers,  War  Department,  Col.  O. 
E.  Walsh,  district  engineer,  628  Pit- 
took  Block,  Portland,  Ore^  Maroh  20, 
2  P.  M. 

A.  Telchert  A  Son  Inc.,  Box  1113. 
Sacramento,  Calif. 

United  Constr.  Co..  Winona,  Minn. 

W.  E.  Kler  Constr.  Co.,  1462  No. 
Stanlev  Ave.,  Los  Angeles,  Calif. 

Peter  Klewlt  Sous  Co.,  1024  Oma- 
ha National  Bank  Bldg.,  Oo^aha, 
Nebr.,  and  442  Poet  St,  San  Fran- 
cisco, Calif.,  and  345  Kleways  Ave., 
Arcadia,  Calif. 

George  Pollock  Co.,  Box  903,  Sac- 
ramento,  Calif. 

The  Utah  Constr.  Co.,  1  Montgom- 
ery   St.,    San    Francisco,   Calif. 

McLaughlin  Inc.,  Great  FaJls, 
Montana. 

H.  N.  Rodgers  &  Sons  Co.,  Mem- 
phis,  Tenn. 

Bressi    &    Bevanda     Constructors, 
Inc,  417  So.  Hill,  Suite  764,  Los  An 
geles,  Calif. 

Vlnnell  Co.  Inc.,  1145  Westminster 
Ave.,   Alhambra,  Calif. 

Natt  McDougall  Co.,  552  Sherlock 
Bldg.,    Portland,    Ore. 

McNutt  Bros.,  351%  E.  Broadway, 
Eugene,   Ore. 

Morri.son -Knudsen  Co.  Inc.,  785 
Market  St.,  San  Francisco,  Calif., 
and  Hoge  Bldg.,  Seattle,  Wash. 


Ing.  12th  and  "N''  Streets,  SaQ#h- 
mcnto.  California,  up  to  2:00  P-  M-. 
Tuesday,  April  1.  19*7,  said  bids 
thereafter  on  said  day  to  be  publicly 
opered  and  read  for  New  East  Ward 
Unit  and  Convalescent  Barracks  No. 
11  Veterans'  Home,  Yountville,  Cali- 
fornia. In  accordance  with  plans  and 
specifications  therefor. 

The  New  East  Ward  Unit  is  a  four 
(4)  story  reinforced  concrete  wing 
to  be  added  to  the  existing  Hospital 
and  has  a  total  floor  area  of  ap- 
proximately   33000   sq     ft. 

The  Convalescent  Barracks  Is  a  one 
(1)  story  reinforced  concrete  build- 
ing with  a  floor  area  of  38,400  sq.  ft. 
approximately. 

Separate  bids  for  each  building  and 
combined  bids  for  both  buildings  will 
be  entertained   for  each   of   the  fol- 
lowing segregations  of   the  work: 
Geneial  Work 

Heating  and  Ventilating  Work 
Plumbing  Work 
Electrical  Work 

Combination  bids  to  Include  both 
the  General  Work  and  the  Mechani- 
cal Work  will  be  entertained  for  each 


(Continued  on  Page  13) 


Official  Proposals 

FIRST  PUBLISHED  TODAY 

New  East  Ward  Unit  and  Conva- 
lescent Barracks,  Veterans  Home, 
Yountville. 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE    TO   CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division  of 
Architecture,     Public    Works     Build- 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill   3144 


CLAY  PRODUCTS 

Specify  QUALITY  MaterUU 


N.  CLARK  &  SONS 


lOth   &   Division   Streets  -   SAN    FRANCISCO 
Main  OflEice  A  Factory.  401  Pacific  Ave.,  Alameda 


KLondike   2-0462 
LAk»>hurNl  t-^^Tl 


TRAXCAVATE  for  PROFIT 


3- 
3- 
3- 


3-l»— 


—Supplies   and   Materials.  Panama  Canal.  Canal  Zone  3- 


3.14—  2 :00  P.M.— F\ise.8    and   Arresters     San  Francisco 


San  FYancisco 

San  Francisco 

San  Francisco 

DeschiJtes   Project.  Oregon 

San  Francisco 

San  Francisco 

Central  Valley  Project 

San  Francisco 

Boulder  City.  Nev. 

Wllmlnjcton 

San  Francisco 


TnrumcaH  Project.  New  Mexico  2-12 


Merced 


3-14 —  8:00  P.M.— Mattresses 
3-14—  3:00  P.M.— Arm  Chairs 
3-14—  2:00  P.M.— Steel  Milk  Cans 
3-14—  2  OO  P.M —Douglas  Fir  Lbr. 
3-14—  8:00  P.M.— Paint,  Etc. 
3.14_  8:00  P.M.— Car  Axles 
8-14—  2:00  P.M.— Pipe  and  Fittings 
3-14 —  2 :00  P.M.— Board  Frames 
3-14 —  2KX)P.M. — Window  Shades 
3-14— 2:00 P.M.— Sign    Markers 
3-14—  2:00  P.M.— Sign  Markers 
8-17—  2H)0P.M.— Vartlcal   Oates 
3-17-11:00  A.M.— Rewiring.  Elec.   Alterations 
8-17 —  — Sprinkler  System     Sunnvvale 

3.17—  2 :00  P.M.— Garbage  Cans  San  Francisco 

3.17—  2  00  P.M.— Transformers.  Etc.  central  Valley  Project 
8-17— 2:00  P.M.— Oil   Circuit  Breakers    Central  Valley  Project 
8-18—  2:00  P.M.— Lawn  Renovation    Tulare 
S-lg—  4:00  P.M.— Oenerator.  Etc.         Oakland 
S-lg— 2 :00  P.M.— Painting  and  MlsCpHaneous  Repairs    Pomona 
S.lg_10:00  A.M— Sale  of  Gaskets       san  Francisco 
8.1»_t0:00  A.M.— Sale  of    Bldgs.  Pescadero 

3.ig_  g :00 PM.— School    Addn.  Banning 

3-l»—  2  00  P  M— Turnout  Oates  and  oate  Lifts     Boulder  Canyon 

Project,  Aris. -Calif. -Nev. 
3-19— 2:00  P.M.— Repairs  to  Screen  ijne  Drawers    Woodland 
3-19— 2:00  P.M.— Lawn  Renovation    selah.  Wash. 
3-19—  2:00  P.M.— Retublng  Heating  Boiler    Monterey 
3-20— 10:00  A.M.— Tractor  Reno,  Nev. 

3-21—  2 KM)  P.M.— Poles  Central  Valley  Project 

3-21—  8:00  P.M.— Air  Compressor       san  Francisco 
3-24—  2 :00  P.M.— Metal  Work  Yakima  Project,  Washington 

3-24 —  2 :00  P.M.— Interior   Painting,   Rtc.     Nogales.  Arts. 


S 
5 
5 
R 
.•5 
5 
9 
6 


2-2f. 
2-28 
2-28 
3-  3 
8-  4 
3-  4 
8-  4 
3-  4 


2-2.'^ 
2-2« 
3-  4 
3-  5 
3-  fl 
3-  5 
3  S 
2-21 
2-25 
2-2.^ 
2-25 

2-17 
3-  5 
3-  a 
8-  5 
3-  6 
8-  8 
3-  8 
2-21 
2-27 


8-25—  2:00  P.M.— Oate    Valve  Colo.-Blg  Thompson  ProJ.,  Colo,  z-m 


2-12 


8-26—  2:00  P.M.— Hollow  Metal  Door,    Central  Valley  Project 
8-28—  2 :00  P.M.— Hollow  Metal  Door,    parker  Dam  Project. 

Arixona-CalifomI* 
3-28—  2:00P.M— Regradlnp  T.,ofl  Angeles 

8-27—  2:00  P.M.— Aluminum    Railing.  Etc.     Boulder  Canyon  Project. 

Arlrona-C^illfomla-Nevada 

t.3T— 5:00  P.M.— Steel  Sash  Fresno 

8-27—  2:00  P.M.     New    Mezzanine  Floor    San   Pedro 

8-27—  5 :00  P.M —School  Chairs  and  Tables     Fresno 

8-27—  2:00  P.M.— Hollow  Metal  Door,,     Columbia  Basin  ProJ.,  wasn. 

8-27—  2:00  P.M.— Hollow  Metal  Door„        Central  Valley  P^")*^ 

8-28—  2:00  P.M.— Steel  Roof  Deck     Columbia  Basin  Project..  Wasn. 

8-28—  2 :00  P.M.— Steel    Accordion    Door    Central  Valley  Project 

8.31—  2:00  P.M.— Electrical  Equipment     Central  Valley  Project 

8-31—  2 :00  P.M.— Disconnecting  Switches     Central  Valley  Project 

8-81—  2:00  P.M.— Work  Boats  and  Trailers     Boulder  Citv.  Nev. 

4-  1—  2 :00  P.M.— Synchronous    Motors    Central  Valley  Project 

4-  1—  2:00  P.M —Outlet  Pipes  Colo.-Blg  Thompson   ProJ.,  Colo,  z-^jn 

4-  i_  —Sheet   Metal  Work      Central  Valley  Project  a-20 


2-12 
8-  6 

3-  8 
2-28 
3-  3 
3-21 
2-12 
2-1» 
2-18 
2-18 
2-13 
3-21 
3-  « 
3-18 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 


The  TRAXCAVATOR— front-cnd  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesel  tractor — has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It's  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

for  Informof/on  see  your  PETERSON  REPRESENTATIVE 

or  call  SWeefwood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 
SWeefwood  5600 


SAN  FRANCISCO 
G4ril*ld  91 5t 


IRENTWOOD 
Irciitweed  I  OS 


HALF  MOON  lAY 
HMI  2061 


(Continued  from  Page  13) 


building  and  also  for  both  buildings. 

Alternate  Bids  vUl  be  required  for 
the  omission  of  a  part  of  the  work. 
Prevailing  Wafle  Scale:  In  accord- 
ance with  the  provisions  of  Section 
irZO  of  the  L.abor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Hourly   Rate 

Asbestos  Workers  _ — $1.75 

BricklayoiH     — ..- 2.05 

Bricklayers  Hod  Carriers  1.40 

Carpenters     1.75 

Cement  Finishers  : —  175 

Electric  Woikers   «....  i -  2.00 

Engineers,    Portable   Hoist    or 

otherwise  1.85 

Glass   Workers    , 1.65 

Iron   Workers   Architectural     1.86 
Iron       Workers       Reinforcing 

Steel     1.75 

Laborers  Building  1.25 

LAthers  2.00 

Painters     1.75 

Plasterers 1.83-Vi 

Plasterers   Hod  Carriers   1.40 

Plumbers     - _ 1.87-^ 

Roofers   . ._ 1.75 

.Steam  Fitters  .. ..^.^i^^i^^-^...™..  2.00 
Tile  Setters  -.._ 180 


Tile   Setters   Helpers   1.37-% 

Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     including     one     cubic 

yard)    - 2.25 

Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2.35 

Tractor  Driver 1.&5 

Truck. Driver  (8  cu.  yds.  water 

level  capacity  and  over)  I.87-V2 

Truck  Driver  (6  cu.  yds.  and 
less  than    8   cu.    yds.    water 

level   capacity) 150 

Truck  Driver  (4  cu.  yds.  and 
less    than    6   cu.    yds.   water 

level    capacity)    1.40-% 

Truck  Driver  (less  than  4  cu. 

yds.  water  level  capacity)  128- V; 
Any       classification       omitted 

herein  not  less  than  1.25 

Overtime — One    and    one-half    times 
the  above  rates. 

Apprentices  may  be  employed  pi-o- 
vided  they  arc  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  In  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State"  Office  Building,  Los 
Angeles,  and  at  the  principal  Call- 
fori.ia  Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditlonH  as  hereinafter 
stated  by  requesting  liame  in  writ- 
ing fix>m  the  Division  of  Architec- 
ture, Public  Works  Building,  Sacra- 
mento. Sucfh  request  biial*  be  accom- 
panied by  a  deposit  of  Twenty  Five 
($25.00)  dollars.  Check  shall  be  made 
pay.ible  tj  the  Division  of  Architec- 
ture. Such  deposit  is  required  to 
guarantee  the  safe  letum  in  good 
condition  of  the  plans  and  specifica- 
tions to  the  Division  of  Architecture 
within  30  days  after  the  date  set  for 
opening  bids.  Fai.'ure  to  so  return 
the  plans  will  cause  forfeiture  of  the 
Deposit  to   the  State. 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordence  with  the 
provisions  of  the  Proposal  Requlre- 
men:s  and  conditions  set  forth  under 
Section  1  of  the  SVecif Icat  Ions.  Each 
bidder  must  be  licensed  and  also 
proquallficd  as  required  by  law.  (See 
said  Pioposa'  Requirements  and  Con- 
ditions. > 

The    Department   of    Public   Works 
reserves    the    right   to    reject   any    or 
all  bids  and  to  waive  any  Informali- 
ty  in   any   bid   received. 
'  No    bidder   may    wimdraw    his    bid 
for  a  period  of  thirty  (30)  days  after 
the  time  sot  for  opening  thereof. 
DEPARTMENT  of  PrrLIC  WORKG 
DIVISION  OF  ARCHITECTURE 
ANSON     BOYD 
STATE  ARCHITECT 
(Dally  Pacific  Builder) 

(March  7.  I4.  21  and  28.  1947) 


Concrete   mixer  operator   (one 

cubic  yard  capacity  or  leas)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     l-W 

Oyrator  of  power  shovel  or 
mher  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     ono     cubic 

yard)     - 2.10  ' 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  vard) 2.25 

Pile    driver    man    ., —  1-86 

Reinforcing  Eteel  worker  1.75 

Roller    operator    —  1-95 

Structural  steel  worker  2.00 

Tractor    driver 1.96 

Truck  driver    (18   cubic   yards         • 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.5875 

Truck  driver  (8  cubic  yards 
and  les.s  than  14  cubic  yards 

water     level    capacity     1.525 

Intermediate  Grade  Labor 
Concrete   vibrator  operator   ...  1.375 

Jackhammer  operator -  1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)   1.25 

Unskilled    Labor 

Flapman     — —■ •■ 1-15 

Laborer —  ^-^^ 

Position.^  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  aia  interpreted  in  the 
light   of   this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  lor  which  rates  are 
not  shown  above  sball  be  not  less 
than   $1,375   per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   $1.15   per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
£-hown  above  shall  be  not  less  than 
$1.15  per  hour. 

Overtime — ono    and    one-half    dVi) 
times  the  above  rates. 
Sundavs  and  holidays— one  and  one- 
half  (iV4>   times  Uie  above  rates. 

Tne  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  pr.-iposed  to  be  done  will  be 
financed  in  whole  or  In  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6). 
of  the  Standaid  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regai-d 
ing  subcontracting  and  assignment 
of  the  contract,  respectively- 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications mav  bti  obtamed  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francl.sco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  In  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  '-J.a  county  seat 
cjf  the  county  in  which  the  work  is 
to  be  performed. 

No  bid  will  lie  considered  unless 
it  is  mr\de  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Propopai  Requirements 
.ind  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequaliflcd  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  F'lbllc  iVorks 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKs, 

DIVISION    OF   HIGHWAYS 

O.  T.  McCOY 

State  Hls;hway  13nglneer 

Dated  March  7,  1947 

(Dally  Pacific  Builder) 


work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Coce, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Latter 

Carpenter    - 'J*'5_ 

Cement   finisher   1-875 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixed  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    1-90 

Derrick  operator   -..■■.■.■-...  2.10 

Electrician     ■•■" 1-875 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tvpe  controls  (up  to 
and      Including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (oVer 

one  cubic    yard)    ...- 2.25 

Pile  driver  hoistman  or  oper- 
ator       2.1^ 

Pile  driver  man 1-86 

Reinforcing  Bteel  worker  1-75 

Roller    operator — - 1-93 

Structural    steel    worker   2.00 

Tractor   driver    l-*5 

Truck  driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water   level    capacity)    1.5875 

Trucjc  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level   capacity) 1.52o 

Intermediate  Grade  Labor 
Concrete  vibrator  operator  1.375 

Jackhammer  operator  1375 

Oiler   power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yalfta 
and   less  than  8  cubic  yards 

water  level  capacity)    1.3375 

Truck  driver  (less  than  4  cubic 
yards      water      level      capa- 

cltv)      1-25 

Unskilled    Labor 

Flagman  1-^5 

Laborer 1-^° 

Positions  not  listed  above  v/lll  be 
allocated  In  accordance  with  the  dvifi- 
nltion-  which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of    this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1,375  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  ehown  above  shall  be  not 
less   than   $1.15   per   hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour 

Overtime — one  and  one-halt  IIV4) 
times  the  above   rates 


Engineer,  Room  STS,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  2,  1M7, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Aasombly 
Room  of  said  building,  for  repairing 
SUte  Highway  in  accordance  with 
specifications  therefor,  to  which  ape- 
clal  reference  is  made,  as  follows: 

Lassen  County,  between  2  mile* 
north  of  Milford  and  Bird  Flat  (H- 
Las-29-D),  about  twelve  and  foui;- 
tenths  (12.4).  miles  in  length  to  be 
surfaced  with  plant-mixed  'surfacing 
and  shoulders  to  be  constructed  of 
Imported   borrow. 

Bids  are  required  for  the  entiiv 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rat*  per  hour 

Asphalt     plant     dryerman     or 

fireman  $1.80 

Asphalt  plant  mixer  operator...  1.65 

AsDhalt  spreading  machine  op- 
erator      I'M 

Flagman     1.16 

Laborer    l-W 

Motor  grader  operator 2.10 

Oil   distributor   bootman    1.275 

Oilf^r  power  shovels  or  cranes  1.90 

Operator    of    power    shovel    or 

other   excavating   equipment, 

shovel    type    controls    (up   to 

and      Including      onf«      cubic 

yard)      2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel   typo  controls  (over  1 

cubic  yard)   .-. 2.25 

Roller  operator  ,.^..,.^..»«..-»m~.—  1-95 

Tractor  driver  ."■....,. ...;-...l —  1.9b 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1-7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)     1.525 

Truck  driver  (4  cubic  yards 
and   less   than  8  cubic  yards 

water  level  capacity) 1.337o 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.26 
Any      classification      omitted 

herein   not   lens   than    1-15 

Overtime   —   one  .and   one-half    (l'/4* 

times  ^hc  above  rates. 

Sundavs  and  holidays — one  and  onc- 

h^\t'a%)  times  the  above  rates. 

Plans   may   be   seen,   and   forms   of 

proDosul,    bonda.    contract,    and    spe- 

'  be   obtained    at   the 


by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlrementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Bach  bidder  must  be  licensed  and 
also  prequallfled  a«  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O.  T.  McCOY 

State  High \* ay  Engineer 

Dated  March  7,  1947 

(Dally  Pacific  Builder) 
(Mar.    7th,    14th.    2lBt.    1947) 


FIRST  PUBLISHED  TODAY 

Highway    Improvement* 
Mendeeino  County 


FIRST  PUBLISHED  TODAY 

Highway    l,mprovement«    Madera    Co. 

STATE     OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


clfications    may 

office   of    the    State   Highway    Engi- 
Ineer,  Public  Works  Building,  Sacra- 
Sunday,    .n'l  "oUd.y.--.ne    .nU   -«.,  C.U,orn^^^^  m.y^b, 

one-half  (1%)   times  the  above  rates. 
The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro 


posed  to  be  done  v/lli  be  financed  In 
whole  or  In  part  NMth  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regiilatloi-.s  will  apply  to  such  work. 

The  attention  of  bidders  Is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  la),  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; .and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  cf 
the  Standard  Specifications,  regard- 
ing s'lbcontiacting  and  assignment 
of   the   contract,    respectively. 

Plans  may  be  soen,  and  forms  of 
proposal,  bonds,  contra<:t,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, FXibllc  Works  Building,  Sacra- 
mento. Oilifoi-nia.  ami  they  may  be 
seen  at  the  offices  of  the  District 
Rnginpcrs  at  Los  Angcle.s  and  San 
Franc^^co,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Avsociated  Gener.-.l 
Contracrtors  in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  in  Which  the  work  is 
to  be  performed 

No  bid  will  be  considered  unless 
it  Is  mndo  on  a  blank  form  fumlsbcrt 
by  the  State  Highway  Engineer  .inl 
Is  made  In  accordance  with  t^e  pro- 


FIRST  PUBLISHED  TODAY 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  April  2,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  btiilding.  for  construct- 
ing Highway  In  accordance  with  the 
specifications  therofor.  to  which  spe- 
cial reference  is  made,  as  follows : 

Madera  County,  across  Fine  Gold 
Creek  about  34  miles  northeast  of 
Madera  (VlMad-962),  a  structural 
<teel  bridge  to  be  constructed  and 
approximately  two-tenths  (0.2)  mile 
of  approaches  to  be  graded. 

B.ds  are  required  for  tne  entirj 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  th^  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  pfevalling 
rate  of  Mvager;  applicable  to  the  work 
to  bo  lone  to  be  as  follows: 
Classification  Rat*  per  hour 

6kill*d  Labor 

Carpenter     — •<- 

Cement    finisher         .- 


visions  of  the  Propo.sal  Requlr-mentfi 

_  _  and  Conditions  set  forth   under  8ec- 

(Mar     :th7   nth.    21sf.    1947)  ,  Hon  2  of  the  Standard  Speciricati.ms 

_^___ I  Elach    bidder    must    be    Jicensed    an.l 

!also  prequallfled  a*  required  by  law. 
(See  sHid  Prjposal  Requirements  and 
Conditions.)       ' 

The  D'»partment  of  Public  Works 
reserves  the  rifjht  to  reject  .any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.   McCOY 

State   Highway  Engineer 

Date«l  March  7,  194/ 

(Dally   Pacific   Builder* 
(Mar.    7th.    14th.    21st,    1947 » 


Highway    Improvements    Colusa    Co. 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  tlie  St,4te  Highway 
Engineer,  Room  373.  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  O'clock  p.  m.  on  April  2,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Colusa  County  across  Sacramento 
River  a\  Colusa  (I  :iCol-75t),  the 
exiftlng  bridge  to  be  repaired. 


seen  at  the  offices  of  the  Distrio^t 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Genera! 
Contractors    In    San    Francl?co. 

No  bid  wil!  be  considered  unless  !♦ 
is   made  on  a   blank  form  furnished 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HI0HWAY8 

NOTICE   TO   CONTRACTORS 

Sea'ed  prcposalr.  will  be  received 
at  the  office  of  the  SUte  Highway 
Engineer,  Room  373,  Public  Works 
Building,  .Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  2.JP*/» 
at  which  time  they  will  be  publicly 
opened  and  road  in  the  Assembly 
Room  of  said  building,  for  repairing 
Stste  Highway  in  accordance  with 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Mendocino  County,  between  Hop- 
land  and  Crawford  Ranch  d-Mon- 
1-8),  about  six  and  six-tenths  (•.«) 
mile*  In  length,  cement  treated  base 
to  be  constructed  and  surfaced  wltr» 
plant-mixed  surfacing   and  seal  coat 

Bids  are  required  for  the  entire 
wo'k  described  herein. 

In  accordance  with  the  provlslopa 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hao 
ascertained  tha  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rat*  p*r  hour 

Asphalt     plant     diyermen     or 

fireman    9^-^ 

Asphalt      plant     mixer     oi>er- 

(Continued  on  Page  14  ) 


AIR   TAXI 

All  New  Airplanes 
ANY  TIME 
ANY  AIRPOllT 

Home  field  20  minutes 
from  downtown  S.  F. 


i\ 


S.  F.  BAY  AIRPORT 

1  Mil*  East  of  San  Rafael  on 

San  Quentin  Road 

Phone  San  Rafael  474S 


Citmt   Crip   Drivt   Dowh 


TECU 


DoubU  Grip  Spiktt 

Tlmbmr  Connccfort  ontf  Teoft 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 

1 19 1    So.    Broadway,    l-o»   AngaUf 
PRoaptrl    fli64 


43t4  CaUloniia  St.,  Sm  PnukdKO 
SKrliM   7972 


FIRST  PUBLISHED  TODAY 

Highway    Improvements    Lassen    Co. 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HKSHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed    proposals    will    be    received 


Bids 


.are    required    for    the    entire    at    the   office   of    the   State   Highway 


$175 
1.875 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  •  NON  AISOMINT 
CONCRETE  H.OOH  WIIISH 

DURACRETE  FLOOR  COMPANY 

m  HarrUon  $«r»»t      DO«9la>  5M3       $«»  Franei»e» 


AIR  ENTRAINING  AGENT 

Mfd.  by  Dewey  6f  Almy  Chemical  Co.,  Cambridie,  Matt. 

ESSENTIAL  INGREDIENT  FOR  SETTER  CONCRETE 

Check  These  6  Advantages 

1.  Workability  Without  Excess  Water. 

2.  Plasticizes,  Saving  Time  in  Placing. 

3.  Reduces  "Bleeding,"  Saving  Time  in  Finishing. 

4.  Eliminates  Segregation  of  Aggregates. 

5.  Minimizes  Danger  of  Over-Vibrating. 

6.  Makes  Concrete  Uniformly  Better. 

Eosy  aifd  SaH  fo  Uf...  Surprhlngly  Low  In  Cotf 

Approved  fry  Ptblic  Road*  AdminiHralion,  Bureau  of 
Reclamation  and  U.  S.  Engineering  DepI, 

DISTRIBUTED  BY 

PACIFIC  COAST  AGGREGATES,  INC. 


400  ALAiAMA  STRUT 

(«♦  17tb  S«rM«) 

SAN  ntANCISCO 

KLondike  2-1414 

SIXTEENTH  AND  "A"  STREETS 

SACRAMENTO 

PWMt  a-ifoi 


2400  fERALTA  STREET 

OAKLAND 

NI««H  0770 

7f0  STOCKTON  AVENUE 
SAN  JOSE 

tAllard  M70 


MMP 


PACE  M 


DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  7,  1947 


FRIDAY.  MARCH  7.  1947 


DAILY     PACIFIC     BUILDER 
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(Continued  from  P»fe  18) 

**or _ _    j^ 

AsfAialt  spreadiny  inachln*  op- 
erator     _ 195 

Flairman  na 

Laborer  _ 1.15 

Motor  grader  operator 2.10 

Oil  distributor  bootman  1.276 

Oiler  power  shovels  or  cranes  1.50 
Operator  of  power  shovel  or 
other  excavatingr  equipment, 
shovel  type  controls,  up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  lypc  controls   (over  1 

cubic  yard)  2.25 

Roller   operator 1 96 

Tractor  driver  1.05 

Truck   driver    (18  cubic   yards 

watfii  level  capacity  or  more)  1.7125 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  ley»l  capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and   Ie8s  than  9  cubic  yards 

water  level  capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic vards  water  level  ca- 
pacity)     - 1.2c 

Any     claFsirication      omitted 

herein   not   less   than   1.15 

Overthne  —  one  and  one-half 
(IK)  times  the  above  raten. 
Sundayp  and  holidays — one  and  onc- 
half  (I'-i)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  he  obtai:icd  at  the 
office  of  the  State  Highway  Engi- 
neer, FHiblic  Works  Building^  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Ik  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  in  San  Frarcisco. 
No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequal'fled  as  required  by  law. 
(See  said  Propo.sal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1947 

(Daily  Pacific  BuUder> 
(Mar.    7th.    14th.    21st.    1M7) 


FIRST  PUBLISHED  TODAY 


Unsklllwl  Caber 

Flagman     L25 

Laborer    1-28 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  em  interpreted  in  the  light 
of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  dhall  be  not  less 
than  51.375  per  hour 

The  minimum  wage  paid  to  all 
Intermediate  labor,  for  which  rates 
arc  not  shown  above,  shall  be  not 
less  than  11.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  >1.2I>  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1>4)  times  the  above  rates 
The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  m  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 
The  attejitlon  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications  regarding 
subcontracting  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  foiins  of 
proposal,  bondb,  contract,  and  spe- 
ciflcati.3ns  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  ihe  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  in  which  the  work  is 
to  be   performed. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1947 

(Dally  Pacific   Builder) 
(March  7.  14,  21.  1947) 


Highway    Improvements    Napa    Co. 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  th3  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Ruilding.  Sp.cramento,  Callforria,  un- 
til 2  o'clock  p.  m.  on  April  2,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  As.spmbly 
Room  of  said  building  for  oon.'^truct- 
Ing  Highway  In  accordance  with  the 
'  specifications  therefor,  to  which  spe- 
cial refeionce  is  made,  as  follows: 

Napa  County,  on  Silverado  Trait 
between  4  miles  northeast  of  Napa 
and  CalUtoga  (IV-Nap-607),  about 
four  and  seven-tenths  (4.7)  miles  In 
length  to  be  graded  and  surfaced 
with  crusher  run  base  and  armor 
coat  and  a  reinforced  concrete  bridge 
to  be  constructed. 

Bids  are  required  for  the  entire 
wojk  <Ipsrrll)od  herein. 

In  aTordsnce  with  the  orovlsions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha^ 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  he  done  *o  be  &s  follows : 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt      plant     dryerman     or 

fireman     fi.eo 

Carpenter  ,. _...  1.75 

Cement    finisher    ;.  1.875 

Concrete  mixed   operator   (one 

cubic  yard  capacity  or  leas)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard   capacity)   ...  1.90 

Mason    _ 2.05 

Motor  grader  operator  2.10 

Operator    of    p.swer    f hovel    or 

other   excavating   equipment. 

shove'    type    controls    (up   to 

and      including     one      cubic 

yard)  2..IO 

Operator    of    power    shovel    Hr 

other  ercavatlng  equipment. 

shovel    type    controls     (over 

one    cubic    yard)   2.25 

Reinforcing  steel  worker  1.75 

Roller     operator     l.js 

Tractor  driver  _ _.  I.95 

Truck    driver    (8    cubic    yards 

water      level      capacilv      or 

more)    i.876 

Tnirk    driver    (6    cubic    yards 

and  less  than  H  cubic  yards 

water  level  capacity)  1.50 

Intermediate    Grade    Labor 

Concrete  vibrator  operator  l..'J76 

•lackhnmmer  operator   1.375 

Oil   distributor  bootman    1.275 

Oiler  powor  sh;.v'rlr   or  cranes  1.50 
Truck    driver    (4    cubic    yarda 

and   less  than  6  cubic  yards 

wntei   level  capacity)       1.4075 

Truck  driver  (less  than  4  cubic 

yards    water    level    capacity)  1.2825 


Highway    Improvemente 
Humboldt   County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIV.-SION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sfealcd  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  .173,  Public  Works 
Bulldmg.  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  March  19,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read.  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  Is  made,  as  follows. 

Humboldt  County,  between  one  and 


two-tenth*  (1.2)  mllee  east  of  Kor- 
bel  Road  to  two  and  seven -tenths 
(2.7)  miles  east  of  Redwood  Summit 
(l-Hum-20-B),  portions,  a  net  dis- 
tance of  about  ten  (10)  miles,  Im- 
ported base  material  to  be  furnished 
and  placed  and,  at  various  locations, 
sand  and  screenings  to  be  furnished 
and  stockpiled. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  5?ectlon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  tjhe  work 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled   Labor 

Motor   grader   operator   ^.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controla  (up  to 
and     including     one     cubic 

yard) 2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one   cubic    yard)    2.25 

Roller   operator   . „...  1.95 

Tractor   driver   1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  les.s  than  18  cubic  yards 

water  levei  capacity)   1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity) 1.525 

Irtermediate  Grade   Labor 

Jackhammer    operator     .._ 1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water   level    capacity)    „.  1.3375 

Truck  driver  (less  than  4  cubic 
yards  watar  level  capacity)     1.25 

Unskilled    Labor 

Flagman     _ 1.15 

Laborer 1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definition^  which  appear  In  the  spe- 
cial provisions,  as  interpreted  In  the 
light   of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  arc 
not  shown  above  shall  be  not  less 
than  11.375  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
.skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.15  per  hour. 

Overtime — one  and  one-half  (IH) 
times  the  above   rates. 

Sundays  and  holidays  one  and  one- 
half  (1^)   times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  t(h«  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  )>art  with  Federal 
funds  and  that  therefor  all  applicable 
Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  -juburticlo 
(6),  of  the  Standard  Speclflcatlon:- 
regardlng  the  use  of  domestic  ma- 
terials; and  also  tc  the  provisions 
of  Section  8.  articles  (a)  and  (b),  ol 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract    respectively. 

Plans  may  be  seen,  and  fonns  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Bullomg,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  T^os  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  In  Sen  Francisco. 


No  bid  will  be  co/isldered  unless 
it  is  tnado  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  aUo  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY, 

State    Highway    Eng^ineer 

Dated  February  21,   1947. 

(Dally  Pacific  Builder) 
(Feb.  21-28,  March  7,  1947; 


Highway    Impnovement* 
Humboldt   County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Bulldlns:,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  26,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Asaembiy 
Room  of  said  building,  for  construc- 
ting Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Contra    Costa  County,    across    Pa- 
checo    Slough     near    Avon     (IV-CC- 
797),     a     steel     plate     girder     swTng 
bridge  with    reinforced   concrete   ap 
preach  spans  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accord.ance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Depaitment  of  P'ubllc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled   Labor 

Carpentfr _ $1.75 

Cement  finisher _ _.  1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less). .1.60 
Concrete  mixer  operator  (over 

one    cubic    yard    capacity)....  1.90 

Derrick   operator   2.10 

Operator    of    power   shovel    or 

other   excavating  equipment. 


shovel   type  controls   (up  to 
and      Including      one      cubic 

yard)    - 2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  one 

cubic   yard)    2JS 

Painter   (brush)   — 1.76 

Painter    (spray)    1.T6 

File  driver  holstman  or  oper- 
ator     2.10 

Pile   driver   man   IM 

Reinforcing  steel  worker 1.76 

Roller  operator  1.96 

Stnictural   steel   worker  2.00.... 

Tractor   driver   —  1.96 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     - 1.875 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.30 

Intermediate    Graxle    Labor 
Concrete  vibrator  operator  —  1.375 

Jackhammer    operator    — 1.875 

Oiler  power  shovels  or  cranes  1.00 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water   level    capacity)    — 1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)      1.2825 

Unskilled  Labor 

Flagman     _ 1.25 

Laborer    „ 1.25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in  the 
light   of   this   classification. 

The  minium  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
J1.375  per  hour. 

The  minimum  wage  i>ald  to  all 
termediate  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  ?1.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.2.'>  per  hour. 

Overtime — one  and  one  half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  —  one  and 
one-half  (IV.O  times  the  above  rates. 
The  attention  of  bidders  Is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable     Federal     statutes,     rules. 

(Continued  on  Page  15) 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7313 


DUSTRIAL 
EQUIPMENT 
COMPANY 


Hav*  you  investigated  our  equipment  rental  plan? 
Iff  easy,  convenient  and  economical. 


Experience  is  all -important  in  recommending  correct  equipment  for 
construction  jobs  and  industrial  operc^ions.  On  mammoth  projects 
or  routine  building,  know-how  is  your  biggest  asset.  So  take  ad- 
vantage of  our  specialized  experience.  Make  sure  your  equipment 
is  right  for  your  work.  Call  in  an  Industrial  Equipment  engineer  1 


-./^^ffpfc^ 


INDUSTRIAL  EQUIPMENT  COMPANY 

1091  1   RUSSETT  STREET.  OAKLAND   3,  CALIFORNIA 
SWEETWOOO  8877 

Fro  n    Son   fronenfo  iNo   ritra   foil).     Aili  operator  for   fitr.prn-    1    0118 


(Continued  from  Page  14) 

and    regulations    will   apply    to    such 
work. 

The  att'^ntion  of  biddeni  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials: and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subconti acting  and  assignment 
of  the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
propoeal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  An  gel e*  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractcrs  In  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  In  wliich  the  work 
IS  to  be  performed. 

No  bid  will  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
ie  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
S<ach  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.   T.    McCOY 

State  Highway  Engineer 

Dated    February   28,   1M7 

(Dally  Pacific    Builder) 
(Feb.  28,  March  7-14,  1947) 


Pipe    Line    from    the    Rector    Creek 

Reservoir   to   the   Veterans    Home, 

Napa  County,   Calif. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

Division      of      Water      Resources 


NOTICe  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Engineer, 
Room    401,    Public    Works    Buil'ling, 

Sacramento,  California,  until  2  o'- 
clock   p.    m.    Wednesday,    March    19, 

1»47,  at  which  time  they  will  bo 
publicly  opened  and  read.  In  the  As- 
sembly Room  of  said  building,  for 
performing  work  In  accordance  with 
the  sp>eclflcations   therefor,  to  which 

■pedal  ref er«)nce  is  made  as  follows : 
Pipe   Line  from   the    Rector   Creek 

Reeervoir    to    the    Veterans'     Home, 

Napa   County,   California 

State  Engineer's  Estimate 

Items   Included  only   In    Plan    1 

Item  1.  6980  lineal  feet  IS-lnch  No. 
7  gage,  asphalt  dipped  and  asbes- 
tos felt  wrapped  welded  steel 
pipe.  In  place. 

Item  2.  9840  lineal  feet  12  Inch  No. 
10  gage,  asphalt  dipped  and  as- 
bestos felt  wrapped  welded  steel 
pipe,  in   place. 

Item  3.  Lump  sum  —  Napa  River 
Crossing,  Station  L«6  -(-  40  to  I> 
28  +  00. 

Item  4.  Special  connections  at  Sta 
L«59  -I-  17.67  to  UO  -f  11.29  and 
Sta.  IJ21  +  32.6  to  L«l  +  509. 

Items  Included  only  In  Plan  2 

Item  1-a.  10,720  lineal  feet  18-lnch 
No.  7  gage,  asphalt  dipped  and 
asbestos  felt  wrapped  welded 
steel  pipe   <n  place. 

Item  2-a.  3,100  lineal  feet  12  Inch 
No.  10  gage,  asphalt  dipped  and 
asbestos  felt  wrapped  welded 
steel  pipe.  In  place. 

Item  S-a  Lump  sum — Napa  Rlvei 
Crossing,  Station  L«6  -|-  40  to  L» 
28  -MX). 

Item  4-a.  Special  connections  st 
SU  L«59  +  17.67  to  L»0  +  06  99 
and  Sta.  1^49  +  00.83  to  1^49  -^ 
10 16  and  Sta.  LW2  -f-  00  to  L»52  4 
18.3. 

Items  Included  In  both  Plans  1  and  2 

Item  5.  Lump  sum — 54  lineal  feet 
30-lnch  welded  steel  pipe — install 
only,  and  furnish  and  install  30- 
Inch  bv  22-lnch  reducer 

Item  6.  2900  Jlneal  feet  22-lnch  No. 
7  gage  asphalt  dipped  and  as- 
bestos felt  wrapped  welded  steel 
pipe.  In  place. 

Item  7.  5740  lineal  feet  10-inch  cabt 
Iron  pipe,  recondition,  transport 
and  Install  only. 

Item  8.  760  lineal  feet  10-lnch  cast 
Iron  pipe,  recondition  and  trans- 
port only. 

Item  9.  8  t-lnch  Type  A  air  valve 
assemblies,    in    place. 

Item  10.  1  1-lnch  Type  B  air  valve 
assembly.  In   place. 

Item  11.  1  3 -inch  olr  valve.  In  place 
in  valve  house. 

Item  12.  4  2-Inch  Type  air  valve  as- 
semblies, in  place. 

Item  13.  1  4-Inch  gate  valve,  flanged 
ends,  150  pounds  working  pres- 
sure, in  place. 

Item  14.  1  6-inch  gate  valve,  flanged 
ends,  150  pounds  working  pres- 
sure, In  place. 

Item  15.  Install  8-lnch  gate  valve  and 
furnish  and  Install  valve  box. 

Item  16.  1  8-lnch  gate  valve,  hub 
ends,  ISO  pounds  working  pres- 
sure, in  place. 

Item  17.  Install  12-lnch  gate  valve 
and  furnish  and  install  valve  box. 

Item  18.  1  6-Inch  Type  A  biowoff 
aasembly,  in  place. 

Item  19.  2  4-lnch  Type  B  biowoff 
aaaembllee,    in    place. 

Item  20.  8  4-Inch  Type  C  biowoff 
aasemblies,    In    place. 

Item  21.  4  2 -Inch  Type  B  biowoff 
aeeemblles.  In  place. 

Item  22.  2  2-lnch  Type  C  biowoff 
aOTMnblIca,  in  place. 


Item  23.  1  6-lnch  water  meter,  in 
,place. 

Item  34.  1  8-lnch  water  meter,  in 
place. 

Item  25.  60  lineal  feet  24-lnch  No.  10 
gage  corrugated   metal  pipe   un- 
der State  Highway  and  railroad, 
In  place. 

Item  26.  60  lineal  feet  6-lnch  concrete 
pipe  cover  on  18-inch  pipe. 

Item  27.  76  lineal  feet  9-lnch  con- 
crete pipe  cover  on   18-Inch  pipe 

Item  28.  233  lineal  feet  gravel  sur- 
facing over  pipe  trench. 

Item  29.  33i  lineal  feet  armor  coat 
surfacing  over  pipe  trench. 

Item  30.  43  Mneal  feet  concrete  road 
surfacing    over   pipe    trench. 

Item  31.  Lump  sum—Connection  to 
6-inch,  pipe  line  at  Sta.  K15  + 
60.5. 

Item  32.  Lump  sum — Special  connec- 
tion at  Sta.  lOO  -f  22.3  to  K30  + 
39.4. 

Item  33.  Lump  sum — Connection  to 
6-inch  pipe  line  at  Sta.  UBS  -f 
58. 

Item  34.  Lump  sum — Special  connec- 
tion at  Sta.  L»l00  f  20.00  to  L»100 
-It  23.33. 

Item  35.  Lump  sum — Connection  to 
8-inch  pipe  line  at  Sta.  1^106  -|- 
95.3. 

Item  36.  Lump  sum — Building  for 
Chlorlnatlon  Plant  and  Pit  for 
Venturi  meter. 

Item    37   Lump    sum — Equipment    in 
CHilorination    Plant,   and   Venturi 
Meter,  In  place. 
Plans  1  and  2  are  alternatives.  Plan 

1  comprises  Items  1  to  4,  Inclusive, 
and    Items    6    to    37,    Inclusive.    Plan 

2  comprises  Items  1-a  to  4-a,  inclu- 
.sive,  and  Items  5  to  37,  inclusive. 
Bids  are  required  for  the  entire 
work  to  be  performed  under  either 
plan.  Bids  must  be  submitted  on 
both  plans.  The  Department  of  P'ub- 
llc Works  reserves  the  right  to  award 
a  contract  to  perform  the  work  em- 
braced In  Plan  1,  or  to  perform  the 
work  embraced  In  Plan  2,  whichever 
is  con.<>idered  to  be  to  the  advantage 
of  the  State  after  bids  have  been  op- 
ened. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  -  as  a 
basis  for  the  comparison  of  bids, 
atnd  the  Department  of  Public  Works 
does  not,  expressly  or  by  Intplication. 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  increase  or 
decrease  the  amount  of  any  clsuis  or 
portion  of  the  work,  or  to  omit  por- 
tions of  the  work,  as  may  be  deemed 
necessary  or  expedient  by  the  Engi- 
neer. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
Ihe  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate   per   hour 

Boring   Machine   Operator   — fl.98 

Carpenter     1.75 

Compressor  Operator -.  1.60 

Concrete  finisher  _ 1.875 

Concrete    mixer    operator     (up 

to    one    cu.    yd.)    —  1.60 

Concrete  mixer  operator  (over 

one  cu.  yd.)    1.90 

Concrete     worker     1.25 

Dragline     or    Shovel     operator 

(up  to  and  Including  one  cu. 

yd.> 2.10 

Dragline   or   Shovel   operator 

(over  one  cu.  yd) - 2.25 

Electrician  _ 2.00 

Flagman     1.26 

Guard 1-25 

Derrlckman    -   Crane   operator  2.10 

Laborer     

Oiltr  and  Helper  . 
Painter    (brush) 
Plumber    (Utility) 
Pipeline   laborer  . 

Pipe  fitter 

Pipe  treater  .™..— , 

Pipe  wrapper 

Pneumatic   tool   operolor 

Powderman     _. 

F'ower  grader  operator  _ 
Pump  operator  ... 


laws  to  be  observed,  and  Section  8, 
articles  (a)  and  (b)  of  the  Standard 
Specifications,  and  to  Sections  4100 
to  41t«e,  Inclusive,  of  the  (Sovem- 
ment  Code.  State  of  California,  re- 
garding subcontracting  and  assign- 
ment of  any  subcontracts,  reepec- 
tivelv. 

Plana,  forms  of  proposal,  bonds, 
contract,  and  apeciflcations  may  be 
seen  and  obtained  at  the  office  of 
the  State  Engineer,  Public  Worka 
Building,  Sacramento,  California,  and 
they  mav  be  eeeii  at  t^e  office  of 
the  State  Engineer.  803  California 
State  Building,  Los  Angeles,  and  ai 
the  offices  of  tho  Associated  Gen- 
eral Contractors  in   San  Francisco. 

A  representative  from  the  State 
Engineer's,  office  will  be  available  to 
accompany  prospective  bidders  for 
an  infcpection  of  the  work  herein 
contemplated,  and  contractors  are 
urged  to  Investigate  the  location, 
character,  and  quantity  of  work  to 
be  done  with  a  representative  of 
the  State  Engineer  It  Is  requested 
that  arrangementtf  for  Joint  field 
inspection  be  made  as  far  in  ad- 
vance  as  possible. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  th^  State  Engineer  and  Is  made 
In  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications.  Each 
bidder  must  be  licensed  and  also 
preoualified  as  required  by  law.  (See 
said  Proposal  Requirements  and 
Conditions.) 

Tne  Department  of  Public  Works 
reserves   the    right   to   reject   any   oi 

all   bids. 

DEPARTMENT  of  PUBLIC  WORKE 
DIVISION  of  WATER  RESOURCES 
EDWARD  HYATT.  State  Engineer 
Dated   February  28,   1947 

(Dally   PlBiclflc  Builder) 
(Feb.  28,  March  7-14,  1947) 


Highway    Improvements 
Humboldt  County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 

d:vision  of  highways 


meuto,  California,  and  they  may  be 
.seen  at  the  offices  of  the  District 
Engineers  at  Loa  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors    In    San    Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  bla'rk  form  furnished 
by  the  Stat  9  Highway  Engineer  and 
IS  made  m  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
lion  2  of  the  Standard  Specif Icatlons. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIOHWAfS 

O.   T.    McCOY 

State  Highway  Engineer 

Dated    February    28,    1947 

(Dally  Pacific  Builder) 
(Feb.  28,  March  7-14,  1947  • 


Highway    imprevementa 
Tehama  County 

m  ■ 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 


Roofer   - 1-876 

Steel    worker    (reinforcing)    „..  1.75 

Tractor    operator   . ._ 1-96 

Trenching    machine    operator     2.00 
Truck  driver  (8  cu.  yds.  water 

lf?vel  capacity  or  more) 1.876 

Truck   driver    (6  cu.    yds.   and 
less    th.in    8    cu.    yda    water 

level  capacity)  .       1-50 

Truck   driver  "(4   cu.   yds.   and 
less    than    6   cu.    yd«.    water 

level     rapacity)     1.4075 

Truck  driver  (less  than  4  cubic 

varcis    Aater   level   capacity)    1.2825 

Water    truck    driver 1.8475 

Any       classification       omitted 

herein   not    less   tlian    1.25 

Overtime     one     and     one-half     (IH) 

times  the  rtbove  rates. 
Sundays  and  hollday« — one  and  one- 
half  nv^>  times  the  above  rate».« 
The  attention  of  Mdders  is  par- 
ticularly directed  to  the  provisions  of 
Section  7  of  the  Standard  Specifica- 
tions nublished  bv  the  Department 
of  Public  Works.  Division  of  High- 
ways,   In    April.    1945,    regarding   tho 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373.  Public  Work* 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  26.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  Is  made,  aa  fol- 
lows : 

Humboldt  County,  between  Green- 
law Bluffs  and  ftootia  (l-Hum-1-E), 
about  three  and  two-tenthe  (S.2) 
miles  In  length,  cement  treated  base 
to  be  constructed  and  surfaced  with 
plant-mixed  surfacing  and  seal  ooat. 
Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  j-rovlslons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

.\sDhalt     plant     dryerman     or 

fireman    *L60 

Asphalt    plant    mixer   operator  1.66 
Asphalt  spreading  machine  op- 
erator  1  W 

Flagman  • —  J-J^ 

T^aborer     l}° 

Motor  grader  operator  2.10 

Oil    distributor    bootman    1.275 

Oiler  power  shovels  or  cranes  1.60 
Operator    of    power    shovel    or 
shovel   type   controls    (up  to 
end      Including      one      cubic 

vard)     2..10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  >-ard)  2.25 

Roller  operator  - J-^ 

Tractor    driver    1-95 

Truck  driver  (18  cubic  yards 
water      level      capeicity      or 

more)     ■  1-7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.6876 

Truck  driver  (8  curie  yard*, 
and  less  than  14  cubic  yards 

water  level  capacity)  1628 

Truck  driver  (4  cubic  yards 
and  less  than  8  cuMc  yards 

water    level    capacity)    l.S37.*> 

Truck  driver  (less  than  4  cubic 

vards   water   level   capacity)  1.25 
Anv       classification       omitted 

herein  not   less  than   _...  1.15 

Ovtrtlme — one     and     one-half     (IH) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half' (1 '4)  times  the  above  rates. 
F?anr  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Work* 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  19,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read.  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance  with 
the  specifications  therefor,  to  whicli 
special  reference  Is  made,  as  follows : 
Tehama  County,  between  Mill  Race 
Creek  and  Red  Bluff  (ll-Teh-3-D), 
a  net  length  of  about  Two  and  eight- 
tenths  (2.S)  miles,  to  be  graded,  sur- 
faced with  plant- mixed  surfacing  on 
crusher  run  base  and  on  existing 
pavement. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  tho  general  prevailing 
rate  of  wages  applicable  to  the  woxit 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled   Labor 
Asphalt  plant  dryerman  or  fire 

man    ..  - $1.80 

Asphalt     plant     mixer     oper- 
ator      l.«5 

Asphalt      spieaolng      mochlne 

operator     1.95 

Carpenter    ~  1-78 

Cement   finisher 1.876 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  leas)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.90 

Motor  grader  operator  2.10 

Operator    of    power    ahovel    or 


other  excavating  equipment, 
Bhovol  type  controls  (up  to 
and      inchuling      one      cubic 

yard)    _...  2.10 

Operator  of  power  chovel  or 
other  excavating  equipment, 
shovel     type    cunlruls     (over 

one   cubic    yard)    2.25 

Reinforcing  steel  worker 1.76 

Roller    operator    1.96 

Tractor    orlver 1.95 

Truck  driver  (18  cu^)lc  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cutlc  yards 
and  less  than  18  cubic  yards 

water  Uvel  capacity) 1.6875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity) 1.525 

Intermediate   Grade   Labor 

Concrete  vibrator  operator  1.375 

Jackhammer     opeiator     — » 1.876 

Oil   distributor    bootman    — 1.276 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    t4    cubic    yards 
and  less  than  8  cubic  yarda 
water    level    capacity)    ....-'—.  1.8373 
Truck  driver  (leaa  than  4 -cubic 
yarda  water  level  capacity)     1.26 
Unaklllcd  Labor 

Flagman     ..._ —  J-JJ 

Laboi  er - -  *•** 

Positions  not  listed  above  will  be 
allocated  ir.  accordance  with  tho 
definitions  which  appear  in  t)he  »pe- 
cial  provlsiifis,  as  interpreted  in  the 
light  of   this   claiasiflcatlon. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    11.375   per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  ratea 
are  not  phown  above  shall  bo  not 
less  than   $1  15  per  hour. 

l^e  minimum  wage  paid  to  all  un- 
skilled labor  for  which  ratee  are 
not  shown  above  shall  be  not  less 
than   $1.15  per  hour 

Overtime — one  and  one-hilf  (1H> 
times  the  aoo^e  rates. 

Sundays  and  holidays  —  one  and 
one -half  (1>^)  times  the  above  rates. 
The  attention  of  bidders  Is  directed 
to  the  fact  that  tho  work  herein 
proposed  tc  be  done  will  be  financed 
in    whole    or    In    part    with    Federal 
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Johns-Monvflle 

BLOWN  ROCK  WOOL 

for 

HOME  ond  BUILDING 

CONSTRUCTION 

• 
PACIFIC  INSULATION  CO. 

2f04   MUtlea  St.,   Saa   PraacUce 
ffcoaa:  ATwater  2932 

141S  II  Comlao  Raol.  Saa  Motae 
PkoH*  S.  M.  B.01t2 


NEED  A  PUMP? 


Call. ..STANDARD 


iVa"— 3M  CMC  DUAL  PRIME 
2"— 7M  dC  lOM  CMC  DUAL  PRIME 
3"_15M  &  20M  CMC  DUAL  PRIME 
4"— 30M  dC  40M  CMC  DUAL  PRIME 
6"_90M  CMC  DUAL  PRIME 
3"_FD  3  Diaphragm  Pumps 
4" — FD  4  Diaphragm  Pumps 

^EXbreok  8845-^ 

STANDARD     MACHINERY 
112  Morkfft  Str««t  -  Son  FroRcUee 


CO 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE   CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfield  7663     •    24  California  Street,  San  Francisco 


YOU  GET  EXTRA  PROFITS 

from 
American  MutuaTs 

All  American  Plan 

Here's  a  simple  way  to  get  three  Important  extra's  .  .  . 
Complate  Inturanca  Protection  .  .  .  Protection  At  lt» 
Bast  .  .  .  And  Savings  Through  Lower  Costs.  American 
Mutuai's  All  American  Plan  for  Contractors  shows  you 
quickly  and  simply  how  you  may  get  these  three  extra  s 
for  your  next  contract: 

Conftplata  Protection — American  Mutual  writes  prac- 
tically every  type  of  insurance  coverage  for  all  types  of 
construction  projects.  All  forms  are  modern,  and  com- 
prehensive to  give  maximum  protection. 
Protection  At  Its  Bast— Every  American  Mutual  policy 
is  backed  by  complete  service  to  assure  maximum 
value  to  you  for  the  Insurance  dollars  you  spend. 
Savings  Through  Lower  Cost— Since  1887.  American 
Mutual  has  returned  207o  or  more  to  policyholders — 
more  than  $100,000,000  In  dividends. 


AMERICAN  MUTUAL 
Liability  Insurance  Company 


1)32  ComBMrrUl  Eu-baac*  Bldf. 

4I«  W«M«<ltStrMt 

U«  AamIm  14.C«nf. 

T«l.  -  TRifikr  9a  18 


601  Pi(«  Blila. 

1  Dmaim  Strt«t 

Smaftmnritco  Il.C«lif. 

T«l.  •  aAr««l<l  ia97 
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DAILY     PACIFIC     BUILDER 


FRIDAY,  MARCH  7,  1947 


(Continued   from  Page  IS) 

fiuidfl  and  that  tlherefore  all  of  the 
applicable  Federal  Statutes,  rules, 
and  regulations  will  apply  to  aucb 
work. 

The  attenUon  of  bidders  Is  par- 
ticularly directed  to  the  provlsionH 
of  Section  7.  article  (a),  (.ubarUcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domertlc  ma- 
terials; and  also  to  the  provisions  of 
Sectlen  8,  articles  (a)  and  (b),  of 
the  Standard  Speciflcutions,  regard- 
ing bubcontiacting  and  assignment 
of  the  contract,  respective.y. 

Flans  may  be  seen,  and  forms  of 
proposal,  bondn,  contract,  and  spe- 
cifications may  bo  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sa.cra.- 
mento,  Callfortiia,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Imb  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  ai 
the  office  of  the  Apsoclated  Qen- 
kral  Contractor;-  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
cenced and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Kequlrements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  .^j-ct  any  or 
all  bids. 

departmi?:nt  of  public  wokks 

DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State    Highway    Engineer 
Dated   February   21,    1947. 

(Daily  Pacific  Builder) 
(Feb.  21-28.  March  7,  1047) 

Highway    ImprovAnenta 
'  '  Contra  Costa  County 

STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


reaervea  the  right   to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O    T.   McCOY, 

SUte    Highway    Engineer 

Dated    Pebruar>    V8,    1947 

(Dally   Pacific   Builder) 
(Feb.  28.  March  7-14,  1947) 


Highway    Improvements— San    Mateo 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  26,  1M7, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  foil  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  la  made,  as  fol- 
lows: 

Fresno  County,  between  Fowler 
and  Calwa  Overpass  (VI-Fre-4-B) 
about  four  and  eight-tenths  (4.8) 
mile*  In  length  to  bo  resurfaced  with 
plant-mixed  surfacing  and  between 
4.6  miles  north  of  Kings  County  Line 
and  Mountain  View  Avenue  (Vi-Fre- 
125-A)  about  six  and  four-tenths 
(6.4)  miles  in  length,  portions  to  be 
widened  with  untreated  rook  borders 
and  the  entire  length  roeurfaoed 
with    plant-mixed    surfacing. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  >ias 
ascertained  the  general  prevailing 
rate  of  wages  .ippHcable  to  the  work 
to  he  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     drycrm&n     or 

fireman    -.11.60 

Asphalt    plant    mixer   operator  1.6S 
Asphalt  spreading  machine  op 

erator    1.95 

Flagman  _ 1.15 

Laborer    1.15 

Motor  grader  operator  „ 2.10 

Oil    distributor    bootman    1.275 

Oiler,  power  shovels  or  cranes..  1.50 

Operator   of    power    shovel    or 

other   excavalmg  equipment. 

shovel   type  controls   (up  to 

and      Including      one      cubic 

yard) 2..10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls,    (over 

one   cubic    yard)    2.23 

Roller  operator  .  1.96 

Tractor   driver 1.96 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck    driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level   capacity)    1.5675 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yards 

water    level    capacity)    ..._ 1.525 

Truck  driver  (4  cubic  yards 
and  'ess  than  8  cubic  yards 

water  level  capacity)   1.3675 

Truck  driver  (less  than  4  cubic 

yards   water   level   capacity'i  1.25 
Any    classification    omitted 

herein  not  less  than 1.15 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  one  aad  one- 
half  (1>4)  times  the  above  rates. 
Plans  may  b»  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento^  CallfnmlH.  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  DIstnct  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Genera' 
Contractors   In    San    Francisco. 

Nc  bid  will  be  consldrred  unlesti 
It  Is  made  on  a  blank  form  furnlshe<^ 
by  the  State«Hlghway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  8pe- 
tlflcatlons.  Each  bidder  must  be  li- 
censed and  also  prequallfied  ao  re- 
quired by  law.  (See  said  Propoaal 
Requirements  and  Conditions.) 
The  Department  of  Public  Works 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  19,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made  as 
follows : 

San  Mateo  County  on  Bayshore 
Freeway  In  the  City  of  South  San 
Francisco  (IV  •  8.M  -  68- SSF),  three 
bridges  and  the  substructures  for 
two  railroad  overheads  to  bo  con- 
structed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rate  por  Hour 

Asphalt  plant  dryerman  or 

fireman   $1.60 

Asphalt  plant  mixer  operator 1.66 

Asphalt  spreading  machine 

operator    1.95 

Carpenter  — L7B 

Cement  finisher 1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)_  1.00 
Concrete  mixer  operator  (over 

-   one  cubic  yard  capacity) 1.90 

Electrician  „...  2.00 

Motor  grader  operator 2.10 

Operator    of    power    shovel    or 
other  excavating  equipment,  , 

shovel   type    controls    (up   to 
and  including  one  cubic  yard)  2.25 
Operator    of    power   shovel    or 
other  excavating  equipment, 
shovel    type    controls     (over 

2.85 


skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.25  per  hour. 

Overtime — One  and  one-half  dH) 
times  the  above  rates. 

Sundays  and  holidays  —  One  and 
one-half  (1%)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  heerin  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, Calif.,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which  the 
work  is  situated,  and  at  the  office 
of  the  Associated  (]reneral  Contrac- 
tors in  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  February  21,  1947. 

(Daily  Pacific  Builder) 
(Feb.  21-28,  March  7,  1947) 


one  cubic  yard).. 
Pile  driver  hoistman  or 

I  operator  2.10 
Pile  driver  man 1.86 
Reinforcing  steel  worker.. 1.75 

Roller  operator  1.96 

Tractor  driver  1.95 

Truck    driver    (8    cubic   yards 

water  level  capacity  or  more)  1.875 
Truck    driver    (6    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity)  1.50 

Intermediate  Grade    Labor 

Concrete  vibrator  operator. 1.375 

Jackhammer  operator 1.875 

Oil  distributor  bootman 1.275 

Oiler,  power  shovels  or  cranes..  1.00 
Truck   driver    (4    cubic    yards 

and   les  sthan  6  cubic  yards 

water  level  capacity)  1.4075 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.2825 
Unskilled  Labor 

Flagman  1.25 

Laborer  1.26 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
tl.375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   11.25  per  hour. 

The  minimum  wage  paid  to  all  un- 


Troutdale  -  Wahkeena  Creek  Section, 
Columbia  River  Highway;  Federal 
Aid  Project  No.  FI-248  (11),  6.07 
Miles  of  Hydraulic  •  dredged  Em- 
bankment. 


NOTICE  TO  CONTRACTORS 


Scaled  bids  on  the  following  proj- 
ects will  be  received  by  the  Oregon 
S?tate  Highway  Commission  in  the 
auditorium  on  the  third  floor  of  the 
Public  Service  Building,  Portland, 
Oregon,  at  2:00  p.  m.  on  Monday, 
March  24.  and  at  9.00  a.  m.  on  Tues- 
day. March  25,  1947. 
Bids  To  Be  Opened  at  2:00  p.  m.,  on 
Mond.iy  March  24,  1947 

Multnomah  County:  Troutdale- 
Wahkcena  Creek  Section  of  the  Co- 
lumbia River  Highwav.  Federal  Aid 
Project  No.  FI-248  (11).  6.07  miles 
of  hydraulic  -  dredged  embankment. 
Requires  approximately  3.200,000  cu. 
yds.  of  embankment.  This  project 
mav  be  bid  in  combination  with  Ore- 
gon Forest  Highway  Project  No.  28- 
D,  Unit  1.  for  similar  work  on  an 
adjoining  section  and  for  which  bids 
are  to  be  received  by  the  FHiblic 
Roads  Admlnibtratlon  at  their  Port- 
land, Or*»gon.  office  at  2:00  p.  m., 
March  24.  1947. 

Bids  To  Be  Opened  at  9.00  a.  m.,  on 
Tuesday,  March  25,  1947 

Multnomah  County:  Troutdale- 
Wahkenna  Creek  .Section  of  the  Co- 
lumbia Rjver  Highwav,  Federal  Aid 
Project  No.  FA-248  (11).  0.90  mile 
of  rock  toe.  2.5S  miles  of  rock  slope 
protection,  8.43  miles  of  roadbed  top- 
ping, and  topsuiling  and  seeding.  Re- 
quires approxinmtely  185,000  cu.  yds. 
rock  excavation;  114,000  cu.  yds.  top- 
boll  materials;  and  280  acres  seeding. 

Multnomah  County:  Construct  con- 
crete bridge  over  O.W.RR.  &  N.  Co. 
tracks  at  Bridal  Veil  on  the  Colum- 


bia River  Highway.  Federal  Aid 
Project  No.  FGI-248  (12).  Requires 
approximately  800  cu.  yds.  structural 
excavation;  3,300  cu.  yds.  concrete; 
582,000  lbs.  reinforcing;  and  2,000  lin. 
ft.   metal  railing. 

Unskilled  labor  employed  for  the 
Federal  pro.lects  E>hall  be  obtalnen 
from  Msts  prep>ared  by  agencies  des- 
ignated by  the  Oregon  State  Employ- 
ment Service. 

The  minimum  wage  paid  to  all  la- 
bor   employed    on    the    Federal    proj 
ects  shall  be  as  follows:   Skilled  la- 
bor $1.40  per  hour;   Intermediate  la 
bor    $1.30    and    |1.15    per    hour;    un- 
skilled  labor  |1.06  per  hour. 

PrequaUflcaticn  of  bidders  will  be 
required  In  accordance  with  provi- 
sions of  Sees.  &8-102  to  98-106,  O.  C. 
L  A.  inclusive.  Full  information  for 
bidders  may  be  obtained  at  the  of- 
fice of  the  Oregon  State  Highway 
Commission,  Room  319,  State  Office 
Building,  Salem,  Oregon.  Proposal 
blanks,  plans,  specifications,  and 
form  of  contracts  may  be  lnsj)ectetl 
at  the  same  place  and  may  be  ob- 
tained by  eligible  bidders  upon  pay- 
ment of  12.00  per  each  set. 

A  complete  set  of  plans  and  spec- 
ifications may  be  Inspected  at  the 
offices  of  the  Associated  General 
Contractors,  In  Los  Angeles  and  San 
Francisco,    California. 

The  right  is  reserved  to  reject  any 
and  all  proposals  or  to  accept  the 
proposal  deemed  best  for  the  State 
of  Oregon. 

OREGON  STATE  HIGHWAY 
COMMISSION 
By;  H.  B.  Glaisyer,  Secretary. 
(Dally  Pacific  Builder) 
(March  4-7,  1947) 


Davis  Campus 


'ADVERTISEMENT    FOR    BIDS 


"Subject  to  the  conditions  pre- 
scribed by  the  underslgnel,  sealed 
bids  are  invited  for  the  following 
work  for  Ihe  construction  of  the  Soils 
and  Irrigation  Building  on  the  Davis 
Campus.  University  of  California. 
Davis,  CaJifornia:  (1)  General  Co.i- 
struction,  (2)  Electric  Work.  (3)  Air 
Conditioning  Work,  (4)  Plumbing 
Work.  (5)  Heating  and  Ventilating 
Work,  (6)  Combination  Plumbing  and 
Heating  and  Ventilating  Work,  (7, 
Combination  Plumbing,  Heating  and 
Ventilating  and  Electrical  Work,   (8) 


Combination  General  Construction, 
Electric,  riumbmg  and  Heating  and 
Ventilating  Work.  This  project  has 
been  granted  CPA  authorization  un- 
der VHP-1.  Plans  and  specifications 
will  be  Issued  to  intending  bidders 
upon  the  deposit  of  fifty  ($50)  dol- 
lars per  set.  No  bids  will  be  re- 
ceived after  2:00  P  .M.  March  24, 
1947  Plans,  specifications  and  in- 
formation will  be  available  starting 
Februarv  26,  1947.  at  the  CaHhicr'b 
office,  lOo  Administration  Building, 
University  of  California,  Berkeley, 
CalifoiT)ia,  and  at  the  Business  Of- 
fice. 101  Admlnibtratlon  Bu.lding. 
University  of  California,  Davis,  Cal- 
ifornia. The  right  to  reject  any  and 
all   bids   Is   reserved. 

"^'HE  REGENTS  OF  THE 
UNIVERSITY   OF   CALIFORNIA" 
(Daily  Pacific  Builder) 
(2/27,  23;  3/4,  5,  6,  7,  10,  11,  12/47) 


LIGHTING 

Architectural 

Theatrical 

Photographic 

FOR  MODERN  STORE  OeSION  .  .  . 

•  Recessed  lens  units 

•  Leuvred  downlights 

•  Adjustable  eye-ball  spotlights 

•  Pie-hole  downlights 

•  Sharp-framing  mural  prelectors 

•  Adjustable  louvre  spotlights 

• 

Manufactured  Locofly — Immediate 
Delivery 

ASSOCIATED  LIGHTING  SERVICE 


488  Bryant  St. 


Saa  Francisco 
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HBODUCtO    BY 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTRUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


LOS  ANGELES 


COASTWIDE  SERVICE 


SEATTLE 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
...  40*  0"  —  50'  0"  —  60'  0"  —  70*  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


The  latest  develop- 
ment in  modem  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


MANUFACTURERS  OF: 
Fabricated  Structural  Steal  •  Steal  Build- 
ings •  Bridges  •  Barges  •  Dredges  • 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  •  Truck 
Tanks  *  Road  Machinery. 


TnjlhlPHONE  TEMPLEBAR  0160 


OAKLAND,  CALIFORNIA 
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Architects  Caution 
Congress  In  Its 
Labor  Legislation 

The  American  Institute  of  Arch- 
itects, through  its  spokesman,  Ed- 
mund R.  Purves,  is  urtjing  caution 
on  Congress  in  its  deliberations  on 
labor  legislation. 

Kernel  of  the  Architects'  conten- 
tions is  that  the  professional  plan- 
ner should  be  allowed  to  determine 
policies  for  his  own  group  without 
interference  from  outside  archi- 
tectural personnel. 

Purves.  who  is  director  of  public 
and  professional  relations  for  the 
Institute,  testified  before  the  Sen- 
ate Labor  and  Public  Welfare  sub- 
committee. He  told  the  senators 
that  employes  of  architectural  of- 
fices should  not  be  forced  against 
their  desire  to  join  a  labor  organ- 
ization as  a  condition  of  employ- 
ment. 

The  AIA  spokesman's  testimony 
was  given  in  connection  with  pro- 

f>o8ed  amendments  to  the  National 
^abor  Relations  Act. 

Puive.s  urged  the  Senators  to 
consider  two  recommendations  in 
their  revision  of  labor  laws: 

1 — That  any  collective  bargain- 
ing groups  formed  in  professional 
offices  should  not  be  forced  to  affil- 
iate with  non-professional  labor  or- 
ganizations. 

2 — That  the  right  vt  employi»s 
in  such  offices  to  designate  their 
own  representatives  should  be 
strictly  maintained. 

"It  IS  our  opinion  that  the  samp 
precepts  should  apply  tr  architects 
who  are  employed  by  corporations 
or  by  governmental  bodies,"  Pur- 
ves added. 

On  the  subject  of  rights  of  pro- 
fessional men  to  set  their  own  pol- 
icies, Purves  made  this  statement 
before  the  subcommittee  group: 

"We  feel  that  only  those  who 
are  engapred  in  a  career  such  as 
architecture  are  qualified  to  deter- 
mine policies  affecting  the  welfare 
of  that  career.  We  cannot  con- 
ceive how  anyone  outside  the  arch- 
itectural ranks  could  have  the 
knowledge  and  experience  neces- 
sary to  represent  intelligently  a 
professional  collective  bargaining 
unit. 

**The  work  of  the  architect  and 
office  employee  cannot  be  governed 
on  a  quantitative  basis.  The  stand- 
ards that  apply  to  the  production 
of  materials  cannot  be  adopted  for 
use  in  the  profeFsional  office.  No 
standard  could  be  established  as 
to  the  number  of  drawings  a  drafts- 
man should  produce  each  day  or 
of  the  number  of  pages  of  speci- 
fications he  should  write,  or  the 
number  of  items  he  should  super- 
vise in  the  field. 

"Servi?e  rendered  by  the  em- 
ployee is  like  that  of  the  employer, 
essentially  intellectual  and  varied 
in  character.  Creative  ability, 
originality,  and  individual  talents 
cannot  be  measured  on  a  quanti- 
tative* basis.  Regimentation  of 
those  qualities  is  impossible." 

Sevfral  pointed  differences  be- 
tween the  architectural  nrofessinn 
and  oth»r  less  technical  field.«»  of 
endeavor  were  posed  by  the  AIA 
representative  in  his  remarks  to 
the  Senate  group.  The  evident  ov- 
erlan  in  duties  of  employer  and 
employee  is  one  condition  that 
places  this  profession  in  a  cate- 
gory whr-Tt>  gene'-al  anplication  of 
broad  labor  rules  and  regulations 
could  rot  be  fairly  made,  the  arch- 
itects point  out. 

Pnrves  describ^^d  is  this  way: 

"It  is  found  that  ihe  dailv  work 
and  duties  of  the  employer  and 
employee  overlap;  an  employer, 
for  instance,  may  often  work  be- 
side his  own  men  doing  the  same 
work  as  they  do.  He  often  requires 
the  emplovee  to  take  over  some  of 
his  d'lt^r^.  such  as  cr.nfe'^ences 
with  clients  and  supervision  of 
constraction.  A  definite  assign- 
ment of  duties  is  not  riractical. 
Onlv  the  irdividual  office  cm  de- 
termine 'or  its*»lf  how  it  can  best 
tender  its  particular  service  to  the 
client." 


CFA  Making  Bid 
For  Foil  Bucket 
On  Veteran  Need 

WASHINGTON— While  congres 
sional  committees  deliberate  on 
what  to  do  about  deleting  operating 
funds  from  OPA  and  CPA  budgets, 
this  clear  analysis  of  the  latter 
agency's  remaining  activities  has 
come  from  the  testimony. 

CPA  (while  still  a  part  of  the 
newer  Office  of  Temporary  Con- 
trols) is  responsible  for  the  com- 
plete administration  of  the  order 
requested  by  the  Housing  Expe- 
diter's Order  limiting  non-essential 
and  deferrable  construction.  Aban- 
donment of  this  program,  accord- 
ing to  Major  General  Philip  B. 
Fleming,  administrator  of  OTC, 
would  mean  "a  sharp  expansion  in 
non-housing  construction  at  the  ex- 
pense of  veterans'  housing." 

CPA  is  assisting  industry  in  in- 
creasing the  production  of  scarce 
building  materials. 

Distribute  Scarce  Items 

CPA  is  distributins:  to  industry 
a  few  basic  materials  which  con- 
tinue in  short  world  supply. 

The  agency  has  been  carrying 
out  the  responsibilities  imposed  un- 
der Section  17  of  the  Contract  Set- 
tlement Act  of  1044,  the  Tax 
Amortization  Act  and  the  Requis- 
itioning Acts. 

Furthermore,  it  is  preparing  a 
summary  of  industrial  mobiliza- 
tion during  World  War  II  which 
can  be  used  in  any  future  emer- 
gency to  avoid  costly  mistakes  ol 
the  past. 

Witnesses  calling  for  a  prolonged 
life  for  the  CPA  cited  that  agency's 
selective  use  of  priorities  and  allo- 
cations and  its  help  in  expanding 
the  production  of  scarce  building 
materials.  "This  activity,"  one  wit- 
ness said,  "should  be  continued  un- 
til supplies  of  the  scarce  items  are 
adequate." 

Controls  Imports.  Exports 

By  its  priorities  and  allocation 
system,  CPA  is  controlling  import 

(Continued  on  Page  7) 
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YES,  BUT  WHERE? 


One  of  our  Romantic  Institutions 
gave  way  to  50  mile-per-hour  prog- 
ress when  the  ferry  boats  were 
abandoned  for  a  bridge. 

ir   i(   -^ 

There  is  now  talk  of  another 
bridge  to  the  Continental  side  of 
San  Francisco  Bay,  and  a^ain  the 
talk  ip.  of  bringing  main-line  rail- 
way trains  directly  into  San  FVan- 
cisco. 

ir    ir    ^ 

Counting  the  SP  peninsula  run, 
that  would  mean  four  lines  ter- 
minating in  San  Francisco.  Would 
also  probably  mean  a  Union  Sta- 
tion.    ... 

it   ^   ^ 
But    will   someone   pleaac 
point    out    just    what    space 
would  be  used  for  the  neces- 
sary yards  and  trackage? 


RFC  Intervention 
In  Western  Freight 
Rate  Denounced 


Opposition  was  growing  in 
Washington  today  to  Reconstruc- 
tion Finance  Corporation's  suc- 
cessful intervention  in  the  west- 
ern steel  freight  rate  case  which 
would  have  placed  lower  rail  rates 
in  effect  March  1. 

Point  of  the  matter  is  that  RFC 
intervened  on  behalf  of  the  Henry 
J.  Kaiser  Company  which  has  many 
millions  of  dollars  outstanding  on 
its  Fontana,  California,  steel  plant, 
money  loaned  by  RFC. 

Now  comes  Representative  Daw- 
son (r.,  Utah),  with  a  hot  denun- 
ciation of  the  RFC  practice. 

The  proposed  lower  rail  rate 
would  have  affected  steel  shipped 
from  the  large  Geneva,  Utah,  plant 
to  the  west  coast.  Geneva  now  is 
operated  bv  United  States  Steel, 
which  purcased  the  huge  interests 
from  the  government  several 
months  ago  with  the  understand- 
ing operation  would  not  be  inter- 
mptea.  • 

These  lower  western  steel  rates 
would  havp  become  effective  March 
1  had  not  th  Kaiser  interests,  thru 
RFC,  and  representatives  of  other 
shippers  intervened,  it  is  being 
charged  here.  A  hearing  will  be 
held  March  11  to  consider  the  new 
angles  of  the  case  in  an  effort  to 
make  a  new  determination. 

Principal  objectors,  naturally 
enough,  were  the  competitors  of 
United  States  Steel.  They  realixo 
that  the  lower  rates  will  permit  a 
cheaper  distribution  of  Utah-pro- 
duced stf^l  in  west  coast  states, 
cutting  in  on  the  few  steel  indus- 
tries that  are  doing  business  there. 

Renresentative  Dawson,  in  his 
wrath,  adde<}  that  this  might  be 
a  good  tim^  for  a  general  investi- 
gation of  RFC. 


VA  Fresno  Hospital 
Bid  CaD  Sli^ 
For  March  15 

WASHINGTON,  Mar.  7.— Army 
engineers  today  announced  a  new 
list  of  Veterans  Administration 
hospitals  on  which  construction 
bids  will  be  taken  during  the 
month. 

The  several  projects,  including  a 
250-bed  general  medical  and  sur- 
gical hosnital  at  Fresno,  Calif., 
are  part  of  the  $770,000,000  hos- 
pital construction  program  which 
the  Army  Engineering  Corps  has 
undertaken  for  the  Veterans  Ad- 
ministration. 

First  on  the  March,  1947  pro- 
gram was  the  150-bed  general  med- 
ical and  surgical  hospital  at  Minot, 
S.  D.,  as  advertised  on  March  1. 
Bids  on  this  hospital  have  been 
rejected  twice  by  the  engineers. 
It  was  designed  by  the  Veterans 
Administration  Construction  Serv- 
ice. 

The  other  seven  hospitals  to  be 
advertised  in  March  are: 

Altoona,  Pa.,  200  -  bed  general 
medical  and  surgical,  designed  by 
Marlier,  Wolfe  &  Johnstone,  Pitts- 
burgh. Pa.,  architects-engineers. 

Buffalo,  N.  Y.,  1,000-bel  general 
medical  and  surgical,  designed  by 
Greene  «&  James  of  Buffalo,  and 
Eggers  A  Higgins,  New  York  City 
engineers. 

Fresno,  Calif.,  250-bed  general 
medical  and  surgical,  designed  by 
Masten  &  Hurd  and  Huber  &  Kna- 
pik.  San  Francisco,  architect-engi- 
neers. 

Fort  Hamilton,  Brooklyn,  N.  Y., 
1,000-bed  gt-neral  medical  and  Hur- 
gical,  designed  by  Skidmore,  Ow- 
ings  .ind  Morrill,  New  York,  arch- 
itect-engineers. 

Miles  City,  Mont.,  100-bed  gen- 
eral medical  and  surgical,  designed 
by  Mclver,  Cushing  and  Terrell, 
Billings,  Montana,  architect  -  engi- 
neers. 

Omaha,  Neb.,  500  -  bed  general 
medical  and  surgical,  designed  by 
Ellerbe  and  Co.,  St.  Paul,  Minn., 
and  Leo  A.  Daly  and  Co.,  Omaha, 
Neb.,  architect-engineers. 

Wilkes-Barre,  Pa.,  475-be<l  gen- 
eral medical  and  surgical,  design- 
ed bv  Kelly  A  Gruzen,  Jersey  City, 
N.  y.,  and  New  York  City,  archi- 
tect-en gineera. 

The  War  Department  Raid  that 
district  engineers  will  .advertise  for 
bids  on  all  these  hospitals  on  Mar. 
15,  with  th*>  exception  of  the  Mil«  «^ 
City,  Montana,  hospital,  which  will 
be  advertised  on  March  7. 

Bids  will  be  asked  on  the  Al- 
bany. N.  Y.,  and  Wilmington,  Del., 
hospitals  some  time  during  April. 
The  exact  date  was  not  given. 


bdostry-Wide  Wage  Stabilization  Program 
Revealed  at  Contractors'  Legblative  Session 

By  PHILIP  G.  BRADY 
SACRAMENTO.— Behind  closed  doors  some  30  representatives  of 
construction  industry  groups  met  here  Friday  and  Saturday  for  a 
show-down  meeting  on  exactly  how  cooperative  the  various  branches 
will  be  on  legislation  scheduled  to  come  before  the  state  legislature 
when  it  convenes  in  regular  session  next  Monday. 

No  area  of  diHagreement  was  found  in  Friday  morning's  opening 
session,  as  the  discussion  centered  around  the  comparatively  safe 
topics  of  labor  bills  and  unem-*: 
ployment  insurance. 

Don  Kerby,  Oakland  architect 
and  conference  chairman,  barred 
the  press  fiom  the  meeting  on  the 
grounds  that  certain  unnamed  in- 
dustry members  were  not  inclined 
to  make  their  views  public.  He 
refused  to  divulge  further  details, 
although  it  was  apparent  that  some 
of  the  most  intluential  delegates 
showed  no  fear  of  making  their 
opinions  public. 

Cliff  Dorwin,  Oaklan4  Builders 
Exchange  secretary,  whom  Kirby 
named  spokesman  for  the  group, 
disclosed  that  a  Sacramento  com- 
mittee would  be  appointed  "to  keep 
on  top"  of  legislation  as  it  de- 
veloped.   Dorwin    said    the    group 


Bill  Introduced 
To  Suspend  Present 
Copper  Import  Tax 

WASHINGTON.— While  sjjbcon- 
tractors  need  not  be  told  that  there 
is  a  very  real  shortage  of  copper 
for  the  manufacture  of  electrical 
and  other  building  items,  there  is 
one  man  in  Congress— (Representa- 
tive Grant,  Indiana  Republican — 
who  has  decided  to  do  something 
about  it. 

Rep.  Grant  has  introduced  a  bill 
to    suspend    for    three    years    the 

I  present  import  tax  of  |80  a  ton 
on  the  needed  metal.  He  expects 
the  House  Ways  and  Means  com- 
mittee, of  which  he  is  a  member, 
to  act  ciuickly  on  the  legislation. 

(Another  pending  measure  would 
wipe  out  the  levy  entirely  on  a 
permanent  basis.) 

The  Congressman  feels  that  his 
approach  to  the  import  problem 
will  meet  with  greater  favor  from 
legislators  from  copper  producing' 
states  because  they  would  be  cer- 
tain to  oppose  any  measure  which 


contracts. 

"Sincte  these  bilb  were  intro- 
duced," Dorwin  stated,  "conditions 
have  changed  radically.  A  return 
to  competitive  bidding  is  on  hand." 
Some  divergence  uf  opinion  existed 
as  to  escalator  clauses  in  public 
vorks  contracts  and  other  devices 
to  pass  on  f.uctuating  costs,  he 
said. 


Other  sources,  however,  revealed  I  ^ouW   do   away   with    the   import 
a  much  stronger  divergence  might  I  ^*'  endangering  future  production 


occur  over  controversial  measures 
introduced  since  the  last  meeting 
of  the  conference.  Some  of  the  pro- 
posed bills  would  legalize  city  and 
county  examinations  for  contrac- 
tors and  sub-contractors,  long  a 
bone  of  conention  between  generals 
and  subs. 

It  was  learned  that  for  the  first 
time  the  industry  was  informed  of 
efforts  being  made  bv  Dan  Hayes, 
San  Francisco  plumbing  contrac- 
tor, and  others,  to  establish  an  in- 
dustry-wide wage  stabilization  pro- 
gram along  the  lines  recently  and 
successfully  adopted  in  New  York. 
Under  such  a  program,  all  crafts 
would  bargain  collectively  and  do 
away  with  "envy"  bargaining  by 
separate  crafts. 

While  some  delegates  professed 
a  belief  that  the  conference  would 
take  only  one  day,  it  was  notico- 
able  that  many  representatives 
came  prepared  to  spend  the  week- 
end. 

Among  the  bills  filed  to  allow 
cities  the  right  to  examine  con- 
tractors, in  addition  to  the  state 
exam.,  is  one  speciflcallv  aimed  at 
electrical  contractors.  It  is  S  B. 
1160,  filed  by  Senator  Keating. 

S.  B.  1160  provides  "it  is  un 
lawful  for  any  person,  firm  or  cor- 
poration to  carry  on  a  business  of 
Installing,  altering  or  extending 
any  electrical  wiring  or  devices  in, 
or  about  buildings  in  any  city  with- 
out having  first  successfully  pass- 
ed an  examination  by  the  city  a« 
to  his  qualifications  to  conduct  such 
business,  when  such  examination 
is  required  by  city  irdinance." 

Matters  affecting  the  contractors' 
state  license  board  were  reserved 
for  Friday  afternoon's  wssion.  Two 
bills  have  been  filed  which  would 
separate  regulation  of  the  indus- 
try, including  architects  and  engi- 
neers, from  the  jurisdiction  of  the 
Department  ol  Professional  and 
Vocational  Standards. 

It  was  also  expected  some  ques- 
tion would  be  raised  as  to  why  the 
examiner  was  omitted  in  a  bill 
which  would  increase  the  salaries 
of  the  registrar,  deputy  registrars 
and  inspectors. 

Also  on  the  agenda  was  a  sched- 
uled discussion  of  financing  the 
activities  of  the  conference.  At 
present,  the  three  chapters  of  the 
AGC  have  provided  fulltime  repre- 
sentjition,  although  the  conference 
is  composed  of  many  more  groups. 


of  domestic  mines. 

The  Indiana  representative  feels 
that   there   is   an   immediate   need 
for  increasing  the   supply  of  cop- 
per   and    stopping    thh    spiraling   / 
price    of    the    raw    product.     This/ 
price,  incidentally,  is  at  the  high-( 
est  peak  now  since   1929.  I 

Deep   inroads  Into  the  available/ 
stocks  of  ccpper  have  been  madeV 
in  recent  months  by  the  building   ' 
industry,  electrical,  automobile,  ra- 
dio, and  other  .manufacturers. 

Rep.  Grant  calls  the  current 
shortage  of  copper  for  key  indus- 
tries ":criticar.  And  well  he  mi^t 
struction  Finance  Corporation  id 
drawing  heavily  on  its  war-built 
stockpile  to  meet  domestic  de- 
mands. In  his  words,  RFC  is 
"scraping  the  bottom  of  the  bar- 
rel" with  its  proposed  sale  of  65,- 
000  tons  in  the  next  two  or  three 
months. 

-— -# 

Modernistic  Office  Is 
At  Top  of  PBA  List 

WASHINGTON  -  Architectural 
design  including  mr>dern  building 
materials^  is  being  applied  to  plans 
for  the  government's  future  build- 
ings, it  was  indicated  here  this 
week  when  W.  E.  Reynolds,  public 
buildings  comimssioner  .testified 
before  a  house  public  works  sub- 
committee. 

Excavation  Complete 

Commissioner  Reynolds  confined 
his   remarks   to    structure   of    the 

Kroposed  general  accounting  office 
uilding  here  in  Washington,  which 
is  fo  be  "an  ideal  building"  with 
glass  brick  walls.  This  bit  of  in- 
formation which  congressmen 
heard  from  the  FWA  official  points 
out  a  trend  in  public  building  de- 
pigning  Which  incorporates  modem 
materials  and  modem  methods,  an 
agency  spokesman  said. 

Much  of  the  federal  construction 
work,  planned  by  the  Public  Build- 
ings Administration  is  In  the  com- 
pleted plan  stage  awaiting  avail- 
ability of  materials  and  supplies, 
at  the  same  time  hoping  for  lower 
cost  prices  when  the  items  become 
more   plentiful. 

Reynolds,  in  his  testimony  be- 
fore the  Senate  group,  placed  the 
nepd  for  the  modpmistic  GAO  of- 
fice at  the  top  of  a  priority  list. 

(Continued  on  P«g«  •) 
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CPA  PQ^MTTS  GRANTED 

BAN  FRkNCISOO.  —  The  Civilian 
Production      Administration,      A.      j. 
Orter,  regional  director,   1865  Market 
8t.,  luM  announced  the  follewlng  per- 
mita  granted  for  construction  ot  com- 
BMrdal   and    Industrial    buildings    In 
tho  San  Francisco  area: 
Mar.  4    1M7 
MPO   PRECISION '  TOOLS   &   DIES, 
$56,000;    Chilton    &    Hopkins,    Red- 
wood   City;    owner,    Advance    Tool 
Mfg,  Co;  838  Main   St,  fledwood. 

SERVICE  STATION,  $3,581;  3tli  ft 
Franklin,  Oakland;  owner,  Elgo 
Pasquini,  435  ^rd  St.,  Oakland. 

BARBER  SHOP,  $2,550 ;  4th  at  Santa 
Clara,  San  Jose;  owner,  Peter 
Fameae,  434  Atlanta,  Sian  Jose. 

BANK,  $94,980;  FrankUn  ft  Main, 
Santa  Clara,  Calif,  owner,  Capital 
Company,  No  1,  Powell,  San  Fran- 
cisco. 

SODA  FOUNTAIN  and  VARIETY 
STORE,  $9000;  owner,  Manuel  J 
Hidalgo,  6th  and  H,  Decoto. 

TRUCK  REPAIRS,  $2,800;  Morgan 
Hill;  owner,  R  V  Littleton,  Mor- 
gan Hill. 

DINING  ROOM  at  State  Park,  $5,000 ; 
Big  Sur;  owner,  Harry  I*  Craw- 
ford,   Big    Sur. 

AUTO  ft  TRUCK  Repairs,  $4,700; 
owner,  Howard  T  Miller,  833  11th 
St.,    Richmond. 

FLOOR  COVERINGS,  $11,050;  own- 
er, Anderson  Carpet  ft  Linoleum, 
4145   Broadway,   Oakland 

ERECT  RESTAURANT  on  old  foun- 
dation, $3,930 ;  2500  Bdwy.  Oakland  ; 
owner,  West  Coast  Properties  Lti*, 
1706   Bdwv,    Oakland. 

PARTITIONS  FOR  AUTO  Sales  * 
Service,  $3,500;  owner,  Sacramer- 
to,  Nash  Inc,  1619  L,  Sacramento. 

REAL  ESTATE  Office  (evicted)  $4.- 
750;  440  10th  St.,  Richmond;  own- 
er. R  H  Plate,  1028  Macdonald, 
Richmond. 

BAKERY,  $.35,000;  16th  at  Shotwell, 
San  Franci.sco;  owner,  Kilpatrick's 
San  Francisco  Bakery,  2030  Fol- 
som.San  Francisco. 

REMODEL  STOkE  (evicted),  $7,800: 
17th  ft  Bdwy,  Oakland;  owner. 
Arthur  H  Llcht,  1970  Bdwy  Oak- 
land. 

DINING  ROOM  Alterations,  lighting. 
$2,360;  owner.  Union  League  Club, 
556   Post,    San    Francisco. 

DRIVE-IN  RESTAURANT,  for  tran 
stent    farm   labor,    $15,000;    511   Co- 
lusa,   Yuba    City;    owner,    Harold 
W  Moore,  657  Plumas,  Yuba  City. 

FARM  EQUIP,  Repairs,  $2,750;  217a 
W  182nd  Ave,  R^n  Leandro;  own- 
er, Wm  F  Spacks,  2355  W,  185th 
Ave,  Sun  I..eandro. 

BOXING;  TEMPORARY  STORAGE 
Bldg.,  .S15,980;  17th  St;  owner.  G 
W  Thomas  Drayage,  114  J4th  St., 
Ban  Francisco. 

ALTERATIONS  TO  CHURCH,  $1,800 
owner.  Temple  of  Trust  BaptlBt 
Church,   10th  &  Market  ,Oakland 

CLASSROOMS.  $55,000;  Fremont  and 
Middle  Road.  Menlo  Park;  owner. 
Menlo  Park  Elementary  School 
District. 

FLOOR  cverings,  $40,000;  2077  Broad- 
way. Oakland ;  owner,  Lewis  and 
Lewis,   2093    Broadway,    Oakland. 

BAKERY,  $8,000:  Walnut  Creek; 
owner.  C.  F.  Hendrlck,  Box  1207 
Walnut  Creek. 

CHURCH,  $35,000;  24th  and  Andrade, 
Richmond;  orner,  Bethany  Presby- 
terian Church,  2611  Gaynor.  Rich- 
mond. 

CLASSROOMS,  $44,000:  12th  and  K 
Sts.,  Reedley :  owner,  Reedley  Joini 
School   District,   Box  507.  Reedley. 

HARDWARE  store,  $9800;  San  Cat - 
loB ;  owner,  Vootor  M.  Robelet.  152 
Crescent,  Burlingame. 

REPAIR  store,  $5600:  Madera  Co.: 
owner,  A  Mecchi.  Awahnee,  Calif. 

ELECTRO-PLATING.  $6500;  Modes- 
to; owner.  Winn  Stambaugh,  208 
Ronemont,   Modesto. 

MILKING  Bam,  $3494;  near  Tulare; 
owner,   Eldon   Nagel,   Tulare. 

RESTAURANT,  $4000;  near  600  CaV- 
fomia.  Fresno;  owner,  J.  D.  Capps, 
329  Atchirson,  FYesno. 

WAREHOUSE  for  steel  products, 
$490,000:  Hollls  and  65th  Street s, 
Emeryville ;  owner,  Jos.  T.  Ryerson 
ft  Son,  Box  8000-A.  Chicago. ' 

SHOE  repair  s^op.  $7500;  319  Broad- 
way. Mlllbrae;  owner,  Robt  Bebrini, 
610  4th  St.,  South   San  Francisco 

PRUNE  dehydrator,  $54,000;  nr  Grid- 
ley;  owner.  Feather  River  Coopera- 
tive Dryer,  Box  670,  San  Jose. 

SHEET  Metal  Shop.  $6600;  Florin 
Road,  Florin ;  owner,  Lcroy  Hall, 
5124  U  St.,  Sacramento. 

REPAIR  store,   $4500,    E   AHsal,    Sa 
Unas;    owner,    Wilnia    M.    William- 
son.  121  E.  San   Lui.s,  .Salinas. 

REPAIR  store,  $58,200;  WaaHngton 
and  12th  Sts.,  Oaklad :  owner,  Mac- 
Donald  Products  Co.,  1  Montgomery 
St.,   San    Francisco. 

COMPLETE  real  estate  office,  $300-; 
7S18  E  14th  St.,  Oakland;  owner, 
Edward  A.  Robey,  4622  E  14th  St , 
Oakland. 

FOOD  Market,  $35,000;  37th  Avenue, 
San  Mateo;  owner,  George  P.  Bradv 
1926  Quint  St..  San  Francisco. 

TRANSIT  office,  $2.'V>0;   117  W  Pino, 


Lodt ;   owner,  Lodl  Transit  Syst»;m, 
2   North    Sacramento   St.,    Lodl. 

FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  Tho  Federal 
Housing  Administration,  D.  C  Mc- 
Ginn ess,  district  director.  816  Mont- 
gomery St,  San  Francisco,  has  an- 
nounced the  following  Uat  of  permit* 
granted  by  tho  above  office  for  the 
construction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  the  San  FrancUco  aroft 
for  applicanta  aa  noted: 
66    UNITS— Bl    Dorado  Park;    Aaso- 

ciates.  Inc,  1127  Solano  Ave,  Albany. 
2   UNITS— Jackson ;  Geo  M  Thomaa 

and  Maruccl,  9  South  Ave,  Jackson. 

1  UNIT — San  Carlos ;  Norman  W  Ed- 
wards, 1115  Hawthorne  Dr,  San 
Mateo. 

4  UNITS— Mlllbrae;  James  W  Mc- 
Cabe,  7  El  Bon  i  to  Way,  Mlllbrae. 

2  UNITS— Sacramento;  Wright  A 
Frank,  Builders,  Box  688,  Sacra- 
mento. 

2  UNITS— Manteca ;  Floyd  W  Stev- 
ens, Box  426,  Manteca. 

4  UNITS— Fresno ;  Ben  Baxter,  4200 

Butler  Ave,  Fresno. 
1     UNIT — Fresno;     Mrs    Norene    M 

Fitch,  1422  Courtland,  Fresno. 

1  UNIT— WatsonvlUe ;  Kart  J  Berg- 
lund.  Route  6,  Box  246,  Watson- 
ville. 

3  UNITS— Marysvllle;  E  V  Oilkey, 
207  E  15th  St,  Marysvllle. 

2  UNITS— Salinas ;  James  A  Barrow, 
90  Paloma  Ave,  Salinas. 

2  UNITS— Santa  Crux;  L  F  Sayre, 
15  N  Seabriught  Ave,  Santa  Cms. 

2  UNITS— Oakland ;  PhUlp  W  Ware, 
2803   Broadway,  Oakland. 

4  UNITS— Sacramento ;  Ed  H  Wilkes, 
815  California  Life  BIdg,  Sacra- 
mento. 

2  UNITS— Santa  Rosa;  Thomaa  M 
Daniels,  2147  Orchard  St,  Santa 
Rosa. 

2  UNITS— San  Francisco;  Joseph  F 
Dolan,  San  Francisco. 

2  UNITS— Oakland ;  Mrs  F  Y  Chap- 
man, 900  Creed  St,  Oakland. 

2  UNITS— San  Jose;  Jay  W  Morris, 
1707  S  1st  St,  San  Josa 

10  UNITS— Chico;  Lewis  G  Beebe, 
1236  Ivy,  Chlco. 

2  UNITS— Albany ;  Louis  Erickaon, 
1723  5th   St,  Berkeley. 

4  UNITS— PortervlUe ;  John  A  Todd, 
315  3rd   St,   Long  Beach. 


2  UNITS— Salinas ;  Wm  3  McCallum, 
709   Pajaro    St,    Salinas. 

2  UNITS— San  Rafael;  Wm  GhilotU, 
1815  4th  St.  San  RafaeL 

1  UNIT— Richmond ;  James  Walker. 
3001  Barrett  Ave,  Richmond. 

2  UNITS— Menlo  Park;  J  H  Horn, 
441   El   Camino   Real,   Menlo  Paric 

2  UNITS  —  Sacramento ;  Walter  O 
Pierce,  2787  San  Lula  Court,  Sac- 
ramento. 

2  UNITS — Sacramento ;  John  O  Good- 
rich, 1011  l(Hh  St,  Sacramento. 

2  UNITS— Vlsalla ;  Harold  W  John- 
stone, 234  Burrell  Ave,  Vlsalla 

4  UNITS— Oakland :  Edward  F  Grady, 
3419  Suter  St,  Oakland. 

7  UNITS— Vlsalla ;  A  V  Penan,  1415 
W  Myrtle  Ave,  VUalla. 

2  UNITS— Callstoga ;  S  M  Allen,  826 
Washington  St,  Callstoga. 

1  UNIT— Oakland ;  Lester  O  Peter- 
son, 2916  Carlson  St,  Oakland. 

2  UNITS— San  Francisco;  Gere  Mar- 
chi,  167  Palm  Ave,  San  Francisco. 

6  UNITS  —  San  Francisco;  Eugene 
Vlgnati  and  F  C  Frank,  San  Fran- 
cisco. 

16  UNITS— Menlo  Paric;  Harold  J 
Dunlap,  106  Woodsworth  Ave,  Red- 
wood City. 

1  UNIT— Redwood  City;  M  J  Ter- 
ranova,  618  10th  Ave,  San  Mateo. 

1  UNIT— North  Sacramento;  Ralph 
W  Kennedy,  2791  Grove  Ave,  Sac- 
ramento. 

1  UNIT— Palo  Alto;  A  C  Frykman, 
291  Willow  Rd,  Palo  Alto. 

2  UNITS — Modesto;  Erwin  Derabem, 
323  Alturas  St,  Modesto. 

6    UNITS  —  San    Francisco;    Atlas 

Realty  Co,  San   Francisco. 
1    UNIT — San    Francisco;    Loretz    ft 

Sullng,  San  Francisco. 
1  UNIT— Salinas ;  Alfred  H  Juncker, 

221  Maple  St,  Salinas. 
1  UNIT— Avenal;  (Tlaude  P  Jay,  6th 

and   Santa  Clara,   Avenal. 

1  UNIT — Atwater ;  John  N  Eppe,  Box 
381,  Atwater. 

2  UNITS — Fresno ;  Roy  C  Foster,  Rte 
2,    Box    976,   Reedley. 

1  UNIT— Oakland ;  Vernon  W  Ber- 
nard, 6816  Leona  St,  Oakland. 

1  UNIT— Vlsalla ;  Myco  Construction 
Co,  508  S  Enclna  St,  VlsaUa 

2  UNITS— Oakland ;  Joseph  Gabrielll, 
913  Bancroft  Way,  Berkeley. 

1  UNIT— Sacramento;  John  Cecchet- 
tini,  508  San  Antonio  Way,  Sacra- 
mento. 


2  UNITS— Berkeley ;  A  E  Gould.  66 
Arlington  Court,  Berkeley. 

1  UNIT— Uklah ;  Kenneth  Class.  1122 
W  Church  St,  Uklah. 

2  UNITS— Fresno ;  W  G  ElUs,  280 
College,  Fresno. 

2  UNITS— Pittsburg;  G  S  Lucldo  ft 
Son,  239  W  8th  St,  Pittsburg. 

2  UNITS— Fresno ;  Frank  L  Rober- 
8on,  6139  Sunset  Dr,  Fresno. 

1  UNIT— Palo  Alto;  Aaron  F  Chnh- 
off,  420  Williams  St,  Palo  Alto. 

I  UNIT— Fresno;  Henry  BaUln.  2916 
Van  Ness  Blvd,  Fresno. 

II  UNITS— San  Mateo;  Stoneson  De- 
velopment Corp,  San  Francisco. 

1  UNIT— Belmont ;  Henry  F  Brandt, 
216  Myrtle  Rd,  Burlingame. 

13  UNITS— Salinas ;  Coast  Counties 
Construction  Co,  Box  609,  Salinas. 

14  UNITS  — San  Jose;  Frederic  W 
Wlnnlnger,  1216  Pine  Ave,  San  Jose. 

1  UNIT— Modesto ;  Herman  S  Car- 
roll, 2220  Downey  Ave,  Modesto. 

2  UNITS— Hayward ;  Roy  R  Drake, 
6424  Williams,  Hayward. 

9  UNITS— Oakland,  L  H  Uncoln,  8168 

Mountain  Blvd,  Oakland. 
4   UNITS— El   Cerrlto;  Emll  A  Hoe- 

fer,  1130  Keeler  Ave  ,Berkeley. 
2     UNITS  —  Sacramento ;     Robert    S 

Morris,  2240  51st  St,  Sacramento. 
2  UNITS— Woodbrldge ;  Louis  H  Os- 
wald, Box  414,  Woodbrldge. 
2  UNITS— Fresno ;  B  P  Jamison,  163 

N  Fresno  St,  Fresno. 
1    UNIT— Mountain   View;    Nella    B 

Slater,   395    Bailey    Ave,    Mountain 

View. 


County.  City  Plasa.  9th.  10th,  I  and 
J  Sts. 

Owner — City  of  Sacramento,  Bartley 
W.  Cavauiaugh,  city  manager.  City 
Hall,  Sacramento,  Calif. 

Lessee — Plaza  Garage  Corp.,  Willard 
H.  Davis,  president  of  corporation 
and  manager  of  Hotel  Sacramnto. 
10th  and  K  Sts.,  Sacramnto,  Calif.; 
corporation's  directorate  composed 
of  Mr.  Davis,  George  E.  Zoller,  H. 
Stephen  Chase,  B.  F.  Vandenberg 
Jr.,  Chris  R  Jones,  Harry  J.  De- 
vine,  Gerald  R.  Johnson;  legal  ad- 
visers, C.  M.  Cofflng,  (Jeorge  Con- 
over,  Wilbur  H.  Haines  and  O.  J. 
Lacy. 

Architect— Harry  J.  Devlne.  1012  J  St, 
Sacramento,  Calif. 

Two  floors  served  by  ramps,  to  ac- 
commodate 1000  cars;  restoration 
and  modernization  of  park  surface. 


SUB  -  BIDS  WANTED 


^^'ir^nlri'!!**".'^  aeelrtnfl  sub-Mds  on  any  Job  are  Invited  to  mske  known 
their  requirements  In  this  column.    There  Is   no  chsrge  for  this  service. 

^^mlt  t;*"'!"*"^  ^«''*>^''  »«"   '^'>*»'    Bid*  «"•   March   13,  7=80   P.   M~ 
William  Horstmeyer  Company,  23  Mara  St.,  San  Francisco  (MArket  7239; 

P-nifV"/"""?*^"*^"**"  ^^-^  ^^°  Market   St.,  San  JTranclsco   (DOugla;.  7616) 
M-r      «     *'*^  Builders,  26a(V-18th  Street.  San  Franrtsco  (HEmlock   5J88) 
w.m    '**"°'^0'  262  Clementina  St..   San   Francisco   (GArtleld  8817) 
Williams  ft  Burrows.  Inc.,  10  CaUforola  Dr..  Burilniame  )Buri.  4-1796) 
H  2  D   fir"''*°°  ^•'  *"•*  Btockton  ATa,  San  Jose  (bAllard  2602) 
«ert  P   ward  ft  Son,  1246  Uncoln  Ave.,  tan  oee  (Columbia  269  or  3069) 
_retor^8orejruien,_927^ArgU6llo,  Redwood  Citv  (Redwood  City  2212) 

^'^''\T'»:00  P*"  M "'  ^'*"'''*  «••■"""•••  Seheel,  AlturM;   B^d^^dus  Maroh 

central    CaUfomla    Constr.    Co.,    802    Capital    NaUonal    Bank    Building. 

Sacramento  (Sacto  8-8B71) 
B    ft  R  Constr.  Co.,  110  Market   St.,  San  Francisco  (DOuglas  7516) 
Bingham  Constr.  Co.,  Route  2,  Box  6978,  Sacramento 
U  O.  Shalz.  Route  1    Box  142,  Chico  (Chlco  1068  or  1210) 

°'.l!*!r*'^!:'*'  ***•*  '"*^'  Socamtnto  Signal  Depot;  Bids  due  Mar.  18,  2  pm 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St.  San  l«Tanclsco  (GRaystono  302V) 
ninghana  Constr.  Co.,  Route  2,  Box  .•Jsrra.  Sacramento. 
M.  ft  K.  CorporaUon,  200  Klnanctai  Center  BIdg.  S.  F.   (EXbrook  7624) 
M.  ft  K.  Corp.,  200  Financial  Center  Blrtg.,  Fan  Francisco  (BaCbrook  7(B4» 

Bachelor    Officers'    Quarters    and     Head     improvemenU,     San     Francisco 
County  Air  Station,  Mills   Field,  U.  S.  Coast  Guard;   Bids  due  March 
17.   10:00   A.    M. 
Monson  Bros.,  476  Sixth  St.  San  Francisco   t DOuglas  8867) 
n^ivtn  C.  btendell.  2278  Market  St.  San  Francisco   (HEmlock  6362) 
Erbentraut  ft  Summers,  696  Pennsylvania  St    Slan  Francisco   (AT  24KI) 
M  ft  K.  Corporation.  200  Financial  Center  Biig..  s.  F   (EXbrook  /«24) 
Henry  Arlan  Construction,  4142  Geary   Hlvd  ,   San  Francisco   (BA  Si70) 

Crematorium   Addn..  Oakland;    Bide  due   March   10,  4:00   P.   M. 

^  WllUa  F.   Lynn,  1040  Folger  St..  Jifenteley    (Bltrkeley  6044) 

Bolls  and   IrrlgatloiTBldirrDaVrsrBldriiUi^Maroh  24.  2  P.  M. 
iCrbcntraut  ft  Summers,  «96  Fennsy.vanla  St.  S.  K.   (ATwater  2420) 
M.  ft  K.  Corporation,  200  Kmancial  Center  Bidg.    8.  F.   (EXbrook  78/4) 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  BIdg.  San  Francisco  (EXbrook  8W2) 
John  E.  tjranagh.  108  Sheridan  Ave,  Piedmont   (HUmboldt  6262) 
Moore  ft  Roberts.  683  Mission  St..  San  Francisco   (GArfleld  8679) 

Manutacturing  Plant  (Oil  Burnert).  Ooklind:~Bldrdue~Mar«h~1t,~»T46"p:M. 
Harry  K.  Jensen.  4024   MacArthur  ±5lv<i.,   Oakland    (KiCllog  2-4021) 
MacDonald.  Young  ft  Nelson.  Inc.,  127  Montgomery  St,  S.  F.  (SU  82W6) 
Barrett  ft  Hllp.  918  Harrison  St,  San  I'Tancisco  (DOuglas  0700) 
Stolte,    Inc.,   8461   San    Leandro    St,    uaiuand    (TKi.itdad    1064) 

college    Bidg.,   Southern    Oregon    conege   ©f   Education,   Ashland,   Oregon; 
Bids  dus  Maroh  10,  9  A.  M. 
B.  ft  R  Constr.  Ca.  110  Market  St.,  San  *Tanci*co  (DOuglas  7816) 

Nsvsl  Reeepve  Armory.  Spec.  182l«,  V.iilejo:  Bids  due  March  1*.  2  P.  M. 
Henry  Arian  Construction,  4142  Gtary  «lvd.,  San  Francisco  (BA  8170) 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  BIdg.,  San  Frai.clsco  (EXbrook  5o32) 

VIoente  St.  Outfall  Sewer,  San  Francisco;  Bids  due  Maixh  12,  2:30  p.  m. 
M  ft  K.  Corporation,  200  financial  Center  rfldg.,  8.  F.   (ElXbrook  7624) 

Reimodsl  ~Jewelry~8tere«  Sen  ~Franc«eco ; ^ 


Bids  due   Msreh   14,  4 
MacDonald,  Young  ft  Nelson,  inc.,  127  Montgomery  St,  S    F. 


P.    M. 
(SU  8296) 


PLANS  ON  FILE 


FOR    SALE 

TIMBERS,  wallboardf*.  plumbing 
pipe,  millwork,  and  other  bnilo- 
ing  materials.  SALE  PRICES. 
Large  atocks  of  ''hard  to  get" 
iteaia. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAIenda  4977 


The  follewlng   list  of   Plans   and   speoiricatlons  fsr  <oenstruotlon 
prejeote  are  now  svsHabie  for  Intpeetlon  at  the  office  of  DAILY 

PACIFIC   BUILDER,  488  Tenth  Street,  ««n   Franclsoo 

Work  Location 

ManufactMring  Plant  (Oil  Burners)        Oakland 
Naval   Reserve  Armory  Vallejo 

Airport   Extension   Fill  s.  F.  Airport 


Bid  Opening  Uat* 

8-18 
8-19 
3-18 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  us  regarding  Improvement  District  joba    Wc  handle  coUcc- 
tions;  buy  Warrants  or  Bonds  on  sU  191>  or  1911  Act  Dutricta 

Teltpkone  GArficld  8000 

HANNAFORD     &    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


Building  Section 


NEWS  INDEX 

Commercial    BIdgs i-  a 

Educational    BIdgs.    9-10 

Hospitals _ n 

Industrial     Buildings    . 12-13 

Public     Buildings     .._...14.17 

Religious    Buildings    ..._ _...18-19 

Social,  Recreational   BIdgs.  ...20-2^ 

Residential     Buildings    -.22-26 

Transportation    BIdgs 2/ 

Miscellaneous    BIdgs .28-30 


3/10/47  •    4 

Application   Fllsd  for  Building 
Permit 

Office  and  Meeting  House 

Cost  $360,000 

SAN  FRANCISCO,  Calif.  SB.  Hani- 
son  and  Fremont  Sts. 

Owner — Sailors'  Union  of  the  Pacific 
Building  Corp.,  Harry  Johnson,  as- 
sistant secretary,  105  Market  St., 
San  Francisco,  Calif. 

Architect— William  G.  Merchant,  57 
Post  St.,  San  Francisco,  Calif. 

Class  A,  two-story. 


3/10/47  •     8 

Bids  Being  Taken  from  Selected  List 

of  Contractors — Due  Mar.  14,  4  PM. 
Store  (Remodel) 

SAN  FRANCISCO,  Calif.   856  Market 
Owner — Albert    S.    Samuels    Co.,    856 

Market  St.,  San  Francisco,  Calif. 
P*laJis   by   Rodlyn    &.   (Sartner,   LJoyd 

Gartner,  AIA  82l   Market  St.,  San 

Francisco,  Calif. 


8/10/47  •  8 

CPA  Approval  Granted — Construction 

To  Start  Within  One  Month 
Furniture  Warehouse        Cost,  $170,000 
STOCKTON,  Calif.,  San  Joaquin  Co. 

Linden  Road. 
Owner  —  John    Breuncr  Co.,   R.   W 

Breune^,  executive  vice  -  president. 


1  -8 — COMMERCIAL  BLDGS. 


3/10/47  s 

Contract  Awarded 

Warehouse;  Spec.  1612      Cost  $129,965 

DAVIS  DAM  PROJBX:rr,  Arizona- 
Nevada.  Davis  Government  Camp, 
30  miles  west  of  Kingman,  Ariz. 

Owner — U.  S.  Bureau  of  Reclamation, 
Box  672,  Kingman.  Artz. 

Plans  by  engineering  department  of 
owner. 

Includes  (1)  1500  cu.  yds.  excavation; 
(2)  2500  cu  .yds.  compacted  back- 
fill; (3)  740  cu.  yds.  concrete  ex- 
cept concrete  In  floors;  (4)  465  cu. 
yds.  concrete  In  floors;  (5)  furnish 
and  place  101,000  lbs.  reinforcing 
bars  and  fabric;  (6)  furnish  and 
place  2700  sq.  yds.  pea-gravel  fill 
and  (7)  lump  sum,  erected  steel 
warehouse. 

Contractor— W.  8.  Ford,  P.  O.  Box 
028,  Kingman,  Ariz. 


3/10/47  •     2 

To  Prepare  Preliminary  Plans  — 
Lessees  to  Meet  Soon  With  RFC 
Officials  In  Effort  to  Borrow  66%% 
of  Cost  of  Project— Balance  to  Be 
Raised  Through  Local  Private 
Financing 
Underground   Garage 

Estimated  Cost  $1,500,000 
SACRAMENTO,    Calif.,     Sacramento 


GASOLINE  ond  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

630  Watts  to  150  Kilowatts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natoma  St. 
Phone:    MArket  1691 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


Phone  GArficld  7663    -    24  California  Street,  San  Francisco 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

^  Piping  Systems 

Writ*  for 

Full 
Partia/Urs 

Atttu«  MtkiK  Reg.  U.  S.  f'atc-nt  Office 


DURANT  INSULATED  PIPE  COMPANY 


■,    RUNNYMEDE   ST 


FALO   ALTO     CAl 


Oltfrfbaf*^  By 

NEIL  H.  PETERSON  COMPANY 

I12t  FOLSOM  STRUT  SAN  FRANCISCO  3.  CALIF. 

Pftess  UNdorhlll  1050 
Washington.  Orsfon  and  Tsrrttory  Southsm  Callfernlai 

LaSoSoJ'^OMPANY  ENGLISH  A  LAUER.   In.. 

Los  Angsiss  11,  Calif. 

Phono  Richmond  016 

1t78  South  Los  Angsiss  WL, 


B.  H. 

7t  Vine  ttrsst 
tsattis  1.  Washington 
Phsns  KLIIott 


J 


/10»  Broadway.  Oakland,   Calif. 
Structural  En^neers— Ohm  and  Eck- 
^  lund.  123  N.  Eldorado  St..  Stockto.i. 
v.ontractcr»— Shepherd   &.  Green.  309 

First   National  Bank   BIdg.,   Stock 


PAGE  3 


combination  with  Burbank  School. 
Correction  in  due  date 


a/10/47  •  ^ 

^'^r  ^••<'''B  ^id«— Due    March   28, 

Z  P.   M.— Automatic    Sprinkler   and 

rire   Alarm    System;    Spec.  1270 
near   HERLONG,    Calif..    Lassen    Co. 

Blerra  Ordnance  Depot. 
^^^i—^^f^'-^rnento   District,    Corp.s 

of   Engineers.    War  Dcpt..    Wnght 

BIdg..  Sacramento,  Calif 
Plana  by  Engrg   Dept.   of  Owner. 
Automatic  sprinkle*^ and  supervisory 

fire  alarm  system. 

Work   Involves: 

(1)  lump  sum.  sprinkler  and  super- 
vieorj'  fire  alarm  system  for 
BIdg.  No.  P-205; 

(2)  do  for  BIdg.  No.  P-211' 

(3)  do  for  B!dg  No.  T-58. 
Specifications   obtauiabie  from   t;.e 

above  office. 


3/10/47  •  9 

Owner  TgJdng   Bias— Due   March  26, 

«.  P.  M.-^chool  Addition 
PITTSBURG,     Calif.,     Contra    Costa 

Cour»ty.     Ambrose    School,    Willow 

Pass  Road. 
Owner— Board  of  Trustees,   Ambrose 

School    Dlst.,    Harold    F.    DeFraga. 

principal,   Ambrose   School,   Willow 

Pass  Road.  Pittsburg.  Calif. 
Architect    —    C.    F    Gromme,    Albcr* 

BIdg..   San   Rafael.   Calif. 
Frame,  six  rooms. 


11— 


HOSPITALS 


3/10/47  •     3 

Bids    In— Forwarded    East    for   Own- 

srs  Consideration 

Warehouse  and  Office   Building 
EMERYVILLE,    t  alif.,    Alameda    Co. 
owner — c/o    enjji-iter. 
Structural  Engln.  f  r— H.  J.  Brunnler. 

J12    Sharon    BIdg.    San    Francisco. 

Steel  wttli  sheet  mof.-il  exterior:  of- 
fice 2-story,  wai chouse  1 -story. 

3/10/47  "  .    3 

Contemplated— CPA  Ap— -val  Grant- 
ed   In    Amount    of    $4C       )0 

Steel   Products  Warehouse 

EMERYVILLE.  Calif..  A.ame<la  Co. 
Hollis  and  63th  Streets. 

Owner— Joseph  T.  Ryerson  and  Son, 
Box  8000-A,  Chicago,  III. 


9-1 0— EDUCATIONAL 
BUILDINGS 

3/10/47  '  7~^ 

Low  and  Only  Bidders— Bids  Held 

Under  Advisement 
School   (Three  Classrooms) 
MENLO    PARK,    Calif..    San    Mateo 
County.    Los    Lomitas    Elementary 
School.  ■^ 

Owner— Board   of  Trustees.   Los  Lo- 
mitas   Elementary   School    District 
Florence  B.  Smith.  Walter  S.  Scheib, 
Percy  E.  Davidson,  trustees. 
Architects— Franklin.   Kump  &  Falk, 
251     Kearny     St.,     San     Francisco, 
Calif. 
Rigid    steel    frame,    reinforced    con- 
crete   floor   and    foundations,    con- 
crete block  walls,  3  classrooms  and 
toilet  facilities. 
Low  Bidder— Russell   A.  Cnllen.  Inc., 
478    Jackson     St..     San     Francisco, 
Calif.,     $53,657;     alternation     (add) 
$1177. 

Other  bidders  March  6  were: 
William  Horstmeyer  Co.,  San  Fran- 
cisco,  Calif.,  $54,370;  alternate,  $1010. 
Peter      Sartorlo,      San      Francisco, 
Calif.,  $55,563;  alternate,  $1127. 

Pacific  Coast   Builders,  San   Fran- 
cisco, Calif.,  $69,300;  alternate,  $1075. 
B.  ft  R  Construction  Co.,  San  Fran- 
cisco. Calif.,  $59,866;  alternate.   $1000. 
Peter      Sorenson,     Redwood      City. 
Calif..  $63,900;  alternate,  $1300. 

Wilfred  H.  May.  San  Mateo,  Calif., 
$67,522;  alternate,  $1030. 


3/10/47  1] 

Owner  Will    Aek    Bids    About   March 
^5 — Due  About   April  28   (Tentative 
Date) 
Veterans'    Hospital 
MILES  CITV,  Mont. 
Owner— U.    S'    War  Department,  dif- 
t'ict    engineer's    ofrice.    Co.    E.    H. 
Walter      district      engineer.      Fort 
Pock,  Mont. 
Arc4iitect— Private    plans. 
Include    main    hospital    building    (150 
beds);    nurses'    quarters     building; 
manager's    qu.i iters    building;    two 
dupl»»x    quaiters    buildings,    station 
ganife    building;    boiler  house   and 
iiH?in.  raior  building  and  stack;  In- 
volves site  improvement;   road   ex- 
cavation;    paving    and     surfacing; 
concrete  walks,  curbs  and  gutters; 
sewage    collection    system;    electri- 
cal   and    heating    distribution    sys- 
tems. 
Main    building,    reinforced    concrete; 
boiler    house,    structural    steel    and 
reinforced  concrete ;  other  auxiliary 
buildings,  masonry,  steel  and  frame. 


Crcneral  HospitaL 
Owner — County  of  Merced,   board  of 
supervisors.    Supervisor'    Frank    E. 
Phlnney  (authorised  to  hire  labor) 
Courthouse,  Merced,  Calif. 

Project  Supervisor — W.  E.  Bedessn, 
county  engineer.  Courthouse,  Mer- 
ced. Calif. 

Consulting  Engineer — Clyde  E.  Bent- 
ley.  405  Sansome  St.,  San  Francisco. 

Includes  detaching  section  12  ft  wide 
from  old  men's  barracks  to  provide 
new  quarters  for  men  employees 
^nd  moving  and  renovating  pres- 
ent men's  quarters  for  the  use  of 
women  employees.  Construction  of 
a  biilldinr  to  house  laundry  equip- 
ment (already  purchased)  is  plan 
ncA  .at  a  later  date. 
PI  ins  and  specifications  obtainable 

from    thf   above   office    of   the  Con- 

siiltinp  Engineer  upon  deposit  of  $10. 
The     following     contractors     have 

taken   out    plans: 

Engino*"rir.g    Design    Company,    24 

Callfoinia  Street,  San  Francisco',  Cil. 
R.   Goold  ic  Son.  1516  S.  Alvarado. 

Stockton.  Calif. 

12-I3II       INDUSTRIAL 
BUILDINGS 


flee  of   the  District   Engineer.   838 

U.     S.    Appraiser's     Building,     San 

Francisco,  Calif. 
Plans  by  owner. 
Interior   painting   and   miscellaneous 

repairs. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  District 
Engineer. 


18.1»_RELIGIOUS   BLDGS. 


19 


3/10/47  11 

Owner  Taking  Bids— Due  About  April 
7  (Tentative  Date) 

John   Moses  Veterans'   Hospital 

MINOT.  N.  D. 

Owner— U.  S.  Veterans'  Administra- 
tion. L.  H.  Tripp,  director  of  con- 
struction. Veterans'  Administration 
BIdg..  Washington.  D.  C. 

Owner's  Agent— U.  S.  War  Depart- 
ment, district  engineer's  office.  Col. 
E.  H.  Walter,  district  engineer.  Fort 
Pe.ck,  Mont. 

Architect— Private   plana. 

Brick  and  reinforced  concrete.  Work 
includes  main  hospital  (150  beds), 
nurses'  quarters,  manager's  quar- 
ters, apartment  buildings,  store- 
house, garage,  boiler  house,  utility 
building,  laundry  building,  incinera- 
tor building  and  stack,  roads,  water, 
paving,  sewage  collection  system, 
water  supply,  elevated  water  stor- 
age tank,  electric  and  heating  dis- 
tribution system. 


3/   10/47  n 

Owner   Taking    Bids— Due    March    17, 

11    A.    M. 
For    Electrical    Wiring    System,    Firs 

Alarm   and    Nurses'  Call    Systems 

Construction   To   Be  By   Day   Labor 

Bidders   Figuring 
Hospital    (Alter) 
MERCED,  Calif.,  Merced  Co.  Merced 


3/10/47  12 

Preparing  Preliminary  Plans— Sits 
Acquired 

Manufacturing  Plant        Cost  $650,000 

SAN  LEANDRO,  Calif.,  Alameda  Co. 
22-acre  site  bounded  by  West  ave- 
nue 129th,  West  avenue  lS2nd, 
Menlo  and   Shoreline   streets. 

Owner— Western  Waxed  Paper  Com- 
pany, division  of  Crown  Zellerbach 
Corp.,  J.  E.  Crosby,  general  man- 
ager, 1811  63rd  Street,  Emery- 
ville,   Calif. 

Plans  by  engineering  dept.  of  owner. 

Includes  three  buildings,  a  factory 
of  130,000  square  feet,  an  office 
and  a  laboratory,  construction  of 
which  is  expected  to  start  by  mid- 
summer. Total  cost  including  the 
equipment    is    approx.    $1,000,000. 


3/10/47 

Contemplated— Approx.   $50,000 
Raised  By  Campaign — Balance  of 
Cost  To  Be  Financed  Over  a 
Period  of  Years 

Parish  School  Cost  $200,000 

SACRAMENTO,  Calif.,  Sacramento 
Co.  Holy  Spirit  Parish  School.  West 
Land  DHve  facing  William  Land 
Park. 

Owner- Holy  Spirit  Parish  School, 
Rev.  P.  A.  McHugh,  pastor.  Land 
Park  Drive  A  Cordano.  Sacramen- 
to. Calif.  (Peter  Mitchell,  city 
councilman  and  general  chairman 
of  drive). 

Includes  a  school,  convent,  cafeteria 
and  gymnasium,  construction  of 
which  is  expected  to  begin  next 
Fail. 


Block,  Portland,  Ore. 
Plans  by  owner. 

Includes  3  dormitory  structures,  mC_ 
hall,  administration  building,  flT« 
station  combined,  combined  stor« 
and  post  office  building,  utility 
service  connection  station,  tempo*- 
rary  residences,  centralized  garage 
and  9  permanent  dwellings  with 
garaged 

All  bids  submitted  March  3  were 
rejected,  at  which  time  Dan  J.  Ma- 
larkey.  Portland.  Ore.,  at  (A)  |300.> 
914.  (B)  $19,281.  (C)  $21,994.  (D)  $38.- 
562.  submitted  the  low  bid. 


3/10/47  28 

Preliminary  Plans  In   Progress 
Business   A   Residential   Development 

Cost  $10,000,000 

DENVER.  Colo.,  Bounded  on  the  S. 
by  WUshlre  Golf  Course  and  E. 
by  S.   Colorado  Blvd. 

Ovvnor  -  Southridge  Inc.,  c/o  Mr,. 
O'Dell,  905  Hazel  Ct.,  Denver,  Colo. 

Archf.  (landscape)  — McCrary  and 
Harrnan.   1608  Bdwy,  Denver.  Colo. 

Includes  shopping  and  business  cen« 
ter;  approx.  1800  homes;  apart- 
men  buildlngn,  etc.  Additional  de- 
tails   later. 


22-26— RESIDENTL\L 
BUILDINGS 


14-17— PUBUC   BUILDINGS 

3/10/47  16 

Owner   Taking    Bids — Due    April    9. 
2   P.    M. 

Painting,    Resurfacing   and   Misc. 
Repairs 

RICHMOND.  Calif..  Contra  Costa  Co. 
U.  S.  Post  Office  Building. 

Owner-Federal  Wtirks  Agency.  Pub- 
lic Buildings  AdministraQon,  Of- 
fice of  the  District  Engineer.  838 
U.  S  .Appraiser's  Building,  San 
Francisco,  Calif. 

Plans  by  owner. 

Interior   painting,    resurfacing  drive- 
way and  miscellaneous  repairs. 
Plans  and  specifications  obtainable 

from  the  above  oftigis  of  the  District 

Engineer. 


3/10/47  •'  16 

Owner  Taking   Bld»— Dus  April  11, 
2  P.  M. 

Psinting  A  Misc.  Repairs 

SANDPOINT.   Idaho,   U.   S.  Post  Of- 
fice Building. 

Owner — Federal  Works  Agency  Pub- 
lic   Buildings    Administration.    Of-  i 


3/7/47  24 

Owner  Taking   Bide— Due  Maroh  17, 

10  A.  M.— Bidders   Figuring 
Residences    (2) 
MERCED.     Calif..     Merced     County. 

Merced  General  Hospital. 
Owner — County  of  Merced,  c/o  Board 

of     Supervisors.     R.    W.     Cochran. 

county   clertt.    Courthouse,    Merced, 

Calif. 

Architect— Charles  B.  Butner,  7  Win- 
ham  St..  Salinas.  Calif. 
Frame  and   stucco,  five   rooms  each. 

for  resident  physicians. 

Separate  bids  only  will  be  received 
on  each  residence. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect and  from  the  office  of  W.  B. 
Bedesen.  county  engineer.  Courthouse! 
Merced.  Calif.,  upon  deposit  of  $10 
for  each   residence. 

The  following  contractors  have 
taken   out  plans: 

Wallace  D.  Harklns.  406  Sutter  St, 
San   Francisco,   Calif. 

Leslie  Fitchett,  P.  O.  Box  1495,  Mer- 
ced. Calif. 

East  Builders.  1702  D  St.,  Merced, 
Calif. 

Larsen-Ratto  Construction  Co.,  1001 
Hedges   Ave.,   Fresno.  Calif. 


3/10/47  24 

Preliminary   Plans  In    Progress 
Residence  Estimated  Cost  $35,000 

MERCED,    Calif.,    Merced  County. 

Owner — Mr.  Montgomery,  c/o  archi- 
tect. 

Architect— Charles  E.  Butner,  985  The 
Alameda,  San  Jose,  Calif. 

Ru.stic  and  brirk  exterior,  shake  roof, 
oifTht  rooms,  California  Ranchhouse 
design. 


3/10/47  9 

Bond  Election  In  Amount  of  $62,000 
Set    For   April   7th 

School   Impts. 

SANTA  CLARA  COUNTY,  Calif. 
Union  Elementary  School,  comer 
Union  Ave  and  Los  Gatos-Almaden 
road. 

Owner  —  Union  School  District  of 
Santa  CHara  County,  Kenneth  Jes- 
sen.  clerk.  Union  Elementary, 
School  comer  Union  Ave.  and  Los 
Gatos-Almaden    road. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECiT 


Bids  to  be  Opened  Project     Location  of  Project        Noted  In  Issue 

3-10—  4:00P.M.— Crematorium    (Addition)     Oakland  2-26 

3-10—  9:00  A.M.— College  BIdg.  Ashland.  Ore.  8-  6 

3-10—  —Glass  Factory  Buildings    Near  Corona,  Orange  Co.    3-  6 

3-10—  2 :00  P.M  — Residenc?  Kan   Francisco  3-  3 


ENGINEERING  PROJECTS 


3/10/47  0 

CPA  Approval  Granted — Owner  Will 
Ask  Bids  Soon 

School    Addition    (4   Classrooms    A 
Shop)  Cost  $90,000 

KINO  CITY,  Calif.,  Monterey  County. 
King    City    Grammer    School. 

dwner  —  King  City  Elementary 
School  District,  M.  E.  K.  Living- 
ston, Superintendent,  King  City, 
Calif. 

Architect — Charles  E.  Butner,  7  Win- 
ham   St.,   Salinas,  Calif. 

Stucco  and  frame. 


3/10/47  •  9 

Correction — Owner  Taking  Bids — Due 

March  ?1,  12  Noon — School  Building 

Addition  Est.  Cost,   $32,000 

OROVTLLE.   Calif.,    Btitfe   Co.    Eist- 

side  Elementary  School. 
Owner  —  Orovllle  Elementary  School 
District,  C  F.  Fyling,  Fuperlntend- 
ent  of  elementary  schools ;  Austin 
Darby,  president  Orovlllr  Board  of 
Education,  Orovillo,  Cailf. 
Architect— Kohllk   &   Fifcher,   726'^   K 

Street,  Sacramento.  Calif. 
Steel    and    wood    frame,    brirk    and 
wood   walls,   four   classrooms,   con- 
crete floors  and  wo(»d  roof. 
Plan.<<  and  specifications  ohtalnHhIe 
from  the  above  office  ol    the  Archi- 
tect upon  deposit  of  $25.00. 

Bids  will  be  takon  on  the  Eastslde 
Elementary  School  separately,  or  in 


Roy  M.  Scott 

H«atlnf  aiid  Ventilating  Bqnipni«nt 

Bsllars  -  High  and  Lew  Prsssurs 

Btsam  Trsps  •  Valves  •  Strslnsrs 

Fun*    •    Blewsrs    -    Heating    and 

Cooling   Colls 

Phon«  MArket  2921 

"Tsll  Us  Your  Problems" 

ttS   Tenth   Street,    San    Frandaco 


3-^0—  2:00I^.M.— Water  System  Improvements    Pullman,  Wash. 
3-10—  1 :30  P.M.— Clearing    RIght-of-Way    Stevens  and  Pend  Oreille 

Counties.  Washington 
Los  Angeles 
Wall       Eureka 

Lander  County.  Nev. 

Riverside  County 

3-10— 10  H)0  A.M.— Grading.  Surfacing  Bridges     State  of  Washington 
3- 10^  8 :00  P.M.— Street  Paving  Santa  Clara 


3-10—  2:00  P.M.— Planting 
3-10—  4 :00  P.M.— Retaining 
3-10—  1  30  P.M.— Highway 
3-10—  2 :00  P.M.— Seal  Coat 


3-34 

3-84 

2-28 
3-28 
2-25 
2-27 
3-  6 
8-  8 


3/7/47  26 

Construction  Permits  Sought  on  First 

15  Residences 
Residences   (43)  Cost  $300,000 

LODI,    Calif.,    San    Joaquin    County. 
8-acre    tract    called   Woodlake,    lo- 
cated between  Lake  St.  and  South- 
thera    Pacific    Woodbrldge    branch 
line  tracks,  about  one  block  soQth 
of  Lodl  Lake  Park. 
Owner  — Williams    Construction    Co.. 
!     Howard  F.   Williams  and  Hollis  S. 
Williams.  P.  O.  Box  874,  Lodl,  Calif. 
I  Stucco  and  frame,   some  brick  work 
and  siding,  one-story,  6  and  6  rooms 
each. 
Contractor— Owner    will     build     and 

award  separate  oontracts. 
Plumbing  Work— O.   O.  Hust  A  Sons 
Plumbing   &    Heating.   811    S.    Oar 
field.  Lodl,  Calif. 


33 


3/10/47 

Bids   Rejected 

Temporary  Csmp   Buildings.  Etc. 

DORENA,  Ore.,  Lane  County.  Adja- 
cent to  Rowe  River. 

Owner— War  Department.  Corps  of 
Engineers,  office  of  the  district  en- 
gineer.   Col.    O.    E.    Walsh.    Plttock 


3/ 10^ 17  •  2b 

All  Olds  Rejected  Except  Low  Bid. 
Wnich  is  Being  Held  Under  Ad- 
visement —  Veterans'  Emsrgency 
Dwelling   Units   (197) 

SALINAS.  Calif,  Monterey  County. 
Site  adjoining  Army  Air  Base. 

Ow;ior  —  Monterey  County  Housing 
AiithirJty.  Mrs.  Walters,  executive 
-secretary.  Salinas,  Calif. 

Architect— Chas.  E  Butner,  7  Wln- 
hrtm  Street,  Salina.-^,  Calif. 

Involvrs  erection  of  46  new  prefab- 
rioated  st  ?ol  buildings,  alteratio/i 
of  143  wood  units  now  up  on  the 
site,  and  moving  and  altering  eight 
wood  units,  also  on  site,  to  provide 
2-  and  1 -bedroom  dwelling  units. 
Inelu^les  now  sewer  system,  water, 
g.iH  and   e'ectrlcal  services. 

Low  Bidder— B.    M.   Carsen,   1«  Mon- 
iTvv  Hr^A.  Salinas,  Calif.,  $334,905 
0«her  bidders  March  6,  were: 
Stolte,    Inc.,   Oakland,   Calif.,    $369. 

800. 

Robert    McCarthy    Co.,    San    Fran- 


Suitimerbell 

Roof  Structures 


Wbea  pIcMBlaf 
year  aew 
balldlBf  Hr 
today's  aeeda. 

Ceff . . . 
SUMMIUIU 


1746  Thirteenth  Street 
Oakland,  California 

TWinoaks   3622 
ElVlerprisn   I0930 


3-10—  9 
3-10—  9 
3-10— 

3-ia— 

3-10— 
3-10— 
3-10  — 
3-10— 
3-10— 
.'l-l'V— 
3-10— 
3-10— 
3-10— 
3-10— 
3-10— 
3-10— 
3-10—  8 
3-10—  i 
3-10—  3 
3-10—  3 
3-10—  8 
3-10—  7 
3-10—10 
3-10—  3 
3-10—  2 
3-10—  3 
3-10—  3 
3-10—  2 
3-10—  2 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 

:00  A.M.— Compressor  Berkeley 

:00  A.M. — Rock  and  Screenings     Berkeley 
:00  P.M. — Alumlnumware         San  Francisco 
00  P.M.— Sleeves,  Belts,  EtcSan  Francisco 
:00  P.M.— Varnish  San  Francisco 

Supplies  and  Materials     Panama  Canal,  Canal  Zone 
— Charging  Set  San  FYancisco 

-Relocating    Buildings    Oakland 
— Chain  Link  Fence  Oakland 
— Crossarms  Davis  Dam,  Arie. 

—Control    Board    Extension  Rio  Grande  Project 

.—Pumping   Units        Columbia  Basin  ProJ.,  Wash. 
.—Steel  Pipe  Yakima  Project.  Washington 

. — Kitchen    Equipment    San  Francisco 
. — Cast  Iron  Plj>e        San  Francisco 
— Garden  Hose,  Etc.  San  Francisco 
— Rerooflng  SanU  Rosa 

—Kitchen  Utensils  and  Dishes    San  Francisco 
— Vcnturi  Meter  San  Francisco 

—Water  Meters  San  Francisco 

—Steel  Pipe  and  Pipe  Fittings    San  Francisco 
Lighting  Fixtures    Red  Bluff 

Phoenix,  Ariz. 
Sacramento 
San  Francisco 
San  FYanclsco 
San  Francisco 
San  Francisco 


:00  P.M. 
:00  P.M. 
:00  P.M. 
00  PM 
:00  PM 
:00  P.M. 
:OOP.M 
:00  P.M 
:00  P.M 
:00  P.M 
rOOP.M 
:00  P.M, 
:0OP.M 
:OOP.M 
:00  P.M. 
■SO  P.M. 
:OOA.M 
: 00  P.M. 
:OOP.M 
: 00  P.M 
00  P.M. 
:00  P.M. 
;00  P.M. 


—Pipe 

—Unit  Substations 

Theodolite 

Trolley  Coaches 
— Carbon   Brushes 

■Water  Hose 


—Paint  and  Enamel  San  Francisco 


8- 

a- 

8- 

8- 

8- 

8- 

8- 

8- 

S- 

2-23 

1-27 

2-12 

3-21 

2-28 

3-28 

2-28 

2-28 

2-28 

8-  8 

t-  S 

8-  8 

S-  8 

8-  8 

3-31 

3-34 

3-12 

8-  4 

8-  4 

8-  4 


Gamerston  &  Green  Lumber  Co. 

Whole$al9  and  Jobbing  Yard* 

LUMBER  .  TIMBERS  -  TIES  -  FIR  .  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


See  rroaclsce — 1800  Army  St. 
ATwatT  1300 


Oohlaad— 2001  Ltvl««sfoe  St. 
KE/Zogg  4-1094 


J 


Uniformity 


BURKE     FORM     CLAMPS 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMB6  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        ReNFORCED  PAPER 

r 

All  Typet  of  Concrete  Construction  Sprcialtiet 

W.     J.    «URKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfuld  8768 


L^/^ 


PACIFIC  PORTLAND  CEMENT  COMPANY 


\  IS   r  MANr  i!ir:n 
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DAILY     PACIFIC     BUILDER 


MONDAY.  MARCH  10.  1947 


MONDAY,  MARCH  10.  1947 


DAILY     PACIFIC    BUILDER 


PAGES 


Cisco,  Calif..  1385,000. 

Wallace  D.  Harklna,  Inc.,  Sata 
Francisco,  Calif..  $888,900. 

BiltweU  CoQstr.  Co.,  San  Francisco, 
Calif..   |447.r77. 

27— TRANSPORTATION 
BUILDINGS 

3/10/47  •  27 

Bid*  Being  Taken — Due  Approx.  Mar. 

12— Ticket  Office  Approx.  >3.000 

SAN  FRANCISCO,  Calif.  Ferry  Slip 
9. 

Owner — Bay-Vallojo  Air  Service  Unee 
c/o  Roalyn  A  Gartner. 

Plans  by  Roalyn  &  Oartner,  LJoyd 
Gartner,  AIA.  821  Market  St.,  San 
Francisco,  Cajif. 

Work  involves  new  partitions,  plumb- 
ing and  heating. 


Engmeering  Section 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

8/10/47  •       82 

Plane  In  Progress— Final  Plans  Will 
Be  Completed  In  About  10  Months- 
Bond   Election  Contemplated 

Sewage  Treatment  and  Disposal 
Plant  Cost  $34«,500 

BENICIA,    Calif.,    Solano    Co.    Area 

.  lying  north  of  Southern  Pacific 
right-of-way,  between  E.  3rd  and 
E.  4th  Stfl. 

Onwer — City  of  Benlcia,  Mayor  Tom 
Wright;  Inland  S.  Fisher,  city  at- 
torney, City  Hall,  Benlcia,  Calif. 

Engineer  —  Solano  Engineers  Asso- 
ciated, 1808  Capitol  St..  Vallejo. 
Calif. 


3/10/47  82 

Preliminary   Plans   In   Progress 

Further    Maturity    Pending    Voting 
Bond  leeue  May  20 

Sewage   Disposal   Plant   (expansion) 

DENVESV  Colo..  B.  Slst  Ave.  and 
Marlon  St. 

Owner — City  and  County  of  Denver, 
Denver  Water  Board,  George  F. 
Hughes,  exec,  secy..  City  A.  County 
Bldg..   Denver.   Colo. 

Engr.  (city)— Edward  A.  Smith,  City 
Hall,  Denver,  Colo. 

Includes  Increased  laboratory  faci- 
lities; enlargement  of  plant;  vari- 
ous replacements,  etc. 


Contractor— N.  f.   Keyt,  Box  24,  Co- 
tatl.  Calif..  (1)  $7.25;   (i)  87.75;   (3) 
lOSO;  (4)  88  per  hr;   (5)  $8  per  hr.; 
(6)  8248;    (7)  %4  per  hr.;   total.  88, 
638.50. 
Bid  was  taken  as  follows: 

(1)  100  ft.  drilling  and  casing  the 
1st  100  ft. 

(2)  50  ft  drilling  and  casing  next 
60   ft.  ,  ^ 

(8)  400  ft.  drilling  and  casing  each 
additional  60  ft 

(4)  per  hr.  extra  work  and  equip- 
ment when  drilling  hard  rock; 

(6)  lump  sum,  perforating  the  cas- 
ing; 

(6)  lump  sum.  furnish,  set  and  re- 
move test  pump,  power  unit 
drawdown  measuring  equipment; 

(7)  60  hrs.  test  pumping  furnishing 
all  equipment  and  supplies. 

3/10/47  32 

Plans  In   Progress 

Sewage  Plant  and  Trunk  Line 

Cost  83,500,000 

SEIATTLS],  Wash. 

Owner  —  Lake  City  Sewer  District, 
Seattle   W^ash. 

Engineer— Parker  Sc  Hill,  2021.  Smith 
Tower,  Seattle.  Wash.,  primary  en- 
gineer, and  James  W.  Carey  ft  As- 
sociates. 1917  Ist  Ave..  Seattle. 
Wash,  (commissioned  to  subcon- 
tract the  shoreline  trunk  sewer  and 
treatment  plant). 


33 — 


BRIDGES 


3/10/47  •  33 

Contract    Awarded 
Timber    Bridge  and   Weir; 

Spec.  1617  Cost,  830.6b0 

CENTRAL    VALLEY    PROJ.,    Calif. 

About  11  miles  NE  of  Madera. 
Owner — U.  S.  Bureau  of  Reciamatior, 

Frirfnt  Calif. 
Plans  by  Engrg.  Dept  .of  Owner. 
Timber    bridge   across    Fresno    Rivtr 

and    timber    weir   in  ^eano    Rlvei 

siphon  wasteway.  Madera  Canal. 
Contrector— Munn   A    Parkins.    Routir 

4,  Box  1930,  Modasto.  Calif. 


and    pump  area   No.    9,   about   six 
miles  northwest  of  Sunnyside. 
Owner — U.  S.  Bureau  of  Reclamation, 
7%  N.  8nd  St,  Yakima,  Wash. 

Construction   of  earthwork,  pipelines 

and  structures,   lateral  distribution 

systems. 
Low    Bidder — Morrison -Knudsen   Co., 

Boise.  Idaho  (Sch.  1)  8^,340.80.  and 

(Sch.  2)  847.688.20. 

J.  A.  Terteling  ft  Sons,  Inc.,  Boise, 
Idaho,  at  (Sch.  1)  $07,008.50.  (Sch.  2) 
$55,182.88.  submitted  only  other  bid 
March  5. 


3/10/47  •     84 

Owner  Taking   Bid»— Due  March  14, 
11    A.   M.   (Time   Extended    From 
March  11) 

Narows  Dam  and  Power  Plant; 
Serial  47-143 

PIKE  COUNTY.  Arkansas.  Little 
Missouri  River,  tributary  of  Qua- 
chita  River,  approximately  s^ven 
miles  from  Murfressboro. 

Onewr— Vicksburg  District.  Corps  of 
Engineers.  War  Department,  Col. 
R  G.  Lovett.  district  engineer. 
Vicksburg.  Miss. 

Plans  by  owner. 

Gravity  concrete  dam  and  reservoir 
storage,  capacity  approximately 
410,000  acre  feet,  and  power  paint 
at  damsite  with  Installation  of  hy- 
droelectric generating  facilities ;  ca- 
pacity approximately  20.000-kw. 
Specifications  obtainable  from   the 

above  office. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


3/1&/47  •     34 

Low  and  Only  Bidders 

Earthwork.   Pipelines.  Structure*; 
Spec.  167i2 

YAKIMA  PROJECT.  Washington. 
Roza  Division,  pump  areas  No.  1 
and  9;  pump  area  No.  1.  located 
about  six  miles   north   of  Yakima. 


38— ELECTRIC  LIGHTING  & 
TRANSMISSION  LINES 

M 

3/10/47  •     88 

Low  and  Only  Bidders 

1'rafflc  Signals  and  Illumination 

Cost  834,914 

VENTURA  COUNTY.  Calif.  At  in- 
tersection of  Ventura  Blvd.  and 
Telephone  Rd.,  and  intersection  of 
Ventura    Blvd.    and    Telegraph   Rd. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramnto,  Calif. 

State  Highway   Engineer — G.   T.  Mc- 
Coy,   I»ubllc    Works    Bldg.,    Sa^a- 
mento,  Calif. 
Bids  opened  in  the  State  Bldg.,  Los 

Angeles,  Calif. 

Low    Bidder — L.    H.    Leonard!    Elec- 
tric Construction  Co.,  717  Francisco 
Blvd.,  San  Rafael,  Calif.,  834,914. 
The  work  involves : 

(1)  furnish  and  install  intersection 
illumination  at  intersection  of 
Ventura  Blvd.  and  Telephon  Rd. ; 


(2)  furnish    and    install    full    ^traffic 
actuated   signal   system    and    in- 
tersection   illumination    at    inter- 
section   of    V«itur    aBlvd.     and 
Telegraph  Rd. 

Bids  submitted  March  8  were : 
L.   H.    Leonardl    Electric    Co.,     (1) 
88806,   (2>  826.108;  total,  834,914. 

Bconolite   Corp.,    Los    Angeles,    (1) 
812,241.  (2)  828.197;  total.  840,43& 

C.  D.  Drauckr  Co..  Los  Angeles.  (1) 
812.225.   (2)   829.480:   total,  841.705. 


39— SEWERS 


3/10/47  39 

Owner  Taking  Bid*— Due  March  24, 

4  P.  M. 
Sewer   Lines  Cost  8116,691.96 

NEWPORT   BEACH.    Calif..    Orange 

County.  Corona  Del  Mar. 
Owner— City  of  Newport  Beach.  City 

Hall,  Newport  Beach.  Calif. 
City  Engineer— J.  B.  Webb,  City  Hall, 

Newport  Beach.  Calif. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  815.  refundable. 


SAN  BERNARDINO  COUNTY.  Calif. 
Between  one  mile  east  of  Victor- 
ville  and  Vlctorvllle. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento. Calif. 

About  1.4  miles  grading  and  apply- 
ing bituminous  suiTace  treatment 
Bids  opened  in  the  State  Bldg..  Los 

Angeles.  Calif. 

Contractor — Matlch    Bros.,    Box   380, 

. ...Colton,  Calif. 


40—    STREETS  AND 
HIGHWAYS 


GRADING  AND  SURFACING,  SAN  BERNARDINO  CO. 

(10)  11   tons  asphaltic  emulsion  seal 
coat; 


3/10/47  81 

Preliminary   Plans  In   Progress- 
Further    Maturity     Pending     Bond 
Issue  May  20 

Reeerveir  Cost   8400,000 

DENVER.  Colu..  E.  9th  Ave.  ft  Elisa- 
beth St. 

Owner — City  ft  County  of  Denver. 
Denver  Water  Board.  George  F 
Hughes,  exec.  secy..  City  ft  Coun- 
ty Bldg..  Denver.  Cola 

Engr.  (city)  —  Edward  A.  Smith, 
cnty  Hall.  Denver,  Colo. 

Includet:  const  23-mllllon-gal.  aux- 
iliary reservoir  to  Capitol  Hill 
Pumping    Station. 


Low  and  Only  Bidders 
Grading  and  Surfacing       Cost  894/486 
SAN  BERNARDINO  COUNTY.  Calif. 
Between  one   mile   east   of  Vlctor- 
vllle and  Vlctorvllle. 
Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer — G.  T.  Mc- 
Crfy,    Public    Works    Bldg.,  Sacra- 
mento, Calif. 
About  1.4  miles  grading  and  apply- 
ing bituminous   surface   treatment. 
Bids   will  be   opened    In    the   State 
Bldg..   Los  Angeles,  Calif. 
Lew   Bidder — Matich    Bros..   Box  390, 
Colton,  Calif..  194,486. 
The  work  involves: 
(1)  clearing  and  grubbing; 

60,600  cu.  yds.  roadway  excava- 
tion ; 

420  cu.   yds.   ditch   and  channel 
excavation ; 

420   cu.   yds.    structure   excava- 
tion ; 

380,000  sta.  yds.  overhaul ; 
66  sta.  finish  roadway; 
25.000  sq.  yds.  prepare,  mix  and 
shape  surfacing,  bituminous  sur- 
face treatment; 

290  tons   liquid  asphalt   SC-3  or 
SC14  bituminous   surface   treat- 
ment; 
130  tons  screenings  seal  coat; 


(11) 


81 


3/10/47 

Plans    In    Progreee — Further 
Maturity  Pending  Voting   Bond 
Issue  May  20 

Two    Filter   Plants    (enlarge) 

Cost  87.700,000 

COLO— Marston  Lake  ft  Moffat  Fil- 
ter Plants. 

Owner — City  ft  County  of  Denver, 
Denver  Water  Board.  George  F. 
Hughes,  exec.  secy..  City  ft  Coun- 
ty  Bldg.  Denver.   Colo. 

Engr.  (city)  —  Edward  A.  Smith, 
City  Hall,  Denver.  Colo. 

Work  to  Incl.  enlarging  facilities  at 
both  plants.  Additional  vats,  clear- 
er water  basins,  coagulation  ba- 
sins. 


3/10/47  81 

Preliminary  Plans  In  Progreee— 
Further    Maturity    Pending    Voting 
$23,000,000    Bond    Issue    May    20 

Water    Supply    System     (expansion) 

Cost  880,000.000 

DENVER.  Colo,  Various  locations. 

Owner— City  and  County  of  Denver, 
water  board,  George  F.  Hughes, 
exec  secy..  City  ft  County  Bldg.. 
Dftnver.  Colo. 

Engr.  (city)  —  Edward  A.  Smith. 
City  Hall.  Denver.  Colo. 

Includes  expansion  to  city's  entire 
water  system.  (See  separate  proj- 
ects for  details). 


81 


3/10/47  C 

Contract   Awarded 

Well  Coet    88838.50 

SANTA  ROSA.  Calif.,  Sonoma  Co. 
Either  on  Fire  Station  lot  at  Ben- 
ton and  North  Sts..  or  at  northwest 
comer  of  Intersection  of  North- 
western Pacific  Railroad  Co.  right- 
of-way  and  Cleveland  Ave. 

Owner  —  City  of  Santa  Rosa,  City 
Hall.   Santa   Rosa,  Calif. 

City  Engineer— Walter  F.  Adams, 
City  Hall.  Santa  Rosa,  Calif. 

Includes  construction  of  12-in.  well 
approximately  560  feet  deep. 


timber 


(2) 

(3) 

(4) 

(5) 
(6> 
(7) 


(8) 


(9) 


45  cu.  yds.  clcuss  A  portland  ce- 
ment concrete  structures; 
3800  lbs.  bar  reinforcing  steel; 
SO  each  monuments; 
100     lln.     ft     laminated 
guard  railing; 

340    lin.    ft    metal    plate    guard 
railing; 

40  each  guide  posts; 
20  each  culvert  markers; 
50   lln.   ft    18-ln.   CMP   culverts. 
16- gage; 

612  lln.  ft.  24-ln.  CMP  culverts. 
14-gage. 
Total  bids  February  27  were: 
(A)  Matich  Bros..  894.488. 

Clifford  C.  Bong  ft  Co..  Los  An- 
geles,  106,183.70. 

T  .M.    Page  Co.,   Monrovia,  897,- 
793. 

Hill,  Los  Angeles.  8104.- 


(12) 
(13) 
(14) 

(15) 

(16) 
(17) 
(18) 

(19) 


(B) 


(C) 
(D) 


4/10/*7  •   40 

Owner  Taking   Bids— Due   March    11, 

2   P.    M.    (Unit    Quantities) 
Access   Road;    Project   Calif. 

DA-MR  84 
RICHMOND,  Calif..  Contra  Costa  Co. 

To    Naval    Fuel    Annex. 
Owner  Public  Roads  Administration, 

C.  C.  Morris,  division  engineer,  720 

Phelan  Bldg.,  San  Francisco.  Calif. 
Plans   by  engineering  department  of 

owner. 

About  0.571  mila 

The.  work  involves: 

(1)  130,000  cu.  yds.  unclassified  ex- 
cavation ; 

(2)  90  cu.  yds.  unclassified  excava- 
tion   for   structures; 

(3)  317.000  sta.  yds.  overhaul; 

(4)  1,000  M  gals,  watering  of  em- 
bankment ; 

(5»  100  M.  gals,  watering  of  sub- 
grade; 

(6)  100  M.  gals,  watering  of  base 
course ; 

(7)  lump  sum,  provide  and  maintain 
water  plant  or  plants; 

(8)  2800  tons  crushed  gravel  or 
crushed  stone  base  course  Class 
2.  Grading  C-1; 

(9)  14  tons  medium  curing  cut- 
back asphalt  Grade  MC-2  for 
prime  coat ; 

(10)  5  tons  rapid  curing  cutback 
asphalt,  Grade  RC-1  for  seal 
coat; 

(11)  900  tons  Class  F  pavement  type 
F-1  plant  mixture.  Grading  B; 

(12)  43  tons  asphalt  Grade  150-200 
for  Type  F-1; 

(13)  2.5  cu.  yds.  concrete.  Class  A; 

(14)  20   lbs.    relnf.    steel; 

(15)  208  lin.  ft  24-lnch  corrug.  galv 
sheet  metal  culvert  pipe; 

(16)  2each  timber  culvert  markers; 

(17)  20   each    timber   guide    posts. 
Specifications   obtainable    from    the 

above  office  upon  deposit  of  810  re- 
fundable. 


3/10/47  40 

Owner  Taking    Bids — Due   March   24, 

2    P.    M. 
Highway   Improvement* 

OREGON 

Owner — Oregon  State  Highway  Com- 
mission. 3rd  floor,  Public  Service 
Bldg..   Portland.  Ore. 

Plans  by  engineering  department  of 
owner. 
The  work  Involves: 

CLACKAMAS,  HOOD  RIVER  and 
WASCO  COUNTIES  —  Mt  Hood 
Rock  Production  Project  on  the  Mt 
Hood  and  Waplnltla  Highways. 
State  project 

COLUMBIA  COUNTY— Spitzenberg- 
Scappoose  Section  of  the  Pittsburg 
Scappoose  County  Road.  Federal 
Aid  Project  No.  S-77  (1)  5.74  miles 
of  surfacing  and   oiling. 

JACKSON  COUNTY— Ashland  (Wa- 
ter St-Oak  St.)  Section  of  the  Pa- 
cific Highway.  Federal  Aid  Proj- 
ect No.  FI-302  (3)  0.12  mile  of 
pradmg  and   paving. 

UMATILLA  COUNTY  —  Umatilla 
River  Dike  project  adjacent  to  the 


40 


Co.,     Alhambra,     8107.- 


Sllva  ft 
358.40. 

(E)  Vlnnell 
248.40. 

(F)  A.  F.  Helnze,  Alhambra,  8116,791. 

(G)  Mike    Radlch    Co.,    Los  Angeles, 
8117,384. 

(H)  C.    G.    Willis   ft    Sons,    Los    An- 
geles. 1119,174.92. 

(I)    George    Herz    Co.,    San 
dtno,  8130.434.90. 
Unit   prlccH  fo'.low : 


Bemar- 


3/10/47 

Contract  Awarded 

Utilities  Cost  8122,255 

DORENA,  Ore.,  Lane  County.  Dorena 

Dam  housing  site. 
Owner — Portland    District.    Corps    of 

Engineers,    War    Department.    Col. 

O.  E.  Walsh,  district  engineer.  628 

Plttock  Block.  Portland.  Ore. 
Plans  by  engineering  department  of 

owner. 
Includes    roads,    parking    areas    and 

sidewalks,    sanitary   sewer   system, 

water  supply  lines  and  distribution 

system     and     electric     distribution 

system. 
Contractor  —   Ramsey     Construction 

Co..  568  Jefferson  St..  Corvallis,  Ore. 
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M.  FHILPOTT  CO. 
9«h  and  lOtli  Stt..  S.  P. 


COMPRESSORS 

PUMPS 
CONCRETE  IREAKERS 

RENTAL   SERVICE 

Drill  Steel    •    Gadt    •    V-lelt« 

Wire  Rope  and  Fittings 

■all  ft  Roller  learlngs 

SAN  FRANCISCO 

HEmlech  S47S 
OAKLAND 

HUmbeldt  USt 


3/10/47 

Contract  Awarded 

Grading   and   Surfacing     Cost  8M,486 


Wholesale  Only 

Lumber 

Medicine  Cabinets 
Wood  Lath 

Building:  Papor 

Reilley  Brothers 

.■STGO  Shellmound  Street 
Emeryville  8 

Phone  OLympic  5572 


A  [.  I   M  I  .\  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  citimatca.  or  anKlnrcrint  dcaigna 
covcriiiK  a  complete  in«tallation.  includ- 
ing thxt  tnctal  raquirctnanta  ... 

CALL  .  .  .  EXIROOK  118S 

Excluaiva   Oiatributora   (or 
Northern    California 

McKune  Metal  Products  Co. 

266  Tehama  St.,  San  Francisco.  3 


FiBERGLAS 

Helps  the  ROOFER 


©^^ 


OTHER    FIBERGLAS    USES: 


Cold  Intwlollen  •  H«at  Intulatien 
Comfort  Intulolion  •  Ou*l  Stop  Filtar* 
Sovnd  Ooodaning 


1.  With   Fiberglas   Roof 
Deck    Insulotion        greater 
efficiency    pnr    inch    o* 
thickness 

2 .  With     I  o  n  g      '  ci «.  1 1  n  g 
Fiberqins  roorinq   tnnt 

3.  With  time  and  fnoney 
saving  Fiberglas  mop-yarn 


At  your  rtgular  dealtrs  or  call 

WESTERN  FIBEROLAS  SUPPLY,  LTDe 


ofsriifiuroiis 

SAN  FRANCISCO 

73f  Sryeet  Street 

Stftter  1947 


OAKIAND 
S2«  Irrf  Street 
TWlMeekt  94St 


coNmAcroiis 

PRISNO 

SOS  Meien  SHll^lea 
Ptteee  S49I6 


DAILY 

PACIFIC   BUILDER 

(BatAbllahed  in  1890) 

Publlehed  every  morning,  except 

Saturday*,   Sunday*   and    L*aal 

Holiday*  by 

F.  W.  Dodge  Cbrporatlon 

4<0  T*ntt)  St.,  San    Franolsoo  S 

T*l*phon*  MArket  71t0 

Q.  E.  MeQavran.  Manager  -  Editor 
J.  E.  Odger*.  Advertleing  Manager 

Subscription   Rat**: 

tS0.00  per  year 

(Payable  In  Advance) 

Single  Copy  15  Cent* 

Adv*rtl*lnB  Rat**  on  Request 

Printed  by 
Stark-Rath  Printing  <4^> 

A  Publistiing  Co. 

(ESntered  as  Second  Class  Matter 
July  26.  1907,  at  the  post  office  in 
San  Francisco.  Calif.,  under  the 
Act  of  March  3.  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Boardman-Stanfield  Highway  near 

Stanfleld.    State    project   0.87    mile 

of  earth  dike. 

Specifications  obtainable  from  of- 
fice of  the  Oregon  State  Highway 
Commission.  State  Office  Bldg..  Sa- 
lem.   Ore.,    upon    payment   of   |2. 


3/10/47  40 

Owner  Taking    Bids — Due   March  25, 

9  A.  M. 
Highway    Improvements 
OREGON 

Owner  •  —    Oregon    State     Highway 
Commission.  3rd  floor.  Public  Ser- 
vice Bldg.,  Portland.  Ore. 
Plans  by  engrg.  dept.  of  owner. 

The  work  involves : 
HARNEY  COUNTY  —  North  Unit. 
Grant  County  Line-Crow  Flat  Sec- 
tion of  the  John  Day-Bums  High- 
way. FAP  No.  S-90  (1).  6.31  miles 
of  grading,  surfacing  and  oiling. 
JEFFERSON  COUNTY  —  Madras 
Section  of  the  Dalles-California 
Highway.  State  project.  0.37  mile 
of  grading  and  bituminous  macad- 
am ourfaclng;  widening  of  Willow 
Creek  Bridge;  and  furnishing  of 
5.100  cu.  yds.  crushed  rock  In  stock- 
piles. 
LANE  COUNTY— Gillespie  Comer- 
Lorane  Section  of  the  Territorial 
Secondary  Highway.  State  proj- 
ect. 1.27  miles  of  regradlng  and  6.00 
miles  of  surfacing  and  oiling. 
MALHEUR  COUNTY— Jordan  Creek 
Rock  Creek  Production  project  on 
the  ION  Highway.  State  project 
MULTNOMAH  and  WASHINGTON 
COUNT  TES— West  Union -Cornelius 
Pass  Section  of  the  Hillsboro-Cor- 
nelius  Pass  County  Road.  FAP  No. 
S-8  (3).  8.66  miles  of  grading  and 
bituminous  macadam  surfacing;  al- 
so construction  of  Rock  Creek 
bridge. 
WASHINGTON  COUNTY  —  Bames 
Road -Multnomah  County  Line  Sec- 
tion of  the  Sunset  Highway.  FAP 
Nos.  F-186  (12)  and  F-186  (13).  2.52 
miles  of  grading  and  paving;  also 
construction  of  two  overcrossing 
structures. 

Specifications    obtainable   from   of- 
fice   of   the   Oregon    State    Highway 
Commission.    State  Office   Bldg..    Sa 
1cm.  Ore.,  upon  payment  of  |2. 


3/10/47  *0 

l-learing  of  Protests  Set  for  Maroh 
21.  •  P.  M. 

Street   Improvement 

SACRAMENTO.  Calif..  Sacramento 
County.  N  St.  from  58th  St.  to  west- 
erly boundary  of  Lot  62  of  Smith 
Tract  No.  3  and  O  St.  from  58th  St. 
to  westerly  boundary  of  Lot  62, 
Smith  Tract  No.  3. 

Owner — City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus.  City  Hall. 
Sacramento,  Calif. 

Includes  grading  and  constructing 
concrete  curbs,  gutters  and  side- 
walks; Installing  cast  iron  gutter 
drains  and  connecting  same  to 
sewer  system  with  vitrified  iron- 
stone sewer  pipe;  constructing  vit- 
rified ironstone  pipe  sewer;  con- 
structing concrete  manholes  com- 
plete with  cast  Iron  curbs  and  cov- 
ers ;  installli<k  a  water  system  com- 
plete; InHtalllng  street  monuments; 
grading  and  constructing  an  as- 
phaltic concrete  pavement  5H-in. 
in  thickness. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


41 


8/10/47 

Contract    Awarded 

A  W.S.8.    (Removal    and    Reinstalla- 
tion)  Spec  20.163  Cost  S6.7S9.60 

SAN     FRANCISCO.     Calif.     Fairfax 
Ave.  and  Rankin  St 

Owner— City     and     County     of     San 
Francisco,    Department    of    Public 


PLYWOOD  DOORS 

PONDOPOSA  FINE 

ACOUSTICAL  TfLE 

ASPHALT  TILE 

• 

THE  BROOKMAN 

COMPANY 

2833  THIRD   STREET 

SAN  MANCiSCO 
ATwoHr  9444 


Works.  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Engineer  —  Ralph  Wadaworth, 
City  Hall,  San  Francisco.  Calif. 

Removal  and  reinstallation  of  auxili- 
ary water  supply  sy^em  pipeline*. 

Contractor— M.  J.  Lynoh,  2291  R«« 
vere  Ave.,  San   Pranoieoo,  Calif. 
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3/10/47 

Contract  Award*d 

Pipeline*,  Etc.;  Spc*.  1592 

Coet  147,138.75 

YAKIMA  PROJECT,  Washington. 
Roza  Division,  approximately  five 
miles  east  of  Zillali. 

Owner— U.  S.  Bureau  of  Reclamation, 
7H  2nd  St..  Yakima.  Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  pipelines,  earthwork  and 
structures,  lateral  distribution  sys- 
tem, pump  area  No.  8^ 

Contractoiwc.  T.  Maloem,  N.  Co- 
lumbia Blvd.,  Portland,  Or*. 


der  Bid  No.  3859  for  furnishing  and 
delivering  6000  %-inch  bronze  meter 
coupli?;gs ' 

James  Jones  Co..  S0.47  each;  2%  60 
days;  delivery  CO  days. 

MueMer  Co.,  J0.46;  2%  30  days;  60 
day  delivery. 

Ha>s  Mfg  Co..  «).S9  undnller;  2<^« 
30  days:  84  day  delivery. 

M.  Greenberg  Sons.  S0.4S;  2%  SO 
days;  40  day  delivery. 


Supplies,  Equipment 

Sub-Contract 

Information 
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42— MISC.    SUPPLIES   AND 
MATERIALS 


3/10/47  •    42 

Meter   Couplings^ 
Low  and  Only  Bidders 

SaN  FRANCISCO.  Calif— Follow- 
ing submitted  bids  March  7  to  Pur- 
chaser of  Supplies  M.  H.  Gerry.  270 
City  Hall,   Sen  Francisco,  Calif.,   un- 
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Pipe  and   Fitting* 

SOUTH  SAN  FRANCISCO,  Calif. 
San  Mateo  Co.  —  Until  March  17.  8 
p.  m.  bids  will  be  received  by  the 
City  of  South  San  Francisco.  Daniel 
J.  Hyland.  City  Clerk.  City  Hall. 
South  San  Francisco,  for  furnishing 
the  foliowlng  pipe  and  materials: 
ORANGE    AVENUE    PARK 

462  feet— 3  inch  pipe;  252  feet— 
2%  inch  pipe;  882  feet— 2  inch  pipe; 
882   feet    1^    inch    pipe;    1016   feet— 

1  inch  pipe;  126  feet— 94  inch  pipe; 
1—3  Inch  Globe  Valve;  1—3  inch 
Brass  Seat  Union;  2 — 3  Inch  Elbows; 
2 — 3  Inch  Tees;  9 — 3-in.  Crosses;  4 — 
3  inch  Plugs  Square  Head;  8 — 3  inch 
by  4  inch  Long  Pipe  Nipples;  4—3 
inch  by  2%  inch  Hexagon  Head 
Bushings;  10 — 3  inch  by  3  inch  by  1 
inch    Reducing    Tees;    11 — 3    inch    by 

2  inch  Hexagon  Head  Bushings;  7 — 
S  inch  by  2  inch  by  2  inch  Reducing 
Tees;  4— 2»4  inch  by  2  inch  by  1 
inch  Reducing  Tees;  4 — 2%  inch  by 
2^,  inch  by  1  Inch  Reducing  Tees; 
14—2  inch  by  1»4  inch  by  1  inch  Re- 
ducing Tees;  7 — 2  inch  by  1  inch 
Hexagon  Head  Bushings;  6 — 2  inch 
by  2  inch  by  1  inch  Reducing  Tees; 
15— 1V6  inch  by  1  Inch  by  1  inch 
Reducing  Tees;  6— 1^  inch  by  1^ 
inch  by  1  inch  Reducing  Tees;  6— 
2V^-inch  by  2Vj  inch  by  1  inch  Re- 
ducing Tees;  6 — 2  inch  by  2  inch  by 
1  Inch  Reducing  Tees ;  16 — 1  inch 
Tees ;  16 — 1  inch  Elbows  :  16 — 1  inch 
Square  Head  Plugs;  12 — ^  inch 
Tees;  12—%  inch  Elbows;  12—% 
inch  Square  Head  Plugs;  18—1  inch 
by  %  inch  Hexagon  Head  Bushings; 
56 — 1    inch    by   4   inch    long  Nipples; 


JOINT  OUTFALL  "B"  TRUNK  SEWER,  LOS  ANGELES  CO. 


Low  and  Only  Bidders 

Joint  Outfall  B  Sewer;  Unit  1.  Sec.  7 

Cost.  $336,088.20 

LOS  ANGELES  COUNTY.  Calif. 
From  Florence  Ave.,  to  Washing- 
ton Blvd. 

Owner — Los  Angeles  County  Sanita- 
tion District  No  2.  A.  M. 'Rawn. 
chief  en^nccr  and  general  man- 
ager, third  floor.  1206  S.  Maple 
Ave..   Los  Angeles.   Calif. 

Plans   by    owner. 

Approximately  16,000  ft.  57-in.  and 
63-la.  Reinforced   concrete   pipe. 

I^w  ElddeD— Steve  P.  Rados,  2975 
San  Fernando  Road,  Los  Angeles, 
Calif..  5340,956.10  using  centrifugal 
R  C.  pipe,  and  $236,088.20  uamg 
precast  R.  C.  pipe. 
The  work   involves: 

(1)  971  lln.  ft  63  .inch  reinf.  concrete 
pipe  sanitary  sewer  between 
Stations  79  plus  87.  66  and  89 
plug  63  09.   complete   in  place; 

(a)  using   centrifugal    R.    C.    pipe. 
1300  D  loading; 

(b)  using  precast   R.   C   pipe.    1300 
D  loading; 

(2)  2731  lln.  ft.  of  63  Inch  reinf.  con- 
ci-ete  pipe  sanitary  sewer  be- 
tween Stations  60  plus  00.00  and 
79  plus  87.66;  89  plus  63.00  and 
97  plus  84.40  complete  in   place; 

(a)  using    centrifugal    R    .C.    pipe. 
1200  D  loading. 

(b)  using  precast  R   C.   pipe.   1200 
D   loading; 

(3)  1448  lin.  fl.  o:  63  in.  relnf.  con- 
crete pipe  sanitary  sewer  be- 
tween Stations  45  plus  42  and 
60  plus  00,   complete  in   place; 

(a)  using    centrifugal    R.    C.    pipe, 
1000  D  loading: 

(b)  uMng  precast  R   C.  pipe.  1000 
D  loading; 

(4)  24  lines r  feet  of  57  in.  relnf. 
concrete  pipe  sanitary  sewer  be- 
tween Stations  121  plus  79  and 
122  plus  03,  complete  in  place; 

(a)  using  centrifugal   R  C;   pipe, 
2300  D  loadirg; 

(b)  using  precast   R  C.  pipe.  2500 
D  loading; 

(5)  1905  .in.  ft.  57  in.  lelnf.  concrete 
pipe  sanitary  sewer  with  collars 
and  cement  Joints  between  Sta- 
tions: 98  plus  9&00  and  109  plus 
86.00;  144  plus  89.94  and  150  plus 
55.27 ;  153  plus  50.00  and  157  plus 

(A)  «B)  (C)  (D) 

122.60     122.00     $23.00     $21.80 


(la> 

(lb) 22.30 

(2a» 22.30 

(2b)  2200 


(3a) 
(3b) 
(4a> 
(4h) 
(5a) 
(5b) 
(6a) 
(6b). 
(7a) 
(7b> 
(8) 
(9)  . 
(10> 
(11). 


22.00 

21.80 

26.20 

26.00 

23.90 

23.5C 

19.75 

19.40 

\9M 

1900 

465.00 

500.00 

1200 

225 


21.50 
2100 
2600 
21.00 
22.00 

2i.oe 

440.00 

750.00 

1500 

4.00 


22.75 
22.00 
21.65 
21.00 
20.85 
50  00 
50.00 
27.00 
26  60 
20.00 
1965 
18  60 
18.35 
750.00 
750.00 
1200 
300 


00.94  complete  li;  place; 

(a)  using    thick    wall     ccntrifuga! 
R  C.  pipe.  ISOO  D  loading; 

(b)  using  (hick  wall  precast  R  C. 
pipe,    1800  D   loading; 

(6)  2720  lin.  ft.  of  57  in.  reinf.  con- 
crete pipe  sanitary  sewer  be- 
tween Stations:  121  plus  23.Ctj 
and  121  plus  79.000;  122  plus 
and  121  plus  79.00;  122'' plus 
55  27  and  153  plus  60.(X)  complete 
in    place ; 

(a)  using  centrifugal  R  C.  pipe.  1500 
D    loacimg; 
(b)  using   precast  R    C. ,pip«.   1500 
D  loading; 

(7)  For  approximately  5758  lin.  ft. 
of  57  In.  relnf.  concrete  pipe 
sanltarv  sewer  between  Stations 
0  plus  00.00  a.id  45  pias  42  00:  9/ 
plua  S4.40  and  96  plu*  98.00:  109 
plus  8600  and  121  plud  23.00 
complete  in  place; 

(a)  using    centrifugal    li.    C.    pipe, 
lOOC  D  loading; 

(b)  using   precast   R    C.    pipe.    1000 
D  loading; 

(8)  21  .stanrtara  manholes  type  "B"', 
complete  in  place; 

(9)  3  standard  Junction  chambers 
type    "B".    complete    in    place. 

(10)  100  cu.  yds.  of  standard  con- 
crete bed  to  be  placed  where  re- 
quired  under  the   pipe: 

(11)  500  tons  of  gravel  bed  to  be 
piaced  where  required  under  the 
pipe. 

Total  bids  submitted  March  5  were : 
(A)  Steve  P.  Rados,  (A)  using  cen- 
trifugal C  pipe,  $340,956.10;  (B)  is- 
ing  precast  concrete  pipe,  $3S6.068.?0 
(B»  Martm  Constr.  Co.,  (A)  $347,-  | 
048.50. 

(C)  Artukovich    Bros..    (A)    $349,583.- 
80;    (B)  $344,988.75. 

(D)  M   M    Buchanan.  (A)  $353,039.40; 
(B)   $344,911.20. 

(E)  Tom  L.  Gogo,  (A)  $363,643.10;  (B> 
$357,407.90. 

(F)  V    C   K    Constr.    Co.,    (A)    $382,- 
SA'J.IO. 

(G)  Burch  *  Bebek.   (A)   $409,055.50; 
(B)   $405,1.52.50 

(H)     M.    Miller    Co.,     (A)    $461,454.50: 

(B)  $455,390.50. 
(I)  Bebek  A^  Brklch,  (A)  $484,061;  (B. 

S479..377.40. 

Unit   prices  follow : 

(E)  (F)  (0>  (H>  (I) 

$23.40  $24.10  $2600  $26.80  $30.00 

21.50  23.00      25.75  26..V)  29  70 

23.80  2640  23.90  26.50  29.40  32.00 

23.50  2600  26.25  29  00  31.70 

20.80  24.40  23.80  26.00  31.20  30.00 

20.50  24.00      25.75  31.(KI  29  70 

60.00  30  (M)  128.30  50.00  95.2i}  35.00 

60.00  .30.00  49.75  95.00  34.70 

21.80  24.40  26.70  25.00  35.50  85.00 

2150  24  00  24.75  36.00  84.70 

21.80  20.10  2240  2500  24.40  29.00 

21.60  19.70  24.75  24.00  28.70 

20.80  19.70  22.00  26.00  i7.40  28.00 

19.90  1930  24.75  24.00  27.70 

400.00  580.00  4.5000  350.00  400.00  400.00 

500.00  630.00  50000  400  00  425.00  400.00 

20.00  12.00  2500  l.'50(,  15f.0  2500 

8.00  2.00  5.00  300  4.00  4.00 


5S— No.  a4B  Buckner  Quick-Cou- 
pling Valve*;  18— No.  140  Buckner 
Coupler*  for  openrtllig  Quick-Cou- 
pling Valves. 

PARADI8E    VALLEY    PARK 

357    feet— 3    inch    Pipe;    2S2    feet— 
24  inch  Pipe;  282  feet— 2-inch  Pipe; 
252  feet  — 1^    inch    Pipe;   253  feet— 
1  inch   Pipe;   126  feet— %   inch  Pipe; 
1—3    Inch    Globe    Valve;     1—3    inch 
Brass  Seat  Union  ;  2 — 3  inch  Crease* ; 
1 — 3     inch    Tee ;    S — S    inch     Square 
Head  Plugs ;  4 — 3  inch  by  4  inch  long 
Nipples;    6 — 3   inch    by  S   Inch    by   1 
inch    Reducing   Tees;    4—8    inch    by 
2V^  inch  by  1  inch  Reducing  Tees;  4 
—2%   inch  by  2  inch  by  1  inch  Re- 
ducing Tees;   4—2  inch   by  1%  Inob 
by    1    inch    Reducing    Tee*;    4 — IH 
inch   by   1  inch   by   1   inch   Reducing 
Tees;     6—1    inch    Elbow*  ;6—l    inch 
Tees;  4— 2^   inch   by  2 4    inch  by  1 
inch   Reducing  Tee*;   4 — 1>4   inch   by 
14    inch    by   1    inch   Reducing  Tee*; 
(3 — \   inch  Tees;  6 — %  inch  Elbows; 
12—1  inch  Square  Head  Plug*;   12— 
%-inch     Square     Head     Plugs;     12 — 
1    inch    by    \    inch    Hexagon    Head 
Bushing;       22 — No.       14E      Buckner 
Quick -Coupling  Valves;    1»— No.  140 
Buckner      Couplers      for      operating 
Quick-Coupling  Valves. 

Specifications  obtainable  from  of- 
fice of  the  Supt  of  Streets,  dty 
Hall.  South   San  Francisco.  Calif. 


San    Bernardino    on   south    *bor*    of 
Big  Bear  Lake  Highway. 

Two  20-ton  loads  north  city  llmita 
o<  San  Bernardino  on  Highland  Ave. 

One  20-ton  load  16  mile*  north  of 
Saa  Bernardino  on  Big  Bear  Lak* 
Highway. 

One  20-ton   load  32  miles  north  of 
San  Bernardino  on  City  Creek  High- 
way. 
QUO.  47302.  REQ.  88127: 

120  tons  liquid  asphalt,  type  SC-8. 
delivered  vicinity  of  Redlands  and 
Hemet. 

160  tons  liquid  asphalt,  type  SC-4. 
stockpiled  Palm  Sprlngs-Indlo  Road 
and  Riverside-Beaumont  Road. 


•    43 


•    43 


3/7/47 

Supplies  and  Material* 

Bids    Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co. — Bids  will  be  received  by  the 
State  Purchasing  Agent,  Sacramento, 
Calif.,  for  miscellaneous  supplies  and 
materials  as  follow* : 

Maroh  11 
QUO.  46759,  REQ.  E49687: 

1500    gallons    dlesel    fuel    oil,    f.o.b. 
Pacheco  Pass  yard. 
QUO.  46760,  REQ.  F49588: 

3000   gallons  dlesel   fuel  oil,  Giiroy 
yard. 
QUO.  46764.  REQ.  B49692: 

2000  gallons  dlesel  fuel  engine  oil. 
vendor's  plant,  vicinity  of  Calistoga. 

March   12 
QUO.  46001.  REQ.  78354: 

15  tons  SC-1  liquid  asphalt,  deliv- 
ered and  spread,  two  miles  above  OJai 
maintenance  station. 

15  tons  SC-2  liquid  asphalt,  deliv- 
ered and  spread.  10  miles  west  on 
Route  150,  Castias  Pass. 

30  tons  SC-2  liquid  asphalt,  deliv- 
ered and  spread,  at  Moorpark  main- 
tenance station,  Route  118. 

March  14 
QUO.   47296.   REQ.  88120: 

20   tons   liquid  asphalt,    type   SC-4. 
delivered    and    spread    into    stockpile 
eight  miles  westerly  from  Needle*  on 
U.  S.  Highway  66. 
QUO.  47298,   REQ.  88122: 

72  tons  liquid  asphalt  BC-4: 

18  tons  delivered  and  spread  in 
stockpiles  at  two  locations:  3  miles 
east  of  riverside  and  11  miles  east 
of  Riverside. 

18  tons  to  be  delivered  and  spread 
in  stockpiles  2  miles  south  of  Blsl- 
nore  and  2  miles  south  of  Temecula 
on  Elsinore-San  Diego  Highway. 

18  tons  to  be  delivered  and  spread 
in  stockpiles  9  miles  south  of  Corona. 

18    tons    delivered    and    spread    in 
stockpiles  3  miles   south  of   Pomona 
and  2  miles  south  of  Ontario  on  Eu- 
clid Ave. 
QUO.  47295.  REQ.  88119: 

120  tons  SC-4  liquid  asfrfialt; 

Two  20- ton  loads  64  miles  north  of 


3/7/47 

Sewer  Pipe  and   Pitting* 

Low  and   Only   BIddar* 

SANTA  ROSA,  Calif.,  Sonoma  Co.— 
The  following  submitted  bids  March  4 
to  the  City  of  Santa  Rosa.  Walter  F. 
Adams,  city  engineer.  City  Hall, 
Santa  Rosa,  Calif.,  for  furnishing 
pipe,  f.o.b.  SflUita  Rosa,  as  follows: 

(1)  26.699  ft.  4-in.  vitrified  clay  sewer 
pipe; 

(2)  33.204  ft  «-In.  vitrified  clay  sewer 
pipe; 

(S)  4728  ft  8-ln.  vitrified  clay  sower 
pipe; 

(4)  926   each   S-in.    to   4-ln.    vitrified 
clay  Y  branches; 

(5)  66    each    8-in.    to    4-in.   vitrified 
clay  Y  branches; 

(6)  993  each   22H-deg.  vitrified   clay 
bends ; 


M«tol  W«otk»r  Strips 

Rock  Wool  insulation 

Calking     •     Scr««ns 

"f rep*r  Intfallaflon  h  half  fk*  /eb 
.  .  Cftoinb*rlla  do*>  If  RIGHF' 

Chambcrlin  Manufarturti.  Sclli,  Inttalli 
and  S*rvlr«a-'-AMUin««  full  undividad  r«- 
•ponaibility  lor  a  complataly  aatiafactory 
inilallaCon. 

Buildara    ara    invitad    to    invaatigata    our 

ro-oparativa  proiram.    Tha  nanta 

CHAMBERLIS  , 

pluf     other     laaturaa     of     our     proiram. 

make*    your    building    mora    attractiva    to 

proapactiva  buyara. 

"Out  SOlh   Ytt" 
2.900.000  Satiafiad  Cuatomara 


CHAMBERLIN 


lis  10th  St..  San  Franciaco  ).  MA.  766) 
1494  67th  St..  Oakland  8.  OLympic  2119 


PAINTING 
DECORATING 

INTItlOt-IXTIRIOR 

Floor  FinitMng  ■  Paper  Hartging 

Fret  Eititnating 

All  Work  Guaranteed 

Ml  M22 

* 

JERRY  J.  STONE 

2411  la««nt  St..  Saa  Praaciteo 


VENETIAN  BLINDS 

FOR     HOMES-OFFICES     AND 
INDUSTRIAL     PLANTS 

fnsfollcd   *    RcRovofocf    *    Repo/r*d 


GUNN   CARLE   &  CO. 


20    Potrcro    Ave. 


UNdcrhill    54R0 


San    Francisco 


O'NEILIi  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArficid  9110 

...YARDS    AT... 

799  Covatr   Road  907  Bonania    Road 

San   Carloa.   CaUf.  Laa  Vagaa.   Navada 

Phoftr:   San  Carloa   2041  M  fAonr.-   I.aa  Vasaa    1)44 


19»9  E^mmt  Ara. 
Saa  Praadace.  Calif. 
Pikofia;  GArfiald  9110 


"For  a  Square  Deal  Call  O'Neill' 


Lar9«  Stack  of 
20-inck  Pans 
for  CoNcrofo 
Joist  Construction 
Avallabl*  Today. 
Our  trained  crows 
install  and  romovo. 


COASTWISE      SERVICE 


Tnr. 


PAGE.  6 


DAILY     PACIFIC     BUILDER 


MONDAY,  MARCH  10.  1947 


<^>  Jgj^J»ch    «-deg.    vitrified    clay 

P}^^^L^^  McBean  &  Co..  Harrison 
tk  .„i^  ^^-  ^*"  Francisco,  Calif..  (1) 
S0.225.    (2)    10.815.    (3)    |0.45.    (4)    S].2«L 

LiaKJ*'  •^.••^•/^  11-26 :  totS 
»20.958.08  plus  sales  tax  of  S623  0S 

^.^io^^^Vi'  *  S°""'  Alameda,  (1) 
J0.2329.  (2)  10.326.  (3)  fO.4668,  (4) 
ll^l'    ^'^    »2.3288,     (6)    10.9315,    (7) 


3/7/47  42 

Radio  Frequency  Control  Crystals 
Bids  Wanted 

SAN  FRANCISCO.  Calif.— Until 
March  14.  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.  San  Francisco.  Calif., 
under  bid  No.  756  for  radio  frequency 
control  crystals,  f.o.b.  San  Francisco. 

Specifications  obtainable  from  the 
above  office. 


42 


8/7/47 

insulators — Bids  Wanted 

CENTRAL,  VALLEY  PROJECT, 
California.— Until  March  17,  2  P.  M., 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver  2,  Colo.,  under  Inv. 
E-33,16S-L  for  (1)  4200  suspension 
type  high-voltage  Insulators  and  (2) 
30  suspension  type  high-voltage  In- 
sulators, f.o.b.  shipping  point  and/or 
Antloch,  Calif. 

Specifications  obtainable  from  the 
above  office. 


tng  submitted  bids  March  7  to  Pur- 
chaser of  Supplies  M.  H.  Oerry,  270 
City  Hail.  San  Francisco,  Calif.,  un- 
der Bid  No.  385C  for  lurnlshlng  tind 
delivering  14-15  KVA  2SU0  to  460/230- 
volt  transformers: 

Maydwell  A.  Hartzell,  $166.60;  net; 
10-12  months  delivery. 

General  Electric  Co.,  $160.60;  hIx 
week.s  delivery;  $1.01  each  hanger;  6 
weeks  delivery;  $7.20  each  for  cut- 
offs; 23  weeks  delivery. 

3/10/47  "  43 

Oate    Valves- 
Low  and  Only  Bidder 

SAN  FRANCISCO.  Cal.— Chapman 
Valve  Co.,  564  Bryant  St.,  San  Fran- 
cisco. Calif.,  at  (1)  $6,180;  (2)  $6.11b; 
(3)  $2,735;  (4)  $3,160;  toUI,  $33,156; 
2%  10  days,  net  30  days,  submitted 
only  bid  March  7  to  Purchaser  of 
Supplies  M.  H.  Oerry.  270  City  Hall. 
San  Francisco,  Calif.,  under  Inv.  3842 
for  furnishing  and  delivering  30-  and 
42-!nch  diameter  gate  valves. 


4:> 


3/7/47  42 

Pole   Bands,   Etc. 
Bids  Wanted 

DAVIS  DAM,  Arizona-California.— 
Until  March  17,  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Inv.  7479-A  for  Universal 
pole  bands,  pole- top  bands,  ground 
clips,  bolts,  strain  bands  and  fittings, 
f.o  b.  shipping  point.  and/Or  Earp, 
Calif. 

Specifications  obtainable  from  the 
above  office. 


3/10/47  •  .  42 

Liquid  Asphalt— Bids  Wanted 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  March  17  bids  will  be  re- 
ceived by  State  Purchasing  Agent, 
Sacramento,  Calif.,  for  furnishing 
liquid  asphalt  as  follows: 
QUO.   47300,   REQ.   88124: 

60  tons  liquid  asphalt,  type  SC-1: 

20  tons  stockpiled  U.  S.  Highway 
91,  38  miles  east  from  Baker. 

20  tons  stockpiled  U.  S.  Highway 
466,  3  miles  east  of  interesection  U.  S. 
Highway  395. 

20  tons   stockpiled  U.   S.   Highway 
127  at  Baker. 
QUO.  47301,  REQ.  88125: 

40  tons  liquid  asphalt,  type  SC-2: 

20    tons    stockpiled   U.    S.   Highway 

395,  7  miles  north  of  Kramer-Jo- 
hannesburg Rd. 

20    tons   stockpiled    U.    S.    Highway 
91,  33  miles  east  of  Barstow. 
QUO.  47297.  REQ.  88121: 

20  tons  liquid  asphalt,  type  SC-4. 
vendor's  spreading  equipment  into 
stockpiles  58  miles  south  of  Needles. 

.'»/10/47  •    42 

Reinforcement    Bar* 
Bid  Call  Cancelled 

BOISE  PROJECT.  Idaho.— Call  for 
bids  under  Inv.  22,752-A-2.  scheduled 
to  open  March  11,  has  been  cancelled 
by  the  U.  SL  Bureau  of  Reclamation, 
Customhouse,  Denver  2,  Colo.,  for 
fumlshinij  reinforcement  bars  fob 
shipping  point  ard/or  Mtn.  Home. 
Idaho. 


3/10/47  • 

riashllghts  and  Batterlea 
Bids  Wanted 

SAN  FRANCISCO.  Calif.— Bids  will 
be  received  by  the*  U.  S.  Treasury 
Dept..  100  McAllister  St.,  San  Fran- 
cisco 2.  Calif.,  for  furnishing  the  fol- 
lowing equipment: 

March  12,  2  P.  M. 
Inv.  SF-3781-47    electric  hand  flash- 
lights, fob  San  Francisco. 
March  14,  2  P.  M. 
Inv.  SF-3780-47 :  Heavy  duty  type  and 
autrmobilft    batteries,    fob    Moffett 
Field  and  Merced. 


SUB-CONTRACT 
INFORMATION 


44 


3/10/47 

Fencing— Bids  Wanted 

HILLSBOROUGH,  Calif..  San  Ma- 
teo Co.— Until  March  18,  8  A.  M.,  bids 
will  be  received  by  the  Hillsborough 
Element«|*^chool  District,  H.  A. 
StonelakeT^R-k,  303  El  Cerrito  Ave., 
Hillsborough.  Calif.,  for  furnishing 
and  installing  a  6-ft  high  and  12-ft. 
high  "galvanized  after"  chain-link 
copper  steel  wire  fence. 

Specifications  obtainable  from  the 
above  office. 


3/10/47  •  44 

Partition.  Etc.— Bids  Wanted 

SEATTLE,  Wash.— Urtil  Mar.  17. 
2  P  M..  bids  will  be  received  by  the 
Fpoeral  Works  Agency,  Public  Bldgs 
Admin.,  Office  of  the  District  Engi- 
neer, S38  U.  S.  Appraiser's  Bldg..  Sao 
Francisco,  Calif.,  for  new  partitions, 
etc.,  at  the  Federal  Office  Bldg.,  Rm. 
125,  Seattle,  Wash. 

Plans  and  ppecificatlons  obtainable 
from  the  above  office  of  the  District 
Engineer. 


44 


3/10/47  • 

Alterations— Bids   Wanted 

SEATTLE.  Wash.— Until  March  19. 
2  P.  M..  hid.-*  will  be  received  by  the 
Federal  Works  Agency.  Public  Bldgs. 
Admin.,  Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco,  Calif,  for  alterations  Id 
Public  Buildings  Administration  of- 
fice space  at  the  U.  S.  Courthouse, 
Seattle,  Wash. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  District 
Engineer. 


43— MACHINERY  AND 
EQUIPMENT 


S/7/47  •     43 

Gate  Valves 

Low  and  Only  Bidders 

OAKLAND,  Calif.,  Alameda  Co.— 
Crane  Co..  301  Brannan  St..  San  Fran- 
cisco. Calif.,  at  (1)  $83.78,  (2)  $110.05. 
total  $7178.10.  submitted  low  bid  on 
March  5  to  the  East  Bay  Municipal 
Utility  District,  Room  312.  512  16th 
St.,  Oakland,  Calif.,  for  furnishing 
gate  valves  as  follows: 

(1)  20  each  gate  valves,  10-in.,  dlam., 
hub  end  for  cast  iron  pipe; 

(2)  50  each  12-ln.  dlam.,  do. 
Other  bids  March  5  were: 
Pacific  States  Cast   Iron   Pipe  Co, 

San  Francisco,  (1)  $89.93,  (2)  $118.14. 
total  $7705.60. 

A.  P.  Smith  Co..  (1)  $96.15.  (2) 
$126.3.V  total  $8240.15. 

Rensselaer  Valve  Co..  San  Fran- 
cisco. (1)  $97.45.  (2)  $128.05.  total 
$8351.50. 

Builders-Pacific,  Inc.,  Berkeley,  (1) 
?97.4.'5.   (2)  $128.05,  toUl  $«S61.5a 

Republic  Supply  Co.,  (1)  $98.95,  (2) 
$129.95,  total  $8476.50. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 

SAN    FRANCISCO 


ALTER     DWELLING,     $1000;     1703 
Funston  Ave;  owner.  Brown,  prem; 
builder,  K  C  Martin.  Dalv  City. 
ALTER  FLATS.   $4000;    2069   Jeffer- 
son  St;  owner,   F  Oranuccl,   prem; 
builder,  Chaa  Lindquist,  279  Monte- 
cello. 
ALTER    STORE,    $700;    10    Cheater 
Ave;   owner  and   builder,   J  Abela, 
1534   Thomas  Ave. 
ELECTRIC    SIGNS    (2).    $985    each; 
629   Green    St;    owner,    Mr    Fanris, 
premises;   builder,  Brumfleld  Elec- 
tric Sign  Co,   965  Folsom   St. 
ALTER   APARTMENTS,    $3000;    7-9 
Central  Ave;  owner  and  builder,  F 
W  Aykens,  9  Central  Ave. 
DWELLINGS     (1-story,    frame)     (3), 
$6000  each;  W  Athens  600,  625,  650 
N  Peru ;  owner  and  builder,  J  Arvld 
Johnson,  412  Pioche  St 
FLATS    (2-story,   frame)    (5),  $10,000 
each;   W  Pueblo  125,  150,   175,  200, 
225  S  Velasco;  owner  and  builder, 
I  Baldwinson,  320  Moncada  Way. 
ALTER   STORES,    $1000;    SE   comer 
Randolph   and  Worchester;    owner 
and  builder,  I  Baldwinson,  320  Mon- 
cada Way. 
ALTER  DWELLING,  $800;  1744  San- 
chez St;    owner,   Donald    Ives,    126 
Anza  St ;  builder,  J  McLachlan,  1378 
47th  Ave. 
SERVICE    STATION    (l-story,    class 
C),   $5000;   S   Taraval   77.6  W  15th 
Ave;    owner,  D  W  Henwood,  Sau- 
sallto;    builder,   John    Munson,    140 
South  Park. 
ALTER  STORE,   $950;   734   Jackson; 
owner,     Oy     Wo     Tong,     premises; 
builder,    Carl    J    Fung  &    Co,    777 
Broadway. 
ELECTRIC  SIGN.  $925;  1603  Halght 
St;  owner,  Jerry  Sacpozl,  965  Fol- 
som St;  builder,  Brumfleld  Electric 
Sign  Co,  965  Folsom  St 
ALTER  FACTORY,   $675;    1000  San- 
some  St;   owner,   Bemis  Bros   Bag 
Co,    premises;    builder,    Larsen    & 
Larsen,  629  Bryant  St 
ALTER     (auto    sales    and    service), 
$2846;     1580    Pacific     Ave;     owner, 
Bissinger  &  Welch,  premises;  build- 
er. Jacks  &  Irvine,  620  Market  St. 
ALTER     STORE     and     FLATS     (2), 
$750    each;    S    Randolph    60,    75   W 
Ralston  ;  owner  and  builder,  I  Bald- 
winson, 320  Moncada  Way. 
QUONSET      OFFICE      (temporary), 
$4000;  E  Alemany  75  N  Onondaga; 
owner.    Pacific   Telephone  &    Tele- 
graph   Co,    444    Bush    St;    builder. 
Moore  &  Roberts,  695  Mission  St 
ALTER  DWELLING,  $2700;  623  27th 
Ave;    owners,   T   and   Arete   Chop- 
pelas,  premises ;  builder,  David  Kvi- 
stad,  457  Valley. 
GARAGE    (l*.story,   frame),   $1200;    S 
Linden    82.6   W    Buchanan;    owner, 
CJharles   Chemey,   626  Fell  St;   day 
work. 
ALTER  FLATS,   $4000;    1727  Hayes; 
owner,   W  Hayes,   2048  Market  St; 
builder,    Ira  W  Cobum,   2048  Mar- 
ket  St 
ELECTRIC    SIGN,    $660;    233    Jones 
St;    owner,    Splros    Travlos,    prem; 
builder,    Luna's     Service    Co,    1739 
Union  Sf 
ALTER   DWELLING,   $2700;    1   Pre- 
sidio Ave;  owner,  Mrs  W  Gregory, 
premises;    builder,    F    S    Marshall, 
909  Ashbiiry  St 
ALTER     WAREHOUSE,     $4000;     450 
Niagara  St;  owner,  W  H  Appleton, 
5234  Mission  St;  builder,  San  Fran- 
cisco Glass  Co,  5234  Mission  St 
DWELLINGS    (1-story,    frame)     (2), 
$8800  each;  E  31st  Ave  300,  275  S 
Pacheco;    owner  and   builder,  C  T 
Lindsay,  Inc,  824  Taraval  St 
ALTER  DWELLING,  $700;  129  Mer- 
ced   Ave;     owner    and    builder,    P 
Galue,   premises. 
ALTER  DWELLING,  $1835;  72  Lyell 
St ;  owners,  Mr  and  Mrs  John  Lundy, 
premises;    builder,   N   B    Lesher  & 
Son,  Berkeley,  Calif. 


tractor,  Peter  Eagle.  1266  McAllis- 
ter St. 
APPLT    asbestOB    siding,    $700;    4047 
Army  St;  owner,  V  F  Southerland. 
48   Hoff    St;    contractor.    American 
Constr  Co. 
BLDO.    l-story    fr,    $10,000;    SE    Cor. 
Lppor  Terrace   and    Masonic    Ave. 
owner  and  builder.  John  J  Oaffney. 
244  Liberty  St 
DWELLING,    l-story    frame,    $9800; 
S  Arleta  OC   W  Rutland;    owner,   J 
Jonanson,     643     Rutland;     contrac- 
tor, Ingvar  Baldwinson. 
ALTER  rooms,  $1000 :  1562  Green  St ; 
owner  and  contractor,  G  Cutrefulli. 
NEON    sign,    $700;    955    Howard    St: 
owner,  American  Elec  Constr  Co; 
contractor,   Scott   Sign   Service. 
NEON    sign.    $1500;    701    Halght    St: 
owner,    Herman    M.    Likerman,    701 
Halght   Sit;   contractor,    Scott   Sign 
Service  Co. 
DWELLING,    l-story   frame,   $10,000; 
E  Comer  Upper  Terrace  30  South 
Masonic    Ave;    owner   and    builder, 
Arthur   Schrang,    375   Athens. 
STUCCO  FRONT  (of  building),  $700; 
98   Endicott    Park;    owner,    Mrs    L 
Benson,  premises;  day  work. 
BUILDINGS     (2-story,     frame)     (9), 
$23,000  each;   NE  corner  17th  Ave 
and    Judah    St;    E    line    17th    Ave 
28.9*4,  57.14^,  85.11H.114.6»4. 143.1%, 
171.8»^,    200.3H.    228.10»4    N    Judah; 
owner  and  builder.  United  Housing 
Corp,  2701  Judah  St. 
ALTER     DWELLING.     $3300;      2820 
Broadway;   owner.  G  Benolst,  2100 
Vallejo    St;    contractor,   F   S   Mar- 
shall. 
EXTEND  SHOW  WINDOWS,  $1400; 
129  Powell;  owner,  G  Levy,  prem; 
contractor,  Al  P  Fisher. 
PREPARE    HATCH    FOR    ELEVA- 
TOR, $2500;  119  Grant  Ave;  owner. 
Hale  Bros,  Inc,  36  5th  St;  contrac- 
tor, H  H  Larsen  Co ;  architect,  Wm 
G  Merchant 


Twp   8;    owner   and   builder,    H   C 

Rosner.  4140  14th  Ave. 
DWELLINB,     (6    room),    $4000;    Lot 

47,     Oakridge     Acres ;     owner    and 

builder.  Thos  Malano.  Box  .263.  Del\ 

Paso  Helghta 
DWELLING     (4-room)     $2000;     Ptn 

Lot   51,    Robla    Acres;    owner   and 

builder.  Wilbur  Frank  Hess,  Rte  1, 

Box  1068  Del  Paso  Heights. 
DWELLINGS  (2)    (4-room)  $3000  ea; 

Ptn  Lot  2C.  Blk  2(i  Louisiana  Tct; 

owner   and    builder,   Josepti    Hurst 

3905  Temple  Ave. 
DWELLING  (4-room)  $3500;  Lot  782 

and    783    Carlton    Tct;    owner    and 

builder.  Glen  Leventon,  714  Capital 

Ave. 


SAN  JOSE 


FRESNO 


DWELLING    &    Garage,    $3000;    1611 

C  Rt:   owner,   Selma  Wa.shlntrton 
REPAIR  Dwg,  $2650;  235  N  Fulton: 

oMMpr.    Mrs    J    W    Mobler;    builder 

J  T  Cowan,  536  Brix  Bldg. 
DWELLING,    $2000;    4846   McKenzic; 

o'vncr,  ELsie  M  Nlles 
REROOF  Bldg,  $1800;  1660  M  .Street; 

owner,  Y  M  C   A:    builder,   Vallev 

Lumber  Co.   P  O   Box   1946. 
REPAIR  Church.   $1300;  806  Collins; 

owner.   Noith   Calif  Congregationa? 

Conference;;     builder.     J     Ma-sters, 

3626  Orleans  Ave. 
REPAIR  Dwg.  $1000:  404  Toulumne; 

owner.    Andrew    Tonazzl ; 
GARAGE  for  Temp  dwg.  $1000;  1237 

Brown-   owner,  Carr  S  Bowlby. 
ALTER   Ser%'lce   Station.   $1000:    1C05 

N  Fresno;   owner,   General   Petrol- 
eum Corp. 


OAKLAND 


3/7/47  •     43 

Police  Car— Bids  Wanted 

8T.  HELENA.  Calif.,  Napa  Co  — 
Until  March  11.  8  P.  M.,  bids  will  be 
received  by  the  City  of  St.  Helena, 
E.  R.  Palmer,  clt  yclerk,  1417  Main 
St..  St.  Helena,  Calif.,  for  one  1947 
model  Flectmaster  Chevrolet  4-door 
«edan.  90-hp..  color  black,  for  use  by 
the  police  department  with  trade-in 
allowance  on  1941  model  Ford.  95-hp., 
Fordor  sedan. 

Specifications  obtainable  from  the 
above  office. 


43 


3/7/47 

May  Bater^Bida  Wanted 

FRESNO,  Calif..  Fresno  Co.— Until 
March  13,  10:30  A.  M..  bids  will  b« 
received  by  the  City  of  Fresno.  D.  E. 
Roughton.  city  clerk.  City  Hall.  Fres- 
no. Calif.,  for  one  pickup  hay  baler. 

Specifications  obtainable  from  the 
above  office. 


.•i/10/47  • 

Transformers- 
Low  and  Only  Bidders 
SAN    FRANCISCO,  CaUf.-Follow 


43 


ALTER  OARAQj:.  $975:  2359  Pine 
St ;  owner.  Pac  Tel  &  Tel  Co.  140 
New  Montgo-nerv;  builder.  N  H 
SJoberg  ft  Son.  6604  E  16th  St,  Oak- 
land. 

ALTER  APT.  House,  $1500;  670-.r;72 
Frederick;  owner,  Oliver  Scow.  Jr. 
5C8   Frederick:    bulkier,  day  work. 

ALTER  FLATo',  $50C ;  2213-15  Van 
Ness  Ave;  owner  and  builder.  H 
Odabashian,  1862  San  Jose. 

ALTER  DWELLING.  $1000;  2021  16th 
Ave;  o^vner  and  builder.  F  Mac 
Donald,  prem 

ALTER  DWELLING.  $1200;  443-42nd 
Ave  :  owner.  Dorothy  Amey.  prem  ; 
builder,  Hudson  &  Fulton  .2389 
Bryant  St 

ALTER  DWELLING.  $100;  669-81 
Hayes;  owner  and  builder.  B  Fire- 
man. 657  Hayes. 

ALTER  GARAGE.  $950;  406  Duboce 
Ave;  owner.  Pac  Tel  &  Tel  Co. 
140  New  Monlgomorv  St :  builder. 
N  H  SJoberg  A  Son.  5604  E  16th  St 

ALTFR  BOARDING  House,  $.i00 : 
190C  Pacific  Ave;  owner.  Mrs 
Hires,  prem ;  builder.  B  R  Peter- 
son, 786  Dolores   St 

ALTFR  DWELLING.  $1200;  81  Ar- 
leta; owner.  Mr  and  Mrs  C  Burgls. 
prem :  builder.  Parenti  &  Thomp- 
son.  520  6th   St. 

ALTER  DWELLING.  $500;  97-8 
Haves  S't  owner  and  builder,  B 
Fireman.   657  Hayes. 


BUILDING  PERMITS 

Granted 

SAN    FRANCISCO 


March    6,   1947 


REMOVE  WATER  PIPES,  $1200; 
160  Laguna  St ;  owner,  A  F  Gry- 
mer,   prem ;  day   work. 

STUCCO  FRONTS.  $100C :  663  Ha/es 
St;  owner  and  contractor,  B  Fire- 
man,  prem. 

ERECT  l-story  Frame  Bklgs..  (2) 
$6700  each;  NE  cor  Lakevlew  and 
Majestic;  N  .side  Lakevlew  25  ft 
E  of  Majestic:  owner  and  contrac- 
tor. Slg  J  Olafson.  30  Clncular  Ave. 

INSTALL  ELECTRIC  Ffign,  $900;  222 
Stockton  St;  owner.  Pan  American 
World  Airways,  prem;  contractor, 
Electrical   Prod  Corp. 

ERECT  l-story  Frame  Bldg.  $8000; 
E/21st  Ave  175  ft  N  Noriega  St; 
owner  and  contractor,  Henry  Dod- 
ger Builder,  Inc,  320  Judah  St 

ERECT  3-story  Frame  Bldg.  $34,000; 
N/sldr  of  California  St;  82.6  West 
of  12th  Ave ;  owner,  James  Davis, 
.350  Bay  St ;  contractor,  Roy  Mad- 
sen. 

STUCCO  FRONT,  $!000;  669  -  81 
Hayes;  owner  and  contractor,  B 
Fireman,  prem. 

AI,TER  APT,  $2500:  3337  Clat  St: 
owner.  A  J  Laib,  prem ;  contractoi". 
W  Savage. 

MARCH   7,  1947 

(X)NVERT  garngc  Into  store.  $2000: 
1200  McAllister  St ;  owner  and  con 


DWELLING  (l-story,  5-room),  $9000; 
4737  Virginia  Ave;  owner,  Russell 
Games;  builder,  Roy  E  Johnson, 
3491  38th  Ave. 

ALTERATIONS,  $1600;  1231  13th 
Ave;  owner.  Manning  &  Whitaker, 
1229  13th  Ave;  builder,  Harry  R 
Sherratt.  1231  13th  Ave. 

ALTERATIONS  (to  church),  $10,000; 
937  Market  St;  owner.  Temple  of 
Truth,  premises;  builder.  M  Drink- 
ward.  765  Blenheim  St;  engineer, 
J  Y  Long  Co,  1441  Franklin  St 

DUPLEX  (l-story,  7-room),  $14,000; 
2825-27  High  St;  owner,  Edward  A 
Whalln,  2942  23rd  Ave;  builder, 
Whalln   Bros. 

DUPLEX  (2-.story,  8-room)  (2),  $9000 
each.  1902-04.  1908-10  98th  Ave; 
owner,  Alameda  Homes  Co;  builder, 
J  E  Kenney.  9935  A  St ;  garages  (2), 
$500   each. 

ALTERATIONS,  $3500;  1212  Broad- 
way; owner.  Bank  of  America.  300 
Montgomery  St.  San  Francisco- 
builder.  CaplUl  Co.  1  Powell  St 
San  Francisco. 

STORE  (l-story).  $2800;  5608  Shat- 
tuck  Ave;  owner  and  builder.  Wm 
Splvock.  1734  Webster  St. 

^^^^J^G  (l-story.  3-room).  $3500; 
6.340  Pinehaven  Rd;  owner  and 
builder.  G  C  Wiser.  1869  Drake  Dr. 


ALTERATIONS  (business  building), 
$700 ;  31  N  2nd  St ;  owner  and  build- 
er, O  L  Davis. 

ALTERATIONS  (office  building), 
$1000;  St  Claire  Bldg;  owner,  St 
Claire  Bldg,  premises ;  builder,  B  A 
Hathaway   &   Co,   1275  Glen   Eyrie 

APARTMENT  HOUSE,  $20,000;  2048 
Alameda  Way;  owner,  J  S  Zim- 
merman ;  builder,  Paul  N  Parker, 
341   Raymond  Ave,  San  Jose. 

ALTERATIONS  (residence),  $700; 
360  Auzerais;  owner,  F  N  Angotti, 
premises ;  builder,  Al  Bolei,  164  Vine 
St.  San  Jose. 

FOUNDATION  (residence).  $560;  990 
Cinnabar;  owner.  R  Scatzo.  prem; 
builder.  Joe  Zlnola.  633  N  21st  St, 
San  Jose. 

BUILDING  (business),  $4500;  785  N 
13th  St ;  owner  and  builder,  J  M 
Bales. 

BUILDING  (accessory),  $600;  1067 
Palm;  owner  and  builder,  A  Lo- 
zano. 

RESIDENCE.  $6900;  415  Emory  St; 
owner  and  builder,  N  D  Bnice. 

BUILDING  (accessory),  $500;  66  N 
13th  St;  owner  and  builder,  Paul 
Blelsch. 

RESIDENCE,  $10,000;  1430  Glenwood  ;■ 
owner  and  builder,  E  G  Skewea. 

ALTERATIONS  (business  building). 
$3000:  13  S  Market  St;  owner,  Mar- 
tin Bryman,  prem;  builder.  Bridges 
Construction  Co,  1071  Pine  Ave, 
San  Jose. 

ADDITION  (to  meeting  hall),  $19,- 
700;  325  N  3rd  St;  owner.  Memory 
Post  No  399,  prem;  builder,  E  A 
Hathaway    &   Co,    1275  Glen   Eyrie 

ik^iro       ^nn       Trtop 

ALTERATIONS    (business   building),/ 

$600;   25  E  Santa  Clara  St;  owner 

and  builder,  William  Cortier. 
RESIDENCE,  $7000;   183  George  St; 

owne  rand  builder,  T  SimonettL 
ADDITION    (to    apartments),    $1000; 

98   N    5th    St;    owner  and    builder. 

Fred  Johnson,  premises. 
ALTERATIONS      (residence),      $700  r 

1067  S  11th  St;  owner.  O  Caatag- 

noll,    premises;    builder,    Ralph    W 

Hyde. 
BUILDING    (business),   $1800;   04S  8 

1st    St;    owner.    N   Chote;    builder. 

Thomas  W  Dempsey. 
RESIDENCE.   $7000;   120  N  83rd  St; 

owner  and  builder,  Q  M  Brookllas. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Writ*  for   Prloa* 

Pacific  Pipe  Co. 

160  Spear  St.,  San  Frandseo 


SACRAMENTO  COUNTY 


DWELLING  (6- room  1  $,r500  :  Ptn  RMt 
1.  Hsgginwood  Sub  No5;  owner  and 
builder.  Ollle  Rouan.  1848  SoMth 
Ave.   Dol   Paso   Help.hts. 

DWELLING    (4-rPom).    .-S3000:    Lot   1 
Blk    F.    North    Sacramanto    No.    4 
owner   and    builc'er.    C   A    Wnddel' 
Rtp   7,    Bo.x   11 23- A. 

DWELLING  (6-roomi  $3.')00;  Lot  5. 
Ecton  Tract:  owner  and  builder 
Marlon  B  Campbell.  325  Circuit 
Drive,    Rosevllle. 

.STORE  BLDG.  $3500;  I^t  4,  Rlk  33. 
North  Sacramento  No  8;  owner 
and  builder.  T  Hlgglns,  1130  Ar- 
cade Blvd.  N<.rth  Sacramento 

GARAGE  $1000:  Lot  49,  Flcmmlng 
Highway  Farms:  owner  and  bui:d- 
or,  Wilbur  Mcurct.  2.320  26th   St 

OARAGE.  SIOOO:  Ptn  Lot  «.  New- 
Prague  Park:  owner  and  builder. 
Ix?o  E  Ne>son,  Rte-  1.  Box  61.  Rio 
Linda. 

STORE    BLDO.    $8000;    Ptn    Sec    20, 


SHAW 
BOX 

(Heavy  Duty) 

LOAD 

LIFTER 

ELECTRIC 

HOIST 

CAPACITIES 
!4  to  20  Ton 

Shaw-Box  Electric  Cranes 

Jib  Cranes  -  "A"  Frames 

Hand  Operated  Cranes 

Manufacturers  —  bistributors 


ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San   Francisco,  Calif. 

Phone  DEIawatc  7487 


STEELF ORMS 

STKLTUBB  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

444  Harrison  Str««f       DOuglot  5S83       Son  Proncitco 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  Sfreet 
OAKLAND  12.  CALIF.  '     TWinoolcs  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hard  to  Get*'  items  for  you. 


MONDAY.  MARCH  10,  1947 


DAILY     PACIFIC     BUILDER 


RESIDENCE.  $8000;  934  Walnut  St- 
owner  J  Ollverla;  builder,  T 
Herachback.  219  Twohy  Bldjr.  San 

ALTERATIONS    (business  buildinr) 
15000;  633  N  13th  St;  owner,  SUi- 
ford  J  Smith,    prem;    builder.  E  J 
Ryan  Co.  266  N  34th  St.  Sa  nJose^ 

ALTERATIONS     (residence)*   $1W» 

?®^   ^i^n^'"«=    °^'''"   «^d    builder. 
Ig:oe  Mills,   premises. 

RESIDENCE,     $7700;     1299     Prevost- 

owner  and   builder.   R  a   Fletcher 
RESIDENCE.     $7500;     1193     Spencer 

Ave;    owner   and    builder.    John    C 

Strauss. 
RESIDENCE.     $9500;     25     Rosa     St- 

owner  and   builder.   Miss  A  Dixon! 

SACRAMENTO 
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^?f8^T«S,'°«?°   ^'°  dwelling).  $685; 

Tvf«-„^        •    °'^°®''   *°<*    builder. 
Toney  Corey,  premises. 

REROOF    DWELLING,    $500;    230  J 

St;    owner.    G    Blanchl.    premises; 

builder,  Yancey  Co,  2116  K  St 
ADDITION    (to  building)    .$900;   1210 

p    St;    owner    and    builder,    H   A 

Lund,  premises. 
DWELLING     (7-room).     $8000;     2140 

oth   Ave;    owner  and  builder    Fred 

Nlcklin,  1676  9th  Ave. 
DWELLING     (6-room).     $7000;      1600 

2..      M  ^^;   owner.    J   G   Heckes.    267 

rJpatw^^^=   ''.""^^'•'  ^  L  Heckes. 
^      .f^®    ^*°    dwelling),    $400;    2301 
Capital   Ave;    owner,    Mrs    George 
Yoerk,  premises;  builder,  J  F  Rey- 
nolds. 1115  T  St.  ^ 

REPAIRS  TO  FOUNDATION  (dwell- 
ing). $600;  1816  48th  St;  owner.  Mrs 
Dumble,  premises;  builder,  J  F 
Reynolds.  1115  T  St 

DWELLING  (5-room).  $5000;  3340 
45th  St;  owner  and  builder.  Chaa 
E  Deculr. 

-^£ITION  (to  dwelling).  $795;  941 
Mrd  St;  owner  and  builder,  Thomas 
R  Pascoe.   premises. 

REMODEL  (building).  $3000-  2331  S 
St;  owner.  J  A  Peterson,  premises; 
builder.   Stolte.  Inc. 

REMODEL  (lavatory).  $1900;  505  j 
St;  owner,  YMCA.  premises';  build- 
er, C  J  Hopklnaon,  1810  28th  St 

QUONSET  BUILDING.  $5500;  2300 
4th  St;  owner  and  builder.  A  J 
Gagnon,   626  4th  Ave. 

DWELLING  (5-room).  $5000;  5105  C 
St;  owner  and  builder.  L  F  Stew- 
art, 3911   Solano  Way. 

REMODEL  (dwelling  Into  2  units) 
$»500;  815  19th  St;  owner  and  build- 
er, Frank  Williams.  912  J  St. 

REMODEL  (store  front),  $950;  618 
L  St;  owner.  Sam  Dison.  premises; 
builder.  J  Paul  Howell.  1837  47th  St 

ADDITION  (to  dwelling),  $500;  1408 
Q  St ;  owner  and  builder.  Mrs  Grace 
Miller,  premises. 

DWELLINGS  (5-room)  (2).  $8000 
each;  4910  and  4848  Brand  Way: 
owner  and  builder.  Fred  Betz.  849 
4th  Ave. 

SHOP  BUILDING  (80x120  ft.  brick 
and  concrete).  $35,000;  6471  Eastern 
Ave;  owner  and  builder,  Ray  Ray- 
mond. 216  N  12th  St 


owner.  Norman  Edwards;  contrcc- 
tor.  Ward  Tucker.  816  4th  Avenue, 
San  Mateo. 

ADDITION.  $3000.  1906  St  Francia 
Way;  owner.  Wm  Orth;  contrac- 
tor, Cecil   Smith,  420  Chestnut. 

DWELLINGS,  two.  $10,000  each ;  1547 
Elm,  1384  Cordelleras;  owner  and 
builden  Nelson  Welbanks.  1366 
Whipple  Ave.  Redwood  City 

DlfePI^Y  ROOM.  $7')00;  777  El  Ca- 
mino  Real;  owner,  Marine-Aircraft 
Corp;  contractor,  Pacific  Indus- 
triea 

DWELLING.  $10,000;  1414  Cordil- 
leras; owner  and  buiiaer.  Edwin 
Ohlsson. 


SANTA   CLARA  COUNTY 


DWELLING.    $6000;     Reed    Avenue 
owner  and  builder,  P  Gutierrez.  300 
Juanlta,  San  Joec. 

DWELLING.  $6000;  Lot  6  N  Clare- 
mont  Ave:  ov  ner  and  builder.  J  J 

T.,?,^"*  ^  ^  San  Antonio.  San  Jose. 

DWELLING,  $9000;  )555  Keesllng; 
owner  and   builder,   H   E   Bayles 

15WEI-LING.  ?.2000;  PIckford  and 
Talm.idgc;  owner  and  builder,  ir 
S   Adamsun,    frenerai   delivery.   San 

J08C. 

DWELLING.  $2000;  Bonnie  Brae  and 
Saratoga-Los  Gatos  Road;  owner 
and  buildqr.  C  Bray,  296  N  3rd.  San 
Jose. 

DWELLINGS,  three,  $7000  ea ;  Lots 
31,  32.  34  Alexander  Avenue.  Almo 
Terrace;  owner  and  builder.  Un- 
deen  &  Garcia.  230  Velarde  Street. 
Mtn  View. 

BOTTLING  Works.   $6000;    Bayshorr 
at    Laurelwood    underpass;    owner 
and    contractur.    Schmidt    -    Salfen 
Star   Route,    Alma. 


BERKELEY 


DALY  CITY 


AFT,  3-Poom.  in  basement.  $2500;  Lot 

34  Blk  29.  Vista  GraJide  No  1 ;  own-. 

er  and  builder.  E  W  Goldkuld.  101 

Westlake   Ave. 
DWELLINGS,    5-room    frame.   $9000; 

Lot  40  Blk  29.  Vista  Grande  Tract ; 

owner.  N  Pearlman,  Miriam  Street: 

contractor.    J    F    Millett.    J^.    100 

Citrus    Ave. 

SAN  CARLOS 


ADDITION.  $500,  2735  Elmwood ; 
owner,  David,  prem ;  contractor. 
H    P   Christiansen.    2623   College. 

DWELLING.  6-roum.  $9000.  2910  Ac- 
ton owner  and  builder.  C  C  Luis. 
1820  Euclid. 

ALTER.  $1200;  816  San  Luis.  Road; 
owner  and  contructcr.  Paul  A  Ca- 
rothers,  81 1  San   Luis  Road. 

ALTERATIONS.  $6C<-0;  1480  Shat- 
t)ick,  owner  and  contractor.  Mary 
C  Cha.'»e,  1710  Grove  St;  plans  by 
C  Abramson. 

REPAIR.S,  $842;  39  Northampton; 
owner.  Mason -McDuf fie.  2101  Shat- 
tuck  Ave;  contractor.  Wayne  K 
Davis.  2041  University. 

SHED,  $500;  1601  Fifth,  owner  and 
builder.    Concick    Co.    premises. 

ALTERATIONS.  C720;  2804  Stuart; 
owner,  L  S  Bloom,  2804  Stuart, 
contractor,  Evans  Constr  Co.  2033 
Ashby  Ave. 

ALTERATIONS,  $1800;  2106  McGee ; 
owner.  J  MacDonald,  1645  Addison ; 
contractor.  Louis  Rapp.  206S  Ber- 
keley Way. 

ALTERATIONS.  $1680;  1823  Berke- 
ley Way;  ;>wner  and  contractor.  T 
Nurml.   premiees. 


Completion  Notices 


SAN    MATEO    COUNTY 


ALTERATIONS.  $700;  123  Beverly, 
owner  and  builder,  Claude  C  Stev- 
ens. 

DWELLING.  $10,000;  1500  Green- 
wood :  owner.  J  Mount ;  contractor. 
E  H  Oxendine,  7  Oak  St.  Sunnyvale 

DWELLING,     $8000;     2515     Howard; 

CPAMakmgBid 

(Continued  from  Page  One) 

and  export  of  essential  raw  mate 
rials  and  many  finished  producti.. 
Tin  and  rubber  are  outstanding  ex- 
amples of  imports  carefully  dis- 
tributed to  important  users,  ac- 
cording to  the  committee  te.<?ti- 
mony. 

General  Fleming  said  that  cur- 
tailing CPA's  work  in  contract  set- 
tlement will  "impede  the  Govern- 
ment defense  ana  impair  its  posi- 
tion on  claims  which  are  being 
filed  currently  at.d  those  already 
in  hand." 

^  At  present  there  are  in  prepara- 
tion    information     on     some     117 
claims,  which  run  into  $13,800,000 
Wpnt  Bulk  of  Budget 

If  the  agency  is  permitted  to 
carry  out  its  authorized  functions. 
$16,800,000  of  the  $18,000,000  an- 
nual budget  appropriated  to  it  will 
have  to  be  authorized.  This  makos 
possible  a  deduction  of  only  $1,- 
200,000,  af?  recommended  to  Con- 
gress by  the  President 

The  House  already  has  voted, 
however,  to  take  away  twice  that 
amount  at  the  same  time  requiring 
that  CPA  be  liquidated  no  later 
than  June  .30  of  this  year. 

The  OTC  administrator  said  that 
reduction  in  operating  funds  as 
that  proposed  would  bririg  a  re- 
duction in  personnel  which  would 
make  it  necessary  to  confi.ie  CPA's 
remaining  functions  to  liquidation 
and  "limited  non  -  housing  func- 
tions." 

Thus,  he  said  support  to  the  vet- 
erans' emergency  housing  program 
would  have  to  be  terminated  by 
the  Oflk?e  of  Temporary  Controls 
on  March  81,  1947,  if  the  fund  re- 
c«Mion  it  voted  by  Confreis. 


Recorded  Completed 

Md'-.    ?l.    1947   -L   6.   B   .1.    "Dumbar- 
ton Park";   Milland   Development 
Co  to  MlllH  Const  Co       Mar  3,  1047 
Mar.  3.  1M7— L  42  A  43;  B  1;  "Sun- 
Mf'   HI gi' lands",  San  Corlsos  E  C 

Baker    to    Baker    Const    Co    

Mar.    3.    1947 

Mar.  3.  1947— L  27  St  28.  B  14;  "No 
Fair  Oaks  Sub  No  1"  John  C  Stro- 
be! et  al  to  whom  it  may  con- 
cern      Feb    28.     1947 

Mar.  3.  1947— L  8.  B  6.  "BurHn- 
game  Grove"  David  A  Nlcol- 
aldes  to  W  O  Nlcolaides  A  Son. 
Inc      Mar     3.    1917 

Mar.  ^  1947— L  42.  B  2.1;  "Whlto 
Oaks    Tr    Sub   No   4."    Edward    J 

Loreta  to  Loretz  &  Sullng  

Mar.   3.  1»47 

Mar  3.  1947— L  «.  9,  10.  18.  19  20. 
"Hampton  Court.  Valota  FVirk ' 
John  E  McCarthy  to  whom  it 
riiav    cmcfrn     Mar   3.    1*>17 

Mar.  .1.  1947—12.00  Acres.  "Altschul 
Tract"    Evolyn    Meyer   Fate    Ma- 

loiiey  to  Llovd   B  Osborne 

Mar     4.     1947 

Mar.  4.  1947— L  14.  S  3  ft  L  ?5,  B 
12;  "San  Bruno  Fifth  Add'n" 
Thonaa  L  Branhim  et  al  to  H  A 
Thruah  Mer.  3.   1947 

Mar.    4.    1947— L   4.    B    10.    "Tr   546. 
I>>mita     HIIIh"     August     Meurer 
et  al  to  whom  it  may  cor.cem 
Mar.    1.    1M7 

Mar.  4.  1947— L  44.  B  10;  "Tr  546 
Lomftn  Hill.s''  Gerrg3  Darragh 
et  al  to  A   Meurer  Mar  1,  1947 

Mar  4,  1947— L  20.  B  21.  "Builin- 
pihlof!  No  2."  Roy  Holdrege.  et 
al  to  Pratt  A  Mitchell  Feb    26,  1947 

Mnr.  4,  1947- L  1  to  9.  Inclusive; 
B9;Ll<%2Bll;  "Sho;e  Vlev 
Tract"     Nfwftridge    Park    Realty 

Co  to  Belle  Haven  Realty  Co 

Mar.     3.     1M7 

Mar.  4.  1917  L  5.  B  20;  "Menalto 
P«»rk'  R  W  Marshall  to  David 
D    Bohannon    Organization    .  .. 

Feb.     27.     1947 

Mar.  4.  1947— L  9,  B  1 ;  "Menalto 
Pari?"  R  W  Marshall  to  David  D 

Bohanni>n    Organization  

Feb.    25,    1917 

Mar.  4.  1947— L  2  &  3.  B  18;  "Men- 


alto Park''  R  W  Marshall  to 
David  D  Bohannon  Organiza- 
tion    Feb.   28,   1947 

Mar.  4.  1947— L  37.  38.  39,  A  40  B  2; 
"Oakleigti  Park"  The  Howei;  Co 
to  Ernest  C  Baker  Feb.  2«.  1947 

Mar  4,  1947— L  48  &  49,  B  1,  "Oak- 
lolgh    Park"    The    Howell    Co    to 

Frederick    Leland    Merrill    

Mar.  3.   1947 

Mar.  4,  1947— L  24  A  25.  B  11; 
"Weet   Redwood"  George   Sherry, 

et  al  to  whom  it  may  concern 

Mar.  3.   1947 

Mar.  4.  1947— Por  L  1,  B  7;  "No 
505  Friendly  Acres"  (3  not  com- 
pletions filed  covering  above) 
Richard  Dolucchi  to  Richard  De- 
lucchl   A   Co yeb.   28.   1947 

Mar.  4.  1047— L  10  ft  ^  L  9,  B  60 ; 
"EaTton  Aud*!!.  Burlingame" 
Joseph  Andrew  Hayes  to  Chas 
J  Pedersen Feb.  24,  1947 

Mar.  4.  1947— L  ••¥"  B  8;  Lyon  ft 
Hoa?  Sub  David  J  M  Millar  et  al 
to   Allan    Mclntyre   Feb  21.   1947 

Mar.  5.  1947— L  1.  2.  3.  4.  6.  7.  16 
&  16  B  1:  "Laurel  Hills"  H  H 
MacDonald  to  whom  it  may  con- 
cern     Mar.    4.    1947 

Mar.  5.  1947— L  6.  7,  8,  9.  10  &  11. 
B  1;  "Greene  Park"  Greene 
Bros  to  whom  it  may  concern.  . 
Mar.  3.   1947 

Mar.  5.  1947— L  25.  B  21.  "Mlll- 
brae  Highlands  No  1 ; ;  Roland 
G  Giorgl  ct  al  to  Lloyd  I  Cur- 
tlss     Feb.     27.     1947 

Mar  5.  1S47-L  5.  B  9;  "Sian  Mateo 
Knolls"  Wm  C  Smith  et  al  lo 
whom   !t  may  concern  Mar.  5.  1947 

Mar  5,  1947— L  3.  B  10;  "Tr  646; 
Lom'ta  Hills"  August  Meurer 
to  whom  it  may  concem.Mar.  1,  1947 

Mar.  5.  1947- L  40.  41,  B  1 ;  Oak- 
leigh  Park"  The  Howell  Co  to  P 
T.   Merrill    Feb.   26.    1947 

Mar.  5.  1947— NE'^  L  310;  "San 
Mateo  City  Homestead  Ass'n" 
Arvid  Hamberg.  et  al.  to  whom 
it  may  concern       Cessation  1-31-47 

ALAMEDA  COUNTY 

Recorded  Completed 

Mar.  5.  1947—1  on  Lot  9  ft  1  on  Lot 
10.  Tract  745.  Oakland.  Calif. 
Leslie  C  Dawe  to  whom  It  may 
concern     March     4.     1947 

Mar.  6.  1947—1849  103rd  Ave.  Oak- 
land. Calif.  C  H  Mullen  to  whom 
it  may  concern  March  1,  1917 

Mar.     6.     1947-4253     I^guna     Ave. 
Oakland.    Calif.    Marie    Christen - 
aen    to  whom   It    may    concern 
March  4.  1947 

Mar.  6.  1947—19108  19110  ftl9112. 
Parsons  Ave  Castro  Valley.  Hay- 
ward.    Calif.    Evolyn    E    Mellen- 

camp   to   E    II    Mellencamp 

- Man:h    5.    1947 

Mar.  8.  1947— Lotls  7  ft  »,  Blk  16. 
Map  Iveywood  Extension.  Oak- 
land, Calif.  Raymord  A  ft  Hukia 
M  Magee  to  whom  11  may  con- 
cern Feb.    28,    1917 

Mar  5,  1947—990  Medford  Ave. 
Hayward,  Calif  Orville  L  Davis  to 
whom  it  may  concern  .Feb.  24.  1947 

Mar.  5.  1947— Port lonM^ot  10.  Blk 
3.  Map  Resubdivision  BIks  1.  2 
&  3;  Lands  Adjacent  to  the  town 
of  Encinal.  Alameda.  Calif.  Jo- 
-••eph  W  Pickrall  to  J  H  PickreH 
ft  Son March  3.  1947 


Joe  C  Alesaandro  va  Henoann  R 
and  Vinnie  R  Hewelcke |l,30a54 


Non-Responsibility 


SAN    rRANCI8CO  COUNTY 


March  3.  1947—233  Sanaome  St  (S 
notices).  Fireman's  Fund  Insur- 
ance Co  as  to  improvements  on 
property. 


Plumbing  Permits 


OAKLAND 


8471  Ascot  Dr;  owner.  A  Russello; 
phimber.  H  Salisbury;  6  plumbing 
fixtures;  3  gas  openings;  20  water 
connections. 

7324  MacArthur;  owner,  Dr  Austin; 
plumber.  W  Ruf;  0  plumbmg  fix- 
tures;  6  water  connections. 

.1917  Keller;  ownei  and  plumber, 
J  Eaposito;  2  plumbmg  fixtures;  4 
water  connections. 

3421  Telegraph  Ave ;  owner.  Soares ; 
plumber,  D  Minogglo;  3  plumbing 
fixtures  P  water  connections. 

5775  Foothill  Blvd ;  owner,  Barna- 
main ;  plumber.  Finzel ;  1  plumbing 
fixture;  3  water  connections. 

3558  Harper  St ;  owner.  D  A  Miller 
plumber.    O    Zeis;    1    plumbing    fix- 
ture. 

1229  33rd  Ave;  owner  .R  Watson; 
plumber,  C  Carlson;  1  plumbing  fix- 
ture. 

38th  and  Broadway;  owner.  Andw 
Wllliams;  plumber.  H  Lee;  3  pi  fix. 

99th  and  Lawlor;  owner.  J  Arm- 
strong; plumber.  H  Lee;  0  pi  fix;  3 
gas  op;  12  water  con. 

1472  3rd  St;  owner,  M  King;  plumb- 
er. G  Murray;  7  pi  fix;  li  water  con. 

1497  7th  St;  owner ;  plumb- 
er. H  Jenson ;  1  pi  fix. 

539  8th  Strec  t ;  owner.  Tekawf\ ; 
plumber.  J  Fergerton ,  2  water  on. 

6358  Estates  Diive;  owner.  D  P 
Lane;  plumber.  H  Lee;  6  pi  fix. 

2817  73rd  Ave;  owner,  C  House; 
plumber,  H  Lee;  13  pi  fix;  4  gas  op; 
'^0  .water  co)i. 

Foot  of  7th  St ;  owner.  Western  Pa- 
ciflcu  plumber,  H  Lee;  3  pi  fix;  20 
water  con. 

5733  San  Leandro  St;  owner,  F  M 
Ball  Co;  plumber.  J  Marsony;  20  pi 
fix  •    25    water   con. 

1526  67th  Ave;  owner.  ;  plumb- 
er. H  Clark:  1  pi  fix. 

3093   Broadway;   owner,   ; 

plumber,  Picaf  g  ;  2  g.as  op. 

1008  lOfcth  Ave;  owner.  J  Walker, 
plumber.  J  A  Fazio;  5  pi  fix;  3  gas 
op;  9  water  con. 


Electrical  Permits 


8AN  FRANCISCO 


ALAMEDA  COUNTY 

Recorded  Accepted 

March  7,  1947— John 

and  Lydia  Octavia  to  Wallace  A 
Peterson March  3.  1947 

March  7,  1947—2484  W  136th  Ave, 
San  Leandro.  Lewis  S  and  Mar- 
Jorie  E  Wood  to  whom  it  may 
concern  March  6.  1947 

March  8.  1947—136  Peralta  Ave.  San 
Leandro.  Floyd  M  Bueno  to  F  F 
Borges Jan.  15.  1947 

March  7.  1947— Lot  1,  Block  H, 
Tract  708.  Eden  Township.  Ala- 
meda County.  Stanley  M  Davis  to 
whom  it  may  concern  Feb.  27.  1947 

March  7.  1947— Lot  7,  Block  H, 
Tract  708,  Eden  Township,  Ala- 
meda County.  Franklin  A  Barr 
to  Stanley  M  Davis       March  8,  1947 

March  7,  1947— Lot  40,  Block  15. 
May  ReRuhdlvision  portion  North 
Cragmont,  Berkeley.  Charles  H 
and  Shirley  L  Adams,  Irwin  A 
and  Eleanor  A  Moreskine  to 
whom  It  may  concern  Feb.  25.  1947 

SAN    FRANCISCO   COUNTY 


Recorded  Accepted 

March  8.  1947—NW  Alemany  Blvd 
516.  541.  568.  591  and  816  SW 
Foote  Ave.  Walter  E  and  Max 
Hansen.  Inc.  to  whom  It  may 
concern March  5.  1947 

March  7.  1947— NE  10th  Ave  and 
Quintara.  Robert  V  and  Zorka 
C  McAnlnch  to  whom  It  may  con- 
cern  Feb.   28.   1947 

March  5.  1947— S  Sacramento  231.8 
W  Walnut.  Adolph  and  Rose 
Snow  to  whom  it  may  concern 
^.  March  1.  1947 

Liens  Filed 


3467  520  Mission  St;  owner.  Gutt- 
man :  contractor,  ^Bay  Elec  Co;  cor- 
recting violations. 

3488  1642  Bush;  owner.  Kaplan; 
contractor,  Bav  Elec  Co;  alterations. 

3469  25  Fulton ;  owner.  Hansen ; 
contractor,  Bay  Elec  Co;  alterations. 

3470  85  14th  St;  owner,  Cas{ro' 
contractor,  Bay  Elec  Co;  install  time 
clock,   etc. 

3471  800  Vermont;  owner.  Glusto: 
contractor.  Bay  Elec  Co;  4  outlets; 
correcting    violations. 

3472  1828  Egbert;  owner.  Kraft 
Foods;  contractor.  Paragon  Elec  Co; 
2    outlets;    2    plugs. 

.1173  ?102  Union;  owner.  Union 
Cleaners  :contractor,  Bylngton ;  mo- 
tors. 

3474  1738  O'Fari-ell;  owner.  Clean- 
ers: contractor,  Bylngton  Elec  Co; 
motors. 

8476  614  Jackson ;  owner.  Menson  ; 
contractor.  Bylngton  Elec;   2  outlets. 

3478  2218  Fillmore;  owner.  Sap- 
pin  gton ;  contractor.  Bylngton  Elec; 
4   plugs ;  special  equl> 

3477  1401  Divisadero;  owner,  ; 

contractor.  Bylngton  Elec  Co ;  1  plug. 

3478  1882  Divisadero;  owner.  C  ft  R 


Grocery;    contractor.    Byington;    mo- 
tors;    correct    above    installations. 

8479  1958  Sutter;  owner.  Johnson; 
contractor.  Bylngton  Elec  Co;  alter- 
ations. 

3480  735  F^ge;  owner.  Turner; 
contractor,  Bylngton  Elec;  8  out- 
lets;  4   plugs;   service;    :notors. 

3481  2102  Union;  owner.  Union 
Cleaners;  contractor,  Byington  Elec; 
1  plug;   motors. 

8482  2102  ITnlon;  owner.  Union 
Cleaners;  contractor,  Byington;  mo- 
tors. 

84P2  2017-19  Sacrnmcnlo;  owner. 
Padilla ;  contractor.  Byington  Elec; 
repair  fire  damage 

3483  46    Wi:mit;     owner,     Pugh ; 
contractor,  Byington  Elec  Co;  4  out-, 
lets;   4   switches;   4   plugs. 

3484  355  Stockton;  owner.  Pan 
American;  contiactor.  Central  Ele<: 
Co;    request    survey. 

3485  443  Folsom ;  owner.  Klockans  ; 
contractor,  Hampton  Elec  ft  Mfg; 
service ;    niotorb. 

3486  350 -Battery;  owner,  Barratt; 
contractor.  Hampton  Elec  Co;  ser- 
vice;  motors. 

3497  1761  Sutter:  owner.  Nichi  Dei 
Times;  contractor.  Hampton  Elec; 
motors. 

8488  1380  Bush  St;  owner.  Brooks 
Mfg  Co;  contractor.  Kuchel  ft  Slev- 
ers  Elec  Wks.  Ltd;  rectify  com- 
plaints. 

3489  42.'i  Tacitson  .St;  owner.  Pa- 
cific States  Printing  Co-  contractor. 
Kuchel  ft  Sievers  Elec  Wks.  Ltd ; 
service:   motors. 

8490  1920  Donner;  owner.  De  Per- 
ro;  conlractor.  Arc  Elec  Co;  10 
outlets;   10  switches;   10  plugs. 

3491  42nd  Ave.  E  175  ft  &  of  Lin- 
coln Ave ;  owner.  Boyd  Lindsay : 
contractor.  Arc  Elec  Co;  temporary 
saw  permits. 

3492  141  Quint  St;  owner  and  con- 
tractor. State  Elec  Co;  10  outlets; 
7   switches:   5  plugs. 

3493  1232     Powell;     owner.     Tom 


inpnimmHffMi 


ENGINEERING 

IN 

WOOD 

Fabricated  Crates, 
Pallets,  Specialties 


STRUCTURES-. 

■   ■••■FOB  AT   to         I 

220  Montoomcry  StrMt.   YUkon  6-0107        I 

Baeramtnto  OlDct: 
•AI4  .  Stk  St..  Ph»n«  Sm.  3*S43 


43  I 


Need  Concrete 
Buggies? 

Call  .  .  . 

STANDARD 

tor 

CMC  7  R.  DUMPOVERS 

EXbrook    8845 


ALAMEDA  COUNTY 


National  Expansion  Joint  Co. 

M OHufaef armr  oarf  Ofsfr/bsfor 
Pllll  lOARD  — FELT-SIDEO  ASPHALT  AND 
RIDWOOD   iXPANSION   JOINT   PILLIRS 

DMrlbafor 
MARVIL-KOTE— Cescraf*  Carlsg  Cempousd 
SIALZ — ExpoRtiea  Jeiat  Saaliaq  Compound 

Cempflos  witk  P«d«ral  Sp«ciftco«leiit  SS-P-334 

FOR     CONCRETE     CONSTRUCTION 


313  Savoatb  StrMt 


Uadorblll  7172         Son  Pronertce  3,  Calif. 


Recorded  Amount 

March    7.    1947— Lot    24,    Block    13, 
Map   North   Cragmont.    Berkeley. 


PETERS^  N  JiciMtERiiiaK: 

CONTRACTORS 


SAN  FRANCISCO 
VAUiicIo  5005 


LINE 
CONSTRUCTION 


EARTH 
BORING 


ac 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATF  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAOHC  COAST 

219  PACIFIC  lUILDING  OAKLAND.  CALIF. 


' 
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DAILY     PACIFIC     BUILDER 


MONDAY.  MARCH  10,  1947 


Wtof;  contractor.  Charles  Ylck;  6 
outlets;   2  switches. 

34M  2791  Bush;  owner,  L^xlnrton 
Fruit  Mkt;  contractor,  Charles  Tick; 
repatr  complaint. 

3496  930  Oiant;  owner,  Wong; 
contractor,  Chas  Ylck;  10  outlets; 
S  switches;  6  plugs. 

3496-3497  46th  Ave;  owner,  Pac 
Coast  Const  Co;  contractor,  B  J 
Doherty;  19  outlets;  18  switches;  26 
plugs;    servlcn;    2    beli    transformers. 

3498-3500     various   locations;    own- 


Classified  Advertising 


1—    MISCELLANEOUS  . 


Are  you  Interested  In  well-trained, 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS.  ENOINEBR& 
DRAFTSMEN,    SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEERS. 
CONSTRUCTION      ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE    HELJ*. 
For  further  Information  call 
B.  STEVENS,  OArfteld  1617 
Teohnlcal  Positions  Agsnoy 


BOOKKEEPINQ  SERVICE 
All  taxes,  payrolls  for  business  firms, 
contractors  and  Individuals.    No  ac- 
count too  large  or  too  small.    SEa- 
brtght  4462.  (tf) 


EXPERT  DRAFTTNO  SERVICES. 
FREE  LANCE.  Phone  ORaystoo* 
4248.  (tf) 


HELP  WANTED 


Reputable  S.  F.  Mechanical  Contrac- 
tor desires  EXPERIENCED  SHEET 
METAL  ESTIMATOR  with  knofwl- 
edge  of  Heating,  Ventilating  and  Air 
Conditioning.  Must  be  practical  man 
with  ability  to  take  off  and  lay  out 
Jobs  and  handle  men.  State  age,  ex- 
perience and  salary  expected.  Reply 
Box  36,  c/o  Daily  Pacific  Builder. 
8/10/47 

ARCHITECTURAL  DRAFTSMAN, 
some  exp.  required.  Permanent.  Sal- 
ary open.  Peterson  and  Spackman, 
architects.  693  Market  St.,  San  Fran- 
cisco. .  (3/14) 


3— POSITION  WANTED 

ASST.  8UPT.  or  FIELD  ESTI- 
MATOR desires  position.  7  yrs.  exp. 
In  conatruction  supervision.  Refer- 
ences. Available  latter  part  of  March. 
Reply  Box  35,  c/o  Dally  Padfle 
Builder.  8/10/47 


CONSTR.  SUPT.  available  after 
March  15.  Wide  exp.  in  construction. 
Supervision  and  business  administra- 
tion, draftinf^.  designing  and  expe- 
diting. Take  tall  charge  ol  opera- 
tions. Phono  Martinez  1064-R 
(3/10/47) 


PURCHASING  AGENT,  Admin- 
istrative  Assistant.  Office  Manager, 
etc.;  10  years'  exclusive  construction 
ex.;  veteran,  32,  single.  Reply  Box 
34  c/o  Daily  Pacific  Builder. 

_^__ (3/10/47) 

Experienced    purchasing  agent   de- 
sires poaitlon  with  reliable  construc- 
tion concern.   Willing  to  travel.  Re- 
ply Box  310  Dally  Pacific  Builder. 
^ 8/14/47 

S—  FOR  RENT 

LUMBER  HANDLTNO  EQUIP- 
MENT :  CARRIERS.  STACKER&. 
TRUCKS.  Pacific  Carriers.  Oakland. 
KB   4-1661. 


6NE  Model  m  wokTHwaa* 

COMBINATION  DRAGLINE  SHOV- 
EL. Phone  JUnlper  7-8838,  San  Flma- 

Cisco.  (tf) 

ft—         FOR  SALE 

Corrujrated  ALUMINUM  SHEETS, 
19  gatigo.  .036-in.  4«H»96-in.  Alum- 
inum Products  Co..  8245  16th  Street 
Phone  UNderhill  2166  or  SUtter  6700. 

AVAILABLE  "  FOR  OOOBDIATF 
DELIVERY,  a  limited  quanUty  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  ntandard  dimension.  Phone 
Mr    Crandttll.  SUtter  8266.  (tf ) 


Brand  New  Complete  AUTOMA- 
TIC CONCRETE  BLOCK  MA- 
CHINE. For  full  particulars  write 
or  phone  J  Sdhomaker.  Rta  2.  Box 
785.  Los  Altos.  Phone  Los  Altos  2980. 
(tf) 

*i-ln    MftAV/V  bUtV  'BLACK  it 

DECKER"   DRILL,  new.    Phone  HE 


8771 


(8/10/47) 


LIFT  TRUcnC.  Ross  Model  19  HT; 
B  -  ton    capacity.     Perfect    condition. 
Priced  at  14000.    Convers*  Industries, 
P.  O.  Box  649.  Dial  6-6479.  Sacramen 
to.  Calif.  (8/10/47) 

LWIBEn  -   bUVl.   MATBMJIL: 

Fir  Dlmennlon,  bpecified  length;  Fir. 
timbers  plark ;  Fir.  boards;  kiln-dried 
Common  Pine;  Shlnirles;  Insulation 
Board;  Plywood;  Yellow  Pine  hard- 
wood flooring:  Mrt.al  T^th;  Pine  Rid- 
in  p,  Sheet  Rook  .  Oak  Floor;  DIMEN- 
SION FIR,  RANDOM  TJCNOTHS,  No 
3   COMMON   AND    BETTER.   862.00. 

AtsocLited  Contractors'  Service 
971  Sutter  St..  S.  F   9— PRospect  4500 

PLYWddD 

We  have  a  large  quantity  %-inch 
Plyscored,  rough.  Ideal  for  sub-floor- 
ing, sheathing.  Reductions  for  quan- 
tity purchases. 

SHINGLES 

Red  cedar  by  the  square  or  carload. 
Western  Pumlstone  Co.,  Commercial 
Rd.  off  County  Rd.,  San  Carlos,  Calif. 
Phone  San  Carlos  1202.  t/18 

i/i^l  NO  H    PLYWOOD 
New    Colma   Mill  A    Lumbar   Co., 
Daly  City.  Telephone  DE.  8844.  Da- 
coto,   Calif..   Talsphona   Deeoto   887L 

8/14/4T 


er,  Pac  Coart  Const  Co;  contractor, 
B  J  Doherty;  temporary  saw/ 

8501  121  C  Fair  Oaks;  owner,  Gram- 
pasas;  contractor,  Pac  Elec  Const 
Co;  6  outlets;  6  switches;  11  service. 

3602  710  York  .St;  owner.  Pacific 
Felt  Co;  contractor,  Buzzell  Elec 
Wks ;    motors. 

3503  370  Brannan  St;  owner,  H 
Rumpf ;  contractor,  Manning  &  Wnit- 
oker;  in  .service;  Install  meter  switch. 

3504  1335  Fillmore;  owner,  Mag- 
nus; contractor,  American  Elec  Co; 
motors. 

3505  SOO  Sutter;  owner,  Pleasanton 
Grocery;  contractor,  American  Elec 
Const;  alterations. 

3506  951  Howard;  owner.  Mission's 
Produce  Co;  contractor,  American 
Elec  Const;  motors;  welder. 

3507  1145   Market;    owner,    ; 

contractor,  QRS  Neon  Co;   signs. 

3508  299  Turk ;  owner,  W  B  Cassl- 
nelli;  contractor,  QRS  Neon  Co; 
signs. 

3609  78  West  Portal;  owner.  West 
Portal  Radio;  contractor,  QRS  Neon 
Co;  signs. 

3510  1100  S  Van  Ness;  owner. 
Cardinali ;  contractor.  Brumfield 
Elec  Sign;  signs;  transformers. 

3511  555  Bush;  owner ;  con- 
tractor, Malm  A  Welter;  5  outlets;  3 
switches;    6   plugs 

3512  724  Ellis;  owner.  Diebold ;  con- 
tractor. Malm  &  Welter;  Install  clock. 

3513  4079-18th;  owner.  Hing  Lee 
Laundry;  contractor.  Elec  Prod  Corp 
signs. 

3514  3515  222  Stockton  St;  owner. 
Pan  American  World  Airways;  con- 
tractor. Electrical  Prod  Co;   signs. 

3516     421    Arguello;    E    Sugarman. 

Inc;  contractor  Elec  Prod  Co;  slgnn. 

."1517    47  Kcamy  owner,  O  P  A;  con- 

3518  43rd  Ave,  between  Irving  and 
Judah;  owner,  Francis  Scott  Key 
School;  contractor,  Frank  F  Good- 
man ;  temporary  saw. 

3519  Key  Ave  comer  3rd  St;  own- 
er. City  of  San  Francisco;  contrac- 
tor. Frank  F  Goodman;  20  outlets- 
4  switches;  2  plugs. 

3520  43rd  Ave  between  Irving  and 
Judah ;  owner.  City  of  San  Francisco ; 
contractor,  Frank  F  Goodman;  40 
outlets;  8  switches;  4  plugs;  service. 

3521  38th  Ave  between  Taraval 
and  Ulloa;  owner,  City  of  San  Fran- 
cisco ;  contractor,  Frank  F  Goodman ; 
32  outlets;  8  switches;  5  plugs. 

3522  Lathrop,  Wheele  rand  Tun- 
nel Aves;  owner.  City  of  San  Fran- 
cisco ;  contractor,  Frank  F  Goodman ; 
20  outlets;  4  switches;  2  plugs. 

3523  Bay  View  and  Flora  Sta; 
owner.  City  of  San  Francisco;  con- 
tractor, Frank  F  Goodman;  20  out- 
lets; 4  switches;  2  plugs;  service. 

3624  aoth  Ave  and  Lawton  Stf 
owner.  City  of  San  Francisco;  con- 
tractor. Frank  F  Goodman;  20  out- 
lets; 4  switches;  2  plugs. 

3525  679  Sutter;  owner.  Colonial 
Room;  contractor,  O'Keeffe,  "The 
Fan    Mmn" ;    a    niugm. 

3626  204  Sacramento:  owner, 
Wa.shington :  contractor.  O'Keeffe, 
•The  Pan  Man"  3  outlets;  2  switches; 
10  plugs;  service;  new  meter  loop. 

3527  1535B  Filbert  St;  owner.  A 
Briasco;  contractor,  O  Vaccarino;  6 
outlets;  5  switches;  8  plugs;  service. 

8628  1208  Polk  St;  owner,  Pan- 
zinnl;  contractor,  G  Vaccarino;  alter- 
ations. 

3629    Irving  N  side  200  ft  W  of  7th 

Ave;  owner,    _. ;    contractor, 

H  C  Wilson;  service. 

3530  N  Santiago  50  ft  E  of  46th 
Ave;  owner,  M  Rude;  contractor. 
Associated  Elec  A  Mech  Co;  tempo- 
rary saw  service. 

3531  2747  Mission  St;  owner.  San 
Francisco  Linoleum  Co;  contractor, 
J  K  Herzog;  4  outlets;  1  switch;  2 
plugs;   service. 

3532-38  1173  Market  St;  owner,  T 
M  Long  A  Co;  contractor.  Neon  Sign 
Service  Co;  sign. 

3534  NE  comer  Funston  and  Klrk- 
ham;  owner.  Doelger;  contractor, 
Richmond  Electric;  temporary  saw 
service. 

3535  268  Market  St;  owner.  Hans- 
ford BIdg;  contractor.  Central  Elec- 
tric; survey  fire  damaga 

3536  469  O'Farrell  St ;  owner.  Serv- 
ice Distributing  Co ;  contractor.  Smith 
Electric ;  service ;  motors. 

3537  1470  Fulton  St;  owner,  N  J 
Hoaey;  contractor,  P  A  J  Electric; 
hall  light  meter  loop. 

3538  2190  Union  St;  owner.  Tony's 
Market;  contractor,  P  A  J  Electric; 
motors. 

8639  333  S  Van  Ness  Ave;  owner, 
Crowley  Co;  contractor,  P  A  J  Elec- 
tric; 4  outlets;  2  plugs. 

8640  158  Leland  Ave;  owner,  F 
Petkowick;  contractor.  P  A  J  Elec- 
tric ;  5  outlets ;  5  switches ;  3  plugs. 

3541  216  Powell  St;  owner.  L  Ser- 
bln ;  contractor.  American  Elec  Const 
Co;  transformer. 

3542  30th  Ave  E  side  100  ft  S  of 

Cabrillo;    owner ;    contractor, 

E  A  Koenig;  temporary  saw  servlca. 

3543-44  Various;  owner,  Moras!  A 
DeLucchi;  contractor.  Mercury  Elec- 
tric ;  32  outlets ;  22  switches ;  84  plugs ; 
cable  servica 

3545  1212  Jones  St;  owner,  R  C 
Hyland;  contractor.  Marine  EUectrtc; 
new  main   service  for  stove. 

3546-47  Various  locations ;  owner 
Lindsay;  contractor.  Adams  Electric; 
temporary  saw  service. 

3548-49  Various  locations  and  own- 
ers; contractor.  Atlas  Heating  A  Ven- 
tilating Co;   motors. 

3560  272  Clipper  St;  owner  and 
contractor.  A  C  Hansen ;  1  plug. 

8661  966  Howard  St ;  owner.  Amer- 
ican Elec  Const  Co ;  contractor,  Scott 
Sign  Service;  signs. 

8662  708  Polk  St;  owner.  Friction; 
cx>ntractor,  O'Keeffe  the  Fan  Man; 
survey. 

3563-54  Delta  and  Harkness;  own- 
er. Standard  Builders;  contractor,  C 
C  Wilson :  special  equipment. 

8668  1874  40th  Ave ;  owner.  Madf es ; 
contractor.  Edison  Electric;  1  outlet; 
1  switch  r  1  plug. 

8666     1880   San   Joss   Ats;    ownsr, 


Zatcoffs;  contractor,  Edison  Electric; 
motors. 

"5557"  1827  Irving  St;  owner,  Kally 
Belmont;  contractor.  Edison  Electric; 
reconnect  time  clork  and  panel  board. 

3558  2110  Van  Ness  Ave;  owner. 
Mason;  contractor.  Malm  A  Welter; 
motors. 

3559  2360  Washington  St;  owner, 
Nellls;  contractor.  Malm  A  Welter; 
4  plugs. 

3560  2370  Washington  St;  owner, 
Nellis;  contractor.  Malm  A  Welter; 
2  outlets;  2  switches. 

3561-62  395-397  Head  St;  owner. 
Thrall;  contractor.  Star  Electric;  8 
outlets;  6  switches;  service. 

8563-66  Various  locations  and  own^ 
ers ;  contractor,  Star  Electric ;  imder 
ground  service. 


Lovlers  Home  Appliances;  contrac- 
tor.   General    Neon    Lite;    sign. 

4464S  4050  Sequoyah  Road;  own- 
er, Sam  Fortlguso;  contractor.  Cap- 
itol Elec;  outlets;  switches;  wirtiig. 

44644  J98  Wood.  St;  owner,  B  J 
Robinson;  contractor,  Thoa  C  Moody; 
wire  meter. 

4464C  6317  Florio;  owntr,  special 
owner's  permit;  contractor,  Geo  F 
Hall;  outlets;  switches;  fixtures: 
plugs;   new  Installation. 


BERKELEY 


OAKLAND 


44603  5120  Telegraph;  owner,  Bar- 
rel House  Liquor;  contractor.  Stand- 
ard Display;  .sign. 

44604  6601  Castle  Dr ;  owner,  Brass 
&  Hyland ;  contractor,  R  A  Roeber ; 
furnace  motor. 

44605  789  Kingston  St;  owner, 
Tleglund;  contractor,  Red  Top  Elec; 
new    installation. 

44806  4200  E  12th  St ;  owner  .Cream 
A  Bakery;  contractor,  C  A  Langlais; 
plugs. 

44607  602  El  Dorado ;  owner.  Nan 
Bokkelan  Cafe:  contractor,  Robert's 
Lght  Fix:  fire  repair. 

44608  4116  Dickson;  owner.  Spaf- 
ford;  contractor,  Johnston  Elec; 
range  wiring. 

44609  6601  San  Leandro;  owner. 
Johnson  Mfg  Co;  contractor,  Del 
Monte  Elec;  fixtures. 

44610  6601  San  Leandro:  owner. 
Johnson  Mfg  Co;  contractor.  Del 
Monte;  outlets;  switches;  plugs; 
fnotors;    nev/   installation. 

44611  7009  Thomhill;  owner.  Wig- 
gins &  Marsh  ;  contractor.  Harer  Fur- 
nace ;   blower. 

44612  2303  Railroad;  owner,  Par- 
rick;  contractor.  L  R  Wallace  Jr; 
outlets;    plugs;    motors;    alterations. 

14613  2303  Railroad;  owner.  Par- 
rick;  contractor,  L  R  Wallace  Jr, 
fixtures. 

44614  5920  College;  owner.  L  Niel- 
pon;  contractor  Home  Electric  Co; 
motors ;    new    installation. 

44615  6639  Eastlawn ;  owner ; 

contractor,  Mrs  T  H  Lamph ;  outlets ; 
switches;  fixtures;  alterations. 

44616  2S9  21st  St ;  owner,  W  Greu- 
ner:    contractor,    Clifford;    fixtures. 

4«i617    289  21st  St;  owner.  W  Greu 
ner:     contractor.     Clifford;     outlets; 
switches :  plugs  " 

44618  478  45th  St;  owner.  Pac  Tel 
A  Tel;  contractor  Matson  Elec  Eq; 
outlets. 

44619  47V  45th  St;  owner,  Pac  Tel 
A  Tel ;  coiltractor,  Matson  Elec  Eq ; 
fixtures. 

44620  43t    5th    St;    owner ; 

contractor  IPac    Elec    A    Mech    Co; 
wiring,  / 

44621  86337th  St ;  owner.  O  C  Cole- 
man ;  cont^^ctor.  Payne  A  Burks; 
alterations/  service. 

44622  ?S21  26th  Ave;  owner.  C  G 
Durbin ;  contractor,  C  G  Durbln ;  ser- 
V  ice ;    rcmge. 

44623  643  16th  St;  owner.  Jimmy 
Defer;  contractor,  Spott ;  outlets; 
switches. 

44624  Sequoyah  Road;  owner.  Se- 
quoyah Country  Club;  contractor. 
&pott ;  fixtures. 

44625  Sequoyah  Road ;  owner.  Se- 
quoyah Country  Club;  contractor. 
Spott :   switches. 

44626  14th  and  NW  Alice:  owner 
and  contractor.  Foster  A  Kleiser- 
o'jtletR;    switches;    fixtures;    alter. 

44627  19th  and  Telegraph ;  owner 
Central  Delicatessen ;  contractor. 
Western  Neon,  connected  by  T  L  Ro- 
.•■enherg;   sign. 

44628  19th  and  Telegraph ;  owner. 
Rooe  Poultry;  contractor.  Western 
Neon;  connection  by  T  L  Rosenberg: 
sign. 

44629  1537  Webster;  owner,  Die- 
trich Poet ;  contractor,  Pacific  Elec 
Motors;    alterations. 

44630  920  52nd  Ave;  owner.  White; 
contractor.  Johnston  Elec;  outlets; 
alterations. 

44631  2746  73rd  Ave;  owner.  Den 
.Salisbury;  contracior.  Johnston  Elec; 
outlets  ;  switches ;  plugs ;  alterations. 

44632  7025  East  lt4h  St;  ownei. 
Brown's  Sales  A  Rentals:  contractor. 
Al  Redman;  outlets;  switches;  plugs; 
new   installation. 

44633  4133  Maybelle;  owner.  John- 
son A  Cameron:  contractor.  Capitol; 
fixtures ;  new  installation. 

44634  10626  E  I4th  Street;  owner. 
General  Motor  Truck  A  Coach;  con- 
tractor. Fcott-Buttner;  outlets;  pi, 
switches :  alterations. 

44635  3361  MacArthur  Blvd;  own- 
er. Goldcan;  contractor  .Collins  Elec. 
outlets  ;    twitches ;    plugs. 

44636  868  Colman  ;   owner,  ; 

oontractor.    Ous    Anderson;    service, 

446.'<7  3307  Grand  Avenue;  owner. 
Jerry  Hayner;  contractor,  Fluoro 
Electric ;    switches ;    fixtures. 

44638  6285  Rutliland  Road;  owner 
C  Westwood :  contracior.  Paramount 
outlets:    twitches;   plugs. 

446.^9  109  Grand  Ave;  owner,  E  L 
Rnttner;  contractor,  Scott-Buttner ; 
fixtures. 

44640  4201  Telegraph  Ave;  owner. 
Walt  Houston  Linlouem.  contractor. 
General  Neon  Lite;  new  installation. 

44641  4436  E  14fh  Street;  owner. 
Sportsman's  Ton.sorial;  contractor. 
General  Neon  Lite  Co;  new  Instal- 
lation. 

44642  1365  Frultvale  Ave;   owner. 


1634  San  Pablo;  owner,  M  Kasheli; 
contractor,  Spott  Electric;  2  outlets; 

1  switch ;  2  fixtures ;  1  motor. 

2126  Dwight;  owner,  L  N  Miller; 
contractor.  Spott  Electric;  24  fix- 
tures. 

1607  Derby;  owner, ;  contrac- 
tor. Isaac  Wilson ;  4  outlets ;  10  plugs ; 

2  switches;  3  circuits. 

2220  Haste  (upper);  owner, ; 

contractor,  Monso  Electric ;  2  outlets ; 
7  switches;  6  fixtures;  4  plugs;  new 
service ;  2  circuits. 

693  Spruce;  owner,  ;  contrac- 
tor. Havens  A  Wade;  1  outlet;  1  fix- 
ture; 1  swtich. 

3128  King;  owner ;  contrac- 
tor. Havens  A  Wade;  1  outlet;  1  fix- 
ture; 6  plugs;  1  circuit 

1641  Curtis;  owner, ;  con- 
tractor,  Havens  A  Wade;   1   outlet; 

1  switch;  1  fixture;  2  plugs. 

2405  Prospect;  owner,  R  Rathney;' 
contractor.  Havens  A  Wade  4  fix- 
tures. 

1711 H  Bancroft  owner, ;  con- 
tractor, Havens  A  Wade;  4  outlets; 
5  switches ;  6  plugs ;  2  circuits. 

2126  Hanor;  owner,  A  Hendrickson;* 
contractor.  Havens  A  Wade;  7  out- 
lets; 8  switches;  12  plugs;  4  circuits, 

2917  Benvenue ;  owner,  N  J  D  Am- 
brogia;  contractor,  Havens  A  Wade; 

9  outlets;  8  switches;  15  plugs;  4 
circuits. 

1717  La  Loma;  owner,  Parker  Chla- 
fella;  contractor,  Havens  A  Wade; 
11  fixtures. 

2208  Dwight ;  owner,  A  Glllen ;  con- 
tractor. Havens  A  Wade;  6  fixtures. 

2556  Telegraph;  owner, ;  con- 
tractor, Rochester  Electric;  10  out- 
lets; 1  switch;  10  fixtures;  1  motor. 

2434  Hillside;  owner,  T  A  Ashley; 
contractor,  Rochester  Electric;  10 
outlets;  6  switches;  19  plugs;  3  cir- 
cuits. 

2413  Mllvia;  owner,  Dan  Patrldge; 
contractor,  Rochester  Electric ;  16  fix- 
tures. 

2495  Shattuck;  owner,  Lars  Svens- 
goord;  contractor,  Rochester  Elec- 
tric;   2  fixtures. 

1911  Addison;  owner,  J  Nenderllng; 
contractor,  Bradshaw  Electric ;  8  out- 
lets ;  2  switches ;  4  plugs. 

981  Euclid ;  owner,  McMurry ;  con- 
tractor. Bradshaw  Electric ;  3  outlets ; 

2  switches;  3  fixtures;  8  plugs;  2 
circuits. 

1435  Summit;  owner.  Jackson ;  con- 
tractor. J  C  Owens;  1  motor. 

2488  Grove;  owner,  P  Lang;  con- 
tractor, Matson  Electric;  4  fixtures; 

10  plugs;  new  service;  4  circuits;  1 
motor. 

2905  College;  owner,  _.;  con- 
tractor. College  Ave  Electric;  1  mo- 
tor. 

2300  Acton ;  owner  and  contractor, 
Walter  F  Sundnan ;  1  motor. 

3109'/^  Shattuck  Ave;  owner, ; 

contractor.  Ace  Electric  Sign  Co;  1 
sign. 

1736  Alcatraz;  owner,  M  KUgore; 
contractor.  Ace  Electric  Sign  Co;  1 
sign. 

.  1410  Parker;  owner,  D  M  Cotton; 
contractor,  Anderson  Electric;  6  out- 
lets; 6  switches;  11  pluga;  new  serv- 
ice ;  3  circuits. 

160  Fairlawn ;  Owner,  PuHlnam ; 
contractor,  Manning  A  Whitaker;'  1 
motor. 

734  Spruce;  owner,  A  H  Rahlves; 
contractor,  Manning  A  Whitaker;  1 
motor. 

25  Rock  Lane ;  owner,  L  Van  Mehr ; 
contractor.  Manning  A  Whitaker;  1 
motor. 


Modernistic  Office 

(Continued  frnpn  Page  One) 


The  excavation  work  already  has 
been  completd.  Construction  of 
thiB  unit,  supplmentary  to  the 
present  accounting  office,  would 
enable  personnel  authorities  to  cen- 
ter GAO  employees  under  one  roof 
and  relieve  "terribly  crowded  con- 
ditions" elsewhere,  Reynolds  tes- 
tified. 

Await  Congress  Okay 
While  District  of  Columbia  build- 
ings just  now  hold  a  preferred 
position  on  the  nation's  list  of  fed- 
erally sponsored  construction,  there 
remains  many  millions  of  doUarE 
worth  of  building  in  the  nature  of 
post  offices,  federal  buildings,  pris- 
on structures  and  other  govern- 
ment facilities  that  are  planned, 
with  drawings  completed,  and 
await  only  the  the  starting  signal 
from  congress. 


3112  Shattuck;  owner,  Hodgson's 
Shoe  Store;  contractor,  Spott  Elec- 
tric; 1  sign;  1  transformer. 

1821  62nd  St;  owner,  W  B  Hotch- 
klss;  contractor,  Aarvaks  Heating;  1 
motor. 

3350  Adeline;  owner,  Donahues 
Restaurant;  contractor.  Aarvaks;'  1 
motor. 


POSITIONS   OPEN 

S-595— PRODUCTION  ENGR,  pref. 
30-40,  with  mechl.  or  Industrial  engr. 
degree  and  some  small  factory  ex- 
perience. Salary  open.  San  Francisco. 

S-600— SALES  ENGRS.,  exper.  con- 
tacting dealers,  promote  line  of 
pumps.  8400  month  and  expanses. 
Hdq.  San  Francisco.  Territories  near 
Nashville  and  Philadelphia. 

S-514  — SALES  ENGINEERS,  ex- 
perienced selling  steam  boilers,  to 
take  charge  of  dept  Salary  opm. 
Northern  California. 


INGINEERING  SOCIETIIS 
PERSONNiL  SERVICE.  INC. 

(AgcBcy) 
Newton  D.  Cook.  Mgr. 

57  rOST  ST.  S.  p.  4 
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Official  Proposal 


Davis  Campus 


'ADVERTISEMENT    FOR    BIDS 


"Subject  to  the  conditions  pre- 
scribed by  the  underslgnel,  sealed 
bids  are  Invited  for  the  following 
work  for  the  construction  of  the  Soils 
and  Irrigation  Building  on  the  Davis 
Campus,  University  of  California, 
Davis,  California:  (1)  General  Coa- 
structlon,  (2)  Electric  Work.  (3)  Air 
Conditioning  Work,  (4)  Plumbing 
Work,  (5)  Heating  and  Ventilating 
Work,  (6)  Combination  Plumbing  anil 
Heating  and  Ventilating  Work,  (7/ 
Combination  Plumbing,  Heating  and 
Ventilating  and  Electrical  Work,  (8> 
Combination  General  Construction. 
Electric,  riumblng  and  Heating  and 
Ventilating  Work.  This  project  has 
been  granted  CPA  authorization  un- 
der VHP-1.  Plans  and  speclflcatlonu 
will  be  issued  to  intending  bidder!> 
upon  the  deposit  of  fifty  (950)  dol- 
lars per  set.  No  bids  will  be  re- 
ceived after  2:00  P  .\L  March  24. 
1947  Plans,  specifications  and  in- 
formation will  be  available  starting 
February  26,  1947.  at  the  Casbior'b 
office.  1(Ki  Administration  Building, 
University  of  California.  Berkeley. 
California,  and  at  the  Business  Of- 
fice. 101  Administration  Building. 
University  of  California.  Davis,  Cal- 
ifornia. The  right  to  reject  any  and 
all   bids   is   reserved. 

•THE  REGENTS  OF  THE 
UNIVERSITY    OF   CALIFORNIA" 
(Daily  Pacific   Builder  > 
(2/27,  28:  3/4,  5.  6;  7,  10.  11,  12/471 


TIE  ROD 
CLEVISES 


No.  2V2  -  3  -  3V2  -  4 

AVAILABLE  FROM  STOCK 
Subject  to  Prior  Sale 

Sold  as  Blank  or  Complete, 

Drilled,  Tapped  and  with 

Pins,  assembled 


Phones 

LAndscape  3-2642 

Richmond   1305 

Pon-Poc/f/c 
Mefal  Products,  f  AC. 

RICHMOND,  CALIFORNIA 


Associated  Wood  Products  Co. 


ff 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  '    BERKELEY  2.  CALIF. 
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WHAT'S  BEYOND  INFINITY? 


New  Deal  is  extending  to  finan- 
cially anemic  Cheesemania  a  "line 
of  credit"  then  that  country  can 
purchase  American  goods.  Our 
manufacturers  are  happy  because 
they  have  sold  their  jroods  for  sound 
American  taxpayers'  dollars  to  a 
customer  who  hasn't  quibbled  about 
price.  Who  said  repayment' 
^  ^  ^ 
But  what  happens  when  Cheese- 
mania  comes  back  for  the  second 
"line  of  credit*'?  Is  that  the  Sec- 
ond Deal? 

-tr  ir  it 
My  first  memories  are  of  planta- 
tion "life  in  the  Deep  South.  Liv- 
ing where  was  then  a  day's  trip 
from  the  County  Seat,  we  kids  de- 
vised most  of  our  amusements.  Be- 
ing children  of  a  land-poor  cotton 
Planter  our  amusements  were  im- 
provised and  inexpensive. 
<r  ^  ir 
On  rainy  days  we  were  corralled 
to  play  in  the  attic  of  the  Planta- 
tion House.  One  favorite  game  was 
"playing  store".  One  was  elected 
*'stor2keeper''  who  gathered  up  all 
forms  of  junk,  trivia  and  oddments 
as  "merchandise". 

it    tr    tr 
The  others  would  go  to  an  old 
battei-ed  leather  trunk  containing 
about    1^     millicn    dollars.    Each 
would  take  a  handful  of  currencv 
and  the  "trading"  would  begin. 
-Cr    ir    ir 
After   the   storekeeper  had   sold 
out,  the  merchandise  would  be  re- 
turned, the  money  again  divided — 
and    the    game    would    start    over 
again.   What  is  new  about  the  New 
Deal? 

iV  -ft-  « 
About  the  trunk  —  suppose  the 
currency  was  issued  by  the  Con- 
federate States  of  America — is  was 
worth  more  than  the  Hungarian 
pengo — 

*    fr    iV 
Which   "vas  quoted   last   Au- 
gust at  500  quadrillion  time»> 
its  original  value! 
# 

WAA  SELLS  ENTIRE 
UTAH  TOWN  OUTRIGHT 

Uncle  Sam  today  realized  a 
realtor's  dream  —  the  government 
sold  an  entire  town  in  h  single 
sale.  And  everybody  seemed  sat- 
isfied, including  the  2,500  towns- 
people, who  had  sought  to  pur- 
chase the  property  for  its  perpetu- 
ation. 

War  Assets  Administration  an- 
nounced that  Dragerton,  Utah,  a 
war-bom  town  of  mine  workers, 
has  been  sold  to  the  Geneva  Steel 
Company — lots,  stocks  and  wheel- 
barrows—for 11,553  000  cash. 

It  was  developed  by  the  govern- 
ment in  1943  at  a  coat  of  more 
than  $4,530,000  to  provide  accom- 
modiations  for  families  of  coal 
miners  employed  at  the  Geneva 
Coal  Mines  which  supply  the  fuel 
necessary  for  the  operation  of  the 
Geneva  Steel  Plant  at  nearby  Ge- 
neva, Utah, 

# 

KENT  ADDRESSES  BICB 


CAA  to  Be  Notified 
If  Landing  Field  Is 
Built  WitlmS  Miles 

WASHINGfTON.  —  Government 
today  made  public  an  amendment 
to  its  civil  air  regulations  express- 
ly forbidding  construction  of  a 
landing  area  within  five  miles  of 
an  existing  airport,  without  pre- 
vious notification. 

Contractors  who  hold  work  or- 
ders for  such  projects  will  do  well 
to  check  this  proximity  provision 
on  their  contemplated  jobs. 

The  published  orders  reads  that 
any  person  who  engages  in  the 
construction  of  a  landing  area,  any 
boundary  of  which  will  be  within 
five  miles  of  the  nearest  boundary 
of  an  existing  landing  field  shall 
give  notice  to  the  Administrator  of 
Civil  Aeronautics. 

The  basis  and  purpose  of  the 
amendment  is  outlined  as  follows: 

"The  construction  of  a  landing 
area  within  five  miles  of  an  exist- 
ing landing  area  may  constitute  o 
hazard  to  the  navigation  of  air- 
craft in  air  commerce,  unless  prop- 
er notice  of  such  construction  is 
given  to  all  airmen  and  the  traflk 
pattern  for  such  lending  area  is 
coordinated  with  that  of  the  ex- 
isting landing  area.  To  accomplish 
such  notice  and  coordination,  the 
Administrator  of  Civil  Aeronau- 
tics must  be  notified  of  the  con- 
struction of  any  landing  area  and 
any  boundary  of  which  will  be  lo- 
cated v;ithin  five  miles  of  an  exist 
ing  landing  area." 

PRESIDENT  ASKS  $50 
MILUON  TO  FINISH 
VETS*  TEMP.  PROGRAM 


Thomas  J.  Kent,  Jr.,  director  of 
planning,  San  Francisco  Planning 
Commission,  will  speak  before  a 
luncheon  meeting  of  the  Building 
Industry  Conference  Board  in  thf 
Commercial  Club,  Wednesday.  He 
will  discuss  the  relation  of  the  San 
FrRncisog,jiiaster  plan  to  the  sec- 
ond  bay  bridge   crossing. 

Kent  was  named  lo  the  director 
post  vacated  by  L.  Deming  Tilton 
recently.  He  is  one  of  the  youngest 

Clanning  directors   San    Francisco 
as  ever  had. 

# 

SUmCIENT  MATERIALS 

WASHINGTON.-— Production  of 
almost  all  items  of  construction 
materials  is  exp»^ct3d  to  be  suffi- 
cient in  1947  to  meet  the  demands 
of  the  anticipated  large  buildinr 
program,  the  Construction  Divi- 
sion, Department  of  Commerce,  re- 
ported today. 


WASHINGTON.  —  Latest  word 
from  Capitol  Hill  tells  of  Presi- 
dent Truman  asking  congress  for 
an  additional  |5G  million  for  the 
veterans  temporary  housing  pro- 
gram. 

A  total  of  $445,627,000  appropri- 
ated under  the  Lanham  Act  for 
conversion  of  surplus  war  struc- 
tures into  temporary  housing  units 
for  veterans  and  their  families  has 
been  exhausted.  (Most  of  this  was 
used  for  converting  Army  bar- 
racks. ) 

As  a  result,  only  150,000  of  the 
200,000  housing  units  originally 
contemplated  can  be  finished  witn 
present  funds. 

The  additional  $50  million  re- 
quested by  the  White  House  would 
enable  the  Federal  Public  Housing 
Authority  to  finish  about  13,000 
additional  unitn  on  which  there  are 
commitment?.  It  also  would  pro- 
vide for  reimbursing  local  govern- 
ments that  have  completed  units 
on  which  work  was  halted  earlier 
by  FPHA — those  communities  that 
have  finished  this  work  at  their 
own  expense. 

Approximately  half  the  units  un- 
der this  program  were  allocated 
to  colleges  attended  by  veterans 
and  the  balance  to  over-crowded 
communities. 

# 

LICENSE  BOARD  TO 
STUDY  CONTRACTOR'S 
SCOPE  OF  OPERATIONS 

The  need  of  reflations  to  es- 
tablish the  scope  m  which  a  con- 
tractor may  operate  under  his 
classification  will  be  considered  at 
a  special  meeting  of  the  Contra- 
tor's  State  License  Board  at  Sac- 
ramento, Friday,   March   14. 

In  announcing  the  special  meet- 
ing. Chairman  J.  Philip  Murphy 
set  the  time  at  10  o.  m.  and  the 

Blace    in    the    auditorium    of    the 
usinf^sH    and    Professions    Build- 
ing, 1020  N  Street. 

Much  interest  has  been  expressed 
in  defining  and  limiting  ooeratioral 
spheres  for  various  contractor? 
classifications  and  the  meeting  is 
expected  to  be  well -attended 


Spring  to  Emphasize 
Scarcity  of  SkiDed 
Construction  Labor 

WASHINGTON.  —  Uke  spring 
and  prosperity  that  long-expected 
labor  shortage  in  the  construction 
trades  might  be  just  around  the 
corner. 

Late  last  summei  Wilson  W. 
Wyatt,  then  housing  expediter,  said 
that  scarcity  of  workers  in  the 
building  trades  might  develop  early 
in  1947  as  the  number  one  problem 
in  housing  the  nation  s  home 
searchers.  He  said  then  that  he 
expected  a  search  for  workmen  to 
develop  comoarable  to  the  search 
for  material's  that  consumed  so 
much  of  the  contractors'  time  in 
1946. 

Now,  with  the  coming  of  spring, 
hundreds  of  thousands  of  laboring 
and  semi-skilled  jobs  will  open  up 
on  construction  cites  throughout 
the  country.  This  call  for  work 
ers,  government  sources  say,  is 
expected  to  more  than  drain  any 
refervoir  of  jobless  that  has  been 
on  the  employment  service  books 
this  winter. 

After    these    unemployed    have 
been  absorbed,  the  search  for  brick 
layers,   carpenters,   cement    finish- 
ers, and  workmen  in  a  host  of  oth 
er  trades  is  expected  to  begin. 

No  figures  on  the  estimated  de- 
mand for  5i>ring  and  summer  work 
throughout  the  country  are  avail- 
able but  local  conditions  through- 
out the  nation  have  indicated  the 
need  will  surpe.^s  the  supply. 

In  the  District  of  Columbia,  foi- 
example,  employment  authorities 
are  estimating  that  there  will  be 
room  for  10,000  more  unskilled  and 
semi-skilled  workers  in  tne  build- 
ing trades  when  spring  work  real- 
ly gets  underway. 

On  the  other  hand,  local  job 
turnovers  have  dropped  to  the 
point  in  many  localities  where  tho 
only  recognizable  changes  are  in 
seasonable   employment. 


City  License  Examinations  Purpose  to  Stifle 
Competition,  Electricians  AOege  at  Conclave 

By  PHILIP  G.   BRADY  . 

SACRAMENTC—The  first  discordant  note  In  the  feemingly  uni- 
fied front  of  the  ctmstruction  industry  sounded  loud  and  long  at  th*- 
industry  legislative  conterence  last  weekend.  The  conference,  largest 
and  most  diversified  yet  held,  voiced  unanimity  on  pending  labor  «nd 
rompensaUon   bills,   referred   most    matters   to   a   steering   committee 


Gwynhe  Bill  Okayed, 
Qualifications  Are 
Rejected  In  House 

WASHINGTON.— Last  week  the 
house  passed,  without  amendments, 
the  Gwynne  Portal-to-Portal  Bill 
known  as  House  Resolution  2157. 
The  vote  was  345  to  56  after  all 
amendment?,  had  been  rejected. 

Little  public  notice  has  been  giv- 
en to  the  house  amendments  that 
were  rejected.^  Here  they  are,  in 
brief,  with  their  proponents: 

By  Ren.  Price  (d„  III.)  provid- 
ing that  nothing  in  the  act  shall 
permit  prevailing  wage  and  hour 
standards  to  be  lowered.  (By  a 
voice  vote). 

By  Rep.  Devitt  (r.,  Minn.)   lim 
iting  the  employers'  right  to  claim 
good    faith    as    a   defense   against 
portal  suits.    (By  a  voice  vote). 

By  Rep.  Celler  (d.,  N.  Y.)  pro- 
viding a  two-yeai  statute  of  lim- 
iUtions.    (By  vote  of  124  to  73). 

By  Rep.  Walters  (d.,  Pa.)  pro- 
viding a  three-year  statute  of  lim- 
itations.   (Bv  vote  of  145  to  40). 

By  Rep.  Javits  (r.,  N.  Y.)  ex- 
empting workers  not  covered  by 
collective  bargaining  agreements 
from  provisions  of  the  bill.  (By 
vote  of  131  to  5.*i). 

These  defeated  amedments  in- 
dicate the  sentiment  of  congres- 
sional thought  in  regard  to  tho 
portal-to-portal    pav   matter. 

H.  R.  2157,  having  passed  the 
house  by  an  overwhelmmg  major- 
ity, the  senate  this  week  considers 
its  own  portal -to-portal  pay  bill. 
S.  70. 

# 


VETS  MEET  WITH  CSLB 

Representatives  of  the  Veterans 
Administration  and  organizations 
will  meet  with  officials  of  the  Con- 
tractors Staf;  License  Board  at 
the  board  offices,  State  building, 
San  Francisco,  Wednesday,  March 
12,  at  10:S0  a  m.  to  discuss  com- 
plaints against  practices  by  some 
contractors  in  this  area  in  regard 
to  home  building. 


and  then  split  right  down  the  mid 
die   on   the    issue   of   city    license 
examinations. 

Crux  of  the  controversy  was  sev- 
eral measures,  introduced  by  elec- 
tricians and  other  sub-contractors, 
seeking  legislative  approbation  of 
municipal  authority  to  license  and 
examine  prospective  contractors. 
Within  the  past  year,  two  court 
decisions  have  held  that  cities  lack 
such  authority  under  present  sta- 
tutes. 

Local  Exams  Superfluous 
A  showdown  was  narrow  ly  avoid- 
ed by  what  was  termed  the  "arbi- 
tary  action"  of  Chairman  Don 
Kurby  in  refusing  to  entertain  a 
motion  opposing  the  bills.  Instead 
the  chairman  referred  the  issue  to 
the  steering  committee.  Propon- 
ents of  the  bills  claimed  such  local 
examinations  would  establish  the 
competency  of  contractors. 

Opponents  vigorously  denied  that 
this  was  the  motive  or  that  such 
further  protection  was  necessary. 
The  sole  motive,  they  said,  was  to 
discriminate  against  potential  com- 
petitions. The  opposition,  led  by 
the  general  contractors,  included 
several  influential  sub-contractors 
who  said  the  state  licensing  sys- 
tem was  entirely  adequate. 

Lacking  a  pre-determined  agenda 
the  meeting  wallowed  from  point 
to  point  in  wnat  one  participant 
described  as  a  "haphazard  man- 
ner". Several  members  character- 
ized the  session  as  "a  waste  of 
time"  and  stated  that  "if  every- 
thing was  going  to  be  referred  to 
the  steering  committee  why  didn't 
the  chairman  do  it  by  mail  instead 
of  draggi.ig  us  up  here  from  all 
over  the  state?" 

First  tipotf  that  a  s»tormy  ses- 
sion might  bo  ahead  came  when 
the  chairman  barred  the  press  from 
the  meeting  on  the  grounds  that 
certain  unnamed  members  objected 
to  voicing  their  views  in  public. 
A  survey  of  the  group,  taken  after 
the  meeting,  elicited  such  com- 
ments as:  "As  far  as  I'm  concern- 
ed, the  press  could  be  allowed  in, 
we  don't  have  anything  to  hide", 
and  "I  don't  like  the  public  sus- 
picion attached  the  closed  meet- 
mgs." 

No  CSLB  Wage  Hike 
Only  member  of  the  Contrac- 
tor's State  License  Board  present 
was  Joseph  McNeill  of  Los  An- 
geles who  asked  support  of  a 
measure  to  increase  salaries  of  the 
License  Board  staff.  However,  it 
was  learned  that  state  officials 
would  attempt  to  delete  provisions 
of  the  bill  granting  wage  hikes  to 
civil  service  employees  of  the 
board. 

James  A.  Arnerich,  director  of 
the  Department  of  Professional  & 
Vocational  Standards,  was  called 
before  the  conference  to  explain  a 
pending  bill  ^S.  B.  1282)  which 
would  transfer  buildings  and  real 
property  now  controlled  by  his  de- 
partment to  the  iurisdiction  of  the 
Department  of  Finance.  The  con- 
ference was  assured  the  bill  would 
not  pass  control  of  contractor's 
board  funds  to  the  finance  agency. 
Approve  Plans  Move 
The  conference  also  approved 
bills  which  would  enable  private 
architects  to  do  state  plans. 

William  C.  Tait,  San  Francisco 
general  contractor  and  chainnan 
of  the  steering  committee,  stated 
that  he  had  received  encourage- 
ment from  many  segments  of  the 
industry  on  plans  to  establich 
"home-rule'  for  the  construction 
industry  by  banding  contractors, 
engineers  and  architects  into  a 
separ.'ite  department  or  division  of 
state    government. 


Delay  In  Hospital 
Building  Program 
Blamed  On  VA 

WASHINGTON.— (Exclusive)  — 
Responsibility  for  laxity  in  prog- 
ress of  the  veterans'  hospital  buila- 
ing  program  was  laid  squarely  in 
the  lap  of  the  Veterans'  Admin- 
istration when  delegates  to  the 
American  Legion's  National  Re- 
habilitation Conference  in  Wash- 
ington told  of  citing  the  need  for 
additional  beds  years  ago. 

Most  outspoken  in  criticism  of 
the  VA's  alleged  failure  to  heed 
the  Legion's  ple^s  was  William  R. 
McCauIey  of  Olney,  III.,  chairman 
of  the  department  of  rehabilitar 
tion. 

He  scored  VA  for  not  listening 
I  to  the  Legion's  request  that  it  pro- 
vide thousands  of  additiona'   beds 
for   veterans    needing    hospitaliza- 
tioii.     "The    present    record,"    Mc- 
CauIey said,  "shows  that  the  vet- 
erans'   administration    hasn't 
scratched    the    surface    in    this 
matter   of    providing   additional 
beds     during     the     past     five 
years.    Between   2i50,000  and  .300,- 
000  new  beds  will  be  needed  when 
the  peak  demand  arises.    The  time 
has  come  now  to  expand  the  pres- 
ent facilities. 

"We  of  the  Legion  are  not  to 
be  blamed  for  VA's  failure  to  build 
beds." 

The  Illinois  delegate  pointed 
out  that  there  is  a  vast  difference 
between  the  veteran  that  can  af- 
ford to  pay  for  hospital  care  and 
the  veteran  who  cannot  afford  hos- 
pitalization. 

In  answer  to  those  who  have 
criticized  VA  for  not  making  use 
of  surplus  Army  and  Navy  hos- 
pital plants,  it  was  explained  that 
to  date  some  of  these  surplus  es- 
tablishments have  been  transfer- 
red to  VA  use. 

The  outpatient  medical  service 
in  (Chicago  cam.e  in  for  discussion 
with  a  need  mentioned  for  add! 
tional  facilities  there.  Because  of 
the  nature  of  industrial  activity  in 
the  Chicago  area,  which  is  on  a 
24-hour  shift  basis,  many  veterans 
needing  medical  attention  cannot 
rceive  it  since  the  clinics  are  not 
open   to  them   when  they  are   off 

duty-  .  .  ^ 

Dr.  Paul  R.  Hawley,  chief  med- 
ical director  for  the  administra- 
tion, exnlcine*!  to  delegates  that 
the  VA  now  finds  itsflf  short  of 
funds.  In  explaining  why  that  gov- 
ernment ngency  is  "out  of  money", 
he  told  how  o«itimat"s  for  thp  cur- 
rent fiscal  year  had  to  be  submit- 
ted 19  months  ago—as  long  ago 
as  V-J  Day.  Those  early  esti- 
mates, he  "said,  w-re  based  on 
Army  and  Navv  demobilization 
'•ates  t^nt  were  given  at  that  time. 
Sinfp.  d'-niobilization  had  been 
groat'v   nceolerated. 

"If  Armv  and  Navy  had  hfUl  to 
the  demobilization  ratrs  original- 
ly given."  Dr.  Hawley  added,  "we 
woiJd  have  enough  money  now. 
But  as  it  H.  the  adminlRtratf  r  has 
gone  to  coPfrr;»«s  to  ask  for  a  dp- 
flciency  nnnronriation  to  carrv  on 
to  the  end  rf  the  filial  year  (July 

1)." 

Operations  of  the  VA  depend  on 
two  contingencies: 

I Tho   reaction   of  congress  to 

rpnuP!«t  for  a  deficiency  appropria- 
tion, and 

2 — Congress'  altltudp  toward  the 
VA  budget  propcsp.l  for  the  next 
fiscal  vear.  This  budget  roquest 
for  1947-1948  mav  be  cut  substan- 
Tir^llv.  some  ouarters  strongly  feel. 

Tn  ^^  hrarrh  arpns  the  Veterans* 
Administrntlon  ix  operating  (as  of 
January  2«.  1947)  121  hospitals, 
pronoRPS  erection  of  74  new  ho'- 
pitals.  and  additions  to  or  conver- 
sion of  28  more. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  ClvlUan 
Production      AdmlnUitx^tlon,     A.      J. 
Orier,  regional  director,   1355  Market 
St.,  has  announced  the  follswlng  per- 
';  mlta  granted  for  construction  of  com- 
morclal    and    Industrial    buildings    in 
the  San  Francisco  area: 
March  b,  1947 
FARM    IMPLEMENT    repairs.    $5«,- 
497;    near    Hullister;    owner,    Tom 
Sanches,  Box  447,  R  2,  Holllster. 
RTSTAURANT,      |3,000;      Stockton; 
owner,   Oscar  Chapa,   120S,   E  La- 
fayette,  Stockton. 
SLBVATOR  in  HOME  for  the  Aged, 
16,000;    300    Lake,    San    Francisco; 
owner,  Little   Sisters   of   the   Poor, 
300  Lake,  San  Francisco. 
HARDWARE.     Valve     Mfg,     *2,626: 
Tartarian  St,  Oakland;  owner,  J  C 
-     Hansen,    17399   Rogerlo,   Hayward. 
GARAGE    for    Transit    System,    $5.- 
500;    117  West   Pine,  Lodi;    owner. 
Lodi   Transit    System,   2  N   Sacra- 
mento 9,  Lodi. 
ADDN  to  SHEET  METAL  Shop.  |2.- 
600;    owner,    J    H    Mendenhall,    321 
6  12th.   Sacramento. 
PARTITIONS  to  correct  health  haz- 
ard,   $8,900;    4525    Hollis,    Kmeiry- 
vlle;  owner.  Pacific  Gas  &  Electric 
245  Market.  San  Francisco. 
LOCKER  ROOM,  toilet  facilities,  oil 
field.     $6,425;     Kings     Co;     owner. 
Standard     Oil     of     Caiifomia,     225 
Bush.   San   Francisco. 
OIL  FIELD  change  house  St  locker 
room,    $7,400;    Fresno    Co;    owner, 
Standard     Oil     of     California,     228 
Bush,  San  Francisco. 
PROCESSING  DAIRY  Products,  $3,- 
OCO;    1910   Redwood    Hlway.    Santa 
Rosa;    owner,    Howard   B   Warner, 
1910   Redwood.    Santa    Rcsa. 
CABINET   SHOP,  $5,500;   San  Lean- 
dro;  owner.  Del  V  Strang,  1521  9th. 
S  Alameda. 
ADDN    to    Nursing    Home,    $12,000; 
8158  Foothill.  Oakland;  owner.  Ken- 
neth  B    Stone.   1344  90tb   Oakland. 
SERVICE   STATION  repairs,  $7,986; 
Page    &     Gough.     San     Francisco; 
owner.  Shell  Oil  Co,  100  Bush,  San 
Francisco. 
KITCHEN      FACILITIES.      Catholic 
Jiovitiate,  $15,GO0;  Los  Gatos;  own- 
er,   Sacret    Heart    Novltlatt,     Los 
Gatos. 
SHOE  REPAIR  SHOP  (evicted)   $3,- 
000;  138  E  Blythedsle,  Mill  Valley: 
owner.   Day    Drexler.    24   Hill,    Mill 
Valley. 
RESEARCH   LABORATORY.    $7,000; 
Richmond,      Refinery,      Richmond ; 
owner.   Standard   Oil  of  California, 
225  Bush.   San   Francisco. 
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Bids  In — Contract  to  Bo  Awarded 
Next  Week — CPA  Approval  Granted 

EMERYVILLE,    Calif..  Alameda   Co. 

Owner — Joseph  T.  Ryerson  &  Son, 
Box  8000-A,  Chicago,  111. 

Structural  Engineer — H  J.  Brunnler, 
612  Sharon  Bldg.,  San  Francisco, 
Calif. 

Steel  and  sheet  metal  exterior;  of- 
fice 2-story,  warehouse  1-story. 


3/11/47  4 

CPA  ApprovaJ  Granted  In  Amount 
of   1245,000 

Telephone   Exchange   Building 

HANFORD,  Calif..  Kings  County. 
Comer  Irwin  Court  and  Douty  St. 

Owner— Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomer> 
St.,  San  Francisco,  Calif. 

Preliminary  plans  by  engineering  de 
partment  of  owner. 

Two -story. 


3/11/47  4 

Working  Drawings  In  Progrots 
Office    Bldg.,    (Remodoling) 
GILROY,    Calif,   Santa   Clara  Co. 
Owner — Gllroy     Telephone     Co.,     125 
North    Monterey   St.,   Gilroy,   Calif- 
Architect— Haroldf     H.     Weeks,     593, 

Market  St.,  San  Francisco,  Calif. 
Worit  involves  remoOeling  front  of 
building,  revising  complete  busi- 
ness office  portion,  new  partitions, 
painting,  marble,  tile  and  gla.MS 
woric 
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Owner  Taking   Bld»— Duo   Maroh  28, 

2   P.   M.:— Automatic   Sprinkler   and 

Fire    Alarm    Syotom;    Spooj    1270— 

Bidders  Figuring 
NEAR  HBaiLONG,  Calif.,  Lassen  Co. 

Sierra  Ordnance  Depot. 
Owner  —  Sacramento   District,    Corps 

of     Engineers,     War     Department. 

Wright  Bldg.,  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Automatic  sprinkler  and  supervisory 

fire  alarm  system. 

The  work  involves: 

(1)  lump  sum,  sprinkler  and  super- 
visory fire  alarm  system  for  Bldg. 
No.  P-200; 

(2)  do  for  Bldg.  No.  P-211; 

(3)  do  for  Bldg.  No.  T-88. 
Specifications  obtainable  from  the 

above  office. 

The  following  firms  have  taken  out 
plans : 

Sam  Bisset,  1428  Alhambra  Blvd., 
Sacramento,  Calif. 

A.  H.  Palmer  &  Son,  Logan,  Utah. 

Automatic  Sprinkler  of  Pacific.  6508 
Alhambra  Ave..  Los  Angeles,  Calif. 

Ralsler  Sprinkler  Division,  New 
York,  N.  Y. 

Rushlight  Automatic  Sprinkler  Co.. 
55  NE.  Farragut.  Portland.  Ore. 

Automatic  Sprinkler  Engineering 
Co..  420  Market  St.  San  Francisco, 
Calif. 

M.  R  Carpenter,  807  Front  St.  Sac- 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  Tho  Federal 
Housing  Administration.  D.  C.  Mc- 
Oianoos,  district  director,  816  Mont- 
gomery St..  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
eonstructlon  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) In  the  San  Francisco  area 
for  applicants  as  noted: 
2  UNITS.  Palo  Alto:  Tony  D'Amlco. 

431    Wntor    Ave.  Palo   Alto. 
1    UNIT.    Carmel;    Joe    C.    Campbell. 

Box   ?<23.   Carmel. 

1  TTNIT.  San  Bnmo-  McInniB  and 
Cranston.  691  22nd  Ave..  San  Fran- 
cisco. 

S  UNITS.  San  Francisco;  The  Ruogg 

Co..    San    Franclfco. 
8  UNITS.  San  Rafael;  Elmc  Petterlt. 

2  Marquard  Ave..  San  Rafael. 

2  UNITS.  Sacramento:  John  Pe.Til 
and  R.  E.  James.  401  Coloma  Way. 
Sacramento. 

2  UNITS,  Sacramento;  F.  Barglband, 

West   Sacramento. 
1   UNIT.  Moraga:   J-   J-  Lyman.   1724 

Webster  St..  Oakland. 
1   UNIT.   Hanford:   Earle   C.   Danell. 

Route  4.  Box  580.  Hanford. 
14     UNITS.     San     Francisco;     R     F. 

Galll^San  Francisco. 
8    TTNITS,    S»«cramento:    Charles    C. 

Bell.   5508   H    St..    Sacram«>nto. 
1  UNIT,  Redwood  City:  N.  F.  Nelson 

477  Jeter  St..  Redwood  Citv. 
1   TTNIT.    Sallnnn:   C.    J,    Barrow.   Ill 

Biicnlyptun  Drive.  Salinas. 
5    UNITS.    San    Leandro;    George    B. 

Sherbourne.  1568  15Srd  Avenue.  Sin 

Leandro. 
1  UNIT    Sallnns;  Victor  Daniels,   88 

Hawthorne  St..  Salinas. 
1   UNIT.  Santa  Crus :   Chas.   Braun- 

feld.  Route  4.  Box  430.  Santa  Cruz. 
1    UNIT.    Berkeley;    C.    O.    Luis,    1820 

Euclid    Ave,,    Berkeley. 

1  UNIT.  Fresno:  Jesse  Porter.  3825 
McKenzie  Ave..  Fresno. 

2  UNITS.  San  Francisco;  B.  C. 
Hoerker.  San  Francisco. 

2  UNITS,  San  Francisco;  Sterling 
Bldg.  Co..  San   Frar.clsco. 

4  UNITS.  Sian  Francisco,  Henry  Doel- 
ger.  Inc..  Pan  Francisco. 

3  UNITS  at  Delano,  1  unit  «t  IJvlng- 
ston :  Callforria  Vineyards  Assn.. 
San   Francisco. 

4  irNITS.  San  Mateo;  L.  Mllanl.  San 
FranclHCO. 

2    UNITS.    Salinas;   W.    M.    Coolidge. 

62  Cnpltol   St..   Salinas. 
8   UNITS.    South    San    Francisco;    F. 

E.  Whelen.  South  San  Francloco. 


, SUB  -  BIDS  WANTED 

J'h'.l!'^!!^'*.''*''"''"'^  doolring  oub-bldo  on  any  Job  are  Invited  to  make  known 
tnoir  requlremonf  In  thio  column.    Thorp  lo   no  charge   for  thio  oorvlco. 

'"tCTi'.!"'*  "'•'"•ntary  School,  San  Jooo;   Aids  duo  Maroh  li,  t:So  P.  mT~ 
wuuaai  Horotmeyer  Company,  28  Mars  St.  San  Francisco  (BIArket  T^SHt 
r.  *  ,**•  <^on«tructlon  Co.,  llo  Market  St.  Ban  Francisco  (DOugla-  7616) 
*^cific  Coast  Bulldero.  2880-18th  Street.  San  Francisco  (HEmlock  6086) 
*^ter  Sartorto,  262  Clementina  St.,   San   Francisco    (GArfleld  8817) 
Williams  ft  Burrows,  Inc.,  10  California  Dr.,  Burllngame  )Burl.  4-1796) 
Carl  N.  Swenson  Co.,  1095  Stockton  Ave.,  San  Jose  (BAllard  2808) 
Bert  P.  Ward  ft  Son.  1246  Lincoln  Ave.,  fan  ose  (Columbia  269  or  8069) 
Peter  Sorensen.  927  Arguello.  Redwood  Cltv  (Redwood  City  2212) 

Addltlono  A  and   BrXlturao  Qrammor  Sohool.  Alturaa;    Bida  duo  Maroh 
IS,   8:00    P.    M. 

central   California    Conotr.    Co.,    802    Capital    National    Bank    Building. 

Sacramento  (Sacto  8-6871) 
B.  ft  K.  Constr.  Ca,  110  Market  St.,  Saa  Francisco  (DOuglas  7616) 
Bingham  Constr.  Co.,  Route  2.  Box  8r76.  Sacramento 
U  O.  Shala,  Route  1    Box  142,  Cblco  IChlco  1088  or  i:«10) 
O rt loors*  Qt.^i:r8pocri267r8acramento  Signal  bipot;  Bids  duo  Mar.  18,  2  pm 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St,  San  i<Yanclsco  (GRaystone  3UXU) 
Bmgnam  Constr.  Co.,  Route  2,  Box  .wzft,  Sacramento. 
M.  ft  K.  CorporaUon,  200  Financial  Center  Bldg.,  H.  F.  (isIXbrook  7624) 
M.  ft  K  Corp.,  200  Financial  Center  iilCg.,  Fan  Francisco  (EXbrook  7B24) 


1.8— COMMERCIALBLDGS. 
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Owner  Taking    Bids — Dus   March   28, 
8  P.  M. 

Community   Center   Development, 
Group   No.  1 

LOS  ALAMOS,  New  Mexico.   Sandia 
Base. 

Owner — U.   S.   Atomic   Energy   Com- 
mission,  Sknta  Fo,   N.   IfofX. 

Plans  by  owner. 


Bachelor    Offloers'    Quarters     and     Road     improvomonU,     San     Franclsoo 
County  Air  Station,  Mills   Field,  U.  8.  Coast  Quartl;   Bids  duo  Ma<-oh 
17,   10:00  A.    M. 
Monson  Bros.,  475  Sixth  .St,  San  Francisco   (DOuglas  5367) 
iiJlvin  c.  btendell,  2278  Market   St,  San   Francisco   (HiCmlock  6862) 
Uirbentraut  ft  Summers.  696  Pennsylvania   St    Sh.n   Francisco    (AT  24rj) 
M  ft  K.  Corporation,  200  Financial  Center  Bldg..  S.  F.   (ICXbrook  <tt^4) 
Henry  Arian  Construction.  4142  Geary  Mlvd ,  San  Francisco  (BA  3i70) 
Williams  ft  Burrows,  Inc.,  10  California  Dr..  3urlingame  (Burl.  4-1796) 

bolls  alTd    IrrlgatlofTBidg.rDsvls;    Bids  due   Maroh   24.  2  P.   M. 
Jilrbentraut  ft  Summers,  ew  Pennsylvania  St.,  S.  F.   (ATwater  2420) 
M  ft  K.  Corporation,  200  financial  Center  Bldg,.  8.  F.   (B^Xbrook  7fls«) 
Jas.  I.  Barnes  Constr  Co.,  941  Russ  Bldg.,  San  Francisco  (EXbrook  65^::) 
John  K.  ijranagh,  105  Sheridan  Ave,  f*ledmont   (HUmboldt  6262) 
Moore  &  Roberts.  693   Mission  St..   San   Francisco    (GArfleld   8679) 
Carl   N.  Swenson  Co..   P.  O.   Box  558.  ban  Jose    (Ballard   ^602) 
Wallace  D.  Harklns^  Inc.,  406  Sutter  St,  San  Francisco  (GRaystone  3022) 

Manutaotunng  Piiixit  TOli~Burner8)r<5FklanilT~Bldo  dus  March  18r8T4»~P7M~ 
Harry  K.  Jensen,  4024  MacArthur  Blvd.,   IMkland    (KjCllog  2-4031) 
MacDonald,  Young  ft  Nelson,  Inc.,  127  Montgomery  St,  S.  F.   (SU  8296) 
Barrett  ft  Hllp.  918  Harrison  St.,  San  ^t-arclsco  (DOuglas  0700) 
Stolte.    Inc.,   8451   San    Leandro    St,   Oakland    (TKlnldad    1064) 
H.  H.  Larsen  Co..  64  .South  Park.  San  Francisco   (XXbrook  3190) 
Haas  ft  Hothchlld,  326  Merchants  Exchange  Bldg..  S.  F.    (DOuglas  0875; 

Naval  Roosrvo  Armory,  spec.  Hl2l«.  V.illeJo:   Bids  due  March  1».  i  P.  M. 
Henry  Arlan  Construction,  4142  Geary  Mlvd.,  San  I>'tmncloco  (BA  8170) 
Jaa  I.  Barnes  Constr.  Co..  941  Russ  Bldg.,  San  Francisco  (EXbrook  K)32) 
J.  A,  Biyant.  1815  Capital  igtreet,  Vallejo   (Vallejo  2-4446) 


Vicente  8t  Outfall  Stwtr,  8an  Krancitco;   B:ds  due  March  12,  2:30  P.  M. 

M  ft  K.  Corporation,  200  Financial  Center  Bldg.,  S.  F.  (EXbrook  7624) 
Nembdel   Jewelry   8tore7'8an~ Francrsco~;~Brds   due   March   14,  4   P.   M. 

MacDonald,  Young  ft  Nelson.  Inc..  127  Montgomery  St,  S    F.    (SU  8296) 
Bridges   (3)  and  Substructures  2),  South  8.  F.;   Bids  oue  March  19,  2  P.  M. 

Carl   N.   Swenson  Co..  P.  O.   Box   S.Vt.  ban  Jose   (Ballard  ^602) 
School  Addn.,  Harelton  Elementary  School,  etockton;  Bids  due  Apr.  2,  4  PM 

Bingham  Constr.  Co.,  6529  liiastem  Ave.,  Kacramerto    (Sacto  6-6419) 


ramento.  Calif. 

Bernard  Engineering  Co..  764  Na- 
toma  St,  San  Francisco,  Calif. 

California  Automatic  Sprinkler  Co., 
665  6th  St.  San  Francisco,  Calif. 

Fire  Protectloni  Engineering  Co., 
369  Pine  St.  San  Francisco.  Calif. 

Grinnell  Co.  of  Pacific.  5th  and 
Brannan  Sts..  San  Francisco.  Calif. 

Herman  Lawson,  466  Tehama  St. 
San  Francisco,  CaM. 

George  M.  Robinson  ft  Co.,  490  5th 
St,  San  Francisco.  Calif. 

Rockwood  Sprinkler  Co.,  7  Front 
St.,  San   Francisco,  Calif. 

Viking  Automatic  Sprinkler  Co..  680 
Market  St,  San  Francisco,  Calif. 

M.  ft  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Automatic  Fire  Protection  Co.,  6101 
Pacific  Blvd..  Los  Angeles,  Calif. 

American  District  Telegraph  Co., 
160  Post  St,  San  Francisco,  Calif. 

9-10— EDUCATIONAL 
BUILDINGS 


3/11/47  » 

Completing    Working    Drawings — 
Owner  Will   Ask   Bids  Soon 

School     (Adaltion)  Cost    $85,000 

KENTFIELD,  Calif..  Marin  Co.  Ade- 
line   E    Kent    School. 

Owner— Kentfield  Elementary  School 
District  Robert  U.  Rlcklefs.  super- 
intendent. Fred  Galbreath.  clerk, 
Kentfield,  Calif. 

Architects— Will  G  Corlett  and  Ar- 
thur W.  Andersen.  Bank  of  Amer- 
ica   building,    Oakland,    Calif. 

Frame  and  stucco,  l-story  contain- 
ing 3  clas&room.i  and  administra- 
tive offices  with  floor  area  of 
8200  sq.  ft.  plus  2300  sq.  ft  of  out- 
side   corridors. 


9 
Bond 


3/11/47 

Preparing    Preliminary     Plan 
TIection    Contemplated 

School  (Addition) 

FAIRFAX.   Calif..   Marin  Co. 

Owner — Fairfax  Elementary'  School 
District,  Robert  U.  Rlcklefs.  super- 
intendent of  :)chools,  Fairfax.  Calif. 

Architect  ft  Engineer — Bamberger  & 
Reid.  110  Market  St..  Room  209. 
San  Francisco.  Calif. 

Includes  4  additional   classrooms. 


3/11/47  9 

Contemplated — Project    Under    Study 

By  Board  of  Trustees 
High   School    (Additions) 

Est.   Cost   $250,000 
ROSEVILLE.  Calif.,  Placer  Co.  Rose- 

ville  Joint   Union   High   School. 
Owner — Roaeville    Joint    Union    High 

School    District.    Willard    Dietrich. 

president  of  the  board  of  trustees. 

B.     P.     Ruhkala.     clerk.     Roseville, 

Joint  Union  High  School,  Roseville, 

Calif 
Master  plan   under  study   includes  a 

new   auditorium,   a  stadium   anc^    a 

swimming  pool  and  a  homemaking 

classroom    addition. 


PLANS  ON  FILE 


3/11/47  9 

Plans  Completed — Owner  Will  Tal<e 

Bidn  in  About  5  Weeks 
Primary    School    Bldg.     Cost   $200,000 
OTLDALE,     Ca!lf..     Kern     Co..     Near 

Bakersfield, 
Owner  —    Standard    School    District, 

Oildalc.   Calif. 
Architect — Chas.  H.  Blggar  &  As.siocl- 

ates,  602  Haborfelde  Bldg.,  Bakers- 

flrld.  Calif. 
Frame   and    stucco   1 -story   and    rart 

basement,  containing  H  claa.sroomc. 

2  kindergarten   rooms  and   offices. 


Specifications  obtainable  from  the 
above  oll'ice. 

3/11/47  ^ 

CPA    Approval    Granted    In    Amount 

of  $144,000  ^  .„.*««« 

Grammar    School  Coot    »160,000 

ANTIOCH,   CaUf..  Contra  Costa  Co. 

12    acre    site,    North    of    Fltzuren 

Owner  —  Antloch  Live  Oak  Unif^J 
School  District.  Henry  Spies,  supi. 
of  schools.  1500  D  St.  Antloch.  Cal. 

Architects  and  Engineers— Franklin, 
Kump  ft  Falk,  2-51  Kearny  St.,  San 
Francisco,    Calif  vi«„i. 

Frame  and  stucco  or  cement  block, 
steel  frame;  first  unit  Includes 
six  classroom  building  with  office 
and  service  facilities,  paved  play 
areas,  some  grading,  eventual  con- 
struction of  cafeteria,  multi-use 
room  and  more  classrooms. 


3/11/47  ® 

Piano  Completed — Owner  Will  Ask 
Bids  Soon  on  First  8150,000  Unit 
of  8-Vear  Building  Program 

High  School  Plant 

ARCATA.  Calif.,  Humboldt  Co.  Ar- 
cala  High  School.  ,-.  ' 

Ovvilter— Areata  High  School,  A.  O. 
Cooperlder,  principal.  Areata,  Caiif 

Architects  —  Masten  ft  Hurd,  626 
Powell  St.,   San  Francisco,  Calif. 

Program  includes  classroom  building 
of  10  rooms;  new  gymuaaium;  new 
auditorium  and  Uttle  theater;  first 
unit  of  a  new  shop  building;  re- 
vision of  old  classroom  building 
and  the  present  shop  building;  a 
swimmlnfe  pool,  including  lockers, 
dressing  rooms,  and  development 
of  a  stadium,  track  and  practice 
field. 


8/11/47  • 

Plans  In  Progreos 

School  Estimated  Cost  $150,000 

STANISLAUS  COUNTY,  Calif.  Eight 
miles  from  Modesto. 

Owner  —  Sylvan  Union  School  Dis- 
trict, Route  1,  Box  1047-2,  Modesto, 
Calif. 


Wholesale  Only 

Lumber 

Medicine  Cabinets 
Wood  Lath 

Building  Paper 

Reilley  Brothers 

5760  Shellmound  Street 
Emeryville  8 

Phono  OLympIo  5672 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO,     l.td. 

I  ,1   '   'i'l  .)      '    I  II    V        *  I 

DOUGLAS     FIR 
PQNDEROSA      F  I  N  i 
REDWOOD        C  E  D  A  P 


3/11/47  9 

Owner   Taking    Bids— Due   March   21. 

2    P.    M 
Class    Room    Bldg.  Cost    3100,000 

IJOR    ANGETJES,    Calif.,   Los   Angeles 

Co.  Catokili  Ave.  School. 
Owner — Los    Angeles   Board   of  Edu 

cation.    ;425    South    San    Pedro    St., 

Los    Apgeles,    Calif. 
Plans  by  .irchifectural  section  of  the 

board,  A.   S.   Nibecker,  Jr,  1425  So. 

San    Pedro  St.,   I-.os   Angeles,  Calll. 
Frame    and    stucco    l-story. 


LUMBER 


TIMBERS 


SHINGLES     &     SHAKES 


367    BA  YSHORE 

BOULEVARD 
Phone  ATwofer  8  174 


Tho  following   Hot   of   piano   and   opeoificatlons  for  oonstruotlon 
projooto  are  now  available  for  inepoetlon  at  tho  offloo  of  DAILY 
PACIFIC  BUILOKR,  4fl  Tenth  Street,  San  Franoloeo 


Work  Looatlon 

Manufacturing  Plant  (OH  Burners)        Oakland 

Naval  Reaei-vo  Armory  Vallejo 

Alrpori  Extension  Fill  S.  F.  Airport 


lid  Opening  Date 

8-18 
8-l» 
8-18 


Associated  Wood  Products  Co. 


// 


Vi«  Wood  We  IhsUI' 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Wall   Cabinets 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNderkill  2727 


Architects — Fred  L.  Swartz  and  Wm 
O.    Hyberg,    Rowell    Bldg.,  Fresno, 

Frame  and  stucco,  wood  frame,  con- 
crete and  asphalt  tile  floors,  com- 
position roof,  one-story,  10  class- 
rooms, gas  unit  heating  system. 

8/11/47  •    9 

Contract  Awarded 

School    Building  Cost  $284  900 

SAN  LEANDRO,  Calif.,  Alameda  Co. 
The  Woodrow  Wilson  Elementary 
School,  W.  Avenue  129. 

Owner — City  of  San  Leandro  Board 
of  Elducation  and  San  Leandro 
School  District,  Person  W.  Brown,, 
president  of  Board  of  Trustees;  C. 
W.  Stone,  secretary  of  Board  of 
Education,  c/o  office  of  the  board 
in  Lincoln  School  Bldg.,  451  Hep- 
bum  St.,  San  Leandro,  Calif. 

Architect— Dragon,  Schmidts  &  Hard- 
man,  2068  Allston  Way,  Berkeley, 
Calif. 

One-story  .concrete  walls,  roof,  floors 
(450x256  ft),  with  inner  court. 

Contractor— Willis  F.  Lynn,  1040  Fol- 
ger  Ave.,   Berkeley,  Calif. 


3/11/47  •  Q 

Owner  Taking    Bids — Due  March  25. 

8  P.  M. 
School    (Addition)  Cost,   $40,000 

WILLITS,  Calif.,   Mendocino  County. 

Willits  High  School. 
Owner— Wllhts  Union  School  District 
■^-^  Roy  Good   (Supt.  of  Schools),  R.  C. 

J.   Ritschel,   Clerk,   Willits,    Calif. 
Architect — Norman     H.     Coulter,     146 

21st  Ave.,  San  Francisco,  Calif. 
Frame  1-story  gymna.sium  bldg. 

Specifications  obtalnablt;  from  the 
office  of  the  ai(^itecl  upt-n  deposit 
of  110,  refundable. 


3/11/47  •  U 

Contract   Awarded — School    Buildings 

(Remove   and    Re-erect    Barracks) 

Cost,  $2400 
SANGER,  Calif.,  Fresno  Co.    Variou.s 

sites  in  the  Sanger  School  District. 
Owner — Sanger  School  Dist..  board  of 

trustees.   T.    S.    Magee.   clerk.    Taft 

School.  Sanger.  Calif. 
Includes   moving  BIdgs.    Nos.   T-1051. 

T-259.     and     T-22     from     Hammer 

Field  to  designated  sites  ;n  Sanger 

School  District.    Said  buildings  are 

to    be    placed    in    position    as    per 

specifications  and  plans. 
Contractor  —  Fresno   House   Movers, 

458  Thesta   St.,   Fresno,   Calif. 


11- 


HOSPITALS 


3/11/47  •  11 

Bios  Rejected  As  Too  High — Owner 
Will  Take  New  Bids  When  Funds 
Available— Tuberculosis  Hospital 

SELAH,  Wash.  Central  Washingtoii 
Tuberculosis  Hospital. 

Owner  —  Joint  Sanilorla  Committee 
for  Grant,  Klickitat,  Kittitas,  Ben- 
ton,   Franklin    and    Takima    Coun- 
ties, c/o  Lloyd  L.  Wehl,  Courthouse 
"-^^Wiima,  Wa£h. 

Architect  —  John  W.  Maloney,  1117 
Larson  Bldg.,  Yakima.  Wash.,  and 
654  Central  Bldg..  Seattle.  Wash. 

Mechanical  Engineer — Lincoln  Bouil- 
lon. 1414  Fourth  Ave.  Bldg..  Seattie. 
Washington. 

125-bed.  fix-story  main  building.  3- 
story  and  basement  rear  wing.  T- 
shaped,  concrete  frame,  brick  ex- 
terior walls,  stone  trim,  acous- 
tical ceilings,  air  conditioning  sew- 
er and  water  systems,  equipment. 


i2-13— 


INDUSTRIAL 
BUILDINGS 


3/11/47  12 

Preliminary  Plans  Completed— Owner 

Will    Take    Bids    From    Selected 

List  of  Contractors 
Factory    Bldg..  Cost    $75,000 

LOS   ANGELES,   Calif..    Los    Angeles 

Co.    4522   Worth   St. 
Owner — Pacilic    Guano    Co..    2nd    St., 

and   Hearst   Ave..   Berkeley.   Calif. 
Engineer   —    Hcnrj-    S.    Howard,    c/o 

owner. 
Brick,    concrete    and     corrug.     steel 

131x270-ft. 


3/11/47  12 

Preliminary    Plans   Completed 

Awaiting   CPA    Approval 

Shop    (Printings 

OAKLAND,    Cailf..    Alameda    Co. 

Owner— Withheld. 

Architect— George     F.     Bidwell.     4139 

Shafter  Ave..  Oakland.  Calif. 
Concrete    block,    comcnt    floor,    wood 

roof,    30x90. 


8/11/47  12 

Construction    Started    March   3 
Fruit  Cannery  Cost  $150,000 

PATTERSON,   Calif.,    Stanislaus    Co. 

1st  and  M  Sts. 
Owner— Patterson    Products    Co.,    914 

Magnolia  St.,  Patterson,  Calif. 
Structural    Engineers — Ohm    Bt    Eck- 

lund.  123  N.  Eldorado  St..  Stockton, 

Calif. 
Contractor — M.     A.     Little,     1     Grand 

View  Ave.,  San  Francloco,  Calif. 


12 


3/11/47 

Contemplated — Site  Purchased 

Factory  Coet  $7,000,000 

SANTA  CLARA.  Calif.,  Santa  Clara 
County.  42.8-acre  site  at  southwest 
comer  Klfer  Road  and  Santa  Clara- 
Alviso  Road  in  Pasetta  Industrial 
Tract  No.  2. 

Owner  —  Owens-Coming  Fiberglass 
Corp.,  Harold  Boeschensteln,  presi- 

■"    dent,  Toledo,  Ohio. 

Plant  of  approximately  SOO.OOO  sq.  ft. 
manufacturing  and  warehousing 
space  for  production  of  fiberglass 
products  (building  Insulation,  low- 
temperature  Insulation  and  insula- 
tion for  ranges,  refrigerators  and 
water  heaters),  including  two  480.- 
000-gallon  tanks  for  fuel  oil  stor- 
age, partially  submerged;  250.000 
sq.  ft.  paved  factory  yards  and  fire 
sprinkler  systems. 


14-17— PUBUC   BUILDINGS 

3/11/47  '  14 

Owner  Taking    Bids — Due   Maroh   It, 
2  P.  M.  (Plans  on  File)- BIddero 
Figuring 

Naval  Reserve  Armory;  Speo.  11216; 
NOy  14138 

VALLEJO,  Calif..  Solano  Co.  South 
of  the  Intersection  of  Maryland  St 
and  4th  St.  extension. 

Owner  — Public  Works  Department, 
12th  Naval  District,  Room  A-109, 
Federal  Office  Bldg.,  Civic  Center, 
San  Francisco,  Calif. 

Plans  by  owner. 

Includes  construction  of  a  concrete 
block  boiler  house  addition  to  an 
existing  wood  frame  building  and 
alterations  to  a  second  existing 
wood  frame  buildingrgurith  all  nec- 
essary excavation,  fin,  demolition, 
wood  piling,  concrete  construction, 
concrete  units,  roads,  paving,  struc- 
tural steel  work,  miscellaneous  steel 
and  iron  work,  carepntry  and  Join- 
ery, roofing  and  sheet  metal  work, 
glazing,  finish  hardware,  metal 
windows,  metal  covered  doors,  wire 
fence,  plumbing,  heating,  electrical 
work  and  field  painting. 
Bids  will  be  taken  as  follows: 

(1)  entire  work; 

(2)  alternate  A.  deduct  If  exterior 
painting  of  existing  painted  sur- 
faces is  eliminated; 

(3)  alternate  B,  deduct  If  interior 
painting  of  existing  painted  sur- 
faces is  eliminated. 

Specifications  obtainable  from  the 
Public  Works  Department,  Design 
Division.  Room  A-119,  Federal  Office 
Bldg..  Civic  Center,  San  Francisco, 
Calif.,  upon  deposit  of  check  or  postal 
money  order  for  $10,  payable  to  the 
Chief  of  Bureau  of  Yards  and  Docks, 
and  may  be  examined  at  the  office 
of  DAILY  PACIFIC  BUILDER,  465 
Tenth  St.,  San  Francisco,  Calif. 

The  following  contractors  have 
taken   out  plans : 

Henry  Arian  Construction,  4142 
Gear>-  Blvd.,  San  Francisco.  Calif. 

James  I.  Barnes  Construction  Co., 
941  Russ  Bldg..  San  Francisco.  Calif. 

J.  A.  Bryant.  1815  Capital  St.,  Val- 
lejo. Calif. 

Haas  &  Rothschild.  326  MerchanU' 
Exchange  Bldg.,  San  Francisco.  Calif. 

Ben  C.  Gerwick.  Inc..  112  Market 
St.,  San  Francisco.  Calif. 

Recknagel  &  Yeomans,  726  Ken- 
tucky,  Vallejo,  Calif. 


3/11/47  16 

Owner  Taking  Bids — Due  March  26, 
2    P.    M. 

Floor    Covering    &    Misc.    Repairs 

FLAGSTAFF,  Ariz..  U.  S.  Post  Of- 
fice. 

Owner — Federal  Work?  Agency,  Pub- 
lic Buildings  Adminiptration.  Of- 
fice of  the  Dl.?trict  Engineer.  838 
U.  S.  Appraiser's  Building.  San 
Francisco.  Calif. 

Plans  by  owner. 

New    floor    covering    and    misc.    re- 
pairs. 
Plans  and  spoclfications  obtainable 

from  ihc  above  office  of  the  District 

Engineer. 


18.19_RELIGIOUS  BLDGS. 


3/11/47  19 

Contract    Awarded 
Church     (Alter)  Cost    $10,000 

OAKLAND.   Calif..    Alameda   Co.   937 

Market  St. 
Owner — Temple  of  Tmth.  9?7  Market 

St..    Oakland.    Calif. 
Engineers — J    Y   I.-ong  Company,  1441 


Franklin   St..  Oakland.  Calif. 

Alterations. 

Contractor— M.  Drinkward,  765  Blen- 
heim St.,  Oakland,  Calif. 


3/ll/i7  1» 

CPA    Approval    Granted    In    Amount 

of    $40,000 
Church   and   Community   Bldg. 

Cost  $70,000 
SAN  FRANCISCO.  Calif..  S.  W.  Cor. 

19th    Ave..    &   Eucalyptus. 
Owner— College  City   Lakeside  Pres- 

hyterian      Church.      19th     Ave.,     k. 

Ocean,  San  Francisco,  Calif. 
Architect  —  Vincent  O.    Raney,   233 

Post  St.,  San  Francisco,  Calif. 
Frame,    l-storv. 


22-26 — PRESIDENTIAL 
BUILDINGS 


3/11/47  23 

Plans    In    Progress 

Construction     Underway 

Painting    Up«Mr    Floors   Completed 

Hotel     (Remodel)     Est    cost    $200,000 

SAN   JOSE.   Calif..   Santa  Clara   Co 

St.    Clair    Hotel,    San    Carlos    and 

Market  Sts. 
Owner — P.  J.  Deo,  c/o  Architect. 
Architect    —    Chas.    B.    Butner,    985 

The  Alameda,  San  Jose,  Calif. 
New    cocktail    lounge,    coffee    shop. 

dining  room   and  kitchen.   General 

work   to  include  air  conditioning. 
CencrsI    Contractor — Earl    W.    Hople, 

494  Delmas  Ave.,  San  Jose,  Calif. 
Painting    Contractor  —  G.    E.    Lenzen 

Co.,    137    East    San    Antonio,    San 

Jcee,   Calif. 


3/11/47  26 

Preliminary   Plans   In   Progress 

Owner  Will    Build 

Residences     (3) 

OAKLAND,    Calif..    Alameda    Co. 

Owner — Risdon  &  Sons,  5977  Majes- 
tic Ave.,  Oakland.  Calif. 

Architect— George  F.  Bidwell.  4139 
Shatter  Ave.,  Oakland.  Calif. 

Consudting  Engineers  —  H.  M.  O'- 
Nell  Company,  610  16th  Street, 
Oakland,   Calif. 

Wood  frame,  wood  sash,  wood  siding 
or  stucco  exterior,  6  rooms,  shingle 
or  composition  -ooflng,  forced  air 
heating  system.  Fiist  3  dwellingj 
of    eventual    15. 

Contractor— Owner  wi!l  build. 


26 


3/11/47 

Correction 

All  Bids  Rejected  Except  Low  Bid, 
Which  Is  Being  Held  Under  Ad- 
visement —  Veterans'  Emergency 
Dwelling   Units  (197) 

Owner  —  Monterey  County  Housing 
Authority.  Mrs.  Walters,  executive 
secretary,  Salinas,  Calif. 

Architect — Charles  E.  Butner,  7-Wln- 
ham  St.,  Salinas,  Calif. 

Involves  erection  of  46  new  prefab- 
ricated steel  buildings,  alteration 
of  143  wood  units  now  up  on  the 
site,  and  moving  and  altering  eight 
wood  units,  also  on  site,  to  provide 
2-  and  1-bedroom  dwelling  units; 
includes  new  sewer  system,  water, 
gas  and  electrical  services. 

Low  Bidder — E.  M.  Carlson,  16  Mon- 
terey  Rd.,   Salinas,   Calif.,   $334,905. 
Other  bidders  March  6  were: 
Stolte,   Inc.,   Oakland,   Calif..  $369,- 

600. 

Robert    McCarthy   Co.,   San    Fran- 
cisco, Calif.,  $385,000. 
Wallace     D.     Harkins,     Inc., 

Francisco.  Calif..  $388,900. 
Biltwell      Construction 

Francisco,  Calif.,  $447,777. 
Correction  In  low  bidder's  name. 


8/11/47  •  24 

Plans  Nearing  Complotlon-"- 

Resldence 

SAN  CARLOS,  CaUf.,  San  Mateo  Co 

Ownei^-Wlthheld. 

Architect— Oscar  R  Thayer,  1267  Ca- 

brlllo  Ave.,  Burllngam.o  Calif, 
Stucco  and  board,  cedar  shingle  roof, 

brick  and  stone  fireplace,  tile  bath. 

oak  floors,  S  bedrooms,  living  room. 

dining  alcove,  kitchen,  nook,  hobby 

room  and  attached  garage.  ^ 


Engineermg  Section 


Bids   suumitted    March   5  were: 
Johnson   Western   Co..   $145.00a 
Hoagland-Finlay    Englneerinsr    Oa, 
$149,444. 

Haddock -Engineers.    Ltd.    $159,100. 
Phillip  Halo,  $159,823. 
Walter  Barber  and  H.  R.   Breeden, 
$178,700. 
Jas.    Huntley,   $182,563. 
Contrai-ting  Engineers  Co..  $188,500. 
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3/11/47  a 

Report  on  Engineering  Survey 

Submitted    To  City   Council 
Sewage  Disposal  Plant  Modernization 

Cost  $108.M0 
PLEASANTON,  Calif..  Alameda  Co. 
Owner — City     of     Plcasanton.     Matt 

Jorgensen.    city    clerk.    City    Hall, 

Plensanton.    Calif. 
Sanitary  Engineer — Roy  Edwin  Ram- 

seier,  .V13  Park  St,.  Berkeley,  Cal. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


3/11/47  3.1 

Hearing  of  Protests  Set  For  April  1, 
11  A.  M. 

Sewage    Treatment   Plant    and 
Sanitary    Sewers;     Resolution    2526 

SAN  MATEO  CO..  Calif.  E.Tierald 
Lake   «hibdlvlElon   One 

Owner— County  of  San  Mateo.  Board 
of  Supervisors.  W.  H.  Augustus. 
County  Clerk.  Court  House.  Red- 
wood   City.    Calif. 

Engineer— Edwin  H.  Smith.  Spring 
&  Cncstnut  Sts..  Redwood  City,  Cal. 

Includes  sewage  treatment  plant 
consisting  of  septic  tank,  chlorlnn- 
tlon  tank,  shed  for  chlorinating 
equipment,  measuring  devices  and 
appurtenance.^  and  sanitary  aewers, 
mains  and  laterals,  manholes, 
lampholes    and    appurtenances. 
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San 


Co.,      San 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project 

3-11—  2 :30  P.M.— Parochial  School  Addition     Riverside 


Noted  In  Issue 
2-S4 


ENGINEERING  PROJECTS 


3-11 
3-11 
3-11 
3-11 


-  4:00  P.M. 
-10:00  AM 

-  2 :00  P.M. 

-  8:00  P.M. 


—Water  Main 
— Highway 
— Access  Road 


3-11 —  2:00  P.M. — Removal  of  Tug  Tamaroa     San  Francisco 

(Near  Hunters  Point)  8-  8 

Des  Moines,  Wash.  8-  8 

Coconino  County,  Ariz.  2-19 

Richmond  2-18 
Sewage  Treatment  Plant  and  Sanitary  Sewer 

Tonaskett,  Wash.  2-19 
3-11—  1 :00  P.M.— pipe  Conduit  and  Appurtenances  (Portion 

MacArthur  Blvd.),  Oakland     2-26 

3-11— 11:00  A.M.— San  Vicente  Pipeline  (2nd  Unit)     San  Diego  2-21 

3-11—  1 :00  P.M.— Pipe  Conduit   and  Culvert     Oakland  2-26 

3-11—  2:00  P.M.— Big  Dry  Creek  Reservoir    Near  Clovls  2-21 

3-11 —  8:00  P.M. — Storm  Sewers            Camas,  Wash.  2-12 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION. 


3-11- 
3-11- 
3-11- 
3-11- 
3-11- 
3-11- 
3-11- 
3-11- 
3-11- 
.1-11- 
3-11- 
3-11- 
3-11- 
3-11- 
3-11- 


2:00  P. 
2:00  P. 
7 :30  P, 
7:30  P. 
2:00P 
3:00P 
4:00P, 
8K)0P. 
8K)0P, 
8  ;'»0  V 
2:00P, 
2:00  P. 
2:00  P. 


M. — disconnecting  Switches     Kendrick  Project.  Wyo. 

M.— Transformers  Rio  Grande  Project.  New  Mexico 

M.— Fusion    Welded   Sheet  Steel  Pipe    Napa 

M. — Pipe  Napa 

M. — Exterior  and  Interior  Painting    Naco,  Ariz. 

M. — Wire  and  Cable      Sacramento 

M.— Automobiles  and  Trucks  (Furnish  and  Sell)  Oakland 

M. — Gasoline  Napa 

M. — Scientific   Equipment    Napa 

fl — Traiispnrt  Qconoet    Buildings     Napa 

M. — Reinforcement  Bars     Boise  Project,  Idaho 

M. — Reinforcement  Bars    Columbia  Basin  ProJ..  Wash. 

M. — Dining  Room  Furniture     San  Francisco 

— Diesel  Fuel  Pacheco  Pass 

—Diesel  Fuel  Gllroy 


2-12 
2-12 
2-27 
2-26 
2-12 
8-  6 
2-28 
2-28 
8-  8 
8-  8 
8-8 
8-  » 
8-  6 
3-10 
8-10 


ELECTRICAL  COMMINICATIONS 

Tefepfcone  and  Sfgnof  Engffitf^rg 

Monuof  Olid  D/ol  T«l«phofi«  ^y/t^mmt 

D^slgntrt  of  R«mof«  Coiifrof  Equlpmonf 


^ 


Service    and  Ititfallaflont 
We  Will  Sub-Contract  With  Electrical  Contractors 


SAN 


765    CLEMENTINA    STREET 
FRANCISCO  3  MArkot  2017 


3/11/47 

Survey   Completed — Engineers 
Authorized    to   Start   Preliminary 

Plans 

PORTERVILLE.    Calif..    Tulare   Co. 

Owner — City  of  PortervUle.  Irvln  H. 
Althouse.  city  engineer.  City  Hall. 
PortervUle,   Calif. 

Consulting  Engineer — Quinton  Engi- 
neers. Ltd  ,  81C  S.  Figueroa  St,,  Los 
Angeles.   Calif. 

Proposed  3  steps  or  rebuilding  and 
expansion  include  (1)  provision  for 
city  population  of  S.fSOO  including 
construction  of  a  new  Inlet  struc- 
ture, primary  reduction  basin,  au- 
tomatic electric  pump,  conversion 
of  present  Imhoff  tank  to  a  diges- 
ter, a  trickling  filter  and  distribu- 
tion system,  additional  1.56  acres 
of  percolation  beds,  new  sludge 
drying  bed.  and  conversion  of  the 
dosing  chamber  Into  an  office, 
laboratory  and  storeroom. 

Cost  $100,000  (2>  provlfclon  for  17.000 
population  866.900:  (3)  provision 
for  population  of  21.000  Including 
facliltlen  fot  handling  sewage  from 
new    state    hospital.    $35,800. 


3/11/47  32 

Plans    Approved    By    State    Dept.    of 
Public  Health — Annexation  of  Mis- 
sion   San    Jose   Authorized' — Bond 
Election    in    Amount   of   $80,000 
Planned   to   Finsmce   Joint   Disposal 
Unit — Date     oof    Election     Pending 
Proposed  Annexation  of  Warm 
Springs 

Sewage  Disposal  Plant 

IRVINGTON.     Cullf..     Alameda     Co. 
Foot   of   Landing   Rd. 

Owner— Irvington  Sanitary  District. 
Leonard  Feltas,  president;  R.  J. 
Wright,  secretary,  103  Mission  St., 
Irvington;  Dr.  .1.  H.  Durham,  Wm 
R<>.«o  and  Ray  Benbow,  members 
of   the   board,    Irvington,   Calif. 

Englneor— Roy  Edwin  Ramseier,  3813 
Fitrker    St..    Berkeley,    Calif. 


Summerbell 

Roof  Structures 


WiMB  pleesfsf 
y«ar  MW 
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1746  Thirteenth  Strcot 
Oakland,  California 
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Juit  Received 

LONG  JOISTS 

Up  to  28  ft. 

PLrWOOD~PillEL$ 


3/11/47  i? 

Bids    Rejected — Owner   Will    Take 
New   Bids  at   Later  Date 

SewA^e    Treatment    Plant    (Addns.) 

ESCONDIDI.  Calif  .  San  Diego  Co. 
.Southwest    Section. 

Owner  —  City  of  Escondldo.  City 
Clerk,  City  Hall.  Escondldo.  Calif. 

Englnof'r^— Quinton  Engmeers  Ltck, 
816  South  Figueroa  St.,  Los  An- 
geles, Calif. 

Alteration  to  existing  structures  to 
change  the  plant  from  an  acti- 
vated sludge  procers  to  a  stand- 
ard filter  process  plant  and  addi- 
tion of  new  filters,  nvw  digester, 
new  sedimentation  baKln.  new 
chlorine  contact  'Chamber  and  new 
sludge  beds. 


ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 

1994  OAKDALE  AVE. 
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3/11/47  32 

Bond   Election   for  $170,000   8«t  for 

May   6 
Sewage  Disposal  Plajit 
ORLAND,    Calif.,    Glenn     Co. 
Owner  —  Ctty   of   Orland.    Attorney 

Marry  C    Bell,   City   Hall,   Orland, 

Calif. 


3/11/47  82 

Owner   Tatting    Bids— Due    March    20 
Sewage  Treatment   Plant   (Remodel), 

Etc. 
MERRILL,  Ore 
Owner^-Clty   of   Merrill,   City    Clerk, 

City   Hall,   Merrill,   Ore. 
Consulting    Engineers — A.     D.     Har- 
vey    &     Associates.     Goldy     Bldg., 
Medford,  Ore. 
Includes    reconuitioning    exist,    plant 
equipment,     supplying    and     laying 
pipe  for  new  water  main,  remodel- 
ing existing  tank,  new  filter,  dos- 
ing tank  and  sludge  drying  beds. 
Specifications   obtainable   from    of- 
fice of  the  engineers. 


33 —         BRIDGES 


3/11/47  .,     .•     83 

Owner   Taking    Bide— Due   April    9, 
2  P.  M. 

Bridae 

SAN  JOAQUIN  COUNTY.  Calif. 
Across  Mokelumne  River,  about  S 
fives  northwest  of  Lodl. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

Bute  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Structural  steel  and  reinforced  con- 
crete bridge. 
The  work  involves: 

(1)  430  cu.    yds.    structure   excava- 
tion ; 

(2)  50  cu.  yds.  class  A  portland  ce- 
ment concrete  footing  block; 

(3)  1276   cu.   yds.    class    A  portland 
cement  concrete  structures; 

(4)  1454  lln.  ft.  concrete  railing; 
(B)  208,000     lbs.     furnish     structural 

■teel ; 
(8)  208,000  lbs.  erect  structural  steel ; 

(7)  2400  lbs.  cast  steel; 

(8)  1960  Un.  ft,  furnish  Douglas  fir 
piling; 

(9)  48  each  drive  timber  piles; 

(10)  6760     lln,     ft     furnish     concrete 
piling; 

(11)  128  each  drive  concrete  piles; 

(12)  255,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(13)  253,000  lbs.  place  bar  reinforcing 
steel ; 

(14)  engineer's  office. 
Specifications   obtainable  from   the 

above  office. 


3/11/47  •     33 

Owner  Taking  Bids— Due  April  9, 
2  P.  M. 

Bridge  _ 

FRESNO  and  KINGS  COUNTIES. 
Calif.  Across  Kings  River  near 
Hardwlck. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento, Calif. 

Reinforced  concrete  girder  bridge. 
The  work  Involves: 

(1)  clearing  and  grubbing; 

(2)  1050  cu.   yds.    structure   excava- 
tion; 

(5)  11S3  lln.  ft   timber  bridge  rail- 
ing; 

(4)  197   cu.    yds.    class    A    portland 
cement  concrete  footing  blocks; 

(6)  1480    cu.    yds.    class   A    portland 
cement  concrete  structures    ; 

(6)  700  lbs.   miscellaneous   Iron   and 
steel ; 

(7)  3400  lln.  ft  furnish  concrete  pil- 
ing; 

(8)  lis  each  drive  piles; 

(9)  200.000  lbs.  furnish  bar  reinforc- 
ing steel; 

(10)  200,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  2  each  clearance  markers; 

(12)  engineer's  office. 
Specifications  obtainable  from   the 

above  office. 


I  NEVADA  COUNTY.  Calif.  About  4.5 

miles  east  of  Nevada  City. 
Owner  — Nevada   Irrigation    District 
Elizabeth  P.  Frey.  secretary;  Thos. 
Mulcahy.  president  board  of  direc- 
tors, Grass  Valley.  Calif. 
Engineer— Blackle  &  Wood.  544  Mar- 
ket St,  San  Francisco.  Calif. 
The  work  Involves: 

(1)  diversion  and  care  of  creek  and 
unwaterlng    foundation,     lump 

sum; 

(2)  foundation  excavation  in  stream- 
bed  above  elevation  2910,  4760 
cu.  yds.; 

(3)  foundation  excavation  below  ele- 
vation 2910,  17.500  cu.  yds.; 

(4)  foundation  excavation  for  Im- 
pervious embankment  above  ele- 
vation 2910,  20,000  cu.  yds. ; 

(5)  foundation  excavation  for  per- 
vious embankment  above  eleva- 
tion 2910,  2500  cu.  yds.; 

(6)  cutoff  trench  excavation,  2000 
cu.  yds. ; 

(7)\stripplng  spillway,  30,000  cu. 
yds.; 

(8)  drilling  grout  holes  from  0  to 
25  ft.  in  depth,  4750  lln.  ft; 

(9)  drilling  grout  holes  from  25  to 
75  ft.  in  depth.  300  lln.  ft ; 

(10)  drilling  grout  holes  from  76  to 
100  ft  in  depth.  150  lln.  ft. ; 

(11)  grout  connections,  washing  and 
testing,  and  equipment  setups, 
260  holes;' 

(12)  mixing  and  placing  grout  under 
pressure,  7500  cu.  ft. ; 

(13)  Impervious  embankment  In  back- 
fill of  exploration  tunnels  below 
dam  foundation,  375  cu.  yds.; 

(14)  Impervious  embankment  in  Zone 
1  of  dam,  260,000  cu.  yds.; 

(15)  impervious  embankment  in  abut- 
ment blankets  of  dam,  16,500 
cu.  yds. ; 

(16)  pervious  embankment  in  Zone  2 
of  dam,  50,000  cu.  yds. ; 

(17)  pervious  embankment  in  Zone  3 
of  dam,  307,500  cu.  yds. ; 

(18)  pervious  embankment  in  rock 
riprap  on  upstream  face  of  dam. 
19,000  cu.  yds.; 

(19)  concrete  in  cutoff  walls  under 
spillway  lining,  350  cu.  yds. ; 

(20)  concrete  in  spillway  lining,  weir 
and  bucket  1976  cu.  yds. ; 

(21)  concrete  in  outlet  structure,  65 
cu.  yds.; 

(22)  concrete  In  outlet  pipe  saadies 
and  anchors  and  in  tunnel  plug, 
30  cu.  yds. ; 

(23)  placing  reinforcing  steel,  145,000 
lbs.; 

(24)  Installing  miscellaneous  metal 
work,   12,500  lbs.; 

(25)  installing  30-in.  butterfly  valves 
and  appurtenances,  lump  sum  ; 

(26>  installing  36-in.  pipe  in  outlet 
tunnel,  588.6  lln.  ft; 

(27)  gravel  drains  under  spillway  lin- 
ing. 1250  lln.  ft 
Specifications  obtainable  from   the 

office  of  the  engineers  upon  payment 

of  $5,  not  refundable. 


$32,671.50. 

Other  bids  March  3  were: 
Foster  &  McHarg,  Riverside,  Calif.. 
939,854.40. 

SUva  &  Hill,  Lios  Angeles,  $48,807. 


3/11/4V  '  40 

Owner  Taking    Bids — Due   March  25, 

4   P.  M. 
Sidewalk  and  Yard  Alterations 
OAKLANDj  Calif.,  Alameda  County. 
Montclalr     School,     1757     Mountain 
Blvd. 
Owner — Oakland,    Board    of    Educa- 
tion,   John    W.    Edgemond,    Secre- 
tary, Admin.,  Bldg.,  1025  2nd  Ave., 
Oakland,  Calif. 
Plasn  by  owner. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |25  re- 
fundable. 


3/11/47  •     40 

Owner  Taking   Bids — Due  April  9, 
2  P.  M. 

Surfacing 

YOLO  COUNTY,  Calif.  Between  1»4 
miles  north  of  Solano  County  line 
and  Woodland  and  between  3% 
miles  north  of  Woodland  and  1  mile 
south  of  Knights  Landing. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T,  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Net  length  of  about  9.2  miles  repair- 
ing with   plant   mix  surfacing  and 
seal  coat. 
The  work  involves: 

Location  No.  1 

(1)  4775  cu.  yds.  imported  borrow; 

(2)  develop  water   supply   and  fur- 
nish water  equipment; 

(3)  215  M  gallons  apply  water; 

(4)  2050  tons  crusher  run  base; 

(5)  5  tons  liquid  asphalt  SC-2  prime 
coat; 

(6)  46  tons  sand  prime  coat; 

(7)  6    tons   asphaltic   emulsion    seal 
coat; 

(8)  48  tons  screenings  seal  coat; 

(9)  10  tons  asphalt  paint  binder; 

(10)  5400  tons    plant    mix   surfacing; 

Location  No.  2 

(11)  5300  cu.  yds.  imported  borrow; 

(12)  develop   water   supply   and   fur- 
nish water  equipment; 

(13)  160  M  gallons  apply  water; 

(14)  14  tons  asphalt  paint  binder; 

(15)  10,200  tons  plant  mix  surfacing. 
Specifications  obtainable   from   the 

above  office. 


avenue,  Third  street  and  Beck 
avenue,  and  balancing  towers  and 
pumps. 
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3/11/47 

Low    Bidder 

Outfall   Trunk    Line;    Unit    No.  4 

Cost  $79,410 

LONG  BEACH,  Calif..  Los  Angeles 
County.  From  propesed  pumpmg 
plant  located  at  Reeves  and  Gay- 
lord  north  on  Fashion  to  near  Hill 
St.,  Long  Jeach,  Calif. 

Owner— Los  Angeles  County  Sanita- 
tion District  No.  3.  A.  M.  Rawii. 
chief  engineer  and  general  man- 
ager. 3id  floor.  1206  S.  Maple  Ave., 
Los    Angeles,    CalU. 

Plans  by  owner. 

Owner   will    furnish    pipe. 
Lew  Bidder— P.  &  J.  Artukovich,  13,- 
305  So.  San  Pedro  St.,  Los  Angeles, 
Calif..  $79,416 


3/11/47  •     *0 

Owner  Taking   Bids— Due  April  », 
2  P.  M. 

Resurfacing 

MARIN  COUNTY,  CJallf.  Between  San 
Rafael  and  Waldo. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Hlghvav  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.2  miles  net  length  resurfac- 
ing with  asphalt  concrete  and  con- 
struct  shoulders  with  crusher  run 
base  and  seal  coat. 
The  work  Involves: 
(1)  1420  lln.  ft.  remove  existing  raised 

bars; 
(2>  3750  tons  crusher  run  base; 

(3)  19  tons  liquid  asphalt  SC-1  prime 

coat ; 

(4)  36  tons  asphaltic  emulsion  paint 
.  binder  and  seal  coat ; 

(5t  211  tons  screenings  seal  coat; 

(6)  8135  tons  asphaltic  concrete  level- 
ing course; 

(7)  4575  tons  asphaltic  concrete,  type 
A,  surface  course; 

(g)  425  lln.  ft.  raised  bars. 

Specifications   obtainable  from    the 
above  office. 


42— MISC.    SUPPLIES   AND 
MATERIALS 

3/11/47  •  47 

Supplies  and   Materials 
Bids   Wanted 

PANAMA  CANAL,  C.  Z.— Bids  will 
be  received  by  the  Geneial  Purchas- 
ing Officer,  Panama  Canal,  Wash- 
ington 25.  D.  C,  for  supplies  and  ma  - 
terials  as  follows: 

March   17 

Sched.  8545:  300  cartridge  type  re- 
slsiorF;  400  radio  capacitors;  200  do; 
50  radio  dry  batteries;  500  dry  cell.s; 
4,000  ft.  bare  copper  antenna  wire; 
500  candelbra  lamp  holders ;  4,000 
enameled  steel  bridle  rings;  300  lbs. 
tin-lead  wire  solder;  200  rolls  rubber 
msulating  tape;  5,000  gals,  lubri- 
cating oil;  5,000  sheets  cover  paper; 
7..V)0.000  sheets  do. 

March   18 

,Sched.  8546:  40  kitchen  sinks;  23 
water  clo.sets,  shore;  20  do;  50  water 
(■lo.°>ets  flush  valves;  200  ball  cocks; 
500  flush  tank  va'.ve  balls,  rubber; 
100  brass  flush  pipes,  mclleable  Iron 
pipe  fittings,  galv. ;  S5  pipe  elbows ; 
350  malleable  Iron  pipe  fittings;  1,700 
pipe  bushings;  200  pipe  flanges,  gaiv. 
12  steel  gas  oil  and  water  pipe  fit- 
tings ;  ?0C  malleable  Iron  pipe  unions, 
galv.;  500  malleable  Iron  or  steel  un- 
ions; 100  brass  pipe  fittings;  100  gate 
valves;  70  globe  valves;  6  do;  5  foot 
valves ;  4  check  valves ;  20  do ;  8 
throttle  valves ;  200  stop  cocks. 

Sched.  8547:  50  cast  Iron  manhole 
frames  ar.d  covers;  30,000  lbs.  pulver- 
ized nctlvated  carbon  :  21,000  Ibs.an  - 
hydr6us  ammonia ;  steel  cylinders  for 
ammonia ;  250,000  lbs.  liquid  chlorine , 
six  rubber  pneumatic  tires ;  six  in- 
ner tubes;  1  steel  cabinet,  double 
depth,  catMiCity  80  pairs  dumb  bells : 
3  stee<  cabinets,  double  depth ;  288 
prs.  office  ihears,  12-ln. ,  200  angle 
valves. 


be  received  by  the  U.  S.  Treasury 
Department,  100  McAllister  St.,  San 
Francisco  2,  Calif.,  for  miscellaneous 
supplies  as  follows: 

March  14,  2  P.  M. 
Inv.    SF-3788-47— 200    gallons    floor 
paint,  f.o.b.  San  Francisco. 
March  2a  2  P.  M. 
Inv.    SF-3785-47— Manila    rope    and 
sisal  rope,  f.o.b.  San  Francisco, 
March  21,  2  P.  M. 
Inv.  SF-3782-47— Abney  levels. and 
sticks,  f.o.b.  San  Francisco. 
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3/11/47 

Conductor  and  Assemblies 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.— Until  March  20.  2  P.  M., 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House.  Denver  2,  Colo.,  under  Inv. 
E-33,165-A  for  conductor  and  assem- 
blies, etc.,  f.o.b.  shipping  point  and/ 
or  Antloch,  Calif.,  as  follows: 
Schedule  No.  1 

(1)  344,164  lln.  ft.  266,800  C.M.A.C.S.R. 
bare  stranded  conductor; 

(2)  850  each  tapered  armor  rod  as- 
semblies; 

(3)  60  each  parallel  groove  clamps; 

(4)  80  each  compression  joints; 

(5)  210  vibration  dampers; 

(6)  1  set  wrenches  for  installing  ar- 
,  mor  rods  on  conductor; 

(7)  25  compression  repair  sleeves; 

(8)  1  set  compressor  dies; 

(9)  1  set  compressor  dies; 

Schedule  No.  2 

(10)  344,164  lln.  ft.  No.  3/9  AWG,  7- 
strand  hard-drawn  copper  con- 
ductor; 

(11)  80  each  seamless  single-tube  cop- 
per sleeves; 

(12)  60  each  3-bolt  parallel  groove 
clamps ; 

Schedule  No.  3 

(13)  344,164  lln.  ft.  No.  3/0  copper 
equivalent  7-strand  copper  weld 
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.^V     ItMonanMOOMMtarl' ^^^ 


SMOOT-HOLMAH 


MArket  8474 


3/11/47  •       .  ^^. 

Owner   Taking    Bids — Due   April   9,   2 

P.  M.— Stert   Bridge 
STANISLAUS    anc5    SAN    JOAQUIN 
COS ,  Calif    Across  prtanlf.lRU.M  Riv- 
er about  8  miles  NW  of  Modesto. 
Owner— Stiite  ol    California.   Divlslo.i 
of   Highway??,   Public  Works   Bldg.. 
Sacramento.  Calif. 
State  Highway  Engineer— O.  T    Mc- 
,       Coy,    Public    Workd    Blt'g,    Sacra- 
mento, Calif. 

Unit    qunntitlps    will    be    given    to- 
morrow. 


Enqln»»ering     Report    Submitted    to 
District  .^^  „^ 

Sewer  Ma!ne,   Etc.  Cost  $96,0(» 

NILE&.  Calif.,  Alameda  Co.  Soutt 
end   of  King  Ave. 

Owner-Nlles  Sanitary  District,  At- 
torney Leon  Clark.  E.  E.  Dias. 
Secretary,  Nllcs,  Calif. 

Engineer — Rov  Edwin  Ramseler,  3813 
Parker  St      Berkeley,   Calif. 

Includes  hbcut  55  miles  sewer  mains, 
lift  fits  lion  and  pumping  plant, 
five  rr(.s<»lng  under  railroads  and 
3  under  highways,  37  manholes, 
etc. 


-DAMS,  RESERVOIRS  A 
DREDGING 


3/11/47  ,^  5^ 

Owner   Taking    Bids— Due    About 
March  21 

Dredging 

WRANGELL  NARROWS,  Alaskr. 
and   Lake   Crockftt,   Washington. 

Owner -Seattle  Dirt..  Corps  of  Engi- 
neers. War  Dept..  Col.  L.  H.  Hew- 
itt, Dist.  Engr,  Textile  Tower. 
Seattle    1,    Wash. 

Plans  by  owner. 

Includes  (1)  Wrangell  Narrows  proj- 
ect consisting  of  dredging  approx 
16.000  CM.  vd?.  ledgo  rock  and  215,- 
000  cu.  yds.  of  other  than  ledge 
rock  and  (2^  Lake  Crockett  proj- 
ect conclstini;  of  400.000  ru.  yds. 
dredging  of  matcn.vl  in  the  lake'' 
with  an  entianc  channel  from 
Adn-iralty  Bay  find  construction 
of  .1  rubblestonc  breakwater  con- 
taining arprox.  2R.000  tons  of  ston*'. 
In  vicinity  of  Fl.  Casey,  Whldbey 
Island,  VVash 


3/11/47  30 

Bond   Election  In   Amount  of  $140,000 

Set  for  May  12 
Sewer  System   Additians 

Cost    $231,000 

WATSONVILLE.  Calif.  Santa  Cnir 
Countv. 

Owner— City  of  Watsonville,  F.  J 
O'Brien,  city  clerk.  City  Hall.  268 
Main    8t..   Watscnvllle.   Calif. 

City  Engineer— H.  B  Eltchen.  City 
Hall.    Wat.«>onvlile,    Calif. 

Includes  16-ln(h  ocean  outfall  lino, 
new  pumps,  motors  and  switches, 
and  chlorlnntora :  the  building  of 
an  extension  Into  the  industrial 
district  and  newly  annexed  terri- 
tory. 


40—       STREETS  AND 
HIGHWAYS 


3/11/47  •  40 

Owner    Taking    Bids — Due    April    9.    2 

P.   1^. — Grading   and   Surfacing 
PLUMAS    .T»id    LASSEN    COS..   Calif. 

Between  0.3  mile  v/cst  and  0.8  mile 

east  of  Plumas-Lassen  county  lino. 
Owner— State  of  Callfomia.  Division 

of   Highways,   Public   Works   Bldg.. 

Sacramento,  Calif. 
State  Highway  Erglneer— G.   T.   Mc- 

Coy,    Public    \Vcrks    Bldg.,    Sacra- 
mento. Calif. 
About    1.1    miles    grading,    surfacing 

with    plant-mix   surfacing   and   ap- 

plving  seal  coat  thereto. 

Unit    quantities    will    be    given    to- 
norro'v. 

41_GAS,  WATER  AND  OIL 
PIPE  LINES 

n/ll/47  41 

Bond  Election  In  Amount  of  $200,000 
Set  for  May  12 

Water  System  Additions  Cost  $200,000 

WATSONVILLE.  Calif.,  Santa  Cruz 
County. 

Owner—Cltv  of  Wataonvllle,  F.  J. 
O'Brler.  city  clerk.  City  Hall.  268 
M.-\ln   St..   Watsonvllle,   Calif. 

City  Engineer— H.  B.  Kitchen.  City 
Hall.     Watsorville.     Calif. 

Includes  replacing  the  main  lino 
from  Sudden  street  to  the  Vami 
road,  larger  lines  on  Van  Ness 
avenue.    Wall    street.    West    Loke 


3/11/47  • 

Handrailing    Metalwork 
Low  and   Only   Bidder* 

ALTUS  DAM,  Okla.  —  Following 
submitted  bids  March  6  to  the  U.  S 
Bureau  of  Reclamation,  Customhouse, 
Denver,  Colo.,  under  Spec.  1680  for 
furiishing  and  dellvK-rlng  fob  cars 
at  \he  shipping  point  or  fob  cars. 
Alius,  Okla..  one  lot  of  handrailing 
metalwork  for  spillway  bridge  at  Al- 
ius Dam.  Altuf!  Project.,  Okla.,  All 
the  handrailing  metalwork  will  be 
Installed  by  the  Government: 

Boardman  Co.,  Oklahoma  City,  Ok- 
lahoma, 12050;  ship  150  days;  10,800 
lbs.;  fob  Oklahoma  City;  terms  net. 
No  equalization  offered. 

Vulcan  Rail  &  Const*  Co.,  Mahpeth, 
N.  Y..  $2270;  fchip  90  days;  11.000 
lbs. ;  fob  Benwood,  W.  Va. ;  terms  net. 
No  equalization  offered. 

George  T.  Gerhardt  Co.,  Inc..  San 
Francisco,  Calif.,  $2420;  ship  180 
days;  11,600  lbs.;  fob  San  Francisco; 
terms  ^  of  1%  20  days.  No  equaliza- 
tion offered 

Associated  Piping  A  Engrg.  Co.. 
Compton,  Calif.,  $1500  fob  Compton : 
11,000  lbs.;  120  days;  net. 

Independent  Iron  Works,  Oakland. 
Calif..  $3795;  fob  Oakland;  9000  lbs.; 
180  days;  net 

3/11/47  •     42 

Materials   and   Supplies 
Bids   Wanted 
SAN  FRANCISCO,  Calif.— Bids  will 


PONDEROSA  PINE 


INTERIOR 


TRIM 


Western  Pine 

SIPPLY   COMPJtRV 

1  201    HARRISON    STRUT 

SAN     FRANCISCO.     3 
T*/«p*OR«  UNd«rliill  8686 
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8/11/47  •     M 

Owner  Taking  Bide— Due   April  22, 

2  P.  M. 
Soetts  Flat  Dam  and  Appurtenaneee 


3/10/47 

Low  and  Only  Bidders 

Grading,  Etc.  Coet  $S2,«71.50 

INYO  COUNTY,  Calif.  From  1.6  miles 
north  of  Shoshone  on  State  High- 
way Route  127  extending  westerly 
over  Salsbury  Pass  to  boundary  of 
Death    Valley    National  Monument. 

Owner— County  of  Inyo,  Fay  L*w- 
rrnce,  county  clerk.  Courthouse.  In- 
dependence,  Calif. 

Plans  by  owner.  .  .,„       „ 

Includes  net  distance  of  UlU  miles 
grading  and  applying  penetration 
treatment,  together  with  drainage 
facilities. 

Lo  wBldder  —  Roland  T.  Reynokls, 
Route  4,  Box  139,  Anaheim,  Calif., 


PLYWOOD  DOORS 

PONDOROS4  PfNE 

>tCOUSTfC>IL  TILB 

ASPHALT  TILE 

• 

THE  BROOKMAN 

COMPANY 

2833   THIRD   STREET 

SAN  FRANCISCO 
ATwoter  9644 


Gamerston  &  Green  Lumber  Co. 

Whofctole  and  Jobbing  fords 

LUMBER  -  TIMBERS  -  TIES  •  FIR  •  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  Fraacltco^l  800  Army  Sf. 
^Twofer  T300 
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MADE  IN  THE  WEST 
•  •  •  for  Western  Indestries 

BETHLEHEM    PACIFIC 

COAST      STEEt      CORPORATION 


So/ei  Officei.-  San  FranclKO,  lot  Angeles,  Portland,  Seattle, 
Sail  Loke  City,  Honolulu 

Sf»*l  Plantt:  South  San  FronclKo,  Lot  Angslet,  Seattle 

fabricating  Workt  i  So.  Son  FranclKo,  Alameda,  Lot  Angelet 

Mil  Oopofti  Son  Fronciice,  Let  Angelet,  Portland,  Seattle 
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Business  Engineering  Co.,  276  Post 
St.,    San   Francisco,   |68   Installed. 

Magee-Hale  Park  -  O  -  Meter  Co., 
Oklahoma  City,  Okla.,  S61.80  insUlled. 

Taper  Tube  Pole  Co.,  Monadnock 
Bldg.,  San  Francisco,  S73  plus  |4. 

Duncan  Meter  Corp.,  2315  Hlllhurst 
Ave.,   Los  Angeles,  176  plus  %5. 
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3/10/47 

Air  Compresoor 

Bids  Wanted 

MARYSVILiE,  Calif.,  Yuba  Co.— 
Until  March  15,  8  p.  m.  bids  will  be 
received  by  the  City  of  Marysvllle, 
Chester  O.  Gates,  City  Clerk,  City 
Hall,  Marysvllle,  Calif.,  for  one  gas- 
oline powered  2-wheel  6-cyllnder  air 
compressor  with  2  hoses,  air  capaci- 
ty 7  cu.  ft.  with  18-gal.  tank,  electric 
starter    and    pneumatic    tires. 

Specifications  obtainable  from  the 
above  office. 
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copper  conductor; 

(14)  80    each    seamless     single  -  tube 
copper  sleeves; 

(15)  80    each    3-bolt    parallel    groove 
clamps. 

Specifications  obtainable  from   the 
above  office. 
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3/11/47 

Bearings — Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  17.  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid,  No.  3870  for 
furnishing  and  delivering  automotive 
bearings. 

Specifications  obtainable  from  the 
above  office. 


3/10/47 

Regulators— Contract   Awarded 

UKIAH.  Calif.,  Mendocino  Co.— The 
General  Electric  Co.,  Russ  Bldg.,  San 
Francisco,  at  |2058,  each  awarded 
contract  by  the  City  of  Ukiah,  A.  R 
Spreckelsen,  city  clerk,  City  Hall. 
Ukiah,  Calif.,  for  furnishing  2-48- 
kva.,  2400- volt,  60- cycle,  200-ampere, 
single-phase,  oll-lmmersed,  self -cooled 
automatic  induction  voltage  regula- 
tors for  indoo  rservlce  providing  volt- 
age regulation  of  10%  raise  and  10% 
lower.  The  regulators  to  be  provided 
with  connections  to  permit  recon- 
nections  for  operation  at  400  amperes 
for  voltage  regulation  of  6%  raise 
and  5%  lower.  (Regulators  to  be  con- 
nected for  10%  raise  and  10%  lower.) 


8/11/47  42 

Sale  of  Wire,  Brats  and  Copper 

SAN  FRANCISCO.  Calif.— The  San 
Francisco  Regional  Office,  33  Berry 
St.,  San  Francisco  7,  Calif.,  announces 
sale  of  wire,  brass  and  copper,  slitted 
compound,  solder  babbitt  metal  and 
sheets,  brass  and  copper  and  tubing 
to  priority  claimants  and  to  normal 
trade  channels  concurrently,  with  the 
closing  date  set  for  March  21,  4  P.  M. 

3/11/47  ^  ^^  *2 

Sale  of  Douglas  Fir  Piling  and  Steel 

Treadway  Bridge 

SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  creosoted  Douglas  fir  piling 
and  steel  treadway  bridge  to  priority 
claimants  and  to  normal  trade  chan- 
nels concurrently,  with  closing  date 
set  for  March  25,  2  P.  M. 


(4)   7,fiOO/9,375-kva,  115.000-  to  60,000- 
volt,    single-phase.    80-cvcle,    oU-im- 
mersed.  self-cooled,  forced-alr-coole«i, 
outdoor-type  transformers,  each  with 
one    single-pule,    station-type    light- 
ning   ari^ester    for    115,000-volt,    and 
one     for     69.000-volt.     3-phaBe.     un- 
grounded-neutral    circuits     mounted 
on  the  case;  three  (3)  5.750-kva,  66.- 
000  delta-    to  6,(KX)-volt,   3-phase,   60- 
cycle.  oll-lmmersed.  ^elf -cooled,  out- 
doortype     transformers,     each     with 
three   single- pole,   station-type   light- 
ning   arresters,    for    6».000-voll     \m- 
grounded-neutral  circuit,  mounted  on 
the   case;    three    (3)    6».000-volt.    600- 
ampere,     8-pole.     single-throw,     out- 
door-type power  circuit  breakers ;  on«» 
(1)     161 .000- volt.    600-amperc.    3-polc. 
single- throw,    manuaily-gang-operal- 
ed,  outdoor-type  disconnecting  switch 
with    mauually    -    gang    -    operated 
grounding  blades;  two   (2)  92,000-  or 
SS.OOO-volt,  600-ampcre,  3-pole,  single- 
throw,  manually-gang-operated,  out- 
door,   selector    -    type    disconnecting 
switches:    one    (1)    82,000-    or   88.000- 
volt,  600-ampere,  3-pole,  tingle-throw, 
manually  -  gang  -  op»  rated,  outdoor- 
type  disconnecting  switch  with  man  • 
ually         i^ang    -    operated    grounding 
blades;  four  (4)  92,000-  or  88.000-volt. 
600  -  ampere.  3  -  pole,  single  -  throw, 
manually  -  gang  -  operated,  outdoor- 
type,     disconnecting     switches ;      for 
Grandby     switchyard,     Colorado-Big 
Thomp.son  Project,  Colorado.  The  ap- 
paratus wU:  be  Installed  by  the  Gov- 
emm»;nt. 

No  charge  for  specifications  to 
prospective  bidders ;  to  others  f  1.2.i 
not    ritandable 


3/11/47  •  43 

Charging  Set— Bid  Opening  Date  Ex- 
tended from  March  10  to  March  14, 
3PM 

SAN  FRANCISCO,  Calif.  —  Until 
March  14,  3  P.  M,  bids  will  be  re- 
ceived bv  Purchaser  of  Supplies  M. 
G.  Gerry,  270  City  Hal,  San  Fran- 
cisco, Calif.,  under  Bid  No.  3868  for 
furnishing  and  delivering  one  15-kw. 
motor   generator  charging   set. 

Specifications  obtainable  from  the 
above  office. 


34,500- volt -insulated.  100/120-  to  5- 
ampere,  double-primary,  single-phase, 
60-cycle,  oil-immersed.  s*lf-oool*d. 
outdoor- type  curront  transforqaer* 
for  Garland  Substation ;  and  one  34,- 
500-volt-insulated,  20.ia6-  to  67.08/118 
volt,  Mngle-phase  60-cycle,  oll-lm- 
mersed, self-cooled,  outdoor-type  po- 
tential transformer  for  Garland  Sub- 
station, Shoshone  Project.  Wyoming. 
The  apparatus  will  be  Installed  by 
the    Government. 

No  charge  for  copies  of  tho  specifi- 
cations to  prospective  bidders;  to 
others  Jl.OO,  noc  returnable. 


3/11/47  45 

Tractor— Bids   Wanted 

HUNGRY  HORSE  PROJECT, 
Montana— Until  Marc^  18,  2  p.  m 
bids  will  be  received  by  the  U.  3. 
Bureau  of  Reclamation,  Custom- 
house, Denver  2,  Colo.,  under  Inv. 
50,570-A,  for  furnishing  one  dlesel- 
englne-powered  new  SO-h.p.  crawler 
type  tractor  complete  with  angle 
dozer  and  power  control  unit  f.o.b. 
shipping  point  and/or  Coram,  Mon- 
tana. 

Specifications  obtainable  from  the 
above  office 
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8/11/47 

Structural  Steel 

Bids  Wanted  ,     _, 

DAVIS  DAM.  Ariz.-Nev.  — Urtil 
Apr.  16,  2  p.  m.  bids  will  be  received 
by  tho  U.  S.  Bureau  of  Reclamaticn, 
Customhouse.  Denver,  Colo.,  under 
Spec  1731  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cats  at  Earp,  Cali- 
fornia, miscellaneous  structural  steel 
for  230-kv  switchyard,  Parker  Power 
Plant,  Davis  Dam  Project,  Arizona - 
Nevada.  The  :naterial6  will  be  Ir- 
stalled  bv  the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  bona  fide  bidders;  to 
others   $0  75.   not   returnable. 
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3/11/47 

Liquid    Asphalt 

Low    and    Only    Bidders 

S.\CRAMENTO.  Calif..  Sacramen- 
tj,  Co.— Following  nubmitted  bids 
March  5  to  the  State  Purchasing 
Agent.  Sacrairenlo.  Cillf.,  under 
Req.  88079,  Quo.  49S54  for  20  tons 
liquid   asphal*    fob.   Yermo. 

Trl  State  Oil  Co.,  $13.40;  3  days 
delivery,    awarded. 

Union  Oil  Co..  $13.90.  as  required. 

Empire  Tpn.  Co..  $15.40,  4  days  de« 
livery. 

3/11/47  42 

Couplings 

Bids  Wanted 

DAVIS  DAM.  Arizona— Until  Mar. 
19,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Inv.  7467- A-1  for  (1)  20.000  expansion 
couplings  for  1-inrh  outside  diameter 
tubing  and  (2)  2000  nipple  expansion 
couplings  for  1-lnch  outside  diameter 
tubing,  fob.  shipping  point  and/or 
Kingman,  Ariz. 

Specifications  obtainable  from  the 
above  office. 

3/11/47  *2 

BHdge  Railings  and  Posts 

Bids   Wanted  .— ^_ 

CENTRAL.  VAI.LEY  PROJECT. 
Callfomia —Until  March  19.  2  P-  M.. 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver  2,  Colo.,  under  Inv.  E-33,176-A 
for  bridge  railings,  posts  and  brack- 
ets, etc.,  fob.   shipping  point   and/or 

Westley.  Calif. 
Specifications   obtainable   from   the 

above  office. 


3/11/47  ' 

Tiimping   Machine  Rental 
Low  and   Only   Bidder 

MONTEREY  CO.,  Caiif.  —  Granite 
Constr.  Co.,  Box  900,  Watsonville, 
Calif.,  at  $2  per  hour:  transportation 
$180,  submitted  only  bid  March  7  to 
the  .State  Division  of  Highways.  L.  H. 
Gibson,  district  engineer.  50  Hlguera 
St.,  San  Luis  Obispo,  Calif.,  for  rent- 
al of  one  self-propelled  tamping,  lev- 
eling and  finishing  machine  as  a  Bar- 
ber-Greene or  equal,  fully  fueled  and 
with  operator,  for  approximately  one 
week's  work  In  Monterey  County. 

8/11/47  •  43 

Gantry   Crane — Time   Extended   from 

Maroh  7  to  March  21,  2  P.  M. 

DAVIS  DAM,  Arlz.—Nevada— Until 
March  21,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  o.  Bureau  of  Rec- 
lamation. Denver,  Colo.,  under  Spec. 
1645  for  furnishing  and  delivering 
fob  cars  at  the  shipping  point  or  fob 
cars  at  Louise,  Ariz.,  one  325-ton, 
double-trolley,  motor-operated  gan- 
try crane,  and  one  lifting  beam  for 
Davis  Power  Plant,  DavU  Dam  Proj- 
ect, Arlz.-Nev.  Each  trolley  ^lall 
have  >i  main-hoist  capacity  of  162^ 
tons,  and  an  auxiliary-hoist  capacity 
of  37  tons.  The  crane  will  be  Instal- 
led and  field-wired  by  the  Govern- 
ment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $1.50,  not.  returnable. 
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3/11/47 
Tractor   Rental 
Bids  Wanted 

SAN  JOAQUIN  and  STANISLAUS 
COUNTIES.  Calif.— Until  March  18. 
10:30  A.  M..  bids  will  be  received  by 
the  SUte  Division  of  Highways.  1200 
N.  Center  St..  Stockton  9.  Calif.,  for 
rental  of  one  garden  tractor,  manual- 
steer,  with  cleated  steel  wheels  and 
powered  by  gasoline  engine  of  ap- 
proximately 2%-hp..  for  use  In  San 
Joaquin  and  Stanislaus  Counties  for 
approximately  two  to  three  weeks. 

Specifications  obtainable  from  the 
above  office. 

3/11/47  43 

Throw-Over  Switch 
Contract  Awarded 

DAVIS  DAM,  Arizona  -  Nevada.— 
The  Cutler-Hammer  Corp.,  Milwau- 
kee, Wis.,  at  (Sch.  3)  $482.98,  was 
awarded  contract  by  the  U.  8.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver.  Colo.,  under  Spec.  1640  for 
one  automatic  throw-over  switch  for 
the  230-kv.  Parker  Dam  switchyard, 
Davis  Dam  Project. 

3/11/47  ^3 

Trantformert  A  Disconnecting 

Switches 
Bids  Wanted 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colo— Until  Apr.  16.  2 
p.  m.  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse. Denver,  Colo.,  under  Spec 
1727  for  furnishing  and  delivering 
f  o.b  cars  at  the  shipping  point  or 
fob    cars  at   Granby,  Colorado,  four 


43— MACHINERY  AND 
EQUIPMENT 


3/11/47  4.'i 

Transformers   &    Disconnecting 
Switches— Bids   Wanted 
SHOSHONE    PROJECT,   Wyoming. 
—Until  Apr.   14,  2  p.   m.  bids  will  be 
received    by    the    U.    S.    Bureau    of 
Reclamation,    Customhouse,    Denver. 
Colo.,  under  Spec.  1729  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping   point    or    f.o.b.    cars    at    Cody. 
Wyoming,     and    Garland.     Wyoming, 
at  the  option  of  the  bidder,  one  37',- 
kva.  4fiO-to  120/240-volt.  single-phase, 
00-cvc!e.      oil-immersed,      self-cooled, 
outdoortvpe    ilstilbutlon   transformei 
with      two      5-percent,      high-voltage 
winding    taps    below    rated    voltage, 
and      Docket      bushings      for     Heart 
Mountain     .switchyard;     one     34..500- 
volt.  600-ampere.  3-pole.  alngle-thmw 
outdoor-type    power    circuit    breaker 
for  Heart  Mountain  switchyard;  two 
69,000-volt,  600-ampere.  3-pole,  single- 
throw,  manually-gang-operated,  hor- 
izontal-mounting,   outdoor-type    dis- 
connecting .switches  with  manually- 
Bang-operatf.<l   grounding  blades,   for 
Heart      Mountain     switchyard;     two 
69,000-volt,  000-ampere,  3-pole,  slnglc- 
throw.  manually   gang,operate'l,   hor- 
izontal   -mounting,   outdoor-type  dis- 
connecting switches,  for  Heart  Moun- 
tain switchyard  ;  four  e9,000-volt,  rfiO- 
amperc.    S-pole.    single-throw,    man- 
ually-gang-operated.    vertical-mount- 
ing,     outdoor    -    type      disconnecting 
switches,  for  Heart  Mountain  switch- 
yard; one  69.000-volt.   OOO-ampere,  3- 
poie.     Fingle-throw,     nuinually-gang- 
opemtcd.     horizontal- nounting,     out- 
door-type  disconnecting   switcJi   with 
manually-gang-opcrated       grounding 
blades,   for  Garland    Substation;    one 
09,000-volt.  600-ampore.  3-poIe.  single- 
throw,  manually-gang-opcrated.  hor- 
izontal-mounting,    outdoor-type    dis- 
connecting svitch,  for  Garland   Sub- 
station;   two    69,000-volt,    600-ampere, 
3-pole.  single-throw,   manually-gang- 
operated,  vertical-mounting,  outdoor- 
type  diEConnectIng  switches,  for  Gar- 
land  Substation    two  34,J>00-volt.   600- 
ampere,    3-pole,    single-throw,    man- 
ually   -   gang   -   operated,  horizontal- 
mounting,  outdoor-type  disconnecting 
Hwltchos    with    manually -gang-opor 
ated     rrounding    blades,     for    Heart 
Mountain     switchyard ;     one     34..'yO(>- 
volt.  eoo-amperc,  3-i>ole.  single-throw, 
manually -gang-operated,     horlzontal- 
mounHng.  outdoor-type  dl.-iconnectlng 
switch,    for   Heart   Mountain    switch- 
yard;  twelve  34,500-volt,   600-ampere 
single-pole,     single-throw,     hook-op- 
erated,    vertical-mounting,     outdoor- 
tvpe     di^conne.-ting      switches,      for 
He&rt     Mountain      switchyard;      one 
34,500-volt.  6C0-ampere,  3-pole.  single- 
throw,   manually    -   gang   -   operated, 
horizontal   -   mounting,  outdoor  -  type 
disconnecting  switch  with  manually- 
operated   grounding  blades,   for  Oar- 
land  Substation ;  one  34.500-volt,  600- 
ampere,    3-pole,    single-throw,    m*n- 
uiHv    -   gang   -   operated,  horizontal- 
mounting,     outdoor-type     disconnect- 
ing  switch    for   Garland    Substation . 
six     34.500-vo»t.     600-ampere,     slnglo- 
polr,       single-throw,      hook -operated, 
vertical-mounting,    outdoor-type    dis- 
connecting     •witches,      for     Gnrlind 
Substation,    two    34,300-volt,    200-am- 
pere, single-pole,  hook -operated,  ou»- 
Hot>r  type,  expulsion  t^'P*   dirronnect- 
Ing    fuses    for    Garland    Sub.stat'.on, 
♦■ach    complete  with    two   2E   ampere 
fuse    units;    fix    69,000-volt-lnsulateil. 
75/150-to    5-ampero.    douhle-prlmAry. 
single-phase,    60-cycle.    oll-lmmersed. 
selfcooled.  outdoortyp.?  current  trans- 
formers lor  Heart  Mountain   switch- 
yard:    six     34,500-volt-in8Ulated.     34.- 
.HOO-     to     115-volt.     single-phase,     6"V 
cyc'e,   oll-immorsed,   i  elf -cooled,   out- 
door-type  potertia'   tiansformem  for 
Heart"  Mountain     switchyaid;     three 


3/11/47  48 

Disconnecting    Switches 
Bids  Wanted 

DAVIS  DAM  PROJEXrr,  Aria.- 
Nev.— Until  Apr.  IC,  2  p.  m.  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse,  Denver, 
Colo.,  under  Spec  1721  for  furnishing 
and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Yuma, 
Arizona,  at  the  option  of  the  bidder, 
three  (3»  161,000-volt,  600-ampere,  8- 
pole.  single-throw,  manually-gang- 
operated,  outdoor-type  -.lisconnectlng 
switches;  for  the  Parker-Pilot  Knob 
161 -kv  transmission  line.  Davl.-»  Dam 
Project,  Arizona-Nevatia.  Tho  appar- 
atus will  be  installed  by  the  Guvem- 
ment 

No  charge  for  copies  of  the  speci- 
fications to  bona  fide  bidders;  to 
others  $0.75.  not  returnable, 


.1/11/47  43 

Tractor— Low   and   Only    Bidder* 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Following  Hubmitled  bids  March 
6  to  State  Purcha.«ilng  Agent,  Sacra- 
mento, Calif.,  under  Quo.  4Z725,  Req. 
3480^,  for  one  pneumatic-tired  wheel 
type  tractor  and  one  higT\  mower  at- 
tachment for  use  with  tractor,  f.o.b. 
San  Diego. 

Industrial  Equip.  Minn-Mollne  Rtt 
$3010.32;  equipped  with  Minn-Moline 
Smrl  mower  attachment.  120  days 
delivery;  disc   2  per  cent   30  days. 

Brown  Bevis  Equip.,  bid  on  smaller 
tractor  than  calle;^  for  in  specifica- 
tions same  as  turned  in  on  same  Quo 
Feb.  7. 

3/11/47  48 

Contract  Awarded 

BOULDER  CANYON  PROJECT. 
Arlsona-Callfomla-Nevada.  —  Chap- 
man Valve  Manufacturing  Co..  In- 
dian Orchard.  Mass..  at  $4474  for 
Item  4,  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1528  for  two  check  valves 
for  tho  24-lnch  Jet  pumps  for  un- 
watering  the  main  sumps  of  Boulder 
power  plant. 
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8/11/47 
Tranofopmor* 

Contraet   Awarded  ^,„„«- 

CENTRAL  VALLEY  PROJECT. 
Callfomia.  —  Standard  Transformer 
Warren,  Ohio,  at  (Sch.  No.  1)  $22,069, 
awarded  contract  by  tho  U.  S.  Bu- 
reau of  Reclamation,  Customs  House. 
Denver,    Colo.,    under    Spec.    1576   for 


FOR    SALE 

TIMBERS,  wallboards.  plumbinir 
pipe,  millwork,  and  other  buiid- 
Inc  mnteriaU.  SALE  PRICES. 
Larflre  stocks  of  "hard  to  fet** 
itema. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAIenda  4977 


BURKE     FORM     CLAMPS 
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3/10/47 

Parking    Meters 

Low    and    Only    Bidder* 

CHICO.  Calif..  Butte  Co.— Follow- 
ing submitted  bids  March  4  to  the 
City  of  Chlco.  H.  H.  Hume.  City 
Clerk.  City  Hall.  Chlco.  Calif.,  for  608 
parking  meters. 

Michaels  Art  Bronze  Co..  Coving- 
ton. Ky..  $66  50  at  factory;  plus  $4.50 
frotght    and    Installation. 


{H*" 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

All  Types  of  Concrete  Conttruction  Specialtiet 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  StrMt  San  Francisco  Phone  GArfield  ^768 

C  .,  '      ■  ■  ■'  ■  '- ■— 


you^ve  ever  wanted  in  a 

GARAGE     DOOR! 


CAN'T  RUSTI 
CAN'T  ROT! 
TERMITE-PROOri 

CAN'T  SAG! 

CIVE8 

riNGER-TIP 
CONTROL 


Han'm  tho  raal  quoUty 
gaxog*  door  that 'a  daaignod 
to  lost  a  Ufotinrv*— olimi- 
nato  gorag*  door  troubloa 
and  aoTO  you  monoy. 


Weighs  only  101  pouncb.  Hangs  on  llfo* 
lin\e  lubricated  ball  bearings.  Operates 
on  Floating  TVnsjon.  Seems  to  float  in 
tKe  air— at  just  a  touch  of  the  finger  tips. 
Has  dual  lifting  mechanisms.  Requires 
no  space  Inside  garage.  Takes  paint  beau< 


tifully  or  can  be  left  unpcdnted  in 
mosftcUnuites.  Immediate  delivery. 


$84 


Twin  Doors  $184  F.O.B.  Our 
Worokouses.  Uncroted. 

Deofer  ^geselet  Opes 

WHITE   BROTHERS 

Hardwood    Headquarters 


5th  and  Ironnos  Sts.,  S.  F. 
SUHt  1365 


500  Hl9k  St..  Ooklond 
ilNdover   7600 


» 
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DAILY     PACIFIC     BUILDER 


TUESDAY,  MARCH  11.^  1947 


three  oil-inameraed,  self-cooled,  out- 
door type  transformers  for  Ygnaclo 
Canal  pumping  plant  and  for  Clayton 
Canal  pumping  plant,  all  complete 
with  oil  and  high-voltage  lightning 
arresters. 
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3/11/47 

Coupling  Capacitors 

Bids  Wanted 

DAVIS  DAM.  Arizona.— Until  Mar. 
21,  2  P.  M..  bids  will  be  received  by 
the  U  .S.  Bureau  of  Reclamation.  Cus- 
toms House,  Denver,  Colo.,  under  Inv. 
7487- A  for  (1)  3  each  coupling  capaci- 
tors with  potential  devices  and  car- 
rier accessories  for  115,000-volt  trans- 
mission line,  f.o.b.  Tucson,  Ariz.,  and 
(2)  3  each  do  for  Phoenix,  Ariz. 

Specifications  obtainable  from  the 
above  office. 


8/11/47  •    ■  48 

Hollow-Jet  Valves — Bid   Opening 

Date    Extended    from    March    13   to 

March  17,  2  P.  M. 

BOISE  PR0.7ECT,  Idaho,  and  Col- 
orado-Big Thompson  Project,  Colo.— 
Until  March  17,  2  P  M.,  bids  will  be 
received  by  the  U.  SI.  Bureau  of  Rec- 
lamRtlon.^Denver,  Colo.,  under  Spec. 
7663  for  iam'shlng  and  delivering  fob 
cara  at  Mountain  Home,  Idaho  ,and 
Fort  CoUms,  Colo.,  five  72-ln.  hollow- 
Jet  valves  with  valve  controls,  pobl- 
tion  indicators,  iutermediae  shafts 
and  couplings,  anchor  brackets  and 
bolts  and  erfctlon  equipment  for  the 
outlet  works  at  Anderson  Ranch  Dam 
Boise  Project,  Idaho,  and  two  72-in. 
hol!ow-Jet  valves  with  valve  con- 
trols, position  indicators.  Interme- 
diate shafts  and  couplings,  anchor 
braek€t3  and  bolts  and  erection 
equipment  for  outlet  works  at  Horse- 
shoe Dam,  Colorado-Big  Thompson 
Project.  Colo.  The  valves,  controls 
and  anchor  brackets  and  bolts  will 
be  installed  by  the  government. 

No  charge  for  copies  of  the  speci- 
fications   to    prospective    bidders;    to 
others,   |1.25,   not   refundable. 
3/11/47  43 

Pumping    Units 
Bids    Rejected— To    Be    Readvertlsed 

As   Spec.   1740  to   Open    Apr.   14 

COLORADO  -  BIG  THOMPSON 
Project,  Colorado.  — Bids  submitted 
Jan.  7  were  rejected  by  the  U.  S. 
Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1568  for  furnishing 
and  delivering  f.c.b.  cars  at  the 
{pipping  point  or  f.o.b.  cars  at  Gran- 
by.  Ci'lp.,  four  (4)  motor-driven  deep- 
well,  turbine  type  pumping  units  for 
Granby  pumping  plant,  Colorado- 
Big  Thompson  Project,  Colorado.  The 
control  equipment  will  be  fumishcc'. 
by  the  government  land  all  apparatus 
will  be  instdiled  by  the  government 


Mitau    Building,    Sacramento,    CaL 
6  rooms. 
Contractor— A.  L.  Miller,  1716-7th  St., 

Sacramento,  Calif. 
Insulation— Ellis  Insulation  Co.,  2701 

Stockton   Blvd.,   Sacramento,  Calif 
Roofing— Capital    Roofing    Company, 

1437    Teneight    Way,    Sacramento, 

Calif. 
Plumbing— Luppen  and  Hawley,  8120 

J  Street,  Sacramento,  Calif. 
Elfcctrlc  Wiring— Merwin  &  Gatejen, 

2623  Donncr  Way,  Sacramento,  Csl 
Heating  A   Sheet  Metal— Fontaine  tc 

Bean,    2005   N   Street,   Sacramento, 

Calif. 
Tile    Work— The    Reliable    Tile    Co., 

1800  T  Street.  Sacramento,  Calif. 
Gla6<i— T.  E.  Cain,  2416  J  Street  ,Sac- 

ramento,  Calif. 
Hardwood  Floors  —  Forsberg  Bros.. 

Saci'amcnto,    Calif. 
Brick  and   Stone  Work— W.  J.  Clif- 
ford,   2815    &    Street,    Sacramento, 

Calif. 
Lumber  —  Knox  Lumber  Company. 

Front  Si  W  Street,  Sacramento,  Cal 
Mill    Work— Standard    Planing    Mill, 

415  R  Street.   Sacramento.  Calif. 
Hardware  —  Murray  Hardware  Co , 

727  J  Street.  Sacramento,  Calif. 
Painting— Al  Nevis,  3006  17th  Street, 

Sacramento,   Calif. 
Lathing    &    Plastering — Norman     T. 

Hill,    4920    15th    Ave.,    Sacramento, 

Calif. 
Concrete — Pacific   Coast   Aggregates, 

P.  O.  Box  289.  Sacramento.  Calif. 
IJnolcum— H.     W.     Rivett     Co.,    2300 

Broadway,    Sacramento.    Calif. 
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3/11/47 
Lightning  Aressters 
Bids  Rejected — To  Be  Readvertlsed 
As  Spec  1737  to  Open  Apr.  15 
COLORADO  -  BIG  THOMPSON 
PROJECT,  Colorado.— Bids  submitted 
Jan.  21  were  rejected  by  the  U.  S. 
Bureau  of  Reclamation,  Denver, 
Co?o.,  under  Spec.  1607  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
Hhipplng  point  or  f.o.b.  cars  at  Gran- 
by, Colo.,  three  single-pole,  outdoor, 
thyrite  or  nutovalve.  station  type 
lightning  arresters  designed  for  base 
mounting  and  suitable  for  use  on 
a  69,000-volt,  S-phase,  ungrounded- 
neutral  circuit,  at  an  elevation  of 
730C  feet  above  sea  level,  and  three 
88.000-volt  or  92.000-volt.  200-ampere, 
single-pole,  hock-operated,  outdoor, 
expulsion  type  disconnecting  fuses, 
each  complete  with  two  lOE-ampere 
fuse  units,  for  Granby  pumping  plant 
construction  substation.  Colorado- 
Big  Thompson  Project.  Colorado.  All 
of  the  apparatus  will  be  installed  by 
the  government. 


3/11/47  44 

Sub-Contracts  Awarded — Construc- 
tion  Under  Way 

Warehouse         Estimated  Cost  $17,000 

OAKLAND,  Calif..  Alameda  County. 
8th  St.  and  8th  Ave. 

Owner — George  Bros.,  8th  St.  and  8th 
Ave.,  Oakland,  Calif. 

Engineer— J.  Y.  Long  Co.,  1441  Frank- 
lin St,  Oakland,  Calif. 

Steel  and  wood  frame,  corrugated 
iron  exterior  (80x100  feet). 

Contractor— M.  Drinkward,  7801  Out- 
look Ave.,  Oakland,  Calif. 

Roofing  and  Sheet  Metal — American 
Sheet  Metal  &  Roofing  Co.,  3220 
Telegraph  Ave..  Oakland,  Calif. 

Plumbing  — William  J.  Souza,  1421 
45th  St,  Oakland,  Calif. 

Electric  Wiring— T.  L.  Rosenberg  Co., 
372  6th  St.,  Oakland,  Calif. 

Glass — Gleason  &  Co.,  1368  Park  Ave., 
Oakland,  Calif. 

Grading— Hea'fey-Moore  Co.,  344  High 
St.,  Oakland,  Calif. 

Painting  —  Johnston  &  Legg,  1675 
Gardner  Blvd.,  San  Leandro,  Calif. 

Concrete — Powell  Bros..  2008  Pearl 
St.,  Alameda,  Calif. 


contractor,  R  C  McAninch,  2090  10th 
Avenue. 

ALTER  flats.  $800;  3060  California; 
owner  and  contractor,  Edw  Plousko 
premises.  , 

ALTER  bakery,  |950;  2086  Irving  St, 
owner,  Kretz  Bros,  prem;  contrac- 
tor, K  Beale  Store  Equipment  Co, 
3275  San   Bruno  Ave. 

DWELLING,  1-story  frame,  $7800; 
E  23rd  Ave  100  N  Quintara;  owner. 
Albert  r-arlomagno,  222  McAllis- 
ter St;  contractor,  Burke  Const  Co 
2563  16th  Ave. 

DWELLING,  1-story  frame,  $6000; 
N  Lawrence  100  E  Huron;  owner 
and  builder,  J  Mignacco,  38  Laura. 

ALTER  two  apts,  $1260  each;  815-17- 
19-21-23-23A  Capp  St;  owner  an':; 
contractor,  Joe  Stolfs,  817  Capp  St 

ALTER  dwelling,  $600;  388  Widlc; 
owner,  David  Amott,  premises. 

ALTER  apts,  $700;  782  Dlvisadero  St; 
owner  and  contractor,  Ynez  Lopez, 
premises. 

DWELLINGS,  two  l-storj  fr,  $7500 
each;  W  26th  Ave  225  and  250  N 
Lawton ;  owner,  Heglin  &  Nielsen, 
1451  27th  Ave;  contractor,  Arthur 
G  Heglin,  1451  27th  Ave. 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


S/11/47  44 

Sub-Contracts  Awarded— Construc- 
tion Just  Starting 

Research    Laboratory  Building 

FRE^SNO.    Calif..    Fresno    Co.    Palm 
Ave.  north  of  Shaw  Ave. 

Owner — A.  E.  Funch,  c/o  general  con- 
tractor. 

Lessee — California  Fig  Institute,  Ma- 
son Bldg.,  Fresno,  Calif. 

Pumltile  and  plate  glass   (30x50  ft), 
tile  roof,  concrete  floors. 

Contractor  —   Hughes     Construction 
Co.,   Rts.  1,  Box  299,  Fresno,  Calif. 

Roofing — Shelton    Roofing    Co.,    1711 
Blackstone  St.,  Fresno,  Calif. 

Plumbing — B.  A.  Newman,  320  N.  H 
St,  Fresno,  Calif. 

Electric  Wiring— A  H.  Prouty,  Route 
2,  Box  159.  Madera,  Calif. 

Glass— Valley    Glass    Co.,    2220    Inyo 
St..  Fresno,  Calif. 

Lumber — Valley    Lumber   Co.,    P.    O. 
Box  1946,  Fresno,  Calif. 

Mill  Work— Blackstone  Planing  Mill, 
1780   McKlnley   Ave.,  Fresno,   Calif. 


MARCH    10,   1947 


44- 


SUB-CONTRACT 
INFORMATION 


3/10/47  44 

Lighting    Layout— Bids    Wanted 

CALWA,  Calif..  Fresno  Co.  —Un- 
til March  20.  7  p.  m.  bids  will  be  re- 
ceived by  the  Calwa  Elementary 
School  District  J.  R.  Taul.  Clerk. 
Calwa  School,  Calwa.  Calif.,  for  com- 
pleting the  lighting  layout  for  the 
old  building  located  at  Jensen  and 
Cedar  Aves.,  Calwa  City,  Calif. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10  re- 
fundable. 


CONCRETE  floor  and  3  showers,  $1- 
290;  436  Central  Ave;  owner.  Mar- 
that  SchuetU  picin;  contractor,  F 
G  Vandergriff. 

CLOSE  Store  entrance.  $500;  1400 
Haight  St.  owner.  Dan  Nlckolas. 
prom;  contractor,  Richard  N  Tone. 

ADDN  to  mezzanine  floor.  $2000;  963 
Harrison  St ;  owner,  Zinke  Shoe 
Renewing  Corp,  1183  Market  St : 
contractor,  Mullen  Mfg  Co. 

PLUMBING,  heat'ng,  etc.  $500;  1095 
Powell  St;  owner.  Marj-  Low,  1060 
Powell  St;  contractor,  L  J  Landry. 

INSTALI-  foundation  and  move  bldg, 
$1000;  W  Carr  St  287^  N  Salinas ; 
owner  and  contractor,  Hanson  Bros 
5840  Mission  St 

DWELLINGS,  two  l-stoiV  fram-,. 
$.'^000  each;  W  40th  Ave  1()6  and 
125  Ullca  St;  owner  and  builder, 
Bryon  Feenick,  793  31st  Ave. 

BARBECUE  pit.  4500  •  1640  Post  St , 
owner  and  conti  actor.  Henry  Van- 
Randall,  1642-C  Post  St. 

CONVERT  dwelling  into  pet  hospital. 
$2165;  NE  Cor  Monterey  Blvd  and 
Congo  St;  owner,  Dr  W  L  John- 
son, 162  Joost  Ave. 

DWELLING,  1-story  frame,  $7500; 
N  Hearst  Ave  225  E  L'ctrolt ;  own- 
er and  builder,  A  G  Apperson.  2331 
33rd  Ave. 

RENOVATE  flats.  $1380-90  San  Bro- 
no  Ave;  owner  and  contractor. 
Faycosh  &  Faycosh,  477  Mississippi. 

BLDG,  Class  C,  $169,000;  E  41st  Ave 
81  S  Uiloa ;  owner.  Archbishop  of 
San  Francisco.  110  Franklin  St; 
contractor,  Moore  St  Roberts;  arch- 
itect, Martin  Rifet;  engineer,  Wm 
Ellison  and  Stanley  C  King. 


SACRAMENTO 


44 


3/10/47  44 

Steam   Bollsr,   Etc.  (Furnish  and 

Install) 
Bids  Wanted 

CALWA,  Calif.,  Fresno  Co.— Until 
March  20.  7:30  p.  m.  bids  will  be 
received  by  the  Calwa  Elementary 
School  District,  J.  R.  Taul,  Clerk, 
Calwa  School,  Calwa,  Calif.,  for  fur- 
nishing and  installing  a  new  low 
prcsburc  steam  boiler,  vacuum  pump, 
oil  burner,  heating  units,  pipe  and 
fittings,   etc. 

Plans  and  specifications  obtainable 
from  office  of  the  Architect  W.  D. 
Coates,  704  Helm  Bldg.,  Fresno,  Cal. 


44 


3/10/47 

Electrical  Repairs 

No   Bids   Received 

SANTA  BARBARA.  Calif.,  Santa 
Barbara  Co. — No  bids  were  received 
March  5  by  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  888  U.  8. 
Appraiser's  Building,  San  Francisco, 
Calif.,  for  electrical  repairs  at  the 
U.  S.  Post  Office  Building,  Santa 
Barbara,  Calif. 


44 


3/11/47 

Sub  Contract  Awarded 

Foundations     Completed 

Residence  Cost  125,000 

SACRAMENTO,     Calif.,     Sacramento 

County. 
Owner— Henry     F.     Chan,     1230    8th 

Ave ,    Sacramento,   Calif. 
Arohitsct  —  Herbert  B.  Ooodpastor, 


3/11/47 

Sub-Contracts  Awarded 

Medical-Dental    Building    Cost   $35,380 

SACRAMENTO.  Calif.,  Sacramento 
County. 

Owners  -Dr.  G.  E.  Chappell,  Medico- 
Dental  Bldg..  and  Dr.  Dlno  W.  Fa- 
nuuhchi,  California  State  life  Bldg., 
Sacramento,  Calif. 

Architect — Barovetto  Sc  Thomas,  620Mi 
I  St.,  Sacramento,  Calif. 

Frame  and  stucco,  one-story,  to  con- 
tain reception  room  an..  3  suites 
of  offices. 

Contractor^  Lawrence  Construction 
Co.,   3000  V   St.,   Sacramento,   Calif. 

Roofing— Yancy  Co.,  2116  K  St,  Sac- 
ramento, Calif. 

Plumbing— M.  R.  Carpenter,  907  Front 
St.,  Sacramento,  Calif. 

Heating— Harvey  Holland,  1413  16th 
St.,  Sacramento,  Calif. 

Iron  Grille  Work— Palm  Iron  Works. 
15th  and  S  Sts.,  Sacramento,  Calif. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


ALTER  sign  shop,  $1000     17,19  Union 
St ;  owner,  Luna  Sign  Shop,  prem ; 


ADDITION  (to  dwelling).  $900;  3443 
62nd  St;  owner  and  builder,  H  C 
Staley.  premises. 

ELECTRIC  SIGN,  $700;  1019  10th  St; 
owner,  Johnson's  Food  Co;  builder. 
Electric  Products  Corp. 

SIGN.  $500;  1735  Stockton  Blvd;  own- 
er. Swan  Drive- In ;  builder.  Elec- 
tric Products  Corp. 

REMODEL   DWELLING,    $400;    1822 
N    St;    owner   and    builder,    T  Ste- 
phenson, premises. 

REMODEL  BUILDING,  $500;  1911 
48th  St;  owner.  Glen  Smith,  prem; 
builder,  Paul  Opdyke,  4925  Foisom 
Blvd. 

ADD  TO  GARAGE,  $600;  1135  10th 
Ave;  owner  and  builder.  Col  E  C 
Kelton.  premises. 

ALTER  (interior  of  building),  $4500; 
803  J  St;  owner.  Capital  City  Title 
Co,  premises;  builder,  C  F  Unger, 
2426  7th  Ave. 

ALTER  (Interior  of  building),  $3500; 
1619  L  St ;  owner,  Sacramento  Nash 
Motors,  Inc.  premises;  builder,  C  F 
Unger.  2426  7th  Ave. 

DWELLINGS  (5-room)  (2).  $5200 
each;  3810  and  3814  Kron  Way; 
owner  and  builder,  John  B  Mc- 
Millan, 1307  H  St 

GREEN  HOUSE,  $500;  3430  Sophia 
Way;  owner  and  builder,  F  W 
Parker,    praises. 

ADD  TO  DWELLING.  $400;  3436  55th 
St ;  owner  and  builder,  T  L  Parker, 
premises. 

DWELLING  (5-room).  $6300;  .5220  M 
St;  owner.  J  J  Kelcher.  2630  S  St; 
builder,  McCray.  West  Sacramento. 

OAKLAND 


8451    San    Leandro    St;    contractor, 
Stolte,  Inc. 

ALTERATIONS,  $5500;  1635  Broad- 
way; owner,  Davidson  and  Llcht, 
1W70  Broadway:  contractor.  The 
Louis  C  Dunn  Co,  681  Market  St, 
Sn   Francisco. 

REPAIRS,  $300;  3312  Seminary  Ave; 
owner  and  contractor,  A  Wronsk! 
5904   MacArthur  Blvd. 

GARAGE,  1-story  concrete,  $4500; 
1641  E  14th  St;  owner  and  buildei-. 
Evelyn  H  Snead.  1639  E  14th  Si. 

STORE,  1- story.  $3000;  7531  San  Le- 
andro St ;  owner,  Mac  McClure,  7531 
San  Lesndro;  contractor,  R  A  Ma- 
gee,   656   Broadmoor,   San    Leandro. 

DWELLING,  1-story  4-room,  $40(X>, 
garage,  $260;  1768  82nd  Avenue; 
owner  and  builder,  W  E  Arnold, 
2424  73rd  Ave. 

ADDITION.  $2000;  3535  3Sth  Avenue; 
owner.  Christian  Science,  premises- 
contractor,  Camerpn  Bros,  2310 
Blake .  St,   Berkeley. 

REPAIRS,  $750;  2320  E  14Ui  Street: 
owner,  Mr  Phillips,  prem;  contrac- 
tor,  Geo  C  Lester,   4114  Foothill. 

STORE,  1-story  concrete,  $2500;  2520 
Grove  St;  owner,  Mrs  Edna  Con- 
ley,  633  Sycamore  St;  contractor,  C 
C  Rosenberry,  373b  Keith  Ave. 

SHED,  1-story  frame,  $800;  106  Ade- 
line St;  owner,  American  Iron  and 
Metal  Co;  contractor,  C  C  Rosen- 
berry,   5735  Keith   Ave. 

ALTERATIONS,  54.'?0;  179  42nd  St; 
owner,  Grospel  Auditorium,  prem; 
contractor.  Shale  Ortzow,  1511 
jRck.^on  St;  architect,  F  H  Slo- 
combe.  433  14th  St 

OFFICE,  l-8tor\',  $9000;  1406  13th  St; 
owner,  Walter  R  Ccle,  prem;  con- 
tractor. Van  Bokkelen-Cole  Co,  955 
22nd   St. 

SIGNS,  four  electric,  161!)  Broadway, 
(2)  !523(X)  each;  (1)  $1700,  (1)  $1500; 
owner.  Western  Spectaculars,  Inc. 
premises :  contractor.  General  Neon 
Lite  Co,  909  53rd  Ave. 

SIGN,  electric,  $700;  8941  San  Lean- 
dro St ;  owner,  Josephs  Bros,  prem ; 
contractor,  Gt.neral  Neon  Lite,  909 
53rd  Ave. 


SANTA  CLARA  COUNTY 


DWELLING,  $7000;  Lot  59,  Sweet- 
home  Tract  off  Stevens  Creek  Rd; 
owner,  E  H  Glassco,  341  Raymond 
Ave,  San  Jose;  builder,  P  Parker, 
341   Raymond  Ave,  San  Jose. 

DWELLING,  $8500 ;  Valley  View  Dr, 
Los  Altos;  owner  and  builder,  Wm 
Berwick,  415  Colon  Ave,  Los  Altos. 

DWELLING.  $7000;  Lot  14,  Holly  Dr, 
Toyon  Gardens ;  owner  and  builder, 
HG  Wick,  342  Westcourt,  San  Jose. 

DWELLING,  $5600;  Lyndale  Ave; 
owner,  W  Coy,  c/o  Hunt  Co,  24  B 
St  San  Jose;  builder,  A  G  Lantz, 
1115  Delmas  Ave,  San  Jose. 

DWELLING.  $15,000;  comer  Alum 
Rock  and  Eldgmont  Dr;  owner  and 
builder,  Dr  P  E  Tully,  654  S  12th  St, 
San  Jose. 

DWELLING,  $6600 ;  Parr  Ave,  Aquino 
Tract;  owner,  W  Herzog;  builder, 
A  Q  Lantz,  1115  Delmas  Ave,  San 
Jose. 

DWELLING,  $6500;  Lot  22,  Parr  Ave, 
Aquino  Tract;  owner,  Obum;  build- 
er, A  O  LanU,  1115  Delmas  Ave, 
San  Jose. 

DWELLING,  $6500;  Lot  33,  Lucot 
Way,  Aquino  Tract;  owner,  Whit- 
ten;  builder,  A  G  Lantz,  1115  Del- 
mas Ave,  San   Jose. 

DWELLING,  $6950;  Lot  83,  Locot 
Way,  Aquino  Tract;  owner,  Allen; 
builder,  A  G  Lantz,  1115  Delmas 
Ave,  San  Jose. 

DWELLING,  $8500 ;  opposite  Mt  View 
Ave,  Altadena  Subdivision;  owner. 
Mark  True,  184  S  2nd  St,  San  Jose; 
builder.  Bridges  Construction  Co, 
1071  Pine  Ave,  San  Jose. 


ADDITION,    $1M)0:    911    Alma    Ave; 

owner,  H  L  Wood,  940  Alma  Ave; 

contractor,  F  A  Younger,  2334  38th 

Avenue. 
DWELLING,    1-story   8-room,    $9000; 

6214  Ascot  Drive;  owner,  F  Reese. 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

imb   A    THvi^inn   8(r^tn   -    SAN    FRANCISCO   •    KI.onHikr   2-N462 
.Main  Office  A  Factory,  401  Padflr  Ave^  Alameda  •  LAkchorat  2-3377 


RICHMOND 


COTTAGE  (5-room,  rustic),  $5000; 
637  43rd  St;  owner,  Carl  Dybdahl, 
271  S  39th;  builder,  Dybdahl  ft 
Son,  271   S  39th. 

ADDITION  (bedroom,  kitchen  and 
porch),  $3000;  1811  Shasta  Ave; 
owner  and  builder,  Elmer  Traan, 
premises.  » 

MOVE  and  REMODEL  (building  to 
5-room  residence).  $4000;  1827  Vi- 
salia;  owner  and  builder,  H  H 
Brandt.  943  Evelyn,  Albany. 

COTTAGE  (4-room,  rustic),  $4500; 
557  S  41at  St;  owner  and  builder, 
John    Ghislo,  2120  Gaynor. 

COTTAGE  (5-room).  rustic).  $6000; 
.%303  Van  Fleet ;  owner  and  builder, 
G  D  Gacta,  928  San  Pablo  Ave, 
Albany. 

COTTAGES  (5-room,  stucco),  $6000; 
2625   McBryde ;    owner  and   builder. 


Gerald  Anderson,  2817  NevlB  Av*. 

COTTAGE  (6-room,  rustic),  17500; 
5605  Sierra;  owner  and  builder, 
George  Cox.   337  28th  St 

ADDITION  (bedroom).  $2000;  946  81st 
St;  owner,  I  A  Erdahl,  premises; 
builder,  W  H  Patton,  959  Ordway, 
Albany. 

SHOP  (saw  filing),  $2600;  87  87th 
St;  owner  and  builder,  Robt  Gard- 
ner, premises. 

SERVICE  STATION,  $4000;  2627  Po- 
trero;  owner  and  builder,  Henry 
Boyd,  2401   Meeker,  Apt  lA. 

SERVICE  STATION  (and  welding 
shop),  $3000;  2608  Potrero;  owner 
and  builder,  J  N  Teague,  8217  Wil- 
low Rd,   San  Pablo. 

COTTAGE  (6-room),  $5000;  880 
Northwest;  owner  and  builder. 
Mack  Chatman,  800  S  24th  St,  Apt 
2E 

STOREROOM  and  TAILOR  SHOP, 
$9000;  706  Macdonald;  owner,  Jay's 
Clothing  Store,  premises;  builder, 
Carl  Overaa  &  Co,   520  16th   St 

COTTAGE  (6-room,  rustic),  $10,000; 
2548  Humphrey ;  owner  and  builder, 
E  A  Ryosa,  448  20th  St 

RESTAURANT  (masonry),  $6000; 
1923  Macdonald  Ave;  ovimer,  Frank 
Knight,  7th  and  Macdonald;  build- 
er, Clarence  Andrews,  248  28rd  St 


BERKELEY 


DWELLING  (3-room),  $6600;  187 
Brete  Harte;  owner  and  builder, 
A  Larsen,  131  Bret  aHrte. 

ALTERATIONS,  $2900;  2900  5th  St; 
owner,  Durkee  Famous  Foods,  2900 
5th  St;  builder,  McDonough  Steel 
Co,, 800  75th  Ave,  Oakland;  engi- 
neer,  Carl  S  Replogle. 

ALTERATIONS,  $700;  450  Vermont; 
owner.  J  Hart  premises;  builder, 
L  E  Emanuel,  2605  Jones  St,  San 
Francisco. 

ALTERATIONS.  $1200;  895  The  Ar- 
lington ;  owner,  Robert  Redf  leld,  895 
The  Arlington;  builder,  R  A  Shoe- 
make.   2415  McGee  Ave. 

ALTERATIONS  (dwelling),  $2000; 
2965  Benvenue ;  owner,  R  S  Atkins, 
premises ;  builder,  O  L  Burrett,  421 
63rd  St,  Oakland. 

ALTERATIONS,  $500;  556  The  Ar- 
lington; owner,  Capt  Shopley,  prem ; 
builder.  Robert  Bartell.  2125  Derby. 

ALTERATIONS.  $4000;  2924  Ellis  St; 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BUILDING  BLOCKS 

WATER  REPELLENT 

NEW.  ARTISTIC.  ECONOMICAL 

CUTS  iUILDINO  COSTS  Va 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 

CAST  IN  ILOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentin  "Y" 

On  S.  F.  Highway  U.  S.  101 

Post  Office  Box  188 


San  Rafael 
431-W 


Phones 


Mill  Valley 
1889- J 


CORN     BROOMS 

FOR  EVERY   PURPOSE 
Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 
Direct  or  Through  Your 
Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 
HEmlock  4380 


x: 


GLASS  and  GLAZIN6 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

SAN  FRANCISCO,  12 


5234  MISSION  STREET 


Photic:  DEIaware   7} 1 3 


TUESDAY.  MARCH  11.  1947 


DAILY     PACIFIC     BUILDER 
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owner  and  builder,  Joseph  Bene- 
fills,  premises. 

ALTERATIONS,  $850 ;  2401  Ridge  Rd ; 
owner,  Alpha  Delta  Phi  Building, 
premises;  builder,  C  H  Thrams, 
1100  ftth  St;  architect.  Blanchard  & 
Maher. 

ALTERATIONS  (garage).  |1500;  2965 
Benvenue;  owner.  R  S  Atkins,  2i>65 
Benvenue ;  builder,  O  L  Burritt,  421 
63rd  St.  Oakland. 

ALTERATIONS,  |800;  1011  Hearst; 
owner,  D  Vella-seno,  prem;  builder, 
F  L  Pearson,  861  Humboldt,  Rich- 
mond. 

DWELLING  (5-room),  $13,000;  1266 
Francisco ;  owner  and  builder,  Ray 

^  M  Anaclerio,  2200  Brouning. 

Completion  Notices 


barton    Park.    Milland    Develop- 
ment Co  to  Mills  Construction  Co 

, March  5,   1947 


ALAMEDA  COUNTY 


SAN  FRANCISCO 

Recorded .  Accepted 

March  8,  1M7— E  MARGARET  200 
N  Lakevlew.    Boyd  C  Lindsay  to 

whom  It  may  concern 

- -...March   7,   1017 

March  10.  1947— N  SANTIAGO  St 
107-6  W  2?8t  Ave.    August  Hall- 

gren  to  whom  it  may  concern 

••- March    10,    1947 

March  7,  1947— SW  ALABAMA  and 
17th  Si8.  Pacific  Coast  Aggre- 
gates, Inc  to  Dinwiddle  Const r 
Co ...Marc*i  7.  1947 

March  10,  1947— SE  PRAGUE  250 
SW  Russia  Ave  Bernhardt  C 
and  Madelyn  P  Hoecker  to  B  C 
Hoecker .March  6,  1947 

March  7,  1947— SE  CALIFORNIA 
St  and  23rd  Ave  Helen  McCord 
to  H  Salomon February  25,  1947 

March  10,  1947— &*£  POWELL  and 
Sutter.    Sir  Francis  Drake  Hotel 

Co  to  Barrett  &  Hi'.p 

...March   6,   1947 

CONTRA    COSTA    COUNTY 

Recorde  d  Accepted 

March  5,  1947— Lot  7,  Block  23,  Rich- 
mond. M  P  Rose  to  Albany  Con- 
crete Co Feb.  28.  1947 

March  5,  1947—1.08  acres  in  Rancho 
Laguna  De  Los  Paios  Colorados, 
near  Orinda.  Herbert  G  Williams 
to  Howard  J  Mardis... March  3,  1947 

March  5,  194— Lot  28-C,  Goodman 
Tract,  Walnut  Creek.  Elwln  8 
Johnson  to  F  W  Arthur  Construc- 
tion Co  Jblarch  4,  1947 

March  6,  1947— Lot  18,  Diablo  Vista. 
Walnut  Creek.  Joseph  P  Mulder 
to  James  E  Fuller Feb.  27,  1947 

March  6,  1947— Ptn  Lot  5,  Hllldale 
Tract,  near  Lafayette.  Leslie  C 
Dawe  to  whom  It  may  concern.... 
March    5,   1947 

March  6,  1947— Ptn  Lot  112,  Berke- 
ley Country  Club  Terrace,  Unit 
No    1,     El     Cerrlto.    Clarence     A 

Mueller   to   Henry  J   Kaehler 

March   3,    1947 

March  6,  1947- Lots  236,  442.  446, 
447,  449,  Mira  Vista  Highlands,  El 
Cerrito.    Myers    Construction    Co, 

Inc.  to  whom   it  may  concern 

March   3,   1947 

March  6,  1947  — Lot  139,  Dewing 
Park,  near  Walnut  Creek.  Fran- 
cis A  Lawrence  to  Blake  &  Calla- 
way  March   1,   194T 

March  6,  1947— Lots  50  and  51,  Block 
34,  Henderson  Tapscott  Tract.  El 
Cerrlto.  Jordan  Sc  Read  to  whom 
it  may  concern March  6,  1947 

March  7,  1947 — Two  (2)  parcels, 
metes  and  bounds  description.  El 
Cerrito.  Earl  W  Smith  to  whom 
it  may  concern March  6,  1947 

March  7,  1947— Lot  3.  Block  25, 
Nlcholl  Macdonald  Ave,  Civic 
Center,  Richmond.  Small  Homes 
Co  to  self March  5.  1947 

MARIN  COUNTY 

Recorded  Accepted 

March  8,  1947— Mill  Valley.  R  H 
and  Eloise  Cantrell  to  Clinton  ft 
Conger ...March  6.  1947 

March  7,  1947— Mill  Valley.  Robert 
F  and  Ruth  Russell  to  whom  it 
may  concern March  1,  1947 

Marc  hS.  1947— Oolf  Links  Tract, 
near  San  Rafael.  Charles  R  West 
to  J  O  O'Connor  Construction  Co 
March   3.   1947 

March  8.  1947 — Corte  Madera.  Gene- 
vieve Bayreuther  to  J  D  O'Connor 
Construction   Co March  3.  1947 

March  8,  1947— Mill  Valley.  Marin 
Capital  Co  to  Goheen  Construc- 
tion Co March  7.  1947 

March  8.  1947— Larkspur.  Charles 
Oreenburg,  et  al.  to  whom  It  may 
concern March  6.  1947 

SAN   MATEO  COUNTY 

Recorded  Accepted 

March  7,  1947— Lots  12  and  12.  Block 
2,  University  Addition.  Andrew  J 

Oawlcy  to  Gawley  ft  Deuprey 

..._ Feb.  28.  1947 

March  7,  1947—1836  El  Camino  Real, 
Redwood  City.  Albert  B  Russo. 
et  al.  to  L  Lenze Feb.  27,  1947 

March  7,  1947— LoU  1,  S.  4,  7,  87, 
38,   Block  6,    Belmont  Park.  C  D 

Cunningham  to  Stolte,  Inc 

March   7,    1947 

March  8.  1947- Ptn  Lots  16  and  18. 
Block  2,  Oak  Knoll  Manor.  Joe  J 
Oliviera  Jr  to  whom  it  may  con- 
cern  March   3,  1947 

March  8,  1947— Lots  1  to  10,  Inclu- 
sive, Block  30;  also  Lots  14.  16, 
16,  Block  30,  San  Mateo  Terrace 
Map  No  7.  W  W  Holden  to  whom 
it  may  concern March  8.  1947 

March  6,  1947— Lot  3.  Block  14.  East 
San  Mateo.  Lyie  L  Fifield.  et  al, 
to  Robt  E  Broderlck... .March  4,  1947 

March    6,    1947— Lot    20.    Block    14. 
Lenolt.    Redwood    CSty.    Paul   O 
S«dllio.  et  al,  to  Ray  Vert 
. ._ „ March  5,  1947 

March  6,  1947— Lots  9.  10.  11,  Block 
18,  8r1  AddiUon,  San  Bruno.  Wm 
Cranston,  et  al,  to  Jos  Bettan- 
coitrt. Feb.   27,   1947 

liarch  e.  It47— Lot  8.  Block  8,  Dum- 


Recorded  Accepted 

March  7,  1947— LOT  9  Blk  G,  Tract 
70S.  Edon  Twp.    Aldcn  E  Humph 

rcy  to  Stanley  H  Davis 

February  27,   1947 

March  7,  1947— LOT  9  Blk  H.  Tract 
70S,  Eden  Twp.    Barbara  E  Thor- 

up  to  Stanlev  M  Davis 

.' March   7,   1947 

March  10,  1917—4536  MERRILL  Dr 
Oakland  Kathleen  Perrlne  to 
Waller  H  Edwards Mar  6,  194/ 

March  10,  ]l>47LOT  579,  El  Portal. 
Eden  Twp.  Bem'ird  F  and  Elaine 
ReynoldH  to  Walter  H  Edwards... 
March   4.   1947 

March  10,  1947—13193  MERCTOR 
Ave,    Eden    Twp.     Keith    Sowant 

to  whom  it  may  concern 

, February  20,  1947 

March  10.  1947—16197  MBRCIOR 
Ave,  Eden  Twp.   Reynold  B  Cam- 

erzell  to  whom  it  may  concern 

February'  20,  1947 

March  10,  1947—16186  MERCIOR 
Ave,  Eden  T*vp.    Merle  Duden  to 

whom    It    may    concern 

February   20,   1947 

March  10.  1947— PTN  LOTS  22  to 
27  incl  Blk  B,  Hilton  Tr.  Oak- 
land. J  M  Walker  to  whom  it 
may  concern March  5.  1947 

March  10,  1947LOT  6  Block  134, 
Corrected  map  Raymond  Tract, 
Berkeley.  J  M  Walker  to  whom 
it   may  concern March  3,  1947 

March  10,  1947— LOT  6  BLOCK  H, 
Tract  708,  Ecen   Twp.    Ernest  A 

Mackay   to   Stanley   M   Davis 

March   4,   1947 

March  10,  1947— LOT  13  and  ptn 
Lots  14,  16  and  16  Map  13th  Ave 
Terrace,  Oakland.  Thos  T  Laugh- 

lin  to  Theo  A  Martinson 

March   6,   194'' 

March  10,  1947— LOT  11  BLOCK  H, 
Tract    708,    Eden    Twp.     Feme    L 

Dunn  to  Stanley  M  Davis 

March    6.    1947 

March  8,  1947— LOT  389  Blk  5189 
Sub  of  Ptns  Stonehurst  Proper- 
ties, Oakland.  Percy  M  &  Gladys 
Farmer  to  whom  It  may  concern 
March   7.   1847 

Murch  8,  1947— 230f  9&th  AVENUE, 
Oakland.  Jas  E  Pearce  to  whom 
it  may  concern March  8,  1947 

March  '7,  19^17—2915-17-19-21  35th 
AVE.  Oakland.  Mana  S  Loverru 
to  Harry  K  Jensen March  5,  1947 

March  7,  1947—2314  SANTA  Clara 
Ave,  Alameda.  Gelth  G,  Lorenr 
D  and  Leigh  H  Otzen  to  whom 
it  m.<iy  concern March  6,  1947 

March  7,  1947— LOT  6  Blk  E,  Tract 
721.  Dale  E  Patterson  to  whom 
it  miy  concern March  6,  194V 

March  10.  1947—0060  CALAVERAS 
Ave,  Oakland.    R  H  and  Thelma 
C  Morgan  to  Walter  N  Gabriel ... 
March   0,   134T 


tional  Survey  of  Walnut  Creek. 
Goforth,  Sandefur  ft  Elliott  vs  J 
H  Brubaker,  et  al  -11,919.28 

March  8,  1947— Lots  86,  86  and  87. 
Block  16,  Richmond  Center,  Rich- 
mond. Thomas  Lloyd  Van  Buren 
vs  Mrs  Maria  Kraslnskl $300.00 

March  8.  1947— Lot  4,  Block  8,  Wal- 
nut Heights,  Map  No  2,  Walnut 
Creek.  Joseph  Brown  vs  Milt  D 
Brown  $2,000.00 


SAN    FRANCISCO 


Recorded  Amount 

March  7,  1947 — 408  EDDY  Street. 
Wm  J  Monihan,  co-pt  Monlhan 
Stauffacher  Co  vs  Land  Develop- 
ment  Company   _ $800.77 

March  10,  1947— E  CLEMENTINA 
and  4th  Sts.  Fire  Protection  Rfg 
Co  vs  Frank  and  Annie  Hospo- 
darsky  _ $456.00 

March  10,  H47— W  SEVENTH  Ave 
37-6  N  Moraga.  Fire  Protection 
Rfg  Co  vs  Lcland  E  and  Mar- 
guerite M  Myers   _ .....$143.00 

March  10,  1947— W  43rd  AVE  200  S 
Lawton.  Fire  Protection  Roofing 
Co  vs  Robert  M  and  Dorothy  M 
Phillips    $118 

March  lO,  1947— LOT  9  Blk  A.  Getz 
Addn  to  Lakeview.2  Fire  Protec- 
tion Rfg  Co  vs  Clarence  Morri- 
son  $142.00 

March  10,  1947— NW  MORAGA  and 
7th  Ave.  Fire  Protection  Rfg  Co 
vs  Fred  C  and  Gloria  M  Roue     $170 

Release  of  Liens 


SAN   MATEO  COUNTY 


Liens  Filed 


SAN   MATEO  COUNTY 


Recorded  Amount 

March  6,  1947— Lots  31,  36,  37,  39, 
43,  Elmwood  Gate.  Hillsborough. 
Lewis  A  Nelson,  doing  business 
as  Nelson  ft  Shirkey,  vs  Max 
and    Anita    Schmidt    and    Home 

Development  Co  $4,812.48 

March  6,  1947  —  Lot  8,  Block  1, 
Knapp  Subdivision,  San  Mateo.  R 
E  Byard.  doing  business  as  Gil- 
Ion  Lumber  Co,  vs  Willard  Hass, 
et  al  $1,386.29 


ALAMEDA  COUNTY 

Recorded  Amount 

.Mp.rch  7.  1947—1629  CROW  Canyon 
Rd.  Eden  Twp.  Daugherty  Dec- 
orating Co  vs  Tanya  Barber, 
Dora  B  Bedell  and  Calla  D  Gil- 
more  $3213.70 

March  ,   1947—471  CRAGMONT 

Ave  Berkeley.  Inlaid  Floor  Co 
vn  Hermann  R  He^velcke        4647.00 

March  10.  1947— LOT  62.  Blk  25, 
Resub  ptn  Ncrth  Cragmont.  Ber- 
keley. Petersen  ft  Fisher  vs 
Loius  B  and  Barbara  O  Werner . 

$2,185.74 


CONTRA    COSTA    COUNTY 

Recorded  Amount 

March    5.    1947— Lots    145.    167,    167, 

168,  169,  170.  171,  172.  173.  175,  176, 
177,  146,  148,  155,  156,  158,  164,  147, 

169,  160,  161,  162,  163,  166,  166,  Sun 
Valley  Estates,  near  Lafayette. 
J  Windrim  Smith,  doing  business 
as  Irwin  Paint  Co,  vs  Oaniats  ft 
Tovlor,  et  al  $383.06 

March  6,  1947— Lots  27  and  28,  Block 
104,  Amended  Map  City  of  Rich- 
mond. V  G  Electric  Co  vs  Ben- 
jamin Malik,  et  al  $310.73 

March  6,  1947— Lots  27  and  28.  Block 
104,  Amende  dMap  City  of  Rich- 
mond. V  G  Electric  Co  vs  Ben- 
jamin Malik,  et  al  $179.26 

March  8,  1947— Lots  2,  4.  6,  8.  10.  12, 
14,  16,  18,  Block  2,  Map  of  Addl- 


Recorded  Amount 

March   8,    1947— J   Parrish  ft  Co   to 

Rudolph  Nichols,  et  al 

March  6,  1947— Lots  9.  10,  11,  Block 
10,  Dimond  Tract,  Bayshore  Sub- 
division. The  Fay  Improvement 
Co  to  Evelyn  and  Frank  Soule  


ALAMEDA  COUNTY 


Recorded                                         Amount 
March  8,  1947-1036  34th  AVENUE, 
Oakland.    J  R  C  Traylor  to  Chas 
and  Janette  Rucco $615.00 


er,  Hufs<hmidt,  1  pi  fix;  2  water 
connections. 

3756  Buell  Street;  owner.  Martm ; 
plumber,  L  J  Madden;  4  pi  fix;  1 
gas  op;  S  water  con. 

3601  Calafia;  owner,  D  S  Wiesley , 
plumber ;  19  water  con. 

2673  Grande  VisU;  owner,  Elliott; 
plumber,  R  J  Bonetti;  2  pi  fix;  3 
water  con. 

5244  Shafter  Ave;  owner,  Mrs  M 
Can ;  plumber,  W  F  Buckman ;  4  pi 
fix ;  2  gas  op ;  9  water  con. 

822  Inrush;  owner,  ;  plumber, 

0  H  Hanron ;  1  gas  op. 

5808  Ayala;  owner,  Weymouth; 
plumber,  H  Weber;  3  pi  fix;  1  gmt 
op;  6  water  cm. 

1451  13th  St  and  1231  Center  St; 
owner,  Llghtig;  plumber,  Durant;  4 
pi  fix. 

2000  Rocedale;  owner,  Chandler; 
plumber,  J  R  Pierce;  3  pi  fix;  8  wa- 
ter con. 

860  42nd  St;  owner,  Clorox  Chem 
Co;  plumber,  J  K  Piero;  9  pi  fix; 
20  water  con. 

9114  Lawlor;  owner,  Carter;  plumb- 
er, J  R  Pierce;  8  pi  fix;  3  ^s  op; 
20  water  con. 

816  8th  Ave ;  owner,  Drinkward ; 
plumber,  J  R  Pierce;  4  pi  fix;  6  wa- 
ter con. 

6610  Whitney;  owner,  Mr  and  Mrs 
Elmore ;  plumber,  Geo  Stoddard  •/  4 
pi    fix ;   7   water   con. 

2600  Telegraph ;  owner,  S  R  Bar- 
num;  plumber,  J  A  Ftt.zio;  1  gas  op; 

1  water  con. 

2803  38th  Ave;  owner,  John  Bruno; 
plumbtr,  J  A  Fazio;   1  gas  op. 

9401  Castlewcod ;  owner,  A  W  Lin  - 
coin;  plumber,  R  A  Roeber;  7  pi  fix; 
3  gas  op;  14  water  con. 

1234  8Cth  Avenue;  owner ; 

plumber,  Wm  J  Souza;  6  pi  fix;  2 
gas  on;  12  water  con. 

3008  E  15th  St;  owner.  L  Prunsln- 
oski :  plumber.  M  Avilla ;  finish  only. 

1P61  105th  Ave;  owner,  A  Holm, 
plumber,  J  W  Edwards;  2  pi  fix:  1 
gas  op,   2  water  con. 

5795  Foothill  Blvd;  owner.  White- 
stone;  plumber,  J  W  Edwards;  2  pi 
fix;  2  water  con. 

BERKELEY 


CONTRA   CO^A    COUNTY 


Recorded                                          Amount 
March  8,  1947— Ptn  Lots  46  and  46, 
Lafayette  Terrace  Extension,  La- 
fayette. Pittsburg  Concrete  Co  to 
Al  Mortara,  et  al $570.60 


Non-Responsibility 


CONTRA    COSTA    COUNTY 


2033  San  Pablo;  owner,  Horn;  deal- 
er, Morrill  Plumbing  Co;  urinal  and 
drain. 

1299  Hearst;  owner,  Payne;  dealer, 
W  MacMillan ;  water  closet ;  wash 
basin ;  bath  tub ;  sink ;  wash  tub. 

1836  San  Juan;  owner,  ;  deal- 
er. W  MacMillan ;  water  closet ;  wash 
basin  ;  bath  tub ;  sink ;  wash  tub. 

908  Channlng ;  owner,  J  L  Knowles ; 

dealer,   A   T   Baker;'  water   closet. 

556  Arlington;  owner,  Capt  Shap- 
ley:  dealer,  Esser  Plumbing;  water 
closet ;   wash  basin. 


Steel  Co;  contractor  Wonderlite  Neon 
Prod  Co;   sign. 

3569  835  Market  St;  owner  and 
contractor.  The  EmjK<rium;  electric 
wiring. 

3670  4334  California  Street ;  own  • 
ers.  New  York  CUaners;  contractor, 
Crown  Eloc  Co;  3  outlets;  1  switch; 
2  plugs. 

3671  .'JO  Geary  St ;  owner,  Yosenr.- 
ite  Park  .t  Curry  Co;  contractor. 
Crown  Elec  Co;  4  outlets;  1  switch. 

3572  1182  Polk  St;  ovi-ner,  F  Mas- 
trarrigo; 'contractor,  F  *J  Klimm  Co; 
power  meter  locp. 

3578  43  Dore  St;  owner.  Wella  Die 
Casting  Co;  contractor.  W  H  Kirs- 
ten;  7  outlets;  8  plugs. 

8874  1117  Market  3t ;  owner.  C  » 
Hittenberg  4  Co:  contractor,  W  H 
Kintten;  2  outiets:  1  switch;  mbtors. 

8676  Civic  Auditorium  owner,  city 
of  g  F;  contractor,  C  J  Holsmueller; 
temp  lightit.g. 

3676  484  Chenery;  owner.  Harper; 
contractor,  Mahoney  Klec  Co;  1  out- 
let; new  service  switch. 

8677  NW  Cor  27th  and   Sanchez; 
owner,  Sullivan ;  contractor,  F  John 
Fon  Elec  Co;  temp  saw. 

3578  1532  Pacific;  owner,  M  Gud- 
ely;  contractor,  Liberty  Electric  Co; 
install   meter  switch. 

3579  960  Mason  St;  owner,  Fali- 
mont  Hotel  Cigar  Store;  contractor. 
Oalvln  Bros;  7  outlets;  2  switches; 
1   plug. 

3580  3336  24th  St;  owner,  A  Ad- 
ams; contractor.  Buszell  Elec  Works; 
service. 

8681  950  Van  Ness ;  owner.  Mid  - 
town  Motors;  contiactor,  Buzzell  E' 
Works;  motors. 


March  8,  1947— Lots  25  and  26,  Block 
101.  Amended  Map  City  of  Rich- 
mond. P  F  Staggs,  et  al,  as  to 
Improvements   on   property. 


SAN    FRANCISCO 


Building:  Contracts 


March  7,  1947— W  NINTH  AVE 
100  S  Clement  St  Henry  M 
Knrahadian  as  to  improvements 
on  property. 

March  10,  1947—242  MONTGOM- 
ERY St.  Arthur  A  Newhouse  as 
to   improu^menls  on   property. 


Cessation  of  Labor 


SAN   MATEO  COUNTY 


Recorded  Labor  Ceased 

March  7,  1947— Ptn  Lot  19,  Block  6, 
Menlo  Heights.  Martin  P  O'Don- 
nell.  et  al,  to  Charles  Richen- 
bach Jan.  28.  1947 

March  7.  1947— Ptn  Lots  20  and  21, 
Block  6.  Menlo  Heights.  Jack 
Elderton.  et  al,  to  Charles  Rich- 
enbach Jan.  28,  1947 

March  7,  1947— Ptn  Lots  22  and  23. 
Block   6.    Menlo   Heights.    Lyle  O 

Mann  to  Charles  Ricbenbach 

Jan.  28.  1947 

Furnace  Permits 


OAKLAND 


1448  Webster  St.  owner.  Operatinp' 
Entjineers;  dealer.  Joj  Marsong;  cen- 
tral   furnace 

1271  84th  Ave;  ownr-.  Leonard, 
dealer,  C  W  Roland;  floor  furnace. 

fll02  Ea*t  17tli  St;  owner,  Gir.espu  ; 
dealrr,  C  W  Roland;  floor  furnace. 

2218  107th  Ave;  owner.  Stilling; 
clenler.  C  W  Roland;   flor  furnace 

1531  22nd  Avenue ;  owner,  Lenios ; 
(•ealer.  C  W  Roland:  floor  furnace. 


SAN   MATEO  COUNTY 


1480  Burlingame  Avenue,  Burllngame, 
Calif. 

Construction  of  a  fourth  story  on 
the  existing  three-story  building. 

Owner — Pacific  Telephone  ft  Tele- 
graph Co,  San  Francisco,  Calif. 

Architect — Harry  A.  Thomsen  Jr. 

Contractor  —  MacDonald,  Yoilng  ft 
Nelson.  127  Montgomery  St,  San 
Francisco.  Calif. 

Recorded — March   6,  1947. 

Pavments : 

■  Roofed    $6,780.00 

Complete   6,780.00 

TOTAL  $11,800.00 

Bond— $103,400. 

Surety — Fidelity  ft  Deposit  Co. 

Limit— 220  calendar  days. 

Specifications  filed. 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATEIUALS 

• 

Universol  Pacific  Co. 

SIXTH  and  HOOPER  STS. 
SAN  FRANCISCO 

UNderhill   3144 


OVERHEAD  GARAGE  DOORS 


wv 


Electrical  Permits 


SAN    FRANCISCO 


3567  1439  Ocean  Avenue;  owner,  E 
Rlchrrcek :  contractor,  Wonderlite 
Neon  Prod  Co;  sign. 

3568  249    Ist    Et ;    owner.    Electric 


PANIl  AND  BUS'l<  DOOHN 
M  A  U  I'  W  A  B  I  A  y  A  I  •.  A  •  I  I  »  O  B 
All       \    1   9  \    S       nl      (.ABAC.  IS 


ELECTRICALLY 
OPERATED  DOORS 

loVERHEAD  DOOR  CO. 

!  Phen«  Olympic  6312 

8420  San   Pablo   Avs.,  OAKLAND 


Phon*  JUnlper  4-7197 
1711   Mission,  SAN   FRANCISCO 


Plumbing  Permits 


OAKLAND 


1690  7th   St;  owner,  Jonee ;   plumb- 


FOR     SALE 

Compressors  -  Pomps 
PneamaHc  Tools 
Rock  Drills 

.  .  .  Compfefe  K^Mq\  Serv/c«  .  .  • 

THE  RIX  COMPANY  •  IMC. 

SU  SIXTH  STtEET  UN4«rMII  M2t 


STEELF ORM  8 

STEELTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINOINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

kkk  Horrlson  Str««f       DOuglat  5583       Son  Francisco 


"PACIFIC"  DOME  TYPE 
DAMPERS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 


Price  Building  Specialties  Co. 

Buy  Approred  Peerless  Window  Cleaners  Bolts 
35  GILiERT  STRIET  UNderhill  6733 


\ 


^mt^ 


\\ 


Wt 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  MARCH  11.  1947 


3582  20S  Golden  Gate  Ave;  owner, 
Paramount  Pictures ;  contractor  Buz- 
zell  Elec  Workt>;   motors. 

3583  1  PoweU  at;  owner,  Call- 
Bullotin;  cor.tractcr,  Pacific  Elec  A 
Mechanical  Co;  sign  feed. 

8B84  610  Clay  St;  owner,  Roy  Klb- 
by  Co;  contractor,  Pacific  Elec  and 
Mech  Co;  6  outlets;  3  switches;  2 
plugs;  servic*. 

3565  1101  Piilnnore  St;  owner,  V 
Moreno;  contractor,  Pacific  El~c  & 
Mech  Co;  ser\-ice;  range  and  h filter. 

3588    5811  Geary  Blvd;  owner ; 

contractor,  Casey  Elec  Co;  meter 
switch. 

.      BERKELEY 

1806  California;  owner,  D  Drew; 
contractor,   AarvaJca;    1   motor. 

1826  Julia;  owner ;  con- 
tractor, Pacific  Elec  &  Mech  Co;  1 
outlet;  1  fixture. 

2312  Telegraph  Ave;  owner,  Owl 
Drug  Co ;  contractor,  Electrical  Prod- 
ucts Corp ;  1  sign ;  1  transformer. 

1175  University;  owner,  Berkeley 
Plaza  Hotel;  contractor,  Electrical 
Products  Corp;  1  sign;  2  transform- 
ers. 

2145  University;  owner,  Foster's 
Lunch;  contractor.  Electrical  Prod- 
ucts Corp;  1  sign;  2  transformers. 

108  Taraalpais ;  owner,  Ethel  Davis, 
contractor,  Aarvak's;  time  clock. 

1330  Virginia;  owner,  R  O  Shoe- 
make;  contractor,  Jones  Electric;  23 


Classified  Advertising 


1—    MISCELLANEOUS 


Are  you  Interested  m  well-trained, 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS.  ENGINEERS, 
DRAFTSMEN.    SURVETOR8.  ESTI- 
MATORS.     SALES     ENGINEERS. 
CONSTRUCTION      ACCOUNTANTS, 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS,   GArfleld   1817 
Technical  Positions  Agsncy 

BOOKKEEPING  SERVICE 
All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.    No  ac- 
count too   large  or  too   small.    SEa- 
bright   4462.  (tf) 

EXPERT  DRAFTING  SERVICES. 
FREE  LANCE.  Phone  ORaystons 
4248.  (tf) 


HELP  WANTED 


ARCHITECTURAL  DRAFTSMAN, 
some  exp.  required.  Permanent.  Sal- 
ary open.  Peterson  and  Spackman, 
architects.  E»3  Market  St..  ban  Fran- 
*^*«co^ (8/14) 

""Experienced  Salesman  and 'Esti- 
mator for  contract  and  retail  Vene- 
tian blinds  and  window  shades.  State 
previous  experience  and  starting  sal- 
ary expected.  Permanent.  Salary  open. 
Box  314,  Daily  Pacific  Builder.        3/17 


3— POSITION  WANTED 


Experienced   purchasing  agent   de- 
sires position  with  reliable  construc- 
tion concern.   Willing   to   travel.  Re- 
ply Box  310  Daily  Pacific  Builder. 
8/14/47 

ARCHITECTURAL  DESIONBai,  12 
years'  experience  In  detailing,  work- 
ing drawings,  perspectives,  small 
homes,  etc..  would  like  free  lance 
work.  Phone  BAyview  865».  3/13 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-1661. 

ONE    MottEL    M    NORTHWEST 

COMBINATION  DRAGLINE  SHOV- 
EL. Phone  JUnlper  7-8888,  Ban  Frmn- 
clsco.  (tf) 


outlets;  25  switches;  25  plugs;  6  di- 
cults. 

1514  Blake;  owner,  George  Fong; 
contractor,  Jones  Electric ;  8  outlets ; 
7  switches:  8  plugs;  2  circuits. 

2034  Blake;  owner,  Howell-North 
Press;  contractor.  Pacific  Electric 
Motor  Co ;  5  outlets ;  1  switch ;  11  fix- 
tures; 4  plugs;  10  motors. 

61  2069  University;  owner,  Fried- 
man Paint  Co;  contractor,  Granholt; 

2  motors. 

2382  Telegraph ;  owner,  Rochester 
Electric ;  contractor,  Wonderlite  Neon 
Co;  1  sign. 

1705H  Grove  St;  owner.  Safeway 
Radio;    contractor,   Wonderlite   Neon 

cor  1  oim* 

Oxford  and  Center;  owner  and  con- 
tractor, Foster  A  Kleiser;  12  outlets; 
1  switch;  12  fixtures;  1  sign. 

1401  Henry;  owner,  ;  con- 
tractor, White  Electric  i  1  motor. 

2411  Blake;  owner,  ;  con- 
tractor. White  Electric:  4  plugs;  2 
circuits. 

1889  University;  owner, ;  con- 
tractor, White  Electric;  8  outlets;  1 
switch ;  8  fixtures ;  2  plugs ;  1  circuit. 

2517  Durant;  owner,  ... ;  con- 
tractor. White  Electric;  new  service. 

2727  Ashby;  owner,  ;  con- 
tractor, White  Electric;  new  service. 

2450  Shattuck;  owner,  M  Angeli; 
contractor,  White  Electric ;  7  plugs. 

2490  Bancroft;  owner,  ...„ ;  con- 
tractor.   White   Electric;    16    outlets; 

3  switches;  6  plugs;  2  circuits. 

2216  Parker;  owner ;  con- 
tractor, Bradshaw  Electric;  6  plugs; 
new  service. 

2311  Le  Conte;'  owner.  Bachelor 
Fraternity ;  contractor,  Bradshaw 
Electric;  1  outlet;  1  switch;  1  fix- 
ture; 3  plugs;  1  circuit. 

2137  Prince;  owner,  Jens  Eaielow; 
contractor,  Rochester  Electric ;  S  fix- 
tures. 

3443  Webster;  owner,  D  McClug; 
contractor,  Rochester  Electric;  5  fix- 
tures. 


OAKLAND 


44646  Oakland  Airport  (Hangar  3) ; 
owner,  Matson  Air  Transport ;  con- 
tractor, T  L  Rosenberg ;  outlets ; 
switches;  plugs. 

44647  Oakland  Airport;'  owner. 
Matson  Air  Transport;  contractor,  T 
L  Rosenberg;  outlets;  switches; 
plugs. 

44648  Oakland  Airport  (Hangar 
4-B);  owner,  Matson  Air  Transport; 
contractor,  T  L  Rosenberg;  outlets; 
switches ;  plugs. 

44649  Oakland  Airport  (hangar 
4-B);  owner,  Matson  Air  Transport; 
contractor,  T  L  Rosenberg;  fixtures. 

44650  1219  28th  St;  owner,  Knox 
Cleaners ;  contractor.  California  Elec- 
tric Co;  plugs;  alterations. 

44651  421  Perkins  St;  owner.  Har- 
ris; contractor.  Crescent  Electric; 
fixtures. 

44662  421  Perkins  St;  owner,  Har- 
ris ;  contractor.  Crescent  Electric ; 
outlets. 

44653  Between  Williams  and  20th 
Sts;  owner,  Michael  Chuckoff;  con- 
tractor, Scott-Buttner;  outlets;  al- 
terations ;   switches. 

44654  Between  Williams  and  20th 
Sts ;  owner.  Michael  Chuckoff ;  con- 
tractor. Scott-Buttner;   fixtures. 

44655  10121  E  14th  St;  owner.  Um- 
phred's  Furniture  Mfg  Co;  contrac- 
tor, Conrad  Electric ;  motors. 

44656  3737  San  Leandro;  owner. 
Eureka  Mill  ft  Lumber  Co;  contrac- 
tor, Pacific  Electric  Motor  Co;  mo- 
tors; alterations. 

44657  1168  36th  St;  owner.  Am- 
bassador Laundry;  contractor  Pacific 
Electric  Motor  Co ;  motors. 

44658  98th  Ave  and  Sunnyslde; 
owner.  Auto  Lite  Battery  Co;  con- 
tractor. Pacific  Electric  Motor  Co; 
motors. 

44659  49th  Ave  and  E  12th  St; 
owner,  Molae  Starrett;  contractor. 
Pacific  Electric  Motor  Co;  motors. 

44660  1001  81st  Ave;  owner.  Peter 
Paul  Candy  Co ;  contractor.  Pacific 
Electric  Motor  Co;  alterations. 


FOR  SALE 


Corrufraten  ALUMINUM  SHEETS, 
19  gatigc,  .036-ln.  46Hx06-ln.  Alum- 
inum Products  Co..  3245  16th  Street 
Phone  UNdrrhill  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIA'TEf 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf) 


LUMBER  -  BLDO.  MATERIAL: 
Fir  Dimension,  specified  length;  Fir, 
timbers  plark  ;  Fir,  beards;  kiln-dried 
Common  Pine;  Shinprles;  Insulation 
Board:  Plywood:  Yellow  Pine  hard- 
wood flooring:  Metal  IjrIH  :  Plnp  Sid- 
ing: Sheet  Rock  :  Oak  Floor;  DIMEN- 
SION FIR.  RANDOM  I.ENGTHS,  No. 
3   COMMON   AND   BETTER.  $62.00. 

AsBocl.ited  Contractors'  Service 
971  Sutter  St.,  S.  F   9— PRospect  4500 


PLYWOOD 

We  have  a  large  quantity  %-inch 
PlyscorM.  rough.  Ideal  for  sub-floor- 
ing, sheathing.  Reductions  for  quan- 
tity purchases. 

SHINGLES 

Red  cedar  by  the  square  or  carload. 
Western  Pumistone  Co..  Commercial 
Rd.  off  County  Rd..  San  Carlos,  Calif. 
Phone  San  Carlos  1202.  i/H 


•/4-INCH   PLYWOOD 
New    Colma   Mill  A    Lumber    Co., 
Daly  City.   Telephone  DE.   8844.   Ds* 
coto.    Calif..    Telephone    Decoto    2871. 

8/14/47 

<:^AL<^lTLA.T6n,  pracUcaUv  ii«w, 
Mod^l  D-8  Friden.  |400.  C.  E.  Rand- 
lett.  266  El  Camino  Real,  Redwood 
City. (8/17) 

J  YALE  FOKK  LIFT.  Model  K-81  • 
ARS  6  With  Oat  Electric  Conversion. 
Excellent  oondltion ;  $2500.00.  Call 
TWlnoakt  609&  (t/17> 


44661  88S7  Huntington  Ave;  own- 
er.      ;■    contractor,     McNews, 

Inc;  alterations. 

44662  3837  Huntington  Ave;  own- 
er,      ;     contractor,     McNews, 

Inc;  saw  service. 

44663  4521  Congress;  owner,  Aus- 
tin ;  contractor,  Melrose  Electric ;  re- 
pair wires. 

44664  1171  60th  Ave ;  owner,  Aparo- 
sky;  contractor,  Melrose  Electric; 
complaint. 

44665  3327  Telegraph  Ave;  owner, 
A  Daires ;  contractor  Del  Monte  Elec- 
tric; service. 

44666  1721  Woodhaven ;  owner,  Mc- 
Intyre;  contractor,  Parkhurst  Elec- 
tric; connect  range. 

44667  934  23rd  Ave;  owner,  Scott 
Delivery;  contractor,  Spott  Electric; 
outlets ;  switches ;  plugs. 

44668  4069  Telegraph  Ave;  owner, 
Scott  Sign  Service;  contractor,  Scott 
Sign  Service;   sign. 

44669  354  Hobart;  owner  and  con- 
tractor, Scott  Sign  Service;  sign. 

44670  302  Grand  Ave;  owner,  Ida's 
Plantation;  contractor,  Monzo  Elec- 
tric; fixtures. 

44671  220  Grand  Ave;  owner.  Dr 
Fong;  contractor,  Monzo  Electric; 
alterations. 

44672  2116  Broadway;  owner  Frank 
&  Freddie's ;  contractor,  Monzo  Elec- 
tric ;   sign ;  alterations. 

44673  5812  E  14th  St;  owner,  Wil- 
liams; contractor.  Monzo  Electric; 
fixtures. 

44674  2616  73rd  Ave;  cwner  and 
contractor.  Julius  &  Juvland;  out- 
lets ;    switches ;  plugs. 

44675  6047  Lawton  Ave;  owner, 
Mrs  Semansen ;  contractor.  Havens  Je 
Wade;  switches;  plugs. 

44676  220  Monte  Vista.  Ave;   own- 
er, Mrs  E  Higgs;  contractor.  Hav- 
ens &  Wade;  alterations. 

44677  9826  C  St;  owner,  Andrade; 
contractor,  Broadman  Electric;  out- 
lets; switches;  plugs. 

44678  239   W    Mac  Arthur;    owner, 

;      contractor,     Broadman 

Electric;  fixtures. 

44679 «  1000  92nd  Ave;  owner,  Mi- 
randa ;  contractor,  Broadman ;  out- 
lets ;  switches ;  plugs ;  motors ;  altera- 
tions. 

44680  7025  E  14th ;  owner.  Brown's 
Sales  &  Rentals;  contractor,  A  N 
Redman;  fixtures. 

44681  1793  7th  St;  owner.  Paradise 
Hotel;  contractor,  T  Bushman  Elec- 
tric;  sign. 

44682  9515  Sunnyslde ;  owner,  R  B 
Lamb;  contractor,  R  B  Lamb;  out- 
lets; fixtures;  alterations. 

44683  714  Hillgret  Circle;  owner, 
Mrs  E  Dorsa;  contractor,  Haynes 
Electric;  outlets;  switches;  plugs. 

44684  4315  Evans  Ave;  owner.  J  K 
Higglns;  contractor,  Haynes  Elec- 
tric; plugs. 

44685  1743  Foothill;  owner,  Cali- 
fornia College  of  Engineering;  con- 
tractor, Haynes  Electric;  fixtures. 

44686  1201  Broadway;  owner.  R 
Tischler;  contractor,  Havens  &  Wade 
Electric;  fixtures. 

44687  1723  Jefferson;  owner,  John 
Mellnte;  contractor,  Isaac  Wilson; 
switches;  motors. 

44688  532  Adeline;  owner.  Cash; 
contractor.  Kent  Kibbe;  switches; 
motors;   alterations. 

44683  1401  1st  Ave;  owner,  Whisk- 
ey's Milk  Bar;  contractor,  Spott  Elec- 
tric; sign. 

44690  8021  MacArthur;  owner.  Blue 
Moon  Cafe;  contractor,  Spott  Elec- 
tric;  sign. 

44691  2071/  Broadway;  owner.  Mr 
Paladarlon;  contractor.  Spott  Elec- 
tric ;  sign. 

44692  668  Brookwood  Rd ;  owner. 
Frank  Gubblee;  contractor,  Spott 
Electric;  range;  repairs. 

44693  6319  Fairfax;  owner,  Saba- 
tlnl  Liquor  Store;  contractor,  Ameri- 
can  Neon  Displays;  sign. 

44694  1321  Fruitvale;  owner,  Ta- 
male  Inn ;  contractor.  American  Neon 
Displays ;  sign. 

44695  372  40th  St;  owner,  Brite 
Spot ;  contractor  American  Neon  Dis- 
plays;  sign. 


Use  BASALITE 

for  all  types  off 

BUILDING  CONSTRUCTION 


tmr  tampler*  iNtorinefleii 
call  ■  lASAlirf 
MevrMentciflve . . , 

Charles  W.aillUt 

Main  OfRc* 

Tslaphen*  Nopo  2260 
HareN  A.  I^rlce 

TaUphen*  Compbalt  3M9 
A.  C.  lammel 

Tvlephena  Sleclilen  2-2439 
■.  1.  tryM 

UUphen*  MoryivllU  3065R 
•as  Biaaibars 

T«Uphon«  Sacramento  63976 
Paai  NaiMN 

T«l*phoft«Turlock1331 
Tliemat  Caryall 

T*t*phofi«  BErkcUy  9478-W 
laa  Kaawartliy 

T«Uphon«Williu209-J 
Walter  ■rawall 

San  Fronciico  OfRc* 

TeUphon*  GAHiald  3738 


Th«s«  lightweight  concrete  masonry 
building  units  offer  economy,  perm- 
anence and  speed  in  modern  building 
construction.  BASALITE  is  machine- 
made  and  steam-cured  . . .  assuring 
precision  building  units  with  volume 
production  for . . . 

Immediate  Deliveryl 

Year  arrfar  far  BASALITI 
will  ba  4allvara4l 
imaiadiataly . . . 

OKMK  TODAY  I 

Other  BASALT  •wlldlnfl  Pradwct*  I«<lw4a... 

ROCK,  SAND  and  GRAVEL     \ 

STEEL  TANKS 

READY-MIXED  CONCRETE 

REFRIGERATION  (Walk-in  Soxm) 

RIP-RAP  STONE 

(or  Harbor  and  Rivar  Bonk  Protactlen 


BASALITE 

Llghfwmlghf  MASONRY   BUILDING   UNITS 

■  AtAlT    eOCK   CO.,   INC.,    Dept.    DP.,   NAPA,   CAilPORNIA 
Pl«e«a  !■  NAPA,  IfOCKf  ON,  IHNNYVAil 


44«»6  2314  High  St ;  owner,  FAN 
Market;  contractor,  American  Neon 
Displays ;   sign. 

Tl607  900  7th  St;  owner,  Engle- 
hardt;  contractor,  American  Neon 
Displays;  sign. 

44dB8  2257  E  14th  St;  owner,  Har- 
ry's Place ;  contractor  American  Neon 
Displays;  sign. 


Official  Proposal 


Davit  Campus 


"ADVERTISEMENT    FOR    BIDS 


"Subject  to  the  conditions  pre- 
scribed by  the  underslgnel,  sealed 
bids  are  'invited  for  the  following 
work  for  the  construction  of  the  Soils 
and  Irrigation  Building  on  the  Davis 
Campus,  University  of  California, 
Davis,  California:  (1)  General  Co.t- 
structlon,  (2)  Electric  Work,  (3)  Air 
Conditioning  Work,  (4)  Plumbing 
Work,  (5)  Heating  and  Ventilating 
Work,  (6)  Combination  Plumbing  an«l 
Heating  and  Ventilating  Work.  (7; 
Combination  Plumbing,  Heating  and 
Ventilating  and  Electrical  Work,  (8> 
Combination  General  Construction. 
Electric,  I-lumblng  and  Heating  and 
Ventilating  Work.  This  project  has 
been  irranted  CPA  authorization  un- 
der VHP-1.  Plans  and  specifications 
will  be  issued  to  intending  bidders 
upon  the  deposit  of  fifty  ($50)  dol- 
lars per  set.  No  bids  will  be  re- 
ceived after  2:00  P  .M.  March  24, 
1947  Plans,  specifications  and  in- 
formation will  be  available  starting 
February  26,  1947,  at  the  Ca.ihicr'b 
office,  102  Administration  Building, 
University  of  California,  Berkeley. 
California,  and  at  the  Business  Of- 
fice. 101  Adminibtration  Building. 
University  of  California,  Davis.  Cal- 
ifornia. The  right  to  reject  any  and 
all   bids   is    reserved. 

"THE  REGENTS  OF  THE 
UNIVERSITY    OF   CALIFORNIA" 
(Dally  Pacific   Builders 
(2/27,  28:  8/4,  5,  6,  7,  10,  11,  12/47) 


POSITIONS   OPEN 


S -57 6— JR.  CHEMIST,  pref.  with 
some  ceramic  training,  for  genl.  anal. 
lab.  work,  $250  month.  East  Bay. 

S -611  — ENGINEER,  pref.  30-40, 
with  archtl.  engrg.  trg.  and  exper.  on 
concrete  design  and  construction. 
Also  exper.  structl.  draftsman  for 
genl.  office  work.  Salaries  open.  San 
Francisco. 

8-617  — GENL.  SUPT.,  exper.  on 
highway  construction.  Salary  open. 
California. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Agency) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P.  4 

GAr1l«ld  9248 


PITTSBURGH 

TESTING 
LABORATORY 

Siiceetsers  fo 
SMITH.  EMERY  AND  CO. 

Cemplcf*  Pfcytica/  oarf  Cfcaaleof 
TMflaf  aacf  fa«p*eflea 

CONCRETE  MIX.  PLACING  AND 

TESTING 

STEEL  AND  OTHER  iUILDING 

MATERIALS 
MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN     FRANCISCO 

BXbro9k  1747 


the  Chill 


for  bedrooms,  dens,  dressing  rooms, 
bathrooms  or  breakfast  nooks 

For  difficult  rooms  to  heat— for  a  lot  of  heat  quickly— for 
changing  the  damp  chill  of  a  room  to  sunny  warmth— there 
is  nothing  better  or  easier  to  install  than  a  dependable 
built-into-the-wall  Electric  Heater. 

Many  homes  use  these  quality  electric  heaters  in  rooms 
where  children  study  or  the  family  gathers  to  read  or  listen 
to  the  radio.  They  are  a  blessing  too,  for 
those  times  when  the  big  furnace  is  not 
on  and  the  small  folk  must  be  dressed 
in  healthful  comfort. 

See  about  permanent,  built-in  electric 
heating  for  your  home.  Thousands  say 
electric  heat  is  one  of  the  greatest  home 
conveniences  they  ever  bought. 

Right  now  your  electrical  dealer  or  con- 
tractor  has  a  limited  supply  of  fine  quality 
electric  heaters  on  hand.  Drop  in  and  sec 
them.  You  will  certainly  be  doing  yourself 
and  family  a  good  turn  when  yon  have 
an  electric  heater  installed.  sMikakMi. 

SEE  YOUR  DBALBB  OH 

PACIFIC  GAS  ANB  BLBCTMIC  COMPANY 


Tkw*  art 
m4Ummml 
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PLANS  and 
Speculations 


Furniture  and  equipment  declar- 
ed surplus  may  be  allocated  these 
schools:  California  College  of  Chi- 
ropody at  San  Francisco;  San  Ma- 
teo union  high  school  district  at 
San  Mateo:  Kingsburg  joint  union 
high  nchool  diotrict  at  Kingsburg; 
San  Francisco  State  College  at  San 
Francisco;  Berkeley  unified  school 
district  of  Alaint-da  County,  and 
Thatcher  high  school  district  No.  4, 
Graham  County,  Ariz. 

oOo 

A  new  Softball  diamond — com  • 
plete  with  bleachers  and  lights  for 
night  games  —  will  be  rushed  so 
that  the  1947  playing  session  may 
begin  late  in  May.  It  will  be  lo- 
cated at  Parkside,  Eureka's  huge 
potential  recreation  center  just  east 
of  Sequoia  Park. 

oOo 

Fullerton  Junior  College  at  Full- 
crton  has  beer  allocated  surplus 
war  structures  to  be  re-erected  at 
the  school  farm  and  to  be  used  by 
the  agriculture  department  . 
oOo 

A  new  College  Elementary  School 
on  the  site  of  the  present  Central 
School  is  planned  in  proposals  in 
the  1947-48  budget  for  the  Chico 
State  College. 

oOo 

Santa  Clara  County  supervisors 
are  studying  a  proposal  that  some 
(56  acres  of  land  outside  the  city 
limits  bo  used  for  a  governmental 
building  center.  Cost  of  the  project 
would  run  between  six  and  eight 
million  dollars. 

oOo 

WAA  will  open  bids  for  purch- 
ase or  lease  of  the  guayle  plant  at 
Spence  near  Salinas  on  April  8,  in 
its  San  Francisco  offices.  The  Sa- 
linas war  olant  will  be  sold  com- 
plete. Original  cost  was  $372,000. 


Army  Engineers  Offer 
Lease  on  Eastern 
Industrial  Plants 

WASHINGTON.  — Carrying  oiit 
plans  for  quicker  industrial  mobi- 
lization in  event  of  another  con- 
flict (plans  reported  earlier  in  the 
Dodge  newspapers)  Army  engi- 
neers this  week  aimounced  their 
offer  to  lease  to  private  industry 
portions  of  81  United  States  Gov- 
ernment-owned induatrial  installa- 
tions. 

Construction  varies  from  the 
brick  and  reinforced  concrete  "per- 
manent" type  to  the  skeleton  steel 
and  wood  construction  with  ma- 
sonite  or  wood  walls  known  as 
"temporary".  Floors  fit  specific 
requirements  and  ceiling  clear- 
ances are  from  eight  to  30  feet, 
the  Army  said 

Plants  considered  for  the  reserve 
status  would  be  those  which  could 
be  re-converted  to  wartime  pro- 
duction in  from  60  to  120  days 
from  the  time  they  pass  from 
civilial  to  military  control. 

With  such  a  condition  in  indus- 
try, only  marshalling  of  necessary 
personnel  would  be  required  for 
speedy  reconversions.  * 

The  army  said  this  week  that 
its  first  list  of  plants  offered  foi 
private  operation  on  a  leasing 
agreement  have  available  railroad 
transportation,  with  in-plant  rail- 
road networks  and  mainline  on- 
nections  to  plant  and.  warehouse 
facilities.  Electrical  power,  steam, 
water  and  sewage  disposal  equip- 
ment already  are  installed.  Local 
labor  is  said  to  be  plentiful  at  all 
sites. 

Suggested  oroducts  for  manu- 
facture at  the  31  plants  offered — 
most  of  the  mare  chemical  con- 
cerns —  include  fertilirer,  wood 
pulp  and  paper  products,  textile 
and  textile  products,  large  and 
small  industrial  operations  in  the 
chemical  products,  ouilding  mate- 
rials and  furniture,  metal  and  al- 
loy products,  electronic  equipment 
and  electrical  appliances  and  ac 
cessories. 


hvestigate  Effects 
Of  VEHP,  Whitlock 
Urges  Congressman 


WASHINGTON— Douglas  Whit- 
lock, chairman  of  the  Building 
Products  Institute,  yesterday  urged 
Chairman  Jesse  Wolcott  (r.,  Mich.) 
of  the  house  banking  and  currency 
committee  to  conduct  a  thorough 
inquiry  into  the  extent  to  which 
the  veterans'  emergency  housing 
program  is  h<^!ping  or  nampering 
the  efforts  of  construction  industry 
to  provide  homes  for  veterans. 

leading  veterans'  organizatioits 
and  all  segments  ox  the  building 
industry  have  become  convinced 
that  all  or  most  of  the  remtiining 
controls  ov^r  home  building  arid 
construction  should  be  removed, 
Whitlock  stated  in  a  letter  to 
Chairman  Wolcott. 

"If  removal  of  controls  will 
mean  more  homes  this  year  as 
experienced  industry  representa- 
tives believe,  congress  should  lose 
no  time  in  taking  the  necessary 
action,"  Whitlock  declared. 
# 


GREECE 


NEW  ARCHITECTURAL  HORIZONS 

By  Thomas  S.  Holden.  President,  F.  W.  Dodjie  Corpoi  alien, 
Before   San    Francisco    Building    industry    Conference    Board,    Asso- 
ciated   General   Contractors    and    American    institute    of    Architects 

Significant  among  new  projects  now  beinc  planned  is  the  group 
of  buildings  to  be  erected  in  New  York  City  for  headquarters  of  the 
United  Nations. 

Its  location  in  (he  met.-opolis  of  the  Western  world  nignifiea  the 
removal  of   the   capital   of    western    civilization    to    this   hemispheri. 

Many  people,  of  whom  I   am  one,  Xhey  have  expected  tTfind  here  the 


thought  before  the  decision  was 
made  that  the  new  world  organiza- 
tion might  be  better  i«rved  by  plac- 
ing the  world  capital  even  more  re- 
mote from  Europe  than  New  York, 
on  the  west  coast  of  the  United 
States  instead  of  the  east  coast. 
It  seems  to  me  the  nations  of 
Western  Europe  need,  in  addition 
to  the  leadership  which  the  forces 
of  history  have  thrust  upon  the 
United  States  of  America,  a^so  an 
enlightening  acquaintance  with  the 
functioning  of  a  federal  un'on  of 
forty-eight  states  and  the  rejuve- 
nating toni'"  of  intimate  association 
with  the  spirit  of  the  west. 

The  U.  N.  headquarters  is  also 
significant  as  architecture.  It  will 
be  1  group  of  tall  urban-like  struc- 
tures, original  in  design,  but  fol- 
lowing the  pattern  set  by  Rocke-f 
feller  Center.  Thus  its  architer 
tural  inspiration  is  derived,  not 
from  the  palaces  of  emperors  and 
kings,  hut  from  a  modem  Ameri- 
can masterpiece  of  design  and 
structure. 

This  is  but  one  of  many  tributes 
paid  to  the  twentieth  century  pre- 
eminence of  American  designers 
and  builders  \y  peoples  of  other 
countries.  In  rec*»nt  year?  various 
European  governments  have  sent 
to  this  country  .""flNcials,  commis- 
sions of  architects,  engineers  and 
builders  to  survey  our  methods  and 
our  p.chievfments  in  planning  and 
building.  They  have  sought  here  in- 
formation about  our  materials  and 
their  manufacture,  our  construc- 
tion methods  and  our  design  ideaa. 


ideas  and  the  inspiration  for  the 
solution  of  their  postwar  recon- 
struct'on  probles. 

About  two  years  ago  I  was  asked 
to  speak  about  the  American  con- 
struction industry  at  a  dinner  giv- 
en in  New  York  to  a  visiting  com- 
mission of  Russian  construction 
experts.  I  described  the  industry 
as  one  made  up  principally  of  op- 
erating units  tnat  are  quite  small 
in  comparison  with  our  great 
manufacturing  corporations,  small 
but  resourceful,  flexible,  and  ver- 
.satile.  Surrounded  as  I  was  by  rep- 
resentatives of  the  Soviet  Union, 
I  did  not  attribute  our  high  com- 
petence in  construction  techniques 
to  the  virtues  of  our  free  enter 
prise  system,  which  I  might  have 
quite  truthfully  done. 

I  did  sav  that  a  tremenously  im- 
portant factor  was  the  free  flow 
cf  information  throughout  the  in- 
dustry, of  technical,  professional 
and  market  information,  informa- 
tion disseminated  by  professional 
and  trade  publications,  by  profes- 
sional societies  and  trade  associ- 
ations. 

I  might  well  have  added  gome 
cogent  exposition  of  the  contri- 
butions made  to  conf(truction  pro- 
gress by  our  great  freedom  of  ex- 
peri  mentati'»n,  by  the  American 
spirit  of  inventiveness,  and  by 
modem  product  and  design  re- 
seirch. 

I  might  have  pointed  otit  tht 
great  cnallenge  to  American  in- 
genuity that  ariaea  from  the  high 

(Continued  on  Pag*  7) 


Accoiding  to  a  recent  report  on- 
ly about  50  per  cent  of  the  Greek 
people  want  our  intervention.  On 
the  other  side  are  16  per  cent  Com- 
munists, and  '{5  per  cent  Royalists 
and  war  profiteers  who  have  grown 
filthy  rich  through  black  market 
operations. 

ir    ir    ^ 

This  "Greek  emergency"  which 
has  so  suddenly  exploded  is  the  re- 
sult of  many  months  cf  carefully 
planned  propaganda  build-up — the 
situation  did  not  develop  just  since 
last  week. 

<r    -Cr    -ft 

Congress  is  being  asked  for  250 
million  dollars  as  a  down  payment 
by  us  on  the  ancient  Medi  terra  near, 
troubles  which  date  back  before  the 
Christian  era. 

-d    it   ^ 

An    untold    amount    of    military 
equipment    and    supplies    is    being 
transferred  to  Greece — without  the 
approval  of  Congress. 
it    if    tc 
Once  money  or  property  is  sep- 
arated from  the  '♦axpayer — regard- 
less of  the  cau.se  for  which  appit»- 
priated — it  is  then  used  in  any  way 
HYCOM  sees  fit.   The  taxpayer  no 
longer   has  right,  title,  interest- 
or  voice. 

tr    it    ir 
We  are  being  told  to<3av  that  we 
must  step  into  Greece  in  order  to 
prevent    the    spread    of    Commun- 
ism.  This  point  is  neither  disputed 
nor  denied  in  this  column. 
ir    if    ir 
Here  is  asked  only  one  Question: 
Why  do  we  go  a  half-world  away, 
spend  billions  to  prevent  the  spread 
of  Communism,  and — • 
ir    ^    ir 
Here  at  home  we  treat  the 
CommieH    with    Murh    lovinc; 
care  and  tenderness? 

WELCH  ASKS  FEDERAL 
(AID  TO  BUILD  NON. 
PROFIT  TOLL  ROADS 


BUILDERS  EXCH.ANGE  TO 
ELECT  DIRECTORS  NEXT 
MONDAY;   13  CANDIDATES 


Eleven  directors  will  be  chos- 
en when  the  Builders'  Exchange 
of  San  Francisco  holds  its  an- 
nual election  of  officers  Monday, 
March  17.  Exchange  ofllicers  will 
be  elected  at  a  later  date  by  the 
new  board  of  directors. 

Thirteen  members  have  an« 
nounced  that  they  will  run  fo>' 
the  director  post.  Those  wha 
have  announced  candidacy  in- 
clude A.  I.  Bos,  Al  W.  Cobby, 
A.  F.  Edwards.  E.  J.  Finnerty, 
Charles  E.  (iordon,  E.  E.  Hund- 
ley, G.  H.  Martinelli,  H.  N.  Pat- 
terson, Rex  IVnlon,  E.  H.  Peter- 
son, Geo.  W.  Reed,  L.  R.  Stein- 
berg and  A.  II.  Wilhelm. 

The  polls  will  open  at  noon 
on  Monday,  and  will  close  at  3 
m.,  it  was  announced.  Mail 
allots  will  not  be  accepted. 


I 


WASHINGTON.— A  federal  bill 
introduced  by  Representative  Rich- 
ard J.  Welch  (r..  Calif.),  would 
permit  federal-aid  grants  for  con- 
struction or  maintenance  of  toll 
roads  by  any  state  or  local  govern- 
ment or  non-profit  corporation. 

Representative  Sn^'der  (W.  Va.) 
has  proposed  a  system  of  six  trans- 
oontlnental  limited  access  toll  roadn 
with  a  right-of-way  of  460  feet, 
divided  into  one  road  70  feet  wide 
for  oAsaenger  ears  and  a  second 
road  80  feet  wide  for  trucks  and 
Imaet.  Its  administration  would  be 
▼ested  In  the  Streamlined  Highway 
Corporation  with  power  to  issue 
80-year  bonds  in  the  amoant  of  |12 
billion. 


Creedon  Undismayed 
By  Fund  Slashing;  to 
Retain  All  Controls 


WASHINGTON.  —  Housing  Ex- 
pediter Frank  R.  Creedon  told  re- 
porters over  the  weekend  he  in- 
tended to  retain  all  housing  con- 
trols essential  to  successful  oper- 
ation of  the  veterans  emergency 
housing  program. 

Calling  a  press  conference  after 
his  meetings  with  heads  of  veteran 
organizationa,    Creedon    aaid,    "As 
lung  as  I  am  housing  expediter,  I 
am    determined    to    carry    on    the 
housing  program  with  all  the  con- 
trols necessary  to  make  it  a  suc- 
cess.   The  mechanicr  of  financing 
it  are  now  boing  studied." 
*Hands  Or  Rent 
In  event  of  CPA's  demise,  which 
is  certain^  in  view  of  congressional 
action    with    regard   to    temporary 
agencies,  the  national  housing  of- 
fice is  prepared  to  take  over  ad- 
ministration of  VHP-,  the  restric 
tion  en   non-housing   construction, 
the  expediter  stoid.    Also  to  NHA 
and  the  expediter's  office  would  fall 
the  duty  of  administering   PR-2b, 
the  bottleneck  order  which  assures 
machinery     to     manufacturers     cf 
critical   materials   including  build- 
ing iJIroducts. 

Regarding  his  meetings  with 
veteran  heads,  Cre€don  said  ht 
went  into  the  matter  of  veterani*' 
preference  regarding  government 
housing  controls  because  he  was 
not  satisfied  with  the  vet  position 
as  outlined  at  the  recent  meeting 
of  home  buildings  in  Chicago.  "It 
was  not  clear  to  me  from  the  con- 
vention just  what  the  veterans 
wanted,"  he  added. 

On  rent  ceilings,  the  expediter 
said:  "We  will  continue  rent  ceil- 
ings as  they  are,  pending  consid- 
eration of  the  matter  bv  congress." 
VHP-1  Is  Vital 
Principal  factors  that  will  limit 
building  in  1947,  he  stated,  are 
limited  materials  and  limited  coii- 
struction  labor — in  that  order  cf 
importance. 

"If  VHP-1  were  rescinded,  there 
would  be  a  mad  scramble  for  ma- 
t'^rials,  prices  would  go  up  ahd  the 
result  would  be  fewer  houses 
started  and  fewer  homes  complet- 
ed," he  said. 

# , 

W.E-T  BILL  BACK 


Rivers  and  Harbors 
Construction  Jobs 
To  Start  by  July  1 

WASHINGTON.  —  The  budget 
bureau  said  today  that  construc- 
tion on  all  rivers  rnd  harbors  proj- 
ects for  which  funds  are  available 
probably  will  be  started  before  July 
1. 

This  was  the  first  official  an- 
nouncement on  this  subject  follow- 
ing the  freeze  action  clamped  on 
rivers  and  harbors  and  reclamation 
funds  by  President  Truman  last 
August. 

Because  of  that  order  the  army 
engineering  corps  ha.s,  been  unable 
to  proceed  with  work  on  any  of  the 
projected  waterway  jobs. 

The  budget  bureau  announced 
through  its  assistant  acting  direc- 
tor, F.  J.  Lawton,  that  a  recent 
survey  has  been  made  by  John  R. 
Steelman,  the  War  Department 
"and  this  office"  and  that  "it  is 
contemplated  that  construction  will 
be  started  by  the  bcgining  of  the 
next  fiscal  year." 

This  means  that  this  portion  of 
the  government's  largest  construc- 
tion elfort — reclamation  and  rivers 
and  harbors  —  will  be  started  up 
again  during  the  i»ext  three  or  four 
months. 

The  expenditure  of  milUons  of 
dollars  is  involved. 

CITY  DEPARTMENTS  IN 
ACCORD  ON  ARMY.NAVY 
BAY  CROSSINO— KENT 


WASHINGTON. -The  Wagner 
Ellender-Taft  bill — defeated  in  con- 
gress last  year — was  reintroduce^^ 
this  week  is  u  measure  to  r.et  up 
a  permanent  national  housing  com- 
missicn  and  "encourage  construc- 
tion of  15  million  city  and  rural 
homes  in  the  next  ten  yearJi." 
# 

SEMINAR  IN  APRIL 

A  seminar  of  review  lectures  foi 
peraons  prenat  ing  for  the  architec- 
tural state  boards  this  summer  will 
he  given  startiny:  early  in  April 
by  the  San  Francisco  Architectural 
Cllih.  Well-qualified  men  of  the 
architectural  and  engineering  pro- 
fessions will  give  lectures  covering 
the  seven  divisions  of  the  exams. 


There  is  no  dissent  among  city 
departments  on  the  i)roposed  San 
Francisco  Bay  crossing.  City  Plan- 
ning Director  Thomas  J.  Kent,  Jr., 
emphasized  at  a  luncheon  meeting 
of  the  Building  Industry  Confer- 
ence Board  Wednesday. 

"All  city  departments  are  in  com- 
plete agreement  that  the  phvaic^l 
development  of  the  city  would  beat 
be  served  by  support  of  the  recom- 
mendation of  the  joint  army-navy 
board,"  he  told  the  group. 

"I  believe  this  plan  would  be 
most  advantageous  for  the  city  and 
for  the  development  of  the  Bay 
region  as  a  whole.'' 

Kent  also  discusBcd  the  recently- 
released  m  0  y  o  r  '  s  transportation 
plan. 

DR0P~C0NT1^0LS  ON  NEW 
CONSTRUCTION— AMVETS 

WASHINGTON.— AMVETS  na- 
tional executive  committee  has 
voted  in  favor  of  removing  rent 
ceilings  or.  newly  -  constructed 
houses  and  apartments,  it  was  dis- 
closed today. 

The  veterans'  .)rgani7ation 
pledged  support  to  Housing  Expe- 
diter Frank  R.  Creedon  on  those 
gr*neral  points:  channelization  of 
scarce  material  into  vets  housing; 
prohibiting  consti  uction  of  largo- 
sir.e  luxury  mansions  during  the 
acute  housing  shortage;  limiting 
non-housing  construction;  retention 
of  veterans  preferences;  retention 
of  sales  prices  and  rent  ceilings  on 
HH  priority-constructed  hou.*>es. 
# 

ELMER  JOHNSON  IS 
ACPA  PRESIDENT 


ST.  LOUIS— Elmrr  L.  Johnwn 
of  Colton,  Calif,,  was  re-elect<d 
president  of  the  American  Con- 
crete Pipe  Association  at  its  recent 
annual  convention  here.  It  is  the 
second  tTm  for  the  Concrete  Con- 
duit Company  executive 

Hugh  P.  Ford,  of  Eugene.  Ore., 
was    one    of    three    new    directors 
elected.     He    is   with   the    Eugene 
Concrete  Pipe  and  Products  Co. 
# — 

FRACTIONAL  HP. 
MOTOR  OUTPUT  UP 

WASHINGTON.  —  Announcing 
the  104f>  shipment«  of  fractional 
horsepower  AC  motors  totaled  19,- 
546,690  units,  the  Civilian  Produc- 
tion Administration  said  today 
that  monthlv  «hipment«  had  cliralH 
ed  from  873,17fl  in  January,  1946, 
to  2,117,94.3  in  Deceinber. 

This  was  an  increase  of  almost 
150  per  rent  in  the  monthly  ship- 
ment rat«. 
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V  •• 


14M8  Sanscme  St,  San  Franciaco, 
Calif. 

Three  stories,  500  ft  long,  Includea 
painting,  repalra  to  sash,  removal 
of  windows  and  new  walls  and  ad- 
dition of  office  space,  moving  two 
freight  elevators  and  installing 
new    passanger    elevator. 

Contractor— Haas  A  Rothchild.  Mer- 
chants Exchange  BIdg.,  San  Fran> 
Cisco,  Calif. 

Plumbing— Louis  V.  Keller.  780  Fol  • 
som  St.,  San  Francisco,  Calif. 

Electric  Wiring— Ets  Hokln  &  Gal- 
van,  551  Mission  Street,  San  Fran- 
cesco, Calif. 

Glass- W.  P.  Fuller,  301  Mission  Et, 
San  Franclsci,  Calif. 

Brick  and  Stone  Work — Person  & 
Wik.  ISOl  Palotna  Ave.,  BurUn- 
game,   Calif. 

Painting  —  GaimpoUni  A  Co.,  1443 
Bush  St,   San  Francisco,  Calif. 

Elevator— Atlas  Elevator  Co.,  417  flth 
St..  San  Francisco,  Calif. 


8/12/47  4 

Bulldlns  Parmti  Qraniad  In  Amount 
of  1925,000  to  Start  Conatruotlon 

Office  Building  (Addition) 

Total  Coat  |2;!00,OOS 

SAN  FRANCISCO,  Calif.  lS7-foot 
frontage  on  Beale  St  at  Market  St 

Onwer- Pacific  Gas  &  Electric  Co., 
245  Market  St.,  Sfin  Francisco,  Calif. 

Architects  —  Arthur  Brown  Jr.  and 
John  Bakewell  and  Weihe,  Frlck  A 
Kruse,  associate  architects,  251 
Kearny  St,  San  Francisco,  Calif. 

Reinforced  concrete  and  structural 
steel,  18  stories  and  basement,  ap- 
proximately 112,000  sq.  ft  in  area,-^ 
terra  cotta  exterior;  Includes  four 
elevators. 


Contractor— Cahill  Brea..  206  tansomo 
....8tn  San  Franolaoo,  Calif. 


3/12/47  8 

FIro  L^ao 

OAKLAND,  Calif.,  AUmeda  Co.— 
Fire  recently  almoat  entirely  de- 
stroyed the  3-atory  warehouse  (150,- 
000  aq.  ft)  of  the  Pacific  Tank  & 
Pipe  Co.  plant  4821  Tidewater  Ave., 
Oakland,  CaUf..  with  damag«  esti- 
mated at  930,00a 


8/12/47  •    2 

ConotruoMon  It  Poi*  Cant  Complotod 
Truck   Servloo  Building 
HAYWARD,  Calif.,  Alameda  County. 
Owner— Al   Keller,  Hayward,  Calif. 
Engineer  —  PiaeUlc    Co..    178    Grand 

Ave.,  Oaklaad,  Calif. 
Wood  frame  and  trusses  (40x40  feet). 


S/12/47  •    « 

Contract  Awarded 

Stero  (Remodel)  Coot  9025 

OAKLAND,  Calif.,  Alameda  County. 

4S38-484D  Saa  Pablo  Ave. 
Owner  — M.    L.    Maloyan,    4500    San 

Pablo  Ave.,  Emeryville.  Calif  . 
Plans  by  owner. 
Remodel  celling  and  front 
Contractor^^Rlsdon  *  Sons,  5077  Ma- 

JaoUc  Ave.,  Oakland,  Calif. 


G  ranted— Owner 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  ClTillan 
AMduotlon  Admlnlatratioo.  A.  J. 
Gtler,  regional  director,  1366  Market 
St,  kaa  announced  the  following  per- 
mit* graatod  for  oonatructlon  ot  com* 
mtaxial  and  Industrial  buUdlnga  In 
tbo  San  Francisco  area: 

MARCH  7,  1947 
WAREHOUSE  for  industrial   equio., 

99000;   1401  Park  Ave..  Emeryville; 

Republic  Supply  Co.  of  Calif. 
STORIIHOUSE,  pmcessing  fruits  and 

vegetables,    935,000;    2929    34th    St., 

Sacramento;    Church   Jesus   Christ 

of  Latter  Day  Saints,  Sacramento. 
WAREHOUSE  for  general  contractor 

9^500;   San  Rafael;   owner,  George 

Steluert,  866  4th  St,  San  Rafael 
AUTO  sales  and  service,  92300;  98th 

Ave.  and  Edts  Ave.,  Oakland;  Un- 
ion Oil  Co.  of  Calif.,  426  First  St, 

San  Franci.sco, 
RESURFACE    tennis    courts.    94100; 

Berkeley;   Berkeley  Tornls  Club,  1 

Tunnell  Road,  Berkeley. 
PLANING  mill,  932,000 ;  421  5th  Ave , 

San     Mateo;     F'edersen     3c    Arnold 

Planing  Mill,  promises. 

FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Hoaalag  Administration,  D.  C.  Mc- 
G«anaas,  dlatrict  director.  815  Mont- 
gomery St.  San  Franciaco.  has  an- 
nounced the  following  Uat  of  permlta 
grantod  by  the  above  office  for  tho 
eonatruction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  the  San  Frandaco  area 
for  applicants  as  noted: 
14  UNITS— Stockton ;  E  Newton,  Box 

926,  Stockton. 
9  UNITS— San    Francisco;    Boyd   C. 

Lindsay,  San  Francisco. 
3  UNITS — Sacramento;  C  A  Henson, 

2209  11th  Ave,  Sacramento. 
2   UNITS — San   Jose;   Orris   Moebra- 

ton,  225  S  2Srd  St,  San  Jose. 

2  UNITS — San  Francisco;  Berendsen 
ft  Pearson,  San   Francisco. 

3  UNITS — San  Francisco;  S  A  Guln- 
esso,  San  Francisco. 

3  UNITS— Chico;   E  Clive   Fairchlld, 
112  W  12th  St,  Chlco. 

1    UNIT— Visalla ;    Harold    W    John- 
stone, 234  Burrell  Ave,  Visalla. 

6    UNITS— Salinas ;    Tonl    Chlese,   80 
Railroad   Ave,  Salinas. 

%  UNITS— San  Mateo;  G  W  Williams    omi««™.>»»:=— e zasrs 1 = . 

Co,  10  California  Dr,  Burlingame.        "  Jj**  *  ®!f"'  ^P*®  '**^'  ••camonto  Signal  Depot:  Bid*  duo  Mar.  11,  2  pm 

3  UNITS— San  Jose;  Laura  E  Stacey,        w*»«co  D.  Harklna,  Inc.,  406  Butter  St.  San  Kranclaco  (GRayatone  9KU) 
5106  Alum  Rock  Ave,  San  Jose.  Mlngnana  Conatr.  Co.,  Route  2,  Box  W7»,  baeramento. 

«    UNITS— Woodland ;    R    H    Wood-  1      M  A  K.  Corporation,  200  Financial  Center  Wlog..  S.  F.   (BXbrook  7624) 
bouse,  481  Main  St.  Woodland.  1      M.  &  K.  Corp.,  200  Financial  Center  Bide.,  S-fui  Francisco  (BXbrook  7(B4) 

2  UNITS— Oakland ;  Edward  WbaWn,     bachelor' — ~ 


8/12/47 
BuiMIng    Permit 

Will  Build 
Passenger  Shelter  Cost  91,000 

EMERYVILLE,    Calif.,   Alameda  Ca 

South  side  of  Yerba  Buena  Ave. 
Owner — ^Key    Systenx    Transit    Lines, 

1106  Broadway,  Oakland,  Calif. 
Plans  by  owner. 


SUB .  BIDS  WANTED 


^oral  cofitraotora  desiring  oub-blda  on  any  Job  ar*  Invhed  to  make  known 
xnoir  roqulrementa  In  this  column.    Ttioro  lo  no  oharga  for  thto  oorvloo. 

^^ilu"'*  ^'•'"•"•••y  »«»»•••.  San  Jooo;    Btdo  duo  Marok  O,  »:«»  P.  *C~ 
wiiiiana  Horatmeyer  Company.  29  Mara  St.  San  Francisco  (MArket  TlWi 
ZL  *  "•  5^onatruction  Co.,  iio  Market  St.  Saa  Ftandaeo  (DOuglax  761«) 
*^ciric  Coaat  Bulkier*.  2680— 18th  Btreot.  San  Franciaco  (HBmlock  6388) 
wnf  °^^°'^°'  2«2  Clementina  St.  san  Frmoclaco  (OArflold  8117) 
wiiiiama  *  Burrows,  mc,  10  Cailfonla  Dr..  Burlingame  )BurL  4-1796) 
Carl  N.  Swonaon  Ca.  lOse  Stockton  Ave..  San  Joae  (BAllard  2602) 
»«rt  P.  Ward  *  Son,  1346  Llncohfi  Ave.,  San  oae  (Columbia  269  or  8069 > 
Peter  S^rensen,  927  Arguello.  Redwood  City  (Redwood  City  2212) 

'^**^!l'*?f-:^  •wdB,  Aituraa  Grammar  Sohool.  Aiturao;   Bid*  duo  Marah 
IS.  8:00    P.   M. 

central   California   Constr.    Ca.   892    Capital    National    Bank    Building, 

Sacramento  (Saoto  8-ai7i> 

**•  *  ^  Constr.  Co.,  HO  Market  St.,  san  Franciaco  (DOuglas  7618) 

Bingham  Constr.  Co.,  Route  2.  Box  6976,  Sacramento 

L.  G.  Shals.  Route  1   Bos  142.  Chloo  (Chlco  1088  or  1210> 


Passenger  shelter. 
Contractoi^-Owner  will  build. 


8/12/47  8 

Plans   Completed — Construction    Un- 
derway— Warehouse   (Alterations) 
SACRAMENTO,    Calif.     Sacramento 

County.    16th  and  R  Streets. 
Owner— Crystal   Ice   A   Cold    Storage 

Co.,   16th   and  R  Sts.,   Sacramento, 

Calif. 
Engineer— Pacific  Co.,  178  Grand  Ave. 

Oakland.  Calif. 
Repairs  to  second  floor,  steel  frame, 

beams  and  girders,  wood  floor  on 

structural  steel  supports. 
Contractor  —  C.   J.    Hopkinson,   1810 

28th  Street  Sacramento,  Calif. 


9-1 0— EDUCATION  AL 
BUILDINGS 


3/12/47  9 

Bond  Election  In  Amount  of  9100,000 
Set    For    March    25th 

School 

SANTA  CRUZ  COUNTY,  Calif.,  San 
Lorenzo  Union  Elementary  School 
District. 

Owner — Board  of  Trustees,  San  Lo- 
renzo Union  Elementary  School 
District,  Santa  Cruz  County,  Calif., 
Chas.  B.  Smith.  L.  H.  Chase.  Erich 
Koenig,  Carl  R.  Conelly,  A  G. 
Okey,  Members  of  the  board. 
Funds    to    be    used    to    finance    the 

construction  of  school  buildings. 


3/12/47  9 

School   Tax    Increase   Election   Get 

For  April  25th 
School 

SACRAMENTO  AND  YOLO  COUN- 
TIES, Calif.,  Courtland  Joint  Un- 
ion High  School  District 
Owner — Governing  Board  of  Court- 
land  Joint  Union  High  School 
District  of  Sacramento  and  Yolo 
Counties,  Calif..  E.  M.  Simpson,  E. 
C  Hemly,  Dennis  Leary,  A.  V. 
Chargln,  R.  J.  Heringer.  Membert> 
of  the  Board. 

Proposal  to  raise  the  tax  rates  from 
75  cents  on  each  910O.OO  of  assessed 
valuation  to  91.40  on  each  9100.00  of 
assessed  valuation.  Funds  to  be  used 
to  finance  the  construction  of  schooi 
buildings  and  the  purchase  of  school 
equipment. 


2107  Volght  St,  Oakland. 
8  UNITS— Hayward ;  L  A  Hendricks, 
3176  RlsBo  Ave,  Hayward. 


Building  Section 
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l.»— COMMERCIALBLDGS. 


8/12/47  3 

Contract  Awarded 
Central   Feed  Stortige  Unit 

Cost   970,966 
SAN  LUIS  OBISPO.  Calif..  San  Lui« 

Obispo     County.     California     Poly- 
technic School. 
Owner — State  of  California,  Division 

of  Architecture.  Public  Works  Bldfe-, 

Sacramento,  Calif. 
State  Architect — Anscn  Boyd..  Public 

Works  Bldg.,  Sacramento.  Calif. 
Feed  storage  unit  and  miscellaneous 

Improveme'.its. 
Contractor— A.    Madonna,   1028   Chor- 

ro,  San   Luis  Obispo,  Cailf. 


Oflic«fm'    QuarUra    aitd     Road     Improvomonts,    San     Franolaoo 
County  Air  Station,  Mllla  Field,  U.  S.  CeaM  Guard;   Bid*  duo  Maro^ 
17,   19:00  A.   M. 
Monaon  Broa.,  475  Sixth  St.,  ati  Franciaco   iDOuglaa  6367) 
mvm  c.  btondell.  2378  Market  St,  Ban  Franciaco   (MlCmlock  6862) 
Urbentraut  *  Summora,  696  PMinsylvanla  St    Slan  Franciaco   (AT  2439) 
M  A  K.  Corporation,  300  FinancUl  Center  Bllg..  8.  F.  (KXbrooki  /6M) 
Henry  Arian  Construction,  4142  Geary  Blvd.  San  Francisco  (BA  8i70) 
Williams  A  Burrows,  Inc.,  10  California  Dr.,  Burlingame  (Burl.  4-1796) 
Adam  Arras     Son,  116  Montgomery   St,  S.  F.    (GArfleld  8381) 
Kauemann-Guisto,  4C  Rlngold  St,  San  Franciaco  (MArkot  8161) 

folia  and  irrigatlerTBIdg.,  Davis;   Bid*  duo  March  S6.  8  P.  M. 
Jfirbentrant  tt  Summera,  696  Fanntyivania  St.  S.  F.   (ATwatar  3420) 
M  A  K.  Corporation,  200  Financial  Center  Bldg..  8.  F.  (KXbrook;  7fltf4) 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Francisco  (EXbrook  6681') 
John  K.  Branagh,  106  Sheridan  Ave,  Piedmont   (HUmboldt  6262) 
Moore  A  Roberts,  693  Mission  St.  San  Francisco   (GArfleld  8679) 
Carl  N.  Swenaon  Co.,  P.  O.  J*ox  658,  ban  Jose   (Ballard  3608) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St.,  San  Francisco  (GRaystone  3022) 
MacUonald,  Young  &  Nelson,  Inc..  127  Mojtgomery  St.  S.  F.   (8U  8296) 

Manutacturtng~P"liSr(OirBurners),  OaklandTBlda  due  March  18,  8:48  P.M. 
Harry  K.  Jenaon,  4024  MacArthur  Blvd..  Oakland   (KjOllog  2-4031) 
MacDonald,  Young  A  Nelson,  Ino,  127  Montgomery  St,  8.  F.  (SU  8296) 
Barrett  A  Hllp.  918  Harrison  St.  San  J^TaDclaco  (DOuglaa  OTOO) 
Stolte,    Inc.,   8461   San    Laandro    St,   UaKland    (TRinldad    1064) 
M.  H.  Larsen  Co.,  64  South  Park.  San  Francisco   CKXbrook  8190) 
Ha^s  A  Rothchild.  326  MercbanU  Exchange  Bldg.,  S.  F.   (DOuglas  0875; 

r./i7irRiMrve-X??nory,  »pec.  1»««.  ValUJo;   BM*  du*  UkHih  »',  8  P.  H. 
Menry  Arian  Construction,  4142  Geary  Blvd.,  San  Franciaco  (BA  8170) 
Jas.  L  Bamea  Constr.  Co.,  941  Ruas  Bldg.,  San  Franciaco  (EXbrook  K>S2) 
J.  A  Biyant  1816  CaplUl  Street.  Vallejo   (Vallejo  2-4449) 

Vicente  St  Outfall  Sewer.  San  Francisco;   Bida  due  Maroh'  IS,  2:90  P.  M. 


3/12/47  9 

Sohool   Tax    Increase    Election   Sot 
For  April   25th 

School 

SACRAMENTO  AND  YOLO  COUN- 
TIES.. Calif..  Bates  Joint  Un«on 
Sk;hool  District. 

Owner — <5oveming  Board  of  Bates 
Joint  Union  School  District,  of 
Sacramento  and  Yolo  Counties, 
Calif..  E  M.  Simpson,  E.  C.  HemU. 
Donald  C.  McClain,  L.  C.  Peck, 
Mark  Sullivan,  Members  of  the 
Board.  • 
Proposal  to  increase  maximum  tax 

rates  from  80  cents  on   each  $100.00 


of  assessed  valuation  to  91-40  on  each 
9100.00  of  assessed  valuaticn.  Funds 
to  be  used  for  the  construction  of 
buildings  and  the  purchase  of  school 
equipment 


3/12/47  » 

Bond  Election  In  Amount  of  9800.900 
Set  for  April  8 

School    Additions 

WA.SCO.  Calif..  Kern  Co.  Waaoo 
High  School. 

Owner— Wasco  Union  High  School 
District.  Clerk.  Wasco.  Cailf. 

Survey  by  E.  J.  Kump  Co..  281  Kearny 
St.   San  Francisco,   Calif. 

Includes  combination  band  and  cafe- 
teria  bldg.,   and  4  classrooms. 

3/13/47  • 

Plans  in  Progress— Bond  Election  In 
Amount  of  9250,000  Set  for  April  t 

School  Additions 

MILLBRAE,   Calif.,    San    Mateo    Co. 

Owner— Millbrae  Elementary  School 
District  E  .R.  Kuhn,  district  su- 
perintendent. (Trustees  F.  A.  Oehm. 
W.  J.  Fleenor  and  Roth  Maynard), 
Millbrae,  Calif. 

Architect— Masten  A  Hurd,  626  Pow- 
ell  St..   San  Francisco.  C^alif. 

Includes  construction  of  new  rein- 
forced concrete  e-claasroom  build- 
ing on  five-acre  site  on  Lude- 
man  Lane,  2000  ft  west  of  El  Ca- 
mlno  Real,  with  floor  area  of  11,- 
000  sq.  ft  and  wood  roof  and  a  re- 
inforced concrete  2-classroom  ad- 
dition to  the  existing  ca>adboum« 
Ave  School  containing  3500  sq.  ft. 
floor  space,  witjh  wood  frame  roof. 

3/12/47  » 

Plans  In  Progress — Project  Included 
In  Bond  Election  for  9800,000  Set 
for  April  22 

Music  A  Cafeteria  Bidg. 

Approx.  Cost  9418,e9S 

WATSONVIIi^,  Calif..  Santa  Cruz 
County.  8-acre  pjte  between  Lin- 
coln and  Blackburn  Sts..  north  of 
present   high    school   athletic  field. 

Owner  —  Watsonville  Joint  Union 
High  School  District.  T.  S.  Mac- 
Qutddy.  :!upeilntendcnt  of  schools, 
Watsonville,  Calif. 


Wholesale  Only 

Lumber 

MecBdne  Cabinels 
Wo6d  Uth 

BaQding  Prnptir 

Reflley  Brothers 

B760  Rhellmound  Street 

Emeryrillc  8 

Phono  OLympIo  B67S 


H} 


BURKE     FORM     CLAMPS 


^ 


1/12/47  8 

Construction  Underway 
Dressmaking    A    Retail    Shop 

Repairs  Cost  $3S00 

SAN   .TOSB,   Calif.,   Santa  Clara   Co. 

36  So.  2nd   St. 
OwnerGloria  C.  F'erro.  Box  279,  Route 

6,   Snn  Jose.  Calif. 
Architect— HlRglns  A  Rott.  84  So.  Ist 

St..   San   Jose.  Calif. 
Remodel   romplete  interior  and   new 

store  front. 
Contractor — E.    A.    Hathaway    A    Co., 

1275    Glen    Eyrie    Ave.,    San    Joae. 

Calif.  4 


S/13/47  4 

Sub  Contracts  Awarded 
Warehouse   Building   (Remodel) 

Cost  9140,U0n 
SAN  FRANCISCO.  Calif.,  6700  3rd  St. 
Owner— Alchar  California  Corp.,  B700 

3rd  St.  San  Francisco,  Calif. 
Structural  Engineer— L  H.  Nlskhlan. 


M.  A  K.  Corporation.  200  Financial  Center  Bldg..  8.  F. 
Reniodel~Jeweiry  Store,  8sn~Fra7)clscbl~Bida  due   March   14.  4 
MacUonald,  Young  A  Nelson,  Inc..  137  Montgomery  St.  8    F. 


(EXbrook  7CM) 


M. 

(SU  8396) 

Bridges  (3)  and  Substruoturoa  2).  South  8.  F.|   BIda  au«  Maroh  19,  2  P.  M 

Carl  N.  Swenson  Co..   P.  O.   Box  568.  San   Joae    (Ballard  >602) 

Schooi  Addn.,  Hazeiton  Elementary  School,  Stockton;  Bida  duo  Apr.  2,  4  PM 

Bmgnam  Constr.  Co.,  0829  li^astern  Ave.,   l^cramerto    (Sarto  6-6419) 
C'rackiitg' Plant' Look*r~Room  Bidg^rsUndarcTGIl'Richln'nncrRaflnaryrWdi 
due  March  17. 
Kademann-Guiwto,  40  Rlngold   St.,  .San  hTancisco    (MArket  8181) 

Apartment  Bldg  ,  San  Frsncisoo  Theological  Semipar>',  San  Anaalmo;   BIda 
Due   March  26,  3:00  P.  M. 
Litchfield  Constr.  Co.,  721  Francisco  Blvd.,  5kin  Rafaol  (San  Rafael  4107* 
Marin  Corporation,  P.  O.  Box  417.  Saujialtto. 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

All  Typt  of  Concrete  Construction  Specialties 

W.    J.     BURKE     &     CO.,     INC. 

780  Bryant  Street  San  Franciaco  Phone  GArfield  8768 


Associated  Wood  Products  Co. 


'^H  Wood  We  *J»4Ui." 

TELEPHONE  LANDSCAPE  S-7713 

133S  SIXTH  STREET  BERKELEY  2,  CALIF. 


PLANS  ON  FILE 


The  fallowing   Hat  of   plana   and  apeoiricatloiM  for  eonatriMtlon 
projooto  ar*  now  avallalHo  for  Inopoctlon  ail  tit*  offloo  of  DAIUV 
PACIFIC  BUILOKR,  4flB  Tenth  Stroot,  San  Franolaoo 


Work  u**«tl*n 

Manufacturing  Flant  (Oil  Burner*)        Oakland 

Naval  Resei-ve  Armory  Vall*)o 

Airpori    Extension   Fill  S.  F.  Airport 


•Id  Oponlng  »•«« 

1-18 
8-19 
3-18 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

S*s  tia  ragarding  Improvasnciit  District  joIm.    W*  kaacB*  colUe> 
tiona;  hof  Warnnts  or  Booda  00  all  1919  or  1911  Act  Diatokta. 

TeUphon*  GArfidd  8000 

HANNAPORD    A    TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


Uniformiiy 


^^/y  A^roc/uei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


v««.    t   MAr«r.i«;i:ii 


'^ 


WEDNESDAY^  MARCH  12.  1947 


DAILY    PACIFIC    BUILDER 


PAGES 


An^ltect  —  Robert  Stanton,  Pebble 
Beach.  Calif. 


t/12/47  9 

Plana  in  ProgresaProJcct  inciuded 
In  Bond  Election  for  (800,000  Set 
For  April  22 

Library  S  Administration  Offices  A 
Shop    Bldg.    Approx.    Cost    1389,730 

WATSONVILl^,  Calif..  Santa  Cruz 
County.  8  acre  site  between  Lin- 
coln and  Blackburn  Sts..  north  of 
present  high   school   athletic   field. 

Owner  —  Watsorvilie  Joint  Union 
High  School  District.  T.  S.  Mc- 
Qulddy,  superintendent  of  schools. 
Watsonville,   Calif. 

Architect  —  Robert  Stanton,  Pebble 
Beach,   Calif. 


8/12/47  9 

Bond   Blectlen   In   the  Amount 

of   112,000  Set    For   March   Slat 
School 

FRBSNO    COUNTY,    Calif.    Orange 

Center  School  Dlatrict. 
0^vner — Orange    Center   School    Dis- 
trict,   Oavemlng    Board,    Fresno 

County,    Calif.    I»well    L.    Mason, 

Charles     H.     Nelson     and     W.     T. 

Cau^ell,  members  of  the  board. 

Funds     to     finance     the     purchat<e 
of   school    lots    and    the    purchase   or 
construction  of  schooi  buildings. 
8/18/47  9 


Bond   Election    In  Amount   of  870,000 

Sot   For  March  25th 
Sohool 

FRBSNO    COUNTY,    Calif.,    Scandi- 
navian  School   District. 
Owner   —   Governing    Board    of    the 
Scandinavian  School  District,  Fres- 
no County,  Calif.,  Denver  C.  Peck- 
Inpaugh,  Mrs.  P.  H.  Schell,  Morris 
Jones,   Members  of   t^e   Board. 
Funds  to   be   used   to   finance   the 
purchase  of  school  lots  &  the  build- 
ing or  purchaf^e  of  school  buildings. 


8/12/47  0 

Bonds    In  the   Amount  of  $27,000 
Approved 

Sohool    <addns.    &    alters) 

CONTRA  COSTA  COUNTY,  Calif., 
Bay   Pulnt   School. 

Owner — Hay  Point  School  District, 
Chas.  A.  Sflhm,  Rose  Johnson.  Her- 
man E.  Welsh,  members  of  the 
governing  board,  Bay  Point.  N. 
1st  Ave.,  Arcadia.   Calif. 


10 


8/12/47 

Contract   Awarded 

Classroom  Building.  Technology 
Building  and  Technical  Annex 
Building  Cost  $3,772,783 

SEATTIjB,  Wash..  King  Co..  Wash- 
ington    State    College. 

Owner — Board  of  Regents  of  Wash- 
ington State  Ccllege.  Dr.  Wilson 
Compton.  president  and  secretary 
of  the  board.  Olympic  Hotel,  Se- 
attle, Wash. 

Architect  (classroom  building) — John 
W^.  Maloney.  664  Central  Bldg..  Se- 
attle, Wash. 

Architects  aechnology  buUdlngs)— 
Whitehouse  &  Price.  Hutton  Bldg.. 
Spokane,  Wash. 

Classroom  building,  reinforced  con- 
crete with  brick  facing  and  aton" 
trim,  T-shaped.  2Slx281  outside 
dimensions,  four  stories  and  base- 
ment ;  includes  40  classrooms,  fac- 
ulty  offices  and   lecture  room. 

Technology  building,  reinforced  con- 
crete with  masonry  exterior,  ground 
and  four  stories,  60x350  ft.  and 
annex  to  be  known  as  metals  build- 
ing, reinforced  concrete  with  brick 
exterior,  two  stories,   64x165  ft. 

Contractor— (Classroom  Bidg.) — Net- 
tieton  A  Baldwin.  Inc..  1109  No. 
36th    St.,   Seattle,    Wash..    $1,926,999. 

Contractor  (Technoiogy  Bldg.  atid 
Annex)  —  Henry  George  A  Sons. 
Spokane,    Wash.,    $1,845,786. 


S/J2/47  •  » 

Owner  Taxing    Bids — Due    March   25, 

8  P    M. 
School    (Addn.)  Cost  $40,000 

WILLITS,   Calif.,   Mendocino,   Willlts 

High  School. 
Ownei— Willlts    Union    High     School 

District.      Roy      Good       (Supt      of 

Schools ».   R.   C.   J.    Rltchel    (clerk) 

Wlllits.  Calif 
Architect— HlRgins  &  Root,  84  S.  lat 

21st    Ave..    San    Francisco,    Calif. 
Frame  i-slory  cafeteria  nldg. 

Specifications  obtainable  from  of- 
fice :>f  the  Architect  upon  deposit  of 
$10   refundable. 

8/12/47  8 

Low  and  Only  Bidders 

School    Addn. 

LOS    ANGELES,  Calif.,   Los  Angeles 

Co.  Overland   Avenue  School,  10850 

Ashley  Ave 
Owner — Los   Angeles   Board   of   Edt:- 

caticn,     1425     S.     San     Pedro     St.. 

Los  Angeles.  Calif. 
Architect— Rniph     C.     Flewelling     <. 

Associates,    3112    Los    Feliz    Blvd., 

Los    Angeles,    Calif 
Stnictural    Engineer— C.    J.    Derrick. 

2«)21     Kennilworih     Ave.,    Los     An- 
geles. Calif. 
Frame    and    stucco    1 -story    S-class- 

room    bidg.    and    auditorium. 

Bids    submitted    March    7    were: 
GENERAL 

B.  C.  Nesser  and  Johnson  ft  Ved- 


PIPE 

PIPB  -  VALVES  -  FITTTNGS 

Fadlities  for  pipe  bending 

and  manifold* 

wnto  for   Prioaa 

Pacific  Pipe  Co. 

160  Spear  St,  San  Franciaco 


der.  3410  Hyde  Park  Blvd.,  Loa  An- 
geles, Calif.,  $105,938. 

V.  O.  Brunzell  Co..  $108,807. 

S.  J.  Cook.  $111,117. 

Harry  Heirshberg,  $114,790. 

Young   Construction    Co..    $116,278. 
HEATING    A   VENTILATING 

American  ICngineers  and  Contrac- 
tors. Ltd  .  8063  Oregon  St.,  Los  An- 
geles. Calif.  $10,147 

S.  Glenn  Hickman  Co.,  $10,990. 

Hickman    Bros.    Inc..   $11,782. 

Earl  O.  Stice  Co..  $12,200. 

H    E.  Murray  Co..   $12,493. 
PAINTING 

John  H.  Littlejohns.  6029   No.   Fig- 
ueroa   St..    Los   Angeles,    Calif. 
.<(S290. 

Wm.  Celfan  &  Sbn,  $5534. 

Cam  Om,  $3875. 

C.  H.  Williams,  $4300. 

D.  Wein,   $4860   . 
Hendrickson  Bros..  $4£00. 
Risk- Sutton,  $4685. 
Hegcmtir    &    Mlnnisk.    $5425. 

PLUMBING 

Hickman  Bros..  Inc..  471  W.  8th 
St  ,  San  Pedro.  Calif..  $9084. 

H.  E.  Murrv  Co.,  $9147. 

S.  Glenn  Hickman   Co..  $11,237. 

Jack  Leo  Pluinblng  Co..  $11,548  . 
ELECTRICAL 

Earl  Slarr,  fe-^OO  So.  Western  Ave., 
Ijo^  Angeles,  Culif.,  $5125. 

Vanoott  Co..  $5150. 

Go'den  Gate  Electric  Co.,  Inc..  $8745 

Gerard  Vandy.  $5813. 

Otto  K.  Olescn,  $5870. 


3/12/47  9 

Preliminary  Plans  In  Progress 
CPA    Approval    Granted 
School    Building  Est.    Cost   $90,000 

SAN   MATEO.   Calif.,   Snn   Mateo   Co. 

San  Mateo  Elementary   School 
Owner— San   Mateo  City  Sdhools.   120 

N.    Ellsworth,    San    Mateo,   Calif. 
Architect — Frnnklm,   Kump,   &   Falk 

251     Kearny     St.,     iSan     Francisco, 

Calif. 
Steel    support,    frame   partitions. 


.V12/47  9 

Plans  in  Progress — Bond  Election  in 
Amount  of  $300,000  Set  for  April  22 

School   Additions.   Etc. 

WATSONVILLE.  Calif.,  Santa  Cruz 
Co. 

Owner  —  Watsonville  Elementary 
School  District.  T.  S.  McQuiddy. 
Supt..  of  Schools.  Watsonville,  Cal. 

Archltesct  —  Robert  Stanton,  Pebble 
Beach,   Calif. 

Includes  purchase  of  four  new  school 
sites:  Hushbeck  -  Rodgers  section. 
$20,000:  on  the  Chris  Storm  prqp- 
erty  off  the  old  Santa  Cruz  Hlgfi- 
way.  $13,200;  in  the  Tuttle-Eaton 
Avenues  area.  $20,000;  and  on 
First  Street,  $24,000:  construction 
of  a  $115,606  building  at  the  Rodg- 
ers-Hushbeck  site;  and  addition  of 
gfour  looms  at  E.  A.  Hall  schdol 
and  one  room  at  Mlntle  White 
School   cost   of   $94,100    . 


Chowchllla.  Calif. 

Arch iloct— Frank  Wynkoop  and  As- 
sociates, Stoner  Building.  17th  and 
Chester  Aves..  Bakersfield.  and  821 
Market  St..   San   Francisco.   Calif. 
Bonds  were  approved  February  11 

in  amount  of  $157,000. 


3/12/47  •  » 

Plana  Complotod — Awaiting  .Approval 

of  State  DIvialon  of  Architecture — 
Sohool  Bulldlnga  Eat.  Coat,  8S4.000 
VI&ALIA.  Calif..  Tulare  Co.    Vlaalia 

Union   High  School. 
Owner— Vlsalia  High  and  Junior  Col  • 

lege  District.  Visalla.  Calif. 
Architect  —  Henr>,L..  Gogorty.  6805 

Yucca   St..  Hollywood.  Calif. 
Temporary  construction. 


3/12/47  •  8 

Plana  Completod^Awaltlng  Approval 
of  State  Division  of  Arohltocturo— 

School   Addn.  Est.  Cost.  $10,000 

SALINAS.  Calif..  Monterey  County. 
Sherwood  Elementary  School,  Wood 
and  Ssnta  Maria  Sts. 

Owner— Salinas  City  School  District, 
R.  D  Case,  Supt.,  102  Salinas  Na- 
tional Bank  Bldg.,  Salinas,  Calif. 

Architect— Chas  E  Butner,  7  Win- 
ham  St.,  Salinas.  Calif. 

One  temporary  classroom. 


3/12/47  •  » 

Plana  Completed— Awaiting  Approval 

of  State  Division  of  Archltooturo— 
School  Addns.  Est.  Cost,  $70,000 

REDDING.     Calif.,     Shatta     County. 

Cypress  Elementary  School. 
Owner— Redding    Elementary    School 

District,   Siebert   Stephens,   District 

Supt.,  Redding,  Calif. 
Architect— Clarence  J.  Felciano,  4010 

Montecito  Ave.,  Santa  Rosa,  Calif. 
Four-classroom    addition,    to    include 

cafeteria,  auditorium,  gymnasium 


3/12/47  •  • 

Plans  Computed— Awaiting  Approval 

of  State  Divijion  of  Architecture- 
School   Addn.  Est.  Cost,  $10,0(W 
TULARE   COUNTY,   California. 
Owner— Strathmore  Elementary  Sch 

Dlst,  Tulare  County.  Calif. 
Architect— Fred   L.   Swartz  and   Wm 

G.    Hyberg.    Rowell    Bldg.,    Fresno. 

California. 
Two  temporary  claaarooma. 


3/12/47  •  10 

Plans  Completed— Awaiting  Approval 
of  State  Division  of  Architooturo— 

School   Addn.  Est.  Cost,  $85,000 

VISALIA,  Calif..  Tulare  Co.  Visalia 
Junior  College. 

Owner— Visalla  High  and  Junior  Col- 
lege District,  Visalla,  Calif. 

Architect  —  Henry  L.  Gogerty,  6865 
Yucca  St.  Hollywood,  Calif. 

Cafeteria  and  student,   union    bldg. 


8/12/47  12 

Contract  Awarded 

Gypsum  Plant 

SIOURD.  Utah. 

Owner  —  Western    Oypsum    Cc    814 

Dooly  Bldg.,  Salt  Lake  tTlty.  Utah. 
Contractor  —  Jacobson    ..Conatruotlon 

Cc  780  S.  State  St.,  Salt  Lake  City, 

Utah. 


A«- 


INDUSTRIAL 
BUILDINGS 


8/12/47  12 

Plana  Nsaring  Completion — Contrac- 
tor Selected — Production  Building, 
Addition  Cost.  $160,000 

LOS  ANGELES,  Calif.,  Los  Angele.-^ 
County.     342  San  Fernando  Road. 

Owner — Goodwill  Industries  of  South- 
ern California.  342  San  Femuando 
Road,  Loa  Angeles,  Calif. 

Architects — Marsh.  Smith  and  Powell 
Arcfhltects  Bldg.,  816  W  5th  Street, 
Loa  Angeles,  Calif. 

Reinforced   concrete   4th   floor,    base 
mont  and  meazanlne. 

Contractor^Steed  Bros.,  Box  350,  Al- 
hambra,  Cailf. 


AUBURN,  Calif.,  Placer  Co. 

Owner— Bethlehem  Luttheran  Church. 
Rev.  Alfred  M.  Karlstad,  pastor, 
c/o  Veterans  Memorial  Hall,  Au- 
burn.  Calif. 

Architect— Charles  F.  Dean.  Califor- 
nia State  U(e  Bldg..  Sacramonto. 
Calif. 

Frame  and  stucco. 

Contractor— Lars  J.  Wold,  Auburn. 
Calif. 


18-19— RELIGIOUS  BLDGS. 


3/12/47  19 

Contract  Awarded 

Church  Cost  $160,000 

SAN  FRANCISCO.  Calif..  E/slde  of 
41st   Ave    and  UUoa 

Owner — .Vrchblshop  of  San  Fran- 
cisco. 110  Franklin  St..  San  Fran- 
circo.   Cailf. 

Architect— Martin  J.  Rlst,.  944  Phe- 
lan   Building,  San   Francisco,  Cal'f 

Structural  Engineers— W.  H.  Elli- 
son &  S.  C.  King,  1045  Sansome  St., 
San  Francisco,  Calif. 

Class    C    Building 

Contractor^Moore  and  Roberia,  693 
Mlaslon  Street,  San   Franciaco,  Cal. 


19 


3/12/47 

Contract    Awarded 

Auditorium    (Alter.)  Cost    $4500 

OAKLAND,  Calif..   Alameda  County. 

479  42nd   Street 
Owner — Gospel    Auditorium,    479 -42nd 

Street,   Oakland,    Calif. 
Architect— F.    W.   Slocombe.   433   14th 

Street,  Oakland,  Calif. 
Alteratlona. 
Contractor    —    Shale     ArtKoro.     1511 

Jackson  Street,  Oakland,  Calif. 


19 


3/12/47  8 

Plans  Completed — Owner  Will    Ask 

For  Bids  During  June — 
School  Bldg.  Cost.  $18a00O 

CHOWCHILLA.     Calif..     Madera    Co. 

Monterey    Street    School.    Monterey 

and  11th  Streets. 
Owner — Chowchllla    Elementary    Sch. 

Dlst.,    Merle    L.    Fuller,    dlst.    supt.. 

Harry    Stadler.    Stuari    Young   and 

Chester  Wilson,  members  of  board. 


11—  HOSPITALS 


11 


3/12/47 

Plans  Approved 

Hospital  Admlsaiona  Building 

Coat  8400^000 

PENDLETON.    Ore.    Eaatem    Oregon 
State  Hoapital. 

Owner — Oregon  State  Board  of  Con- 
trol. Salem,  Ore. 

Architect— Lealie  Howell,  Fitzpatridc 
Bldg.,  Portland.  Ore. 


8/12/47 

Contract    Awarded 

Church    (Addition) 

HAYWARD.  Calif..  Alameda  Co..  IM 
Castro   St. 

Owner  —  Trinity  Episcopal  Church, 
Rev.  Geoffrey  C.  Hinshelwood.  rec- 
tor. 184  (Castro  St..  Hayward.  Calif. 

Includes  SO  ft.  addition  to  west  end 
of  church  to  seat  more  than  80 
persons,  new  roof  on  the  existing 
buildings,  addition  of  8  classrooms 
for  Sunday  school,  enlarge  kitchen, 
extend  chancel  for  larger  choir 
and  purchase  of  five  rank  unified 
pip*  organ  equipped  with  chimes. 
Contractor — Arthur  Molyoaka,  MS* 
E.  Ave.,  Hayward,  Calif. 


3/12/47  •     \% 

Bids  In — Held  Under  Advisomant 
Crematorium    (Addition) 
OAKLAND,  Calif..  Alameda  County. 

4449  Piedmont  Ave. 
Owner — California  Crematorium  Col- 
umbarium.    4449     Piedmont     Ave,, 
Oakland.  Calif.,  L.  F.  Moore. 
Architect — John  Davis  Wagenet,  1879 

Fernwood  Dr..  Oakland.  Calif. 
Concrete,  two  stories. 

Bids  are  being  received  by  Archi- 
tect Walter  T.  Steilberg,  1  Orchard 
Lane.  Berkeley.  Calif. 

20-21-^OCIAL  &  RECREA- 
TIONAL  BLDGS. 


3/12/47 

Owner    Taking    Bido 
8    P.   M.— Sanitary 


•  30 

—Due   March   81, 
Sewer 


Summerbcll 

Roof  Structures 


Wk«a  ploaalaf 

f«4«y'8  Mvds. 

Calf .  •  • 
SUMMIUIU 


1746  Thirteenth  Street 
Oakland,  California 

T  W  i  n  o  .1  li  s    3  6-22 
ENlrrprtsr    lOOlO 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 

Bids  to  be  Opened  Project     Location  of  Project        Noted  In  Issue 

3-12 — 2:00  P.M. — Sidewalk,   Painting  Repairs,  Etc.    L«  Orande,  Or*.    3«  7 


3-12— 


-Tickek  Office 


Sail   Francisco 


3-10 


ENGINEERING  PROJECTS 


3-12— 

3-12  — 

8-12— 
8-12— 
3-12— 
3-12— 
3-12— 
3-18— 
3-12— 
3-18— 
3-18— 


2 :30  P.M. — Removal  of  Cable  Car  Tracks  and  Reconstruction  of 

Pavement  (Sacramento  St)    San  Francisco 

1 :30  P.M. — Transmission   Line  Flathead  and  Lake  Counties, 

Montana 
2:00  P.M. — Bridges   <S)  Solano  County 

2:80  P.M. — Vicente  Street  Outfall  Sewer     San  Franciaco 
2:00  P.M. — Grading  and   Seal  Coat     Humboldt  County 
2:00  P.M. — Grading  San  Luis  Obispo  County 

2:00  P.M. — Bridge  Railinga,  Etc.  Contra  Costa  and  Solano  Coa. 
2:00  P.M. — Bridge,  Grading  and  Surfacing    Kern  and  Inyo  Coa. 
2 :00  P.M. — Grading  and  Surfacing    San  Benito  County 
2:00  P.M. — Orading  Mendocino  County 

8  00  P.M. — Grading  San  Bninn 


2-27 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


8-12— 

8-12— 

3-12— 

8-12—  2 

8-12— 

8-12— 

3-12 

3-12 

3-12— 

3-12 


8-12—  2 
3-12—  2 
3-12—  8 
8-12—10 
8-12—  2 
3-12—  2 


— Liquid  Asphalt         OJal  Maintenance  Sta. 

— Liquid  Asphalt         Near  Cast  las  Pass 

— Liquid  Asphalt         Moorpark  Maintenance  Sta. 

:00  P.M.— Whitewashing    Walls     San  Francisco 

:30  P.M. — Jeeps  Oakland 

:30  P.M.— Water  Meter  PartsOakland 

:SOP.M. — Prefabricated  Steel  Building    Oakland 

:00  P.M. — Pumping  Units        Columbia  Basin  Project,  Wash. 

:00  P.M.— Radial  Gates  and  Hoists    Shoshone  Project,  Wyo. 

:00  A.M. — Refrigerator  Nespelem,  Wash. 

:00  P.M. — Miscellaneoua    Repairs    Auburn 

:00  P.M. — Oil    Burning  Equipment     Long  Beach 

:00  P.M. — School  Bus  Fresno 

:00  A.M. — Refrigerators  Barp 

:00  P.M. — Hand  Rail  Repairs  Los  Angeles 

:00  P.M. — New  Door  Hanger  Long  Beach 


8/12/47  19 

Construction  To  Start  About  April  19 
Church  Cost  820.000 


Need... 

A  Light  Plant? 

Call  STANDARD  for 

1000  .  5000    WATT 

CMC 

EXbrook    8845 


iRiuin  pniHTs 

are   laborotory   Con'roll'-H 
to    Professional   Pa    rifers 
High    StnndarJs 

iRUJin  pQiriT  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
\  Phone:  BErkeley  3440 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FimNGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417  SIXTH  ST. 


SAN  PtANCISCO  3 


Pkoiio  EXbrook  1  f 40 
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8TOCKTON,  Caltf..  Ban  Joaquin  Co. 
Mendoctno  Ave.  from  Pershing  to 
Kenrington  Way  and  in  Kenalng- 
ton  Way  from  Mendocino  to  Alpine 
Avenue. 

Owner — City  of  Stockton,  B.  L.  Tri- 
hem.  City  Clerk,  City  HalJ.  Stock- 
ton, Calif. 

City  Engr.— Lyle  Payton,  City  Hall, 
Stockton,   Calif. 
Work  involves: 

(1)  2540  l.f.  24-in.  reinf.  concrete  cul- 
vert pipe: 

(2)  5  each  5-lt.  diam.  manholes  com- 
plete, average  depth  overall  13.7 
feet. 

Specifications  obtainable  from  the 
office  of  the  City  Engineer  upon  de- 
posit of  $^,  refundable. 

22-26— RESIDENTL\L 
BUILDINGS 

3/12/47  •     23 

Contract   Awarded 

Apartments  (Conversion);  Serial  No. 
04-203-47-55  Cost  $165,929 

CAMP  STONEMAN.  Calif.,  Contra 
Costa  County.  Section  Q,  Areas  3 
and  4,  about  one  mile  south  of 
Pittsburg,  Calif. 

Owner  —  U.  S.  Engineer  Office,  74 
New  Montgomery  SL,  San  Fran- 
cisco, Calif. 

plans  by  owner. 
■  Conversion    of    16    buildings    into    64 
apartments  or  family  housing. 

Contractor  —  Charles  MacClosky,  112 
Marl<et  St.,  San    Tranclsco,  Calif. 


3/12/47  •     23 

Architect  Taking  Bids  From  Selected 
List  of  Contractors — Bids   Oua 

March  26,  3  P.  M. 
Apartment   BIdg.   (Married   Students) 
Approximate  Cost  (100,000 
SAN  ANSELMO,  Calif.,  Marin  Co.  140 

Bolinas   Ave. 
Owner  —  San    Francisco    Theological 

Seminary,  San  Anselmo,  Calif. 
Architect  —  James    H.     Mitchell,    407 

Sansome  St.,   San   Francisco,  Calif. 
Concrete    exterior    walls,    wood    inte- 
rior, one-  and  part  two-story. 

The  following  contractors  are  fig- 
uring the  plans: 

Peter  Sartorio,  .262  Clementina  St., 
San  Francisco,  Calif. 

Moore   &  Roberts.   693    Mission    St., 
San  Francisco,  Oallf. 

Litchfield      Construction      Co.,      721 
Francisco  Blvd.,  San  Rafael,  Calif. 

B.  &  R.  Construction  Co.,  110  Mar- 
ket St.,  San  Francisco,  Calif. 

Marin  Corp.,  Sausalito,  Calif. 

Barrett    &    Hllp.   918    Harrison    St., 
San  Francisco,  Calif. 


8/12/47  •     23 

Owner  Talcing    Bids — Due    April    2, 
Apartment  House  (3  Units) 
SAN  FRANCISCO,  Calif.  Clay  St. 
Owner— Pon  G.  Gee,  734  Grand  Ave., 

San  Francisco,  Calif.,  China  1284. 
Plans  by  B.  K.  Dobkowltz.  425  Mon- 
terey Blvd..  San  Francisco,  Calif. 
Reinforced     concrete     foundation, 
frame,  two-story,  three  apartments 
(one  8-room,  two  3-room),  25x64  ft. 
Plans  and  specifications  obtainable 
*      from    the    owner;    no    deposit    re- 
quired. 


Engineering  Section 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

8/12/47  32 

Applicntion    for    State    Board    of 
Public    Health    Permit    Approved- 
Owner  Will  Ask  Bids  Soon 

Industrial   Waste  Treatment   Plant 

MODESTO,  CAllf.,  Stanislaus  Co., 
Rou<«p  Ave.  and  Neece  Drive  on 
Wfst    bank    of   Tuolumne   Rlv»'r. 

Ownrr  —  Citv  of  Modesto,  Rex.  F.. 
Gallfus.  City  Clerk,  717  10th  St.. 
Modepto,  Calif. 

City  Engineer— Frank  J.  Rossi,  717 
10th    St.,    Modesto.    Calif. 

Industrial  wa«(te  treatment  plant 
consisting  of  measurtng  flumes, 
coarse  bar  racks  mechanically 
cleaned  bar  screens  and  grit  col- 
lectors; rotary  fine  screens;  vacu- 
ators:  screening  disintegrators; 
heated  sludge  digesters;  sludge 
storage  basin  and  sludge  drying 
beds;  with  cMorinatlon  of  the  ef- 
fluent prior  to  discharge  to  the 
Tuolumne  Uiver. 


3/12/47  S2 

Application    for   State    Board   of 
Public   Health    Permit   Approved— 


FOR    SALE 

TIMBERS,  wallboardfl,  plumbinK 
pipe,  millwork,  and  other  baila- 
ing  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  gef* 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAlencia  4977 


Owner  Wll  Ask  Bids  Soon 
Sewage  Treatment  Plant  (Additions) 
MODESTO,  Calif..  Stanislaus  Co. 
Owner— City  of  Modesto,  Rex  E. 
Gailfus,  City  Clerk,  717  10th  St.. 
Modesto,  Calif. 
City  Engr.,  Frank  J.  Rossi,  717  10th 

St.,  Modesto,  Calif. 
Altorations-and  additions  to  exist- 
mg  sewage  treatment  works  con- 
sisting of  .neasuring  flumes ;  coarse 
bar  racks ;  mechsnically-cleanea 
bar  screens  with  grit  collectors; 
screenings  disintegrator;  primary 
clarifier;  high  rate  trickling  fil- 
ter; secondary  clarifier;  heated 
sludge  drymg  beds;  and  oxidation 
ponds. 


3/12/47  82 

Owner   Taking    Bids — Due   March    27, 

10:30  A.  M.  (Unit  Quantities) 
Sewage  Treatment  Plant  and 

Appurtenances 
FRESNO,   Calif.,   Fresno   Co.   Fresno 

sewer  farm,  about  seven  miles  west 

of  the  city  limits. 
Owner — City  of  Fresno,  D.  B.  Rough- 
ton,    city  clerk.   City    Hall,   Fresno, 

Calif. 
Conculting  Engineer — Koebig  &  Koe- 

blg.     Rowan     Bldg.,     Los    Angeles, 

Calif. 
Primary  sedimentation  type  with  ef- 

luent  used  for  irrigation;  180  days 

for  completion. 

The  work  involves: 

(1)  lump  sum,  earthwork  for  sew- 
age treatment  plant  and  appur- 
tenances, complete; 

(2)  lump  sum,  remodel  existing  dis- 
tribution box; 

(3)  lump  sum,  manhole  structure  A; 

(4)  lump  sum,  manhole  structure  B; 

(5)  1006  lln.  ft.  60-in.  reinforced  con- 
crete pipe  influent  line; 

(6)  48  cu.  yds.  concrete  encasement 
around  pipe; 

(7)  160  lin.  ft.  remove  existing  24-in. 
pipe,  including  manholes  and 
covers ; 

(8)  10  cu.  yds.  remove  existing  con- 
crete structures; 

(9)  lump  sum,  influent  structure  and 
appurtenances,  complete; 

(10)  2  each   manhole  structure,   type 
C; 

(11)  lump  sum,  dewatering  pump  pit 
and  appurtenances,  complete; 

(12)  1080   Un.  ft.  anchor  piling  under 
clarif  iers ; 

(13)  2    each    clarifier    and    appurte- 
nances, complete; 

(14)  lump  sum,  sludge  pump  pit  and 
appurtenances,  complete ; 

(15)  lump  sum  outlet  structure  A  and 
roadway  culvert  A; 

(16)  160S  lin.  ft  concrete-lined  canal 
A; 

(17)  lump   sum,    roadway   culvert    B; 

(18)  212   lln.    ft.    concrete-lined    canal 
B; 

(IB)  lump  sum,  control  structure  A; 

(20)  138  lin.   ft.   concrete-lined   canal 
C; 

(21)  lump  sum, 

(22)  »78"  lin.   ft 
D; 

(23 >  lump   sum,    roadway   culvert  C; 
(24 >  lump  sum,    roadway    culvert   D; 
(25 »  lump    sum,    control    house    and 
appurtenances,  complete; 

(26)  lump  sum,  boiler  house  and  ap- 
purtenances, complete; 

(27)  lump  sum.  water  well  with  pump 
and  storage  tank ; 

(28)  lump  sum,  yard  piping; 

(29)  lump   sum,    sludge    transfer    pit 
and  appurienances,  complete; 
2    each    digester    with    concrete 
roof,     complete     with     appurte- 
nances ; 

2  each,  digester  with  floating 
steel  cover,  complete  with  ap- 
purtenances; 

(32)  6100  sq.   yds.   5-ln 

facing  for  roads; 
(S3)  800   sq.    yds.    2-in. 

facing  for  roads ; 

(34)  855  sq.    yds.   2-in. 
facing  for  walks; 

(35)  2000  sq.  yds.  oil  penetration 
treatment  for  roadway  shoul- 
ders; 

(36)  lump  sum,  outlet  structure  B; 

(37)  14  each  concrete  headwalls  and 
stop  logs,  type  A; 

(38)  7  each  concrete  headwalls  and 
stop  logs,  type  B ; 

(39)  18  each  concrete  splash  pads; 
(40i  7000  lin.  ft.  5-strand  barber  wire 

fence ; 

(41)  200  lin.  ft.  remove  and  relocate 
exlstine  barbed  wire  fence; 

(42)  1870  \m  ft.  chain-link  fence; 


control  structure  B; 
concrete-Uaed    canal 


(30) 


(31) 


hot  mix  sur- 
hot  mix  sur- 
hot   mix   sur- 


(43)  3  each  double  leaf  20-ft  chain- 
link  gate; 

(44)  1  each  double  leaf  16-ft.  chain- 
link  gate; 

(45)  1  each  single  leaf  5-ft  chain- 
link  gate; 

(46)  lump  sum,  concrete  foot  bridge 
A; 

(48)  lump  sum,  concrete  foot  bridge 

^' 

(48)  lump     sum,     irrigation     service 

structure  A; 

(49)  lump  sum,  outlet  structure  C; 

(50)  lump  sum,  lagoon  bed  service 
outlet  A; 

(51)  lump  sum  lagoon  bed  service 
outlet  B; 

(52)  lump  sum,  lagoon  bed  service 
outlet  C; 

(53)  lump  sum,  electrical  distribu- 
tion ; 

(54)  lump  sum,  incinerator,  complete; 
Alternat*  for  Items  30  and  31 

(55)  4  each  digester  with  floating 
steel  cover,  complete  with  ap- 
purtenances. 

Plans  and  specifications  obtainable 
from  the  office  of  City  Engineer  A. 
Segal,  City  Hall,  Fresno,  Calif.,  upon 
deposit  of  certified  check  for  $25. 
payable  to  the  City  of  Fresno;  cash- 
ier's check  or  bid  bond  for  10%  to 
accompany  bid. 


32 


3/12/47 

Bids  Rejected 

Sewage   Treatment    Plant    and 

Sewers 
ENUMCLJVW,  Wash.  One  mile  south 

of  Enumclaw. 
Owner — City  of  Enumclaw,  Robert  R. 

Stobbs,    mayor;    Patrick    C.    GiUen, 

city    clerk.    City    Hall,    Enumclaw, 

Wash. 
Consulting    Engineer  —  Harry    Sialer, 

City   Hall,    Klrkland,   Wash. 

Bids  submitted   February  25  were: 

Port    Construction    Co.,    Port    An- 
geles. Wiish.,  $277,068. 

State  Construction  Co.,  $292,610. 

James  Construction  Co.,  $329,348. 

Malasplna  &  Co.,  $337,095. 


3/12/47  32 

Engineer  Plans  Compieted^Owner 
To   Ask   Bids  Soon — Sewage   Plant 

JAMESTOWN.  Calit.,  Turlumne  Co. 

Owner  —  City  of  Jamestown,  City 
Clerk,  City  Hall.  Jamestown,  Calif. 

Structural  Engineers  —  F'aclflc  Corn- 
pan  v,  178  Grand  Avenue,  Oakland, 
Calif. 

Concrete  tank.s. 


33 — 


BRIDGES 


3/12/47  •     33 

Owner  Taking  Bids — Due  March  21, 
10  A.  M. 

Bridge  (Repair) 

FLAGSTAFF  -  FREDONIA  HIGH- 
WAY, Arizona.  Cameron  bridge. 
about^52  miles  north  of  Flagstaff 
on  U.  S.  Route  89. 

Owner—Arizona  State  Highway  Com- 
mission. 17th  Ave.  and  Jackson  St., 
Phoenix,  Ariz. 

Plans  by  engrlneering  department  of 
owner. 

Remove    existing    floor    system    and 
replace    with    aluminum    balk    and 
structural  steel  and  other  Incidental 
items. 
Specifications   obtainable  from   the 

above  office   upon   payment   of  $3.25. 


33 


3/12/47 

Contract  Awarded 

Bridges  Cost   $70,193.75 

YOLO  COUNTY  Calif.,  Across  Moody 
SlouRh.  about  two  miles  northeast 
of  Winters,  and  at  Cache  Creek 
about  0.2   mile   north   .if  Copay. 

Owner— State  of  California.  Division 
of  Highways*,  Public  Works  Bldg, 
Sfjcrimcnto.  Calif. 

S»Ate  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento.   Calif. 

Constiuct  a  relfoiced  concrete  slat- 
bridge  and  reconstruct  an  existing 
reinforced     concrete     bridge. 

Contractor  —  Chittenden  A  Chitten- 
den.   Box   246.   Auburn,   Calif. 


3S—     DOCKS,  PIERS  & 
HARBORS 


86 


3/12/4; 
Low  and  Only  Bidders 
Removal  of  Tug  Tamaroa;  Serial  No. 
04-203-47-62  Coat  $68,000 

SAN  F-KANCISCO  BAY,  Calif.  Vicln- 


THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 


fmffiHM 


TILE  CONTRACTORS 


Shower  Doers 
T«k 

laelotHrot 
Modiciao  CobiiMto 


INSTALLATIONS  OP 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

"Not  How  Cheap  But  How  Good" 

253  MINNA  STREET 

PhoM 

YU  kon  6-1489 


ity  of  Hunters  Point. 

Owner— San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plana  by  engineering  department  of 
owner. 
The  work  involves: 

(1)  lump  sum,  removal  of  wreck  of 
tug  Tamaroa; 

(2)  lump  sum,  salvaging  and  deliver- 
ing of  lifting  equipment. 

l>ow    Bidder— Smith    Rice    Co.,    Inc., 
Embarcadero     and     Pier     16,     San 
Francisco,   Calif.,  $68,000. 
Other  bidders  March  11  were: 
B.  W.  Kuhn,  San  Francisco,  Calif., 

$70,500. 
Pacific  Bridge  Co.,  San  Francisco, 

Calif.,  $7d,000. 
Morrison  -  Knudsen   Co.,    Inc.,    San 

Francisco,  Calif.,  $110,800. 

3&—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


3/12/47  •  3C 

Owner   Taking    Bids — Due    March    18, 
3    P.    M.— -(Bidders    Figuring)— Air- 
port Extension  Fill,  Drainage  Work 
ai^d   Related  Constr.;  Spec.  93 
SAN    MATEO   COUNTY,    Calif.     San 
Francisco  Airport   near  South    San 
Francisco. 
Owner   —   City   and    County    of    San 
Francisco,     Public     UtillLies    Com- 
mission, Room  287,   City  Hall,   San 
Francisco,    Calif. 
Plans  by  owner. 

Unit  quantities  were  given  Mar.  6. 
F'lans  and  specifications  are  un 
file  for  examinaiion  at  the  office  of 
DAILY  PACIFIC  BUILDER,  465  10th 
St.,  San  Francisco,  Calif.,  and  may 
be  obtained  at  the  cashier's  office, 
6th  floor,  425  Mason  St..  San  Fran- 
cisco, CaHf.,  upon  deposit  of  $10,  re- 
fundable. 

Following  contractors  have  taken 
out  plans: 

Macco   Oonstr.    Co.,    Peninsula   and 
Bayshore  Highway.  Burlingarae.  Cai. 
Johnson  Western  Co..  Box  416,  Al- 
ameda, Calif 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Avcs..  South  San  Francisco, 
Calif. 

Hydraulic  Dredging  Co..  Ltd.,  1221- 
1225  Central  3ank  Bldg.,  Oakland. 

American  Pipe  &  Constr.  Co..  787 
85th  Ave..  Oakland,  and  4635  Fire- 
stone Blvd..  South  Gate.  Calif. 


39— SEWERS 


3/12/47  •     39 

Owner  Taking    Bid*— 'Due  March   26, 

8  P.  M. 
Street    Improvement 
SAN  CARLOS,  Calif.,  San  Mateo  Co. 

Chestnut  St.  and  Woodland  Ave. 


Owner — City  of  San  Carlos,  Beatrice 

L.    Roberts,    city   clerk.    City    Hall, 

San  Carlos,  Calif. 
City    Engineer— R.    A.    Klassen,   2382 

Broadway,  Redowod  City,  Calif. 

The  work  involves: 

(1)  46,100  sq.  ft.  grading; 

(2)  2520    lln.    ft.    concrete    curb    and 
gutter; 

(3)  11,400  sq.  ft.  concrete  sidewalk; 

(4)  14,900    sq.    ft.    crusher    run    base 
pavement ; 

(5)  44,700  sq.  ft  armor  coat  surface 
pavement ; 

(6)  400  lln  .ft.  lateral  sewer. 
Specifications   obtainable  from  the 

office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 


3/12/47  •  39 

Low  Bidder — Pipe  Conduit  and 

Appurtenances  Cost,  $28,555.10 

OAKLAND,  Calif..   Alameda   County. 


Gamerston  &  Green  Lumber  Co. 

Wholesale  and  Jobbing  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  FroHclsce— 1  too  Army  St. 
ATwafmr  1300 
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Portion    of    Mac  Arthur    Blvd.     bet. 

55th  Avenue  ajid   Pierson   Street. 
Owner — City  of  Oakland.  Charles  M. 

Don.  city  clerk,  City  Hail,  Oakland. 

Calif. 
City   Engineer — Walter  N.   Frickstad. 

7th  floor.  City  Hall,  Oakland.  Calif. 
Lrf)w  Bidder— D.  J.  Bresai.  305  Linden 

Ave..    South    San    Francisco,    Calil., 

$28,565.10. 

Complete  bid.s  submitted  March  11 
will  be  given  tomorrow. 


3/12/47  •  3n 

L.&W  Bidder — Pipe  Conduit  and 

Culvert  Cost,  $38,621.bu 

OAKLAND.  Calif.,   Alameda  County. 

Hegenberger   Road   and    77th    Ave. 

from    Elmhurst    Creek    to  San    Le- 

andro   St.   and   in    San   Leandro  St 

from   77th   Ave.   southeasterly. 
Owner — City  of  Oakland,  Charles  M 

Don,  city  clerk,  City  Hall,  Oakland, 

Calif 
6ity  Engineer — Walter  N.   Frickstad. 

7th  floor.  City  Hall.  Oakland,  Calif. 
Ijow  Bidder— McGui re  &  Hester,   79«. 

66th  Ave.,  Oakland.  Calif..  $38.621.W.' 

Complete  bids  submitted   March  11 
will  b^  giver   tomorrow. 


3/12/47  •  80 

Owner  Taking  Bid* — Due  March  SI, 
8   P.  M.— Sanitary   Sewer 

STOCKTON,  Calif.,  San  Joaquin  Co. 
From  Hazeltun  Ave.  and  Wilson 
Way  to  FASt  Fremont  Street  and 
Wizard  Avenue. 

Owner— City  of  Stockton,  B.  L.  Tra- 
hem.  City  Clerk,  City  Hall,  Stock- 
ton, Calif. 

City  Engr.— Lyle  Payton,  CUy  Hall, 
Stockton,   Calif. 

Eastside  Intercepting  sanitary  sewer. 
Work  involves: 

(1)  20  l.f.  20- in.  diam.  reinf.  concrete 
culvert  pipe; 

(2)  6G  l.f.  18-inch  do; 

(3)  269  l.f.  24-inch  do; 

(4)  2674  If.  SO-lnch  do; 

(5)  2278  If.  33-inch  do; 

(6)  686  If.  36-lnch  do; 

(7)  15  each  5-ft   diam.  brick  or  con- 

chete  manholes ; 

(8)  3    each    reinf.    concrete    Junction 

boxes  including  4.5  c.y.  concrete 
and  300  lbs.   reinf.   steel. 
Spr^c'.flcatlons   obtainable  from    the 
office  of  the  City  Engineer  upon  de- 
posit of  $5,  refundable. 


3/12/47  •  39 

Owner  Taking    Bids — Due    March   31, 

8  P.  M. — Swimming  Pool 
STOCKTON,  Calif.,  .San  Joaquin   Co. 

Oak  Park. 
Owner — City  of  Stockton,  B.  L  Tra- 
hem,  City  Clerk.  Citv  Hall,  Stock- 
ton, Calif. 
City   Engr.— Lyle   Payton,   City   Hall, 

Stockton,    Calif. 
Oak    Park    Plunge   swimming   pool. 

Contractors  mu.-?t  bid  on  each  of 
following  four  items,  of  which  thi 
city  shall  accept  item  one  only,  or 
any  combination  of  Items  2,  3  and  4. 

(1)  lump  sum,  coiistruct  and  equip 
Oak  Park  Plunge  for  use  except 
for 

(a)  exterior  chain  link  fence; 

(b)  overhead   floodlight  system, 
(cj  underwater    floodlighting, 

wiring  and  floodlighting  pro- 
Jector.1 ; 

(2)  lump  sum,  to  construct  chain-link 
fence ; 

(3»   lump  sum,  overhead  floodlighting 

system ; 
(4)   lump     sum,     install     wiring     and 
floodlighting    projectors    for    uii- 
der^vater  floodlighting  system. 
Specifications   obtainable   from    the 
office  of  the  City  Engineer  upon  de- 
posit of  $5,  refundable. 


40—       STREETS  AND 
HIGHWAYS 


8/12/47  •  4C 

Low  and   Only  Bidders 

Access    Road;  Project    Calif. 

DA- MR  84  Cost,  $62,175.50 

RICHMOND.  Calif.,  Contra  Costa  Co. 
To   Naval   Fuel   Annex. 

Owner  Public  Roads  Administration, 
C.  C.  Morris,  division  engineer,  720 
Phelan  Bldg.,  San  Francisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

About    0.571    mile. 

Low    Bider — Louis   Biasotti   and   Son, 

40  W.  Clay  St.,  Stockton.  $62,175.50. 

The  work  Involves: 

(1)  130.000  cu.  yds.  unclassified  ex- 
cavation ; 

(2)  90  cu.  yds.  unclassified  excava- 
tion   for    structures; 

(3)  317,000  sta.   yds.    overhaul; 

(4)  1,000  M  gals,  watering  of  em- 
bankment ; 

(5)  100  M.  gals,  watering  of  "sub- 
grade; 

(6)  100  M.  gals,  watering  of  base 
course ; 

(7)  lump  sum,  provide  and  maintain 
water   plant  or   plants ; 

(8)  2800  tons  crushed  gravel  or 
crushed  stone  base  course  Class 
2,   Grading  C-1 ; 

(9)  14  tons  medium  curing  cut- 
back asphalt,  Grade  MC-2  for 
prime   coat ; 

(10)  5  tons  rapid  curing  cutback 
asphalt.  Grade  RC-1  for  seal 
coat; 

(11)  900  tons  Class  F  pavement  type 
F-1  plant  mixture.  Grading  B; 

(12)  43  tons  asphalt,  Grade  150-200 
for  Type  F-1 ; 

(13)  2.5  cu.  yds.  concrete.  Class  A; 

(14)  20   lbs.    reinf.    steel; 

«15)  208  lln.  ft.  24-lnch  corrug.  galv 
sheet  metal  culvert  pipe; 

(16)  2each    timber  culvert  markers; 

(17)  20   each    timber  guide   posts. 
Total  bids  submitted  Mar.  11  were; 

(A)  Louis  Biasotti  &  Son,  Stocktoi., 
Calif.,    562,175  50. 

(B)  A  .Telchert  &  Son,  Sacramento. 
Calif.,  $62,394. 

(C)  Parish  Bros.,   Benicla,  $64,551. 

(D)  H  Earl  Parker,  Maysville,  Cal-. 
$65,939.50.  \ 

(E)  Keebie  &  Brown,  San  Mateo,  Cal., 
$67,110  50. 

(F)  Fredrickson    Bros.,    Emeryville, 


BIG  DRY  CREEK  RESERVOIR  AND  OUTLETS,  NEAR  CLOVIS,  CALIF. 


Low   and   Only    Bidders — Big    Dry 

CrAek    Reservoir   9.nd   Outlets;  (13) 

Spec.  1241  Cost,  $762,895.UC     (14) 

Near  CLOVIS,    Calif.,   Fresno   Co.  (15) 

Owner    —     U.     S.     Engineer     effice.    (16) 

Wright    Bldg..    Sacramento.    Calif.       (17) 

Plans  by  engineering  department  of     (18) 

owner. 

Earthflll   levee  dam.  (10) 

Low     Bidder— H.    Harl     Parker,     12th     (20) 

and  F  8t»..  Marysville.  Calif..  $762.-     (21) 

89S80.  (22) 

Quantities  are :  (23) 

(1)  1  lump  sura  diversion  and  care 

of  water  during  const.;  (24) 

1  lump  sum  clear  and  grubb;         (25) 
80.000  cu.  yds.  stripping; 
deleted;  (26) 

500,000  cu.   yds.  common    excav. 
unclassified;  (27) 

15.000     cu.     yds.     strucL     excav.,     (28) 
unclassified;  (29) 

1,590,000  cu.  yds.  borrow  excav.,    (30) 
unclassified ; 
1,000  cu.  yds.  blasting; 
1.800,000   cu.    yds.    embankment; 
1200    roller    hrs.    addnl.    rolling, 
one    tractor   with   one    eigtit   ft 
width    tamping    roller; 
0,000  cu.   yds.   compacted   back- 
fill; 
1,000  cu  yds.  uncompacted  back- 

rA>  (B)  (Ci  (D> 

365<».00  $5,000.00  $2,6(X).O0  »l.'j.000.i>0 
2,750.00    :.:. 000.00  10.00000 


(2) 
(8) 
(4) 
(5) 

(6) 

(T) 

(8) 

(•) 

(10) 


(11) 
(12) 


(31) 
(32) 
(33) 
(34) 


fill; 

1,4(K>    cu.    yds.    struct,    cone. ; 
700    cu.    yds.    paving    cone. ; 
160   cu.    vds.    misc.    cone. ; 
270,000  lbs.  stoel  reinf.; 
350  lln.  iL  metal  water  stop : ; 
1.200     sq.     ft.     expansion     Joint 
filler; 

2,600  cu.  yds.  gravel  blanket ; 
16C  sq.  rock  paving; 
160  cu.  yds.  grouting; 
2.000  cu.  yds.  riprap; 
1,300    cu.    yds.    quarry    rock    or 
cobbles ; 

110  lln.  ft.   tile   drain; 
5.300    cu.    yds.    road    surfacing, 
graded   agg. ; 

60,000     lbs.     install     equip,     fur- 
nished by  the  United  States ; 
1  lump  sum  ulec.   systems ; 
10,000  lbs.   struct,   steel; 
10,000  lbs.  misc.  metal  work; 
124    lln.    ft.    precast    cone    pipe, 
48  inch; 

50   lin.   ft.   CMP  BY  Inch; 
1   lump  sum    recorder  house; 
ft.  staff  gages; 
house    Big    Dry    Creek 


(35) 
(38) 


(1) 

365(>.00  $5 

(2) 

300.00 

(31 

.12 

(5» 

.114 

(«) 

90 

(7) 
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(8> 

.90 

(•> 

.03f 
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8.40 

(11) 

180 

(12) 

1.20 

(11) 

.M.92 
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36.54 

(IR) 
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(If. 

.12 

(IT) 

\.m 

KU) 

.41 

(i»» 

R.65 

(M) 

eo.oo 

(21) 

65.00 

(22) 

8.0C 

(28) 
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(84) 

1.45 

«2B) 

C26 

(36) 

25 

(27) 

1,820.00 

(38) 

.34 

(2S) 

.56 

(SO) 

16.60 

(31) 

960 

(82) 

2,360.00 

(33) 

500 

(34) 

3.7.M.OO 

(86) 

3,752.00 

(86) 

1.25 

(87) 

400 

(38) 

240 

.16 
17S 
2.00 

2.25 

.06 

1500 

2.50 

AQ 

55.00 

30.00 

100  00 

.09 

3.V) 

1.00 

6.70 

48.00 

18.00 

3.25 

800 

4..V) 

4.60 

.12 

6.500.00 

40 

.65 

22  00 

12.00 

1,500.00 

4.00 

2.000  00 


.18 

.23 

.90 

.2.1 

1.25 

.08 

800 

2.40 

.90 

60  00 

30.00 

50.00 

09 

l.oO 

.40 

6  00 

36.00 

18.00 

8.00 

6.00 

3.00 

4.50 

.08 

1,. 500.00 

.20 

.35 

7.00 

8.00 

2,0C0.00 

10.00 

750.00 


2.000.00  1.500.00 

1.30  1.20 

8.80  4.00 

2.00  2.50 


.195 
.%5 
2.5' 

.195 

5.00 

.10 

10.00 

4.00 

.25 

62.00 

24.00 

70.00 

.11 

lOU 

:Hi 

6.00 

85.00 

30.00 

7.00 

6.00 

50<) 

5.00 

.30 

3,500.00 

.40 

40 

40  0(» 

1O00 

2,950  00 

6.0C 

3,000.00 

S,000.00 

.50 

4.25 

1.00 


176  lin. 
1    gate 
Outlet; 
1    gate 
Outlet; 
50.000    M 
(E) 
$6,000.00 
8,«>00  00 
.20 
.25 
2.00 
.231 
1.00 
.06 
8.30 
3.00 
1.25 
50.00 
25.00 
5000 
.095 
2.40 
1.00 
7.00 
80.00 
15.00 
700 
625 
4.00 
600 
.2(: 
2,000.00 
.20 
.50 
22.00 
7..50 
2..'5OO.0f) 
3.50 
l.OSO.OC 
2.000  00 
1.40 
4.80 
.90 


house  Little  Dry  Creek 


gals,   water  for  com 

(F»  (G)  (H) 

$9.oa)  00  $10,000.00 

0.00".00    10.000.00 


cement  at  mix- 


rolling 
width 


paction : 

(37)  3.500  bbls.  port 
ing  plant; 

(38)  1,200  roller  hours  addnl 
each  addnl.  eight  ft. 
tamping   roller. 

Tot.il  bids  submitted  Mar.  11  were* 
(A)  H.  Farl  Parker,  Marysville,  Cal., 

$762,895  80 
iB)    Morrison    -    Knudtten   and    M.   H 

Haseler.  Los  Angeles,  $859,658. 

(C)  Brcssi  &  Zievanda   Constructors, 
L<o.q    Angeles.    $942,503. 

(D)  LA.  and  K.  S'   Crow  and  W.  R. 
Schriver.    Los    Angele«.    $»78.735, 

(E)  Fredilckson  and  Watson  Conslr. 
Co.,   Oakland,  Calif..   $981,210.50. 

(F)  Haddock  Engrs.,  Ltd.,  Oceanslde 
$1,063,407. 

(G)  A.  Telc'iert  &  Sons.  Inc..  Sacra- 
mento, Calif.,  $1,082,705. 

iH)  Guy  F.  Atkinson  Co.,  South  San 

Francisco,  $1,184,760. 
(I)    Plombo    Constr.    Co.,    San    Frar- 

clsco,    Calif.,    .«1,218,594 
(J)    Peter  Kicwit   Sons.   Co.,   Omaha. 

Neb..  $1,222,483. 
(K)    Macco  Corp.,   Clearwater,   Calif.. 

$1,360,711. 
(L)  Govt,  estlni.ntc,  $986,137.00. 

Unit  prices  were : 


(I)  (J. 

$5,000  00  $12..'500  on  $1."^  000.00 
6.500.00    lfi.60C.OO      'J.OOO.OO 
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11.00 

11.00 

2.40 
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8.00 
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50 

6.00 

70.00 

15.00 
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7.00 
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.215 
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9fi0 
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.50 
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26.70 
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50.00 

20  00 

7.00 

6.90 

4..V> 

6.00 

.!(» 
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1,800  00 

3.00 

:, 700.00 

2,200.00 

1.50 

8.40 

8.00 


.80 

.30 

250 

28 

1.25 

09 

.S.OO 

.'.70 

1.25 
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60  00 

65.00 

.12 

1.^ 

75 

8.00 

70  00 

3000 
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30 
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.20 

1.585.00 

.23 

.53 

30  00 

0.60 

1.464.00 

300 

2.090.00 

2.476.00 

1  40 

350 

2.00 


(K) 

$7,000  00 
10,0(X'.00 

.so 

3« 
2.00 

1.00 

.12 

10.00 

.5.00 

100 

40.00 

25.00 

60.00 

.12 

2.00 

1.00 

8.00 

7,5.00 
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COMFORT  AIR.  Inc. 

SliMt  Mafal  Controetiag  for 
Naw  aad  Old  CoRstrucMoa 

CIRYSLEie^AIRTEMP 

D*o\»r  for 

HEATING.  AIR  CONDITIONING 

ft  REFRIOERATION 

2100  Wtb  St..  So*  FrancUce 

HEmloek  2041 

Eott  i«v— Toll  Fra« 

ENt«rpri««  10043 


BUILDERS  BROKERAGE  COMPANY 

1430  Allctt  Street 

OAKLAND  12.  CALIF.  TWinoaks  9227 

"Wc  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hmrd  to  Get"  items  for  you. 


Calif..  $69,687.70. 

(G)  Fredrickson  &  Wataon  Construc- 
tion Co.,  Oakland.  Calif.,  |71,822.7U. 

(H)    F.    E.    Younj?,    Berkeley.    Calif.. 
$73,307.50. 

(I)   Eaton   &   Smith,   San   FVancisco, 
Calif.,  $73.45880. 

(J)  N.  M.  Ball  Sons,  Berkeley,  Calif.. 
$7e,S21 

(K)  E.  E.  Lowell,  Vallejo,  Cal.,  $79,- 
930.50. 

(L)  A.  G.  Raisch  Co.,  San  Francisco, 
Calif ,  $80,618. 

(M)    Frederickscn   A    Kasler,    Sacra- 
mento, Calif.,  $83,582.20. 

(N)    Ransome   Co.,   Emeryville,   Cal., 
$88,788  50. 

(O)    Lee  J.    Immel    .Berkeley,   Calif., 
$89,859. 

(F")   Plombo   Constr.   Co..   San   Fran- 
cisco,  Calif..    $92,237.40. 

(Q)  J.  Henry  Harris.  Berkeley.  Cal., 
$95,369.45. 

(R)  Johnston  Rock  Co.,  $97,424. 

(S)  Chas.  L.  Harney.  San  Francisco. 
Calif.,    $103,534.50. 

(T)  C.  Dudley  DeVelbiss,  San  Fran- 
cisco, Calif..  $106,956. 

(U)   Excavators,  Inc..  Pfltsburg.  Cal. 
$110.380  50. 

(V)  C.  M.  Syar,  Vallejo.  and  M.  &  K. 
Corp.,   San   Fnncisco.  $122,738. 
Unit  prices  will  be  giv'en  tomorrow 


40 


3/12/47 

Contract  Awarded 

Street   Paving  Cost  $»461.20 

SANTA  CLARA.  Calif..  Santa  Clara 
County.  Reed  St. 

Owner — City  of  Santa  Clara.  A.  J. 
Cronln,  city  clerk.  City  Hall.  Santa 
Clara.  Calif. 

Citv  Engineer— Edgar  C.  Schott.  City 
Hall,  Santa  Clara,  Calif. 

Includes  37,000  sq.  ft.  asphaltic  con- 
crete pavement,  bituminous  treat- 
ment, etc. 

Contractor — Union  Paving  Co.,  163 
Sutter  St.,  San  Francisco,  Calif. 


Dodge  Construction  Co..  Fallon, 
Nev.,  $296,904.82. 

Silver  State  Construction  Co..  Fal- 
lon,  Nev.,   $301,586.66. 

Carl  E.  Nelson  Co.,  Logan,  Utah, 
$326,028.09. 


S/12/47  •     40 

Owner  Taking   Bids — Qua  April  15, 

10  A.   M.   (Time  Extended   From 

March  IS) 
Highway;    Project.   Ariz.  FH»-H 
OILA  COUNTY,  Arlxona.  Bridgeport- 
Roosevelt     Dam,     Tonto     National 

Forest. 
Owneiv— Public  Roads  Administration, 

303  W.  Jefferson  St..  Phoanix,  ArU. 
Plana  by  engineering  department  of 

owner. 
About  9.404  mllea. 

Unit  quantities  were  published 
February  21. 

Specifications  obtainable  from  the 
above  office  or  from  720  Phelan  Bldg., 
San  Francisco.  Calif.,  upon  deposit 
of  $10.  refundable. 


3/12/47  •     *0 

Owner  Taking    Bide— Due   March  21, 

10  A.  M. 
Clearing  and  Grubbing 


40 


3/12/47 

Low  and  Only  Bidders  I 

Highway  Coet  $280,004.78 

LANDER   COUNTY,    Nev.    From    \-  , 
mile  east  of  Battle  Mountain  to  a 
point  9.3  miles  east  of  Battle  Moun- 
tain, Route  1,  Section  A -2. 

Owner— State  of  Nevada.  Department 
of  Highways,  Heroes'  Memorial 
Bldg..  Carson  City.  Nev. 

State  Highway  Engineer — Robert  A. 
Allen,  Carson  City.  Nev. 

Includes  8.622  miles  state  highway 
system.  The  work  to  be  completed 
within  180  working  days  from  date 
of  award. 

Low    Bidder  — V.    C.    Mendenhall    A. 
Sons.    Sprlngville.  Utah,   $280,004.78. 
Other  bids  March  10  were: 
W.     E.     Clyde    &    Co..     Springville, 

Utah,    $287,952.33. 

Frederlckson  &  Casler,  Sacramento, 

Calif.,  $295,576.86.    . 


A  I.  I   M  I  \  E  X 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIOSWAU  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  Mtimaitt.  or  •ngintaring  daaicaa 
covcrInK  ■  rompltt*  inttallation.  Includ- 
ing thxt  mftal  rtqiiiranMnU  .  .  . 

CALL...  EXiROOKIUS 

E>rlu«iv«  Dbtributon  for 
Nprtham   Criifornia 

McKune  Metal  Products  Co. 
244  Tahama  St.,  Saa  Froaelieo.  3 


TASGON--Th8  Penetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  Saving  Time  and  Labor 


GUNN   CARLE  &  CO. 


If  20    Potrcro    Ave. 


UNderhlll    5480  San    Francisco 


STEELFORMS 

STEELTUBE  CONSTRUCnON  TOWERS 
HEAVY  DUTY  SWINOINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Street       DOuglas  5583       San  Franciiee 


em 


PLYWOOD 

1/8  Inch  HARDWOOD 
3 -ply 

BIRCH  and  MAPLE 


•  •  • 


•  •  • 


If 


WIDTHS 
24"     .     30"     -     36"     -    48 

.  .  .  LENGTHS  .  .  . 
4*     5'     6'     7'     &     8' 

GRADES  A-1  and  1-3 

BEAUTIFUL  GRAIN 


SPECIAL  MATERIALS 


CORP. 

OFFICES  AND   WAREHOUSE 

SAN  FRANCISCO       ^^^^^  OAKLAND 

2600  Harrison  St.       ^w¥|1|        3330  E.  12th  St. 

Tflrphon*    VA.    7174  CSL^L^JLv  TtUphon*   AN.   4100 

DISTRIBUTORS  MODERN  COMPOSITION  ILDG.  MATERIALS 
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DAILY    PACIFIC     BUILDER 


WEDNESDAY.  MARCH  12.  1947 


SAN  MATEO  COUNTY,  Calif.  Prom 
County  Road  No.  20  (Canada  Road) 
near  the  entrance  to  Canada  Road 
Park  to  intersection  of  Canada 
Road  with  County  Road  No.  19 
(Ralston  Ave.) 

Owner— County  of  San  Mateo,  E.  B. 
Smith,  purchasing  agent.  County 
Courthouse,  Redwood  City,  Calif. 

County  Engineer — M.A.Grant,  Court- 
house, Redwood  City,  Calif. 

LiUmp   sum,    approximately    4.7  miles 
clearing  and  grubbing. 
Specifications  obtainable  from   the 

office  of  the  purchasing  agent  upon 

deposit  of  |10,  refundable. 


Supplies^  Equipment 

Sub-Contract 

Ihformation 


ing  submitted  bids  March  10  to  Pur- 
ohaser  of  Suppileb  M.  H.  Gerry,  270 
City  Hall,  San  Francisco.  Calif.,  un- 
der Bid  No.  3865  for  furnishing  and 
delivering  two  6-iuc^  compound  wa- 
ter meters: 

Pittsburgh  Equitable  Meter  Com- 
pany, San  Francisco,  $802.90  each; 
net  30  days;  120  day  delivery;  Alt. 
$407.20. 

Neptune  Meter  Co.,  San  Francisco. 
|7:,6  eaih. 
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S/12/47  •     42 

Sewer  Pipe 

Bids  Wanted 

SANTA  MARIA.  Calif.,  Santa  Bar- 
bara Co.— Until  March  17,  7:30  P.  M., 
bids  will  be  received  by  the  City 
Council  of  the  City  of  Santa  Maria 
for  furnishing  vitrified  clay  sewer 
pipe.  Specifications  available  from 
the  office  of  the  city  engineer,  City 
Hall,  Santa  Maria,  Calif. 
The  bids  will  be  taken  as  follows : 

(1)  10,100  ft.  24-in.  vitrified  clay  sewer 
pipe; 

(2)  4200  ft.  27-in.  vitrified  clay  sewer 
pipe; 

Alternate  bids  will  be  taken  for: 

(3)  10,100  ft.  27-in.  vitrified  clay  sewer 
pipe; 

(«)  4200  ft.  SO-in.  vitrified  clay  sewer 
■    pipe. 


3/12/47  • 

Venturl  Meter 

Low  and  Only  Bidders 

STAN  FRANCISCO,  Calif.— Follov- 
inp  .•"ubmllted  bids  March  10  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall.  S-an  Francibco,  Calif.,  un- 
der Bid  No.  2t!i44  for  furnishing  and 
delivering  one  Venturi  meter  for  60- 
inch  pipeline: 

Col.  S.  Nole,  $5857.38  total;  uet  30 
days;  150  day  delivery. 

Builders  Pacific,  Inc.,  16651.23  to- 
tal; net. 
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3/12/47 

Rock  and   Screenings 

Contract  Awarded 
BERKELEY.  Calif.,  Alameda  Co.— 

Blake  Bros.,  Box  1002.   Richmond,  at 

(1)  11.40,  (2)   $1.60,  (3)  $1.30.   (4)  $1.30. 
.,     (5)  $1,  f.o.b.  plant,  submitted  only  bid 

March    10   and   awarded    contract   by 

the  City  of  Berkeley,  Wm.  Hunrlck, 

'■■     purchasing   and    budget   agent,    City 

.    Hall,   Berkeley.  Calif.,  for  furnishing 

rock  and  screenings  f.o.b.  Job  and/or 

plant  as  follows: 

(1)  50  tons  screenings.  No.  1; 

(2)  30  tons   screenings,  No.  2; 

(3)  80  tons  macadam  rock; 

(4)  75  tons  concrete  rock; 

(6)  1000  tons  crusher  run  rock. 


3/12/47 
Truck  Winch 
Bids  Wanted 

FRESNO,  Calif..  Fresno  Co.— Until 
March  20,  10:30  A.  M.,  bids  will  be 
received  by  the  City  of  Fresno,  D.  E. 
Roughton,  city  clerk,  City  Hall,  Fres- 
no, Calif.,  for  one  new  or  guaranteed 
second  -  hand  double  drum  truck 
winch  with  power  takeoff  for  1%- 
ton  1946  Chevrolet  truck. 

Specifications  obtainable  from  the 
above  office. 
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3/12/47 
Motor  Grader 
Bids  Wanted 

MERCED,  Calif.,  Merced  Co.— Un- 
til March  15,  8  P.  M..  bids  will  be 
received  by  the  City  of  Merced,  J.  J. 
Garibaldi,  city  clerk.  City  Hall,  Mer- 
ced, Calif.,  for  one  new  or  used  power 
operated  motor  grader  not  less  than 
18.600    lbs.,    equipped    with    scarified. 

Specifications  obtainable  from  the 
above  office. 


DivUinn  of  Highways,  J.  H.  Skeggs, 
District  Engineer,  2001  Van  Ne«i« 
Ave..  San  Francisco,  Calif.,  for  rent- 
al of  one  crawler  type  tractor  of 
approx.  22-80-h.p.  either  gas  or  diesel 
engine  powered,  equipped  with  a  disc 
cultivator,  for  approx.  10  days'  use 
in  Contra  Costa  and  Alameda  Cos. 

Specifications  obtainable  from  thei 
above  office. 


3/12/47  •     4a 

Compressors-Contract  Awarded 

BERKBUSY,  Calif.,  Alameda  Co.— 
Rix  Co.,  Inc.,  582  6th  St..  San  Fran- 
cisco, Calif.,  at  $2515,  awarded  con- 
tract by  the  City  of  Berkeley.  Wm. 
Hunrick,  purchasing  and  budget 
agent.  City  Hall.  Berkeley.  Calif.,  for 
one  106-cu.  ft  .compressor. 

Other  bids  submitted  March  10 
were: 

George  M.  Phllpott  Co.,  San  Fran- 
cisco, $2785. 

Buran  Equipment  Co.,  Oakland, 
$2795. 

Edward  R  Bacon  Co.,  San  Fran- 
cisco, $2842. 

Western  Machinery  Co.,  San  Fran- 
cisco, $2995. 

Bay  Cities  Equipment,  Inc.,  Oak- 
land, $3102,  f.o.b.  Berkeley. 

IngersoU-Rand  Co.,  San  Francisco, 
$3103. 
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8/12/47 

Sedan— Bids  Wanted 

MONTEREY,  Calif.,  Monterey  Co. 
—Until  March  18,  8  P.  M.,  bids  will 
be  received  by  the  City  of  Monterey, 
E.  C.  Walker,  city  clerk.  City  Hall. 
Monterey,  Calif.,  for  one  new  1947 
6-pa88enger  4-door  sedan. 

Specifications  obtainable  from  the 
above  office. 


Agency,  Public  Buildings  Adminis- 
tration, Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  Building. 
San  Francisco.  Calif.,  for  new  steel 
flag  pole  at  the  U.  S.  Post  Office 
Building,  Willows,  California.  PJana 
and  specifications  obtainable  from 
the  above  office  of  the  District  En- 
gineer. 


8/12/47  •     44 

Sprinkler  System— Bids  Wanted 

SUNNYVALE,  Calif.,  Santa  Clara 
Co.— Until  March  17,  8  P.  M.,  bids 
will  be  received  by  the  City  of  Sun- 
nyvale, Ida  Trubschenck,  city  clerk. 
City  Hall,  Sunnyvale,  Calif.,  for  in- 
stallation of  sprinkling  and)  water 
system  in  Municipal  Park  at  Pas- 
toria  and  Washington  Aves. 

Speclffcations  obtainable  from  the 
office  of  City  Engineer  L.  Melvin 
Pollard.  City  Hall.  Sunnyvale.  Calif. 


3/12/47  •     44 

Feno»— Low  and  Only  Bidder* 

OAKLAND.  Calif..  Alameda  Co.— 
Anchor  Post  Fence  Co..  460  5th  St., 
San  Francisco,  Calif.,  at  $1700.  sub- 
mitted low  bid  March  10  to  the  Oak- 
land Port  Commission,  A.  H.  Abel, 
•ecretary.  foot  of  Grove  St.,  Oakland, 
Calif.,  for  construction  of  fence  at 
Oakland  Municipal  Airport. 

Other  bids  were: 


Cyclone  Fence  Co.,  San  FraacUco, 
$3250. 

California  Wire  Cloth  Corp.,  (Oak- 
land, $8500. 

3/12/47  •     <* 

Relocating   Buildings 
Low  and  Only  Bidder 

OAKLAND,  Calif.,  Alameda  Co.— 
D.  J.  Sueell,  2626  Ivy  Dr.,  Oakland, 
Calif.,  at  $24,132.60,  submitted  only 
bid  March  10  to  the  Oakland  Port 
Commission,  A.  H.  Abel,  secretary, 
foot  of  Grove  St,  Oakland,  Calif.. 
for  relocating  buildings  at  foot  of 
18th  Ave. 


RECORDED 
NOTICES 


BUILDING  PERMTTS 

Applications 

SAN    FRANCISCO 


FACTORY,  2-story  Class  C,  $243,800; 
N  Oakdale  295  E  Bameveld;  own- 
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3/12/47 

Trolley  Coaches 

Low  and  Only   Bidders 

SAN  FRANCISCO.  Calif.— Follow- 
ing submitted  bid.s  March  10  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der Bid  No.  3833  for  furnishing  and 
delivering  25  trolley  coaches: 

J.  T.  Jenkms  Co..  $19,264.30;  41- 
pas.senger,  delivery  10  months  after 
roc"lpt  of  order;  net. 

Marmon  Herrington  Co.,  Inc.,  $19,- 
995  net ;  delivery  310  days. 

A  C.  F.  Bull  Motors  Co..  $17,717; 
44-p.i.ssenger;  $565  freight  per  coach, 
escalator  clause;  net;  delivery  1948. 

St.  Louis  Car  Co.,  $18,340;  Alt.  $17,- 
840;  escalator  clause;  net;  delivery 
beginning  480  days  after  receipt  of 
order;   1  each  day. 
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S/12/47 

Fuses — Bids  Wanted 

SACRAMENTO.  Calif.,  Sacramento 
Co.— Until  March  18,  3  P.  M.,  bids  will 
be  received  by  the  Sacramento  Mu- 
nicipal Utility  District,  James  E.  Mc- 
Caffrey, general  manager  and  chief 
engineer,  59th  and  R  Sts.,  Sacra- 
mento, Calif.,  for  fuses  and;  fuse 
holders. 

Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACr 
INFORMATION 


3/11/47  44 

Prefabricated  Steel  Building 
Bids   Wanted 

NEEDLES,  Calif.,  San  Bernardino 
Co.— Until  March  24,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1736  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Needles,  Calif.,  one  (1)  40-foot  by  100- 
foot  prefabricated  steel  building  for 
shops  and  storage  space  at  Needles. 
Calif.,  Colorado  River  Front  and 
Levee  System  Project.  Arisona-Cali- 
fomla-Neavda.  The  building  will  be 
erected  by  the  government.  No  charge 
for  copies  of  the  specifications  to 
prospective  bidders;  to  others.  $0.50, 
not  returnable. 


44 


43 
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3/12/47 

Bolts— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  24,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco, Calif.,  for  furnishing  and  de- 
livering motor,  case,  gear  case  and 
axle  cap  bolts. 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 

3/12/47  *  •  J3 

Water  Meters — Low  and  Only  Bidders 
Low   and   Only    Bidders 
SAN    FRANCISCO,    Calif.— Follow- 


3n2/47  • 

Kitchen   Equipment 
Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif— Follow- 
ing 8uhmltted  bids  M.irch  10  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  FVanclJco,  Calif.,  un- 
der Bid  No.  3856  for  furnishing  and 
delivering  kitchen  equipment  (Hobart 
di-shwasher  and  Hobart  potato  peel- 
er) for  West  Portal  School  cafeteria. 

Dohrmann  Hotel  Suppiv  Co.,  (1) 
$738;  (2)  $252;  delivery  13-14  months; 
net  SO  days. 

Cha«.  Prown  A.  Sons.  (1)  $650;  (2) 
$24.') :  net  30  daya;   l80  day  delivery. 

Eikingtm  Mfg.  Co..  (1)  $732;  net 
30  days ;   15  dav  delivery. 

Mangrum.  Holhrook  £.  Elkus,  (1) 
5653;  (2)  $25'';  net  30  days;  10  dny 
delivery. 


3/11/47 

Flag    Pole— Bias    Wanted 

WILLOWS.  Calif.,  Glenn  County. 
—Until  March  26,  2  p.  m.,  bids  will 
be    received    by    the    Federal    Work.-» 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sizes  in  Stock) 
Cempl«t*  Factory  Service— Quicker  Delivery 


REINFORCING   STEEL 

Complet*  Service  and  Erection 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Streets 

San  Francisco  10,  California 

Phone  HEmlock  1480 
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.Vir/47  • 

Lamp-^BIds  Wanted 

SAN  FnANCISCO.  Calif.  —  UntM 
March  14.  2  P.  M.,  bids  will  be  re- 
ceived by  the  U  S.  Treasury  Depart- 
ment, 100  McAllister  St.,  San  Fran- 
ri!"co,  Calif.,  tindrr  inv.  SF-3793-47 
for  14  hand  oxplonlon  proof  lamps 
lob  Moffett  Field.  Calif. 

3/12/47  •  4.1 

Tractor   Rental — Bids   Wanted 

CONTKA   COSTA   and    ALAMEDA 
COS..  Calif —Urtll  March  17.  3PM 
bids    will    be    received    bv    the    State 


PROMPT 


LIVERY- 


NOW! 


1  I 


f- 


^nestra 

INDUSTRIAL  STEEL  DOORS 


NOW  A\/4//.r^ 

from  our  Poo7,V  Coo.,  r  ^  ^  ' 


FeDescra  Industrial  Steel  Doors  art  available 
in  a  variety  of  stoclc  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


SAVES- 


•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


MANUrACTUIED    tY 

BEATTY-SAFWAY  SCAFFOLD  INC. 

415   BiYANT   STRUT,   SAN   fiANCISCO   e  YUhen  0150 
•t1   ITth  $THflT,  OAKLAND  •  TWinoakt  101* 


gyg 

yyysra 


STATIONARY  .  SWING  •  ROLLING   TOWERS 


DETROIT 


(Right)  Typical  SIngI*  Swing 
Deer  •  Well  Designed, 
Sturdy  •  Long-lasting 

STOCK  TYPES  . . .  Sizes  range  from  TV  to 

7'4  "  width  and  6'8"  to  7'4"  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  catalog. 

J  EEL     PRODUCTS   


tacMc  Ceott  Plant 

13*.0  SUty-Third  St.,  Emeryville 

Oakland  t,  Collfemta 

rhenei  Olympic  Ota* 


Local  Sales  OAce 

235  Montgomery  $»„  Rma  gw,. 

ton  Francisco  4,  Callfemla 

Phone:  DOuglae  titO 


r 


WEDNESDAY,  MARCH  12.  1947 


DAILY     PACIFIC     BUILDER 


PACE  7 


er,  Carianl  SaMs&ge  Co,  333  Broad- 
way; contractor,  S  J  Amoroso  Con- 
struction Co. 

ALTER  fish  processing  I  plant,  (3000, 
ISOl  Army  St;  owner,  iVaUanos  Co, 
prom;  contractor,  Monson  Bros,  475 
Skth  St. 

ALTER  dwelling.  $1975  j  460  Valley; 
owXMr,  H  lUetachko,  prem ;  con- 
tractor, Pernia-Stone  Imp  Co,  785 
Vallejo   St. 

ALTER  apt  house,  $2000,  1848  Frank 
lin  St ;  owner   Mr  and  Mrs  Davou.st 
1858  Franklin   St-   contractor,  Jack 
Callahan,  900  Clayton  St. 

ALTER  stores,  $1900 ;  729  Mission  St ; 
owner,  E  G  Fabris,  prem ;  contrac- 
tor.  Jack   CalUghan,  900  Clayton. 

ALTER  club  bldg,  (2000;  555  Post; 
owner.  Union  League  Club,  prem, 
contractor,  E  Stendall,  2278  Mar- 
ket St. 

ALTER  dwelUr.g,  $2500;  833  Eliza- 
beth St ,  owner  and  contractor,  Nel- 
lie Fadeva,  premises. 

ALTER  bottling  plant,  $4000;  820  Pa- 
cifie  Ave;  owner,  Belfast  Beverage 
lac,  prem ;  contractor,  Monson  Bros 
475  6th  St. 

ALTER  apta,  $2400;  324  Hyde  Street; 
owner,  Irene  Barton,  prem ;  con- 
tractor, David  Kvibtad,  457  Vallejo. 

ALTER  store,  $1765 ;  3377  Mission  St ; 
owner.  Atlas  F\imiture  &  App  Co, 
prem ;  contractor,  M  R  Creeve,  1768 
Cburcli  St 

DWELLING,  1-story  frame,  $7000; 
E  34th  Ave  100  N  Vicente;  owner 
K  Hardesty,  c/o  cntr;  contractor, 
George  Bendcn,  2195  32nd  Ave. 

ALTER  flats,  $1600;  226-226Vi-221 
Halght  St;  owner,  Mrs  L  Racha, 
1946  Chestnut  bt. 

ALTER  ball  park,  $4000;  16th  aid 
Bryant  Stb:  owner,  S  F  Ball  Club, 
prem;  contractor,  Patterson  &  E!l- 
vln  Iron  Woiks,  280  13th  St. 


Granted 

BUILDING  PERMFFS 


OAKLAND 


ALTER  DWELLING,  $3000;  5423 
Grove  St ;  owner  and  builder,  Geo 
T  Bispl.  850  45th  Ave. 

DWELLING  (l-story,  6-room),  $10,- 
000;  5823  Mendocino  Ave;  owner, 
F  O  Faber,  620  Santa  Ray  Ave; 
builder,  W  L  Roberts,  1238  Hearst 
Ave,  Berkeley. 

OFFICE     (1 -story),    $2400;    831    37th 


Holden  Speech 

— (^OBiiBued  from  Page  One) 

1 

wace   scale  we   pay   our   building 
ciiiftsmeiu 

The  Ameiican  architectural  pro- 
fession was  in  partial  eclipse  dur- 
ing the  decade  of  the  1930*8.  There 
were  a  number  of  reasons  for  this. 
One  of  them  was  the  great  empha- 
ai«  on  low-coHt  single- family. 
bouses,  a  large  proportion  of  whic}< 
are  thought  to  be  too  small  to 
stand  the  overhead  cost  of  imU- 
yidual  architectural  design.  An- 
other factor  was  the  growth  of  gov- 
ernmental design  bureaus,  which 
accomplished  the  useful  purpose  of 
iaiproving  standards  for  sonic 
types  of  buildings,  but  which  tend- 
ed toward  governmental  regimen- 
tation and  standardization  and  to- 
ward an  undesirable  limitation  of 
tke  functions  of  private  architects. 
Then  there  was  the  propaganda 
about  the  supposed  backwardness 
and  inefficiency  of  the  constructioi- 
industrv,  largely  based  upon  su- 
perficial comparisons  with  the 
techniques  of  automobile  produc- 
tion. 

The  architectural  profession  it- 
seif  was  divided  end  confused, 
fVghting  internal  battles  about  the 
merits  of  traditional  versus  con- 
temporary styles.  It  had  not  quite 
outlived  its  preoccupation  with 
aristocratic  forms,  with  monumen- 
tal structures,  with  buildings  for 
conspicuous   display. 

With  large  sectors  of  the  public, 
architects  were  still  looked  upon 
at  stylists  whose  services  were  a 
Ivxury  only  the  rich  could  afford. 

The  architects  themselves  wore 
not  too  clever  in  the  means  they 
used  in  tr>Mng  to  get  the  truth 
about  their  functions  before  the 
public.  They  talked  a  great  deril 
about  selling  the.  architect  to  the 
public  at  a  time  when  the  prinri- 
pal  job  was  to  sell  the  public  to  ^he 
architect.  Some  people  were  even 
Bsying  that  the  private  architect 
was  being  eliminattd  as  an  im- 
portant  industry   factor. 


Ave;  owner  and  builder,  K  Ben- 
neche,  505  E  14th  St;  warehouse 
(1 -story),  $2250. 

GARAGE  (l-story.  frame),  $1500; 
1930  10th  Ave;  owner  and  builder, 
A  F  Bumsen,  premises. 

WAREHOUSE  (l-story),  $8600;  801 
36th  Ave ;  owner,  Owens  -  Illinois 
Glass  Co,  601  36th  Ave;  builder, 
Russell  A  Cullen,  Inc,  478  Jackson 
St,  San  Francisco. 

ALTER  DWELLING,  $3000;  3206 
Adeline  St;  owner  and  builder, 
Roxie  Jackson,  3708  Adeline  St. 


SANTA   CLARA   COUNTY 


PLrWOOD  DOORS 

PONDOROS4  ?\Hl 

ACOUSl\CAi.  TILE 

A%?HAL1  T/LE 

• 

THE  brookma;; 

COMPANY 
2833  THIRD   STREET 

SAN  PRANCISCO 
ATwafer  f444 


DWELLING.  $6000;  Annie  Laurie, 
Mtn  Viow :  owner  and  builder,  W  L 
McArthur,  2585  Ro«:s  Road,  Palo 
Alto. 

ALTER,  $2000;  448  Race  Street,  San 
Jose;  owner  and  contractor,  J 
Brojkovich,  premises. 

DWELLING.  f7000;  Lot  25  Fillmer 
Ave,  Los  Oatos;  owner  and  build- 
er. J  A  Fillmer.  34  Flllmer  Ave, 
Los  Gatos. 

DWELLING,  $6000 ;  Rte  1.  Box  366-n 
Pierce  Road,  .Saratoga;  owner  and 
builder,   R  L   HoUmark,    premises. 

DWELLING,  $6000;  Lot  13,  Sunny- 
oaks  Tract ;  owner,  Mrs  A  Keith- 
ley,  23505  EMen  Ave,  Hayward ; 
contractor,    H   Means. 

DWELLING,  $6000;  Sunset  Avenue 
off  Alum  Rock ;  owner  and  builder 
A  Dillard,  P  O  Box  121,  Castrr- 
ville, 

DWELLING,  $6000 ;  Lot  34,  Kenwood 
Acres,  Los  Gatop ;  «..wner  and  con- 
tractor, E  H  Barr,  1425  The  Alame- 
da. San  Jose. 

DWELLING,  $0500;  Rldgeley  Drive, 
Western  Manor,  owner  and  con- 
tractor, J  Den  Beeman,  760  Sout^ 
11th  St,  San  Jose. 

DWELLING,  $6000;  Wainwright  off 
Downing;  owner  and  builder,  G. 
Van  Normfn,  1966  Park  Avenue, 
San  Jose. 

DWELLING,  $7900 ;  Lot  3,  Cismonde ; 
owner  and  builder,  H  T  Steele,  1213 
Lincoln  Ave,  San  Jose. 

ADDN,  $800;  E  Monterey  Road  nr 
Stone  Ave;  owner  and  builder.  Tony 
Pignataro.  Rte  4  Box  00,  San  Jose. 

DWELLING,  $6500;  Lot  18,  Benve- 
niie,  Los  Altos ;  owner  and  builder, 
Geo  D  Prouse,  2086  Maple  Avenue, 
Atherton. 

DWELLING.  $8000;  corner  Uncolr. 
Court  and  Radio.  Lot  23 ;  owner  and 
builder,  A  J  J  Regeir,  1148  Curtner 
Ave,  San  Jose. 

DWELLING,  $8000;  Lot  8,  Campana 
Drive,  Palo  Alto;  owner  and  con- 
tractor, Charlie  Monroe,  Rte  2  Box 
204,   Mtn  View. 

REAL  ESTATE  office,  $1500;  SW 
comer  .San  Jose- Los  Gatos  and 
Han-iiU;  owner  and  builder,  G  M 
Walton,  Rte  1,  Box  380-D,  Camp- 
bell. 


aJ  to  Jos  Aaronson  — 

Feb.     20.     1947 

Mar.  6.  1947— L  11.  B  26;  "New- 
bridge  Park"  D  W  Mosea   et  al 

to   who   mlt   may   concern    

Feb.    26-   1947 

Mar.  7  ,lfc47— L  87  A  8S.  B  12; 
"HuntinRton  Park,  1st  Add'n  San 
Bruno'"   Henry   L  Felt   et   al    to 

whom  it  may  concern — 

Mar.   7,  1947 

Mar.  7,  1947— Lot  27.  Blk  20,  Vista 
Grande"  Eric  Dahlberg  to  whom 
it   may    concom    Mar   7.    1947 

Mar.  7,  1947— Por  L  19,  "Ravene- 
wood    Park"   Edward   C   Rowe   et 

al  to  wtaom  it  may  concern 

_ Mar.    6.    1947 

Mar.  7.  1347— L  16  &  E-i  L  17.  B 
18:  2nd  Add'n  Arleta  Park  Half 
Moon    Bay"    John     Fagundes    et 

al  to  Fagundes  &  Fagundes   

Mar.    6.    12947 

Mar  7.  1917— L  8.  B  20;  "Eagle  Hill 
Sub  Redwood  City"  Conner  Mul- 
line,  et  al  to  whom  it  may  con- 
cern     Mar.   6,    1947 

Mar.  7.  1947— W>4  L  17  and  all  L 
18.  B  18;  "2nd  Add'n  Arteta  Park 
Half  Moon  Bay.  John   P^gundes 

et  al  to  Fagundee  ft  Fagundes 

Mar.   6.   1947 

Mar.  7.  1947— Por  B  11.  "Town  of 
Burlingame"  Tony  Gagllolo  et 
al  to  M  J  Terranova  ...Mar.  6.  1947 

Mar.  7,  1947— L  4.  B  26;  "San  Ma- 
teo T«rrace  No  7.  Beresford'  Al- 
b«n  Nordeen,  et  al  to  whom  it 
m>iy    concern Feb.    7,    1947 


CONTRA  COSTA  COUNTY 


Completion  Notices 


SAN    MATEO    COUNTY 


Recordea  Completed 

Mar.  6,  1647- L  24.  25  SW  15  It 
L  26,  B  8;  "Sub  of  Blossom  Heath 
Manor"  San  Mateo  Investment 
Co  to  Peninsula  Home  Bldrs. 

Mar.     5.     1947 

Mar.  6.  IMT'-^L  9,  is  il  ;  "Woodland 
Place.  Sub  No  1  of  Ravenswood" 
P  J  Murphy  to  whom  it  m»y 
oonoem     Mar.     3.     1947 

Mar.  6.  1947— Lot  19.  Elm  Court. 
South  San  Francisco.  J  A  Joh- 
ansen  to  whom  it  mav  concern  . 
Mar.    4.    1947 

Mar.  6,  1947— Lot  10,  Blk  30.  Crock- 
er E.sUte  Tr  Sub  No  1''  Made- 
line C  Detmayer  to  Sierra  Con- 
frtructlon    Co   Mar  3.    1947 

Mar.  6,  1947— L  15  k.  16.  B  44;  "No 
Fair  Oaks  Sub  No  3"  Marvin  Mc- 

Intyre    to    Leonard    Monroe    

_ Mar.    6.    1947 

Mar  e.  1S47— L  12.  B  5;  L  18.  B  7; 
B«»lniont  Park'  C  D  Cunningham 
to  Stolte.  Inc Mar.  5.  1947 

Mar  6.  1947— L  17.  B  22 ;  "Aragon 
Sub"    Herman    Spritzer    et    al    to 

Custom  Bilt  Homes.  Inc 

Mar.    5.    1947 

Mar.  «  1947— (1)  Por  L  6.  B  7; 
"Friendly  Acres  Sub  No  1"  (2) 
Por  L  6.  B  i.  "Friendly  Acres 
Sub'".  I.ACoy  *  White,  Inc  to 
whom  It  may  concern  Fob.  26.  194V 

FeH  6.  1947— N'H  L  10.  B  9;  "No 
50.>  Friendly  Acres  Sub  1  (2:  S  S 
Lot  10  Block  9,  N  505  Friendly 
Af^ren  Lacey  4r  While.  Inc  to 
whom  it  may  concern.  Feb.  26.  1017 

Mar     6.    '.947— L    29,    B    1  :    "Tr   •'SPO 
Suburban    Park"   H   J    Dun  lap   et 
al  to  whom  it  may  concern  L 
Feb.    27.    1847 

Mnr  6.  1917— NE'^  L  12.  B  28; 
Oik  P«rk.    Louis  Carpol,  et  il  to 


Recorded  Completed 

Mar.  7,  194'^— Lot  26.  Blk  9,  Map 
No  1  .Pringle  Addition.  Walnut 
Creek  George  W  Brosz  to  whom 
It  may  concern  Feb.  27.  1947 

Mar.  7.  1947— Por  Lot  2.  Hook  Es- 
tate, 6ubdvn  No  1.  near  Walnut 
Qreek  .Itrome  H  Aronds  to  whom 
It   may   concern    Mar.    6.   1947 

Mar  7,  1947 — 1.039  acres  in  Rancho 
Laguna  De  Los  Palos  Colorados, 
near  Orinda  Henry  DIkkers,  et 
al  to  H  J  Dikkers  Feb.  28.  1947 

Mar.  7,  1947— Lot  9,  Hilldale  Tract, 
near    Lafayette    Leslie    C    Dawe 

to   whom    it    may    concern    

Mar.    6,    1947 

Mar.  7,  1947— Ptn  Lot  26,  Map  No  1. 
Macdonoiigh  Subdvn,  near  Wal- 
nut Creek  Thomas  O  Smith  to 
whom  it  may  concern  Mar.  7.  1947 

Mar.   7,   1947— Lot  8,  Blk   2.   Leepf>r 
Tract,    near  Concord   William    E 
Harris  to  whom  it  may  concern  . 
Mar.   7,   1947 

Mar.  8,  1947- Lots  15  A  16,  Liberiy 
Tract.  El  Cerrito  Scott  W  Bonds 
to  whom  it  may  concern  Mar  7.  l947 

Mar.  8.  1947— Lots  22  &  59.  Blk  7, 
Original  Survey  Town  of  Pa- 
checo   George   Shaw   to   whom    it 

may  concern  Mar.  7,  1947 

Mar.  8.  1947— Por  Lot  3,  Blk  30, 
Boulevard  Gardens,  El  Cerrito 
G<M>rge    R    McNutt    to    whom    It 

may    concern    Mar.    7,    1947 

Mar.  8,  1947— Lots  45  ft  46,  Blk  62 
Richmond    Annex    T    G    Anthony 

to   whom    it    may    concern    

Mar.    4,    1947 


9.  Sherman  ft  Hillmans.  Emeat  J 

Camy  to  Pacific  Builders 

Feb.    28,    1947 

March  3.  1947— Lot  5,  Block  167, 
Loma  Terrace.  Herbert  Taylor  to 
whom  it  may  concern  Feb.  28,  1947 

March  4,  1947— Lot  17,  Block  4,  Bet- 
ter Homes  Tract  No  2.  C  W  and 
Ernest  Lunt  to  whom  it  may  con- 
cern  March  4,  1947 


SAN   FRANCISCO  COUNTY 

Recorded  Accepted 

March  10,  1947~Spur  track,  7th  and 
Irvin  Sts.  Southern  Pacific  Go  to 
A  D  Schader March  10.  1947 

March  11.  1947— NE  San  Bruno  Ave 
and  Woolsey.  Annie  A  Stagnaro 
to  John  Munson March  11.  1947 

March  3.  1947—8  Rice  80  W  San 
Jose  Ave.  Cyril  A  and  Rita  M 
Springelmeyer  to  Central  Cali- 
fornia Construction  Co.Jan.  31,  1947 

March  11,  1947—279.  285.  291.  297 
Hale  and  75  Boylston.  John  Mun- 
son to  whom  it  may  concern 

- March  11,  1947 

Feb.  28,  1947  —  Underground  con- 
duits, etc.,  Guerrero  between 
Market  and  19th  Sts.  Pacific  Tel 
ft  Tel  Co  to  Lowrie  Paving  Co, 
Inc - Feb.   26,   1947 

March  10,  1947— NW  Folsom  50  and 
75  SW  Langton ;  N  Rausch  and 
Folsom.  J  T  Jenkins  Co  to  Cen- 
tral California  Construtoion  Co.... 
March  4,  1947 


Release  of  Liens 


SAN    FRANCISCO  COUNTY 


ALAMEDA  COUNTY 

Recorded  Accepted 

March  11,  1947 — 6320  Calaveras  Ave. 
Oakland.  Elizabeth  A  and  B  C 
HilUard  Jr  to  Larson  ft  Smock  . 
March    10.    1947 

March  11,  1947—3809  Redwood  Rd, 
Oakland.  George  A  and  Phyllis  L 
Patterson  to  C  A  Reinhard  Con- 
struction Co March  6,  1947 

March  11.  1947— Lot  9.  Block  16, 
Map  No  6.  Regents  Park.  Albany. 
Ray  R  and  Dorothy  A  Aalbu  to 
Antone  Sazel,  Home  Modernizing 
Co March  6,  1947 

March  11,  1947—6166  Williams  St, 
Castro  Valley,  Hayward.  Glaab 
ft  Rosebrook .....March  6.  1947 


Liens  Filed 


MONTEREY  COUNTY 


Recorded                                        Amount 
March  6,  1947— E  H  of  Lot  17  and  E 
>4    of    Lot   19.    Block    46.    Carmel 
City.  George  Dietl   vs  Charles   M 
and  Vera  L  Marcoll $3,102.23 


Recorded                                         Amount 
March    11.   1947— Beginning  100  NE 
Santiago  and   42nd  Ave.  Charles 
L     Harney    to    E    J    and    Grace 
Quinn    


Non-Responsibility 


ALAMED  ACOUNTY 


March  11.  1947  —  1856  Woodhaven 
Way,  Oakland.  Charles  T  and 
Geneva  E  Greene  as  to  improve- 
ments on  property. 


Plumbing  Permits 


OAKLAND 


1966    41st     Ave;     owner.     Drydale; 
plumber,   J  A   Freltas;  7   fixtures;  4 


-m 


•TRUCTUREf. 

iMooaroaATsa 

220  MonU«in.ry  Rtr«rt.   YUljpn  ••0407 

San   FraneUco  4,  Calif. 

Sacramento  Oflle*: 

1014  -  Mh  St..  Phona  Sao.  MMS 


MONTEREY  COUNTY 


Recorded  Accepted 

March  3.  1947— Lots  10  and  12,  Block 
8  .Withers.  John  M  and  Dorothy 
M  Irish  to  whom  It  may  concern 
March  3.  1947 

March  6.  1947— Lot  10,  Block  14, 
Vista  Del  Rey  Tract.  Durbin  and 
Eklna  H  Sayera  to  whom  it  may 
concern March  5,  1947 

March  6.  1947— Lot  12,  Block  14, 
Vista  Del  Rey  Tract.  Durbin  and 
Edna  H  Sayers  to  whom  it  may 
concern March  6,  1947 

March  6.  1947  — Ptn  Block  308B, 
Fairway  Homes  Tract  (lot  54.71x 
84.92).  Gorege  W  Cowell  to  whom 
it  may  concern March  5,  1947 

March  5.  1947— Lot  10.  Block  808A. 
Vardek  W  and  Jacqueline  H 
Houry  to  whom  it  may  concern 
March  1.  1947 

March  4,  1947— Lot  6,  Block  9,  Ord 
Terrace,  Etc.    Barbara  M  Stend- 

ler  to  whom  It  may  concern 

March    4.   1947 

March  S.  1947— Lot  14.  Block  6.  Hol- 
aday  Tract.  James  N  and  Ruby 
Pearl  Freeman  to  whom  it  may 
concern Feb.  28.  1947 

March  6.  1947  -Lot  S,  Block  IS.  Alice 
Connelly  Tract.  Robert  S  Mac- 
Lafferty  to  whom  it  may  concern 
March  3.  1947 

March  8.  1947— Ptn  Lot  13,  Oabilan 
Acres.  W  Eccles  Baird  to  whom 
it  may  concern March  4,  1947 

March  4.  1947— Lot  8,  Block  6.  Sun- 
stream  Village.  Sallnaa.  J  A 
Erickson  to  whom  it  may  concern 
_ Feb.  28.  1947 

March  8.  1947— Lots  W  and  X,  Block 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ud.  \ 

Mannfactarers  of 
Wire  Cut,  Repressed  Par-    \%T%\CU       Hollow    Baild- 
inf.  Add  Resistinir,  Face,    |j|f  1|.A^       ing.     Partition 
Flr»  aay,  and  Fir«   .   .   .    "'••■^"      and  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


lUE 


JOIST  HANGERS 

Aff     RIZES 

FOR  IMMEDIATE  DEUVERY 

PATTERSON  &  ELVIN  IRON  WORKS 
280— ISth  STREET,  SAN   FRANCIbCO 


MA.krI     tftt7 


O'NEILL  LUMBER   GO. 

D'tsir'tbutors  of   West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999   BvMM  Av«. 
Sm   FranciK*,  Calif. 
PAofi*:  GArfiald  9110 


...  YARDS    AT   . 
799   County    Road 
San   Carlo*.   Calif. 

Phnnr:   San   Carlo*   2041 


M 


907   Bnnania    Road 

Laa   V«ta«,    Navada 

hhnnr:    Las  VaM*    1^44 


"For  a  Square  Deal  Cull  O'Neill' 


mMW 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 

575  Berry  Street  Phone  MArket  3121 


W«  Arm  Rmady  fe  Smryf  Your  ff«q«lr*m«iifs 

READVMIXED  CONCRETE 


''<&). 


M-BiiHiai™ 


A    C.  HORN  COMPANYINC 


t  r.tfi>  i'><-o   7  ,   (  Ji) 


•  t>       Bu.Mp.iq     Contfrwction      iJfCf   1>*>f 


wimmmmmtmff^ 


i 


PAGES 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  MARCH  12.  1947 


gas  outlets;  12  water  connections. 

604  "Vernon;  owner,  Jonea;  plumb- 
er, Durant;  6  fixtures;  2  ga«  outlets; 
10  water  connections. 

8436  Dowling  8t;  owner,  J  Mattos; 
plumber,  Wm  Souxa;'  22  water  con- 
nections. 

liao  36th  St ;  owner,  J  Earl ;  plumb- 
er. Cleaners'  Exchange;  2  gas  out- 
lets; 2  water  connections. 

1931  73rd  Ave;  owner ;  plumb- 
er, H  Jensen;  2  fixtures;  S  water 
connections. 

1709  64th  Ave;  owner,  Campbell; 
plumber,  A  Feldhammer;  8  fixtures; 
5  water  connections. 

1125    Campbell    St;    owner,    N    T 


Cleaners;   plumber,   E   Eaton;   2   gas 

outlets. 

818  S2nd  Ave;  owner,  ;  plumb- 
er, Wm  Souza;  1  fixture;  2  water 
connections. 


Electrical  Permits 


SAN    FRANCISCO 


Gassified  Advertising 


1—    MISCELLANEOUS 

Are  you  interested  In  well-trained, 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS.  ENOINEERS. 
DRAFT.SMEN,    STTRVEYORS,  ESTI- 
MATORS.    SALES      ENGINEERS. 
CONSTRUCTION      ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS,   GArfleld   1617 
Technical  Positions  Agency 


BOOKKEEPINQ  SERVICE 
All  taxes,  payrolls  for  business  firms, 
contractors  and  Individuals.    No  ac- 
count too  large  or  too  smalL    SBa- 
bright   4462.  (tf) 

EXPERT  DRAFTING  SERVTCBa 
FREE  LANCE.  Phone  GRayatone 
««; (tf) 

2—     HELP  WANTED 


Experienced  Salesman  and  Esti- 
mator for  contract  and  retail  Vene- 
tian blinds  and  window  shades.  State 
previous  experience  and  starting  sal- 
ary expected.  Permanent.  Salary  open. 
Box  314,  Dally  Pacific  Builder.        8/17 

3— POSITION  WANTED 

Experienced  purchasing  agent  de- 
sires position  with  reliable  construc- 
tion concern.  Willing  to  travel.  Re- 
ply Box  310  Dally  Pacific  Builder. 
^___ 8/14/47 

ARCHITECTURAL  DESIGNER,~12 
years'  experience  in  detailing,  work- 
ing drawings,  perspectives,  small 
homes,  etc.,  would  like  free  lance 
work.  Phone  BAyview  8669.  8/18 

ill  FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  8TACKER6, 
TRUCKS.  Pacific  Carriers,  Oakland 
KB  4-16B1. 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .036-ln.  45HxB«-ln.  Alum- 
inum Products  Co.,  3245  16th  Street 
Phone  UNderhill  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8286.  (tf ) 


LUMBER  -  BLDO.  MATERIAL: 
Fir  Dimension,  specified  length ;  Fir. 
timbers  plark;  Fir.  beards;  kiln-dried 
Common  Pine;  Shingles;  Insulation 
Board;  Plywood;  Yellow  Pine  hard- 
wood flooring:  Metal  Lath:  Pine  Sld- 
Inp;  Sheet  Rock;  Oak  Floor;  DIMEN- 
SION FIR,  RANDOM  LENGTHS.  No 
3   COMMON   AND   BETTER,   $62.00. 

AssocUted  Contractors'  Service 
971  Sutter  St.,  S.  F   9— PRospect  4600 


PLYWOOD 

We  have  a  large  quantity  %-tnch 
Plyscored,  rough.  Ideal  for  sub-floor- 
ing, sheathing.  Reductions  for  quan- 
tity purchases. 

SHINGLES 

Red  cedar  by  the  square  or  carload. 
Western  Pumlstone  Co.,  Commercial 
Rd.  off  County  Rd.,  San  Carlos,  Calif. 
Phone  San  Carlos  1202.  S/12 


'/4-INCH   PLYWOOD 
New    Colma    Mill   A    Lumber    Co., 
Daly  City.   Telephone  DE.   8344.   De- 
coto.    Calif.,    Telephoi^e    Decoto   2t71. 

t/14/47 


CALCULATOR,  pracilcallv — new! 
Model  D-8  Frlden,  |400.  C.  E.  Rand- 
let  t,  266  El  Camlno  Real.  Redwood 
City.  (8/17) 


1  Y.\LE  FORK  LIFT.  Model  K-31- 
ARS  6  With  Ga^  Electric  Conversion. 
Excellent  ronditlon :  12500.00.  Call 
TWInoaks  6096,  (8/17) 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANEHOIST  ft 
MONORAIL  CO. 
Femierfy  Knewii  •• 
Rlege  Tremrall  Systems,  lee. 

593  Market  St..  So*  Ff^neUce 
YUkee  «-20«2 


3r.«7  26.^0  Srd  St;  owner,  Pelllgrliil 
Service;  contractor,  Casey  Elec  Co; 
motors. 

3588  2511  San  Bruno;  owner,  

contractor,   Casey   Elec   Co;   special. 

3589  177    Maiden    Lane ;    owner 
Payne;   contractor,   Neon   Sign    Serv- 
ice  Co;    signs. 

3590  Alemany  &.  Onodaga  NE  cor; 
o%vner.  P  T  A  T  Co ;  contractor,  Edw 
W  Scott  Elec  Co;  8  outlets;  8  ping?. 

3591  125  Arch ;  owner,  Klassen ; 
contractor,  Eureka  Elec  Co-   10  out- 

llets;  9  switches;  10  plugs;  service. 

3592  SE  cor  Russia  &  Moscow; 
I  owner,  BJorkman;  contractor.  Eureka 

Elec    Co;    temporary   saw. 

3593  737  4th  Ave;  owner,  Mc- 
Carthy; contractor.  Century  Elec 
Const  Co:   10  pluf;s. 

3594  29.'»9  Clement;  owner,  Valanla 
St  Valanla;  contractor.  Century  Elec 
Const  Co;  1  plugs. 

3.'>95  .365  3l8t  Ave ;  owner,  Sa.Sh ; 
contractor.  Century  Elec  Const  Co; 
motors. 

3596  1522  28th  Ave;  owner.  Ilez- 
Un ;  contractor,  Richmond  Elec  Co ; 
10  outlets;  7  switches;  15  plugs;  ser- 
vice. 

3.';97  222  Pery  St;  owner,  Oakland 
Bible  Institute,  Foster  &  Klelaer; 
contractor,  Elec  Prod  Corp;  signs. 

3598  244  West  Portal:  owner, 
Weltzel  Shoes;  contractor.  Electrical 
Prod  Corp;  signs. 

3599  2285  Srd  St;  owner,  Stan- 
ley F  Staton ;  contractor,  P  &  J  Elec 
Co;  5  outlets;  7  plug.s;  motors 

3600  1753  Geary;  owner,  Ovrollor; 
contractor,  Amerlo'an  Elec  Sign  Co; 
sipns. 

3601  2.^35  Union;  owner,  Charles- 
ton; contractor,  Malm  &  Welter;  2 
outlets. 

3602  25  Fulton;  owner,  Wilson  & 
Martin;  conirartor,  Malm  &  Welter; 
3  outlets. 

3603  942  Pacific;  owne.r.  United; 
contractor.  Malm  A  Welter;  2  out- 
lets ;    1   switch ;    3   plugs. 

3604  260  P'Farrell;  owner.  United 
National  Theater:  contractor,  Won- 
derllte  Neon   Prod   Co;    signs. 

3605  645  Valencia  owner.  Luke  St 
Larrv;  contractor,  Wonderlite  Neon 
Prod   Co;   signs. 

3C06  3535  Balboa:  owner,  L  Map- 
saglla:  contractor,  Wonderlite  Neon 
Prod  Co;  signs. 

3607  445  Oolden  Gale ;  owner,  Mmg 
Auto  Painting,  Plating;  contractor, 
MacCole  Elec  ;  6  plugs ;  service ;  mo- 
tors  . 

3608  1170   Sacramento    St;    owner, 
;    contractor,   Ets-Hokln-Oalvan ; 

15  outlets;   10  twitches;    16  plugs. 

S609  761  Howard;  owner,  Del 
Monte  Meat  Co;  contractor,  Atlaia 
Elec  A  Eng  Co;  alteration.^. 

3610  2215  Irving:  owner,  Bob's 
Danish  Pastry  Shop;  contractor.  At- 
las Elec  A  Eng  Co;  motors. 

3611-32  Various  locations  and  own- 
ers; contractor.  Apex  Electric  Co; 
signs. 

3633  254  Bush  St;  owner.  Mills 
Estates;  contractor,  H  S  Tittle;  11 
outlets;   15  plugs. 

3634  2844  Mission  St;  owner.  Pay- 
less  Market ;  contractor,  Kennedy 
Electric;  service;  motors. 

3635  1665  Mission;  owner,  Pere- 
fold  Refrigerator  Co;  contractor, 
Kennedy  Electric;  2  outlets;  4  plugs; 
service;    1    sign  circuit. 

3636  76  De  Soto  St ;  owner ; 

contractor,  Kennedy  Electric;  motors. 

3637  444  Market  St;  owner,  C  L 
TUden;  contractor,  Kuchel  A  Slevers; 
special  equipment. 

3638  170   Russ   St;   owner.    Taste- 


good    Bakery;    contractor,    Kuchel  A 
Slevers;   service;   motors. 

36S9  3248  Mission ;  owner,  Donner 
Realty  Co;  contractor,  Bedford  Elec- 
tric; sign  feeder. 

3640  476  Geary;  owner,  R  J  Silver- 
man ;  contractor,  QRS  Neon  Co;  sign. 

3641  4700  3rd  St;  owner,  Cjnril 
Deulkes;  contractor,  QRS  Neon  Co; 
sign. 

3642  765  Market;  owner.  Golden 
Rule  Cafe;  contracto;-,  Quality  Elec- 
tric ;  service ;  motors. 

3643  568  Funston ;  owner,  McClel- 
land; contractor.  Quality  Electric; 
service ;  range. 

3644  675  Treat ;  owner.  Regal  Pale ; 
contractor.  Quality  Electric;  motors; 
horn. 

3645  628  20th  St;  owner,  Bertola; 
contractor.  Arc  Electric;  repair  spe- 
cial complaint. 

3646-52  Various  locations;  owner, 
Balcher;  contractor,  Arc  Electric;  10 
outlets;  10  switches;  10  plugs;  cable. 

3653  273  Liberty;  owner,  Galou; 
contractor.  Arc  Electric;  new  service 
equipment. 

3664  1018  Grant  Ave ;  owner,  Dere ; 
contractor,  Chas  H  Tick;  meter  loop. 

3655  500  Beale;  owner.  United  En- 
gineering Co;  contractor  Grandl  Elec- 
tric :  shop  Inspection ;  wiring,  etc. 

3656  1363  41st  Ave;  owner,  Warda 
Bros;  contractor.  Grand!  Electric;  10 
outlets;  11  switches;  16  plugs;  service 

3657  2124  Taraval ;  owner.  Van  Der 
Koag ;  contractor,  Dover  Electric  Co ; 
alterations. 

3658  28  Sylvan  Way;  owner,  J 
Dletcks;  contractor.  Crown  Electric; 
4  outlets;  3  switches;  3  plugs. 

3659  68  Hoff  Ave;  owner  ,Horoe 
Layndry  Co;  contractor.  Marine  Elec- 
tric; 2  outlets;  1  switch. 

3660  1860  Lombard ;  owner,  ; 

contractor,     Silvio     Chrosso;     under- 
ground service. 

3661  915  Columbus ;  owner,  Mayori ; 
contractor,  Brumfleld  Electric  Sign 
Co;  sign. 

3662-63  629  Green  St;  owner,  Far- 
rls;  contractor,  Brumfleld  Electric 
Sign  Co;  sign. 

3664     1603  Halght;  owner,  Scapozl; 


Official  Proposal 


Davis  Campus 


•ADVERTISEMENT    FOR    BIDS 


"Subject  to  the  conditions  pre- 
scribed by  the  underslgnel,  sealed 
bids  are  Invited  for  the  following 
work  for  the  construction  of  the  Soils 
and  Irrigation  Buildlr.g  on  the  Davis 
Campus,  University  of  California, 
Davis,  California:  (1>  General  Co.t- 
stnictlon,  (2)  Electric  W^ork.  (3)  Air 
Conditioning  Work,  (4>  Plumbing 
Work,  (5)  Heating  and  Ventilating 
Work,  (6)  Combination  Plumbing  and 
Heating  and  Ventilating  Work,  (7; 
Combination  Plumbing,  Heating  and 
Ventilating  and  Electrical  Work.  (8> 
Combination  General  Construction. 
Electric,  Plumbing  and  Heating  and 
Ventilating  Work.  This  project  has 
been  granted  CPA  authorization  un- 
der VHP-1.  Plans  and  specifications 
will  be  issued  to  Intending  bidder? 
upon  the  deposit  of  fifty  ($50)  dol- 
lars per  set.  No  bids  will  be  re- 
ceived after  2:00  P  .M.  March  24, 
1947  Plans,  specifications  and  In- 
formation will  be  available  stariing 
February  26.  1947.  at  the  Cashlcr'b 
office,  10£  Adnnlnistration  Building, 
University  of  California,  Berkeley, 
California,  and  at  tho  Business  Of- 
fice. 101  Administration  Bu.lding 
University  of  California,  Davis,  Cal- 
ifornia. The  right  to  reject  any  and 
all    bids   is    reserved. 

"THE  REGENTS  OF  THE 
UNIVERSITY    OF   CALIFORNIA" 
(Dally  Pacific   Builder) 
(2/27,  28;  3/4,  5,  6,  7,  10.  11,  12/47) 


BAxeo 


PRESSURE    TREATED    LUMBER 
POLES       PILING    / 


J.ff.Baxfers  Co. 


IJJ    MONTC.OMMY    STRtfT    •    SflN    FRANCISCO    4     CAlUO«NIA 
lOS     ANC-flfS       lO:jr.    RfAfM       AIAMIDA       CAllfORNIA      U     S     A 


contractor,  Brumfleld  Electric  Sign 
Co;  sign. 

3666    1798  San  Jose ;  owner, ; 

contractor,  Retter  Electric;  altera- 
tions. 

3666  260  Grand  View  Ave;  owner, 
Hagen ;  contractor,  Retter  Electric ;  3 
outlets;  3  switches;  3  plugs;  meter 
loops. 

3667  720  Market  St;  owner,  H  S 
Crocker ;  contractor,  Cimino  Electric ; 
7  outlets ;  2  switches ;  2  plugs. 

3668  1077  Howard;  owner,  Para- 
nlte  Wire  Co;  contractor.  Victor  Le- 
moge;  3  outlets;  2  switches;  1  plug; 
alterations. 

3660    Rivera  S  side  100  ft  E  of  30th 

Ave;    owner ;    contractor, 

Richmond  Electric;  temporary  saw 
service. 

3670-71  Various  locations  on  Fan- 
ning Way;  owner,  Doelger;  contrac- 
tor, Richmond  Electric;  8  outlets;  8 
switches;  8  plugs;  service. 

8672  3235  22nd;  owner,  Worley; 
contractor,  Wteber-Conroy ;  sign  feed. 

3673  471  Hazelwood  Ave;  owner, 
Horlwltz ;  contractor  Weber-Conway ; 
range. 

3674  369  Sth   St;   owner,  _ ; 

contractor,  Eveready  Electric  Serv- 
ice; 10  outlets;  2  switches;  6  plugs; 
service;  motors. 

3676  347  Hayes;  owner,  American 
Tailors;  contractor,  Eveready  Elec- 
tric; 2  outlets;  2  plugs. 

3676  845  Church  St ;  owner ; 

contractor,  Ets-Hokin  A  Galvan; 
temporary  saw  service. 

3677  260  O'Farrell;  owner.  United 
Nations  Theater;  contractor,  Matson 
Electric;  2  temporary  searchlights. 

3678  272  Post  St;  owner,  ; 

contractor,  Frank  F  Goodman;  16 
outlets. 

8679     601   Montgomery   St;    owner. 


San  Francisco  Operating  Co;  con- 
tractor, Bylngton  Electric;  1  pin  ball 
plug. 

3680  1482  Sutter  r  owner,  Dorches- 
ter Hotel  ;contractor,  Bylngton  Elec- 
tric; correct  sub-standard  wiring. 

3681  1704  Fillmore;  owner,  Dar'a 
Liquor  Store;  contractor,  Bylngton 
Electric;  3  plugs. 

3682  127  Clement;  owner.  Rosen- 
berg; contractor,  Bylngton  Electric; 
3  outlets;  1  switch;  motors. 

3683  1364  Post  St;  owner.  BAM 
Auto  Co;  contractor,  Bylngton  Elec- 
tric ;  3  outlets ;  1  switch ;  2  plugs ; 
service. 

3684  14  Sansome  St;  owner,  Ameri- 
can Trust  Co ;  contractor.  Central 
Electric;  14  plugs. 


POSITIONS   OPEN 


S-619  —  STRUCTL.  DRAFTSMAN, 
exper.  on  steel  and  concrete.  $446  mo. 
plus  O.T.  12  months'  contract  Manila. 

S-603— ARCHTL.  DESIGNER,  with 
several  yrs.  experience  on  the  board. 
$500  month.  San  Francisco. 

S- 618— ARCHTL.  DESIGNER,  with 
several  years'  exper.  on  industrial 
bldgs.  Salary  open.  San  Francisco. 

S-620  —  ARCHTL.  DRAFTSMAN, 
experienced.  San  Francisco. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(Ageaey) 

Newton  D.  Cook,  Mgr. 

S7  POST  ST.  S.  F.  4 

GArfleld  9248 
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Wfiaf  mokes 

28,000,000 

Houses  "CM"? 


A  surprisingly  few  of  the  Nation's 
approximately  28,000,000  wired 
homes  contain  sufficient  wire  and 
enough  outlets  to  provide  convenient, 
efficient  use  of  electricity. 

For  that  reason,  many  millions  of 
homes  are  considered  old  and  out-of- 
date,  no  matter  what  their  actual  age. 

The  installation  of  up-to-date  wiring 
in  an  old  home  will  bring  the  comfort 
and  conveniences  of  electrical  service, 
and  also  enhance  the  value  of  the 
house  for  rental  or  sale  purposes. 

Alert  architects,  now  remodeling  out- 
moded houses,  are  recommending  re- 
wiring as  a  No.  1  modernization  essen- 
tial.  They  KNOW! 


NORTHERN     CALIFORNIA 
ELECTRICAL     BUREAU 

1355  Market  Street 
San  Francisco  3 
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PLANS  and 
Speculations 


Robert  D.  Diet  has  been  named 
to  the  newly-created  post  of  traf- 
fic engineer  of  Fresno.  He  former- 
ly was  an  assistant  traffic  engi- 
neer in  Seattle. 

oOo 

Construction  of  a  thousand  foot 
long  and  25-foot  high  dam  in  Clear 
Creek  ranyon  in  Ormsby  County  to 
store  water  for  use  in  reclaiming 
aris  portions  of  the  2000-acre 
prison  farm  (cost  about  |50,000> 
would  be  authorized  should  a  bill 
introduced  recently  in  the  Nevada 
assembly  be  passed. 
oOo 

Lodi  Mayor  Robert  H.  Rinn  has 
been  authorized  to  take  action  to 
acquire  the  local  muny  airport  now 
up  for  disposal  by  WAA. 
oOo 

Establishment  of  a  union  termi- 
nal at  Oakland's  40th  Street  and 
San  Pablo  Avenue  was  advocated 
recently  by  the  Oakland  Real  Es- 
tate Board. 

oOo 

A  Nevada  legislative  bill  pro- 
vides that  an  educational  survey 
to  determine  the  ctate's  elementary 
and  high  school  needs  would  be 
carried  out. 

oOo 

Sewerage  problems  of  the  sub- 
urban arr>as  linked  to  San  Jose 
will  be  Rtudied  by  the  city  engineer, 
and  the  report  will  be  used  as  a 
basis  for  ccnsidering  requests  for 
further  connections  to  the  city  sys- 
tem. 

oOo 

San  Mateo  vet  organizations  are 
making  an  actual  door-to-door  in- 
quiry to  determine  that  city's  hous- 
ing needs. 

oOo 

An  application  for  permission  to 
build  the  new  Walnut  Grove  Bridge 
has  been  submitted  to  the  army 
engineers  by  Sacramento  County 
Engineer  E.  A.  Fairbairri. 
oOo 

Badly  necdf-d  additions  to  the 
Burlingame  fire  department  can 
be  financed  only  through  a  bond 
issue,  it  was  pointed  out  at  a  joint 
city  council-fire  commission  meet- 
ing recently. 

oOo 
SalinsH  cit'zens  will  vote  on  park- 
ing meters  Apiil  15. 
oOo 

EI  Cerrito  citizens  will  vote  on 
proposals  for  a   long-range  street 
improvement  .ind  establishment  of 
a  park  system  on  April  22. 
oOo 

Surplus  structures  allocated  to 
the  California  Polytechnic  School, 
Voorhie?  Unit,  at  San  Dimas,  will 
b«  converted  into  about  8,000  sq. 
ft.  of  classroom  facilities. 
oOo 

Hftnford  (Kings  County)  super- 
visors have  authorized  nurchase  of 
an  army  barrack-!  building  for  use 
as  a  recreation  center  in  Avenal. 
Cost  of  the  structure,  moving  and 
installation  was  set  at  $4,300. 
# 

Bids  Asked  for  Vet 
Hospitals  in  Fresno, 
Montana,  in  March 

WASHINGTON.  —  Army  engi- 
neers  have  announced  a  new  lisf 
of  Veterans  Administration  prener- 
al  medical  and  surgical  hospital 
on  which  construction  bids  will  be 
takon  durinf,  March.  Two  of  the 
hospitals  are  located  in  the  far 
west.  They  are: 

Fresno.  250  -  bed,  designed  by 
Mapten  *  Hurd,  and  Huber  &  Kna- 
pik.  San  Francisco,  architect-engi- 
neers. 

Mile*?  rifv.  Mont.,  100-bed,  de- 
signed by  Mclvrr,  Cushinif  &  Ter- 
rell, Billings,  Mont.,  architect-en- 
gineers. 

In  the  mJdwest  there  is  the  500- 
b«»d  hospital  at  Omaha,  Nebr.,  de- 
signed by  Ellerbo  and  Company,  St. 
Panl,  Minn.,  and  Leo  A.  Daly  and 
Company,  Omaha,  nrch'tect  -  engi- 
nten. 


San  Carlos  Vets 
Take  Grievance  to 
Contractors'  Board 


Charges  that  W.  A.  Gould,  San 
Carlos  contractor,  was  staging  "a 
freezeout  on  veterans"  at  his  Sun- 
set Highland  development  after  se- 
curing veterans  priorities  to  begin 
conFtruction  were  voiced  Wednes- 
day at  a  conference  of  federal, 
state  and  veterans  representatives 
at  the  San  Francisco  office  of  the 
Contractor's  State  License  Board. 

Freeman  S.  Waterman,  San  Car- 
los city  councilman  and  attorney 
for  25  vets  contesting  the  actior., 
stated  the  charges  and  averred 
that  his  group  "would  use  strong 
arm  methods,  if  necessary"  to  pre- 
vent other  veteran  purchasers  from 
cancelling  their  contracts. 

He  indicated  that  he  would  bring 
suit  to  cloud  the  title  of  the  de- 
velopment and  was  also  consider- 
ing petitioning  for  a  formal  hear- 
ing seeking  revocation  of  Gould's 
license.  Waterman  contends  that 
his  clients  signed  sales  contracts 
early  in  1946  and  that  in  Novem- 
ber of  last  year,  "when  the  build- 
ings were  95  per  cent  completed*', 
some  of  them  were  notified  of  a  re- 
duction in  price.  Later  this  reduc- 
tion was  rescinded,  he  said. 

The  contracts,  contained  an  es- 
calator clause  but,  he  asserted,  "in- 
crases  up  to  |2875"  could  not  be 
supported  by  added  costs  in  com- 
pleting the  remaining  five  or  ten 
per  cent  of  the  dwelling.  J.  B.  Bar- 
ton, representing  the  FHA,  ex- 
plained his  agency's  procedures 
and  admitted  granting  a  price  in- 
crease, which,  he  said,  was  based 

the  I 


I  Contract  for  Conchas 
I  Canal  Awarded  Idaho 
[Contractor  Terteling 

WASHINGTON.  —  Construction 
of  laterals  and  a  3.3  mile  section 
of  the  Conchas  Canal  on  the  Tu- 
cumcari  project  in  eastern  New 
Mexico  has  been  ordered  by  the 
Bureau  of  Reclamation  under  a 
contract  totaling  $875,769. 

This  contract  was  awarded  to 
the  J.  A.  Terteling  &  Sons,  Inc., 
of  Boise,  Ida.,  low  bidder.  Acting 
Secretary  of  the  Interior  Oscar  L. 
Chapman,  announced  today. 

All  work  must  be  completed 
within  seven  months  after  the  com- 
pany receives  notice  to  proceed. 

This  project  will  provide  irriga- 
tion facilities  for  46,000  acres  ol 
land  now  generally  devoted  to  live- 
stock grazing  and  some  dry  farm- 
ing. Irrigation  water  will  supplo- 
ment  the  livestock  industry  and 
stabilize  the  general  economy  of 
the  area.  A  total  of  560  families 
will  be  provided  with  irrigation 
farms  as  a  result  of  the  construc- 
tion work,  Department  of  Interior 
said. 

Work  on  the  Conchas  Canal  was 
stopped  early  during  the  war  but 
was  resumed  in  April,  1944,  as  a 
war  food  project.  The  work  to  be 
done  now  will  extend  it  to  the  Hud- 
son Canal.  The  laterals  to  be  con- 
structed are  in  units  2,  3  and  4. 

Majoi  contract  items  include 
260,000  cubic  yards  of  common  and 
rock  excavation,  pouring  of  5,600 
cubic  yards  of  concrete  requiring 
8,400  barrels  of  cement,  installa- 
tion of  nearly  14,500  lineal  feet  of 
concrete  pipe  in  sizes  varying  from 
18  inches  to  five  feet  in  diam- 
eter, and  installation  of  more  than 


mm 


WHAT  PRICE  APPEASEMENT? 


on    additional    footage    not   in    ,  „  „  .      .   ^ 

original  plans.  1 240  tons  of  reinforcement  bars  an:! 

In  reply  to  a  question  by  Water-  other  metal  work 
man.  Barton  stated  that  had  his 
agency  known  of  the  existence  of 
the  sales  contracts  it  probably 
wouldn't  have  approved  the  in- 
crease. 

R.  W.  Biiggs,  oftice  of  housing 
expediter  official,  pointed  out  that 
neither  Gould  nor  his  attorney  wac 
present  at  the  meeting  and  that  he 
understood  they  were  invited. 
Briggs  also  informed  the  gather- 
ing that  in  a  similar  dispute  at 
Redwood  Village,  the  Peninsular 
Contractors  had  agreed  t9  submit 
the  case  to  arbitration. 

Waterman  announced  that  he 
would  ask  a  San  Carlos  city  coun- 
cil investigation  into  the  allefced 
action  of  Gould  in  receiving  build- 
ing permits  for  600  sq.  ft.  buildings 
and  "then  building  1200-ft.  ones." 

James  W.  Cowan,  of  the  Depart- 
ment of  Veterans  Affairs,  who  has 
been  conducting  a  probe  of  veter- 
ans' houring,  presided.  The  meet- 
ing was  attended  by  Louis  Erb  and 
N.  .T.  Morrissey,  deputy  registrars 
of  contractors,  with  whom.  Water- 
man f^aid  he  would  file  a  formal 
complaint. 


WAA  OFFERS  40  MILUON 
FEET  WIRE.  CABLE  AT 
SAN  FRANCISCO  YARDS 


WA  SHINGTON.— Approximate- 
ly 40  million  feet  of  surplus,  gov- 
ernment-owned electrical  wire  and 
cable  worth  ten  millior.  dollars 
(new  cost)  ^tc  being  offered  for 
sale  by  War  Assets  Administration 
on  a  competitive  bid  basis. 

The  material  includes  types  of 
one  to  44  conductors;  1,630  to  two 
million  circular  mils;  varnish  cam- 
bric, rubber  and  synthetic  insula- 
tions; rubber  jackets,  asbestos  and 
cotton  braids:  lead  sheaths  and 
basket  weave  armors;  voltage  ra- 
ting 300  to  600. 

Packa?r*'d  in  coils  and  reels,  mo«t 
of  this  wire  and  <'able  is  unused. 

Although  located  in  most  of 
WAA's  regional  v)fflces,  largest  in- 
ventories are  held  in  New  York, 
Los  Angeles  and  San  Francisco. 
DetatlH  information  may  be  ob- 
tained in  these  offices. 

No  longer  subject  to  prioritv  reg- 
ulations, the  wire  and  cable  are 
offered  f.o.b.  location. 


Rail  Car  Officials 
Study  Freight  Car 
Rapid  Production 

WASHINGTON.  — Colonel  J.  M. 
Johnson  announced  today  that  he 
is  calling  a  group  of  representa- 
tives of  the  railroads,  car  linos, 
and  car  Duilders  to  meet  in  Wash- 
ington on  March  14  for  the  purpose; 
cf  developing  an  aggressive  pro- 
duction program  for  the  buildinie; 
of  new  freight  cars  on  a  miiiinum 
monthly  schedule  of  10,000  cars. 

Colonel  John!>on  has  also  invit*yi 
representatives  of  spccialti(s  and 
component  manufacturers  to  meet 
with  him  on  March  IS  to  survey 
the  field  to  study  meeting  the  min- 
imum 10,000  car  per  month  pro^ 
duction  schedule  in  addition  to  the 
requirements  necessary  for  n 
freight  car  repai?-  program.  AmonK 
them  is  H.  a.  Spencer,  presidi-nt 
Fruit  Growers   Express  Company. 

The  reprrsentatives  of  the  va- 
liour  groups  will  be  asked  to  se- 
lect a  ta?k  committee  to  work  and 
adviso  ODT  in  maintaining  a  prop- 
er flow  of  steel  ir  each  plant,  in- 
cluding the  "pccia'ties  components, 
advising  the  railroad  car  builders 
and  component  manufacturers  o< 
available  steel  items  that  they  arc 
unable  to  locate  and  a!isist  in  ov- 
ercoming iny  bottlenecks  that  may 
develop. 

AMBROSE  REAPPOU4TED 


Superhighway  Bill  Voted  by  State  Senate; 
Final  Action  to  Be  Taken  in  Assembly  Soon 

SACRAMENTO.— The  California  senate  has  par^sed  the  |2.8 
billion  super  highway  bill  by  a  vote  of  32  to  5.  The  bill  has  been 
returned  to  the  a.ssembly  for  further  action,  and  observers  are  pre- 
dicting a  stormy  .session  in  the  lower  house. 

One  of  the  chief  reasons  for  demanding  immediate  action  is  the 
fast  mounting  fatality  and  injury  rate  on  the  state's  highways.  Traffic 
accidents  killed  41  and  injured  851  of  every  100,000  persons  in  the 
state  in  1946,  Governor  Warrens- 
declared  today.  Without  final  fig- 
ures, at  least  3,800  people  met 
violent  death  on  roads  and  streets 
last  year.  Approximately  80,000 
were  injured. 

"There  was  a  time  when  Cali- 
fornia had  the  outstanding  high- 
ways in  the  union,  but  they  have 
failed  to  keep  abreast  of  popula- 
tion giHjwths  and  transportation 
demands.  Their  inadequacy  today 
is  apparent  to  everyone  —  and  in 
tragic  terms,"  Governor  Warren 
said. 

He  ix)inted  out  that  6,000  miles 
of  the  state's  13,086  were  two-lane 
roads  less  than  20  feet  wide,  while 
360  miles  were  of  the  three-lane 
type.  Two-lune  roads  are  bottle-- 
necks and  three  -  lane  are  death 
traps,  he  declared.  Against  this, 
he  cited  the  desperate  need  for  at 
least  2,500  miles  of  divided  high- 
ways to  protect  lives  and  elim- 
inate congestion. 

It  was  the  governor's  belief  tiiat 
the  state's  finances  were  badly  out 
of  balance  between  needs  and  rev- 
enues, and  they  are  getting  worse 
all   the   time,  he   added.     uLe   an- 
nounced that  in  preparing  the  bud 
get  for  the  coming  fiscal   year   ,it 
was   necessary   to  defer   some   $40 
million    in    urgently   needed   work. 
"The    plans    were    ready    and    the 
j  projects    approved     by    the    state 
Inighway  commission,  but  the  nec- 
essary  funds  were  not  available,'* 
he   said. 

Tax  Is  Low 
Funds  provided  by  gasoline  taxes, 
federal  aid,  m<>tor  vehicle  fees  and 
taxes  on  diesel  fuel  will  allow  only 
$27  million  fur  new  construction 
and  reconstruction  on  California 
highways  this  year,  Governor  War- 
ren continued.  He  compared  this 
with  the  estimate  made  in  1943 
that  work  costing  $700  rcillion 
would  be  required  in  addition  to 
a  regular  building  projrram  to  pro- 
vide an  adetjuate  highway  system. 
In  discussing  highway  user  rev- 
enues, Governor  Warren  called  at- 
tention to  the  fact  that  California 
was  one  of  seven  statrs  having  a 
3  cents  gas  tax,  while-  40  states 
had  taxes  ranfrlng  from  4  to  7''i 
cents.  Only  Missouri  has  a  lower 
tax  rate,  but  the  two  cents  a  gel 


On  Wednesday  President  Truman 
made  what  may  be  the  nmst  im- 
portant s'pecch  to  be  heard  during 
the  life  time  of  any  person  hearing 
it. 

it   if   it 

After  careful  analysis  and  study 
it  might  appear  differently,  but  at 
this  moment  it  eoundcd  like  the 
first  official  speech  of  World  War 
III. 

it    it    ir 

What  Hre  we  doing — buying  the 
bankrupt  stock  of  the  British  Co- 
lonial Empire,  which  sank  evca 
with  our  help — or 

'Pt    -Ct    i: 
Arc*    we    paying    for    two 
years  of  appeasementT 

it    it    if 

ADDENDA:  In  the  eight  hours 
between  the  President's  talk  and 
press  time  a  number  of  people  have 
mentioned  that  this  matter  should 
be  turned  over  to  United  N/itions. 
The  President  tried  to  close  that 
door  by  «?aying  that  UN  was  too 
young  and  inexperienced. 

it    it    it 

The  President  may  have  been 
pitching  a  curve.  The  real  reason 
is:  The  RuHsian  Veto.' 


Architects  to  Fight 
Closed  Shop,  Non- 
Professional  Union 


William  Clement  Ambrose  has 
heen  reappoint*:d  to  the  state  board 
of  architectural  examiners,  accord- 
ing to  an  announcement  Wednes- 
day by  Governor  Earl  Warren.  He 
was  first  appointed  in  1933,  rn'l  han 
practised  in  San  Francisco  since 
1937. 

Treasurer  of  the  Northern  Cali- 
fornia chapter,  American  Institute 
of  Architects,  he  is  a  graduate  of 
the  Univcrsitj'  of  California,  and 
a  veteran  of  World  War  I.  His  San 
Francisco  address  is  251  Kearny. 

Also    announced    was    the   reap- 

C ointment  of  Herbert  J.  Powell  of 
OS  Angelea 


Ion  that  state  exact:i  is  augmented 
by  cit^  and  county  gas  taxes.  Cal- 
ifornia's gas  tax  brings  in  approx- 
imately $75  million  a  year,  but  one- 
third  ■■>(  this  's  distributed  to  the 
counties  for  road  work  and  one- 
sixth  goes  to  the  cities.  This  leaves 
$37,500,000  for  the  state  roads. 
Maintenance,  ri^ht  of  -  way  pur- 
chase.'?, engineering,  planning,  ad- 
ministration and  other  items  cut 
this  to  the  $27  million  already  met, 
tinned.  This  sum  is  divided  equal- 
ly between  the  northern  and  south- 
ern counties  of  the  «?tate. 

"This  is  obviously  insufficient 
for  there  are  cases  in  which  $13,- 
.•iOO.OOO  rould  be  wisely  spent  i:i 
one  county  alone,  and  still  fall 
short  of  providing  adenuate  high- 
ways,'* the  governor  asserted. 
■  Reorganize  Patrol 

Tn  further  discussion  of  highway 
revenues,  Governor  Warren  ex- 
nres<s''d  a  belief  that  trucks  and 
busses,  operating  commercially  oi 
privatelv  make  greater  demands 
upon  ft  highway  system  and  there- 
fore Rhould  pay  comparable  taxes 
for  comparaole  use  of  the  high- 
ways. "It  is  only  fair,  and  coin- 
cides with  national  experience,  that 
heavier  v<>hirles  should  pay  an  ad- 
ditional   tax."   was   his    statement. 

California's  governor,  in  touch- 
ing on  all  phases  of  highway  im- 
provement, advocated  a  reorgan- 
ization of  the  state  highway  patrol 
under  a  Department  of  Traffic  Er 
forcement.  H*  saw  immediate  r^*- 
sults    from    this    coordination    of 


WASHINGTON.  —  Edmund  R. 
Purves.  director  of  public  and  pro- 
fessional relations  of  the  Ameri- 
can Institute  of  Architects,  this 
week  told  a  subcommittee  of  the 
senate  committee  on  labor  and  pub- 
lic welfare  that  employws  of  arch- 
itectural offices  should  not  be  forced 
again.st  their  desire  to  join  a  labor 
organization  as  a  condition  of  era- 
plosmient. 

Testifying  with  respect  to  pro- 
posed amendments  to  the  N.ntional 
Labor  Relations  Act,  Purves  also 
urged  that  .iny  collective  bargain- 
ing groups  formed  in  professional 
offices  should  r.ot  be  forrnd  to  affil- 
iate with  non-professional  labor  oi  - 
garizations  and  that  the  rijhl  of 
employes  in  such  offices  to  desig- 
nate their  own  representatives 
should  be  strictly  maintained. 


-#- 


(Continued  on  Page  8) 


Two  New  Berkeley 
Campus  Buildings 

KERKFLKY.— Contracts  for  two 
new  buildings  to  east  cmwded  con- 
ditions on  the  Berkeley  and  Lor, 
Angeles  cnmpupes  of  tne  Univer- 
sity of  California  were  awarded 
last  week,  and  ground  for  the 
structures  will  be  broken  this 
month. 

On  the  Berkeley  campus  con- 
struction of  the  new  forestry  build- 
ing begins  this  week,  and  work  on 
the  business  administration  and 
economics  buildinr  on  the  Los  An- 
geles campus  will  begin  in  the  near 
future.  Alr»»ady  under  construc- 
tion on  the  Berkeley  campus  is  a 
new  chemistry  building. 


'.1 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  MARCH  !3.  1947 


C*^yHaM  1M«  by  F.  W.  D«dg* 
C*rporatl*n.  fl*preduetl*n  In  wtwl* 
or  part,  wftheut  writton  pwinto- 
•l»ii  9f  til*  Mpyiight  held«r,  M 
•xprsMly  f  rWddwu 


30x75,  3  ttorieB.  concrete  floor  and 
roof,   steel   Mish. 
Contractor— William     (ilmpson     Con 
structlon  Company,  116  W.  5th  8t^ 
Loo   Angcloo,  Calif. 


CPA  PERMITS  GRANTED 

SAN  VRANCISCO.  —  The  Civilian 
Fraductton  Admlnlatratlon,  A.  J. 
Grier,  rcftonal  director.  1366  Market 
Bt.,  Iwa  announced  the  following  per- 
nita  granted  for  construction  of  com- 
BMrdal  and  industrial  buildings  in 
the  San  Franclaco  area: 

March  7,  1947 

FOOD  MARKET,   $36,770;   1901  Tele- 
graph   Ave,    Oakland ;    owner,    L>   J 
Skaggs,  ICary  Skaggs,  ft  T  H  Zim- 
merman,  Oakland. 
MEAT  PROCESSING,   $86,000;   Rt  7. 
Box    218,    Fresno ;    owner,    Fred    T 
Homan,  Antronlg  Magarlan,  Fresno 
FOUNTAIN     LUNCH,     Ice     Cream. 
15,380;    1072  Willow   St.   San   Jose; 
owner,  L  H  Miller.  415  El  Centro 
Rd,  San  Mateo. 
PROC15S6INO    DRIED    FrulUs,     $C,- 
000;  2009  East  Ave,  Fresno;  owner, 
Bonner  Packing  Co,  626  Brlx  Bldg, 
Frcano. 
GROCERY   STORE.    $5,200;    922    Mc- 
Henrv   Ave.   Modesto ;    owner,.  Paul 
Russell.  922  McHenry  Ave..  Modesto 
NURSERY    BUSINESS,    $6,000;    4000 
El     Camlno,     San     Mateo;     owner, 
Walter  Mfg   Co.   Belmont. 
LAUNDRY,  $5,500;  Mt.  View;  owner, 
Frank  Guerrero,  745  Front  St.,  Mt. 
View. 
MFO    VENETIAN    BLINDS,    $3,300; 
Sacramento,  521  U  St;  owner,  An- 
thony Rubio,  935  6l5t  St,  Oakland 
LABELS.^  $14,000 ;    815   Harrison    St ; 
San    Francisco ;    owner,    Lehmani; 
Printing  A   Lltho   Co,   400   4th    St.. 
San    Francisco. 
MEAT    MARKET.    $2,745;    4599    Mis- 
sion St.  San  Francisco;  owner.  Joe 
Glannlni,     4599     Mission     St.,     San 
Francisco. 
GROCERY  STORE,  $9,000;  San  R"- 
mon;    owner,    Lester    C    Hawoi-th, 
Box   207,  Danville. 
ADDITION    TO    LAUNDRY,    $6,500; 
2212   Poplar,   Oakland;   owner,    Su- 
perior French  Laundry. 
ICING    PLATFORM,    $47,308;    Rose- 
vllle;  owner,  Pacific  Fruit  Express 
Co.   85  Second   St..   San    FranciRco. 
TRUCK  REPAIR.  $7,500;  Sacramen- 
to, 3rd  A  U  St ;  owner,  Geo  C  Clark. 
719   fith    St,    Sacramento. 
REAL  ESTATE,  $1,750;  Eden  Town- 
ship: 21491  East  14th;  oMiTier,  E   A 
Robey    ft    Co,    Inc.    4622    East    14th 
Oakland. 
TRUCK  REPAIR  SHOP,   $3,000;    10'J 
Jackson  St,  Hayward;  owner,  John 
Tachello.  Box  24754  Soto  Rd,  Hay- 
ward. 
LUMBER    RB-MFO.    $4,200;     9th     &| 
L  Sts,  Areata.  Areata;  ov.-ner,  N  P  ] 
Green,    8601    New    Hampshire    Ave. 
St    Louis.    Ml.'^soiiri. 

MARCH   10.   1947 
PRINTING    plant,    $26,500;    648    Em- 
erson   St;    owner,    Clifton    S    and 
Bvelyn  R  Sloanaker.  225  Hamilton 
St.,  Palo  >lto. 
SKATING     rink,     $9761 ;    Riverbank ; 
owners,  John   J    Schutz  and  Merle 
W.   ScliUtx,   Rte.  2.  Box   628,  Esca- 
lon. 
LUNCH  ROOM.  $.'.737 ;  510  H   Street, 
Modento;    owner.    Wm    L    Smalley. 
816  13th   St.,  Modesto. 
FRUIT  and  vegetable  packing  house, 
$30,030:    Exeter,    owner,    American 
Fnilt  Growers.  Inc.  Box  398,  Exeter 
ICfi  CREAM  processing  plant.  $30,015 
1101    2Cth    Street.    Oakland ;    owner 
Golden    State    Co.,    I..td..    425    Bat- 
terv   St.    Fan   Frsnclsco. 
STORAGE   vault    for   alcohol.    $1700; 
Fresno ;  owner,  P>oc<ilng  F^rk  Phcy 
43  Belmont  Ave..  Fresno. 
UPHOLSTERY     Shop.     $5500:     Yiiha 
ntv:    owner,   C.    F.    Thompson.   841 
Taber  Ave..  Yuba  City. 
FROZEN  Food   Lockers.   $5000:   Fair 
Oaks  Blvd..  California  Ave..  Sacra- 
mento; owner,  Sherman  L.  Proap.*-, 
Rte  5,  Box  5930,  Sae^mento. 
SHOP   for   mfg   galv.    tank.s.    $20,000: 
San  Pablo;  owner,  Rheem  Mfg.  Co., 
Richmond. 
OUT-PATIENT    Clinic.    $40,000:    San 
Francisco;  owner.  Mount  Zion  Hos- 
pital. 
WAREHOUSE  for  contractor.  $6500: 
18901  E  14th  St.,  Eden:   owners.  D. 
D  and  G.  G.  Risdon,  5977  Majestic. 
Oakland. 
RETAIL  seed   and   supplies,   $20,000, 

559  Market  St.,  San  Francisco. 
AUTO   repair  shop,  $4000;   49  Wood- 
ward   St.,    San    Francisco;    owner, 
Edward  J.  Lybrjnd,  Jr.,  2746  Mis- 
sion  St.,   San  Francisco. 


3/13/47  * 

Working    Drawings    In    Progreos 

Warehouse  and  Offl««  Bldg. 

Est.    Cost    $500,000 

SAN   DIEGO,    Calif..    San   Diego   Co. 

Front  and   Union  Streets. 
Owner  -W.   P.    Fuller  A   Co.,    136   N. 

Lns  Angeles  St.,  Los  Angeles,  Calif. 
Architect — Adrian  Wilson,  Architects' 

Building,    816   W.    5th    Street,    Los 
TTngeles.   Calif.  ' 

Structural    steel     frame,    corrugated 

Iron  siding,  ateel  sash,  1  and  pare 

2    stories,    160x200,    wood    flooring, 

composition    roofing. 


3/13/47 
Fir* 

MODESTO,  Calif.,  Stanislaus  Co. 
—Fire  recently  gutted  the  J.  A.  An- 
derson Oarage,  11th  and  M  Sts., 
Modesto,  with  loss  est.  at  $75,000. 


9-10~EDUCATIONAL 
BUILDINGS 


3/13/47  •     » 

Ownor  Taking  Bid*— Qua  March  25, 

•  P.  M.^Biddors  Figuring 
Rewiring  School 
BRODETRICK.    Calif.,    Yolo    County. 

Washington  Elementary  School. 
Owner  —  Waabington     Elementary 

School  District,  Board  of  Trustees, 

Broderick,  Calif. 
Rewiring  school  building. 

The     following     contractors     have 
taken  out  pl<ma: 

Sam  Bisset,   1428   Alhambra   Blvd., 
Sacramento,  Calif. 

Merwtn    ft    Gatejen,    2623    Donner 
Way,   Sacramento,  Calif. 

George  C.   Foss,   1720  8th  St,  Sac- 
ramento, Calif. 

Ekl    H.    WUmunder,   1149   Swanston 
Dr.,  Sacramento,  Calif. 

Grason    Electric    Co.,    2860    Sacra- 
mento Blvd.,  Sacramento,  Calif. 


SUB  -  BIDS  WANTED 


tnotr  raqulramanf  In   this  column.    Thar.  |«   na  oharg.  for  thia  aw^lco. 


William  Horatmayer  Company.  23  Man  St.  San  Ftanciaco  (MArket  U39, 
pirtfiV"/^!^  » '^Vf"  ^*'"  "°  *«*'*«t  St,  San  irrancuco  (DOugla-  7616) 
S^,  «?!r^  Bulklei»,  26»)-18th  Btraet.  San  Francisco  (HEmlock  M88) 
wm.    ***'!**'">•  >«  Clamantlna  St.  Ban   Franclaco   (GArfield  8817) 
wiiiianM*  Burrows.  Itac,  10  California  Dr.,  Buriingome  )Burt.  4-1796) 
S2  2*  ??'"**°"  <^'  !<»»  Stockton  Ava,  San  Joae  (BAllard  2flt»2) 
u  ,       '  ^**^  *  Son,  1246  Lincoln  Ave,,  ban  oae  (Columbia  269  or  3069) 
__*'eier^rensen^927^Ai^u*llo,  Redwood  City  (Redwood  City  2212) 
Addwon.^  ^nd^  B,  Alturaa  Grammar  Boheol.  Alturas;    B7da  dua  nui^ 

central   California    Constr.    Ca.   802    Capital    Nauonal    Bank    Building. 

sacraaaaoto  (Saoto  S-vni) 
B   *  R.  conatr.  Ca,  110  Market  St.  San  Franclaco  (DOuglaa  7616) 
Bingham  Conatr.  Co.,  Routa  2.  Box  6e76,  Sacramanto 
L.  O.  Sbala.  Routa  1   Box  142.  Chloo  (CMco  IO8S  or  0210) 


.1!^.      ^*''**'  ®'^-  ^**^'  Saeramtnto  Signal  bapet;  Bids  dua  Mar.  18.  2pm 
Wallace  D.  Haildns.  Inc.,  406  Suttar  St,  San  Kraneisco  (QRayatone  8022) 
Binghana  Conatr.  Co.,  Routa  2,  Box  a»76,  Sacramento. 
M.  ft  K.  Corporation,  200  Financial  Center  Bldg..  8.  F.  (EXbrook  7624) 
M.  ft  K.  Corp.,  aoo  Financial  Center  mag..  Fan  Francisco  (EXbrook  7824) 


Bachelor    Officers'    Quarters    and     Road     improvamanu,    San    Franolsoo 
County  Air  Station,  Mllla  Field,  U.  8.  Coaat  Quart!;   Bids  dua  March 
17,   10:00  A.    M. 
Monson  Broa.,  476  Sixth  St,  San  Francia^   (DOuglas  5367) 
icivtn  C.  Btandell.  2378  Market  St.  San  Francisco   (HJfimlock  6862) 
Brbentraut  ft  Summars,  606  Pennrylvania  St    Slan  Franclaco  (AT  2428) 
M.  ft  K.  Corporation.  200  Financtal  Center  Bldg..  8.  F.  dCXbrook  /«24) 
Henry  Arian  ConstrucUon.  4142  Geary  Blvd.  San  Franclaco  (BA  8170) 
Williams  ft  Burrowa,  Inc.,  10  California  Dr.,  Burllagama  (BurL  4-1796) 
Adam  Arraa     Son,  116  Montgomery  St.,  8.  F.   (GArfield  8381) 
Kauemann-Oulsto,  4C  Rlngold  St,  San  Francisco   (MArket  8161) 
Clinton  Const r.  Co.  of  Calif.,  923  Folsom  Rt.  8.  F    (SUtter  3440) 

I  lolls  and~irrloatlorrBTdo-.  Davis;   Bids  do*  March  M.  2  P.  M. 

I0rl>«itraut  ft  Summara.  «e  Pannsyivaala  St,  S.  F.   (ATwater  2420) 
M.  ft  K.  CorporaUon.  200  Financial  Center  Bldg..  8.  F.   (ItXbrook  7624) 
Jaa.  L  Barnes  Constr.  Co.,  Ml  Rusa  Bldg.,  San  Francisco  (HSCbrook  B6Xi) 
John  K.  Branagh,  106  Sheridan  Ave,  Piedmont   (UUmboldt  6262) 
Moore  ft  Roberts,  688  Mission  St.  San  Francisco   (GArfield  8679) 
Carl  N.  Swenson  Co.,  P.  O.  Box  568.  ban  Jose   (Ballard  '^602) 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St.  San  Francisco  (GRayatone  3022) 
MacDouald,  Young  ft  Nelson,  Inc.,  127  Mo.itgomcry  St.  S.  F.   (SU  8296 > 
central  California  Const.  Co.,  S2C  Capitol  National  Bank  Bldg.,  Sacramento 
Sacramento   3-6371) 


3/13/47  » 

Plans  Completed — Owner  Will  Aak 

Bids  Soon 
School  Addition  Eat  Cost  $10,000 

TULARE  COUNTY,  California. 
Owner  —  Strathmore     Elementary 

School     District,     Tulare     County, 

Calif. 
Architect— Fred  L.   Swartz  and  Wm. 

G.    Hyberg.    Rowell    Bldg.,    Fresno, 

Calif. 
Two  temporary  clauisrooms. 


3/13/47  •     » 

Bond  Issue  in  Amount  of  |172>000 
Approved     March     11 — Preliminary 

'    Plans  in  Progress 

School   (Addition) 

SAN  MATEO  COUNTY,  Calif.  Wil- 
low Elementary  School. 

Owner — The  Ravenawood  Elementary 
School  District,  John  I.  Oleeae, 
chairman  of  school  board,  Ravens- 
wood  Elementary  Schoolhouse,  625 
Donohoe  St.,  East  Palo  Alto,  San 
Mateo  County,  Calif. 

Consulting  Architect  —  Arthur  D. 
Janssen,  Austin  Ave.  and  Patricia 
Dr.,  Atherton,  Calif. 

Ten -classroom  addition. 

Concrete  and  wood  frame,  concrete 
floor,  composition  tar  and  gravel 
roof,  7  classrooms,  kindergarten, 
administration  offices,  teachers  and 
nurse's  room,  toilet  facilities,  forced 
air  heating  system. 


3/13/47  9 

Plans  Approvad  by  State  Division  of 

Architectura— Owner   Will   Take 

Bids  Soon 
Cafeteria  Cost  132,000 

KENTFIELD.   Calif.,    Marin   County. 

Marin  Junior  College. 
Owner — Board    of    Education,   Marin 

Junior     College,     E.     W.     Jackson, 

president   of    the   board,   Kentfleld, 

Calif. 
Architect — Arnold    S.    Constable,    956 

Spencer  Ave.,  Sausalito,  Calif. 


3/13/47  9 

Plans  Approved  by  State  Division  of 
Architecture— Owner  Will   Take 
Bids  Soon 

Classrp'ims  (2)  Coat  |19,000 

BURNEY,  Calif.,  Shasta  County.  Mt. 
Bumey  Elementary  School. 

Owner  —  Mt.  Bumey  Union  School 
District,  Alvln  R  Haynes,  secre- 
tary of  Board  of  Trustees,  Bumey, 
Calif. 

Architect— Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Two-classroom  addition,  frame  con- 
struction, concrete  walls. 


Owner  — Antioch  Live  Oak  Unified 
School  District  Henry  Splee,  ■up«r- 
Intendent  of  schools,  1600  D  St, 
Antioch,  Calif. 

Architects  and  Engineers— Franklin, 
Kump  ft  Folk,  251  Kearny  St.,  San 
Francisco,  Calif. 

Frame  and  stucco  or  cement  block, 
steel  frame;  first  unit  includes  six 
classroom  building  with  office  and 
service  facilities,  paved  play  areas, 
some  grading;  eventual  construc- 
tion of  cafeteria,  multi-use  room 
and  more  classrooms. 


3/13/47  ... 

Plans  Completed— Awaiting  Approval 
of  State  Division  of  Archltaotura 

School  Addition  Est.  Coat  840,000 

RICHMOND,  Calif.,  Contra  Costa  Co. 
Pullman  School. 

Owner— Richmond  Union  School  Dis- 
trict, Walter  T.  Helms,  superintend- 
ent of  schools,  '1108  Blssell  Ave., 
Richmond,  Calif. 

Architect— Dragon,  Schmidts  ft  Hard- 
man,  2068  Allston  Way,  Berkeley, 
Calif.  ^  - 

Seven  classrooms,  band  room  ana 
toilet  unit  addition. 


3/13/47  ■ 

Plans   Completed 

Owner  Will  Build 

School   (Addition) 

LOS  ANGELES,  Calif..  Los  Angelea 
County. 

Owneiv-Southem  California  Confer- 
ence of  the  Seventh  Day  Advent- 
Ists,  Los  Angeles,  Calif. 

Architect— F.  H.  Slocombe,  433  14tl» 
St.,   Oakland,  Cailf 

Wood  frame  and  stucco;  1 -story,  9 
clasfercoms 


3/13/47  » 

Plans  Nearing  Completion 
School  Approx.    Cost    O(X>,000 

NATIONAL  CITY,  Calif..  San  Diego 

County. 
Owner  —  Paradise  Valley  Academy. 


Manufacturing  Plant  (Oil  Burner*),  Oakland;  Bids  duo  March  i87~8:4S  PM. 
Harry  K.  Jensen,  4024  MacArthur  Blvd.,  (Jaklaad    (KiCliog  2-4021) 
MacDonald,  Young  ft  Nelson,  Inc.,  127  Montgomery  St.  S.  F.  (SU  8296) 
Barrett  ft  Hllp.  918  Harrison  St.,  San  ^Tanctsco  (DOuglas  0700) 
Stolte,   Inc.,   8461   San    Laandro    St,    uakiand    (TRlntdad    1064) 
H.  H.  Larsen  Co.,  64  South  Park.  San  Francisco   CXLvbrook  3190) 
Haas  ft  Rothchlkl.  326  Merchants  Exchange  Hldg.,  S.   F.    (DOuglas  0875) 

Naval  fG»»r\f  Armory,  Spaa.  ^»S^i,  Vnllejo;   Bids  due  March  II,  2  P.  M. 
Henry  Arian  Construction,  4142  Geary  Blvd..  San  »Yancl8CO  (BA  8170) 
Jaa.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  San  Frar.cisco  (EXbrook  5o32) 
J.  A.   Uiyant  1816  Capital  Street.  Vallejo   (Valiejo  2-4446) 
Haas  ft  Kothchlld.  326  Merchants  ExcSange  Bldg..  S.  F.   (DOuglas  08<5) 


Remodel  Jewelry  Store.  Ssn    Francisco;    BIda  due   March   14.  4   P.   M. 
MacDonald.   Young  ft  Nelson,  inc.,  127  Montgomery  St.,  S    F.    (^U  8296) 
Haas  ft  Kothchlld,  326  Merchants  Exchange  Bldg.,  8    F.   (DOuglas  0875) 


3/13/47  9 

Plans  Completed — Awaiting  Approval 
of  State  Division  of  Architecture 

School  (Addition)       Est  Cost  $240,000 

TRACY.  Calif.,  San  Joaquin  County. 
Central  School,  Central  St,  between 
10th  and  11th. 

Owner  —  Tracy  Elementary  School 
District,  Tracy,  Calif. 

Architect— E.  C.  Ernst,  561  E.  Hard- 
ing Way,  Stockton,  Calif. 

Engineer— F.  W.  Kellberg,  320  Market 
St.,  San  Francisco,  Calif. 

Concrete  foundations,  wood  floors, 
wood  frame  and  brick  veneer,  to 
include  eight  classrooms,  cafeteria, 
kindergarten,  library  and  enlarge- 
ment of  general  offices. 


PLYWOOD  DOORS 

PONDOROSA  PINE 

ACOUSTICAL  TILE 

ASPHALT  TILE 

THE  BROOKMAN 

COMPANY 

2833   THIRD   STREET 

SAN  FRANCISCO 
ATwatar  9644 


3/1/347  9 

Plans  Completed— Awaiting  Approval 

of  State   Division  of  Architecture 
Grammar  School  Cost  $125,000 

ANTIOCH.   Calif.,    Contra  Costa   Co. 

Twelve-acre  site  north  of  Fttzuren 


We  specialize  in 
repairing  all  makes  of 

TRANSITS.  LEVELS. 
BINOCULARS 

and  other  optical  instruments 

25  years  experience 

All  Work  Cjuaranteed 

for  12  Months 

SURVEYOR'S 
REPAIR    SHOP 

408  COLUMBUS  AVENUE 

SAN     FRANCISCO 

DOuglas  5439 


Bridges  (S)  and  Substructures  2),  South  S.  F.;   Bids  au«  March  19,  2  P. 
Carl   N.  Swenson  Co.,   P.  O.   Hox  558,  San  Jose    (Ballard  '/602) 


M 


School  Addn..  Hazelten  Elementary  School,  Stockton;  Bids  due  Apr.  2.  4  PM 
itingltam   Constr.  Co.,   6329  ii^astern   Ave..   Hacramerto    (Saoto   6-641W) 

Cracking  Plant~Looker  Room  Bldg..  Stsndard  Oil  Richmond  Refinery;  BIdi 
due  March  17. 
Kademann-Guisto,  40  Rlngold  St.,  San  J'Tandsco   (MArket  8161) 


Bids 


Apartment  Bldg.,  San  Francisco  Theological  Semlnar>-,  San  Anselmo; 
Due  March  26,  3:00  P.  M. 
Utchfleld  Constr.  Co.,  Til  Francisco  9lvd..  San  Rafael  (San  Rafael  4107) 
Marin  Corporation,  P.  O.  Box  417,  8au.«altto. 


iRUiin  PRinTS 

are   Laboratory   Controlled 
to    Professional    Painters' 
High   Standards 

iRiuin  pninT  compnnv 

4th  &  AcJdison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


iRii"i?5inf 


•SST 


Building  Section 
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8/13/47  « 

Contract   Awarded  

Office    Building       Est.   Cost    »22S,00U 
IX)R   ANGELES.   Calif.   I-os    Angeles 

County.    1207    N.   Avenue  66.  Hlgh- 

land  Park  District. 
Owner  —    Southern   California   TpI*-- 

phone  Company,  Los  Angeles.  Cul 
Private  plans. 
Rsinforcsd     concrsts.     steel     framr. 


Weodbrtdgo  Elementary  School  Addition,  Roseville;  Bids  dus  April  1,  •  PK' 
Central  California  Const.  Co.,  820  Capitol  Notional  Bank  Bldg.,  Sacramento 
Sacramento  3-6371) 

F'aetoi^BldgT~Meysrs  Safsty  Switch  Co.,  S.  F~iMds  du«  March  » 
Wellnlts  A  DeNarde.  S14  Oth  .St.  San  Francl«ico  (MArket  4493) 


UNIFORM 


PLANS  ON  FILE 


The  fsllswinfl   list  of   plans   and   spsciricatlsns  fsr  eonstruotlsn 
prsjssts  ars  new  avallabis  fsr  inspsctlsn  at  ths  offlos  of  DAILY 

PACIFIC  BUILOBR,  4fB  Tsnth  Strsst.  San  FranelMo 

Bid  Opsfling  Date 


work  Lsoatlsn 

Manufacturing  Flant  (Oil  Burners^        Oakland 

Naval  Reaeive  Armory  Vallejo 

Airport   Elxtenslon   Fill  S.  F.  Airport 


Associated  Wood  Products  Co. 


// 


"^H  Wood  Wm  1>U€AA, 
TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


DEPENDABLE 


There  is  no 

substiffuffe 

for  good 


•  •• 


ipii 


■         IMWIMTIWIWr 

MOimwiHni 


►•RODUCtP    BY 


PACIFIC  PRODUCTS 

PIASTER 
CRAFT 

CONSTIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN   fRANCISCO 
lOS  ANGILtS 


COASTWIDE  SERVICE 


POBTIAND 
SEATTLf 


THURSDAY.  MARCH  13.  1947 


DAILY    PACIFIC    BUILDER 
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National  City.  Calif. 
Arehltect— F.   K    Slocombe,   433  14th 

St.,  Oakland,  Calif. 
Frame  and  stucco,  cement  tile  roof- 

1- story,    to   include    18   clas-srooms! 

auditorium,    charel,    cafeteria,    am' 

separate  aomlnlslrallon  building. 

J/U/47  "  9 

Preliminary    Plans    In    Progress 
**"®^'  Est.    Cost    $&60.0(X) 

HUNTINGTON     PARK.     Calif.,     L....S 

Angeles    County     28SO    Gage    Ave 

Gage  Jr.  High  School. 
Owner— Los  Angeles  Board  of  Edu- 
cation. 1425  S.  San  Pedro  Street.  Los 

Angeles.  Calif. 
Architect    —    Armand    Monaco.    272'. 

Lakcwood  Ave.,  Los  Angeles,  Calif. 


3/13/47  10 

Preliminary  Plans  Approved 
Starting  Woricing  Drawings 
College    Bldg.  Cost   $230,000 

LOS  ANGELES,   Calif.,   Los   Angeleo 

County.     UCLA     Campus,      Sunsor. 

Blvd 
Owner— Board  of  Regents.  Univpraity 

of  California.  Los  Angeles.  Calif. 
Architect— Robert  E.  Alexander,  37C1 

Stockton.    Lo.j    Angeles,    Calif. 
Frame  and  .s'ucco,  1 -story,  wood  and 

metal  sash,  slab  floor.  1 -story,  16.- 

000   sq.    ft.    to   include   4   classroom 

and  administration  office  building. 


8/13/47  fl 

Low  a.nd  Only  Bidders 

School    Additions 

GLENDALE.  Calif.,  Los  Angeles  Co. 
Anderson  W.  Clark  Junior  High 
School,  2920  Community  Drive,  l^ 
Crescenta. 

Owner— Glendale  Unifietl  School  Dts 
trict,   411   E.   Wilson    Street.   Glen- 
dale. Calif. 

Architect— Albert  Hansen,  832  South 
Glendale  Ave.,   Glendale,  Calif. 

Reinf.     concrete    2-sttjrv    and     base- 
ment  ajminifltration   bl^g..   182x68- 
ft.,    and    reinf.    concrete    one-stocy 
cafeteria,    58xl01-ft. 
Bids  were  taken  as  follows: 

^1)  General    work; 

(la)  if    the   cafeteria    building   is 
omitted,  deduct: 

(2)  plumbing; 

(2a)  If    the    cafeteria   is    omitted 
deduct, 

(3)  heating     and     ventilating; 

(3a)  if    the   cafeteria   building;    Ls 
omitted,  deduct; 

(4)  electrical    work; 

(4a)  if   cafeteria   is   omitted,   de- 
duct; 

(5)  painting: 

(5a)  if    the    caleteria   building    is 
omitted,  deduct; 

Bids    submitted    Feb.    28   were: 
■  GENERAL 

Fred  S.  Greenfield  Co..  1437  Norton 
Ave.,  Glendale.  Calif.,  (1)  $369,803. 
(la)   160.167. 

Peter  B.  Shelby  (1)  $378,766;  (la> 
$58,000. 

Robert  E.  McKec  <\)  $381,900:  (ta^ 
967.000. 

Arthur  Pinner,  Jr.  (I)  $412,488,  (la> 
158.000. 

Haddock  Engineers,  Ltd.,  (1)  $482.* 
COO.  (la)  $62,000. 

PLUMBING 

S.  Glenn  Hickman  Co.,  2411  Charrw 
wood  Ave.,  Lo3  Angeles,  Calif..  (2) 
$29,990.    (2a)    $5100. 

Coony  A  Hull.  (2)  $43,017.  (2a)  $9.- 
136. 

Enrl  O.   Stice  Co.,   i2)    $40,600,    (2a) 

$io.noo. 

HEATING  AND  VENTILATING 

S.  Glenn  Hickman  Co.,  2411  Cham- 
wood  Ave.,  Lon  Angeles,  Calif.,  (3) 
117,489,  3(a)   $738. 

E.  R.  Jordan,   (3i  $20,492,  (3a)  $500. 

Earl  O.  Slice  Co..  <3)  $21,350,  (3a) 
1720. 

American  Engineering  and  Con- 
struction   Ltd.     (bid     was    irregular) 

(3)  $16,522.    (Tia)   $738. 

ELECTRICAL 
Victory  Engineering  A  Electric  Co.. 
206  So.   Brand  Blvd.,  Glendale.  Calif., 

(4)  $19,836.   (4a)   $4152 

Stolper  Electric  Co.  (4)  $19,860.  Ma) 
$4410. 

Stetson  Electric  Co.,  (4)  $22,976, 
(4a)    $3700. 

Drauoker  Electric  Co..  (4)  $26,000, 
(4a)    $3700. 

PAINTING 

Klaaa  Bros.,  2012  Hyperion  Ave., 
Ijok  Angeles,  Calif..  (5)  $9820.  (5a) 
$1620. 

C.  H.  Vernon  (5)  $11,265.  (5«)  $1- 
740 

H-irrv  Wa.«8erman  (5)  $17,317,  (Sa) 
$2439. 

.^^13/47  9 

Plans  Completed 

Awaiting  Approval  of  State  Division 

of    Architecture 

SACRAMENTO,  Calif.,  Sacramento 
County. — Th"  State  of  California,  Di- 
vision of  Architecture.  School  Sec- 
tion. Public  Works  Bldg.,  Sacramt-n- 
to,  California,  announced  the  follow- 
ing applications  for  approval  of  plans 
and  specifications  for  school  projects 
in  Southern  California : 

Shop  Building,  Riverside  College. 
Riverside  Countv.  Owner.  Riverside 
CItv  School  District.  Cost  $51,957.00. 
Architect.  K.  I.  Marshall. 

New  Lincoln  School,  2nd  and  H 
Streets,  Oxnard.  Ventura  County, 
Owner,  Oxnird  Elementary  School 
District.  Cost  $150,000;  Ardhitect.  Roy 
C  Wilson.  Box  031,  Siinta  Paula 
Oalifomia 

Classroom  and  kindergarten  addi- 
tion. North  Ranchlto  Elementary 
School,  Los  Angeles  County,  Cosi 
$25,000.00.  owner.  Ranchlto  School 
District,  Los  Angeles  County ;  Arch)  - 
ttcts.  Marsh  Smith  and  Powell,  1934 
Milan  Ave.,  Pasadena.  C'alifur.iia. 

Classroom  Addition,  Janie  P.  Ab- 
bott Elementary  School,  Comptor, 
Los  Angeles.  Couniy;  Cost  $66,560.00. 
owner,  Comptor  Elementary  School 
District,  I/os  Angeles  Coun»y;  Archl- 
tact.  Henry  L.  Oogerty,  6355  Yucca 
Street,    Hollywood.    Calif. 

Classroom  and  administration  of- 
fice at  La  Crescenta  School.  Olen- 
4al«,  Los  Angeles  County;  Coat  9100,- 


COO.OO;  owner,  Glendale  Unified  School 
District.  Los  Angeles  County :  Archi- 
tect, William  Mellcma.  1663  Beverly 
Blvd.,    Lob   Angeles,   California. 

Liberal  Arts  clasiiroom :  Garden 
Grove  Union  High  School ;  Orange 
County,  Calif.,  Cost  $7500.00;  Owner, 
Garden  Grove  Union  High  School 
District.  Orange  County,  Architect, 
Henry  L.  Gogerty,  63S5  Yucca  Street. 
Hollywood,    Calif. 

Temporary  classroom.  Kenraore 
Avenue  Elementary  School,  Los  An- 
geles County,  California;  Archi- 
tects, Kistner.  Curtis  &  Wright.  412 
Architects  Building,  Los  Angeles, 
California. 

Kindergarten  and  classroom.  Bas- 
sett  Elementary  School ;  Cost  $57,500 : 
Owner,  Bastiett  Elementary  School 
District,  Los  Angeles  County.  Cali- 
fornia; Architects,  Dixon  and  Klire, 
10355  Lorenzo  Drive.  Los  Angeles. 
California. 

Quonset  Bu  Idings  (2),  C.  W. 
Pierce  School  of  Agriculture;  Cost 
$25,000;  Owner,  Los  Angeles  Junior 
College  District,  Los  Angeles  Coun- 
ty. California;  Ardiitect.  A  Snibeck- 
er. 

Alterations  and  conversion  to  class 
rooms  of  army  air  field  hospital 
building.  Thermal  Union  School,  Cost 
$85,000;  Owner,  Thermal  Union 
School  Dit.tri<.t,  Riverside  County ; 
Architect,  O.  G.  Rowen. 

New  Classroom ;  Cajon  Valley  Ele- 
mentary School;  Cost  $150,000;  Own- 
or. Calon  Valley  Union  School  Dis- 
trict, San  Diego  County ;  Architects, 
Kiatner,  Curtis  &  Wright,  412  Archi- 
tects' Building,  Los  Angeles  ,Cali- 
fornla. 

Additions,  Emerson  Elementary 
?chool.  San  Diego;  Cost  $80,000.00; 
Owner,  San  Diego  Unified  School  Dis- 
trict:  Architect,  Earl  F.  Giberson. 
426  B  Street.  San  Diego.  California. 

Classrocm,  kindergarten  and  cafe- 
teria ;  Spring  Valley  School ;  Cost 
$100.000 ;  Owner,  La.  Mesa  Spring  Val 
ley  Schoo!  District,,  San  Diego  Conn  • 
ty;  Architect,  Samuel  W.  Hamill.  1123 
Bank  of  America  Building,  San  Die- 
go, Callfcmia. 


3/13/47  » 

Plans  Completed — Awaiting  Approval 

of  State  Division  of  Architecture 
Site   Improvement       Est.  Cost  $88,000 
MT.  SHASTA,  Calif..  Siskiyou  Co. 
Owner— Mt.    Shasta    Union    Elemen- 
tary   School    District,    Mt.    Shasta, 

Calif. 
Architect— Howard     R.     Perrin,     1121 

Main    St.,    Klamath   Falls,   Ore. 
Additional  site  improvement  work. 


3/13/47  » 

Plans  Completed— Awaiting  Approval 
of  State   Division  of  Architecture 

School    (Reconstruct) 

Estimated  Cost  $100,000 

PITTSBURG.  Calif.,  Contra  Costa  Co. 
Pittsburg  Junior  High  School. 

Owner — Pittsburg  Unified  School  Dis- 
trict, Armand  Stow,  city.  High 
School  Bldg..  Pittsburg,  Calif. 

Structural  Engineer— R.  H.  Cooley. 
959  33rd   St.,   Oakland,  Calif. 

Work  involves  earthquake  proofing 
(reinforced  concrete  and  gunite). 


Owner — Sacrameoto  Bo&rd  of  Bidu- 
cation,  Dr.  James  F.  Burscb,  aupar- 
intendent  of  schools.  Administra- 
tion Bldg.,  1200  21st  St,  Sacra- 
mento, Calif. 

Includes  boys'  gymnasium,  $408,800; 
indoor  swimming  pool,  $220,000; 
and  new  school  cafeteria 

Supervising  and  Coordinating  Archi- 
tect—Harry J.  Devlne,  1012  Jay  St, 
Sacramanto,  Calif. 


3/13/47  •     10 

Owner  Taking  Bid*— Oua  April  •, 

2  P.  M. 
Move  and  Raareot  Three  Buildings 
DAVIS,  Calif.,    Yolo    County.    Davla 
Campus  of  University  of  California. 
Owner— Regents  of  the  University  of 

California.  Berkeley,  Calif. 
Plans  by  engineering  department  of 
owner,  R.  J.  Evans,  supervising 
architect,  U.  of  C.  Campus.  Berke- 
ley, Calif. 
Includes  moving  of  three  dormitortea 
npw  locate  at  Benicia,  CaUf.,  and 
the  reerection  on  the  Davis  Cam- 
pus; work  Involves  concrete  foun- 
dation work. 

Plans  and  specifications  may  be 
obtained  starting  March  14  at  the 
cashier's  office,  103  Administration 
Bldg.,  University  of  California,  Berke- 
ley, Calif.,  and  at  the  buslneas  of- 
fice, 101  Administration  Bldg.,  Uni- 
versity of  California.  Davis,  Calif., 
upon  deposit  of  $10  per  set. 


Pattern  Shop  and  Bayshore  Foun- 
dry, D  St  and  Pennsylvania  Ave., 
Richmond,  with  loss  estimated  at 
$75,000. 


11- 


HOSPITALS 


S/lS/47  11 

Plans   Completed 

Owner  Will    Ask    Bids    Upon    Receipt 

of  CPA  Approval 
Hospital  Est     Cost     $500,000 

LOR   ANGELES.  Calif..   Loo   Angsles 

Co.  Tr^malne  and  Jeniston  Streets. 
Owner    Hollywood    Leiand    Hospital, 

Inc..  6234  Leiand  V/ay,  Hollywood 

Calif. 
Architects  —  Sumner  Spaulding  and 

John  Rex,  3305  Wilshire  Blvd.,  Los 

Angeles,  Calif. 
Structural   Engineer — C.   Gordon   De- 

Swarte,    8305    W'lahlre    Blvd..    Los 

Angeles,    Calif 
Reinforced  concrete  wallfc,  steel  sash. 

3-stories,  100  bed,  composition  roof- 
ing. 

.VI 3/47  11 

Plans  Completed — Owner  Will  Ask 
Bids   Soon 

Ward   Bldg.  Cost  $500,000 

SALEM.  Ore ,  State  Hospital  Cottage 
Farm. 

Owner— Oregon  State  Board  of  Con- 
trol, Salem,  Ore. 

Architects — Sutton,  Whitney  A  Aar- 
dahl,  911  Lewis  Bldg.,  Portland, 
Ore. 

Reinforced  concrete  S-story  with 
brick  veneer  and  central  portion 
332x34-ft.  with  S  wing  extensions 
34x59-ft 


3/13/47  9 

Plans  Completed — Awaiting  Approval 
of  State  Division  of  Architecture 

School   Additions  Cost  $18,000 

EAST   NICOLAUS,  Calif.,   Sutter  Co. 

Owner — Marcum-Ililnols  Union  School 
District,  W.  W.  Jopson,  Albert 
Schwall  and  L.  F.  Shalz,  board 
members.  East    Nlcolaus. 

Architect  —  Frederick  S.  Harrison. 
Elks'  Bldg.,  Sacramento.  Calif. 

Additions  and  alterations  Involving 
conversion  of  same  to  assembly 
rooms,  additional  classroom,  prin- 
cipal's office,  storerom  and  boys' 
and  girls'  toilet  rooms. 

3/13/47  •     9 

Contemplated  —  Included  in  Bond 
Election  for  (3,938,000  Set  for  March 
27 — Supervising  and  Coordinating 
Architect  Named  for  Entire  Pro- 
posed City  School  Building  Pro- 
gram 

High  School  Additions  $833,660 

SACRAMENTO,     Calif., 
County. 


3/13/47  11 

Plane     Completed — Owner    Will     Ask 

Bids    Soon 
Treatment    Hospital  Cost    $850,000 

SAI.J!:m,  Ore    State  Hospital 
Owner— Oregon  State  Board  of  Con- 
trol, Salem,  Ore. 
Architect— Peitra  Belluscni,  2040  SW 

Tefferson    St.   Portland,   Ore. 
Reinforced     r:oiicrete3-story     with     2 
reinforced    concrete    2-story    wingH 
with    brick   facing. 


3/18/4T  12 

C»nt«mplatad-^PA   Approval 

Qrantad 
Pruna  Dahydrator  Coat  154,000 

NEAR  ORIDLSr.   Calif.,   Butte   Co. 

Highway  99B,   two  miles  south'  of 

Orldley. 
Owner  —  Feather    River    Cooperative 

Dryer    Co.     (members:    George    T. 

Peekema,  C.  Stowe,  Gridley;  Clare 

Campbell,  Orldley;  L.  B.  Reynolds, 

William  Fiedler  and  Orover  Bvers, 

Biggs). 


8/13/47  •     la 

Own«r  Taking  Bids  From  Saleoted 

List  of  Contractors — Due  March  29 
Factory  Building  ^ 

SAN  FRANCISCO.  Calif.  423  Tehama 

Street. 
Owner— Meyers    Safety   Switch    Co., 

423    Tehama    St.,     San     Francisco, 

Calif. 
Bnglneer— Hamilton  A  Williges.   1540 

San  Pablo  Ave.,  Oakland,  Calif. 
Concrete  frame,  class  C  construction, 

two-story. 


From    Hazelton    Ave.    and    WUson 
Way   to  F.ast  Fremont  Street  and 
Wizard  Avenue. 
Owner— City  of  Stockton,  B.  L.  Tra- 
hem,  City  Clerk,  City  Hall.  Stock- 
ton, Calif. 
City   Engl.— l.vle   Payton,  City  Hall, 

Stockton,  Calif. 
Eastside  intorcepting  sanitary  sewsr. 
Work  involves : 

(1)  20  l.f.  20-in.  diam.  reinf.  concrete 
culvert  pipe; 

(2)  69  l.f.  18-inch  do; 

(3)  26i)  l.f.  24-tnch  do; 

(4)  2674  If.  £0-lnch  do; 
(6)  2278  If.  33-inch               do; 

(6)  «»6  If.  36-inch  do; 

(7)  15  each  5-ft    diam.  brick  or  con- 

chete  manholes; 

(8)  3    each    reinf.    concrete    Junction 

ho.xes  including  4.6  c.y.  concreto 
arid  300  lbs.   reinf.   steel. 
SpTificatlons   obtainable  from   tlio 
office  of  (he  City  Engineer  upon  de- 
posit of  $5,  refundable. 


Engineering  Section 


12 


8/13/47 

Contract   Awarded 

Building    Permit   Granted 

Refractory    Building  Cost    $8500 

OAKLAND.  Calif.,  Alameda  County. 
601   36th   Ave. 

Owner — Owens-Illinois  Glass  Com- 
pany, 320  California  Street.  Son 
Francisco,  Calif. 

Plans   by   owner 

Contractor— R.  A.  Cullon,  2460  San- 
tiago,   San    Francisco.    Calif. 


3/13/47  13 

Owner  Taking   Bids — Due   March   28. 

1:30   P.    M. 
Stool  Towers  (8);    Inv.  3940 
PASCO.  Wash,  and  UMATILLA,  Ore. 
Owner  —  Bonneville  Power  Admin., 

Box  3537, "  Portland,  Ore. 
Plans  by  owner. 

Specifications  obtainable  from  the 
above  office. 


12 


3/13/47 

Contemplated— Construction    Not 

Planned  for  at  Least  Two  Vsars 
Moulding    Mill    (Addition) 
RAWSON,     Calif.,     Tehama    County. 

Three  miles  south  of  Red  Bluff  on 

Highway  99-W. 
Owner — Red  Bluff  Moulding  Co.,  Sam 

H.  <3off,  Les  Cody  and  Bob  Parker 

(partners),    1150    Monroe    St,    Red 

Bluff,  Calif. 
50x120  ft  addition ;  another  dry  shed 

50x300  ft.  will  be  built  later  In  the 

year. 


12 


11 


3/13/47 

Contemplated 

Sanitarium  Cost,  $7B,(XI0 

SEBASTOPOL.     Calif.,     Sonoma    Co. 

McNulty    property    on    top   of    the 

hill  at  Litchfield  extension. 
Owner— Dr.  Carl  LaForce,  director  of 

Sebantopol  Sanitarium,  S.  Main  St., 

Sebastopc^,  Calif. 
Fireproof   building,   includes  SO   beds. 

landscaping. 


1 2-1 3— INDUSTRIAL 
BUILDINGS 
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3/13/47 
Fire  Loos 
RICHMOND.    Calif.,    Contra    Costa 
Sacramento  ,  Co. — Fire    recently    destroyed    a   ma- 
Sacramento    Senior    High    chine    shop,    two    casting   shops   and 


School,  34th  and  W  Sts. 


two   pattern   rooms  at   the  Richmond 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project 

3.13 —  8 .00  P.M.— School  Addition        Alturas 
3-13—  7 :30  P.M.— School   Building       Santa  Clara 
3-13— 11:00  A.M. — Naval   Reserve   Armory    Butte.  Mont 


Noted  In  Issue 
2-14 
3-10 
8-  • 


ENGINEERING  PROJECTS 


■5^3—  2 :60  P.M.— Dredging 


Government  Island 


S-  S 


3/13/47 
Firo  Lass 

SAN  PABLO.  Calif..  Contra  Costa 
Co. — Fire  recently  damaged  the  plant 
of  the  Niagara  Sprayer  and  (Hiemi- 
cal  Division,  Food  Machinery  Corp., 
at  Giant  Rd.  and  County  Rd.  20,  San 
Pablo,  Calif.,  with  loss  estimated  at 
$30,000. 

14.17— PUBUC   BUILDINGS 

3/13/47  15 

Preliminary  Plans  In  Progress 

Est.  Cost  $450,000 
City  Hall  Annex  (Addn) 
<>ANTA      BARBARA,     Calif..     Santa 

Barbara  County. 
Owner — City  of  Santa  Barbara,  City 

Clerk.    City    Hall,    .Santa    Barbara. 

California. 
Architect— Chestor     L.     Carjola,     100 

AILm-    Drive,   Santa    Barbara,  Calif. 
South  wing,  5  stories,  to  house  potire 

headquarters,  identification  bureau. 

jail  and  will  provide  parking  space. 
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31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


20.21— SOCIAL  &  RECREA. 
TIONAL  BLDGS. 

3/18/47  '  20 

Owner   Taking    Bids — Due    March    31, 

•   P.   M.— Sanitary   Vowor 
STOCKTON,  Calif..  San  Joatjuin   Co. 


3/13/47  81 

Owner  Taking  Bids — Due  March  24 
7  P.  M.  ^"V 

Water  Supply  System  (impvts.) 

MURRAY  CITY,  Utah. 

Own«T-  Board  of  City  Commission- 
ers of  Muiray  City,  c/o  City  Clerk. 
Municipal  Pld^r.,  Murray  City. 
Utah 

Engr.  (ccnsulting) — Thomas  C.  Ad- 
ams. Utah  Oil  Bldg.,  Salt  Lake 
City.  Utah. 

Includes  general  improvements  to 
water  supply  system.  Involves  41.- 
000  ft.  of  mains,  4,  6.  8,  10  and 
12  in.  cast  iron  pipe ;  17,000  ft  of 
14.  It  and  2^  in.  sleel  pipe  lines . 
reservoir ;  two  pumping  stations 
with  fittings  aud  appurtenances, 
etc. 


Summerbcll 

Roof  Structures 


WbM  H«NllBf 


H^ay's  ■>p<8, 

Cflff  •  •  • 
SUMMmiU 


1746  Thirteenth  Street 

Oakland,  California 
TWiticiks    io'i? 
ENlerptist'    I0930         ^ 


Gamerston  &  Green  Lumber  Co. 

Wfcof«tol*  ofitf  Johbhg  Yardt 

LUMlIt  -  TIMIIRS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Saa  Prancisc*— IMO  Amy  St. 
ATwmtmr  1300 


O«lil«iitf-<-1001  Llviii«tfo«  St. 
Kffflpfff  4*  1 004 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


3.1.3 —  2  :n0  PM.— Poles                              Davis  Dam,  Arts  2-28 

3-13—  2  00  P.M.— Gate  Valves,  Etc.    Provo   River  Project,  Utah  l-U 

3-13—  8:00  P.M. — Coupe  Alameda  I»lf 
3-13—  2 :00  P.M.— Spillway  Gate  (Furnish  and  Install) 

San  Bernardino  S«tl 
3-13— 2:00  P.M.— Steel    ConduU   and  Couplings    Columbia  Basia 

Project  Washington  8-  8 

3-13—  2:00  P.M. — Galvanized  Iron  Pipe     San  Francisco  8-  8 

3-13—  2:00  P.M. — Oil-Burning  Ranges  San  Francisco  8-  8 
.?-13 —                    — Supplies  and   Materials,  Panama  Canal,  Canal  Zone  3-  S 

3-13— 10:30  A.M.— Tractor  Rental   San  Joaquin  and  Stanislaus  Cos.  8-11 


BURKE     FORM     CLAMPS 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

All  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Br>'«nf   Street  San   Francisco  Phone  GArfield  8768 


GLASS  and  GLAZING 

Hitnco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  EncIo.sures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

52J4  MISSION  SIRCliT  SAN  FRANCISCO,   12 

P/ioiii;  DHaw.^re  7 HI 


■M 


M' 


^|- 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  MARCH  13,  1947 


Specifications  obtainable  from  of- 
fice of  the  city  recorder,  Murray  City, 
Utah,  upon  deposit  of  (6.00. 


8/18/47  32 

Application   Filed   for  State   Oept.  of 
Publio  Health  Permit — Bond 
Election  in  Amount  of  |210,000  Set 
For    April    8 

Sewage   Treatment   Plant   and 
Sewer  Cost  8224,8B3 

WILLOWS,  Calif.,  Glenn  Co.  Exist- 
ing eewer  farm  %  mile  south  cf 
City  Limit*. 

Owner— Citv  of  V/illows,  Clyde  E. 
lA'-imer.  city  attorney.  City  Hall, 
Willows,  Calif. 

Consulting  Engineer — Clyde  C.  Ken- 
nedy,   C04    Mission    St,    Siin    Fran- 
I      Cisco,    Calif. 

Includes  primary  treatment  and  dls- 
poeal  plant  (headworks  and  pump 
sump,  air  agitation,  grease  removal, 
sedimentation  basin,  sludge  diges- 
tion, oxidizing  lagoons  and  sludge 
drying  beds),  sewtrs  and  man- 
holes 


8/13/47  —-^  3t 

Owner  Taking  Bids— Due  March  25. 
3   P.   M.    (Bidders    Figuring) 

irvlngton  Pumping  Station,  Spec.  436 

IRVINGTON,    Calif.,    Alameda    Co. 

Owner  —  City  and  County  of  San 
Fraiiclsco.  Public  Utilities  Com- 
mission. Room  287,  City  Hall,,  San 
Francisco,  Calif.  , 

Plans  bv  3ngrg.  Depi.  of  Owner. 

Unit  quantities  were  given  Marcli  «. 
Plana  and  specifications  obtainable 

from  office  of  the  cashier,  0th  floor, 

San    Francisco    Water    Dept.    Bldg., 
425  Mason  St.,  San  Francisco,  Calif 
upon  deposit  Of  $10,  refundable 
The     following     contractors     have 

taken   out    plans : 

Peter  Sorensen,  927  Arguello.  Red- 
wood  Cltv.    Calif. 
M.  &  K.  Corp.,  200  Financial  Center 

Bldg.,   Ff^n   Franci;-!C0.  Calif. 

Central  California  Constr.  Co.,  Inc., 

116  Eric  St..  San  Francisco,  Calif. 
Fred    J.    Early    Jr.,    Co..    36S    Pma 

St.,  San  Francisco,  Calif 

Metropolitan   Constr.   Co.,   Ill    New 

Montpomory  St.,  San  Francisco,  Calif. 
Malm    &    Welter,    622    Larkln,    San 

Francisco,    Calif. 

Albert  E.  Mangs  &  Assoc.  Box  2309 

Rt.    2,    Ridge    Road,    Redwood    City. 

Calif. 

Western  Pipe  &  Steel  Co.,  200  Bush 

St.,   San    Francisco.   CallC 


33— 


BRIDGES 


About  2.7  miles  (net  length)  gradinp 
and  surfacing  with  plant  mix  sur- 
facing on  imported  borrow  and 
construct  ^toel  span  bridge  on  re- 
InforcfcU   concrete  abutments. 

Low  Bidder— Basich  Bros.  Constr.  Co. 
and    Basich    Bros.,   Box    151,   600  S. 
Fremont     Ave.,    Alhamabra,    Calif., 
1199,639. 
Spencer  Webb,  Inglewood,  Calif.,  at 

$275,902    submitted    only    other    bid 

March  12. 
Unit  prices  will  be  given  Boon. 
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3/13/47  • 

Cow   and   Only   Bidders 

Bridge*  (5)  Cost,  $85,420 

SOLANO  CO.,  Calif.   Across  Pleasanc 

Creek,  Alamo  Creek  and  tributary 

to  Putah  Ci-eek,  bet.  1.5  and  14  mi. 

northwest  of  Vacavtlle 
Owner— State  of  California,  Division 

of  Highways,  Public  Works  Bldg., 

Sacramento,   Calif. 
State  Highway  Engr— G.  T.  McCov, 

Public   Works   Bldg.,   Sacramento. 
Five  bridges. 
Low  Bidder — Bati  Rocca   and  G.   M. 

Carr,  1333  Buibank  Avenue,  Santa 

Rosa.  Calif.,  $86,420. 

Total  bids  submitted  Mar.  12  were: 

(A)  Batl    Rocca    and    G.    M.    Carr, 
Santa   Rosa,   Calif..   885,420. 

(B)  Dan    Caputo,    San    Joee,    Calif., 
886.766 

(C)  Krlckflon,  Phillips  and  Welsberg, 
Oakland,  Calif.,  888,860.20. 

(D)  Chas.  MacClosky  Co.,  San  Fran- 
cisco,  Calif..   889,499. 

(E)  Chittenden    &    Chittenden.    Au- 
burn, Calif.,  $92,461. 

(F)  Ted  F.  Baun,  Fresno,  Calif.,  898,- 
413.00. 

(0)  A.  L.  Miller,  Sacramento,  Calif., 
899,186. 

(H)  Carl  N.  Swenson  Co.,  San  Jose, 
Calif.,  $105,418. 

(1)  Clay   Bennett  Constr.   Co.,   Red- 
wood City,  Calif..  $109,721. 

(J>  E.  H.  Peterson  &  Son,  San  Pablo, 

Calif.,  $119,260. 
(K)  Northup  Constr.  Co,  Long  Beach 

Calif.,  $119,328. 
(L)  Butte  Constr.  Co.,  San  Francisco 

Calif.,  8126,684. 

Unit  prices  will  be  given   soon. 


St.  San  Gabriel. 

R.  J.   Dunlap  Co.,   411   W.  8th  St., 
Los  Angeles. 

8/12/47  •• 

Owner  Taking  Bids — Due  March  20 

Bidders  Figuring 
Dam  and  Spillways  Cost  $500,000 

RATON,  New  Mexico. 
Owner— City  of  Raton,  o/o  city  clerk. 

City  Hall,  Raton,  N.  M. 
Civil  Engineer— Crocker  &  Ryan,  First 

National  Bank  Bldg.,  Denver,  Colo. 
Includes  earth  fill  dam;  550,000  yds. 

excavation;  1  concrete  spillway;  1 

concrete  waateway;  1  valve  house; 

extension  of  pipelines;  relocate  ex- 
isting road,  eta 

The  following  have  taken  out  plans 
and  specifications: 

Condon-Cunningham  Co.,   422t>  La- 
fayette Ave.,  Omaha  3,  Neb. 

Allison   &   Haney.   1412   N.   Broad- 
way, Albuquerque,   N.  M. 

F.  D.  Shufflebarger,  200  E.  Central 
Ave.,  Albuquerque,  N.  M. 

D.  T.  &  Davis,  P.  O.  Box  636,  Child- 
ress, Texas. 

Miller  Smith,   P.  O.   Box   83,   Albu- 
querque, N.  M. 

Thompson    Pipe   &    Steel   Co..    30O1 
Larimer,   Denver,  Colo. 

Peter  Klewit  Sons  Co.,  1950  S.  Colo- 
rado Blvd.,  Denver.  Colo. 

Northwestern   Engineering  Co.,   B. 
60th  and  Colorado  Blvd.,  Denver,  Colo. 

Waterworks  Sales  Co.,  200  W.  48th 
Ave.,  Denver,  Colo. 


Owner— SUte  Division  of  Highways, 
C.  H.  Whitmore,  district  engineer, 
70S  B  St,  Marysville.  Calif. 

Plans  by  engineering  department  of 
owner. 

Lump  sum,  furnish  and  Install  light- 
in  gsystem. 
Specifications   obtainable  from   the 

above  office. 


39--^EWERS 


88 


34 — DAMS,  RESERVOIRS  & 
DREDGING 


34 

18, 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


•»** 
•>*j 
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3/12/47 

Owner   Taking    Bids — Due   Apr! 
P.   M.— Steel   Bridge 

STANISLAUS  .inrt  SAN  JOAQUIN 
COS.,  Calif.  Across  Stanislaus  Riv- 
er about  8  miles  NW  of  Mode.sto. 

Owner — State  ol   Califomia.  Dlvlsio.i 
of  Highways,  Public  Works  Bldg.,  I 
Sacramento,  Calif.  1 

State  Highway  Engineer— Q.  T.  Mc- 
Coy,   Public    WoT-k.H    Bl('g..    Sacra- 
mento, Calif. 
Work  involves: 

(1)  clear  and  grubb; 

(2)  1,400  c.v.  struc.  rxcav. ; 

(3)  2.632  l.f.   timber  bridge  railing, 

(4)  190    c.y.    Class    A    portland    ce- 
ment concrete  footing  blocks: 

(5)  1.790  c.y.   Class    A    portland    ce- 
ment concrete  structures; 

(6)  995.000  lbs.  fumi-,h  .^truc.  steel; 

(7)  995.000  lbs.   erect  do: 
(6)  7,070  if    furnish  concrete  piling: 
(9)  160  each  drive  concrete  pile'i; 

(10)  3.810    If.    furrlj?h    steel    piling; 

(11)  108   each   drive   steel    piles; 

(12)  15  each   steel   oile   splices; 

(13)  300  c.v.  riprap; 

(14)  282.000    lbs.     furnish     bar    reinf. 
steel ; 

(J5>  2S2.000  !bs.   place  do; 
(16)  engineer's   office. 

Specifications  obUinable  from   the 
at>ove  office. 


3/12/47 

Owner  Taking    Bids — Due    March 

10  A.  tA.  (Bidders  Figuring) 
Concrete  Conduit 
PASADENA,  Calif.,  Los  Angeles  Co. 

Arroyo  Seco  Channel. 
Owner — Board  of  Supervisors  of  Los 
Angeles  County  Flood  Control  Dis- 
trict, 601  Hall  of  Records,  Los  An- 
geles, Calif. 
Plans  by  Chief  Engineer  H.  E.  Hedg- 
er,  751  S.  Figueroa  St.,  Los  An- 
geles, Calif. 

Unit  quantities  were  given  Mar.  8. 
The     following     contractors     have 
taken  out  plans : 

Johnson  Western  Co.,  2100  WIl- 
mington-San  Pedro  Rd.,  Berth  116. 
Box  6,  San   Pedro. 

MacDonald  &  Kruse,  816  Allen  Ave,, 
Glendale. 

Guy  F.  Atkinson  Co.,  P.  O.  Box  259, 
Long  Beach. 

Hoagland-Flndlay  Engineering  Co., 
3264  Cherry  Ave.,  Long  Beach. 
I     Macco  Corp.,  816  Paramount  Blvd., 
I  Clearwater. 

E.    B.    Bishop.    P.   O.   Box    326.    Or- 
land,  and  P.  O.  Box  1811,  Long  Beach. 
Vinnell  Co.,  1145  Westminister,   Al- 
hambra. 

John  C.  Gist.  1020  46th  St,  Sacra- 
mento. 

E.  J.  Jamison,  116  W.  17th  St,  Los 
Angeles. 

R  J.  Dunlap  Co.,  411  W.  6th  St., 
Los  Angeles. 


S3 


3/12/47 

Low   and   Only   Bidders 

Runway  Repairs;    Spec.  182^3 

Cost,  $25,261.50 

MIRAMAR.  Calif.,  San  Diego  Co. 
Marine  Corps  Air  Station. 

Owner— U.  S.  Navy,  11th  Naval  Dia- 
trlct,  Public  Works  Department, 
1220  Pacific  Highway,  San  Diego, 
Calif. 

Plans  by  owner. 

Includes  repairs  to  runways,  taxi- 
ways  and  parking  areas. 

Low    Bidder    —    Concrete    Pavement 
Maintenance   Co..   333    /th    St..    San 
Francisco,  Calif.,  $25,261.50. 
The  work  involves: 

(1)  31,000  lin.  ft  removing  and  re- 
sealing  longitudinal  and  trans- 
verse expansion  Joints; 

(2)  126,000  lin.  ft  removing  and  r«- 
seallng  tongue  and  groove  Joints ; 

(3)  127,000  lin.  ft  clean  and  reseal 
flex-ilane  Joints; 

(4)  8000  "lin  .ft  clean  and  reseal 
cracks  in  warm-up  aprons; 

(5)  8000  lin.  ft.  remove  and  reseal 
weakened  plane  Jointa  in  warm- 
up  aprons; 

(6>  350    sq.    ft.    remove    and   replace 

12-in.  concrete  slab  construction; 

i(7)  100   lin.    ft    repair    pavement    at 

flex-plane  JoinU;  | 

1(8)  200     lin.     ft     repairing     existing 
spalls  of  concrete  pavement  with 
cold  mix  asphalt  materials  adja- 
cent to  expansion  Joints. 
Total   bids   submitted   February   2. 
wore '. 
(A)  Concrete  Pavement  Maintenance 

Co..  «5.261.50. 
<B)    Sterling    Co..    $24,162     (error    .n 

unit   hid    «<ubmitted^ ; 
(C>    Townsco   Contr.   Co..   $25,5.M.50. 
rD>  Gordon  H.  Lloyd.  $26,485. 
(E)     Railroad     Waterproofing     Corp.. 

Long    Island.    N.    Y..   $32,710. 
(F>  Piter  K  Ferrv  A  Sons.  834,380. 

(0)  Industrial    Maintenance    Equip- 
ment Co.,  $35,098. 

(H)    Griffith    Company,    $43,997.50. 

(1)  Pacific   Pipeline -Engineers.    Ltd., 
$45,940 

(J)  H.  H    F'eterson.  $.'52,720. 
(K)  M.  H.  Golden,  $69,460. 
Unit  bids  were 


3/13/47 

Low  and  Only  Bidder* 

Pipe  Conduit  and  Appurtenances 

Coet  $28,556.10 
OAKLAND,  Calif.,  Alameda  County. 

Right-of-ways    and    a    portion    of 

MacArthur  Blvd.,  between  65th  Ave. 

and  Pierson  St 
Owner— City  of  Oakland,  Charles  M, 

Don,  city  clerk.  City  Hall,  Oakland, 

Calif. 
City  Engineer— Walter  N.  Frlckstad, 

7tb  floor,  City  Hall,  Oakland,  Calif. 
Low  Bidder— D.  J.  Bressl,  305  Linden 

Ave.,   South   San   Francisco,   Calif., 

$28,565.10. 

The  work  involves: 

(1)  1628  lin.  ft  39-ln.  standard 
strength  reinforced  concrete  pipe 
conduit ; 

(2)  142  lin.  ft  18-ln.  plain  concrete 
pipe  conduit; 

(3)  140  lin.  ft  12-in.  plain  concrete 
pipe; 

(4)  1  reinforced  concrete  aad  wall; 

(5)  6  each  brick  and  concrete  man- 
holes with  standard  tops; 

(6)  1  brick  manhole  with  standard 
top; 

(7)  1  brick  bulkhead. 
Total     bids     submitted     March     11 

were: 

(A)  D.    J.    Bressl,   South    San    Fran- 
cisco, $28,655.10. 

(B)  Ed  Jarvis,  Oakland,  $33,042. 

(C)  McGuire  &  Hester,  Oakland,  $36,- 
676.60. 

(D)  J.  Henry  Harris,  Berkeley,  $38,- 
955.40. 

(E)  Erickson,  Phillips  &  Welsberg, 
Oakland,  $48,157.^0. 

Unit  prices  were: 

(A)       (B)       (C)       (D)       (E) 

(1) $15.50  $17.00  $18.70  $21.05  $24.30 

(2)  5.65       aOO       6.00      8.00     10.40 

(3)....         4.70       7.00       5.00       6.00       9.50 
(4)  150.00  200.00  200.00  200.00  340.00 

(6)  250.00  450.00  350.00  360.00  800.00 

(6)  175.00  250.00  200.00  300.00  500.00 

(7) 60.00  100.00  130.00    50.00  150.00 


(3)  184  lin.  ft  SO-ln.  standard 
strength  reinforced  concret*  plpa 
condiUtl  IfM 

(4)  12  lin.  ft  21-ln.  standard  strength 
reinforced  concrete  pipe  conduit;  ' 

(5)  14  lin.  ft  18-in.  plain  concraU 
pipe  conduit; 

(6)  18  lin.  ft  12-in.  plain  concrat* 
pipe  conduit; 

(7)  12  lin.  ft  10-ln.  cast  Iron  plpa 
fl6^v6r  * 

(8)  60  lin."  ft  3-ft  x  7-ft  6-in.  rein- 
forced concrete  box  culvert ; 
2   each   concrete  manholes  with 
special     manhole     frames     and 
covers ; 

2    each    concrete   manholes   and 
transmission    section    with   spe- 
cial frames  and  covers; 
1   each   manhole  with   standard 
top. 

Total  bids  submitted  Mar.  11  were: 

(A)  McGuire  &  Hester,  Oakland,  Cal.. 
$38,621.50. 

(B)  J.   Henry  Harris,  Berkeley,  Cal.. 

$51,363. 

Unit  nrices  were: 
(A) 

(1) $45.00 

(2)... -     24  75 

(3) 12.00 

(4) «.0O 

(5) -       4.0O 

(6) 3.00 

(7). 10.00 

(«) 85.00 

(9)....l... 500  00 

(10) 700  00 

CD.. 200  00 


(9) 


(10) 


(11) 


(B) 

$64.00 

81.80 

26.20 

24.00 

18.00 

14.50 

18.00 

87.00 

840.00 

1506.00 

240.00 
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3/13/47 
Low  and   Only   Bidders 
Vicente   Street    Outfall    Sewer   (West 
Sunset,    Section    B);    Spec.    19,934 

Cost,  $159,865.00 
SAN  FRANCISCO.  Calif. 


8/13/47 

Low  and  Only  Bidders 

Bridge  Railings,  Etc.  Cost  $23JM 

CONTRA  COSTA  and  SOLANO  COS. 
Carqulnez   bridge. 

Owner— State  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 
..^Ute  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construct  maintenance   railings,  lad- 
ders and  platforms. 
The  work  involves : 

(1)  39.600  lbs.  structural  steel; 

(2)  10.000     lin.     ft     galvanised     wire 
strand ; 

(3)  4  M  ft  b.m.  Douglas  fir  timber. 
Low    Bidder— Minton    A    Kubon,    200 

Davis  St.,  San  Francisco,  $23,924. 

Complete  bids  March  12  were: 

Minton  A  Kubon.  San  Francisco, 
(1)  $.49;  (2)  $.23;  (3)  $550;  total.  $28,- 
924. 

Herrick  Iron  Works.  Oakland.  (1) 
$.65;    (2)    $.35;    (3)    $250;    toUl.    $30,- 

240.  „        „ 

William  B.  Willett  Co..  San  Fran- 
cisco. (1>  $.84;  (2>  $.51;  (8)  $610.26; 
total.  $40,406. 

Westco  Steel  Fabricators,  Inc., 
Oakland.  (\^  $.97;  (2)  $93;  (3)  $656,60; 
total,  $49,938.  ^  ^, 

E  H.  Peterson  A  Son,  San  Pablo, 
(1)  $1.18;  (2)  $1;   (3)  $600;  total,  $57,- 

Moore  Drydock  Co.,  Oakland.  (1) 
$1.21;,  (2)   $.967;   (3)  $426;  total,  $6»,- 

186. 

Schrader  Iron  Works.  San  Fran- 
cisco. (1)  $1.20;  (2)  $1.16;  (3)  $600; 
total,  ^61, 420. 

3/13  M7  •  33 

Low   and   Only   Bidders 
Bridge,  Grading.  Surfacing 

Cost,   $199,539 

KERN  and  INYO  COUNTIES,  Calif. 
Between    Indian    Wells    and    Little 

Lake. 
Owner— State  of  Califomia,  Division 

of  Highways,    Publio  Works  Bldg., 

Sacramento,   Calif. 
State  Highway  Engr— O.  T.  McCoy. 

Public  Works   Bldg..   Sacramento 


3/12/47  M 

Owner  Taking    Bids — Due    March   18, 

10  A.  M.  (Bidders  Figuring) 
San  Gabriel   Dam  No,  2  (Alterations) 
IX)S      ANGELES      COUNTY,      Calif. 
West    fork    of   San    Gabriel    River, 
approximately  eight  miles   west  of 
Junction  with  north  fork;  20  miles 
from  City  of  Los  Angeles. 
Owner— Los    Angeles    County    Flood 
Control    District.   501    Hall    of   Rec- 
ords, Los  Angeles,  Calif. 
Plans  by  Chief  Engineer  H.  E.  Hedg- 
er,    751    S.    Figueroa    St.,    Los    An- 
geles, Calif, 

Unit  quantities  were  given  Mar.  2. 
The     following     contractors      have 
taken   out  plans: 

Hoagland-Flndlay  Engineering  Co., 
325  4Cherry  Ave,.  Long  Beach. 

.Tnhnson    Western     Co..     2100    Wil- 
mington-San    Pedro    Rd..    Berth   116, 
P.  O.  Box  6,  San  Pedro. 
MacDonald  A  Kruse,  816  Allen  Ave., 
Glendale. 

Metcalf  Construction  Co.,  6763-A  u. 
Alameda  St,  Los  Angeles. 

Guy    F.    Atkinson    Co.,    P.    O.    Box 
259,  i»ng  Beach. 

Macco     Corp..     816     N.    Paramount 
Blvd.,  Clearwater. 

Vinnell   Co.,   1145  Westminster,  Al- 
hambra. 

John  C.  Gist,  1020  46th  St..  Sacra- 
mento. 
L.  E.   Dixon   Co..  409  S.   California 
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(1^ 
8  14 
081 
126 
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7200.00 
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.178 
.21 
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.26 
(5) 
$.08 
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08 
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IS 
20 
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(2^ 
$.10 
.081 
.083 
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.06 
.06 
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.M 
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.14 
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$.90 

3.60 

8.25 

8.C0 

3150.00 

1.30 

2.0U 

2.06 

500 

1.80 

10.00 

•Extended  figure.-*.  

asllELECTRIC  LIGHTING  & 
TRANSMISSION  LINES 

3/13/47  *     ^ 

Owner  Taking  Bld»— Due  March  2ft, 

2  P.  M. 
Highway  Lighting  System 
AUBURN,  Calif.,  Placer  Co.   Nevada 

St  and  in  vicinity  of  East  St  un- 
dercrossing. 


.05 
17 
.134 
.12 
.116 
.14 
(7» 
$.046 
2.00 
2.00 
1.50 
500.00 
2.00 
.50 
.65 
2.00 
1.05 
lOOO 


(4> 
$.05 
.081 
.07.5 
.08 
640.0t^ 
.03 
.426 
.18 
.\t» 
.108 
.14 
(8> 
$.60 


3/13/47  •  39 

Owner   Taking    BIda— Due    March   31, 

8   p.   M. — Sanitary   Sewer 
STOCKTON,  Calif.,  San  Joaquin  Co. 
Mendocino   Ave.    from   Pershing   to 
Kensington   Way  and   in   Kensing- 
ton Way  from  Mendocino  to  Alpine 
Avenue. 
Owner— City  of  Stockton,  B.  L.  Trd.- 
hem    City  Clerk,  City  Hall,  Stock- 
ton,  Calif. 
City   Engr— Lyle  Payton.  City  Hall. 
Stockton,    Calif. 
Work  Involves : 
n)  2540  l.f.  24-in.  reinf.  concrete  cul- 
vert pipe: 
(2)  5  each  5-(t  diam.  manholes  com- 
plete, average  depth  overall  13.3 
feet 
Specifications   obtainable   from   tho 
office  of  the  City  Engineer  upon  de- 
posit of  $b,  refundable. 

3/13/37  *  39 

Low  .nnd  On'y  Bidders — Pipe  Conduit 

and  Culvert  Cost,  $38,621.50 

OAKIx^ND.   Calif..   Alameda  County. 

Hcgenberger    Road    and    77th    Ave. 

from    Elmhurst   Creek    to   San   Le- 

andro   St.   and   in   Sflin   Leandro  St 

from  77th   Ave.   southeasterly. 
Owner — City  of  Oakland.  Charles  M. 

Don.  city  clerk.  City  Hall,  Oakland. 

Calif 
City  Engineer- Walter  N.  Frlckstad, 

7th  floor.  City  Hall,  Oakland.  Calif. 
T»w   Bidder— McGuire  A   Hester,   796 

66th  Ave.,  Oakland,  Calif.,  $38,621.50 

The  work  involve*: 

(1)  120  lin.  ft  60-in.  extra  strength 
reinforced  concrete  pipe  conduit ; 

(2)  954  lin.  ft  60-in.  standard 
strength  reinforced  concrete  pipe 
conduit ; 
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National  Expansion  Joint  Co. 

Maanfocfarar  aad  Oistrlbafer 
PItIR  tOARD  — PELT-SIDED  ASPHALT  AND 
REDWOOD   EXPANSION  JOINT   PILLERS 

DMrlbafor 
MARVSL-KOTB— Ceaeraf*  Curiag  Compound 
SEALZ — EipantloR  Joint  Sapling  Compound 

CoMplfat  wiffc  P«d«rai  Sp«clftcotieR>  SS-P>33A 

FOR     CONCRETE     CONSTRUCTION 

333  Savaatb  StrMt         Uadcrhili  7172         Son  Proncisce  3.  Calif. 


LINE     CO  NSTRU  CTI  ON 

Wc  contract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  rc-build. 

Our  Operations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

Telephone  S.in  Rafad  5?01 
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Owner  —  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  ETngr.— Ralph  Wadswortilt,  City 
Hall,  San  Francisco,  Calif. 

Low  Bidder— Healy  -  Tibbiits  Oon.sT. 
Co.,    Ill    Brannan    Et.,    San    Fran- 
cisco, Calif..  $159,865. 
The  work  involves: 

(1)  lump  sum.  outlet  structure; 

(2)  12  each  16-ft.  concrete  piles; 

(3)  35  each  23-ft.  concrete  piles; 

(4)  5  each  concrete  sheet  piles; 

(5)  lump  sum,  cap  for  sheet  piles ; 

(6)  822  lin.  ft.  5-ft.  diameter  cen- 
trifugrally  spun  reinforced  con- 
crete pipe  sewer; 

(7)  17  each  cradle  for  5-ft.  diameter 
pipe  sewer; 

(8)  lump  sum,  transition  structure; 

(9)  875  lin.  ft.  6-ft.  6-ln.  diameter 
centrif  ugally  spun  reinforced 
concrete  pipe  sewer; 

(10)  lump  sum,  overflow  structure; 

(11)  2    each    manhole   base    for   5-ft. 
diameter  pipe  sewer; 

(12)  2   each    manhole    base   fo    r6-ft. 
6-ln.  diameter  pipe  sewer; 

(13  30  lin.   ft.   manholes  on   concrete 

(14)  70    ll'n.    ft.    10-in.    vitrified    clay 
pipe  culvert; 

(15)  2  each  catchbasin  traps; 
'(16)  45    lin.    ft.    12-ln.    vitrified    clay 

pipe  sewer; 

(17)  16    lin.    ft.    8-ln.    cast   Iron    pipe 

(18)  26  lin.'  ft.    24-in.   cast  iron    pipe 
sewer ; 

(19)  lump  sum.  removal  of  existing 
24-ln.  cast  Iron  pipe  storm  sewer 

(20)  lump  sum,  flushing  system; 

(21)  lump  sum,  traffic  routing  work. 
Total  bids  submitted  Mar.  12  were: 

(A)  Healy  -  Tibbltts  Constr.  Co..  Son 
Francisco,   Calif..   $159,865. 

(B)  M.    &    K.    Corp.,    San    Francisco, 
Calif.,  $163,606. 

(C)  Chas.  L    Harney,  San  Francisco. 
Calif.,    $164,187.50. 

(D)  M.  J.  Lvnch,  San  Francisco,  Cal., 
$166,697. 

(E)  Martin    Murphy   and    Robt.    Mc- 
Nalr.  San  Franci.sco.  Cal..  ?172.61C.5C 

(F)  Morrison    -    Knudson    Co..    San 
Frarclbco.   Calif..   $180,965. 

(G)  Eaton    &   Smith.    San   Francisco. 
Calif.,    $195,536. 

(H)    DeLuca  &   Son,    San    Francisco, 

Calif..  $220,495.27. 
(I)   Duncan.son   -  Harrel&on  Co.,  San 

Francisco,  Calif..   $252,891. 

Unit  prices  will  he  given  tomorrow. 


(Prices  shown  above  include  sal«>« 
tax). 

Checks  for  the  above  should  be 
made  payable  to  tho  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  the  order  t<i 
ihls    office. 

Requests  for  the  above  plans,  spe- 
cifications, and  proposal  form  must 
be  addressed  to  the  office  of  the 
State  Highway  Engineer,  P.  O.  Box 
1499,    Sacramento,    Calif. 

Blue  Prints  cf  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

A  representative  will  meet  prospec- 
tive bidders  on  projects  for  which 
bids  are  to  be  opened  in  Sacramento 
nn  April  2,  1947.  as  follows: 

Representative  of  the  District  Of- 
fice will  meet  prospective  bidders  lor 
the  proposed  j:ro1ect  in  Mendocino 
County.  1-Men-l-B,  at  Felix  Creek 
Bridge.  Hopland  on  March  26,  194" 
at   30:00  A.   M. 

Representative  of  the  District  Of- 
fice will  meet  prospective  bidders  for 
the  proposed  project  in  Lassen  Coun- 
ty, II-Las-29-D,  at  General  Store. 
Milford  on  March  28,  1947  between 
9:00  A.  M.  and  2:00  P.  M. 

Representative  of  th«  County  En- 
gineer's Office  will  meet  prospective 
bidders  for  the  proposed  project  in 
Colusa  County,  III-Col-758  at  Coun- 
ty Surveyor's  Office,  Colusa,  on  Mar. 
24,  1947  at  1:00  P.   M. 

Representative  of  the  County  En- 
gineer's Office  wili  meet  prospective 
bidders  for  the  proposed  project  in 
Napa  County,  lV-Nap-6C7,  at  Junc- 
tion of  Napa,  Soda  Springs  Road  on 
March  25,  1947  at  2 :00  P.  M. 

Representative  of  the  County  En- 
gineer's Office  will  meet  prospective 
bidders  for  the  proposed  project  in 
San  Luis  Obispo  County,  V-SLO-683. 
.at  County  Engineer's  Office.  San  Luis 
Obispo  on  March  27,  1947  at  10:00 
A.    M. 

Representative  of  the  County  En- 
gineer's Office  will  meet  prospective 
bidders  for  the  proposed  project  iu 
Madera  County,  Vl-Mad-962,  at 
County  Engineer's  Office,  Madera  on 
March  24,  at  9:30  A.  M. 

Representative  of  the  District  Of 
flee  will  meet  prospective  bidders  for 
the  proposed  project  in  Tulare  and 
Kern  Counties.  VI-Tul.  Ker-4.33-A,  D. 
at  North  City  Limits  of  Delano  on 
March  27,  1947  at  10:30  A.  M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Office 
and  the  County  Engineer's  Office  and 
urninge  to  make  their  fleid  inspec- 
tion  on    the  above    dates. 

A  representative  will  meet  pros- 
pective bidders  on  projects  for 
which  bids  are  to  be  opened  in  Los 
Angeles  on  April  3.  1947,  as  follows: 

Representative  of  the  Dlatrict  Of- 
fice will  meet  prospective  bidders  for 
the  proposed  project  in  Riverside 
County.  XI -Riv -64.146- Various,  at 
Santa  Fe  Depot.  B'.ythe  on  Mardh  '27, 
1947   at   10:00   A    M. 

Representative  ot   the  District  Of- 
fice will  meet  prospective  bidders  for 
the    proposed    project    In    San    Diego 
County,  XI-S.  D-77-S.  D.  By  Appoint 
ment. 

Prospective  bidders  are  urged  to 
cooperate^ with  the  District  Office 
and  arrange  to  make  their  field  In- 
spection on  the  above  date. 


Coy.    Public    Works    Bldg..    Sacra- 
mento. Calif. 
About    1.1    miles    grading,    surfacing 
with  plant-mix  surfacing  and  ap- 
plying seal  coat  thereto. 
Work  involves: 
(1)3  c.y.  remove  concrete; 

(2)  11  acres  claar  and  grubb; 

(3)  23.500  cy.  rdwy.  excav.,  Loc.  A; 

(4)  23,000  c.y.  do,  Loc.  B; 

(5)  280  c.y.  struc.  excav.; 

(6)  255.000  sta.   yds.  overhaul; 

(7)  22,025  sq    yds.  prepaie  subgrade 
Class  B,  Method  No.  2; 

(8)  develop   water   supply   and   fur- 
nish water  equipment; 

(9>  8cM)  M.  gals   apply  water; 
(10>  59  sta.  finish  roadway; 

(11)  24    tons    llq.    asph.    SC-2,    prime 
coat; 

(12)  140  tons   pave.   asph.  plant  mix 
surfacing ; 

(13)  2.775    tons    min.    agg.    plant    mix 
surfacing, 

(14)  4,500   l.f.    shaping   and    compact- 
ing plant  mix  diliea  • 

(15)  3  tons   aspli.  emul..  seal  coat; 

(16)  13  tons  iiq.  asph..  RORC-5.  seal 
coat ; 

(17)  130    tons    fine    screenings,    se*! 
coat: 

(18)  6  c.y.   Class   A   portland   cemtnl 
concrete  st/^ucturos; 

(19)  200   lbs.   bar   lelnf.    steei; 
1 20)  14   each   monuments; 

(21)  570  !.f.  metal  plate  guard  railii)g; 

(22)  55    each    culvert    markerj    and 
guide  posts; 

(23)  240  l.f.   18-ln.   CMP  16  gage: 

(24)  4   each  spillway   assemblies; 

(25)  9*    If    8-ln    CMP    down    drains. 
16  gage. 

The  State  will  furnish  the  steel 
plates  and  all  necessary  metal  parts 
for  use  in  nietai  plate  guard  'filing. 

Specifications  obtainable  from  the 
above  office. 
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STREETS  AND 
HIGHWAYS 


3/13/47  *0 

STATE  OF  CALIFORNIA 
SPECLVL  NOTICES 

SACRAMENTO.  Calif..  Sacramento 
Co.  State  Highway  Engineer  G  T 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  for  which 
bids  will  be  opened  in  Sacramento  on 
April  2.  1947-  and  in  Lo.-<  Angeles  on 
April   3,    1947: 

I-Men-1-B  Bet.  Hopland  and  Craw- 
ford Ranch.  No  Plana  Available: 
f  location  Sheet  In  FSpeclal  Provl- 
alona).  ,  „,    , 

II-Laa-29-D  B»t.  Milford  and  Bird 
Plat.  No  nans  Available  (Location 
Sheet  In   Specla!  Provisions). 

IIT-Col-758  Across  Sacramento  Riv- 
er at  Colusa    F'an«.  $2.31.  Mass  Dip 
eram.    0;    Cross    Sections.    0:    Tot«*l 
Cost    plans.    Mass   Diagram    &  Cros" 
Sections,  $2.S1.  _     ,,    „, 

rV-Nap-607  Silverado  Trail.  Plans. 
$2.61;  Ma*9  Diagram.  0:  Cro.sr  Sec- 
tions. $6.60;  Total  Cost  Plans,  Mass 
Diagram  &  Cro.ss  Sections.  $8.30 

V-SLO-iW3  Oso  Flaro-N'ipomo  Rd. 
Plans.  $0«52;  Mis.s  Diagram.  0;  Cross 
Sections.  0;  Total  Cost  Plans.  Ma.^.s 
Diagram  *  Cross  Sections.  $6*. 

VI-Mad-962  Across  Fine  (iowi 
Creek  Plans,  $108.  Mass  Diagram.  0; 
Cross  Sections.  0;  Total  Cost  Plans. 
Ma.-s     DlHgram     &     Cross     Sections. 

tl  08. 

VI-Tul.  Ker-4.3S-A.  D  Bet.  Delano 
and  Karilmart  A  bet.  Wasco  A  Fa- 
moso.  No  Flans  Available  (Location 
Sheet    in    Special    Prm^lsions) 

XI-Riv-64.146-E,  ABCDE  Bet.  19 
Mi  W  of  Palowalla  *  BIythe.  No 
Plana   Available;    (Location   Sheet    ir 

^"^l^^  ^-H-Td  Bet  "A"  St  and 
Mission  Valley  Kd,  Plans.  $2.46  Maas 
Diagram.  0;  Cross  Sections.  0.  Total 
coat  Plans  Mass  Diagram  ana  Croas 
Sections,  ?2.46.  ^^^^u 

XI-S    D  200-B    At    Dulzura    Creek, 
nlans      $185;     Mass     Diagram.     $15; 
Eroaa'     Secflona,     $185;     ToUl     CohI 
Plans.   Mass  Diagram.  *  Cross   her 
tlons,  ISJS 


3/12/47  -"O 

Low  and  Only    Biddera 

Grading,  Etc.  Coat  $11.8M.04 

INYO  COUNTY,  Calif  ,  Between  Te- 
copa  and  State  Highway  Koute  127 

Owner— County  of  Inyo,  Fay  Law- 
rence, county  clerk.  Courthouse, 
Independence.   Calif. 

nans  by  engineering  department  of 
owner. 

Includes  about  4.72  miles  grading  and 
applying  penetra'.,lon  treatment,  to- 
gether with  drainage  f.acilltles. 

lx»>v  'Bidder— Roland  T.  Reynolds. 
Route  4.  Box  139,  Anaheim,  Calif.. 
$11.858  04 

Other  bids  March  3  were: 
Foster  &   McHarg.    Riverside.   $13.- 

167.56 

Silva  &  Hill.  Los  Angeles.  $15,551.41. 


3/13/47  • 

Low  and   Only    Bidders 

Removal  of  Cable  Car  Tracks  and 
Reconatruction   of   Pavement 
Spec.   20,204  Ccst.   $17,723.30 

SAN  FRANCISCO.  Calif.  Sacramento 
Str.  from  Van  Ness  Ave.  wo  Gough 

St.  .     „ 

Owner  — City    and     County    of     San 
Francisco.    Department    of    Public 
Works,    Room    282    City    Hall,    San 
Francisco,  Calif. 
City    Engineer  — Ralph     Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Low  Bldaer— Fay  Imp.  Co..  760  Mar- 
ket St..  San  Franciaco.  Calif..  $17.- 
723.30. 
The  work  involve* : 

(1)  1870  single  track  feet  remove 
cable  car  tracks,  slot  rails.  In- 
spection boxes,  etc. ;  remove  pave- 
ment in  railway  obligation  area, 
cut  down  cable  trough  and  fill 
same,  prepare  subgrade  for  pave- 
ment ; 

(2)  13.000  sq.  ft.  asphalt  on  concrete 
pavement  constating  of  2-ln.  aa- 
phalt  concrete  wearing  surface 
on  6-in.  concrete  base; 

(3)  7425  sq.  ft.  «-ln.  concrete  pave- 
ment; 

(4)  3600  sq.  ft.  pavement  excavation; 

(5)  770  Itn.  ft  combined  curb  and 
gutter ; 

(6)  40  tons  asphaltic  concrete  con- 
form pavement; 

(7)  2300  sq.  ft.  2-cour8e  concrete  side- 
walk. 

Sixty  days'  completion  time. 
Total  bids  submitted  Mar.  12  were : 

(A)  Fav    Imp.    Co..    San    Francisco. 
Calif.   $17,723.30. 

(B)  Chas.  L.  Harney.  San  Francisco. 
Calif..  $18,715. 

(C)  Eaton   &    Smith.   San    Francisco. 
Calif..    $19,803.75. 

Unit  prices  were: 
(A) 
$4.37 
31 
.256 
.20 
2.42 
..       5.00 
.364 


follow* : 

QUO.   46002;  Rcq.  78S80    : 

6.'>0  tons  open  graded  plant  mix 
surf.  200-300  pone,  asphalt  material 
delivered  Into  atate-owned  apread- 
ing  machine.  1  mile  aaat  of  Santa 
Paula   on   Route   126  . 

Santib  Paula  Rock  Co..  $3.28;  total 
$2112.50;  dlac.  20  centa  ton  2Sth; 
awarded. 

Southwest    Paving   Co.,    $4.74    net. 
REQ.  92303,  QUO.44034: 

12.500  gallons  dleael  fuel  oil;  SOOO 
gallons  to  each  following  points: 
McGee  Creek.  Crestvlew.  Conway 
Summit.  "Sonora  Junction  and  500 
gallons  tc  Lee  Vininf. 

Shell  Oil  Co.,  $.1025  at  Ci^reatvlew; 
$.11  at  Conway  Summit.  $.12  at  So- 
nora Junction;  $.12  at  Leevining. 
QUO.  46006 ;  Req.  783M : 
475  tons  SC-*  plant  mix  aurf.    %- 
In.  max.  agg..  delivered  and  apread 
on  Route  101.  Whittier  Blvd.  2  ml. 
east   of  Whittier; 

200   tons  SC-4   plant   mix   surf.    %- 
In.  max.  agg.,  dedllvered  and  apread 
on    Route   26,    Santa   Fe   Springs   Rd. 
1   mile   soutn   of    Whittier; 

2'X)  tons  eC-4  plant  mix  surf.  %- 
in.  max.  agg.,  delivered  and  spread 
on  Route  35.  Puente  Ave..  1%  mllea 
south  of  Garvey  Ave. 

Graham   Bros  $2.63.   $2.57,   $2.29  to- 
tal $2.221.25 —Awarded. 
QUO.  460C6:  Req.  78384: 

70O  tons  open  graded  plant  mix 
surf.  200-300  pe  ne.  asphalt  material 
to  be  delivered  Into  state-owneil 
spreading  machine  ^^-mlle  north 
of  Garvey  St.  tn  Route  S9.  .Aauaa 
Avenue 

C.  O.  Sparks  r.nd  Mundo  Engr.  Co., 
$3.25  no  disc  . 

Graham  Bros.,  $2.50;   total.  $1437.50 
net:    awarded. 
QUO.  40005;  Req.  78382: 

1350  tons  Tilant  mix  surf,  with  %- 
in.  max.  agg..  using  rOO-300  pene. 
asph  delivered  into  state-owned 
spreading  machine  on  Route  19, 
Ro.'iemend  Blvd.,  bet.  Firestone  and 
Central    Avenuea. 

Graham  Bros.,  $2.70  total  $3726.00 
net.  awarded. 

C.  O.  Sparks  and  Mundo  Engl.  Co., 
$3.00. 
QUO.   16003  ;  Req.  78381 : 

575  tons  open  graded  plant  mix 
surf.  ?00-300  pen.  asphalt  mate- 
rial delivered  rlnto  state-owned 
spreading  machine  on  Route  172 
Mesa  Drive  1  mile  cast  of  San  Ga- 
briel  Blvd. 

Graham  Bros.  $2  30;  Ttotal  $1437.60 
net ;  awarded. 

C.  O.  Sparks  and  Mundo  Eng.,  $3.00 
no    discount. 


received  by  the  Oakland  Port  Com- 
mission, A.  H.  Abel  Secretary,  Foot 
of  Grove  St,  Oakland.  Calif.,  for 
furnishing  and  delive.lng  00  ft.  8  In. 
flexible  pipe  to  the  /th  Street  Unit. 
Oakland. 

Specifications  obtainable  from  th* 
above  office.. 

8/12/47  *2 

BEAUX ITE—Blda  Wajitad 

SACRAMENTO.  Calif..  Sacramento 
Co.— Until  MarcJi  21.  5  p.  m.  blda  will 
be  received  by  the  City  of  Sacra- 
mento. City  Council.  H.  G.  Denton. 
City  Clerk.  City  Hall,  Sacramento, 
Calif.,  for  300  tons  bauxite. 

Only  Bid   uubmllied  Fob.  28  at   $8 

Rer    ton    by    Mining    Equipment    Co., 
few  York,  N.  Y.,  wa£  rejected. 

S/12/47  ** 

Cooks   and    Pip*   Coupllnga 
BIda   Wanted 

SACRAMENTO.  Calif.,  Sacramento 
Co.— Until  March  21,  3  p.  m.  bids  will 
be  received  by  th*  City  of  Sacr%- 
mento.  H.  O.  Denton.  City  Clerk, 
City  Hall.  Sacramanto,  Calif.,  fot"  (1> 
1000  ft.  1  In.  corporation  cocks  and  (2) 
1000  ft.  1  In.  service  curb  cocks  and 
(3)  1000  ft.  l-m.  copper  pipe  coun- 
Ungs  for  the  Water  D*pt. 

Specifications  obtainable  from  the 
above  office. 

3/12/47  *2 

Copper   Tubing 
Side  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  Marcn  21,  6  p.  m.  bids  will 
be  received  by  the  City  of  Sacra- 
mento, H.  O.  Denton,  City  Clerk. 
City  Hall.  Siicramcnto,  Calif.,  fo.' 
10,000  ft.  1  in.  copper  tubing  for  the 
Water  Dept. 

Specifications  obtainable  from  tho 
above  office. 

8/13/47  •     <a 

Qaaolin*  and  Ksroaan* 
Low  and  Only  BIddar* 
OAKLAND,    Calif..    Alameda   CO.— 


COMFORT  AIR,  Inc. 

Sb*«t  M*tal  CoRtracfing  for 
N*w  aad  Old  CoMttructies 

CIRYSIER^AIRTEMP 

D*ol*r  for 

HIATINft.  AIR  CONDITIONING 

li  MPRIftltATION 
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3/12/47  *'i 

Owner  Taking  Bida — Due  March  17. 

8    P.   M. 
Grading  A  Paving:    Reaotution  89 
SANTA  CLARA,  Calif..  Santa  Clara 

Co.    Gould    St.     between    Saratoga 

Ave.    and    Lexington    St. 
Owner— City    of    SanU    Clara.    A.    J. 

Cronln.      City     Clerk,      City     Hall, 

Santa  Clara.  Calif. 
Indud'^s  0.370  miles  grading  dan  pav- 
ing   with    asphaltic    concrete. 

Specifications  obtainable  from  of- 
fice of  the  City  Clerk  upon  deposit 
of  check  or  postal  money  order  for 
$10:  of  which  $5  Is  refundable 


3/12/47 

Garden    Hoae 

Low  and  Only  Bldd*ra 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  March  10  to 
the  City  and  County  of  San  Fran- 
cisco, Purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall.  San  Francisco. 
Calif.,  under  bid  No.  3867  for  fur- 
nishing and  delivering  garden  hoae. 
couplings,  etc.,  for  the  School  De- 
partment: 

Dunham,  Carrigan  A  Hayden.  (1) 
$2.80;  (2)  $1.12;  (8)  $3.46;  (4)  no  bid; 
(5)  $0.35;  (6)  no  bid;  delivery  at  once. 

Pioneer  Rubber  Mills,  (8)  $6.45;  (4) 
$12.39;   (5)  $0.41;  delivery  30  daya. 

C.  W.  Marwedel,  (1)  $8.42;  (2)  $1.25; 
(3)  $4.87;  (4)  $9.20;  (5)  10.80;  (6) 
$4.35;  delivery  120  days;  2%  10  days. 

3/12/47  «» 

Pipe— BIda    Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
Until    March    24.    3    p.    m.    bide    will 


(1) 

(2) - 

(3) 

(4)...... 

(5)..- 

(6) 

(7)... 


(B) 

$3.20 

.40 

.40 

.19 

3.50 

10.00 

.34 


(C) 

$5.2o 

35.00 

.25 

.15 

2..';o 

10.00 
.30 


2100  ITth  St.,  So*  Proacltco 

Hlmleck  2040 

loaf  Boy— Toll  Pr** 

INforprif*  10043 


USED    TIMBER   | 

250,000   h.    7    X    8   — 

Bridge  Tie* 
290.000   ft.   7   x    17   — 
Bridge  Strinffers 
50,000   ft.    12  X    12   — 
100.000  lin.  ft.  Piling 

30    ft. 

30   ft. 
30  h. 

Other  Misc.  Sites 

Joseph  D.  Ballin9«r  &  Co. 

1905  Cypress  Street 
Oakland.  Calif. 
TWinoaka  6177 

3/12/47  ,      „    ^  «'J 

Owner   Taking    Bide — Due   April   9,   2 

p.  1^. — Grading  and  Surfacing 
PLUMAS   a»id   LASSEN   COS..  Calif. 

Between  0.3  >nile  v/tst  and  0.8  mile 

east  of  Plumas-Lassen  county  line. 
O^vnor— State  of  California.  Division 

of   Highways,   Public   Works  Bldg., 

Sacramento,  Calif. 
State  Highway  Engineer— G.  T.  Mc- 


SupplieSy  Equipment 

Sub-Contract 

Information 
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42-'MISC.    SUPPLIES    AND 
MATERIALS 

.VI 2/47  *'^ 

Suppllee  and   Materials- 
Low  and  Only   Bidders 

SACRAMENTO.  Calif.,  Sacramento 
County.— Following  submitted  bids 
March  7  to  the  State  Purchasing 
/Vgent.  Socnmrnto.  Calif.,  for  mis- 
cellaneous supplies  a:td  j.iaterials  as 


IMH 


ELECTRICAL  COMMSNICATIONS 

Telephone  and  Slonal  Engln—rt 

Manual  and  Dial  Talaphona  Sytfamt 

Datlgnart  of  RamoH  Control  Equlpmonf 

Sorvico    and  ImfaUafiont 
We  Will  Sub-Contract  With  Electrical  Contractor* 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


fiOCC:Qa)QV 

WINDOW     SCREENS 


>IRCHfTECTS  .  .  . 

You  can  again  specify 

ROLL- AW  AY 

Window  Screens 

THE  PERFECT  SCREEN 
FOR  EVERY  TYFE  OF 
WINDOW  .  .  . 

•  Keeps  insects  out  .  .  . 

•  Keeps  curtains  In  .  .  . 

•  Rolls  out  of  sight 
when  window  Is  closed. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Name  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

SaecMters  fo  ROLL-AWAY  WINDOW  SCRIEN  COMPANY 

Mala  0«e«  aatf  facfory:  IIRKILIY,  CALIF.,  tfti  A  Corttoa  StrM«« 

fftaaa  THoniwall  0140 
Manufactureri  of  the  POPULAR  RoUAway  SCREEN     •     Sine.  1923 


PAGE  6 


DAILY    PACIFIC     BUILDER 


THURSDAY.  MARCH  13.  1947 


THURSDAY.  MARCH  13.  1947 


DAILY     PACIFIC     BUILDER 
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The  following  •ubmlttod  bids  March 
11  to  the  City  of  Oakland,  Charle* 
M.  Don,  city  clerk,  City  Hall.  Oak- 
land, Calif.,  for  furnishing  (1)  ethyl 
gasoline,  (2)  premium  gasoline  and 
(S>  kerosene: 

SUndard  Oil  Co.,  (1)  10.1349;  (2) 
$0.1149  tank  truck  delivery;  |0.1124 
municipal  garage  delivery;  (3)  10.123. 

Tidewater  Auociated,  (1)  |0.129; 
(2)   10.114;  10.1115;    (3)  |0.123. 

General  Petroleum,  (1)  |0.122;  (2) 
10.107;  $0.1045. 

Union  Oil  Co.,  (2)  $0,125;  $0.11;  (8) 
$0.1375. 


3/13/47  •     4S 

Refrigerator  Bex 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  24,  3  P.  M.,  bids  will  b«  re> 
celved  by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  •8872  for 
fumishin  gand  installing  one  walk-in 
refrigerator  box  for  the  coroner's 
office. 

Specifications  obtainable  from  the 
above  office. 


San  Joaquin  St.,  Stockton,  Calif.,  for 
furnishing  and  laying  266  yards  of 
27-inch  Belgium  Welton  weave  two- 
tone  brown  leaf  carpet. 

Specifications  obtainable  from  the 
above  office. 
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3/13/47 

Unseed  Oil  and  Paint  Remover 

Bids  Wanted 

SAN  FRANCISCO.  Calif.— Bids  will 
be  received  by  the  U.  S.'  Treasury 
Department,  100  McAllister  St.,  San 
Francisco  2,  Calif.,  for  supplies  as 
follows : 

March  19,  2  P.  M. 
•    Bid    No.    SF-3801-47  — Linseed    oil, 
f.o.b.  San  Francisco. 

March  26.  2  P.  M. 
Bid   No.   SF-3802-47— White  under- 
coater,    paint    and    varnish    remover, 
f.o.b.  Merced  and,  and  white  lead  pig- 
ment, f.o.b.  San  Francisco. 


•    48 

Signals 


.1/13/47  •  42 

Fusion   Welded   Sheet   Steel   Pipe 

Low  and  Only  Bidders 
NAPA,  Cal.,  Napa  Countv.— Basalt 

Rook  r•^.  Inc.,  900  «th  St..  Napa, 
Calif.,  submitted  low  bid  March  11  to 
City  of  Napa,  Charles  Martin,  city 
clerk,  r-ity  Hall,  Napa.  Calif.,  for 
furnish ine  fn.sion  welded  sheet  steel 
water  pipe,  together  with  accessoriet, 
and  appurtenances,  for  use  by  the 
City  of  Napa  Jn  the  constnictlon  of 
the  proposed  Conn  Creek  Project  pipe 
line.     Plans    by    Consulting   Engineer 

A.  Kempk«y.  Balboa  Bldg.  San  Fran- 
cisco. 

(Corrected  unit  quantities  and  unit 
prices  will   be  given   tomorrow. 

Total  bids  submitted  Mar.  11  were. 

(A)  Basalt  Rock  Co..  Inc..  Napa. 
Calif..  Sch.  A)  $58,836.80;  (Sch  D) 
$494.9.17.60;  total  Sch.  A  and  B)  $553.- 
294.40:  (.Sch.  C»  $647,490.40;  total  Sch. 
A  and  C.  $705,827.20;  (Sch.  D)  $773.- 
382.60;  total  Sch.  A  and  D.  $831,719.40. 

(B»  Western  Pipe  &  Steel  Co..  San 
Francisco.  Calif.,  (Sch.  A)  $59,389.70- 
(Sch.  B)  $503,355.10:  total  Sch.  A  and 

B.  $562,714.80;  (Sch.  "C*  $653,502.60: 
total  Sch.  A  and  O.  $712,892.30;  (Sch. 
D)  $7S7,203.20;  total  Sch.  A  and  C. 
$84C.592.90. 

(C)  .A.rmco  Drainage  &  Metal  Prod- 
ucts. Inc..  Berkeley.  Calif.  (Sch.  B) 
$502,143.12. 

(Di  Monta?:ue  Pipe  &  Steel  Co.,  San 
Francisco.  Calif..  (Sch.  A)  $59,826.80. 


3/13/47 

Traffic  Signal  Centroller  and 

Low  and  Only  Bidders 

OAKLAND,  Calif.,  Alameda  Co.— 
The  following  submitted  bids  March 
11  to  the  City  of  Oakland,  Charles 
M.  Don,  city  clerk.  City  Hall,  Oak- 
land. Calif.,  for  (1)  traffic  signal  con- 
trollers and  (2)  street  traffic  signals: 

Electric  Corp.,  (1)   $1624;   (2)  $4200. 

Graybar  Electric  C6.,  (1)  $1624;  (2) 
$4200. 

Westinghouse  Electric  Supply  Co., 
(1)  $1664.60;  (2)  $4iS06. 

Taper  Tube  Pole  Co.,  (1)  $1722;  (2) 
$4157.4a 


Alterations 
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3/12/47 
Steel     Work 
Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  March  24,  3  p.  m.  bids  will  be 
received  by  the  Oakland  Port  Com- 
mission. A.  H.  Abel.  Secretary,  Foot 
of  Grove  St.,  Oakland,  Calif.,  for 
alterations  to  steel  work  in  en<i 
gables  of  Hangars  3,  4  and  5,  Oak- 
land Municipal  Airport,  Oakland. 

Specifications  obtainable  from  the 
above    office. 


44 


43 


43— MACHINERY  AND 
EQUIPMENT 


3/12/47 

Lamps— Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  March  21,  5  p.  m.  bids  will 
be  received  by  the  City  of  Sacra- 
mento. H.  G.  Denton.  City  Clerk, 
City  Hall.  Sacramento,  Calif.,  for 
fluorescent  and  Incandescent  lamps 
for  the  year. 

Specifications  obtainable  from  the 
above  office. 


3/12/47     ' 

Flooring — Bids    Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
Until  March  24.  .3  p.  m.  bids  will  be 
received  by  the  Oakland  Port  Com- 
mission, A.  H.  Abel.  Secretary,  Foot 
of  Grove  St..  Oakland.  Calif.,  for 
placing  of>  floor  covering  at  Grove 
Street    Pier,    Oakland. 

Specifications  obtainable  from  the 
above  office. 


44 


Rental 
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3/12/47 

Weed  Spray  Equipment 

Low  and  Only   Bidder 

STOCKTON,  Csllf.,  Sin  Joaquin 
Co. — Peter  Van  Den  Bosch  &  Geo.  F. 
McWherton.  2^606  N  Wilson  Way. 
Stockton,  (Jilif..  at  $9.25  per  hour 
submitted  on\y  bid  March  7  to  the 
State  Division  of  Highways.  District 
X.  1200  N.  Center  St..  Stockton  9. 
Calif.,  for  rental  of  truck-mountea 
weed  spray  equipment,  completely 
serviced,  equipped  and  manned  wltl. 
truck  driver  and  spray  operator,  for 
use    throughout    District    X. 


3/12/47 

Fencing — Bids    Wanted 

STOCKTON,  Calif.,  San  Joaquin 
Co. Until  March  24,  4  p.  m.  bids  will 
be  received  by  the' Stockton  Unified 
School  District.  Thos.  H.  McCand- 
less.  Purchasing  Agent.  324  No.  San 
Joaquin  St..  Stockton,  Calif.,  for 
prox.  650  ft.  chain  link  fencing 
the  McKlnley  School. 

Specifications  obtainable  from 
above  office. 


ap- 
lor 

the 
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43 


Sacramento 
p.  m.  bids 
Sacmmento 


3/12/47 

Coupe    Automobile 

Bids  Wanted 

SACRAMENTO.  Calif.. 
Co.— Until  March  17,  3 
will  be  received  by  the 
Municipal  Utility  District.  Jas.  E.  Mc- 
Caffrey. General  Mgr..  &  Chief  Engr.. 
59th  and  R  Sts.,  Sacramento.  Calif., 
for  one  2  or  3-passenger  coupe  type 
automobile. 

Specifications  obtainable  from   the 
above  office. 


43 


8/13/47 

Power   Lawn   Mower 

Bids   Wanted 

SAN  FRANCISCO.  Calif. -Until 
March  20,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service,  447 
Sansome  St.,  San  Francisco,  Calif., 
under  bid  No.  768  for  one  power  lawn 
mower,  f.o.b.  Qulncy.  Calif. 

Specifications  obtainable  from  the 
above  office. 


3/18/47  •     43 

Steel  Tank* 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  20.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service.  447 
Sansome  St..  San  Francisco.  Calif., 
under  bid  No.  759  for  seven  steel 
tanks  (61Hx45V4).  f.o.b.  Stockton, 
Calif. 

Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


Etc 


44 


3/12/47 

Switchboard    Changes. 

Bids  Wanted 

SAN  FRANCISCO.  Calif..  —  Until 
April  9.  2  p.  m.  bids  will  be  recelvefl 
by  the  Foderal  Works  Agency,  Pub- 
Mr  Buildings  Admlnldtralion."  Office 
of  the  District  Englr-eer,  838  U.  S. 
Appraiser's  Building.  San  FrancNco. 
California,  for  switchboard  changes 
etc  at  100  McAllister  Street  BullK- 
injj.  San  Francisco.  California.  Plans 
and  speciflcatlonii  obtainable  from 
the  above  office  of  the  District  En- 
gineer. 
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3/12/47 

Carpet— Bids  Wanted 

STOCKTON.  Calif..  San  Joaquin 
Co.— Until  March  24.  4  P.  M..  bids 
will  be  received  by  the  Stockton  Uni- 
fied School  District,  Thomas  H.  Mc- 
Candless,    purchasing    agent.    824    N. 


3/12/47 

Rearranging    Elec.    Service 

Bids  Wanted 

OAKLAND,  Calif..  Alameda  Co.— 
Until  March  24,  3  p.  m.  bids  will  be 
received  by  the  Oakland  Port  Com- 
mission, A.  H.  Abel.  Secretary.  Grove 
Street  Pier.  Oakland.  Calif.,  for  re- 
arranging electric  service  in  Hangar 
27,  Oakland  Municipal  Airport,  Oak- 
land. 

Specifications  obtainable  from  the 
above  office 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


$1000;       134 
and    builder, 


ELECTRIC  SIGN,  S860;  3154  Fill- 
more St;  owner.  P  Alloto.  prem; 
builder,  Ht.l|han  Neon  Maintenance 
Co:    1333  Minna  St. 

ALTER  STORE.  $1400:  1164  Market 
St :  owner.  A  W  Wilson  Estate, 
1124  Financial  Center  Bldg;  build- 
er. J  Jchnsor  &  Son.  1614  Churoh 
St. 

ALTER  DV/ELLING. 
Hearst  Ave;  owner 
Robert  S  Atkins,  prem. 

ALTER  FLATS,  $550:  2945-43  Sutter: 
owntr.  Mr  Phelps,  prem;  builder, 
San  Francl.sco  Plastering  Co,  107 
28th    St. 

ALTER  ICB:  CREAM  Parlor,  $.'VKt; 
242  Montgomery  St ;  owner,  E  W 
Lou.  242  Monlgomeiy:  builder. 
Richard   N  Tone,   1555  Page  St. 

ALTER  DWELLING.  .mOOO;  1623  Stll- 
Jman :  owrer  and  builder.  M  Mei.- 
endes.    prem. 

ALTER      DWELLING.      $700;      20226 


ACCESS  ROAD  TO  NAVAL  FUEL  ANNEX,  RICHMOND,  CALIF. 

Biaders  (j)   ^     tons     medium     rnrtnv     /•ii*.     ,w»     v     v     v * 


Low  and  Only  Bidders 
Access    Road;    Project    Calif 

DA- MR   84  Cost,  $62,175.50 

RICHMOND,  Calif.,  Contra  Costa  Co 

To   Naval   Fuel   Annex. 

Owner  Public  Roads  Administration. 

C.  C.  Morris,  division  engineer.  720 

Phelan  Bldg..  San  Francisco,  Calif. 

Plans   by  engineering  department  of 

owner. 
About   0.571    mile. 

Low    Bider— Louis   Blasottl   and   Son, 
40  W.  Clay  St.,  Stockton,  $62,175.50. 
The  work  involves: 
(1)  1.30.000  cu.  yds.   unclassified 
oavatlon ; 

90  cu.   yds.   uncla.sfllfled 
tlon    for    structures; 
317.000  sta    yds.    overhaul; 
1,000    M    gals,    watering   of 
bankment; 

100   M.    gals,    watering   of 
grade; 

100    M.    gals,    watering  of 
course ; 

lump  sum.  provide  and  maintain 
water  plant  or  plants ; 
2800     tons     crushed     gravel     or 
crushed  stone  base  course  Clasa 
2.  Grading  C-1; 


<2) 

(3) 
(4) 

(8) 

(«) 

(7) 

(8) 


ex- 


excava- 


em- 


■ub- 
baae 


(11 

(2) 

(3) 

<1i 

(5) 

(6)        (7) 

(8) 

fA.)  r.... 

$.32 

2.50 

01 

2.00 

200 

2.00  500.00 

2  09 

f»»     ... 

.33 

350 

.01 

1.70 

200 

2  00  300.00 

2.50 

(C)    . 

.S3 

4.50 

.006 

2.50 

2.50 

2.5C  1000.00 

2.80 

(D)    .. 

.35 

3.00 

.005 

1.50 

1.50 

1  50  600.00 

2.90 

<B)     . 

.?8C 

2..X) 

.006 

1.50 

1.50 

1.50  30«^r.00 

3.00 

(F)    .. 

40 

350 

006 

1.50 

1.50 

1  50  .IWOO 

2.20 

(O)   „. 

.40 

1.2.'^ 

01 

1.78 

1.75 

1.75  500.00 

241 

(H)   .... 

.40 

I'.SO 

0126 

2.2*-. 

2.25 

200  2.5000 

2.W 

(1)     .. 

.394 

COO 

.001 

245 

2.45 

2  45  .1.^.00 

.3.7.'^ 

CJ> 

44 

2..50 

.01 

1.75 

l.?3 

1  75  .500  00 

SOi) 

IK)   .. 

.46 

2  25 

.01 

2.45 

2.45 

2.45  400.00 

2  65 

(L.»     . 

45 

5  00 

.006 

2.00 

3.00 

3.00  50000 

3  St) 

(If)  ... 

46 

3.00 

.02 

1.85 

3.2ti 

8  20  200.00 

2.70 

(N)   „.. 

.54 

3.00 

.005 

2.00 

2.00 

2  00  .500  00 

2.50 

(0>    .... 

..5?, 

3.00 

.006 

2.00 

2.?5 

2  25  70000 

300 

(P)    ... 

.15 

500 

01 

2.00 

2.00 

2.00  1000.00 

225 

(Q)    .... 

.55 

r.oo 

.013 

2.40 

3.50 

2  50  625.00 

2.83 

«R) 

.55 

.soo 

.02 

1  25 

3.00 

S  00  2000.00 

3.00 

(S) 

.62 

800 

.007 

2.20 

2.20 

2.20  400.00 

3  10 

(T) 

.65 

.5.50 

01 

2.00 

2.10 

2  10  810.0(/ 
2.70  25000 

2.85 

(U)    ... 

69 

3.50 

.005 

2.50 

2.70 

3.00 

<▼»    ... 

.716 

3.60 

.01 

200 

2.40 

3.40  200.00 

7.40 

14     tons     medium     curing     cut 

back    asphalt,    Grade    MC-2    for 

prime  coat ; 

5     tons     rapid     curing     cutback 

asphalt.    Grade    RC-1    for    seal 

coat; 

900  tons  Class  F  pavement  type 

F-1  plant  mixture.  Grading  B; 

48    tons   asphalL    Grade    150-200 

for  Type  F-1 ; 

2.5  cu.  yds.  concrete,  Class  A; 

20  lbs.    relnf.   steel; 

208  lln.  ft.   24-inch  corrug.   galv 

sheet  metal  culvert  pipe; 

2each   timber  culvert  markers; 
20  each    timber  guide  posts. 
Total  bids  submitted  Mar.  11  were: 
'A)   I.,ouls    Bins-itti  &   Son,   Stocktoii, 

Calif..    $62,175  50. 
'B»   A  .Tclchert  ft  S-jn.  Sacramento, 

Calif..  $62,394. 
(C)  Parish   Bros.,   Benloia.  $64,551. 
(H)  H    Eari   Parker,   Mavsvllle,   Cal 

$65,9.19  50 
(E)  Keeble  A  Brown.  San  Mateo.  Cal.. 

$67,110  50. 
«F)    Fredrickson    Bros..    Emervvllle. 

Calif..  !«e».687.70. 
(O)  Fredrickson  A  WaUon  Construc- 
tion Co.,  Oakland.  Calif.,  $71,822.70. 


(10) 


(11) 

(12) 

(13) 
(14) 
(15) 


(16) 
(17) 


Young,    Berkeley.    Calif. 
San    Francisco, 


tH)    F     R 

$73..307.5O. 
(I)    Edton   &   Smith, 

Calif.,  $73,45880. 
(J)  N.  M.  Ball  Sons,  Berkeley.  Calif.. 

$7(!,Sil 
(K)  E.  E.  Lowell,  Vallejo,  Cal.,  $79.- 

930.50. 
(L)  A.  G.  Ralsch  Co..  San  Francisco, 

Calif..  $80,618. 
(M)    Frederickson    A    Kasler.    Sacra- 
mento. Calif.,  $83,582.20. 
(N)    Ransome   Co..    Emeryville.   Cal.. 

$88,788  50. 
(O)    Lee   J.    Immel    .Berkeley.   Calif.. 

$89,839. 
(P)    Plombo   Constr.    Co..    San    Fran- 
cisco,   Calif..    $92,237.40. 
(Q>   J.   Henry  Hairls,   Berkeley,  Cal., 

$95.36945. 
(R)  Johnston  Rock  Co.,  $97,424. 
(S)  Chas.  L  Harney.  San  Francisco. 

Calif..    $103,584.50. 
(T)  C.  Dudley  DeVelbiss.  San  Fran  - 

Cisco.   Calif..  $105.95& 
(U)  Excavators.  Inc.,  Pfltsburg,  Cal. 

$110,380.50. 
(V)  C.  M.  Syar.  Vallejo, 

Corp.,  .San  Francisco, 
follow: 


(9) 
20  00 
25.00 
23.50 
22.00 
20.00 
32.00 
26.00 
2100 
23,00 
1800 
1900 

20  00 
22.00 
30  00 
.■JO  00 
280O 
27  85 
2500 
2.'i00 

21  .V) 
25  00 
33,00 


(10) 

35.00 

41.00 

50.00 

22.00 

30.00 

^2.00 

30  00 

24.00 

2500 

20  00 

1.200 

20.00 

21.00 

30.00 

40  00 

30.00 

i7,86 

30.00 

2500 

24.50 

25.00 

24.00 


(11) 
510 
4.90 
555 
465 
6.0ft 
5rK) 
5.00 
5.10 
6?5 
400 
450 
550 
500 
475 
5.35 
5.50 
6.05 
500 
6  4.) 
5.25 
5.00 
6.S0 


Unit 

(12) 

15.00 

1400 

1.5  00 

18.00 

20.00 

22  00 

1800 

160r 

12.00 

16.00 

17.00 

15.00 

17.00 

20  00 

16.00 

15.00 

1450 

20.00 

20  00 

16..50 

2C.0C 

22  00 


prices 

(13) 

45.00 

60.0C 
100.00 

75.00 

75.00 

65.00 

00.00 

50  00 

."W.Ot, 

70.00 

70  00 
100.00 

90.00 

45.00 

50.00 
1.50.00 

60  00 

60.00 

65.00 

60  OC 

46.00 
120.00 


and  M.  A. 

$122,738. 


K. 


(14) 
.20 
.15 
.15 
14 
.20 
.20 
.15 
.20 
.14 
10 
.30 
.50 
.21 
.15 
.25 
.25 
.60 
.10 
.14 
.25 
.15 

1.00 


(16) 
3.25 
3.80 
4.00 
4.55 
4.00 
S.99 
3.65 
300 
3.75 
S.50 
2.75 
3.50 
4.40 
4.60 
4.00 
2.80 

•;.S6 

4.00 
4.50 
4.60 
6.00 
S.OO 


(16) 
8.00 
4.50 
6.00 

10.00 
6.00 
4.50 
5.00 
5.00 


(17) 
8.00 
4.50 
6.0C 
8.00 
6.00 
4.60 
6.00 
6.0) 


10.00  10.00 
6.00  6.00 
4.00    4.00 

10.00  10.00 
5.40    5.40 


8.50 
6.00 
5.00 
6.00 


3.50 
6.00 
6.00 
9.00 


10.00  10.00 
3.60    8.60 


6.00 
5.00 
6.00 


600 
450 
5.00 


Powell  St ;  owner,  Mr  Ditto,  prem  ■ 
builder,  Carl  J  Fung  &  Co,  7T7 
Broadway   St. 

ALTER  STORES.,  $1000;  617  Howard 
St;  owner,  E  Sullivan.  151  Sutter; 
builder,  Jack  Callaghan,  9(X)  Clay- 
ton St. 

ALTER  STORE.  $800 ;  5748  Geary  St ; 
owner.    D     Foster,     prem;     builder 
Gerrit  Harder,  632  44th  Ave. 
FRAME   GARAGE,   $600:    W   DeSoto 
180  S   Urbano;   owner.   FVank   Yer- 
by,     163     DeSoto;      builder,     Irwm 
Smith,   1818   .30th  Ave. 
ALTER  RESTAURANT,  $900;  26  1st 
St:  owner.  J  P  Prongos,  26  1st  St; 
builder.    Man},'rum    A   Hollbrook    & 
Elkus.    Fell   &  Gough   Sts. 
ALTER  BAR   A  Hotel,   $1000:   911 A- 
911B  Folsom  St ;  owner.  Wm  Green- 
field.  57  Sutter   St;    builder.    Pear- 
son A  Johnson.  2031  Bryant  St. 
ALTER  DW'ELLTNG,   $980;    450  24th 
Ave;     owner,     Walter     Krausgrlll, 
prem ;     builder.     Perma-Stone     Im- 
provement  Co.   735  Gough. 
ALTER   FLATS.  $950;   3236  Cabrillo; 
owner.   Howard   Kay.   prem;  build- 
er,  M  R   Creeve.    1768  Church   St. 
ALTER  dwelling.  $5000;   3976  Wash- 
ington  St ;   owner.    Vinton   Vaughn, 
c/o  cntr:  contractor.  Fred  J  Early 
Jr.  Co,  369  Pine  St. 
DWEIJ.ING.   1-stcry  frame,   $12,000; 
SW  Cor  Palace  and  Keith ;  owner. 
Tony  Giannoni.  Rio  Vibta;  contrac- 
tor, C  A  Faggloni,   1567  Revere. 
ALTER   theater,    $750:    198   Ellis    St; 
owner.  Blumenfeld  Theaters,  70  Ed- 
dy   St;     contractor,    Harry    Schu- 
macher, 239  Ralston  SL 
ALTER  storage  bldg.  $6000;  1150  25tli 
Ave;   owner.    Saico   Iron   &   Metals 
Co,    premises :    contractor,    William 
Brvne,    1606^    Dolores   St. 
ALTER    dwelling,     $625;     37    Toledo 

Wav;  owner.  Harry  Jloflz,  prem. 
DWELLING,    1-story    frame.    $8000; 
•    NE  Ingram  175  SE  Jennings;  own- 
er   and    builder.    N    Tognetti,    1062 
Ingerson ;    architect,   J    H   Christie, 
65  Market  St. 
ALTER  flat,  $800:  319  lOlh  St;  own- 
er.   Camllle  DeJesus,   2709   20th    St. 
ALTER  dining  room.  $1500;  1418  Gal- 
vez  Ave;  owner,  Church  of  God  In 
Christ,  premises. 
STORES.  1-story  frame.  $9990;  South 
Ocean   Ave   155.14   W   Ash  ton   Ave; 
owner.  Mr  and  Mrs  Joe  Crown.  i2 
Keystone  Way;   contractor.   Metro- 
politan Constr  Co.  Ill  Montgomery. 
DWELLING,    1 -story    frame,    $6500: 
SE    Arbor   and    Swiss    Ave ;    owner 
and  builder,  L  Decottengnles,  854B 
14th  St. 
ALTER    dwelling,    $1540;     2479    39th 


Ave;  owner,  Arnold  Adier,  prem; 
contractor,  Perma-Stone  Imp  Co, 
735  Gough  St 
ALTER  warehouse,  %900.  636  Folaom 
Street ;  owner,  Ralway  Express 
Agencv.  635  Folsom  St;  contractor. 
Star  Iron  Works.  227  Bay  St. 


Granted 

BUILDING  PERMITS 


SAN  FRANCISCO 


March  11,  1M7 


CONVERT  INTO  WAREHOUSE. 
$115,000:  N  side  of  17th  at  Missis- 
sippi, or  1200  17th  St;  owner,  Ow- 
ens-Illinois Glass  Co.,  321  Calif  or 
nia  ftt;  contractor,  not  selected; 
Structural  Engineer,  H  J  Brun- 
nier. 

RAT-PROOF  BLDG,.  $800;  1567  Bi- 
lls St ;  owner  and  contractor  Arthur 
Wright.  49  Jennings. 

INSTALI.  BATHROOM,  ETC,  $600; 
1058  Haight  St:  owner.  Lloyd  H 
Kauffman.  6.50  Schrader  St.  day 
work. 

MOVE  BLDG..  $2500;  102  San  Jose 
Ave;  owner,  Eugene  Tipton,  prem; 
day  work. 


Metal  Weather  Strips 

Rock  Wool   Insulation 

Calking     •     Screens 

"Proper  Installation  l»  kaH  tka  /eb 
-  -  Chambmrlla  doat  It  RIGHT" 


Chamberlin 
and  Scrvicei 
■ponsibility 
initallaton. 


Manufacturet,  Sella,  Inatall* 
— Aisumea  full  undivided  r«- 
for   •  completaly  aadafactoty 


Buildara    arc    invited    to    invcatig.ite    our 

co-operative  proRram.    The  name 

CHAMBERLIN. 

plua     other     (eaturea     of     our     proKram, 

ntakcf    your    buildinc    more    ettracdve    to 

prospective   buyem. 


"Our 
2,300,000 


30lh    Year" 
Satisfied  Customers 


CHAMBERLIN 


lli  lOth  St.,  San  Francisco  3,  MA.  7665 
1496  67th  St.,  Oakland  8,  OLympic  2113 


1 

2 

3 
4 

5 


NEW    Irnproved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 


NEW  "Shovel  Action"  BUCKET 

A  full  load  .  .  .  plus!  No  more  r.mining  into  stock  pile.  Simply  case 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load 
on  the  machine  .  .  .  faster,  fuller! 


easier 


HAND  LEVER  CONTROL 

Two    hand    levers 

control  of  bucket 

from  unhandy  elev.ition.<i. 


at    operator's    fingertips    give 
action.    No  more  trip  rope  and 


positive,    flexible 
'shock  dumping" 


DISCHARGE 

Full  loads  can 

8   ft.)    Partial    loads   can 

height  while  pouring. 


ACTION 

now  be  discharged  from  very  top  of  rack 
be   discharged   by  closing 


(Up  to 
bucket  at  any 


COUNTER  BALANCE 

new   SCOOPMOBILE  keeps    its   feet  on   the   ground! 


NEW 

The  new  SCVHJPMUHI Lb,  keeps  its  feet  on  the  ground!  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmobilc 
to  accommodate  heavy  loads  at  top  of  rack. 


CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  give  en- 
tirely new  control  of  digging  angle.  New  design  of  bucket  means 
NO  spillage  over  rough  terrain. 


MOBILE       EFFICIENT    -   ECONOMICAL 
HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 
.   .   .   LiFT  FORKS   LOAD.   CARRY   AND 
BOOM  HANDLES  UNWIELDY 


STACK 
MATERIAL 


CRANE 


BY 


SOLd  >IND  RENTED 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KEIlog  3-5225 

Ag9ntt  for  ' 

MIXERMOBILE     •     TOWERMOBILE     -     BUGGYMOBILE 
iUILDING  MATERIAL     -     RBADYMIX  CONCRITI 


RKPAIR  BULKHEAD,  $500:  701 
Haight  St ;  owner.  Llcherman, 
prem:    contrector,    Hudson-Fulton. 

CONVERT  LAUNDRY  INTO  DR\ 
CLEANING.  SIOOO;  3338  17th  St: 
(rear)  owner.  Home  I.«undry  Co, 
prem;  dav  work. 

PARTITION  BAR  &  ALTER  Front: 
SWOO:  *570  Oro^dwnv:  owner,  David 
Berteloiie-  contmctor,  Geo.  Moore. 

STUCCO  FRONT,  $800;  248  Missouri 
St;  owner,  ^Pr^nk  Luccas.  prem: 
contractor,    F  G  Vandergrlff. 

ERECT  l-ftorv-  Frame  Bldgs.  (2) 
SIO.OOO  each,  NAV  cor  Darian  Way 
*  Upland  Drlvp  •  w  Darian  Way : 
10«  N  Upland  Drive;  owner  and 
contractor  Tbp  'Puecfr  Co,  «01  Ru.i.s 
Bldg;   architect.   J  G  Conrlch. 

ERECT  l.-ston.  Framp  Bldg..  $9000; 
W  Side  of  Darian  Way  71  ft  N 
of  Upland  Dr;  owner  and  contrac- 
tor. The  Ruegp  Co..  601  Russ 
Pldg;    architect.    J   O   Conrich. 

ERECT   l-story   Frame   Bldg.    $6700; 

N    line    Moraga    107,6    F.    of,  4.1th 

Ave:     owner.     Atlas     Reaiey     Co; 

contractor,     Pacific     Coast     Cons* 

_Co.  1500  Judah   St. 

STUCCO  EXTERIOR  of  bldg,  $1400; 
SW  cor  Clay  A  Webster  Sf :  owner, 
W  B  We«t :  contractor.  Frederick 
Mels   WInkel. 

REPAIR  FIRE  DAMAGE,  $1987:  440 
Brazil  Ave;  owner,  N  B  Odom, 
prernr  contractor,  Ira  W  Cobnm. 

ERECT  1-story  Fr  Bidg.s.,  $8400  pr: 
N  Side  of  Santiago  0  ft  E  of  45th 
Are:  N  side  of  Santiago  50  ft  E 
of  45th  Ave:  owner  and  contractor, 
Monroe  Rude,   1840  Octavla   St. 

CONVERT  DWELLING  inte  Flat8. 
$20,000;  1020  Lojnbard  St;  owner. 
C  L  Arques,  prem.  contractor,  W  C 
Talt    CO. 

ERECT  1-story  Fr  Bldg,  $8000:  K  L 
of  27th  Ave  20O  ft  N  of  Taraval . 
owner  and  contractor,  N  H  Ander- 
son, 814   Taraval. 

ENLARGE    BANKING    ROOM,    $35,- 
000;  1455  Stockton:  owner.  Bank  of 
America.     300     Montgomery ;     con 
tractor,  Capitol  Co. 


925    Bayswater 


tom    Bilt    Homes, 
Ave,  Burlingame. 

ALTER  DWELLING,  $500;  117  S 
Idaho;  owner.  Mrs  McPhilUps,  117 
S  Idaho;  builder,  Finloff  Bros,  932 
5th   Ave.    San    Mateo. 

ALTER  DWELLING.  $550;  116  War- 
ren Rd ;  owner,  Margaret  C  Kehoe, 
premises;  builder,  American  Con- 
struction Co,  48-50  Hoff,  San  Fran- 
cisco. 

ALTER  DWELLING.  $1000;  719  N 
Claremont ;  owner,  R  Janes,  prem ; 
builder,  American  Construction  Co, 
48-50  Hoff,  San  Francisco. 

ALTER  DWELLING,  $1500;  727  Cy- 
press ;  owner.  W  H  Scott,  premises ; 
builder,  American  Construction  Co, 
48-50  Hoff,   San   Francisco. 

ALTER  OFFICE,  $650;  205  3rd  Ave; 
owners,  Drs  Booth  A  Bell,  prem; 
builder,  C  J  Pederson,  333  Occi- 
dental AVe,  Burlingame. 

STORE.  $10,000:  1015  N  Bayshlre; 
owner.  W  E  Cunningham;  builder, 
A  Wlreheart. 

ALTfJR  DWELLING,  $1000;  188  18th 
Ave;  owner  and  builder,  Manuel  R 
Vlerra,  premises. 

DUPLEX,  $13,000;  31-33  McAker  St; 
owner  and  builder.  L  Mllanl. 

DUPLEX.  $13,000;  35-37  McAker  St; 
owner  and    builder,   L  Mllanl. 

ALTER  DWELLING.  $1500 ;  1235  Ter- 
minal :  owner  and  builder,  R  De 
Franco,  premises. 

DWELLING.  $10,500:  190  Sylvan 
Ave;  owner.  H  L  Storey;  builder, 
Mclnniss  A  Cramston. 

PLANING  MILL,  $30,000;  408  S 
Claremont;  owner,  Pederson  A  Ar- 
nold; builder,  Pederson  &  Kirk. 


OAKLANP 


MARCH    12,   1947 

BLDG,  3-story  frame.  $80,000:  South 
of  Greenwich  962  W  Monlgomerv: 
o>vner,  Dr  Rudolph  Drcsel,  17  Cal- 
houn St ;  contractor  not  selected ; 
architect,  Irwin  W  GoHstine;  en- 
gineer. Ellison  A  King. 

RE-ARRANGE  stairs  and  floor  to 
install  elevator,  $900;  560  Brannan  . 
owner.  Brannan  Si  Planing  Mill, 
premises;  contractor.  The  Fink  A 
Schlndler   Co. 

BLDGS.  two  2-stoiy  frame,  i22,500: 
N  Taraval  32.6  and  57.6  E  43rd 
Ave;  owner  and  builder.  George  F" 
Belcher    3330   San    Bruno   Ave. 

BLDG,  1-stcry  frame.  $14,000:  NW 
Cor  Borica  and  Urbano  Dr;  owner, 
Bi  Peterson,  1457  Filbert  St;  con- 
tractor, Andre  A  Thor«.en. 

ALTER  (.tore  front,  $6000;  :i75  Mar- 
ket St;  owner  and  builder,  J  M 
Long   A   Co,    Inc. 

BURLINGAME 

ALTER  and   REPAIR  RESIDENCE, 
flOOO;    1301   Bayswater:   owner  and 
builder,  Harry  Francis  Dane,  perm. 
RESIDENCE,  $9000;   Lot  11.  Block  2, 
Eaaton     Rd;    owner,    R    Schroder; 
builder,  Chas  Hammer,  1242  Hunt- 
ington  Ave,  San    Bruno. 
ALTER  RESIDENCE  and  GARAGE, 
$1000;  116  Central  Ave;  owner,  Vic- 
tor R  Chass,    premises;    builder,    E 
W  Latimer,  966  Broadway.  Burlin- 
game. 
ADD    TO    GARAGE.    $900;    1465   Ca- 
brillo;  owner,  John  Scalapino.  1465 
Cabrillo;  builder.  Wm  M  Orick. 
ALTER  RESIDENCE.  $1800:  744  Lin- 
den ;  owner.  H  Flann,  prem :   builder. 
J    Harris,    315    Ranelagh    Rd,    San 
Mateo. 
ALTER    STORE    BUILDING.    $1500; 
1311  Burlingame  Ave;  owner.  WIs- 
nom    Co;    builder.    H    Hulberg,    29 
San  Mateo  Dr,  San  Mateo. 
ALTER   RESIDENCE.  $8000;   Lot   19. 
Block    11.    owner.  C   T   Henderson; 
builder,    A    Mattock    Co.    212    Clara 
St.  San  Francisco. 
GARAGE,     $800;     Lot    15.    Block     63, 
Eaaton    Rd :    owner,    W   A  Jansen, 
premises:  builder.  Michel  A  Pfeffer, 
10th  and  Harrison   Sts,  San  Fran- 
cisco. 

SAN     MATEO 

REPAIR  MORTUARY,  $1000;  15  N 
Ellsworth ;  owner,  Snelder  A  Sulli- 
van, premises ;  builder,  Peninsula 
Roof  A  Tile  Co.  540  El  Camino 
Real.    Redwood    City. 

ALTER  STORE,  $500 ;  29-31  25th  Ave ; 
owner.  H  D  Currance,  prem:  build- 
er, Wallace  Waterhouse,  743  Ne- 
vada Ave.  San  Mateo. 

GARAGE.  $900;  1540  Cypress;  owner 
and  builder,  Stephen  A  Wallace  Jr. 
premises. 

DWELLING,  $8000:  921  Rosewood 
Dr;  owner,  Mike  De  Stefano;  build- 
er. R  E  Broderick.  130  12th  Ave, 
San  Mateo. 

OARAGE.  $500:  916  9th  Ave;  owner, 
H  R  Meyer,  premises;  builder,  E 
R  Chenier,  46A  N  Ellsworth.  San 
Mateo. 

DWELLING.  $5500;  916  9th  Ave; 
owner,  H  R  Meyer;  builder.  E  R 
Chenier.  46A  N  Ellsworth.  San 
Mateo. 

DWELLING,  $8000:  912  9th  Ave; 
owner  and  builder.  E  R  Chenier. 
46A   N   Ellsworth,   San    Mateo. 

GARAGE.  $700;  619  28th  Ave;  owner, 
Mel  Dollinger,  premises;  builder. 
Custom  Bilt  Homes,  925  Bayswater 
Ave,    Burlingame. 

OARAGE,  $700;  831  25th  Ave;  owner, 
Mel  Dalllnger;  builder.  Custom  Bilt 
Homes.  925  Bayswater  Ave,  Bur- 
lingame. 

DWELLING,  $9000;  831  26th  Ave; 
owner.  Mel  Dalllnger;  builder,  Cue- 
tom  Bilt  Homes,  925  Bayswater 
Ave,   Burlingame. 

DWELLING.  $9000;  619  28th  Ave; 
owner,  Mel  Dalllnger ;  builder,  Cue- 


CONCRETE  addition,  l-htory;  $1000. 
1409  104th  Avj:  owner,  Carl  E 
Wehe.  1824  102nd  Ave;  builder.  E 
H  ^edd,  2745  7Pth  Ave. 

ALTERATION,  $1000;  3855  Green- 
wood Ave :  owner  and  builder,  C 
E  Mounts,  3435  Fruitvale  Ave. 

ALTER,  $926:  820  53rd  Ave;  owner, 
Mrs  Lenna  Liggett.  820  53rd  Ave; 
builder.  Knox  and  Rasson  Roof  Co ; 
1938    N    22nd    St.    Richmond. 

ADDITION,  $900;  1339  86th  Ave; 
o'vner  and  builder,  Angelo  PlUotti. 
1331  86(h  Ave. 

ADDITION.  $727;  6912  Bioadway  Ter 
owner,  Nellie  Gillies,  6912  Broad- 
way Terrace-  builder,  John  Millt- 
pllo.  5825  Fremont  St. 

ALTERATION.  $900  244  Lakeside 
Dr:  owner.  Lakeside  Cirp:  builder. 
H  K  Jensen,  4024  MacArthur  Blvd. 

SHED,  $750;  3612  Maple  Ave;  owner, 
Chas.  Noller;  builder,  Chas  W 
Folk,    1520    East    S8th    St. 

ADDITION.  $1200;  4260  Wilshlre 
Blvd :  owner  and  builder,  Rudy 
Blazick,     4260    Wilshlre     Blvd. 

GARAGE.  $720;  2153  5lBt  Ave;  own- 
er and  builder,  A  Pollastrinl,  2151 
51st  Ave. 

QUONSET  HUTS.  $700  each;  2114 
Adeline  St;  owner  and  builder, 
Henry  J  Kaiser  Co.  1924  Broadway. 

ADDITION.  $850;  3469  Mad  rone  Ave; 
owner  and  builder.  J  J  West,  prem. 

ALTER  DWELLING,  $3000;  332 
Lewis  St :  owner  and  builder,  Jessie 
Colley,   334  Lewis    St. 

ALTER  DWELLING,  $1000;  1725 
Vicksburg  Ave ;  owner  and  builder, 
Jean  Lacabanne,  1723  Vicksburg 
Ave. 

DWELLING  (1-Story,  6-room>,  $8000; 
4279  Horton  Ave;  owner,  H  M  Ol- 
sen,  4501  Brookdale  Ave;  builder, 
Ol.sen  Bros;  garage,  $700. 

DWELLING  (1-story,  5-room),  $7000; 
3421  Stanley  Ave;  owner.  A  H  and 
L  G  Rahlves.  576  Santa  Rosa  Ave; 
builder,  A  H  and  W  H  Rahlves, 
1630  Webster  St. 

REPAIRS,  $900;  383  62nd  St;  owner, 
D  A  Webster,  383  62nd  St;  builder, 
E  T  Letter  Sons.  811  37th  St. 

ELECTRIC  SIGN,  $800;  6528  Tele- 
graph Ave ;  owner.  Monte  Casslno 
Restaurant,  premises ;  builder.  Mod- 
em Neon  Co,  1050  Folger  Ave, 
Berkeley. 


tractor.  Adam  Feickert.  Rte  1  Box 

1022  Elk  Grove. 
DWELLING.  6-room.  $3000;  Pin  Lot 

1  Sec  11  Rancho  Del  Paso;   owner 

and    builder,    GeSrge    Wilson,    Rto 

1  Bex  106/    Del  FYuso  Heights. 
DWELLING,    4-room.    $3500;    Lots    6 

and  7  Blk  9,  Fair  Oaks;  owner  and 

builder.    DouglaH    Harmison,    Routn 

1  Box  50,  Fair  Oaks. 
DWEIXJNG,   4-room.   $2500;    Lot   53, 

Arcade    Park;    owjier   and    builder. 

A  L  Le«^man.  Rte   1,  Box  548,  Fair 

Oaks. 
DWELLING.    5-room,    $4000;    Lot    13 

Blk  3,  DI  Paso  Hcightb ;  owner  and 

builder.   F   L  Foster,   Route  2,   Box 

i604.   Del   Paso   Heights. 
DWELLING.  4-roGm.  $2730;  Ptn   Lot 

5i,    Rancho    Del    Pa«o:    owner   and 

builder.  E  A  Robson.  Route  2  Box 

53.   Del   Paso  Heights. 
DWELLINGS,     three    4-room.     $2000 

each;     Lot    8    Camii^hael    Colony; 

owner  and   builder,   Pete   Amoruso. 

2131  H  St. 
DWELLINGS,     three    5-room,     $5600 

each;    ptn    Blk    26   East    Del    Paso 

Hgts  Sub  No  1 ;  owner  and  builder, 

J.imcs  L  Phelan,  Rte  5,  Box  7495. 
DWEI^LING.    C-room.    $4500;    Lot    86 

Rio  Flark :  owner  and  builder,  Thob 

A  Simmonds,  Rte  4  Box  3623. 
DWELLING,    4-room,    $.>300:    Lot    19 

Fkccldoni  ppty.  owner  and  builder. 

Marvin    W    Dunham.    3711    Ivy    Si, 

Del  Paso  Heights 


CITY    OF    SACRAMENTO 


DWET,LING,  4-room.  $5000,   5901  4th 

Ave ,  owner  and  builder,  C  R  Wag- 
ner,   general   delivery. 
ENLARGE   ffarp.ge,   $400:   4601   D  St; 

ov,rner.  M  Justice;  contractor.  E  Al- 

chln,  5421    10th  Ave. 
ADDN  to  dwelling,  $895;  771  Parklnri 

Way;  owner  and  builder,  E  W  Mj-r- 

tln. 
REMODEL  dwellit  g.  $400;  2120  O  St; 

owner,     H     f  jeighHon ;     contractor, 

Garter  A  Bullock,  2924  Marty  Way. 
REMODEL  store.  $501';   1S09  19th  St; 

owner,    T    Scott;    contractor.    A    E 

Erickson. 
BLDG.    brick    and    frame   with    comp 

mof  ai.d  Uvmg  qtrs  above.  $S5.000: 

1215  15th  St ;  owner,  Mary  N  Sack- 

ett  &  Son.  contractor,  M  Fugina  & 

Sons.  1614  ISth  St. 
APT  in  basement.  $800;  1412  20th  St; 

owner  and  builder,  L  L  Rowell. 
DWELLING.  5-room,  $5000;   217  43ri' 

St;  owner  and  builder,  Cecchettini, 

508  San  Antonio  Way. 
DUPI.EX.    7-room.    $13,000;    2285-22C9 

12th  Ave;  owner,  C  A  Henson,  2209 

11th  Ave:  contractor.  Jack  Kaiser, 

3511    22nd    St. 
ADDN    to    dwelling.    $700;     708    27th 

St;   owner  and   builder.  F  Kern. 
DWELLINGS,  two  5-room,  $5<.>90  ea; 

550    and     558     Lagomarsino    Way; 

owner    and    builder.    C    L    Heckes. 

2909   13th   Ave. 


point  of   beginning.   Karl   Nllson. 

Lovell  Ave,  Campbell,  to  self 

March  «,  1947 

March  7,  1947  — Lot  27.  Narvaez 
Rancho  Tract.  1-6-25  S  of  Maps, 
page  33.  Joaeph  A  and  Constance 

Dinapoli  to  Robert  Herschbach 

March  4,  1947 

March  7,  1947— Ptn  of  Sec  4  T  7  S 
R  2  W,  M  D  B  *  M.  Country  Club 
Manor,  Los  Altos.  Clair  I>  and 
Ruth  I  Kenney  to  William  Amdt 
March    4,    1947 

March  7,  1947— Loa  Altos  Park,  Los 
Altos,  Block  S,  L  4,  F>aso  Robles 
Abe,  Los  Altos,  U  of  liiaps.  page 
30.  William  and  Pauline  Amdt, 
485  Palo  Alto  Ave,  Mt  View,  to 
selvea March    1,    1947 

March  7,  1947--SW  McLaughlin  Ave 
40  ft  wide  distant  SE  132  ft  from 
N  comer  of  Lot  3  on  McLaughlin 
Ave  SE  50  ft  parallel  NW  line  of 
Lot  S  SW  125  ft,  then  parallel 
with  McLaughlin  Ave  NW  60  ft 
parallel  with  sd  line  of  Lot  3,  NE 
125  ft  to  the  point  of  belgnnlng; 
ptn  Lot  8,  L  Archer  Homestead 
Lota.  Edwin  A  Vargas,  Route  3, 
Box  8,  San  Jose,  to  Niels  Peter- 
son  March  6,  1947 

March  7,  1947— Ptn  of  Lots  86  and 
58.  Clara  Vista  Addition  to  the 
Town  of  Palo  Alto,  S  Channlng 
Ave  distant  W  80  ft  W  line  of 
Hutchinson  Ave  W  on  Channlng 
83.23  ft  S  on  W  line  of  Lot  68, 
103  ft  E  parallel  Channlng  63.23 
ft  N  parallel  Hutchinson  103  ft 
to  point  of  beginning.  William  H 
and  Lillian  Clare  Mauel  to  John 
Johnaen March  8,  1947 


Liens  Filed 


8AN    FRANCISCO 


Recorded  Accepted 

Mai-ch  7.  1947— E  45th  AVE  150  N 
Taraval  St.  Russell  and  Beatrice 
Pierce   to  Jack    BIssinger 

March  11.  1^47— SE  CHILTON  Ave 
25.  50  and  75  SW  Bosworth :  SE 
Naples  and  SW  Russia.  Louts 
Mazzara.  Pasquule  Martire  and 
Albert  W  McKinney  to  whom  it 
may  concern March  11,  1947 

March  12,  1947— NE  47th  AVE  and 
Cabrillo  St.    C  L  Wold  Constr  Co 

to  whom  it  may  concern 

„ _ March    12,   1947 


ALAMEDA  COUNTY 


Completion  Notices 


SACRAMENTO  COUNTY 


HILLSBOROUGH 


GUEST  HOUSE.  $11,000;  282  W  Santa 
Inez :  owner.  Alex  G  Budge,  prem ; 
builder.  Bessett  Building  Co.  828 
Walnut  Ave.  Burlingame. 

BASEMENT.  $3700;  Mountain  Rd  and 
Whltwell ;  owner,  Jeane  La  Bai, 
premises:  builder,  F  R  Marshall,  809 
Ashbury.  San  Francisco. 

SOUTH    SAN    FRANCISCO 


Recorded 

Feb.    28,    1947— Ptn    SE    >4    Sec    18-35. 

Jack   Van   Osten   to  whom   it   may 

concern. 
Feb.   28.  1947~Lot  8.   Peterson   Tract. 

Herbert   Peterson   to  whom  It   may 

concern. 
Feb.  28.  1947— Two  pieces  of  property 

on   ptn    Lot  38.  Carmichael   Colony. 

James   L  Phelan   to  whom   it   may 

concern. 
Feb.  28,  1947— Ptn  Lot  53,  Subdivision 

of    Section     11.    Rancho    Del    F>aso. 

Aubrey    O    Fry    to    whom    it    may 

concern. 
Feb.  28.  1947— Ptn  Lot  4,  Block  S  and 

T.  28   and    29.    Fred    A    Bonaccl    to 

Hadler   A    Hadler. 
Feb.  28,  1947— F»tn  Lot  40.  Carmichael 

Colony  No  2.  Floyd  W  Bowman   to 

whom  It    may  concern. 
Feb.   28.  1947— Ptn    Lot    10.   LouUiana 

Tract.  Detha  M  Thompson  to  whom 

it    may  concern. 

March  1.  1947— N   >4   Lot  9,  San  Juan 

I     Acres.    James  J    Rinaldi    to  Jansen 

I     Construction  Co. 

March    1.    1947— Ptn    Lot    8.    Block   8, 

J  North    Sacramento    Subdivision    No 

3.  Roy  C  Fletcher  to  whom  it  may 

concern. 


ENGINE  TEST  BUILDING,  $238,000; 
Bayshore  Highway ;  owner.  United 
Air  Lines,  South  San  Francisco; 
builder.  The  Austin  Co.  618  Grand 
Ave.   Oakland. 

PUBLIC  OARAGE  (quonset).  $2750; 
161  EI  Camnio  Real:  owner  and 
builder.  C  J  Petrocchl.  308  A  St. 

MOVE  and  ERECT  BUILDING  (8x24 
ft  ».  $1100;  117  Bavshore  Blvd:  own- 
.r  and  builder.  S  Stromberg,  950 
San   Pablo.  El  Cerrlto. 


MARIN  COUNTY 


Recorded  Accepted 

March  11.  1947— Sausallto.  Esther  O 
Harlan  to  whom  it  may  concern 

March   7.    1947 

March  11,  1947 — San  Anselmo.  Geo 
and    Anna    Laster    to   Harrol    N 

Laster March   10,  1947 

March  10.  1947— Venetia  Meadows, 
near  San  Rafael.  Ralph  L  Hoy  to 
P  J  Parrant March  7,  1947 


SANTA  CLARA  COUNTY 


CITY  OF  NORTH  SACRAMENTO 


DWELLING,  five-room.  $3000:  :7?f; 
Gnry  Wav ;  owner  and  builder,  El- 
mer M   Greer. 

••DWELLING,  five-room,  $2500;  2619 
O.-^ry  Way;  owner  an'l  builder,  M 
L  Grff. 

ADDN  ♦o  post  office.  $10,500;  1513 
Del  Paso  Blvd ;  owner,  Hoyt  Lesh- 
er:  contractor.  Wm  Murcell. 

BLDG,  $1000:  727  W  El  Camino;  own- 
er and   builder,  B  A  Harvey. 

ADDN  to  phone  bldg.  $19,800;  300  S 
10th  St,  owner.  Pacific  Tel  A  Tel 
Co;  contractor,  A  E  Erickson  and 
Sons,  1932  El  Monte  Ave. 

DUPLBDC.  $8000:  443  Redwood  Ave; 
owr^r.  Richard  Bod  oh ;  contractor, 
F  Richards. 


Recorded  Accepted 

March    7.    1947— SE    comer    Julian 

and    San    Pedro  St,  City    of    San 

Jose.    John    S    Hasen.    2116    The 

Alameda,    San    Jose,    to    Earl    W 

Heple March  5,  1947 

March  7,  1947— Ptn  Lot  2.  Tract  No 
117,  Munro  Tract,  being  a  portion 
of  Lot  3  of  Lovell  Tract,  situate 
on  center  line  of  Lovell  Ave  with 
the  line  dividing  Lots  1  and  2  of 
the  Munro  Tract  on  Lovell  Ave 
SW  68.456  ft  X  NE  181.80  ft  to  the 


if 


SACRAMENTO    COUNTY 


DWELLING,    6-room.    $1750;    Lot    8 
gchonback  Addn ;  owner  and  con- 


FOR    SALE 

TIMBERS,  wallboarda,  plamb4nK 
lipc,  millwork,  and  other  baila- 
nr  materials.    BALE  PRICES. 

Large  atocica  of  "hmrd  to  geC^ 

itcma. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2800  Third  St.  —  VAlenda  4977 


Recorded  Accepted 

March  12,  1947— House  on  Lot  36 
and  ptn  Lot  34,  Block  M,  Map 
Iveywood,  and  house  on  ptn  Lots 
26  and  28,  Block  B,  Map  Milton 
Tract,  Oakland.  J  M  Walker  to 
whom  It  may  cocemnMarch  11,  1947 

March  11,  1947— Ptns  Lots  42  and  43, 
Map  Oak  Park  Tract,  Oakland. 
Robert  White  to  Doty  A  Lock- 
wood March  7,   1947 

March  12,  1947—1917  86th  Ave,  Oak- 
land. Arthur  M  Hauser  to  Walter 
A  Edwards March  11,  1947 


SACRAMENTO  COUNTY 

Recorded  Amount 

Feb.  28,  1947—2400  28th  St.  Charles 
Guth  vs  John  C  Dark,  Jack  Q 
Dark,  B  E  East  bum,  et  aL $270.85 

March  1.  1947— Ptn  Tract  28.  Car- 
michael Colony  No  2.  John  Hoxey 
vs   Llovd   R  Narramore $75.00 

March  4.  1947—2517  Stockton  Blvd. 
Llssman  A  Mucke  vs  Capitol 
Builders,  James  R  and  Either  J 
Sletten    $1,505.18 

March  8..  1947—2817  Stockton  Blvd. 
Tuba  Tank  A  Steel  Co  vs  Capitol 
Builders,  James  R  Sletten $58.72 

March  7.  1947—2517  Stockton  Blvd. 
Lansberg    Lumber   Co    vs    James 

Sletten   and   Capitol   Builders... 

•J  832.13 

March  7,  1947—2517  Stockton  Blvd. 
Perkins  Gravel  Co  vs  James  R 
Sletten  and  Capitol  Builders  $181.78 

March  7.  1947-2517  Stockton  Blvd. 
Walton  Supply  Co  vs  James  R 
Sletten  and  Capitol  Builders  $133.89 

March  7.  1947—2517  Stockton  Blvd. 
Sacramento  Stucco  Products  Co 
vs  James  R  Sletten  and  Capitol 
Builders     |70.7S 


SANTA  CLARA  COUNTY 


Recorded  Amount 

March  7.  1947— Lots  3  and  4.  Block 
8.  Map  of  Subdivision  of  Lots  4,  6 
and  8.  Glenridge  Park,  adjoining 
the  Town  of  Los  Oatos;  Mar  5, 
1892.  in  Book  E  of  Maps  at  page 
135.  Egan  A  Griffith,  a  partner- 
ship composed  of  James  F  Egan 
and   Guy   H  Griffith,   vs   Edward 

E  and  Mildred  L  RosselH $380.31 

March  7,  1947— Lot  8.  Tract  No  172, 
San  Tomas  Haciendas,  a  resub- 
divislon  of  Lots  1  to  11.  Inclusive, 
San  Tomas  Aacres,  Santa  Clara 
Co:  filed  Jan  27.  1941,  In  Book  8 
of  Maps,  page  35.  E  E  Alverson 
va  Clen  C  and  Francea  H  Coplen 

.........M.M.«M«»..*.n«MMMM...M«....M..«M. $181. 40 


8AN    FRANCISCO 


Recorded  Amount 

1947— SE  MISSION  ST  180  NE 

Preclta  Ave.  L  A  Jacobson,  J  D 
Godfrey  and  W  W  Townes  dbn 
Wood  Products  Co  va  W  O  Me- 
nalry    _...„.»„_ $1,672.00 


ALAMEDA  COUNTY 


Non-Responsibility 


ALAMEDA  COUNTY 


March  12,  1947—3938  Agua  VlsU. 
Oakland.  Department  of  Veterans 
Affairs  of  the  State  of  California 
as  to  improvements  on  property. 

SAN    FRANCISCO 

March  12.  1947— E  FILIJblORE  St 
82-4 Vi  S  Clay.  Wm  B  Andersen 
as  to   Improvements  on    property. 

March  ll.  1947—28  FIRST  Street, 
Nettie  Aronson  as  to  Improve- 
mcntfl   op   property. 


March  11,  1947—8801  Hart  wood  Drs 
Oakland.  R  W  Reade  vs  J  D  An-    . 
drew  son  and  R  L  Sawyer...  $2,040.04 

March  11,  1947— Lots  1  and  2,  Block 
2,  Map  Barker  Tract,  Berkeley. 
Associated  Wood  ProducU  Co  vs 
C  M  Telgland,  Ruesel  C  and  Ethel 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO      I  tj 
PONDLROSA      H  I  t    ^ 


Release  of  Liens 


R  t  D  W  oo  D 
LU  M  B I  R 
SHINGLES 


C  i  D  A  R 
TIMBERS 
^     S  HAH i  S 


ALAMED  ACOUNTY 


Recorded  Amount 

March  12,  1947—3388  Patterson  Ave, 
Oakland.  Albert  L  Wallen  to  Coast 
Building  Co  and   Fred  Mangel 

$140.00 


^67     BAYSHORE 

BOULEVARD 
Phone  ATwofor   8174 


SACRAMENTO  COUNTY 


Recorded  Amount 

M«rch  8.  1947— Lot  11,  Block  A. 
Leitch  Tract.  Orason  Electric  Co 

vs  Jack  D  O'Neill 

March  8.  1947  —  Lot  1,  Parkrldge 
Tract.  F  H  Sheeky  vs  Ada  Bar- 
ney   ~... 

Building  Contracts 


•AN    FRANCISCO 


OUT  OF  COUNTY. 
Owner — Soutiiem   Pacific  Company, 
.'ontractor — Charles  L  Harney. 
Plans  filed  March  6,  1947. 


HIGHWAY 

EARTH    BORING 

MACHINE 

Rent  •  L«ot«  •  Controet 

Maimliig&Whitaker 

Electrical  Contractors 

375  9th  St.  -  San  Fronclsco  3 
HEmlock  6148 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAOnC  COAST 

21  f  PACIFIC  IUILDING  OAKLAND.  CALif. 


PAGES 


DAILY     PACIFIC     BUILDER 


THURSDAY,  MARCH  13,  1947 


M  Patterson  „ fSHJH 

March  12.  1947— LrfJt  11,  Block  A, 
Map  City  of  Oakland,  Oakland. 
J  P  Hayes  va  Lee  Foon  Younn, 
Cheater  Ong  and  Sari  Heffley—. 


Plumbmg  Permits 


OAKLAND 


lOS  Orand  Ave;  owner,  108  Club; 
plumber,  B  Bonin ;  4  fixtures;  6  water 
connections. 

2046  MacArthur;  owner,  Holser 
Bros;  plumber,  J  Tancredy;  11  fix- 
tures ;  20  water  connections. 

2443  88th  Ave;  owner,  S  M  Davis f 
plumber,  J  Morley;  6  fixtures;  3  gas 
outlets;  10  water  connections. 

2951  Courtland ;  owner,  Wm  Wat- 
son ;  plumber,  D  Watson ;  6  fixtures ; 
4  gas  outlets ;  H  water  connections. 

1066  47th  Ave;  owner,  Oliver  Farm 
Implement  Co;  plumber,  D  Watson; 
6  fixtures;  4  water  connections. 

SW;  cor  High  and  Clement;  own- 
er. Rich  Paint  Co;  plumber,  H  Sals- 
bury;  2  fixtures;  2  gas  outlets;  20 
water  connections. 


Classified  Adrertising 


1—    MISCELLANEOUS 


Are  you  interested  In  well-trained 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS.  ENOINSSRS, 
DRAFTSMEN,    SURVEYORS.  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
E.   STEVENS,   OArfleld   1617 
Teohnioal  Positions  Agenoy 


BOOKKEEPING  SERVICE 
All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.    No  ac- 
count too   large  or  too  smalL    SEa- 
brlght   4462.  (tf) 


2066  Broadway;  owner,  S<mplre 
Construction  Co;  plumber,  O  Hanson; 
1  fixture;  2  water  connections. 

5840  Bond  St;  owner,  Stradford 
Realtor;  plumber,  C  Roland;  2  fix- 
tures; 2  water  connections. 

9547  MacArthur;  owner,  Joe  Florlo; 
plumber,  Wm  CToole;  2  fixtures;  2 
gas  outlets;  3  water  connections. 

905  66th  Ave;  owner,  Frultvale 
Canning  Co;  plumber,  O  Hanson;  4 
fixtures;  4  water  connections. 

3001  Courtland;  owner,  Wm  Wat- 
son; plumber,  D  Watson;  6  fixtures; 
4  gas  outlets;  12  water  connections. 

8021  MacArthur;  owner.  Miller; 
plumber,  J  McKeever;  1  fixture;  2 
water  connections. 

921  Rose ;  owner,  E  Horn ;  plumb- 
er, J  Tancredy;  2  fixtures;  2  water 
connections. 


Official  Proposal 


COUNTY    OF    SAN     MATEO 

STATE    OF   CALIFORNIA 
NOTICE    TO    CONTRACTORS 


EXPERT  DRAFTING  SERVICES. 
FREE    LANCB.     Phone    ORayatona 


4248. 


(tf) 


HELP  WANTED 


Experienced  Salesman  and  Esti- 
mator for  contract  and  retail  Vene- 
tian blinds  and  window  shades.  State 
previous  experience  and  starting  sal- 
ary expected.  Permanent.  Salary  open. 
Box  314,  Dally  Pacific  Builder.       8/17 


3 — POSITION  WANTED 


Experienced  purchasing  agent  de- 
sires position  with  reliable  construc- 
tion concern.   Willing   to   travel.   Re- 
ply Box  810  Dally  Pacific  Builder. 
. 8/14/47 

ARCHITECTURAL  DESIGNER.  12 
years'  experience  In  detailing,  work- 
ing drawings,  perspectives,  small 
homes,  etc.,  would  like  free  lance 
work.  Phone  BAyview  8659.  8/18 


FOR  RENT 


LlfMBER  HANDLING  EQUIP- 
MTCNT-  OARRTTCRS.  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland. 
KE  4-1651. 


S—         FOR  SALE 

Corrugated  ALUMINUM  SHEETS. 
19  gauge,  .036-ln.  45»4x06-ln.  Alum- 
inum Products  Co..  3245  16th  Street 
Phone  UNdcrhill  2166  or  SUtter  6700. 

AVAILABLE  '  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMTNIfM 
f^HEETS.  standard  dimension.  Phone 
Mr.  Crandall.  Slitter  R2««.  ftf» 


Sealed  proposals  will  be  received 
at  the  office  of  the  Purchasing 
Agent,  County  of  San  Mateo,  in  the 
County  Court  House,  Redwood  City, 
California  until  10:00  A.  M.,  March 
21,  1947.  at  v/hlch  time  they  will  be 
publicly  opened  and  read  In  the  of- 
fice of  the  Purchasing  Agent,  for 
the  performance  in  accordance  witli 
the  plans  and  specifications  there 
for.  to  which  spocial  reference  in 
made,  of  the  CLEARING  AND 
GRUBBING  OPERATIONS  for  the 
realignment  of  County  Road  No  20, 
also  known  aj,  Canada  Road.  San  Ma- 
teo County,  California,  as  follows: 
From  the  existing  Canada  Roud 
near  the  entrance  to  the  property 
known  as  Canada  Road  Park,  be- 
ing approximately  2.6  miles  along 
said  road  in  a  ercnerally  northerly 
direction  from  Woodside.  Cilifor- 
nia:  thence  In  a  generally  northerly 
cHrection  to  the  intersection  of  the 
said  Canada  Road  with  County  Road 
No.  19,  also  known  &s  Ralston  Ave- 
nue, Raid  proponed  realignment  be- 
ing approximately  4.7  miles  in  length 
(Engineer's  Station  134-hOO  to  Sta- 
tion 382-I-30.84). 

Item     1.     Clearing      and       Grabbing 
Lump  Sum 
Prevailing  rates  of  wages  shall  be 
paid    on    the    work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  .Section  8.  Articleti  (a.)  and  (b), 
of  the  Standard  Specifications, 
which  are  hereby  cancelled,  as  no 
sub-contracts  or  assignments  will 
be  permitted. 

No  bid  w*ll  be  accepted  from  a 
contractor  who  is  not  licensed  4n 
accordance  with  the  laws  of  the 
State  of  California. 

Plans  and  specifications,  forms  of 
proposal,  and  contract  may  be  seei- 
and  obta'ned  at  the  Office  of  the 
Purchasing  A(;ent  in  the  County 
Court  House.  Redwood  City.  Cali- 
fornia. F'ians  may  be  taken  there- 
from upon  deposit  of  $10.00  per  sot. 
Said  deposit  will  be  refunded  upon 
return  of  the  plans  in  good  condi- 
tion. 

The  County  of  San  Mateo  reserves 

the  right  to  reject  any   or  all   bidr 

E.  B.  SMITH.  Purchasing  Agent. 

San   Matec  County,  Cali' 

(Daily  Pacific  Buildor^ 

(Mar.    13.    14,    17,    18.    19.    1947) 


7900  Oleneden  Ave ;  owner,  J  Pearl ; 
plumber,  Wm  Plcard ;  1  fixture. 

1815  100th  Ave;  owner,  Freltas; 
plumber.  Privlati;  1  fixture;  2  water 
connections. 

615-17  18th  St;  owner,  E  Ogle; 
plumber,  C  Knights;  2  fixtures. 

998  63rd  St;  owner,  Colenum; 
plumber,  W  MacMillan ;  5  fixtures; 
3  gas  outlets;    16  water  connections. 

3275  Dakota;  owner,  Bragg;  plumb- 
er, E  Maloney;  1  fixture;  1  gas  out- 
let; 2  water  connections. 

2820  Foothill    Blvd;    owner,   „.; 

plumber,  H  Chlnn ;  2  gas  outlets. 


Furnace  Permits 


OAKLAND 


654  Grand  Ave;  owner.  Empire 
Construction  Co;  dealer.  Atlas  Heat- 
ing &  Ventilating  Co;  central  fur- 
nace. 

4410  View  St;  owner,  D  Anderson; 
dealer,  Atlas  Heating  &  Ventilating 
Co;   central  furnace. 

5230  Shafter  Ave;  owner.  A  Arbey; 
dealer,  Atlas  Heating  &  Ventilating 
Co;    floor  furnace. 

103rd  and  Bryon ;  owner,  Grace 
Community  Church;  dealer,  Aladdin 
Heating  Corp;  central  furnace. 

2843  Dambey ;  owner.  Doty  &  Lock- 
wood;  dealer,  Harer  Furnace  Co; 
central  furnace. 

1515  Peralta;  owner,  J  Martell; 
dealer,  A  G  Johnson ;  central  furnace. 

2306  90th  Ave;  owner,  J  E  Pierce; 
dealer.  Atlas  Heating  &  Ventilating 
Co;   floor  furnace. 

6842  Mokelumne;  owner,  Frank 
Cosca;  dealer.  Atlas  Heating  &  Ven- 
tilating Co;   floor  furnace. 


Electrical  Permits 


OAKLAND 


LUMBER  -  BLDO.  MATERIAL: 
Fir  Dimension.  r.peclftcd  length;  Fir. 
timbers  plark  ;  Fir.  beards;  klln-drled 
Common  Pine;  Shineles;  Insulation 
Board:  Pivwood :  Yellow  Pine  hard- 
wood flooring:  Metal  Lath;  Pine  Sid- 
Inar;  Sheet  Rock  .  Oak  Floor;  DIMEN- 
SION Fin,  RANDOM  LENGTHS.  No 
3   COMMON   AND   BETTER,   162.00. 

AssocLited  Contractors'  Service 
971  Sutter  St..  S.  F   9— PRoepect  4600 


•/4-INCH   PLYWOOD 
New    Colma    Mill  A    Lumber    Co., 
Daly  City.   Telephone  DB.   8344.  De- 

coto,    Calif..    Telephone    Decoto    2871. 

8/14/47 

CALCULATOR,      practlcallv     new! 

Model  D-8  Friden.  8400.    C.  E.  Rand- 

lett.    266   El    Camlno    Real,    Redwood 

City.  (3/17) 

1  YA.LE  FORK  IjIFT.  Model  K-Sl- 
AR5?  6  With  Ga^  Electric  Conversion. 
Excllent  rondltlon :  $2500.00.  Call 
TWinoakc  6096.  (8/17) 


Oavit  Campus 


"ADVERTISEMENT    FOR    BIDS 


P.  *  H.  Crane.  150  Model,  H-yd. 
McCaffer^  bucket,  35-ft.  boom,  mo-, 
bile;  good  tires;  ready  for  use.  Price, 
$4,000.  GeoFKe  Fornl.  1379  62nd  Ave., 
Emeryville,  Calif.  Phone  OLympIc 
7«0.  8/19/47 

Marshall  StcainH  wall  bed  and  door 
A-1  condition.  Complete  with  hard- 
ware. Ready  to  Install.  Phone  DEla- 
ware  9564. 3/17/47 

ALUMINUM  Roofing  Sheets.  26~irr 
X  6-ft.,  $2.15  per  sheet;  26-ln.  x  8-ft.. 
$3.15  per  sheet;  26-ln.  x  10-in..  $3.86 
per  sheet.  Immediate  delivery. 
OILLON  LUMBER  CO. 
Geary  Blvd.  at  4th  Ave.  SK  8516 
8/19/47 

PRE-FABRICATED  wood  framei 
corrugated  Iron  buildings.  11(yx406-ft. 
K.D.  new.  Parked  in  31  crates  build- 
ing complete.  Has  no  Pide  walls ;  $16,- 
000.  W.  E.  Scott.  1009  Shattuck  Ave., 
Berkeley  4,  Calif.    Phone  THomwall 

6911.  (S/ao) 


•Siibiect  to  the  conditions  pre- 
scribed by  the  underslgnel,  sealed 
bids  are  Invited  for  the  following 
work  for  the  construction  of  the  Soils 
and  Irrigation  Building  on  the  Davis 
Campus.  University  ot  California. 
D.ivis.  CaMfornia:  "(1>  General  Co.i- 
stniction.  (2)  Electric  Work,  ^^»  Alt 
Conditioning  Wotk.  (4^  Plumbin:,' 
Work.  (!\)  Heating  and  Ventilating 
Work.  (6>  Combination  Plumbing  and 
Heating  and  Ventilating  Work.  (7, 
Combination  Plumbing,  Heating  and 
VentlKating  and  Electrical  Work,  (8> 
Combination  General  Construction. 
Electric,  I-lumbrng  and  Heating  and 
Ventilatini;  Work.  This  project  has 
been  (rranted  CPA  authorization  un- 
der VHP-1.  Plans  and  specifications 
will  be  issued  to  intending  bidder? 
upon  the  deposit  of  fifty  ($60)  dol- 
lars per  set.  No  bids  will  be  re- 
ceived after  2:00  P  M.  March  24. 
1947  Plans,  specifications  and  in- 
formation will  he  available  starttn>j 
February  26,  1947.  at  the  Cashlcr'^ 
office.  lOi  Administration  Building. 
University  of  California.  Berkeley. 
California,  and  at  the  Business  Of- 
fice. 101  Admlnlhtratlon  Bu.ldini^ 
University  of  California.  Davis,  Cal- 
ifornia. "The  right  to  reject  any  and 
all   bld.i   is  reserved. 

"THE  REGENTS  OF  THE 
UNIVERSITY    OF   CALIFORNIA" 
(Dally   Pacific    Buildei  > 


44699  1428  Center  St:  owner.  Wil- 
liams (Delmar  Cleaners) ;  contractor, 
Payne  A  Burk;  addition. 

44700  1048  Alvarado  Rd ;  owner, 
Fred  A  Sparling;  contractor.  White 
Elec ;   fixtures. 

44701  3426  55th  Ave :  owner.  Jurich ; 
contractor.  Capitol  Elec;  fixtures; 
new   installation 

44702  465  Jean  St;  owner,  Mira 
Vista  Bldrs;  contractor,  Scott-Butt- 
ner;  fixtures. 

4'i703  6110  Tf-iegraph  Ave;  owner. 
Fox  West  Coast  Theaters;  contrac- 
tor. Matson  Elec  Ekjuip;  branch  cir- 
cuits. 

44704  1995  Courtland;  owner,  Olr; 
contractor.  Johnston  Elec;  saw  ser- 
vice. 

44705  9401  Castlewood;  owner.  R 
H  Lincoln  ;  contractor,  Johnston  Elec . 
outlets  ;   switches ;   fixtures. 

44706  7615  Hillside;  owner.  J  C 
Frazier;  contractor,  Johnston  Elec. 
outlets  ;    switrhes  ;    plugs. 

44707  7922  Hillmont;  owner.  W 
Edwarls;  contractor,  Clifford  Elec; 
fixtures. 

44708  4129  Kentwood ;  owner,  A 
J  Hoven;  contractor,  Clifford;  range 
wiring. 

44709  3111  Jordan  Rd ;  owner  ,W 
Edwards;  contractor,  Clifford  Elec; 
fixtures. 

44710  3111  Jordan  Rd ;  owner.  W 
Edwards;  contractor,  Clifford  Elec; 
outlets;    switches;    plugs. 

44711  NW  cor  7th  &  Clay;  owner 
Ivan  MacCarey;  contractor,  Clifford, 
motors. 

44712  10308  E  14th  St;  owner. 
Lemos  Sh:)p;  contractor.  Clifford; 
cutlete  ;  s\v  itches ;  plugs ;  service ; 
motors. 

44713  7922  Hillmont.  owner.  W 
Edwards;  contractor,  Clifford;  out- 
lets;   swltclirs;   plugs. 

44714  312  Clay  St;  owner.  Swift  & 
Co;  contractor,  Clifford  Elec;  out- 
lets :    ."Witches ;    plugs. 

447ir  323  49th  St;  owner.  Mrs. 
Theil;  contractor.  Clifford;  outlets; 
switches ;    plugs. 

44716  1039  9l8t  Ave;  owner,  Nor- 
man; contractor,  Boardman  Elec- 
'jutletf;    switches;   plugs;   addition. 

44717  ri09   Cochrane   Ave;    ownei 
James  E   Roberts;  contractor.   North 
Stale    Elec    Corst    Co;    plugs;    addi- 
tion. 

44718  3957  1^  Cresta;  oN\Tier,  Pet- 
erson ;  contractor,  Collins  Elec ;  out- 
lets; twitches,  pl'.'.gs;  new  installa- 
tion. 

44719  327.':  Dakota;  owner,  Bragg; 
contractor,  Cc'llns  Elec;  outlets; 
pwitches-    plugs;   alterations. 

44720  8020  E  I4lh  St;  owner.  ; 
contractor.   Acme   Signs,   sign. 

44721  5C65  San  Pablo;  owner.  Sil- 
ver Slipper;  contractor,  Manning  Sc 
Whitaktr;   sign. 

44722  9736  E  14th  St ;  owner.  Park 
Inn ;  contractor.  Manning  St  Whit- 
aUer;  fdgn 

44723  0817  E  14th  St;  owner.  Little 
Pal  Cafe;  contractor,  Mann'ng  & 
WMtaker.    ;dgn. 

44724  1124  lOth  St ;  owner  and  con- 
tra* tor.  J  L  Hardy,  outlets;  switches; 
fixtures ;    plugs. 

44725  ^1  Broadway;  owner,  Acme 


TJquor;  contractor.  Manning  &  Whit- 
aker;  sign. 

44726  2574  98th  Ave;  owner,  Cam- 
bra's  Grocery ;  contractor.  Manning  St 
"Aailtaker:   sign. 

44727  19th  &.  Telegraph ;  owner, 
Edls  Mer-ts;  contractor.  Western 
Neon    Co;    sign    Installation. 

44728  2843  Dam  by ;  owner.  Doty  & 
Lockwood ;  contractor,  Harer  Fur- 
nace &  Supply ;  forced  air  furnace. 

44729  1438  San  Pablo:  owner, 
Thram's;  contractor,  Fred  Schmits; 
motorp. 

44730  234  Gannon  Rd;  owner  and 
contractor,  Pa>il  Schulansky;  out- 
lets; switches;  fixtures;  new  Instalt- 
atlcns. 

44731  E  12th  St  W  of  10th  Ave; 
owner  and  contractor,  Foster  & 
Klelser;  outlets;  switches;  fixtures. 

44732  Telegraph  S  of  40th;  owner 
and  contractor,  Foster  Sc  Klelser; 
plugs. 

44733  1324  Frultvale  Ave;  owner. 
New  York  Delicatessen ;  contractor. 
Paramount  Electric;  fixtures.      « 

44734  1324  Frultvale  Ave;  owner. 
New  York  Delicatessen;  contractor. 
Paramount  Electric;  outlets;  plugs; 
switches 

44736  E  14th  St  comer  56th  Ave; 
owner,  Fred  Alexander;  contractor. 
Paramount  Electric;  outlets;  plugs; 
switches;  sign. 

44736  E  Broadway  at  49th  St; 
owner  Craig  Oil  Co ;  contractor  Para- 
mount Electric ;  fixtures. 

44737  2804  San  Pablo  Ave;  owner, 
Jim  Lockerly;  contractor.  Paramount 
Electric ;  alterations. 

44738  Seminary  and  MacArthur; 
owner,  J  Stewart;  contractor.  Para- 
mount Electric;  sign. 

44739  32  813th  St;  owner,  Western 
Novelty  Co;  contractor,  Paramount 
Electric;  fixtures. 

44740  8  Rydal  Court;  owner,  M 
Barnes;  contractor.  Paramount  Elec- 
tric ;  saw  service. 

44741  19th  and  Telegraph ;  owner, 
Vett's  Nuts;  contractor.  Paramount 
Electric;  fixtures. 

44742  19th  and  Telegraph ;  owner. 
Bartto  &  Sons;  contractor.  Para- 
mount Electric ;   fixtures. 

44743  19th  and  Telegraph  Ave; 
owner.  Central  Delicatessen ;  contrac- 
tor. Paramount  Electric;  fixtures. 

44744  19th  and  Telegraph  Ave; 
owner,  Dan's  Market;  contractor. 
Paramount  Electric;  fixtures. 

44746  19th  and  Telegraph  Ave; 
owner.  Hall's  Market;  contractor, 
Paramount  Electric;  outlets;  plugs; 
switches;  motors. 


Highway  Bill 

(Continued  from  Page  One) 

state,    county    and    city    highway 
traffic  problems. 

Statistics  cited  by  Governor  War- 
ren on  the  state  8  need  for  re- 
medial action  in  the  whole  high- 
way set-up  were  impressive.  The 
state's  population  had  increased  by 
more  than  2  million  since  World 
War  II  began.  California  has  2,- 
800,000  passenger  cars  registered 
or  one  for  every  2.5  persons,  as 
against  a  national  average  of  4.1 
persons.  California's  300,000  trucks 
carry  loads  larger  by  44  per  cent 
than  the  national  average.  The 
state  operates  3,100  school  busses 
involving  the  safety  of  100,000 
children.  Thousands  of  commer- 
cial busses  carry  millions  of  pas- 
sengers daily  to  and  from  work 
and  between  cities. 


44746  19th  and  Telegrai^  Av«; 
owner,  Hall.'s  Market;  contractor 
Paramount  Electric;  fixtures. 

44747  10th  and  Washington;  own- 
er. Floyd  Jacobs;  contractor,  C  A 
Langlais;  outlets;  plugs. 

44748  Peralta  and  Center;  owner, 
R  Harris;  contractor,  C  A  Langlais; 
outlets;   switches;   plugs;    service. 

44749  610  16th  St ;  owner,  E  L  Mc- 
Klttrlck  Co;  contractor.  Lynch  Elec- 
tric; alterations. 

44750  7224  Snake  Rd;  owner, 
Chapln  &  Whltson ;  contractor,  Clif- 
ford Electric;  fixtures. 

44751  7224  Snake  Rd;  owner, 
Chapln  &  Whltson;  contractor,  Clif- 
ford;  outlets;  switches;   plugs. 

44752  3758  Shafter  Ave;  owner, 
Eastway;  contractor,  A  L  Solari; 
meter. 

44753  2382  Tiff  on  Rd;  owner,  B 
Van  Horn ;  contratcor,  Gus  Ander- 
son; service. 

44754  •  1321  6l8t  St ;  owner,  Harris ; 
contractor,  James  Anderson;  outlets; 
switches;  plugs. 


POSITIONS   OPEN 


DRAFTS- 


S-569  —  SR.     ARCHTL. 
MAN,  San  Francisco. 

S  -  602  —  J  R.  ARCHTL.  DRAFTS  - 
MAN,  young  maJi  with  good  training 
and  some  exper.,  for  perm,  opening. 
$300  month  to  start.  San  Franclaco. 

8-592— ELEC.  ESTIMATOR,  exper. 
on  construction.  Salary  open.  San 
Francisco. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Ag«Bcy) 
Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  P.  4 

GAHIald  f 248 


/ ~N 

Johns-Monville 

CORRUGATED  TRANSITE 

...the  permanent  fireproof 
roofing  and  siding  materiol 


f 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  Sf.,  Son  Francisco 
Telephone:  HEmlock  4884 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  Complefe  Rental  Service  .  .  . 

THE  RIX  COMPANY  •  IMC. 

M2  SIXTH  STRIET  UNdcrhill  S02« 


FULLER 

SHOWER 

DOORS 


iAe  bed 
4fOu  can  Luif^! 


/ 


"  / 


All  sl«ss  used  is  a  Full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  sive  Fuller 
shower  doors  extra  strensth  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJ*P-FULL€I\  €•  CO- 


301  Minion  Str««< 
S59  Tenth  Street 


Sen  Franciaco 
OakUnd       • 
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42— MISC.    SUPPLIES   AND 
MATERIALS 


3/12/47 


42 


Olsciiarge  Pipes  and  Gaslcets 
Contract  Awarded 

KLAMATH  PROJECT.  Oregon - 
California. — Steel  Tank  &  Pipe  Co.  of 
California.  1100  4th  St,  Berkeley, 
Calif.,  at  $1040,  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1643  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Naval  Air  Station  siding,  Klamath 
Falls.  Ore.,  at  the  option  of  the  bid- 
der, two  fabricated  discharge  pipes 
with  stiffener  rings,  increaser  pec- 
tions,  12-inch  flanges  and  outlet 
branches  at  station  3/9200,  but  not 
including  pump  casings,  sleeve  type 
couplings,  automatic  drainage  gates 
and  frames,  or  air  Inlet  piping  above 
the  contact  faces  of  the  flanged  con- 
nectioas  at  station  3/9200,  and  also 
24  gaskets  for  coldwater  service  for 
No.  1  Dayton  couplings  suitable  for 
use  on  20-lnch  O.D.  pipe  and  four  j 
gaskets  for  No.  1  Dayton  couplings  | 
suitable  for  use  on  14-inch  O.D.  pipe 
for  Melhase-Ryan  sump  drainage, 
Klamath  Project,  Oregon-California. 
The  materials  will  be  installed  by  the 
government. 


panels,  louvers,  windows,  doors,  hard- 
ware for  louvers,  window t'  and  doors, 
glass,  putty,  glazing  clips  and  calk- 
ing compound,  felt  strips,  metaf 
thresholds,  expansion  anchors  and 
bolts,  nuts,  washers  and  screws  for 
assembling  all  parts  in  the  field.  Tlie 
following  items  will  be  furnished  by 
the  government:  concrete  substruc- 
ture, crane,  filter  frame  and  fiber- 
glass filters.  All  of  the  material!" 
will  he  erected  by  the  government. 


San  Francisco  Sub-Office,  351  Cali- 
fornia St.,  San  Francisco  19,  Calif., 
,  under  SFRE  44-47  for  sale  and  re- 
moval of  buildings  and  Improvements 
located  at  Wildcat  Militar>'  Reser- 
vation approx.  10  miles  south  from 
Olema,   Marin  Co.,  Calif. 


3/12/47  42 

Cast   Iron   Pipe 
No   Bias   Received 

SAN  FRANCI&CO,  Calif.— No  bids 
were  received  by  Purchaser  of  Sup- 
plies. M.  H.  Gerry,  270  City  Hall,  Sai'. 
Francisco,  Calif.,  under  Bid  No.  3863 
for  furnishing  and  delivering  6-lnch. 
S-in  and  12-inch  cast  iron  pipe. 


3/12/47  42 

Pole  Type  Capacitors 
Bids  Wanted 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  March  17,  3  p.  m.  bids  will 
be  received  by  the  Sacramento  Muni- 
cipal Utility  District,  Jas.  E.  McCaf- 
frey, General  Mgr.  and  Chief  Engr , 
59th  and  R  Sts.,  Sacramento,  Calif., 
for  pole  type  capacitors. 

Specifications  obtainable  from  the 
above  office. 

43— MACHINERY  AND 
EQUIPMENT 


43 


42 


8/12/47 
Structural    Steel 
Contract    Awarded 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada.— Fabrl  Steel  Co.,  1081  19th 
Ave.,  Oakland,  Calif.,  at  $1106,  was 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1572  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Liouise,  Ariz., 
structural  cteel  fo  rcableway  and 
gauging  station,  and  titeel  doors  and 
louvers  for  gauging  station,  Davis 
Dam  Project,  Arizona-Nevada.  The 
materials  will  be  erected  and  In- 
stalled by  the  government. 


42 


S/12/47 

Structural    Steel 

Low  and  Only   Bidder 

BOISE  PROJECT,  Idaho— The  fol- 
lowing submitted  bids  Feb.  25  to  the 
U.  S.  Bureau  cf  Reclamation,  Cus- 
toms House.  Denver,  Colo.,  under 
Spec.  1696  for  lu.'-nishing  and  deliv- 
ering fob  cars  at  the  shipping  point, 
including  beams,  separators,  field 
bolts  .and  nositive  lock  washers  and 
bearing  nlatps  for  the  Cascade  Dam 
snilhvev  higlnvav  bridge.  Payette  Di- 
vision. "Boi.^e  Project.  Idaho.  The  ma- 
terial will  be  installed  by  the  gov- 
ernment : 

Schmitt  Stee'.  Co.,  fob  Portland. 
I960;  10,900  lbs.;  M'^c  10  days;  nu 
equalization. 

Isaacson  Iron  Works,  fob  Seattle, 
Washington,  $822;  il,200  lbs.;  net;  no 
equalization. 

Worden -Allen  Co.,  fob  Milwaukee. 
Wis..  1800:  11.400  lbs.;  net;  no  equal- 
ization. 

Fabri  Steel  Co..  fob  Oakland.  Cal.. 
1900;  11.000  lbs.:  not:  no  equalization. 

Pacific  Car  &  Foundry,  fob  Seattle. 
Washington-  $1124;  11.277  lbs.;  net; 
no  equalization 

Moore  Dry  Dock  Co..  fob  Oakland, 
Cal..  $1266;  12.000  lbs.;  net;  no  equal- 
ization. 

Berkeley  Steel  Conjtr.  fob  Berke- 
ley. Calif..  ?940;  5600  lbs.;  net;  no 
equalization. 

Paxton  &  Vicrling  Iron  Works,  fob 
Omaha  Neb.,  5971,  11.200  lbs.;  ^ri 
20  day^ ;  no  equalization. 

Denver  Steel  *  Iron  Works,  fob 
Denver,  Colo..  .T1115;  11,200  lbs.;  H*^' 
10  days;  no  equalization. 

.3/13/47  *2 

pipe — Low  and  Only  Bidders 

PHOENIX,  Ariz.,  Maricopa  Co.- 
Gladdlng,  McBean  and  Co.,  2901  Los 
Foliz  Blvd.,  Lts  Angeles  Calif.,  at 
.•^304.875.10  submitted  the  low  bfd  to 
the  cltv  council  of  the  City  of  Phoe 
nix,  Ariz.,  Mar.  10  for  furnishing  f- 
to  36-ln.  standard  vitrified  clay  sew- 
er  pipe   and    fittings 

The  bids  wore: 

Gladding,  McBean.  &  Co..  $304.- 
875.10 

Western  Supply  Co.,  $310,903. 

Pacific  Clay  Products,  $332,729.70 
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8/18/4  7 
8tructi>ral    Steel 

Bid  Rejected— To  Be  Readvertised  as 
Spec.  1749  to  Open   Apr.  22 
COTATMBTA       BASIN       PROJECT. 
Wash.— Only    Bid    submitted    Jan.    9 
has    been    rejected    by    the    U.    S 
Bureau  of  Reclamallon,  Denver.  Col(» 
under  Rpec.   1581   for  furnishing  and 
delivering  f.o.b.  cars  at  the  shlppmg 
point   or  f.o.b.  cars  at  Pasco,  Wash., 
the  following  materials  for  one  steel 
pumping  plant  building.  25  feet  wide 
by    47    feet    6   inches    long,    at   Pasco 
pumping  plant,  Columbia  Basin  Proj- 
ect. Washington;  all  structural  steel. 
crane  rails,   steel   roof   and   sidewall 


3/7/47 

Trucks 

Low  and  Only  Bidders 

BAKERSFIELD,  Calif.,  Kern  Co.— 
The  City  Council  of  the  City  of  Bak- 
ersfield  received  bids  March  3  for 
furnishing  four  refuse  dump  body 
trucks   as  follows: 

Motor  Truck  Sales  Se  Service,  Bak- 
ersfield,  $43,026.71;  AC-704. 

Kern  County  Equipment  Co.,  Bak- 
ersfield,  $31,471.55;   Int-6. 

Kern  Tractor  &  Equipment  Co., 
Bakersfield,  $30,739.75;  Federal  6, 
Model  29MA. 

Southern  Garage,  Bakersfield.  $34,- 
400;  White  truck,  Model  WB-22. 

McCoy  Truck  Sales  St  Service,  Beik- 
ersf ield,  $34,107.74 ;  Diamond  T,  iKodel 
703. 

Camp  &  Barrows  Motor  Co.,  Bak- 
ersfield. $30,219.26;  Dodge  WKA-68. 

Trasher  Motors  Co.,  Bakersfield, 
$a4,113.47;  Mack  EH-47. 
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3/10/47 

Sale  of   Rubber   Floats 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  33  Berry  Street,  San 
Francisco.  Calif.,  announces  sale  of 
pneumatic  floats  to  priority  claim- 
ants and  to  normal  trade  channels 
concurrently  with  closing  date  set 
for  March  25. 

Specifications  obtainable  from  the 
above  office.  ^ 


3/10/47  43 

School    Bus 
Bids   Wanted 

REDWOOD  CITY,  Calif.,  San  Ma- 
teo Co.— Until  March  21,  8  p.  m.  bids 
will  be  received  by  the  Sequoia  Un- 
ion High  School  District,  W.  W. 
Hilton,  Secretary,  Sequoia  Union 
High  School,  Redwood  City,  Calif., 
for  one  school  bus  with  caimcity  of 
73    passengers. 

Specifications  obtainable  from  the 
above  office. 


3/10/47  43 

Slide  Gates  and  Gate  Lifts 
Three  Low  Bidders 

RIVERTON  PROJECT  Wyoming. 
—The  following  submitted  three  low 
bids  March  5  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver. Colo.,  under  Spec.  1679  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Pavillion.  Wyo..  slide  gates  and  gate 
lifts  for  Lost  Wells  lateral  system. 
Pilot  Division,  Riverton  Project,  Wy- 
oming. The  apparatus  will  be  In- 
stalled by  the  government : 

Morse  Bros.  Machinery  Co.,  Den- 
ver, Colo.,  total  bid  for  Itmes  1-6,  In- 
clusive, $4748.50;  ship  90  days;  19,800 
lbs.;  f.o.b.  Denver;  terms  %  of  1% 
20  days.  No  equalization  offered. 

John  W.  Beam,  Denver,  Colo.,  total 
bid  of  items  1-6,  inclusive,  $5200;  ship 
150  days;  9700  lbs.  Denver  and  12,000 
lbs.  Boise;  f.o.b.  Denver  and  Boise; 
terms  >/4%  10  days.  No  equalizaUon 
offered. 

R.  W.  Kaltenbach  Corp.,  Cleveland, 
Ohio,  total  bid  of  items  1-6,  inclusive, 
$6485 :  ship  180  days ;  26,000  lbs. ;  f.o.b. 
Cleveland ;    terms    net.   No    equallza-  I 
tlon  offered. 


.•1/7/47  43 

Olacharge   Manifold   Assembly 
Low  and  Only  Bidders 

CENTRAL  VALI^EY  PROJ.,  Calif. 
— Following  submitted  bids  March 
3  to  the  U.  S.  Bureau  of  Reclama- 
tion, Customs  House,  Denver,  Colo., 
under  Spec.  1674  for  furnishing  and 
delivering  fob  cars  at  the  shippmg 
point  or  fob  cars  at  Antioch,  Calif., 
one  (1)  discharge  manifold  assembly 
including  sleeve  type  couplings;  two 
(2)  suction  tubes;  two  (2)  valve  sup- 
ports ;  two  (2)  concrete  pipe  pitot 
tube  sleeves  and  accessories  for  the 
Ygnacio  Canal  pumping  plant;  one 
(1)  discharge  pipe  assembly,  includ- 
ing sleeve  type  couplings;  three  (3) 
suction  tubes;  three  (3)  valve  sup- 
ports And  accessories  for  the  Clayton 
Canal  pumping  plant,  Central  Valley 
Project,  Calif.: 

Berkeley  Steel  Constr.  Co.,  Inc., 
Berkeley,  Calif.,  item  1,  $1650,  6450 
lbs:  item  2,  $5100,  17,650  lbs.;  ship 
both  Items  J20  days;  fob  Berkeley; 
terms  net.  Nc  equalization  offered. 
Total  bid  of  $6850. 

Steel  Tank  and  Pipe  Co.  of  Calif., 
Berkeley,  Calif.,  item  1,  $2334,  7500 
lbs.;  item  2,  $4965,  21,000  lbs.;  ship 
both  items  120  days,  fob  Berkeley; 
terms  net.  No  equalization  offered. 
Total  bid,  $7299. 

Pacific  Coast  Engrg.  Co.,  Alamei^a, 
Calif.,  Item  1.  $2340,  6000  lbs.;  item 
2,  $5150,  17.500  lbs.;  ship  both  Items 
120  days,  fob  Alameda;  terms  >^% 
10  dayr.  No  equalisation  offered.  To 
tal  bid  $7490.  and  comb,  bid,  $6520. 

Vulcan  Pipe  &  Engrg.  Co.,  Los  An- 
geles, Calif.,  fob  Roseville.  Calif..  (1) 
$2589.38.  6000  lbs.;  (2)  $4889.31.  18,030 
lbs.:  net.    Comb,  bid  $7166. 

Ijicy    Mfg    Co..    fob    Los    Angeles. 

(1)  $3120.   7500  lbs.;    (2)   $6300,   19,000 
lbs.;  net.    Comb,  bid,  $9420. 

Associated  Piping  St  Engrg.  Co.,  fob 
Compton,   Calif.,    (1)    $4430,  9600  lbs., 

(2)  $9870,  16.000  lbs.;  1  %  lO  dav.s. 


4S 


48 


3/7^47 

Lanterns  and  Generators 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  18.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment, 100  McAllister  St.  San  Fran- 
cisco 2,  Calif.,  under  Inv.  SF-3774-47 
for  lanterns  and  generators,  f.o.b.  San 
Francisco,  Calif. 
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3/7/47 
Charging   Set 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
March  14.  8  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco. Calif.,  under  bid  No.  3868  for 
furnishing  and  delivering  one  IS-kw. 
motor  generator  charging  set. 

Specifications  obtainable  from  th« 
above  office. 


3/10/47 

Sale  of  School    Bus 

ANNAPOLIS.  Calif..  Sonoma  Co.— 
Until  March  21.  8  P.  M..  bids  will  be 
received  by  the  Horicon  School  Dis- 
trict, Grace  McMillen,  clerk,  Ann- 
apolis, Calif.,  for '  sale  of  one  1940 
International  school  bus.  Serial  No. 
D-1520004,  motor  No.  HD-213A23083. 
located  at  the  General  Petroleum  dis- 
tributing plant  in  Healdsburg. 

Bids    will    be  opened   at    the   Floyd 
McMillen  residence,  Annapolis,  Calif. 

3/7/47  43 

Switchboard 

Low  and  Only  Bidders 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada.  —  The  following  submitted 
bids  March  4  to  the  U  .S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1626  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Kingman,  Ariz.,  one 
automatic  telephone  switchboard,  to- 
gether with  power  and  ringing  equip- 
ment, distributing  frame  and  tele- 
phones for  use  with  the  switchboard. 
The  apparatus  is  for  use  during  con- 
struction of  Davis  Dam,  Davis  Dam 
Project,  Art  zona -Nevada.  The  appa- 
ratus will  be  installed  by  the  gov- 
ernment : 

Kellogg  Switchboard  *  Supply  Co.. 
Chicago.  111.,  item  1.  $6635;  item  2. 
$1132.95:  ship  both  items  360  to  420 
days:  3000  lbs.;  f.o.b.  Chicago;  item 
3,  $40  per  day  engineer;  total  bid. 
$7667.95 ;  terms  net  No  equalization 
offered. 

Automatic  Electric  Sales  Corp., 
Chicago,  111.,  item  1,  $7782;  3400  lbs.; 
item  2.  $1457 ;  500  lbs. ;  ship  both  items 
730  days;  f.o.b.  Chicago;  item  3,  $35 
per  day  engineer;  total  bid,  $9239; 
terms  net.  No  equalization  offered ; 
20%  price  clause. 

North  Electric  Manufacturing  Co., 
Gallon.  Ohio,  item  1,  $10,819;  item  2, 
$1097;  ship  both  item  420  days;  6100 
lbs. ;  f.o.b.  Gallon ;  item  8,  $32  per 
day  engineer;  terms  net;  total  bid, 
$11,416.  No  equalization  offered.  Al- 
ternate bid   of   $9087  on   switchboard. 


43 


3/13/47 

Sale  of  Beds.  Lockers,  Etc. 

SAN  FRANCISCO.  Calif —The  War 
Assets  Administration.  33  Berry  St.. 
San  Francisco  7,  Calif.,  announces 
sale  of  beds,  lockers,  etc.,  to  normal 
trade  channels,  with  closing  date  set 
for  March  24. 


48 


48 


3/10/47 

Sale  A   Removal  of  Buildings 

MARIN  CO.,  Calif— Until  April  4. 
10  a.  m.  bids  will  be  received  by  the 
Division  Engineer,  South  Paotflo  Dlr. 


3/13/47 

Sale  of  Lamps  and  Sockets 

SAN  FRANCISCO,  Calif —The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco.  Calif.,  announces  sale 
of  lamps  and  sockets  to  priority 
claimants,  oiormal  trade  channels  and 
exports  concurrently,  with  closing 
date  set  for  April  7. 

3/13/47  48 

Sale  of  Turnbucklee 

SAN  FRANCISCO,  Calif —The  War 
Assets  Administration.  S3  Berry  SL, 
San  Francisco.  Calif.,  announces  sale 


(Continued  on  Pag*  10) 


BUILDING  PROJECTS 


3- 
3- 
3- 


Bld  Opening  Date  Project 

3-14— 10 .-00  A.M. —HouBlng    (Conversion)     Denver,  Colo. 
S-17—10.-OOA.M.— Storage  Building     Merced 
3-17— 10:00  A.M.— Laundry   Building  Merced 
8-17— 10:00  A.M.— Detention  Home      Merced 
3-17— 10:00  A.M.— Flrehouse    (Snelllng  District)     Merced 
3-17— 10:00  A.M.— Bachelor    Officers' Qtrs.,  Etc.       San  Francisco 
S-17—10KX)A.M.— Flrehouse    (Delhi    District)     Merced 
3-17— 10:00  A.M.— Resideivces   (2)         Merced 
3-17— 10:00  A.M.— Flrehouse    (Stevlnson  District)     Merced 
3-17—  2 :00  P.M.— Troop  and  Admlnlatrative  Facilities 

Albuquerque,  N.  M. 
3-17—  7 :00  P.M.— School  Additions      Seattle,  Wash. 
3-17— 11:00  A.M.— Hospital    (Alter)      Merced 

3-18—  2 :00  P.M.— Border  Station  (Alter  and  Additions)    Calexlco 
3-18—  2 :30— P.M.— Temple   Buildings    Hollywood 

18 — 3:45  P.M.— Manufacturing  Plant   (Oil  Burners)     Oakland 
18—  200  P.M.— Of  fleers'  Quarters     Sacramento 
18—  2 :00  P.M.— Electrical    Engineering  Building  (University) 

Seattle    Wash. 
3-18—  8:00  P.M.— School  Addn.  Manhattan  Boach 

3-18—  3:30  P.M.— Elementary  School  San  Diego 
3-19—  1:00P.M— Officers'  Quarters  and  Appurtenant  UtlJltle* 

Mira  Loma 
3-19—  7 :00  P.M.— School  Additions      Burbank 

3-19—  2 :00  P.M.— Plastering  and  Painting  Repairs    San  Francisco 
3-20—  2:00  P.M.— Repair  P.   O.  Seattle,  Wash. 

3-20— 11:00  A.M.— Naval   Reserve   Armory    Bakersfield 
3-20—  2 :00  P.M.— Hospital  Addition    Spokane  County,  Wash. 
3-20—  2:00  P.M.— Hospital  Pomeroy.  Wash. 

3-20— 10:00  A.M.— State  Home  (Expanaon)     Grand  Junction,  Colo. 
3-20— 10:00  A.M.— Epileptic  Bulldli^g  and  Warehouse 

Grand  Junction,  Colo. 
3-21— 12:00  M.    —School  Building  (Addition)     Orovllle. 
3-21—  2 :00  P.M.— Classroom     Building     Los  Angeles 
3-31— 12:00 M.     —School  Building  (Addition)     Orovllle 
3-24—  2 :00  P.M.— Soils  and  IrrigaUon  Building  (University  Building) 

Davis 
3-25—  —Factory   Bldg.  San  Francisco 

3-25—  8:00  P.M.— Rewiring  School       BrodeHck 
3-25—  2 :00  P.M.— Painting,  New  Coal  Drawers,  Etc.     Vallejo 
3-25—  2:00  P.M.— Painting   and   Miscellaneous  Repairs     Roseville 
25—  8:00  P.M.— School  Addition       Wlllits 

25—  8 :00 P.M.— School   (Addition)    Wlllits 
26— 2 :00  P.M.— Floor  Covering    and  Miscellaneous  Repairs 

Flagstaff,  Ariz. 

26—  3 :00  P.M.— Apartment  Bldg.,   (Married  Students),  San  Anselmo 
8 :00  P.M. School    Addition  Pittsburg 

3-28—  2:00P.M.— Automatic  Sprinkler.  Etc  Her'.ong 

3-28—  1 :00  P.M.— Apartments    (Conversion  from  Barracks)  March 

Field 
3-2^—  1 :30 P.M.— Steel   Towers   (8)      Pasco.  Wash..  Umatilla.  Ore. 
— School  Addition       Roseville 
00  P.M. — Convalescent    Barracks     Yountville 
00 P.M.— School  (Addition)    Stockton 

— Apartment  House 
:00  P.M.— School  Buildings 
7—  8 :00  P.M.— Hospital 
7—  2 :30  P.M.— Juvenile  Hall 


3- 
3- 
3- 

3- 
3- 


Netwt  In  Issuaof 
2-20 

2-ao 

2-SO 
2-20 
2-28 
3-SO 
2-30 
2-SO 

8-  6 
8.  6 
S-  8 

2-17 
2-28 
2-28 
8-  7 

2-36 
2-25 
8-  6 

a-M 

8-  4 
3-  8 
2-18 
8-  8 
8-  S 
3-  6 
8-  8 

8-  6 
8-  T 
8-11 
8-  7 

2-27 
8-18 
8-18 
3-27 
3-37 
8-11 
8-13 

8-11 
8-12 
3-10 
3-10 


4- 
4- 
4- 
4- 
4- 
4- 
4- 


1— 
1— 
2— 
2— 
3— 


(3  Units)     San  Francisco 
Maricopa  County,  Ariz. 
Corcoran 
Plumas  County 


8-  8 
3-18 
8-  8 
8-  6 
8-  7 
8-12 
2-28 
2-25 
8-  7 


ENGINEERING  PROJECTS 


Bid  Opening  Date  Prejeot  Netad  In  iMuaef 

3-14— 10:00  A.M. — Light  Lane  and  Instrument  Landing  System, 

Wlnslow.  Ariz.  3*34 

3-14 — 11 :00  A.M.— Narrows  Dam  and  Power  Plant       Pike  Co..  Ark.  8-10* 

3-14—12  M.    — Santa  Teresa  Dam       Sonora.  Mexico  3-24 

3-17— 10 :00  A.M.— Canals                          Central  Valley  Project  2-13 

3-14 —                    — Grading  and  Surfacing    Fairfax  8-  7 
3-17— 10:00  A.M.— Earthwork   and   Structures-Klamath  Project 

Oregon -Calif  crmla  8-  4 

3-17-^  8:00  P.M. — Culvert                          San  Mateo  3-31 

8-17—  8:00  P.M. — Paving                           San  Mateo  3-21 

3-17—  8:00 P.M.  -Gra'le,   Pave              Santa  Clara  8-18 

3-17 —  2 . -00  P.M.— Flood   Control  Channel     Los  Angeles  3-31 

8-17—  S  :00  P.M.— Excavation,  Filling  and  Dirt  Moving,  San  Mateo  Co.  2-27 

3-17—  8 :00  P.M.— Paving                         South    San    Francisco  8-  0 
3-18 — .^:00P.M— Airport   Extension,  Fill,  Drainage  and  Related 

Construction,  San  Mateo  Co.    8-  8 

3-18 — 10:00  A.M. — Concrete  Conduit     Pasadena  3-  • 

3-18 —  8:00  P.M. — Bank  Protection  Work     Sacramento  3-  • 

3-19—  2:00 P.M.— Imported  Base  Material  (Install)     Humboldt  Co.  2-18 

3-19 — 2:00  P.M. — Grading  and  Surfacing     Tehama  County  2-18 

3-19—  2 :00  P.M.— Pipe  Line                    Napa  County  2-26 
3-19—  2 :00  P.M.— Bridges    (3)    and  Substructures   (2)     South  San 

Francisco  2-18 

3-19— 12:00 M.     —Water  Mains    (Install)     Paradise  8-4 

8-20 —                    — Dorena  Dam  and  Spillway     Dorena,  Ore.  1-28 

3-20—  2:00  P.M. — Culverts  (2)                Orange  County  2-18 

3-20—  2:00  P.M. — Culvert                          Kan  Bernardino  8-  8 

3-20 —                    — Dam  and  SplllwaysRaton.  N.  M.  8-  « 
3-21— 10:00 A.M.— Bridge    (Repair)      Flagstaff -Fredonia  Highway, 

Arizona.  8-13 

3-21— 10:00  A.M. — Clearing  and  Grubbing     San  Mateo  County  8-13 

3-21 —  5 :00  P.M.— Street  Improvemeftt   (Alley  St.),  Sacramento  8-  « 

3-21 —  5:00P.M. — Street  Improvement   (.viid   St.),  Sacramento  8-  • 
3-24 —  2:00  P.M. — Hydraulic   Dredged  Embankment     Multnomah 

County.  Oregon 
2 :00  P.M.— Hydraulic    Dredglnf^,  Etc.     Multnomah  Co.,  Ore. 
7 :30  P.M.— Lighting  System     Sacramento 


3-24— 
3-24— 
3-24  — 
3-24— 


4 :00  P.M.— Sewer   Lines 
2:00  P.M.— Highway  Imp. 
3-J>4 —  2:00P.M.— Highway    Imp. 
3-24—  2:00P.M.— Highway    Imp, 
3-24—  2 :00  F.M.— Highway    Imp. 
3-24—  7K)0P.M— Water    Sup.    Sys. 
3-25—  2:00  P.M.— Hiway  Ught.  Sys. 
3-?5—  3:0OA.M— Grade.  Surface.  O. 
3-25—  9:00  AM.— Grade.  Surface 
3.25 —  5»:00  A.M.— Surface  and  Oil 
3-25—  9  :.)0  A.M.- Highway    Imp. 


Newport  Beach 
Clackamas,  Etc..  Cos..  Ore. 
Columbia  River.  Ore. 
Jackson  County,  Ore. 
ITmatilla  County,  Ore. 
Murray  City.  Utah 

Auburn 
I       Hamey  County.  Ore. 
Jefferson    County.   Ore. 
lAine  County,  Ore. 
Malheur  County,  Ore. 


3-25 —  9 :00  A.M.— Grade,  Surface.  Brjfjge    MuHnomah  Co..  etc. 
3-25—  9  00  A.M.— Grade,   Pave  Overn,r,irtureM     Washington  Co..  Ore. 
3-25— 10:00  A.M.— Gould  Canyon  Debrin  Dam.  Channel.  Appurtenant 

Works.  Los  Ang*>les  County 
3-25—  4  :00  P.M.— Sidewalk  and  Yard  Alterations     Oakland 
3-25— 11  ;00  A. M— Mooring    Facilities  santa  Barbara 
3-25 —  8:00  P.M.— Street  Improvement         Menio  I'.irk 
3-25—  3:00  P.M.— Street   Lighting  8y„tom     San  Francisco 
3-25—  1 :00  P.M.— Incinerator  Oakland 

3-25—  3:00  P.M.— Irvlngton   Punlping  station     Trvlngton 
3-25—  9.00  A.M.— Rock   Slope  Protection  and  Bridge     Multnomah 

County.  Oregon 
3-75—  2:00  PM.— Drainage     Corrections  Sharp  Park 

3-25 —  2 :00 P.M.- Drainage     Corrections  .San  Francisco 

3-25—  8:00  P.M.— Sewage   Treatment  piant     Prosser.  Wash. 
3-?6^—  2  00  P.M.— Bridge  Contra  Costa  County 

3-26—  2 :00  P.M.— Access  Roads  and  Kxoavation     Pine  Flat  Dam 
3-26—  2:30  P.M.— Evans  Avenue  Bri<i^p     san  Francisco 
3-26— 10:00  A.M.— Improve   Runways  wells.  Nev. 
3-26—  2:00  P.M.— Surfacing.  Etc.         Humboldt  County. 
3-28—  2:00  P.M.-  Resurface.  Widen      Fresno  County 
3-27—  2:00  P.M.— Dredging  Hamilton  Field 

3-27—  —Resurfacing  r^os  Angeles.  Orange  Cos. 

3-27— 10:30  A.M.— Sewage   Treatment  riant  and  Appurtenances 

Fresno 
3-27—  2:00  P.M.— Crash    Boat  Channel  Dredging    Hamilton  Field 
8-30— 10  00  A.M.— Suction   Dredge       Svntem  Project,  Ariz. -Calif. -Nev. 
J. 31—  8:00  P.M.— Swimming   Pool       .Stockton 
8-31—  8:00  P.M. — Sanitary  Sewer        Stockton 


8-  4 
8-  4 

8-  6 
8-10 
3-10 
3-10 
8-10 
8-10 
8-18 
8-13 
3-10 
3-10 
10 
i(\ 
10 
10 


8-  7 
3-11 

6 
20 
5 
B 
B 


3 

3 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 


8:00P.M.— Sanitary  Sewer  (Hazelfon  Ave)       Stockton 
8:00  P.M.— Sanitary  Sewer  (Mendocino  Ave.)  Stockton 

2:00  P.M.— Bridge  Repair  Colusa  County 

2:00P.M.— Bridge  and  Approaches    Madera  County 
2  KX)  PJ(L— Oradlng  and  Bridge    Napa  County 
2 :00  P.M.— Surfacing  Tulare  and  Kern  Counties 

2 :00  P.M. — Surfacing  Mendocino  County 

2  :OOP.M— Grading  and  Surfacing    San  Luis  Obispo  Co. 
2:00  P.M.— Surfacing  Lassen  County 

3—  2:00  P.M.— Surfacing  Riverside  County 

3—  2 :00  P.M.— Planting  and  Sprinkling  System     San  Diego 
3 —  2 :00  P.M.— Bridge  and   Oradln^     gan  Diego  County 
7— 10 :00  A.M.— Earthwork,  Concrete  Structures  and  Steel  Pipeline 

Deschutes  Project,  Oregon 


31— 
31— 
2— 
2— 
2— 
2— 
3— 
2— 
2— 


8-  4 

2-26 
2-25 
2-26 
2-25 
8-  « 
3-  « 
2-28 
2-2;. 
2-2S 
8-  8 
2-29 

8-  7 
3-  7 
3-  S 
8-13 
8-13 
3-18 
3-13 
8-  4 
8-  4 
8-  4 
8-  4 
8-  4 
8-  8 
8-  B 
8-  4 
8-  B 
8-  5 

8-  • 


U 
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DAILY    PACIFIC    BUILDER 


FRIDAY,  MARCH  14.  1947 


SCHEDULE 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


I 


•Id  OpMtIng  Dat*  Prejaet 

t-14—  2 :00  P.M.— Floor  Paint  San  Francisco 

8-14—  8:00  P.M.— Charging  Set  San  Francisco 

8-14— 8:00  P.M-MattreBBes  San  Franclaco 

».l*— 2:00  P.M— Conductor   A««einb't«».  Efc.    Davis  Dam. 

Arizona-California 
8-14—  2 :00  P.M.— Fuses  and  Arresters    San  Frajiclaco 
8-14—  2 :00  P.M— Steel  Pipe  Yakima  Project.  Wash. 

8-14—  8 :00  P.M.— Pickup  Trucks  Sacramento 

8-14—  8:00  P.M.— Arm  Chairs  San  Francisco 

8-14—  2 :00  P.M.— Steel  Milk  Cans      ^^  Francisco 
8-14—  2  «)  P.M.— Douglas  Fir  Lbr. 
8-14—  8  M>  P.M.— Paint.  Etc. 
8-14—  8:00  P.M— Car  Axles 
S-M—  2  KH)  P.M.— Pipe  and  Fittings 
8-14 —  2:00  P.M — ^Board  Frames 
8-14—  2  KK)  P.M.— Window  Shades 
8-U—  2 :00  P.M— Sign  Markers 
8-14—  2:00  P.M.— Sign  Markers 
8-14—  — LJquld  Asphalt 

8-14—  —Liquid  Asphalt 

8-14—  —Liquid  Asphalt 

8-14—  — Uquld  Asphalt 

8-14—  —Liquid  Asphalt 

8-14 —  — LJquld  Asphalt 

•■-It:  2:00P.M.=^''dfo''piS''contro'f'-y|ta.«        "  San  Francisco 
8-14-  2:0OP.M.-Lamp  MercfT  v 

8-l»— 8:00  P.M.— Motor  Grader  «!!^^,„,„,» 

8.16_  8:00  P.M.— Air  Compressor       Marysvuie 


Noted  In  Issue  af 
S-U 


Deschutes   lHx>Ject,  Oregon 

San  Francisco 

San  Francisco 

Central  Valley  Project 

San  Francisco 

Boulder  City,  Nev. 

Wilmington 

San  Francisco 

Needles 

Riverside 

Corona 

Pomona 

San   Bernardino 

Redlands 

Near  Palm  Springs 


8-11 
8-  B 

8-  7 

8-  6 
8-  7 
8-  7 
8-  6 
8-  6 
2-2fi 
2-28 
2-28 
8-  8 
8-  4 
8-  4 
8-  4 
8-  4 
8-10 
8-10 
8  10 
3-10 
8-10 
8-10 
8-10 
3-10 
8-12 
8-12 
8-11 


s-io—  8:ooi'.M.— Air  t;ompressor      ip~'„Z„''Zi  v>^i^^*   >*-«,  -kM^^t^^  9  To 
8-17-  2K)0P.M-Vertlcal  Gates         7"JiV."^*'^  Project.  New  Mexico  2-12 


8-17-11  :OOA.M.-Rewlring.  Elec.  Al*«'^"°"»  Merced 

t.lT-  -Sprinkler  System    |"""Si*,,,„ 

8-17—  2:00  P.M.— Garbage  Cans  rtntrJ^v-ii-t.  T>r«i-/.» 

8-17-  2:00P.M.-Transformers.  Ktc.  ^entral  Valley  Project 
8-17-2K)0P.M-Oll  Circuit  Breaks  f^^f^nt^^.VaH^y  Project 
8-17—  2 :00  P.M.— Insulators  k«,;»h  L  „  i^  J7i^ll 

8-17-  8:00P.M.-Plpe  and  Fittings  |.°"l''„?*H«JIr 


8-17— 
8-17— 
8-17— 
8-17— 
8-17— 


— Liquid  Asphalt 

— Liquid  Asphalt 

— Liquid  Asphalt 

— Liquid  Asphalt 

-Liquid  Asphalt 


t.l7_  8:00  P.M.— Auto.    (Coupe) 

8-17—  2:0  P.M.— Pole  Bands.  Etc 

8-17—  2:00  P.M —Partition,    Etc. 

8-17 —  8 :00  P.M. — Bearings  t»  .  _  tj     ^     *    tj  u 

8-17-  2:00P.M.-Hollow  Jet  Valves  Boise  Project,  Idaho 

8.17-  -Supplies  and  Mater  »«     Panama  Cana.  C.  Z. 

8-17-  -SuSElies  and  Mater'al«     Panama  Canal   CZ. 


East  of  Baker 

Sacramento 

Sacramento 

Near  BaiHtow 

Near  Needles 

Sacramento 

Davis  Dam.  Ariz.-Calif. 

Seattle,  Wash. 

San  Francisco 


Contra  Costa  and  Alameda  Cos. 

Santa  Maria 

Sunnyvale 

Sacramento 

Monterey 


2-26 
2-26 
8-  4 

8-  6 
8-  6 

8-10 
3-10 
8-10 
8-10 
3-10 
8-10 
3-10 
3-13 
3-10 
3-10 
8-11 
8-11 
8-11 
8-11 
3-12 
3-12 
8-12 
3-12 
8-12 


Hungry  Horse  Project,  Montana  8-11 


HiUsbc rough 

Tulare 

Oakland 


(Continued  from  Page  ») 

of  tumbucklee  to  priority  claimants 
and  normal  trade  channels  concur- 
rently, with  closing  date  set  for 
April  10. 


3-17 —  8 :00  P.M.— Tractor  Rental 

8-17—  7  :S0  P.M.— Sewer  Pipe 

8-17-  8 :00  P.M.— Sprinkler  System 

8-18—  8 :00  P.M.— Fuses 

S-lg—  8:00  P.M.— Sedan 

8-l»—  2:00  P.M— Tractor 

3-18 —  8 :00  A.M— Fencing 

8-18 —  2 :00  P.M.— Lawn  Renovation 

8-18 —  4:00  P.M. — Generator,  Etc.  ,7 „       , 

8-18-2K)0P.M.-Palntlng  ;ind  MIsc«>>«;"«°"«  Bepalr.    Pomona 

8-18-10:00  A.M -Sale  of  (laakets      l^^J^^^  2-K 

8-1^-10:00  A.M-«ale  of   Bldgs.  g!!,*^,„^"'  5.^ 

8-l»—  8:00  P.M— School    Addn.  ^""  t*5*»      t,     1..      -r, 

LioZ  a -oo^  It—Turnout  Gates  and  °ate  Ufts    Boulder  Canyon 

8-l»—  3.00P.M.— Turnout  Gates  ana        project.  Arlz.-Callf.-Nev.  2-17 

8-18-2:0OP.M.-Lln8eed    Oil  S^ttfJ^wa-^"  I'lJ 

8-l»—  2 :00  P.M.- Alterations  ^f*"'^"  ^"'^     w.^i   -^  IS 

8.iri2:00P.M.-Repalrs  to  Screen  ^"«  ^if^*"    Woodland  8-  6 

8-l»—  2 :00  P.M.— Lawn  Renovation    Selah,  Wash.  8-  O 

8-;j=  2:00PM.-Retublng  Heating  f^'^^ts     Centrafvallev  Project  lu 

8-l»—  2:00  P.M— Bridge  Railings  anji  Po«^«    Central  Valley  Project  8-11 

llJJl  JiSS^J^-Sri"^^  ?a:'Fr?n'c"?scr''°"'^-  JlJl 

8:?0=?;wP:M.:5o^uctorandA.s-^b»e"    Central  Valley  Project  3-11 

8-20— 10:30  AM -Truck  Winch  ^t'tT^j-^  «    « 

8.2(K-10:0OA.M.-Tractor  ^«"°'  Nev      pvanoi.co  i"l5 

8-20— 2:00 P.M-Power  Lawn  Mower  SaJi  Francisco  3-13 

8-S^2:00P.M.-8teel  Tanks  San  Francisco  3-18 

8-21^  5.00 P.M.-Lamps  Sa.^ramen  o  3-18 

8-21-5:00P.M.-Beauxlte  Sacramento  8-13 

8-21— 8:00  P.M.— Cocks  and  Pipe  Co"P»n8»      .        Sacramento  3-13 

8-21-  8:00  P.M.— Copper  Tubing         ^*'^!;*"?^'1^°        «_._♦  2    k 

Z  51 2  00  P  M  -Poles  Central  Valley  Project  8-  0 

8-21— 2^00 P.M— Abney   Levels   and  Sticks    San  Francisco  8-11 

8-21—  2:00  P.M— Gantry  Crane  ^avis  Dam,  Arizona  8-11 

8-21— 2 :00  P.M.— Coupling  Capacitor''    Davis  Dam,  Arisona  8-11 

8-21— 8:00  P.M.— Air  Compressor       ?,*?  ^*"*^*"f  °  ,    .^     ^.    _*  5*-? 

LsJ-  SioORM-Metal  Work  Yakima  Project.  Washington  2-21 

8-24-8:00P.M-Bolts  ^S".^!:*"'' "tS°^,  J'i? 

8-24— 2K)0P.M.— Prefabriated     steel  Building    Needles  8-12 

8-24— 2  KK)  P.M.— Interior  Painting,  Etc.    Nogales,  Aria.  2-27 

8-24— 3 :00  P.M.— Pipe  Oakland  ^..       .  I'W 

8-24— 8.00P.M.— Rearrange  Elec.  Scf^vice  Oakland  3-13 

,.24_  3:00  P.M.— Flooring  ^*'j  ""^  V\l 

8-24—  8:00  P.M.— Steel  Work  Alter.    Oa»t>apd  3-13 

8-24— 8  K)0  P.M— Refrigerator  Box     San   Frar.clsco  8-13 

8-24—  4  00 P.M— Fencing  SJ°*^M^"  I'W 

m  94 4  ./JO  p  M Carnet  Stockton  o-ia 

8.25I-  2:00 P.M— Gate   Valve  Colo-Big  Thompson  ProJ..  Colo.  2-25 

8-28—  2  MX)  P.M— Hollow  Metal  Door*  Central  ValleyProJect  8-12 
8.88—  2 :00  P.M— Hollow  Metal  Door"    Parker  Dam  Project, 

•  ^^  •  .w^  Arisona-Callfomla  2-12 
8-2*-  2  K)0  P.M.— Flag  Pole  Willows  8-12 
8-26— 2K)0P.M— Regradlng  ^*  "t"**'*"  J',? 
8-26—  2 :00  P.M— Pamt  Remover  San  Francisco  d-ij 
8-27-  2:00P.M-Alumlnum   Railing,  Etc.     Boulder  Canyon  Project, 

•  «i      *.wMr  Arizona-Callfomla-Nevada      8-  8 

8-27— 5:00  P.M.-Steel  Sash  Fresno  2-28 

S.87—  2  00  P.M.— New    Meszanlne  Floor     San  Pedro  8-8 

8-27—  5  K)OP.M.— School  Chairs  and  Tables    Fresno    .     ^     ,    „,     ^     »-** 
8-87—  2  K)OPM— Hollow  MeUl  Doors     Columbia  Basin  ProJ.,  Wash.    2-12 
,  8-27—  2:00 P.M— Hollow  MeUl  Door"        Central  Valley  Project  2-W 

8-28-  2:00  P.M.— Steel  Roof  Deck  Columbia  Basin  Project.  Wash.  2-18 
8-»I  2K)0P.M.— Steel    Accordion   Door    Central  Valley  Project  2-18 

8-81—  2:00  P.M.— Electrical  Equipment     Central  Valley  Project  2-18 

8-81—  2  K)0  P.M— Disconnecting  Switches  Central  Valley  Project  2-21 
8-81—  2:00  P.M.— Work  Boats  and  Trailers     Boulder  Clty^ Nev.  8-8 

4.  1— 2  00P.M-Synchronous    Motors    Central  Valley  Project  2-18 

4.  1—  2  00  P  M -Chitlet  Pipes  Colo-Big  Thompson  ProJ.,  Colo.  2-25 

1:  }Z  ZSheet  Metal  Work       Central  Valley  Project  2-25 

4-  1—10 :00  A.M.— Sheet   Metal  Work  (^"^Jf^  and..?"*^ll> 
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8/18/47 
Trash racks 

Bids  Wanted  ^„ 

C  O  L  O  R  A  D  O-BIG  THOMPSON 
PROJECT,  Colorado.— Until  April  8, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1746  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Fort  Col- 
line,  Colo.,  the  trashracks  for  outlet 
works  at  Soldier  Canyon  Dam  and 
at  Horsetooth  Dam,  Colorado  -  Big 
Thompson  Project,  Colorado.  The 
trashracks  will  be  Installed  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders ;  to  others.  10.76.  not  returnable. 


shipping  point  or  f.o.b.  carg  at  Al- 
mlra.  Washington  one  (1)  150-kva 
load-center  type  unit  substation  for 
Indoor  operation  for  Warehouse  "A". 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Washington.  The  apparatus 
will  be  installed  by  the  Government. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  80.7f5,  not  returnable 
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Central  Valley  Project 
4.  a—  2:00  P.M.— Flap  Gates  Central  Valley  Project 

4-  a—  2:00  P.M.— Metering  Unit  Fort  Peck,  Montana 

4.4— 10:00  A.M.— Sluice  Gates  and  Valves  Los  Angeles 

4.  7—10:00  A.M— Trucks  Alturas  „     ^     ^ 

4-  7—  2  K)0  P.M.— Accordion  Doors  Central  VaJ  ey  Project 
.4-  7—  2 :0OP.M— Structural  Steel  Central  Valley  Project 
4.  8—  —Hollow  MeUl  Doors    Columbia  Basin  ProJ.,  Wash. 

4-  8— 8 :00  P.M.— School  Buses  """**'"..   „  _* 

4-  8-  2:00P.M-Power  and  Control  ^-J^^J.^ral^^Sl^' Project 
4-  8— 8:00P.M.-i-School  Bus  ChawUFallon,  Nev.      ,„,..,. 
4-  ^-  2:00  P.M.— Disconnecting  Switches    Fort  Peck  ProjecJU  Mont. 
Ml  -Prefabricated   Bteel  Bldg.     Hunry  Horse  Project, 

Montana 

4.  9_  2-OOP.M.— DlBConnecUng    Switches         Fort  P«ck  ProJ..  Mont. 

4.  »—  2:00  P.M.— Switchboard    Changes,  Etc.  San  Francisco 

4-l<>-  2 :00P.M— Disconnecting  Switches    Davis  Dam  Project, 

Arizona- Nevada 

4-15—  2:00  P.M.— Transformer  Columbia  Basin  Project,  Wash. 

4-14—  2 :00  P.M— Transformers  and  Di.«<connectlng  Swltohee, 

Shoshone  Project,  Wyoming 

4. 18—  2 :00  P.M.— Transformers  and  Disconnecting  Switches. 

Colorado-Big  Thompaon  Project.  Colo. 

4-18—  2:00  P.M.— Structural  Steel      Davis  Dam,  Arlxona- Nevada 

4.21 2  :oo  P.M. — Gantry  Crana  Davis  Dam.  Arliona-Nevada 
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8/13/47 
Pumping    Units 

Low    Bidders  ^,.„«„ 

COLUMBIA  BASIN  PROJECT, 
Wash.  —  Following  submitted  low 
bids  March  10  to  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver. Colo.,  under  Spec.  1682  for  fur- 
nishing and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Pasco,  Washington,  one  motor- 
driven,  deep  -  well,  turbine  -  type 
pumping  unit;  one  motor-driven,  ro- 
tary-tyoe  vacuum  pumping  unit;  one 
motor-driven  air  compressor:  and 
two  motor-operated  gate  valves  for 
the  Pasco  Pumping  Plant,  Columbia 
Basm  Project.  Washington.  The  ap- 
paratus will  be  installed  by  the 
Government. 

Itsm  No.  1 
(1)     Pump     and     Equipment     Co., 
Seattle,   Wash.,   |732:    ship  90  days; 
no  weight   given;    f.o.b.   destination; 

terms  net. 

(2^  F^irbankrf^Morse  &  Co..  Kan- 
sas City.  Mo..  5942.25:  ship  150  days; 
no  weight  given;    fob.   destlnatlMi ; 

terms  net  .        ^       •% 

(3)     Water  Engineering   Co..   Den- 
ver. Colo..  5972.30;  ship  252  days;  2240 
lbs  ;   f.o.b.   destination;    terms   net. 
Item  No.  2 

(1)  A.  J.  Fnilpott,  Denver,  $296; 
ship  30  days ;  no  weight  given  ;  f  .0  h. 
Los   Angeles;    terms   net. 

(2)  Yoeman    Bros.    Co.,    Chicago, 
111,   |40«;    ship  18   to   20   weeks;    500 
:bB. ;    fob     Chicago;    terms    2%    10 
days.  Extra  for  1  model  STC  silen 
cer  $18.50.   Price  clause  of  15%. 

(3)  Pump  and  Equipment  Co.,  Se- 
attle, Wash.,  $637;  no  shipping  time 
or  weight  given;  f.o.b  destination; 
terms  net. 


3/13/47 

Testing  Machine 

Contract  Awarded 

DENVER,  Colo.,  —Baldwin  Loco- 
motive Works,  Eddlstone,  Pa.,  at  (1) 
$339,775;  chip  500  days;  750,000  lbs. 
and  heaviest  part  120,000  lbs.,  f.o.b. 
Bddlfltone;  terms  net;  no  equaliza- 
tion offered;  awarded  contract  by 
U.  S.  Bureau  of  Reclamation,  Den- 
ver. Colo.,  under  Spec.  1587  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  *^t 
Remaco.  Colo.,  one  vertical,  hydrau- 
lic, universal  type  testing  machine 
having  a  capacity  of  5,000.000  lbs.  in 
compression  and  3,000,000  lbs.  In  ten- 
sion for  the  Bureau  of  Reclamation, 
laboratories,  Denver,  Colo.  The  test- 
ing machine  will  be  Installed  by  the 
government 


3/13/47  43 

Sale  of  Metal  and  Wood  Containers 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco,  Calif.,  announces  sale 
of  miscellaneous  containers  of  metal 
and  wood  to  priority  claimants  and 
to  normal  trade  channels  concurrent- 
ly, with  closing  date  set  for  March  25. 
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3/13/47 

Sirens 

Bids  Wanted 

OAKLAND.  Calif.,  Alameda  Co.— 
Until  March  25,  1  P.  M..  bids  will  be 
received  by  City  of  Oaklajid,  Chas. 
Don,  city  clerk.  City  Hall  .Oakland, 
Calif.,  for  12   electric  vehicle  sirens. 

Specifications  obtainable  from  the 
above  office. 
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3/13/47 

Sale  of  Blocks  and  Sheaves 

SAN  FRANCISCO.  Calif  .—The  War 
Assets  Administration,  33  Berry  St.. 
San  Francisco,  Calif.,  announces  sale 
of  blocks  and  sheaves  to  priority 
claimants  and  normal  trade  channels 
concurrently,  with  closing  date  set 
for  April  7. 


rear  vertical  section,  top  cover  plate, 
and  channel  mounting  base;  two  (2) 
rows  of  terminal  cabinets  for  ex- 
tension to  the  present  terminal  cab- 
inets located  under  the  main  control 
boards;  for  Installation  In  Elephant 
Butte  Power  Plant.  Rlo  Grande  Proj- 
ect, N.  M.-Tex.  The  apparatus  will 
be    Installed    by   the   Government 
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3/12/47 

Valves — Contract   Awarded 

BOULDER  CANYON  PROJ.,  Ariz.- 
Calif.-Nev.— S.  Morgan  Smith  Com- 
panv,  York.  Fa.,  at  (1)  $5459  award- 
ed contract  by  the  Bureau  of  Recla- 
mation, Purchasing  Agent,  U.  &  Cus- 
toms  House  Denver,  Colo.,  under 
Spec  1528  ofr  two  hydnulically  op- 
erated valves  with  control  equipment 
for  the  24-ln.  jet  pumps  for  unwater- 
ing  the  main  sumps  of  Boulder  Pov/- 
er  Plant. 
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3/12/47 

Span   C?.belway 

Contract   Awarded 

CENTRAL  VALLEY  PROJECT, 
Calif.— Washington  Iron  Works,  1500 
6th  St..  Seattle.  Wash.,  at  $81,670 
awarded  contract  by  the  U.  S.  Bur- 
eau of  Reclamation.  Denver,  Colo., 
under  Spec.  1595  for  furnishing  and 
delivering  f.o.b.  cars  at  the  i^lpplng 
point  or  f.o  b.  cars  at  Coram,  Calif., 
one  30-ton  i380-foot  sp.in  cableway 
for  ShaetH  Dam,  Central  Valley  Proj- 
ect, California.  The  cableway  will  be 
installed  and  field  tested  by  the  gov- 
ernment. 


Wholesale  Only 

Lumber 

Medidne  Cabinets 
Wood  Lath 

Bulding  Paper 

ReOley  Brothers 

5760  Shellmound  Street 

EmeryTille  8 

Phone  OLympIo  5878 
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3/13/47 
Station    Wagon 
Bids  Wanted 

SAN  LEANDRO,  Calif.,  Alameda 
Co.— Until  April  1.  8:30  p.  m.  bids  will 
be  received  by  the  Slan  Leandro 
Board  of  Education.  Chas.  W.  Stone, 
Secretary.  461  Hepburn  St..  San 
I^andro,  Calif.,  for  one  new  elation 
wagon  with  trade  in  allowance  on 
one  usod   station  wagon. 

Specifications  obtainable  from  the 
above  office. 


3/12/47 

Control   Board    Extension— 

Low   and   Only    Bidders 

RIO   GRANDE   PROJECT,   N.    M.- 
Texas—Wolff &  Mann  Mlg.  Co..  Bal- 
timore,  Md.,   at    (1>    $5065.   1200   lbs.: 
(2)  $421.  470  lbs.,  ship  both  Hems  280 
I  days  fob  Baltimore,  net,  total  bid  $5.- 
486,  no  equalization  offeied,  submit- 
ted only  bid   March   10  to  tije  U.   S. 
1  Bureau  of  Reclamation,  Customhouse 
Denver,   Colo.,   under   Spec.    1662,    for 
furnishing  and  delivering  fob  cars  at 
the  shipping  point  or  fob  cars  at  En- 
gle.  N.  M.,  one  (1)  extenhlon  to  pres- 
ent   main    control    and    relay    board, 
consisting  of   front   vertical    section. 


3/13/47  *3 

Substation— Bids  Wanted 

COLUMBIA  BASIN  PROJECT. 
Wash.— Until  Apr.  17.  2  p.  m.  bids  wlli 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse,  Denver, 
Colo.,  under  Spec  1733  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 


BHek   Work   Esfimafes 

Any  Size 

FURNACE  AND 

CONSTRUCTION  REPAIRS 

• 

PHILIP  FIRESTONE 

Phone  LOckhaven  8-7667  or 
KEUogg  3-2348 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995  Bv«n  Av«- 
Sen  FraoctKO.  Calif. 
PAoi*«.GAr  field  9110 


...  YARDS    AT 

735    County   Road 

San    Carlo*.   Calif. 

Phone:   San  Catloi  2041  M 


907   Bonanza    Road 

Laf   VcKaa.    Nevada 

Phone:   Lai  Vtfiaa   1344 


'For  a  Square  Deal  Call  O'Neill' 


8-  6 
S-  6 
8-21 

'2-2S 

1-ao 

2-21 
2-31 
2-28 
2-28 

8-  6 
8-  6 
8-  e 

8-  6 
i-23 
3-13 

8-11 
8-  6 

8-11 

8-11 
8-11 
8-  6 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-f  t,  105-f  t,  210-f  t,  315-f  t,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 

TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 
DIGGERS,  cfc. 


SALES 


RENTALS     •     SERVICE 


Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQIIPMENT  COMPANY 


PHONE  LANDSCAPE  S-2190 
3254  EAST  SHORE  HIGHWAY 


5-2191 


RICHMOND 


8/12/47  48 

Stilling  Walls  and  Piping- 
Bids  Wanted 

DAVIS  DAM  PROJSCT,  Arizona- 
Nevada,  and  MISSOURI  BASIN 
PROJECT.— Until  April  4.  2  P.  M., 
bida  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1723  for 
fumlahing  and  delivering  f.ab.  cars 
at  the  shipping  point  or  f.cb.  cars 
at  Lioulse,  Ariz.;  Oral,  S.  D.,  and 
Ctuper,  Wyo..  at  the  optloa  of  the 
bidder,  wrought  Iron  stilling  wells 
and  piping  and  accessories  for  Davis 
power  plant,  Davis  Dam  Project, 
ArlBona-Nevada  ;  for  Angostura  Dam. 
Angostura  Unit,  Missouri  Baadn  Proj- 
ect, South  Dakota,  and  fo  rKortes 
Dam,  Kortes  Unit,  Missouri  Basin 
Project,  Wyoming.  The  equipment 
will  be  installed  by  the  government. 
No  charge  for  copies  of  tho  speci- 
fications to  prosepctive  bidders;  to 
others,  |0.75,  not  returnable. 
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8/12/47 

Bulkhead  Gates  and   Frames 
'Bids  Wanted 

MISSOURI  BASIN  PROJECT, 
Wyoming.— Until  April  3,  2  P.  M., 
bids  win  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1722  for 
furnishing  and  delivering  f.cb.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Casper  Wyo.,  one  11.62-foot  by 
11.82-foot  bulkhead  gate,  not  includ- 
ing rubber  seals,  and  three  11.62-foot 
by  11.62-foot  bulkhead  gate  frames 
and  storage  supports  for  the  main 
units  at  Kortes  Dam,  Kortes  Unit, 
Missouri  Basin  Project,  Wyoming. 
The  Installation  will  be  made  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders; to  others,  |1,  not  returnable. 


flee  of  the  District  Engineer.  8,^  U. 
S.  Appraiser's  Build'.ng,  San  Fran- 
cisco, Calif.,  for  exterior  and  Interior 
painting  at  the  U.  S.  Border  Station. 
Naco,  Arizona.  Other  bidders  March 
11th    were: 

B.  B.  Mullloan,  Naco,  Arizona.  82,- 
897. 

Grohne  Company.  Decatur.  Illi- 
nois, $4,000. 

R  A.  Newman,  McMinnviUe,  Ore- 
gon, $4,454. 

Chartler  Company,  San  Diego,  Cali- 
fornia. fi.SSO. 
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3/13/47 
Whitewashing  Walls 
Low  and  Only  BIddsrs 

SAN  FRANCISCO,  Calif.  —  Acme 
Painting  Co.,  353  Tehama  St.,  San 
Francisco,  Calif.,  at  $10,500,  submitted 
low  bid  to  the  Board  of  tSate  Harbor 
Commissioners  for  San  Francisco 
Harbor,  Ferry  Bldg.,  San  Francisco, 
Calif.,  Frank  G.  White,  chief  engi- 
neer, for  whitewashing  and  painting 
shed  and  bulkhead  building  of  Pier 
44  on  the  waterfront  of  the  City  and 
County  of  San  Francisco,  Calif. 

Other  bidders  March  12  were: 

Commercial  Painting  Co.,  San 
Francisco,  Calif..  $10,930. 

Martin  Fried,  San  Francisco,  Calif., 
$12,451. 

Giampollni  &  Co.,  San  Francisco, 
Calif.,  $12,865. 

R  P.  Paoli  &  Co.,  San  Francisco, 
Calif.,  $19,384. 
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3/12/47 
Service  Gates 
Contract  Awarded 

CLOVIS,  Calif;,  Fresno  Co.— Pacific 
Coast  Engineering  Co.,  Inc.,  Drawer 
E,  Alameda,  Calif.,  at  $22,230,  award- 
ed contract  by  the  Sacramento  Dis- 
trict, Corps  of  E:nglneer3,  War  De- 
partment, Wright  Bldg.,  Sacramento, 
Calif.,  under  Inv.  No.  04-167-47-45, 
Spec.  461-6,  for  fabrication  and  de- 
livery of  three  service  gates,  f.o.b. 
Clovls,  for  Dry  Creek  Dam.  Bids  were 
taken  on  three  4x5-ft.  service  gates, 
complete  with  frame,  extension  there- 
of, guides,  stem  vent  pipe  assembly, 
hoist  and  all  accessories. 


3/12/47 

Painting — Contract  Awarded 

SAN  FRANCISCO,  Calif.  —  Dave 
Russ,  1258  Valencia  St,  San  Fran- 
cisco, Calif.,  at  $1490,  awarded  con- 
tract by  the  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  painting  super- 
visors' office.  City  Hall,  San  Fran- 
cisco, Calif. 


Reinforcing   Steel   and    Iron   Work — 

Kyle    A    Concpany,    S4«    G    Street, 

Fresno,  Calif. 
Brick    and    Stone   Work— EJd    Hunn. 

3058-17th  Street,  Sacramento,  Calif. 
Grading— A.    Telchert    &    Son,    Inc., 

Box  1133,  Sacramento,  Calif. 
Kitchen    Equipment— Mangrum   Hol- 

brook    A    Blkus,    Fell    and'  Oough- 

Streets,    San    Francisco,   Calif. 
Lumber — Lumber  Distributors  of  San 

Francisco,    3C7    Bay    Shore    Blvd.. 

San  Francisco,  Calif.;  E.  K.  Wood 

Sc   Company,    1   Drum   Street,   San 

Francisco,  Calif. 
Mill  Work— Sierra  Mill,  201  V  Stret, 

Sacramento,  Calif. 
Hardware — Shorrock    Hardware,    818 

J    Street,    .Sacramento,   Calif. 
Painting  —  Acme  Painting  Service, 

1010  D  Street,   Siacramento,  Calif. 
Lathing    &     Plastering — Norman     T. 

Hill,    4320    15th    Ave.,    Sacramento, 

Calif. 
Concrete — Pacific  Coast   Aggregates, 

2320  Sutrvle  Road,  Sacramento,  Cal. 
Steel     Fencing — Cyclone    Fence,     44C 

Bayshore     Blvd.,     San     Francisco, 

Calif. 
Blackboards— Fred    E.     Turner,     788 

Mission  Street,  San  FVanclsco,  Cal 
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3/12/47  « 

Wellpoint  System 
Contract  Awarded 

OAKLAND,  Calif.,  Alameda  Co. — 
John  W.  Stang  Corp.,  8221  Atlantic 
Ave.,  Bell,  Calif.,  at  $4160,  awarded 
contract  by  the  East  Bay  Municipal 
Utility  District,  Room  312.  612  16th 
St,  Oakland  4,  Calif.,  under  Pro.  1820 
for  wellpoint  system,  consisting  of 
wellpoint  pump,  40  well  points  and 
necessary  pipe  and  fittings,  f.o.b. 
Stockton.  Calif. 


3/12/47  44 

Repairs  to  Flooring  and  Installing 
Linoleum — Contract  Awarded 
BENICIA,  Calif.,  Solano  Co.— Elder 
&  Owens,  2206  Enclnal  Ave.,  Ala- 
meda, Calif.,  at  $3250,  awarded  con- 
tract by  the  City  of  Benicla,  Anna 
G.  Pine.,  city  clerk.  City  Hall,  Benicla, 
Calif.,  for  necessary  repairs  to  exist- 
ing flooring  on  first  floor  of  Interior 
of  the  City  Hall  and  installation  of 
new  battleship  linoleum,  together 
with  felt  padding  base  and  plywood 
floor  covering  product  of  similar 
characteristics  and  durability  to  be 
installed  on  entire  first  floor  of  Inte- 
rior of  City  Hall,  consisting  of  ap- 
proximately 2870  sq.   ft. 

United  Floor  Covering  Co.,  Vallejo, 
Calif.,  at  $2385,  submitted  the  only 
other  bid,  which  was  less  inclusive 
than  Elder  &  Owens  bid. 
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8/12/47 

Cast  Iron  Gates 

Lew  Bidders 

TUCUMC  A  RI     PROJECT,    New 
Mexico.  —  The     following     submitted 


3/12/47 

Electrical  A  Mechanical  Work- 
Low  and  Only  Bidders 
SEATTLE,  Wash.,  King  Co.  W.  E. 
Beggs  Co.,  234  9th  Ave.  N.  Seattle. 
Wash.,  at  ^59^,630  for  mechanical 
work  and  Industrial  Electric  Co.,  1828 
Yale  Ave.,  Seattle,  Wash.,  at  $114,- 
621  for  electrical  work  submitted  low 
bids  to  the  University  of  Wastiing- 
ton.  Dr.  Raymond  B  Allen,  presi- 
dent; Herbert  T.  Condon,  Secretary, 
Board  of  Regents,  Rm.  1030,  Hen- 
ry Bldtf..  Seattle,  Wash.,  for  electri- 
cal and  mechanical  work  for  1st  unit 
of  Health  Science  building  at  Uni- 
versity  of   Washington   Campus. 

Specifications  obtainable  from  of- 
fices of  the  Architects  Naramore, 
Bain,  Bradv  A  Johnson,  Dexter  Hor- 
ton  Bldg,  and  Associates  McClelland 
*  Jones,  Republic  Bldg.,  Seattle, 
Wash.,  and  from  Supervising  Archi- 
tects Bpbb  &  Jones,  Hoge  Bldg., 
Seattle,  Wash. 

Other  bids  March  4  were 
Mechanical   Work 

University    Plumbing    ft 
$624,918. 

Bovker's      Plumbing      & 
$691,300, 

Eiectricsl  Work 
Agutter  Electric  Co.,  $115,473  . 
Northwest    Elec   Co.,    Inc.,   $117,545 
City  Elec.  A  Fixture  Co.,  $118,900. 
Van    S.    McKenny    Co.,    $129,958 
O.    A.    Carlson   Elec    Co.,    $134,340. 
Montgomery  Elec.  Co,   $134,969. 


acre  tract  on  the  north  side  of 
Fremont  near  Stevens  Creek,  about 
8  miles  west  of  Fremont,  bet.  Santa 
Clara  and  Los  Altos. 

Owner  —  Stauffer  Cttemlcal  Com- 
pany, 636  California  St,  San  Fran- 
cisco, Calif. 

Reinforced  concrete;  includes  two 
research  buildings,  42x78  and  30x- 
40  and  two  greenhouses. 

ContractorwWiilisms  A  Burrows,  10 
California    Drtvs,   Burllngame,   Cal. 

Roofing— Alta  Roofing  Co.,  976  In- 
diana St,  San  Francisco.  Calif. 

Plumbing— A  J.  Peters  A  Son.  410 
N.  10th  St.  San  Jose,  Calif. 

Electric  Wiring — Central  Electric  Co., 
610  Third  St.,  San  Francisco,  Calif. 
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3/12/47 

Sub    Contracts    Awarded 

Construction    Just    Started 

Duplex   Resldsnces   (10)  Coat  $150,000 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
S  Idaho  St.,  in  the  Sunnybrae  Sub- 
division. 

Owner— O.  W.  Williams  Co.,  10  Cali- 
fom'a  Dr,  Burllngame,  Call^. 

Plans  by  owner. 

Frame,  four  rooms  each  unit,  with 
attached  garages. 

Contractor — Williams  A  Burrows,  13 
California  Or,  BuHingams,  Calif. 

Plumbing — Herman  Lawson  Co.,  465 
Tehama   St.,   San   Francl&co,   Calif. 

Heating  A  Sheet  Metal  Work— Atlas 
Heating  A  Ventilating  Co.,  Ltd., 
557-Fourth  St,  San  Francisco.  Cal. 


44 


6 
Heating, 

Heating 


3/12/4   7 
Sub   Contracts  Awardsd 
Construction    To    Start     Immediatsty 
Superintendent's    Residence    and 

Garage  Cost  $13,990 

REDDING,     Calif.,     Shasta     County. 

Division  of  Fish  and  Game. 
Owner — State  of  California,  Division 

of  Architecture,  Public  Works  Bid, 

12th  and  N  Sts.,  Sacramento,  Calif. 
State  Architect — Anson   Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Wood  frame,  on^-story,  wood  siding, 

.ihlngle  roof,  wood  sash,  1466  sq.  ft. 

of  floor  area 
Contractor — L.  G.  Shalz,  Route  1,  Box 

142,  Chico,  Calif.  .^5 

Plumbing— M.  G.   Mc  Quown,  2704  fl. 

Market  St..  Redding,  Calif. 
Electric    Wiring— Redding    Industrial 

Electric.     Hlway    99,     S.     Redding, 

Calif. 
Glass  and   Mill  Work— The  Diamond 

Match    Co.,   Chlco,   Calif. 
Painting— D.     M.     Stlmmel,     1638     A 

Pine  St,  Redding,  Calif. 


8/11/47  44 

Asphalt-Tile   Floor  Covering 
Bias   Wanted 

PARKER  DAM  PROJECT.  ArU- 
Callf.— Until  April  2.  10  a.  m.  bida 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Parker  Dam.  Calif.; 
under  Spec.  1725  fur  furnishing  and 
installing  aHphalt-tile  floor  cover- 
ing and  usphalt-tiie  base  for  Park- 
er Power  Plant,  Parker  Dam  Power 
Project,  Aris-Calif.  Work  is  situated 
at  I^rker  Dam,  approx.  15  mile* 
northeas*.  of  Earp,  Calif. 

Specifications  obtainable  from  tha 
above  office;  no  charge  to  prospec- 
tive bidders;  tc  olhers  J0.75  not  re- 
fundable. 
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3/11/47 

Prefabricated  Steel   Bldgs. 

Bids    Wanted 

HUNGRY  HORSE  PROJECT. 
Montana— Until  Apr  9,  2  p.  m.  bids 
will  be  received  by  the  TLT.  S.  Bursau 
of  Reclamation,  Customhouser  Den- 
ver. Colo.,  under  Spec.  ?724  for  fur- 
nishing and  delivering  l.o.b  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Columbia  Falls,  Montana,  two  (2) 
40-foot  bv  100-foot  prefabricated 
steel  buildings  to  be  used  for  a  fire 
station  and  a  shop  at  the  Hungry 
Horse  Government  Camp,  Hungry 
Horse  Project.  Montana.  The  build- 
ings will  be  erected  by  the  Oovem- 
ment. 

No  charge  for  copies  of  the  speci- 
fications to  bona  fide  bidders;  to 
others  $0.50,  not   returnable. 


il 


^^^^^ 


3/12/47  44 

Interior  Painting  and  Miscellaneous 
Repairs — Low  and  Only  Bidders 
PRESCOTT,  Ariz— Sharp  &  HlllJ 
4601  Sunnyslde  Dr.,  Riverside,  Calif., 
at  $4449,  submitted  low  bid  to  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprals- 
er'.'^  Bldg.,  San  Francisco,  Calif.,  for 
Interior  painting  ajid  miscellaneous 
repairs  at  the  U.   S.  Post  Office  and 


3/12/47 

Suh  Contracts  Awarded 
Construction  Just  Started 
Research    Bldgs.  A  Qreenhou 


low   bids   March   7   to   the  U.   S.   Bu-    Courthouse  Bldg.,  Prescott,  Ariz. 


reau  of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1681  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Tucumcari,  N.  M.,  two  (2)  5-foot 
by  5-foot  cast  iron  gates  with  gate 
stems,  having  "d"=:2  inches,  single 
Acme  threads  (3  per  inch),  and  "L" 
=10  feet  5%  Inches;  two  (2)  geared 
hoists  having  4  to  1  gear  ratios  and 
2-inch  diameter  stems  with  single 
Acme  threads  (3  per  inch);  two  (2) 
upper  stem  guards  with  "x"=6  feet; 
two  (2)  cast  iron  stem  guides  for 
2-inch  stem  for  Hudson  Canal,  sta- 
tion 649+16,  Tucumcari  Project,  New 
Mexico : 

Morse  Bros.  Machinery  Co.,  Denver, 
Colo.,  total  for  items  1  through  4,  in- 
clusive, $2400;  ship  90  days;  5500  lbs.; 
f.o.b.  Denver:  terms  »/4  of  1%  20  days. 
No  equalization  offered. 

Isaacsion  Iron  Works,  Seattle. 
Wash.,  total  for  items  1  through  4.  in- 
clusive. $2788 ;  ship  90  days ;  6200  lbs. ; 
f.o.b.  Seattle;  terms  net  No  equal- 
ization offered. 

John  W.  Beam.  Denver.  Colo.,  total 
for  Items  1  through  4,  Inclusive,  $2800; 
ship  120  days ;  6300  lbs. ;  f.o.b.  Den- 
ver; terms  net  No  equalization  is 
offered. 

Snow  Irrigation  Supply  Division, 
Bardoo  Manufacturing  A  Sales  Co., 
Los  Angeles,  Calif.,  Item  1,  $1454.60; 
4260  lbs.:  Item  2,  $624.30;  420  lbs.; 
Item  3.  $49.90;  150  labs. ;  Item  4,  $59.90; 
140  lbs. :  ship  all  items  60  days ;  f.o.b. 
Los  Angeles;  toUl  bid  $218a70;  terms 
2%  30  days.  No  equalization  offered. 

SUB-CONTRACT 
INFORMATION 


Other  bidders  March  5  were 
R.  A.    Newman,   McMlnnvllle,  Ore., 
94895. 
Grohne  Co.,  Decatur,  111.,  $6146. 
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3/13/47  ^ 

Exterior  and   Interior  Painting— Low 

and  Only   Bidders 

NACO,    Arlzona-L    A     Venezuela, 

Naco,  Arizona,  at  $1,941,  .submitted 

low  bid  to  ttie  Federal  Works  Agency, 

Public  Buildings  Administration,  Of- 


3/12/47 

Sub  Contracts   Awarded 

Found,-itlons    Being    Formed    and 
Excavated 

Detention    Home  Cost   $194,222 

SACRAMENTO.  Calif.,  Sacramento 
Count  v.  Couly  Hospital  grounds 
on  V  St. 
Owner — County  of  Sacramento,  Boaixl 
of  Supervisors,  C.  W.  Deterdlng. 
county  executive;  C.  C.  LaRue, 
county  clerk.  Courthouse,  Sacra- 
mento. Calif. 

Architect- Harry  J.  Devine,  1012  Jav 
St.,  Sarramenlo,  Calif. 

Reinforced    concrete    and    steel,    one 
and    two    stories.    Includes    accom- 
modations for  50  Juveniles  and  llv- 
Ine  quarters  for  guards  and  admin 
istratlve    personnel. 

Contractor — Continental  Conitr.  Co., 
1402  Front  St.,  Sacramento,  Calif. 

Insulation,  Cork— Sacramento  Asbes- 
tos Co.,  P.  O.  Box  1558,  Sacra- 
ments, Calif. 

Roofing— Capital  Roofing  Co.,  1717  S 
St..    Sacramento,    Calif 

Plumbing— Harvey  Holland,  1413  16th 
Street.  Sacramento,  Calif. 

Electric  Wiring— George  Foss.  1720 
Sth   St.,   Sacramento.  Calif. 

Heating— M.  R  Carpenter.  907  Front 
St,    Sacramento.    Calif. 

Sheet  Metal— McLaughlin  Sheet  Met- 
al Works.  1914  I  Street,  Sacra- 
mento,  Calif. 

Tile  Work- Fox  Tile  Co.,  3247  E.  14th 
St.,    Oakland.    Calif. 

Glass— T.  E.  Cain,  2416  J  Street,  Sac- 
ramento, Calif. 

Steel  Sash — Security  Products  Com- 
pany, Michel  A  Pfeffer  Iron  Works, 
10th  A  Harrison  Street,  San  Fran- 
cisco,  Calif. 

Insulation— Ellis  Insulation  A  Ma- 
terials Co,  2725  Stockton  Blvd., 
Sacramento.    Calif. 


3/10/47  4 

Fencing— Contract    Awarded 

RICHMOND,  Calif.,  Contra  Costa 
County.  Hill  Lumber  A  Hardware 
Co.,  125»  Brighton  St.,  Albany,  Calif 
at  $1158  awarded  contract  by  the 
Richmond  School  District,  W.  T. 
Helms,  Supt.  108  Blssell  Avenue. 
Richmond.  Calif.,  for  furnishing  and 
Cost  f7S,000  I  installing  fencing  at  Nystrom  School, 
SANTA  CLARA  COUNTY.  Calif.,  6-  I  Richmond. 


ENGINEERING 

IN 

WOOD 

"Packaged" 
Warehouses 

STRVCTURM 

iMooarosATS* 


220  M0Btt«iii«r»  •!?•#!.  VOtos  t-OW 
San  Francli**  4.  Callt. 


1014 


SMr«in*«to  0M««:     ...., 
Mil  St..  PhOH*  Sm.  SSMS 


-^ 


BURKE     FORM     CLAMPS 


9aJinHB3 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES  ^ 

BXP/^SION  JOINT 
SUP  FORM  JACKS 

All  Type*  of  Concrete  Conttruction  Specialtiet 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Franciico  Phone  GArfield  8"68 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 

The  TRAXCAVATOR— front-end  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesci  tractor— has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It's  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

For  Mormaflon  te*  your  PETERSON  REPRESENTATIVE 

or  call  SWoof wood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 


fAN  MANCISCO 
0Ar1t9l4  ffif 


•RINTW009 
•resfweerf  lOS 


HALP  MOON  lAY 
NMt  20*1 
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3/11/47  44 

Sub   Contracts    Awardad 
Cannery  BIdg.   (Alt*r)       Coat  126^72 
OAKLAND.  Calif.,  Alameda  County 

Near  fcot  of  8th  Ave.,  extended. 
Owner— Oakland     Port    Commissiou, 

A.  H.  Abel,  chief  engineer  and  sec  - 

retary,  foot  of  Grove  St.,  Oakland, 

Calif. 
Plans  by  owner. 

Removal   of   portion   of   and  altera- 
tions to  cannery  building. 
Contractor^Robert     L.    Wilson,    1297 

Bush   St.,  San    Francisco,  Calif. 
Reinforcing     Steel — Gunn-Carle    and 

Company,     20    Potrero     Ave.,    San 

Francisco,  Calif. 
Roofing— ElUot  and   Elliott  Co.,   2336 

Market  St.,  San  Francisco,  Calif. 
Plumbing — Scott  Company,  243  Miu- 

na  St.,  San  Francisco,  Calif. 
Electric    Wiring — Charles    A    Lang- 

lais  Co..  1231  Center  St.,  Oakland. 

Calif. 
Sheet  Metal— East  Bay  Sheet  Metal 

Works,    1101    Market    Street,    Oak 

land.  Calif. 
Pile  Driving— M.   B.   McGowan,   Inc., 

Inc.,  625  Market  St.,  San  Francisco, 

Calif. 
Painting — Sunset  Painting  &  Decor- 
ating   Company.     742     Market    St., 

San  Francisco,  Calif. 


Official  Proposals 


COUNTY    OF     SAN     MATEO 

STATE    OF   CALIFORNIA 
NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  Purchasing 
Agent,  County  of  San  Mateo,  in  the 
County  Court  House.  Redwood  City, 
California  until  10:00  A.  M.,  March 
21,  1947.  ftt  v/hlch  time  they  will  be 
publicly  opened  and  read  In  the  of- 
fice of  the  Purchasing  Agent,  for 
the  performance  in  accordance  with 
the  plan.s  and  specifications  there- 
for, to  which  special  reference  ih 
made,  of  the  CLEARING  AND 
GRUBBING  OPERATIONS  for  the 
realignment  of  County  Road  No  20, 
also  known  as  Ca'nada  Road,  San  Ma- 
teo   County,    California,    as    follows: 

From  the  existing  Canada  Roud 
near  the  entrance  to  the  property 
known  as  Canada  Road  Park,  be- 
ing approximately  2.5  miles  along 
said  road  In  a  generally  northerly 
direction  from  Woodslde,  Califor- 
nia; thence  in  a  generally  northerly 
direction  to  the  intersection  of  the 
said  Canada  Road  with  County  Road 
No.  19.  also  known  as  Ralston  Ave- 
nue, said  proposed  realignment  be- 
ing approximately  4.7  miles  in  length 
(Engineer's  Station  134+00  to  Sta- 
tion  882+30.84). 

Item     1.     Clearing       and       Grubbing 
Lump  Sum 

Prevailing  rates  of  wagea  shall  be 
paid   on    the   work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  8,  Articles  (a)  and  (b), 
of  the  Standard  Specifications, 
which  are  hereby  cancelled,  as  no 
sub-contracts  or  assignments  will 
be  permitted. 

No  bid  win  be  accepted  from  a 
contractor  who  Is  not  licensed  in 
accordance  with  the  laws  of  the 
State  of  California. 

Plans  and  specifications,  forms  of 
proposal,  and  contract  may  be  seen 
and  obtained  at  the  Office  of  the 
Purchasing  Agent  In  the  County 
Court  House,  Redwood  City,  Cali- 
fornia. Plans  may  he  taken  there- 
from upon  deposit  of  $10.00  per  sot. 
Said  deposit  will  be  refunded  upon 
return  of  the  plans  In  good  condi- 
tion 

The  County  of  San  Mateo  reserves 

the  right  to  reject  any   or  all   bidr. 

E.  B.  SMITH,  Purchasing  Agent. 

San  Mateo  Countv,  Calif 

(Dally  Pacific  Builder) 

(Mar.    IS.    14,    17.    18.    IB.    1947) 


FIRST  PUBLISHED  TODAY 


Works,  Division  of  Highways,  at 
the  office  of  the  District  Engineer, 
703,  B  Street,  Mary&ville,  Caiifomia 
at  2  o'clock  p.  m.  on  Mar  25,  1947  at 
which  time  and  place  they  will  be 
publicly  opened  and  read,  for  per- 
forming work  a&  follows: 

In  Placer  County,  at  Nevada  Street 
and  in  the  vicinity  of  East  Street  Un. 
derorotsing  (lll-Pla-17,37-B,  Aub), 
a  highway  lighting  system  to  be 
furnished    and    Installed. 

Plana  and  specifications,  and  forma 
of  propo<«al,  bonds,  and  contract  may 
be  obtained   at  the  above,  addiess. 

No  bid  wlli  be  considered  unless  it 
is  made  on  a  proposal  form  f urniafhed 
by  the  District  Engmeer,  and  is  made 
in  accordance  with  the  provisions  set 
forth  under  Section  2,  "Proposal  Re- 
quirements and  Conditions''  of  the 
Standard  Specifications.  Each  bid 
must  be  accompanied  by  a  proposal 
guaranty  In  accordance  with  the  re- 
quirements of  article  (f)  of  the  said 
Section  2  of  the  Standard  Specifica- 
tions. 

The  Department  of  F^lbllc  Works 
reserves  Uje  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineers  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agrree  tjhat  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  the 
right  to  Increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the 
Engineer  to  be  necessary  or  advis- 
able. 

£(*ds  arc  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  LAbor  Code, 
the  Dr»partmont  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

-'"■arpenter     .$1.75 

Cement   fmisher 1.873 

Concrete    mixer    operator    (one 

cubic  yard  capacity  or  less)     1.60 
Concrete    mixer    operator    (over 
one    ruble   yard   capacity   and 

paving    type> 1.00 

Concrete  vibiator  operator  1.375 

Eloctrlclan     ..., 1.875 

Flagman  ...„*-;_«.«« - - 1.16 

I..aborer     .!..... 1.16 

Any  classification  omitted  here- 
in   not    less   than    1.16 

Overilme  one  and  one-half  (1^) 

times    the    above    rates. 
Sundays  and  holidays   one  and   one- 
half  (IH)  times  the  above  rates. 
State    Highway    Engineer's    Estimate 
Item    1.     Highway    lighting    .sy.-^tem. 
DEPARTMENT  of  PUBLJC  WORKS 
DIVISION   OF  HIGHWAYS 
G.    T.    McCOY 
State    Highway    Engineer 
By   C.  H.  Whitmore 
District   Engineer,   District   III 
Dated  Mar.   11.   1947 

(Dally  Pacific  Builder > 
(Mar.   14lh    •   21st,   1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Plumas  and  Lassen  Counties 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Moving   of  three  dormitories   now  at 

Benlcia     a.nd     reerection     on     the 

Davis  Campus 


'ADVERTISEMENT     FOR     BIDS' 


"Subject  to  the  conditions  prescrib- 
ed bv  th<»  tmderslgned,  sealed  bidn 
are  invited  for  the  following  work : 
for  the  mo«flng  of  tlhree  dormitories 
now  located  at  Benecia,  California 
and  the  re-erectlon  on  the  Davis 
Campus.  University  of  California, 
Davis,  California.  Plans  and  specifi- 
cations will  b*»  IsFued  to  intending 
bidders  upon  deposit  of  ten  (110)  dol- 
lars per  ("ct.  No  bids  will  be  received 
after  2:00  P  M  April  9.  1947.  Plan*, 
•peclflcatlnns  and  Informallon  wlli 
be  available  fstarting  March  14.  1947 
at  the  Cashier's  Office,  103  Adminis- 
tration Building,  University  of  Ca'i- 
fomla.  Berkeley.  California,  and  at 
the  BuRlnrss  Office.  101  Admlnis 
tratlon  Building.  University  of  Cali- 
fornia. Davis.  California.  The  right 
to  reject  any  and  all  bids  Is  re- 
■erved. 

"THE  REGENTS  OF  THE 
UNIVERSITY   OF   CAI.IFORNIA' 
(Dally  Pacific  Builder > 
t/14.  17.  18,  19,  20,  21,  24,  25.  26.  27,  '47 

FIRST  PUBLISHED  TODAY 


Sealed  propos^als  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  3'<3,  Public  Works 
Bulldine.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947.  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Plumas  and  Latten  Counties,  be- 
tween 0.3  mile  west  and  0.8  mile  east 
of  Plumas- Lassen  County  Line  (II- 
Plu.  LaB-29-A,  A),  about  one  and 
one-tenth  (1.1)  miles  In  length,  to 
bo  graded,  surfaced  with  plant-mix- 
ed surfHCing  and  seal  coats  applied 
thereto. 

Bids    are    required    for    the    entire 
work    dencribed    herein 
State    Highway    Engineer's    Estimate 
Item  1.     3  cubic  yards  removing  con- 
crete. 
Item  2      11  acres  clearing  and  grub- 
bing. 
It^m  3.     23,500  cubic    yards    roadway 

excav;ition,    Location     'A". 
Item  4.     2'J,000  cubic    yards    roadwuy 

excavation.   Location   "B". 
Item  5.     230    ci^blo     yards    structure 

excavation. 
Itom  6.     255.000   station    yards    over- 
haul. 
Itrm  7.     22,0?5     square     yards     pre- 
paring   c-ubgrade    (Class    "B", 
Method  No.   2). 
item  8.     Developing      water      supply 
and    furnishing    watering    equip- 
ment. 
Item  9.    800     thousand     gallons    ap- 
plying water. 
Item  10.  59    stations    finishing    road- 
way. 
Item  11.  24   tons  liquid  asphalt,  SC-2 
(prime  coat). 


Highway    Improvements 
Placer  County   at   Nevada   Street 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


SEAI^D  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 


Item  12.  140  tons  paving  asphalt 
(plant-mixed   surfacing). 

Item  13.  2,775  tons  mineral  aggre- 
gate   (plant-mixed    surfacing). 

Item  14.  4,500  lineal  feet  shaping 
and  compacting  plant  -  mixed 
dikes. 

Item  15  3  tons  asphalt'c  emulsion 
(seal  coat). 

Item  16.  13  tons  liquid  asphalt,  R  O- 
R  0-5  (seal  coat). 

Item      17.  130    tons    fine    screenings 

(seal  coat). 
Item  18.  6    cubic    yards    Class     "A" 
Portland  cement  concrete  (struc- 
tures). 
Item  19.  200   pounds    bar   reinforcing 

steel. 
Item  39.  14  each,  monuments. 
Item  21.  570   lineal   feet   metal    plate 

guard  railing. 
Item  22.  65     each,     culvert     markers 

and  guide  posts. 
Item  23.  t40  lineal  feet  18  In.  corru- 
gated  metal   pipe    (16  gauge). 
Item  24.  4  ea.ch.  spillway  assemblies 
Item  25.  92    lineal    feet    8   in.    corru- 
gated   metal    pipe    down    drains 
(16  gauge). 
The    State   will    furnish    the    steel 
plates    and    all    necessary    parts    for 
use  in  metal  platb  guard  railing  as 
more     explicitly     set     forth     in     the 
special  provisions. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
Hsceriained  the  general  prevailing 
rate  of  wages  applicable  to  the  wor'c 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryeiman     or 

fireman     $1.60 

Asphalt  plant  mixer  oper- 
ator   1.66 

Asphalt  spreading  machine  op- 
erator   — „ 1.95 

Carpenter _.  1.75 

Cement   i"inl£her  1.87i' 

Concrete  mixer  operator  (one 
cubic      yard      capacity      or 

less)    „ l.«0 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    _ 1.90 

Concrete  vibrator  operator  1.375 

Flagman  .^ 1.15 

Jackhammer  operator  1.375 

Laborer     „ 1.15 

Motor   grader  operator  2.10 

Oil  distributor  bootman   1.275 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type    controls    (up    lo 

and      including      one      cubic 

yard)     „ _.....  2.10 

Operator  of  power  shovM  or 
other  excavating  equipment, 
shovel    type     controls     (over 

one  cubic   yard)    2.25 

Reinforcing  steel  worker  1.75 

Roller  operator  ..._ 1.95 

Tractor    driver    1.95 

Truck  driver  (18  cubic  yards 
water     level      capacity     or 

more)     _ 1.7125 

Truck  driver  (14  cubic  yards 
ind  less  than  18  cubic  yards 

water   level    capacity)    1.5875 

Truck  driver  (8  cubic  yarda 
and  les.'i  than  14  cubic  yards 

water  level  capacity)  1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity) „...  1.3375 

Truck    driver    (less    than    4    cu- 
bic   yards    water    level    ca- 
pacity)   1.25 

Any     classification      omitted 

herein  not  less  than  1.15 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  .(1^)  times  the  above  rates. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
docs  not,  expressly  or  by  implication, 
agree  that  the  actual  amount  oi 
work  will  correspond  therewith, 
but  reserves  the  right  to  increase 
or  decrease  the  amount  of  any  clas3 
or  portion  of  the  work,  or  to  omit 
portions  of  the  work,  as  may  be 
deemed  neces.sary  or  expedient  by 
the  Engineer. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifirations  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineer  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Bach  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (bee  said  Proposal 
Requlremrntfi   and  Conditions). 

The  Department  of  Public  Works 
reserv'es  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIQITWAYS 

O.    T    McCOY 

State    Highway    Engineer 

Dated  March  14,  194*7. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
San   Joaquin  County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Seaied  proposals  will  be  re,ceived  at 
the  office  of  the  State  Highway  En- 

glneer,  Room  373,  Public  Works 
ullding,  Sacramento,  Caiifomia,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  constructing 
Highway  in  accordance  with  the  spe- 
cifications therefor,  to  which  apecial 
reference  is  made,  as  follows: 

San  oaquin  County,  across  Mokel- 
umne  River  abcut  5  miles  northwest 
of  LodI  (X-SJ-301),  a  structural  steel 
and  reinforced  concrete  bridge  to 
be   conatructed< 

Bids    are    required    for   the    entire 
work  described  herein. 
State    Highway    Engineer's   Estimate 
Item  1.     430    cubic    yards     structure 

excavation. 
Item  2.     50    cubic    yards    Class    "A" 

FV)rtland   cement  concrete    (foot- 
ing block). 
Item  3.     1.275  cubic  yards  Class  "A" 

Portland  cement  concrete  (struc- 
ture). 
Item  4      1,4£4     lineal     ftet     concrete 

raMlng. 
Item  5.     208,000     pounds     furnishing 

structura'  steel. 
Item  6.     208,000      pounds      erectln*' 

structural  steel. 
Item  7.    2,400   pounds  cast  steel. 
Item  8.     1.960   lineal    feet    furnishing 

Douglas  Fir  piling. 
Item  9.     48      each      driving      timber 

piles. 
Item  10.  5.760    lineal    feet    furnishing 

concrete   piling. 
Item  11.  128    each,    driving    concrete 

piles. 
Item  12.  255.000      pounds      furnishing 

bar    reinforcing    sceel. 
Item  13.  255,000    pounds    placing    bar 

reinforcing  steel. 
Item  14.  Engineer's  office. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classificfctlcn  Rate  per  houf 

Skilled    Labor 

Carpenter     „ $1.75 

Cement    finisher    1.875 

Concrete    mixer  operator    (one 

cubic  yard   capacity  ov  less)  1.60 
Concrete  mixer  operator   (over 
cna  cubic  yard  capacity  and 

paving    type)     „ 1.90 

Derrick    operator 2.10 

Operator    of    power   8[hoveI    or 

,  other  excavating   equipment. 

shovel    'vpe   controls    (up    to 

and      including      one      cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     tvpe     controls     (over 

one  cubic  yard)    2.25 

Painter  (brush)  -.  1.625 

Painter  (spray) 1.7^ 

Pile  driver  hoistman  or  oper- 
ator       2.10 

Pile  driver  man   1.86 

Reinforcing    steel    worker   1.75 

Roller    operator _.  1.95 

Structural  steel  worker   2.00 

Tractor  driver  1.95 

Truck   driver    (18   cubic    yards 

water  level  capacity  or  more)  1.7125 
Truck    driver    (14    cubic   yards 
and  less  than  18  cubic  yardt> 

water  level  capacity) 1.5.875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.525 

Intermedlato  Orado  Labor 
Concrete    vitrator  operator  ....  1.375 

Jackhammer  operctor   1.375 

Oiler  power  shovels  or  cranec  1.50 


Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity)    1.S375 

Truck  driver  (less  than  4  cubic 

yards   water   level   capacity)  1.25 
Unsklllsd    Labor 

Flagman     - 1-25 

Laborer  ..- 1-25 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  in 
the    light   of    this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
phown  above  shall  bo  not  less  than 
11.375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all  ur- 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  les;* 
than    $1.25   per   hour. 

Overtime — one  and  one-half  (.1%) 
times  the  above  rates. 

Sundays  and  holidays  one  and  one- 
half  (1%)  times  the  above  rates. 

The  foregoing  quantities  are  ap- 
proximate only,  being  griven  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not,  expressly  or  by  implication, 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  increase  or  de- 
crease the  amount  of  any  cl.ass  or 
portion  of  the  work,  or  to  omit  por- 
tion.s  of  the  work,  as  may  be  deemed 
necessary  or  expedient  by  the  Engi- 
neer, 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  v;lth  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

Tile  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(8).  of  the  Standard  Specif ication"* 
regarding  the  use  of  domestic  materi- 
als ;  and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  th«  State  Highway  Engineer, 
F'ubllc  Works  Building,  Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  -Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engi- 
neer of  tbe  district  in  which  the  work 
is  situated,  at  thte  office  of  the  As- 
sociated General  Contractors  in  San 
Francisco,    and  at   the   office   of    the 


(Continued  on  Page  13) 


GENERAL 
LANDSCAPING 

RY 

Stephen  L.  Vistica 

Phone:  San  Mateo  5-4859  or  3-0286 

Speiializing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  California 

70  N.  EL  CAMINO  REAL 
San  Mateo 


CLAY  PRODUCTS 

Specify  QUALITY  Materi&ls 

N.  CLARK  &  SONS 

10th   &   Division   Streets  -    SAN    FRANCISCO   -    KLondike  2-0461 
Main  Office  A  Factory,  401  Pacific  At*^  Alameda  -  LAkehorat  2-S877 


WEMCO  does  it  again! 

Rental  fleet  back  to  pre-war  strength 

60  COMPRESSORS 
Ail  Sizes  Available  with  Any  Allied  Tools 


JUST  RECEIVED  INTO  STOCK 

1   500  cu.  ft.  diesel 

3  60  cu.  ft.  gas 

4  105  cu.  ft.  gas 
1  210  cu.  ft.  gas 
1   160  cu.  ft.  gas 

A,U  pneumatic  tire  mounted. 

Available  for  rental  with  purchase  option 
or  outrif(ht  purchase. 


Call  WEMCO 
For  Your  Air  Equlpmenf 

WESTERN    MACHINERY    CO. 

760  Folsotn  St.  San  FrandKO,  Calif.  Phone:  EXbrook  4167 

900  No.  1 6th  StfM^t      Sacramento  2,  Calif.      Phone  Sacramento  21008 
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(Continued  from  Page  l/) 

County  Engineer  or  County  Surveyor 
at  the  county  seat  of  the  county  In 
which  the  worlc  is  to  be  performed. 

No  bid  will  be  considered  unless 
It  la  made  on  a  blanic  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accortlance  with  the  pro- 
vlslons  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclfioationfl. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Propo&al  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLJC  WORKS 

DIVISION   OF   HIGHWAYS 

G.    r.    McCOY 

State    Highway    Engineer 

Dated  March  14.  1947. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Yolo  County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Plans  may  be  Feen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  .State  Highway  Engi- 
neer. Public  Works  Building.  Sac- 
ramento, California,  and  they  may 
be  se«n  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  Saa 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  tha  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in   San    Francisco. 

N(/  bid  will  bo  considered  unles."? 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
vi.slons  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed 'and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  F'ubllc  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PL'BLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    r.    McCOY 

State    Highway    Engineer 

Dated  March  14,  1947. 

(Dally  Pacific  Builder) 
(Mar.  14,  21,  28.  1947) 


FIRST  PUBLISHED  TODAY 


Sealed  proposals  will  be  received 
at  th*?  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembl>' 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance; 
with  the  Si-ecifications  therefor,  tu 
which  ."pecial  reference  Is  made,  aa 
follows : 

Yolo  County,  between  1'/i  miles 
north  of  Solano  County  line  and 
Woodland  and  between  3%  mites 
north  of  Woodland  and  1  mile  south 
of  Knights  Landing  (I  I  i-Yol-7,87-A, 
Wd,  A),  a  net  length  of  about  nine 
and  two  -  tenths  (9.2)  miles  to  be 
repaired  with  plant-mixed  surfacing 
and    seal    coat. 

Bids   required   for  the   entire   work 
described   herein. 
State    Highway    Engineer's    Estimate 

LOCATION  1 
Item  1.     4.775    cubic    yards    imported 

borrow. 
Item  2.     Developing      water      supply 
and    furnishing    watering    equip- 
ment. 
Item  3.     215     thousand     grallons     ap- 
plying water. 
Item  4.     2,050  ton.s  crusher  run  base 
Item  5.     5    tons    liquid    asphalt    SC-2 

(prime   coat). 
Item  0.     46    tons    sand    (prime   coat). 
Item  7.     C    tons    asphaltlc     emulsion 

(seal    coat). 
Item  S.     48  tons  screenings  (seal 

coat). 
Item  9.     10      tons      asphaltlc      paint 

binder. 
Item  10  5,400    tons    p'.ant-mlxed    sur- 
facing. 

LOCATION    2 
Item  11.  5.3CO    cubic    yards    Imported 

borrow. 
Item  12.  Developing      water      supply 
and    furnishing    watering    equip- 
ment. 
Item  13.  100  thousand  gallons  apply- 
ing water. 
Item  14.  34      tons      asphaltlc      paint 

binder. 
Item  15.  10,2C0  tons  plant-mixed  sur- 
f.acing. 
In  accordance  with   the  provisions 
of    Section    1770   of   the    Labor   Code, 
the  Department  of  Public  Works  has 
ascertained     lYfi    general     prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  lollows: 
Clatsiflcation  Rate  per  hour 

Asphp.It     plant     drycrman     or 

fireman"   |1.W 

Asphalt    plant    mixer   operator  1.65 
Asphalt  spreading  machine  op- 
erator      1.95 

Flagman     1-25 

Laborer 1.25 

Motor    grader    operator    2.10 

Oil    olttributor    bootman    1.27;> 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    ahovel    or 

other   excavating   equipment, 

shovel    type    controls    (up  to 

and      Including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     tvpe    controls     (over 

one    cubic    yard) 2.25 

Roller    operator    ., l.W 

Tractor    driver    _ l.W 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.712.7 

Truck  driver  ,14  cubic  yards 
and  Ios.«!  than  18  cubic  yards 

water    lovcl    capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  les.s  than  14  cubic  yards 

water    level    capacity)    1.52"} 

Truck  driver  (4  cubic  yards 
and  lesn  than  8  cubic  yards 

water    level    capacity)    1.3375 

Truck  driver  (^ess  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1-25 

Any     classification      omitted 

herein   not  less  than   125 

Overtime — one     and     or.e-half     (l'/4) 

times  the  above  rates. 
Sundavs  and  holic'a>s— one  and  one- 
half    (i»4>    time.s'  the  above  rates. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  >\ 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not.  expressly  or  by  implication, 
agree  that  the  actual  amount  ci 
work  will  corresprnd  therewith,  but 
reserves  the  right  to  increase  or 
decrease  the  amount  of  any  cla.ss 
or  portion  of  the  work,  or  to  omit 
portions  of  the  work,  as  may  be 
deemed  necessary  or  expedient  t.y 
th«  Enffincer. 


HIgnway    Improvements 
Fresno  and   Kings  Counties 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highw.'>y 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  In  the  Assembly  Room 
of  said  building,  for  constructuig- 
High  V.  ay  in  accordance  with  the 
Specifications  therefor,  to  whicli 
special  reference  is  made,  as  follows . 
Fresno  and  Kings  Counties,  across, 
Kings  River,  near  Hardwick  (VI- 
Fre-,  Kln-623),  a  reinforced  con- 
crete girder  bridge  to  be  constructed. 
Bids  are  required  for  the  entire 
work  described,  herein. 
State  Highway  Engineer's  Estlmat** 
Item  1.  Clearing  and  grubbing. 
Item  2.     1,050    cubic    yards    structure 

excavation. 
Item  3.     1.1.33      lineal      feet      timber 
bridge  railing. 

Item  4  197  cubic  yards  Class  "A" 
F'ortland  cement  concrete  (foot- 
ing blocks). 
Item  5.  1,460  cubic  yards  Class  "A" 
Portland  cement  concrete  (struc- 
ture). 
Item  6.     700  i>ounds  of  miscellaneous 

Iron    and    steel. 
Item  7.  3.400    lineal    feet    furnishing 

concrete   piling. 
Item  8.     113    each,    driving   piles. 
Iterh  9.     200,000      pounds      furnishing 

bar    reinforcmg    steel. 
Item  10.  200,000    pounds    placing    bar 

reinforcing  steel. 
Item  11.  2   each,    clearance    markers. 
Item  12.  Engineer's    office. 

In  acc(  rdance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Work,'? 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 

Carpenter |1.75 

Cement   finisher  - 1.875 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  le.ss)     1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    1.90 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tvpe  controls  (up  to 
and      including      one      cubic 

yard)    - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    contnilf     (over 

one  cubic  yard)    2.25 

Pile  driver  hoistman  or  oper- 
ator  - 2.10 

Pile  drlv«r  man — 1-86 

Reinforcing    steel    worker   175 

Roller  operator  — ^  1-95 

Tractor   driver    _ 1  95 

Truck   driver (    18   cubic   yards 
\wat€>r  level  <?apacity  or  more)   1.7125 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water   level    capacity)    1.5873 

Truck  driver  (8  cubic  yards 
and  les.s  than  14  cul  ic  yards 
water   level   capacity)  1.52?> 

Intermediate  Grade    Labor 

Concrete  vibrator  operator  1375 

.lackh.inimer    operator    1.375 

Oiler  power  shovels  or  cranes.    1.50 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

w.iter   levfl    c.iipacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic vards  water  level  ca- 
pacity)      ~ 1-25 

Unskillad  Labor 

Flngman        . — - -  1  15 

Laborer     ~ - IIP 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
clcflnltlons  which  appear  in  the  spe- 


cial provisions,  as  Interpreted  in  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate la'oor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    tl.l5    per  hour   . 

The  minimum  wage  paid  to  al' 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   .<51.15  per  hour. 

Overtime — <)ne  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1^)  times  the  above  rates. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids, 
and  the  Department  of  Public  Works 
does  not,  expressly  or  by  implicatlo.i, 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  increase  or 
decrease  the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions of  the  work,  as  may  be  deemed 
necossary  or  expedient  by  the  Engi- 
neer. 

The  attention  of  bidders  i»  direct- 
ed to  the  fact  that  the  work  here- 
in proposed  to  be  done  will  be  fin- 
anced in  whole  or  In  part  with  Fed- 
eral funds  and  that  therefore  all 
of  the  applicable  Federal  statute?, 
rules  and  regulations  will  apply  to 
such    work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  tha  provisions 
of  Section  7,  article  (a),  subarticle 
(6>,  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials :  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontractmg  and  assignment 
of   the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications mav  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineerfi  at  Los  Angeles  and  Sa.i 
Francipco,  at  t)ie  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  Is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Siirv'f'yor  at  the  county  sea* 
of  the  county  in  which  the  work  is 
to   be   performed. 

No  bid  ■will  be  considered  unle.s.'* 
it  is  made  on  a  blank  form  furnish- 
ed bv  the  State  Highway  Engineer 
and  Is  made  in  accordance  with  the 
provisions  of  the  F'roposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequallfied  as  required  by 
lav/.  (See  .^ala  Propo.sAl  Require- 
ments and   Conditions). 

The   Department    of    Public   Works 

reserves    the    right    to    reject    any   or 
nil   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF   HIGHWAYS 

G.    T.    McCOY 

State    Highway    Engineer 

Dated  March  14.  1947. 

(Dally  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 


fireman fl.flO 

Asphalt  plant  mixer  oper- 
ator  _...  1.89 

Asphalt  spreading  machine  op- 
erator     _._ — ~. —  1.95 

Flagman .......  1.25 

Jackhammer  operator  -~...  1.876 

Laborer    .^ 1.25 

Motor  grader  operator 2.10 

Oil  distributor  bootman 1.278 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up  to 

and      including      one      cubic 

yard)     _ _  2.26 

Op<»rator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (oyer 

one   cubic   yard)    ^ 2.S5 

Roller  operator ....  1.95 

Tractor  driver  1.96 

Truck  driver  (8  cubic  yards 
water     level     capacity     or 

more) 1.872 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water   level    capacity)    1.50 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water  level  capacity) 1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      1.2825 

Any      classification      omitted 

herein  not  less  than  1.25 

Overtime — one     and     one-ihalf     il%) 

timts  the  above  rates. 
Sundays  and  holioavs — one  and  one- 
half  (1^)  times  the  above  rates. 
The  foregolni;  ouantUles  are  ap- 
proximate only,  being  given  as  a 
bsMs  for  the  compariron  of  bids, 
and  the  Department  of  Public  Works 
does  not,  expressly  or  by  Implication, 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reservea  the  right  to  Increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  thev  work,  or  to  omit  por- 
tions of  the  work,- as  may  be  deem- 
ed necessary  or  expedient  by  the 
Enelneer. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
heen  at  the  offices  of  the  District 
Engineers  .at  Los  Angeles  and  Ssn 
Franc'.sco.  a*  the  off'cc  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   In    San   Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  F'roposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  also 
prequallfied  as  required  by  law.  (See 
sail  Propobal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G    T.   McCOY 

State    Highway    Engineer 

Dated  March  14.  1947. 

(Dally  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 


bHdgs  across  Stanislaus  River  to  b« 
constructed. 

Bids    are   required    for    the    enttra 
work  described  herein. 
State    HIgnway    Engineer's    Estlmata 
Item  1.    Clearing  and   grubbing. 
Item  2     1,400   cubic  yards   structura 

exca\'ating. 
Item  .r     2,632      lineal      feet      timber 

bridge  railing. 
Item  4.     190   cubic   yards   Class    '"A" 
Portland   cement  concrete    (foot- 
ing blocks). 
Item  5.     1,790  cubic  yards  Class  "A'» 
Portland       cement       concrete 
(structure). 
Item  &    096,000     pounds     furnishing 

structural    steel. 
Item  7.    995,000      pounds      erecting 

structural  steel. 
Item  8.     7,070    lineal    feet   furnishing 

concrete  piling. 
Item  9.     150    each,    driving    concrete 

piles. 
Item  10.  3,810    lineal    feet    furnishing 

steel    piling. 
Item  11.  108  each,  driving  steel  piles. 
Item  12.  15  each,  steel  pile  splices. 
Item  13.  800  cubic  yards  .riprap. 
Item  14,  282,600     pounds      furnishing 

bar  reinforcing  steel. 
Item  15.  282,000    pounds    placing    bar 

reinforcing  steel. 
Item  16.  Engineer's  office. 

In  accordance  with  the  provisions 
cf  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  taccrtalned  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows- 
Classification  Rate  per  hour 

Skilled   Labor 

Carpenter     ,.._ .^1.76 

Cement    finisher 1.875 

Concrete    mixer    operator    (one 

cubic  yards  capacity  or  loss)   1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)    1.90 

Derrick  operator  -.  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovul  type  controls  (up  to 
and      including     one      cubic 

yard) 2.10 

Operator  of  power  nhovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)   2.25 

Painter  (brueh)  ,....-.,...,...  1.62S 

Painter    (spray) .......:.i.......  1.76 


(Continued  on  Page  14) 


FIRST  PUBLISHED  TODAY 


Highway    Improven'ents 
Marin   County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


FIRST  PUBLISHED  TODAY 


Highway,  Improvements 
Stanislaus   A    San    Joaquin    Counties 


.Scaled  propo.sals  will  be  received 
at  the  office  of  the  State  Hlghwa.y 
Engineer,  Room  .373,  Public  Works 
Building,  Sacramento,  Coiifomia,  un- 
til 2  o'clock  p.  m.  en  April  9,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  In  the  Assembly 
Room  of  «ald  building,  for  repairing 
State  Highway  In  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Marin  County,  between  San  Rafael 
and  Waldo  (I V-Mrn-1-C),  about  two 
and  two-tenths  (2.2)  miles  in  net 
length  to  be  resurfaced  with  asphaJt 
concrete  and  shoulders  to  be  con- 
structed with  crusher  run  base  and 
seal   coat. 

Bids    are    required    for    the    entire 
work   described  herein. 
State    Highway    Engineer's    Estimate 
Item  1.     1,420    lineal     feet     removing 

exi.stinp   raised    bars. 
Item  2.     3,750  tons  crusher  nin   base. 
Item  3      19  tons   liquid   asphalt   SC-1 

(prime    coat). 
Item  4.     36    tons    asphaltlc    emulsion 

(pftlnt-binder    and    seal    coat). 
Item  3      211     tons     screenings     (seal 

coat). 
Item  6.     S.l.l.^    tons    asphalt    concrete 

(leveling    course). 
Item  7.     4,575    tons    asphalt    concrete 

(Type  "A'*  surface  course). 
Item  8.     425  lineal  feet  raised  bari. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  I.Abor  Code, 
the  Department  of  Public  Works  has 
a.scertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woik 
to  be  done  to  be  as  followR : 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE   CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfield  7663     -     24  California  Street,  San  Francisco 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  HighM-ay 
Engir.eer,  n<.>m  373.  Public  Works 
Building.  .Sa-'ramento.  California,  un- 
til 2  o'clock  p.  m.  Apnl  9,  1947, 
at  which  tlm,?  they  will  be  publicly 
opened  and  read,  in  tiie  A.^:4embly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  hpecial  reftrence  Is  rr.nOc  os 
foli<iws  : 

Stanislaus  and  Sa/i  Joanuin  Coun- 
ties, abcut  8  mile*  northwest  of  Mo- 
desto    (X-8ta,S.    J-4-B,     A)     a    steel 


supplying 
installing 

Sent*  of  Collforalo'i  flnost 
powmr  and  lighfiiig  initalla* 
fioas  bov*  b««a  mod*  by  E. 
H.  A  G.  Oiir  facilities  aad 
•iparieac*  are  at  year 
••rvice. 


ETS-HOKIN 
&  GALVAN 


The  ORIGINAL  Preseaieil  Insulated  Pipe 


For  Maintenance-Free  Service  in 

Underground  and  Fx posed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


Trade  Mark  Reg.  V.  8.  latent  Office 


DURANT  INSULATED  PIPE  COMPANY 


KUNNrMlDt    il 


PALO    ALTO     CAl 


Olsfrfbsfed  0y 

NEIL  H.  PETERSON  COMPANY 

1129  POLSOM  STRUT  SAN  FRANCISCO  3.  CALIF. 

fboM  UNdarblll  ROM 


Washington,  Creflon  and  Terrttery 

of  Alaska! 

K.  H.  LANODON  COMPANY 

72   Vino  atrs«« 
Beattlo  1,  Washington 
Phono  KLIIott 


Southern    California! 
ENGLISH  4  LAUER,  In*. 

Loo  Angeloo  11,  Calif. 

Phono    RIohmend    6316 
ItTS  South  Los  Angeloo  SL, 


n 


iX'- 


■■,  r- 


PACE  14 


DAILY    PACIFIC     BUILDER 


FRIDAY.  MARCH  14.  1947 


(CMttlnued  from  Pag»  U) 


file  driver  holstman  or  oper- 
ator       2.10 

Pile  driver  man   1.8« 

Reinforcing   steel   worker   175 

Roller  operator  1.86 

Structural  .steel  worker  2.00 

Tractor    driver 1.96 

Truck   driver    (18   cubic   yards 

water  l«ve^  capeiclty  or  more)  1.7125 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

^vater    level    capacity)    1.587r 

Truck    dnver    (8    cubic    yards 
and  less  t^an  14  cubic  yards 

water    lovel    capacity)    1.525 

Intermediate  Grade    Labor 

Concrete  vibrator  operator  1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water   level    capacity)    1.3373 

Truck  driver  (less  than  4  cubic 
yards    water  level   capacity)  1.25 
Unskilled  Labor 
Flai^man    (Stanislaus    County)  1.15 
Flaeman    (San    Joaquin    Coun 

tv) 1-25 

Laborer  (Stanl.slaus  County)  1.15 
^liaborer  (San  Joaquin  County)  1.25 
Po.<»ltlons  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  goe- 
clal  provisions,  as  Interpreted  in  the 
llp-ht    of   this   classification. 

The  minimum  waee  paid  to  all 
skilled  labor,  for  which  rates  are 
not  pbown  above,  shall  be  not  le.«B 
th.an  $1,375  per  hour. 

The  minimum  waue  paid  to  all 
Intermediate  labor,  for  w^ich  rates 
are  not  shown  above,  shall  be  not 
les.i  than  $1.15  per  hour. 

The  minimum  wa^e  paid  to  all 
unskilled  labor,  for  which  rates  are 
pot  shown  above,  shall  be  not  less 
than    $1.15    per   hour. 

Overtime — one  and  one-half  (1%) 
times  the  above   rates. 

Sundays  and  Holidays — one  and 
ono-hatf  (IV.)  times  the  above  rates. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
Ihe  Department  of  Public  Works 
do-s  not.  txpressly  or  bv  implication, 
agree  that  the  .actual  amount  of 
work  will  correspond  therewith,  but 
reservop  the  right  to  Increase  or 
decreafie  the  ambunt  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions rf  the  work,  as  may  be  deemed 
nece.ssary  or  expedient  by  the  Engi- 
neer. 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
propof ed  to  he  done  will  be  financed 
in  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
anrt  regulations  will  apply  to  such 
work. 

The    attention    of    bidders    Is    par 


1.76 
1.76 
2.00 


Electrical  Work  ,     ,   ^     .    ^. 

Combination  bids  to  include  both 
the  General  Work  and  the  Mechani- 
cal Work  will  be  entertained  for  each 
building  and  also  for  both  buildings. 
Alternate  Bids  will  be  required  for 
the  omission  of  a  part  of  the  work. 
Prevalllnfl  Wage  Scale:  In  accord- 
ance with  the  provleione  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  baa  aacer- 
tcdned  the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  aa  follows: 

Hourly  Rate 

Asbestos  Workers  41.76 

Bricklayors     —  2.06 

Bricklayers  Hod  Carriers  —  1.40 

Carpenters     . — 

Cement  Finishers  ^ 

Electric  Workers  -m 

Engineers,   Portable   Hoiat   or 

Otherwise  .«-.  1.86 

Glass  Workers   1.66 

Iron   Workers   Architectural     1.85 
Iron       Workers       Reinforcing 

Steel     1-75 

Laborers  Building  1.25 

Lathers  — .— __m-._  2.(X) 

Painters     _. — .— ••-  1.76 

Plasterers     - 1-83-% 

Plasterers  Hod  Carriers  1.40 

Plumbers 1-87-% 

Roofers   ~- — ~-~~  1-75 

Steam  Fitters 2.00 

Tile  Setters  ~ - -  1.80 

Tile  Setters  Helpers   - 1.37-% 

Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     including     one     cubic 

yard) 2.25 

Operator  of  Power  SOiovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  .... 2.83 

Tractor  Driver - 1.86 

Truck  Driver  (8  cu.  yds.  water 

level  capacity  and  over)  1.87-% 

Truck  Driver  (6  cu.  yds.  and 
less  than    8  cu.    yds.    water 

level   capacity)    — - 1.50 

Truck  Driver  (4  cu.  yds.  and 
less   than    6  cu.    yds.   water 

level   capacity)    ..._ 1-40-% 

Truck  Driver  (less  than  4  cu. 

yds.  water  level  capacity)  1.28- »^. 
Any      classification      omitted 

herein  not  less  than  ..._ 1.25 

Overtime — One    and    one-half    times 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  arc  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plana  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State'  Office  Building.  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors    who    are    desirous    of 
securing     plans,     specifications     and 


IS 


state  Highway  in  accordance  with 
Hpeciflcatlons  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Laseen  County,  between  2  mllee 
north  of  Mllford  and  Bird  Flat  (II- 
Las-29-D),  about  twelve  and  four- 
tenths  (12.4).  miles  In  length  to  be 
surfaced  with  plant-mixed  surfacing 
and  shoulders  to  be  constructed  of 
imported    borrow. 

Bids  are  required  for  the  entitv 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman  $1.«0 

Asphalt  plant  mixer  operator...  1.65 
Asphalt  spreading  machine  op- 
erator      1.95 

Flagman     . .^..^ — 1.15 

Laborer     «.- 1-15 

Motor  grader  operator  2.10 

Oil   distributor   bootman    ..._ 1.276 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up   to 

and      including      one      cubic 

yard)     _ _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel   typo  controls   (over  1 

cubic  yard)  2.25 

Roller  operator  _.  1.95 

Tractor  driver  1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.337y 

Truck  driver  (less  t^an  4  cubic 

yards  water  level  capacity)....  1.25 
Any      classification      omitted 

herein  not  less  than   _ 1.15 

Overtime  —  one  and  one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 
half  (1%)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  tJbe  Associated  Genera! 
Contractors   In    San   Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Hlghwrf>'  Engineer  and 


<.).    Of    the    Standard    Specifications    F^^^h'Jr'w^  Tn^aTd"  -  :u^b7e^To 


«2!!,V.M^   7"^\"'.li^**)^^'"°«,h^rtV'lllproP<>««^»   fbrma   for"  the   purposes   of  h.  made  in  accofdance  with  the  pro- 
Seeilon     7,     anicle     (a),     subartlcle  1 1:_^„,„„ «  -..k™um«.,  -  t.,.,.~,«i  I  ^non^  ^f  the  Proposal  Requirements 

and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequaiifled  aa  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  oi 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1947 

(Dally  Pacific  Builder) 
(Mar.    7th.    14th.    2l8t.    1947) 


regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment  of 
the    contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  spe- 
cifications may  b^  obtained  at  the 
office  of  ihe  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineer*  at  I^os  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in    San    Franclfco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnish- 
ed bv  the  State  Highway  Engineer 
and  Is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequaiifled  as  re- 
ouirod  by  lav.'.  (S>ee  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
res#»rves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.    T.    McCOY 

,«»tate    Highway    Engineer 

Dated  March  14.  1M7. 

(Dally  Pacific  Builder) 
(Mar.  14,  21,  28.  1347> 

New  East  Ward  Unit  and  Conva- 
lescent Barracks,  Veterans  Home, 
Yountvlile. 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


certain  conditions  as  hereinafter 
stated  by  requesting  auime  in  writ- 
ing from  the  Division  of  Architec- 
ture, Public  Works  Building,  Sacra- 
mento. Suc(h  request  bhalf  be  accom- 
panied by  a  deposit  of  Twenty  Five 
($25.00)  dollars.  Check  shall  be  made 
payable  to  the  Division  of  Architec- 
ture. Such  deposit  is  required  to 
guarantee  the  safe  return  in  good 
condition  of  the  plans  and  specifica- 
tions to  the  Division  of  Architecture 
within  30  days  after  the  date  set  fur 
opening  bids.  Failure  to  so  return 
the  plans  will  cause  forfeiture  of  the 
Deposit  to  the  State. 

No  bid  will  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
Is  made  in  accordance  wltji  the 
provisions  of  the  Proporal  Requlre- 
menis  and  conditions  set  forth  under 
Section  1  of  the  Specifications.  Each 
bidder  must  be  licensed  and  also 
prequaiifled  as  required  by  law.  (See 
said  Proposal  Requirements  and  Con- 
ditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty  In   any   bid   received. 

No   bidder   may   withdraw  his    bid 
for  a  period  of  thi.-ty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECn'ORE 
ANSON    BOYD 
STATE  ARCHlTBXrr 
(Dally  Pacific  Builder) 

(March  7,  14,  21  and  28,  1947) 

Highway    Improvements    Laeaen    Co. 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Highway    Improvements    Colusa    Co. 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one      cubic 

yard) 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic    yard)    2.26 

Pile  driver  holstman  or  oper- 
ator      si^ 

Pile  driver  man  1-86 

Reinforcing  steel  worker  1.75 

Roller    operator -  1-95 

Structural    steel    worker    2.00 

Tractor   driver   1-95 

Truck  driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14  cubic   yards 
and  less  than  18  cubic  yards 

water  level   capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level   capacity) ».  1.526 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.375 

Jackhammer  operator  1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yarrfs 
and  less  than  8  cubic  yards 

water  level  capacity)  -.-  1.3375 

Truck  driver  (less  than  4  cubic 
yards  water  level  capa- 
city)       1-25 

Unskilled    Labor 

Flagman  ..~— . — ~ — ^•^'^ 

Laborer    I-l* 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  Interpreted  in  the  light 
of   this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  sho\vn  above  shall  be  not  less 
than  $1,375  per  hour. 

The  minimum  wage  paid  to  ell 
Intermediate  labor  for  which  rate.s 
are  not  chown  above  shall  be  not 
less  than  $l.ib   per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above,  ratec  . 

Sundays  and  holidays — one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  v/lli  be  financed  in 
whole  or  In  part  with  Federal  fund? 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulatlor.g  will  apply  to  such  work. 
The  attention  of  bidders  Is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing snbconti-acllng  and  assignment 
of    the   contract,    respectively. 

Plana  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, F-ubllc  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Argeles  and  San 
Francli^co,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  Is  p.tuated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Franctsco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  In  which  the  work  Is 
to  be  performed. 

No  bid  will  be  considered  unless 
it  la  made  on  a  blank  f&rm  furnished 
by  the  SUte  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Propo.sal  P.equiromenis 
and  Conditions  set  forth  under  Se^;- 


lion  2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequaiifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Ekigineer 

Dated  March  7,  1947 

(Daily  Pacific  Builder) 
(Mar.    7th.    14th,    2lBt.    1»47> 


Highway    Improvements   Madera   Co. 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  2,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  In  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Madera  County,  across  Fine  GoW 
Creek  about  34  miles  northeast  of 
Madera  (VI-Mad-962),  a  structura* 
steel  bridge  to  be  constructed  and 
approximately  two-tenths  (0.2)  mile 
of  approaches  to  be  graded. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  lone  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 

Carpenter    ■■- — 'l'^?- 

Cement   finisher  - Lvio 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     1-90 

Operator  of  power  shovel  or 
other  excavating  equlpmenL 
shovel  tv4)e  controls  (up  to 
and      including      ono     cubic 

yard)     - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel   type  controls   (over  1 

cubic  vard) ~ 2.25 

Pile    driver    man 1-86 

Reinforcing  eteel  worker  1.75 

Roller    operator    -  1-95 

Structural   steel  worker  2.00 

Tractor    driver    1.96 

Truck  driver    (18   cubic   yards 

water  level  capacity  or  more)  1.7126 
Truck   driver    (14   cubic   yards 

(Continued  on  Page  15) 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7.  Calif. 

Porfable  Welding  Service 

GLencourt  6828 


NOTICE  TO  CONTRACTORS 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived St  the  office  of  the  Division  of 
Archltrcture,  Public  Works  Build- 
ing, 12th  and  "N''  Streets.  Sac^- 
monto.  ("'allfomla.  up  to  2:()0  P.  M., 
Tue*day,  April  1.  1»«7,  nald  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  New  East  Ward 
Unit  and  Convalescent  Barracks  No. 
11,  Veterans'  Home,  Yountvlile,  Cali- 
fornia, In  accordance  wlUi  plans  and 
specifications  therefor. 

The  New  East  Ward  Unit  is  a  four 
(4)  story  reinforced  concrete  wing 
to  be  added  to  the  existing  Hospital 
and  hat  a  total  floor  area  of  ap- 
proximately   33000   sq     ft. 

The  Convalescent  Barracks  It  a  one 
(1)  story  reinforced  concrete  build- 
ing with  a  floor  area  of  38,400  sq.  ft. 
approximately. 

Separate  bids  f.)r  each  building  and 
combined  bids  for  both  buildings  will 
be   entertained    for  each    of    the   fol- 
lowing segrcpallons  of    the  work : 
Oeneial  Work 

Heating  and  VentUatlng  Work 
Plumbing  Work 


Sealed  proposala  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  2,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 


NOTICE   TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hlgh>^ay 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  2,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  In  accordance  with  the 
specificationb  therofor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Colusa  County  across  Sacramento 
River  at  Colusa  (I :  l-Col-7M),  the 
existing  bridge  to  be  repaired. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Coae. 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claealflcatlon  Rate  per  hour 

Skilled  uabor 

Carpenter     •r- 'J'3?_ 

Cement  finisher l*''* 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixed  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    i  90 

Derrick   operator  - *^" 

Electrician     ~ ~ ^^'^ 


TECO 


Gimnl   Grip   Drive   Dowtlt 
Double    Crip    Spikei 

Timber  Connecfors  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 

1191    So.    Broadway,   Lot   Angcl«a 
PRoapcci   8269 


4)14  C«li(oniia  St..  San  Franciaco 
SKylin*  7972 


CALROCK  ASPHALT  BLOCKS 

Massfoefsred  U»d»r  22.000  Iba.  fr«M«r«  ^•r  Sq«or«  lack 
Sfandord  SIm  1"i4V4itVa— !■  t»d  Md  Hock 

4  klflhfy  weor-retlitosf  dsfffeas  il»«r.  worm  w»d»r  foot,  for  wopo- 

ftoNSos.  foctorJei,  leodlRf  doekt.  WIdoly  atod  for  roo«ofl  docks. 

Foldor  and  Spocltcotloot  on  »oqooi» 


GUNN   CARLE  &   CO. 


20    Potrcro    Ave. 


UNdcrhill    54P0 


San    Froncisco 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sizes  in  Stock) 
Complofo  Factory  Service — Quicker  Dollvory 


REINFORCING   STEEL 

Complete  Service  ond  Erection 


W.  S.  WETENHALL  CO. 

17tli  and  Wisconsin  Streets 

Son  Francisco  10.  California 

Phone  HEmlock  1480 


FRIDAY,  MARCH  14,  1947 


DAILY    PACIFIC    BUILDER 
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and  less  than  18  cubic  yards 

water    level    capacity). 1.587S 

Truck  driver  (8  cubic  yards 
and  \e»s  ti\ar.  14  cubic  yards 

water    level    capacity    1.525 

Intermediate  Grade  Labor 

Concrete   vibrator  operator   1.375 

Jackhammer  operator 1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    <A    cubic    yards 
and  less  than  8  cubic  yards 

water  level   capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)   1.28 

Unskilled    Labor 

Flagrman    _ 1.15 

Laborer    1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provlsloni^,  as  interpreted  in  the 
light  of  this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  loii^  which  rates  are 
not  shown  above  shall  be  not  less 
than   11.375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
frhown  above  shall  be  not  less  than 
|1.16  per  hour. 

Overtime — one   and    one-half    (IH) 
times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1%)   times  the  above  rates. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  tKe  work 
herein  proposed  to  be  done  will  be 
financed  In  whole  or  in  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  Is  particu- 
larly directed  to  the  provisions  of 
Section  7.  article  (a),  subarticle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard 
Ing  subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications mav  be  obtamcd  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
Been  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Asfcoclated  General 
Contractors  In  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  tlie  county  seat 
of  the  county  in  which  the  work  is 
to  be  performed. 

No  bid  will  be  considered  unless 
it  la  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  m  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequaiifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  F'lbllc  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF   HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1M7 

(Dally  Pacific  Builder) 
(Mar.    7th.    14th,    21st.    1947) 


Tractor   driver   1.95 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     _ 1.875 

Truck  driver  v6  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity)    ._ 1.60 

Intermediate    Grade    Labor 
Concrete   vibrator   operator   ....  U76 

Jackhammer     operator     1.375 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water   level    capacity)    1.4076 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)      1.2825 

Unakllled  Labor 

Flagman    1.25 

Laborer    1.25 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  In  the 
light   of   this   clasflficatlon. 

The  minium  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
termediate  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
J1.2.^  per  hour. 

Overtime — one  and  one  half  (1*4) 
times  the  above  rates. 

Sundays  and  holld.ays  —  one  and 
one-half  (1*/,)  times  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federa! 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions, 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials :  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontiactlng  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
propos€Ll,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contra  etc  rs  In  Son  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  in  wtiich  the  work 
Is  to  be  performed. 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequaiifled  as  required  by  law. 
(Se«.  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  oi 
ail  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated    February    28,    1M7 

(Dally  Pacific   Builder) 
(Feb.  28.  March  7-14,  1»47) 


one  cubic  yard  capacity)   ....  l.W 

Mason    - 2-06 

Motor  grader  operator 2.10 

Operator   of    povrer    ehovel    or 

other  excavating  equipment, 

shove!   type  controls    (up  to 

and      Including      one      cubic 

yard)  2..10 

Operator    of    power   shovel    or 

other  excavating  equipment. 

shovel    type    controls     (over 

one    cubic    yard) 2.25 

Reinforcing  steel  worker  .— 1.75 

Roller     operator     1.35 

Tractor  driver  - —  1-W 

Truck    driver    (8    cubic    yards 

water      level      capacity      or 

more)   1.875 

Truck    driver    (6    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity)  -.  1.50 

Intermediate    Grade    Labor 

Concrete  vibrator  operator  1.875 

Jackhammer  operator _...  1.375 

Oil  distributor  bootman  1.275 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 

and  less  than  6  cubic  yards 

water  level  capacity)  1.4075 

Truck  driver  (less  than  4  cubic 

yards    water  level    capacity)  1.2825 
Unskilled   Labor 

Flagman     1.26 

Laborer     .- —  1-26 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  In  the  light 
of   this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  $hall  be  not  less 
than  51.375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
arc  not  shown  above,  shall  be  not 
less  than  $1.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  )>1.25  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
ono-half   (IK)  times  the  above  rates 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  m  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 
The  attention  of  bidders  is  particu- 
larly directed  to  the  pi-ovlslons  of 
Section  7,  article  (a),  subarticle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications  regarding 


1.66 

l.»6 
1.16 
I.IS 
2.10 
1.276 


subcontracting     and     assignment     o^    all   bids. 


rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rata  per  hour 

Asphalt     plant     dryerman     or 

fireman  ^.90 

Asphalt     plant      mixer     oper 

ator    - 

Asphalt  spreading  machine  op 

erator    - — ~ — 

Flagman  „......'. — „ 

Laborer  — 

Motor  grader  operator  „...„ 

Oil  distributor  bootman  

Oiler  power  shovels  or  cranes  1.50 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls,  up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  yard)  2.28 

Roller    operator    _ 1*5 

Tractor  driver  1.06 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7126 
Truck   driver    (14   cubic   yards 
and  Ie8.<<i  than  18  cubic  yards 

water  lei^M  capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  less  than  5  cubic  yards 

water   level   capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic vards  water  level  ca- 
pacity)       1.2C 

Any     classification      omitted 

herein  not  less  than   1.15 

Overtime  —  one  and   one-half 
(IK)    times   the   above   rates. 
Sundays  and  holidays — one  and  onc- 
half    (1'^)   times  the  above   rates. 
Plans  may  be  seen,  and  forms  of 
proposal,    bonds,    contract,    and    spe- 
cifications   mav    be   obtained    at    the 
office   of    the    State    Highway    Engi- 
neer, Public  Works  Building.  Sacra- 
mento,  California,  and   they  may   be 
seen    at    the    offices    of    the    District 
Engineers    at   Los    Angeles   and    San 
Francisco,   at   the   office  of   the  Dis- 
trict   Engineer    of    the    District     In 
which   the   work    \r.   situated,   and   at 
the    office    of    the    Associated    Gen- 
eral   Contractors    In    San    Francisco. 
No  bid  will  bo  considered  unless  It 
is   made   on   a   blank  form   furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Pror>osal  Requirements 
and  Conditions  set  forth   under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each    bidder    must    be    licensed    and 
also  prequaiifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department   of   Public   Works 
reserves   the   right   to   reject  any   or 


1»47,  at  which  time  they  will  be 
publicly  oper.ed  and  read,  in  the  Aa- 
sembly  Room  of  said  building,  for 
performing  work  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  Ih  made  as  follows: 
Pipe  Line  from  the  Rector  Creek 
Reservoir  to  the  Vtterans'  Home, 
Napa  County,  California 

State  Engineer's  Estimate 
Items  Included  only  in   Plan   1 
Item  1.    5980  lineal  feet  16-lnch  No. 
7  gage,  asphalt  dipped  and  asbes- 
tos   felt    wrapped     welded    steel 
pipe.  In  place. 
Item  2.     »840  lineal  feet  12  inch   No. 
10  gage,  asphalt  dipped  and   as- 
bestos felt  wrapped  welded  steel 
pipe,  in  place. 
Item   8.     Lump  sum   —  Napa   River 
Crossing,  Station  1/26  +  40  to  U 
28  +  00. 
Item  4.     Special   connections  at   Sta 
L«60   -I-    17.67   to    L»0  +  11.29  and 
Sta.  L«l  +  82.6  to  1/21  +  509. 
Items  included  only  In  Plan  2 
Ikem    1-a     10.720   lineal    feet   18-lnch 
No.   7   gage,   asphalt   dipped   and 
asbestos     felt     wrapped     welded 
steel  pipe  In  place. 
Item    2-a.    3,100    lineal    feet    12    Inch 
No.  10  gage,  asphalt  dipped  and 
asbestos     felt     wrapped     welded 
steel  pipe,  in  place. 
Item    8-a     Lump    sum— Napa    Rlvei 
Crossing,  Station  1/26  -f-  40  to  L» 
28  -f-00. 
Item     4-a.     Special     connections     at 
Sta    L«50  +   17.67    to  L»0   -f-  06  99 
and   Sta.   1/49  +  00.88  to   1/49  -f- 
10 16  and  Sta.  1/52  +  00  to  1/52  + 
18.3 
Items  Included  In  both  Plans  1  and  2 
Hem    5.     Lump    sum— 54    lineal    feet 
30-lnch  welded  steel  pipe— install 
only,  and  furnish  and  Install  30- 
lnch  by  22-inch  reducer 
Item  6.     2900  lineal   feet  22-lnch   No. 
7    gage    asphalt    dipped    and    as- 
bestos felt  wrapped  welded  steel 
pipe.  In  place. 
Item  7.     5740  lineal  feet  10-lnch  cast 
Iron    pipe,    recondition,    transport 
and    Install  only. 
Item  8.     760  lineal  feet  10-lnch   cast 
Iron  pipe,   recondition  and  trans- 
port only. 
Item  9.     8  1-lnch   Type  A  air  valve 

assemblies,    in    place. 
Item   10.  1    1-lnch  Type   B  air  valve 

assembly,  in   place. 
Item  11.  1  3-lnch  air  valve.  In  place 

In  valve  house. 
Item  12.  4  2-inch  Type  air  valve  aa- 

.semblies.  In  place. 
Item  13.  1  4-lnch  gato  valve,  flanged 
ends,  150  pounds  working  pres- 
sure, in  place. 
Item  14.  1  6-lnch  gate  valve,  flanged 
ends,  160  pounds  working  pres- 
sure, In  place. 


HIehway    Improvements 
Humboldt   County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Bulldlncr,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  26,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assemb.y 
Room  of  said  building,  for  construc- 
ting Highway  In  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Contra    Costa   County,    across    Pa- 
checo     Slough     near     Avon     (IV-CC- 
797),     a     steel      plate     girder     swing 
bridge  with    reinforced   concrete   ap 
preach   spans  to   be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code. 
the  Department  of  FHibiic  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classirieatlon  Rate  per  hour 

Skilled    Labor 

Carpenter    - IJ-JS 

Cement   finisher  1-876 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  .1.60 
Concrete  mixer  operator   (over 

one    cubic    yard    capacity)....  1.90 

Derrick    operator    2.10 

Operator   of    power   shovel    or 

other   excavating   equipment. 

diovel   type  controls    (up  to 

and      Including      one      cubic 

yard)    2.25 

Operator   of   power   shovel    or 

other  excavating   equipment. 

shovel  type  controls  (over  one 

cubic   yard)    _. 2.85 

Painter    (brush)    1-76 

Painter    (spray)    - 1'6 

nie  driver  holstman  or  oper- 

»tor    - 2.J0 

Pile   driver   man   - —  loo 

Reinforcing  steel  worker  -  l.TO 

Roller  operator  -■-. 1»6 

Structural    steel   worker 2.00... 


Highway    Improvements    Napa    Co. 


STATE     OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building.  .Sacramento.  Califorria,  un- 
til 2  o'clock  p.  m.  on  April  2.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  .'?aid  building  for  construct- 
ing Highway  in  accordance  with  the 
specifications  tlierefpr,  to  which  spe- 
cial refeionre  is  made,  .is  follows: 

Napa  County,  on  Silverado  Trail 
between  4  miles  northeast  of  Napa 
and  Callstoga  (IV-Nap-607),  about 
four  and  seven-tenths  (4,7)  miles  In 
length  tc  be  graded  and  surfaced 
with  crusher  run  base  and  armor 
coat  and  a  reinforced  concrete  bridge 
to  be   constructed. 

Bids  are  required  for  the  entire 
work   <iescribod   heroin. 

In  aTordanrr  with  the  provisions 
of  Section  1770  of  the  Labor  Codr, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  'o  be  as  follows: 
Classification  Rate   per   hour 

Skilled  Labor 
Asphalt     plant     dryerman     or 

fireman ..:.......„  $1.60 

C'arpenter „_..........., 1.75 

Cement    finisher 1.875 

Concrete   mixed    operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 


the  contract,  respectively 

Plans  may  be  seen,  and  fonns  of 
proposal,  bonds,  contract,  and  spe- 
clflcatl.ons  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  offico  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  eeat 
of  the  county  In  which  the  work  is 
to   be   pei^'ormed. 

No  bid  will  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  .iccordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications 
E^ach  bidder  must  be  licensed  and 
also  prequaiifled  as  required  by  law. 
(See  said  Pre  posal  liequlrements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPAllTMKiVT  of  PUBLIC  WORKS 

DIVISION    OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1947 

(Daily  Pacific  Builder) 
(March  7,   14;  21,  1947) 


DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1947 

(Daily  Pacific  Builder) 
(Mar.    7th,    14th,    21st,    1947) 


Pipe    Line    from    the    Rector    Creek 

Reservoir   to    the   Veterans    Home, 

Napa   County,   Calif. 


Highway    Improvements 
Mendocino   County 


STATE     OF    CALIFORNIA 

DEPARTMENT  ef  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sea'fd  prrposain  will  be  received 
at  the  office  of  the  State  Highway 
Enirineer.  Room  273,  Public  Works 
Bu'ldinR.  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  April  2,  1947, 
at  which  time  they  will  be  p'lbllcly 
cpened  and  read  In  the  Asaembiy 
Room  of  said  buMdlng,  for  repairing 
Stste  Hiifhwav  in  accordance  with 
specifications  therefor,  to  which  spe- 
cial r»'ference  is  made,  as  follows: 

Mendocino  County,  between  Hop- 
land  and  Crawford  Ranch  (l-Men- 
1-B).  about  six  and  six-tenths  (6.6) 
miles  In  length,  cement  treated  base 
to  be  constructed  and  surfaced  with 
plant-mixed   surfacing  and  seal  coat 

Bids  are  required  for  tne  entire 
wo'k  descrlhed  nereln. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haj 
ascertained     the     general     prevailing 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

Division      of      Water     Resources 


NOTICE  TO  CONTRACTORS 


Sealed  proporals  will  be  received 
at  I  ho  office  of  the  State  Engineer. 
Room  401,  Public  Works  Building, 
Sacramento,  California,  until  2  o'- 
clock   p.    m.    Wednesday,    March    19, 


(Continued  on  Page  16) 

AIR    TAXI 

AH  New  Airplanes 

ANY  TIME 
ANY  AIRPORT 

Home  field  20  minutes 
from  downtown  S.  F. 

S.  F.  BAY  AIRPORT 

1   Mile  East  of  San  Rafael  on 

San  Quentin  Road 

Phone  San  Rafael  4748 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  AISORIENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Sfr««t       DOvglot  5583       San  Franelteo 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


JOIST  HANGERS 

AIISIZGS 

FOR  IMMEDIATE  DELIVERY 
PATTERSON  &  ELVIN  IRON  WORKS 

280— 13th  STREET.  SAN   FRANCISCO 


MAiket  t647 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timk«n  Co.         Gardn«r-Denv*r  Co.         Morlow  Pumps 

Fofnir  Booring  Co.  Now  Deporfuro  Soaring  Co. 

HyoH  Booring  Co.  Atlot  Bronio  Co. 

Rochottor  Ropos         Mollory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  HIANCISCO 

■ry«ii«  ••«.  fH  A  lOtk  $H. 

fhmmm  Hlarf«ck  M7I 


OAKLAND 
32BS  Son  fable  Ave. 
PbMM  HUnboltft  14i4 


■x:t 


*l 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  14.  1947 


(Conttnaed   from  Page  IS) 


Item  15.  Install  8-lnch  gate  valve  and 
furnish  and  Install  valve  box. 

Item  16.  1  8-lnch  gate  valve,  hub 
end.s,  150  pounds  working  pres- 
sure, in  place. 

Item  17.  Install  12-inch  gate  valvo 
and  furnish  and  Install  valve  box. 

Item  18.  1  6-inch  Type  A  biowoff 
assembly,  in  place. 

Item  10.  2  4-lnch  Type  B  blowoff 
asflemblies,    In    place. 

Item  20.  3  4-lnch  Type  C  blowoff 
assemblies.    In    place. 

Item  21.  4  2-inch  Type  B  blowoff 
assemblies.  In  place. 

Item  22.  2  2-lnch  Type  C  blowoff 
assemblies,  in  place. 

Item  23.  1  6-iuoh  water  meter,  in 
,piax:e. 

Item  24.  1  8-inch  water  meter.  In 
place. 

Item  20.  &0  lineal  feet  24-inch  No.  10 
gage  corrugated   metal  pipe  un- 
der State  Highway  and  railroad, 
in  place. 

Item  26.  60  lineal  feet  6-inch  concrete 
pipe  cover  on  18-inch  pipe. 

Item  27.  75  lineal  feet  9-lnch  con- 
crete pipe  cover  on  18-inch  pipe 

Item  28.  233  lineal  feet  gravel  sur- 
facing over  pipe  trench. 

Item  29.  33l  lineal  feet  armor  coat 
surfacing  over  pipe  trench. 

Item  30.  43  ?ineal  feet  concrete  road 
surfacing    over    pipe    trench. 

Item  31.  Lump  sum— Connection  to 
6-lnch  pipe  line  at  Sta.  K15  + 
60.5. 

Item  32.  Lump  sum — Special  connec- 
tion at  Sta.  K30  +  22.3  to  K30  + 
39.4. 

Item  33.  Lump  sum — Connection  to 
6-inch  pipe  line  at  Sta.  LMiS  4 
58. 

Item  34.  Lump  sum — Special  connec- 
tion at  Sta.  L»100  +  20.00  to  L»100 
-I-  23.33. 

Item  35.  Lump  sum — Connection  to 
8-inch  pipe  line  at  Sta.  L/106  -f 
d5.3. 

Item  36.  Lump  sum — Building  for 
Chlorination  Plant  and  Pit  for 
Venturl  meter. 

Item    S7.  Lump    sum — Equipment    in 
Chlorination    Plant,   and   Venturl 
Meter,  in  place. 
Plans  1  and  2  are  alternatives.  Plan 

1  comprises  Items  1  to  4,  Inclusive, 
and    Items    5    to   37,    inclusive.    Plan 

2  comprises  Items  1-a  to  4-a,  inclu- 
sive, and  Items  5  to  37,  Inclusive. 
Bids  ore  required  for  the  entire 
work  to  be  performed  under  either 
plan.  Bids  must  be  submitted  on 
both  plans.  The  Department  of  Pub- 
lic Works  reserves  the  right  to  award 
a  contract  to  perform  the  work  em- 
braced In  Plan  1,  or  to  perform  the 
work  embraced  in  Plan  2,  whichever 
is  considered  to  be  to  the  advantage 
of  the  State  after  bids  have  been  op- 
ened. 

The  fotegolng  quantities  are  ap- 
proximate only,  being  given  as  a 
ba.sis  for  the  comparison  of  bids, 
and  the  Department  of  Public  Works 
does  not,  expressly  or  by  implication, 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  increase  or 
decrease  the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions of  the  work,  as  may  be  deemed 
necessary  or  expedient  by  the  Engi- 
neer. 

In  accordance  with  the  provisions 
of  Section  J 770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  he  dor.e  to  be  as  follows: 
Classification  Rat*  per  hour 

Boring   Machine   Operator    $1.95 

Carpenter     - 1.76 

Compressor  Operator  1.60 

Concrete  finisher  1.875 

Concrete    mixer    operator    (up 

to   one   cu.   yd.)    _ 1.60 

Concrete  mixer  operator  (over 

one  cu.  yd.)   _ 1.90 

Concrete     worker     ~ 1.25 

Dragline    or    Shovel    operator 

(up  to  and  including  one  cu 

yd.) _ _ 

Dragline   or   Shovel   operator 

(over  one  cu.  yd.) — 

Electrician  — . 

Flagman     -~..- 

Guard     

Derrickman    -    Crane   operator  2.10 

Laborer    _ _.-.  1.26 

Oiler  and  Helper  — _ 1.80 

Painter     (brush)     1.76 

Plumber    (Utility)   2.00 

Pipeline   laborer   . -~.  1.25 

Pipe  fitter  2.00 

Pipe  treater  ..- ....»_  1.76 

Pipe  wrapper  _ _ 1.76 

Pneumatic   tool   operotor  1.376 

Powderman ~  1.50 

Power  grader  operator  „„ —  2.10 

Pump  operator  _ ,«-,«-«*«;  1.60 

Roofer 1.875 


Steel   worker    (reinforcing)    ....  1.75 

Tractor   operator  .— — -  1.96 

Trenching    machine   operator     2.00 
Truck  driver  (8  cu.  yds.  water 

level  capacity  or  more) 1.875 

Truck    driver    (8   cu.    yds,   and 

less    than    8  cu.    yd*    water 

level  capacity)  1-50 

Truck   driver    (4   cu.   yds.   and 

less   than    6   cu.    yds.    water 

level    capacity)     1.4075 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)    1.2825 

Water    truck    driver    1.847.^ 

Any       classification       omitted 

herein  not  less  than  1.25 

Overtime    one    and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 
half  (1>4)  times  the  above  rates. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions  of 
Section  7  of  the  Standard  Specifica- 
tions published  by  the  Department 
of  Public  Works.  Division  of  High- 
ways, in  April,  1945,  regarding  the 
laws  to  be  observed,  and  Section  8, 
articles  (a)  and  (b)  of  the  Standard 
Specifications,  and  to  Sections  4100 
to  411*8,  inclusive,  of  the  Govern- 
ment Code,  State  of  California,  re- 
garding subcontracting  and  assign- 
ment of  any  subcontracts,  respec- 
tively. 

Plans,  forms  of  proposal,  bonds, 
contract,  and  specifications  may  be 
seen  and  obtained  at  the  office  of 
the  State  Engineer,  Public  Works 
Building,  Sacramento,  California,  and 
they  may  be  ceen  at  the  office  of 
the  State  Engineer,  803  California 
State  Building,  Los  Angeles,  and  ai 
the  offices  of  the  Associated  Gen- 
eral Contractors  in  San  Francisco. 

A  representative  from  the  State 
Engineer's  office  will  be  available  to 
accompany  prospective  bidders  for 
an  Inspection  of  the  work  herein 
contemplated,  and  contractors  are 
urged'  to  investigate  the  location, 
character,  and  quantity  of  work  to 
be  done  with  a  representative  ol 
the  State  Engineer.  It  is  requested 
that  arrangements  for  Joint  field 
inspection  be  made  as  far  In  ad- 
vance  as   possible. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fu>-nished 
by  the  State  Engineer  and  Is  made 
In  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications.  Each 
bidder  must  be  licensed  and  also 
preoualified  as  required  by  law.  (See 
said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  oi 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVI.'^ION  of  WATER  RESOURCES 
EDWARD  HYATT,  State  Engineer 
Dated   February  28,   1947 

(Dally   Pacific  Builder) 
(Feb.  28,  March  7-14,  1947) 

Highway    Improvements 
Humboldt   County 


and      Including      one      cubic 

yard)    - 2..10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.26 

Roller  operator  - 1.96 

Tractor    driver    1.35 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more) - 1.7126 

Truck  driver  (14  cubic  yards 
and  lesn  than  18  cubic  yards 

water  level  capacity)  1.6876 

Truck  driver  (8  cubic  yards, 
and  less  than  14  cubic  yards 

water  level  capacity)  ..._ 1.625 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    l.S37o 

Truck  driver  (less  than  4  cubic 

yards  water   level   capacity)  1.25 
Any       classification       omitted 

herein  not   less  than   —  1.15 

Overtime — one    and     one-half     (1%) 

times  the  above  rates. 
Sunday's  and  holidays — one  and  one- 
half  (1%)  times  the  above  rates. 
P!ane  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors,  in    San    Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blar.k  form  furnished 
by  the  Stats  Highway  Engineer  and 
is  made  m  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
al.so  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWATS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated    February    28,    1947 

(Daily  Pacific   Builder) 
(Feb.  28,  March  7-14,  1947  • 

■  iii^i'i'' 
Highway    Improvements 
Contra  Costa  County 


miles  In  length  to  be  resurfaced  with 
plant-mixed  surfacing  and  between 
4.6  miles  north  of  Kings  County  Line 
and  Mountain  View  Avenue  (Vl-Fre- 
12S-A)  about  six  and  four-tenths 
(6.4)  miles  In  length,  portions  to  be 
widened  with  untreated  rock  borders 
and  the  entire  iMigth  resurfaced 
with    plant-mixed   surfacing. 

Bids    are    required    for   the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  P^ibllc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rat*  per  hour 

Asphalt     plant     dryerman     or 

fireman   |1.60 

Asphalt    plant    mixer   operator  1.66 
Asphalt  spreading  machine  op- 
erator     1.05 

Flagman  _ 1.15 

Laborer    1.15 

Motor  grader  operator  ». 2.10 

Oil   distributor   bootman    1.276 

Oiler,  power  shovels  or  cranes..  1.50 

Operator   of    power   shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up   to 

and     including     one     cubic 

yard) 2..10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls,    (over 

one   cubic   yard)    _ 2.25 

Roller  operator  1.05 

Tractor    driver   1.95 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water  level   capacity)    1.5875 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yards 


water    level    capacity)    1.626 

Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level   capacity)   1.3375 

Truck  driver  (less  than  4  cubic 

yards   water  level   capacity)  1.26 
Any    classification    omitted 

herein  not  less  than 1.16 

Overtime— one     and     one-half     (1%) 

times    the  above    rates. 
Sundays  and  holidays  one  and  one- 
half   (1%)   times  the  above  rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  ape- 
cifications  may  be  obtained  at  th* 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  Districc 
Engrinocrs  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G    T.    McCOY, 

State    Highway    Engflneer 

Dated    February    28,    1947 

(Daily  Pacific  Bulkier) 
(Feb.  28,  March  7-14,  1047) 


Uniformiiy 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


2.10 

2.26 
2.00 
1.26 
1.26 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  26.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  bullcllng,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  Is  made,  as  fol- 
lows: 

Humboldt  County,  between  Green- 
law Bluffs  and  Scotia  (l-Hum-1-E), 
about  thr**  and  two-tenths  (3.2) 
mllos  in  length,  cement  treated  base 
to  b*  constructed  and  surfaced  with 
plant-mixed  surfacing  and  s*al  coat. 

Bids  are  required  for  the  entire 
work  described  hcrelh. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  genera!  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman   |1.60 

Asphalt    plant    mixer    operator  1.65 
Asphalt  spreading  machine  op- 
erator      1.05 

Flagman  ._ _ 1.16 

Laborer    1.15 

Motor  grader  operator  2.10 

Oil    distributor    bootman    1.275 

Oiler  power  shovels  or  cranes  1.50 
Operator    of    power    shovel    or 

shovel   type   controls    (up  to 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  26,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  fof  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  fol- 
lows: 

Fresno  County,  between  Fowler 
and  Calwa  Overpass  (VI-Fr*-4-B) 
about     four     and     eight-tenths     (4.8) 


,^^.^v  A<roc/uei  o/^ 


PACIFIC  PORTLAND  CEMENT  COMPANY 


STRAN-STEEL 


Q3IKMr4-3ICtL  - 

^uandSCi^  for  farm  and  industry 


•  Quonset  40' 


MADE  IN  THE  WEST 
• .  •  for  Western  Industries 

BETHLEHEM     PACiriC 

COAST      STEEL      CORPORATION 


So/ei  OMcei:  San  Froncitco,  Lot  Ang*l*»,  Portland,  Seattle, 

Salt  Lake  City,  Honolulu 

St**/  Planttt  South  Son  Franclice,  Lot  Angela*,  S*otll* 

Fabricating  Worlri i  So.  San  Franclice,  Alam*da,  Lot  Angelet 

Mil  D*potii  Son  Francitco,  Lot  AngolM,  Portland,  S*attl* 


BFTHLEHE^^ 
STlEL 


•  Quon^e' 


ALL-STEEL    BUILPIN6S 
AT  LOW   COyT 

Adaptable  to  hundreds  of  farm  and 
industrial  uses,  Stran-Steel  "Quon- 
set"  buildings  are  filling  a  steadily 
increasing  need  for  low-cost,  all- 
purpose  structures. 

Available  in  a  variety  of  sizes, 
••Quonsets"  are  framed  with 
Stran-Steel  nailabU  framing  mem- 
bers for  strength  and  rigidity  and 
the  simple  attachment  of  exterior 
,  and    interior    collateral    materials. 

Features  include  clear-span  con- 
struction (except  in  the  "Multiple"), 
for  100%  usable  floor  space  .  .  .  all- 
steel  materials,  for  fire-safety,  per- 
manence, and  freedom  from  weather 
and  rodent  deterioration.  Th© 
Stran-Steel  framing  system  permits 
the  easy  addition  of  sections  or  the 
demounting  of  the  entire  building 
for  re-erection  elsewhere. 

Stop  in  today  for  details  and  prices. 


Strin-StMl  "Quontst"  buildlnft  srs 
products  of  6rs«t  Lalits  Stact  Corpori- 
tlon,  I  unit  of  National  StMl  Corporation. 


•Quonset 
Miiltipl*" 


PACIFIC  COAST  AGGREGATES,  INC. 


400  Alabama  Street  (at  17 th  St.) 

SAN  FRANCISCO  10 

KLondik*  2-1616 


2400  Peralta  Street 
OAKLAND 
HIgat*  0770 


790  Stockton  Ave. 
SAN  JOSB 
Ballard  8670 
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PLANS  and 
SpecuSc«ttons 


Mayor  Lapham  has  requested 
the  board  of  supervisors  to  set 
the  |57  million  bend  issue  election 
on  traffic  and  transit  inft)rovenieHl8 
"by  May  15,  if  possible,  but  not 
later  than  June  1," 
oOo 

A  proposal  to  extend  Alhambra 
Avenue  in  Martinez  to  the  Arnold 
Industrial  Highway  is  gaining  sup- 
port locally.  Estimated  cost  is 
about  $60,000. 

oOo 

Preliminary  plans  and  specifica- 
tions on  the  junction  of  the  Indian- 
Flat-Nevada  City  highway  (at  W. 
Broad  Street)  have  the  approval  ul 
the  Nevada  City  city  council,  and 
West  Broad  Street  will  be  broau- 
ened  shortly. 

oOo 

Frank  L,  Farish,  Woodland  real- 
tor, recently  announced  plans  to 
subKlivide  160  acres  north  of  Col- 
lege Fark,  Davis  city  limits,  in^o 
1'1-acre  tracts.  The  first  unit  was 
purchased  by  Lang  Realty  Co.,  San 
Francisco. 

oOo 

Surplus  structures  allocated  to 
the  University  of  Southern  Cali- 
fornia will  be  re-erected  at  the  Col- 
lege of  Aeronautics  at  Santa  Maria 
where  it  will  be  used  for  lab,  shop, 
classroom,  office  and  gym  facili- 
ties. 

oOo 

Bids  on  more  than  30  buildings 
at  Reddin<>:  -  Shasta  Army  Airfield 
and  the  field's  electrical  distribu- 
tion system,  sewage  and  water  sys- 
tems will  be  opened  by  Swn  Fran- 
cisco WAA  offices. 
oOo 

Oijly  senate  approval  and  Pres- 
ident Truman's  signature  now  are 
needed    lo    change    the    name    of 
Boulder  Dam  to  Hoover  Dam. 
oOo 

The  $650,000  Winters-Davis  flight 
strip  will  be  presented  to  Yolo 
County  soon. 

oOo 

Santa  Cruz  city  council  has  de- 
cided to  employ  an  outside  engi- 
neering firm  to  draw  up  a  master 
plan  for  the  city's  airport. 


Jaeger  President  Describes  Finn's  Program  of 
Expansion,  Development  Before  ERBCO  Staff 
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O.  G.  MANDT 


JACK  HOW 


GRQSYSgi 


O.  G.  Mandt,  president  and  general  manager  of  the  Jaeger  Machine 
Company  of  Columbus,  Ohio,  recently  completed  a  bu<--inefis  tour  of 
the  Pacific  <:;oa8t.  While  in  San  Francisco,  he  ^poke  betore  the  expcu- 
tives,  bales  and  service  engineers  of  the  Edward  R.  Bacon  Company, 
northern  California  distributors  of  Jaeger  compressors,  pumos,  hoists, 
mixers  and  other  items  of  construction  equipment.  In  discussing 
Jaeger's  program,  Mandt  stated  tUat  their  complete  plant  ia  beine 
enlarged  to  take  care  of  the  va«?t"*' 
demand  for  Jaeger  products.  A 
new  compressor  plant  is  being  con- 
structed, a  new  foundry  is  being 
installed,  capacity  of  the  paving 
machinery  division  and  shops  are 
t>eing  greatly  increased.  Jaeger 
has  also  completed  plans  for  the 
manufacture  of  truck  mixers  in 
Richmond.  Later,  as  soon  as  their 
program  gets  underway,  they  plan 
to  manufacture  other  items  in  the 
Jaeger  line  on  the  Pacific  coast. 

In  addition  to  their  program  of 
plant  expansion,  several  new  Jae- 
ger pronucts  are  being  developed 
and  will  be  introduced  late  this 
year. 

Jack  How,  general  manager  of 
the  Edward  R.  Bacon  Company, 
who  also  spoke  before  the  meet- 
ing, stated  that  ERBCO  have  in- 
creased their  facilities  to  provide 
greater  parts  and  field  service  and 
keep  pace  with  the  increasing  vol- 
ume of  Jaeger  businesr.  now  being 
done  by  his  company. 


No  Justification  for 
Building  Trade  Union 
Action,  Hague  States 

"Clerks  unions  in  Oakland  stores 
are  not  members  of  the  building 
trades  department  of  the  American 
Federation  of  Labor,  and  the  build- 
ing trades  council  should  not  be  in- 
volved in  this  dispute,"  Will  "am  E. 
Hague,  manager  of  ihe  Central 
California  chapter,  Associated  Gen- 
eral Contractors,  said  in  an  inter- 
view Friday. 

He  referi'ed  to  the  council's  re- 
cent announcement  that  its  con- 
stituent union  members  will  do  no 
work  on  new  building  construction, 
repairs  or  alteiations  on  any  prop- 
erty of  a  member  of  the  Retail 
Merchants  Assocmtion  of  Oakland. 
At  present,  work  on  Kahn's  store 
remains  unfinished  because  of  the 
action. 

Hague  stated:  "I  have  pointed 
out  to  Jack  Reynolds,  council  busi- 
ness agent,  that  he  was  delaying 
development  of  the  city  of  Oak- 
land and  the  beginning  of  con 
struction  on  many  fine  new  storeh 
and  additions  to  stores  which  arc 
contemplatiKl  and  already  planned. 


New  Architectural  Horizons 

(H'oMowing  is  U^e  second  section  of  the  recent  address  of  Thomas 
S.  Holdcn,  president  of  the  F.  W.  Dodge  Corporation,  befo.-c  the 
jomt  luncheon  meeting  of  the  Asaoclated  Oeneral  Contrttctors, 
Central  California  chapter,  the  American  ln^•.ltute  of  Architects, 
and  the  Building  Industry  Conference  Board.) 

""ihc    war   changed    many    things,    am«kng    them    public    attituder» 
toward   the  construction   industry   and   the  architectural   profession. 

The  public,  or  at  least  an  important  sector  of  it.  saw  that  while 
it  took  18  months  for  the  autom<*tive  industry  to  convert  to  airplane 
manufacturing,  it  didn't  take  much  more  th.tn  18  hours  for  the  con- 
struction industry  to  convert  from  peacetime  to  wartime  projects. 

"The  great  war  constrnction  p-^gram  of  19-J2,  which  made  the 
country's  wartime  production  mir-'*'  ~"~~ 

aclts  possible,  demonstrated  the 
kind  of  efficiency  that  is  vihercnt 
in  flexibility  of  design  and  organ- 
ization techn'nufT,  and  in  an  in- 
dustry geared  to  versatility  instead 
of  to  standardization.  It  demon- 
started  that  the  assembly  -  line 
techniques  of  he  construction  in- 
dustry could  be  successfuly  ap- 
plied to  shipbuilding,  and  manage- 
ment of  industrial  communities  as 
well  as  to  construction  of  naval 
bases,  army  cantonments,  flying 
fields,  munitions  plants,  airplane 
factories  and  war  nousing. 

At  the  beginning  of  the  war  con- 
struction program,  the  practical 
m«>n  in  charge  did  not  see  any 
place  for  architects  in  the  picture. 
But  it  was  Foon  discovered  that  the 
planning  of  vast  projects  required 
•omethir.g  more  than  a  knoweldgo 
of  stresses  and  Ftrains  and  tht 
Hies  of  earth-moving  and  mater- 
ial-handling equipment.  For  effec- 
tive organization  of  production  and 
material  handling  operations,  in- 
telligent space  layout  was  essen- 
tial. Then  came  the  discovery  that 
the  architect's  talent  for  organ- 
ising working  space,  circulation, 
and  facilities  was  essential. 

Given  the  challeiige,  the  jirchi- 
tectt  roBC  10  the  occasion,  develop- 


ing new  design  ideas  of  startling 
originality  and  intense  practical 
value,  new  organizational  arrange- 
ments for  handling  work  on  an  un- 
precedented scale,  a  broadened  out- 
look upon  their  opoprtunities  and 
capacitieH  for  service. 

As  usual,  the  architects  had  to 
move  ahead  by  going  back  to  basic 
principles  qf  space-deaign  in  meet- 
ing the  practical  requirements  of 
buildings. 

Actually,  architectural  progress 
had  been  merely  retarded,  not  stop- 
ped, during  the  great  depression. 
Progress  in  modem  building  tech- 
niques, construction  methods^  and 
design  ideas  had  been  real  ana  con- 
tinuous, though  not  uniformly  so. 
ever  since  the  introduction  of  steel 
and  reinforced  concrete  construc- 
tion and  the  invention  of  the  safo- 
tv  elevator;  progress  that  express- 
ed itself  up  to  1929  principally  ir. 
large  urban  type  buildings. 

New  materials  ani  new  construc- 
tion technigues  came  in  steady 
flow  year  after  year.  Even  in  the 
dismal  l?80's  there  was  a  marked 
improvement  :n  design  -  standards 
for  average  and  small- sired  single- 
familily   houses.     Excellent    house 

(Coottnued  on  Paff«  T) 


Colonel  Karrick  to 
Head  Army  Engineers 
Office;  Mayo  Retires 


Col.  Samuel  N.  Karrick.  Corpn 
of  Engineers,  today  asumea  duties 
of  district  engineer,  San  Francisco 
district,  reHevin|r  Colonel  George 
Mayo  who  is  retiring.  Col.  Mayo'a 
retirement  is  the  culmination  of 
31  years  of  continuous  army  serv- 
ice. He  will  be  remembered  as  n 
member  of  the  joint  army  -  navy 
board  for  a  second  bay  crossing, 
the  California  debris  commission, 
and  1946  president  of  San  Fran- 
cisco Post,  Society  of  Americaij 
Military  Engineers. 

Colonel  Karrick  arrived  in  Sau 
Francisco  after  32  months  in  the 
Southwest  Pacific.  During  the  ad- 
vance from  Australia  to  the  Phil- 
ippines Colonel  Karrick  built  and 
commanded  the  large  army  bases 
at  Milne  Bay,  New  Guinea,  and 
Biak  Island,  Netherlands  East  In- 
dies. After  the  capture  of  Manila 
in  February  1945,  he  commanded 
the  Manila  engineer  district  and 
the  engineer  troops  charged  with 
ajrmy    construction    in    the    Philip- 


THAT  COMMODITY 
CALLED  -QUIET" 

Some  sloganeer  has  remarked 
"the  memory  of  value  remains  long 
after  price  is  forgotten".  There 
should  be  some  way  for  Architects 
to  impress  this  fact  upon  clients 
when  selling  that  "commodity  call- 
ed quiet". 

^    it    ir 

Perhaps  the   sales   resistance  Is 
because  you  can't  hear  quiet.    You 
only  miss  it  when  it  isn't. 
ir    it    it 

When  buildings  are  given  sound 
proof  treatment  with  acoustical 
tile  and  other  sound-deadening  nu'- 
dia.  there  is  still  a  point  over- 
looked —  or  should  I  say  looked 
through  ? 

ir    ir    it 

Fenestration — the  windows  thru 
which  come  ntrve  jangling  street 
noises  which   probably  adds   more 

Sray   hairs  "to   a   nuin's   busy  dav 
an  all  the  government-forms-with 
seven-carbon-copies-attached. 

it    it    it 

The  Pittsburgh  Plate  Glass  Com- 
pany has  done  something  about 
this — but  they  seem  to  modest  to 
mention  it. 

i>    i>    ^ 

I  am  referring  U)  TW1NDOW-- 
two  planes  of  "Pittsburgh"  glans, 
separated  by  an  air  space  and  her- 
metically sealed  in  a  stainless  steel 
frame. 

it    ic    it 

They  mention  thermo  insulation 
and  resistance  to  heat  conductance, 
but  they  fail  to  m.ention  insulation 
against  the  little  devils  of  sound — 
the  gremlin-like  decibels  who 
scrape  tense,  tire<l  nerves  with  jag- 
ged scraps  of  rusty  tin. 
it   it    it 

Why   doesn't   "Pittsburgh"    give 
out  something  on  sound  insulation 
as  well  as  heat  control? 
it    it    it 
I    should    help    keep    the 
<»ecret  and  not  mention  that 
TWINDOW  is  distributed  by 
the  W.  P.  Fuller  Canpany. 
# 

PREFAB  INSTITUTE  MEETS 


pines 

Colonel  Karrick  was  District  En- 
"I  also  pointed  out  lo  him  that  I  gineer.  Chicago  District,  from  1U35 
there  were  many  hundreds  of  car- 1  until  1940.    While  there  he  was  re- 
penters,  laborers  and  other  build- 1  sponsible  for  river  and  harboj  im 

I"  ing  mechanics  already  idle  in  Ala-  \  provements  on  the  Great 
meda  County.  He  replied  that 
Kahn's  store  had  imported  strike- 
breakm  of  the  building  trades 
I  from  Los  Angeles.  I  cannot  find 
this  to  be  a  fact.  . 

"Our  members  erect  most  of  the 


Liakoa 
and  for  the  building  of  the  locks 
and  dams  on  the  lUinoia  River. 

A  member  of  the  American  So- 
ciety of  Civil  Engineers  and  the 
Society  of  American  Military  En- 
gineers,  he   received    his  engineer 


tradeE  council  and  its  efforts  to  im- 
pede construction  and  development 
of  the  city  of  Oakland." 

.#_ 

RFC  Subsidiary  to 
Take  Vet  Mortgages 


CHICAGO.  —  The  fourth  annua? 
meeting  of  Prefabricated  Hon:e 
Manufacturers'  Institute  will  be 
held  here  March  28-2«.  Harry  H. 
Steidl»>,  manager,  announced.  Del- 
egates from  "To  United  States  and 
Canadian  firms  are  expected  to 
attend  the  meeting. 


large  buildings  in  Oakland,  and  we  I  education     at     the     University     of 
resent  this  action  of  the  building  |  Utah  and  Columbia  Universitv,  and 

is  a  veteran  of  the  first  world  war. 
He  has  been  awarded  the  Legion 
of  Merit  with  bronze  oak  leaf  clus- 
ter, the  bronze  sttr  medal  with 
silver  star,  and  the  army  com- 
mendation  ribbon. 

# 

ASPHALT  ROOFING  AND 
SIDING  OUTPUT  HIGH 

WASHINGTON.-  Shipments  of 
asphalt  roofing  in  January  reached 
a  record  high  of  5.8  million  souares, 
according  to  pr;*llmina^  figures 
released  today  by  the  Bureau  ot 
the  Census.  Shipments  in  January 
were  1.3  million  squares  more  than 
in  the  corresponding  month  of  last 
year,  500  thousand  souares  more 
than  in  December  1946,  and  about 
50  thousand  squares  more  than 
shipmonts  in  October,  1942,  the 
previous  peak. 

Shipments  of  asphalt  sidings  in 
January  amounted  to  436  thousand 
squares,  an  increase  of  20  per  cent 
over  December,  but  only  six  per 
cent  greater  than  average  monthly 
shipments  in  1946.  Shipments  of 
yaturnted  felts  remained  at  about 
the  December  level:  25,684  tons 
wore  shipped  in  January  compared 
with  25,089  tons  in  December,  a 
gain  of  2  per  cent. 

RAYMOND  YOUNG  TO 
HEAD  TRADE  GROUP 

Appointment  of  Raymond  M. 
Young  of  Brrkelev,  as  chairman  of 
the  industrial  and  busines  develop- 
ment committee  of  the  Bay  Area 
Council,  was  announce<l  today. 

Well  known  to  Bay  Area  manu- 
facturing and  business  circles. 
Young  is  senior  partner  of  Shand 
and  Jurs  Company,  Berkeley,  man- 
ffacturers  of  valves,  regulators  and 
gauges  for  liquid  products. 

An  enginepring  graduate  of 
Tufts  Coi'ege,  Medford.  Mass.,  his 
former  home  was  Winchester, 
Msss.  He  came  to  the  Bay  Area  in 
1934.  __^ ^ 

RECONVERSION  NOTE 

ALLENTOWN,  Pa.— Sale  of  a 
portion  of  war  plant  here  to  the 
Paulsboro  Manufacturing  Comr«ry 
of  Philadelnhi.i  for  $511,760  wa.n 
arnouncpd  today  by  War  Arsets 
Administration. 

The  plant  formerly  produced  lo- 
comotWes.  The  new  owner  will  con- 
vert it  to  m.aking  hard  surfaca 
flooring  and  wall  coverings. 


WASHINGTON. —  A  new  gov- 
ern.ment  mortgage  investment  plan 
for  veterans'  home  loans  has  en- 
tered the  field  in  the  form  of  the 
Reconstruction  Finance  Corpora- 
tion Mortgage  Company,  a  RFC 
subsidiary. 

This  government  agency  has  an- 
nounced that  effective  immediate- 
ly the  RFC  Mortgage  Company 
will  issue  firm  commitments  to 
purchase  veterans'  home  loans. 

(RFC  has  been  carrying  on  a  sec- 
ondary market  program  since  las:t 
September  but  this  is  the  first  an- 
nounctmonl  of  the  agency's  en- 
trance to  the  field  of  first  mort- 
gage paper.) 

In  operation,  the  plan  calls  for 
the  mortgage  company  to  make 
commitment  contracts  with  orig- 
inal lenders  for  the  purchase  of 
specific  first  mortgage  home  loans 
when  closed  and  guaranteed  or  in- 
sured by  Veterans  Administration. 

Terms  of  the  commitment  will 
require  fuch  loans  to  be  delivered 
to  the  company  within  12  months 
from  the  date  of  execution  of  tbo 
contract.  The  purchase  price  wili 
t>e  an  amount  equal  to  tne  unpaid 
principal  balance  of  tho  loan,  plus 
accrued  and  unpaid  interest,  and 
will  be  available  to  tho  seller  upon 
delivery  of  tht    loan  documents. 

Seller  requirements  include  a  de- 
posit of  a  commitments  charge 
amounting  to  one  per  cent  of  the 
original  amount  of  the  specific 
loan  at  the  time  the  commitment 
contract  is  executed.  This  charge 
will  be  refunded  to  the  seller  unon 
delivery  of  the  loan  dfKuments 
within  the  conflnitment  period. 

RFC  said  that  commitment  con- 
tracts will  not  be  executed  in  con- 
nection with  guaranteed  or  insured 
veterans'  home  loans  which  are  in 
existence  and  available  for  imme- 
diate delivery.  Such  loans  may  be 
offered  to  the  company  for  pur- 
chase by  original  lenders  under  its 
present  program  setup. 

Commitments  and  pr.rchases  are 
being   made   by   agents   of   RFC'-^ 
mortgage  compary  in   the   31    n- 
gional   ofBces   where  all    inquiries 
are  received. 
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CPA  PERMITS  GRANTED 

■AN  FRANCISCO.  —  The  Civilian 
PradudUm      Administration,      A.      J. 
Orler,  rvflonal  director,  1380  Market 
8t^  baa  announced  the  fcnewlnjr  per- 
mits (ranted  for  construction  of  coni- 
marelal   and    InduatrJal   bultdlngs    In 
theSan  Francisco  area: 
^""^^         MARCH   11     1947 
FURNITURE  store'  I'lO.OOO;  1602  Pa- 
cific   Ave.,    Sail    Francisco;    Eglsto 
Dalni,  premises. 
AI^TER    bank    bidg.,    $99,741;    231    D 
St.,  Maryuville;  owner,  Capital  Co., 
1  Powell  St.,  San  Francisco. 
.FURNITURB:    store.    |9340;    Walnut 
Creek;   owner.   Bum's   Home   y^ir- 
nlshers,     1375    Main     St.,    Walnut 
Creek. 
SERVICE  Station,  |2700 ;  Everett  and 
Santa  Clara  Sts.,  Alameda;  owher, 
Les  Smealon  and  Weber  Goodman, 
^    premises. 
CHURCH,  112.000;   12th  and  Willow 


2  UNITS— Salinas ;  P  H  Haley,  287 
Nolce  St,  Salinas. 

9  UNITS  —  Sacramento ;  Ralph  B 
Sharp,  3028  Stockton  Blvd.  Sacra- 
mento. 

2  UNITS — San  Bruno;  Adam  Cran- 
ston, 110  San  Marco  Ave,  Lomlta 
Park. 

10  UNITS— Fresno ;  Burt  E  Taylor, 
4225  Belmont  Ave.  Fresno. 

5    UNITS — Salinas;   Talcott    Lumber 

Co    S&lin&fl 
4  UNITS— ElCerrlto;  Wm  L  Wallace, 

89  Stratford  Rd,  Berkeley. 

3  UNITS — Sacramento ;  J  W  licCray, 
Route  1,  Box  460,  Sacramenta 

1  UNIT — Oakland;  Martinsen  ACook, 
3169  Mountain  Blvd.  Oakland. 

1  UNIT— San  Mateo;  SUwoodHKime, 
811  Crescent  Ave,  San  Mateo. 

2  UNITS— Pacific  Grove;  Charles  I 
Hufford,  Box  208,  Monterey. 

2  UNITS'- Sacramento;    Lyndall    D 

Smith,  Route  822,  Box  8228,  8aera« 

mento. 
8  UNITS— Oakland ;  Rahlves  *  Rah- 

Ives,  Oakland, 
e  UNITS— Healdsburf;  O  8  Lander. 

Healdsburg. 
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Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  |5. 


1-8— COMMERCIALBLDGS. 


Sts.,  Oakland ;  owner,  Mt  Zlon  Bap-    8/1T/47 


tfst  Church,  premises. 
RETAINING  wall,  81500;  San  Bruno 

Park,  San  Bruno;  owner,  George  J 

Mutto,  Sr,  599  Chapman  Ave.,  San 

Bruno. 
ALTER  bank   bldg.,   $50,000;   'J400  F 

14th    St,  Oakland;    owner.   Capital 

Co.,  1  Powell  St,  San  Francisco. 
OFFICES    for    insurance    co.,    $7495; 

519  California  St.,   San   Francisco; 

owner.  Premier  Ins.  Co.,  premises. 
STORE  bldg.,  1^5,000;  E  Primrose  St.. 

Burllngame;  owner,  Lyon  dc  Hoag, 

664  Market  St,  San  Francisco. 
FARM  implements  sales  and  service, 

8S0,000;    N    Main    St,    PorterviUe; 

owner,  BUllngsley  &  EUlctt,  716  N 

Main  St,  Portervllle. 
PLANT  for  mfg.   carbonated   bever- 
ages, 117,000;  Teegarden  Tr.  Yuba 

City;  owner,  John  W.  Cary,  529  2nd 

St,  Yuba  City. 
RESTAURANT,  81800;  Mooney  Blvd  . 

Visalla;  owner,  John  Delomase,  Ri. 

4  Box  854.  Visalia. 
ADDN.  to  church,  821,000;  Hayward, 

owner,  Ha>'ward  Methodist  Church, 

1175  B  St,  Hayward. 
SERVICE  Station.  82200;  Rte  2  Box 

84D,  Tracy ;  owner,  John  M  Kropa, 

premises. 
ADDN    to    bldg.,    $5200;    885   Lincoln 

Way,  Auburn;  owner,  P.  B.  Goes, 

Box  286,  Auburn. 
RETAIL  Rale,  tUe  mfg.  portable  sinks 

817250;    3247    E    14th    St,   Oakland; 

owner,  Ray  L   Fox.  Fox  Tile  Co., 

8i47  E  14th  St.,  Oakland. 
FACTORY  mfg.  vcneUan  bUnds,  841,- 

796;  East  San  Carlos  Avenue,  San 
Carlos ;  owner,  A.  M.  Brazell  Co , 
72  Otis  St,  San  Francisco. 
GROCERY  store,  846CO;  Johnson  Ad- 
dition, Ripon ;  owner,  Julius  Lever- 
ing, Route  1,  Box  273,  Ripon. 

PHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Heaslng  Administration.  D.  C.  Mc- 
Olaneas,  district  director,  815  Mont- 
gomery 8t,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  the  San  Francisco  area 
for  auplicants  as  noted: 
S  UNITS -MJllbrae;  ShulU  Co,  1  Hill- 
crest  Blvd,  Millbrae. 
1  UNIT— Richmond ;  Ray  D   Nichols, 

859  15th   St  Oakland. 
3  UNITS— Daly  City;  Daniel  A  Dolan, 

8939  Mission  St  Daly  City. 
1    UNIT— Fortuna ;    Clyde   Hendrick- 

son,  Fortuna. 
1    UNIT— Sacramento ;    C    E    DeCuir, 

2739  Marshall  Way,  Sacramento. 
1  UNIT— Marysvllle :  B  Millikan,  623 

J  St  Marysvllle. 
1    UNIT  — Santa    Rosa;    Howard    F 

Lone,    1870    Burbank    Ave,     Santa 

Rosau 
1  UNIT— Santa  Rosa;  Fred  A  Tuttle 


Architect  Taking  Blds>«-No  Oue  Date 
Set 

Store   (Paint) 

LOS  OATOS,  Calif..  SanU  Clara  Co. 

Owner — F.  E.  Syres,  c/o  architect. 

Architect— Henry  David  Kensit,  Rm- 
4,  U.  S.  Post  Office  Bldg..  Los 
Gatos,  Calif. 

Brick  walls,  concrete  floor  slab,  one- 
story,  composition  roof,  plate  glass 
wnldow  front. 


9.10-.EDUCATIONAL 
BUILDINGS 


3/17/47  •     • 

Bond    Issue   in   Amount  of  8300,000 
Approved  March  11th 

High  School  Administration  Building 
and  Elementary  Claserooms 

PACIFIC  GROVE.  Calif.,  Monterey 
County.  Pacific  Grove  High  School 
and  I»acif  ic  Grove  Grammar  SchooL 

Owner — Pacific  Grove  Unified  School 
District,  A.  B.  Ingham,  superin- 
tendent of  schools.  Pacific  Grove, 
Calif. 

Architect  —  Robert    Stanton,    Pebble 

Beach,  Calif. 
Rebuild  fire  loss  at  high  school  and 


SUB  -  BIDS  WANTED 

^^''•'  ovncaotore  daatring  Mb-Wde  on  any  Jft  ar«  Invited  to  make  known 
tnetr  requirements^jn  thia  column.    There  la  ne  charge   for  this  aervlce. 

Jmcers'  Qt.-,.,  spec.  1267.  8aeram«nte  Signal  bapet:  *lds  due  MarTTOI^ 
Wallace  D.  Harkins,  Inc..  406  Sutter  St,  San  Kranciaco  (GRaystone  8022) 
ainghara  Constr.  Co.,  Route  2.  Box  rw7».  Sacramento. 
M.  A  K.  Corporation,  200  Financial  Center  Jilag..  S.  F.   (EXbrook  7824) 
M.  ^  K.  Corp.,  200  Financial  Center  IMdg.,  Fan  Francisco  (EXbrook  7824) 
macule  Coast   Builders,  2530   l«lh   St.   San   Francisco    (HEmlock   6388) 


Bschelor    Officers'    Quarters    and     Road     improvemenu.    San    Francisco 
County  Air  Station.  Mills  Field.  U.  S.  Coast  Guard;   Bids  due  March 
17.    10:00   A,    M. 
Monson  Bros.,  475  Sixth  St.  San  Francisco   (DOuglas  6387) 
iClvin  c.  Btendell.  2278  Market  St,  San  Francisco   (HiQmlock  6862) 
Erbentraut  &  Summers,  086  Pennsylvania  St    Slan  Francisco   (AT  24fl») 
M.  ft  K.  Corporation,  200  Financial  Center  Bldg..  8.  F.  (BlXbrook  /tBf4) 
Henry  Artan  Construction,  4142  Geary  Blvd,  San  Francisco  (BA  8170) 
Williams  A  Burrows.  Inc.,  10  Caiiromta  Dr.,  BurUngame  (Burl.  4-1796) 
Adam  Arras     Son,  116  Montgomery   S,t,  8.  F.   (GArfleld  8881) 
Kademann-Gulsto,  4C  Rlngold  St.  San  Frsndsco  (MArket  8151) 
Clinton  Constr.  Co.  of  Calif.,  923  Folsom  Pt,  S.  F    (SUtter  34*0) 
bolls  and   irrigation  Bldg.,  Davis;   Blde~du«~March  24.  2  P.  M. 
Krbeniraut  ft  Summers,  096  Pennsyivanla  St,  S.  F.   (ATwater  2420) 
M.  ft  K.  Corporation,  200  Financial  Center  Bldg.    8.  F.   (SXbroOk  TOM) 
Jaa.  I.  Barnes  Constr.  Co..  941  Russ  Bldg.,  Ban  Francisco  (EQCbrook  BSaa) 
John  K,  Uranagh,  lOfl  Sheridan  Ave,  Piedmont    (HUmboldt  5262) 
Moore  ft  Roberts,  608  Mission  St.  San  Francisco   (GArfleld  8679) 
Carl  N.  Swenson  Co..  P.  O.  Wox  658.  San  Jose   (Ballard  '^802) 
Wallace  D.'Harkins,  Inc.,  406  Sutter  St.,  San  Francisco  (GRaystone  3022) 
MacDonald.  Young  ft  Nelson,  Inc.,  127  -Moatgom'jry  St,  S.  F.   (SU  8296) 
central  California  Const  Co.,  82C  Capitol  National  Bank  Bldg.,  Sacramenii; 
Sacramento  3-6371) 


construct   additional  classrooms  at 
grammar  school 

3/17/47  •     9 

Owner  Taking   Bids— Due  March  26, 
8  P.  M. 

Fire  Escape 

SAN  MATEO,  CalU..  San  Mateo  Co. 
San  Mateo  High  SchooL 

Owner — Board  of  Tnistees.  San  Ma- 
teo High  School  District,  Nora  S. 
Evans,  clerk  of  the  board.  San  Ma- 
teo High  School,  Delaware  and 
Bellevue,  San  Mateo,  Calif. 

Architect  —  James  H.  Mitchell,  407 
Sansome  St., '  San  Francisco,  <7alif. 

Install  fire  escape. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  archi- 
tect upon  deposit  of  86. 
Each  bid  must  be  accompanied  by 

a  certified  check  payable  to  the  San 

Mateo  Union  High  School  District  In 

amount  of  6%  of  bid. 


3/17/47  •    9 

Owner  Taking  Bids— >>Due  March  31, 
a  p.  M.— Bidder*  Figuring 

Classrooms   (Two) 

BURNEY,  Calif.,  Shasta  County.  Mt 
Bumay  Elementary  SchooL 

Owner  —  Mt  Burney  Union  School 
District,  Alvin  R  Hayes,  secre- 
tary of  Board  of  Trustees,  Burney, 
Calif. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento. 
Calif. 

Two-classroom   addition,   frame  con- 
struction, concrete  walls. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  archi- 
tect 
The     following     contractors     have 

taken  out  plans: 
Llston  Ehom,  926  Jackson  St.,  Red 

Bluff,  Calif.     ' 
L  G.  Shalz,  Route  1,  Box  142,  Chico, 

Calif. 


11—    V     HOSPITALS 


Manufacturing  Plant  (OH  Burners),  Oskland;  Bids  due  Mar^h  18,  8:48  P.M. 
Harry  K.   Jensen.  4024  MacArthur  Blvd.,   Oakland   (KiCllog  2-4021) 
MacDonald,  Young  ft  Nelson,  Inc.,  127  Montgomery  St.  S.  F.  (SU  8296) 
ttarrett  ft  Hllp.  818  Harrlaon  8t,  San  l^taDcisco  (DOuglas  0700) 
Stoite.   Ina.  8481   Ban   Leandro   St.,   o&Kland   (TKlnidad   1064). 
H.  H.  Larsen  Co.,  64  South  Park,  San  Franoipoo   (Exbrook  3190) 
Haas  ft  RothchUd.  826  Merchants  Exchange  tildg.,  S.  F.   (DOuglas  087&; 

Naval  Reserve  Armory,  fipec.  I82f6,  Vnllejo:   Etlds  Hue  March  II,  2  P.  M. 
Menry  Artan  Construction.  4142  Geary  Blvd.,  San  i>Yanclsco  (BA  3170) 
Jas.  L  Barnes  Constr.  Co.,  941  Hues  Bldg.,  San  Francisco  (EXbrook  6;>32) 
J.  A.  Biyant  1815  Capital  Street,  Vallejo   (Vaiiejo  2-4446) 
Haas  ft  Kothchll'l,  326  Merchants  Exc.'iange  Bldg.,  S.  F.  (DOuglas  08V6) 


3/17/47  •     11 

Owner  Taking  Separate  Bids  and 
Combined  Bids  on  (1)  Ward  Bulld- 
ing.and  (2)  Convalescent  Barracks 
for  (a)  General  Works,  (b)  Heating 
and  Ventilating,  (o)  Plumbing 
Work  and  (d)  Electrical  Work- 
Due  April  1,  2  P.  M. — Plans  on  File 
Ward   Wing   and   Convalescent 

Barracks  No.  11 
YOUNTVILLE,  Calif.,   Napa  County. 

Veterans'  Home. 
Owner — State  of  California,  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Architect — Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  (ballf. 
Includes  (1)  reinforced  concrete  four- 
story  wing  to  be  added  to  existing 
hospital,    with    33,000   sq.    ft    total 
floor  area,  and  (2)   reinforced  con- 
crete barracks   building   containing 
38,400  sq.  ft  of  floor  area. 
Separate    bids    will    be    taken    for 
each  building  and  combined  bids  for 
both  buildings  for  each  of  the  segre- 
gations    of    the    work.     Combination 
bids  to  include  both  the  general  work 
and    the    mechanical    work    will    be 
taken  for  each  building  and  also  for 
both    buildings.    Alternate    bids    will 
be  required   as   follows : 

Alt  1 — Add  or  deduct  for  omitting 
steel  double-hung  windows  and  steel 
Donovan  awning  windows  and  sub- 
stituting wood  double-hung  and  wood 


Remodel    Jewelry   Store*  San    Francisco;    Bids   due    March   14.  4   P.   M. 
MacDonaM,   Young  ft  Nelson,  Inc.,  127  Montgomery  St,  S    F.    (SU  8296) 
Haas  ft  Kothchild,  326  Merchants  Exchange  Bldg..  S    F.   (D9'Jglas  0875) 


Donovan  awning  type  window*  Mjtal 
framed  screens  shall  be  fumlahad  to 
either  case;  ^  .^^. 

Ait  2— Add  or  deduct  for  omitttog 
all  tile  roofing,  including  ancbot«(« 
and  tile  ties  for  same.  Ready  roof- 
ing under  the  tile  Insulation  and  all 
composlUon  roofing  shall  be  tostalled 
as  specified; 

Alt.  3— Add  or  deduct  for  omitting 
the  razing  of  the  residence  and  ga- 
rage on  the  site  of  the  convaiaaoant 
b&  rrn,  f>icjt 

A  set  of  plans  and  copy  of  'poei* 
fications  are  now  on  file  for  an- 
amination at  the  office  of  DAXLiT 
PACIFIC  BUILDER,  465  Teeth,  St., 
San  Framclsco,  Calif. 

Specifications  obtainable  from  tho 
above  office  of  the  state  axchlteot 
upon  deposit  of  825.  refundable. 

14.17— PUBUC  BUILDINGS 


16 


3/17/47 

Owner  Taking    Bid*— Due   April  8, 
2:30  P.  M. 

Police  Station   Repairs 

SAN  FRANCISCO,  Calif. 

Owner— City  and  County  of  S«n  Ftan- 
clsco.  Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Architect— Dodge  A.  Riedy,  Rm. 
265  City  Hall,  San  Francisco.  Calif. 

Includes    repairs    to    Central    police 
station   and   traffic  bureau  azid  to 
Northern  police  station  and  Rich- 
mond police  statoin. 
Specifications  obtainable  from  the 

office  of  the  city  architect  up<Mi  de- 
posit of  |5,  refundable. 


18.19— RELIGIOUS  BLDGS. 


3/17/47 

Preliminary  Plana  In  Prog 

Church 


It 


GASOLINE  ond  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  150  Kilowatts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natoma  St. 
Phone:   MArket  1691 


Bridges  (3)  and  Substructures  2),  Seuth  8.  F.;   BIdt  oue  March  19,  2  P. 
Carl   N.  Swenson  Co.,  P.  O.   »ox  558,  San  Jose    (Kallard  ?602) 
Uarrett  A  Hili>,  918  Harrison   St..   San   Fnncrsco    (DOuglas   0700) 


M 


School  Addn.,  Haralton  Elementary  School,  Stockton;  Bids  due  Apr.  2,  4  PM 
iiingnam   Constr.  Co.,  6329  JUastem  Ave.,   t^acramerto   (Sacto  6-6419) 
i^HallTlMVparkerbV  Santa  RoMu  I  Cracking  Pla~nt' Locker  Room  Bldg.,  Sttndard  Oil  Richmond  Refinery;  Bld» 


4   UNITS— Los   Gatos;    Dick   Taylor, 

65  Victory  L^ne,  Los  Oatos. 
e    UNITS  — Los    Oatos;    Garrett    W 

Lewis.   Los  Gatos. 
4     UNITS  —  Stockton ;     Valley     Con- 
struction   Co,    2748    E   Fremont    St, 

Stockton. 
2  UNITS— San  Francisco ;  E  S  Dabl- 

Btrom  and  W  J  Felvey,  359  Byxbee 

St,  San  Francisco. 
2    UNITS  —  Sacramento ;    Houser    C 

Jones,  2281  30th  St,  Sacramento. 
1    UNIT— Palo   Alto;    Aruker  A  Hy- 

man,  389  Pope  St,  Palo  Alto. 
a  UNITS— Redwood  City;  Caviller  A 

Slfers,   723  El   Camino  Real.  Red- 
"    wood  City. 
24  UNITS— Fresno ;  Concord  Housing 

Corp,  246  Clinton,  Freano. 
4  UNITS— Sacramento ;  Aran  Behrut, 

6430  Elmhurst  Court.  Sacramento. 
1  UNIT— Elk  Grove;  James  D  Davis, 

Route  1,  Box  1229.  Elk  Grove. 
1  UNIT— Cloverdaie ;  Allen  A  Vollen- 

welder,  Box  66,  Cloverdaie. 
1    UNIT— Stockton ;    Matlngly    Corp. 

306  E  Channel  St,  Stockton. 


PIPE 

PIPE  -  VALVES  .FITTINGS 

FaeUitlM  for  pipe  bendiiis 

and  nanifolda 

Writ*  for   Prices 

Pacific  Pipe  Coe 

IM  Spgar  St.  San  Franeiaco 


due  March  17. 

Kademann-Gulsto,  40  Rlngold  St.,  .San  Kranc«sco   (MArket  8161) 
n;.  S.  McKlttrick  Co.,  Inc.,  4tOh  and  tiementlna  StF.,  S.   F.   rSUtter  6647) 
Apartment  Bldg.,  San  Franclaca  Theological  Seminary,  San  Anselmo;   Bids 

Due  March  26,  3:00  P.  M. 
Litchfield  Constr.  Co.,  721  Francisco  Blvd.,  San  Rafael  (San  Rafael  4107> 
Mann  Corporation,  P.  O.   Box  417,  Sau.ialtto. 

W eod bridge  K I ementary  Schoor Addition,  RosevlTler Bids  due  April  1,  S  Pk^ 
Central  California  Const.  Co..  820  Capitol  Nntlonal  Bank  Bldg.,  Sacramento 
Sacramento  3-6371) 

Factory  Bldg.,  Meyers  Safety  Switch  Co.,  8.  F.;    Bldb  due  March  25 
WeimiU  A  DeNarde,  314  6th  St.  San  Francisco   (MArket  4493) 


iRUiin  pninTS 

are   Laboratory  Controlled 
to    Professional   Painters' 
High   Standards 

iRUJin  PRinr  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
L  Phone:  BErkeley  3440 


iflDJinPRlii,, 


Alter  County  Heafltal.  Merced:  Bids  Oue  Kxaroh  M,  10:00  A.  M. 
Metropolitan  Constr.  Co.,  Ill  New  Montgomery  St.,  a.  F.   (DOuglas  0371) 

Detentlon~Mbme~Marcedr~Blda   Due   March  ITTioToo  A    WT 
Metropolitan  Constr.  Co.,  Ill  New  MoPtgomery  ut.,  S.  F.   (DOuglas  0371) 


PLANS  ON  FILE 


The  fallowing  net  of   plana  and  •pcclfleatlena  for  eenatruetlan 
projecta  are  now  avaiiabia  for  inspection  at  the  offlee  of  DAILY 

PACIFIC  BUlUDHfl,  468  Tenth  atraat,  %mn  Franelaoe 

Bid  Opening  Date 

S-18 
S-19 
8-18 
4-  1 


Work  i.ooaUen 

Manufacturing  F^ant  (OU  Burners)        Oakland 
Naval  Reoei-ve  Armory  Vallejo 

Airport  Extension  Fill  S.  F.  Airport 

Ward  Wing.  Convalescent  Barracks      Tountville 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Saa  us  regarding  Inprowiaiant  District  jobs.    Wc  handle  coUao- 
tioos;  buy  WarraMi  or  Bowls  on  all  19131  or  1911  Act  DkliMA 

TtUpkmmt  GArfiald  8000 
HANNAPORD    A    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


Harcf-fo-Gef  Tools  for 
IMMEDIATE  DELIVERY! 

Following  is  a  partial  list  of  tools  and  equipment  we  have 
available  for  immediate  delivery.  They  save  time,  labor 
and  money  in  construction  work  .  .  . 

COMET  (Clipper)   Radial  Arm  Saifs 
2  and  3  H.  P.,  Single  phase. 

SWING  Cut-Off  Saws 

y^  and  1  H.  P.,  Single  phase,  110  volts. 

5  H.  P.,  3  phase,  220  volts. 
AIR  COMPRESSORS,  6  cu.  ft.,  (Portable) 

1  H.  P.,  Single  phase,  110/220  volts. 

1  %  H.  P.,  Gasoline  Engine  Drive. 

DRILLS,  Portable  Electric,  110  volts 
DRILL  PRESSES,  17-inch  DELTA 
SYNTRON,  Portable  Electric  Hammers,  110  volts 
SHELDON  and  CLAUSING  Screw  Cutting  Metal  Lathet 

10-,  11-,  and  12-inch. 
HACK  SAWS,  Electric  Motor  Drive 

a 

Write  or  phone  for  complete  information 
"It  Ift  a  Perfabia  Tool  .  .  .  Wa  Nova  If" 

DELTA     EQUIPMENT     AGENCY 

SALES    -    RENTAL    -    SERVICE 
1312  Ireodway.  OAKLAND    •    Talopkeaa  TEnplobar  M7t 


RICHMOND,  Calif..  Contra  Costa  Co. 
OvTBOr  —  The  BeChaney  Preabyterlan 

Church,  c/o  Hardlson  A  Moist. 
Plans  by  Hardlson  A  Moist,  522  2Srd 

St,  Richmond,  Calif. 
Frame     construction,    approximately 

4000  aquare  feet 

22-26— RESIDENTIAL 
BUILDINGS 

3/17/47  "  ^4 

Owner  Taking  Bids 

ReaMofioa 

OAKLAND,  Calif.,  Alameda  County. 
Marirarido  Dr.  In  Claremont  Pines. 

Owner— Marcel  Petri,  607  Forest  St, 
Oakland,  Calif. 

Architect— Frank  W.  Dakln,  625  Mar- 
ket St,  San  Francisco,  Calif. 

Ftame^and  stucco,  one-story.  Includes 
composition  and  tile  roofing,  hard- 
wood floors,  seven  rooms. 


Engineering.  Section 


NEWS  INDEX 

Water  Supply   and   Sewage 

Disposal    Plants    _ 31-32 

Bridges    33 

Dams,  Reaarvoira  and 

Dredging     _ 34 

Docks,  Piers  and  Harbors  ....  35 
Parks,    Airports   and 

Playgrounds    _ „ 36 

Railroads,  Subways  and 

Tunnels     _ 37 

Electrio  Lighting  and 

Transmission    Lines    SS 

Sewers 39 

Streets   and    Highways   40 

Qas.  Water  and  Oil  Pipe 

Li  nea    41 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

3/14/47  •     32 

Owner  Taking   Bids — Due   April  28, 

3  P.  M. 
Municipal  Sewage  Works 

Enlargement;  No.  46-3 
Owner — City    of    Palo    Alto,    Depart- 
ment  of  Public  Works,  City   Hall, 
Palo  Alto,  Calif. 
City  Engineer— Fabian  S.  Miller,  City 

Hall,  Palo  Alto,  Calif. 
Consulting  Sanitary  Engineer — Harry 
N.  Jenks,  345  Madrono  Ave.,   Palo 
Alto,  Calif. 

Bids  will  be  taken  as  follows: 
(1)  lump  sum,  sewage  treatnaent 
plant  complete,  comprising  pump- 
ing addition,  primary  clarifier 
modification,  vacuator.  Installing 
roughing  biofilter  100  ft  diam., 
separate  sludge  digester  tank  70 
ft    diam.    and    sludge   gas    power 

plant  r 
(S)  lunap     sum.     installation    of     ap- 
proximately 2600  ft   90-in.  sewer 
pipe; 

(3)  lump  sum,  construction  of  sludge 
drying  beds; 

(4)  lump  sum,  construction  of  dredg- 
er canal  outfall  line. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 

3/14/47  •     81 

Owner  Taking  Bids — Due  March  17, 
S   P.    M. 

Well  bnriing 

CORCORAN,  Calif.,  Kings  County. 

Owner— City  of  Corcoran,  James  C. 
Condon,  city  clerk.  City  Hall,  Cor- 
coran, Calif. 

Plans  by  owner. 

Drilling  a  well,  furnishing  and  in- 
stalling  the    necessary   casing  and 

graTSl  envelope. 
Specifications   obtainable  from   the 

above  office. 


Between   Indian   Wells   and   Little 

Lake. 
Ownei^State  of  California,  Dlvlaion 

of  Highways,  Public  Works  Bldg., 

Sacramento,  Calif. 
State  Highway  ISngr. — O.  T.  McCoy, 

Public  Works   Bldg.,   Sacramento. 

About  2.7  miles  (net  length)  grading 
and  surfacing  with  plant  mix  sur- 
facing on  imported  borrow  and 
construct  steel  span  bridge  on  re- 
inforced  concrete  abutmenta 

Low  Bidder — Baslch  Bros.  Constr.  Co. 
and    Baslch    Bros.,   Box   151,   600   S. 
Fremont    Ave.,     Alhombra,    Calif., 
$109,539. 
Work   )nvolves : 

(A)  clearing  and  grubbing; 
M>  71,500    c.y.    rdwy.    excav. ; 

(2)  1.030  c.y.   struc.   excav.: 

(3)  700  c.y.   struc.   excav.,  bridge; 

(4)  43,300     c.y.     ditch     and     channel 
excavation ; 

(5)  13,200  c.y.  import  borrow; 
(6^  364,900    sts.    yds.    overhaul; 

(7>  develop   water   supply   and    fur- 
nish water  equipment; 

(8)  4.560   M    gals,   apply    water;   , 

(9)  145  eta.   finish    rdwy  ; 

(10)  6.3(X»   tons   min.    agg.    plant   mix 
surfacing; 

(11)  56   tons    liq.    asph.,    SC-2    prime 
coat  and   pene.   treatment ; 

(12)  354    ton.<?    liq.    asph.    SC-4    plant 
mix    surfacing; 

(13)  33  tens  asph.  emulsion,  seal  coat 

(14)  400  tons   screenings,   seal  coat; 

(15)  242  c.y.  Class  A  portland  cement 
concrete  structures; 

(16)  82.000  lbs.  fumlsh   struc.   steei; 

(17)  82.000  lbs.   place  do; 

(18)  41.600     lbs.     furnish     bar     reinf. 
steel : 

(19)  41,600  lbs.   place  do; 

(20)  1,14C    c.y.    light    stone   riprap: 

(21)  13C  c.y.  sacked  portland  cement 
concrete  riprap: 

(22^  38   each   monuments; 


(23)  5S    each    culvert    markers    and 
guide  posts; 

(24)  324  if.  24-ln.  CMP,  14  gace; 

(25)  160  l.f   S6-ln.  CMP,  12  gag*: 

(26)  80    I.f.    42-lnch  do; 

(27)  64   L(.   48-inch  do; 

(28)  ni  Lf.  tea  rail  bridge  railing; 

(29)  2  each  clearance  markers; 

vSO)  engineers'  office. 

Total     bids    submitted    March     13 
were: 

(A)  Baslch  Bros.  Construction  Co. 
and  Baslch  Bros.,  Aihambra, 
$190,539. 

(B)  Spencer  Webb,  Inglewood.  |275,- 
902. 

Unit  prices  were: 

(A) 

(A) iiooaoo 

(1) .70 

(2) 8.00 

(3) ...- — -  8.00 

(4) 45 

(6) .eo 

(6) .01 

(7) 3000.00 


(8)...„ 

(9) 
(10) 
(11) 


•T" 


(12) ...:~ 

(13) ~. — 

(14) 

(15) ........ 

(16) 

(17) „. 

(18) _.,.... 

(19) 

(20) 

(21) 

(22) 

(28) 

(24) 

(2a).„ 

(26)... 
(27)... 
(28)... 


8.00 

U.BO 

8J5 

M.0O 

80.00 

40.00 

5.35 

76.00 

.12 

.06 

.06 

.04 

14.00 

20.00 

7.50 

6.00 

4.26 

7.80 

0.60 

ILGO 

4.80 


(B) 

83000.00 

L80 

2.60 

5.00 

.60 

IM 

.01 

2000.00 

2.50 

30.00 

7.00 

80.00 

20.00 

30.00 

4.00 

75.00 

.14 

.00 

.07 

.08 

7.00 

40.00 

10.00 

6.00 

6.00 

7.60 

0.00 

10.00 

6.00 


GRADING  AND  SURFAHNG,  SAN  BENITO  COUNTY 


33— 


BRIDGES 


33 


3/17/47 
Only  Bid  Rejeoted 
Bridges  (4)  and  Culverts  (11) 
MODOO  COUNTY.  Calif.  At  various 
locations    between     Adin     and     Al- 
turas. 
Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer— G.   T.   Mc- 
Coy,   Public    Works    Bldg..    Sacra- 
mento. Calif. 
Construct    four    bridges    and    eleven 
culverts. 

As  previously  reported.  Morrison - 
Knudsen  Co..  Inc..  785  Market  St, 
gan  Francisco.  Calif.,  at  $97,930,  sub- 
mitted the  only  bid  March  6. 


Low  ajid   Only   Bidders 

Grading  Cost    $49,4^9.30 

SAN    LUIS    OBISPO    COUNTY.    Cal. 

Bctv.cen   Ftaic   Road    137  and   Rin- 

conada-Las  Pilitas  Road. 
Owner — State  of   Calilornla,   Division 

of   Highways,   Public  Wc.rk.s   Bldg., 

Sacrsmento.  Calif. 
State     Highway     Engr— G.     T.     Mc- 

Cov.    FHiblic    Works    Bldg.,    baora- 

mento,    Calif. 
Abcut   6   miles    grading    and    placing 

imported   base   material. 
Low    Bid'ler — Nathan    A    Moore,    10(5 

E.  rtarvey  Blvd.,  San  Gabriel.  Cal , 

$49,459.30. 

Work  involve.s : 
(1 1  315  ata.   clear  and   grubb; 

(2)  87,500  c.y.   rdwy.   excav.; 

(3)  720  c.y.  Btriic.  excav.; 

(4)  18  100   c  y.    imported   base   matts- 
rlal ; 

(5)  315  sta.   finish   rdwy.; 

(6)  42  c  y.  Class  A  portland  cement 
concrete  struc. ; 
4.400  lbs.  bar  reinf.  steel : 
.W  If.  12-m.  CMP.  16  gage; 


(3»). 
(80). 


16.00 
1000.00 


7.00 
8000.00 

•    88 


8/17/47 

0MO  Rajaotao 

Bridge  and  Undarpaaa      Coat  |87ltM7 

SISKIYOU  COUNTT.  Calif.  Acroaa 
Cottonwood  Creek  and  under  the 
tracks  of  the  Southern  Pacific  Oa 
about  and  5.5  milea  north  of  Hom- 
brook,  respectively. 

Owner — State  of  California.  Division 
of  Highways.  Public  Works  Bldg.. 
Saeramanto,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
As     previously     reported.    Carl    N. 

Swenson  Co.,  Box  588,  San  Jose.  Calif., 

at    $378,247,    submitted    the    low    bid 

March  5. 


39^-SEWERS 


88 


3/14/47 

Only  Bid  Rejaoted 

Bridge  (Remove  and  Erect) 

ost  $32,227 
HUMBOLDT  CX>UNTY.  Calif.  Across 
Redwood  Creek,  about  30  miles  east 
of  Eureka. 
Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer — G.  T.  Mc- 
Coy,   Public    Works   Bldg.,    Sacra- 
mento, Calif. 
Remove  an  existing  timber  span  and 
aract  a    salvaged    structural    steel 
span. 

As  previously  reported,  James  H. 
McFarland.  266  Laguna  Honda  Blvd., 
San  Francisco,  Calif.,  at  $32,227.  sub- 
mitted the  only  bid  March  5. 


34-.DAMS,  RESERVOIRS  & 
DREDGING 


(7) 

(8) 

(0) 

(10> 

(11) 


734    I.f.    18-inc;i 
616  If    24-l«.'CMP, 
36   If    30-inch 

(A> 

(1) $.150 


14 


(2) 
(3t  . 
(4)  . 
(5). 

(6; . 

(7). 

(8)   . 

(9).. 
(10).. 
(11).. 
(12). 
(13) 

(1) 

(2)  . 

(3).. 

(4>. 

(5» 

(6) 

(7).. 


325 

...      1.36 

45 

.       5.50 
.     48.00 

15 

2.05 
...  2.45 
....  3.40 
.. .  4.20 
...  610 
..        7.50 

(J) 

$25.00 

.45 

4.00 

l.SO 

10  00 

50.00 

.12 


(B» 

$1.00 

.37 

3.00 

.40 

10.00 

68.00' 

.12 

3.09 

3.70 

4.89 

5.75 

7.76 

8.88 

(K) 

$1S00 

.6.V5 

3.00 

.03 

4.50 

75.00 

.20 


do 

gage 
do; 

(Ci 
$25.00 
.30 
6.00 
.45 
10.00 
50.00 
.18 
2.20 
3.00 
3.98 
4.86 
6.83 
7.81 
(L) 
$10.00 
.60 
2.00 
1.00 
10.00 
50.00 
.10 


(D) 

$5.00 

.43 

2.00 

.43 

5.00 

73.00 

.11 

1.61 

2.34 

^.58 

4.54 

7.01 

8.59 

(M) 

$30.00 

.30 

3.00 

1.50 

20.00 

60  CO 

.12 


(12)  234  if.  361-nch  CMP.  12  gage; 

(13)  52  l.t    42-lJic»i  do. 
Total  bids  .submitted  Mar.  12  were: 

(A)  Nathan   A.   Moore,  San  Gabriel, 
Calif.,  $49,459.30. 

(B)  Frank  T.  Hickey.  Inc.,  Los  An- 
geles. Calif.,  $67,05720. 

(C)  Miles  &  Bailey  and  Harms  Bros., 
Madera,  Calif.,   $58,854.98. 

(D)  A.    Madonna,    San    Luis   Obispo, 
Calif.,   $59,801.80. 

(E>    Brown    &   Doko,    Plsmo    Beach, 
Calif,    $68,343.70. 

(F)  Silva  A  Hill  Constr.  Co.,  Los  An- 
jreles.  Calif.,  $78.467.6(k 

(G)  Geo.  B.  Murray,  S%:kton,  Calif., 
$79,994.30. 

(H)  S.  Edmonson  A  Sons,  Los  Ange- 
les. Calif.,  $87,030.70. 

(I)   Dimmitt  &  Taylor,  Los  Angeles, 
Calif.,   $88,877.10. 

(J)  Henry  C.  Dalessl,  San  Luis  Obis- 
po, Calif..  $91,034.60. 

(K>  Bonadiman  Sc  McCain,  Inc.,  Los 
Angeles,   Calif.,   $9e,180.0«. 

(L>  Rexroth  &  Rexroth,  Bakersfield, 
Calif..   $97,45250. 

(M)  Granite  Constr.  Co.,  WatsonvlIIe 
Calif.,    $100,844.40. 
Unit  prices  were: 

(E)         (F)         (O) 

$12.00  $30.00  $20.00 

.85 

4.00 

.84 

7.00 

70.00 

.11 

2.75 

3.00 

4.10 

6.20 

7.50 

10.00 

(K) 
3.10 


S/14/47  •     80 

Owner  Taking   Bids—Oua  April  7, 

8  P.  M. 
Culverts,   Drainage  DIteh,   Ete. 

No.  46-6 
PALO  ALTO.  Calif.,  SanU  Clam  Co. 

Louis  Road,  et  al. 
Owner — cnty    of    Palo   Alto,    Depart- 
ment of  Public  Works,  dty  HaU, 
Palo  Alto,  Calif. 
City  Engineer— Fabian  S.  MUler,  City 

Hall,  Palo  Alto,  Calif. 
Includse    reinforced    concrete    sewer 
culverts,   drainage  ditch,  headwall, 
catchbasins,  connections,  etc 
Unit  quantities  will  be  given  soon. 
Specifications   obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 


3/14/47  •  80 

Owner   Taking   Bid* — Due   Maroh  31, 

8   P.   M. — Sanitary   Sewer 
.STOCKTON,  Calif.,  San  Joaquin  Co. 

From    Hazelton    Ave.    and    Wilson 

Way   to   Fast   Fremont  Street  and 

Wliard  Avenue. 
Owner— City  of  Stockton,  B.  L.  Tra- 


Summcrbcll 

Roof  Structures 


,M 


.75 

l.V) 

.75 
5.00 

65.00 
.12 
2.00 
2.67 
3.fl2 
5.00 
7.00 
9.00 


(S) 
(9) 
(10) 
(11) 
(12). 
(13) 


06 

2.50 

95 

5.00 

73.00 

.12 

.TOO 

3.25 

460 

600 

8.25 

9.60 

(J) 
3.00 
3.7.'S 
4.60 
7.00 
7.60 
10.00 


3.34 
4.35 
6.80 
7.76 
8.80 


(H) 

$25.00 

1.04 

2.00 

1.04 

10.00 

120.00 

.25 

2.26 

3.10 

5.00 

&30 

9.00 

13.00 

(L) 
2.06 
3.60 
5.00 
6.00 
9.00 
12.00 


(I) 

$60.00 

.56 

8.00 

65 

6.00 

68.00 

.12 

2.2c 

3.15 

4.50 

6.00 

8.26 

1125 

(M)— 
3.00 
400 
5.0U 
5.40 
9.00 
1000 


3/17/47  •     84 

Low  and  Only  Bidders 
Dredging;   SeHal  No.  04-203-47-81 
GOVERNMENT  ISLAND.  Calif.  Ala- 
meda  County.    U.    S.    Coast  Guard 
dock.  Oakland  Inner  Harbor. 
Owner — San  Francisco  District,  Corpa 
of  Engineers,   War   Department,  74 
New    Montgomery    St..    San    Fran- 
cisco. Calif. 
Plana  by  engineering  department  of 

owner. 
Includes  dredging    to   a  depth    of   17 
ft.  below  mean  lower  low  water  of 
the    berthing    area    approximately 
880  ft.   long  by  110  ft.  wide  adja- 
cent to  easterly  780  ft.-  of  the  U.  8. 
Coast  Guard  dock. 
Bids  taken  as  follows: 
Alt   1—16,800  cu.    yds.   dredging  and 
disposltlng  material  in  disposal  axea 
for  Alt  No.  1; 
Alt   2—16,800   cu.    yds.    dredging    and 
depositing  material  In  disposal  area 
for  Alt  No.  2. 

Bids    submitted    March    IS    as    fol- 
lows : 

Healy  -  TlbbltU  Construction  Co., 
1100  Evans  Ave.,  San  Francisco, 
Calif..   (2)   $0.24;  total,  $4032. 

Olympian  Dredging  Co.,  625  Market 
St,  San  Francisco.  Calif..  (1)  $0.93; 
total.  $16,624 ;  (2)  $0.67;  total,  $11,266; 
Alt  (1)  $0,696;  total,  $11,676;  (2)  $0.60; 
total,  $840a 


y«ar  mw 
bdMlafl«*r 

C4rff  •  •  • 

tUMMIUlU 


I7'i;6  Thirteenth  Street 
Oakland,  California 

T  W  i  ri  o  .t  li  \    J  o  2  i 
ENtcrprisc    10910 


1  '; 


Need  a 
Concrete  Mixer? 


I    Coll  .  .  . 

STANDARD  for 

3Va  S  to  28  S 

CMC    MIXERS 

EXbrook    8845 


8/17/47  •     33 

Lew  and  Only  Bidders  (Unit  Prices) 
Bridge,  Grading,   Surfacing 

Cost  $199,530 
KERN  and  INYO  COUNTIES,  Calif. 


HARDWOOD 

FLOORING 

2S/32  X  2*/a-ln.  Oak  Kiln   Dried 

PLYWOOD 

•/a-,  8/16-,  H-,  V4-in.  Thick 

ASPHALT  TILE 

All  Colors 

THE  BROOKMAN 

COMPANY 

2t33THIRD  STREET 

SAN  PtANCISCO 
ATwotor  fM4 


PIPE  INSULATION 
HoldstHMA§l>*^ide 

Architects,  Engineers,  Plant  Super- 
intendents all  specify  FIBERGLAS 
Hold-the-Heat  Insulation  for  steam 
and  hot  water  heating  systems,  steam 
and  process  piping  ana  equipment. 
Tops  in  Thtrmal  Efficiency  because  it  is 

IIOMTWIIOHT   VHMINMOOr  lAlY  TO  U$« 

rilMANINT  tow  IN  COST 

NOT  HARMIO  IT  MOISTUKI 

Sow  available  at  your  imulation  supply 
house  or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD 


OrNfR 

flifROlAS 

USfS: 

lUCTRKAl  MSUUriON 

COlO  MSIHATION 

COMK>«T  MSUUTMM 

DCCOIATIVI  rURKS 

niHR  ClOTNt 

ftutT-sTOP  mnRS 

SNIP  MSUUTKM 

SOUND  DIAROMNS 

ROOT  DICK  MSUUTMN 

ROOHR'S  RU>r  YARN 


Gamerston  &  Green  Lumber  Co. 


Wfcol«8o/«  Olid  Jobbing  Yard§ 

LUMBER  .  TIMIERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Saa  FraacUeo^ltOO  Araiy  St. 
47wa#ar  IJOO 


Oakload— 2001   LUiafaloa  St. 
Xffiioflfl  4- If 04 


J 


AN    >  RANCI5CO 

■  UK.- .    ■  96  ' 


OAKLAND 


CONrWACrOR!. 
f  PtSNO 

Pt.on.     '.    HV  16 


WOODWORKING    EQUIPMENT 

•  Oliver  Woodworking  Machinery 

•  Davis  and  Wells  Table  Saws,  Shapers,  etc. 

•  Comet  Radial  Arm  Saws  1-10  H.P. 

•  Porter-Cable  Electric  Hand  Saws,  Sanders,  etc. 

•  Mall  Portable  Electric  Tools 

CONTRACTORS    EQUIPMENT 

•  Etnyre  "Black  Topper"  Distributors  and 

Street  Flushers 

•  Good  Road.s  Truck  Mounted  Spreaders 

•  Comasco  Swing  Saws 

•  Bearcat  Swing  Table  Saws  powered  with 

Wisconsin  Gas  Engines 

•  Slusser-McLean  Wheelbarrows,  Scrapers,  etc. 

•  Gilson  Concrete  Mixers,  2-11  cu.  ft.  capacities 

•  Tarrant  Tar  and  Asphalt  Pots,  Buckets,  etc. 

•  Stewart  Sewer  Rods  and  Kquipment 

•  Sasgen  Hoi.sts  and  Derricks 

•  Budgit  Hoists,  Cranes,  Trolleys 

•  Sterling  Generators  and  Hoists 

•  Fairbanks  Morse  Generators,  Pumps,  etc. 

SAWMILL    EQUIPMENT 

•  Farquhar  Sawmills 

•  Mall  Chain  Saws,  2-6  Ft.  Cut,  Gas,  Electric 

and  Pneumatic 

A.  LYouig  Machinery  Co. 
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hern,  City  Clerk,  City  Hall,  Stock- 
ton, Calif. 

City  EDgrr— Lyle  Payton,  City  Hali, 
Stockton,  Cali^ 

Eaataide  Intnrceptlng  sanitary  ««wer. 
Work  Involves: 

(1)  20  l.f.  20-in.  dlam.  relnf.  concrete 
culvert  pipe; 

(2)  69  l.f.  18-inch  do; 

(3)  26»  l.f.  24-lnch  do; 

(4)  2674  If.  SO-inch  do; 

(5)  2278  If.  33-lnch  do; 

(6)  696  If.  36-inch  do ; 

(7)  15  each  6-ft.  dlam.  brick  or  con- 

chcte  manholes; 

(8)  3    each    reinf.    concrete    junction 

boxes  including  4.5  c.y.  concrete 
aiid  300  lbs.  reinf.  steel 
Specifications  obtainable  from   the 
office  of  the  City  Engineer  upon  de- 
posit of  $5,  refundable. 


Kolab   Constr.  Co.,  Phoenix,   Axis., 
$118,770.87. 


3/14/47  •     89 

Owner  Taking   Bids— Due   March   17, 

8  P.  M. 
Storm  Sewer 
SANTA  CLARA,  Calif.,  Santa  Clara 

County.  Homestead  Rd.  and  Gould 

St 
Owner — City   of   Santa   Clara,    A.   J. 

Cronln,  city  clerk.  City  Hall,  Santa 

Clara,  Calif. 
City  Engineer— Edgar  C.  Schott,  City 

Hall,  Santa  Clara,  Calif. 
Includes  about  600  lin.  ft  21-in.  rein- 
forced concrete  storm  sewer. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  flO  ,of 
which  |5  is  refundable. 
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8/10/47 

Lew  and  Oniy   Bidders 

Grading,   Etc.  Cost  $103,117^7 

SAN  LUIS-YUMA  HIGHWAY.  Ari- 
zona. One-fourth  mile  north  of 
Gadsden  and  extending  north  for 
a  distance  of  approximately  three 
miles  to  a  point  17  miles  southwest 
of   Yuma. 

Owner  —  Arizona  State  Highway 
Commission,  17th  and  Jackson  Sts., 
Phoenix,   Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  draining,  imported 
borrow  and  road  mixed  bituminous 
stabilized  base  with  seal  coat. 

L,ow  Bidder — C.  P.  Cansler,  Box  1828, 
Yuma,   Ariz.,   $103,117.27 
Other  bids  March  5  were: 
Tiffany  Constr.  Co.,  Phoenix,  Ariz., 

$111,35&40  . 


8/12/47  *<> 

Hearing  of  Protests  8e*  for  April  1, 
8  P.  IM.— Grading,  Etc. 

MONTEREY,  Calif.,  Monterey  Coun- 
ty. Webster  St.  bet  Camino  EI  Es- 
ter© and  Pigueroa  St ;  Robinson 
St  bet  Camino  Kl  Estero  and  Flg- 
ueroa  St  ;  Anthony  St  bet.  Ca- 
mino El  Estero  and  Flgueroa  St.; 
and  Cortes  St  bet  Webster  ^t.  and 
Pearl  St  and  l)et.  Pearl  St  and 
Franklin   St 

Owner— City  of  Monterey,  E.  C. 
Walker,  City  Clerk,  City  Hall.  Mon- 
terey, Calif. 

City  Engr. — Howard  Feverance,  City 
Hall.  Monterey,  Calif. 

Includes  grading  and  paving  bet. 
gutter  lines  with  6-m.  thick  crush- 
er-run  rock  base,  and  2-in.  thick 
asphaltic  concrete  wearing  sur- 
face, concrete  curbs  and  gutters, 
concrete  sidewalks. 


3/12/47  40 

(Hearing  of  Protests  Set  for  April  2, 

8   P.   M. — Street    Improvement; 

Ree.  No.  3  Cost  $2.7S4 

VALLEJO,  Calif.,  Solano  Co.  Stutz 
Alley  from  Sacramento  Street  to 
Marin  Street. 

Owner  — City  of  Valiejo.  Melvin  F. 
Brooks,  city  clerk,  city  Hall.  Vai- 
lejo,  Calif. 

Citv  Engr— T.  D.  Kilkenny,  city  hall. 
Vallejo,  Calif. 

Includes  pavmg  for  width  of  17  feet 
with  one-pourse  plain  portland  ce- 
ment. Class  A  concrete  pavement 
5- in.  tJiick. 


40 


3/10/47 

Contract   Awarded 

Street    Improvement; 

Spec.    10,144  Cost   $6,162 

SAN  FRANCISCO.  Calif.  El  Camino 

Del  Mar  from  Point  Lobos  Ave.  400 

ft.    northerly. 
Owner  —  City   and    County    of   San 

Francisco,     Department    of     Public 

Works,    Room    282    City    Hall,    San 

Francisco,   Calif. 
City  Engineer  —  Ralph  Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Contractor — Charles    L.    Harney,    575 

Berry  St.,  San  Francisco,  Calif. 


GRADING,  SAN  LUIS  OBISPO  COUNTY 


Low  and  Only  Bidders 
Grading  and   Surfacing 

Cost  $137,527.50 
SAN   BENITO    COUNTY.   Calif.    Be- 
tween 2.5  miles  south   of  Holllster 
and  Hollister. 
Owner — State  of  California,  Division 
•  of  Highways,   Public  Works   Bldg., 

Sacramento,  Calif. 
State  Highway  fcnglneer — O.  T.  Mc- 
Coy.   Public  Works    Bldg.,    Sacra- 
,;  n\ento,  Calif. 

About  2.6  miles  grading  and  surfac- 
ing   with    plant    mix    surfacing   on 
crusher  run  base. 
Low  Bidder — A.  Telchert  St  Sons,  Inc., 
Box  Ills,  Sacramento,  $187,527.50. 
Work  involves : 

(1)  65  c.y.   remove  concrete; 

(2)  clear' and  grubb; 
44,000  c.y.   rdwy.   excav. ; 
700  c.v.  stinic.  excav. ; 
400  c.y.    ditch   and   channel    ex- 
cavation ; 

compacting    original 


(17) 


agg.,   plant  mix 


f8) 
(4) 
(5) 


(18> 


no) 


(20) 

(21) 

(22) 
(23) 
(24) 

(25) 

(26) 
(27) 
(28) 
(20) 
(30) 


SC-6   plant 


stock  • 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


3/12/47  41 

Low   Bidders 

Water  Mains  Cost  $221,a»7 

VANCOUVER,  Wash.  Qazel  DeU  Dis- 
trict 

Owneiv-Public  Utility  District  No.  1, 
Clark    County,    219    Central    Bldg.. 
Vancouver,  Wash. 
Project    Engineer  —  Henry    L.    Gray, 

1036  Henry  Bldg.,  Seattle,  Wash. 
Includes  Installation  of  115,910  ft  as- 
phalt-dipped and  asbestos-wrapped 
steel   pipe    mains,    4-in.    to    12-in. ; 
6300  ft.  2-in.  galvanized  steel  pipe 
mains;    10,410   ft    %-in,    to    1%-in. 
steel     pipe     services;     700     service 
meters;  1  master  meter,  etc. 
Lfow  Bidder— Thorbum  &  Ix>gozo,  4608 
36th  SW.,  Seattle,  Wash.,  $221,397. 
Second  and  third  low  bids  submit- 
ted March  6  were: 

States   Side   Construction   Co..    Se- 
attle, Wash.,  $232,675. 
P.  .S.  Lord,  Portland,  Ore.,  $243,513. 


Supplies^  Equipment 

Sub-Contract 

Information 
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42— MISC.    SUPPLIES   AND 
MATERIALS 


3/17/47  •     42 

Repairs  to  FIreboat 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  24,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3874  for 
furnishing  repairs  to  firebent  Dennis 
T.  Sullivan  for  the  Fire  Department 

Specifications  obtainable  from  the 
above  office. 


(6) 

(7) 

(8» 

(0) 

(10) 

(11 » 
(12) 
(13) 
(14) 

(15^ 
(16) 


31.500    f..q. 
ground , 
17,000  tons 
A; 

21,200  tons 
370.000   sta 


Import  borrow,   type 


do,  type  B; 
yds.    overhaul ; 
develop   water  supply   and    fur- 
nish  w«iter  equipment; 
2.90C  M.  gals,  apply  water; 
135  sta.  finish  rdwy. ; 
lO.WC   tons  cnisher  nm    base; 
37     tons     asph.     emulsion,     seal 
coat: 

36C  tons  screenings,  seal  coat; 
100  tons   liq.  asph.,  SC-2,  prime 
coat ; 


8,600   tons   mln 
surfacing; 

460    tons    Mq.    asph 
mix  surfacing; 

15   tons    liq.    asph.,   SC-3 
piled  plant  mix  surf. ; 
500  s.f.  placing  plant  mix   surf- 
slope  dmlns; 

65  c.y.  Class  A  portland  cement 
cone    structures ; 
4.500  lbs.   bar  relnf.   steel; 
20   each    monuments; 
iro    each    culvert    markers    and 
guide  posts; 

0  35   mile    remove   and    reconsir. 
existing    propertv    fences ; 
rSO  If.   18-in.   CUP,  16  gage; 
390  If.   24-in.   CMP,   14   gage; 
70  If.  36-lt..  CMP,  12  gage; 
12  each  spillway  assemblies; 
130   If.    8-in.    CMP    downdrains, 
Ifi  gage. 
Total  bids  submitted  Mar.  12  were. 

(A)  A.  Telchert  A  Sons.  Inc.,  Sac- 
ramento, Calif..  $137,627.50. 

(B)  Clements  A  Co.  and  Edward  Kec- 
blc.  San  ose.  Calif.,  $147.73&50. 

(C)  Falrlev-Hammond,  Inc..  und  R 
A.  Fnrish,  San  Francisco.  Cal.  $161.- 
0(M  00. 

(D>  GranUe  Constr.  Co..  Watsonvllle. 
Calif..  $163,271. 

(E)  Ted  F.  Baun,  Fresno,  Calif.,  $171,- 
Pll.OO. 

(F)  A.  A.  Edmonson.  Glendale,  Cal.. 
$177,267  45. 

(G)  A.  Ms'lonna.  San  Luis  Obl.spo. 
Calif..  $177,518.80. 

Unit  prices  were: 


43— MACHINERY  AND 
EQUIPMENT 


3/17/47  •     43 

Detector  Check   Valves 
Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif.— The  San 
Francisco  Water  Department,  425 
Mason  St,  San  Francisco,  Calif.,  at 
$163,  net,  100  days'  delivery,  submit- 
ted only  bid  March  7  ot  M.  H.  Gerry, 
purchaser  of  supplies  of  the  City  and 
County  of  San  Francisco,  270  City 
Hall,  San  Francisco,  Calif.,  under  bid 
No.  3861  for  furnishing  and  deliver- 
ing 10  8-inch  detector  check  valves 
without  meters. 


James  C.  Condon,  city  clerk.  City 
Hall,  Corcoran,  Calif.,  for  one  turbine 
pump  with  motor. 

Specifications   obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


3/17/47  •     44 

Miscellaneous  Painting 
Low  and  Only  Bidder* 

NORWALK,  Calif.,  Los  Angeles  Co. 
— Renley  &  Davis,  Whlttler,  Calif., 
at  $13,545.  submitted  low  bid  to  the 
State  of  California,  Division  of  Arch- 
itecture, Public  Works  Bldg.,  Sacra- 
mento, Calif.,  for  miscellaneous  paint- 
ing at  the  Norwalk  State  Hospital. 

Other  bidders  were: 

M.  C.  Pedersen,  Whlttler,  $14,289. 

J.  O.  Strange,  Bellwlower,  $15,402. 

Eric  Lunden,  Los  Angeles,  $16,060. 

Marvin  Johnson,  Claremont,  $16,349. 


3/17/47     "    .  '44 

Siren  Enclosure 
Bids  Wanted 

SAN  FRANCISCO,  Calif.— Until 
March  19,  1:30  P.  M.,  informal  bids 
will  be  received  by  the  City  and 
County  of  San  Francisco,  Depart- 
ment of  Public  Works,  Room  282  City 
Hall,  San  Francisco,  Calif.,  for  Ber- 
nal   Heights  siren  enclosure. 

Specifications  obtainable  from  the 
office  of  Superintendent  of  Buildings 
R.  A.  Chisholm.  490  11th  St.,  San 
Francisco,   Calif. 


44 


3/17/47 

Air  Raid  Siren  Removal 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  — UnUl 
March  26,  2 :30  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  removal  of  four 
air  raid  sirens. 

Specifications  obtainable  from  City 
Engineer  Ralph  Wadsworth,  Ctiy 
Hall.  San  Francisco,  Calif.,  upon  de- 
posit of  $10,  refundable. 


3/17/47  •     44 

Gymnasium  Sealer  (Sand  and  Apply) 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
March  19,  1:30  P.  M.,  informal  bids 
will  be  received  by  the  City  and 
County  of  San  Francisco,  Depart- 
ment of  Public  Works,  Room  282  City 
Hall,  San  Francisco,  Calif.,  for  sand- 
ing and  applying  two  coats  gym- 
nasium sealer.  Grant  School. 

Specifications  obtainable  from  Su- 
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perintendent  of  Buildings  R.  A.  Chis- 
hoUn,  490  11th  St,  San  Franclaco. 
Calif. 
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S/14/47 

Prefabricated    Steel   Building 
Low  and  Only  Bidders 
OAKLAND,    Calif.,   Alameda   Co.— 


CONTRACTOR'S 
EQUIPMENT 

Now  In  Stock 

5-Ton  American  Handiwinches 
2-Ton  Beebc  Hand  Hoists 
American  Contractor's  Hoists, 

2500  to  5000  Ib-s.  SLP 
3-  8C  5-Ton  Buda  Jacks 
AC  and  DC  Kohler  Light  Plants 
Mall  Concrete  Vibrators, 

Gas,  Electric  or  Air 
Portable  Buday  Gas  Power 

Table  Saws — 10-inch 
ihiS  Ransome  Concrete  Mixers 
Syntron  Electric  Hammers 
Worthington  Air  Compressors, 

105'  to  315' 
Worthington  Air  Tools, 

Tampers,  Breakers, 

Drills,  etc. 

Co/f  CO>tST  First 

COAST 

EQUIPMENT 
COMPANY 

948  Bryant  St.       MArket  5740 


LUMBEN     OIMCNSIOH 


WACk     TMICKNCSS 


LUMBER     OIMCNSION 
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(A> 

$10.00 

860.00 

23 

3.00 
1.50 

06 

1.10 

80 

01 

(10) 1000.00 


(1). 
(2). 
(8). 
(4). 
(8). 
(6). 
CT). 
(8). 
(9). 


nil 

(12) 

(18) 

(14) 

(15) 

(18) 

(17)    

(18) 

(19) 

(20).. 

(21) 

(22) 

(28) 

»24< 

(25). ...t... 

(26) 

(27) 

128) 

(29) 

(30) 


1.25 

12.00 

2.2ff 

2aoo 

5.00 

22.00 

3.40 

20.00 

22.00 

.13 

60.00 

.10 

5.00 

4.00 

1150.0*) 

2.60 

3.60 

7.8(» 

25.00 

1.60 


(B) 

$1.50 

3000.00 

.30 

2.00 

1.00 

.06 

1.50 

.70 

.005 

1000  00 

1.50 

10.00 

2.86 

2.5.00 

c.oo 

18.0«) 

:j.25 

16.00 

laoo 

.20 

56.00 

.10 

6.00 

!>.00 

1600.00 

2.80 

S.70 

6.30 

20.00 

1.60 


(C) 

$7.00 

1500.00 

.40 

1.60 

1.25 

.05 

1.20 

.66 

.(►>5 

1500.00 

ISO 

5  00 

3.S0 

35.00 

6.00 

2100 

4.40 

19.00 

20  00 

..50 

.50.00 

.08 

5.00 

5.00 

1000.00 

2.50 

3  30 

7.00 

20.00 

1.30 


(D) 

$8.00 

2.309.00 

.45 

2.R0 

1.75 

.06 

1.00 

.80 

.006 

1902.00 

2.00 

13.5C 

280 

30  00 

5.00 

22.00 

1200 

12.00 

.25 

«i>.0«. 

.11 

5  0C 

4.50 

1000.00 

o.OO 

4.50 

8.00 

2500 

1.75 


(E) 

$6.00 

4000.00 

.50 

3.00 

2.00 

.07 

.70N 

.005 

300000 

1.5C 

20.00 

3.30 

30.00 

5.00 

22.00 

3.90 

19.00 

30  00 

.60 

76.00 

.16 
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aoo 

1000.00 
3.50 
4.60 
8.00 
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2.70 


(F) 

(G) 

$16.50 

$10.00 

3826.00 

1500.00 

.83 

.40 

3.20 

3.00 

1.88 

2.00 

.08 

.05 

1.40 

1.03 

.71 

.85 

.007 

.01 

4000.00 

3000.00 

1.40 

2.00 

16.60 

10.00 

2.10 

3.26 

23  60 

40.00 

&90 

6.00 

17.80 

25.00 

4.00 

6.26 

14.70 

18.00 

18.15 

18.00 

.36 

.30 

86.00 

60.00 

.12 

.11 

700 

6.00 

6.00 

6.00 

1000.00 

1000.00 

2.76 

8.20 

3.80 

4.16 

6.50 

&64 

26.00 

20.00 

1.90 

2.15 

3/14/47 

Water  Meter  ParU 

Low  and  Only  Bidders 

OAKLAND,  Calif.,  Alameda  Co.— 
The  following  submitted  bids  March 
12  to  the  East  Bay  Municipal  Utility 
District,  Room  312,  612  16th  St,  Oak- 
land, Calif.,  under  Pro.  No.  1824  for 
furnishing  parts  for  Trident  and 
Lambert  water  meters. 

Fred  Henks  Co.,  Cleveland,  Ohio, 
partial  bid. 

Neptune  Meter  Co.,  San  Francisco, 
$9140.25. 


3/17/47  •     43 

Turbine  Pump— Bids  Wanted 

CORCORAN,  Calif..  Kings  Co.— Un- 
til March  17,  8  P.  M.,  bids  will  be 
received    by    the    City    of    Corcoran, 


SNAP  TIES    -    COIL  TIES    -    CYCLONE  DRILLS 

BAR  CHAIRS   -    JOIST  CHAIRS   -    HIGH  CHAIRS 

SLAP  SPACER    ■    REED  CLIP   -    RAWL  PLUGS 

PERMAFORM  (Form  Oil)    -    STEEL  BEAM  HANGERS 


Sid^xeAACA.  Ga^uiAeie  hi4/f2fU(f 


321   SIXTH  STREET  OAKLAND  7.  CALIF. 

TWinooks  8383 


Associated  Wood  Products  Co. 


'A*  Wood  W*  *Jl4*U" 
TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


You  know  what's  wrong  with  the  old,  wasteful, 
expensive  system  of  competitive  bidding.  You 
know  how  costly  and  unfair  it  is  for  each  bidder 
to  figure  his  own  quantities.  No  one  wants  to  con- 
tinue the  inefficient  practice  of  bidding  against 
someone  who  guessed  wrong  on  quantities.  When 
all  bidders  use  LeRoy  quantity  surveys,  bidding 
is  fair  and  truly  competitive.  This  service  reduces 
costs  for  all,  permits  skill  and  ability  to  be  recog- 
nized, eliminates  irresponsible  bidding.  When 
you  bid  on  uniform  quantities,  risks  are  mini- 
mized.   Investigate  this  service. 


E    ROY    SERVICE 

iOUAN7/ry     SURVEYS 
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Armco  Drainage  &  Metal  Products, 
Inc.,  7th  and  Parker  Sts.,  Berkeley, 
Calif.,  at  15114.49,  H%  discount,  sub- 
mitted lo  wbld  March  12  to  the  East 
Bay  Municipal  Utility  District,  Room 
312,  612  16th  St.,  Oakland  4,  Calif., 
under  Spec.  No.  1825  for  furnishing 
one  unassembled  prefabricated  steel 
building,  f.o.b.  San  Lieandro,  Calif. 

Other  bids  were: 

Herrick  Iron  Works,  Oakland,  $6870. 

Independent  Iron  Works,  Ltd.,  Oak- 
land, 114,784. 


(Continued  on  Page  9) 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN  FRANCISCO 


DWELLINGS  (1-story,  frame),  $6000 
each;  W  Funston  Ave  268,  232  N 
Rockridge  Dr;  owner  and  builder, 
M  Desiano,   1022   Buchanan   St 

OFFICE  BUILDING  (class  B),  $411,- 
000;  N  Sutter  137.6  W  Octavia; 
owner,  American  National  Red 
Cross,  c/o  architect ;  builder,  Swln- 
erton  &  Walberg  Co.  225  Bush  St; 
architect,  Gardner  A  Dailey,  210 
Post  St. 

ALTER  APARTMENTS,  $600;  129 
18th  Ave;  owner,  A  Myers,  prem; 
day  work. 

DWELLING  (2-story,  frame),  $11,- 
000;  SW  comer  29th  and  Anza; 
owner  Katherine  Davies,  3034  (Jeary 
Blvd;  builder,  H  J  Davies  Co,  3034 
Geary  Blvd. 

ALTER  FLATS,  $750;  966  Broadway; 
owner,  Willie  May,  960  Broadway; 
builder,  Central  California  Con- 
struction  Co,  116  Erie  St. 

ALTER  DWELLING,  $2000;  2721 
Broadway:  owner,  Dr  W  Perry, 
2712  Broadway ;  day  work. 

FLATS  (2-story,  frame),  $13,750;  N 
Duncan  87  W  Dolores;  owner,  Mrs 
E  Llcciardo,  37  Mullen  St;  builder, 
Mel  W  Bosnos,  4666  Mission  St. 

DWELLING  (1-story,  frame),  $7000; 
N  Ulloa  67.6  W  29th  Ave;  owner 
and  builder  J  BJorkman,  454  Athens 


$6700  each ;  N  Ihie  Lawton  St  107.6, 
132.6  W  of  44th  Ave;  owner.  Atlas 
Realty  Co,  1500  Judah  St;  contrac- 
tor. Pacific  Coast  Construction  Co. 

MEZZANINE  FLOOR.  $760;  I960 
Mission  St;  owner,  James  Koche, 
1943  Mission;  contractor,  Bredan 
J  Murphy. 

BUILDINGS  (2-8tory,  frame)  (2). 
$14,000  each ;  SE  comer  Russia  and 
Moscow;  S  side  Russia  25  E  Mos- 
cow St;  owner  and  builder,  Ture 
BJorkman,  454  Athens  St. 

BUILDING  (class  C),  $19,000;  S 
side  Howard  St  130  E  9th  St;  own- 
er. Julius  Harband,  c/o  contractor; 
contractor,  W  C  Akard;  architect, 
Theo  Ruegg;  engineer  Hyman  Ros- 
enthal. 

RESET  PLATE  GLASS  (and  move 
door),  $500;  5312  Mission  St;  owner, 
S  LoDucca,  prem ;  contractor,  Mel 
W   Bosnos. 

ASBESTOS  SHINGLES  (on  house). 
$1150;  3083  23rd  St;  owner,  A  J 
Modani,  prem;  contractor,  United 
Roofing  St.  Siding  Co. 

ADD  BEDROOM.  $800;  115  Hale  St; 
owner  and  builder,  Joseph  Krivets, 
premises. 

REMOVE  STUCCO,  $500;  107  Gran- 
ville Way ;  owner,  J  Cavanaugh, 
premises  ;  contractor,  Wtai  Cunning- 
ham. 

NEW  FOUNDATION,  $700;  328  Phe- 
lan  Ave ;  owner  Mrs  Michels ;  prem ; 
contractor,  A  Scialaba. 

BUILDING  (1-story,  frame),  $6000; 
W  44th  Ave  216  S  Anza;  owner,  O 
Bruflat,  645  44th  Ave;  day  work; 
architect,  C  O  Clausen. 

REPAIR  (and  rehabilitate  offices), 
$950;  405  Duboce  Ave;  owner.  Pa- 
cific Tel  St,  Te»  Co,  140  New  Mont- 
gomery St;  contractor,  N  H  SJo- 
berg  &    Son. 

REPAIR  (and  rehabilitate  offices), 
$975:  2339  Pine  St;  owner.  Pacific 
Tel  &  Tel  Co,  140  New  Montgomery 

St;   contractor,   N  H   Sjoberg  &   Son. 

BUILDINGS  (1-story,  frame)  (6), 
$8800  each ;  E  line  31st  Ave  125,  150, 
175,  200,  225,  250  S  Pacheco;  owner 
and  builder,  Claude  T  Lindsay,  Inc, 
824  Taraval  St. 

BUILDING  (1-story,  frame),  $10,000; 
SE  corner  Randolph  and  Ramsell 
Sts;  owners,  Charles  T  Burke  and 
Angelo  Infusino,  708  14th  St;  con- 
tractor, Francis  O'Reilly. 

FTRE  ESCAPE,  $2000;  610  Parnassus 
St;  owner.  University  of  Califor- 
nia, 3rd  and  Parnassus ;  contractor. 
Star  Iron   Works 

BASEMENT  ROOM,  $1200;  443  42nd 
Ave;  owner,  D  H  Amey,  premises; 
contractor,  Hudsln  St  Fulton. 

REMOVE  (rear  room  and  stairs  and 
debulld),  $1200;  81  Arleta;  owner, 
C  Burges,  prem;  contractor,  Pa- 
rentl   St  Thompson. 

STAIRWAY,  ETC..  $2000;  1929  Irv- 
ing St;  owner,  E  Jackson,  prem; 
contractor,  G  J  Elklngton. 

REMOVE  STORE  FRONT  (and  alter) 
$3000;  2747  Mission  St;  owner,  San 
Francisco  Linoleum  Co,  prem;  con- 
tractor. Phoenix -Slmpton  Co. 

NEW  DOOR,  FIXTURES,  etc.,  $4500 ; 
29-31  Cumberland  St :  owner,  P  Go- 
telU.  48  Cumberland  St;'  contractor, 
Elvln  C  Stendell. 

RETAINING  WALL,  $1000;  1703 
Funston  St:  owner.  Brown,  prem; 
contractor,  K  C  Martin. 

BUILDINGS  (1-story,  frame)  (12), 
$7000  each ;  SW  comer  Castillo  and 
Velesco;  W  Castillo  St  25,  50,  75, 
100,  125,  150,  175.  200,  225,  250  S 
Velasco  Ave;  S  Velasco  Ave  75  W 
Castillo  St ;  owner  and  builder,  F  H 
Thorlnson,  205  Granada  Ave. 

CONVERT  (Into  extra  dwelling), 
$4000;  2060  Jefferson  St;  owner,  F 
L  Granuccl,  prem;  contractor,  Chas 


W  Llndqulst. 

SERVICE  STATION,  $3000;  SW  cor 
Taraval  and  15th  Ave ;  owner,  D  W 
Kenwood,  39  Cooper  Lane,  Sausa- 
llto ;  contractor,  John  Muncon  . 

REMOVE  (partitions  and  build  mes- 
zanlne),  $700;  10  Chester  Ave;  own- 
er and  builder  J  Abela.  1534  Thomas 
Ave. 


OAKLAND 


5-HED.  l-Etor>-  steel,  $12,000;  1100 
Seminarv  Ave;  owner.  Railroad 
Equip  St  Realty  Co,  1106  Broadway: 
contractor,  J  A  McNeil  Co,  436  11th 
St;  plans  by  Beatty  4  Clar,  436 
11th  St.  Alsto  1-story  steel  ware- 
house. $3000. 

SERVICE  Station,  1-story  steel,  $25.- 
000:  1-story  steel  paint  shop,  $18,- 
000:  1100  Seminary  Avenue;  owner 
Railroad  Equip  St  Realty  Co,  1106 
Broadway;  contractor.  J  A  McNeil 
Co,  436  nth  St:  plans  by  Beatty  ft 
Clar,  436  11th  St. 

GARAGE,  1-slory,  $800;  867  37th  St; 
owner,  R  P  Coleman,  947  37tjh  St; 
contractor,  J  R  C  Traylor,  3601 
Adeline   St. 

DUPLEX,  l-storv'  10-room,  $11,800; 
1995-7  C'jurtlanid  Ave;  owner,  Rcy 
R  Gordon.  1519  Alice  St;  contrac- 
tor. Chas  R  Orr,  3025  Maple  Ave 

DWELLING,  Istory  tt-room,  $12,000: 
7420  Circle  Hill  Drive;  owner,  C 
Oiaccone,  nrem ;  contractor,  Chas 
Ungaretti  St  Son.  1727  Foothill  Blvd 
archltecT,  Rav  Keefer,  770  Wesley. 

1ARDEN  house.  U190;  9»8  53rd  St: 
owner  and  builder,  Bert  L  WheaDlc 
premises. 

CHURCH,  2-.story,  $45,000;  892  36th 
St ;  owner.  New  Hope  Baptist  Ch, 
prem :  contractor.  Love  Bros,  141C 
Chestnut  St. 

DWELLING.  1 -story  6- room.  $8300; 
36.%3  Lilv  St:  owner  and  builder 
Goo  W  Linton,   6227   Hayes   St. 

SIGN,  electric,  .•ReOO:  1725  Broadway; 
owner,  C  H  Baker  Shoe  Co,  prem; 
contractor,  Neon  Malnt  Co,  75? 
Davis  St,  San  Francisco. 


BERKELEY 


Granted 

BUILDING  PERMITS 

SAN    FRANCISCO 


ALTERATIONS,  $800;  1686-88  Clca- 
traz;  owner,  J  Watkins,  premises; 
builder.  Mastercraft  Co,  842  4th 
Ave,   Oakland. 

APARTMENT  HOUSE  (4-unlt),  $18,- 
000;  1333-39  Hopkins;  owner,  R  J 
Bates,  1359  Rose  St ;  builder,  W  M 
Farris,  1550  University. 

ALTERATIONS,  $1250;  1977  Center; 
owner.  State  Farm  Insurance,  1977 
Center;  builder,  Electrical  Products 
Corp,  950  30th  St,  Oakland. 

GARAGE,  $1000;  1333-39  Hopkins  St; 
owner,  R  J  Bates,  1359  Rose  St; 
builder,  W  M  Farris,  1660  Uni- 
versity. 

ALTERATIONS,  $1000 ;  1930  Addison ; 
owner,  E  Butner.  340  19th  St,  Oak- 
land;  builder,  Frank  A  Stead,  1950 
Addison. 
ALTERATIONS,  $6000;  2962  Russell; 
owner,  Shulster,  2972  Russell  St; 
wood  Ave,  Piedmon.t 


DWELLING  (S-room),  17000;  H«U- 
bron  Tract;  owner.  Don  ICartallo; 
builder.  V  A  Cecchettlnl.  Route  1. 
Box  4490. 

DWELLING  (4-room),  $1500;  Lot  736, 
Orange  Park;  owner  and  bulklar, 
Jordan    Mickley,   lft29  Capitol   Av«i 

DWELLINGS  (5-room)  (2).  $2600 
each ;  ptn  Lot  158.  City  Flanna  No  S : 
owners  and  builders,  Frank  and 
Sam  Chilelle,  Route  8,  Box  1766. 

STORE  BUILDING,  $1800;  Lot  1, 
Altus  Acres;  owner  and  builder, 
Jacob  Lang,  2710  6th  St.  North  Sac- 
ramento. 

DWELLING  (5-room).  $7000;  Lot  71S. 
Arden  Park  Vista  Su|>dlvlslon   No 

4;  owner,  A  J  Miguel,  Route  2,  Box 
1513:  builder,  Sacramento  Asbestoe 
Company. 

DWELLING  (S-room),  $2800;  Lot  S, 
Block  8,  North  Sacramento  Sub- 
division No  8;  owner  and  bulkier, 
E  L  Brown,  P  O  Box  2,  Del  Paso 
Heights. 

DWELLING  (4-room).  flOOO;  Lot  0, 
Robla  Acres;  owner  and  buUder, 
Edgar  J  Langlals.  Route  1,  Box  604, 
Del  Paso  Heights. 

DWELLING  (4-room).  |1500;  Lot  I, 
Gould  Tract;  owner  and  buUder, 
Otto  E  Heyne,  2904  S6th  St 

ADDITION,  $1000;  ptn  Lot  1.  S  P 
Grlmsbaw  Estates ;  owner  and 
builder,  F  Morse,  Orlmshaw  Slough, 

DANCE  HALL  and  SKATING  RINK, 
$7000;  ptn  Section  17-6-6,  Franklin; 
owner  and  builder,  Lester  M  King, 
Route  1.  Box  1240,  Elk  Grove. 

DWELLING  (6-room),  $9000;  Lot  40. 
Babich  Tract ;  owner,  James  Brady. 
303  K  St;  builder,  Watson  ft  Bon- 
nie, 2719  6th  Ave. 

DWELLING  (5-room),  $2600;  Lot  17, 
Dudley  Home  Square;  owner  and 
builder,  Knud  Jensen,  Route  7,  Box 
4757,  North  Sacramento. 

DWELLING  (4-room),  $2000;  Lot  8. 
Kennedy  Acres;  owner  and  builder, 
Wm  BllUngsley,  Route  2,  Box  2286. 

DWELLING  (4-room),  $6000;  Lot  2, 
Block  3,  Subdivision  No  6.  North 
Sacramento;  owner  and  buUder,  H 
H  Kellar,  Box  171.  Fl&lr  Oaks. 

DWELLING  (4-room),  $4800;  Lot  196. 
Arcade  Park;  owner  and  builder, 
J  D  Wheat  Jr,  Rout^,  Box  1384. 


SANTA  CLARA  COUNTY 

DWELLING,  $2000;  Douglass  St,  San 
Jose;  owner  and  builder.  D  Conte, 
250  Meridian  Rd,  San  Jose. 

ADDITION,  $3000;  284A  Haael  Are. 
Campbell;  owner  and  builder,  R 
Gamble,  premi.see. 

DWELLING,  $6500;  Portola,  Los  Al- 
tos; owner  an  dbuilder,  R  Stevena, 
Box  649,  Los  Altos. 

DWELLING,  $6000;  Alvarado  St.  Loe 
Altos;  owner  and  builder.  J  Slgna. 
Route  2,  Box  377,  Los  Altos. 

DWELLING,  $9000;  Loyola  Dr,  Ix>e 
Altos;  owner  and  builder,  J  D 
Hammond,  P  O  Box  686.  BelmonL 

DWELLING,  $3000;  Ross  Rd,  Woos- 
ter  Tract:  owner  and  builder.  J 
Garcia,  3110  Ross  Rd,  San  Jose. 

DWELLING,  $7600 ;  Lot  56,  Altadena 
Ave;  owner  and  builder,  H  Webb. 
187  Mcreary  Ave,  San  Jose. 

ALTER  DWELLINGS  (9),  $1800 
each;  Lota  A  to  I.  inclusive,  Pas- 
torla   extension   off   Maude;  owner 


BUILDING 
SPECIALTIES 

STBEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANOSCO 

UNderhill   3144 


iA(^  Portable  Power  Tools 
To  Save  You  Time  and  Money 


SACRAMENTO  COUNTY 


DWELLING  (5-room),  $6500;  Lot  39. 

Carmichael      Colony;      owner     and 

builder,    Gordon     P    Marchal,    2440 

Marshall  Way. 
DWELLING    (5-room),  $6000;    Lot   4, 

Block  2,  Del   Paso  Heights;   owner 

and  builder,  L  D  Smith,  Box  3223B. 
DWELLING  (7-room),  $8000;  Lot  633, 

Carlton  Tract;  owner  and  builder. 

C  R  Hlghflll,  Route  1,  Box  2868. 
GARAGE,  $1000;   Lot  32,  Carmichael 

Colony    No  2;    owner   and    builder. 

Carl  J  Osborn,  Route  9,  Box  3662. 


165   JESSIE  ST 


5AN   FRANCISCO  S     •     SU  8361 


ALTERATIONS  (second  floor),  $15,- 
143:  660  Market  St;  owner.  Pacific 
Mutual  Life  Insurance  Co,  prem; 
contractor,  Dinwiddle  Construction 
Company. 

BUILDINGS  (1-story,  frame>  (6), 
$8800  each;  W  line  30th  Ave  50,  75 
N  Quintara;  S  line  Ortega  32.6, 
67.6,  82.6,  107.6  W  45th  Ave;  owner 
and  builder,  CHaude  T  Lindsay,  Inc, 
824  Taraval  St 

BUILDING  (1 -story,  frame),  $7800; 
E  46th  Ave  250  S  Taraval  St ;  own- 
er and  builder,  Claude  T  Undsay, 
Inc,  824  Taraval  St. 

BUILDINGS  (1-story,  frame)  (5), 
$8800  each ;  W  line  46th  Ave  125  N 
Tartival;  W  line  46th  Ave  125  S 
Santiago;  E  line  46th  Ave  68  N 
Noriega;  B  line  4eth  Ave  160  S 
Santiago;  W  line  30th  Ave  25  N 
Quintara  St;  owner  and  builder, 
Claude  T  Lindsay,  Inc,  824  Taraval. 

REMODEL  and  PARTITION.  $1000; 
259  Geary  St;  lessee.  Damner  Bros, 
239  Geary  St;  day  work;  architect, 
Charles  F  Strothoff. 

ALTERATIONS  (extend  bathroom 
and  repair  stairs),  $1500;  1930  20th 
St;  owner,  Florence  Hefllnger. 
preml-ies ;  contractor,  R  H  Kimball. 

REMODEL  (and  convert  Into  apart- 
ments), $7000:  483  Buena  Vlata 
Ave ;  owner,  N  Espln,  1846  Oough 
St-  contractor,  J  Arvid  Johnson. 

REMODEL  SHOW  WINDOWS.  $800; 
1199  Stockton  St;  owner,  Eldorado 
Market,  prem ;  contractor,  Larry  P 

Lee. 

REPAIR  (and  replace  structures), 
1800;  1329  Pierce  St:  owner,  Louis 
Verrett,  prem  :  contractor,  Termlnlx 
of  Northern  California,  Inc. 

FIREPLACE,  $8.V);  406  Stockton  St; 
owner,  Dolan  *  Callahan,  prem; 
contractor,  Carlsen  ft  Fran*. 


A  Big 

Organization 
To  Fill  Every 
Construction 
Need 


Wlieflier  your  censtruetioR  equipmeef  aeeds  are  large  or 
small,  yoe'll  fied  that  ERICO  is  ready  to  serve  you  in  a  big 
way.  Parts,  repairs,  reatols — new  aed  used  eqeipmeat.  i«- 
formation,  advice.  «eld  service  .  .  .  tfcey're  all  part  of  the 
big  ERICO  erganisatioM  geared  to  serve  yeer  every  eeed. 


Gfrir  FROM  BACON 

Mwerd  R.  laces  Cempesy 

i;»  •  r«U«m  *».,  tan  *ra«ciH*  K),  HlOTt«<h  1700 
O^I«m4  I     .     .     nil  Srik  *v*«M.  KlltoC  >.0411 

PmM*  n    .    .    was  m»tx»4  tw**!.  >»■»•  4.4tit 

«Hf»«»if  «     .     .     .     .     ITM I  tWMt.  l.*Mt 


LighWrelgKt  and  powerful  MaU 
Saws    tpeed    your    work.     Cut- 
ting   capacities    from    2"    to 
A^/l".  Some  models  male  bevel 
cuts  up  to  45  degrees.    All  cen 
be  equipped  for  cutting  metsi, 
trsnsife,  asbestos  bosrd,  groov- 
ing   concrete.     Universal   elec- 
tric motors  for  110  v.  AC-DC. 
Models  also   made   for   220  v. 
AC-DC. 


Lightweight,  easy  to  handle 
Mall  Drills.  Capacities  from 
1/4"  to  %"  in  metal.  Model 
I43T  ('/4"  capacity)  weighs 
only  4  pounds,  free  speed  of 
2S<X)  r.p.m.  Universal  motors 
to  operate  on  110  v.  AC-DC, 
soma  models  for  220  v.  AC-DC. 


T'^'C. '  ^T'TLJ^".- 


■J^-f^. 


Mall  power  chain  saws  for  quick  cutting  of  timbers  up  to  72".  Powerful 
2  cycle  gasoline  engine  .  .  .  easy  operating  anywhere.  Automatic 
clutch,  quick  indeiing,  finger  tip  throttle  control,  detachable  idler, 
handy  chain  tensioning  device. 


S««  our  compMo  tfock  of  Mall  foo/s  for  ovory 
ffidtfsfrfol  and  contfrucflon  «••.  Sfep  In  tomorrow. 


FRESNO 


RENO 


SACRAMENTO 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUSSET     STREET  •  OAKLAND    3.  CALIFORNIA 
SWEETWOOD   8877 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  14.  1947 


FRIDAY.  MARCH  14.  1947 


DAILY     PACIFIC     BUILDER 
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and  builder,  John  it  Fahey.  258 
Mathilda  Ave,  Sunnyvale. 

DAV^LL.lNa,  $10,000;  Lota  D  and  B, 
L.08  AltoB  Country  Club ;  owner  and 
builder,  A  Koxina,  IW  Church  St, 
Mt  View. 

ADD  TO  DRUO  STORE,  |7000;  Sara- 
toga -  Sunnyvale  Rd,  Cupertino ; 
owner,  R  Call,  premises;  builder, 
W  Meyer. 

WASHROOM,  $2600;  Charles  St  and 
Oakland  Highway;  owner  and 
builder.  W  H  Thonuui,  Route  2, 
Box  57B,  San  Jose. 

DWELLING.  18000;  Rldgeview  on 
Alum  Rock;  owner  and  builder,  H 
M  Llnd,  Route  1,  Box  134A.  Camp- 
bell. 

DWELLINGS  (5),  |7000  each;  Lota 
16  to  20,  Inclusive,  Los  Robles  Rd, 
Enclna  Grande  Tract;  owner  and 
builder,  Dulleck  Bros,  299S  Middle- 
field  Rd,  Palo  Alto. 

ADD  TO  WAREHOUSE,  |2000;  let 
St,  Los  Altos;  oVvner  and  builder, 
Los  Altos  Supply  Co,  162  N  1st  St, 
Los  Altos. 

8AN  CARLOS 


RUMPUS  ROOM,  $2500;  112  Arundel; 
owner  and  builder,  R  T  Pratt,  prem. 

DWELLING,  111.000;  1335  Eaton  St; 
owner  and  builder,  Lorotz  &  Suling, 
1964  Alemany  Blvd,  San  Francisco. 

DWELLING,  18000;  1330  Chestnut; 
owner  and   builder,  J  F  MacLean. 

DWELLING,  $11,000;  269  EdgehlU 
Dr;  owner  and  builder,  Raymond 
Reed. 

GARAGE.  $1000;  1100  Woodland  St; 
owner  and   builder,   E  A  Conboy. 

DWELLING,  $9000;  123  Brook;  own- 
er. F  G  Thornton;  builder,  J  Bet- 
tancourt,  422  San  Anselmo  Ave,  San 
O&rlos 

DWELLING,  $8000 ;  222  Sycamore  St ; 
owner  and  builder.  Earl  F  Chap- 
„    man. 

PALO  ALTO 


mond.  Dorothy  Pierce  to  N  H  Pierce. 
March    5,   1947— Ptn   Lot  34,  Carml- 

chael   Colony.    Harold  8   Green   to 

James  N  Morris. 
March  5,   1947— Ptn  Lot  88.  Oakvala. 

Adolph  Parks  to  whom  It  may  con- 
cern. _      ^ 
March  5,  1947— Lot  7,  Carolyn  Tnct 

Ethan  B  B^wnlng  to  whom  It  may 

concern.  ^     ,^, 

March  8,  1947— Lot  90,  West  Pacific 

Addition.  Duke  Cahill  to  J  H  Bar- 
den. 
March  5,   1947— Hollywood  Parte  Lot 

26,   2709    Florence   Way.   Donald    J 

Kramer  to  W  E  Frye. 
March    6.    1»47— Lot   14,    Fair    Vista 

Tract.    Robert   J  Benton   to   Louis 

Jansen. 
March    6,    1947  — Lot    8,    Fair    Vista 

Tract.  Walter  S  Thompson  to  Louis 

Jansen. 
March    6,    1947  — Lot    2,    Fair   Vista 

Tract.    Robert    H   Meyer   to   Louis 

Jansen.  ^ 

March    «.   1947  — Lot   16.   Fair  Vista 

Tract.   Victor  W  Tucker  to   Louis 

Jansen. 
March    6.    1947  — Lot    1,    Fair   Vista 

Tract.  Gottlieb  W  Busch  to  Louis 

Jansen. 
March  8,    1947  — Lot    10,    Fair   Vista 

Tract.  Walter  W  Glogwskl  to  Louis 

Jansen. 
March  6,  1947— Lots  15.  16.  17,  18,  19, 

20,  21,  Coloma  Terrace.  Unit  No  2. 

A  J  Hager  to  R  H  Sutter. 
March  6. 1947— Ptn  Lot  26.  Oak  Grove. 

Thomas  A   Scott  to  whom  it  may 

concern. 


SAN  MATEO  COUNTY 


ALAMEDA   COUNTY 


Recorded  Accepted 

March  IX  1947— LOT  4  BLOCK  H. 
Tract  708,  Eden  Twp.  Stanley  M 
Davis  to  whom  it  may  concern.. 

March  4.   1947 

March  18.  1947— LOTS  10  and  11  BIk 
\  Tract  744.  Eden  Twp.  F  W 
Valley  and  W  O  Lincoln  to  Val- 
ley A  Lincoln  Sc  Co -  ■■ 

'  ...March  10.  1947 

Marc^h  IS,  1947— LOTS  8  and  9  BIk 
4,  Tract  744.  Eden  Twp.  F  W 
Valley  and  W  G  Lincoln  to  Val- 
ley A  Lincoln  &  Co - 

March  11,  l947 

March  12,  1947— LOTS  27  and  28 
BIk  K.  Amd  map  Regent  Park. 
Berkeley.  Battlsta  Garello  to  C 
Ungaretti  &  Sons March  8,  1947 

March  12,  1047— PTN  LOTS  1  and 
2  BIk  3.  ppty  College  Homestead 
Assn,  Berkeley.  Lars  and  Hilda 
C  Svendsgaard  to  R  F  Johnson 
St  Son - March  12,  1947 

March  18,  1947—9088  EDWARDS 
lane.  Caetro  Valley.  Hayward. 
Herbert    C    and    Maybelle    Ruth 

Foster  to  Donald  T  Groom 

March  12,  1947 

March  13.  1947— LOT  26  BIk  116, 
Tract  B,  Berkeley  LTI  Assn,  Ber- 
keley. J  M  Walker  tc  whom  it 
may  concern March  11,  1947 


Liens  Filed 


ALTERATIONS    (business   building), 

$1500;    379  University    Ave;    owner. 

L  H  Brown,  premises;  builder,  Aro 

&  Okerman,  Box  433.  Palo  Alto. 

ALTER      RESIDENCE.      $500;       609 

Kingsley   Ave;  owner  and  builder, 

D  H  Large,  premises. 

GARDEN  HOUSE  (and  barbecue  pit) 

$3000;   1425  University  Ave;  owner, 

Berthold    Levin,    premises;  builder, 

Nichols-White,     Inc,     145     Addison 

Ava.  H 

GARAGE  and   STOREROOM.   $1600; 

2145  Webster  St;  owners,  W  H  and 

M    D    Parsons,   premises;    builder, 

Schmallng  &  Stenblt,  924  Emerson. 

ADD     TO     RESIDBaJCB.     $500;     666 

'      Hanover  St;  owner  and  builder,  F 

Arnold,  premises. 

RESIDENCE    and    GARAGE.   $7000 ; 

340  Wilton  Ave ;  owner  and  builder.  I 

Tony   D'Amlco  &   Sons.  431  Wilton 

Ave;  plans  by  B  K  Dobkowlta,  426 

Monterey  Blvd.  San  Francisco. 

RESIDENCE  and  OARAGE.  $11,600; 

360   Wilton   Ave;    owner.   A   F  Im- 

hoff.  420  Williams  St;  builder,  J  W 

Kelley. 

RESIDENCE   and  CAR  PORT,   $15.- 

000;    112  Pitman  Ave;   owner,  A  M 

McAsIan,  106  Pitman  Ave;  builder, 

W  F  Klay,  Deckeroak  Bldg. 

RESIDENCE    and    GARAGE,    $7000; 

345  Wilton  Ave;  owner  and  builder, 

Tony    D'Amico    &   Son,  431    Wilton 

Ave;  plans  by  B  K  Dobkowitz,  425 

Afonterey  Blvd,  San  Francisco. 

WORKSHOP,  $300;  463  Lytton  Ave; 

owners  and  builders,  R  W  and  J  R 

FoUmer,   premises^^ 

Completion  Notices 


Recorded  Accepted 

March    10,    1947— Lot    8.    Block    68. 
White  Oaks  Tract  Subdivision  No 

4.  D  Costantlno  to  O  D  Carper 

March    10,    1947- Lot    20.    Block   9, 
Menalto  Park.  George  Halvorsen, 
et  al.  to  John  Lar8en..March  8,  1947 
March   10,   1947— Lots  6,  7,   8,  9.  10, 
Block   7;    Lot   14,   Block    6,    Red- 
wood Manor.  M  J  King.   Inc.  to 
whom  it  may  concem.March  6,  1947 
March  11,  1947— Lot  14.  Block  6.  San 
Mateo  Knolls.  Voldemar  Nomm  to 
whom  It  may  concern.  Mar.  11.  1947 
March  11.  1947— Block  50,  Subdivi- 
sion   No   6,    MUlbrae    Highlands. 
James  W  McCare,  et  al.  to  whom 

It  may  concern _ March  3,  1947 

March  11.  1947— Lots  4  and  15.  Block 
13,  Sunnybrae.  Harry  L  Clark  to 

A  B  Dawson Jdarch  10,  1947 

March  11.  1947—80  ft  Lot  30,  San 
Mateo  Park,  also  known  as  70  W 
Poplar    Ave.    Frank    B    IngersoU 

Jr.  et  al,  to  Wm  C  Smith 

_ March  5.  1947 

March  11.  1947— Lot  75.  The  Wil- 
lows.   Robert    J    RelUy    to    J    R 

Simon March  7.  1947 

March  11,  1947— Lot  14.  15.  16.  Block 
1     52,  North  Fair  Oaks  Subdivision 
1     No  2.  James  8  Tannahlll,  et  al.  to 
whom  It  may  concern  Mar.  10,  1947 
March    11,    1947— Lot    14.    Block    6. 
Highlands  of  Emerald  Lake.  Her- 
bert A  Robertson,  et  al,  to  whom 
It  may  concern March  8,  1947 


SAN  MATEO  COUNTY 

Recorded  Amount 

March  10,  1947— Ptn  Lot  1,  Toyon 
Knolls.  H  V  Cowan  vs  John  J 
Waltman  and  Charles  L  Cavalier 
_ _$6,664.70 

March  12,  1947— Lots  8.  9.  10.  Block 
1,  Reese  Subdivision,  Redwood 
City.  C  W  Maxon  vs  Gene  Badg- 
er  $940.00 

March  12,  1947— Ptn  Lot  51,  Reese 
Subdivision.  C  W  Maxon  vs  Al- 
bert Palmtag  - $313.50 

March  12.  1947— Lot  4  and  NE  17.5 
ft  Lot  5.  Block  B.  Oak  Villa 
Homestead.  Coral  W.  Maxon  vs 
Albert  Palmtag  $189.00 


dealer,  Svendermann;  water  closet; 
wash  basin;  bath  tub;  sink;  washr 
tub. 

2900  5th  St;  owner,  Durkee's  Fa- 
mous Foods;  dealer,  Hugh  Taylor; 
water  closet;  wash  basin;  sink; 
shower. 

2813  Telegraph  Ave;  owner,  ^ ; 

dealer.  D  L  Minagglo;  water  closet; 
wash  basin ;  shower. 

1500  Fairview ;  owner.  ...„ ;  deal- 
er. D  L  Minagglo;  3  water  closets; 
3  wash  basins;  2  sinks;  2  showers. 

2248  Dwlght  Way;  owner,  Gordon r 
dealer.  W  A  Bohan;  water  closet; 
wash  basin ;  bath  tub ;  wash  tub. 

1261  Grove  St ;  owner,  A  T  Wilson ; 
dealer.  A  T  Baker;  sink. 

3200  College;  owner,  R  Bronaugh; 
dealer.  L  Y  Kruse;  watre  closet; 
w8Mh  basin;  sink;  2  showers. 

1617  LeRoy ;  owner,  Minister ;  deal- 
er, Schrlener  Plumbing  Co;  sink; 
shower. 

1368  Delaware;  owner,  J  R  HoU- 
ingsworth;  dealer,  W  MacMlllan; 
water  closet;  wash  basin;  bath  tub; 
sink ;  wash  tub. 

3045  Telegraph;  owner,  ;  deal- 
er, J  H  Jevans ;  3  wash  basins. 

2613  Ashby;  owner,  L  A  Carlson; 
dealer,  J  H  Jevans;  water  closet; 
wash  basin ;  bath  tub ;  sink. 

1924  10th  St;  owner,  N  Shalk;  deal- 
er, J  H  Jevans;  water  closet;  wash 
basin ;  bath  tub ;  wash  tub. 

3015  Garber ;  owner,  Edw  Van  Add- 
ing ;  dealer.  J  H  Jevans ;  2  sinks. 

3038  San  Pablo;  owner.  Bennitt's 
Photo  Service;  dealer,  Edw  Loebs; 
3  sinks 

449  Michigan;  owner,  R  Forbes; 
dealer,  Scott  Co;  water  closet;  wash 
basin;  bath  tub;  sirfk;  wash  tub. 

830  Bancroft  Ave;  owner,  Berkeley 
Pump  Co;  dealer,  Ed  Loebs;  4  water 
closets;  2  wash  basins;  sink. 


4  eas  op;  18  water  con.         _  ,..^     ... 

2343  Market  St;   ownar.  C»Wt«ch, 

plumber,  Durant;  3  pi  Ite:  *  wat*r 

connections.  «•..«♦««« 

5970    Channlng;    owner,    Montjoy, 

plumber.   Durant;   1  pi  fix;  *  "^^^ 

connectlonB.  **.«i4-i 

3321  Telegraph  Ave;  O'"**'* '^•*Jf! 

Cleaners;  plumber.  Durant;  2  pi  i»t 

3  gate  op;  2  water  con. 
988  53rd  St;  owner,  Bert  Wheable, 

plumber ;  2  pi  fix;  8  ga»  op; 

2  water  con.  ,  —  «  k.^. . 

2514  19th  Ave ;  owner,  J  F  Roberta . 
plumber.  George  Brown;  1  pi  fix;  « 
gas  op;  15  water  con. 


Furnace  Permits 


OAKLAND 


Release  of  Liens 


OAKLAND 


2151  Curtis  St;  owner,  L  K  Chong: 
plumber,  Jas  Smith;  1  pi  fix;  2  wa- 
ter con. 

2437  Sun  Pablo  Ave;  owner,  ; 

plumber,  Durant;  2  pi  fix;  2  gas  op; 
3  water  con. 

1423  Magnolia;  owner,  S  J  Mc- 
Chesnty;   plumber,  Dufant;  5  pi  fix; 


6121  Swainland;  owner,  Guilford; 
dealer.  Aladdin  Htg;  ""O'' Jf"""«-    . 

2533  109th  Ave;  owner.  Flashman, 
dealer.  Bav  Cities ;  floor. 

3947  Gardenia  Place;  owner,  K.ui- 
fel;  dealer  Bay  Cities;  central  heat. 

4166  St  Andfews  Rd ;  owner.  Flasn- 
man:  dealer.  Bay  Cities;   forced  air 

central  heat.  „».«■«  • 

4301  St  Andrews;  owner,  Flashman, 
dealer.  Bay  Cities;  floor. 

4005  Mavbolle;  owner.  Owen-Ham- 
ilton- dealer.  R  A  Roebtr;  floor. 


LIGHTING 

Recessed  Accent  LlghtlRQ  Ualtf 

ARCHITECTURAL 

THEATRICAL  ' 

PHOTOGRAPHIC 

Mattufocfured  Loeol/y — IwinedJafe 

Delivery 

ASSOCIATED  LIGHTING  SERVICE 

488  Bryant  St.  San  Francisco 

EXbreek  47«« 


SAN    FRANCISCO 


Recorded  Amount 
Jan  31.  1947— E  WILLIAR  150  N 
Mt  Vernon  Ave,  N  Mt  Vernon 
Ave  43-6  E  Wllllard.  Eaton  and 
Smith  to  Daniel  R  ETuckley  ..|1275 
March  5.  1947— NW  CLA.Y  ST  and 
Van  Ness  Ave  N  «3-10Mi  x  W 
1099  Jacks  &  Irvine  to  Alfred  L 
Marsten    


A  builder 
is  judged  by  his  buildings 


8AN    FRANCISCO 


SACRAMENTO  COUNTY 

Recorded 

March  1,  1947— Ptn  Lot  26,  Norwood 
Acres.    Ralph    Hertel    to   whom    It 
may  concern. 
March  3,  1947— Ptn  Lot  32,  Carmlchael 
Colony    No    2.    Vem    D    Belby    to 
whom  It  may  concern. 
March  3.  1947— Ptn  Lots  143  and  144. 
Block        ,    Oak    Grove.    Mahlon    E 
Small  III  to  whom  It  may  concern. 
March  3.   1947— Lot  55.  Marconi  Gar- 
dens. J  B  Heckes  to  Carl  L  Heckes. 
March  3.  1947— Lot  8008.  H  J  Goethe 
Co  Subdivision  No  80.  Robert  Sack- 
rider  to  Jansen  Construction  Co. 
March  3.  1947— Lot  17,  Elmurst  Court. 
Robert   W  Vogel  to    Markwart   Co. 
March    3.    1947— Lot    2402,    Elmhurst. 
Anne  Watkins  to  Nelson  &  Gandy. 
March   3,   1947— Fluorescent  lights   In 
Room  3,  8th  floor.  California  Fruit 
Exchange    Bldg.    Sacramento    Mu- 
nicipal  Utility  District  to  Leonard 
Electric  Co. 
March   4,    1947— Two   pieces   on    Lots 
659  and  562.  Cartlon  Tract.  Stanley 
J  Garflnkle  to  Cal-Westem  Build- 
ers. 
March  4.   1947— Ptn  Lot  80.  Oakdale. 
Virginia   B   Lutz  to  whom   it  may 
concern. 
March    4.    1947— Lot   51.    Arden    Park 
Vista.  Adrian  P  Staple  to  whom  it 
may  concern. 
March  4,  1947—859  Eleanodr  St.  Boyd 

O  Lester  to  Raymond    L  Harris. 
March    4.    1947— Hollywood    Park   No 
2104    Sheila  Way.    A    L  Bassanelli 
to  whom  it  may  concern. 
March   4.  1947— Ptn  Lot  5.  Block   18. 
Fair  Oaks  Addition.  H  H  Gastman 
to  whom  It  may  concern. 
March  5.  1947— Lot  2.  Block  O.  Falr- 


FOR    SALE 

TIMBERS,  wallboardH,  plambing 

riipe,  millwnrk,  and  other  bvila- 
ng  materiaU.  SALE  PRICES. 
Largf  BtcKk.^  of  *'hard  to  get** 
items. 

Wire,  write,  or  'phone  ' 
(CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAIenda  4f 77 


Recorded  Accepted 

March  12.  1947— W  81st  AVE  126,JM 
Clement  St.  Angelo  and  Puqua- 
llna  Toscanini  to  Hoffman  Const 
Company March  12.  1947 

March  12.  1947— SB  NAPLES  50 
SW  Russia  Ave.  Louis  Mazxera. 
Pasquale  Martire  and  Albert  W 
McKlnney  to  whom  It  may  con- 
cern   March  12.  1947 

March  7.  1947—3204  WASHINGTON 
St.  S  F  Society  of  the  New 
Jerusalem  to  Jack  Barren  Rfg 
Co  February    13,    1947 

1947— N  CLAT  90  W  Web- 
ster Michael  Macauley  to  Leon 
ard  Lense November  26,  1946 


ALAMEDA    COUNTY 


Recorded                                         Amount 
March   12.   1947—3666  PATTERSON 
St,  Oakland     Clifford  Electric  Co 
to   Coast    Bldg  Co,    Fred    A   and 
Amelia   M   Mangels fl98.60 


Plumbing  Permits 


BERKELEY 


2142   San  Pablo;   owner,   ..._ .-.; 

dealer,  Al  Ferrerla;  wash  basin  . 

2439  San  Pablo;  owner,  OOchlkubo; 
dealer,  Durant  Plumbing  Co;  wash 
basin;  dental  unit. 

467  Cragmont ;  owner,  R  F  Homer ; 
dealer,  J  A  Faxlo;  bath  tub. 

2039  4th  St;  owner,  ;  dealer, 

Morrill  Plumbing  Co;  lawn  sprinkler 
system. 

1806  Franklin   St;   owner,   Peaxao; 


BUILDERS  BROKERAGE  COMPANY 

1430  Alic«  Sfr««t 

OAKLAND  12.  CALIF.  TWinoaks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hard  to  Get**  items  for  you. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLJISS  CO. 

SAN  FRANCISCO.  12 


5234  MISSION  STREET 


Phone:  DEIaware  7313 


A  builder  has  no  finer  advertisement  nor  more 
severe  critic  than  his  own  buildings.  He  estab- 
lishes a  reputation  by  thinking  of  the  future, 
planning  and  building  for  comfort  and  conven- 
ience for  years  to  come.  One  way  to  increase 

the  value  of  homes 
and  buildings  is  to 
specify  built-in  tele- 
phone oudets  during 
construction.  Here's 
why! 

Built-in  telephone 

outlets  add  litde  to 
building  costs . .  much 
to  building  value. 

The  location  of  the 

telephone     can     be 

changed  or  additional 

telephones   may   be 

added   in  the  future        .  .  . 

without  teanng  up  the 

flooring  or  running 

wires  along  baseboards. 

The  convenience  of 
well  placed  telephone 
outlets  will  be  appre- 
ciated year  after  yeaf. 

Call  or  dial  local  Telephone  Business  Office. 
Ask  for  Architects'   and  Builders'   Service. 

Tho  PqcHU  Tolephono  and  ToUgraph  Co. 


IM89  Hayes;  ovner,  Coso;  dealer, 
R  A  Roeber,  tloor. 

2326  Ccloma,  uv.ner,  L  T  Hall; 
dealer,  F  E  Ntarhood;  floor. 


Electrical  Permits 


8AN    FRANCISCO 


SflSS  27th  Ave;  E  250  N  of  Tar- 
aval;  owner,  ;contractor,  Adams 

Elec  Co;  temporav  saw 

8686  801  Van  Ncsa;  owner,  Cum> 
mings:  contractor,  Bemal  Elec  On- 
4  outlets;  2pluK8. 

3687  ISSO    Fell;     owner,     Russian 
L<adles     Monastery ;     contractor,     W 
B  Baker  &  Co;  Increase  service;  fi"* 
nace. 

3688  2128  Lombard;  owner,  Marina 
Curtain  Laundry;  contractor,  W  B 
Baker  Sc   Co;    underground    service. 

3680  112Avalon;  owner,  McCarthy; 
contractor,  W  B  Baker  &  Co;  new 
Ber\'ice 

3680  3700  San  Jose;  owner,  Bernal 
Club;  contractor,  W  B  Baker  &  Co, 
outlets. 

S6B1     1112  Market;    owner,    

contractor,  W  B  Baker  Jk  Co;   spe- 
cial. 

S692-30B5      various     locations     and 

owners;  coiitractor,  W  B  Baker  & 
Co ;  motors. 

3696  1095  Market;  owner.  Water - 
berg;  contractor,  W  B  Baker  &  Co; 
4   outlets. 

3697  3368  19th  St;  owner,  Fred- 
ericks; contractor,  Star  Eiec  Co;  9 
plugs. 

S698  217  Balboa;  owner,  J  &  €-. 
Construction ;  contractor,  Star  Elec 
Co;   S  outlets;   3  bwitchea 

3600  1639  Polk;  owner.  MacFar- 
land  Candy;  ccntractor,  H  S  Tittio 
Co;  alterations. 

8700-3701  various  locations  and 
owners;  cou tractor,  Geo  F  Brayer; 
alterations. 

Holden  Analysis 

(Continued  from  Page  One) 


4esign  of  architects  in  California, 
Texas,  and  Florida  taught  large 
numbers  of  American  families  how 
to  enjoy  daylight  and  went  a  long 
way  toward  overthrowing  the  tyr- 
anny of  the  little  windowpane. 

The  war  improved  the  status  of 
the  construction  industry,  and  the 
architectural  profession  with  the 
public.  It  opened  new  opportuni- 
ties  for  design  progress.  It  also 
caused  to  be  piled  up  a  vast  ac- 
cumulation of  deferred  construc- 
tion needs  and  fil'ed  the  designers' 
offices  with  projects  most  of  which 
have  not  yet  had  a  ch&nce  to  get 
under  way. 

Postwar  recovery  has  passed 
through  its  first  phuse,  tho  phase 
of  confusion,  reconversion  oi  pro- 
ductive industry,  acute  labor  trou- 
bles, material  shortages  and  com- 
modity price  inflation.  It  is  now 
in  the  somewhat  critical  second 
phase,  the  phase  of  price  stabiliza- 
tion. The  trend  of  material  prices 
during  the  next  couple  of  months 
will  hkely  determine  whether  the 
current  recovery  of  construction 
activity  is  to  be  continuou;^  or  is 
to  be  interrupted  by  a  price-dena- 
tion  recession. 

Evidence  at  hand  points  to  ample 
production  pf  construction  mate- 
rials in  1947.  barring  seriou-i  work 
stoppages  in  producing  plarit.-i.  .\p- 
proaching  balance  of  the  demand- 
supply  situation  in  matei  ia's  should 
foreshadow  the  return  of  competi- 
tion and  material  price  stabiliza- 
tion. Tho  price  situation  has  reach- 
ed 3  critical  stage.  Stnr.K  buyinj; 
resistance  is  c'.evelopin^  and  many 
projects  are  being  pnce<l  out  of 
the  market  These  an^  the  forces 
that  make  for  ^stabilization.  If  car- 
ried too  far  they  could  produce  a 
serious  setbhck  to  construction  in- 
dustry recovery. 

From  November  &,  1940  (the  day 
price  controls  wore  removed)  to 
February  8.  the  Bureau  of  Labor 
Statistics  wnolesak  prico  index  for 
building  materials  jumped  from 
140.0  to  170.6.  An  increase  of  more 
than  30  points  in  three  monthfj  is 
something  to  worry  about.  The  in- 
crease from  V-J  day  to  la.st  No- 
vember 9,  a  15-month  period,  was 
only  28  points.  The  increase  from 
August  19.'^9  to  V-J  day  (August 
1945)  a  period  of  six  years,  was 
only  28  points. 

The  supposedly  dry  index  num- 
bers are  somewhat  more  sensation- 
al than  the  fa'ts.  Tne  Novemb-sr 
9  figure  represented  ceMing  prices; 
market  price;»  in  many  instances 
were  much  higher.  The  ii.dex  num- 
bers give  no  recognition  to  the  fact 
that  some  important  materials  have 
b*»en  sellinp:  lower  recently  in  the 
free  market  than  they  wtre  selling 
in  the  black  markets  of  last  No- 
vember. The  building  materials 
price  index  is  heavily  weighted 
with  pri?eB  of  lumber  and  paint  and 
paint  materials,  two  gmupr  of 
commodities  whose  prices  have  ris- 
en much  more  rapidly  than   most 

others.  ,       ,    * 

Nevertheless  a  price  level  for 
building  materials  88  per  cent  over 
the  1939  average  is,  I  believe,  too 
high  to  sUnd  up  under  buying  re- 
sistance and  competitive  selling 
conditions.  The  soonor  we  f^et  some 
reasonable  price  reductions  the 
better  will  be  the  construction  in- 
dustry's prospect  for  continuous 
rocovery* 


3702  1550  Taraval:  owner,  Pease; 
contractor,  Edison  Elec  Const.  Co; 
extend   sign   circuit. 

3703  Z33  Jones;  owner,  Splros 
Traulos ;  contractor,  Lund'b  Service 
Co ;    signs. 

3704  930  Innes  Ave;  owner  J 
I^n.<igan ;  contractor.  F  H  Fattln- 
ham;  8  outlets;  3  switches;  1  plug; 
service. 

3705  06  187  Laidley;  owner,  San 
Francisco  Bldg  &  Maint;  contractor, 
F  H  Fattlnham ;  10  outlets  8 
switches'  7  plugs;  service. 

3707- 370S  Madison,  W  side  75  ft 
N  of  Burrows ;  owner,  A  Nelson ; 
contractor,   F   H   Fattinbam 

.3709  101  Roanke;  owner,  San 
Francisco  Bldg  &  Maint ;  contractor, 
F  H  Fattinham ;  10  outlets ;  8  switch- 
es ;  7  plugs :  service ; 

3710  3754  Geary ;  owner,  McCallia- 
ter;  contractor,  F  H  Fattinham;  al- 
terations 

3711  2240  24th  St ;  owner,  NatM 
Lead  Co ;  contractor,  F  H  Fattinham ; 
5    push-button    stations. 

3712  1070    Folsom;     owner,     Colan 
Healing  Co;  contractor,  F  H  Fattin 
ham ;   special. 

3713-3722  vuriou.<t  locations  on 
Madison ;  owner,  S  Nelson ;  contrac- 
tor.F  H  Fattinham,  10  outlets/  7 
switches ;    8   plugs ;    service 

3723  46th  Ave  E  1«0  It  N  of  Nor- 
icga ;  owner,  Annescn ;  contractor. 
Century  Elec   Const  Co:   saw. 

3724  545  Haight ;  owner,  Granz  & 
Ehrman;  contractor.  Golden  Gate 
Elec ;    20    plugs. 

3725  604  A  Haight;  owner,  Valet 
Cle.iners ;  contractor.  Golden  Gate 
Elec  Co;   1   plug. 

3726  1135  45th  Ave;  owner,  Kemco 
r'o;  contractor.  Century  Elec  Const; 
8   nMigs. 

3727  87th  Ist  St;  owner,  R  Han- 
nath ;  contractor.  Century  Elec  Const 
Co:    special    complaint. 

3728  345  Taylor;  owner,  Mark 
Tw.ain  Parking  Lot :  contractor.  Cen- 
tury Elec  Const  Co;   alterations. 

3729  384  Post:  owner ;  con- 
tractor. Century  Elec  Const  Co; 
boUer  room. 

3730  NE  cor  Lakevlew  &  Majestic: 
owner,  01af.'i;ion :  contractor.  Century 
Elec   Constr  Co ;   service  for   saw. 

.3731  3020  Clay:  owner,  Sass;  con- 
tractor. Century  Elec  Const  Co;  mo- 
tors 

3732  cor  Veslasco  & 
er.  contractor, 
temporarv  saw. 

3733  490    So    Van 
Norwalk  Oil:  contractor 
tenance:   signs. 

3734  3735  various  locations;  own- 
er, Dohbs  &  Applebee;  contractor. 
Pacific  Elec  Constr  Co;  alteration^. 

3736  1794  Haight ;  owner.  Askew  ; 
contractor,  Pac  E!lcc  Const  Co ;  6  out- 
lets. 

3737  717  Market;  owner  S  side  200 
ft  N  of  3rd  St;  contractor,  Severin 
Elec  Co;  spedaL 

3738  Civic  Hall;  owner,  San  Fran- 
cisco City;  contractor,  C  J  Hol«- 
muller;    temporary    lighting. 


S7S0  135  Locust;  owner,  Redmond; 
contractor.  Eureka  Elec  Co;  4  out- 
leta;  S  swltchei);  i  plugs;  in  service. 

3740  3065  Jackson;  owner.  Miss 
Burke;  contractor,  Calif  Elec  Const 
Co ;  new  sorvlce ;  meter  board. 

3741  1609  Haight  St;  owner.  Lew- 
is; contractor,  Neon  Maintenance; 
eijrns.   .,  >■     -  J0    ■ 

3742  5172  8rd  St ;  owner,  Esposto ; 
contractor.  Neon  Mavnt  Corp;  signa 

3743-3744  405  DuBoce  &  2380  Pine; 
owner,  F'  T  *  T  Co;  coniractor.  L 
Roy    Mosen ,   alterations. 

3745  355  Stockton;  owner.  Pan 
American ;  contractor.  Central  Elec 
Co;  2  outlets;  6  swishes;  4  plugs; 
motors. 

.3746  2791  Sutter;  owner,  Whitley; 
contractor,  Frank  J  Klimm  Co;8er- 
vice:    power    meter    loop. 

3747  2260  Palou  Ave;  owner,  Ap- 
parel Cleaners ;  contractor,  F  J 
Klimm   Co:   motors. 

3748-3749  36  5th  St  &867  Market, 
owner.  Hale  Bros^  contractor,  Pac 
Elec  &  Mech ;  fixtures  installation. 

3750  3721  Buchanan ;  owner,  Del- 
nesB  Rust;  contractor,  Pac  Elec  & 
Mech   Co;   10  outlets. 


locations     and 
Schlmetschek ; 


locations 


and 
Co; 


3751  1444  ISth  Ave;  owner.  Ross; 
contractor.  Pac  El«c  A  Mech  Co;  12 
outlets;   JO  switches;   12  plugs. 

3752  NE    cor   Jackson    ft    Mason; 

owner,  ;  contractor,   Pac  Elec  & 

Mech;    78    outlets;    84    switches;    114 
plugs. 

3753  1S6  Laidley  fit;  owner,  Seg- 
aetti ;  contractor,  M  Schimetschek ;  4 
outlets;  4  switches;  2  plugs;  service 

3754-3755       various 
owners;  contractor,  M 
alterations. 

3756-3757       various 
owners;  Contractor,  Adams  BUec 
temporary    Faw. 

3758  2400  10th  Ave;  owner,  Burke 
Const  Co;  contractor,  Adams  Elec 
Co;   4   plugs:   alterations. 

3759  80  Sea  View  Drive;  owner, 
Rubenstein ;  contractor.  Malm  and 
Welter:  1  plug. 

3760  50  Taylor  St,  owner,  Empire 
Jewelry  Co;  contractor.  Malm  and 
Welter;   1   outlet. 

3761  470  Polk  St;  owner,  Marty 
Inn;  contractor.  Malm  ft  Welter;  2 
outlets ;  2  plugs. 

3762  486  Ellis  •  St ;  owner.  Come- 
back Club;  contractor.  Malm  ft  Wel- 
ter; 4  plugs. 


3763  826  Irving  St;  owner.  Carlo; 
contractor,  Mahuney  Elec  Co;  1  out- 
let: 1  plug:  motors. 

3764  1437  Innes  Ave;  owner,  O 
Mack;  contractor,  Mahoney  Elec  Co; 
5  Cvitlets:  5  switches;  11  piugrs ;  serv- 
ice 

3765  55  Ridge  Lane;  owner,  Lucas 
contractor,  Mahoney  Elec  Co;  11  out- 
lets; 0  switches;    10  plugs;  service 

3766  S600  Ulloa;  owner,  B  Garbar; 
contract(.r,  Mahoney  Elec  Co;  ser\'- 
ice;  meter  socket. 

3767  Russia  SE  cor  Athens:  own- 
er,     ;   contractor,  A  J  Ferrera, 

temp  saw. 

3768  Thornton    SE    Cor    Topeka; 

owner,  ;  contractor.  A  J  Ferrera; 

temp  saw. 

3760  1353  Gear^-;  owner,  Mercer; 
contractor,  Edison  Elec  Co;  10  out- 
lets. 

3770  1104  Holllster;  owner.  Carlo 
Arba.«cttl;  contractor,  P  ft  J  Elec  Co; 
4  outlets;  8  switches;  7  plugs. 

3771  812  Douglas;  owner.  Davis; 
contractor.  Arc  Eltc  Co;  1  outlet;  1 
switch ;  4  plugs. 

8772  Vienna  W  tide  280  N  of  Ava- 
lon;  owner,  O'Neil;  contractor.  Arc 
Elec  Co;   temp  saw.  ^____ 


VICENTE  STREET  OUTFALL  (WEST  SUNSET,  SECTION  B) 


Coatollo;  own- 
Ace    Elec    Co: 

Ness ;     owner. 
Neon  Main- 


Low  and  Only   Bidders 

Vicente  Street  Outfall  Sewer  (West 
Sunset.    Section    B);    Spso.    10.034 

Cost,  1150.865.00 

SAN  FRANCISCO.  Calif. 

Owner  —  City  and  County  of  Ban 
Francisco.  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Francisco.  Calif. 

City  Engr— Ralph  Wadswortjh,  City 
Hall,  San  Francisco,  Calif. 

Low  Bidder— Healy  -  Tlbbltts  Cons'r. 
Co.,    Ill    Brannan    Et.,    San    Fran- 
cisco, Calif.,  1150,865. 
The  work  involves: 

(1)  lump  sum,  outlet  structure; 

(2)  12  each  16-ft.  concrete  piles; 

(3)  35  each  23-ft.  concrete  piles; 

(4)  5  each  concrete  sheet  piles; 

(5)  lump  sum,  cap  for  sheet  piles; 
<6)  822    lin.    ft.    5-ft    diamster   cen- 

trlfugally   spun   reinforced   con- 
crete pipe  sewer; 

(A) 


(7) 

(8) 
(0) 


(10) 
(11) 

(12) 

(13 

(14) 

(16) 
(16) 

(17) 

(18) 


(10) 


17  each  cradle  for  5-ft.  diameter 
pipe  sewer; 

lump  sum.  transition  structure; 
875   lin.    ft.    6-ft.   6-ln.    diameter 
centrif ugally    spun    rei&f oroed 
concrete  pipe  sewer; 
lump  sum,  overflow  structure; 
2   each   manhole   base   for  6-ft. 
diameter  pipe  sewer; 
2   each    manhole   base  fo    rt-ft 
6-in.  diameter  pip>e  sewer; 
30  lin.   ft.   manholes   on   concrete 

bftSfi  * 

70   lin.    ft.    10-in.    vitrified   clay 

pipe  culvert; 

2  each  catcbbasln  traps; 

45    lin.    ft.    12-ln.    vitrified    clay 

pipe  sewer; 

16    lin.    ft.   8-in.   cast   iron   pipe 

sewer ; 

25  lin.   ft   24-in.   cast  iron   pipe 

sewer; 

lump   sum,   removal  of  existing 


(1) 

(2)„ 

(8) 

(4) 

(5) 

(6) 

(7) 

(8) 

(0) 

(10) 

(11)...„. 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(10)..._ 

(20) 

(21) 


117,000.00 
200.00 
800.00 
400.00 
1,800.00 
50.00 
550.00 
6,000.00 
55.60 
7,600.00 
250.00 
800.00 
80.00 
8.00 
100.00 
0.00 
300.00 
4.00 
2.000.00 
4.000.00 
4.000.00 


(B) 
7,600.00 
160.00 
170.00 
330.00 
2,350.00 
70.00 
500.00 
2,400.00 
70.00 
4.600.00 
340.00 
600.00 
27.00 
0.00 
66.00 
15.00 
240.00 
20.00 
1,500.00 
2,80a00 
1,300.00 


(C) 
$11,500.00 
160.00 
230.00 
520.00 
1.280.00 
57.00 
400.00 
4,100.00 
67.00 
5.600.00 
320.00 
380.00 
16.00 
4.70 
45.00 
8.60 
110.00 
18.00 
1,370.00 
2,600.00 
1,400.00 


(D) 
111,037.00     J 
160.00 
100.00 
368.00 
1,000.00 
54.00 
600.00 
4,140.00 
74.00 
8,054.00 
404.00 
584.00 
16.00 
12.00 
2&00 
15.00 
240.00 
82.00 
1,800.00 
2,000.00 
1,000.00 


(E) 
0,660.00    J 
320.00 
348.00 
727.00 
880.50 
70.50 
368.00 
4,100.00 
68.50 
7,028.00 
345.00 
405.00 
17.00 
5.B0 
20.00 
1S.B0 

ler.oo 

18.00 

886.00 

2,100.00 

060.00 


24-in.  cast  iron  pipe  storm  sewer 

(20)  lump  sum.  flushing  system; 

(21)  lump  sum,  traffic  routing  work. 
Total  bids  submitted  Mar  12  were : 

(A)  Healy  -  Tibbltts  Constr.  Co..  San 
Francisco,   Calif..   1150,865. 

(B)  M.   ft   K.   Corp.,    San   Francisco, 
Calif.,   $163,606. 

(C)  Chas.  L   Harr.ey,  San  Francisco, 
Calif.,    8164.187.60. 

(D)  M.  J.  Lvneh,  San  Francisco,  Cal.. 
$166,607. 

(E)  Martin    Murphy   and    Robt.    Mc- 
Nalr.  San  Francisco,  Cal.,  f  ir2,61C.5C 

(F)  Morrison    -    Knudson    Co.,    San 
Frauclhco,   Calif..  $180,065. 

(G)  Eaton    &    Smith,   San   Francisco, 
Calif..   $105,536. 

(H)    DeLuca  ft   Son,   San   Francisco. 

Calif..  (220,405.27. 
(It   Duncanson  •  Uarrelson  Co.,  San 

Francisco,  Calif.,   $252,801. 

Unit  pricfs  fellow : 

fG)  (H) 

7,704.00     $14,682.20 
286.54 


(F) 
0,300.00 
225.00 
300.00 
400.00 
1,200.00 
67.00 
700.00 
6,000.00 
68.00 
7.100.00 
000.00 
1,000.00 
35.00 
8.00 
176.00 
12.00 
160.00 
16.00 
2,000.00 
2.500.00 
81000.00 


283.00 
324.00 
442.00 
1,634.00 
70.00 
806.00 
5,760.00 
83.00 
5,727.00 
313.00 
342.00 
52.00 
4.00 
58.00 
12.00 
148.00 
16.00 
2,404.00 
3,682.00 
1,788.00 


308.84 
425.53 
807.66 
87.53 
540.37 
5,541.53 
87.78 
8,383.04 
225.00 
275.00 
10.00 
7.50 
75.00 
15.00 
1B0.00 
25.00 
1,648.23 
6,030.67 
6,500.00 


(I) 
$10,000.00 
160.00 
150.00 
850.00 
3,000.00 
180.00 
450.00 
6.000.00 
115.00 
10.000.00 
1.200.00 
1,250.00 
16.00 
13.00 
400.00 
16.00 
260.00 
16.00 
2.700.00 
4,250.00 
2.600.00 


FIVE  BRIDGES,  SOLANO  COUNTY,  CALIFORNIA 


3/17/47  •     33 

Low  and  Only  Bidders  (Unit  Prioee) 
Bridges  (5)  Cost  ttBASO 

SOLANO  CO..  Calif.   Across  Pleasan: 

Creek,  Alamo  Creek  and  tributary 

to  F^utah  Creek,  bet.  1.5  and  14  lai. 

northwest  of  VacavlUe 
Owner— State  of  California,  Division 

of  Highways.   Public  Works  Bldg., 

Sacramento,   Calif. 
State  Highway  Engr— G.   T.   McCov 

Public   Works   Bldg,   S.acramento. 
Five   bridgei. 
Low   Bidder— Bati  Rocca   and  O. 

(A) 
(1) , $  8,500.00 


Avenue.  Santa 


Carr.  i333  Burbank 
Rosa.  Calif.,  185.420. 
The   work   involves : 

(1)  remove   existing   bridges: 

(2)  800  cu.  yds.  structure  excavation; 

(3)  055  cu.  yds.  class  A  portland  ce- 
ment concrete ; 

(4)  638  lin.  ft.   concrete  railing; 

(5)  1560  Un.  ft.  furnish   concrete  pil- 
ing; 

(6)  43  each  drive  piles; 

(7)  152,000  lbs.   furnish  bar  reinforc- 
ing steel ; 
152,000  lbs.  place  bar  reinforcing 


steel : 
(0)  engineer's  office. 

Total  bids  submitted  Mar.  13  were: 
(A)    Bati    Rocca    and    O.    M.    Carr, 

Santa   Rosa,   Calif.,   $85,420. 
(B>    Dan    Caputo,    San    Jope,    Calif., 

$86,766 

(C)  Brickson.  Phillips  and  Weisberg, 
Oakland.  Calif..  $88,660.2a 

(D)  Chas.  MacCIosky  Co..  San  Fran- 
cisco,  Calif.,  $80,400. 

(E)  CThittenden    ft    Chittenden,    Au- 
burn, Calif.,  $02,461. 

(F)  Ted  F.  Baun,  Fresno.  Calif.,  $86,- 


41800. 

(0)  A.  L.  Miller,  Sacramento.  Caltf., 
$00,186. 

(H)  Carl  N.  Swenson  Co.,  San  Jose, 
Calif.,  $100,418. 

(1)  Clay   Bennett   Constr.   Co.,   Red- 
wood  City,  Calif.,  $100,721. 

(J)  E.  H.  Peterson  ft  Son,  San  Pablo, 

Call/.,  $110,268. 
(K)  North U^  Constr.  Co.,  Long  Beach 

Calif.,  $110,828. 
(L)  Butte  Constr.  Co..  San  Francisco 

Calif.,  $126,684. 

Unit   prices   were: 

(J)  (K)  (L) 

I  6.060.00     $  6.870  00     $16,000.00 

8.50  7.00  20.00 

71.50  78.00  58.00 

0.00  8.50  600 

3.40  5.75  8.50 

173.00  146.00  150.00 

.07  .088  .07 

.04  .026  .03 

2,000.00  1,725.00  2,000.00 


RIGID  FRAME  STEEL  BUILDINGS  now 
...  40'  0"  —  50'  0"  —  60'  0"  —  70* 


•vailable  out  of  stock  for  immediate  delivery 
0"  —  80*  0"  —  90'  0"  or  100'  0"  Spans,  any 


length.  Complete  wHh  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


The  latest  develop- 
ment in  modern  steel 
bnildingSss. 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel 
ings    *    Bridges    *    Barges 
Serrice  Stations 
Storage  Tanks 


StMl  Bund- 
Dredges    • 
Plate  Work    •    Steel 
Steel  and  Sheet  Metal 


Products    *    Miscellaneous  Iron    •    Truck 
Tanks  *  Road  Machinery. 


PHONE  TEMPLEBAR  0160 


OAKLAND.  CALIFORNIA 


I 


I 
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8778  106  3rd  3t;  own«r,  Jocky 
Club;  contractor,  B«mal  Elec  Co;  1 
plug. 

3774  832  Church  St;  owner,  Tipton 
Paint  Co;  contractor,  Wonderlite 
Neun  Prod  Co;   sign. 

3776     188    Druinm    Street;    own^ri 

;   contractor,  Wonderllte   Neon 

Prod  Co;  sign. 

3776  1501  Phelps;  owner,  Servlca 
Industries;  contractor,  W  B  Baker; 
olteratlons. 

3777  2008  Union  St;  owner.  ; 

contractor,  Casey  Elec  Co;  5  outlets; 
4  plugs. 

3778  16B4  Golden  Gat^  Ave;  own- 
er,   :  contractor,  Casey  HJIec  Co; 

nriotors;  boiler  pump. 

3770-80  Various  locations  and  own- 
ers; contractor.  B  J  Doherty;  range. 

3781  648  Mission  St;  owner,  Ansco 
Co :  contractor,  Ets-Hokin  &.  Galvan ; 
10  outlets;  4  switches;  1  plug. 

3782  fi700  3rd    St;    owner, 

contractor,    ICts-Hokln    and    Galvar ; 
temp  lights. 

3783  Bldg  3,  Area  1.  Apparel  City; 
owner.  Bernstein  Bros;  contractor, 
Ets-Hckln  A  Galvan;  17  outlets;  4 
awltche.i;  9  plugs. 

3784  176  First  St;  owner,  Marler 
Bngraging  Co;  contractor,  California 
Elec  Constr  Co;  motors;  provide  me- 


ter loops  on  AC  feeder.  - 

8785  650  Potrero;  owner,  Antone 
P'eterson  &  Sons:  contractor,  Atlas 
Htg  &.  Vent  Co ;  motors, 

8786  1289  Fillmoie;  owner,  Denny  ■ 
contractor.  Dowd-Seid  Elec  Co;  3 
outlets;  I  plugs 

3787  336  Church;  owner,  Thomp- 
son; contractor,  J  K  Herzog  Elec  Co; 

2  plugs. 

8788  841  Clement;  owner.  Ernie's 
Liquor;  contractor,  Bedford  B1«JC  Co; 
4  outlets;  sign  circuit 

3789  841  Clement;  owner,  Ernies 
Liquor;  contractor,  Bedford  Elec  Co; 
2  switches;  3  plugs;  motors. 

3790  1414  Polk  St;  owner,  Dr  Do- 
lan;  contractor.  Edison  Electric  Co; 
sign  circuit. 


OAKLAND 


44756  W  Franklin  N  of  Hobart; 
owner.  Insurance  Securities  Inc , 
contractor,    Scott-Buttner;    fixtures. 

44756  1203  Broadway;  owner.  M  K 
Tlschler;  contractor.  Havens  and 
Wade    fixtures. 

447B7  1021  7th  hi;  owner.  Mills; 
contractor.   Bushman   Elec;   fixtures 

44758  1021  7th  St:  owner,  Mills; 
contractor.  Bushman  Elec;  outlets; 
plugs. 

44759  4232    Oakmore    Rd;    owner. 


CLASSMED  ADVERTISING 


1—    MISCELLANEOUS 


Are  you  Interested  In  well -trained 
qualified      men?        SUPERINTEND- 
ENTS, ARCHITECTS,  ENOINSSRS. 
DRAFTSMEN.    SURVEYORS.  ESTI- 
MATORS.    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELJ>. 
For  further  Information  call 
E.   STEVENS,  OArfleld  1617 
Technical  Position*  Agoney 


BOOKKEtPINQ  SERVICE 
All  taxes,  payrolls  for  buolneaa  firms, 
contractoni  and  Individual*.    No  ac- 
count too  large  or  too  *mall.    SEa- 
brlght   4462.  (tf) 


EXPERT  DRAFTING  SERVICES. 
FRSSE  ULNCE.  Phon*  ORayaton* 
4248.  (tf) 


AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quanUty  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  atandard  dimension.  Phone 
Mr.  Crandall.  SUtter  8366.  (tf ) 


LUMBER  -  BLDG.  MATERIAL: 
Fir  Dimension,  specified  length;  Fir, 
timbers  plank;  Fir,  beards;  klln-drled 
Common  Pine;  Shingles;  Insulation 
Board:  Plywood;  Yellow  Pine  hard- 
wood flooring:  Metal  Lath:  Pine  Sid- 
inp;  Sheet  Rock;  OaklHoor;  DIMEN- 
SION FIR,  RANDOM  LENGTHS.  No. 
3   COMMON  AND   BETTER,   $62.00. 

Associated  Contractors'  Service 
971  Sutter  St..  S.  F.  9— PRospect  4500 


2—     HELP  WANTED 

Experienced     Salesman    and    Estl 
mator  for  contract  and  retail  Vene 
tian  blinds  and  window  shades.  State 
previous  experience  and  starting  sal- 
ary expected.  Permanent.  Salary  open. 
Box  314.  Dally  Pacific  Builder.        8/17 

3— POSITION  WANTED 


</4-INCH   PLYWOOD 

New    Colma   Mill  k,    Lumber    Co., 

Daly  City.   Telephone  DE.   8344.  De- 

coto,    Calif.,   Telephone   Decoto   287L 

8/14/47 

CALCULATOR,  practically  new. 
Model  D-8  Frlden.  $400.  C.  E.  Rand- 
lett.  2666  El  Camlno  Real,  Redwood 
City. (3/20) 


Morrison;    contractor.    E    F    Dreycr; 
range. 

44760  E  14th  &  87th  Ave;  owner. 
Ernest  Fenner;  contractor.  Pac  Elec 
&  Mech ;  fixtures. 

44761  920O  Skyline  Blvd;  owner, 
Brass  Constr  Co;  contractor.  Pacific 
Elec  6t  Mech  Co;  fixtures;  new  in- 
stallation. 

44782  217  Fifth  St;  owner,  ohn 
Potter;  contractor,  Pac  Elec  &  Mech; 
ulteraiions. 

44763    6528  Telegraph;  owner, 
contractor,    Modern    Neon ;   signs. 

447S4  5110  Telegraph;  owner.  Tow- 
er Theatre;  contractor,  Wonderllte 
Neon  Prod ;  signs ;   new  Installation. 

44765  8114  Sunklst;  owner,  M  J 
Marquis;  contractor,  Haynes  Elec- 
fixtures. 

44766  8114    Sunklst;    owner.    M   J 
Marquis;    contractor,    Haynes    Elec; 
outlets:     switches;     plugs;     new     in 
stallatlons. 

44767  4011  Allendale;  owner,  Mrs 
A  E  Rove ;  contractor.  Haynes  Elec ; 
service. 

44768  1725  Broadway;  owner.  C  H 
Baker  Shoe  Store;  contractor.  Neon 
Maintenance  Ccrp;    sign. 

44769  lOOC  106th  Ave  ; owner,  Han- 
sen; contractor,  Broadman  Electric, 
outlets:  switches;  plugs;  alterations; 
addition. 

44770  714  West  St;  owner.  Christ- 
man;  contractor,  C  A  Langlais;  out- 
lets; switches. 

44771  1106  Foothill  Blvd;  owner. 
Mrs  Iiourey;  contractor,  Flagler  El; 
plugs. 

44772  5S6  Lake  Park  Ave;  owner, 
Maclntyre;  contractor.  Paramount;, 
alteration*. 

44773  10508  Dar.te;  owner,  L«ster 
Sollar;  contiil;tor.  Paramount;  out- 
lets; switches;  plugs. 

44774  8029  E  14th  St;  owner,  E  W 
Stetson ;  contractor,  Johnston  Elec ; 
outlets ;    switches ;   motors. 


POSITIONS   OPEN 


44776  5060  DuhUn  ;owner,  R  J 
Peirce ;  contractor.  Johnston  Elec ; 
service  for  saw. 

44776  1319  Frultvale  Ave;  orwnar, 
Tamale  Tnn ;  contractor,  DelMonte ; 
sign. 

44777  4588  B  14th  8t;  owner,  Ar- 
thur Tamale  Parlor;  contractor,  Del- 
Monte  ;   sign. 

44778  1926  Broadway;  owner,  H  J 
Kaiser:  contractor.  Spott  Elec;  new 
installation. 

44779  85th  Ave  and  San  Leandro; 
owner.  Montgomery  Ward  and  Co; 
contractor.  California  Elec;  alter. 

44780  476  13th  St;  owner.  Singer 
Sewing  Machine;  contractor,  Calif 
Elec  Co;  fixtures. 


BERKELEY 


1  Y/kLE  FORK  LIFT,  Model  K-31. 
ARS  6  With  Gas  Electric  Conversion. 
Excellent  condition;  $2500.00.  Call 
TWlnoaks  6096.  (8/17 » 


Experienced   purchasing  agent   de- 
sires position  with  reliable  construc- 
tion concern.   Willing   to   travel.  Re- 
ply Box  810  Daily  Pacific  Builder. 
8/14/47 

ARCHITBCrrURAL  DESIGNER.  12 
years'  experience  in  detailing,  work- 
ing drawings,  perspectives,  small 
homes,  etc.,  would  like  free  lance 
work.  Phone  BAyvlew  8669.  8/18 

S^         FOR  RENT 

LUMBER  HANDLING '  E(3UIP- 
MENT:  CARRIERS.  STACKERS 
TRUCKS.  Padflo  Carrtors.  Oaklana 
KE  4-1661. 

COMPLETELY  EQUIPPED  C'AB^ 
INET  SHOP.  Immediate  occupancy. 
Reply  Box  318,  c/o  Daily  Pacific 
Builder 8/20/47 

6—         FOR  SALE 

Corrugated  ALUMINITM  SHEETS. 
19  gauge,  .036-in.  45Hx96-in.  Alum- 
inum Products  Co..  8245  16th  Street 
Phone  UNdcrhill  2166  or  SUtter  6700. 


P.  &  H.  Crane,  150  Model,  %-yd 
McCaffery  bucket,  3S-ft.  boom,  mo- 
bile ;  good  tires ;  ready  for  use.  Price, 
$4,000.  George  Foml,  1379  62nd  Ave., 
Emeryville.  Calif.  Phone  OLympic 
7410. 8/19/47 

Marf>hRli  .SfearnH  wall  bed  and  door. 

A-1  condition.  Complete  with  hard- 
ware. Ready  to  install.  Phone  DEla- 
ware  9564.  3/17/47 


8-616  — JR.  ENGR.,  young  grad.. 
with  interest  in  accounting  for  valua- 
tion work.  Salary  open  .Apply  by 
letter.  Northern  California. 

S-609— MECHL.  DRAFTSJiIAN,  ex- 
perienced on  material  handling  equip- 
ment, for  plant  layouts  and  details. 
Salary  open.  San  Francisco. 

S-420-B— SALESMAN,  26-36  years 
old,  with  some  tech.  training  and  in- 
terested in  a  perm,  business  oppor- 
tunity. San  Francisco. 

ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(A9«iiey) 

Newton  D.  Cook,  Mgr. 

S7  POST  ST.  S.  P.  4 

GAr««ld  924t 


2821  Regent;  owner « ;  con- 
tractor, Rochester  Electric ;  2  outlets ; 
1  switch;  2  fixtures;  7  plugs;  2  cir- 
cuits. 

1711  Oregon ;  owner  and  contractor, 
H  L  Perrillist;  5  outlets;  S  switches; 
5  fixtures;  6  plugs. 

2626  San  Pablo;  owner,  Lee's  Auto 
Repair  Co ;  contractor.  Spott  Electric ; 
1  motor. 

1899  Oxford;  owner,  ;  con- 
tractor. Monzo  Electric;  1  motor. 

2900  5th  St;  owner  and  contractor, 
Durkee's  Famous  Foods;  12  outlets; 
51  fixtures. 

2144  Byron;  owner.  Assembly  of 
God  Church;  contractor.  El  Cerrito 
Electric;  26  fixtures;  1  motor. 

2341  Spaulding ;  owner,  L  J  Mullen  r 
contractor,  EI  Cerrito  Electric ;  1  out- 
let; 1  switch;  3  plugs. 

2408  7th  St;  owner,  J  M  Walker; 
contractor,  El  Cerrito  Electric ;  9  fix- 
tures. 

1414  Walnut  St;  owner,  Berkeley 
Board  of  Education ;  contractor  Serv- 
ice Heat  &  Power;  2  transformers. 

1816  Bancroft;  owner,  Hemer;  con- 
tractor. El  Cerrito  Electric;  3  fix- 
tures. 

2316  6th  St;  owner,  J  M  Walker; 
contratcor.  El  Cerrito  Electric;  8  fix- 
tures. 

1898  University;  owner ™;  con- 


tractor.  El  Cerrito    Electric;    1    fix- 
ture; 1  plugs. 

1835  Harmon;  owner.  J  M  Walker; 
contractor.  El  Cerrito  Electric;  4  out- 
lets ;  4  fixtures ;  1  plug. 

1171  Sterling:  owner,  W  MacMiU»n: 
contractor.  Parkhurst  Electric;  tem- 
porary service. 

1619  Grove;  owner,  M  M  Haglo; 
contractor,  Gardner  Electric;  8  out- 
lets; 8  switches;  14  plugs;  6  circuits. 

3201  Shattuck;  owner,  ;  con- 
tractor, Gardner  Electric;  1  motor. 


A  I.  I   M  1  \  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOPS 

GREEN  HOUSES 

For  catimatcf,  or  •ngine«ring  daaUpu 
covering  ■  complet*  inataliation,  inclod- 
ing  (hctt  mctai  rcquiramanu  .  .  . 

CALL  .  .  .  EXBROOK  11S5 

Exclusive   DUtributora   for 
Northern   Calilomia 

McKune  Metal  Products  Co. 

266  Tehama  St.,  San  Pranctsce.  3 


FORM     CLAMPS 

SNAP     TIES 


SCREED     SUPPORTS 


ALUMINUM  Roofing  Sheets,  26-ln. 
X  6-ft.,  82.16  per  sheet;  26-in.  x  8-ft.. 
83.15  per  sheet;  26-ln.   x  10- In..  8388 
per  "jheet.    Immediate  delivery. 
GILLON  LUMBER  CO. 
Geary  Blvd.  at  4th  Ave.  SK.  8816 

8/19/47 


PRE-FABRICATED  wood  frame, 
corrugated  iron  bulldlugs.  110x405-ft 
K.D.  new.  Packed  in  31  crates  build- 
ing complete.  Has  no  side  walls;  815,- 
000.  W.  E.  Scott,  20O9  Shattuck  Ave.. 
Beriteley  4.  Calif.  Phone  THomwall 
5911.  (3/20) 


PLYWOOD 

%-lnch  and  %-inch  plain  or  resin 
sealed  plywood  available  in  truck  or 
carload  lots.  State  amount  and  write 
for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and  Frultridge  Road 

Phone  Sacramento  6-6479 
P.  O.  Box  649  Sacramento.  Calif. 


C.  p.  CONCRETE  EQUIPMENT  CO. 

1385  W.  16th  St.    •    OAKLAND.  CALIF. 
Phone  TEmplebar  1405 


BY    MVLLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Wall   Cablnott 

Floor  Coblnets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdorhlll  2727 


THE  FACILITIES  of  our  organization  are  at  your 
service  for  the  fabrication  of  metal  buildings  of 
all  types.  Economically  produced  . . .  they  offer 
Aew  efficiency  and  economy  to  the  operator,  too. 

Diaplay  Building*;  Mmtal  Canopimt;  Steml  FabricaUd  Build- 
ingg;  Flat  Panml  Type  Buildiaga . . .  bailt  to  apecification.  For 
comphtm  informatton  write,  pbotxm 

Michel  a  Pieffer  Iron  Works,  Inc. 

W.  A.  lAMKS,  Manager  St—I  BuUding  DItMou 

T«ntk  and  HaxxiMa  Struts,  San  Fsanoitoo  3,  Caliioxaia 

T«l«phoM  MAxk«t  8966 


RECEIVED 
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PLANS  and 
Speculations 


The  California  Institute  of 
Flamcproofing  recently  requested 
that  the  city  fii'3  conriinissicn  ac- 
cept flameproofing  done  only  by 
companies  and  with  chemicals  ap- 
proved by  the  state  fire  marshal. 
oOo 

Sacramento  AVC  has  endorsed 
construction  of  a  million  acre-foot 
dam  at  Folsom  in  Sacramento  Co. 

OQO 

Other  sites  be£idf;s  Del  Monte 
will  be  considered  by  a  house  arm- 
ed .services  subcommitle<^  fcr  the 
multi-million  dollar  naval  postgrad- 
uate school. 

oOo 
Water  impounded  behind  Shasta 
Dam  on  the  upper  Sacramento  Riv- 
er will  measure  almost  as  much  as 
during  an  average  year  at  the  end 
of  this  month,  a  lecreation  bureau 
official  predicted. 

oOo 
Preliminarv    actions    have    been 
taken  toward  widening  of  12th  St. 
in  Sacramento. 

oOo 
A  preliminary  report  by  Statt 
Engineer  Ed  Hyatt  on  feasibility 
of  constructing  a  series  of  small 
dams  on  Lo8  Gatoo  Creek  hap  been 
scheduled  to  be  presented  to  Hen- 
ate  and  assembly  committee»  con- 
sidering re-routing  of  the  Los  Gat- 
OB-Sfinta  Crur.  higrhway  where  it 
would  interfere  with  the  proposed 
■  site  of  a  large  dam. 

oOo 

Kern  County  supervisors  have 
memoralized  the  state  water  re- 
sources board  to  recommend  that 
congress  appropiiate  funds  for 
early  construction  of  the  Keni  Riv- 
er flood  control  project. 

OQO 

M.  Dean  McCauley  h;iB  been  ap- 
pointed to  Fresno  County's  newly- 
created  post  cf  postwar  projects 
administrator,  on  a  part-time  basis. 
oOo 

Two  nr'w  fireboats  may  replace 
the  38-y'-ar-old  boats  now  in  us*-- 
on  the  San  Franrisco  waterfront  if 
the  legislature  approves  a  bill 
now  before  committee  on  municipal 
and  county  governments. 


RFC,  State  Assembly 
Back  Kaiser  Freight 
Discriminatioii  Issue 


WASHINGTON.  —  Latest  argu- 
ment on  the  part  of  the  Henry  J. 
Kaiser  Company  against  reduction 
of  freight  rates  on  Utah- produced 
steel  snipped  to  west  coast  users 
revolves  around  the  allegation  that 
such  a  reduction  in  shipping  rates 
would  threaten  operation  of  Kai- 
ser's Fontana,  Cam.,  steel  plant. 
RFC  Backs  Kaiser 

Kaiser's  attorney,  Thomas  Mc- 
Carthy, appeared  before  the  In- 
terstate Commerce  Commission  to 
argue  that  this  would  occur  un- 
less rate  reductions  are  made  "fair 
(ind  equitable  to  all",  including  rate 
cuts  on  iron  ore  and  coal  shipped 
from  Utah  to  the  Fontana  plant, 
which  Kaiser  operates. 

Opposition  was  voiced  last  week 
to  intervention  in  the  dispute  by 
the  Reconstruction  Finance  Cor- 
poration which  came  in  on  the  side 
of  Kaiser.  RFC  has  millions  of 
dollars  outstanding  on  the  Fon- 
tana installation. 

After  showing  that  the  railroads 
last  year  denied  an  application 
by  the  Fontana  mill  for  lower  coai 
and  iron  ore  rates,  McCarthy  told 
the  commission: 

Original  Cost  Low 

"If  the  railroads,  in  their  man- 
agerial direction,  have  the  power 
by  lower  freight  rates  to  bring  the 
U.  S.  Steel's  Geneva  plant  closer 
to  its  markets  on  the  Pacific  coast, 
while  at  the  same  tine  leaving  the 
raw  materials  for  the  Fontana 
plant  by  high  freight  rates  as  far 
away  as  before,  then  their  man- 
agerial dir?ction  gives  them  the 
power  to  destroy  the  F  o|n  t  a  n  a 
plant." 

The  Kaiser  representative  .sai<I 
that  economic  surveys  purporting 
to  show  that  the  Geneva,  Utah, 
plant  cannot  be  operated  without 
the  benefit  of  reduced  freight  rates 
are  "not  borne  out  by  the  facts 
and  do  not  take  into  consideration 
the  fact  that  the  plant  was  bougiit 
from  government  as  surplus  hold- 
er— at  20  cents  on  the  dollar." 
Demand  Full  Hearing 

"If  these  reports  are  U-  Be  tjsed 
as  a  basis  for  reducing  the  freight 

(Continued  on  Page  5) 


THREE  SECONDS 


Engineer  Paul  Swafford  of  Ber- 
keley, is  a  steady  kind  of  a  guy — 
meaning  he  mentally  turns  corners 
with  a  low  center  of  gravity.  But 
if  you  want  to  see  him  do  n  slow 
bum  mention  his  pet  peeve  of 
"blinding  auto  headlights". 

-fir    ft    ^f 

I  loin  SwaflTord  in  that  one. 
Handling  an  automobile  under  day- 
light conditions  is  dangerous  and 
unsafe.  It  becomes  increasingly  so 
when  you  add  darkness  and  glar- 
ing lights. 

<r    ir    ^ 

(Well,  if  it  isn't  "dangerous  and 
unsafe",  why  do  so  many  people 
get  killed  in  highway  accidents?) 

it   if    ^ 

We  will  have  more  later  about 
"bigger  and  brighter  headlights", 
but  for  now  we  mention  the  ele- 
nient  of  "timing". 

it    <r    ir 
A  tenth  of  a  mile  might  be  con- 
sidered s^fe  maneuvering  distance 
— but   what    about   the    time    ele- 
ment ? 

ir  it  iz 
Consider:  Two  automobiles  1/10 
of  a  mile  aoart,  each  approaching 
the  other  at  60  m.p.h. — those  ma- 
rhincH  will  PASS  inexactly  THREE 
SECONDS— 

<r    <t    <r 
—or  there  wiil  lie  another 
ncsb  to  clean  up! 


28  CANDIDATES  SEEK 
OAKLAND   EXCH.XNGE'S 
DIRECTORSHIPS  TUES. 


Twenty  -  eight  candidates  are 
contesting  for  the  14  director's 
potiitions  to  be  elected  by  the 
Oakland  Builders'  Exchange, 
Tuesday,  March  18.  Polls  will  be 
upon  from  8  a.  m.  to  5  p.  m.  Mail 
ballots  are  acceptable.  Manager 
C.  W.  Dorwin  announced. 

Following  are  the  names  of 
the  candidates  for  office:  Donald 
B.  Kirby,  R.  A.  Hutchison.  Hui 
Bennett,  Frank  C.  Greth,  Joseph 

A.  Turgeon,  Walter  Blumert,  N. 
V.  Heathorn,  R.  F.  Coffin,  Wm. 
J.  Goodman; 

J.  Moeller,  J.  Carlstrom,  P. 
Sampson,  Conrad  Rasmusiten,  S. 

B.  Spaan,  L.  H.  Lincoln,  Abe  R. 
Doty,  H.  J.  ChriMtennen,  C.  H. 
Trams,  John  F.  Tulloch,  A.  M. 
Rahlves,  Ed  B.  Stahl; 

Harrold  Maglund,  WllUam  E. 
McGrath.  R.  C.  FlHrher.  P.  8. 
Ricker,  Hugh  M.  ONeil,  A.  R. 
Matson  and  Lowell  H.  Laos. 


New  Architectural  Horizons 

•rnts   Is  the   third   of   a   lour-arttcle   nertes    repnnting   the  addre««   of 
rhomaa  8.  Holden,  president  of   the  F.  W.  OoctRe  v  orporatJon.  rtcently 
before  the  Joint  luncheon  meeting  vi  l^e  American   Ini-tltute,  of  Archi- 
tects, the  Assocl.ited  General  Contractors.  Central   CaMtsmla  chapter, 
and   the  Building  Industry   Conference   Board. 
I  believe  the  odds  favor  an  ordrrlv  stabiliration  of  n»atcri.-»l  prices 
over  the  chances  of  a  price  boom  and  bnst.  I  g^t  -eports  of  lumber 
prices  wiftening  in  retail   marketK.   In  that  and   .n  Kom«  other  lines 
wholesalerH  and  dealers  are  buying  cautiously  and  are  not   piling  up 
unwieldy    inventories.  I  am  told  that  in  a  number  of  lines  profit  mar- 
gins have  been  amply   sufficient   to  absorb  such  reasonable  price  re- 
ductions as  may  be  forced  by  buying  resistance.  I  think  we  are  in  the 
middle    of    the    price    stabilization* 
proceFs  right  now.   If  that  is  true. 


a  clear  tiund  fhould  soon  emerge 
out  of  the  present  confusion. 
Cost  Can  Coine  Down 

Regular  flow  of  materials  to 
sites  will  permit  more  efficient 
scheduling  of  building  operations 
and  more  efficient  use  of  building 
labor,  whose  hourly  scales  are  r.t 
an  all-time  high.  The  general  pub- 
He  little  realizes  how  much  the 
(dowdowns  of  work  added  to  con- 
Hf ruction  costs  in  1946.  There  wei-e 
also  other  excoss  costs  due  to  ma- 
ten.nl  shortages  such  a.s  black  mar- 
ket prices,  ?osts  of  shonping  dis- 
tant markets  for  critical  supplies, 
substitution  of  available  high-prir- 
ed  items  for  cheaper  ones  that 
could  not  be  obtained.  Excess  costs 
added  15  to  25  per  cent  to  the 
theoretical  construction  costs  indi- 
cated by  published  index  numbers. 
These  excess  costs  should  disap- 
pear as  material  supply  approaches 
normal. 

Once  past  this  critical  phase 
of  price  !«tabilization,  construct'ori 
industry  recovery  will  swing  into 
its  third  phase,  the  phase  of  pro- 
gressive catching  up  with  deferred 
demands.  This  pbase  is  likely  in 
be  one  of  continuously  increasing 


volume  and  is  likely  to  last   sev 
eral  years.  After  Worid  War  I  it 


lasted  to  the  end  of  1924,  a  period 
of  six  years;  that  represented, 
however,  a  net  recovery  period  of 
four  years,  since  there  was  a  two- 
year  setback  in  1920  and  1921  due 
to  price  deflation. 

After  deferred  demands  have 
been  taken  care  of  will  come  tht- 
fourth  phase.  Some  people  arfl 
fearful  of  a  depression  at  that 
time.  I  think  these  people  have 
an  inad^nate  comprehension  of 
the  dynamics  of  the  free-enter- 
prise economy.  The  essence  of  the 
capitalist  system  is  that  it  must 
expand  to  survive;  <t  must  expand 
to  larger  and  larger  volumes  of 
activity  and  to  higher  standards 
of  living.  A  dynamic  econ- 
omy thrives  on  new  ventures,  new 
needs  and  new  standards  of  its 
people,  not  merely  on  a  backlog  of 
unfilled  orders. 

Depression  was  expected  to  fol- 
low after  war-deferred  demands 
wore  canght  up  in  1924.  The  re- 
verse happened.  Instead  of  a  de- 
pression came  a  five-year  period 
of  general  economic  expansion  and 
greater  peacetime  prosperity  than 

(Continued  on  Page  7) 


Delayed  Steel  Mills 
Building  Program  to 
Be  Started  in  1947 


WASHINGTON.— A  large  chunk 
of  business  awaits  architects,  en- 
gineers and  contractors  in  the 
pending  expansion  of  the  country's 
steel  mills. 

The  nation's  steel  companies  are 
prepared  to  <;pend  $448  million  in 
1947  for  new  equipment  and  addi- 
tional facilitier.  to  satisfy  current 
steel  demands,  according  to  Amer- 
ican Iron  and  Steel  Institute. 
1947  Program  Bi^ 

In  this  record  expansion  (pre- 
war high  expenditures  were  $320 
million  in  7937)  there  will  be  need 
for  services  of  architects  in  prep- 
aration of  new  plant  plans,  addi- 
tions to  office  buildings  and  other 
new  facilities.  The  actual  building 
program  alone  is  taggering,  since 
It  represents  nearly  n^lf  again  as 
much  outlay  as  wa*-.  sp<'nt  in  the 
previous   record  expansion   year. 

Princip.ll  reason  that  the  1947 
♦igure  is  so  high  results  from  a 
substantial  carry-over  from  1940 
when  only  $21>1  million  actually 
was  expended.  This  $291  milli')n 
went  for  new  equipment  and  con- 
struction but  represented  otdy  a 
part  of  the  f.'?27  million  originally 
approprintod  by  the  steel  opera- 
tors for  expenditure  last  year. 

Strikes  and  shortages  current 
during  1946  forced  the  steel  execu- 
tives to  postpone  much  of  their 
const! uction  during  ^hat  year.  Now 
thpy  stand  ready  to  include  the 
postponed  porti- n  in  this  year's 
txpansion. 

The  AISI  said  the  1947  appro- 
priation brings  to  52.750  million 
the  total  amount  ap»>nt  by  steel 
comoanies  ov*r  the  pnst  12  years 
in  their  programs  *o  expand  and 
improve  th'^ir  plants. 

Fvom  193n  through  Uid  the  an- 
nual expenditures  by  this  indus- 
try have  averaged  more  than  $200 
million  each  year. 

l-nprove  Working  Conditions 

Ju3t  what  is  pn  this  morioy  to 
be  spent  for? 

To  provide  moden?  methods, 
modem    equipment    and   procespes 

(Continued  on  Page  6) 


Wolcott  Promises  Early  Action  on  Patman 
Housing  Act;  Vet  Groups  Split  on  Question 

WASHIN(irON.— (Exclusive).— With  Representative  Jesse  P.  Wol- 
cott  of  Michigan,  prepared  to  introduce  immediately  bin  bill  to  repea' 
the  Patman  Housing  .Act,  a  full-blown  storm  is  rising  on  the  legislative 
horizon. 

Source  is  an  obvious  split  in  veteran  ori;anization  headquarters 
growing  out  of  their  commanders'  alleged  repudiation  of  committee 
stands  taken  at  the  recent  convention  of  the  National  Association  of 
Home  Builders  in  Chicago.  ♦ 

Congressman  Wolcott's  office  in- 
formed the  "Builder"  correspon- 
dent that  he  is  prepared  to  put  his 
legislation  on  the  house  calendar 
as  soon  as  he  can  gain  a  listing. 
A  heavy  schedule,  including  Presi- 
dent Truman's  address,  kept  it  off 
Wednesday. 

It  will  be  introduced,  however, 
and  will  call  for  revoking  ail 
phases  of  the  National  Housing 
Act  except  two.    These  are: 

1 — Title  VI  covering  Federal 
Housing  Administration  mortgage 
insurance,  and 

2 — Retention  of  a  form  of  veter- 
ans' preference  in  the  purchase  of 
new  homes. 

Some  interesting  conditions  have 
developed  with  regard  to  veteran 
organization  standing  in  connec- 
tion with  the  proposed  legislation. 

On  the  eve  of  the  bill's  introduc- 
tion the  American  Legion  is  re- 
ported to  be  split  wide  open;  the 
breach  is  so  pronounced  tnat  con- 
gressmen on  both  sides  of  the  feuc«^ 
are  clainiir.g  Legion  support  foi- 
their  positions. 

Paul  H.  Griffith,  commander  of 
the  Legion,  in  coming  out  for  re- 
tention at  essential  controls  as  cov- 
ered by  the  Patman  Act,  is  felt  to 
have  repudiated  his  housing  com- 
mittee's action  at  the  Chicago  con- 
vention. It  is  understood,  however, 
that  he  had  organization  action  in 
back  of  his  recent  announcement. 

A  release  from  the  office  of 
Housing  Expediter  Frank  R.  Cree- 
don,  circulated  widely  among  mem- 
bers of  congress,  results  from 
Creedon'8  recent  meetings  with 
veteran  organization  heads  here  in 
Washington.    It  states: 

"National  Commander  Griffith 
Thursday  uige<l  the  national  hous- 
ing expediter  to  maintain  rigid  con- 
trols on  all  non-resiilential  con- 
structioti. 

"The  recommendation  was  made 
in  response  to  a  request"  by  Hous- 
ing Expediter  Creedon  for  com- 
ments by  the  Legion  on  nine  basic- 
housing  restrictions  still  in  force.' 
ments  by  the  Legion  on  nine  basic 

The  Btatement  says  thnt  Griffith 
supported  all  nine  points. 

The  other  side  of  the  picture  is 
contained  in  a  release  circulated  by 
the  National  Association  of  Home 
Builders.  This  organization  has 
always  opposed  government  con- 
trols'for  the  building  industry. 

N.\HB  is  claiming  not  only  Le 
gion  support  for  its  point  of  view 
but  similar  backing  from  the  Vet 
erans  of  Foreign  Wars  and  Am- 
vetP.  This  Creedon's  offir<-  hr\«-, 
challenged  with  statements  issucil 
by  both  veteran  organizations. 

Citing  the  veterans'  stand  taken 
in  Chicago,  the  home  builders' 
bulletin  states: 

"The  coll  for  a  return  to  a  fic;- 
economy  in  housing  as  expressc'l 
by  the  leaders  of  tne  three  great 
veterans  organizations  will  carry 
great  weight." 

It  further  quotes  Richard  Cad- 
wallader,  chairman  of  the  Ameri- 
can I.egion  Housing  committf>e: 

"When  we  of  the  American  lAi 
gion  Housing  Committee  rurveyed 
nouFing  conditions  lapt  year,  we 
came  to  the  conclusion  that  it  was 
safe  to  take  off  all  controls  with 
a  very  few  exceptions  from  hons 


And  so  the  opposing  forces  are 
lining  up  for  their  bnttle  on  Cap- 
itol Hill.  ^    ^ 

The  Title  VI  provisions  of  tho 
old  Patman  Housing  Act,  govern- 
ing FHA's  instirance  of  mort'jng^R. 
is  well  known  but  the  veterans' 
preference  cla'jse  merits  further 
explanation. 

(Ther«»  ar''  the  two  phases  of 
the  legislation  that  ar*'  likely  to 
be  lotnined  if  congtrs'?  eventually 
acts   favorably  on    Represpntat-vc 

(Contlaued  on  Page  •) 


Lapbam  Request  for 
Bond  Issue  May  Be 
Held  to  November 

It  appeared  iate  Friday  that 
Mayor  Lapham's  request  for  a  $57 
million  transit  bond  election  in  the 
middle  of  May  or  early  in  June  at 
the  latest,  will  not  be  granted. 

Supervisors  meeting  as  a  com- 
mittee Friday  expressed  unanimous 
opposition  to  the  special  election 
in  the  spring,  and  framed  a  mo- 
tion to  defer  the  election  until  neti 
November. 

Chief  Administrative  Officer 
Thomas  Brooks  said  he  concurreti 
in  the  belief  of  the  supervisors  that 
the  bond  election  should  be  held 
over  "until  the  plan  can  be  thor- 
oughly undprstoo<l  ....  Tbc 
most  important  thing  is  to  have  the 
voice  of  the  people." 

Individual  supervisors  pointed 
out  that  the  election  should  be  held 
over  until  the  general  election  in 
November  becauso: 

(1) — More  time  is  needed  lo 
HtvKly  the  report  of  the  may- 
or's technical  committee; 

(2)— More  study  of  other  rev- 
omie  sources  is  needed,  so 
that  mo^t  of  the  bonds  may 
be  financed  without  increar- 
ing  the  tax  on  real  estate. 

Supervisor  Georxc  Chrintopher 
predictpd  certain  defi-at  if  the  bond 
issue  is  put  on  the  spring  ballot. 
He  said,  "It  would  be  a  great  fal- 
lacy on  our  part  trying  to  place 
this  matter  on  the  ballot  in  No- 
vember. It  would  go  down  to  cer- 
tain defeat.  Then  it  will  take  a 
great  deal  of  time  to  regain  the 
confidence  of  the  people." 

Suponisors  attending  the  transit 
hearing  were  Christopher,  ColmaT', 
Lewis,    Mead,    MacPnee.    John    J. 
.Sullivan,  and  J.  Joseph  Sullivan. 
4t 

URGE  FORMATION  OF 

LARGE  PORT  DISTRICTS 

SACRAMENTO.  —  Formation  ot 
metropolitan  airport  districtswhere 
counti»»s  f»r  even  larger  areas  would 
join  in  such  a  plan,  was  suggested 
in  a  repcrt  of  the  aviation  project 
committp<»  of  tWp  state  reconstruc- 
tion and  rcftmployment  commission 
released  over  the  weekend. 

The  report  also  urged  enactmeri 
of  aeronautical  laws  and  coordi- 
nated developmert  and  promotion 
of  the  slate's  air  transport  "ndus- 
try. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO,  —  The  Civilian 
Production  Administration,  A.  J. 
Orler,  regional  director,  1S5S  Market 
8t,  lUM  announced  the  following  per- 
mits granted  for  construction  of  coni- 
merclal  and  industrial  buildings  in 
tho  San  Francisco  area: 

Approved    Mar.   12,    1947 
TIRE    RECAPPING,    $2,500;    I^fay- 

ette;     owner,     Warren     J     Qavey, 

Box  351,  Lafayette. 

MEDICAL,    OFFICES,    |22,»90;     Ho- 
bart   &   Webster,    Oakland;    owner, 
Abraham  Penn,  4174     Lyman  Rd, 
Oakland. 
ADD  CLASSROOMS,  $15,000;  French 
Camp;  owner,  French  Camp  Elem 
School,  French  Camp. 
OFFICE     BLDG..    $1,277;     224-228    E 
Tulare,    Tulare;    owner,    C   G   Mc- 
_^Farland  Estate,  226  E  Tulare,  Tu- 
lare 
SANITARY  FACILITIES,  Shop,  |3,- 
WO-     1950     Davis,     San     Leandro; 
owner,   Chyr.sler  Motor  Pacts,   2985 
'    E    Jefferson,    Detroit,    Mich. 
ADD'N  TO  CANNEHIY,  $35,000;  Mat- 
thews     St,     Santa    Clara;     owner. 
Gang!     BroE.,    Packing     Co.,     Mat- 
thews St.,   Santa  Clara. 
REPAIRS  to  SCHOOL,   toilet  facili- 
ties,    $10,400;     Homestead     School, 
Mill    Vallty;     ov.ner,    Mill    Valley 
School  Dlst,  360  E  Blithedale,  Mill 
Valley    . 
DRY    CI-EANING    PLANT,    $14,000; 
owner,    Robert    M    Hamilton,     773 
Plumas,    Yuba    City. 
REPAIR    MEN'S    SXORE    (evicted) 
$8,600 ;  226  North  Main,  Portervllle ; 
owner,     Harold    McCourt,     334    No 
Main,   Portervllle. 
MAUSOLEUM  ADDN,   $15,000;   own- 
er   Alta    Mesa     Improvement    Co., 
695  Arastradero  Rd,  Palo  Alto. 
RURAL  FIRE  HOUSE,   $4,160;   Del- 
hi,   Calif.,    owner,    Merced    County 
Baaid  <>t   Supervisors,  Merced,  Cai. 
RURAL  FIRE  HOUSE,  $4,150;  Snel 
ling,  Calif,   owner,  Merced  County 
Board   of   Supervisors,   Merced. 
RURAL  FIRE  HOUSE,  $4,150,  Stev- 
enson;     owner,      Merced      County 
Board   of    Supervisors,   Merced. 
FRUIT  STORING  &  Packing  (evict- 
ed), $85,000,  3rd  at  16th,  San  Fran- 
cisco; owner,  A  Levy  A  J  Zentner, 
200    Wash.,    San    Fiancisco. 
SCHOOL  BUILDING,  $150,000,  West 
end  of  Paseo,  San  Lorenzo  Village ; 
owner,      Alameda     C  o.      Supt.      of 
Schools;   Oakland. 
CLOTHING  MFC,  $1,600;  72  Fresno, 
9an  Francisco;  owner,  Leong  Chan. 
773    Sacramento,    San   Francisco. 
TOOL  fc  DIE  MFG  Shop,  $4,500 ,  3rd 
Bt  at  University,  Berkeley;  owner, 
James   H.    McFarland,    17    Marcela 
San  Francisco 
CONTROL    HOUSE    &    Laboratory, 
$6,000:     4660     Horton,     Emeryville: 
owner    Shell    Development   Co,    100 
Bu.««h,  San  Francisco. 
RETAIL    CLOTHING    (evicted)    $2. 
eOO:      2049      Broadway,      Oakland; 
owner,   Moore   Limited.  840  Market 
St.,   San  Francisco. 
RETAIL       HARDWARE       (evicted) 
$19,996:     916    J     St.,     Sacramento, 
owner,    R   P    Shorrock,    fl8    J    St, 
Sacramento. 
SANDWICH     and     SOFT     DRINKS, 
Drive-ln,   $2,G00;    l.?th  &   Gish.    San 
Jo«ic;     ow.ier.    Pat    Gabriel,     R    "-' 
Box   2fc2,  Turlock. 
OFFICE  (real  estate),  $2500;   Sunny- 
vale ;  owner,  J  E  Shearer,  260  Uni- 
versity Ave,  Palo  Alto. 
PLANT   (for  furniture  upholstering), 
$12,000;  Menlo  Park;  owner  J  Horn, 


owner  E  J  Mahler,  Box  788.  Sallnaa. 

OFFICE  (state  employment),  $7412; 
622  19th  St,  Merced;  owner,  Helen 
K  Fluetsch,  1720  M  St,  Merced. 

OFFICE  (real  esUte),  $8000;  San 
Leandro;  owner,  C  (3ordon  Realty 
Co,  666  MacArthur,  San  Leandro. 

FACTORY  (torUlla),  $6738;  2nd  and 
East  Sts,  Holllster;  owner,  Adolph 
Nleto,  26  W  Market,  Salinas. 

ADDITION  (to  school),  $70,000;  Holy 
Name  School,  40th  and  Lawton, 
San  Francisco ;  owner  Roman  Cath- 
olic Archbishop  of  San  Franciaco, 
1000  Fulton  St,  San  Francisco. 

COMMUNITY  HALL,  $4000;  Mercfed; 
owner,  St  Luke's  Episcopal  Church. 
200  M  St,  Merced. 

STORE  (paint  and  wallpaper)  ,$7000; 
Royce  and  Saratoga,  Los  Gatos; 
owner,  Fred  E  Syres,  Route  3,  Box 
914,  Los  Gatos. 

PLANT  (auto  repairs),  $7600;  1017 
Blackstone,  Fresno;  owner,  Mike 
Basmajlan,  1017  Blackstone,  Fresno 

STORE  (detail  dairy  products),  $6600;' 
Mineral  King  and  Watson,  Visalia; 
owner,  Lloyd  A  Beiderwell,  Route 
4,  Visalia. 

DAIRY  BARN,  $20,786;  Peteluma; 
owner,  A  Ghlsletta,  et  al.  Route  2, 
Petaluma, 

SCHOOL  BUILDING,  $290,000;  Ar- 
butus and  3rd,  Chlco;  owner,  Chlco 
City  School  District,  Chico. 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.— The  Federal 
Hotulng  Administration,  D.  C.  Mc- 
Glnneeo,  diatrlct  director,  816  Mont- 
gomery St,  San  Franciaco,  ha*  an- 
nounced the  following  llat  of  permits 
granted  by  tho  above  office  for  the 
construction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  tho  San  Franciaco  area 
for  applicanta  aa  noted: 

1  UNIT— Seaside;  B  T  Hart.  Box 
387C,  Route  1,  Monterey. 

2  UNITS— Ross;  Fred  V  Voight,  6 
CThestnut  Ave,  Ross. 

2  UNITS— Fresno ;   R  W  Berlin,   Rte 

11,  Box  696D,  Fresno. 
1  UNIT— Areata;  Alfred  V  Leen,  10th 

and  G  Sts,  Areata. 

1  UNIT— Stockton ;  Floyd  C  Butler, 
2154  Jersey  St,  Stockton. 

2  UNITS— Redding;  R  V  and  A  A 
McArthur,  1126  Walnut  Ave,  Red- 
ding. 

4  UNITS— Santa  Cru«;  Walter  Reed, 
282  Water  St,  Santa  Cru«. 

1  UNIT— San  Jose;  August  M  Silvan. 
1116  Delmas  Ave,  San  Jose. 

1  UNIT— Richmond;  H  E  Russell,  829 
8th  St,  Richmond.  ♦ 

3  UNITS— San  Francisco;  Ernest  T 
Adams,  2546  27th  Ave,  San  Fran- 
cisco. 

2  UNITS  — Walnut  Creek;  Frank 
Crowley,  Homestead  Ave,  Walnut 
Creek. 


SUB  .  BIDS  WANTED 


ineir  requtromonf  In  thio  column.    There  le   no  charge  for  thio   oorvioe. 

°  wi*[^.®D''';,!:!!„'''V'  *»«••-"'•''♦«»  8»8"«»  Depot:  Bid.  due  Mar  18.  2  pr,' 
aingnam  constr.  Co.,  Route  2.  Box  rma.  Sacramento. 
M    *  ^  ^^"^"^^"ii:  ^^  *^*«>clal  Center  Bldg..  8.  F.   (EXbrook  78M) 
PacYfi?'«SL?»'  ^..f""*'"'  ^'"^•'"  ^"^f^'  ^*n  Francisco  (EXbrook  7624) 
riwrJ;«^     BuUders.   2580  18th   St..   San  Francisco    (HEmlock   6888) 
Lawrence  Constr.  Co.,  8020  V  St..  Sacramento   (Sacramento  6-3835) 

^"countw"!'.'"*?.'..*'"*'^'*    '"*'     "•■"     ""P'^vomonu,    San     Fr.nol.co 
?7°   lofoo  A.    M  '   "*'"•    '''*"*•   "•   ••   ^""^  °*'*'^»    "'**•  **"•   **■'*'' 

Monson  Bros..  475  Sixth  .St,  San  Francisco   tDOuglaa  5357) 
*|lvln  C.  Stendell,  2278  Market   St.,  San  Francisco   (Hlfimlock  6862) 
a-roentraut  A  Summers,  096  Pennsylvania  St    Skin  Francisco   (AT  24«) 
^  ft  K.  Corporation.  200  Financial  Center  Bldg..  8.  F.  (EXbrook  tfse*) 
Henry  Arlan  ConstrucUon.  4142  Geary  Blvd.  San  Francisco  (BA  8170) 
Williams  ft  Burrows.  Inc.,  10  California  Dt.,  Burllngame  (Burl.  4-1796) 
Adam  Arras     Son.  116  Montgomery  St,  S.  F.   (GArfleld  8381) 
Kauemann-Gulsto,  40  Ringold  St,  San   Frenclsco   (MArket  8151) 
canton  Constr.  Co.  of  Calif.,  923  Folsom  St,  S.  F    (SUtter  3440) 


Soils  and   irrigation  Bidg.,  Davie;   Bldr«JinMaroh  M.  2  P    M 
j.rb«,traut  ft  Summen^  696  Pennsylvania  St..  S.  F.   (AT^eater  2420) 
T       ,  « Corporation.  200  Financial  Center  Bldg.    8.  F.   (EXbrook  7«M) 

iSn  E^an»';r"ln.?H'  ^i  ''"'"'  ^'^"^ '  ^'^°  Francisco  (EXbrook  5682) 
John  E    ilranagh.  106  Sheridan   Ave ,  Piedmont    (HUmboldt  8262) 
Moore  ft  Roberts,  698  Mission  St.  San  Francisco   (GArfleld  8679) 
carl  N.  Swenson  Co.,  P.  O.  »ox  668.  San  Jose   (Ballard  -2602) 
M^^*.*^!  ?;  l^rklns.  Inc..  406  Sutter  St..  San  Francisco  (ORaystone  8022) 
Macuonald.  Young  ft  Nelson.  Inc..  127  Moatgom«jry  st.  B.  F    (8U  8290  j 

M-or-™*"f°^*««°"^-  ^°-  ^^  *-^"P"°*  National  Bank  BWg..  Sacramenco 
Sacramento   S-6371) 

Manufaoturt  nyPlMtTOll  Burners),  Oaklamft  BMs  due  March  18,  8:48  P.M. 
Harry  K.   Jensen,  4024  MacArthur  Blvd.,   Oakland    (KiCllog  2-4021) 
MacDonald,  Young  ft  Neloon,  Inc.,  127  Montgomery  St.  S.  F.  (SU  8296) 
Barrett  ft  Hilp.  918  Harrison  St.  San  Jirarclsco  (DOuglas  0700) 
Stolte,    Inc.,.  8461   San    Leandro    St,    UajUand    (TRlnldad    1064) 
H.  H.  l^rsen  Co.,  64  South   Park,  San  Francisco   0!i«.brook  3190) 
Haas  &  Kothchlld,  326  Merchants  Exchange  BIdg.,  S.   F.    (DOuglas  0875; 

Naval  »4oserve  Armory,  Spec  ^B^^9,  Vallejo;   Bids  due  March  1»,  2  P.  M. 
Henry  Arian  Construction,  4142  Geary  Blvd.,  5Jan  Francisco  (BA  8170) 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  San  Frai.clsco  (EXbrook  K)82) 
J.  A.  Uiyant.  1816  CapiUI  Street  Vallejo   (Vallejo  2-4446) 
Haas  &  Kothchlld.  326  Merchants  Exchange  Bldg..  S.  F.   (DOuglas  0875) 

Remodel  Jewelry  Store.  San    Francisco;    Bids  due    March   14,  4   P.   M. 
MacDonald,  Young  ft  Nelaon.  Inc..  127  Montgomery  St.  S    F.    (SU  8296) 
Haas  &  Kothchlld.  826  Merchants  Exchange  Bldg..  S    F.   (DOuglas  0875) 

Bridges  (3)  and  Substructureo  2).  South  8.  F.;   Bids  auo  March  19.  2  P.  M 
<'Hrl  N.  Swenson  Co.,  P.  O.  Box  558,  San  Jose   (Ballard  ?602) 
iiarrett   ft  HUp.  918  Harrison   St.,   San   inrincisco    (DOuglas  0700) 
M    &  K.   Corp.,  200  Financial  Center  Bldg.,   S.   F.    (KXbrook  7824) 


441   El    Camlno  Real,    Menlo    Park.  ;  School  Addn.,  Harelton  Elementary  School,  StocKton;  Bids  due  Apr.  2,  4  PM 


SCHOOL  I  (elementary),  $20,000;  16919 
Hesperian,  San  Lorenzo;  owner. 
San  Lorenzo  School  District,  Box  4, 
San  Lorenzo! 

SCHOOL  (elementary).  $10,000;  2nd 
and  Sycamore,  San  Lorenzo ;  owner. 
San  Lorenzo  School  District.  Box  4, 
San  Lorenzo. 

CLASSROOMS,  $25,000;  Hillsborough ; 
owner,     Hillsborough     School     Dls- 

•    trlct,  San  Mateo  County. 

PLANT  (manufacture  of  flre-flght- 
Ing  equipment),  $21,240;  Emery  and 
Coleman,  San  Jose;  owner,  Master 
Metals  Products  Co,  241  Julian,  San 
Jose. 

PLANT  (scrap  dealer).  $2500;  North 
Sacramento;  owner,  Jos  M  Leach, 
129  E  Bassettlaw,  North  Sacra- 
mento. 

WAREHOUSE  (plumbing),  $3500;  145 
Rollins  Rd,  Burllngame ;  owner,  Lee 
Heating  ft  Plumbing  Co,  Box  829, 
Burllngame. 

REPAIRS  (food  market  and  llvlnp- 
quarters),  $1300;  1576  Post  St  San 
Francisco;  owner,  Henry  Abenojan. 
1695  Post  St,  San  Francisco. 

PLANT  (deep  freeze),  $23,478;  Grass 
Valley;  owner.  Albert  E  Bergman, 
Route  1.  Box  449,  Grass  Valley. 

ICE  STORAGE,  $5000;  Visalia;  own- 
er, J  I  King,  et  al,  501  N  Willis. 
Visalia. 

OFFICE  (labor  union).  $4500;  San 
Francisco ;  owner,  Steamf liters' 
Local  No  590,  1625  Market  St,  San 
Francisco^ 

TICKET  OFFICE  (and  waiting  room) 
$2500;  Ferry  Slip  No  9,  San  Fan- 
clsco;  owner,  Roselyn  ft  Gartner 
for  Bay  Valley  Air  Service. 

PLANT  (manufacture  of  fruit  syrup) 
$36,500;  Fresno;  owner,  California 
Fig  Growers.  2028  8  St6  St,  Fresno. 

REPLACE  aWlT(nmOA.RD.  $4600; 
Balboa  Bldg,  593  Market  St,  San 
Francisco;  owner,  Nicholas  Corp, 
693   Market  St,   San   Francisco. 

CAMP  (construction^,  $17,000;  Oak 
and  Spring.  St  Helena  ,  owner.  Pa- 
cific Gas  ft  Electric  Co,  245  Market 
St,  San  Francisco. 

KILN  (wood  drying),  $17,000;  Oak- 
land ;  owner.  White  Bros,  600  High 
■t,  Oakland. 


lilngnam   Constr.  Co..   6329  Eastern   Ave.,   Kacramerto    (Sacto   6-6419) 


Cracking  Plant  Locker  Room  Bldg.,  Stcndard  OH   Richmond  Refinery;  BIdi 
due  March  17. 
Kudtmann-Guisto,  40  Ringold  St..  San  VTanclsco   (MArket  8151) 
i!:.  S.  McKlttrlck  Co.,  Inc.,  610  16th  St,  Oakland   (TWJnoaks  5070) 
Apartment  Bldg.,  San  Francisco  Theological  Semlnar>',  San  Aneelmo;   Bid* 
Due   March   26,   3:00   P.   M. 
Litchfield  Constr.  Co.,  721  Francisco  Blvd.,  San  Rafael  (San  Rafael  4107) 
Mann  Corporation,  P.  O.  Box  417,  saujialito. 

woodbrldge  Elementary  School  Addition,  Rosevllle;  Bide  duo  April  1,  •  Pm" 
Central  California  Const.  Co.,  820  Capitol  National  Bank  Bldg.,  Sacramento 
^iacramento  3-6371) 


Factory  Bldg.,  Meyers  Safety  Switch  Co.,  S.  r.;   Bide  dua  March  29 
Wellnltz  ft  DeNarde,  814  6th  St.  Sah  Francisco   (B&Arket  4493) 
Wilfhim  Horstracyer  Co..  23  Mars  St.   San   FranclBco    (MArket   7239) 
i^eter  Sartorlo.  262   Clementina   St.   San   Francisco    (GArlleld   8317) 


Alter  County  Hospital,  Merced:   Bids  Due  March  17,  10:00  A.  M. 

Metropolitan  Constr.  Co..  Ill  New  Montgomery  St.  S.  F.  (DOuglas  0371) 
Detention    Home.  Merced i~B ids^ue   March   177~i oToO^A^mI 

Metropolitan  Constr.  Co..  Ill  New  Mortgomery  at,  S.  F.  (DOuglas  0371) 
Apartment  Bldg.~8ah~Aniolrno;   Bldo~buo' Mareh'SS,' 8  P.  M. 

^cter  Sartorlo,  262  Clementina   St.   San   Francjfcc    (GArfleld   8317) 

wii'lam  Horstmeyer  Co.,  23  Mars  3t.  San  l<Tranclsco   (MArket  7239) 


2  UNITS — San  Franciaco;  Bertram 
P  Rude,  777  4th  Ave.  San  Fran- 
cisco. 

2  UNITS  —  Fresno;  Raymond  Con- 
struction Co.  Box  186,  Fresno. 

1  UNIT— Vallejo ;  E  Telchelra  &  Son. 
48  Aden  St.  Vallejo. 

1  NOVATO;  F  M  Jaques,  Box  2, 
Novato. 

1  UNIT— San  ose;  H  Q  Wick,  342 
West  Court,  San  Jose. 

2  UNITS— Rio  Linda;  J  W  Skaug, 
Box  903,  Rio  Linda. 


Building  Section 
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Consulting  Ehigineer — Hyman  Ros- 
enthal, 617  Montgomery  Street 
San  Francisco.  Calif. 

Clasi^  C  Construction. 

Contractor— W.  C.  Akard,  225  Car- 
vantes   Blvd..  San    Francisco,  Calif. 


3/17/47  '    8 

Contract  Awarded 

Warehouse  Coat  114,800 

SACRAMENTO,    Calif.,    Sacramento 

County.  2912  N  St 
Owner  — H.    Sollgan,  626   El    Dorado 

Way,  Sacramento.  Calif. 
Architect- William    Kol?llk.    726%    K 

St.,  Sacramento,  Calif. 
Brick  walls   (37x100  ft),  composition 

roof. 
Contractor — L.    W.    Beutler,    4017    D 

St.,  Sacramento,  Calif. 


1  -8— COMMERCIALBLDGS. 


PLANS  ON  FILE 


The  following   list  of   plans   and   epoolflcatlone  for  eonotruetlen 
projecta  are  now  available  for  intpootlon  at  tho  offloo  of  DAILY 
PACIFIC  BUILDER,  488  Tenth  •treat,  San  Franoloeo 


Work 

ManufaoturinK  Plant  (Oil  Burners) 


Loeatlon 

Oakland 
Naval  Reseive  Armory  Vallejo 

Airport    Extension   Fill  S.  F.  Alrfmrt 

Ward  Wing.  Convalescent  Barracks      Yountville 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See  us  Mgarding  Improvement  District  jobs.    Wt  hamfla  collec- 
tions; buy  Warrants  or  Bonds  on  all  1919  or  1911  Act  Dtairicts. 

Telephone  GArfield  8000 

HANNAFORD     &    TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 

—, — -r-. 


3/17/47  •     8 

Owner  Taking   Bids — Due  March  27, 
2  P.   M. 

Warehouse   Restoration; 
Spec.    04-203-47-64 

SAN  FRANCISCO.  Calif.  Columbia 
Steel  Co.,  18th  and  Harrison  Sts. 

Owner — San  Francisco  District  Corps 
of  Engineers,  War  Department  74 
New  Montgomery  St,  San  Fran- 
cisco. Calif. 

Plans  by  owner. 

General  restoration  work,  including 
replacing  and  resetting  lessee's 
metal  enamel  sign  and  removing 
two  government  -  Installed  lights 
and  removing  driveways. 
Specifications   obtainable  from   the 

above  office. 


3/17/47  4 

Plans  Completed— CPA  Approval 

Granted — Construction  Just  Started 
Bin  Type   Building 
CALISTOGA,   Calif.,   Napa  County. 
Owner — North    Coast    Walnut    Asso- 
ciation, c/o  engineer. 
Structural     Engineer  —  Preston     M. 

Jones,   2514   Woolsey  St.,   Berkeley, 

Calif. 
Heavy  wood  frame,  1-story,  bin  type 

building. 
Contractor  —  Younger  ..Construction 

Co.,  575  Mission  St.,  San  Francisco, 

Calif. 


3/17/47  8 

Contract  Awarded^CPA  Approval 
Granted — Construction  Just  Started 

Store   (Addition)  Cost   $4,418 

HAYWARD.  Calif.,  Alameda  County. 
953  B  Street 

Owner — Belton    Flelsher,    977   B    St, 
Hayward,  Calif. 

Plans  by  owner. 

Brick  and  frame  second  story  addi- 
tion. 

Contr3ctor— Arthur  Holyoake.  2839  E 
Ave..   Hayward,  Calif. 


Cost   $19,00C' 


3/17/47 

Contract  Awarded 

Office    Building 

SAN  FRANCISCO,  Calif.,  9th  and 
Howard    Streets. 

Owner — Julius  Harband.  c/o  Con- 
tractor. 

Ar."hlteot  —  Then.  G.  Ruogg,  fil7 
Montgomery  Street,  San  Franciaco 
Calif. 


3/17/47  •     8 

Owner  Taking   Bids— Duo  April  9, 
10  A.  M. 

Loam  Storage  Shed 

SAN  FRANCISCO,  Calif.  Nursery  In 
Golden  Gate  Park. 

Owner— Park  Commission  of  the  City 
and  County  of  San  Francisco.  Jul- 
ius L>.  Girod.  superintendent,  Mc- 
Laren Lodge,  Golden  Gate  Park. 
Fell  and  Stanyan  Sts.,  San  Fran- 
cisco. Calif. 

Plans  by  owner. 
Specifications  obtainable  from  the 

above  office. 


TURNBUCKLES 


to    13/4 


FORGED 

STEEL 

BODIES 

DELIVERY    FROM   STOCK 
With  or  Without  Stub  Ends 


Phones 

LAndscape  5-2642 

Richmond  1505 

Pan-Pacific 
Mefal  Products,  Inc. 

RICHMOND 
CALIFORNIA 


*^1 


■\- 


iRUJin  PRinTS 

are  Laboratory  Controlled 
to   Professional   Painters' 
High   Standa  rds 

iRUJin  pninr  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


'fe^GS^ 


NOW  AVAILABLE 

STEEL  TRUSS  JOISTS 


PHQNC 


STEEL  COMPANY 

1750    ARMY    ST.      ^     mg  m        ^|^| 

SAN    FRANCISCO  W  #%      ■#■•#■ 


COASTWISE       SERVICE 


1/17/47  •     4 

Centem plated— CPA.  Permit  Granted 
—Site  Announced 

Central  Office  Telephone  Building 

Coet  $088^000 

WATSONVILLE,  Calif.,  Santa.  Crua 
County.  22ft  Van  Ness  Ave. 

Owner  —  Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery 
St.,  San  Franiclsco,  Calif.  (Ralph 
Jones,  WataonTlUe  manager). 

Reinforced  concrete,  three  stories, 
approximate^  70x74  feet. 

9-10— EDUCATIONAL 
BUILDINGS 


8/17/47 

Plans  in   Prog 

Sohool   (Portion)        Est.  Coat  $2CK>,000 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Madison  Elemoitary  School. 

Owner  —  Stockton  Unified  School 
District,  Andrew  P.  Hill,  city  super- 
intendent of  schools,  San  Joaquin 
and   Lindsay  Sta.,   Stoclcton,   Calif. 

Construct  portion  of  new  school. 

Architect— Victor  Galbralth,  834  W. 
Willow  St.,  Stockton,  Calif. 

Structural  Engineer — Ernest  D.Fran- 
cis, 1010  J  St.,  Sacramento,  Calif. 

Concrete  and  wood. 


Channing  Ave.,  Palo  Alto.  Calif. 
Frame,  one-story,  includes  five  clasa- 

rooms. 
Contractor  —  Pacific  Coast  Builders, 

2S30  ISth   St.,  San    Francisco,  Calif. 

Other  bidders  March  13  were: 

Peter     Sorensen,     Redwood     City, 
CaJlf.,  »65,927. 

Peter     Sartorlo,      San      Francisco, 
Calif.,  965.»63. 

E.  J.  Lauer,  San  Jose,  Calif.,  166,228. 

Bert    P.    Ward    &   Son,    San    Jose, 
Calif.,  »66,775. 

O.   E-    Anderson,    San    Jose,  Calif., 
(66.810. 

William  Horstmeyer  Ca,  San  Fran- 
cisco, Calif.,  $67,370. 

Carl    N.    Swenson    Co.,    San    Jose, 
Calif.,  $69,800. 

G.    W.    Williams    Co.,    Burlingame, 
Calif.,  171,145. 


11  — 


HOSPITALS 


3/17/47  10 

Owner  Taking  Bids  on  (1)  General 
Construction;  (2)  Electric  Work; 
(3)  Air  Conditioning  Work;  (4) 
Plumbing  Work;  <S)  Heating  and 
Ventilating  Work;  (6)  Combination 
Plumbing  and  Heating  and  Ven- 
tilating Work  and  (7)  Combination 
Plumbing,  Heating  and  Ventilating 
and  Electrical  Work;  (8)  Combina- 
tion General  Construction,  Electric, 
Plumbeing  and  Heating  and  Ven- 
tilating Work — Due  March  24,  2 
P.  M. — Bidders  Figuring 
Soils  and  Irrigation  Building 

Cost  $350,000 
DAVIS.    Calif.,    Yolo    Coimty.    Davis 

Campus,  University  of  California. 
Owner — Regents  of  the  University  of 

California,  Berkeley,  Calif. 
Architects  —  Harry    A.    Thomsen    Jr. 
and  Aleck  L.  Wilson,  315  Montgom- 
ery St,  San  Francisco,  Calif. 
Reinforced    concrete,    two-atory. 

Plans  and.  specifications  obtainable 
at  cashier's  office,  106  Administration 
Bldg.,  University  of  California.  Berk- 
eley, Calif.,  and  at  the  business  office, 
101  Administration  Bldg.,  University 
of  Calif omlsUl Davis,  Calif.,  upon  de- 
posit of  $50  per  set. 

(1)   General   Construction 
Lawrence  Construction  Co.,  3020  V 
St.,  Sacramento,  Calif. 

Erbentraut  &  Summers,  696  Penn- 
sylvania St.,  San  Francisco,  Calif. 

Moore  &.   Roberts,    693    Mission    St., 
San  Francisco,  Calif- 
Wallace  D.  Harkln:,8,  406  Sutter  St., 
San  Francisco,  Calif. 

MacDonald,  Yoxuig  &  Nelson,  Inc., 
127    Montgomery    8C,    San   Francisco, 

•    Parker.     Steffens      &     Pearce,     135 
South   Park  St.,  San   Francisco.  Calif. 

Carl  N.  Swenson  Cto.,  P.  O.  Box  668, 
San  Jose,  Calif. 

Central  California  Construction  Co., 
820  Capitol  National  Bank  Bldg.,  Sac- 
ramento,  Calif. 

M.  &  K.  Corp..  200  Financial  Center 
Bldg.,  San  Francisco.  Calif. 

James  I.  Barnes  Construction  Co., 
941  Russ  Bldg.,  San  Francisco,  Calif. 

John  E.  Branagh.  105  Sheridan 
Ave..    Piedmont.   Calif. 

(2)   Electric  Work 

Manuel  Joseph,  1020  J  St.,  Sacra- 
mento. Calif. 

Rex  O.  Burch,  P.  O.  Box  383,  Marys- 

vllle.  Calif.  „„„    „ 

Del    Monte    Electric    Co..    8275    San 

Leandro  Rd..  Oakland.  Calif. 
(4)  Plumbing  Work 
J.    A.   Fazio.    686   4th    St..   Oakland, 

Monterey     County     Plumbing    Co., 
8276  San  Leandro  St.,  Oakland,  Calif. 
(5)  Heating  and  Ventilating 

Cory  &  Joslln,  Inc.,  512  Golden  Gate 
Ave.,  San  Francisco,  Calif. 

Aladdin    Heating    Corp., 
Pablo  Ave.,  Oakland,  Calif. 

Macnsons.  151-161  Tehama  St,  San 
Francisco.  Calif. 

(6)    Combination    Plumbing,    Heating 
and  Ventilating  Work 

M.  R  Carpenter.  997  Front  St.,  Sac- 
ramento, Calif. 

Pacific  Heating  &  Sheet  Metal  Co., 
3422  18th  St.,  San  Francisco,  Calif. 

3/17/47  ^ 

Preliminary  Plans  In    ffogrf* 
School   (Addition)        Est  Cost  $75,000 
ROSS,     Calif.,     Marin     County.     Ross 

Grammar  School. 
Owner— Ross   School  District  Dr.  W. 

Scott  Polland.  Louis  H.  Carlson  and 

Dudley  F.  Miller,  board  members. 
Architect  — C.     F.     Gromme.     Albert 

Bldg.,  San  Rafael,  Calif. 
Structural     Engineer— H.     M.     Engle. 

110  Sutter  St.  San  Francisco,  Calif. 
Includes  three  clas.sroms,  all-purpose 

room  and  extension  of  playground 

facilities. 


.1/17/47  11 

Contemplated — Incorporation  Articles 
Filed— To    Launch   $1,000,000    Fund- 
Raising  Campaign   Nilxt  September 
Hospital  Cost  not  determinel 

MODESTO,  Calif..  Stanislaus  Co. 
Owner — Modesto  Memorial  Hospital 
As.sociation,  Inc.,  Lawrence  Rob- 
inson, member  of  the  board  of  di- 
rectors, 1600  McHenry  St,  Mo- 
desto, Calif 


11 


3/17/47 

FWA   Funds  Advanced 

Hospital  Cost  $216,000 

ALAMOGORDO,  New  Mexico. 

Owner — Town  of  Alamogordo,  Mayor 
Eber  D.  McKlnley,  Munlcpal  Bldg., 
Alamogordo,  N.  M. 

Architect— W.  E.  Burke  Jr.,  Albu- 
querque, N.  M. 

Fireproof;  to  provide  18  beds. 


3/17/47  •     11 

Owner  Taking   Bids — Due  March   18, 
2  P.  M. 

Erect  Steel  Buildings  (3) 

Estimated  Cost  $11,000 

LOS  ANGELES,  Calif..  Los  Angeles 
County.  Erect  two  at  1153  N.  West- 
moreland Ave.  and  one  at  4614  Sun- 
set Blvd. 

Owner — California  State  Division  of 
Architecture,  Anson  Boyd,  state 
architect,  Public  Works  Bldg.,  Sac- 
ramento, Calif. 

Erection  and  Interior  finish. 

Specifications   may   be   obtained   at 

the    office   of    the    State    Division    of 

Architecture,  803  State  Bldg.,  Los 
Angeles,  Calif. 


LODI,    Calif.,    San    Joaquin   County. 

N.  Sacramento  St 
Owner — Community  Orape  Corp.,  B. 

H.  Pope,  president;  W.  A.  Spooner. 

secretary- manager,  N.   Sacramento 

St.,  Lodi,  Calif. 
Private  plans. 
Concrete   sldewalla,   roof    and    plen, 

etc. 
Contractor  — Cahlll    Bros.,    208    ftan- 

some  St,  San  Frandaoo,  Calif. 

14-17— PUBUC  BUILDINGS 


16 


3/17/47 

Owner  Taking  -  Bid*— Due  April  t, 
2  P.   M. 

Painting  and  Mlscellaneetie  Work 

TWIN  FALLS.  Idaho.  U.  S.  Poet 
Office  Building. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Exterior  and   interior  painting,   new 
entrance   steps    and    miacellaneoua 
work. 
Plans  and  specifications  obtainable 

from  the  abova  offlca  ot  til*  <U«trlct 

engineer. 

3/17/47  M 

Plans   Nearing   Completion 
Fire  Station  Coat  $96,000 

SOUTH     SAN     FRANCISCO,     Calif. 

San  Mateo  County. 
Owner— City  of  South  San  Francisco, 

City  Hall.  South  San  Francisco. 
Architect— W.  H.  Rowe,  38  First  Et., 

San  Francisco. 
Structural  Engineer— F.  W.  Kellberg, 

3vr0  Market  St.,  San  Francisco,  Calif. 
Steel  frame,  concrete,  part  one-  and 

part  two-story. 

3/17/47  1' 

Sketches  Approved — To  Start 

Preliminary    Plans 
Detention    Home  Cost   $185,000 

SANTA    ROSA,    Calif..    Sonoma    Co 

Sonoma    County    Hospital    ground.* 
Owner  —  County  of  Sonoma,   Board 

of    Supervisors.    Courthouse,    Santu. 

Rosa,  Calif. 
Architect— E      Geoffrey     Bangs,     60.'« 

Market  Street,  San  Francisco.  Cal 
Includes  2  l^ldgs. 


18.19_RELlGIOUS  BLDGS. 


268  Market  St,  San  Francisco,  Calif. 
Frame,   shingle   and    rustic    exterior, 
aapbalt     shingle    and     composition 
roof. 


19 


8/17/47 

Contemplated — Fund -raising 

Campaign    Underway 
Church  Cost   $60,000 

GRASS     VALLEY.     Calif.,     Nevada 

Cour.ty.   Site  on   Alta  street. 
Owner— Church  of  Latter  Day  Salnt.i. 

Bishop     Ralph     Groenwell,     Sierra 

Drive,    Grass    Valley,    Calif. 
Includes      auditorium      and      church 

structure. 


19 


3/17/47 

Contemplatrd — Fund -Raising 
Campaign    Now    Underway 

Church   Addition  Cost  $S5,O0C 

CHICO.  Calif..  Butte  County.  West 
Fifth   and    Flume   streets. 

Owner  —  Trinity  Methodist  Church, 
Rev.  Vcrn  Ur«\%-n,  pastor.  West 
Fifth  and  Flume  Streets.  Chlco. 
Calif. 

Addition  of  chapel  to  seat  90,  youth 
room,  parlor  with  flrepluco  and 
primary  and  beginners'  rooms  (7  • 
000   sq.    ft.   flour   space   in   all). 


ment,    including    separate    heating 
system  and  hardwood  floors. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 

3/17/47  20 

Plans    In    Progrese— CPA    Permit 
Granted 

Church    Parish    Hail  Cost   $55,000 

MARYSVILT^E,   Calif.,   Yuba   County. 
C  Street  at  7th  Street 

Owner — .St.  Joseph's  Catholic  Ch\ir«'h 
Msgr.  Thomas  horgan,  319  7th  St.. 
Marysvllle,    Calif. 

Architect— Harry  J.  Devine.  1012  Jay 
Street.    Sacramento.    Calif. 

Youth  center  and  recreation  assem- 
bly hall  to  be  constructed  as  an- 
nex to  present  church   buildlnj;. 


22-26— RESIDENTIAL 
BUILDINGS 


2222    San 


3/17/47  19 

CPA  Approval  Granted — Plane  In 

Progress 
Church   (Addition)  Coet  $3a000 

SAN  FRANCISCO,  Calif.  Union  and 

Stelner   Sts. 
Owner — Protestant  Episcopal  Church 
of  St.  Mary,  Union  and  Stelner  Sta.. 
3/17/47  •     12        San  Francisco,  Calif. 

Construction    Under  Way— 10   Per  Architect— Warren  C.  Perry,  260  Call- 

Cent  Co'mpleted  '      fomla  St..  San  Francisco.  Calif. 

Winery  (Alter)  Cost  $15O,00Ostructural  Engineer— Thos.  F.  Chace. 


12-13— INDUSTRIAL 
BUILDINGS 


3/17/47  24 

Preliminary  Plane  In  Progress 
Residence  Estimated  Cost  $15,000 

NEAR    LOS    GATOS.    Calif.,     Santa 

CTlara  County. 
Owner— Withheld. 
Architect — Henry   David  Kenslt,  Rm. 

4,    Post    Office    Bldg.,    Los    Gatos, 

Calif. 
Frame,  concrete  floor  slab,  six  rooms, 

ranchhouse    design,    radiant    heat. 

copper  water  pipes. 


3/17/47  •  » 

Owner  Taking  Bids — Due  April  4,  2 
P.  M.— Officers  Quarters  and  Util- 
ities;   Spec.  1269 

FAIRFIELD -Sulsun  Army  Air  Field, 
Calif.,   Solano  County. 

Owner— Saonimonto  District  Corpe  of 
Engrs.,    War    Dept..    Wright    Bldg., 
.Sucramento,  Calif. 
Plan.^  by  owner. 
Incluies    13    each    officers'    quarter* 

typo  F.  modern,  and  electrical  dis- 
tribution    .system,    sanitary    sewer 

system,     gas     distribution     system, 

water  distribution  s.y.stem,  and  pav- 
ing, drainage  and  sidewalks. 

Unit  quantiticfl   will   be  found   un- 
der Index  No.  41. 

The   following  contractors  are   b«- 
Ing  furnished  with  plans: 

C.  M.  Allen,  Box  463.  Fairfield.  Cal. 

T.   C.  and  W.   H.   Irvuln.   126  North 
Bro.idwRv,  FrcFno,  Calif. 

C    A.   Otto.   1026  H   St,  Marj'svllle, 
Calif. 

A.  It  Lmor,  Box  43.  Merced,  Calif. 

Bingham  Constr.  Co.,  Route  2,  Box 
5975,  Sacramento,  Calif. 

Harold  E.  Peterson,  2917  V  Street, 
Sacramento.  Calif. 

Matthew   A.   Little,    1   Grand  View 
Ave.,  San  Franfclsco,  Calif. 

Jas.  McFarland,  266  Laguna  Honda 
Blvd..   San   Francisco,   Calif. 

Pacific    Coast    Builders,    26S0    18th 
St.,  San  Francisco,  Calif. 

Arthur    J.    Ihaacson.    219    W.    Roee 
St.,  Stockton,  Calif. 

Moore    and    Moore,    Route    2,    Box 
2h9-Z.  Chlco.  Calif. 

J     A.    Brvant.    1815   Capital    Street 
Vallejo.  Ca'Uf. 

n  J.  Dunlap  Co.,  785  Market  Street, 
Ran  FranclHco,  Calif. 

Oiiv  E.  Hall,  310— 30th  St.  Bakem- 
fleld.  Calif. 

O.   W.   Williams   Co.,    10  California 
Drive,  Burlingame,  Calif. 

L   H.   Hansen  and   Sons.  313   Palm 
Ave..  Fresno,  C^llf. 

K.  J    Dauni.  6803  West  Blvd.,  Ingle- 
wof)d.  CRllf. 

Myers    Bros.,    3407    San    Fernando 
R'>Rd,   1^8  Angeles.  Calif. 

Hnrvcy  E.  Nichols,  930  E.   Slauson 
Ave.,  Los  AoReles.  Calif. 

Cumpbell  <:on8tr.  Co..  800  P  Street. 
Saoramonto,  Calif. 

Fiuncheschl  Constr.  Co.,  845  Marina 


Summerbell 


TODAY'S  BID  OPENINGS 

BUILDING  PROJECTS 


3/17/47  •     28 

Owner  Taking   Bids— Due  Maroh  27, 

10  A.  M. 
Apartments  (Alter  From  Admlnletra- 

tlon   Building) 
SAMOA.  Calif..  Humboldt  County. 
Owner — U.    S.    Coast    Guard    Service. 

12th   District.  Customs  House  .Ban 

Francisco,  Calif. 
Plans  by  ovmer. 
Alter     and      convert     administration 

building  Into  10  apartments. 


Roof  Structures 


WkM  9l«Mita« 


Noted  In 


Bids  to  be  Opened  Prol<*ct     Location  of  Project 

3-17— 10:00  A.M.— Storage  Building     Merced 
3-17— 10:00  A.M. — Laundry    Building  Merced 
3-17— 10:00  A.M.— Detention  Home      Merced 
3-17— 10:00  AM.— Flrehouse    (SnelUng  District)     Merced 
3-17— 10:00  A.M. — Bachelor    Officers' Qtrs.,  Etc.       San  Francisco 
3-17— 10:00  A.M.— Flrehouse    (Delhi    District)     Merced 
3-17— 10:00  A.M.— Residences    (2)  Merced 

3-17— 10:00  A.M.— Flrehouse    (Stevlnson  District)     Merced 
3-17—  2:00  P.M. — Troop  and  Administrative  Facilities 

Albuquerque,  N.  M. 
3-17—  7 :00  P.M.— School  Additions      Seattle.  Wash. 
3-17— 11:00  A.M.— Hospital    (Alter)      Merced  


ISSUM 

2-ao 

2-90 
2-tO 
2-M 
2-26 
3-tO 
2-20 
2-20 


1- 


3-17- 
3-17- 


_^ ENGINEERING  PROJECTS 

-10 :00  A.M.— Canals  Central  Valley  ProJecT 


1-12 


3-17—  8 :00  P.M.— Culvert 
3-17—  8 :00  P.M.— Paving 
3.17—  8:00P.M. — Grade,    Pave 
3.17—  2 :00  P.M.— Flood    Control 
3-17—  8:00  P.M.— Storm   Sewer 
3-17—  8 .00  P.M.— Well  Drilling 


-10:00  A.M.— Earthwork   and   Structures— Klamath  Project 

Oregon-California  8-  4 

San  Mateo  2-tl 

San  Mateo  2-21 

Santa  Clara  8-18 

Channel     Los  Angeles  2-tl 

Santa  Clara  8-14 

Corcoran  8-14 
3-17—  5 :00  P.M.— Excavation. 'Filling  and  Dirt  Moving.  San  Mateo  Co.  2-27 

3.17—  8 :00  P.M.— Paving South    San   Francisco 8-  B 

SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 

SifrZratOO  P.M.— Vertical   Gates         Tucumcari  Project  New  Mexico  2-12 

307— 11 :00  A.M.— Rewiring,   Elec.   Alterations                  Merced  2-25 

3-17-                    — Sprinkler  System     Sunnyvale  2-2« 

3-17—  2 :00  P.M.— Garbage  Cans           San  Francisco  8-  4 

3.17—  2 :00  P.M.— Transformers,  Etc.  Central  Valley  Project  8-  8 

3.17—  2:00  P.M.— Oil  Circuit  Breakers    Central  Valley  Project  8-  « 

3-17—  2:00P.M.— Insularor.M  -'              Central  Villcy  Project  3-10 

3.17—  8.00P.M.— Pipe  and   FlttingH  South  Psn  Francisco  3-10 
?..]7—                    — Liquid   A«phBlt 


3-17 —  — Liquid   Asphalt 

3-17 —  — Liquid  Asphalt 

3-17 —  — Liquid  Asphalt 

3-17 —  — Liquid  Asphalt 

3-17—  3:00P.M  — Auto.     (Coupe) 


East  of  Baker 

Sacramento 

Sacramento 

Near  Baistow 

Near  Needles 

Sacramento 

Davis  Dam.  Ariz. -Calif. 

Seattle,  Wa^h. 

San  Francisco 


3/17/47  • 

Working  Drawings  In   Progrese — 
Owner  Will  Build 

Apartment  House  (47  Apartments) 

Apprpximate  Coet  $g80,(X)0 

SAN   JOSE,    Calif.,   Santa   Clara  Co. 
The  Alameda    . 

Owner  —  Richmond-Lowell     Co.,     c/o 
architect 

Architect— J.  Lloyd  Conrich.  693  Mar- 
ket St.,  San  FYanclsco,  Calif. 

Four  2-story  frame  buildings  built 
around  a  landscaped  quadrangle; 
wood  shingle  and  plaster  exterior, 
composition  roof;  2-.  8-.  4-,  6-  and 
6-room  apartments,  Colonial  design, 
swimming  pool.  Individual  gas- 
flrt'd  forced  warm  air  heating  sys- 
tem. 

Contractor^— Owner  will  build. 


•  •  • 
SUMMIMIU 


1746  Thirfccnih  Street 
Oakland,  California 

TWino.tUs    3622 
CNtf>rpri\o    i0930 


3/17/47  •     24 

Plans   Completed — Architect    Taking 
Bids    From    Selected    List    of    Con- 
tractor*—No   Due  Date  Set 
Residence  (Alter  and  Addition) 

Approximate  Cost  f12/)00 
SAN  FRANCISCO,  Calif.  Webster  St 
Owner — A.  Manzl,  c/o  architect 
Architect— J.  Lloyd  Conrich.  693  Mar- 
ket St.,  San  Francisco,  Calif. 
Addition    of   complete    4- room   apart- 


PIPE 

PIPE  .  VALVES  .  FITTINGS 

Faeilitieii  for  pipe  bmdlnr 

and  manifolds 

Writ*  f*r   Prlee* 

Pacific  Pipe  Co* 

160  Sp^ar  St^  Sfen  Franciaco 


UNIFORM    ^    DEPENDABLE 


3/17/47  ^    ,^      , 

Contemplated— Trustee*    Authorixe 

Initial     Step*    Preparatory    To 

Calling   Special    Election  on 

$6,000,000   Bond    If^sue 
High    School    System    Expansion 
BAKERSF1E1-J5,     Calif..     Kern     Co. 
Owner-Kern     County    Xfnlon     High 

School  District.  Theron  L  McCuen. 

superintendent.  1341  F  Street  Bak- 

ersfleld.  CallT 

8/17/47  » 

Contract  Awarded  ,..«-., 

Sohool  Building  Coat  |«3,7B7 

SAN    JOSE,    Calif.,    Santa   Clara   Co. 

Payne  Ave.  and  Saratoga  Rd. 
Ownet^-Moreland  Elementary  School 
District.  Mrs.  George  Payne,  chair- 
man, Board  of  Trustees;  Ray  A. 
Smith,  clerk.  Board  of  Trustee*. 
Morcland  School.  Payne  Ave.  and 
Saratoga  Rd.,  San  Jo*e,  Calif. 
Arehitect— Clark    A    Stromquist,   131 


3.17_  2:0  P.M.— Pole  Bands.  Etc. 

3-17-  2.00  P.M—Pariltton.    Etc. 

3-17—  3 :00  P.M.— Bearings 

3-17—  2 :00  P.M.— Hollow  Jet  Valves  Boise  Project  Idaho 

3-17 —  — Supplies  amd  Materials     Panama  Canal.  C.  Z. 

3-17 — Supplies  and  Materials     Panama  Canal,  C.  Z. 

3-17 —  3 :00  P.M.— Tractor  Rental         Contra  Costa  and  Alameda  Cos. 

3-17—  7 :30  P.M.— Sewer  Pipe  Santa  Maria 

3.]7_  8:00  P.M.— Sprinkler  System     Sunnyvale 

3.17 —  800  P.M. — Turbine  Pump  Corcoran 

3. 17_  3:00  P.M.— Pole   Type  Capacitors     Sacramento 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  Str««t 
OAKLAND  12.  CALIF.  TWIiioak*  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment* 


k»» 


Let  us  get  the  **Hmrd  to  Get"  items  for  you. 


100  LBt 


FmF/ 


There  is  no 

subsffituffe 

for  good 


•  •• 


1 1  ■  I 

nBOHUIffi 


kPODucio  »r 


PACIfIC  PRODUCTS 

PIASTER 
CRAFT 

CONSTIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


.At4    »  PANCISCO 


COASTWIDE  SERVICE 


POBTIANO 
*f  ATTir 
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DAILY    PACIFIC     BUILDER 


MONDAY.  MARCH  17.  1947 


MONDAY.  MARCH  17.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  5 


t 


Blvd.,  San  Fmncteco.  Calif. 

LAwrence  C<w»tr.   Co.,   SOM  V   St., 
Sarramento,  Calif. 

Frank  Maloncy.  1915  &  St,  Sacra- 
mento, Calif. 

Carl    N.    Swenaon   Co.,    P.   O.    Box 
558.  San  Joae.  Calif. 

R  T.  Haas  Co.,  P.  O.  Box  411.  San 
Mateo,  Calif. 

Anderson  A   HiniriVMc.   S20   Market 
St.,  San  Franctsco,  Calif. 

Barrett  A   Hilp,  918   Harrison    St., 
San  Francisco,  Calif. 

Central  California  Constr.  Co.,  Inc., 
116  Erie  St..  San  Francisco.  Calif. 

Clinton  Constr.  Co.,  923  Folsom  St.. 
San  Francisco,  Calif. 

Empire  Constr.  Co..  Ltd.,  344  Har 
riett  St.,  San  Francisco,  Calif. 

Krbentraut  &  Summers,  896  Penn- 
svIvarM  Ave..   San  Francisco,  Calif. 

Robt.  McCarthy.  1060  Klrkham  St., 
San  Francisco.  Calif. 

Tneo.   J.    Meyer  &   Sons,  200  Quint 
St..  San  Franclaco,  Calif. 

M.  &  K.   Corp.,  200  Financial  Cen- 
ter Bldg..  San  FrancLsco,  Calif. 

Moore   A   Roberts.   683   Mission   St., 
San  Francisco,  Calif. 

Wa^er   and    Martinez,    181    South 
Park,  San  Francisco,  Calif. 
—  C.  L.  Wold  Constr.  Co.,  4412  PuUon 
JBt.,  San  Francisco.  Calif. 

Thomas   C.    Buck.    1123   E.   Charter 
Way,  Stockton,  Calif. 

C.   E.    Kennedy.   350  West   Charter 
Wav.  Stockton,  Calif. 

Shepoard    &   Green.   309   First   Na- 
tional  BldR.   Stockton,  Calif. 

Continental  Constr.  Co.,  1402  Front 
St.,  Sacramento.  Calif. 

Wallace  D.  liarkinS,  Inc..  406  Sut- 
ter St .  San  Francisco.  Calif. 

Charles  MacClo.skey   Co.,   112   Mar- 
ket St..  San  Francisco.  Calif. 


county  cl«fk.  Courthouse,  Modesto, 

Caltf. 

District  lJnirine<>r— Harry  N.  Jenks. 
345  Madrono  Ave..  Palo  Alto,  Calif. 

Includes  sanlUry  and  Industrial  sew- 
er lines,  a  complete  sewage  treat- 
ment plant  and  pretreatment  plant 
for  Industrial  waste. 


28-30^MISCELLANEOUS 

BUILDINGS 

3/17/47  •     28 

Owner   Taking    Bids— Due   April   8, 
2  P.  M. 

eiear's  Cub  Den  and  Yard 

SAN  FRANCISCO.  Calif.  San  Fran- 
claco Zoological  Gardens. 

Owner — Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge.  Golden  Gate  Park,  San 
Francisco,  Calif. 

Plans  by  owner. 

Specifications  obtainable  from  the 

:»bove  office  upon  deposit  of  fS. 


3/17/47  •     80 

Owner  Taking  Bids — Due  March  18, 
3  p.  M.— (Bidders  Figuring) — Air- 
port  Extension  Fill,  Drainage  Work 
and  Related  Construction;  Spec.  93 
SAN  MATEO  COUNTY,  Calif.  San 
Francisco  Airport  near  South  San 
Francisco.  _^^ 

Owner — City  and  County  of  San  Fran- 
cisco.  Public   Utilities   Commission. 
Room  287  CHy  Hall,  San  Francisco. 
CaHf. 
Plana  by  owner.  _,         «       « 

Unit  quantities  were  given  Mar.  o. 
Plans  and  apeclficatlons  are  on 
file  for  examination  at  the  office  of 
DAILY  PACIFIC  BUILDER.  486  10th 
St  San  Francisco.  Calif.,  and  may 
be '  obtained  at  the  cashier's  offkie. 
«th  floor,  425  Mason  St.,  .San  FrAn- 
Cisco,  Calif.,  upon  deposit  of  $10,  re- 
fundable. 

Following  contractors  have  taken 
out  plans: 

Macco  Construction  Co.,  Peninsula 
and  Bayshore  Highway,  Burlingame. 

Jot^nson  Western  Co..  Box  418.  Ala- 
meda. Calif.  ^  . 

Guy  F.  Atkinson  Co..  Orange  and 
Railroad  Aves..  South  San  Francisco, 

Hydraulic  Dredging  Co.,  Ltd.,  1221- 
1225   Central    Bank    Bldg .    Oakland, 

Calif.  .       ^,       ^^ 

American  Pipe  &  Construction  Co., 
787  85th  Ave.,  Oakland,  and  4836  Fire- 
atone  Blvd.,  South  Gate.  Calif. 

Granite  Rock  Co..  Box  151.  Wataon- 

^  Western  Pipe  &  Steel  Co.,  200  Bush 
SL.  San  Francisco.  Calif. 


Engineering  Section 


8/17/47  *    3? 

Plans   Completed — Bond    Issue 

Approved    March    11    In    Amount 

of   $380,000 

Sewage   Treatment    Plant 

Cost    $423,000 

HANPORD.  Calif..  Kings  Co..  One 
mile  south  of  city  Umita. 

Owner  —  City  of  Hanford.  Walter 
Hopkins,  city  engineer,  Arthur  E. 
Hlrd,  City  Clerk,  City  Hall,  Han- 
ford. Call!'. 

Consulting  Engineers — Quinton  En  - 
gineers  Ltd.,  816  S.  Flgueroa  St.. 
Los    Angeles,    Calif. 

Includes  new  sewage  treatment  plant 
of  standard  trickling  filter  type 
and   booster   pumping   plant. 

3/17/47  •     81 

Owner  Taking  New  Blda—Dua  March 

19,  2  P.  M.  (Bids  Submitted  Feb.  26 

Rejected) 
Water  Softener  Equipment  ( Install) 

Spec.  18168 
OAKLAND,  Calif.,  Alameda  County. 

Naval  Hospital. 
Owner  —  Public   Works    Department, 

12th    Naval    District,    Room    A-109, 

Federal  Office  Bldg.,  Civic  Center, 

San  Francisco,  Calif. 
Plans  by  owner. 

Plans  obtainable  from  the  Public 
Worics  Department,  Design  Division, 
Room  A-119,  Federal  Office  Bldg., 
Civic  Center,  San  Francisco,  Calif., 
upon  deposit  of  check  or  postal  money 
order  for  $10,  payable  to  the  Chief  of 
Bureau  of  Yards  and  Docks. 

As  previously  reoprted,  Henry 
Arlan,  Construction.  4142  Geary  Blvd., 
San  Francisco,  Calif.,  at  $13,055.  sub- 
mitted the  loy  bid  February  26. 

3/17/47  •     31 

Owner  Taking   Bids — Due  April  2, 

2:30  P.  M. 
Pumping  Station   Additions 
SAN    FRANCISCO,    Calif.    Pumping 

Station  No.  1. 
Owner— City  and  County  of  San  Fran- 
cisco. Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 
City  Architect— Dodge  A.  Rledy.  Rm. 
265  City  Hall,  San  Francisco,  Calif. 
Includes     Installing    steel    wallways, 
railways  nad  guards. 
Specifications  obtainable  from  the 
office  of  the  ctly  architect  upon  de- 
posit of  $5,  refundable 


33 — 


BRIDGES 


i3 


3/12/47 

Contract    Awarded 

Overhead    Crossing    (Repair) 

Cost  $44,333.(>C 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
Over  Swltzer  Canyon. 

Owner— .State  of  Calif orr  la.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Hig!hwav  Engineer— G.   T.  Mc- 
Coy,   Public    Works    Bldg..    Sacra- 
mento. Calif 
Bid«    will    be   opened    In    the    State 

Bldg.,   lx>.«  Angelefc,   Calif. 

i;ontractor— C.  B.  Tuttle  Co.,  2W» 
Belmont  Ave..   Long    Beach,  Calif. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


NEWS  INDEX 

Water  Supply   and   Sewage 

Disposal    Plant*    - •-  ^'"^ 

Bridge*    - *^ 

Dams,  Reeervoir*  •i»d 

Dredging      ~ *» 

Docks,  Pier*  and  Harbor*  38 
Parks.    Airports    and 

Playgrounds     *" 

Railroads,   Subway*   and 

Tunnels     *' 

Electric  Lighting  t^ndi 

Transml**lon    Lin**    ...- -  » 

Sewers     -  - ••  'JJ 

Streets  and  Highways  40 
Qas.  Water  and  Oil  Pipe 

Line*    •- *^ 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


3/17/47  •     82 

District  Engineer  Appointed  for 
Newly  Formed  Sanitation  District 
to  Prepare  Final  Study  and  Report 
on  Proposed  Sewage  and  Industrial 
Waste  Disposal  Project 

Sewage  Disposal   System 

EAST  MODESTO.  Calif.,  Stanislaus 
County.  Beard  Industrial  tract  and 
land  north  runnmg  to  Beard  Creek 
(Dry  Creek)  and  extending  soutli 
(o  Tuolumne  River. 

Owner— East  Modesto  Sanitation  Dis- 
trict, c/o  Stanislaus  County  Board 
of  Supervisors,  George  Macomber. 
county     ■urveyor;     C.     E.     Easttn, 


3/10/47  8* 

Owner   Taking    Bids — Due    March   28, 

2  p.  M. — Bidders  Figuring 
Access   Road*  and  Excavation;   Spec. 

^271  „. 

PINE     FLAT     DAM.     Kings     River, 

California.  Near  Pledra. 
Owner  —  Sacramento    District,    Corps 

of  Engineers.  War  Department.  CoL 

Lester  F.  Rhodes,  district  engineer, 

Wright  Bldg..  Sacramento.  Calif. 
Plans  by  owner. 

Unit  quantities  were  published  on 
Mrfrch  6. 

The  following  contractor*  are  being 
furnished   with   plans: 

T.  E  Connolly.  Inc..  461  Market  St, 
San  Francisco.  Calif. 

Hubert  E.  Evcrlst  Sr.  804  Mission 
St..  San  Francisco,  Calif. 

Utah  Construction  Co..  1  Montgom- 
ery St.,  San  Francisco,  Calif. 

Baslch  Bros.,  P.  O.  Box  181,  Al- 
hambra,  Calif.  _     .  . 

Parish  Bros..  P.  O.  Box  6.  Benicia. 

N.  M.  Ball  Sons.  Box  430.  Berkeley. 

Calif. 

J.  A.  Tertellng  *  Sons.  Inc.,  Boise, 
Idaho,  and  411  W.  8th  St,  Lo*  Xn- 
gelps.   Calif.  ^_^.      „^ 

Fredrlckson  Bros.,  1259  65tn  St, 
Emeryville,   Calif. 

Clyde  W.  Wood,  Inc..  8900  TlJuBga 
Ave.,  P.  O.  Box  630,  North  Holly- 
wood. Calif. 

Bressl  A  Bevanda  Constructor*, 
Inc.,  417  S.  Hill  St,  Roona  784,  L«8 
Angeles,  Calif.  ^,         _. 

Grafe  -  Callahan  Construction  Cb.. 
714  W.   Olympic  Blvd.,   I»s  Angeles, 

^  L.  A.  and  R  8.  Crow.  4758  Valley 
Blvd..  Los  Angeles.  Calif. 

L  B.  Dixon  Co.,  931  E.  81st  St,  Los 
Angeles,  Calif. 

Griffith  Co.,  1960  8.  Broii4way.  Los 
Angeles,  Calif. 


W.  E.  Klar  Construction  Co..  1483 
N.  Stanley  Ave.,  Los  Aiigelen,  CSallf 

Morrison  -  Knud*«»    Co..    810    Title 
Guarantee    Bldg..    Lo*    Angelas,    and 
788  Market  St.  San  Pranclaco.  Calif. 
Winston   Bros.,   Box  759,   Ban    Ber- 
nardino, Calif. 

H.  Barl  Parker,  12th  and  F  Sta., 
Marysvllle,   Calif. 

Grant  Construction  Co.,  70  W.  I  St, 
Benlcta,  Calif. 

M.  J.  Ruddy  A  Son,  922  J  St,  Mo- 
desto, Calif. 

Fredrlckson  &  Watson  Conatructlon 
Co.,  873  31st  Ave.,  Oakland,  Calif. 

Macco     Construction     Co..     Freight 
and  Ferry  Sts.,  Oakland.  Calif. 
E.  B.  Bishop.  Orland,  Calif. 
J.   B.  Haddock,  Ltd.,  3588  E.    Foot- 
hill  Blvd.,  Pasadena,   CaUf. 

M.  J.  B.  ConstrucUon  Co.,  322  Elks' 
Bldg.,  Stockton,  Calif. 

George  Patterson,  P.  O.  Box  2004, 
Stockton,  Calif. 

A.  A.  Balnter,  1767-A  Lime  Ava, 
Long  Beach,  Calif. 

DeVelblss  Co.,  Eastshore  Highway 
and  Huntington  Ave.,  Richmond, 
Calif. 

Harms  Bros.,  Route  4,  Box  2220, 
Sacramento,  Calif. 

D.  McDonald,  204  23r4  St,  Sacra- 
mento, Calif. 

A.  R.  McEwen,  P.  O.  Box  1017, 
Sacramento,  Calif. 

McGlllvray  Construction  Co.,  P.  O. 
Box  873,  Sacramento,  Calif. 

C^orge  Pollock  Co.,  P.  O.  Box  90S, 
Sacramento,  Calif. 

A.  Telchert  &  Son,  Box  1113,  Sac- 
ramento. Calif. 

Gibbons  &  Reed,  259  W.  3rd  St, 
Salt  Lake  City,  Utah. 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco. 
Calif. 

W.  A.  Bechtel  Co.,  155  Sansome  St, 
San  Francisco,  Calif. 

Guerin  Bros.,  208  S.  Linden  Ave., 
South  San  Francisco,  Calif. 

Peter  Klewlt  Sons  Co.,  345  Kleways 
Ave.,  Arcadia,  and  442  Post  St,  San 
Francisco,  Calif. 

Olympian  Ddredglng  Co.,  625  Mar- 
ket St,  San  Francisco,  Calif. 

Plombo  Bros.  &  Co.,  1571  Turit  St, 
San  Francisco,  Calif. 

Mark  C.  Walker  &  Son  Co.,  412 
First  National  Bank  Bldg.,  Santa 
Ana.  Calif. 

Louis  Blasottl  &  Son.  40  W.  Clay 
St,  Stockton,  Calif. 

H.  W.  Rohl  Co.,  523  W.' 6th  St. 
Room  1232,  Los  Angeles,  Calif. 

Carl  N.  Swenson  Co.,  '365  Stockton 
Ave.,  San  Jose,  Calif. 

J.  F.  Shea  Co.,  Inc.,  617  S.  Olive  St, 
Los   Angeles,   Calif. 

M.  &  K.  Corp.,  200  l^tnanclal  Cen- 
ter Bldg.,  San  Francisco.  Calif. 

Nathan  A.  Moore.  106  E.  Garvey 
Blvd.,  San  Gabriel,  Calif. 

Curtis  Luckcuck.  4620  Stoctkon 
Blvd..  Sacramento.  Calif. 

Wallace  D.  Harklns,  Inc.,  Box  1767. 
Oakland,  Calif. 

Excavators,  Inc.,  Box  750,  Pitts- 
burg, Calif. 

Fredericksen  &  Kasler,  212  13th  St, 
Sacramento.  Calif. 

Western  Contracting  Corp.,  Sioux 
City  15.  Iowa. 

Phoenix  Construction  Co.,  Box  906, 
Bakersfield,  Calif. 

A.  A.  Hieslau  &  Son,  1220  Eastshore 
Highway,  Berkeley,  Calif. 

Pacific  Rook  &  Gravel  Co.,  Box  30, 
Monrovia,  Calif. 

F.  Gunner  Gramatky,  272  Annan- 
dale  Rd.,  Pa.sadena,  Calif. 

Eaton  &  Smith,  715  Ocean  Ave., 
San  Francisco,  Calif. 

Charles  L  Harney,  575  Berry  St, 
San  Francisco.  Calif. 

Piazza  &  Huntley,  175  S.  Montgom- 
ery St.,  San  Jose.  Calif. 

A.  L  Miller.  1715  7th  St,  Sacra- 
mento. Calif. 

Johnson  Western  Co.,  Box  418,  Ala- 
meda, Calif. 

E.  R.  &  E.  W.  Baker.  Route  3,  Box 
37.  Chico.  Calif. 

John  C.  Gi.-»t.  1020  46th  St.  Sacra- 
mento. Calif. 

Daniel  G.  Longtln  Co.,  1508  De 
Young  Bldg..  San  Francisco. 

Vinnell  Co..  1145  Westminster  Ave., 
Alhambra.  Calif. 

Ralph  A.  Bell,  901  S.  Primrose. 
Monrovia,  Calif. 

Wixon  &  Crowe,  Box  799,  Redding, 
Calif. 

Haddi>ck  Engineers,  Ltd..  Box  479, 
Oceanside,   Calif. 

Mittn,'  Bros.  Construction  Co.,  4801 
San  Fernando  Rd.,  West  Lo*  An- 
geles. Calif. 


Oaseade,  Idaho.  In  Sections  8,  4,  9. 

M).  16.  18,  22.  26  and  27  of  T.  14  N.. 

R.  3  E..  B.M..  and  In  Sections  8,  9. 

10,   16,  16,   17.  21,  22,  27,  28.   33  and 

34  of  T.  18  N.,  R  8  E.,  B.M. 
Owner — U.  S.  Bureau  of  Reclamation, 

214  Broadway.   Boise.  Idaho. 
Plans  by  engineering  department  of 

owner. 

Work  1*  divided  into  10  echedules. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  fl,  not  re- 
turnable. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


3/13/47  36 

Owner  Taking  Bids — Due  March  2h, 
10  A.   M. 

Runway    Extension,    Etc 

LOS  ANGELES.  Calif..  Los  Angeles 
Co.   Los   Angeles  Airport. 

Owner — Los  Angeles  City  Board  of 
F*ubllc  Works,  153  CUy  Hall,  Los 
Angeles,  Calif. 

Plans  by  owner. 

Extension  of  runway  "A",  site  grad- 
ing and   related  work 
The  work  Involves: 

(1)  lump  sum  for  removals; 

(2)  68,150  cu.  yds.  of  excavation; 

(3)  7765   tons    of   asphaltic    concrete 
wearing  surface; 

(4)  320  tons  abphaltlc  concrete  bare, 
over  culvert ; 

(5;  33,075     tons     asphallic    concrete 
base,  runway  and  gutters; 

(6)  398,460  8q.  ft  .soil  cement  stabi- 
lized  base  9  inches  thick; 

(7)  88,632  sq.   ft   soil   cement   stabi- 
lized   base   5    Inc^s    thick; 

<8)   11,523   bbli>.   p>ortland  cement  for 

soil    stabilized    base ; 
(9)  .•»24,42l     sq.     ft.     select     material 

compacted     subbase,     6     Inches 
thick : 

(10)  88.632  t<q.  ft.  select  material 
compactea  base,  2  Inches  thick ; 

(11)  lump  aUm  for  reinforced  con- 
crete culvert: 

(12)  lump  ^um  remove  and  reset 
existing  fence  and  gates  and 
furnish  and  Install  new  fence ; 

(13)  lump  sum  for  concrete  encased 
conduit ; 

(14)  2  units  raising  and  resetting 
runway  lights. 

Note:  Bids  will  be  taken  on  Al- 
ternate 1,  total  of  items  1  to  5  In- 
cluBive,  and  9  to  14  Incluhive.  Alter- 
nate 2,  total  cf  items  1  to  4  inclusivc 
and  6  to  14  Inclusive. 

38— ELECTRIC  LIGHTING^ 
TRANSMISSION  LINES 


Denton,  City  Clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engr.— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Includes  reconstructing  existing 
manhole  by  placing  curb  and  cov- 
er to  proper  gi^^e:  Installing  cast- 
iron  gutter  drains  and  connecting 
same  to  gewer  system  with  vitri- 
fied Ironstone  sewer  pipe;  grading 
and  constructing  a  concrete  curb 
wall;  grading  and  constructing  an 
hydraulic  concrete  pavement  six 
Inches    in    thickness. 


3/13/47  40 

Hearing  of  Protests  Set  for  March 
21.  8  P.  M. 

Street  Improvement;  Res.  2608 

SACRAMENTO,  Calif.,  Sacramento 
Co..  f?4th  St,  Krcy  Way,  14th  Ave. 
and  rights  of  way  In  Macnev3 
Tract 

Owner— City  of  Sacramento.  H.  G. 
Denton.  City  Clerk.  City  Hall.  Sac- 
ramento,  Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall,  Sacramento,  Calif 

Includes  constructing  corcrete  curbs, 
gutters  and  sidewalks;  installing 
cast  Iron  gutter  drains  and  con- 
necting same  to  sower  system  with 
vitrified  ironstone  sewer  pipe;  ir.- 
stalling  vitrified  ironstone  pipe 
sewer;  Installing  street  monu- 
ments; constructing  concrete  man- 
holes complete  with  cast  Iron 
curbs  and  rovers;  Installing  one 
water  system  complete;  grading 
and  constructing  an  a.«phaltlc  con- 
crete pavement  C'/4  Inches  in  thick- 
ness. 


40 


3/17/47 

Correction — Low  Bidder 

Access  Road;   Project  Calif. 

DA-MR-84  Cost  $87,11080 

RICHMOND.  Calif.,  Contra  Costa  Co. 

To  Naval  Fuel  Annex. 
Owner — Public  Roads  Administration, 

C.  C.  Morris,  division  engineer,  720 


3/10/47  88 

Ownr  Taking  Bids — Due  March  24, 
10  A.  M. 

Landing   System  and   Light  Lan*; 
Pro.  8-47-388 

LONG  BEACH,  Calif.,  Los  Angeles 
County.  Long  Beach  Municipal  Air- 
port 

Owner — Department  of  Commerce, 
Civil  Aeronautics  Administration, 
5661  W.  Manchester  Ave.,  Los  An- 
geles 45,  Calif. 

Includes  Installing  instrument  land- 
ing system  and  light  lane  consist- 
ing of  45x6x47-ft.  sctional  wood  an- 
tenna shelter,  12xl6-ft  sectional 
transmitter  building,  Installation  of 
standby  engine  generator  and  in- 
stallation of  8xl2-ft  glide  path 
building,  trenching  and  power  and 
control  cables  15,800  ft,  two  neon 
approach  lights  on  5-ft  steel  rack 
supports  and  nine  on  pole  sup- 
ports. 
Specifications  obtainable  from  the 

above  office. 


PIONEERS  IN 

PREFArftel- 

CATION 


Laminated  Beams, 
Arches,  Trusses 


STRUCTURES-^ 

IN«OarORATI» 

220  Montflomery  Street,  YUkon  6-0407 
San   FraneiKO  4,  Caltf. 

Saeramtflto  Offlee:    __.^, 
1014  -  mil  St.,  Phone  Sac.  38S43 


39— SEWERS 


3/17/47  •     39 

Owner  Taking  Bids — Due   April   2, 
2:30  P.  M. 

Sewer  Relocation;  Spec  20,238 

SAN  FRANCISCO,  Calif.  Fairmont 
School. 

Owner— City  and  County  of  San  Fran- 
cisco. Department  of  Public  Works, 
Room  282  City  Hall.  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall.  San  Francisco,  Calif. 

Lump  sum  bids  on  8- In.  vitrified  clay 
pipe  sewer,  two  manholes,  trap  and 
vent  and  connections. 
Specifications  obtainable  from  the 

office  of  city  engineer  upon  deposit 

of  flO,   refundable. 


3/12/47  34 

Contract  Awarded 
Earthwork  and   Pipe  Culverts 

Spec.  1624  Cost  811.849.&0 

CENTRAL    VALLEY    PROJ.,    Calif. 

About   1    mile  woht  of   Antioch. 
Owner — L.  S.  Bureau  of  Reclamation, 

Antioch,   Calll. 
Plans   by   Engrg.  Dept.,   of  Owner. 
Includes  earthwork  and  pipe  culverts 

Los  Mer.danos  wastcway  extension, 

Contra   Costa  Canal 
Contractor — M.    W.    Brown,    Box    222, 

Redding,  Calif 


A  I.  1   M  1  \  E  \ 


PUTTYLESS  GLAZING 


40— 


STREETS  AND 
HIGHWAYS 


3/12/47  34 

Owner  Taking    Bids — Due   April  14, 

10  A.  M. 
Clearing    Part   of   Cascade   Reservoir 

Site;   Spec.  1711 
BOISE     PROJECT.     Idaho.     Payette 

Dlvslon,  north  fork  of  the  Payette 

River,  one  to  10  miles  northwest  of 


Gamerston  &  Green  Lumber  Co. 

Wkol*tol«  Olid  Jobbing  Yords 

LUMBIR  .  TIMiIRS  -  TIES  -  FIR  -  REDWOOD 

PONOiROSA  -  SUGAR  PINE 

Ooklaad — 2001  Uvlagstoa  St. 
XEItegg  4.ltt4 


1 


San  PtmcIsc*— ItOO  Araiy  St. 
AJwmHr  not 


aaiB 


J 


3/12/47  ^JJ 

3/13/47  .        ,        „        w 

Hearing    of    Proteets   Set   for    March 

21.  8  P.   M. 
Street    Improvement;    Ret.   2W7 
.SACRAMENTO,     Calif.,     Sacramento 

Co    Alley   between   V  and   W   Sts., 

from  18th  to  17th  Sts. 
Owner— City    of    Sacramento,    H.    G 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  ••«im«t«i,  or  •nginetrine  d«*itiii 
covering  a  rotnplct*  inttallation.  inclad- 
ing  (haat  metal  rcquiramanta  .  .  • 

CALL...  EXiROOK  1185 

Excluaiva   Diatributora   (or 
Northern  California 

McKune  Metal  Products  Co. 

2«6  Tahama  St.,  Son  FroacUee.  3 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Cdl  TWinoaki  6206 

L.   H.  CLAWSON   CO. 

INSULATORS  FOR  THE  PAOHC  COAST 

219  PACIFIC  iUILDING  OAKLAND.  CALIF. 


DAILY 
PACIFIC   BUILDER 

(Batabllahed  In  1880) 

Publlahed  every  morning,  except 

Satuvdaye,   Sunday*   and    Legal 

Holidaya  by 

W.  W.  Dodge  Corporation 

4M  Tenth  St.,  San    Franclaco  S 

Telephone  MA  rlcet  7110 

a.  E.  MeOavran,  Manager  •  Editor 
J.  E.  Odgere,  Advertleing  Manager 

Subscription   Rates: 

fSOiOO  par  year 
(Payable  In  Advance) 
Single  Copy  15  Cents 

Advertising  Rates  on  Request 


Printed  by 
Stark-Rath  Printing 
A  Publishing  Co. 


(BiDtered  as  Second  Class  Matter, 
July  25,  1907,  at  the  post  office  In 
San  Francisco,  Calif.,  under  the 
Act  of  March  S.  1887.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Contractor— Clyde     W.     Weed,     Box 
620,    North    Hollywood,   Calif. 


3/10/47  40 

Hearing  of  Protests  Set  for  March 
21,  a  P.  M. 

Street  Improvement 

SACRAMENTO.  Calif.,  Sacramento 
County.  Alley  between  V  and  W 
Sts.  from  16th  to  17th  SU. 

Owner — City  of  Sacramento,  H.  G. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Includes  recotls'tructing  existing  man  - 
hole  by  placing  curb  and  cover  to 
proper  grade;  Installing  cast  iron 
gutter  drain  sand  connecting  same 
to  sewer  system  with  vitrified  Iron- 
stone sewer  pipe;  grading  and  con- 
structing concrete  curb  wall ;  grad- 
ing and  constructing  hydraulic  con- 
crete  pavement  6-ln.   In  thickness. 


Phelan  Bldg.,  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
About  0.571  mile. 
Low   Bidder — Keeble    &   Brown,    Box 

669,  San  Mateo,  Calif.,  $57,110.50. 

Bid  of  Keeble  &  Brown  was   pre- 
viously Incorrectly  given. 


(1)  4000   sq.    ft    pavement    asphaltic 
concrete ; 

(2)  200  ft.  unarmored  concrete  curb. 
Specifications  obtainable  from  the 

office  of  the  city  engineer  upon  de- 
posit of  flO.  refundable. 


Supplies^  Equipment 

Sub-Contract 

Information 


40 


3/10/47 

Yorba   Street    Improvement; 

Spec.  20.189  Cost,  812,313.2U 

SAN   FRANCISCO.   Cali^,    37th   Ave. 

to  38th  Ave.,  crossing  of  39th  Ave. 

and  between  east  and  weet  lines  of 

40th  Avenues. 
Owner  —  City  and    County   of    San 

Francisco.    Department    of    Public 

Works,    Room    282.    City   Hall.   San 

Francisco,  Calif 
City   Engr. — Ralph    Wadsworth,   City 

Hall,   Ran  Francisco.  Calif. 
Contractor  —   Eaton   and   Smith,   715 

Ocean    Ave.,   San    Francisco,   Calif. 


8/14/47  •     40 

Owner  Taking   Bids — Due   April  2, 
2:30  P.  M. 

Third  Street  Improvement; 
Spec.  20,133 

SAN  FRANCISCO,  Calif.  Third  St. 
from  Custer  Ave.  to  Bayshore  Blvd. 

Owner — City  ajid  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  S8U1  Francisco,  Calif. 

Completion  time  150  calendar  days. 
The  work  Involves: 

(1)  7380  Im.  ft.  white  concrete  center 
Islands ; 

(2)  550  Un.  ft.  white  concrete  curb; 

(3)  S170  sq.  ft.  6-ln.  concrete  pave- 
ment ; 

(4)  "13000  tons  asphaltl  cconcrete  con- 

form pavement; 

(5)  231  each  curb  reflectors; 

(6)  lump  sum,  traffic  signs; 

(7)  7500   Un.   ft.    sandblasting    exist- 
ing traffic  lines; 

(8)  7770    Un.    ft.    2-ln.     conduit     (in 
Islands) ; 

(9)  3600  Un.-  ft.  2-ln.  conduit  In  pave- 
ment or  sidewalk; 

(10)  8600    Un.    ft.    1^-ln.    conduit    In 
Islands ; 

(11)  8400    Un.    ft.    1%-ln.    conduit    In 
pavement  or  sidewalk ;° 

(12)  89  each  lighting  standard  foun- 
datioas ; 

(13)  38  eax:h  Junction  boxes  (traffic) ; 

(14)  89  each  pull  boxes  (lighting) ; 

(15)  4   each   traffic  signal   standards, 
foundations  and  heads ; 

(16)  32   each   traffic  signal   standard 
foundations ; 

(17)  8     each     intersection     controller 
standards  and  foundations; 

(18)  1   each   intersection  controller; 

(19)  lump  sum  .Intersection  wire; 

(20)  200  Un.  ft.  service  wire; 

(21)  lump  sum,  removal  of  "stop  and 
go  signals" ; 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  (10,  refundable. 
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.•1/10/47 

Contract   Awarded— 

Street  Improvement; 

Spec.  20,195  Cost,  11,37:' 

SAN  FRANCISCO.   Calif.    Yorba  St. 

between   38th  and   40lh   Avenues. 
Owner  —   City  and    County   of    San 

Francisco,    Department    of    Public 

Works,    Room   282,   City   Hall,   San 

Francisco,  Calif, 
cnty   F.ngr— Ralph    Wadsworth.    City 

Hall,   San   Francisco.  CaUf. 
Contractor — Charles    I-.    Harney,    575 

Berry  St.,  San  Francisco,  Calif. 
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Contract    Awarded 

Grading  &  Surfacing  Cost  $763,297.50 

LOS  ANGELEb'  COUNTY,  Calif.  Be- 
tween Palomas  Creek  and  Violin 
Saddle. 

Owner— State  of  California.  Division 
of  Highways.  Public  Work.s  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento.   Calif. 

About  2.6  miles  (net  length)  grading 
and  surfacing  with  plant  mixed 
surfacing  »n  untrejited  rock  base. 
Bids    wMI    be   opened    In    the    Stale 

Bldg..  Los  Angeles,  CaUf. 

Kaiser  Rate 

(Continued  from  Page  Ope) 


3/17/47  • 

Owner  Taking   Bids — Due  April  9, 

2:30  P.   M. 
Forty-first  Avenue  Improvement 
SAN    FRANCISCO,    Calif.   41st   Ave., 
between    Wawona    St.    and    100    ft. 
southerly. 
Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 
City    Engineer  —  Ralph     Wadsworth, 
City  Hall,  San  Francisco,  Calif. 
The  work  Involves: 


42— MISC    SUPPUES    AND 
MATERIALS 

3/17/47  •         *2 

Fusion    Welded    Sheet    Steel    Pipe 
Low    and    Only    Bidders 

NAPA,  CaUf.  Napa  Co.  —  Basalt 
Rock  Co.,  Inc.,  900  8th  St.,  Napa, 
Calif.,  submitted  low  bid  March  11 
to  City  of  Napa,  Charles  Martin, 
city  clerk.  City  Hall,  Napa,  Calif, 
for  furnishing  fusion  welded  sheet 
steel  water  *pipe,  together  with  ac- 
cessories and  appurtenances,  for  use 
by  the  City  of  Napa  in  the  construc- 
tion of  the  proposed  Conn  Creek 
Project  pipe'  line.  Plans  by  Consult- 
ing Engineer,  A.  Kempkey,  Balboa 
Bldg.,   San   Francisco,   Calif. 

Bids  taken  as  follows:  (Schedules 
B.  C  and  D  arevaiternatlve  In  char- 
acter. Amendment  will  permit  sub- 
mission of  proposal  covering  Sched- 
ule. A  only  and  a  separate  proposal 
covering  Schedule  B  only..  Sched- 
ule   A    (f.o.b.    truck    and/oi"    railroad 

cars   at   Rutherford,    Calif.): 
(1)  approximately   7500   Un.   ft.   36-ln. 
ID.    X    M-in.    (l.e    36%-ln.    O.D.> 
fusion    welded    sheet    steel    pipe, 
double  dipped  only: 

(a)  232  sections  each  30  ft.  long, 
one  end  belled,  one  end  plain, 
both  ends  designed  for  field 
welding,  per  ft.; 

(b)  14  section.^  each  20  ft.  long, 
one  end  belled,  one  end  pl«.ln. 
both  ends  designed  for  field 
welding,    per   ft. ; 

(c)  7  sections  each  10  ft.  long, 
one  end  belled  for  field  weld- 
ing, the  other  end  to  take  a 
long  sleeve  Dresjer  coupling, 
per   ft. ; 


(d)  7  sections  each  10  ft.  lonjc. 
one  end  plain  for  flekl  weld- 
ing, the  other  end  to  take  a 
long  sleeve  Dreaser  coupling, 
per  ft.; 

(2)  2    each   manifolds   complete; 

(3)  3    each    Sin.    hat    flaaSM    to    be 
furnished   and   walded   on   plpa; 

(3a)  flanges  only  not  welded  on  IHP«: 

(4)  4  aarh  36-ln.   pipe  flanges  to  be 
fumishec   and   welded   on    p*po; 

(4a)  flange.*  only  not  welded  on  pipe, 

(5)  7  each  long  sleeve  Dresser  coup- 
lings for  36%-ln.  O.D.  pipe; 

Schedule  B  (f.o.b.  truck  and/or  rail- 
road   cars   at   Napa,    Calif.): 
(1)  approximately  97.000  Un.  ft  24-in. 
I.D.    x    H-ln.    (l.e.    24V4-ln.    O.D.) 
fusion    welded    sheet    steel    pipe, 
double  dipped  and  wrapped ; 
(a)  3130  sections  each  30  ft  long, 
one  end  belled,  one  end  plain. 
tKith  ends  designed  for  field 
welding,    per    ft. ; 
(h)  46  sections  each   20  ft   long, 
one  end  belled,  one  end  plain, 
both   ends  designed  for  field 
weldmg,    per    ft. ; 
(c)  iil7   sectlonb  each   10  ft   long, 
one  t^nd  belled,  for  field  weld- 
mg, the  otncr  end  to  take  a 
short  sleeve  Dresaer  coupling, 
per  ft; 


one  end  belled  for  field  weld- 
ing, one  end  to  take  a  short 
sl'>evo  Dresser  coupling,  per 
foot; 
(d)  97  aectiunii  each  10  ft  long, 
one  end  pUln  for  field  weW- 
Ing.  one  end  to  take  a  short 
sleeve  Dresser  coupling,  per 
foot; 

(2)  specials; 

(a)  elbows.   4   each   OO-degree: 

(b)  8  each  40  degree; 

(c)  26  each  ao-degree; 

(d)  10    each    S0x30-ln.    tapers; 

(3)  hat  flanges  to  be  furnished  and 
welded  on  pipe; 

(a)  50  e.ich   6-ln.  hat   flanges   to   be 
furnished   and    welded   on    pipe; 

(b)  20  each    121n.   hat   flwiges   to   be 
furnished  and  welded  on  pipe; 

(c)  60  8-ln.  do  not  welded  on  pipe; 

(d)  20  each  12-ln.  do 

(4)  10  each  ?6-tn.  pipe  flanges  to  be 
furnished  and  welded  on  pipe; 

(a)  do,  not  welded  on  pipe; 
(6)  97    each     short     sleeves    Drescer 
couplings  for  86^ -In.  OD.  pipe 
Total     bids     submitted     March 
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GRADING,  MENDOaNO  COUNTY 


Low  -ind  Only  Bidders 

Grading  Cost,    SI 70.927  8.0 

MENDOCIN.O   CO..   Calif.     Longvale- 

Covelo   Road  bet.   1.5  and  5.4  miles 

ca.sterly  of  Dos  P.los. 
Owner — State   of  California.   Division 

of  Highways.    Public   Works   Bldg., 

Sacramento,  Calif. 
.StKte  Highway   Engr. — G.   T.   McCoy, 

Public   Works    Bldg..    Sacramento. 
Net    distance    of    about    2.9    miles    of 

grnding. 
Low    Bidder— N     M.    Ball    Sons,    Box 

4.30.    Beriteley,    Calif.,    $170,927.80. 

Work   Involves : 

(1)  28  acres  clear  and  grubb; 

(2)  219,100   c.y.    rdwy.    excav. ; 
i3)  1,350   c.y.    btruc.    excav.; 

(4)  400   cy.   ditch   and   channel    ex- 
cavat  Ion ; 

(5)  369,000  sta.  yds.   overhaul; 

(6)  ],20C   c.y.    gravel    backfill: 

(7)  4.320  c  y.    Imported    base    mtl. : 

(8)  develop    water   supply   and   fur- 
nish  water  equipment; 

(9)  2.925  M.  gals,  apply  water; 

(10)  52  c.y.  Class  A  portland  cement 
concrete  struc. ; 

(11)  2.400    lbs.    bar   relnf.    steel; 
n2>  40   c.y.    filter  material; 

(13)  220    if.    8-ln.    perf.    metal    pipe 


(A) 
(1) 1450.00 


rate  for  the  U.  S.  Steel  Corpora- 
tion," he  addctl,  "there  certainly, 
ghould  be  a  full  hearing  by  the 
commission  in  order  that  the  auth- 
ors of  such  a  report  may  be  exam- 
ined." 

Meantime,  the  California  Assm- 
bly  forwarded  a  resolution  askinj? 
ICC  to  grant  lower  freight  ratrs 
on  materials  shipped  from  Utah  to 
the  Fontana  plant  in  California. 

The  resolution  sets  forth  that  on 
December  5,  1946  the  ICC  allowed 
increased  rates  to  all  railroads, 
averaging  lT.6  for  cent;  that  cer- 
tain railroads  announced  intention 
lo  reduce  freight  rates  effective 
March  1  on  products  of  the  Geneva 
Steel  Co.  to  West  Coast  points. 
'Eliminate  Discriminalion* 

The  Kaiser  Comp.iny  endorsed 
the  Geneva  plant's  requests  for 
lower  rates  and  asked  for  compar- 
able reductions"  on  raw  materials 
from  Utah  to  Fontana  and  on  fin- 
ished products  from  Utah  to  var- 
ious western  markets. 

The  resolution  continued,  "the 
y^egislature  .ind  the  people  of  the 
State  of  California  believe  in  equal- 
ity for  all  .ind  special  privilege  for 
none,"  therefore  it  asks  such  action 
AS  willc 

"Eliminate  discrimination  if  any 
there  is,  and  that  will  insure  fair- 
M»s  and  equity  between  shippart. 


(2)... 

(3)  .. 

(4)... 

(5)... 

(6) 

(7)   . 

(8)... 

(9).. 
(10)   . 
(11). 
(12>  .. 
(IS).. 
(14)  . 
(15) 
(IP).. 
(17) 
(18)  . 
(19).. 
(20) 


(l» 

(2) 

(3) 

(4) 

(5) 

(6>   . 

(7) 

(8» 4000.00 

(9) -...         3.00 

(10) 75.00 


.45 

2.70 

2.70 

.01 

3.15 

1.40 

600.00 

2.00 

70.00 

.12 

6.00 

1.60 

3.00 

4.40 

5.50 

9.50 

2400 

70.00 

750.00 

(H) 

$600.00 

.90 

4.75 

3.00 

.02 

5.00 

8.00 


(B) 

$400.00 

.48 

2.00 

2.00 

.01 

2.00 

3.00 

600.00 

2.00 

60.00 

.10 

S.OO 

1.50 

2.50 

3.50 

4.50 

7.50 

16.00 

48.00 

l.'SOO.OO 

(I) 

$600.00 

.94 

5.00 

2.50 

.02 

600 

4.90 

2000.00 

3.75 

95.00 


(C) 

$430.00 

.58 

2.00 

2.00 

.01 

3.00 

2.75 

3000.00 

1.25 

75.00 

.12 

16.75 

4.15 

4.75 

5.35 

7.05 

8.25 

18.00 

68.00 

1500.00 

(J) 
$300.00   (11) 

1.23   (12) 

4.S0   (13). 

3.00   (14). 
.01    (15) 

1.50    (16) 

1.60  (17) 
2492.80   (18) 

1.50   (19) 


underdralns.   16   gage: 
.14)  978   If.   18-ln.    CMP.   16  gage; 
(15)  322  If.  24-ln.  CMP.  14   gage; 
(16>  2S6    l.f.    30-lnch  do; 

(17)  186  l.f.  S6-inch  CMP.  10  gage; 

(18)  276  If.   60-lnch   CMP.  8  gage; 

(19)  220  If.    106-Inch    field   assembled 
plate   c*.jlvert.   63-11; 

(20)  remove  and  dispo.se  of  bridges. 
Total  bids  fuhmltted  Mar.  12  were: 

(A)  N.  M    Ball  Sons,  Berkeley.  CaUf.. 
1170.927  80 

(B)  John    Bcrman    &    Sons.    Eureka, 
Cnlif..  8171.986 

(C)  H.  Earl  Parker,  Marysvllle,  Cal . 
$205,632.75. 

(D>   A    R    McEwen  and   C.   M.   Syar, 
WiU.tts,  CaUf..  $209,479. 

(E)  Moriison-Knudsen  Co..   Inc..  San 
Francisco,   Calif.,   $236,057. 

(F)  Eaton   A   STmlth,    San    Francisco 
Calif..   $236,372. 

(G)  Louis  Biasotti  &  Sons,  Stockton, 
CaMf^  $24.^.827.55. 

(H)  FiedrickFon  i  Watson  Const.  Co. 

Oakland,  CaUf.,  $324,237.50  . 
I'll     Freflriokscn     Bros.,     Emeryville, 

Calif.,  $.128,46395 
I  J)    Piombo   Con.«»r.    Co.,    San    Fran- 

c«8co.  Calif..   $344,913.40. 

Unit  price?  were: 

(D)  (E) 

$355.00       $700.00 


.08 
200 
100 

006 

.1.50 

200 

500  00 

200 

70.00 

.15 

600 

1.50 

2.50 

3.V) 

500 

9.00 

20.00 

.50.00 

lOOO.OO 


.71 
3.00 
100 
.005 
300 
1.50 
3000000 
1.50 
.58.00 
.14 
6.00 
1.85 
300 
4.50 
6.00 
10  00 
22.00 
6000 
bOdO.OO 
(H) 
.15 
15  00 
2.00 
3.50 
4.50 
5.50 
K.OC 
20  00 
67.00 


80.00   (20) 30001)0 


(F) 

(O) 

$400.00 

$100.00 

75 

.73 

6.00 

4  86 

6.00 

2.50 

.006 

.015 

3  00 

1  47 

.75 

1.54 

1300.00 

2500  00 

2.00 

4.25 

50.00 

90.00 

.20 

.136 

8.00 

5.50 

2.00 

1  .50 

3.50 

2.75 

5.00 

4.50 

600 

5.75 

1100 

11.00 

23.00 

30.00 

66.00 

66.00 

li  00.00 

420.00  00 

(It 

(J> 

18 

.15 

10.00 

3.00 

1.75 

1.50 

3.50 

2.90 

5  16 

4.00 

6.50 

500 

iOM 

980 

3(100 

23.00 

73.00 

87.00 

9700.00 

7600  00 

(d)  97  sections  each  10  ft  lOBff. 
one  end  plain  for  field  weld- 
ing, the  other  end  to  take 
short  sleeve  Dresser  coupling, 
per  ft.; 

(2)  specials: 

(a)  elbows,  4   each,  90degree: 

(b)  3  each,  -lO-degrec; 

(c)  26  each  30-degiee; 

(d)  1  each  36x24-ln.  tapers; 

(3)  hat  flanges   to  be  furnished  and 
welded   en   pipe ; 

(a)  50    6-ln.    hat    flanges    to    be    fur- 
ninhed  and  welded  on  pipe; 

(b)  20  each  12-in.  hat  flanges  to  b? 
furnished  and  welded  on  pipe; 

(c)  50  each   6  In.   do  not  welded   oa 
pipe: 
(d>  20  each  12-ln.  do; 

(4)  20  each  24-ln.  pipe  flanges  to  be 
furnished  and  welded  on  pipe; 

(4a)  da   not   welded   on   pipe; 

(5)  97  each  short  sleeves  Dresser 
couplings  for  24V^-in.   O.D.   pipe: 

Schedule  0  (f.o.b.  truck  and/or  rail- 
road   cars    at    Napa,    Calif.) : 

(1)  approximately  97,000  Un.  ft.  30-ln. 
ID.  X  '^-In.  (I.e.  30>4-ln.  OP.) 
fusion  welded  sheet  steel  pipe, 
double  dipped  and  wrapped; 

(a)  ol30  sections  each  30  ft.  long, 
one  end  beUed,  one  end  plain, 
both  ends  designed  for  field 
welding,   per  ft. ; 

(b)  46  sections  each  20  ft.  long, 
one  end  belled,  one  end  plain, 
both  ends  designed  for  field 
welding,  per  ft.; 

(c)  97  sections  each  10  ft.  long, 
one  end  belled  for  field  weld- 
ing, one  end  to  take  short 
sleeve  Dresser  coupling,  per 
foot; 

(d)  97  sections  each  10  ft.  long, 
one  end  plain  for  field  weld- 
ing, one  end  to  take  short 
sleeve  Dresser  coupling,  per 
foot; 

(2>  specials; 

(a)  elbows,    4    each,    90-degree; 
(b>  3    each    40-degree; 

(c)  26   each.   30-dcgree; 

(d)  1    each    30x30-in.    tapers; 
(«)  10  each  dOx24-ln.  tapers; 

(3)  hat   flanges  to  be  furnished  and 
welded    on    pipe ; 

ta)  50  each    6- in.    hat   flanges  to   be 
furnished    and    welded    on    pipe; 

(b)  20  each    12-in.  hat    flanges   to  be 
furnished  and  welded  on   pipe ; 

(c)  50  6-ln.   do  not   welded   on   pipe; 

(d)  20  12-in.  do 

(4)  10  each  30-ln.  pipe  flanges  to  be 
furnished   ond   welded   on    pipe; 

(4a)  dc    not    welded    on    pipe; 

(5)  97     each     short     sleeve     Dreuer 
couplings   for  30^ -in.    O.D.   pipe; 

Schedule  D  (f.o.b.  truck  and/or  rail- 
road   curs    at    Napa.    Calif.)  . 

(1)  approximately  97,300  Un.  ft  86-in 
ID  X  >4-ln.  (I.e.  36%-ln.  O.D.) 
fuKlon  welded  sheet  steel  pipe, 
double   dipped  and   wrapped; 

(a)  3130  sections  each  30  ft.  long, 
one  end  belled,  one  end  plain, 
both  ends  designed  for  field 
welding,    per    ft. ; 

(b)  46  sections  each  20  ft.  long, 
one  end  belled,  one  end  plain, 
both  ends  designed  for  field 
welding,    per    ft. ; 

(c  97    flections   each    10   ft    long. 


(A)  Basalt  Rock  Co^.  Napa  (?oh^ 
A)  $58,336.80;  (Sch.  B)  $494,957^60 
TotlTsch.   A  and  B,  »M,m40: 

-  (.Sch.  C)  IW7.490.40:  Total  sch 
A  and  C,  $705,827.20;  (Sch  D) 
778.382.60;    Total    Sch.    A   and    D, 

B)  wJi'tl™  Pipe  *  Steel  Co..  San 
Francisco.  (Sch.  A)  »3».3«»,'0, 
(Sch.  B)  W03.S55.10;  Total  Sch 
A  and  B,  $562,714.80;  (Sch  C> 
$6."'3.502.60 :  Total  Sch,  A  «no  „*-• 
•,n2;892.30;  .Sch^  °>  '^JS'*' 
Total  Sch.  A  and  C.  $846,592^90. 

(C)  Armco  Drainage  &  M«tal  Prod- 
ucts    Inc.,     Berkeley;     (Sch.     B) 

.D) 'Jfontaj^'e  Wpe  ^^  Steel  O,     San 

Francisco,  (Sch.  A)   $59,826.80 
Unit  prices  were: 

Schedule  A 
(A)  (B)  (C) 

(la) 17.42       $7.66       « 

(b) '.^        7.69    

(c) 7*2         7.76    ...™.... 

iA\  7.42         7.69    ...,...-. 


(2)'  1010.40  1048.00 

(8)  37.20       n8.00  .. 

(Sa)  1800       l*^  *0  .. 

(4)  12600     134.00  .. 

(4a)  85.00       87.00  .. 

(B)  .         134.00     123.00  .. 
Schedule  B 


(D^ 
$7.86 
7.86 
7.86 
7.86 
630.00 
10.00 
7.00 
45.00 
36.00 
50.00 


4.97  5.06         5.98    

4.97  5.24        5.108....; 

4.97  5.26  5.148  ...^ — .- 

4,97  5.23  5.073  ^.-U...-' 

414.00  448.00  216.06    ..-„..-. 

188.40  206.00     102.48    

151.20  153.00  78.27 

217.20  233.00  207  50    ..  . 

37.20  37.00       26.27    

61.20  62.00  5313    .-...-*.. 

18.00  17,00       19.17    — 

37.20  37.00       39.12    

81.00  58.00       24  96    

51.00  63.00      24.06 —f 

82.40  29.00       24.02    - 

Schedule  C 

6.49  6.8B    — 

6.40  6.74    — 

6.49  6.79    


Immediate  Delivery 

BUDGIT 

ELECTRIC  HOISTS 
CAPACITIES 

M  to  2  Ton 

GROUND* 

MONORAIL  SYSTEMS 

Cranes   -   Trolleyi   -   Winchee 
Bridge  Drives    -   Slings,  Etc. 


M  anuf  aeturer*— Olstrlbolore 


ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Frandsco,  Calif. 

Phone  DElawsrc  74«7 


REINFORCING  STEEL 
AND  WIRE  MESH 

FAIRICATED     AND     INSTALLED 


GUNN   CARLE  &   CO. 

20    Potroro    &»•  UNdrrhill    hWO  Son    Fronciico 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For  Maintenanct'Ffee  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
ParticuUrS 


NEIL  H.  PETERSON  COMPANY 

I12f  POLSOM  ITUIT  SAM  MAHatCO  J.  CALIP. 

f  ft«M  UN4«rWn  tOK 


WMhInfltan,  Or«f  an  and  TarrMary 

•f  Alaaluii 

■.  H.  LANOOON  COMPANY 

7i  Vina  ttTMl 
■aattla  1,  W—hlnftan 


PtMfM  KLIIcM 


••utham  Callfamlai 

■NOLItH  4  LAUBR,  ln«u 

Lm  AnfalM  11,  CaHf. 

Phana  Rlahmand  fttf 

ItTf  teuth  Laa  Ansalaa  tt. 
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DAILY     PACIFIC     BUILDER 


MONDAY.  MARCH  17.  1947 
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•i 


fH 


II 


*• 
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(d) 

(2a) 

(b) 

(c) 

(d) 

(e) 

<3*)...... 

(b) 

<c) 

(d) 

I*).. 
(te) 
(5).. 


Oa). 
<b)... 

id) 


a49  6.76  

626.80  664.00 

261.60  260.00  „ 

193.20  192.00  

199.20  21&00  ..._ 

181.20  188.00  

37.20  87.00  

61.20  63.00  

laOO  17.00  .._ 

87.80  87.00  

108.68  106.00  .. 

55.80  66.00  .. 

5&40  51.00  .. 

Schedule  O 

7.T7  7.90  , 

1.77  an  -. 

7.77  8.13  .. 

7.77  a06 


(2a) 619.20     656.00 

Cb) 

<c).„ 

<d) 

rsa) 

<c) 

<d)....- 
(«).-..,... 

<4a) 

(«)-. 


296.20  311.00 

224.40  230.00 

199.38  215.00    

37  20       .37.00    .- 

61.20  62.00   

18.00       17.00 -. 

37.20  37.00 _. 

13464  133.00 

87.60  87.00     _ 

61.20  63.00   
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8/7/47 

Street  Sweeper  Refllle 

Bids  Wanted 

SAN  FRANCISCO.  CaUf .  —  Until 
March  21,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerr>',  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3407  for 
furnishing  refills  for  Austin  and 
Elgin  street  sweepers  for  the  term 
May  1.  1947,  to  April  30,  1948. 

Specifications  obtainable  from  the 
above  office. 

43— MACHINERY  AND 
EQUIPMENT 

3/7/47  43 

8teel  Water  Tajik 
Low  and  Only  Bidders 

HUNGRY  HORSE  PROJ..   Mont — 
Following  submitted  three  low  bids  to 
the    Bureau    of   Reclamation,    F'urch- 
asing  Agent.  Rm.  416.  U.  S.  Customs 
House,   Denver,   Colo.,  for  furnishing 
and  aelivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b    cars  at  Columbia 
Falls,  Montana,  at  the  opition  of  tne 
bidder,    fabricated    material    for    one 
150,G00-gallon      welded  -  steel      water 
tank    incl.iding    bottom    platens,    roof 
plates,    shell   plates,    top   and    bottom 
structural     members,     roof     rafters, 
insulation      and      insulation      Jacket, 
manholes,    manhole   covers   and    gas- 
kets,   ladders,    bolts,    nuts,    washers, 
piping,     and     other     accessories,     for 
Hungry     Horse     Govjrnment     Camp, 
Hungry     Horse     Project,      Montana. 
Klectric   heaters,    thermostat,   control 
equipment,   conduit,   and   wiring   will 
be  furnished  by  the  Government. 


American  Pipe  &  Constr.  Co.,  fob 
Portland.  Ore..  »9675,  78.000  lbs..  84C} 
lbs.;   net. 


8/17—47  •     ** 

Sale  of  Equipment  ..   _. 

SACRAMENTO,  Calif.-Untll  Mar. 
24  8  P  M.,  bids  will  be  received  by 
the  State  Division  of  Highways,  R. 
H.  Stalnaker,  equipment  en^neer, 
1805  34th  St,  Sacramento,  Calll.,  for 
the  sale  of  the  following  equipment 
located  at  1805  34th  St.,  Sacramento: 

CHC  7071— Automobile,  Dodge,  1988 
Model  D8,  4-door  sedan. 

CHC  7318— Truck,  Chevrolet  %-ton 
Express,  1939  Model  J    »•  „  _^     ,^,^ 

CHC  7356— Automobile,  Ford,  1939 
Model  91A,  4-door  sedan. 

CHC  7473— Automobile,  Ford,  1940 
Model  OlA,  4-door  sedan. 

CHC   7691  —  Automobile,  CThevrolet, 

1940  Model  KB,  2-door  sedan. 

CHC    7890— Automobile,    Nash,    140 
Model   4018,  4-door  sedan. 
CHC    8076  —  Automobile,    Mercury, 

1941  Model  19A,  4-door  sedan. 
CHC    8087— Automobile,    Ford,    1941 

Model  llA,  4-door  sedan. 

CHC  645  — Tractor,  McC-Deering 
Model  20,  industrial  type,  weighted 
rear  wheels,  side  power  takeoff,  pow- 
er tire  pump. 

CHC  91— Shovel.  P.  ft  H.  Model  150 ; 
Model  BK  6-cy Under  Waukesha  en- 
gine; steel  cab;  14-ln.  grousers. 

Tractor  tracklinks  —  Complete  set 
for  International  I.  D.  18  tractor. 

Steam  radiators  —  With  cord  and 
air  valve;  5  new  Model  T  Electre- 
steam  heaters,  110-volt,  950-w. 

Gas  heaters— 4  new  Elite  wall,  for 
butane,   4x8-in.   size. 

Automobile  creeper  —  One  Bovco, 
pressed   steel. 

Direct  and  seml-lndirect  500-watt 
light  fixtures,  18  complete. 


8/17/47  •    *S 

Truck  Chassis 
Bids  Wanted 

F»X)RIN,  Calif.,  Sacramento  Co.— 
Until  March  21,  8  P.  M.,  bids  will  be 
received  by  the  Florin  Fire  District, 
Board  of  Ftre  Commissioners,  C  J. 
Fraslnetti,  cltrrk.  Florin,  Calif.,  for 
one  fire  truck  chassis. 

Specifications  obtelnable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


44 


43 


3/17/47 

Sale  of  Equipment 

EUREKA,  Calif.,  Humboldt  Co.— 
Until  March  24,  3  P.  M.,  bids  will  be 
received  by  the  SUte  Division  of 
Highways,  W.  H.  Pierce,  superintend- 
ent of  equipment,  1650  Albee  St.,  Eu- 
reka, Calif.,  for  sale  of  the  following 
equipment 

CHC  5322— Truck.  Mack,  1934  Model 
BX,  5-ton,  5-yard  dump,  hydraulic 
hoist.  „  ^  , 

CHC  5324 — Truck,   Mack,  1934   Model 
BX,  5-ton,  5-yard  dump,  hydraulic 
hoist. 
CHC    6268— Truck,   chassis   with    en- 
closed cab.  Federal,   1936  Model   15 
Special,  2% -ton. 
CHC   6794— Truck.    Mack,   1938  Model 
RM,  5-ton,  5-yard  dump,  hydraulic 
hoist. 
CHC    6799 — Truck,   chassis    with   en- 
closed cab,  Chevrolet,  1938,  l^-ton 
Model   6TB 


3/17/47 

Fencing — Bids  Wanted 

RICHMOND,  Calif.,  Contra  Costa 
Co.— Until  March  27,  4  P.  M.,  bids  will 
be  received  by  the  Richmond  Union 
High  School  District  W.  L.  Helms, 
secretary.  Administration  Bldg.,  1108 
Bissell  Ave.,  Richmond,  Calif.,  for  (1) 
furnishing  and  erecting  chain-link 
fencing  on  the  athletic  field  of  the 
El  Cerrito  High  School.  Ashbury  Ave. 
at  Lincoln  Ave.;  (2)  furnishing  and 
erecting  chain-link  fencing  around 
playground  area  of  the  Harry  Ells 
Junior  High  School  property  on  Mac- 
donald  Ave.  and  36th  St  In  Richmond. 
Each  Job  is  to  be  bid  upon  separately. 

Specifications  obtainable  from  the 
office  of  Architects  Dragon,  Schmidts 
&  Hardman.  2068  Allstofi  Way,  Berk- 
eley. Calif.,  upon  deposit  of  |10  for 
each  set,  refundable. 

3/17/47  •     ** 

Smoke  Stack  Firebrick  Lining 

Bids  Wanted  „     „ 

S.VN  FRANCISCO.  Calif.  —  Until 
April  2,  2:30  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Fran.:isco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  Installing  fire- 
brick lining  for  snioliestake  at  pump- 
ing station  No.  1. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy.  Room  265  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  J5,  re- 
fundable. 


Amott      prem;      contractor,      day 
work. 

PARTITION  &  NEW  ENTRANCE, 
fl400;  1164  Market  St;  owner.  A 
W  Wilson  Estate,  1124  Financial 
Center  Bldg;  contractor,  J  John- 
son  &   Son. 

INSTALL.  SMALL  ELEVATOR,  12.- 
000;  2712  Broadway  Street;  owner, 
Dr.  Wallace  Terry,  prem,  contrac- 
tor,   day   work. 

ERECT  2-6tory  Frame  Bldg,  $11,000; 
SW    cor    29th    Ave    &    Anza    Sta; 
owner,  K  Davieb,  3934  Geary  Blvd ; 
contractor,  H  J  Davies  Co 
MARCH   14,  1947 

ADD  KITCHEN,  »1000;  2215  Beach 
St;  owner.  H  Piihashy,  2235  North 
Point  St;  day  work. 

ALTER  PARTITIONS,  etc..  $30,000; 
400  Post  St;  owner.  United  Air 
Lines.  P  O  Box  3000,  South  San 
Francisco;  contractor,  Carrico  & 
Gautier;  architect  Vincent  G  Raney 

BUILDINGS  (2-8tory,  frame)  (2), 
$18,000  each;  E  side  17th  Ave  275, 
300  S  Judah;  owner.  Earl  Elllsen, 
1700  Rivera  St ;  contractor,  Berend- 
sen  &  Harper. 

EXTEND  (wood  and  glass  partitions) 
$800;  55  Potrero  Ave;  owner,  Gen- 
teral  Motors  Truck  Sales  Co,  prem; 
contractor,  J    Caster  &  Son. 

ENLARGE  APARTMENT,  $2400;  824 
Hyde  St;  owner,  I  Barton,  prem; 
contractor,  David  Kvlstad. 

ENLARGE  KITCHEN.  $1000;  134 
Hearst  Ave;  owner  and  builder, 
R  S   Adkins,    premises. 

NEW  STORE  FRONT,  $1000;  139 
Valencia  St;  owners  and  builders, 
S  and  H  Lovelady,  3344  21st  St. 

ELECTRIC  SIGN,  $500;  826  Market 
St;  owner,  Williams  Bros  Cutlery 
Co,  premises;  contractor.  Electrical 
Products  Corp. 


DWELLING  (6-room),  »«000:  I^** 
166  and  167,  Country  Club  Es- 
tates; owner  and  builder,  K,  w 
Boyd,    1010  8th   St. 

ADDITION  To  DWBLIJNG,  $1800; 
Ptn  Sec  51,  Township  8.  Pacific 
School  Dist:  owner  and  builder. 
Virginia  Deberry,  Rte  1,  Box  6003. 

DWELLING  (5  room).  $4000;  Lot 
700.  Arden  Park  Vista:  owner  and 
builder,  John  Mauchline.  Box  4117, 
Mather    Field. 

DWELLING  (5-room>,  $6500;  Lot  B, 
Moulton  Tract ;  owner  and  builder. 
Peitro  F  Barbera.  420  13th   St 

DWELLING  (5-room),  $1000;  \fO\  *• 
Rio  Linda  No  2 ;  owner  and  build- 
er, J  H  Stout,  Rte  8.  Box  6786. 

GARAGE.  $2000;  Lot  7.  Valhalla 
Tract;  owner  and  builder.  Wm  D 
Inman.  3144.  19th  St  North  Sac- 
ramento. .    ,«    — . 

GARAGE,  $2400;  Ptn  Se£t  18  Twp 
6  owner  and  builder,  E  L  Smith, 
Rte  1,   Box   1196,  Elk  Grove. 

DWELLING  (4-room).  $5500;  Lot  2, 
Nichols  Park;  owner  and  builder, 
A   H   Dunham,   4019   East   Nichols 

A.V6 

DWELLING  (4-room),  $1500;  Lot 
7^,  Blk  2200,  Carlton  Tract;  own- 
er and  builder,  Ann  J  Scutlfero, 
2260  Pine  Ava  ,    *   « 

DWELLING  (4-room),  $1000;  Lot  »• 
Blk  F.  North  Sacramento  No  3; 
owner  and  builder,  James  T  Ray, 
Box   4714.   Rte   7 


RECORDED 
NOTICES 


OAKLAND 


SOUTH   SAN    FRANCISCO 


Lacy  Mlg.  Co.,  Los  Angeles,  Calif.  l„„p.  709j_Truck,  Ford.  1938  Model 
$79%;  ship  133  days,  72.000  lbs.;!  _.-.  w.^on  express  with  enclosed 
f.o.li.    Los    Angeles;    terms    net.    No  >     "     •     '^ 


equaWijitlon  offered 

Western  Pipe  and  Steel  Co,  of 
Calif.,  San  Francl.sco,  Calif..  $8539. 
ship  l.'^O  davs;  73,000  Ibh.  A  3285  lbs., 
f.o.b.  .S.  San  Francisco;  terms  net 
No   equalization   offered. 

Independent  Iron  Works,  Inc.. 
Oakland,  Calif.,  $9252.  ship  150  daya; 
80,0UO  lbs.;  f.o.b.  Oakland;  terms  net 
No  equalization  offered. 


Steel  Projects 

(Continued  from  Page  One) 


for  efficifnt,  low-coat  manufacture 
and  distribution  of  prociucts  of  a 
character  and  quality  to  meet 
changing  customer  requir/.ments, 
Rays  the  American  Iron  and  Steel 
Institute. 

But  further  than  this,  the  mills 
have  an  oye  on  improved  working 
conditions  t»nd  safety  through  in- 
stallation of  new  equipment.  The 
output  of  all  workers  will  be  in- 
creasod,  they  feel. 

A  large  portion  of  the  antici 
pated  1947  expenditure  will  be  for 
enlargement  of  the  indst»-y's  ca- 
puacity  for  sheet  and  strip  steel. 
These  products  have  been  in  strong 
demand  for  peacetime  purposes. 
Heaviest  users  have  been  the  au- 
tomotive industries,  manufactur- 
ers of  home  r»ppliance8 — refriger- 
ators, washing  machines  and  other 
products  for  householders — and  the 
construction  industry.  The  great- 
eat  needs  shown  by  contractors 
have  come  in  the  residential  con- 
struction category. 

War  Wear  Severe 
Still  other  funds  will  be  auei.t 
in  adaptin  T  facilities  built  by  the 
govemmer  for  v.ar  purposes  ard 
now  owned  by  steel  companies,  for 
peacetime  use.  Budgeted  amounts 
for  the  customary  replacement  of 
obfolote  equipment  and  machinery 
account  for  the  balance  of  the  19 17 
sum. 

During  the  war  years,  while  pro- 
dticing  tt  top  speed,  the  wear  and 
tear  on  the  steel  industry's  equip- 
ment was  very  s^evere,  the  Insti- 
tute points  out.  At  the  same  time, 
the  steel  industry  was  unable  to 
install  new  machinery  and  equip- 
ment for  producing  hij?hly  finished 
types  of  steel  for  civilian  goods. 
Greater  Production 
ConFtruction  men  should  hear  in 
mind  that  the  1947  expansion  of 
the  steel  industry  will  mean  more 
of  the  essential  nroduct  for  heavy 
construction  worV  as  well  as  pro- 
viding immedi.ito  work  for  build- 
ers. Limited  mil!  capacities  have 
held  down  the  su;iply  of  Ircin- 
fon  ing  steel  for  highway  construc- 
tion, f.ibricftted  forms  for  commer- 
cial and  industrial  building,  aR  vreW 
as  housing. 


cab. 

CHC  7419— Truck,  chassis  with  en- 
closed cab,  CMC  1939  Model  AC- 
403,  2-ton. 

CHC  7666  — Truck,  C^hevrolet  1940 
Model  6KC04,  »4-ton  express  with 
enclosed   cab. 

CHC  7878— Truck,  Ford,  1940  Model 
OIC,  »ii-ton  express  with  enclosed 
cab. 

CHC  185— Asphalt  heating  kettle  ,165- 
gallon,  1928.  shop  made,  3-hp.  B.  A 
S.  motor,  air  compressor,  pressure 
tank,  etc.,  mounted  on  four-wheel 
pneumatic  tired  trailer;  damaged 
by  fire. 

1  only  lot  of  repair  parts  for  Model 
BJC  and  BM  Mack  trucks  to  value 
of   $234.35. 

1  only  line  boring  bar,  Peters  Prod- 
ucts Co.    No.   3. 

1   only  connecting  rod  aligner,   Hen- 
dricks Manufacturing  Co. 
1     only    Duplex    steam    pump,    Fair- 
banks-Morse, 6x4x6- inch;  damaged 
by  fire. 
1  only  Duplex  steam  pump,  Gardner 
Governor  Corp.,  4Vix3x4-lnch;  dam- 
aged by  fire. 
1    only    chain    block   round    superior, 
spur    geared    ball    bearing.    Model 
BB;   new. 


ADD  and  ALTER,  $6500;   2950  Tele- 
graph   Ave;    owner,    L    H    Matson, 
566  Commercial  St,  San  Francisco; 
builder,    Harold    Camping    Co,    566 
Commercial     St,     San     Francisco; 
plans  bv  Hanna  &  Cline,  610  16th  St 
RETAINING  WALL.  $500;  4708  Mac- 
Arthur  Blvd;  owner,  T  De  Biasia, 
premises;   builder,  Gaba  &  Dames, 
1404  Franklin  St. 
DUPLEX     (1-story,     6-room),    $7500; 
10403-05   Walnut    St;    owner.    C    B 
Matheny,    1429   105th    Ave;    builder. 
Fred   Lackstrom,   889  Pershing  Dr. 
San  Leandro;  garage,  $500. 
WRECK      BUILDING,      $1000;      1331 
Harrison   St;  owner.  Union  Oil  Co, 
425  Ist  St,  San  Francisco;  wrecker, 
Aetna    Construction    Co.    1730    24th 
Ave,  San  Francisco. 
DWELLING  (1-story,  5-room),  $5500; 
6937  Slmson  St ;  owner  and  builder, 
Harry    M    Deckner,    2330    Ivy    Dr; 
garage.  $500. 
DWELLING  (2-story,  6-room),  $7500; 

-■ — — '  I      3248  Sylvan  Ave;  owner  and  build- 

Mareh  13,  1947  1      er,  L  M  Larson,  19  Rio  Vista  Ave. 

ERECT  NEON  SIGN.   (2)   $985  each;    DWELLING  (l-story,  4-room).  $4000 


DWELLINGS  (3),  $6000  each;  May- 
wood  Way,  Brentwood  Tract;  own- 
er and  builder.  Perry  Liebman,  6401 
Mission  St.  San  Francisco. 

DWELLINGS  (8).  $7000  each;  May- 
wood  Way,  Brentwood  Tract;  own- 
er and  builder.  Perry  Liebman,  6401 
Mission  St,  San  Francisco. 

ADD  TO  DWELLINGS  (12xl2-f00t 
addition  to  rear  of  dwelling),  $1500; 
Baden  Ave;  owner,  E  Collins.  749 
Baden  Ave;   builder,  D  J  Daly. 


SACRAMENTO 


Granted 

BUILDING  PERMITS 


SAN    FRANCISCO 


3/17/47  •     *3 

Street  Name  and  Block  Number 

Plates 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  24,  3  P  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  Inv.  3875  for  fur- 
nishing and  delivering  870O  each 
street  name  and  block  number  plates 
for  the  Works  Department 

Specifications  obtainable  from  the 
above  office. 
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3/17/47 

Charging  Set 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
towtng  submitted  bids  March  14  to 
Purchaser  of  Supplies  M.  H.  Oerry, 
170  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3868  for  furnishing  and 
delivering  one.  15-kw.  motor  genera- 
tor charging  set : 

Westinghouse  Electric  Co.,  $1632.67, 
including  escalator  clause;  net  80 
days ;  300  davs*  delivery. 

Fairbanks-Morse  Co.,  $1980;  net  80 
davs;  160  days'  delivery. 

General  Electric  Co.,  $2009.80;  net 
30  days;  66  weeks'  delivery. 


629  Green   St;   o.vnpr,  Farris;    con 
tractofr,  Brumfield  Elec  Sign  Co. 
ERECT     NEON     SIGN,     $325:     1603 
Haight    St ;    owner,    J    Scapozl,    9flr) 
Folscm    ."^t ;    contractor,    Brumf  leld 
Electric  Sign  Co. 
ERECT  NEON  SIGN,  $650 ;  233  Jone.i 
St ;    owner,    Spiros    Travlos,    prem , 
contractor,    Luna's   Sign    Serviop 
REMODEL  FLATS  into  Apts,  $3000; 
7  4  9  Central  Ave;  owner  and  con- 
tractor,   F    W    A>ken8,    9    Central 
Ave. 

ADD  MARQUEE,  $073;  1000  Sansome 
St;    owner,    Bemis    Bros    Bag    Co 
prem.    contractor,    Lar?en    &    Lar 
son 
ERECT     1-storv    Frame     Bldg.-i.     (3) 
$6300   each;   W   .^ide  of   Athens  600 
ft;    625   ft:    ft    650   ft;    N    of    Peru; 
owner     and     contractor.     J     Ar%'id 
Johnson  ft   Son,   412  Pioche  St 
ALTER    AUTO  SALES  Store.   $2846; 
1580  Pacific  Ave:  own'?r,  Bissinger 
*   Welch,   prem ;    contractor,   Jacks 
ft  Irvine. 
ERECT    1-story    Frame   Bldgs,    $8800 
each:    E/L   3lRt    Ave   300   ft.    &   275 
ft    S  of   Pacheco;    owner  and   con- 
tractor,    Claude     T     Lind.9ay     Inc 
824    Teraval   St 
ERECT     TEMPORARY     QUONSET, 
$4000;  E  side   Alemany  75  ft  N   of 
Onondago:  owner.  Facile  T  ft  T  Co. 
444    Bush   St,   contractor.   Moore   «:; 
Roberts. 
ERECT    1 -story   Frame    Bldg.    $8000; 
E  Line  23rd  Ave;  100  ft  N  of  Qxiin- 
tara;     oAner,    Albert     Carlomagno. 
2022    McAllister;    contractor,   Burke 
Const  Co. 
REPLACE  FOUNDATIONS  ft  Walls. 
$2500;  893  Elizabeth  St;  owner  an(' 
contractor,  N  Fadena,   prem. 
ALTER  RESTAURANT,  $900;  26  1st 
St;  owner,  J  F'  Prongos,  contractor, 
Mangrum    Holbrook   ft   Elkus 
ADD     EXTRA     ROOM,     $1200;     111*^ 
Hollister  Ave;   owner.  Carlo  Arba- 
settl,     prem;     contractor,     Barsottl 
ft    Bemadinl. 
REPAIR     FIRE     DAMAGE,     $2000; 
LS-^S   Geary   St:   owner,  Robert   Sa- 
tier,  prem:  contractor,  Calif  Build- 
ing A  Imp  Co. 
CONVERT  INTO  2  APTS,  $1200:  1820 
CaMfomin   St ;  owner,  O  C  Pratt 
1818   California;    contractor.    Bates 
&   Howard. 
ERECT    GARAGE,    $750:    S    line    of 
Linden    St;    826   W   of    Buchanan, 
owner,    Charles   Cherney ;    contrac- 
tor, dav  work.  ^^.. 
BUILD     ADDITIONAL    BEDROOM. 
$1000;  3fc8  Wilde  Ave;  owner,  David 


2355  106th  Ave ;  '  owner,  Edward 
Brusstar;  builder.  Cooperative  As- 
sociated Builders,  271  Begier  Ave, 
San   Leandro. 

ELECTRIC  SIGNS  (2),  one  $900;  one 
$500;  467  14th  St;  owner,  Tanne, 
Inc.  premises;  builder.  Electrical 
Products  Corp,  950  30th  St. 

ELECTRIC  SIGNS  (2),  one  $1500;  one 
$900;  1726  San  Pablo  Ave;  owner. 
California  Furniture  Co,  prendses; 
builder,  Electrical  Products  Corp. 
950  30th  St. 


REPAIRS    (to    interior   of    building), 
$600;  300  P  St;  owner  and  builder, 
Itabo  Cosogla,  premises. 
TOOL  SHED,  $400;  611  63rd  St;  own- 
er  and  builder,  S  Purcell,  premises. 
WAREHOUSE  (37x100  ft.,  brick  walla 
and  composition  roof),  $14,600;  2912 
N  St :    owner,    H    Soligan,    826   El- 
dorado Way ;  builder,  L  W  Beutler, 
4017     D     St;     architect,    Kobllk    & 
Fisher. 
GARAGE,  $400;    1099   48th  St;  owner 
and  builder,  A  E  McCullogh,  prem. 
ADDITION  (to  dwelling),  $3000;  1724 
Santa  Ynez  Way ;  owner  and  build- 
er. Walter  W  Welton,  premises. 
GARAGE,   $500;    1830  Srd  St;   owner, 
E  W  Heise,  premises;  builder,  Sam 
Bacchi,  2826  T  St 
REMODEL   STORE,   $450;    429   L   St; 
owner,  D  Bardonl,  premises;  build- 
er.  H   Yamasaki,  1422  4th  St 
DWELLING     (4-room),     $5000;     5901 
4th    Ave ;   owner  and   builder,   C  R 
Wagner,    general    delivery,    Sacra- 
mento. 


SANTA  CLARA  COUNTY 


SACRAMF.NTO  COUNTY 


DWELI.INO  (5-room),  $3200:  Sec  11, 
Township  V).  San  Juan  Grant;  ov/n- 
er    and    builder,    C    C    Young,    3248 
22nd    Ave. 
DWELLING    (7-room).   $6000:    L«t  8. 
Sierra     Oaks     Vista     Unit     No     2; 
o\vper    and    builder,    Paul    Rohrer. 
Rte    6.    Box    3901. 
DWELLING   (4-room),  $1000;   Lot  16, 
Oak      Knoll      Acres;      owner      »nd 
builder,  Fred  Standish,  Rte  2,  Box 
3275. 
DWELLING    (4- room V   $3000:   Lot   3, 
Blk    19,    West    Del    Paso    HcighU, 
owner     and      builder.     Effie      May 
Wl.lte,  Box   143.  Del   Paso  Height'*. 
BLDG.,     $2500;     Lot     36,     Coyle     City 
Acres:  owner  and  builder,  Albert  B 
Vestal,   2408    P   St.  | 

DWELLING    (0-room).  $4500:  Lot  33  i 
Tract  2  Gardena  Park :  ov^-ner  and 
b'lilder.  Geo  D  Crocker,   1120  V  St 
GARAGE.   .J.'^OOO:    Ptn   Lot  4,   Blk   17, 
Fair  Oaks   City;    owner  and   build- 
er. Otis  A  Cochran,  Linda.  Calif 
DWELLING    (5-r>.oin>.  $2500;   Lot  3^ 
North     Sacramento,     Sub     No     7; 
owner    and     builder,     A     Erickson, 
1324  Cannon  St  North  Sacramento. 
DWELLING     (4-room),     $3.'V00,      I-.ot 
4    Blk   2   Cope    Sub    Nc    11 :    owner 
and    builder,   E    Keith.    Rte   2,    Hox 
2102,   DH   Paso  Helj^.its. 
DWELLING     (5-roQm>,     $6000;     Lots 
2,    3,    and    4.    Blk   8.    North    Sacra- 
mento   No    3:    owner    and    builder, 
Jam^s    T     McWilllam,     425' i     13th 
St 
DWELLINGS      (2)      (-3room»,     $2750 
each;    Ftn    Lot    17,    National    Sub: 
owrer    and    builder,    V    W    Smith. 
Box    81.    RoscvIPp. 


DWELLING.  $6000;  Lot  24.  Wato- 
wrlght  near  Eisenhower;  owner  and 
builder.  P  Stoddard,  798  N  4th  St 
San  Jose. 

GARAGE,  $800;  Bainter  Ave,  Los 
Gatos;  owner,  R  Neeman,  prem; 
builder,  G  Lauer,  875  Minnesota 
Ave,  San  Jose. 

DWELl^ING,  $10,000;  Patton  and 
Pioneer,  Bradley  Manor;  owner  and 
builder,    G    Lauer,    875    Minnesota 


FOR    SALE 

TIMBERS,  wallboards,  ^ 
pipe,  millwork,  and  other  bulk 
mg  materials.  SALE  PRICES. 
Large  stocka  of  "hard  to  get" 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAlenda  4977 


CONCRETE 
CUTTING 

lY  HOUR  OR  CONTRACT 


Alt  Kindi 

ConlMclort 

Eqiiiptncnt 

Rcnftd  .  .  . 

Fullv 

Maintained  &: 

Opvratfd 


DOuglos 
4790 


Day  and  Night 

ROSENBERG  BROS. 

Cenfroefora 
12  Oak  Groye  S«.  "Jr.i'f .'SCf 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  Bvana  Av«. 

Sm   Pt«l»ci»«».  Calil. 
fA«M«>OA«SaM9llO 


.   .   .   YARDS    AT   .   .  . 
755  County  Road 
S.in    t:arlot,   Calif. 

rhoHc:   San  Carloa  2041  M 


507   Bonanra    Road 

Laa   Vrgaa,    N»\«ida 

rhonr:    Laa  V»i»ai    I  «M 


"For  a  Square  Deal  Call  O'Seill" 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


MONDAY.  MARCH  17.  1947 


DAILY     PACIFIC     BUILDER 
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Ave,  San  Jose. 

WORKSHOP,  $800 ;  Monte  Vista  Way, 
CHlYoy ;  owner  and  builder,  Dr  R  R 
Crane,  11  Monte  Vista  Way,  Gilroy. 

DWELLING,  $2000;  Davis  St.Agnew; 
owner  and  builder,  C  L  Shaffer,  47 
S  2Stb  St,  San  Jose. 

DWELLING,  16500;  Lot  16,  Jewel 
Dr,  CJampbell ;  owner,  J  D  Edgmon, 
666  Apricot  Ave,  San  Jose ;  builder. 
D  9  Baldwin,  Route  1,  Box  112. 
Willows. 

CLUBHOUSE  (and  golf  course), 
19000;  Alvlso  Rd  and  Bayshore; 
owner  and  builder. 'Cook's  Oil  Co, 
486  Seymour,  San  Jose. 

ADD  TO  CABINET  SHOP,  $4000  ; 
Meridian  Comers  off  Stevens  Creek 
Rd;  owner  and  builder,  F  Cole,  763 
Poplar,   Santa   Clara. 

LUMBER  SHED,  $1000;  386  Race  St, 
San  Jose ;  owner  and  builder.  Rodda 
Builders  Supply  Co,  premises. 

FRUIT  STAND.  $1000;  west  side  of 
Monterey  Road,  south  of  Morgan 
Hill;  owner  and  builder.  Fred  Mc- 
Tyr,  Route  1,  Box  28,  Monterey 
Highway. 

DWELLING,  $3500;  Lot  56.  N  Tal- 
madge  Ave;  owner,  E  M  Pulley. 
Route  1.  Box  232.  Campbell;  build- 
er. E  J  Ryan,  266  N  34th  St,  San 
Jose. 

DWELLING,  $7000;  Marchmont  Dr, 
near  Los  Gatos;  owner,  E  L  AI- 
ford,  184  Villa  Ave,  Los  Gatos; 
builder,  H  N  Alford, 

ADD  TO  COLUMBARIUM,  $20,000; 
Alta  Mesa  Cemetery,  near  Palo 
Alto;  owner,  Alta  Mesa  Improve- 
ment Co,  605  Arastrodero  Rd,  Palo 
Alto;  builder.  Wells  P  Goodenough, 
49  Wells  Ave.  Palo  Alto. 

DWELLING,  $3000;  Radio  Ave,  San 
Jose ;  owner  and  builder,  F  A  Ernst, 
825  Jackson   St,  Santa  Clara. 

DWELLING,  $8000 ;  527  Military  Way, 
Woodland  Park  Tract;  owner  and 
builder,  C  A  Stenblt,  312  Kipling 
St,  Palo  Alto. 


0.  Map  of  Town  of  Todos  Santos. 
Concord.  Robert  P  Richardson  to 

'     Gibb  &  Clymo March  7.  1947 

March  10,  1947— Lot  20,  Block  1, 
Pringle  Addition,  Walnut  Creek. 
Ruth  S  Silva  to  whom  It  may 
concern March  6,  1947 

March  11,  1947— Lots  31,  32,  Block 
11,  and  Lots  1,  2,  Block  12,  all  In 
Andrade  Home  Tract,  Richmond. 
Anderson  &  Cooper,  Inc.  to  Ad- 
vanced Builders  Corp..March  3.  1947 

March  11.  1947— Lots  92,  93,  Pleas- 
ant Acres.  Unit  No  2.  near  Wal- 
nut   Creek.    C   Dudley    DeVelbiss 

Co  to  whom  it  may  concern 

March  10,  1947 

March  11,  1947— Ptn  Lot  23,  Bella 
Vista  Subdivision,  near  Pitts- 
burg. Neal  Binam  to  self 

March  8,  1947 

March  11,  1947— Lots  19,  20,  Block 
1J7,  Wall's  Addition,  Richmond. 
Mary  Dour  to  Clarence  Andrews 
„ March  10,  1947 

March  11,  1947— Lot  192.  Arlington 
Estates,  El  Cerrito.  Emil  A  Bara- 
bino  to  R  B  Schiveley. ...Mar.  11,  1947 

March  11,  1947— Ptn  Lots  12  and  13, 
Alhambra  Valley  Estates,  near 
Martinez.  Cecil  C  Wygal,  et  al,  to 
whom  it  may  concern.  March  1,  1947 

March  11,  1947— Lot  20,  Birdhaven 
Tract,  near  Lafayette.  John  M 
Jencks  to  William  H  Anderson.... 
March  11,  1947 

March  11,  1947— Ptn  Lot  26,  Map  No 

1,  Macdonough  Subdivision,  Wal- 
nut Creek.  Robert  E  Ray  to  Elmer 
Miller March  7.  1947 

MARIN  COUNTY 


Gimpletion  Notices 


8AN    MATEO   COUNTY 

Recorded  Completed 

Mar  11,  1947— SW  ^  LOT  7,  Block 
10;  No  505  Friendly  Acres  Royal 
V.  McShea  et  al  to  H  G  Petersen 

Mar    11,    1947 

Mar  12,  1947— LOT  159  The  Willows 
Plovd  Lowe  et  al  to  Sunllte 
Homes,  Inc  _  ...Mar  4,  1047 

Mar  12,  J947— POR  LOT  20.  Block 
6:  San  Mateo  Villa  Park  Law- 
rence R  Kent  to  Hugo  Hultberg 
Mar    10,    1947 

Mar  12.  1947— LOT  27.  BLOCK  62 
Dumbarton  OsJcs;  Earl  Odium  et 
al  to  Trice  Const  Co  .Mar  11,  1947 

Mar   12,    1947— LOT   20.    BLOCK    13 
Burllngame     Hills    No     3;     Bev- 
erly C  Gray  Jr,  et  al  to  Thos 
■Hlufson     Mar     1.     1947 

Mar  12,  1947— LOT  46  *  75  BLOCK 
75;  College  Park,  San  Mateo. 
John  M  Johnson  to  whom  it  may 
ronc**m .'.Mar  11,  1947 

Mar  12,  1947— LOT  13,  BLOCK  10; 
Burllngame  Gardens;  Moody  J 
Henry  to  whom  it  may  con- 
cern  Mar    11,    1947 

Mar  8,  1947— POR  LOT  22,  Beres- 
ford  Park  Tract;  R  B  Zufelt  to 
Pacific   Contractors   Mar  5,   1947 

Mar  8,  1947— LOT  25,  Elm  Court, 
So  San  Franclaco;  Melchior  W 
Common  et  ai  to  whom  it  may 
concern    Mar    1.    1947 

Mar  8.  1947— LOT  22,  Elm  Court 
So  San  Francisco  Andrew  H  Roc- 
ca  et  al  to  whom  it  may  con- 
cern    Mar  1,   1947 

Mar  8.  1947— LOT  4  NE  ^^  LOT  5 
BLOCK  "B"  Geo  Gerwln's  Oak 
Villa  Homestead.  (Redwood  City) 
Chester  R  Baggs  et  al  to  A  L 
Palinias:    Mar  5,    1947 

Mar  8.  194T— LOT  8  BLOCK  48 
Central  Park,  Redwood  City,  Jus 
N  Tavlor  et  ai  to  A  L  Palmtag  . 
Feb    28.    1917 

Mar   S,    1947— LOT    13,    BLOCK    16; 
Belmont  Country  Club  Sub ;  Lyle 
L  Jones  et  al  to  Wm  H  Penaat. 
Feb    28,    1947 

Mar  10,  lfi47— POR  LOT  19.  BLOCK 
10;  ^Vhltc  Oaks  No  3.  San  Car- 
los; John  W  Kri-itjanjon  et  al 
to  wl-.om  It  may  concern  Mar  7,  19<7 

Mar  10.  1947— LOT  26  A  27.  BLOCK 
11;  Map  No  4  Sequoia  Tract; 
Mabel  Garcia  to  whom  it  may 
concen,    Mar   7.    1947 

Mar  10,  1947— (1>  lOK  LOT  2, 
BIXDCK  6:  University  Park.  (2) 
POR  LOT  2  &  3  BLOCK  6,  Uni- 
versitv  Park;  (3)  LOT  19. 
BIX)CK  5.  Stanford  Gardens; 
Flovd  Lowe  et  al  to  Sunlite 
Homes.   Inc   Mar  8,    1947 

Mar  10,   1947  -LOT  18.   BLOCK   14 ; 
Bay   View  Heights   Sub;   Julio  G 
Bonettl  et  al  to  Bonetti  &.  Rocca 
Mar    .«.    1947 

Mar  10,  1947— LOT  12.  BLOCK  10; 
University  Heights;  Chaa  E  Mc- 
Cammon  et  al  to  Rugg  8c  Nel- 
son      Mar    10.    1947 

Mar  10.  1847— LOT  21,  BLOCK  4; 
The  Epcor.dlte  Tract;  'Jha»  E 
McCvnmon    to   Rugg  &  Nelson 

Mar   7.    1947 

Mar  10.  1947- LOT  28.  BLOCK  3; 
The  Bscondite  Tract;  Chas  15 
McCammoM  et  al  to  R»igK  &  Nel- 
non  Mar    10.     1947 

Mar8.     1947— POR    LOT    24     A    25. 
Block  6.  Menlo  HeightK.    John  A 
Newman.    Jr.    et    al    to    whom    it  ^ 
may  concern  Ces.sation  Jnn  28,  1947 

CONTRA  COSTA  COUNTY 

Recorded  Accepted 

March  10,  1947— Lots  9  and  10,  Mo- 
raga  Junction  Business  Property, 
Orlnda.  Donald  L  Rheem  to  Chas 
Stockholm  &  Sons        March  3,  1947 

March  10.  1947— Ptn  Lot  4  of  Part  1, 
Mt  Diablo  Blvd  Tract.  Concord. 
Manuel  Alameda  to  whom  u  may 
concern ;..._ March  1.  1947 

March  10, 1M7— Lota  9  and  10.  Block 


Recorded  Accepted 

March  12,  1947— San  Rafael.  Ruth 
P  Cody  to  whom  it  m^y  concern 
March  10,  1947 

March  12,  1947  — El  Cerrito,  Mill 
Valley.  Marin  Capital  Co  to  Go- 
heen  Construction  Co..Mar.  11,  1947 

March  12,  1947— San  Rafael.  Rich- 
ard F  Nell  to  A  T  Mattock  Co.... 
„ Mar.   5,   1947 

March  12.  1947— San  Rafael.  Lyle  D 
and  Katherine  Hopper  to  Ralph 
E  Murphy  &  Sons Mar.  3,  1947 


Fire  Protection  Roofing  Co  vs 
Coast  Bldg  Co,  Chas  Richanbach, 
Arthur  F  and  Illeena  Sapp...  $157.00 

1947— E  MISSISSIPPI  52  N 

Maripoita  St.  Mariposa  Constr  Co 
Inc  vs  Jobn  B.  Frank  and  Ma- 
rio Tivio  $3121.80 

March  12.  1947— LOTS  41  and  42 
Blk  36.  Falrview  Terrace.  Malotl 
&  Pt-terson  vs  Paul  W  Tormey..$295 


Release  of  Liens 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

March  10,  1947— Lots  146.  187,  187, 
168,  169,  170,  171,  172,  173,  174,  175, 
176,  177.  146,  155,  156.  158.  164.  147, 
159,  160,  161,  182,  183,  165  and  166, 
Sun  Valley  Estates,  near  Lafay- 
ette.   V   R  Foster   to   Ganiatx   ft 

Taylor,  a  co-partnership $5,816.15 

March  10,  1947— Ptn  Lots  46  and  46, 
Lafayette  Terrace  Extension,  La- 
fayette. Waldon  W  Mason  to  AI 
Mortara,  et  al  _ $187.28 


Cessation  of  Labor 


CONTRA  COSTA  COUNTY 


Recorded                              Labor  Ceased 
March     10,    1947  — Lot    11.    Waldon 
Acres,   near  Walnut  Creek.  Wal- 
ton  D  .White  to  James  P  Tread- 
way  &  Sons Feb.  1,  1947 

Non-Responsibility 


SAN  FRANCISCO 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  14,  1947—1717  La  Loma  Ave, 
Berkeley.  Barbara  B  and  Clyde  P 
Chiapella  to  Clarence  O  Bradhoff 
March   12,    1947 

March  14,  1947— 33fi7  Madera  Ave, 
Oakland.  Scott  and  Marie  Chand- 
ler to  Langbehn  &  Chandler 

_ .March  14,  1947 

March  14,  1947—630  Clara  St,  Oak- 
land. Elsie  Williams  to  Peter 
Olson March  10,  1947 

March  14,  1947—1390  E  14th  St.  San 
Leandro.  Arthur  Beal  to  Oleen  R 
Nickell March   4,   1947 

March  14,  1947— Ptn  Lot  5,  Block  N, 
Aiap  Moss  Estates,  Oakland.  Ir- 
win and  Harriet  Dart  to  William 
L  Maynard March   13,  1947 

March  14,  1947— Lots  66  and  67, 
Block  B,  Resubdivision  of  Weld 
Tract,  Brooklyn  Township,  Oak- 
land. Peter  P  MencarelU  Sr  to 
whom  it  may  concern. ...Mar.  12,  1947 

March  13,  1947—6166  Williams  St. 
Havward,  Castro  Valley.  Gladys 
E  Rosebrook  to  Olaab  &  Rose- 
brook March  5,  1947 


March  14,  1947— LOT  20  Blk  176, 
Assessor's  map.  George  M  Ros 
ooe  as  to  improvements  on  prop 
erty. 

March  13,  1947— NW  MARKET  145 
NE  Marshall  Square.  Edward  G 
Schmieden  as  to  improvements 
on  property. 

March  1?.  1947— E  36th  AVE  2376  N 
Judah  St.  Dept  of  Veterans  Ar 
fairs  of  the  Farm  and  Home  Pur 
chase  Div,  State  of  Cklifomla,  as 
to    improvements    on    property. 


3220-3222  Leiso  Ave:  owner.  Cas- 
queiro;  plumoer,  Wm  J  Sousa;  20  pi 
fix ;  8  gaa  op ;  30  water  con. 

2701-  99th  Avenue;   owner ; 

plumber,  T  Watson ;  6  pi  fix ;  2  gus 
op;  20  water  con. 

7324  MacArthur;  owner,  Dr  Austin; 
plumber,  W  Ruf;  6  pi  fix;  6  water 
connections. 

3329  Vale  Ave;  owner,  J  Ferriero; 
plumber,  E  J  Hoerst;  4  pi  fix. 


Electrical  Permits 


SAN    FRANCISCO 


locations   and    own 
H    C   Wilson;    temp 


Furnace  PermiU 


OAKLAND 


SAN    FRANCISCO 


I  Recorded  Accepted 

March  13.  1947— NW  GEARY  and 
9th  Avr.   The  Pacific  Tel  and  Tel 

Co  to  Russell  Hinton  &  Co 

March   6.   1947 

March  13.  1947—310  GEARY  ST. 
Hastings   Clothing  Co  to  Empire 

Constr  Co March  5,  1947 

March  14,  1947—120  S2nd  AVENUE 
Gerson   Blskind  to  Fred  Golben.. 

March  14.  1947 

March    14,    1947—3265    16th.      A    W 

CordCH  to  E  O  Rlsu Mar  14,  1947 

MHrch  10.  1947— NB:  ULLOA  St  and 
31st  yi venue.  Michael  and  Glno 
Monticelli  to  Modern  Home  Bldrs 

March  lO,  194/ 


Liens  Filed 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

March  11.  1947— Lot  16  and  ptn  Lot 
y\  Block  2.  Amended  Map  of 
Block  3.  Maltby's  High  School 
Tract  Addition,  Concord.  Rigney 
Tile  Co  vs  A  P  Dudley $410.00 

March  11,  1947— Lot  8,  Block  8. 
Doris  Court  Add..  Concord.  Rig- 
ney Tile  Co  vs  A  P  Dudley.    $286.00 

March  12.  1947—1.937  acres,  being  a 
portion  of  Lot  9,  plat  of  southern 
portion  of  Rancho  Canada  Dei 
Hambre  v  Los  Bolsas.  near  La- 
fayette. M.  &  S.  Tile  Co..  Inc..  vs 
Joseph  Schnltzler.  et  al $746.05 


ALAMEDA  COUNTY 


Recorded                                          Amount 
March  14,  1947—175-77  7th  St,  Oak- 
land.   Charles    Somers    ft   Son    vs 
Lee    Foon     Young.    Chester    Ong 
and  Earl  Heffley $498.20 


SAN    FRANCISCO 


Recorded  Amount 

March     13,    1947— SE    MARGARET 
Ave    250    NE    Lakevlew    Avenue. 


3385  Medera  Ave;  owner.  Long 
helm ;  dealer,  Atlas  Heating  ft  Ven 
tilating  Co;  floor  furnace. 

2006  92nd  Ave;  owner.  Wllkenion ; 
dealer.  W^  E  Ruf;  floor  furnace. 

2004  92nd  Ave;  owner.  Wllkeraon; 
dealer,  W*  E  Ruf ;  floor  furnace. 

S5(X)  La  Puerta;  owner,  Lapham; 
dealer,  Atlas  Heating  ft  Venltllating 
Co ;   floor  furnace. 

3064  Mlddleton;  owner,  Reshel; 
dealer.  Atlas  Heating  ft  Ventilating 
Co ;   central  furnace. 

3054  Frye  St;  owner.  Gamble;  deal- 
er. Atlas  Heating  ft  Ventilating  Co; 
floor  furnace. 

3367  Madera  Ave;  owner.  Long- 
helm;  dealer,  Atlas  Heating  ft  Ven- 
tilating Co;  floor  furnace. 

3379  Madera  Ave;  owner.  Long- 
helm;  dealer.  Atlas  Heating  ft  Vne- 
tilatlng  Co;  floor  furnace. 

1457  MacArthur;  owner.  Brown; 
dealer,  A  E  Hess;  cebtral  furnace. 

408  Hudson ;  owner,  Clark ;  dealer, 
A  E  Hess ;  central  furnace. 

1522  96th  Ave;  owner,  Femandee; 
dealer,  L  F  Witharm  ;  floor  furnace. 

1524  96th  Ave ;  owner.  Fernandez ; 
dealer,  A  E  Hess;  floor  fuRiace. 

860  8l8t  Ave;  owner.  B  P  Furni- 
ture Co;  dealer,  J  Marsony;  floor 
furnace. 


3795  Various 
ers ;  contractor, 
saw. 

3796-3800  Various  locations  on  Fun- 
ston  Ave:  owner.  Heyman  Bros;  con- 
tractor. H  C  Wilson;  20  outlets;  18 
switches;   26  plugs;   service. 

3801  375  Sutter  St;  owner.  N  Nic- 
oli;  contiactor.  Atlas>  Elec  ft  Engr 
Co ;  alterations. 

3802  41st   Ave  E   100   S   Ulloa   St; 

owner ;  contractor.  Edward  W 

Scott  Elec  Co;  128  outlets;  34  plugs; 
b9   switches. 

3803  30  Taylor  St;  owner,  Pratt; 
contractor.  Pacific  Elec  Constr  Co; 
6  outlets;   1  plug. 

3804  7t5  Fillmore:  owner.  H  Kuntz 
cotractor.  O'Keeffe.  the  Fan  Man; 
2  olugs ;  new  meter  loop. 

3805  768  Howard  St;  owner.  Mayo 
Co ;  contractor,  O'Keeffe,  the  fan 
man ;   motors. 

3806  37  Toledo;  owner.  Holts;  con- 
tractor, Mohrdick  Elec  Co;  8  outlet*; 
ft  switches:  1  plug;  motors. 

3807  1500  Irving  St;  owner  and 
contractor,  Mohrdick  Elec  Co;  1  out- 
let ;    1  switch ;   4  plugs ;    bervlce. 

3808  935  aMrket  St:  owner ; 

contractor,  Foster  ft  Kleiser;   sign. 

3809-10  Various  locations  and  own  ■ 
ers;  contractor,  Chas  Yick;  4  outlets. 

3811  1242  Stockton ;  owner,  Chan  , 
contractor,  Chas  Yick;  5  outlets. 

3812  648  Ash;  owner,  J  Bush;  con- 
tractor. Lynch  Elec  Co;  provide  me- 
ter loops. 

3813-14  Variou.<  locations  and  own- 
ers; contractor.  Golden  Gate  Electric 
Co ;  repair  fire  damage. 

3816-16  Various  locations  and  own- 
ers ;  contractor.  Golden  Gate  Electric 
Co;  meter  loops. 

3817  3976  Washington ;  owner,  . — ; 
contractor.  Golocn  Gate  Elec  Co;  re- 
pair fire  damage. 

3818  1787  Lombard;  owner.  H  Ull- 
ner;  contractor.  Old  S  F  Elec  Co; 
underground  service. 

3819-20  Various  locations  and  own- 
ers; contractor,  Strom  and  Smith; 
temo.  saw  sci-vlce. 

3821  ntjhi  and  Folsom  Sts;  owner, 
E  R  >>acon  Co;  contractor.  Eureka 
Elec  Co;  8  outlets-  2  switches;  aerv. 

3822  2600  Harrison;  owner.  Plllon ; 
contractor.  Eureka  Elec;  6  outlets; 
2    switches;    service. 

3823  3316   Mission    St;    owner.    Dr 


Plumbrng  Permits 


OAKLAND 


1624  11th  Street:  owner.  Rogers, 
plumber.  M  Cettinch;  4  pi  fix;  10  wa- 
ter connections. 

741  r4th  St;  owner.  Dayak ;  plumb- 
«r,  M  CfcttlnJch;  4  pi  fix;  3  gas  op: 
10  water  con. 

4f6  55th  St;  owner.  W  Cartwell : 
plumVcT,  J  LIvingood;  1  pi  fix;  ?■ 
water  con. 

1636  Vista  St;  owner.  O  Harris: 
phim»>er,  R  A  Rceber;  9  pi  fix;  3 
g,is  op;  18  \\ater  con. 

772  Moorpark.  owner,  Meayerle; 
plumhtr.  H  Lass;  5  pi  fix;  10  water 
connections. 

6.*34    Gwin    Road;    owner.    ; 

plumber,  J  Livingood .  4  pi  f  ix .  l  gas 
op;  7  water  con. 

14th  and  Alice  Sts;  owner,  Womens 
City  Club:  plumber,  J  Tancredy;  1 
pi  fix;  2  water  con. 

910  f»1s(  Ave;  owner.  Geo  Bates; 
plumber.  M  Avilla ;  2  pi  fix;  2  water 
connections. 

7 J  21  Hawley;  owner,  H  Heanr ; 
,)lumb«r,  D  Mlnogglo;  2  pi  fix;  2  wa- 
ter con. 

960  61st  St;  owner.  R  Brodie  Co. 
plumber.  D  Minogglo.  1  pi  fix;  2 
water  con. 

1074  63rd  Street ;  owner.  Jackson ; 
plumber.  Duranl;  2  pi  fix;  3  water 
connections. 


STEELFORMS 

STEELTUU  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINftING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

Uk  Horriseii  Sfr«»t       DOuglat  5Si3       San  Francisco 


Holden  Analysis 

(Continued  frjra  Page  One) 

the  country  had  ever  previouBly 
enjoyed.  Basis  of  that  expansion 
was  a  sound  industrial  develop- 
ment. It  was,  unfortunately,  ac- 
companied by  speculative  excesses 
and  unsound  national  poiicicB 
which  caused  the  collapse  of  192t). 

Should  all  go  well  with  the  man- 
agement of  our  economic  and  po- 
litical problems  during  the  pres- 
ent catching-up  period  there  will 
again  be  an  opportunity  for  an 
expansion  of  the  American  econ- 
omy, for  development  of  new  in- 
dustries, for  creation  of  a  pros- 
perity that  will  make  that  oi  tho 
1920's  seem  meager  in  compari- 
son. 

This  happy  development  cannot 
be  predicted  as  a  certainty.  Much 
depends  upon  sound  solutions  of 
the  problems  the  American  people 
are  now  dealing  'with  throoagh 
their  elected  representatives.  Th*r 
volutions  we  find  now  and  in  the 
near  future  for  our  problems  of 
labor  relations,  of  the  federal  bu<i- 
gct  and  public  spending,  and  of  our 
political  and  economic  relation- 
ships tn  the  rest  of  the  world,  will 
largely  determine  whether  that 
fourth  phaF.e  will  be  one  of  ex- 
panding prosperity,  comparativo 
stagnation,  or  depression. 

I  for  one  believe  that  somehow, 
through  trial  and  error  and  with 
such  wisdom  and  energy  and  good 
will  as  we  have,  this  country  is 
going  to  meet  its  responFibilltieh 
of  world  leadership,  and  that,  as 
part  of  the  whole  program  it  will 
s<5t  its  own  house  ir  order  and 
keep  it  that  way.  I  am  not  ready 
to   sell   America  short. 

It  is  impossible  to  havo  an  ex- 
panding   e-onom;.     without    enor- 


mous volumes  of  construction.  Ev- 
ery new  enterpri.sf,  every  nev/ 
development  in  education,  relig- 
ious, social  and  ^immunity  lite 
must  be  fittingly  housed  in  approp- 
iate  buildings  suited  U;  their  sev- 
eral functions.  New  needs  of  fam- 
ilies and  individuals,  new  modes 
of  livinsr.  new  moans  of  transpor- 
tation all  feed  the  demand  for  new 
stnicturef?.  I  don't  think  America 
will  be  finished  in  your  time  or 
mine. 

In  spite  of  the  confusions  of  re- 
conversion, confusions  that  were 
worse  confounded  by  the  political- 
ly inspired  veterans'  housing  pro- 
gram, construction  progress  since 
V-J  day  has  been  considerable.  In 
terms  of  new  Hour  space  contract- 
ed for,  the  volume  of  new  buil<5- 
ing  started  in  1S46  was  equal  to 
that  of  the  year  1941,  the  dollar 
volume  37  per  cent  greater  than 
in  1941 

Total  dollar  volume  of  construc- 
tion started  last  year  was  second 
only  to  that  of  1942,  peak  year  of 
war  construction.  Dollar  volume; 
of  residential  building  contracts  in 
1946  w.as  the  highest  on  record. 
Industrial  building  was  the  lar^f- 
est  for  any  peacetime  year,  com- 
mercial building  largest  since 
1929.. 

Public  building  and  engineering 
work,  for  which  the  accumulated 
demand  and  accumulation  of  plan- 
ned projects  are  enormous,  ir- 
creased  over  the  preceding  year, 
without  any  artificial  stimulation, 
but  held  within  narrow  limits  by 
governnment  restrictions  and  by 
the  limitations  of  market  condi- 
tions. .   , 

Postwar  trends  in  industrial  . 
and  commercial  building  have  been 
striking.  The  seeming  paradox 
is  that  such  buildings,  undertak- 
en for  profitable  operation  by  pros- 
pective owners,  are  undertaken 
when  costs  are  high  and  cannot  be 
calculated  in  advance. 

The  industrial  plant  is  only  on- 
of   the    facilities   used   in   produc- 
tion    and     its     annual     carrying 
charges  usually  represent  a  minor 
fraction   of  total    production   cost. 
New  plants  are  being  built  for  in- 
creased  output   of   standard   prod- 
ucts, for  manufacture  of  new  prod- 
ucts,  for   reducing   manufacturing 
costs.  It  has  been   shown  that  an 
entirely  new  plant  is   justifle<l   in 
many  cases  if  it  will  permit  an  8'^.* 
1  per  cent  reduction  in   annuel   pay 
roW  costs.  In  other  cases  modern 
plants  in  new  locations  permit  re- 
ductions   in   freight    and   material 
handling   costs   sufficient  to  offset 
annual  costs  of  the  new  building. 
The  war  plant  bu'lding  program 
engendered  a  tremendous  advance 
in    industrial    plant    design    stand- 
ards;  new  design  ideas,  then  em- 
ployed in  n  wholesale  manner  for 
war    plants,   are    being   again   ap- 
plied wholepale  to  plants  for  peace- 
time   expbnsion.     Industrialists 
discovered  that  labor-savinar  mach- 
inery was   not  enough;   labor-sav- 
ing   and    time-saving    space    lay- 
ruts  were  just  as  important.   Ad- 
vantages were  discovered   in   one- 
story  plants,  capable  of  extension, 
located     on    loutiying     sites     with 
ample  spac   for    loading   and   un- 
loading, parking  and  future  plant 
additions.  Manv  of  the.<»e  consider- 
ations are  duplicated  in  the  think- 
ing  behind   current   building    pro- 
grams of  department  stores,  chai.i 
stores  and  other  retail   selling  or- 
ganizations. 


Need  a  Vibrator? 


Call  .  .  .  STANDARD 
for  VIBER 

EXbrook    8845 


National  Expansion  Joint  Co. 

M«a«f«cf«r«r  mud  DMrlbwtmr 
nm  lOARO  — HLT.SIOID  ASPHALT  AND 
RIBWOOD   IXPANSION  JOINT   PILLIRt 

Dhfrlbtfor 
MARVIL-KOTI— C«*cr«t«  Curisf  Ccmpeiiiirf 
SIALZ— ix^nfea  J«i*«  UM»q  CoMp«it«4 

C4m^h»  witfe  P«4«rol  Sp«cMe«ti«ii*  SS-P-33* 

FOR    CONCRETE    CONSTRUCTION 

333  S«VMfb  StTMf         VmdfkUl  7172         Sos  Praacltce  3.  Calif. 
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Gegley;  contractor,  Eureka  Blec  Co; 
4  plugs;  service. 

3824-25  436  Masun ;  owner,  Evar.a 
Auio  Rental;  coDtractor,  W  H  Klr- 
«ten;   wirintc  for  parking  slgo. 

3826-27  Various  locatlous  and  own- 
ers:  rontractor,  W  H  Klrbten;  1  pi. 

S828  319  6th  Ave;  owner,  Liucolu 
Bowl;  contractor,  Weber  .  Conroy; 
sign  feed. 

:iS29    451  Ouerrero;  owner,  Simonu 


3S39     182  South  Van   Ness;  owner 

;  contractor,  American  Electric 

Constr  Co;  service. 

3840  Post  and  Powell  Sts;  owner. 
United  Air  Unes;  contractor,  Elec 
Prod  Corp;  signs. 

3S41  1639  Polk  St;  owner,  Awful 
Fresh  MacFarland;  contractor,  Elec 
Prod  Corp;  •tigns. 

3842  826  Market  St;  owner,  Wil- 
liam   Bros;     contractor,     Elec     Prod 


contractor,  Weber  .   Conroy ;  under-    Corp ;  signs. 

ground  service.  j     3843     826   Sutter  St;   owner,   Com- 

3830     249    1st    St;    owner,    Electric    modore  Hotel;  contractor,  Elec  Prod 


Steel;  coutractr,  Weber-Conroy ;  sign 
feed. 

S831  3235  Gough  St;  owner,  Tag- 
gert;  contractor,  Weber  -  Conroy; 
change    refrigerator    power. 

38S2  1G26  Leavenworth  St;  owner, 
Garage ;  contractor,  Weber-Conroy ; 
motors. 

3833  1C55  Washington;  owner,  E 
Low ;  contractor,  Cimlno  Electric  Co ; 
6  plugs. 

3834  4339  Balt>oa  Ave;  owner,  Met 
.A  Eat;   contractor,  Cimino  Elec  Co; 

2  plugs. 

3835  1531  6th  Ave;  owner.  Turner; 
contractor,  Mahoncy  Elec  Co;  2  out- 
lets ;  2  .switches :  4  plugs. 

3836  54S  Golden  Gate  Ave;  owner, 
Fo^ey:  contractor,  Brumfield  Electric 
Sign ;  signs. 

3837  157  Mason ;  owner,  Foumler ; 
contractor,  Brumfield  Elec  Sign  Co; 
Bigu. 

3838  2034  Irving  Street;  owner, 
Kratz;  contractor,  Brumfield  Elctrlc 
Sign ;  signs. 


Classified  Advertising 


1—    MISCELLANEOUS 

Are  you  Interested  In  well-trained 
qualified      menT       SUPERINTEND- 
ENTS. ARCHITECTS,  SENOINEXRS 
DRAFTSMEN,    SURVEYORS,  EST  I 
MATORS,     SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
E.   STEVENS,  OArfleld  1617 
Technical  Po«ltlon«  Aganey 


BOOKKEbPINQ  SERVICE 
All  taxes,  payrolls  for  buatneaa  flrma. 
contractors  and  indlviduala.    No  ac- 
count too   large  or  too  small.    gOm- 
brlght   4482.  (tf) 

EXPERT  DRAFTING  8BRVTCB8. 
FREE  LANCE.  Ph<me  ORayaton* 
"'"'  (tf) 


Corp;  sign 

8844  2532  Ocean  Avenue;  owner, 
Sutherie;  contractor,  Elec  Products 
Corp;  sign. 

3846  1325  Stockton  Street;  owner, 
L'Emporio  Lucchse;  contractor,  Elec 
Prod   Corp ;   sign. 

3846-48  1530  Buchanan  St;  owner, 
YMCA;  contractor,  Elec  Prod  Corp; 
sign. 

3849    87  Drumm  St;  owner, ; 

contractor.  Elevator  Supplies  Co,  Inc 
interlocks. 

3860    722  Shotwell  St;  owner,  ; 

contractor,  C  &  Floor  Co;  ipeclal. 

3851  2901  Mission  St;  owner,  J  J 
O'Connor;  contractor.  Manning  and 
Whitaker:  Install  new  motor  feeii. 

3862-8  3140-60  Baker  St;  owners, 
various;  contractor.  Manning  and 
Whitaker;  underground  service  only. 

3854    559  Market  St;  owner,  Stolte, 


Official  Proposals 


COUNTY    OF    SAN     MATEO 

STATE   OF  CALIFORNIA 
NOTICE    TO   CONTRACTORS 


424S. 


HELP  WANTED 


Experienced  Salesman  and  Blati- 
mator  for  contract  and  retail  Vene- 
tian blinds  and  window  shade*.  State 
previous  experience  and  starting  sal- 
ary expected.  Permanent  Salary  op«n 
Box  314,  Dally  Pacific  Builder.       8/17 


FOR  RENT 


LUMBER  HANDLfNO  BOUIP- 
MBNT:  CARRIERS.  STACKERS. 
TRUCKS.  Pacific  Carriers.  Oakland. 
KE   4-1661. 

COMPLFTELY  EQUIPPED  CAB- 
INET SHOP  in  Albany  Immediate 
occupancy  Repiy  Box  316.  c/o  Daily 
Pacific  Builder.  (3/21/47 » 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS 
19  gauge,  .036-ln.  45^x96-ln.  Alum- 
inum Products  Co.,  3245  leth  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quanUty  of 
28-grauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Pbona 
Mr.  Crandall.  SUtter  8266. (tf) 

LUMBER  -  BLDO.  MATERIAL: 
Fir  Dimension,  fipecifled  length-  Fir 
timbers  plark ;  Fir,  beards;  kiln-dried 
Common  Pine;  Shingles;  Insulation 
Board:  Plywood;  Yellow  Pine  hard- 
wood flooring:  Metal  Lath;  Pine  Sid- 
ng:  Sheet  Rock.  Oak  Floor;  DIMEN- 
SION FIR,  RANDOM  LENGTHS.  No 
3   COMMON   AND    BETTER.   $62  00." 

Assoclnted  Contractors'  Sorvico 
971  Sutter  St..  S.  F.  »— PRoepect  4600 

CALCULATOR,  practically  new. 
Mod"!  D.8  Frtden,  |400.  C.  E.  Rand- 
lett.  2666  El  Camino  Real,  Redwoo<] 
^^'ty  (3/20) 

1  YA,LE  FORK  LIFT.  Model  K-Sl- 
ARS  6  With  Gas  Electric  Conversion. 
Kxcllent  condition :  S2500.00.  Call 
TWlnoakg  6096. (8/17) 

P.  *  H.  Crane,  150  Model,  H-yd. 
McCaffery  bucket.  36-ft.  boom,  mo- 
bile ;  good  tires ;  ready  for  use.  Price, 
14.000.  George  Foml,  187»  62nd  Ave., 
Emeryville,  Calif.  Phone  OLympic 
7ilO- ^8/l»/47 

Marshall  .Steams  wall  bed  and  door.' 

A-1  condition.  Complete  with  hard- 
ware. Ready  to  Install.  Phone  DEIa- 
ware  9.%64. ^ 8/17/47 

AI^UMINUM  Roofing  Sheets,  2Fiir 
X  6-ft..  12.15  per  sheet;  26-in.  x  8-ft., 
88.15  per  sheet;  26-ln.  x  10-ln..  |8.g5 
per  shoet.  Immediate  delivery. 
GILLON  LUMBER  CO. 
Geary  Blvd.  at  4th  Ave.  SK.  8615 
J/19/47 

PRE -FABRICATED  wood  framei 
corrugated  Iron  bulld)nga,  110x406-ft 
K.D.  new.  Packed  in  81  crates  build- 
ing complete.  Has  no  side  walls ;  fl6,- 
000  W.  E.  Srott.  1009  Shattuck  Ave., 
BerKeley  4,  Calif.  Phone  THomwall 
891' (3/aO) 

PLVWCOD 
H-'nch  and   ?i-lnch  plain   or  resin 
sealed  plywood  available  In  truck  or 
carload  lots.  State  amount  and  write 
for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and  Fruitridge  Road 

Phone  Sacramento  6-6479 
P.  O.  Box  649  Bacramanto,  Oallf. 


Sealed    proposals   will    be   received 
at     the     office     of     the     Purchasing 
Agent.  County  of  San  Mateo,  in  the 
County  Court  House,  Redwood  City, 
California    tmtil   10:00  A.   M.,   March 
21,  1947.  at  which  time  they  will  be 
publicly  opened  and  read  In  the  of- 
fice   of    the    Purchasing    Agent,    for 
the  performsince  in  accordance  with 
the    plans   and   specifications    there- 
for,   to    which    sp-3cial    reference    in 
made,      of     the     CLEARING     AND 
GRUBBING    OPERATIONS    for    the 
realignment  of  County   Road  No  20, 
also  known  as  Canada  Road,  San  Ma- 
teo   County,    California,    as    follows: 
From    the    existing    Canada    Road 
near    the    entrance    to    the    property 
known    as    Canada   Road    Park,    be- 
ing   approximately    2.5    miles    alon^ 
said    road    In    a    generally    northerly 
direction     from     Woodslde.     Califor- 
nia ;  thence  In  a  generally  northerly 
cMrectlon   to   the    intersection   of   the 
said  Canada  Road  with  County  Road 
No.  19.  also  known  as  Ralston  Ave- 
nue,   paid    proposed    realignment    be- 
ing approximately  4.7  miles  in  length 
^Engineer's    Station    134+00    to    Sta- 
tion  S82-f30.M). 

Item     1.     r'learing       and       Grabbing 
Lump  Sum 

Prevailing  rates  of  wages  shall  be 
paid    on    the    work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  8,  Articles  (a)  and  (b), 
of  the  Standard  Specifications, 
which  are  hereby  cancelled,  as  no 
sub-contracts  or  assignments  will 
be  permitted. 

No  bid  w*ll  be  accepted  from  a 
contractor  who  is  not  licensed  In 
accordance  with  the  laws  of  the 
State  of  California. 

Plans  and  specifications,  forms  of 
proposal,  and  contract  may  be  8eei< 
and  obtained  at  the  Office  of  the 
Purchasing  Agent  in  the  County 
Court  House,  Redwood  City,  Cali- 
fornia Flans  may  be  taken  there- 
from upon  deposit  of  SIO.OO  per  sot. 
Said  deposit  will  be  refunded  upon 
return  of  the  plans  in  good  condi- 
tion 

The  County  of  San  Mateo  reserves 

the   right  to  reject  any  or  all   bldr 

E.  B.  SMITH,  Purchasing  Agent. 

San  Msteo  County,  Calif 

(Daily  Pacific  Builder) 

(Mar.    13.    14,    17.    18,    19,    1947) 

Moving  of  thre*  dormltarits   now  at 

Benlcia    and    recreotlon    on    the 

Davis  Campus 


Inc;  contractor.  Manning  &  Wh'ta- 
ker;  80  outlets;  17  switcjhes;  42  plugs; 
service. 

3856  460  O'Farrell  Street;  owner, 
Laundroniat;  contractor,  Wonderlite 
Neon  Prod;  signs. 

3856  667  Market  St;  owner,  Lot- 
ta's  Fountain  ;  contractor.  Wonderlite 
Neon  Prod  Co;   sign. 

8867  715  Bran.ian;  owner.  Bay 
Cities  Ice  Co;  contractor,  Wonder- 
lite Neon  Prod  Co;  sign 

3858  1039  Clement;  owner,  Fi.iher's; 
contractor,  Wonderlite  Neon  Prod; 
sign. 

3869      2511-13    Sacramento;    owner, 

;   contractor.   Malm   &   Welter; 

20  outlets;   40   plugs;    service. 

BERKELEY 

92  2108  Russell;  owner,  Knox 
Presbyterian  Church ;  contractor, 
Haynes  Elec;  14  outlets;  6  switches; 
14    plugs. 

93  2917  Benvenue;  owner,  I  Am- 
brogla;  contractor,  J  C  Owens;  1 
motor. 

94  927     -Addison;     owner ; 

contractor.  Rochester  Elec;  6  outleU; 
1  switch;  6  fixtures;  7  plugs;  4 
circuits ;  8  motors. 

95  504  Boynton;  owner,  J  M 
Beonchord;  contractor,  Johnson  Elec 
19   fixtures. 

96  1181-83  University;  owner,  H 
Ablos;  contractor,  Collins  Elec;  22 
fixtures. 

97  1123-29  Hopkins;  owner,  B  Ga- 
relco;  contractor,  Clifford  Elec;  31 
fixtures. 

98  2300    Shattuck;    owner, ; 

contractor,  Mateon  Elec;  3  switches  * 
3  plugs;   1  motor. 

99  3032  Sacramento;  owner,  ; 

contractor.  Scott   Sign;   1  sign. 

800  1527   San   Pablo;   owner,  ; 

contractor,   Scott   Sign ;   sign. 

801  3090  King;  owner,  Warren; 
contractor,  Thos  C  Moody;  17  fix- 
tures. 

802  3221  Adeline;  owner.  Gene's; 
contractor,  Elec  Prod  Corp;  1  sign; 
2  transformers. 

803  23i6   Warring;    owner ; 

contractor.  White  Eleo;  new  service. 

804  1826  San  Pablo;  owner,  Beric- 
eley  Food  Store;  contractor.  Man- 
ning &  Whitaker;  2  signs. 

«)5  48  Shattuck  Sq;  owner.  Low 
Cost  Drug;  contractor.  Manning  & 
Whitaker;   1  sign. 

806  2140    Oxford;    owner ; 

contractor.  White  Elec;  30  plugs. 

807  2508  Shattuck;  owner,  Dr 
Wood ;  contractor.  White  Elec ;  1.: 
fixtures 


OAKLAND 


"ADVERTISEMENT     FOR     BIDS" 


"Suhjert  to  the  conditions  prescrib- 
ed by  th«>  undersigned,  sealed  bids 
are  Invited  for  the  following  work  • 
for  the  n^oving  of  three  dormitories 
now  located  at  Benecla,  California 
and  the  re-erectlon  on  the  Davis 
Campus.  University  of  California, 
Davis.  California.  Plans  and  specifi- 
cations will  be  issued  to  intending 
bidders  upon  dept)8«t  of  ten  (|10)  dol- 
lars per  set.  No  bids  will  be  received 
after  2K)0  P  M  April  9.  1947.  Plani. 
specif Icat ions  and  Informalion  will 
be  available  slartlng  March  14,  1947 
at  the  Cashier's  Office,  103  Adminis- 
tration Builfling.  University  of  Co'l- 
fomia.  Berkeley.  California,  and  at 
the    BrslncsH    Office,    101    Adminis 


447S1     476-13:    owner.    Singer   Sew 
Ing    Machine;    contractor,    Cal   Elec; 
alterations. 

44782  584C  Plnewood;  owner,  Cho- 
pin &  Whttson ;  contractor,  Clifford ; 
outlet.<«;  HWltcheH;  plugs. 

44783  1^840  Pinewood ;  owner,  Cho- 
pin &  WMtson;  contractor,  Clifford; 
fixtures. 

44784  8820  E  14th  St;   owner ; 

contractor,  Matson  Elec  Equip;  addi- 
tion 

44786      N    Broadway    Terr,    W    of 


Decontrol  Bill 

(Continued  from  Page  One) 

Wolcott's  n?w  bill  for  repealing  the 
housing  n^easure.) 

As  the  law  now  stands,  newly 
completed  homes  must  be  held  foi 
a  period  of  60  days  for  sale  to  vet- 
erans. After  that  period  they  may 
be  plactnl  on  the  open  market. 

These  priorities  granted  to  vets 
to  purcha.se  homes  built  under  the 
act  will  be  reduced  from  the  pres- 
ent 60  -  day  period.  Congressmen 
Wok'ott  said,  but  he  did  not  reveal 
the  length  of  time  his  new  legis- 
lation would  substitute. 

Decision  to  reduce  this  priority 
time  in  the  now  measure  undoubt- 
edly stems  from  the  housing 
agency's  recent  practice  of  redu- 
cing the  period  in  individual  hard- 
ship cases. 

In  several  local  instances  build- 
ers have  been  permitted  to  sell 
their  homes  to  non-veterans  if  they 
could  eihow  no  veteran  had  applied 
for  ithc  house  within  a  month  af- 
ter completion. 

Two  other  exceptions  in  proced- 
ure have  been  noted.  If  the  first 
house  completed  in  a  development 
is  not  sold  to  a  veteran  in  30  dayu, 
the  Patman  Act  restriction  has 
been  waived  and  all  homes  in  that 
group  are  permitted  to  go  on  the 
open  market.  In  other  instances 
a  comparable  new  house  in  the 
neighborhood  is  used  as  a  ji^ide. 
If  it  has  stood  unpurchased  by  a 
veteran  for  30  days,  or  another 
given  time  under  the  60-day  re- 
striction period,  then  new  hoines  in 
that  locality  have  been  permitted 


tration   Building.  University  of  Call-    i^T    '"c«iivy    navt-    oeei 
fornia.   Davis,   California.   The   right    ''stm^  to  non-veterans 


right 
to  rejpct  any  and  all  bids  Is  re- 
served. 

•THE  IlEGENTS  OF  THE 
UNIVERSITY   OF   CALIFORNIA* 
(Daily  Pacific  Builder) 
3/14,  17,  18,  19.  20.  21.  24.  25,  26.  27,  '47 


It  IS  emphasized,  however,  that 
these  NHA  exceptions  have  been 
individually  treated,  that  no  blan- 
ket rule  excepting  builders  has 
been  applied.  And  hardship,  so- 
called  always  has  been  shown. 


Erse  WlHOMEranregccg 


CONTRACTORS 


SAN  FRANCISCO 
VAItnelo  500S 


LINE 
CONSTRUCTION 


EARTH 
BORING 


Golden  Gate;  owner,  Joe  Gaberelll , 
contractor.  College  Ave  Elec;  sav.- 
■ervlc* 

44786  48  Gleneaen ;  owner,  Tlc- 
oulet;  coatractor,  Conrad  Elec;  ser- 
vice;   service    and    range. 

44787  251  Ft  of  5th  Ave;  ownei. 
Bay  City  Asbestos;  contractor.  T  L 
Rosenberg;  outlets:  switches;  plugs: 
new    installations. 

44788  251  Ft  of  5th  Ave;  owner. 
Bay  City  Asbestos;  contractor,  T  L 
Rosenberg;  fixtures;  new  installa- 
tion *. 

44789  *!925  Dennison ,  owner.  West 
Sttel  Fabrication;  contraclor,  T  L 
Rosenberg;  motors. 

44790  81  Franklitf;  owner,  Cowell 
Lime  ft  Cement;  contractor,  T  L 
Rosenberg;  outlets,   plugs. 

44791  278  17th  St;  owner,  Wm 
Phillip;  contractor,  ,T  L  Rosenberg, 
outlets. 

44792  278  17th  St;  owner,  Wm 
Phillips;  contractor,  T  L  Rosenberg; 
fixtures. 

44793  5511  San  Pablo;  owner,  ; 

contractor,   F'iuoro   Elec;    fixtures. 

44794  2nd  ft  Franklin;  owner, 
C  Dami;  contractor,  Conrad  Elec; 
outlets;  switches:  plugs;  motor.) ; 
new    Installations. 

44795  2nd  and  Franklin ;  owner,  C 
C  Dami;  contractor,  Conrad  Electric; 
fixtures. 

44796  5213  Lawton ;  owner,  C  Da- 
mi ;  contractor,  Conrad  Elec ;  elec 
range. 

44797  14th  ft  Oak  St;  owner,  Tex- 
aco  Co;  contraclor,  Conrad  Elec;  fix- 
tures 

44798  9009  San  Leandro;  owner. 
Boarman  Lumber;  contractor,  Con- 
rad Elec;   n'.otors 

44799  2058  Slst  Ave;  owner,  Rels- 
hock;  contractor.  Collins  Elec;  out- 
let*; switches;   plugs. 

44800  6491  Ascot  Dr;  owner,  Rus- 
sello;    contractor,    Collin-j   Eiec;    out 
lets ,    switches ;    plugs. 

44801  6301  Seminary;  owner,  Neth- 
erly;  contractor,  Collins  Electric; 
outlets;  switches;  plugs. 

44802  3015  38th  Ave;  owner,  Burt's 
Place;  contractor.  Standard  Display 
sign. 

44803  5409  E  14th  St ;  owner.  Duke's 
Lunch ;  contractor.  Standard  Display ; 
sign. 

44804  1042    Alvarado    Rd;    owner, 
;  contractor,    Capitol    Electric; 

outlets;  switches;  plugs. 

44805  5409  E  14th  St;  owner.  Duke's 
Lunch  ;  contractor.  Standard  Display ; 
sign. 

44806  2268  62nd  Ave ;  owner,  Dlgby 
Grocery;  contractor.  Standard  Dis- 
play; sign. 

44807  2023  Coolrldge;  owner,  Geo 
Pardel;  contractor,  Haynes  Electric; 
outlets;   switches. 

44808  2023  Coolrldge;  owner,  Geo 
Pardel;  contractor,  Haynes  Electric; 
fixtures. 

44809  1130  Willow  St;  owner. 
Roads;  contractor,  Haynes  Electric; 
outlets;  switches;  alterations. 

44810  892  36th  St;  owner.  Love 
Bros  Construction  Co;  contractor, 
Isaac  Wilson ;  motors. 

44811  3883  Piedmont;  owner  and 
contractor.  Acme  Signs;  sign. 

44812  354  Hobart;  owner.  Thrama; 
contractor.  Fred  Schmits;  alterations. 

44813  10th  and  Fallon;  owner,  J  L 
Stewart;  contractor.  Pacific  Elec  ft 
Mech  Co;  temporary  wiring. 

44814  5305  LAWton ;  owner,  J  F 
Eram;  contractor,  Piedmont  Electric; 
outlets;    plugs. 

44815  467  14th  St;  owner,  Tannes, 
Inc;  contractor,  Electrical  Prbducta 
Corp;  sign. 

44816  415  24th  St;  owner,  Awful 
Fresh  McFarlane ;  contractor,  Elec- 
trical Products  Corp;  sign. 

44817  1726  San  Pablo;  owner,  Cali- 
fornia Furniture  Co;  contractor  Elec- 
trical Products  Corp;  sign. 

44818  1746  Broadway;  owner.  Hart 
Jewelers ;  contractor,  Electrical  Prod- 
ucts Corp;  sign. 

44819  425  «th  St;  owner.  Victory 
Grocery;  contractor.  Oakland  Elec- 
tric Shop;  outlets;  switches. 

44820  4201  Foothill  BJvd;  owner, 
Peterson ;  contractor,  James  Ander- 
son ;  service;  motors. 

44821  1803  98th  Ave;  owner.  Spang- 
ler;  contractor,  Broadman  Electric; 
alterations. 

44822  10938  MacArthur;  owner, 
Blue  White;  contractor,  Broadman 
Electric;  outlets. 

44823  664  4th  St;  owner,  French 
Bakeries ;  contractor,  California  Elec- 
tric; outleta. 

44824  6762    Manor   Crest;    owner. 


POSITIONS   OPEN 


S-567— ENGRS.,  with  sanitary  and 
industrial  hygiene  training  and  ex- 
perienced for  administrative  worlc  in 
Alaska.  Starting  sales  |300  to  |420 
month.  Apply  by  letter. 

S-411-H— PRINCIPAL  SANITARY 
ENGR.  and  SR.  SANITARY  ENOR. 
to  prepare  plans  and  specs,  of  water 
and  sanitary  systems.  SaL  |660  and 
$600  month,  respectively.  12  months' 
contract.  Foreign. 

ENGINEERING  SOCIETliS 

PERSONNEL  SERVICE.  INC. 

(A9«acy) 

Newton  D.  Cook.  fAqr, 

57  POST  ST.  S.  P.  4 

GArlleld  924t 


Muller;  contracotr,  Clifford  Electric; 
range  and  fan. 

44825  4700  Virginia  St;  owner.  Mm 
Taylor;  contractor,  Clifford  Electric; 
outlets;   switches;  plugs;  alterations. 

44826  816  E  24th  St;  owner,  Mr 
Gould ;  contractor,  Clifford  Electric  i 
connect  deep  freezer. 

44827  8131  MacArthur  Blvd;  owner, 
Carl  Pementie;  contractor,  Clifford 
Electric;  ftxturea 

44828  1130  McKlnley;  owner,  Mrs 
Kruse;  contractor,  Clifford  Electric; 
alterations. 

44829  407  Hillside  Court;  owner, 
Roberts;  contractor,  Clifford  Elec- 
tric ;  outlets  ;  switches ;  plugs. 

44830  486  10th  St;  owner,  Colum- 
bia Grill;  contractor,  Clifford  Elec- 
tric; plugs. 

44831  14th  and  Harrison  Sts ;  own- 
er, Mottby  Market;  contractor,  Clif- 
ford Electric;  sign. 

44832  7420  Circle  Hill  Dr;  owner, 
Ungarettl  ft  Son;  contractor,  Clif- 
ford Electric;  saw  service. 

44833  5823  Mendocino ;  owner,  W  L 
Roberts;  contractor,  Clifford  Elec- 
tric ;  saw  service. 

44834  5823  Mendocino ;  owner,  W  L 
Roberts;  contractor,  Clifford  Elec- 
tric :  outlets ;  switches ;  plugs. 

44835  8501  Amelia;  owner,  Costa; 
contractor,  Collins  Electric;  outlets; 
switches;  plugs. 

44836  5100  Calaveras ;  owner,  Neth- 
erly  ;  contractor,  Collins  Electric ;  saw 
service. 

44837  672  Weybridge  Ave;  owner, 
Schultz;  contractor,  Collins  Electric^ 
outlets;  switches;  plugs. 

44838  12th  and  Broadway;  owner, 

;     contractor.    Pacific    Elec    ft 

Mech  Co;  fixtures. 

44839  12th  and  Broadway;  owner, 
Capitol  Electric ;  contractor,  Pacific 
Elec  ft  Mech  Co;  alterations. 

44840  9009  E  14th  St;  owner,  T 
Silva;  contractor,  R  F  Long;  outleta; 
switches;  plugs. 

44841  9114  B  St;  owner,  Jackson; 
contractor,  R  F  Long;  fixturea 

44842  60th  St  E  Lowell;  owner. 
Cyclone  Fence  Co;  contractor,  Del 
Monte  Electric;  alterations. 

44843  1066  7th  St;  owner.  West 
Oakland  Furniture  Co;  contractor,  J 
F  Grossl;  sign. 

44844  3566  Lakeshore  Ave;  owner, 
W  E  Restenpart;  contractor.  Havens 
ft  Wade;  outlets;  switches;  plugs; 
alterations. 

44845  3967  Norton;  owner,  S  J 
Dowllng;  contractor,  Johnston  Elec- 
tric; outlets;  switches. 

44846  180O  Casterllne  Rdf  owner, 
K  Frederickson;  contractor,  John- 
ston   Elec ;    outlets ;    switches ;    plugs. 

44847  1032  91st  Ave;  owner,  H 
PulUam ;  contractor,  Johnson  Elec- 
tric  ;outlets;  switches;  plugs. 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3'48T9  or  3'0286 

Spetialiting  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Swb  Job 
Anywhere  in  No.  California 

70  N.  EL  CAMINO  REAL 
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PLANS  and 
Speculation 


s 


Uoi^ard    C.    Wood,    Bay    Bridge 
engineer,     announced     Thursday 
that  expansion  of  its  to]l  plaza  will 
start  in  about  three  months.   Re- 
alignment of  the  westerly  portion 
of  the  westbound  leg  of  the  Port 
uf  Oakland  overhead  structure  and 
timber  portions  must  be  removed 
and  replaced   by   permanent   rein- 
forced concrete  construction. 
oOo 
Oregon's  Senator  Morse  has  de- 
clared   he    will    introduce    legisla- 
tion  to  direct    the    national   hous- 
ing expediter  to  spend  $25  million 
a  year  for  roads  into  government- 
owned  timber  areas. 
oOo 
Hayward  city  council  has  taken 
action  to  secure  traffic  signals  for 
the  Simset-Castro  intersection. 
oOo 
Secretary  of  Commerce   Averell 
Harriman  has  recommended  a  fed- 
eral grant  of  $2,550,000  be  allotted 
to    help    improve    San     Francisco 
Municipal  Airport. 
oOo 
The  state  chamber  of  commerce 
has  figured  coet  of  the  long  range 
super-highway  system  at  $13   per 
motorist  per  year. 
oOo 
Wilbur  H.  Haines  has  been  ap- 
pointed   by    the    Sacramento    city 
and  county  veterans  affairs   com- 
mittee to  supervise  a  vet  housing 
survey. 

oOo 
Establishment  of  a  lighting  dis- 
trict in  the  San  Pablo  area  will  be 
the  issue  when   a   special   election 
is  called  soon. 

oOo 
Mill  Valley  Tennis  Club  contem- 
plates enlarging  the  proposed  pool 
formerly  to  have  been  25x60  feet. 
The  new  size  would  be  30x75._Bids 
will  be  askjd  soon,  Gerry  Misner, 
chairman    of    the    swimming    pool 
committee,  announced. 
oOo 
The  City  of  San  Francisco  pie- 
sented    the    hijrh    bid    for    surplus 
railroad    yards    near    Fisherman's 
Wharf.  The  city  plans  to  use  the 
land  for  a  Muny  Railway  barn. 
oOo 
Supervisor    George    Christopher 
has  proposed  thnt  the  San  Fran- 
cisco    State     Col'egc     campus    be 
constructed   in   the   Presidio   on   a 
150-acre   site.   The   resolution   will 
be  presented  at  the  March  17  su- 
pervisors moot  and  it  has  the  back- 
ing of  Dr.  J.  Paul  Leonard,  presi- 
dent of  the  college. 
oOo 
At    least   three    proposals    havo 
been  made  for  use  of  Angel  Island, 
to  wit:   (1)  for  a  state  recreation 
area;    (2)    for  a    "super"   airport 
for    San    Francisco;    and    (3)    fir 
homesitn  development. 
oOo 
FWA    pans    advances    will    be 
made  Sonora  on  a  proposed  $51,- 
500  sewage  treatment  plant  addi- 
tion.  The  loan  is  $1550.    A  second 
loan    is    to    Oroville    union    high 
school  district  for  a  shop  briilding 
to   cost  $33,000.    The   loan   is   for 
$1,500. 


Fire  Precaution  B31 
May  Add  Hundreds  of 
Projects  to  State  List 

The  construction  industry  of  Cal- 
ifornia can  count  on  adding  hun- 
dreds of  thousands  of  dollars  to 
its  bulging  market  if  Assembly 
Bill  763  —  now  in  committee  —  is 
passed  by  the  state  legislature  this 
year. 

The  bill  was  devised  by  the  state 
committee  on  amendments  to  and 
revision  of  the  State  Housing  Act, 
and  is  directed  toward  preventing 
tragic  fires  in  hotels  and  apart 
ment  buildings. 

It  prohibits  transoms  opening  in- 
to public  hallways,  requires  the  en- 
closure of  stairways  with  self- 
closing  fire  doors  at  each  story 
level,  tire  protection  of  shafts,  fire 
alarm  systems,  sprinkler  systems 
where  combustives  are  stored,  fire 
extinguishers,  flame  -  retardant 
treatment  of  decorative  material, 
an  adequate  means  of  egress. 

Such  provision  would  be  applic- 
able to  both  new  and  existing 
apartment  houses  and  hotels. 
Eighteen  months  would  be  allowed 
for  the  enclosure  of  stairways  and 
shafts  and  installation  of  sprinklei 
systems  after  the  bill  is  passed. 
Within  a  year  from  passage,  such 
buildings  must  be  provided  with 
two  means  of  egress. 

Prominent  representatives  of  the 
building  industry  and  professions, 
of  apartment  and  hotel  owners,  ana 
of  fire  departments,  served  on  the 
committee  drafting  the  legislation. 

Its  chairman  was  Harry  A.  Cob- 
den,  chief  building  inspector  of 
Berkeley,  and  a  member  of  the 
Pacific  Coast  Building  Officials' 
Conference.  Other  building  inspec- 
tion oiBciale  who  served  included 
A.  J.  Hurley,  former  Richmond 
chief,  and  W.  H.  Hughes,  of  San 
Bernardino  County. 

Albert  J.  Evers,  San  Francisco, 
and  Adrian  Wilson,  Los  Angeles, 
represented  the  American  Insti- 
tute of  Architects.  M.  C.  Poulsen, 
San  Francisco,  represented  the 
Structural  Engineers  Association. 

Fire  department  officials  serv- 
ing on  the  committee  were  Wm. 
Meinhpit,  Berkeley;  Terenc  Mulli- 
gan, Sacramnto;  Albeit  Sullivan, 
and  Frank  Kelley,  San  Francisco. 

E.  B.  DeGolia,  San  Francisco, 
represented  the  California  State 
Hotel  Association:  and  Joseph  A. 
Brown,  the  San  Francisco  Apart- 
ment House  Association.  Engineer 
C.  A.  Wears,  San  Francisco,  was 
the  delegate  of  the  National  Board 
of  Fire  Underwriters. 


^    ?    '    A  ? 


Creedon  Staff  Trims 
Construction  Estimate 


WASHINGTON.— About  825,000 
new  homes  can  be  started  in  1947, 
Houf^ing  Expediter  Frank  R.  Cree- 
don's  HtafF  i'lformed  him  this  week, 
provided  that  federal  controls  and 
financial  aids  are  continued,  and 
onl.v  750.000  could  be  started  should 
controls  be  dropped. 

The  report  cited  high  costs,  ma- 
terial scarcities  rnd  other  factf)rs 
as  obstacles  to  the  achievement  of 
the  million-homes  goal  set  for  1947, 
and  recommended  that  controls  be 
continued  through  September.  It 
also  urged  that  the  federal  housing 
administration  continue  its  Title 
VI  mortgage  inFurancp  beyond  the 
June  30  expirntion  date  and  liber- 
aliie  its  financing  of  home  mort- 
gages. 


55,000  Tons  Coppex 
To  Be  Allocated;  4c 
Tax  on  Importations 

WASHINGTON.— The  price  o! 
copper  sold  by  the  Reconstruction 
Finance  Corporation  beginning 
with  March  allocations  will  be  bas- 
itd  on  average  cost  of  acquisition 
or  the  prevailing  market  price  for 
copper,  whichever  is  higher,  Com- 
missioner Harold  Stein  of  the  Of- 
fice of  War  Mobilization  and  Re- 
conversion announced  today. 

In  a  letter  to  Charles  B.  Hender- 
son, chairman  of  the  Board  of  the 
Reconstruction  Finance  Corpora- 
tion, Commissioner  Stein  said  that 
the  new  pricing  policy  is  necessary 
to  comply  with  the  government's 
general  policy  of  avoiding  subsi- 
dized sales  of  materials  bought  by 
the  government  since  the  decon- 
trol of  prices. 

The  Reconstruction  Finance  Cor- 
poration, acting  or.  a  directive 
from  OWMR  on  November  20,  dis- 
continued public  purchase  of  cop- 
per except  for  the  fulfillment  of 
outstaryiin?  commitments.  At  the 
same  time  it  was  announced  that 
beginning  Januarv  1,  1947.  impor- 
tations of  crpper  by  RFC  would  be 
subject  to  an  excise  tax  of  4  cents 
per  pound.  Virtually  all  of  the 
copner  now  in  RFC  stocks  has  been 
sunject  to  the  excise  tax. 

CommissionM-  Stein  said  about 
55,000  tons  of  Jbopper  will  be  avail- 
able for  allocation  !ind  snle  under 
the  new  pricing  policy  during  the 
next    two    or   three   months. 


President  Truman's  request  for 
aid  to  Greece  and  Turkey  will  be 
approved  by  a  "preasure  cooked" 
Congress. 

i(    it    ir 

It  is  time  to  recall  a  foreign  re- 
lations formula  so  clearlv  expres- 
sed in  five  words  by  another  Pres- 
ident —  the  first  of  Wilson's  14 
points:  "open  covenants  —  openly 
arrived  at". 

Tlr    iHr    <r 

Today's  approval  is  influenced 
by  the  President's  assurance  of  ur- 
gent necessity.  It  is  fair  to  ask  if 
the  Administration  has  been  suffi- 
ciently honest  with  the  People  to 
deserve  this  blind  faith? 
ic    it    it 

The  present  emergency  didn't 
iust  suddenly  "happen"  —  it  has 
been  long  in  the  making  and  our 
State  Depaitment  hasn't  slept  that 
soundly.  Evidence  of  a  carefully 
planned  propagandic  build-up 
sticks  out  all  around  the  edges. 
if    it    it 

The  timing  was  too  perfect.    Wo 
are  given  the  rush  act — 17  days  to 
change  our  policy  of  170  years. 
it    it    it 

It  is  time  to  try  for  Eome  an- 
swers. Won't  the  needs  of  Greece 
and  Turkey  be  just  as  great  next 
year,  the  next,  the  next — and  for 
how  long? 

it    it    it 
AltuT  those  two,  how  many  other 
nations  wh«re  the  need  is  just  as 
urgent  ?    Within  a  year  England  is 
withdrawing'  from  India  —  are  we 
supposed  to  rush  in  there  and  pick 
up  the  White  Man's  Burden? 
it    it    it 
The  President  submitted  a  bud- 
get providing  for  a  202  million  dol- 
lar payment  on  the  national  debt. 
By  his  own  figures  he  admits  we 
are  in  hock  for  the  next  thirteen 
hundred  years!    Is  there  any  limit 
to  our  resources? 

it  it  it 
By  "military  personnel"  do  we 
mean  a  few  staflf  officers  to  super- 
vise the  training  of  native  troops 
or  do  we  mean  armed  forces  to  re- 
place the  withdrawing  British 
troops?  Just  who  is  kidding 
whom? 

it    it    it 
As  to  "saving  a  Democracy"  by 
economic  and   military  aid  —  v/e 
have  just  completed  a  colossal  fail- 
ure along  that  line  in  China. 
if    it    it 
It  is  not  a  question  of  deciding 
whether  we  are  going  down   this 
road  of  world   politics — the   State 
Department    has    been    doing   this 
for   years.     The   question   is:    How 
far  have  we  gone  and  where  does 
the  road  lead? 

it    it    ir 

"The  whole  truth,  «mnply  toid" 

to  the  people  of  this   Republic  is 

a   commodity    which    has    been    in 

i  "short  si'DPly"  in  Washington  for 

1  the  past  14  years. 

it  it  ir 
I  Now  is  the  time  for  vour  elected 
[Congress  to  ask  a  lot  of  questions — 
if  possible,  to  find  out  now  mary 
commitments  and  promises  this 
government  has  made  —  and  to 
whom.  If  your  Congress  is  insist- 
ent enough,  it  may  get  a  few  an- 
swers. 

^r    it    ir 
If    half   of    the    questions 
are   answered  —   in    double 
talk  —  it   will    be   par    for 
Washington. 
M 

EXTEND  DEADLINE 


Works  Dept  'Stand  Pat'  on  Ten  Major  Issues 
Of  Proposed  Code;  on  Calendar  Monday,  24th 

Supervisor  Chester  MacPhce,  chairm.-tn  uf  the  committee  which  is 
procts.sinK  the  proposed  building  cede  for  presentation  to  the  board, 
announced  today  that  the  voluminous  building  legislation  probably 
will  be  upon  the  supervisors'  March  24  calendar.  MacPhee  declared: 
"All  hearings  have  been  completed.  The  matter  i'j  now  under  ad>i8<- 
ment  by  the  committee,  and  will  probably  be  before  the  board  a  week 
from  Monday  (March  17)  or  later." 

The  city  public  work*  director  told  a  Daily  Pacific  Builder  reporter 

Monday   that    he  will   "stand   pat""*— 

on  a  few  major  points  of  the  pro- 
posed building  code  "upon  which 
we  have  felt  it  necessary  to  hold 
firmly  to  our  own  ideas." 

The  director  told  a  Daily  Pa- 
cific Builder  reporter  that  the  De- 
partment of  Public  Works  feels 
that  they  have  gene  as  far  as  was 
possible  in  accepting  a  compromise 
to  the  code  and  that  to  go  furthei 
along  such  lines  would  be  to  emas 
culate  the  code  to  such  a  point  as 
to  endanger  its  value. 

The  items  that  the  department 
of  works  has  notified  San  Frar- 
cisco  supervisors  that  it  will  not 
concede  probably  will  draw  firt 
from  the  citizens'  advisory  com- 
mittee. The  committee  is  headed 
by  William  Popert,  a  representa- 
tive of  the  American  Institute  of 
Steel  Construction,  and  secreti^ry 
of  the  Structural  Engineers  Asso- 
ciation. 

The  advisory  committee  was  ap- 
pointed by  the  judiciary  c*nnmit- 
tee  of  the  board  to  coordinate  and 
present  the  recommendations  of 
the  various  segments  of  the  con- 
struction industry.  Its  nine  mem- 
bers held  many  meetings,  and  fin- 
ally presented  a  long  series  of  rec- 
ommendations. Most  of  them  were 
incorporated  into  the  code 


location  of  No.  4  type  of  all-metal 
buildings;  character  of  temporary 
partitions  in  Class  1  buildingJ, 
wood  .sheathing  on  outside  walls  of 
all  frame  dwellings;  loading  ac- 
commodations for  truck  deliveries 
in  large  buildings  within  the  cen- 
tral business  district;  a  landing 
platform  at  the  head  of  basement 

stairways. 

-# 

Technical  Research 
Fund  Freed  Soon 

WASHING!  ON.— (Exclusive)  — 
John  L.  Haynes,  head  of  the  con- 
struction division  of  the  Depart- 
ment of  Commerce,  prophesied  to- 
day that  all  funds  appropriated  for 
,  research  work  in  the  Office  ol 
I  Technical   Services  would   soon  be 

"unfrozen"'    and    applied    to    their 

originally  intended  uses. 

Of  the  fl   million   set  aside  by 

congress  for  use  this  fiscal  year  in 


corpora«H,  m«.  «ie  .-«««.  research  activity  undertaken  by  the 

Top  on  the  department  of  works    Department   «'^^«"^"'^^,';*^^'    "'^"f'^ 

list  comes   Article   23   of  the  pro- 1  one-third    has    been    obligated    for 


The  war  assets  administration 
announced  today  that  the  effective 
date  for  the  signirtg  of  a  definitive 
lease  by  the  Tucker  Orporatlon 
for  the  former  DodiJ^-Chrysler 
aircraft  engine  plint  in  Chicago 
has  beer  extended  for  four  month fe. 

The  closirir  date  previotislv  had 
been  set  for  March  1.  but  under  an 
agreement  concurred  in  yester- 
dav  by  officials  of  the  Office  of 
Real  Propertv  Disposal  and  the 
iSirker  Corp.,  an  extension  to  July 
1   has  been   granted. 


posed  code  —  the  section  dealing 
with  lateral  (seismic  or  earth- 
quake) forces.  The  matter  has  been 
bitterly  contested  all  through  the 
public  committee  hearings  on  the 
code,  with  the  advisory  committer 
protesting  that  requirements  as 
written  by  DPW  are  excessive,  and 
works  department  representatives 
insisting  that  their  provisions  arc 
as  lenient  as  they  may  safely  be. 

Next  in  point  of  importance  on 
the  city's  list  was  rivet  stresses. 
TTie  advisorv  board  recommended 
that  the  A.I.S.C.  1946  permiamble 
working  stresses  for  structural 
steel,  except  that  tension  in  bolts 
at  the  roots  of  threads  shall  be 
15,000  pounds  per  square  inch  In- 
stead of  20,000  pounds  per  square 
inch- 

Authors  of  the  code  recommendeil 
no  change  on  Section  907-1  which 
deals  with  exposed  stairways,  re- 
quiring that  they  should  be  sup- 
ported on  masorry,  rather  than 
wood.  An  Associated  Home  Build- 
ers assert-ion  that  wood  is  adequate 
brought  a  conflict  of  opinion  with- 
in the  judiciary  committee  itself, 
and  was  held  over  for  further  dis- 
cussion. 

One  of  the  hotly-advocated 
changes  to  the  code  (Section  907- 
d)  was  presented  by  the  Assr-- 
ciated  Home  Builders.  They  asked 
that  the  length  of  mud  sill  bolts 
be  eight  inches  instead  of  nine 
inches  as  of  January  1,  1948.  Thir 
has  been  incorporated  into  the  pro- 
posed code 

Following  are  some  other  con- 
cessions made  by  the  department 
of  public  works. 

Section  1515:  Provisions  were 
incorporated  whereby  space  mav 
be  rented  for  one  car  without  de- 
claring If  ft  public  garage.  Private 
garages  shall  be  unlimited  in  floor 
arfta  and  v^ne-  and  two  -  family 
dwelling  garages  shall  not  accom- 
modate more  than  three  cars. 

Section  1609:  The  i'ldiciary  com- 
mittee qualified  ita  passage  of  thi» 
by  ordering  that  the  matter  of 
amending  the  code  to  provide  for 
delivery  ^pace  in  buildings  l-^ 
placed  on  the  calendar  of  the  com- 
tnittee,  to  be  considered  apart 
from  the  code.  Adoption  of  thif^ 
section,  was  strongly  urged  by  the 
mayor's  technical  transit  commit- 
tee. 

Other  items  city  officials  believe 
to  he  too  vital  to  he  given  up  arr : 
limitation  as  to  use  and  pei-mitted 


investigations  in  the  construction 
field,  Haynes  revealed.  "We've  got 
1225,000  already  obligated,"  he 
said,  "and  another  $100,000  ready 
to  go.  This  money  cannot  bo 
frozen." 

Pay  Raise  Reason 

It  is  doubtful  that  *ith  such  a 
large  proportion  of  the  funds  al- 
ready assignetl  to  construction  re- 
search, much  of  the  remaining 
monev  that  is  temporarily  with- 
held will  go  lor  this  type  of  work 
when  the  allocation-^  are  freed. 

It  is  a  pretty  good  guess  tliat 
necessity  for  the  freeze  action 
arose  from  the  14  per  cent  salary 
boost  for  federal  employees  voted 
by  congress  last  year.  It  was  said 
at  that  time  that  each  department 
would  have  to  tighten  its  own  fis- 
cal belt  to  take  up  the  losses.  Some 
agencies  fired  employes  to  achieve 
this,  and  some  have  just  waited  to 
see  what  would  happen. 

Now,  with  the  fiscal  year  running 
out  and  the  deficiency  appropria- 
tion budget  up  for  consideration. 
Commerce  has  decided  to  review 
its  financial  status  and  hold  the 
research  monev  in  abeyance  until 
the  results  of  the  survey  are  in. 

An  additional  |."i0f».00()— over  ard 
above  the  one  million — was  -ippro- 
priated  for  research  activities  at 
the  bureau  of  standards  and  it  is 
understood  that  this,  too,  is  tem 
porarilv  frozen. 

Big  Share  to  Industry 

The  $1,500,000  set  aside  by  con- 
gress last  year  for  all  research 
work  in  the  Commerce  department 
covers  a  multitude  of  products  In 
addition  to  construction  items.  Ii 
the  light  of  this,  the  construction 
division  has  done  well  to  secure 
obligation  of  nerrly  one-third  of 
the  $1  million  for  use  exclusive  of 
bureau  of  standards  purposes  when 
it  is  considered  that  construction 
constitutes  about  12  per  c;nt  of  all 
economic  activity. 

COMPRESSOR  REVISION 

WASHINGTON.— A  revision  of 
Simplified  Practice  Recommenda- 
tion R202-43,  Air  Compressors  for 
Automotive  Ser%'ice  Stations  and 
Garages,  as  proposed  by  the  origi- 
nal proponents  of  that  program, 
hap  been  submitted  to  the  manu- 
facturers, distributors,  and  users 
of  air  comprpsBor"^  for  comment  or 
approval,   or  both. 
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FHA  PERMITS  ISSUED 

BAN  FRANCISCO. —  The  F*d«nil 
Edwins  Admlalatnitloii,  D.  C.  Mo- 
aiflB«u,  diatrlct  dlnetor.  SIS  ICont- 
ffomcry  St.  San  Francisco,  haa  an- 
Bouncad  the  following  Uat  of  permit* 
frantad  by  tha  above  offlea  for  the 
oonatruetlon  of  dwelling  or  rental 
unite  (other  than  for  owner-occu- 
panoy)  In  the  San  Frandeco  area 
for  appllcaata  aa  noted: 

1  TTNIT— Oakland;  H  L  Murphy,  6847 
Hawley  St.  Oakland. 

1  UNIT— Pacific  Orove;  H  I  Searlea, 
1006  Ogan  Ave,  Pacific  Grove. 

1  UNIT— San  Carlos ;  W  8  Melville, 
1668  School  St,  San  Carlos. 

1  UNIT— Oakland ;  Robert  K  Smith, 
BMW  Romany  Rd,  Oakland. 

8  UNITS — Sacramento;  Norman  Lat- 
tin,  1619  Albambra  Blvd.  Sacra- 
mento. 

1  UNIT— Byrte ;  A  H  Dunham,  Frieda 
N  SUliott,  121  Sacramento  Ave, 
Ave,  Bryte. 

1  UNIT — Monterey;  James  W  Heeton, 
Route  1,  Box  217F,  Monterey. 

T4  UNITS— Walnut  Creek;  Pleasant 
Vie  wHomes,  Inc,  6629  Hollls  St, 
Oakland. 

1  UNIT— Oakland ;  D  F  Swindell,  4808 
Tompkins  Ave,  Oakland. 

1  UNIT— San  Rafael;  P  J  Tarrant. 
1011  3rd  St,  San  RafaeL 

1  UNIT — Oakland;  Morgensen  Bros, 
6830  Virmar  Ave,  Oakland. 

1  UNIT— Richmond ;  Orover  S  Car- 
penter, 2026  Sanford  Ave.  Rich- 
mond. 

1  UNIT— Berkeley;  David  Kestl,  2217 
Browning  St,  Berkeley  2. 

1  UNIT— Berkeley ;  A  C  Brunsell, 
1178  Sutter  St,  Berkeley. 

2  UNITS— Salinas ;  J  M  Dumell.  126 
Paloma  Ave,  Salinas. 

8  UNITS — San  Francisco;  George  F 
Belcher,  3330  San  Bruno  Ave,  San 
Francisco. 


SaiN  FRANCISCO,  Calif.,  24  Cali- 
fornia  Street. 

Owner — Mr.  Ooldenberg,  c/o  Archi- 
teot 

Architect  —  J.  Lloyd  Conrlch,  693 
Market  Street,  San  Francisco,  Cal. 

Alterations   to  lobby  and   elevators- 


Includes  partitioning,  heating,  acous- 
tics, for  new  Reservations  Depart- 
ment. * 

Contractor^-Carrlco  A  Qnutler,  36S 
Ocean  Ave.,  San   rranclseo,  Calif 


3/18/47  « 

Plans  Completed 

Owner  Will   Build 

Store  Approx.     Coat     $10,000 

SAN   FRANCISCO,   CaKf. 

Owner    —    Francis    J.    O'Reilly,    1127 

Hean^t     Building,    San     Francisco. 

CaJff. 
Architect    —    J.    Lloyd    Conrlch,    533 

Marliet  Street,  San  Francisco,  Cal. 
Frame,   l-story  and  basement,  wood 

floors,     approx.     30x70,      tar     and 

gravel  roof,  plate  glass   front  aa- 

phalt  tile. 
Contractor— Owner   will    build. 


3/18/47  7 

Contemplated^-Completlon/    is 

Scheduled    During    1»48 
Retail  Appliance  A  Food   Market 

Cost     $100,000 
SAN  JOSE,   Calif.,    Santa  Clara  Co. 

Southeaat    comer    of    Second    and 

San  Carlos  streets. 
Owner   —   Hale    Bros,    (dept    store) 

Thomas  M.  Topp,  general  manager 

l8t    A   San   Carlos    3ta..    San    Jose, 

Calif. 
One-story  A   mezzanine,  approx.  200 

X    85.    parking   facilities,    buildings 

on  site  will  be  razed. 


Contractor— Godfrey    Broa,    808   Go- 
ahen  Ave.,  VIsalla,  Calif. 


Bnflding  Section 
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3/18/47  4 

Plana  Completed 
Awaiting   CPA   Approval 
Offloa   (Convert   from    Loft) 

Cost    $50,000 
SAN   FRANCISCO,    Cal«f. 
Owner— B.  Blumerthal,  c/o  architect 
Archiceact   —   J.    Lloyd   Conrlch,    593 

Market   St..    San    Francisco,   Calif. 
Brick,    class    C,    includes    conversion 

of    loft    to    offices,    remodeling    o', 

storos   in  front. 


3/18/47  4 

Contract   Awarded 

Office     BIdg.,     (Alter)     Cost     $30,000 
SAN    FRANCISCO,    Calif.,    400    Poat 

Street 
Owner— United  Air  Lines,  P.  O.  Box 

3000  So.  San  Francisco,  Calif 
Architect  —  Vincent   G.    Raney,   233 

Post   Street,   San    Francisco,   Calif. 


8/18M7  e 

Contemplated — Site  Acquired 
Store  Buildings  Total    Coat  $1,500,000 
HAYWARD.  Calif.,  Alameda  County. 
Fronting    First    St.,    Russell    Way 
and  A  St 
Owner— Benjamin  B.  Uuger  (realtor). 
Bank   of   America  Bldg..   Oakland. 
Calif.  ' 

Construction  of  new  commercial  build- 
ings will  begin  in  late  1947  and 
early  1948  when  present  tenants 
will  have  vacated  premises. 

3/18/47  '  3 

CPA  Approval   Granted— Contract 

Awarded— Work  Started  Maroh  16 
Warehouse  (Remodel)  Cost  $S,98i2 

VISALIA,    Calif.,   Tulare    Co.    Burke 

and  Acequia  Sts. 
Owner— Sylvia    K.    Johns.    433    Linda 

St,  Oakland,  Calif. 
Plans  by  owner. 
Remodel  frame  and  corrugated  steel 

warehouse. 


3/18/47  •  4 

Building  Permit  Granted  In  Amount 
of   $925,000  to  Start  Construction — 

Office   Bldg.   (Addn.) 

Total  Cost,  $2,200,000 

SAN  FRANCISCO,  Calif.  137-foit 
frontage   on    Beale   St  at   Market. 

Owner — Pacific  Gas  Electric  Co., 
245  Market  St,  Sai>  Francisco,  Calif. 

Architects  —  Arthur  Brown,  Jr.  ,and 
John  Bakewell  and  Welhe,  Frick  it 
Kruse,  associate  architects,  251 
Kearny  St.,   San   Francisco,   Calif. 

Structural  Engineers — Hall  &  Preg- 
noff,  251  Kearny  St.,  San  Francisco 

Reinforced  concrete  and  structural 
steel,  13  btorles  end  basemc-tit,  ap- 
proximately 112  000  sq.  ft  In  area; 
terra  cotta  exterior;  includes  four 
elevators. 

Contractor — Cahlll  Brothers,  206  S:\)!- 
some  Street   San   Francisco,  Calif. 


Architect— Dragon,   Schmidts  A  Hard- 
man,   2068  Allston  Way.   Berkeley, 
Calif. 
Five-classroom  unit  and  toilet  facili- 
ties. 


9- 1 0— EDUCATIONAL 
BUILDINGS 


SUB  .  BIDS  WANTED 

jrnr-^     ^^^"-     '*  *^'"'""-    ^"•'•^  «•   "•  «»»8rga   for  thia  aM^/loe 


I-S—COMMERCIALBLDGS. 


8/18/47  •     4 

Owner   Taking    BIda  on    (1)    General 
Work;  (2)  Electric  Work;  (3)  Heat- 
ing   and  Air  Conditioning    and    (4) 
Plumbing— Due  ApHI  15,  2  P.  M. 
Public  Works  Building  Addition 
SACRAMENTO,    CaUf.,     Sacramento 

County.  12th  and  N  Sta. 
Owner — State   of  California,  Divlaion 
ef  Architecture,  Public  Worka  Bldg., 
Sacramento,  Calif. 
State  Architect — Anson   Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Alterations  and  construction  of  struc- 
tural steel  and  reinforced  concrete 
partial  fifth  and  sixth  story  addi- 
tions on  existing  building  to  pro- 
vide approximately  17,000  sq.  ft  of 
floor  area. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $26  re- 
fundable 


wInTce  o'l^rtt^'*/'  ^•^■•"•''to  signal  Depot:  bida  due  Mar.  18,  2  pn^ 

iiinglam  c^tr   *^'      o'  *'^  ^""«'  S*'  ^°  i'^ancisco  (GRayatoni  «L) 
^ingnam  Constr.  Co.,  Route  2,  Box  .wa,  s^acramento. 

Lawrenc^Lfr  -!?  "'J^   ""^  *^*-   ^*°  Francisco    (HEmlock   6388) 
^^wrence_Con6tr_Co.,  8020  V  St.,  Sacramento  (Sacran-.ento  6-3835) 

Kr^rrauTH^mfSj^^  

M   r^^^       Sununera.  696  Pennsyivania  St..  S    F    (ATwmt«r  24»« 
M.  *  IC  Corporation.  200  Financial  Center  Bid/  8    B-    r^hi^J^L. 
Jas.  I.  Barnes  Conatr  r>yt    cui  x>         iCT^        **'««•.  ».  y.   (JbXbroolc  7aM> 
John  n:.  B^^aKh    lM?h.!i       T  °'**'^'  ^'^  Francisco  (EXbrook  6032) 
Moore  A  RoSf,?.'  ioJ  ^^•'?<*»"  -^^^  •  ^»edmont   (HUmboldt  6262) 
c*ri  Tsr    «;™^^  '  ^^  Mission  St..  San  Francisco   (GArfield  86TO) 

Wallace  ?'Sa";?.n''°V ''•  ?n«''°'^  "«•  '"^  -^-^   (BiTl^rd  1^2^ 

^c^lSci    YoZTscj^eisZ  lnc'",«  ■m'**"  '^°^-^°  (ORay.tone  8022X 
<'«»nt..».  7.   ...  ^  *  Nelson,  Inc.,  127  Montgomery  St    s    w    rsu  «atn» 

^.^TttT^^r"-  ""''  "^  ''^'^"°'  ^^"°°'^'  Bank'^dg'ii'cVaSrjL 

'^M^^^t'*"?  '*""*  *°"  ^""'••■•).  oakiand7BTdrdursnsHnK-8^4rp-iif 

Harry  K.   Jensen.   4024   MacArlbur  Ulvd..   OaKUuTd  "k^k  2.4otS 
Macuonald,  Young  ft  Nelson.  Inc.  127  MontgomSy  St    8    |    (S^™, 
^o.t«S*  ""P-  •'*  Harrison  St,  San  *-ranfiscoTDSug^  (Ww)  ' 

moite,    inc..   8461   Ban    Leandro    St.    UaiUand    (IRinldlTlOMi 
77        Z^*"  ^°'  "  ®**""*  ^"^'  San  Francisco   ChiAbrook  3190) 
Kaa.  ft  Rothchlld,  826  Merchants  Exchange  Bldg.,  S.  F   (DOuglas  0875. 

H/n'r^T^^!  i''"!'^'  ^^-  ^*"''  ^^"'^°:   ^l'^'  'J"'  M«rch  1ft,  i  p.  M. 
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8/18/47 

Censtruotlen   Started 

Auto   Parts   Bldg.  Cost  $40,000 

FRESNO.  Calif.,  Fresno  Co.  High- 
way 99  south  of  the  overpass  near 
Maple   Avenue. 

Owner — Blackburn  Auto  Parts  Com- 
pany. JV-  K-  Blackburn,  president, 
L.  W.  Keslly,  gen.  mgr.  Highway 
90  and  South  Maple  Ave.,  Fresno. 
Calif. 

Architects— David  H.  Horn  and  Mar- 
ahall  D.  Mortland,  603  Rowell  Bldg 
Fresno.    Calif. 

1V4  stories,  60x100,  some  pumice  brick 
and  glass,  .sheet  metal ;  Includes 
officea  display  room  and  parts 
warehouse 

Contractor  -—  K.  A.  Tegelberg,  944 
Ashlan  Ave.,   Freano,  Calif. 


8/18/47  i 

Contemplsted— Site  Acquired 
Star*  *  Offloa  Bldg. 
SAN  RAFAEL,  Calif.  Marin  County. 

B   and    Fifth    Streets. 
Owner— California    Newspapers,   Roy 

A.   Brown,  president   and   publisher 

of   The  Daily   Independent   1028   B 

St..  Ban   Rafael.   Calif 
Thraa     atory     business     block     witli 

atoraa  on  ground  floor  and  officea 

aboira^ 


a/ia/«7  4 

Prallfninary    Plana    In    Pregreaa 
Office  Building  (Alter) 

Approx.    Cost     $90.00U 


J    A^l^T^a^^'^-    »°'.  ^^  '*""  ^'^^'  ^*"  Fra.:clsco  (EXbrook  6M2, 

J.  A.  Btyant  1816  Capital  Street,  Vallejo   (Vallejo  2-4448) 

Haaa  A  Hothchlld,  826  Merchants  Exchange  Bldg..  s.  f.  (DOuglas  08V 6) 

^f*J!r*J'L*"*'  8"»»«*'-"o«"''««  2),  South  S.  F.;   Bids  oue  March  19,  2  P.  M 
carl  N.  S>venson  Co.,  P.  o.  Box  858.  San  Jose   (Ballard  ?602) 
warrett  ft  Hllp,  918  Harrison   St,  San   iTr^nr.sco    (DOuglus  0700) 
M.  ft  K.  Corp.,  200  Financial  Center  Kidg.,  s.  F.   (KXbrook  7624) 

School  Addn     Hazelton  Elementary  School,  Stockton;   Bids  due  Apr.  2.  4  PM 
Wingham  Constr.  Co..   6329  Eastern   Ave.,   Kacratnerto    (Sacto   6-6419) 
b.  C.  Giles  *  Co.,  319  Elks  Building,  Stockton. 

Apartment  Bldg.    San  Francisco  Thebl6gl6arSemlnar>'.  San  Anselmo;   Bldi 
Due   March   26,   3:00  P.   M. 
Litchfield  Constr.  Co.,  Til  Francisco  Blvd..  San  Rafael  (San  Rafael  4107 » 
Mann   Corporation.  P.  o.  Box  417,  Sau.^itto 

Pe.ter  Sartorio,  262  Clementina  St..  San  Francisco  (GArfield  8317) 
Wm.  Horstmeyer  Co.,  23  Mars  St,  ban  Francisco  (MArket  7239) 
Jt.  Philip  Merrltt   Inc.,   306  Merchants   Exchange   Bldg.,    San    Francisco 

(Days,    VUkon   6-0C5G;    XMIghls.   LArkapur  Ht'JH). 
DeLuca  ft  Son,  1745^lbert  St..  San  Francisco   lORdway  8600) 
Woodbridge  Elementary  8ohoorAadltlonrRMevllleT~Blde^dua~Apririr8>ikr 
central  California  Const.  Co.,  820  Capitol  National  Bank  Bldg,  Sacramento 
Sacramento   3-6371) 

Factory  Bldg:;  Meyers  Safety  Switch  Co..  8.  F.;   6lda  du«  March  29 

Weimiu  ft  DeNarde.  814  6th  St.  San  Francisco   (MArket  4493) 
William  Horstmeyer  Co.,  23  Mars  St.,  San  Francisco   (MArket  7239) 
l^ter  Sartorio.  262  Clementina   St,   San   Francisco    (GArHeld   8817) 
Martmelli  Cocitr.  Co.,  44  Mary  St,  San  Francisco   (GArfield  8277) 

Two  Bldgs.  and  Foundatlon~for  ThlrdrweMirwati'rpilntirrnc~Flfth~a?ro 
Grayson   8te.,  Berkeley;    Bids  due  March  24.  2  P.  M. 
Winis  F.  Lynn  Constr.  Co,  1040  Folger  Ave.,  Berkeley  (Berkeley  6044) 
E.  S.  McKlttrlck  Co.,  610— 16th  St.  Oakland  (I'Wlnoaka  6070) 

Sewage  Treatment  Plant  and'AppurtanancesTFresno;   Bids  du«  March  277 
10:30  A.  M. 

DeLuca  ft  Son,  1745  Filbert   St ,   San   i'Tancisco   (ORdway  3600) 
Police  8tatlon~Rep'airsr8an~^ranclsco;    Blds~due~Aprir2i~2TS0  P~M. 

Weiinlta  ft  DeNarde.  316-flth  St.  San  Francisco   (MArket  4493) 


PLANS  ON  FILE 


The  following   list  of   Plana   and  speelflcaitlena  for  oonatruetlon 
prejae*a  are  now  avallabi*  for  Inapectlen  at  tha  offloa  ef  daily 

PACIFIC  bUildew,  488  Tenth  wraat,  8tfn  Franeiaee 
Work  ~ 


Manufacturing  Plant  (Oil  Burners) 

Naval  Reserve  Armory 

Airport   Extension   Fill 

Ward  Wing,  Convalescent  Barracks 


Location 

Oakland 
Vallejo 
S.  F.  Airport 

TountvlUe 


Bid  Opaning  Date 

8-18 
8-19 

8-18 
4-  1 


FOR    SALE 

TIMBERS,  wallboarda,  pInmMnf 
pip«,  millwork,  and  other  bnyo- 
ing  materials.  SALE  PRICES. 
Large  stocks  of  '^ard  to  fct" 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
280f  Thii4  St.  — VAlMids  4977 


iRUiin  pninTS 

ore   Laboratory   Controlled 
to    Professional   Pointers' 
High    Standords 

iRUJin  PRinr  compnnv 

4th  &  Addison  Sti  •  Berkeley  7,  Calif. 
L  Phone:  BErkeloy  3440 


3/18/47  10 

Included    In    Bond    Election    Set    For 

May  12 
Library   (Impts.)  Cost  f  15,000 

WATSONVILLE,   Calif..    Santa   Cruz 

County. 
Owner  —  City  of  Wataonvllle,  F.  J. 
O'Brien,  city  clerk,  City  Hall.  268 
Main  Street,  Watsonville,  Calif 
Includes  new  roof,  heating  system, 
basement  lighting,  Venetian  blinds, 
additions    to   plumbing,   etc. 

3/18/47  g 

CPA  Approval  Granted— Owner  Will 
Ask    Bids   Soon 

Elementary  School  Cost  $290,000 

CHICO,  Calif.,  Butte  County.  Hooker 
Oak  Elementary  School,  Arbutus 
and  3rd  Sts. 

Owner  —  Chlco  SJlementary  School 
District,  Frederick  F.  Martin,  su- 
perintendent of  schools,  Chico, 
Calif. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif 

Reinforced  concrete  and  frame;  in- 
cludes 12  classrooms,  assembly  and 
kindergarten. 


3/18/47  9 

Plans  Approved  by  State  DIvlaJen  of 
Architecture— Owner  Will  Aak  BIda 
Soon 
Steel  Barracks  Coat  IB^SOO 

MOUNTAIN  VIEW,  Calif.,  Santa 
Clara  County.  Highway  Elementary 
School. 
Owner — Mountain  ♦View  SUementary 
School  District,  K.  A.  Slater,  dis- 
trict superintendent,  ML  Vtow. 
Calif. 
Architect  —  Clark  &  Stromqulat.  821 
Channing  Ave.,  Palo  Alto,  Calif. 


3/18/47  » 

Plans  Approved  by  State  Dlviatcn  of 
Architecture— Owner  Will  Aak  BIda 
Soon 

SACRAMENTO,  Calif. 

School  addition,  Beardsley  Elemen- 
tary School ;  owner,  Boanl  of  Trus- 
tees, Beardsley  Elementary  School 
District,  R.  W.  Fraysier,  clerk  of 
the  board,  Kern  County,  Calif.;' 
architect,  E.  L.  McCoy. 

Units  B,  C,  H,  J,  K.  L,  M.  N,  Q.  S 
and  U;  owner,  William  S.  Hart 
Union  High  School  District,  Nsw- 
hall,  Calif.,  Los  Angeles  County;  T. 
H.  Frew,  president  of  the  Board  of 
Trustees;  architect,  Henry  L.  Qo- 
gerty,  6355  Yucca  St,  Hollywood, 
Calif. 

Classroom  addition.  Liberty  Elemen- 
tary School;  owner.  Liberty  Ele- 
mentary School  District  A.  E. 
Wright,  clerk  of  the  Board  of  Trus- 
tees. Agoura,  Calif.;  architect, 
Ralph  C.  Flewelling,  816  W.  6th  St, 
Los  Angeles,  Calif. 


3/18/47  9 

Owner  Taking   Bids — Due  April  9, 
8  P.   M.   (Time  Advanced  from 
April  16) 

Classroom    Bldgs. 

NORWALK.   Calif.,  Los   Angeles  Co. 

Owner— Norwalk  School  Dlst.  Regi- 
nald Benton.  Dist.  Supt.,  Walnut 
&   Funston    Sts..   Ncrwalk,   Calif. 

Architects  —  Klstner,  Curtis,  & 
Wright,  Arphitects  Bldg,  816  W. 
5th  St,  Los  Angeles,  Calif. 

Frame  and  stucco  bldgs..  Including 
Unit  C  containing  6  classrooms 
and  toilets,  30x240-ft.  and  Unit  D 
containing  library,  study  liall,  4 
cla.ssrooms  and  toilets,  20x240-ft. 
Specification;!   obtainable  from   tiie 

District  office. 


10 


3/18/47 

Contract  Awarded 

Remodel  Barracks  Into  Classrooms 

Cost  $500,000 

BERKELEY,  Calif.,  Alameda  County. 
University  of  California  Campus. 

Owner— Board  of  Regents,  Univer- 
sity of   California,  Berkeley,  Calif. 

Moving  barracks  from  Camp  Shoe- 
maker to  the  Berkeley  campus  and 
remodeling  the  baracks  Into  class- 
rooms. 

Contractor — Daley  Bros.,  Box  127, 
Belmont,  Calif. 


3/18/47  9 

Plans  Completed — Awaiting  Approval 

of  State  Division  of  Architecture 
School  Addition  Est  Cost  $25,000 

RICHMOND,  Calif..  Contra  Costa  Co. 

Mlra  Vista  School. 
Owner — Richmond  Union  School  IMs- 
trict,  Walter  T.  Helms,  superintend- 
ent of  schools;  Warren  Brown, 
president  of  the  board,  1108  Bissell 
Ave.,  Richmond,  Calif. 


3/18/47  9 

Plana  Awaiting  Approval  ef  Stat* 
Division  of  Architecture 

SACRAMENTO,  Calif.,  Sacramento 
County. 

Three  classrooms  and  student  union 
building,  estimated  cost  826,000; 
Carlsbad  Junior  College;  owner. 
Oceanside  Union  High  and  Junior 
College  District,  Oceanside,  Calif.;' 
architects,  Klstner,  Curtis  &  "Wright, 
412  Architects'  Bldg,  Los  Angeles, 
Calif. 

Temporary  classroom  buildings  (S). 
estimated  cost  $7500;  Santa  Ana 
Junior  College;  owner,  Santa  Ana 
Junior  College,  Orange  Coimty, 
Calif.;  architect,  R.  C.  Flewelling. 
816  W.  5th  St,  Los  Angeles,  Calif. 


8/18/47  •  0 

Owner  Taking    Bids — Due    April   1— 
Binders  Figuring — School  Addition 

ROSEVILI.,E,  Calif.,  Placer  County. 
Woodbridge    Elementary    School. 

Owner — Roseville  City  Board  of  Edu- 
cation, A.  W.  Ray,  superintendent 
of  elemeniarv  schools,  Atlantic  St 
School,  Rcsevllle,  Calif. 


Summerbell 

Roof  Structures 


ymmr  asw 
bsnd1s«  fsr 
today's  sssds. 

Calf ... 
SUMMItNU 


1746  Thirteenth  Street 
Oakland,  California 

TWinoaks   3622 
ENterprisc   10030 


Gamerston  &  Green  Lumber  Co. 

Wfco/eso/e  and  Jobbing  Yard* 

LUMBER  •  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


San  FraRcisco— 1 800  Army  St. 
ATwmftr  1300 


Oaklaad— 2001  Uvlsqttes  St. 
Xflfogg  4-1804 


GLASS  aad  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phonr:  DEhwafe  7313 


Architect— Leonard  S.  SUrks,  416  Na- 
tive Sons  Bldg.,  Sacramento,  Calif. 
Plane  and  specifications  obtainable 

from  the  office  of  the  architect  upon 

depoeit  of  $20,  lefundable. 

Following   contractors   have    taken 

out  plans: 

Ted    Banducci,    Route    1,    Box   335, 

i:x>omis,  Calif. 
Central  California   Constr.  Cu ,  S20 

Capitol  National  Bank  Bldg.,  Sacra- 
mento, Calif. 

Ijawrence  Coustr    Co.,  3020  V   St., 

Sacramento,  Calif. 


3/18/47  g 

Owner  Taking  Bids— Due  March  31. 
12  Noon — Bidders  Figuring — Schooi 
Bldg.  (Addn.)  Est.  Cost,  $16,000 

OROVILLB.  Calif.,  Butte  Co.  Bur- 
bank  School. 

Ovrner  —  Oroville  Elementary  Schoc". 
District,  C.  F.  Fylling.  superintend- 
ent of  elementary  schools;  Austin 
Darby,  president,  OroviUo  Board  of 
Education.   Oroville,  Calif. 

Architect— Kobilk  &  Fisher,  72614  K 
Street,    Sacramento,    Calif. 

Steel    and    wood    frame,    brick    and 
wood  walls,  three  classrooms,  con- 
crete floors  and  wood  roof. 
Flans  and  specifications  obtainable 

froril   the  above  officp  of  the  prcbi- 

teots  upon  deposit  of  $25.00. 

Bid«  will  be  taken  en  the  Burbank 

School   separately   or  combined    with 

the  Eastside  Elementary  School. 
FoUowintr    contractors    hax'e    takf-Ji 

out  pianii : 

Bingham  Constr.  Co.,  6329  En.sjtorn 

Ave.,    Sacramento,   Calif. 
Lawrence   Constr.   Co.,   3030  V  St., 

Pp.rramento,  Calif. 

Robert    Taylor,    Bex    0(5.5,    Oroville. 

Calif. 

Lfc    a.     .Shalz,    Route     1.     Box    142, 

Chlco,  Calif. 


3/18/47  9 

Owner  Taking    Bids — Due   March    31 

12   Noon — Bidders    Figuring — School 

Bldg.    (Addn.)  Est.  Cost,   $32,000 

OROVILLE.    C;ilif.,   Butte  Co.    Ea.it- 

slde  Elementary  School. 
Owner  —  Otovflle  Elementary  School 
District.  C  F.  Fjilinsr,  sunerintenrt- 
ent  of  elementary  .school.".;  Austin 
Darby,  pre.sldent.  O'-oville  Board  of 
Education,  Oroville.  Calif. 
Architect— Koblik   &  Fisher,   726'^    K 

Street,    Sacramento,    Calif, 
feteel    and    wood    frame,    brick    and 
wood   walls,    four   classrooms,   con- 
crete floors  and  wood  roof. 
Flans  and  specif ioatlon.s  obtainable 
from    the  above   office  of  the   archi- 
tects upon  deposit  of  $2'j.00. 

Bids  will  be  taken  on  the  Eastside 
Elementary  School  separately,  or  in 
combination  with   Bui  bank  School. 


Following  contractors  have  taken 
out  plans: 

Bingham  Constr.  Co.,  6320  Eastern 
Ave.,   Sacramento.  Calit. 

Lawrence  Constr.  Co.,  S080  V  St., 
Sacramento,  Calif. 

Robert  Taylor,  Box  666,  Oroville. 
Calif. 

L.  G.  ShaU,  Route  1,  Box  142, 
Chico,  Calif. 


3/18/47  •     9 

Low  and  Only  Bidder*— Bids  Held 

Under  Advisement 
School   Additions   A   and   B 

Cost   $2401100 
ALTURAS,  Calif.,  Modoc  County.  Al- 

turas  Elementary  School. 
Owner  —  Alturas    Elementary   School 

District,    L.    F.    Johnson,    principal, 

Alturas  Elementary  School,  Alturas. 

Calif. 
Architect  —  Leonard    F.    Starks.    416 

Native     Sons'     Bldg.,     Sacramento, 

Calif. 
Frame,    one-story,    containing    three 

classroom^,     kindergarten,    kitchen 

and    cafeteria    and    music  depart- 
ment. 
Low   Bidder— L.   G.    Shalz,    Route   1, 

Box  22,  Chico,  Calif.,  (C)  $240,100. 

Bids  were  taken  as  follows: 
(A)  Unit  A  complete,  (B)  Unit  B 
complete,  (C)  Units  A  and  B  com- 
plete. (Prop.  Al)  deduct  for  omitting 
acoustical  tile;  (Prop.  A2)  deduct  for 
omitting  asphalt  floors;  (Prop.  A3) 
deduct  for  omitting  waterproofing; 
(Prop  Bl)  deduct  for  omitting  water- 
proofing; (Prop.  B2)  add  for  maple 
floors. 

Complete  bids  were: 

L.  G.  Shalz,  Chlco,  Calif.,  (A)  $112,- 
382.  (B)  $136,050,  (C)  $240,100,  (Al) 
$440,  (A2)  $1543,  (A3)  $600,  (Bl)  $1100, 
(B2)  $2120.  • 

B.  &  R.  Construction  Co.,  San  Fran- 
cisco, (A)  $114,622,  (B)  $138,400,  (C) 
$241,700,  (Al)  $375,  (A2)  $685,  (A3) 
$234,  (Bl)  $117,  (B2)  $2870. 

Bingham  Construction  Co.,  Sacra- 
mento. Calif.,  (A)  $131,143,  (B)  $154,- 
662,  (C)  $279,244,  (Al)  $697,  (A2)  $507, 
(A3)   $325.   (Bl)  $500,   (B2)  $4170. 

E.  H.  Peterson  &  Son,  Richmond, 
Calif..  (A)  $148,483,  (B)  $181,243.80. 
(C)  $327,726.80,  (Al)  $200,  (A2)  $1800, 
(A3)   $680,   (Bl)  $450,   (B2)  $2280.      . 


3/18/47  9 

Plans  Completed — To    Be   Forwarded 

to    State    Division    of    Architeoture 

for  Approval 
School  Addition   (Two  Classrooms) 
NEAR  CHICO,  Calif.,  Butter  County. 

Pleasant  Valley. 
Owner — Board  of   Trustees,  Pleasant 

Valley     School     District,     Pleasant 

Valley,  Calif. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS _^ 

be  Opened  ^Project     Location  of  Project        Noted'Tn  i^sue 

a  :00  P.M.— Border  Station   (Alter  and  AdMtlons)     Calexlco  3-17 


Bids  to 

S-18— 
8-l»— 
S-18— 
8-18— 
8-18— 
8-18— 

8-18— 
8-18— 


2 :00 P.M.— Erect  Steel  Buildings   (3)     Los  Angeles  3-17 

2 :30— P.M.— Temple    Buildings     Hollywood  2-28 

3 :46  P.M.— Manufacturing  Plant    (Oil   Burners)     Oakland  2-28 

200  P.M. — Officers'  Quarters     Sacramento  8-  7 
2 :00  P.M.— Electrical    Engineering  Building  (University) 

Seattle,  Wash.  2-26 

8:00  P.M.— School   Addn.              Manhattan  Beach  2-2S 

3 :30  P.M.— Elementary  School  San  Diego  8-  6 


ENGINEERING  PROJECTS 


8-18 —  8:00P.M — Airport  Extension,  Fill,  Drainage  and  Related 

Construction,  San  Mateo  Co.  8-  6 

3-18 — 10:00  A.M. — Concrete  Conduit    Pa.^adena  "8-6 

3-18 — 3:00  P.M. — Bank  Protection  Work     Sacramento  3-6 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


8-18 —  2 :00  P.M.— Lanterns   and   Generators 
3-18—  3 :00  P.M.— Fuses 
8-18—  8 :00  P.M.— Sedan 
8-18—  2:00  P.M.— Tractor 
3-18—  8 :00  A.M.— Fencing 


San  Francisco  8-14 

Sacramento  S-12 

Monterey  8-12 

Hungry  Horse  Project,  Montana  8-11 
Hlllsbcrough  3-10 


8-18 —  2:00  P.M. — Lawn  Renovation    Tulare  8-  6 

8-18 —  4:00  P.M.— Generator,  Etc.         Oakland  8  S 

8-18—  2  KM  P.M. — Painting  and  Miscellaneous  Repairs  Pomona            2-11 

8-18— 10 :00  A.M— Sale  of  Gaskets      San  Francisco  2-25 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Wall   Cabinets 

Floor  Cobinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET      SAN  FRANCISCO 
UNderhill  2727 


Architect- Thomson  &  Evans,  1308  El 
88th  St  at  Park  Blvd.,  Oakland. 
Calif. 

Wood  frame,  two  rooms. 


3/18/47  9 

Preliminary    Plans    Approved    Stata 

Division  of  Arohlteoture 
School  Building  Cost  Ma,000 

FALL  RIVER  MILLS,  Calif.,  Shasta 

County. 
Owner  —  Fall   River   Mills   Grammar 

School    District,    Fall   River    MlUs. 

Calif. 
Architect- Thomson  &  Evans,  1308  E. 

38th    St.    at  Park    Blvd.,    Oakland, 

Calif. 
Frame,     one-story,     classroom     and 

g>'mnasium. 


11—  HOSPITALS 


3/18/47  <      11 

Working    Drawings    In    Progrese 

Hospital    (Addn) 

Approx.   Coet   $150,000 

VALLEJO,  Calif.,  Solano  Co.,  Val- 
lejo General  Hospital.  601  Tonnes- 
see  .Street 

Owner — ^Vallejo  General  Hospital,  R. 
W.  Konold,  Mgr.,  601  Tennessee, 
St.,  Vallejo,   Calif. 

Architect — Charles  E.  J.  Rogers,  Phe 
Ian  Building,  San  Francisco,  Calif 

Concrete,  l-storj',  to  Include  operat- 
ing room  and   wards. 


l2.13~4NOUSTRIAL 
BUILDiNGS 

3/18/47  IS 

Applioation    Filed    For    FCC 
Construetion  Permit 

Broadoast  Station 

MADERA,   Calif.,    Madera   County. 

Owners— Harold  Ray  Brown,  Daniel 
B.  Halcomb,,  Dean  S.  Lesher  and 
Kathryn  C.  Lesher,  a  partnership 
dba  Madera  Broadcasting  Com- 
|)any,  Madera.  Calif.,  (P  O  Box  1176 
Madera,   Calif.) 

Construction  permit  for  a  new  stand- 
ard broadcast  station  to  be  oper- 
ated on  1340  kilocycles,  power  of 
250  watts  and  Unlimited  hours  of 
operation. 
Contingent  on  grant   of  KFRE   to 

change  frequency  to  970  kilocycles. 


ContractoiwChsrIea  C.  Wamais  OAn- 
....tolnette  Ave.,  San  Rafael,  Calif.  — 


IS 


8/18/47 

Contemplated 

Fruit  and  Vegetable  Cannery 

PITTSBURG  AREA.  Calif.,  Contr* 
Costa  County. 

Owner— Western  California  Cannon, 
Inc.,  Mayor  Vincent  A.  Davl.  presi- 
dent. Waterfront,  Antloch.  Calif. 

Owner  recently  purchased  Bouldin 
Island,  6000-acre  tract  Of  farm  land. 
25  miles  northeast  of  Pittsbarf. 
and  contemplates  construction  of 
a  new  cannery  In  the  Pittsburg 
area  to  handle  crop. 


3/18/47  12 

Contract  Awarded — Work  Starts  Soon 
Concrete  Batching  Plant  Cost  960^000 
SAN  RAFAEL.  Calif.,  Marin  County. 

Francisco  Blvd. 
Owner — McPhail  Fuel  Co.,  John  Mc- 
Phaii,  president ;  Bob  O'Brien,  su- 
perintendent of  building  materials 
department,  917  C  St,  San  Rafael, 
Calif. 
flOO-ton  bunker  and  wood  frame  and 
stucco  warehouse  (40x120). 


3/18/47  •     U 

Owner  Taking    Bld»— Dua   Maroh  Oft, 

2  P.  M. 
Plant   Buildings  (Two) 
BERKELEY,  Calif.,  Alameda  County. 

Fifth  and  Grayson  Sts. 
Owner — Wesco  Waterpalnts,  Ina.  6th 

and  Grayson  Sts.,  Berkeley,  Calif. 
Engineers— Hamilton  &  Wllligea,  1640 

San  Pablo  Ave.,  Oakland,  Calif. 
Steel  and  sheet  metal,  onf-  and  part 

two-stories;  includes  two  buildings 

and    foundations    for   future    third 

building. 


3/18/47  ■    a 

Bids  In— Held  Under  Advisement 
Qrease  Works  Plant  and  Paekaglng 
Warehouse  Cost  96,000»000 


Announces 


COMPLETION  OF 


Headquarters  for  (Quality 

Building  Materials  at 

Sensible  Prices'* 


400  ALABAMA  ST. 
SAN  FRANCISCO 


We  dedicate  this  handsome,  modem  building — ami  48  other  PCA  plants, 
offices  and  warehouses — to  the  goal  of  helping  Northern  California  to 
meet  its  critical  housing  and  construction  needs. 

It  is  our  established  PCA  policy  to  manufacture  and  distribute  all 
types  of  building  materials  in  the  largest  possible  volume  at  the  smallest 
possible  mark-up.    That's  why  "PCA"  is  always  the  symbol  of 

—TOP  VALUE  IN  BUILDING  MATERIALS— 


SAND    •    GRAVIL    •    CRUSHED  ROCK    •    READY-MIXED  CONCRITE 


WATERPROOFEtS 

Aquella 
Anti-Hydro 
Aridcl««f 
REFRACTORIES 
Fire  Brick 
Fire  CUy 
Mortar 


ROOFING  MATERIALS 
Shingles 
Roll  Roofings 
Built-Up  Rooft 
Roof  Coating* 
Roofing  Grevet 

AND     MANY 


FAINTS 
Inferior 
Eiterior 

WALLBOARDS 
GypMffl 
fre-Decorsted 

Fibre  Wood  Boardi 

OTH  IRS  I 


INSULATIONS 
Blowing  Wool 
Roof  Deck 
Pipe  Covering 
Cold  Storage 


Pacific  Coast  Agmgates,  Inc 

SAN  PRANCISCO  MISNO  STOCKTON 


SAN  PRANCISCO 

400  Alobamo  SfrMt 
KUMike  2-1 41 4 

OAKLAND 

2400  Perolta  S*r««t 
Hlfsf*  0770 


414  P  StrMf 
Pk  4O04B 

SACRAMINTO 

Pat*  OOka  i«x  20f 
Ph  3.4S04 


STOCKTON 

Petf  0«e«  B^x  1474 
Pb.  0-0441 

SAN  JOSI 

7fe  Sfocktea  SfrMf 

iAIIar^  B470 


m'Wr'^mm  <<»  fc  a 


■^^ 


■«teJc;::s:^^50W 


^r  jrj?jj'.' jMut  Kuiw.  v-wui. 
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RICHMOND,  Calif.,  Contra  Costa  Oa 

Richmond  Refinery. 
Owner — Standard  Oil  Ca  of  CaIlfor> 

nla,   225  Buah   St,   San  Frandaco, 

Calif. 
Plans  by  engineering  department  of 

owner. 

CPA  permit  Issued  for  preliminary 
work  only  on  the  new  plant.  Involv- 
ing   earth    fill    and    furnishing    and 

driving  6000  foundation  piles  for 
which  bids  have  been  opened  but  no 
awards  announced. 

14-17— PUBUC  BUILDINGS 

S/18/47  17 

Owner  Taking  Bids — Due  April  23, 

1  P.  M. 
Federal  Jail 

KODIAK,  Alaska. 

Owner— Federal  Works  Agency  JEhib- 
lic  Buildings  Administration,  Wash- 
ington, D.  C. 
Plans  by  owner. 

Two  sets  of  plans  and  specifica- 
tions obtainable  from  the  above  of- 
fice or  from  the  division  engineer, 
Room  103  IJ.  S.  Courthouse,  Seattle, 
Wash.,  without  charge  and  must  be 
returned.  Contractors  requiring  addi- 
tional sets  may  obtain  them  at  a  cost 
of  $5  per  set,  which  will  not  be  re- 
tUnfed. 


3/18/47  21 

Plans  Completad  —  Project  Held  In 
Abeyance  Pending  More  Favorable 
Building  Conditions 

Hospital       Approximate  Cost  1175,000 

WILLOWS.  Calif.,  Glenn  County. 

Owner  —  County  of  .  Glenn,  county 
clerk,  Courthouse,  Willows,  Calif. 

Architect  —  Otto  Deichmann,  1026 
Market  St.,  San  Francisco,  Calif. 

Reinforced  concrete  and  brick,  two- 
story  and  basement,  containing 
wards,  operating  rooms,  kitchens, 
dining  room,  nurses'   quarters,  etc. 


3/18/47  16 

Bond    Election   in   Amount   of  $88,000 

Planned  During  May 
City  Hall  (Remodel) 
SAN  CARLOS,  Calif.,  San  Mateo  Co. 
Owner — City  of  San  Carlos,  Patrick 

J.   Keams,    mayor,   City   Hall,   San 

Carlos,  Calif. 
Architect  —  Alfred    W.    Johnson,    681 

Market  St.,  San  Francisco,  Calif. 
Renovation  and  additions. 


8/18/47  •  16 

Low  and  Only  Bidders — 
Sidewalk,   Painting.  Repairs  ,Etc. 
LA  GRANDE,  Ore.    U.  S.  Post  Office 

Building. 
Owner — Federal  Works  Agency,  Pub- 

lie  Buildings  Administration,  office 

of  the  district    engineer,   838  U.    S. 

Appraiser's    Bldg.,    San    Francisco, 

Calif. 
Plans  by  owner 
Concrete  sidewslk,   exterior  painting 

and  repairfl  to  wood  floors. 
L«w  Didder — R.  A  Newman,  Box  K9 

McMinnville,   Ore..   .^2,1C4. 

Other  bidders  March  12  v/ere: 

Grohnc  Co.,  Decatur,  III.,  $3,656. 

F.  M.  Machari,  Seattle,  Wash.,  J4.- 
300. 

Loree    Bldg.    Service,    La    Grande, 
Ore.,  $3,717. 


22-26 — RESIDENTIAL 
BUILDINGS 


3/18/47  22 

Low  and  Only  Bidder* 
Dormitory  and   Fraternity  Housa 
SALEM,  Ore.  12th  and  State  Sta. 
Owner— Willamette  University,  Board 

of  Regents,  Robert  W.  Fenlx,  busi- 
ness    manager,     president's    office, 

Willamette  University,  Salem,  Ore. 
Architect— Pletro  Belluschi,  1940  SW. 

Jefferson  St.,  Salem,  Ore. 
Reinforced  concrete,  three-story  and 

basemnt,  main  structure  70x246  ft, 

with  four  wings  each  36x66  ft.  on 

first  and  second  floors. 
General  Work 

Guy  F.  Atkinson  Construction  Co., 
Cascade  Bldg.,  Portland,  Ore.,  f626,- 
600. 

L.   H.  Hoffman,  |535,240. 

Donald  M.  Drake  Co.,  Portland, 
Ore.,  $548,000. 

George  H.  Buckler  Construction  Co., 
$605,838. 

W.  E.  Bowman,  Portland,  Ore., 
$617,200. 

H.  Halvorson,  Salem,  Ore.,  1639.410. 
Mechanical  Work 

Ran&on  &  Son,  Salem,  Ore.,  $108,702. 

Bowen   Bros.,  Salem,  Ore.,   $113,809. 

Urban  Heating  &  Plumbing,  Port- 
land, Ore..  $135,908. 

Buchanan  Plumbing  &  Heating  Co., 
Portland,  Ore.,  $146,862. 

P.  S.  Lord,  Portland,  Ore.,  $149,422. 
Electrical  Work 

Walton  Brown  Co.,  236  State  St, 
Salem,  Ore.,  $20,117. 

Grasle  Electric  Co.,  Portland,  Ore.. 
$23,714. 

Bartlett  Electric  Co.,  Portland,  Ore., 
$24,800. 

Jagger-Sroufe  Electric  Co.,  Port- 
land, Ore..  $28,467. 

Dimitrie  Electric  Co.,  Portland,  Ore., 
$29,714. 

Kitchen   Equipment 
Kalberer  Hotel  Supply  Co.,  403  NW. 


5th  Ave.,  Portland,  Ore.,  $15,294. 

Dorman    Hotel    Supply,    Portland. 
Ore.,  $15,740. 

Birkenwald    Supply    Co., 
Ore..  $30,742. 


Portland. 


3/18/47  •     24 

Low  and  Only  Bidders 

Bachelor  Officers*  Quarter*  and  Road 
Improvement* 

SAN  FRANCISCO,  Calif.,  San  Fran- 
cisco County.  Air  Station. 

Owner— U.    S.    Coast  Guard   Service, 

12th  District,  Customs  House,  San 

Francisco.  Calif. 
Plans  by  engineering  department  of 

owner. 
Concrete  block  and  frame,  two-story. 

30x70. 
Low   Bidder— Elvin  C.   Stendell,   2278 

Market   St,    San    Francisco,   Calif., 
$57,231. 

Other  bidders  March  17  were: 

Williams   &   Burrows,  Inc.,  Burlln- 
game.  Calif..  $65,970. 

Hademann  -  Gulsto,   San  Francisco, 
Calif..  $66,800. 

Erbentraut  &  Summers,  San  Fran- 
cisco. Calif..  $67,602. 

M.  &  K.  Corp.,  San  Francisco,  Calif., 
$68,000. 

Adam  Arras  &  Son,  San  Francisco, 
Calif.,  $68,744. 

Clinton  Construction  Co.,  San  Fran- 
cisco. Calif..  $70,180. 

Henry     Arian     Construction,     San 
Francisco,  Calif.,  $71,789. 


Engineering  Section 


NEWS  INDEX 

Water  Supply   and   Sewage 

Disposal    Plants    _ 31-32 
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Dredging     ., 34 
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BRIDGES 


3/18/47  •     83 

Contract   Awarded 

Bridg*  and  Grading        Ce*t  $73,631.50 

SAN  JOAQUIN  COUNTY,  Calif.  At 
Calaveras  River,  about  eight  miles 
north  of  Stockton. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construct  steel  girder  bridge  and 
about  0.4  mile  grading  and  surfac- 
ing with  plant  mix  surfacing. 

Contractor — Elmer  J.  Warner,  1108 
Sycamore  St.,  Stockton,  Calif. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


3/18/47  34 

Low  and  Only  Bidder* 

Earthwork  and  Structure*;  Spec.  1668 
^  Cost  $251,381 

BOISE  PROJECT,  Idaho.  About  o 
miles  north  of  Caldwell 

Owner — ^U.  S.  Bureau  of  Reclama- 
tion. 214  Broadway.   Boise,   Idaho. 

Plans  by  engineering  department  of 
owner. 

Earthwork  and  structures,  Conway 
Gulch  Lateral  from  station  60  plus 
50  to  end.  "C"  Line  East  Canal  lat- 
erals 9.2  and  9.4  and  sublaterals, 
Payette  Division. 

Low  Bidder — Humphreys  A  Ketchen. 
Box  329.  Boise,  Idaho,  $251,381. 
Work    involves : 

(1)  205,000   cubic   yards    of    excava- 
tion, common,  for  laterals; 

(2)  100  cubic   yards   of   excavation, 
rock,    for   laterals ; 

(S)  1.500  cubic  yards  of  excavation 

for  core  banks; 
(4>  15.000    station     cubic    yards    of 

overhaul ; 

(5)  Compacting    2.700    cubic    yards 
of  embankment; 

(6)  32.000  cubic  yards  of  excavation, 

common,  for  structures; 


GRADING  AND  SURFACING,  SAN  BERNARDINO  CO. 

Contract  Awarded 


3/18/47  14 

Plans  Completed — Owner  Will   A*k 

Bids  Soon 
Naval  Reserve  Armory      Cost  $94,000 
FRESNO,   Calif.,    Fresno   Co.   North- 
east comer  of  the  Fresno  County 
Fair  Grounds. 
Owner— U.  S.  Naval  Reserve  Division, 
Lieut  Com.  M.  F  Green  in  charge, 
725  L  St..  Fresno.  Calif. 
Reconvert  Butler  type  structures   to 
form  three  wings  to  be  Joined   by 
construction  of  a  new  administra- 
tion section. 


20-21— SOCL\L  Sc  RECREA. 
TIONAL  BLDGS. 


3/18/47  20 

Owner  Taking    Bids — Due  April  7. 

2:30  P.  M.— Bidders   Figuring 
Juvenile  Hall     Estimated  Cost  $50,000 
PLUMAS  COUNTY.  Calif. 
Owner— Plumas  County  Bjard  of  Su- 
pervisors, Courthouse,  Quincy,  Calif. 
Architect  —  Leonard    F.     Starks,    416 

Native     Sons'     Bldg.,     Sacramento, 

Calif. 
Frame  construction. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $20. 

The  following  contractors  have 
taken  out  plans: 

Paul  I.  Jenks.  Route  2.  Grass  Val- 
ley. Calif. 

Lawrence  Construction  Co.,  8020  V 
St.,  Sacramento,  Calif. 

L  G.  Shalz,  Route  1.  Box  142.  Chlco. 
Calif. 


3/18/47  21 

Contemplated— Construction   Planned 
When   Building  Restrictions  Are 
Lifted 
Theater  Cost  $250,000 

OILROY,  calif.,  Santa  Clara  County. 
80-foot  frontage  on  N.  Monterey  St. 
Just  south  of  Third  St. 
Owner  —  Gllroy  Theater  Co.,  John 
Picters,  president ;  James  B.  Lima, 
vice-presidpnt.  and  Ben  Levin,  own- 
ers of  the  Strand  Theater.  Gllroy, 
Calif. 
Steel  and  concrete,  class  A,  1100 
•eats. 


.'</18/47  20 

Bond   Election   In  Amount  of  $400,000 

Planned  During  May 
Recreation  C*nt*r  Cost  $400,000 

SAN  CARLOS.  Calif..  San  Mateo  Co. 
Owner— City  of  San   Carlos.   Patrick 

J.  Keams,  mayor;  John  Kemp  Jr., 

recreation  commissioner.  City  Hall, 

San  Carlos,  Calif. 
Architect —Alfred    W.     Johnson.    fi«l 

Market  St..  San  Francisco.  Calif. 
Includes  gymnasium,  swimming  pool, 

little  theater  building  and  sanitary 

facilities. 


3/18/47  20 

Plan*  Completed — Awaiting  CPA 
Approvod 

Youth  C*nt*r  and  Swimming  Pool 

WILLOWS.  Calif.,  Glen  Co.  Merrill 
St.  facing  Laurel  St. 

Owner  —  Willows  Youth  Foundation, 
J.  W.  Porter,  recreation  commis- 
sioner. Willows.  Calif. 

Architect— Otto  A  Deichmann,  102$ 
Market    St..    San    Francisco,  Calif. 

Pool,  150x50  feat 


Grading  and    Surfacing     Cost  $65,237 

SAN  BERNARDINO  COUNTY,  Calif. 
From  11  miles  east  of  Needle*  to 
Red  Rock  bridge. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Work*  Bldg.,  Sacra- 
mento, Calif. 

About  2.9  miles  grading  and  surfac- 
ing with  bituminous  surface  treat- 
ment. 
Bids  opened  in  the  State  Bldg..  Los 

Angeles,  Calif. 

Contractor — Arthur    A.    Johnson,    421 
Pearl,  Laguna   Beach,  Calif. 
The  work  Involves: 

(1)  10  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 
(8)  26,000  cu.  yds.  roadway  excava- 
tion; 

(4)  4000  cu.  yds.  structural  excava- 
tion; 

(5)  32,000  cu.  yds.  ditch  and  channel 
excavation ; 

(6)  8000  cu.  yds.  imported  borrow; 

(7)  210,000  sta.  yds.  overhaul; 

(8)  develop   water   supply  and   fur- 
nish water  equipment; 

(9)  900  M  gallons  apply  water; 
(10)  120  sta.  finish  roadway; 

(A)         (B)         (C)         (D) 
(1). $     5.00  $  10.00  $     6.00  $  10.00 


(11)  320  tons  liquid  asphalt.  SC-3  or 
SC-4.  bituminous  surface  treat- 
ment; 

(12)  30,000  sq.  yds.  prepare,  mix  and 
shape  surface,  bituminous  sur- 
face treatment; 

(13)  320  cu.  yds.  bituminous  *Iop* 
paving ; 

(14)  25  tons  asphaltlc  emulsion; 

(15)  160  tons  sand  seal  coat; 

(16)  56  lin.  ft  24-in.  CMP.  14-gage; 

(17)  1054  lin.  ft  48-in.  CMP,  10-gage; 

(18)  340  lin.  ft  metal  plate  guard 
railing; 

(19)  120  each  guide  posts; 

(20)  12  each  culvert  markers; 

(21)  49  each  monuments. 
Total  bids  March  6  were: 

(A)  Arthur  A  Johnson.  $66,237. 

(B)  A.  A.  Edmondson.  Glendale,  $77,- 
688.26. 

(C)  T.  M.  Page.  Monrovia,  $80,652. 
(Di  Jesse  S.  Smith.  Glendale,  $83,113. 
(E)  Dimmitt  &  Taylor,  Los  Angeles, 

$83,133.80. 

(F»  Horz  Paving  Co..  San  Bernardino, 
$88  329  40 

(G)  Vinnell  Co.,  Alhambra.  $89,737. 

(H)  MacArthur  &  Son,  Palmdale, 
$95,482. 

(I)    Warren  Southwest,  Inc.,  Los  An- 
geles, $103,297. 
Unit  bids  wee: 

(E)         (F)         (G)         (H)         (I) 
$    5.00  $  10.00  $  15.00  $  20.00  $    4.00 
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MADE  IN  THE  WEST 
•  •  •  for  Wet  tern  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


So/ei  Offices:  Son  FronclKO,  Lo»  Angelet,  Portland,  Seattle, 
Soft  Lake  City,  Honolulu 

Sfeef  Plantt:  South  San  FranciKo,  Lot  Angelei,  Seattle 

fabricafing  Worfct;  So.  San  FranciKO,  Alameda,  Lot  Angelet 

M"/  Oepeff  I  Son  Frendico,  Lot  Angelet,  Portland,  S*ottl* 


BETHLEHEiy, 
5T£EL 


(7)  80    cubic    yards    of    excavation, 
rock,    for   structures; 

(8)  28,600    cubic    yards    of    backfill 
about  structures; 

(9)  Compacting  7,900  cubic  yard*  of 
backfill  about  structures; 

(10)  Placing  16.000  cubic  yards  of 
earth    lining    of    lateral; 

(11)  500  cubic  yards  of  gravel  blan- 
ket on  slope  of  lateral ; 

(12)  4,060  square  yards  of  dry-rock 
paving; 

(13)  2.175  cubic  yards  of  concrete  in 
structures ; 

(14)  Furnishing  and  handling  3.300 
barrels  of  cement; 

(15)  Placing  140.000  pounds  of  rein- 
forcement  bars ; 

(16)  Erecting  29  M.b.m.  of  timber  in 
structures ; 

(17)  Laying  6.800  linear  feet  of  15- 
inch  diameter  concrete  pipe; 

(18)  Laying  520  linear  feet  of  15- 
ir.ch  dlEJncter  concrete  pipe; 

(19) Laying  332  linear  feet  of  24-inch 
diameter  concrete  pipe; 

(20)  Laying  20O  linear  feet  of  30- 
inch   diameter  concrete  pipe; 

(21)  I.Aying  150  linear  feet  of  36- 
inch  diameter  concrete  pipe; 

(22)  Laying  1.110  linear  feet  of  48- 
inch  concrete  pipe; 

(23)  Laying  3.000  linear  feet  of  54- 
inch  diameter  concrete  pipe; 

(24)  Laying  36  linear  feet  of  16- 
inch  diameter  corrugated-metal 
pipe: 

(25)  Installing  2.100  pounds  of  gates; 
and 

(26)  Installing  10.650  pounds  of  mis- 
cellaneou.s   metalwork. 

Total  bid.s  submitted  March  4  were: 

(A)  Humphrey  &  Ketchen.  Boise. 
Idaho.  $251,381. 

(B)  Henry  Horn.  Caldwell,  Idaho, 
$296,579.30. 

(C)  Vernon  Bros.,  Boise,  Idaho,  $298,- 
068.50. 

(D)  J.  A.  Terteling  &  Sons,  Boise, 
Idaho,  $329,096.18. 

(E)  Marshall  &  Haas,  San  Mateo, 
Calif..  $343,884.50. 

(F)  Morrison-Knudsen.  Boise,  Idaho, 
$346,747. 

Unit  prices   were: 


X- 


you^ve  ever  wanted  in  a 

GARAGE     DOOR! 


CAN'T  RUST! 
CAN'T  ROT! 
TERMITE-PROOF! 
because  it^M'-^ 


CAN'T  SAG! 

GIVES 

FINGER-TIP 
CONTROL 


Hara'a  ihm  nal  qucUity 
Qorag*  door  tKat'a  d««ian«d 
to  loat  o  UUtiin*— aliitU- 
not*  gorog*  door  txoubU* 
ond  Miv*  you  monoy. 


Weighs  only  101  pounds.  Hongs  on  life- 
tints  lubricated  ball  bearings.  Operates 
on  Floating  Tension.  Seems  to  float  in 
the  air— at  just  a  touch  of  the  finger  tips. 
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Contract   Awarded— Construction 

Started  March  13 
Retaining  Wall  Coat  $1,005 

EUREKA.   Calif.,    Humboldt   County. 

Southeast  property   line  of   district 

adjoining  county  highway. 
Owner  —   Worthington     Elementary 

School  District.  Warren  E.  Fridley. 

clerk.  RFC  No.  1.  Box  187.  Eureka, 

Calif. 
Plans  by  owner. 
Concrete  retaining  wall. 
Contractor — Mercer-Fraeer   Co.,  2nd 

and  Commercial  fits..  Eureka,  Calif. 

Other     bids     submitted     March     10 
were: 

C.  K.  Johnson.  Eureka,  fl40a 

Oanriaon  A  Dodge,  Eureka,  $1480.76. 
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Thr**  Low  Bidder* 

Narrows  Dam  and  Power  Plant; 
Serial  47-143  Cost  $6,618,262.50 

PIKE  COUNTY.  Arkansas.  Little 
Missouri  River,  tributary  of  Qua- 
chita  River,  approximately  seven 
miles  from  Murfressboro. 

Owner — Vlcksburg  District.  Corps  of 
Engineers,  War  Department,  Col.  R. 
O.  Lovett,  district  engineer,  Vlcks- 
burg, Miss. 

Plans  by  owner. 

Gravity  concrete  dam  and  reservoir 
storage,  capacity  approximately 
410.000  acre  feet,  and  power  plant 
at  damsite  with  installation  of  hy- 
droelectric generating  facilities,  ca- 
pacity approximately  20,000-kw. 

Low    Bidder  — L    E.    Dixon    Co.    and 
Arundel  Corp..  408  S.  California  St, 
San  Gabriel,  Calif..  $6,618,262.50. 
Second  and  third  low  bidders  March 

14  were: 
Pensacola  Construction  Co.,  $7,675.- 

628. 
Little  Missouri  Constructors.  $7,772,- 

883. 
Engineer's  estimate.  $6,040,000. 
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Owner  Taking  Bids — Due  March  98, 
2  P.  M. 

Rubble  Breakwater; 
Serial  No.  04-203-47-26 

CRESCENT  CITY,  Calif.,  Del  Norte 
County.  Crescent  City  Harbor. 

Owner — War  Department,  Corps  of 
Engineers,  office  of  the  district  en- 
gineer. 74  New  Montgomery  St., 
San  Francisco,  Calif. 

Plan*  by  owner. 

Construction  of  rubble  breakwater 
approximately  1000  ft.  long  extend- 
ing southeasterly  from  the  end  of 
the  existing  breakwater  towards 
Round  Rock,  and  removal  of  ap- 
proximately 780  cu.  yds.  of  material 
from  pinnacle  rocks  in  the  fish- 
hoat  harbor. 
The  work  involves: 

(la)  57,800    ton*     clas*    A    atone    in 
breakwater; 


5th  and  Brannon  Sts.,  S.  F. 
suffer  7365 


500  High  St.,  Oakland 
ANdover  1600 


COMFORT  AIR.  Inc. 

ShMt  M*tal  Contracting  for 
N*w  and  Old  Ceastructiea 

CIRYSLEie^AIRTEMP 

0*el«r  for 

HEATING.  AIR  CONDITIONING 

Ik  REFRIGERATION 

21 09  1  Ttk  St..  San  Fraacitce 

HEmleek  204S 

East  Bay— -Toll  Fro* 

ENtarprls*  10043 


(lb)  81,800    ton*    clasa    B    atone    In 

breakwater ; 
<lc)  120,500    tons    claas    C    stone    In 

breakwater ; 
(2)  790   cu.   yd*,    pinnacle   rock   re- 

movaL 
Specification*  obtalnabls  from  the 
above  office. 
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Low  and  Only  Bidder* 

Canals;   8pec.  1693 

CENTRAL  VALLEY  PROJECT,  Cal- 
ifornia. Contra  Costa  Canal,  lo- 
cated from  about  one  mile  south 
of  Hookston  to  about  one-half  mile 
west  of  Pacheco;  Clayton  and 
Tgnacio  canals  from  three  miles 
northeast  to  4%  miles  south  of 
Concord. 

Owner— U.  S.  Bureau  of  Reclamation, 
Antioch,  Calif. 

Plfins  by  engineering  department  of 
owner. 

Includes  earthwork,  canal  lining  and 
structures,  station  1983  plus  11  to 
station  2321  plus  25.  Contra  Costa 
Canal  and  Clayton  and  Ygnado 
canals. 

Lew  Bidder — Parish  Bros..  Box  6.  Be- 
nioia,    Calif..     (Sched.    1)     $650,046; 
(Sched.    2)    $237,187.50;    (Sched.    3) 
$184,814. 
Estimated  quantities  are: 

Schedule  No.  1 

Contra  Costa  Canal,  Station  199t-|-11 

to  Station  23214-25 

(1)  clearing  28  acres  of  orchards  and 
vineyards ; 

(2)  grubbing    27    acres    of   orchards 
and  vineyards; 

(3)  186,000   cu.   yds.   excavation    for 
canal; 

(4)  134,000  sta.  cu.  yds.  overhaul; 

(5)  compacting   16,000  cu.   yds.    em- 
bankments ; 

(6)  45,000    cu.    yds.    excavation    for 
structures ; 

(7)  220  cu.  yds.  excavation  in  tun- 
nel under  highway; 

(8)  erecting    11.300    lbs.    permanent 
steel  supports  in  tunnel; 

(8)  erecting    3    M    b.m.   permanent 
timbering  in  tunnel;' 

(10)  trimming  58,400  sq.  yds.  founda- 
tions for  concrete  lining; 

(11)  39,400  cu.  yds.  backfill; 

(12)  compacting  11,000  cu.  yds.  back- 
fill; 

(13)  3450  cu.  yds.  concrete  in  struc- 
tures ; 

(14)  90  cu.  yd*,  concrete  in  tunnel; 

(15)  2450  cu.  yds.  concrete  In  rein- 
forced canal  lining; 

(16)  2450  cu.  yd*,  concrete  in  unrein- 
forced  canal  lining; 

(17)  placing  868,000  Iba  relnforce- 
bars  in  structures  and  tunnel 
linhig; 

(18)  placing  150.000  lbs.  reinforce- 
ment bars  in  canal  lining; 

(18)  430  sq.  yds.  dry-rock  paving; 

(20)  driving  216  lin.  ft.  timber  piles; 

(21)  erecting  75  B  b.m.  timber  in 
bridges ; 

(22)  constructing  10  cattle  guards; 

(23)  laying  100  lin.  ft  12-in.  diameter 
concrete   pipe; 

(24)  laying  840  lin.  ft.  15-ni.  diameter 
concrete   pipe; 

(25)  laying  500  lin.  ft.  18-in.  diameter 
concrete  pipe; 

(26)  laying  400  lin.  ft  24-ln.  diameter 
concrete  pipe; 

(27)  laying  180  lin.  ft  30-in.  diameter 
concrete  pipe; 

(28)  installing  12,000  lbs.  gates; 

(29)  installing  7300  lbs.  miscellaneous 
metalwork ; 

(30)  purchase  of  forms  from  govern- 
ment by  the  contractor. 

Schedule  No.  2 
Clayton  Canal 

(31)  clearing  5  acres  of  orchards  and 
vineyanis; 

(32)  grubbing  5  acres  of  orchard* 
and  vineyards; 

(33)  47,000  cu.  yds.  excavation  for 
canal ; 

(34)  20,000  sta.  cu.  yds.  overhaul; 

(35)  compacting  1600  cu.  yds.  em- 
bankments : 

(36)  14.000  cu.  yds.  excavation  for 
structures ; 

(37)  trimming  30,000  sq.  yds.  founda- 


tions for  concrete  lining; 
(88)  10.000  cu.  yd*.  backftU; 
•  38)  compacting  7OO  c.y.  t>ackfill: 

(40)  876  c.y.  concrete  in  structures; 

(41)  1500  c.y.  concrete  In  canal  lining 

(42)  placing  106.000  lbs  of  reinf.  barb ; 

(43)  100   sq.    yds.  dry-rock   paving; 

(44)  erecting    18    M    b.m.    timber    In 
bridges ; 

(45)  constructirg    1    cattle   guard; 

(46)  laying  50  I.f.   15- in.   diam.  cone, 
pipe; 

(47)  laying  600  if.   18-inch      do; 

(48)  laying  200  If.   24-inch       do; 
(48)   >aying  30  If.  30-lnch         do; 

(50)  laying  350  I.f.   12-inch  diameter 
corrugated   metal  pipe ; 

(51)  installing  1500  lbs.  gates: 

(52)  installing  2200  lbs.  miscellaneous 
metalwork ; 

Sohadul*  No.  S 
Ygnaolo  Canal 

(53)  clearing  10  acre*  orchards  and 
vineyards; 

(54)  grubbing    10   acres    of    orchards 
and  vineyards; 

(55)  35.000    cu.    yds.    excavation    for 
canal ; 

(56)  10.000  sta.  cu.  yds.  overhaul; 

(57)  compacting    1560    cu.    yds.    em- 
bankments ; 

(58)  6600    cu.     yds.     excavation     for 
structures ; 

(58)  trimming  24,000  sq.  yds.  founda- 
tions for  asphaltlc  lining; 

(60)  applying  15,000  sq.  yds.   organic 
soil  sterilant; 

(61)  applying  9000  sq.  yds.  inorganic 
soil  sterilant; 

(62)  6000  cu.  yds.  backfill; 

(63)  compacting  3400  cu.  yds.   back- 
fill; 

(64)  440   cu.  yds.    concrete   in   struc- 
tures ; 

65)  28.700    sq.    yds.    asphaltlc    canal 
lining,  except  asphalt; 

(66)  furnishing  245  tons  asphalt  for 
asphaltlc   lining; 

(67)  placing     50,000     lbs.     reinforce- 
ment l>ars; 

(68)  200  sq.  yds.  dry-rock  paving; 

(69)  erecting    44    M    b.m.    timber    in 
bridges ; 

(70)  constructing  10  cattle  guards; 

(71)  laying  800  lin.  ft  15-in.  diameter 
concrete  pipe; 

(72)  laying  860  Iln.  ft  18-ln.  diameter 
ooncrcto  dIdo  * 

(73)  laying  240  lin.' ft  24-iB.  diameter 
concrete  pipe; 

(74)  laying  170  lin.  ft  30-in.  diameter 
concrete  pipe; 

(75)  installing  3800  lbs.   gates; 

(76)  installing  3000  lbs.  miscellaneous 
metalwork. 

Total  bids  submitted  Mar.  17  were: 

(A)  Parish  Bros.,  Benlcia.  Calif.. 
(Sch.  1)  $650,046.  net  total  including 
lump  sum  deduction  for  item  30; 
(Sch.  2>  $237,187.50;   (Sch.  3)   $184,814. 

(B)  Guy  F.  Atkinson  Co..  South 
San  Francisco,  Calif.,  (Sch.  1)  $848.- 
(J90  net  total  including  lump  sum  de- 
duction for  item  SO;  (Sch.  2)  $247.- 
101.50;    (Sch.   3)    $187,360.50. 

(C)  FredrickHon  &  Watson  Constr. 
Co.,    Oakland,    Calif..    (Sch.    l>    $066.- 
378  net  total  including  lump  sum  de 
iluctlon    for   item   .?0;    fSch.    2)    $268.- 
392;    (Sch.    S)    $228,063.50. 

Unit    prices  were ; 

Schedule   No.   1 
(A)  (B> 

$100  00       $135.00 


(1) 
(2).... 
(3).  .. 

(4) 

(5).  . 
(6)... 
(7)    . 

(R) 

(9)  . 
(10) 

(U) 

(12> 

(13) 

(14) 

(15)  .. 

(16)  ... 
(17) 
(18)  ... 

(19) 

(5.0) 
(21) 
(22) 


5C.0O 

.67 

.02 

45 

90 

25.00 

.15 

250.00 

.75 

42 

1.55 

65.00 

55.00 

20.00 

20  00 

.065 

.08 

10.00 

3.00 

120.00 

160.00 


115.00 

.62 

.02 

.22 

2.00 

27.00 

.12 

15G.0O 

.75 

.54 

290 

82.00 

75.00 

32.00 

35.00 

.08 

.08 

1000 

7.00 

120.00 

125.00 


(C) 

$156.00 

120.00 

.80 

.02 

.      .46 

2.25 

20.00 

.26 

225.00 

.94 

1.25 

3.00 

87  50 

90  00 

36.50 

37.50 

.07 

.06 

8.00 

4.50 

150.00 

157  00 


Use  BASALITE 

ffpr  all  types  off 

BUILDING  CONSTRUCTION 


for  fm0l9tm  Infermaf  ten 
coll  •  BASAUU 
Repretentefive . . . 

Cli«rle»W.Oillie« 

MoinOffic* 

TaUphon*  Napa  2260 
Nareid  A.  f  rice 

Talaphona  Compbvll  3M9 
A.C.  Leinmel 

TaUphon*  Stockton  2-2439 
1. 1.  •ryen 

Telephone  Morytville  30*S-R 
Owf  tlembere 

Telephone  Sacramento  6-3976 

P«wl  NelMH 

Telephone  Turlock  1331 

THomot  Coryell 

Telephone  BErkeley  947S-W 
lee  Keawerfliy 

Telephone  Willit«209-J 
Walfer  ftrewell 

San  Francitco  Offke 

Telephone  GArfield  3738 


Th«s«  lightweight  concrete  masonry 
building  units  offer  economy,  perm- 
anence and  speed  in  modern  building 
construction.  BASALITE  is  machine- 
made  and  steam-cured  . . .  assuring 
precision  building  units  with  volume 
production  for . . . 

ImniMliata  Deli  very  I 

Te«r  errfer  fer  ■A9ALITI 
will  be  delivered 
imm*di«tely . . . 

OaOf  R  TOOAT  I 

Otiier  lASALt  ••lldine  ^redoct*  lii«lwde... 
ROCK,  SAND  ond  GRAVEL 
STEEL  TANKS 
READY  MIXED  CONCRETE 
REFRIGERATION  (Wolkin  Coitet) 
RIP  RAf  STONE 
for  Harbor  ond  River  Bonk  Protection 


BASALITE 

Lightweight  MASONRY   BUILDING   UNITS 

•  ASALT    ROCK    CO.,    INC.,    Dept.    DP.,    NAPA,    C  A  1 1  F  O  II  N  I  A 
Plaals  le  NAPA«  tTOCKTON,  •VNNVVAil 


(2S). 
(M). 
(26). 
(26). 
(27). 
(28).. 
(29). 
(30).. 


1.00 

1J6 

2.40 

3.00 

«.0(/ 

.25 

.40 

2500.00 

Sehedule 

'31) 100.00 

(82) 50.00 

(M) 72 

(84) 02 

(36) 76 

(86) 1.80 

(87) 66 

(38) .88 

(89) 2.25 

(«>» 7aoo 

(«> S4.00 

'«) 06 

(43) 10.00 

'44) 120.00 

(45) 150.00 

(46) 1.85 

<47) 2.40 

(48)..._ 8.50 

(49) 5.00 

(50) 1.50 

(51) .25 

(52) .40 

Schedule 
(58). ._-_...      100.00 

(54) 50.00 

(66) .72 

(56) .02 

(67> 75 


IJO 

1.00 

2.00 

S.0O 

2.20 

.16 

JK 

2500.00 

No.  2 

135.00 

186.00 

.08 

.00 

.ss 

2.00 

.76 

.64 

2.90 

82.00 

86.00 

.06 

laoo 

120.00 

125.00 

1.60 

2.00 

8.00 

8.26 

130 

.16 

.32 

No.  3 

135.00 

135.00 

68 

.02 

23 


1.80 

200 

2.80 

76.00 

S.00 

.40 

.60 

2600.00 

165.00 

120.00 

.60 

.02 

.46 

1.80 

.60 

1.35 

8.00 

101.00 

89.76 

.06 

8.00 

.19 

157.00 

1.26 

1.50 

1.90 

2.26 

.70 

.40 

.50 


(St) 

(59) 

(60) 

(«)—. 
(«2)  — 
(68)„... 

(04) 

(66) — 

(06) 

(67)_.... 

(68) 

(69)...-. 

(70) 

(71) 

(72).„... 
(78).... 
(74).—. 
(76).«... 
(76)._.. 


1.30 

.65 

M 

OS 

.86 

2.26 

78.00 

2.00 

20.00 

.06 

10.00 

120  00 

150.00 

1.86 

2.40 

2.80 

5.00 

26 

40 


2.00 

2.40 

.75 

.00 

.09 

.00 

.18 

.00 

54 

1.35 

2.90 

8.00 

82.00 

106.00 

2.00 

3.00 

15.00 

18.00 

.08 

.06 

10.00 

&00 

120.00 

116.0l> 

125.00 

157.00 

1.50 

126 

2.00 

1.50 

8.00 

1.90 

8.:>5 

2.25 

.16 

.40 

.82 

.50 

35—     DOCKS,  nERS  & 
HARBORS 

8/18/47  •     38 

Owner  Taking  Bicl»— Due  March  26, 
11  A.  M. 

Pier  Repairs;   Spec.  18277 

SAN  DnCOO.  Calif..  San  Diego  Co. 
Piere  F,  G,  H  and  I,  Naval  Air  Sta- 
tion, North  iBland. 

Ownei^-llth  Naval  Diatrlct.  Public 
Works  Department,  1220  Pacific 
Highway,  San  Diego,  Oallf. 

Plans  by  owner. 

Includes  pulling  of  approximately  62 
broken    piles,    driving    of    approxl- 


il 


"Does  your  WATER  HEATER 
YAIL  DOWN'  on  its  job?" 

IF  your  water  heater  fails  to  fill  your  tub 
with  hot  water  as  you  like  it ...  AND 
seems  to  be  limping  along  due  to  over- 
work or  old  age— just  "falls  down"  on  its 
job— THEN  have  a  talk  with  your  plumber 
right  soon  and  let  him  size-up  your  home 
with  an  Automatic  GAS  water  heater 
fully  to  meet  your  family  needs. 
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mately  178  pllea,  removing,  cutting 
and  replacing  of  existing  choaka 
and  Installation  of  new  chocka  as 
required. 

Specifications  obtainable  from  the 
office  of  the  officer  In  charge  of  con- 
struction, 1230  Pacific  Highway,  San 
Diego,  Calif.,  upon  deposit  of  |10,  re- 
fundable. 

3a— ELECTRIC  LIGHTING  & 
TRANSMISSION  LINES 

3/18/47  in 

Contract  Awarded 

Flood  Lighting  Cost  $13,960 

PETAL.UMA,  Calif.,  Sonoma  County. 

Petaluma  City  High  SchooL 
Owner — Petaluma  City  High    School 

District,    Dr.    Hall    Weston,    clerk, 

Petaluma,  Calif. 
Plans  by  owner. 

Installing  floodlights  on  football  field. 
Oontractop — Frank   B.  Maus,  22  Post 

St.,  Petaluma,  Calif. 

3»— SEWERS 

8/18/47  8» 

Owner  Taking   Bids — Due  April  2, 

2:30  P.  M. 
Unit   1,   Section  8,  Joint   Outfall    "B" 

Trunk  Sewer  • 

LOS  ANGELES,  Calif.  From  Wash- 
ington Blvd.  to  San  Gabriel  Blvd. 
Owner — Los  Angeles  County  Sanita- 
tion District  No.  2,  A.  li.  Rawn, 
chief  engineer  and  general  man- 
ager, 1200  S  .Maple  Ave.,  Los  An- 
geles, Calif. 
Plans  by  engineering  department  of 

owner. 
Includes  construction  of  20,000  lin.  ft. 
54-in.,    57-in.    and    60-in.    reinforced 
concrete  pipe. 

Specifications  obtainable  from  the 
above  office  after  March  25  upon  de- 
posit of  |5. 


Supplies,  Equipment 
Sub-Contract 
Information 
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42— MISC    SUPPLIES   AND 
MATERIALS 

3/18/47  •     42 

Reinforcement  Bara 
Bids  Wanted 

KORTES  DAM,  Wyoming.  —  UntU 
March  24,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Inv.  19,536- A-3  for  rein- 
forcement bars,  f.o.b.  shipping  point 
and/or  Casper,  Wyo. 

Specifications  obtainable  from  the 
above  office. 
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3/18/  47  •     89 

Owner   Taking    Bids — Due    Apr.   2 

2:30   P.   M 
Caselii  St.  Sewer;   Spec.  20,216 
SAN    FRANCISCO.    California. 
Owner    —    City    &    County    of    San 

Francisco,    Dept.   of   Publ'.c   Work?, 

Rm.  282,  City  Hall,  San  Franciflco. 

Calif. 
City  Engineer  —  Ralph   Wadsworth. 

C«tv    Hall.    San    Francisco,    Calif. 
ISO    calendar  days    completion    time. 

Work    Involves : 

(1)  207  lin.  ft.  2-ft6-ln.  x  3-ft.  O-ln. 
reinforced  concrete  sewer  with 
brick  invert; 

(2)  1,306  lin.  ft.  2-ft.  O-ln.  x  3-ft. 
0-in.  reinforced  concrete  sewer 
with  brick  Invert; 

(8)  1  each,  taper  structure; 

(4)  32    lin.    ft.    12-ln.    vitrified    clay 
pipe  sewer; 

(5)  282  lin.  ft.  21-ln.  vitrified  clay 
pipe  sewer; 

(6)  16  each,  21 -in.  x  6-ln.  Y-branch; 

(7)  0  each,  manhole  on  concrete 
sewer; 

(8)  1  each,  manhole  on  V.C.P. 
spwer; 

,    (9)  97  lin.  ft.   10-ln.   V.C.P.  culvert: 

(10)  4   each,  catch  basin  ; 

(11)  1     each,    multiple     inlet    catch- 
basin  ; 

(12)  1  each,  catchbasln  trap: 

(13)  7.280  sq.   ft.   concrete  pavemtnt, 
6- in. : 

8-in. 


3/18/47 

Stael  Pip* 

Low  and  Only  Bidders 

YAKIMA  PROJECT,  Washington. 
— The  following  submitted  bids  March 
14  to  the  U.  S.  Bureau  of  Reclama- 
tion, Customs  House,  Denver,  Colo., 
under  Spec.  1^03  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Sunnyside, 
Wash.,  one  lot  of  steel  pipe,  including 
.sleeve  type  couplings  and  pipe  clamps 
for  wasteway  crossings,  and  one  lot 
of  steel  pipe  with  pipe  sleeves,  nip- 
ple and  valve  for  lateral  distribution 
systems,  Yakima  Project,  Washing- 
ton. The  equipment  will  be  installed 
by  the  government: 

Sacramento  Pipe  Works,  Sacra- 
mento, Calif.,  item  1,  |4565,  ship  120 
days,  36,871  lbs.;  item  2,  |1783,  ship 
90  days,  18,802  lbs.;  total  bid,  $6348; 
both  items  f.o.b.  Sacramento;  terms 
net.  No  equalization  offered. 

American  Pipe  &  Construction  Co., 
Portland,  Ore.,  item  1,  $7650,  48,000 
lbs.;  item  2,  $3400,  25,000  lbs.;  total 
bid.  111,050;  ship  both  items  60  days 
f.o.b.  Portland;  terms  net,  Bidding 
all  or  none.  Equalization  offered. 

Brown  Shipbuilding  Co.,  Houston, 
Texas,  item  1,  $9462,  43,347  lbs.;  item 
2,  $3536,  23,271  lbs. ;  total  bid,  |12,998 ; 
ship  both  items, 
offered. 


plies  and  materials  as  follows: 
QUO.  46759,  REQ.  E490S7: 

Standard  Oil,  Shell  Oil,  Richfield 
Oil  and  I.  Hollister  all  bid  the  same, 
1.087  per  gallon ;  awarded  to  Hollister. 
QUO.  46760,  REQ.  F49588: 

3000  gallons  diesel  fuel  oil,  GUroy 
yard. 

Standard    Oil,    Richfield    Oil.    Shell 
Oil,  General  Petroleum  and  I.  Hollis- 
ter all  bid  the  same,  1.0876  per  gal- 
lon: awarded  to  I.  Hollister. 
QUO.  46764.  REQ.  E49592: 

2000  gallons  diesel  fuel  engine  oil. 
vendor's  plant,  vicinity  of  Oalistoga. 

Standard  Oil,  Union  Oil,  Richfield 
Oil  and  General  Petroleum  all  bid  the 
General  Petroleummi  InD  6  lasae.. 
same,  $.085  per  gallon;  Tidewater 
Associated  Oil,  $.0825;  awarded  to 
Crcneral  Petroleum  Co. 
QUO.  46001,  REQ.  78364: 

16  tons  SC-1  liquid  asphalt,  deliv- 
ered and  spread,  two  miles  above  OJal 
maintenance  station. 

15  tons  SC-2  liquid  asphalt,  deliv- 
ered and  spread,  10  miles  west  on 
Route  150,  Castias  Pass. 

30  tons  SC-2  liquid  asphalt,  deliv- 
ered and  spread,  at  Moorpark  main- 
tenance station.  Route  118. 

Lamb's  Transportation  Co.,  $16; 
$16.40;  $16.30;   spreading.   $6.50. 

Petrol  Corp.,  $12.65;  $13.05;  $13.05; 
$6.50  for  spreading. 

Newhall  Refining  Co.,  $13.16;  $11.40; 
$10.90;  $6.60  for  spreading;  awarded. 
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3/18/47 
Reinforcement  Bars 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.— Until  March  19,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Inv.  E-33,206-A  for  (1)  100,000 
lbs.  1-in.  round  deformed  bars  (inter- 
mediate grade  billet  steel),  minimum 
length  15-ft..  and  (2)  90,000  lbs.  %-in. 
do  and  (3)  40,000  lbs.  \-in.  do,  f.o.b. 
shipping  point  and/or  Seville,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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3/18/47 
Reinforcement  Bars 
Bids  Wanted 

CENTRAL  VALLEY  PROTECT, 
California.— Until  March  21,  2  P.  M., 
bids  will  be  received  by  the  Bureau 
of  Reclamation,  Denver,  Colo.,  for 
furnishing  f.o.b.  shipping  point  217,- 
000  lbs.  of  item  (1),  26,000  lbs.  of  item 
(2)  and  43,000  lbs.  of  item  (3),  f.o.b. 
Seville.  Calif.,  and  the  remainder  f.o.b. 
Mlnkler,  Calif.,  at  the  option  of  the 
bidder,  round  and  square  deformed 
reinforcement    bars    for  the    Central 


ft. 


VC.P.    undcr- 


10-in.  V.C.P.   under- 
12 -in.  V.C.P.  under- 


(14)  540    lin. 
drain     ; 

(15)  535   lin.   ft 
drain  ; 

(16)  535   lin.   ft. 
drain ; 

(17)  160   ton    crushed    rock: 

(18>   lump  sum,  traffic  routing  work. 
Specifications    obtainable   from   of- 
fice of  the  City  Engineer  upon   de- 
posit   of    $10    refundable. 

40—       STREETS  AND 
HIGHWAYS 

8/18/47  •     40 

Contract  Awarded 

Grading   and   Surfacing  Cost  $3J06.60 

FAIRFAX,  Calif..  Marin  County. 
Azalea  Ave.,  between  Broadway 
and  Sequoia. 

Owner — City  of  Fairfax,  Alice  Leon- 
cslo.  city  clerk,  City  Hall,  Fairfax, 
Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  preparing  subgrade. 
placing  crusher  run  base,  plant- 
mixed  surfacing  and  concrete  curbs 
and  drainage  facilities. 

Contractor — I.  J,  Ely  Co.,  MS  Butter- 
field  Rd.,  San  Anselmo,  Calif. 
Other     bids    submitted    March     14 

v.'cre : 
Brown -Ely  Co.,  El  Cerrito,  $3970.86. 
J.  J.  Ongaro.  Ross,  $3982.35. 
Jensen  A  Pitts,  San  Rafael,  $4201.38. 
Johnson    &    Nelson,    San    Anselmo, 

$4109. 
E.  A.  Forde,  San  Anselmo,  $4069. 


No   equalization    is] Valley   Project,    California;    Inv.    B- 
33-190- A. 

The  bids  will  be  taken  as  follows: 

(1)  1,559,000    lbs.     %-ln.    and    larger, 
round  and  square  deformed  bars; 

(2)  661.000  lbs.  %-ln.  round  bars; 

(3)  666,000  Iba  ^-In.  same; 

(4)  81,000  lbs.  %-in.  same. 
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3/18/47 

Reinforcement  Bars 
Bids  Wanted 

PROVO  RIVER  PROJECT,  Utah. 
—Until  March  26,  2  P.  M.,  bids  will 
be  received  by  the  Bureau  of  Rec- 
lamation, Denver,  Colo.,  for  furnish- 
ing f.o.b.  shipping  point  or  f.o.b. 
Pleasant  Grove,  Utah,  at  the  option 
of  the  bidder,  reinforcement  bars  for 
the  Prove  River  Project,  Utah;  Inv. 
27,990-B-4. 

The  bids  will  be  taken  as  follows: 

(1)  325  lbs.  %-ln.  diameter  reinforce- 
ment bars; 

(2)  43,482  lbs.  H-i"-  same; 

(3)  563,118  lbs.  %-in.  same. 
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43— MACHINERY  AND 
EQUIPMENT 


3/18/47 

Steel  Sheet  Piling 

Bids  Wanted 

MISSOURI  BASIN  PROJECT,  Ne- 
braska.—Until  March  27,  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver  2,  Colo.,  under  Inv.  67.022-A 
for  steel  sheet  piling,  f.o.b.  shipping 
point  and/or  Enders,  Neb. 

Specifications  obtainable  from  the 
above  office. 
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40 


3/18/47 

Bids  Rejected 

Grading,  Bridges  Cost  $1M4S».10 

INYO  COUNTY,  Calif.  Near  Bishop 
on  Warm  Springs  Road  and  Poleta 
Road. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  4.4  miles   (net  distance)  grad- 
ing and  applying  penetration  treat- 
ment and  construction  of  two  tim- 
ber bridges. 
As  previously  reported.  MaccoCorp.. 

Peninsula    and    Bayshor©    Highway. 

Burllngame,  Calif.,  at  $159,839.10,  sab- 

mittad  th«  low  bid  March  6, 


3/18/47 

Copper  Conductor  and  Assemblies 

Bids   Wanted 

DAVIS  DAM  PROJECT.  Arizona.— 
Until  March  28,  2  P.  M..  bids  will  bo 
received  by  the  U.  S.  Bureau  of  Rec- 
lamatlpn.  Denver,  Colo.,  under  Inv. 
7471-D-l  for  expanded  diameter  hol- 
low copper  conducters  and  dead-end 
connector  assemblies,  etc.,  f.o.b.  ship- 
ping point  and/or  Kingman,  Aria. 

Specifications  obtainable  from  the 
above  office.  * 
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3/18/47 
Steel  Strips 
Bids  Wanted 

DAVIS  DAM.  Arizona— Until  Mar. 
28,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
CuBtom.<<  House,  Denver,  Colo.,  under 
Inv.  C499-A  for  (1)  3300  lin.  ft  12-ln. 
wide  corrosion -resisting  steel  and  (2) 
10.200  lin.  ft.  9-in.  do,  f.o.b.  shipping 
point  and/or  Kingman.  Ariz. 

Specifications  obtainable  from  the 
above  office. 
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3/18/47 
Structural   Steel 
Contract  Awarded 

BOISE  PROJECT,  Idaho— Isaac- 
son Iron  Works,  2917  E.  Marginal 
Way,  Seattle.  Wash,  .at  $822.  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House.  Denver. 
Colo.,  under  Spec.  1696  for  furnishing 
and  delivering  f.n.b.  cars  at  the  ship- 
ping point.  Including  beams,  separa- 
tors, field  bolts  and  positive  lock 
washers  and  bearing  plates  for  Cas- 
cade Dam  spillway  highway  bridge, 
Payette  Division.  Boise  Project,  Ida. 
The  material  will  be  installed  by  the 
government. 


Golden  Gate  Ave.,  San  Francisco, 
Calif.,  at  $2760.  ship  door  head  and 
Jambs  in  90  days  and  balance  in  270 
days,  6300  lbs.,  f.o.b.  San  Francisco, 
^%  20  days,  no  equalization  offered, 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customa  House, 
Denver,  Colo.,  under  Spec.  1656  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Cody,  Wyo.,  one  steel  accordion  door 
for  the  Heart  Mountain  power  plant, 
Shoshone  Project,  Wyoming.  The 
material  will  be  installed  by  the 
government. 


•"i3 


3/18/47 
Tractor  Rental 
Bids  Wanted 

HUMBOLDT  COUNTY,  Calif.— Un- 
til March  26,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  F.  Helleaoe,  district 
engineer,  546  W.  Wabash  Ave.,  Eu- 
reka, Calif.,  for  rental  of  one  or  two 
track- laying  type  tractors  of  80  hp. 
or  more,  equipped  with  angledozers, 
for  not  to  exceed  700  hours  each  in 
Humboldt  County. 

Specifications  obtainable  from  the 
above  office. 


3/18/47  •    43 

Air  Compressor  Rental 
Bids  Wanted 

EUREKA,  Calif.,  Humboldt  Co.— 
Until  March  26,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  F.  Hellesoe,  district 
engineer,  546  W.  Wabash  Ave.,  Eu- 
reka, Calif.,  for  rental  of  one  210-cu. 
ft.  portable  air  compresso  rand  two 
51-  to  68-lb.  Jackhammer  drills  for 
about  four  months'  use  between  Blue 
Lake  and  Redwood  Summit  on  State 
Highway  Route  20. 

Specifications  obtainable  from  the 
above  office. 


3/18/47  43 

Lathes 

Bide  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.— Until  March  26,  2  P.  M., 
new  bids  will  be  received  by  the  Bu- 
reau of  Reclamation,  Denver,  Colo., 
for  furnishing  f.o.b.  shipping  point  or 
f.o.b.  Coram,  Calif.,  at  the  option  of 
the  bidder,  (1)  one  36-ln.  lathe,  17  ft 
between  centers;  (2)  one  O-ln.  lathe, 
and  (3)  one  adjustable  lamp  to  illu- 
minate the  working  area  of  the  9-in. 
lathe;  Inv.  D-33.477-A-1.  All  bids  sub- 
mitted January  16  were  rejected. 
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3/18/47 
Supplies  and  Materials 
Low  and  Only  Bidders 
SACRAMENTO,  Calif..  Sacramento 


3/18/47  •     *S 

Radial  Gates  and  Hoists 
Low  Bidders 

SHOSHONE  PROJECT  Wyomolng, 
and  BOISE  PROJECT.  Idaho.— The 
following  submitted  low  bid  March  12 
to  the  U.  S.  Bureau  of  Reclamation. 
Customs  House.  Denver,  Colo.,  under 
Spec.  1684  for  furnishing  and  deliver- 
ing fob.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Cody,  Wyo.,  and  Cas- 
cade, Idaho,  one  10-foot  3-inch  by 
13foot  radial  gate  and  one  5000-lb. 
capacity,  motor-operated,  radial-gate 
hoist  for  staUon  148-I-,  Heart  Moun- 
tain canal,  Shoshone  Project  Wyo- 
ming; one  6-foot  9-lnch  by  14-foot 
radial  gate  for  station  0+43.59.  pen- 
stock intake.  Heart  Mountain  power 
plant,  Shoshone  Project  Wyoming; 
and  two  21-foot  by  22-foot  radial 
gates  for  Cascade  Dam,  Boise  Proj- 
ect, Idaho.  The  material  will  be  in- 
stalled by  the  government: 
Item  No.  1 
Johnson  Machine  Works,  Inc., 
Sheraton,  Iowa,  $973;  ship  120  days; 
6600  lbs.;  f.o.b.  cars  Sheraton;  terms 
net.  No  equalization  offered. 

John  W.  Beam.  Denver,  Colo.,  $1200; 
ship  120  days;  6700  lbs.;  f.o.b.  Den- 
ver; terms  %%  10  days.  No  equal- 
ization offered. 

Berkeley  Steel  Construction  Co.. 
Inc..  Berkeley,  Calif..  $1430;  ship  120 
days ;  6500  lbs. ;  f.o.b.  Berkeley ;  terms 
net  No  equalization  offered. 
Item  No.  2 
John  W.  Beam,  Denver.  Colo.,  $780; 
ship  90  and  120  days;  4400  Iba;  f.o.b. 
Denver;  terms  %%  10  days.  No  equal- 
ization offered. 

Johnson  Machine  Works,  Inc.,  Sher- 
aton, Iowa.  $932;  ship  90  and  120 
days  ;  6760  lbs. ;  f.o.b.  Sheraton  ;  terms 
net.  No  equalization  offered. 

Berkeley  Steel  Construction  Co., 
Inc.,  Berkeley.  Calif.,  $1240;  ship  90 
and  120  days;  5600  lbs.;  f.o.b.  Berk- 
eley; terms  net  No  equalisation  is 
offered. 

Item  No.  9 
Johnson  Machine  Works,  Inc.,  Sher- 
aton, Iowa.  $6670;  ship  120  days;  63,- 
200   lbs. :    f.o.b.    Sheraton ;    terms    net 
No  equalization  offered. 

John  W.  Beam,  Denver,  Colo.,  $8018; 
ship  120  days:  6200  lbs.;  f.o.b.  Den- 
ver :  terms  \^  %  10  days.  No  equaliza- 
tion offered. 

Berkeley  Steel  Construction  Co.. 
Inc..  Berkeley.  Calif..  $9700;  ship  120 
days;  67,000  lbs.;  f.o  b.  Berkeley; 
terms  net.  No  equalization  offered. 
Item  No.  4 
Brown  Shipbuilding  Co..  Houston. 
Texas.  $1596;  ship  210  and  365  days; 
1891  lbs. ;  f.o.b.  Houston ;  terms  n«t 
No  equalization  offered. 


3/18/47 

Dragline  Excavator  and   Bucket 

Bids  Wanted 

SHOSHONE  PROJECT,  Wyoming. 
—Until  March  28,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Inv.  D-10,235-A  for  dragline  excava- 
tor and  bucket,  f.o.b.  shipping  point 
and/or  Powell,  Wyo. 

Specifications  obtainable  from  the 
above  office. 


3/18/47  43 

Tractor  Rental 

Low  and  Only  Bidder 

SAN  JOAQUIN  and  STANISLAUS 
COUUTIES,  Calif.— Hass  Iron  Works. 
Route  1,  Box  311.  Modesto,  Calif.,  at 
$1.75  per  hour,  $10  per  day,  $40  per 
week,  submitted  only  bid  March  13  to 
the  State  Division  of  Highways,  1200 
N.  Center  St.  Stockton  9,  Calif.,  for 
rental  of  one  garden  tractor,  manual- 
steer,  with  cleated  steel  wheels  and 
powered  by  gasoline  engine  of  ap- 
proximately 2%-hp.,  for  use  in  San 
Joaquin  and  Stanislaus  Counties  for 
approximately  two  to  three  weeks. 
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3/18/47 

Sale  of    Equipment 

REDDING.  Calif..  Shasta  Co.— Un- 
til March  24.  3  P.  M..  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, F.  F.  Green,  superintendent  of 
equipment,  1042  Center  St..  Redding, 
Calif.,  for  sale  of  the  following  equip- 
ment: 

Bench  vice — Reed  No.  204.  swivel 
base,  4-in.  Jaw. 

CHC  96— Pump  unit.  Trahem  3-ln. 
rotary,  shop  made,  with  clutch ;  driv- 
en by  16-hp.  LeRol  engine;  mounted 
on  steel  skids  for  oil  use. 

CHC  113 — Pump  unit.  Trahem  S-in. 
rotary ;  driven  by  15-hp.  LeRoi  Model 
2C  engine,  for  oil  use. 

CHC  6803— Truck.  1938  Model  V8 
Ford.   H-ton  express. 

CHC  7803 — Automobile.  Pontiac  Spe- 
cial  1940  4-door  sedan,  6  cylinders. 

CHC  7718— Truck,  International  8- 
vard  power  dump,  cab  guards,  1940 
Model  DR  50-298,  with  hydraulic 
hoist,  dual   rear  tires. 

Miscellaneous  A.  C.  Model  KO  trac- 
tor parts  to  value  of  $160.74. 

Miscellaneous  A.  C.  Model  SO  trac- 
tor parts  to  value  of  $210.75. 

MIscellaneniiR  parts  for  Austin 
Mammoth  Jr.  grader  to  value  of 
$46.50. 

Miscellaneous  parts  for  A.  C.  Model 


3/18/47 

Steel  Aoeerdlon   Door 
Co. — The  following  stibmltted  bids  to  I  Contract  Awsrded 
the  Bute   Purchasing  Agent   Sacra-       SHOSHONE  PROJECT, 
manto.  Calif.,  for  miscsllanaous  sup-  '  — George  T.  Gerhardt  Co., 


42  Speed  Patrol  grader  to  value  of 
$50.44. 

liliscellaneous  parts  f or  McCormlok- 
Deerlng  Model  10-20  tractor  to  v&lua 
of  $61.21. 

Miscellaneous  parts  for  McCormlok- 
Deerlng  Model  1-30  tractor  to  valua 
of  $131.98. 


SUB-CONTRACr 
INFORMATION 


3/17/47  •     44 

Oil-Burning  Equipment 
Low  and  Only  Bidders 

LONG  BEACH,  Calif.,  Los  Angeles 
Co.— Service  Heat  &  Power  Co.,^636 
2l8t  St.  Oakland,  Calif.,  at  $1993,  J\ib- 
mltted  low  bid  to  the  Federal  Worlu 
Agency,  Public  Buildings  Administra- 
tion, office  of  the  district  engineer, 
838  U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif.,  for  furnishing  and  in- 
stalling new  oil-burning  equipment  at 
the  U.  S.  Post  Office  Bldg..  Long 
Beach,  Calif. 

Other  bidders  March  12  were: 

Ray  Burner  Sales  &  Service  Co., 
Oakland,  Calif..  $2486. 

Automatic  Burner  Co.,  Los  Angeles, 
Calif.,  $2745. 

English  &  Lauer,  Inc.,  Los  Angelea, 
Calif.,  $2830.25. 
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3/18/47 

Hand  Rail   Repairs 

Low  and  Only  Bidder 

LOS  ANGELES,  Calif.,  Los  Angeles 
Co.  —  Westinghouse  Electric  Corp., 
Elevator  Division,  110  Sutter  St,  San 
Francisco,  Calif.,  at  $710,  submitted 
low  and  only  bid  to  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer, 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco,  Calif.,  for  repairs  to  hand 
rails  on  escalator  at  the  U.  S.  Post 
Office  and  Courthouse  at  Los  An- 
geles, Calif. 


3/18/47  •     44 

New  Door   Hanger 
Low  and  Only  Bidders 

LONG  BEACH,  Calif.,  Los  Angeles 
Co. — The  Long  Beach  Elevator  Co., 
208  Farmers  &  Merchants  Bank  Bldg., 
Long  Beach,  Calif.  ,at  $650,  submitted 
low  bid  to  the  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco. Calif.,  for  furnishing  and  In- 
stalling new  door  hanger  on  pas- 
senger elevator  No.  2,  U.  S.  Post 
Office,  Long  Beach,  Calif  . 

Otis  Elevator  Co.,  San  Francisco, 
Calif.  a,t  $845,  submitted  only  other 
bid  March   12. 


3/18/47  •     44 

Transport  Quonset   Bulldlngi— Low 
Only    Bidders— Bids    Held    Undar 
Advisement  for  One  Month 
NAPA,  Calif.,  Napa  Co.— The  Blgge 
Drayage  Co.,  24th  and  Campbell  Sts., 
Oakland.     Calif.,    at    $575,    submitted 
low  bid  to  the  Board  of  Trustees  of 
Napa    Union    High    School    District 
H.  M.   McPherson,  superintendent  of 
schools;      Frank      Morecraft,     clerk, 
board  room,  Napa,  Calif.,  for  trans- 
portation  of  quonset   buildings  from 
Camp  Shoemaker  to  the  Napa  Junior 
College. 
Other  bidders  March  11  were: 
Rutherford    &    Skoubye,    Oakland, 
Calif.,  $997. 
Schumaker-Evans.  $1000. 


3/18/47  •     44 

Spillway  Gate    (Furnish   and   Install) 
Bid    Opening    Date   Extended    From 


Just  Received 

LONS  JOISTS 

Up  to  28  ft. 

plywooFpanels 


•     ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 


1994  OAKDALE  AVE. 

Comer  Raakiii  Str*«f 

ATwoter  4180 
JEFFERSON'S 

GREATER  CITY 
LUMBER  CO. 


4S 


Wyoming. 
Inc..  lOio 


ELECTRICAL  COMMUNICATIORS 

Telephone  and  Signal  Engineer* 

Manual  and  Dial  Telephone  Syttemt 

Designers  of  Remote  Control  Equipment 


^ 


Service    and  Inttallations 
We  Will  Sub-Contract  With  Electrical  Controcters 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


TUESDAY.  MARCH  18.  1947 


DAILY     PACIFIC     BUILDER 


PAGEl 


March  13  to  March  24 
SAN  BERNARDINO  CO.,  Calif.— 
Until  Afarch  24,  2  P.  M.,  lump  sum 
bids  will  be  received  by  the  War  De- 
9  partment.  Corps  of  Engineers,  office 
of  the  district  engineer,  751  S.  Pig- 
ueroa  St.,  L«s  Angeles,  Calif.,  for 
furnishing  and  Installing  one  60x25-ft. 
talnter  (radial  type)  spillway  gate, 
hoisting  equipment  and  appurtenant 
equipment  to  be  installed  on  exist- 
ing structures  in  which  required  an- 
chor bolts,  trunnion  seats,  beam  sup- 
ports and  conduit  and  electrical 
equipment  are  provided.  The  work  is 
located  on  Lytle  Creek  channel,  ap- 
proximately 500  feet  north  of  Foot- 
hill Blvd.  bridge,  San  Bernardino 
County;   Serial  47-23. 


Granted 

BUILDING  PERMITS 


SAN    FRANCISCO 


MARCH   17,   1M 
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3/18/47 

Partition,  Etc. 

Low  and  Only  Bidder 

SEATTLE.  Wash.— The  Lldral  Con- 
struction Co.,  Securities  Bldg.,  Se- 
attle, Wash.,  at  |2332,  submitted  low 
and  only  bid  March  17  to  the  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration, office  of  the  district  en- 
gineer, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco.  Calif.,  for  new  parti- 
tions, etc.,  at  the  Federal  Office  Bldg., 
Room  125,  Seattle,  Wash. 


44 


3/18/47 

Miscellaneous  Repairs 
Low  Bidder 

AUBURN,  Calif..  Placer  Co.— Nick 
Hemmlnga.  627  38th  Ave.,  San  Fran- 
cisco. Calif.,  at  $325,  submitted  low 
bid  March  12  to  the  custodian  of  the 
building  for  miscellaneous  repairs  at 
the  U.  S.  Post  Office  Bldg.,  Auburn, 
Calif. 


BUILDINGS  (2-story,  frame  (3),|18.- 
Wienhotz,  234  Langton  St;  con- 
000  each;  S  Ine  Page  St  28.11^  and 
SS.llVa  E  Stelner  St;  E  line  Stelner 
St  69  S  Page  St;  owner,  George 
tractor,  not  selected. 

REMODEL  FLATS,  |2500;  1585  Post 
St ;  owner.  L  Duvemey,  164  Geary ; 
day  work. 

ALTER  FLATS.  |15.000;  1949-51-53 
Green  St;  owner  and  builder,  Geo 
H  Wilson,  premises. 

ROOF,  $6000;  1526  Wallace  St;  own- 
er, C  CUngan.  premises ;  contractor, 
Carrico  &  Gautler. 

BUILDING  (l-story.  frame),  $6000; 
E  Quinst  St  75  S  Quesada;  owner 
and  builder.  A  E  Consani,  1090  Que- 
sada St. 

BUILDINGS  (1-story,  frame  (2),  W 
47th  Ave  100  and  125  S  Quintara 
St;  owner  and  builder.  Marvel 
Home  Builders,  2015  29th  Ave. 

RADIO  TOWER  (prefabricated,  78 
ft.).  $1000;  901-905  Mission  St;  own- 
e-.  Chronicle  Publishing  Co,,  prem; 
contractor,  not  selected. 

BUILDING  (1-story,  frame).  $9400; 
E  12th  Ave  100  S  Moraga;  owner 
and  contractor.  Heyman  Homes, 
5150  Geary  St. 


FACTORY,  randy.  $30,800;  1829  San 
Pablo;  owner.  Vincent  Sconza;  con- 
tractor, W  Vernon  Bernard,  5815 
Leona  St.  Oakland. 

ADDN,  $4000;  1910  Virginia  Street; 
owner.  G  H  Aylworth,  prem;  con- 
tractor, W  B  Rodman,  1765  Oxford. 

DWELLING,  4  room,  $10,800:  119« 
Keeier;  o^^'ner,  Lloyd  Abbott,  18i2 
Alcati-az:  contractor,  C  Isackson, 
1395   Rose    St. 


Quintara.  W  A  Sellman  to  G  E 
Carlson  Co March  12.  1047 

1947—3526-30-34    30th    AVE. 

David  E  Burke  to  whom  it  may 
concern Manq^  14,  1047 

March  15,  1947— N  TARAVAL  82-6 
44th  Ave.  Harlow  Hanson  to  O 
E  Carlson ^arch  14,  1»47 


SANTA  CLARA  COUNTY 


OAKLAND 


(Ck)ntinned  in  Second  Section) 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


GREENHOUSE.  1 -story  frame.  $675; 
N  Mangles,  100  W  Detroit;  owner 
and  builder.  F  N  Chlsholni,  605 
Federal   Office  Bldg. 

DWELLINGS  (1-story),  (2)  $6500  ea; 
W  Vienna  225  &  2S0  N  Aval  on ; 
ownfr  and  builder.  Frank  J  O'Neill 
160   Kenwood   Way. 

2-story  Frame  FLATS  &  OFFICE, 
1-family.  $8000,  W  San  Bruno  182 
S  Ordway ;  owner  and  builder.  Geo 
P  Belcher.  3330  San  Bruno. 

ALTER  APTS:.  (2)  «30OO  each;  2215 
A  2213  Van  Ness  Ave;  owner  and 
builder,  Harry  Odabashian.  1862 
San  Jose  Ave. 

DWELLING,  l-story  frame.  $6000; 
E  Elvira  225  N-  Thorton ;  owner, 
Emil  Cook.  552  Goettlngen ;  build- 
er.   United    Const   Co,   5853MiBslon. 

ALTER  FLAT.  $1(M)0;  566  25th  Ave; 
owner,  F  Kramer,  prom ;  builder, 
not  let. 

ERECT  l-storv  irame  bldgs,  (14) 
$6600  each ;  E  45th  Ave  150.  175.  200, 
225,  250.  275,  S  Morapa ;  E  45th 
Ave  93.  118,  143,  1S8,  193.  218,  243. 
and  268  N  Noriega;  owner  and 
builder.  R  F  GalU.  S77  West  Portal 
Ave. 

AI,TER  HOTEL,  $2000;  1117  Geary 
St ;  owner.  J  Hauber,  prem ;  build- 
er, day  work 

ALTKR  STORAGE.  $1750;  68  Haiglit 
St ;  owner,  Howard's  Moving  & 
Storage  Co,  prem :  builder,  E  K 
Const  Co,  309  Valencia. 

ALTER  FIJVTS,  $1000;  2823  Pine: 
owner  and  builder,  Martin  Barb, 
prem. 

l-story  Frame  DWELLING,  $7500; 
8  Garfield  100  E  Arch;  owner  and 
builder.  E  Vlgnatl  &  F  Frank,  4045 
MIsnIon. 

ALTER  STORE,  $1600;  2439  Suffer 
SI ;  owner.  Mr  Weiss.  290-30th  Ave : 
builder.  Cooper  Roofing  Co,  387  21st 
Ave. 

ALTKR  GARAGE,  $9.'«)  858  I-ariflc 
Ave :  owner,  Ed  Podesta,  prem ; 
builder,  Capitol  Co.  No  1  Pov.ell. 

ALTER  OFFICE  Bldg,  $950;  417 
Market  St;  owner.  P  T  A  T  Co;  140 
New  Montgomery  builder,  N  H 
SJoberg  A  Son,  Oakland. 

ALTER  STORES  A  FLATS,  $2000; 
2161  Filbert  St;  owner.  Frank  Pa- 
tane.  prem;  builder,  Anderson  A 
Al<er.   1618  38th  Ave. 

ERECT  ELECTRIC  Sign.  $500;  826 
Market  St;  owner.  Williams  Bros 
Cutlery,  prem;  builder,  Elec  Prod 
Corp,  910  Harrison. 

l-9torv  Frame  TIRE  SHOP.  $6000; 
NW  Mission  76.6  SW  TIngley;  own- 
er, Romeo  Comisa.  230  Justin  Dr : 
builder,  Wellnltz  A  DeNardl.  314 
eth    St. 

l-story  frame  DWfeLLING.  $8000;  S 
W  cor  Orlxaba  A  Garfield :  owner 
and  builder,  E  Vlgnatl  A  F  Frank 
4645  Mission. 

ALTER  FLATS.  $1200;  146  San  Car- 
los Ave ;  owner.  Earl  Coble,  prem  ; 
builder.    B    F    Dean.    3515    MI.Msion. 

ALTER  OFFICE.  $300.0.10:  966  Mis- 
sion; owner.  Henr>'  Bloomfleld.  «t 
nl,  TWA  Building  builder,  Bar- 
rott  A  Hilp.  91?  Harrison;  arch, 
J  H  Devltt,  580  Market  Street.  I 


DWELLING,  l-story  5-room.  $6750; 
2216  89th  Ave:  owner  and  builder, 
C  Edeling,  2234  89th  Ave. 

ALTER  and  addn.  $3500;  1712  Atlan- 
tic St ;  owner  and  builder.  Thomas 
Jefferson.  401  Willow  St ;  plana  by 
Irwin  Johnson.  449  MacArthur  Blvd 
West. 

DWELLING,    l-story    6- room,    $920 ">; 
20  Mursh  Place;  owner  and   build- 
er, Ralph  E  Norris.  3833  Piedmont 
Ave;   plans  by   Reynolds  &   Cham- 
berlain. 3833  Piedmont  Ave. 

ALTER  iwcllirg.  52000:  1216-18  84th 
Ave;  owner,  N  Camara.  1218  84th 
Ave;  contractoi,  Joe  A  Duprei 
1616  12tji  St. 

DWELLING,  l-story  5-room.  $3000, 
3145  Mlddleton  St;  owner  and  con- 
tractor, Robt  K  Smith.  5851  Ro- 
many   Road. 

ALTER.  $17(50;  1019-21  36th  Street; 
owner  and  contractor,  Booker  W^ 
Tottv,   «91    Campbell    St. 

DWELLING,  2-story  6-room,  »12,800 ; 
SO  Gravatt  Dr;  owner.  Mr  Van 
Relmer,  2S03  College  Ave,  Berke- 
ley; contractor,  Tohn  E  Branagh, 
105  Sheridan  Ave,  Piedmont. 

DWT:r.L.TNG,  l-story  6-room,  $9000, 
2SC8  Alida  St:  owner.  E  Campbell 
?066  California  St.  contractor,  A 
R   l<aphan-   &  Sen,  4144  Coolldge. 

DWELLING,  l-8tor>-  5- room.  $900  V 
l-story  garage,  $5()b:  733  Alvarado  • 
owner.  A  G  Hopp.  562  Walla  Vista; 
contractor,  A  R  Lapliam  and  Son. 
4144   Coolldffe    Ave. 

ADDN  to  store.  $30(0:  5907  Grove; 
owner  and  builder.  B  Kamian.  5901 
Grove   St. 

ALTER  dwellinR,  .'512.50;  ."iOeC-.M  Fair- 
fax Av;  owner  and  contractor,*Eu- 
gene   H*eb.   50f)2  Fairfax   Ave. 

APTS.  2-Ptory  16-room,  $16,000,  p,i- 
ragr,  $850;  1425-27-29-31  65th  Ave. 
owner  and  builder.  Edw  F  Grady, 
3410  Suter  St. 

DWELLING,  l-story  .Vnjom.  5.5600: 
IfMlO  Phaw  St:  owner,  L  J  F'arrott. 
1929  26th  Ave:  contractor,  Millard 
A    G<  lie,   0131    Outlook    Ave. 

SAN    FRANCISCO 


DWELLINGS,  two,  $5000  each ;  Ix)t.s 
C  and  D.  2995  Mlddlefiuid  Rd ;  own- 
er and  builder.  R  Layne,  882  Coi- 
lepe  Ave,  Menio  Paik. 

DWELLING.  $6000;  Lot  17  Rosewood 
Park;  owner  and  builder.  J  Mag?i. 
Vine  St.  San  Joije. 

DWEU.ING.  $6000:  S  1st  St.  Camp- 
bell. Hvde  Park;  owner  and  build- 
er. Pierce  *  Kuykendall,  P  O  Box 
76.  Campbell. 

DWELLING,  $.^000;  Monte  Vista  off 
Crescent  Drive;  owner  and  build- 
er. R  J  Evans.  Route  1.  Box  31'. 
Walnut,  Saratoga. 

OFFICE  and  warehouse,  $11,000;  1578 
S  7th  St.  San  Jose ;  owner.  Thaler 
Pipe  &  Supply  Co,  prc-m ;  contrac- 
tor. Austin  Comjiany. 

DVITCLI^ING,  $4000;  Lot  101.  Elva 
St,  Saratoga :  owner  and  builder,  G 
Drinkwater,  Mtn  View  Road.  Mtn 
View. 


Liens  Hied 


DALY  CITY 


DWELLINGS,  four  5-room.  $5000  ea  • 
Ix)t«  7,  22,  40  BIk  7,  Lot  19  BIk  13, 
Vista    Grande    Tract,     owner    and 
builder,    Sterling    Building    Co,    235 
Arch  St,  San  Francisco. 

DWELLING.  /  room  2  apt.  $8000; 
Lot  8  BIk  7,  Vista  Grande  Tract, 
owner  and  builder.  Sterling  Bldg 
Co.  235  Arch  St.  Sun   Francisco. 

DWELLINGS,  ,'lve  5-room,  $5000  ea 
Ftn    Lot   28,    BIk    3,    Tract    School- 
house  Extension.    Loretz  &  Sulln 
1P64  Alemany  Blvd,  San  Franrlsco . 
plans  by  W  B  Merryman,  614   San 
Mateo  Avenue 

DWELLINGS.  8  6-room,  $5000  each : 
Ptn  Lots  22  and  23  BIk  3  School- 
house  Extension.  Loretz  A  Sulln 
1964  Alemany  Blvd,  San  Francisco : 
plans  by  W  B  Merr>man.  614  S-xr 
Mateo  Avenue. 


Completion  Notices 


ALAMEDA  COUNTY 


ALTER  dwelling.  $4000;  4263  22iid 
St ;  owner.  Mr  .ano  Mrs  J  Lopez 
prem ;  contractor.  H  T  Cromwell, 
1407  Funhton   Ave. 

GARAGE  and  offlceb.  2-fitory  Cla.s-^ 
C,  $7.5,000:  SW  Cor  Evans  Ave  and 
Quint;  owner,  Lowrle  Paving  Co; 
contractor,  I/ouis  C  Dunn  Co,  799 
Monadnock  Bldg:  architect,  A  F 
Roller,   Crocker   Bank    Bldg. 

DWELLING,  1- story  frame,  $8000: 
W  22nd  Ave  200  N  Quintara:  owner 
and  hu.lder,  Burke  Constr  Co,  25fl> 
16th   Ave. 

ALTER  store,  $4000;  968  Market  St; 
owner.  Kenny  Bruce  Store,  Inc.  988 
Market  St :  contractor.  Adam  Arras 
A  Son.   116  New   Montgomery. 

ALTER  fffices  and  stores.  $3500;  145 
Momgomery  St;  owner.  Alice  Nans- 
bro:  cotractor.  R  S  Sliverberg.  753 
Larch   !^t. 

SIGN,  steel,  $3000:  SE  Cor  2nd  ar.J 
Harrl.son,  ow.ier  Flelshhacker  Pa- 
per Box  Co,  premises;  contractor, 
Westco  Steel   Fab,   Inc.   Oakland. 

ALTER  dwelling,  $1500;  275  Santn 
Rosa  Ave :  owner,  Jle  Slaman,  27C 
Santa    Ro.ia  Ave 

BERKELEY 


DWELLING,  4-rm,  $7700:  777  Crag- 
inont:  owner,  Fred  Amot,  2411  Ce- 
dar St;  contractor,  B  M  Sorensen. 
1907    P.irker. 

DWELLING.  6-room.  $9120;  543  Oriz- 

zly    Peak :    ownfT.    John    Baylord. 

c/o   eBar   Motors;    contractor.   Wm 

^lackfield.   86   Arlington :   architect 

*^aul  Hrtminarbetg.  2  Nonfood  Avp 

DWELLING.  4-rm.  $6160.  2815  Matt- 
howF  :  owner.  H  K  Kirk  ;  contractor, 
W  D  Gnry.  325  S  25th  St.  Richmond. 

ALTER  $30fO:   1480  University  Ave. 
owner,  H  Driver,  prem;  contractor, 
L   Dillon.    5212    San    Pablo    Ave. 

DWELLING.  4-room.  $5500;  1328  Cor- 
nell ;  fwner  and  builder,  H  E  Phin 
nev.   1307  Cornell 

DWELLING.  5-room.  $6000;  2615  Cal 
Ifomla:  ownoi  and  builder,  Church 
of  Christ,  premiss*. 


Recorded  Accepted 

March  17.  1947— Lots  15  to  24.  Inclu- 
sive. Tract  723,  Alameda  County 
(10   dwellings).   Philip  F  Heraty, 

Inc,  to  whom  it  may  concern 

„       •■ March  13,  1947 

March  1,  1947— Ptn  Lots  15  and  16, 
Block  C.  Map  Damon's  West  End 
Tract,  Alameda.  William  B  and 
Helen  M  Baker  to  Baron  A  Hart- 

'«y March  12  ,1947 

March  17.  1947— Lot  2515,  Map  Pied- 
mont Pines  sheet  No  3,  Oakland. 
Leonard  Pruskl  to  John  M  Barnes 

March  14,  1947 

March  17.  1947— Lots  1  and  2.  Block 
3.  Map  Barker  Tract,  Berkeley. 
Henry    M    Takahashl    to    Fred    C 

Von  Guenthner March  11.  1947 

March  15.  1947— Dana  St  and  All- 
ston  Way.  Berkeley.  Glee  Club 
Alumni    and     Big    C    Society    to 

John  Branagh March  10,  1947 

March  14,  1947— Lot  2.  Tract  764, 
Oakland.  George  W   Lewis   Jr  to 

O  W  Johnson March  8,  1947 

March  14,  1947— Lots  22  and  23. 
Block  B,  Townslte  of  Montclalr. 
Oakland.  Frank  D  and  Helen  W 

Magennis   to   Stolte,    Inc „.. 

March    14,   1947 

March  14.  1947— Lot  10,  Block  H, 
Map  Tract  708,  Eden  Township, 
Alameda  County.  Richard  J  An- 
drews to  Stanley  M  Davis 

March  6,   1947 

March  14  .1947—4508  Fair  Ave.  Oak- 
land 2.  Thomas  A  Sullivan  to 
George  Warn  A  Sons  March  14.  1947 
March  17,  1947  —  680  Hegenberger 
Rd.  Oakland.  Shasta  Pump  Co  to 
Eider  &  Owens  March  15.  1947 


SAN   MATEO  COUNTY 

Recorded  Amount 

March  l3,  J946— LOTS  39  and  40, 
BIk  8,  San  Bruno  Park.  4th  Addn. 
Gflorge  Colan  (dec)  Estate  of  by 
Adm  vs  Virgil  J  Worthlngton, 
et  al $280.00 

March  12.  1947- LOTS  1  and  2  Sub 
No  2.  Redwood  City.  R  B  Brown- 
lee  va  Floyd  C  Shank $2,048.00 

March  14.  1947— PTN  BLK  2,  West- 
em  Addn.  San  Mateo.  Conway 
A  Culllgan  vs  J  Foley  $18,300.38 

March  13.  1947— PTN  LOT  19  BLK 
6.  Menlo  Heights.  Geo  Colan  dba 
Colan  Heating  A  Sheet  Metal  Co 
by  Adm  vs  Martin  P  O'Donnell 
and   Coast   Bldg  Co $200 

March  13,  194C— PTN  LOTS  20  and 
21  BIk  6.  Menlo  Heights.  George 
Colan  (dec)  Est  of  by  Adm  vs 
Jack  Elderton,  et  al $200 

March  13.  1947— PTN  LOTS  22  and 
23  BIk  6,  Menlo  Heights.  George 
Colan  vs  Lyie  G  Mann,  et  al $2«K) 

March  IS,  1047— PTN  LOTS  24  and 
25  BIk  6.  Menlo  Heights.  George 
Colan  vs  John  E  Newman,  et  al 
$200 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

March    12,   1047- PTN   LOT   9,   Plat 

of    Subdiv    of    Southern    ptn    of 

Rancho    Canada   Del    Hambre    Y 

Los  Bolsas,  near  I^afayette.    M  A 

5  Tile  Co,  Inc  vs  Joseph  Schiiltz- 
ler,  et  al  $746.05 

March  12,  1947— LOT  4  BIk  8.  Wal- 
nut Creek  Heights,  Walnut  Creek. 
Walnut  Creek  Building  Materials 
Co  vs  MUt  Brown,  et  al $307.S1 

March  13,  1947—2571  SAN  PABLO 
Ave,  San  F^blo.    Anthony.  Miller 

6  Claytor  vs  Clyde  P  Nichols  ..$2C0 
March    16,    1947— LOT    1    Block    T, 

Broadway    Addition,    San    Pablo. 
Richmond    Plumbing    i    Heati.ng 

Co  vs  M  C  Jewett,  et  al $453.25 

March  14,  1947— LOTS  17  and  18, 
BIk  24.  Richmond  .Annex.  Rich- 
mond. Oliver  de  Sllva  vs  Leon 
O  Smith,  et  al  $34654 


March  14.  1947— LOT  6  BIXDCK  2, 
RedAood    Villa    Park.     R    Strait 

to  Antonio  lingnetti.  et  al $487.14 

March  14.  1947  LOCATION  omit- 
ted    George  V   Bank    to  Antonio 

Brignettl,  et  al  „  _ 

March  14.  1947— LOTS  18,  10  and 
ptn  Lot  2U  Block  A,  Oak  Villa 
Homestead,  Redsvuud  City.  Al- 
bert L  Palmtag  to  whom  It  may 

concern    

March  14,  1947— LOTS  6  and  12  JBIk 
2.  Redwood  Villa  Park.  Redwood 
Plumbing   Co,    Inc    to    whom    It 

may    loncern $1,023.90 

March  14,  1947— LOTS  6  and  12  BIk 
2,  Redwood  Villa  I-ark.  J  F  Ding- 
man  to  whom  It  may  concern 

ALAMEDA  COUNTY 

Recorded  Amount 
March  14.  1947— Lot  560,  Map  Mont- 
Clalr  Highlands  Extension,  Oak- 
land. Lincoln  Lumber  Co  to  J 
Paul  Sullins,  A  Boyd  and  Helen 
B   Markle  $614.12 


Non-Responsibility 


ALAMEDA  COUNTY 


March  17,  1947—108-110-112  Grand 
Ave.  Oakland.  F  L  Ditzler,  J  A 
Campbell,  N  P  Dunne,  Charles  C 
McLeod,  George  G  Block,  Edith  R 
Griffiths,  John  Paul  Jones  and 
Ceclle  M  Lang  as  to  improve- 
ments on  property. 

SAN    FRANCISCO 

March  14,  1947—168  SUTTER  ST. 
( hn    Brlckcll    Co  as    to    Improve-  ^ 

ments   on   property.  <' 


Building  Contracts 


Release  of  Liens 


SAN   MATEO  COUNTY 

AT  or  Near  BAYSHORE.    Vertculnr 

roadway. 
Owner — Southern  Pacific  Company. 
Contractor— Charles    I..    Harney,    57J 

Berry  St.   San  Francisco. 
Filed,  March   13.  1947.    Datfd,   

Monthly   payments  of 75'; 

Upon  completion   ....: , M% 

TOTAL  COST.    $ 

Bond,  $11,493.  SureUes.  U  S  Guar- 
antce  Co.  Limit,  30  days.  Plans  ai>d 
specifications  filed. 


Plumbing  Permits 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

March  14.  1047— LOT  7  and  Ptn  Lot 
8  BIk  26,  town  of  Antioch.  Flem- 
mlnir  A  Rogers,  $456.50;  Antioch 
Electric  Co.  $2,068.90.  to  Henry  L 
Howse.  et  al  (two  releases).. 
March  14,  1947— LOT  6  BIk  5.  Ken- 
sington Park,  near  El  Cerrito 
Lincoln    Lumber    Co    to   Ruth    I 

Ellis,  et  al   $64.86 

March  14,  1947— LOT  121,  Sans  Cra- 
Inte,  Unit  No  2.  near  Walnut  Ck. 
The  Rlgney  Tile  Co  to  Andrew 
Shahwan.  et  al  $129.00 


OAKLAND 


SAN  MATEO  COUNTY 


Recorded 


Amount 


2440  B  2l8t  St;  owner,  R  Hunter; 
plumber,  O  Hanson ;  4  plumbing  fix- 
tures; 4  gas  openings;  20  water  con- 
nections. 

8014  MacArthur;  owner.  Lavag- 
nuno:  plumber,  O  Hanson;  1  plumb- 
Ine  fixture;  'i   water  connections. 

6423  B  14th  &t;  owner.  A  Chan- 
man;  i)lumber,  H  Taylor;  6  plumb- 
ing fl.Htures;  4  gas  openings.  20 
water    connections. 

7631  Sun  l.«andro.  owner.  M  Mc- 
Clure :  plumber.  J  Edward.] ;  7  plumb- 
ing fixtures;  4  gas  openings;  12 
water  connections 

3021  22iid  Ave;  owner,  M  Jouquln ; 
plumber,  J  ZImmerelll;  7  plumbing 
fixtures;  3  gas  openings;  16  water 
onnectlons. 

8114  Sunklst;  owner.  Marquis; 
plumber.    J    ZImmerelll;    5    plumbing 


SAN    FRANCISCO 


Recorded  Accepted 

March  i5,  1947— B  45th  AVE  200  N 


PONDEROSA  PINE 


INTERIOR 


TRIM 


Western  Pine 

SIPPLT   COMPHMY 

1  201    HARRISON    STRUT 

SAN     FRANCISCO.     1 

TtfepkoM  UN4«rlilll  1414 


HEAVY  EQUIPMENT 

FOR  ROADBUILDING.  MINING 
EXCAVATING.  CONTRACTING.  LOGGING 

...AUCTION  TODAY... 

Tuesday,  MARCH    18th 

AT  THE  YARD  OF  HYMAN  MICHAELS  CO.. 

2200  JERROLD  AVE..  SAN  FRANCISCO.  CALIF. 

$  —  One  Half  Millldn  Dollar  Inventory  ^  $ 

It  will  pay  you  to  travel  miles  lo  attend  thi*  money-savinq.  sale  of  hlqh 
qrade   equipment,    truclis,    and    NEW    parts.     Save    the    date.     Plan    to 
attend.    Mostly  reconditioned,  many  NEW  equipment  items. 

Partial  List  of  Offerings: 

Gradina  Equipment:  Tractors,  Scrapers.  Bulldozers.  Motor  Grader, 
Sfieepsfoot  Tampers,  Road  Rollers,  Portable  Air  Compressors,  Tourna- 
pulls,  Rocit  Waqons,  Cedar  Rapids  Portable  CrusKInq  Plant,  Draglines, 
Draqline  and  ClamsHell  Buckets,  new  corruqated  Culvert. 
Paving  Equipment:  34E  Rex  dual  drum  Paver,  Lewis  Subqrader,  Blew 
Knox  Concrete  Finisher,  Jaeger  Bituminoui  Paver,  Barber-Greene  Aggre- 
gate Dryer,  Pavement  Breakers,  Garbro  Concrete  Hoppers,  Concrete 
Mixers,  Jaeqor  Truck  Mixer  4  yj..  Road  Forms,  etc.,  etc. 
Mining  Machinery  end  Equipment:  Ball  Millv  Tuba  Mills.  Flotation  Colls, 
Vibrating  Screens,  Trommels,  Rork  Drills,  Wagon  Drills,  Diesel  Power 
Plants.  Jaeqer  Pumps,  Rock  Crushers,  Hoists  and  Winches,  Blowers, 
Classifiers,  Jigs,  Thickeners,  etc.,  etc. 

Machine  Shop  Toeli — Mite.  Tool*:  Milling  Machines.  Hobbing  Machine, 
Hydraulic  Press,  Electric  and  Chain  Hoists.  Electric  Drills,  Lift  Truclis.' 
Grinder,  Power  Hammer,  New  Steel  Cable.  Manila  Rope. 
Trucks  and  Trailers:  200  h.  p.  Diesel  Tractor  8,  25ton  Lowbed.  5  yd. 
Dump  Trucks,  GMC  2*/2  T.  6  x  6  Cargoes,  Pole  Trailers,  Van  Trailers, 
New  Studebaker  7*/j  T.,  10- Wheeler,  White  6  Ton  6  x  6  Logging  Trucks, 
GMC  and  Chevrolet  Water  Wagons,  16  yd  Heil  dump  semi-trailer,  etc. 
New  Parfs  for  Le  Tourneaus,  Cats,  Wooldridge  Units  and  T.  D.  Interna- 
tional Motors.  Northwest  and  Bucyrus  Erie  Shovels,  etc.,  etc. 

FRED  NEWIURG.  Auctioneer 
Pm-  htrHfr  liif.raaf<..:  Pb.  (S.  P.)  MIttl..  3411  •  MArii.t  047f 
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fixture:   8  ga»   openings;   14   water 
connections. 

6220  ClaremoQt  Ave;  owner,  Mc 
Barmell;  plumber.  Mr  Mlollni;  1 
plumbing  fixture;  2  water  conne- 
ctions. 

2749  Chelsea;  owner,  M  Brass; 
plumber,  Finxel;  5  plumbing  fix- 
tures; 3  gaa  openings;  11  water  con- 
nections. 


plumber,   Service   Heat   A   Power;   1 
gas  outlet. 

1410  K  14th  St;  owner,  Paul  Nord- 
strom; plumber,  B  Ralmondl;  2  fix- 
tures; water  water  connections. 

1016  S7th  St;  owner,  F  Peres; 
plumber,  B  Ralmondl;  S  fixtures;  9 
water  connections ;  4  gas  outlets. 

Permanente      Hospital,      Broadway 

and  llacArthur;  owner,  H  J  Kaiser; 

7516    Hillside;    owner,    J    praxier;  I P'"'"''*^' ^°"^" ••"**""*•  ^0  water 

iimher    T  A  TTawin  ■  A  ,^i....,Ki..»  *i^  '    Connections, 


plumber,  J  A  Fazio;  4  plumbing  fix 
tures;  S  gaa  openings;  9  water  con- 
nections. 

N/W  cor  Hobart  A  Webster;  own- 
er,    ;  plumber,  J  Fazio;  3  plumb- 
ing fixtures;  2  gas  openings;  5  wa- 
ter connections 


;  owner,  Childress;  pltunb- 
er,  H  P  Sheridan;  4  fixtures;  4  water 
connections. 

;    owner,   Walker;   pliunb- 

er,  O  H  Hanson ;  6  fixtures ;  20  water 
connections;  4  gas  outlets. 

owner,   Walker;   plumb- 


1432  Blake ;  owner,  Krutson ;  dealer, 
Sevendermann ;  water  closet ;  wash 
basin ;  bath  tub ;  sink ;  wash  tub. 

2218  Grant;  owner,  K  D  Oliver; 
dealer,  Sevendermann  sink. 

1212  Carlotta;  owner,  C  C  Harris; 
dealer,  Sevendermann;  water  closet; 
waah  basin ;  bath  tub. 

1181  University;  owner,  H  Ablas; 
dealer,  Sevendermann;  water  closet; 
wash  basin ;  6  sinks ;  4  drains. 

1256  Garrison;  owne,  J  If  Walker; 
dealer  Al  Fererla ;  water  closet ;  wash 
basin ;  bath  tub ;  sink ;  wash  tub. 


,       vr»TMC»,        TTAUVCI    ;       yiUOXV 

er,  O  H  Hanson ;  5  fixtures ;  20  water 
connections;  4  gas  outlets. 


ture ;   2  water  connections. 

11006  San  L«andro  Blvd;  owner, 
Geo  Morris;  plumber,  J  Zammerelll; 
2  plumbing  fixtures;  2  water  con- 
nections. 

715  40th  St ;  owner,  Hugh  L.  Camll ; 


Classified  Advertising 


1—    MISCELLANEOUS 


Are  you  interested  In  well-trained 

qualified      men  7       SUPBRINTBND- 

ENT8,  ARCHITECTS,  BNOIKBBRS. 

DRAFTSMEN,   SURVEYORS.  BSTI- 

.  MATORS.     SALES     ENGINEERS. 

CONSTRUCTION      ACCOUNTANTS 

TIMEKEEPERS.    OFFICE    HELP. 

For  further  information  call 

E.   STEVENS,  OArfiekl  1617 

Teohnical  Positiona  Ageney 

BOOKKEEPING  SERVICE 
All  taxes,  payrolls  for  buslnaas  flrma, 
contractors  and  Individuals.    No  ac- 
count too  large  or  too  small.    SSCa- 
bright  4482.  (tf) 

2—     HELP  WANTED 


EXPERT  SUPT.  for  Housing  Proj- 
ect in  Peninsula  Area  wanted  Imme- 
diately. Salary  open.  Peply  Box  318 
c/o  Daily  Pacific  Builder  (3/24) 


3— POSITION  WANTED 


Lumber  and  Bldg.  Mtl.  SALES- 
MAN with  BOOKKEEPING  exp.  de- 
sires position  with  S.  F.  company  or 
retail  yard.  Available  Immediately 
6  yrs.*  exp.  Reply  Box  319.  c/o  Dallv 
Pacific  Builder.  (3/20) 

5—  FOR  RENT 


2600  Warring;  owner,  M  Lloyd; 
dealer,  W  H  Picard;  2  sinlis:  dish- 
washer. 

1145  Ji£onterey;  owner,  PetlUon; 
dealer,  Charles  Knights;  sink. 

2836  Sacramento  St;  owner,  Bady; 
dealer,  Charles  W  Knights;  2  water 
closets ;  2  wash  basins. 

2126  Hearst;  owner „.;  dealer, 

Charles    W    Knights;    wash    basin; 
sink. 

2421  Prospect;  owner,  Monte;  deal- 
er, Charles  W  Knights;  shower. 

1307  Grizzly  Peak;  owner.  J  Q 
Laughland;  dealer,  B  Raimondi;  wa- 
ter closet;  wash  basin;  bath  tub; 
sink;  wash  tub. 

2954  Shasta;  owner,  B  Berg;'  deal- 
er, C  W  Knights ;  water  closet ;  wash 
basin ;  bath  tub ;  sink ;  wash  tub. 

1950.  Addison;  owner.  F  A  Stead; 
dealer,  J  C  Llvingood;  water  closet; 
wash  basin. 

1353  Grizzly  Peak;  owner,  Isack- 
son ;  dealer,  Sevendermann ;  water 
closet;  wash  basin;  bath  tub;  sink; 
wash  tub. 

2851  Shasta ;  owner  N  Partah ;  deal- 
er Sevendermann ;  water  closet ;  wash 
basin ;  sink ;  bath  tub ;  wash  tub. 


Furnace  Permits 


OAKLAND 


44868  3409  Telegraph ;  owner,  Calif 
Appliance;  contractor,  Amer  Neon: 
cathode    on     ceiling. 

44869  8941  San  Leandro;  owner. 
Joseph  Bros;  contractor,  Oenerai 
Neon  Lite;  sign;   new  installation. 

44870  1901  Telegraph;  owner,  Vitt 
&  Co;  contractor,  Gen'l  Neon  Lite; 
new    installation. 


7420  Weld ;  owner,  Mancarelll ;  deal- 
er, Adam  J  Miller;  floor  furnace. 

3433  Stanley;  owner,  Johnston; 
dealer,  Adam  J  Miller;  floor  furnace. 

9804  Lawlor;  owner,  Taylor;  dealer, 
Adam  J  Miller;  floor  furnace. 

8545  Thermal;  owner.  Sand;  dealer, 
Adam  J  Miller;  floor  furnace. 

10550  Mark;  owner.  Holm;  dealer, 
R  A  Roeber;  floor  furnace. 

6411  Snake  Rd ;  owner.  Rust;  deal- 
er, R  A  Roeber ;  floor  furnace. 


Electrical  Permits 


Official  Proposals 

COUNTY    OF    SAN     MATEO 

STATE    OF   CALIFORNIA 
NOTICE   TO   CONTRACTORS 


»^M!P'^^  HANDLINO  EQUIP. 
^IfZ^^  CARRIERS.  BTAc2eR&. 
TRUCKS.    Pacific  Carriers.  Oakland 

COMPI^TELY  equipped  CAB- 
INET SHOP  in  Albany  Immediate 
occupsncy.  Repiy  Box  315,  c/o  Dally 
Pacific  Builder. (3/21/47» 

«—         FOR  SALE 


Corrugated  ALUMINUM  SHEETS 
19  gauge.  .036-ln.  46Hx06-ln  Alum- 
inum Products  Co..  3246  16th  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMZDIATE 
DELIVERY,  a  limited  quanUty  of 
VL^J^^'*  «orni«ated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 

Mr.  Crandall.  SUtter  8266. (tf) 

_.1^UMBER  -  BLDG.  MATERIAL: 
Fir  Dimension,  specified  length;  Fir 
Umbers  plank;  Fir.  beards;  klln-drled 
Common  Pine;  Shingles;  Insulation 
Board:  Plywood;  Yellow  Pine  hard- 
wood flooring:  Metal  Lath:  Pine  Sld- 
ng:  Sheet  Rock;  Oak  Floor;  DIMEN- 
SION FIR,  RANDOM  LENGTHS.  No 
3   COMMON   AND   BETTER,   $62.00.' 

Assoclsted  Contractors'  Servloe 
971  Sutter  St..  S.  F  9— PRospect  4500 

CALCULATOR,  practically  newi 
Model  D-8  Frlden.  »400.  C.  E.  Rand- 
lett.  2666  El  Camino  Real.  Redwood 
2i*>:^_ (8/20 » 


P.  A  H.  Crane.  150  Model,  ^^yi. 
McCaffery  bucket.  35- ft.  boom,  mo- 
bile :  good  tires :  ready  for  use.  Price. 
14.000.  George  Foml.  1379  62nd  Ave., 
Emeryville.  Calif.  Phone  OLymplc 
!!??:_ 8/19/47 

ALUMINUM  Roofing  8heeur28:in: 
*  »-".  WIS  per  sheet;  26-ln.  x  8-ft.. 
»3.15  per  sheet;  26-ln.  x  10-ln..  |3.85 
per  sheet.  Immediate  delivery 
GILLON  LUMBER  CO. 
Geary  Blvd.  at  4th  Ave.  SK  8615 
8/19/47 

PREFABRICATED  wood~friiH;^ 
corrugated  Iron  buildings.  11T>x405-ft 
K.D.  new.  Packed  in  31  crates  build- 
ing complete.  Has  no  side  walls;  »15,- 
000.  W.  E.  Scott.  2009  Shattuck  Ave.. 
Berkeley  4,  Calif.    Phone  THomwall 

°»" (8/aO) 

PLYWOOD" ■ 

%-lnch  and  \-lnch  plain  or  resin 
sealed  plywood  available  in  truck  or 
carload  lots.  State  amount  and  write 
for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and  Frultridge  Road 

Phone  Sacramento  6-6479 
?L?:J^°*  'M9_        Sacramento.  Cklif. 

LUMBKR  -  SOIL  PIFTC-  SHEET 
ROCK;  FIR,  all  Blzes,  specified 
lenpths;  PINE,  boaixls  kiln  dried: 
TIMBER,  any  length  and  dimension : 
MILL  WORK,  rail  ties.  mJllwork ; 
DOORS.  SHINGIJCS.  MOUIJ5INf}. 
SASH.  Wood  Lath,  MeUl  Lath. 
Rock  Lath.  Nails,  Planter  Board. 
PIvwood.   Oak   and    Pine  Flooring. 

Associated    General    Contractors' 

Servloe 

971  Sutter  St..  S.  F   9— PHnspect  4500 

4-|n.  CAST  IRON  PIPE,  Class  150 
Wrtter  Main.  Available  for  Imme- 
'llate  delivery.  Williams  A.  Co..  foot 
of  Wells  Ave.,  Palo  Alto;  phone  F^lo 
Alto  8168.  (1/14) 


Sealed    proposals   will    be   received 
at     the     office     of     the     Purchasing 
Agent,  County  of  San  Mateo,  In  the 
County  Court  House.  Redwood  City, 
California    imUl   10:00  A.    M.,   March 
21,  1947.  nt  which  time  they  will  be 
publicly  opened  and  read  in  the  of- 
fice   of    the    Purchasing    Agent,    for 
the  performance   In   accordance  wfth 
the    plans    and   specifications    there- 
for,   to    which    9p-:iclal     reference    in 
made,      of      the     CLELARING     AND 
GRUBBING    OPERATIONS    for   the 
realignment   of   County   Road  No  20. 
also  known  as  Canada  Road.  San  Ma- 
teo   County.    California,    as    follows: 
From    the    existing   Canada    Roud 
near    the    entrance    to    the    property 
known    as    Canada    Road    Park,    be- 
ing   approximately    2.5    miles    alonf^ 
said    road    in    a    generally    northerly 
direction     from     Woodside,     Califor- 
nia; thence  in  a  generally  northerly 
direction    to   the    intersection   of   the 
said  Canada  Road  with  County  Road 
No.   19.  also  known  as  Ralston  Ave- 
nue,   ytaid    proposed    realignment    be- 
ing approximately  4.7  miles  in  length 
(Engineer's    Station    134-1-00    to    Sta- 
tion 3824-30.84). 

Item     1.    Clearing      and      Grubbing 
Lump  Sum 
Prevailing  rates  of  wages  shall  be 
paid    on    the    woric. 

The  attention  of  bidders  is  T>ar- 
tlcularly  directed  to  the  provisions 
of  Section  8.  Articlea  (a)  and  (b). 
of  the  Standard  Specifications, 
which  are  hereby  cancelled,  as  no 
sub-contracts  or  assignments  will 
be  permitted. 

No  bid  w<ll  be  accepted  from  a 
contractor  who  is  not  licensed  in 
accordance  with  the  laws  of  the 
State  of  California. 

Plans  and  specifications,  forms  of 
proposal,  and  contract  may  be  seei. 
and  obtained  at  the  Office  of  the 
Purchasing  Agent  in  the  County 
Court  House.  Redwood  City,  Cah- 
fomia  Plans  may  be  taken  there- 
from upon  deposit  of  flO.OO  per  set. 
Said  deposit  will  l>e  refunded  upon 
return  of  the  plans  In  good  condi- 
tion 

The  County  of  San  Mateo  reserves 

the  right  to  reject  any  or  all  bide 

E.  B.  SMITH,  Purchasing  Agent. 

San  Mateo  County.  Calif 

(Daily  Pacific  Builder) 

(Mar.    18.    14.    17.    18,    19,    1947) 

Moving   of  thres  dormitories   now  at 

Benlela    and     recrectlon    on    the 

Davis  Campus 


SAN    FRANCISCO 


3860  254  Sutter  St;  owner.  China 
Dry  Goods  Store;  contractor,  Incan- 
descent Supply  Co;   11   outlets. 

3861  716  Market  St;  owner,  Kelle- 
her  &  Browne;  contractor,  Retter 
Electric:  2  outlets;  2  switches. 

3862  400  Wilde;  owner.  Ramirez; 
contractor,  Retter  Electric;  1  outlet; 
motors. 

3863  1839  Irving;  owner,  RCA 
Victor;  contractor,  QRS  Neon  Co; 
sign. 

3864  1801  Bush  St;  owner,  Green 
Eye  Hospital;  contractor,  Pacific  X- 
Ray  Co;  special  equipment 

3865  131    Mission ;    owner.    ; 

contractor.   Beacon   Electric;   39  out- 
lets ;  11  switches ;  8  plugs ;  service. 

3866  1430  Van    Ness    Ave;    owner, 
;    contractor.    Beacon    Elec- 
tric; 8  outlets;  2  switches;  motors. 

3867  Bldg  No  1.  Area  7.  Apparel 
City;  owner.  J  Thomson;  contractor. 
Ets-Hokin  &  Galvan;  14  outlets;  6 
switches:  12  plugs. 

3868  St  Francis  Yacht  Harbor; 
owner ;  contractor,  Ets- 
Hokin  ft  Galvan  ;  install  3  services  for 
boats. 

3869  Evans  S  side  6  f t  E  Rankin ; 
owner.  Lowrte  Paving  Co;  contrac- 
tor. Decker  Elec  Const  Co;  altera- 
tions. 

3870  2340  43rd  Ave;  owner.  Rude; 
contractor.  Associated  Elec  A  Mech 
Co;  18  outlets;  14  switches;  18  plugs; 
service;  bell  transformer. 

3872  85  14th  St;  owner.  Guest; 
contractor,  Bay  Electric;  correct  vio- 
lations. 

3873  2525  Lombard ;  owner,  Sweet ; 
contractor,  Bay  Electric  Co;  convert 
overhead  to  underground. 

3874  1963  Chestnut;  owner,  Rltz 
Cleaners;  contractor.  Bay  Electric; 
service ;  motors. 

3875  280  Kearny ;  owner.  Conrad  ; 
contractor.  Bay  Electric;  alterations. 


OAKLAND 


Walker; 

outlets ; 
44851 


-ADVERTISEMENT     FOR     BIDS' 


"Subject  to  the  conditions  prescrib- 
ed by  the  undersigned,  sealed  bids 
are  invited  for  the  following  work- 
for  the  moving  of  tthree  dormitories 
now  located  nt  Benecla.  California 
and  the  re-erection  on  the  Davis 
Campus.  University  of  California. 
Davis.  California.  Plans  and  specifi- 
cations will  be  IsFued  to  intending 
bidders  upon  deposit  of  ten  (flO)  dol- 
lars per  set.  No  bids  will  be  received 
after  2K)0  P  M  April  9.  1947.  Plani. 
specifications  and  information  will 
be  available  starting  March  14.  1947 
at  the  Cashier's  Office.  103  Adminis- 
tration Building.  Unlveralty  of  Ca'l- 
fomla.  Berkeley,  California,  and  at 
the  Business  Office,  101  Adpiinls- 
tratlon  Building.  Unlveralty  of  Cali- 
fornia. Davis,  California.  The  right 
to  reject  any  and  all  bids  is  re- 
served. 

"THE  REGENTS  OF  THE 
UNIVERSITY    OF    CALIFORNIA" 
(Datly  Pacific  Builder) 
a/14.  17.  IS.  19.  20.  n,  24,  26,  26.  27.  '47 


44848  4210  Thompklns;  owner.  Mr 
Shaw;  contractor.  Johnston;  out- 
lets:   rwltrhps;    fixtures:    plugs. 

44849  9310  B  St;  owner.  J  M 
Walker;  contractor.  Johnston  Elec: 
outlet.s;    switches;    plugs. 

44850  9310   E    Street-    owner.    J    M 
contractor.    Johnston    Elec; 
switches ;    plugs. 
9322    E    Street:    owner,   J    M 

Walker:    contractor.    Johnston;    out- 
lets :   switches :  plugs. 

44862  0328  E  Street;  owner,  J  M 
Walker;  contractor.  Johnston,  out- 
lets; switches;  plugs. 

44853  1823 A  E  ?2nd  St:  owner.  Mc- 
Adams ;    contractor.   Cralle   Elec    Co: 
outlets;    switches;     plugs;    new     In 
stallations. 

44854  10th.  16th  and  Franklin  Sts; 
owner.  Dlnwlddie  Const  Co;  con- 
tractor, Matson  Elec  &  Equip;  bar- 
ricade lights  on  sidewalk. 

448.^5  MacArthur  A  B'way;  own- 
er. Permantnte  Foiindation  Hospi- 
tal :  contractor.  Matson  Elec  A 
Equip;   fixtures. 

44856  603  W  MacArthur;  owner, 
Dog  House  Cafe;  contractor.  SiTOtt; 
connect    macnine. 

44857  45th  A  Telegraph ;  o\vner, 
Foster  A  Klelser;  contractor.  Spott; 
sign  ;    change    wlrtng. 

44858  532  20th  St;  owner,  Elwood 
Elllnper;    contractor.    Spott;    sign. 

44859  MacArthur  *  Randolph : 
owner.  Special  Site  Sign  Co;  con- 
tractor,  Spott;   wiring. 

44860  32nd  A  Grove;  owner.  Hen- 
rv  Brown  Contt:  contractor.  Spott; 
fixtures. 

448A1  5244  Shafter  Ave;  owner. 
R  E  Kline;  contractor.  Paramount 
Elec:  outlets;  switches;  plugs;  al- 
terations; new  installation  and  ad- 
ditions 

44862  1406  3Td  St;  owner,  H  Cole; 
contractor.  Roberts  Lightg  Fix;  out- 
lets ;  switches ;  plugs. 

44863  4301  Telegraph ;  owner,  Joe 
Connelly's ;  contractor.  Standard  Dis- 
play;   sign. 

44864  .'{924  Telegraph ;  owner, 
Wizson's  Cafe;  contractor.  Standard 
Display ;    sign. 

4486C  3921  Telegraph ;  owner,  Wal- 
dorf Liquora ;  contractor.  Standard 
Displav ;    sign. 

44866  1686  7th  St;  owner,  Forty- 
Nlner  Club;  contractor.  Amer  Neon 
Display;  sign;  connect  sign;  install 
tubing 

44867  S910     MacArthur;     owner, 
Boulevard  Liquors;   contractor,   Am 
trlcan    Neon   Dlaplay;   mlgn. 


44871  2780  Frazler.  owner.  Went- 
worth;  contractor,  Haynes  Elec;  saw 
service.  • 

44872  ,3333  Lakeshore;  owner 
Lakeshore  Lounge:  contractor,  Gen'l 
Neon  Lite;  sign;  new  installation. 

44873  1340  E  12th  St;  owner, 
Leonard  R  Foss  Studios;  contractor. 
Gen'l  Neon  Lite;  new  installation. 

44874  1901  Telegraph ;  owner.  Glas- 
cow's  Juices;  contractor,  Gen'l  Neon 
Lite;    new   installation. 

44875  1901  Telegraph;  owner.  Bal- 
etto  A  Son ;  contractor,  Gen'l  Neon 
Lite;    new   Installation. 

44876  1622  Grove;  owner,  Grove 
St  Liquors;  contractor,  Gen'l  Neon 
Lite ;    new    installation. 

44877  5911  E  14th  St;  owner,  Dr 
W  B  Young;  contractor.  Gen'l  Neon 
Lite;    sign;   new   Installation. 

44878  3517  MacArthur;  owner,  Dr 
Wm  Pollkoff;  contractor.  Gen'l 
Lite;    sign;   new   installation. 

44879  8332  Grand  Ave;  owner, 
Manhattan  Club;  contractor,  Gen'l 
Neon    Lite;    sign;    new   installation. 

44880  1815  Drake  Dr;  owner,  Bo- 
hanon;  contractor.  So  Berkeley  Elec; 
range. 

44881  2428  10th  Ave;  owner.  Gate- 
wood  ;  contractor.  T  Bushman ;  range 
connection. 

44882  1027  Magnolia;  owner.  Bon- 
aparte; contractor,  T  Bushman; 
outlets ;    plugs. 

44883  1109  Cypress ;  owner.  Mann  ; 
contractor.    T    Bushman;    sign. 

44884  1324  82nd  Ave;  owner.  T 
Neves;  contractor,  St  Francis  Elec 
Serv ;  outlets ;  switches ;  plug.s ;  ncv' 
installation    and   additions. 

44885  9114  Lawlor  Ave;  owner.  W 
Carter;  contractor.  L  R  Wallace  Jr; 
outlets;  switches;  plugs. 

44886  9114  Lawlor  Ave;  owner,  W 
Carter;  contractor,  L  R  Wallace  Jr; 
fixtures. 

44887  609  Brooklyn  Ave;  owner, 
Adams;  contractor,  L  R  Wallace; 
outlets;  plugs.  ,^^4, 

44888  2138  65th  M^;  owner.  Lord; 
contractor.  L  R  Walmce  Jr;  plugs. 

44889  1961  San  Pablo  Ave;  owner. 
Scott  Sign  Service;  contractor,  Scott 
Sign  Service;  sign. 

44890  24th  and  Grove  Sts;  owner. 
Duchess  Party  Foods;  contractor, 
Spott  Electric:  

44891  2200  San  Pablo  Ave;  owner. 
Auto  Sales  Co;  contractor.  Red  Top 
Electric;  service;  alterations. 

44892  900  E  11th  St;  owner,  Hud- 
son Printing  Co;  contractor,  Park- 
hurat  Electric ;  fixtures. 

44893  900  E  11th  St;  owner,  Hud- 
son Printing  Co;  contractor.  Park- 
hurst  Electric;  alteratlona 

44894  2042  106th  Ave;  owner,  Vic 
Flashman;  contractor,  Clifford  Elec- 
tric; fixtures. 

44895  2042  106th  Ave;  owner,  Vic 
Flashman;  contractor,  Clifford  Elec- 
tric; outlets;  switches;  plugs. 

44896  13th  and  Harrison  Sts;  own- 
er, Shrine  Temple;  contractor,  Clif- 
ford Electric ;  alterations. 

44897  2012  San  Pablo  Ave;  owner. 
Hal's  Place;  contractor.  Clifford 
Electric ;   sign. 

44898  429  11th  St;  owner.  T  &  D 
Theater;  contractor.  Matson  Electric; 
outlets;  switches;  plugs;  motors. 

44899  429  llth  St;  owner.  TAD 
Theater;  contractor.  Matson  Electric; 
fixtures. 

44900  17th  and  San  Pablo;  owner, 
Esquire  Theater;  contractor,  Matson 
Electric;  ..._ 

44901  17th  and  San  Pablo;  owner. 
Esquire  Theater;  contractor,  Matson 
Electric ;  outlets ;  switches. 

44902  S2nd    and    Cypress;    owner, 
;  contractor,  Del  Monte  Elec- 
tric; fixtures. 

44908  32nd  and  Cypress;  owner. 
International  Harvester  Co;  contrac- 


POSITIONS   OPEN 

S-811  ENGINEER,  pref.  30-40,  with 
archtl  engrg  training  and  exper.  on 
concrete  design  and  con^tr.  Also  ex- 
per. struotl.  draftsman  for  gen.  office 
work.  Salaries  opf^n.  Good  opportun- 
itv.    San  Francisco. 

5-628  STRUCTL.  DESIGNER,  ex- 
per. on  steel  and  concrete.  Salary 
open.    San  Francisco. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(Agency) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P   4 

GArfivId  f24t 


tor,     Del     Monte     Electric;     outlets; 
switches;  plugs;  mootra;  alterations. 

44904  1190  67th  St;  owner.  Mar- 
chant  Calculating  Machine  Co;  con- 
tractor, Marchant ;  new  installation. 

44905  5905  Moraga  Ave;  owner,  A 
M  Swanson ;  contractor,  Paramount 
Electric;  outlets;  switches;  plugs. 

44906  1449  76th  Ave;  owner,  LI 
Shong ;  contractor,  A  L  Solari ;  plugs ; 
switches ;  outlets. 

44907  6219  Swalnland ;  owner,  Clar- 
ence De  Long ;  contractor  Scott-Butt- 
ner;  service. 

44908  1814  Frultvale;  owner,  H 
Smldl ;  contractor,  General  Neon  Lite ; 
alterations. 

44909  2541  Willow;  owner,  Bos 
Construction  Co;  contractor,  Califor- 
nia Electric ;  outlets ;  switches ;  plug*. 

44910  2541  Willow;  owner,  Boa 
Construction  Co;  contractor,  Califor- 
nia Electric;  fixtures. 

44911  3523  38th  Ave;  owner.  Uncle 
Al's  Radio  Store;  contractor,  Won- 
derllte  Neon  Products  Co;  sign. 

44912  4086  Burkhalter;  owner. ; 

contractor.    Joseph    Burtlss;    outlets; 
switches ;  fixtures ;  plugs ;  alterations. 


BERKELEY 


808  1170   Sterling;    owner ; 

contractor,  White  Electric ;  heater. 

809  108  Tamalpais;  owner,  Davia; 
contractor.  White  Electric;  range. 

810  1935  Hearst;  owner  and  con- 
tractor, N  W  Crites ;  range. 

811  2340  Ward;  owner.  Dr  Bob- 
bington  ;  contractor  Clifford  Electric ; 
171  fixtures;  6  motora. 

812  1821  University ;  owner,  Berke- 
ley Auto  Rentals;  contractor.  West- 
ern Neon ;  1  sign  ;  2  transformers. 

813  2485  Shattuck;   owner ; 

contractor,  Rochester  Electric;  0  fix- 
tures ;  new  service 

814  1525  Tyler ;  owner,  J  L  Dixon ; 
contractor,  Kibbe  Electric;  1  outlet; 
4  switches:  8  plugs;  1  circuit 

815  1819    4th    St;    owner,    ; 

contractor.  El  Cerrito  Electic;  1  out- 
let ;  2  switches ;  1  fixture ;  new  serv- 
ice. 

816  1435  Summit;  owner,  Ross 
Jackson ;  contractor.  El  Cerrito  Elec- 
tic;  9  fixtures. 

817  2701  7th  St;  owner,  Hammell; 
contractor.  El  Cerlto  Electric;  2  out- 
lets; 2  fixtures;  4  plugs. 

818  2491  Shattuck;  owner,  L  Svena- 
gaard ;  contractor,  Paramount  Elec- 
tric; 5  outletsVi  4  switches;  8  fix- 
tures;  4  plugs;  4  pircuits;  3  motora. 

819  1025  Creston;   owner ; 

contractor.  Paramount  Electric; 
range. 

820  45  Alta  Rd ;  owner,  H  Hewelke; 
contractor.  Paramount  Electric;  45 
fixtures;    heater. 

821  2409  Shattuck;  o^ner,  Bale's 
Cyclery ;  contractor,  General  Neon 
Lite ;  1  sign ;  1  transformer. 

822  741  Folger;  owner,  T  D  Stev- 
ensen ;  contractor,  Red  Top  Electric ; 
2  motors. 

823  741  Folger;  owner,  T  D  St«v- 
ensen ;  contractor.  Red  Top  Electric ; 
30  outlets;  4  switches;  30  plugs;  18 
circuits. 


mm' 


EFFICIENT 
DESIGN... 

. . .  XAP/D 
INSIAUAJION 


Job:  OrUnltl  Rum  Co.^  Vernon,  Calif.  Engintarst 
Matkinloth  dr  Mscktnloth.  Conttactorn  Con- 
tractinm  Engineerg  Co.  Trutt  Conitruelioni  Amer- 
ican  Bowilring,  40'    tpan,  9  IrusMtt,  17'  apart. 

No  "fuss  or  feathers"  to  this,  a  typical  American  Roof  Truss 
installation.  The  installation  crew  pulls  up  on  the  appointed 
day  ...  a  few  hours  later  the  entire  truss  system — a  system 
designed  to  accommodate  .seismic  stresses  and  other  conditions 
is  installed.  "^ 

Ready  now  arc  American's  complete  western  facilities,  its 
quarter  century  backgroimd  and  design  and  installation  of 
roof  trusses  exclusively.  Phone  or  write  today. 


Register  now  to  receive  your  copy  of  valuable  Roof  Truss  data, 
soon  off  the  press. 


^    AMERICAN  ROOF  TRUSS  CO. 

271   W.SANTA  BARBARA  SIRIET      .       LOS  ANOELES  37,  CAUP 

ADain*  1-4379 


M  Jailij  iacific  Jfiuil^cr 

"k>«"  largest  construction  daily  in  the  west 
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New  Architectural  Horizons 


V 


(.Tills    Is    tiie    concluclon    of    the    speech    delivered    by    Thomas    S 
Molden,    president   of    the    F.    W.    Dodge    Corporation,    recently    oe- 
tore   the   Building   Industry   Confeience   Board,    the   American    In- 
stitute   of    Architects    and    the    Associated    General    Contrj».ctors, 
Central  California   Cnapter.) 

Expansion  programs  of  industrial  and  commercial  organizations 
hsvc  nowhere  near  run  their  course.  Few  of  them  have  been  com- 
pleted, some  important  one*  have  barely  startt>d.  They  seem  destined 
to  effect  very  considerably  the  distribution  of  popnlatiim,  the  replan- 
ning  of  cities  and  the  planning  of  regional  facilities. 

For  the  year  194/,   F.   W.  Dodge  Corporation   has  estimated   an 
over-all  increase  over  last  year  of  24  per  cent  in  dollar  volume  of 
building      and     engineering     con-' 
tracts.     Government     estimates, 
made  on  the  basis  of  work  in  place, 
anticipate  the  same  percentage  in- 
crease.   Our    figures    call    for   the 
moderate  increase  of  7  per  cent  in 
non-residential    building   contracts 
(which    may  be   over  -   conserva- 
tive) ;  an  increase  of  38  per  cent  in 
dollar  volume  of  residential  build- 
ing; an  increase  of  22  per  cent  in 
heavy    engineering   construction. 

Within  the  residential  building 
classification,  apartment  building 
should  increase  relatively  more 
than  single-family  houses.  This 
expectation  is  based  on  the  rela- 
tively greater  need  for  rental 
housing  and  the  relatively  lower 
unit  costs  of  apartment  suites  as 
compared  with  houses.  The  most 
important  bottleneck  to  apartment 
building  is  the  same  one  that  has 
existed  since  V-J  day,  refusal  of 
the  government  to  exempt  ne\.' 
rental  housing  from  rent  ceilings. 

It  is  my  strong  belief  that  this 
and  all  other  controls,  except  rent 
ceilings  on  existing  housing, 
should  be  abandoned  at  once.  For 
existing  housing  there  should  be 
an 'upward  adjustment  of  ceilings, 
perhaps  in  several  stages,  with 
abandonment  of  rent  control  set 
for  some  definite  and  not  too  dis- 
tant date.  The  whole  rent  control 
question  has  gone  political;  it  looks 
as  if  some  remedial  action  may 
come  from  congress. 

Congress  will  also  have  before 
it  the  reintroduced  Wagner-EUen- 
der-Taft  Bill,  and  other  proposals 
for  federal  subsidies  for  housing 
and  urban  redevelopment.  It  is 
difficult  to  say  at  this  time  just 
what  kind  of  housing  legislation 
the  Congress  will  give  serious  at- 
tention to  or  the  kind  it  may  en- 
act. Last  year's  defeat  of  the 
W-E-T  Bill  the  failure  of  the  Vet- 
erans' Emergency  Housing  Pro- 
gram, and  the  trend  away  from 
government  paternalism  lead  to 
the  hope  that  housing  legislation 
will  be  sound  and  moderate. 

Once    the    construction    industry 

passes  the  hurdle  of  price  and  cost 

stabilization    its    outlook   for   con- 

,  tinued  progress  and  prosperity  are 

•very  good  indeod.  It  looks  to  me  as 


if  most  of  the  confusions  of  tran- 
sition from  war  to  peace  are  be- 
hind us  and  that  trends  toward 
long-range  construction  industry 
recovery  are  emerging  in  clearly 
defined  outline.  Remaining  ad- 
justments are  in  process  right  now 
and  should  be  made  in,  due  course 
without  serious  danger  of  inter- 
ruption. 

Beyond  these  adjustments  and 
beyond  the  immediate  problems 
being  faced  in  the  American  econ- 
omy lies  the  most  promising  mar- 
ket for  expanding  con!?truction  ac- 
tivity, and  for  expanded  service 
of  the  architectural  profession 
that  we  have  been  able  to  visualize 
for  a  very  long  time. 

Cariying  the  torch  of  western 
civilization  is  no  mean  responsi- 
bility, no  small  challenge,  no  lit- 
tle opportunity.  If  the  American 
people  can  this  time  meet  the 
challenge,  I  think  they  can  count 
upon  American  architects  and  en- 
gineers and  builders  to  express 
adequately  in  structural  forms  the 
material  req[uirements  and  the 
spiritual  aspirations  of  our  dy- 
namic New  World. 

If  there  is  ind-jed  to  be  in  this 
New  World  a  new  renaissance  of 
architecture,  it  is  to  be  hoped  that 
our  professional  men  and  'our 
builders  can  feel  a  sense  of  dedi- 
cation to  great  purposes  such  as 
animated  the  great  builders  of 
that  earlier  Renaissance  that  was 
born  in  Italy  nearly  six  hundreri 
yemrs  ago.  I  am  reminded  of  the 
contract  document  prepared  by  the 
Signoria  of  Florence  for  Amolfo 
di  Gambia,  chosen  architect  for  the 
great  Cathedral  of  Santa  Maria 
del  la  Fiore. 

The  Signoria,  it  will  be  remem- 
bered, was  a  governing  council 
consisting  of  wool  merchants, 
bankers,  goldsmiths,  labor-union 
leaders  and  other  citizens  of  re- 
sponsibility and  substance.  Their 
direction  to  the  architect  was  tl'.nt 
the  Cathedral  "should  be  so  de- 
signed as  to  be  worthy  of  a  heart 
expanded  to  much  greatness,  cor- 
responding to  the  noDle  city's  soul, 
which  is  composed  of  the  souls  of 
all  its  citizens." 


Did  You  Know  That  .  •  • 


Bay  Cities  Equipment,  Inc.,  announce  that  through  the  acquisition 
of  the  busines  formerly  cporated  by  tne  Aisx  Tractor  &  Equipmen* 
Co.,  it  has  acquired  the  franchise  for  International  tractors  and  In- 
dustrial Power  Units,  Adams  graders,  Bucyrus-Erie  equipment  and 
other  allied  equipment.  ....         -     ,,   1.1. 

Bay  Cities  Equipment,  Inc.,  will  continue  distribution  of  all  the 
lines  of  equipment  formerly  handled  by  Ajax  Tractor  &  Ecmipment  Co 

Harley  W.  Drake,  former  sales  manager  for  Ajax  Tractor  and 
Equipment  Co.,  will  carry  on  in  the  same  capndty  wnth  Bay  Cities 
Equipment,  Inc. 

Rogers  P.  I'arratt,  C8  Post  Street,  San  Francipco  has  been  jjp- 
pointed  publisher's  representative  for  rorthern  California  of  ine 
Timberman,  an  international  lumber  journal,  published  at  Portland  ,urc 

oOo  .^  ,    , 

Barrett  &  Hilp,  a  partnership  since  1912,  has  been  incorporated 
unde"  the  name  of  BaT?ett  <fe  HiTp  as  of  March  1.  The  wpI  -kno^;n 
contracting  firm  announced  that  there  will  be  no  change  in  the  intereoi 

or  in  the  management. 

oOo                                               , 
Clarence   O.   Peterson   and   Wendell    R.    Spackman    are   enlargin*,' 
their  architectural  office  in  the  Balboa  Building.    The  new  telephor^ 
number  is  YUkon  6-4233.  __^ 


RFC  to  Compensate 
Seattle  Lumbermen 
For  Sawdust  Freight 

WASHINGTON.  —  The  Recon- 
struction Finance  Corporation  has 
been  directed  to  make  payments, 
upon  certification  by  the  Office  oi 
Price  Administration,  to  compen- 
sate fuelwood  dealers  in  the  Se- 
attle, Wash.,  area  for  excess  trans- 
portation and  handling  costs  incur- 
red in  connection  with  units  of 
sawdust  stockpiled  between  July  1, 
1946,  and  September  1,  1946. 

The  compensation  applies  to  units 
sold  prior  to  November  9,  1946,  at 
prices  not  to  exceed  OP  A  maximum 
prices,  the  Office  of  Temporary 
Controls  said. 

In  no  event  will  the  total  amount 
of  such  payments  exceed  $10,000. 
This  account  of  circumstances  leac"- 
ing  up  to  yesterday's  order  was 
given: 

On  April  5,  1944,  in  order  to  in- 
sure the  maximum  necessary  pro- 
duction and  distribution  of  fuel- 
wood,  a  subsidy  payment  program 
was  initiated  :n  the  Pacific  North- 
west under  section  2  (e)  of  the 
Emergency  Price  Control  Act  of 
1942,  as  amended,  covering  excess 
transportation  nnd  handling  costs 
incurred  by  dealers  in  stockpiling 
of  sawdust  used  for  fuel.  The  orig- 
inal program  expired  on  June  30, 
1945.  However,  due  to  the  sharp 
declines  in  fuelwood  production,  the 
lack  of  equipment  for  conversion 
of  wo«d  -  burning  stoves  to  other 
tsrpes  of  heating  equipment,  and 
the  curtailed  production  of  coal,  the 
fuel  supply  prospects  in  the  Pa- 
cific Northwest  remained  precar- 
ious throughout  the  year  1945  and 
continued  through  the  year  194G. 
Accordingly,  on  the  strong  recom- 
mendations of  the  interested  gov- 
ernment agencies,  this  program 
was  continued  from  time  to  time 
until  Jm.e  30,  1946. 

Pending  the  formal  renewal  of 
this  subsidy  and  upon  the  assur- 
ance of  the  government  that  the 
fiubsidy  would  be  renewed,  two 
dealers  in  the  Seattle  area  under- 
took to  stockpile  5,600  units  of 
sawdust  for  tne  purpose  of  alle- 
viating the  acute  shortage  threat- 
ened in  that  area  during  the  pres- 
ent heating  season.  The  request 
has  thorefore  been  made  that  theso 
two  dealers  be  compensated  for  the 
excess  transportation  and  handling 
costs  incurred  in  stockpiling  5,500 
units  of  sawdust  between  July  1, 
1946  and  September  1,  1946,  in  co- 
operation with  the  government. 

Under  these  circumstances,  I  find 
that  with  respect  to  the  units  stock- 
piled on  and  after  July  1,  1946,  and 
unsold  on  November  9,  1946,  thoio 
are  no  government  price  restraints 
in  effect  and,  under  the  provisions 
of  the  Price  Control  Extension  Act 
of  1946,  subsidy  payments  mad*.* 
in  connection  therewith  are  pro- 
hibited. 


Utilities  Manager  Divulges  Probable  Time, 
Priority  of  Street  Lighting  Construction 

San  Francisco  Utilities  Manager  Jamon  H.  Turner  announced 
the  proposed  time  and  priority  of  construction  ot  the  1947-48  street 
lighting  program.  The  proposed  budget  of  $5K|,500  will  cover  36 
different  sections  of  the  xtrcct  and  highway  pattern,  hut  only  $105,000 
will  be  for  reconstruction  and  replacement  of  lighting  presently 
owned  by  the  city.  * 

The  construction  program  follows: 

July  to  September,  1947  Amount 

Irving  Street,  Seventh  Ave.  to  Ninth  Ave  repl.^cement  of  uprlghta 

by  pendants  bracketed  to  trolley  poles *1.0"0 

Third  St..  Market  St.  to  Mission   «W  ;   replacement  of  uprlpht  with 

pendants    - - - - - • — • — 

Market  Street  Path  of  Gold;  aUe  undcnennlneU .- - -.. 

California  St.,  Presidio  Ave.  to  Maple  St.;  replacement  of  upilghts 

with  pendants  and  placing  conduits  und<  rg-ound  to  '.'onform  to 

Laurel   Hill   tract   requirements 

October  to  December,  1947 
Sixth  St..  Market  St.  to  Town.send  St.';  replac»>ment  of  uprights  with 

pendants,  also  lncrc«i£o  number  of  standards - — 

Mission  St..  Embarcadero  to  Beale  St.;  replacement  of  uprights  with 

pendants - - 

Second  Street.  Howard  St  ♦«  Harrison  St  ;  replactmsnt  of  uprights 

with  pendants — 

January  to  March,  1948 
Mission  St.,  Sliver  Ave.  to  Onondaga  Ave  ;  replacement  of  unrlghts 

with   pendants  and    moving   conduits   underground   as    required 

by  Department  of  Public  Works '■^•^^ 

Harrison  St.,  Embarcadero  to  Fifth  St.;  increase  njmber  of  uprights 

(to  conform  to  street  lighting  pattern) 19,600 

Bryant   St.,    Second   St.    to  Fifth    St.;    mcveup   rJpttta    to   alttrnate 

spacing    „ - - - --•    10.«>0 

Mls.slon    St.,    B^ale  St    to   South    Van    Ness    Ave.;    replaocment    of 

uprights  at  Intersections  with  pendants 10,000 

April  to   June,  1948 
Aiemany    Jtrivd.,    Mission    SL    to    San    Jope    Ave.;    replacement    of 

uprights  with   pendants - 48,0</0 

Aiemany   Blvd.,    Mission    St.    to   Crescent   Avenue;    replacement    or 

uprtghts  with   pendants 1*.9M 

Trumbull   Street,   Mission    Street   to   Davenport   l^ne;    replacement 

of  uprtghts  with  pendants  - - 15,8«") 

Following  Jobs  must  coincide  In  tirre  of   performance  with  street  woric 
planned    by    Department   of    Public    Works.     All    work    mvolves    swltchlnfl 
to  underground  eondUUs: 
Army  Street,  Harrison  St.  to  Guerrero  S*. ;  replacement  of  uprights 

with  center  Island   double   pendants - "•"'^ 

Guerrero  Street  and  San  Jose  Avenue,  Army  8tr.>et  to  Brook  ana 

Kandall  Sts. ;  replacement  of  uprights  wUh  center  Island  double 

pendants , "  ■■ 

Clipper  St.,  Extension,  Douglass  Street  to  Hortola  Drive;  installation 


8,000 
10O.»»O 


16,0C» 


5,000 


13.500 


lO.WiO 


5,500 
2,0^i0 


GREELEY  SUPERVISOR 


.\rthur  W.  Greeley  has  be^n  se- 
lected as  supervisor  of  the  Lassen 
National  Forest  with  headquarters 
at  Snsanville,  «?ucceeding  Norman 
Norris. 

Greeley  formeily  was  with  the 
division  of  timber  management  in 
the  chief  forester's  office,  Wash- 
ington, D.  C. 

# 

PLUMBERS'  SERVICE 


MODESTO.— The  Master  Plumb- 
ers' Association  of  Stanislaus  Co., 
Inc.,  has  started  a  bid  depository 
service  covering  activities  of  the 
plumbing,  heating  and  piping  in- 
dustries within  the  county's  bor- 
ders. The  bid  depository  is  located 
in  the  Bank  of  America  at  Tenth 
and  Eye  Streets  here. 


BROVELU  NAMED 


Engineers  were  completely  ig- 
nored when  the  Bay  Area  Council 
made  appointments  to  its  new  bay 
area  transportation  and  traffic  com- 
mittee, and  only  three  of  its  125 
members  were  even  remotely  con- 
nected with  the  building  industry. 
Thy  are  W.  Ed  Wallace,  OakUnd, 
president  of  the  Wallace  Real  Es- 
tate Company;  Cleland  O.  Whit- 
ton,  San  Francisco,  of  the  Cleland 
O,  Whitton  Realty  Company;  and 
E.  F.  BroveUi,  Napa,  of  the  Basalt 
Rock  Company.        

SEEK  ISABELLA  FUNDS 

SACRAMENTO.  —  The  Isabella 
Dam — projected  for  the  Kern  Rive 
to  protect  Bakersfield  and  valley 
farmlnnds — has  been  added  to  the 
list  of  jobs  which  the  state  water 
resources  board  will  urge  congress 
to  finance  this  year,  at  a  cost  of  a 
million  dolUrs. 

• 


Labor  Committee  to 
Call  Union  Leaders 
On  Abuse  Accusation 


WASHINGTON.  —  Many  union 
officials  will  be  called  to  reply  to 
a  listing  of  charges  against  labor 
union  practices  named  over  the 
weekend  by  Chairman  Hartley  (r., 
N.  J.),  of  the  house  labor  commit- 
tee.' 

The  list  came  after  the  house 
labor  srroup  had  heard  testimony 
in  its  hearings  on  oroposed  labor 
laws. 

Naming  unions  and  their  loca- 
tions, the  list  also  cites  a  reference 
columna  labeled  "abuse"  which  Is 
interpreted  as  the  most  contro- 
versial  section  of  the  report. 

Officials  to  he  cal'ed  in  connec- 
tion with  these  alleged  malprac- 
tices include  James  HofFa.  AFI. 
Teamsters'  president,  of  Detroit. 
After  announcing  this,  Hartlej. 
said  that  any  union  official  who 
refuse  to  testify  will  be  subpoenaed 
by  bio  committee. 

Some  observers  ere  saying  thai 
this  "nbnse"  phase  >f  the  commit- 
tee's investigations  will  continue 
after  the  labor  legislation  haf> 
been  written  in  the  present  ses- 
sion. 

Tho  announced  list: 

CIO  Steelworkers  at  Chicago — 
"monopolistic  practices  industry- 
wide." 

CIO  Auto  Workers  at  Dearborn, 
Mich. — ^"coercion". 

ALF  Teamsters  at  Detroit— "at- 
tempted organization  of  retail  meat 
dealers  by  force." 

ALF  International  Brotherhood 
of  Electrical  Workers— "secondary 
boycott". 


of   pendants    -— ~ ■•••" ' " 

Monterey  Blvd.,  Rldgewood  Ave.  to  Sen  Anselmo  Ave.;  replacement 

of    uprights  with   pendants... - • 

Fortola  Drive.  St.   Fiancls  Circle  to  Clanmont  Blvd.;   leplacement 

of  uprights  with  center  irland  double  pendar.ts y-i.wi 

iortola  Drive.    Claremont    Blvd.    to    Evilyn    Way;    replacement   of 

uprtghts  with  center  Island  double  pendants... •• 

Seventh  Street.  Market  Street  to  Tovvn.-end  Streci ;   replacement  of 

uprtghts  with   pendants ~ •       1"""; 

Army    Street.    Bryant    Street    to    Potrero    Avenue;    replacement   of 

uprtghts  with   pendants.. - _.'"v»'.l 

i-owsU  Street.  California  St,  to  Broadway ,  replacement  cf  aprtghta 

I         with  pendants  — - ~ " ■■  „ .".Ill 

Anza  Street,  Parker  Ave.  to  Masonic  Ave.;  replac-sment  of  uprights 

with   pendants ~— ''"""'" 

t^ost    Street,   Powell   St.   to   Mason   Bt.;    replacement    of    carbon   arc 

ioniDs  Avlth  double  pendants  — •• ■* 

ueary  Street,  DIvlMdero  Street  to  Masonic  Aven.ie;   installation  of 

pendant,  for  new  Ania  Vista  tract- - ~  ■•      ^w^' 

KJmergoncy  Replacements  - -  • $479  atiO 

Thl''^o';row.nr''™onXc«;n    ind^^^'^ 
..treet  Vhtlng,    all    f^om    uprtghts    to    penchants,    ,s    expected    to    be   don, 
according  to  the  following  pricrtty 
•lenth  Street,  Market  Street  to  Division  Street 

i.>-ii  QtMot    Mnrkpt  Street  to  Van  Nesn  Avenue 

OolLnOa\;Tam  crossover  and  Bypass.  Uncoln  Way  to  Fulton  Et 

^loat  B,;d',%unlpero  Serra  Blvd.  '«  «--*^  «J,^-->^- -"-::: 

l-ltth  Street,  Market  Street  to  Townsend  St.eet         -.„-,. 

Potrero  Avenue,  Division  Street  to  Army  »ti eel 

mncreenth  Ave..  Sloat  Blvd.  to  Junlpcro_Serra  Blvd - 


3«,0CJ 


28.0UU 


10.01 '<> 
2O,0O«l 

i2,euu 

10,300 


Bay shore 


Blvd.,   Third  Street  to  County  Une. 


rOTli:,    RECONSTRUCTION    AND    Ki..^i^Cl.MiC^T. 


4,0OU 

i,avj 

Jt.UX> 

•.800 

.„     2O60O 

...     24.&JU 

„     2B.{H:'t 

...    70,or>) 

..4106,0<X' 


ALUMINUM  OUTPUT  IS 
EXCEEDED  BY  DEMAND 

This  year's  estimated  aluminum 
productitn  of  1.1  billion  pounds 
will  be  more  than  three  times  that 
of  the  1939  the  last  normal  pre 
war  year  but  the  output  will  fall 
short  of  the  estimated  1947  re- 
quirements of  1.6  billion  pounds, 
the  Civilian  Production  AdminiK- 
t  ration  reported  today. 

Creator  use  of  aluminum  in  pre- 
fabricated home  building  and  the 
utilization  of  the  metal  for  many 
new  purposes  keep  its  demand  at 
a  level  far  above  pre-war  dnys. 

Corrugated  aluminum  sheet  is 
used  for  farm  and  industrial  roof- 
ing and  siding,  and  manufacturers 
predict  that  two  million  aluminum 
re.sidential  windows  will  be  made 
in  1947. 

# • 

LUMBER    HITS  TOP 

RATE  SINCE  WAR 

PORTLAND.  —  Lumber  produc- 
tion in  the  Douglas  fir  region  of 
Washington  and  Oregon  lumped 
during  February  to  the  highest 
level  reached  r.incc  the  end  of  the 
war.  Average  weekl.v  prw'uction 
was  132,1R3,000  board  feet,  a  pro- 
nounced increase  over  January's 
average  of  llC,6Sr>,000  board  feel. 

HEATING  BOOKLETS  OUT 

Two  hooklet!^,  "Choosing  A 
Heating  Plant  Wisely,"  and  "What 
You  Snould  Know  About  Plumb- 
ing," have  been  published  by  the 
Plumbing  and  Heating  Industries 
Bureau,  35  East  Wacker  Drive, 
Chicago  1,  m.  ' 

Persons  intereste'l  in  receiving 
copies  of  the  booklrts  should  ad- 
dress innuiries  to  the  Bureau  en- 
closing five  cents  in  stamps,  or 
coin  for  each  booklet. 


'Enforcement  Is  More 
Vital  than  Framing 
New  Labor  Legislation 

WASHINGTON.— Many  Wash- 
ington observers  who  have  an  car 
tuned  to  attempts  of  Congress  to 
revamp  the  labor  legislation  feel 
that  a  strict  administration  of  laws 
now  on  the  books  would  prove  to 
be  a  better  panacea  for  the  na- 
tion's labor  ills  than  newly  revised 

In  this  vein  they  hail  the  de- 
cision of  the  National  Labor  Re- 
lations Board.  NLRB,  ?n  reversing 
its  previous  si  and.  n<»w  holds  that 
it  is  not  an  unfair  practice  for  an 
employer  to  dischargn  workers  who 
stnge  to  compel  him  to  violate  the 
Wagner  Act. 

Another  of  the  board's  recently 
announced  decisions  holds  that  al 
though  the  Wagner  Act  does  not 
require  unions  to  bargain  in  good 
faith,  an  employer  can't  be  penal- 
ized for  failure  to  bargain  with 
a  union  that  refuses  to  bargain 
with  him. 

A  third  board  announcement  says 
that  henceforth  a  two-year  con- 
tract betwwrin  an  employer  and  a 
union  can't  be  disturber'  by  th*' 
demand  of  another  union  for  an 
employe  election,  (Heretofore,  the 
board  usually  has  permitted  such 
elections  after  one  yar.) 

Still  other  board  decisions  have 
extended  employers'  right  of  "free 
speech". 

All  of  these  board  decisions,  rep- 
resenting policy  rever.sal  as  they 
do,  have  been  fntefpreted  in  «on»« 
quarters  as  proof  that  the  board 
is  convince<l  the  Wagner  Act  can 
be  enforcpil  fairly  as  it  stands. 
This  would  preclude  any  board  de- 
sire for  amendments  now  under 
discussion  in  congress. 
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PROSPEaiVE 
BIDDERS 


San  Gabriel  Dam  No.  2, 

Alterationa,  Los  Anodic* 

County,  Calif. 


BIDS:  Lob  Angele*  County  Flood 
Control  District,  501  Hall  of  Record*, 
Loo  Angola*.  Calif.,  March  18, 10  A.  M. 

Hoagland-Flndlay  Kngineerlag  Co., 
325  4Cherry  Ave.,  Long  Beach. 

Johnson  Western  Co.,  2100  Wll- 
mlngrton-San    Pedro    Rd.,    Berth   116, 

P.  O.  Box  6.  San  Pedro. 

MacDonal<|  ft  Kruse,  816  Allen  Ave., 
OlendaJe. 

Metcalf  Construction  Co.,  S7S3-A  o. 
Alameda.  St.,  Los  Angeles. 

Ouy  P.  Atkinson  Co.,  P.  O.  Box 
259,  Long  Beach. 

liacco  Corp.,  815  N.  Paramount 
Blvd.,  Clearwater. 

Vlnnell  Co.,  1145  Westminster,  Al- 
hambra. 

John  C.  Olst,  1020  46th  St.,  Sacra- 
mento. 

L.  E.  Dixon  Co.,  409  S.  California 
St,  San  Oabrlel. 

R.  J.  Dunlap  Co.,  411  W.  8th  St., 
Lob  Angeles. 


1225  Central  Bank  Bldg.,  Oakland. 

American  Pipe  St  Constr.  Co..  787 
85th  Ave..  Oakland,  and  4635  Fire- 
stone Blvd.,  South  Gate,  Calif. 


Officers'  Qoarters  and 

Utilities,  Fairfidkl-Suisun 

Army  Air  FldUl 


I  Irvinffton  Pumping  Station  | 

BIDS:  City  and  County  of  San 
Francisco.  Public  Utiiitieo  Commla- 
•ion.  Room  287  City  Hall,  San  Fran- 
cisco, Calif,;  Speo.  436;  March  25,  3 
P.  M. 


Peter  Sorensen,  927  Aiguello.  Red- 
wood City,  Calif. 

M.  A  K.  Corp.,  200  Financial  Center 
Bldg.,  San   Francisco,  Calif. 

Central  California  Constr.  Co..  Inc.. 
116  Erie  St.,  San  Francinco,  Calif. 

Fred  J.  Early  Jr.,  Co..  369  Pine 
St,  San  Francisco,  Calif 

Metropolitan  Constr.  Co.,  Ill  New 
Montgomery  St.,  San  Francisco,  Calif. 

Malm  A  Welter,  622  Larkin,  San 
Prancleco,   Calif. 

Albert  E.  Manga  &  Assoc,  Box  2309 
Rt.  2,  Ridge  Road,  Redwood  City, 
Calif.  ^ 

Western  Pipe  &  Steel  Co.,  200  Bush 
St.,  San  Francisco.  Calif 


Hazdton  Elementary 
School,  Stockton,  Calif. 


BIDS:  Stockton  Unified  School 
District,  Andrew  P.  Hill,  city  super- 
intendent of  schools,  San  Joaquin 
and  Lindsay  Sts.,  Stockton.  Calif., 
April  2.  4  P.  M.  Plans  by  Architect 
John  U.  Clowdsley,  Exchange  Bldg., 
Stockton,  Calif. 

8  C.  Giles  A  Co.,  319  Elks  Bldg., 
Stockton.  Calif. 

Samuel  Eyre,  1035  N  Pilgrim  SI., 
Stockton,  Calif. 

M.  E.  Shuper.  il7  E    Sonoma  Ave. 
Stockton,  Calif 

O.  H.  Chain,  Elks  Bldg.,  Stockton 
Calif. 


Dorena  Dam  and  Apporte- 
nant  Work,  Dorena,  Ore. 


BIDS;  Portland  District,  Corps  of 
Engineers,  War  Department,  Col.  O. 
E.  Walsh,  district  engineer.  628  Plt- 
took  Block,  Portland,  Ore.,  March  20. 
2  P.  M. 

A.  Telchert  *  Son  Inc..   Bex  1118. 
Sacramento,   Calif. 
United  Constr.  Co..  Winona,  Minn. 
W.   B.   Kier   Constr.    Co..    14C2   No. 
Stanley  Ave.,  Los  Angeles,  Calif. 

Peter  Klewlt  Sons  Co..  1024  Oma- 
ha National  Bank  Bldg..  Orqaha, 
Nebr.,  and  442  Post  St.,  San  Fran- 
claco.  Calif.,  and  345  Kieways  Ave. 
Arcadia,  Calif. 

Oeorge  Pollock  Co..  Box  903.  Sac- 
ramento. Calif. 

The  Utah  Constr.  Co.,  1  Montgom- 
ery   St,    San    Francipco,    Calif. 

McLaughlin  Inc.,  Great  Falls, 
Montana. 

H.  N.  Rodgers  Sc  Sons  Co.,  Mem- 
phis,  Tenn. 

Bressi     A     Bevanda     Constructors, 
Inc.  417  So.  Hill,  Suite  764.  Los  An 
geles,  Calif. 

Vlnnell  Co.  Inc.,  1145  Westminster 
Ave..   Alhambra,   Calif. 

Natt  McDougall  Co.,  662  Sherlock 
Bldg..    Portland.    Ore. 

McNutt  Bros..  351  %  K  Broadway. 
Eugene.   Ore. 

Morrison -Knudsen  Co.  Inc..  7H6 
Market  SL,  San  Francisco.  Calif., 
and  Hoge  Bldg..  Seattle.  Wash. 

Ouy  F.  Atkinson  Co.,  22.233  S.  SanU 
Fe  Ave.,  Box  259,  Long  Beach,  and 
Orange  and  Railroad  Aves..  South 
San  Francisco,  Calif.,  and  806  Cas- 
cade Bldg..  Portland,  Ore. 

Pacific  Bridge  Co.,  333  Kearny  St, 
San  Francisco,  Calif. 

Kramme  ft  Jensen  Construction  Co., 
1901  Easton  Blvd.,  Des  Moines.  Iowa. 


Airport  Extension  Fill, 

Drainage  Work,   Related 

Construction,  San  Francisco 

Airport;  Spec  93 


BIDS:  City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion. Room  287  City  Hall.  San  Fran- 
cisco, Calif..   March  18,  3  P.  M. 

Macco  Constr.  Co..  Peninsula  and 
Bayshore  Highway,  Burllngamr,  Cal. 

Johnson  Western  Co..  Box  416,  Al- 
ameda, Calif 

Guy  F.  Atkinson  Co.,  Orango  and 
Railroad  Avcs.,  South  San  Francisco. 
Calif. 

Hydrailic  Dredging  Co..  Ltd.,  1221- 


BID8:  Sacramento  Distrio Corp*  of 
Engineers,  War  Department,  Wright 
Bldg.,  Sacramento,  Calif.;  Spoc.  1280; 
April  4.  2  P.  M. 

C.  M.  Allen,  Box  463,  Fairfield.  Ca'i. 

T.  C.  and  W.  H.  Irwin.  126  North 

Broadway,  Fresno.  Calif. 

C  A.  Otto,  1026  H  St,  Karysville, 
Calif. 

A.  R.  Liner,  Box  43,  Merced.  Calif. 

Bingham  Constr.  Co.,  Route  2,  Box 
C975,  Sacramento,  Calif. 

Harold  E.  Peterson,  2917  V  Street 
Sacramento,  Calif. 

Matthew  A.  Little,  1  Grand  View 
Avfe.,  San  Francisco.  Calif. 

Jas.  McFarland,  266  Laguna  Honda 
Blvd..  San  Francisco.  Calif. 

Pacific  Coast  Builders,  26S0  18th 
St.,  Slan  Francisco,  Calif. 

Arthur  J.  Ifeoacson,  219  W.  Rose 
St.,  Stockton,  Calif. 

Moore  and  Moore,  Route  2,  Bo.x 
289-Z,  Chlco.  Calif. 

J.  A.  Bryant.  1315  CapiUl  Street 
Vallejo,  Calif. 

R  J.  Dunlap  Co.,  786  Market  Street, 
San  Francisco.  Calif. 

Guy  E.  Hall,  310— 30th  St.  Bakers- 
field,  Calif. 

G.  W.  Williams  Co..  lO  California 
Drive,  Burllngame,  Calif. 

L  H.  Hansen  and  Sons,  313  Pa.'m 
Ave..  Fresno.  Calif. 

H.  J.  Dauni,  6803  West  Blvd..  Ingle- 
wood,  Calif. 

Myers  Bros.r  3407  San  Fernando 
Road,  Los  Angeles.  Calif. 

Harv-ey  E.  Nichols,  936  E.  Slauson 
Ave.,  Los  Angeles.  Calif. 

Campbell  Constr.  Co.,  800  P  Street, 
Sarramento,  Calif. 

Francheschi  Constr.  Co.,  845  Marina 
Blvd..  San  Francisco,  Calif. 

Lawrence  Constr.  Co.,  3020  V  St, 
Sacramento,  Calif. 

Frank  Maloncy.  1915  &  St,  Sacra- 
mento, Calif. 

Carl  N.  Swenson  Co.,  P.  O.  Box 
558,  San  Jose,  Calif. 

E.  T.  Haas  Co.,  P.  O.  Box  411,  San 
Mateo.  Calif. 

Anderson  ft  Rtngrose.  820  Market 
St.,  San  Francisco,  Calif. 

Barrett  ft  Hilp,  918  Harrison  St, 
San  Francisco,  Calif. 

Central  California  Constr.  Co.,  Inc., 
116  Erie  St,  San  Francisco.  Calif. 

Clinton  Constr.  Co..  923  Folsom  St. 
San  Francisco,  Calif. 

Empire  Contitr.  Co..  Ltd.,  844  Har- 
riett St..  San  Francisco.  Calif. 

Erbentraut  ft  Sununers.  606  Pmn- 
sylvaria   Ave..   San   Francisco.   Calif. 
Robt.  McCarthy.  1060  Kirkham  St. 
San  Francisco,  Calif. 

Theo.  J.  Meyer  ft  Sons,  200  Quint 
St..  San  Francisco.  Calif. 

M.  ft  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Moore  ft  Roberts,  60S  Mission  St.. 
San  Francisco,  Calif. 

Wagner  and  Martinez.  181  South 
Park.  San  Francisco,  Calif. 

C.  L.  Wold  Constr.  Co.,  4412  Fulton 
St..  San  Francisco,  Calif. 

Thomas  C.  Buck.  1123  E.  Charter 
Way,  Stockton,  Calif. 

C.  E.  Kennedy.  360  West  Charter 
Wav,  Stockton.  Calif, 


A  ft    1st   St.,   Hayward,  Calif. 
Architects    —   Ratcliff.    Haymond    ft 
Ratcilff,     2337     Shattuck     Avenue 
Berkeley,  Calif. 


22-26->RESIDENHAL 
BUILDINGS 


Brick    veneer,    frame,    slate    or    tile 
roof 
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3/12/47  23 

Low  and  Only  Bidders 

Family  Housing  (Conversion  of 

Existing  Facilities)         Cost  $736,694 

FORT  LEWIS.  Washington. 

0\vner — Seattle  District,  Corp  of  En- 
gineers, War  Department,  Col.  W. 
R.  Shuler,  acting  district  engineer, 
Textile  Tower,  Seattle  1,  Wash. 

Plans  by  owner. 

Includes  converting  40  B-63  barracks 
to  160  apaitments;  converting  nine 
M-2S0  mess  hnll  to  IS  apartments ; 
converting  10  AC  (Rec)  recreation 
buildings  to  'M  apartments  and  five 
B-4S  barracks  to  10  apartments,  in- 
cluding changes  and,  additions  to 
water,  sewer  and  electrical  lines. 
Low  Bidder  —  Carson  Constr.  Co., 
Helena,  Mont,  $736,694;  150  days 
completion. 

Other  bids   March   5  were : 
John  H.  Sellen,  Seattle,  Washington 

$764,650;   150  days. 
Gaasland   Constr.   Co..   Belllngham. 

Wash.,    $786,330;    150    days;    $786,330; 

120  days. 

McDonald       Bldg.       Co.,       Tacoma. 

Wash..    $863.7f9;    150    days;    $934,112; 

120  days. 
Brady  Constr.  Co.,  Seattle,  Wash.. 

$896,640;   150  days. 


3/JS/47 

Plans  Completed 

Owner  Will   Build 

Bungalows  (17>   Flats   (12) 

DALY    CITY,    Calif.,    San    Francisco 

County. 
Owner— A.     J.     Herzlg,     3200    Ocean 

Ave.,    San    Francisco.    Calif. 
Architect    —    J.    Lloyd    Conrich,    593 

Market  Street.  San  Francisco.  Cal. 
Wood   frame;    bungalows,   4-5   rooms 

and  13-6  rooms;   Flats,  5  rooms 
Owner  will  build. 
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3/17/47 

Contract  Awarded 

Veterans'  Emergency  Dwelling  Units 

(1>7)  Cost  $334,906 

SALINAS,  Calif.,  Monte*-ev  County. 

Owner  — Monterey  County  Housing 
Authority,  Mrs.  Walters,  executive 
secretary,  Salinas,  Calif. 

Architect — Charles  E.  Butner,  7  Win- 
ham  St,  Salinas.  Calif. 

Involves  erection  of  46  new  prefab- 
ricated steel  buildings,  alteration 
of  143  wood  units  now  up  on  the 
site,  and  moving  and  altering  eight 
wood  units,  also  on  site,  to  provide 
2-  and  1-bedroom  dwelling  units; 
includes  new  sewer  system,  water, 
gas  and  electrical  services. 

Contractor^E.  M.  Carlson,  16  Monte- 
rey Road,  Salinas,  Calif. 


Airfield    and    about    17^    miles    of 
county   sewer   lines   in   area  aouth 
of  Reno  and  enlargement  of  pres- 
ent city  disposal  plant  and  expan- 
sion of  sewer  lines. 
As   previously   reported,  the  sewer 
project  has  been  proposed  as  a  Joint 
city-county    undertaking.    Mr.    Jenks. 
working  in  cooperation  with  Washoe 
County  Engineer  A.   E.   Holgate  and 
Reno  City  Engineer  E.  C.  Frisch,  has 
pointed    out    that    the    City    Council 
and    County   Commissioners  can    act 
Independently,    each    working    out   a 
share  of  the  entire  project,  or  they 
can    go   together  and  form  a   sewer 
district  which  shall  be  operated  Joint- 
ly through  an  appointed  board. 


24 


3/12/47 

Working  Drawings  in  Pregresa 
Roaldonce  Estimate  Cost  $18,000 

SAN  JOSE.   Calif..    Santa  Clara  Co. 
Owner— Mr.  Plazo.  c/o  architect 
Architect — Charles  E.  Butner,  985  The 

Alameda,  San  Jose,  Calif. 
Brick  and   wood   exterior,  one-story. 

Cape  Cod  design,  seven  rooms. 


27— TRANSPORTATION 
BUILDINGS 
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3/18/47 

Preliminary    Plans    In    Progress 

Residence  Approx.  Cost  $25,000 

BELMONT.   Calif..    San    Mateo   Co 

Owner— B.    Dudley,   c/o   Architect 
Architect    —    J.    Lloyd    Conrich    603 

Market  Street,  San  Franclsoo.  Cal. 
Wood,    brick    and    plaster    exterior. 

hardwood   floors,  composition  roof. 

4-bedrooms.  3  bathw. 


33 — 


3/18/47 

Working  Drawings  In  Progress 

Residence  Approx.  Cost  $18,000 

HILLSBOROUGH.  Calif..  San  Mateo 

.  ...County. 

Owner— Roy  LeMoge,  c/o  Architect^    , 

Architect    —    J.    Uoyd    Conrich,    593 '3/17/47 

Market  Street  San  Francisco,  Cal     Contract  Awarded 
Wood,   brick   and   plaster   exterior.   5 

rooms,  shake  rcof. 


3/17/47   .  83 

Owner   Taking    Blda^Duo  April    3,  ■ 

&  P.  M. 
Sewage  Treatment  Plant  Alterations 
and  Additions  Cost  $167,000 

TULARE,  Calif..  Tulare  Co.  Approxi- 
mately one  mile  southwest  of  the 
southwest  comer  of  the  city. 
Owner  —  City  of  Tulare,  CJall  Bash, 
city     manager.     Board     of     Public 
Utilities  Commissioners,  City  Hall, 
Tulare,  Calif. 
Consulting   Engineer — Qulnton   Engi- 
neer, Ltd.,  816  S.  Figueroa  St,  Los 
Angeles,  Calif. 
Includes    reconstruction    of   the   pri- 
mary sedimentation  tank  and  cer- 
tain pump  pits  and  construction  of 
a  new  filter  and  new  digester  with 
appurtenant   equipment  and  struc- 
tures. 

Specifications  obtainable  from  the 
office  of  the  city  clerk  or  the  engi- 
neer's office  upon  deposit  of  $25. 


BRIDGES 


ss 
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3/18/47 

Contract  Awarded 

Flat 

SAN    FRANCISCO,     Calif.,    Mission 

St,  neur  Allison   St. 
Owner— Jack  Kolley,  c/o  Architect. 
Architect   —    J.    Lloyd    Conrich,    593 

Market  St.,  Sin  Francisco,  Calif. 
Frame  and   etucco,  6  rooms.  1  bath 
Contractor — J.,     H.     Netherton,     S/b5 

Fillmore     Street,     San     Francisco 

Calif. 


23 


3/18/47 

Contemplated— Acquiring   Sits 
Subject  To    Rezoning 

Apartment    Bldg. 

SAN  RAFAEL,  Calif.,  Marin  County. 
Southwest  comer  of  Nye  and  Lau- 
rel   Sts. 

Owner  and  Builder — E.  W.  Barnum, 
520  Florence  Ave..  Dunsmuir,  Calif. 

2-stories  of  v:4  apartmeut  units  over 
ground  floor  garages 


Ei^ineering  Sectioii 

(Continued  from   First  Section) 

NEWSINDfX 

Disposal  Plants  

Bridges 


Dams.  Reservoirs  tuid 

Dredging  

Docks,  Piers  ft  Harbors 

Parks,  Airports  and 

Playgrounds  

Railroads,  Subways  and 

Tunnels   " ^ 

Electric   Lighting  and 

Transmission   Lines 

Sswsrs   ~ 

Streets  and    Highways '" 
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Underpass,  Grading  and  Surfacing 

Cost  $g^,(ia4.10 

PLACER  COUNTY,  Calif.  Between 
Wise  Canal  and  Rock  Creek. 

Owner— State  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  1.9  miles  grading  and  surfac- 
ing with  crusher  run  base  and  plant 
mix  surfacing;  constructing  an  i/h- 
derpass  and  widening  an  existing 
bridge. 

Contractor — Fredrickson  A  Watson 
Construction  Co.,  873  81st  Avs., 
Oaldand,  Calif. 


3/17/4T  88 

Owner  Talcing   Bids — Due    March   24 

2   P.   M. 
Bridges 
OREGON 
Owner— Oregon  State  Highway  Cota-' 


22 


3/18/47 
Contemplated 
Apartment   Bldg. 
Shepnard  ft  Green!  309  First  Na-  I  SAN  RAFAEL.  Calif.,  Marin  County 


tlonal   Bldg.  Stockton,  Calif. 

Continental  Constr.  Co.,  1402  Front 
St..  Sacramento.  Calif. 

Wallace  D.  Harkins.  Inc..  406  Sut- 
ter St ,  San  Francisco,  Calif. 

Chailes  MacCloskey  Co.,  112  Mar- 
ket St.,  San  Francisco,  Calif. 


Building  Section 

(Continued  from   First  Section) 


NEWS  INDEX 


Commsrelal  BIdgs.  . 
Educational    BIdgs. 
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1-  8 

t-lt 

11 
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Social,  Rscrsatlenal  BIdgs.  „.8D-8l 

Residsntlal    Buildings    H-fS 

Transportation    BIdgs. f7 

Misosllansous  BMgs. J8-80 


Industrial  BIdgs. 

Pubilo    Buildings 


West  estates  property  on  Missior 
Ave. 

Owner  and  Builder— Litchfield  Con- 
struction Company.  Irving  B. 
Litchfield.  720  Franclsoo  Blvd.,  San 
Rafael,  Calif. 

Four- stories.    50- units 


31-32— -WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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3/18/47 

Plans   Completed 

CPA  Approval  Granted 

Owner   Will    Build 

Cdnstructlon    To    Start    Immediately 

Residences   (.1) 

SAN  FRANCISCO,  Calif.  St.  Fran- 
cis   Wood. 

Owner— Ruegg  Company,  Russ  Bldg., 
San   Francisco,  Calif. 

Architect  —  J.  Lloyd  Conrich,  593 
Market  Street,  San  Francisco,  Cal. 

Wood  frame,  plaster  and  wood  ex- 
terior, composition  shingle  roof. 
1-5  room  and  1  bath  and  2-6  room 
and  1V4  bath. 

Contractor — Owner   will    build. 


24 


18.1»_RELIGIOUS  BLDGS. 


19 


3/1S/47 

To   Start   Preliminary  Plans 

Church 

HAYWARD.  Calif.,  Alameda  County. 

Northwest    comer   of    Bridge    and 

Birch  Sts. 
Owner— Eden  Congregational  Church 

Rev.    Rich.ird    C.    Norberg,    pastor. 


3/18/47 

Preliminary  Plans  In   Progress 

Residence 

SAN  RAFAEL.  Calif.,  Marin  County. 

Ownei^Withheld. 

Architect — Charles  E.  J.  Rogers,  Phe- 

lan  Building,  San  Francisco,  Calif. 
Frame.  Farm   House  design,   shingle 

roof 


87T7747  31 

Owner  Taking  Bids— Due  March  27. 
8   P.   M. 

Water  Well 

DINUBA,  Calif.,  Tulare  Co.  Int-r- 
section  of  Whittaker  Way  and 
College   Ave. 

Owner— City  of  Dlnuba.  Gladys  M 
Archer.  City  Clerk.  City  Hall,  Dl- 
nuba,  Calif. 

Consulting   Engrs.   —  Qulnton   Engi- 
neers   Ltd.,    Suite    300,   816   S     Fig- 
ueroa    St..   Los    Angeles    14,   Calif. 
Specifications  obtainable  from  tht- 

engineer  or  the  city  clerk   upon  de- 
posit of  15   refundable. 


SMOOT-HOLMAM 


MArket  8474 
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3/18/47 

Working    Drawings   In    Progress 
Residence 
BELVEDERE.   Calif..   Marin   County. 
Owner— Withheld. 

Architect— Charles  E.  J.  Rogers,  Phe- 
lan   Building,  San  Francisco,  Cal'f. 


Associated  Wood  Products  Co. 


3/17/47  32 

Preparation  of  Construction  Plans  in 
Progress  on  Washoe  County  Por- 
tion of  Reno  Regional  Sewage  Dis- 
posal Project  — $1,000,000  Sewage 
Bond  Election  Contemplated  for 
City  Portion  of  Project. 

S?r?^  ^"'"t'**  Cost  81,735.000 

NEAR  RENO,  Nev.,  Washoe  County 

South  and  east  of  Reno. 
Owners— County  of  Washoe,  Board  of 

Commissioners,    Coutrhouse,    Reno, 

and  City  of  Reno,  T.  L  Taylor,  city 

clerk.  City  Hall,  Reno.  Nev. 
County     Enginere— A.     E.     Holgate. 

Courthouse.  Reno,  Nev. 
City    Engineer— E.    C.    Frisch,    Cltv 

Hall.  Reno,  Nev. 
Consulting  Sanitary  Engineer— Harry 

N.  Jenks,  345   Madrono  Ave..   Palo 

Alto.  Calif. 
Includes  erection  of  a  county  sewage 

treatment    plant   east  of    Hubbard 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BIILDIRG  BLOCKS 

WATER  REPILLINT 

NEW.  ARTISTIC,  ECONOMICAL 

CUTS  iUILOINft  COSTS  Va 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 

CAST  IN  ILOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quemia  "Y" 

On  S.  F.  Highway  0.  S.  101 

Post  Office  Box  188 


San  Rafael 
431-W 


Phones 


Mill  Vsllsy 
1889.J 


,ff 


"^H  Wood  U%  *f^U4U 
TELEPHONE  LANDSCAPE  $-771 3 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


ASBESTOS  CEMENT  BOARD 

3/16"  &  l/4"x4Ft.x8Ft. 
NOW   AVAILABLE 


BUTTON  ASBESTOS  &  SUPPLY 

532  NATOMA  ST.,  SAN  FRANCISCO 
Pfione  UNderhill  6028 


mlMion.  Public  Service  Bldg.,  Port- 
land.  Ore. 

Plans  by  er.gineermg  department  of 
owner 

Projects  include: 

COOS  COUNTY— Replace  pier  fend- 
er  for  South  Slough  Bridge  on  the 
Cape  Arago  Secondary  Highway. 
State  project.  Requires  approxi- 
mately 5600  lin.  ft.  treated  piling; 
driving  of  lis  piles  and  fumlahlng 
and  placing  32  M  -  FBM  treated 
lumber. 

JACKSON  COUNTY  —  Widen  Reese 
Creek.  Little  Butte  Creek  and  An- 
telope Creek  bridges  on  the  Crater 
Lake  Highway.  FAP  No.  &-47  (4) 

LINCOLN  COUNTY— Painting  Ya- 
.quina  Bay  Bridge  on  the  Oregon 
Coast  Highway  at  Newport,  Ststo 
project. 

SHERMAN  COUNT  .  Y  —Construct 
bridge  over  Buck  Hollow  Creek  on 
the  Sherars  Bridge  Secondary 
Highway.  State  project. 
Specifications  obtainable  from  the 
State  Office  Bldg..  Salem,  Ore.,  up- 
on payment  of  %2  not  refundable. 


8/17/47  33 

Owner  Taking  Bids— Due  Maroh  Sli 

2  P.  M. 
Viaduct 
TACOMA.  Wash.  E.  25th  St.  between 

A  St  and  E.  C  St. 
Owner— Tacoma  Board  of  Contracts  k. 

Awards.  City  Hall,  Tacoma,  Wash. 
Plans  by  engineering  department  of 

owner. 
Reinforced  concrete. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |5,  re- 
fundable. 


(9) 1.08  1.10  1.30 

(10) 1750.00  330.00  SOOO.OO 

(11) —  2.20  2.20  2.20 

il2) ....„  14.10  16.10  15.00 

(18) 35.75  44.20  50.00 

(14) 3.40  3.45  4.20 

•15) 4.70  5.80  6.00 

(16) 31.00  48.88  30.00 

(17) 54.00  82.25  56.00 

aS) .10  .0972  .10 

(19  > -04  .018  .02 

(20). „ 2.50  2.00  •     2.50 

(21).._ 45.00  38.25  150.00 

(22) 23.00  30.00  15.00 

(23) 85.00  26.50  40.00 

(24). .07  .05  .07 

(25) .08  .03  .02 

(26).... 4.65  S.50  4.00 

(27) 6.65  5.50  6.0O 

(28) 7.25  6.50  9.00 

'29» 2.20  2.25  2.80 

(30) 2.60  2.70  3.20 

(31) 2.90  3.10  4.10 

(32)„ 8.30  7.80  10.00 

(33) &70  3.85  lO.OO 

(34) —  5.75  3.90  5.00 

'35) .„  I.O'^  1.25  2.00 

(36)..„ 1.05  1.36  2.50 

(37) 85.00  75.00  lOO.OO 

(38)... 10.00  14.40  10.00 

(30)_.„„...  7.20  C.50  &00 

(40) 1600.00  325.00  5000.00 


above  office;  no  charge  to  pcrospec- 
tive  bidders:  to  othera,  11.75.  not  re- 
fundable. 


3/10/47  34 

Bid   Rejected— Ownar  May    Ra«dv*r> 

tise  for  New  Bids  8oon 
Earthwork   and   Structures; 

Spec.  1S90  Cost  tftO^StS.50 

SHOSHONE    PROJECT.     Wyoming. 

Heart    Mountain   Division,    v&clnlty; 

of  Ralston. 
Owner— U.  S.  Bureau  of  Reclairmtlon, 

Cody.  Wyo. 
Plans  by  engineering  departnusnt  of 

owner. 
Ralston    lateral,   station  0  plus    54.12 

to  station  280  plus  52.57,  and.  sub- 
laterals. 

As  previously  reported,  Otia  Wil- 
liams &  Co..  Helena.  Mont,  at  9808,- 
833.50.  submitted  the  low  bid  Jan- 
uary 16. 


LONO  BEACH.  Calif.,  Los  Angeles 
County.  Bertha  52,  83  and  54,  Long 
Beach  Inner  Harbor. 

Owneiv-Long  Beach  City  Harbor  De- 
partment,  H  J.  Amar,  port  man- 
ager, 1333  W.  El  Embarcadero  St, 
Long  Beach,  Calif. 

Plans  by  owner. 
Specifications  obtainable  from  the 

above  office  upon  deposit  of  |36. 


Calif. 


36^  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


/ 


84 


34— DAMS,  RESERVOIRS  Sc 
DREDGING 


33 


8/10/47 

Bids  Rejected 

Bridge 

CHICO.    Calif..    Butte    County.    Over 

Little   Chlco    Creek   on    Mill    St 
Owner— City  of  Chlco.  H.  H.  Hume. 

city  clerk,  City  Hall,  Chlco,  Calif. 
City    Engineer    —    Frank    Robinson, 

City  Hall,  Chlco,  Calif. 
Wood   truss    bridge  20  ft.   wide   and 

57  ft.   long. 

As  previously  reported,  L.  G.  Shalz 
Route  1,  Box  22,  Chlco,  Calif.,  at 
84670  submitted  the  low  bid  Feb.  4. 
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8/10/47 

Lew  and   Only   Bidders 

Bridges  and  Grading  Cost  $372,811.65 

SAN   BERNARDINO   CO.,   Calif.    At 

San  Timoteo  Creek  and  Santa  Ana 

River  on  Waterman   Ave.   between 

Rlverside-Redlands    Road  and  Mll< 

Street 
Owner — State  of  California,  Division 

of  Highways,   Public  Works   Bldg., 

Sacramento,  Calif. 
State  Highway  Engr. — O.   T.   McCoy, 

Public    Works   Bldg.,    Sacramento. 

Bids   will   be    opened    in    the    State 
Building,  Los  Angeles,  Calif. 
Low  Bidder — Griffith  Co.,  1060  South 

Broadway,  Los  Angeles,  Cat..  8372,- 

811.65. 

Work   Involves : 

(1)  Remove  exist  bridge; 

(2)  170  sta.  clear  and  grubb; 
(8)  10.500  cu.   yds.   rdwy.   excav. ; 
(4)  2,100  cu.  yds.  rdwy.   excav.,  de- 
tour; 

(8)  80O  cu.   yds.   ditch   and   channel 
excav.; 

(6)  3,325  cu.   yds.   struct,   excav. ; 

(7)  167,000    sta.    yds.    overhaul; 

(8)  64.600    cu.    yds.    compacter    em- 
bankment; 

(9)  29.500    tons    import    borrow; 

(10)  Develop  water  supply  and   fur- 
nish  water  equip; 

(11)  750  M  gals,  apply  water; 

(12)  142  sta.  finish  rdwy.; 

(13)  58    tons    asph.     emulsio^    asph 
paint  binder  and  seal  coat; 

(14)  12.300  tons  plant  mix  surf. ; 
(IB)  350  tons  screenings  seal  coat; 
(18)  48P  cu.  yds.  class  A  port.  cem. 

cone,  structs; 

(17)  1810  cu.  yds.  class  A  do; 

(18)  439.000  lbs.  furnish  struct  steel; 

(19)  489.000    lbs     erect    struct    steel; 

(20)  7.560    lin.    ft.    furnish    steel    pil- 
ing; 

(tl)  282  each  drive  steel  piles; 

(22)  23  each   steel   pile  splices; 

(23)  85   cu.   yds.    class   A   port.    cem. 
cone    gutters  • 

(24)  200.250    lbs.     furnish    bar    relnf. 
steel ; 

(25)  aC9.290     lbs.     place     bar     relnf. 
steel ; 

(26)  16(>    Hn.    ft     metal    plate    guard 
railing. 

(27)  70    each    culvert    markers    and 
guide  posts ; 

(28)  32  lin.  ft.  30  in.  stand,  strength 
relnf.   cone,   pipe ; 

(39)  232   lin.  ft    12   in.    16  gage  CMP 

(80)  146  >ln.  ft   15  in.  16  gage  CMP, 

(81)  186  lin.  ft  18  in.  16  gage  CMP; 
(83)  26  Hn.  ft  36  In.  12  gage  CMP; 
<88)  64    hn.     ft     20x17    in.     12    gage 

CM  arch  pipe; 
(84;  4  lin    ft  15  in    plain  cone,  pipe; 

(85)  585    lin.    ft.    salvage    exist    pipe 
culverts : 

(86)  44    tin.    ft    relay    salvage    CMP 
culverts ; 

(37)  1  eack  cast  iron  manhole  frame 
and  cover; 

(38)  4  each  clearance  markers; 
(89)  1,010  lin.  ft  steel  railing; 
«40>  engineer's   office. 

Total  bids  submitted  March  6  were: 
(A»  Griffith  Co.,  Los  Angeles,  Calif.. 
8372.811.65. 

(B)  George   Hers   Co.,    San    Bernar- 
dino. Calif..  $392,501.70. 

(C)  Spencer    Webb    Co.,    Inglewood. 
Calif.,   $397,704.90. 

Unit  prices  were: 

(A)  (B)  (C) 


(3) 
(8) 
(4) 
(8) 
(6) 
(7) 
<•) 


3/13/47  34 

Contract   Awarded   on    Sched.    Nos. 
4   &   S 

Earthwork  &  Structures — (Spec.  No. 
1570)  Cost    $1,611,953 

COLORADO      -      BIG      THOMPSON 

PROJECT,  Colo.  1  mi.  E.  to  4^  mi- 
SW  oi  Estes  Park. 

Owner— Dtpt  of  Interior,  Bureau  of 
Reclamation,  Waikier  R.  Youug 
(Chief  Engr.)  Room  416,  U.  S.  Cus- 
toms House,  Denver,  Colo. 

Engr.Private  plans.    ' 

Involves  furnishing  labor  and  ma- 
terial und  performing  all  work 
for  the  const,  of  earthwork  and 
struct,  for  Aspen  Creek  siphon; 
Marys  Lake  power  plant,  penstock, 
spillway,  and  switchyard ;  Marys 
Lake  Reservoir,  dikes,  and  rotul  re- 
location; FVospect  Mountain  con- 
duit; and  Estes  power  plant,  pen- 
stocks and  switchyard. 

Contractor— A.  S.  Horner  Const.,  Co., 
and  Switzer  Const.  Co..  Denver, 
Colo. 


3/13/47  34 

Complete  Bids  on  File  for  Examina- 
tion at  Office  of  DAILY  PACIFIC 
BUILDER 

Earthwork,    Pipelines,    Structures; 
Spec.  1672 

YAKIMA  PROJECT,  Washington. 
Roza  Division,  pump  areas  No.  1 
and  9;  pump  area  No.  1,  located 
about  six  miles  north  of  Yakima, 
and  pump  area  No.  9,  about  six 
miles  northwest  of  Sunnyside. 

Owner — U.  S.  Bureau  of  Reclamation, 
7H  N.  2nd  St,  Yakima,  Wash. 

Construction  of  earthwork,  pipelines 
andi  structures,  lateral  distribution 
systems. 

Low    Bidder— Morrison-Knudsen    Co., 
Boise,  Idaho.  (Sch.  1 1  $87,340.80.  and 
(Sch.  2)   $47,688.20. 
J.  A.  Terteling  ft  Son.s.   Inc.,  Boise, 

Idaho,  at  (Sch.  1)  $97,008.50,   (Sch.  2) 

$55,182.88,    submitted   only    other    bid 

March  5. 


3/10/47 

Plans    In    Progrss»— Furthsr 

Maturity  Pending  Voting  Bend 

Issue   May  20 
Dam  4  Storage  Rsssrvoir  (sxtsnsion) 

Cost  $12,010,000 
COLORADO— South    Boulder    Creek. 

Moffat    Tunnel    Water     Diversion 

System. 
Owner— City  and  County  of  Denver, 

Denver    Water    Board,    0«orge    T. 

Hughes,  exec,  secy..  City  &  County 

Bldg.,  Denver,  Colo. 
Engr.    (city)    —   Edward    A.    Smith, 

City  Hall,  Denver,  Colo. 
Project  win  involve  concrete  dam  to 

empound    approx.    68.000   acre   feet 

of    western    slope    water    diverted 

through  Moffat  Tunnel. 


3/18/47  ,        34 

Owner  Taking   Bids — Due   Apr.  2, 
2  P.   M. 

Earth    Levee 

Near  YAKIMA,  Wash.  Both  bankt. 
of  Yakima  River  and  right  bank 
of  Nache  River. 

Ow.ier— Seattle  Diet  Corps  of  Engi- 
neers. War  Dept..  1400  Textile 
Tower,    Seattle,    Wash. 

Plans  by  owner. 

Approx.    30,100    ft.    earth     levee     to- 
eether    with    headwork    and    stop 
log   structures   and   culverts. 
Specifications  obtainable  from  the 

above  office'  . 


3/18/47  314 

Owner  Taking  Bids— Due  March  20. 
2  P.  M. 

Channel    Improvement 
OROVILLE,   Wash.,   Okanogan   Co. 
Okanogan    River    between    Osoyoos 
Lake  and  Zosel  Dam. 

Owner— Seattle  Diet.  Corps  of  En- 
gineers, War  Dept.,  1400  Textile 
Tower,    Seattle.    Wash. 

Plans  hy  owner. 

Includes  enlargement  of  channel  out- 
let of  Osoyoos  Lake,  channel  im- 
provement for  approx.  2000  ft  and 
channel  change  at  mouth  of  Ton- 
asket  Creek 
Specifications   obtainable  from   the 

above  offica. 


18.00 

25.50 

20.00 

.91 

.88 

.60 

.70 

1.00 

.70 

3.30 

3.00 

1.00 

12  25 

14.90 

4.00 

.006 

.015 

.03 

.41 

.80 

SO 

3/12/47  34 

Owner  Taking    Bids — Due  April  10, 

10  A.  M. 
Spillway  Alterations;    Spec.  1712 
RIO  GRANDE  PROJECTT,  New  Mex- 
ico-Texas. Elephant  Butte  Dam  on 
Rio  Grande,  about  three  miles  east 
of  Hot  Springs,   N.   M. 
Owner— U.  S.  Bureau  of  Reclamation, 

El  Paso,  Texas. 
Plans   by  engineering  department  of 
owner. 
The  work  Involves : 

Schedule  No.  1 
Alterations  Upstream  From  Crest 

(1)  3220  cu.  yds.  of  excavation,  all 
classes,  for  inlet  channels; 

(2)  840  cu.  yds.  excavation,  rock  and 
concrete,  for  gate  structures ; 

(3)  drilling  200  lin.  ft.  of  holes  for 
anchor  bars  and  grouting  bars 
in  place; 

(4)  furnishing  and  handling  700  bbls. 
cement ; 

(5)  80  cu.  yds.  of  concrete  in  inlet 
channels; 

(6)  420  cu.  yds.  of  concrete  in  gate 
structures ; 

(7>  furnishing  and  placing  29,000  lbs. 
of  reinforcement  bars ; 

(8)  constructing  vortex  eliminators, 
lump  sum; 

(9)  Installing  3500  lbs.  anchor  bolts; 

(10)  dismantling  and  removal  of  ex- 
isting cylinder  gates,  frames  and 
hoists,  lump  sum; 

(11)  installing  140  lin.  ft  of  electrical 
metal  conduit ; 

Schedule  No.  2 
Alterations   Downstream   From  Crest 

(12)  210  cu.  yds.  of  excavation,  rock 
and  concrete,  for  training  wall 
footing ; 

(13)  240  cu.  yds.  of  excavation,  com- 
mon, back  of  channel  walls; 

(14)  10  cu.  yds.  of  excavation,  con- 
crete, for  baffles ; 

(15)  drilling  650  lin.  ft.  of  holes  for 
anchor  bars  and  grouting  bars 
in   place; 

(16)  chipping  and  roughening  80  sq. 
yds.   of  concrete  surfaces ; 

(17)  furnishing  and  handling  975  bbls. 
of  cement ; 

U8)  210  cu.  yds.  of  concrete  in  train- 
ing wall  footing; 

(19)  200  cu.  yds.  of  concrete  In  trartn- 
ing  wall,  except  footing; 

(20)  160  cu.  yds.  of  concrete  in  chan- 
nel cover; 

(21)  120  cu.  yds.  concrete  in  baffles; 

(22)  furnishing  and  placing  91,000  lbs. 
•      of  reinforcement  bars . 

(23)  lOO  cu.  yds.  of  rock  fill  on  chan- 
nel cover; 

(24)  170  sq.  yds.  of  grouted  paving. 
Bpsclflcatlons  obtalaakls  from  tb« 


8/10/47  34 

Owner   Taking    Bld»— Due   Apr.   1. 

1    P.  M.   (Unit  Quantities) 
Flood  Control  Channel  and  Lsvass: 

Serial  47-28 
LOS     ANGELES    CO.,    Calif.     From 

mouth    of   San   Gabriel   Canyon   to 

Santa  Fe  Dam. 
Owner— Los   Angeles   District.   Corps 

of    Engineers,    War   Dept..    751    So. 

Figueroa  St..  Los  Angeles,  Calif. 

The  work  Involves: 

(1)  lump    sum.    clearing   and    grub- 
bing; 

(2)  8000  cu.  yds.  stripping; 

(3)  634.000  cu.  yds.   excav.  channel; 

(4)  446.000  cu.  yds.  excav.  levee  and 
stabilizer; 

(5)  600  cu.  yds.  excav.  structure; 

(6)  227.000   cu.    yds.    fill,    levee   and 
stabiliser; 

(7)  141.500    cu.    yds.    stone    blanket 
grouted; 

(8)  19.500  cu.  yds.  stone  blanket  and 
apron,  ungrouted ; 

(9)  48,800  tons  derrick  stone,  stabi- 
lizer; 

(10)  211,000  cu.  yds.   backfill; 

(11)  66,500    cu.    yds.    grouting    stone 
blanket ; 

(12)  800    cu.    yds.    removing    existing 
concrete ; 

(13)  350  lin.  ft  drilling  and  grouting 
1*4    in.  dowel   holes; 

(14)  680  cu.   yds.  concrete,  stabiliser, 
No.   1; 

(15)  540  cu.  yds.  concrete,  structure  ^ 

(16)  45,000   lbs.   steel    relnf.; 

(17)  110  lin.  ft  60-ln.   relnf.  concrete 
pipe; 

(18)  145  Hn.  ft.  SO-ln.  corr.  metal  pipe; 

(19)  2  each  80-in.  automatic  drainage 
8»ts^.^ 

(20)  270  lln.^/t  4-ln.  steel  drain  pipe; 

(21)  230   cu.  \aM.   gravel    for  drains; 

(22)  12,000  cu.  yds.   road  fill; 

(23)  5450   sq.    yds.   8-in.   plant   mixed 
bituminous   pavement: 

(24)  107,700   bbls.    portland    cement. 
Specifications  obtainable  from  the 

above  office;   no  deposit   required. 

3/10/47  38 

Owner  Taking  Bids— Due  Apr.  4, 
1    P.   M. 

Elaotric   DIstr.  System;    Ssrlal   47-28 

MUROC.  Calif ,  San  Bernardino  Co. 
Muroc  Army  Air  Field. 

Owner— Los  Angeles  District,  Corps 
of  Engineers,  War  Dept..  751  S. 
Figuerea    St.,    Los   Angeles,   Calif. 

Plans   by  owner. 

4800-volt  underground   electrical  dis- 
tribution system  and  alterations  on 
existing  overhead  distribution  sys- 
tem. 
Specifications  obtainable  from   the 

above   office  upon   deposit  of   $5.00. 


8/18/47  86 

Owner  Taking    Bids— Due   March  26. 

10  A.  M— Unit  Quantities 
Improve  Runways;   Pro.  8-47-388 
WBLIJS.  Nev.,  Elkq  Co.  Intermediate 

Landing  Field. 
Owner  —  Civil  AeronauUcs   Admin.. 
5851  Manchester  Ave.,  Los  Angeles. 
Calif. 
Plans  by  owner. 

Includei^  clearing,  grading,  graveling 
and  sealing  the  east-west  runway; 
clearing  and  grading  of  the  north- 
east and  southwest  land  strip,  mov- 
ing and  installing  beacon  and 
power  shed  at  the  Wells,  Nev.,  In- 
termediate landing  f  ie:d  ;  PropoHal 
6-47-386.  Plans  and  speclficationk 
available  from  the  above  offlce. 
The   work   involves: 

Sohsduls  1 
(1)  \^0  acres  clearing  and  grubbing ; 
(2a)  120.000    cu.    yds.    grading,    un- 
classified : 
(2b)  6,500  M  gal.  watering; 
(8)  24  lin.  ft.  48-lnch  galv.  corrugat- 
ed metal  pipe,  complete; 
(4)  1    48-ln.    galv.    end    section    and 
connecting  band  (installed  com- 
plete) ; 
(5a)  18,200  lin.  ft.  fence.  Class  "D"; 
(5b)  1  each  20  ft  cattle  guard  (steel 

giate) ; 
(5c)  1  each   14  ft.   steel  gate; 
Total    Schedule   1 
Alternate  A 
(6a)  24,000  cu.  yds.  9  in.  gravel  base 

(uncruKhed); 
(6b)  2,000  M.  gal.  wateriQg; 
(6c>  37,000  gal.  liquid  asphalt  MC'2; 
Total    Schedule    1    with    Alternate    A 
Alternate   B 
(7a)  24,000  cu.  yds.  9  In.  gravel  bass 

(Crushed) ; 
(7b)' 2.000  M  gal.  watering; 
(7c)  37,000  gal.   liquid  asphalt  MC-2 
(.4  sq.   yd.); 
Total   Schedule   1,  with    Alternate    B 
Schedule  II 
(8a)  lump  h\xm  move  Beacon  Tower 

R'ld   Beacon ; 
(8b)  2  coats  paint  Beacon  and  Tow- 
er; 
(9a)  lump   sum    move    10x14,    power 
shed    complete    and    reerect    in- 
cluding painting; 
(9b)  lump     sum     transformer     pad. 

Reg.  etc..  per  drawing  4431-6; 
(9c)  lump  sum  rewlie   "OS"   cabinet 

in  power  shed: 
(10a)  10   each    remove   00   ft.    bound- 
ary     markeru      and      transport 
angles  and  post; 
(10b)  ?5  each  remove  boundary  cone« 

from  old  field  and  transport; 
(11a)  a)  13.800  Hn.  ft  InsUII  cable  IS 

inch  underground; 
(lib)  b)  88    each    install    rigid    cone 

lighU; 
(lie)  c)  4   each    install    tipover  cone 

lights ; 
(lid)  d)  4    each    Install    A  J    cabinet  j 

for  splices  (if  ordered); 
(lie)  e)  2  each  concrete  cable  marx- 

ers   (if  ordered) ; 
(llf)  f)  84      each      paint      boundary 

cones ; 
(13a >  a)  38  each  instaH  60  ft.  bound- 
ary marker: 
(12b)  b)  46  each   paint  60  IX..  bound- 
ary markers,  per  coat 
Total  Schedule  11 
Total    Schedule    1    A    H    with    Alt.    A 
Total    Schedule    1    4    II    with    Alt    B 


City  Engineer- Fabian  S.  MiHrr,  City 
Hall.  Palo  Alto.  CaUf 
Work   Involves; 

(1)  1,980  lbs.  AWO  No.  6  Medium 
hard  drawn  triple  braided 
weather  proof   wire  installed; 

(2)  4.200  Iba.  AWG  No.  2  Medium 
hard  drawn  triple  braided 
weather  proof  wire   installed; 

(3)  1,400  Ihs.  AWG  No.  4  Medium 
hard  drawn  triple  braided 
weather  proof  wire  installed; 

(4)  121  each,  secondary  racks  linn 
material  Co.  No.  13518,  or  equal 
(3- position)    installed; 

(5)  66  each,  4Q-foot  poles  ASA 
Class  2,  butt  treated.  Western 
Red  Cedar,  installed; 

(6)  7  each,  40-foot  poles  ASA  class 
2,  butt  treated.  Western  Red 
cedar; 

(7)  120  each,  1-pin  dou^laa  fir  cross 
arms.    Installed; 

(S)  51  each,  8-Inch  4-way  expanding 
anchors  with  ^-inch  galv.  steel 
rod.   Installed ; 

(0)  3.800  Hn.  ft.  a^-in.  steel  guy 
.strand,    installed. 

(10)  1   each.  37»4   KVA   transformers 
Installed ; 

(11)  8    each.    2C    KVA    transformers 
installed ; 

(12)  8    each.     15    KVA    transformers  ^ 
Installed; 

(IS)  1    each.    10    KVA    transformers 
installed. 
Specifications   obtainable   from  of- 
fice  of   the   City   Engineer   upon   de- 
posit of  $5  refundable. 


88 


3/12/47 

Contract  Awarded 

Traffic    Signal    Systems    Cost    $46.80*" 

REDONDO  BEACH,  and  HERMOSA 
BEACH.  Calif.,  Los  Angeles  Co. 
14  Intersectiones  on  Elena  Ave.  and 
El  Camino  Real. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  S<nglneer — O  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

Contractor — C.  U.  Uraucker  Com- 
pany, 2707  San  Fernando  Road,  Uos 
Angeles,   Calif. 


(Continued  on  Page  14) 

CONTRACTORS 

BUILDERS 

ENGINEERS 

Arm    yes    Isfsrssfsd   Is   largs 
pro|scf«7 

Do  you  need  help? 

"IN  UNION  THERE  IS 
STRENGTH" 

We  ran  malce  a  big  opermtor  out 
of  a  Mttlm  one  it  he  wanu  to  join 
lu.    We  are  building  a  company 
which  can  get  the  venture  capi- 
tal, ag  well  as  the  major  funda, 
which  ia  so  important  in  starting 
a  new  enterprise,  or  a  new  build- 
ing  project.     Phone  GRaystone 
4084  for  appointment. 

W.  J.  KELSEY  &  CO. 

2S  Taylor  St..   So*   Praacltco 


SO 


3/18/47 

Contemplated 

Airport  Cost  $240,000 

MOSCOW.  IdaJio.   E.   end   of   D   Ht 

Owner — Town    of    Moscow,    c/o    CHy 

Clerk.    City    Hall,    Moscow,    Idaho. 

and    H.    G.    Ohdden.    bistrlct    CAA 

Bniclneer   for   Idaht. 
Engr— Private  plans. 
Includes   4000-ft    rjnv  ay ;    roadways. 


3d— ELECTRIC   LIGHTING 
TRANSMISSION  UNES 


38 


3/17/47 

Owner    Taking    Bids — Due   Aorll    7. 

3P.   M. 
Electric   Line   Extensions;    No.  47-9 
PALO  ALTO.  Calif..  Santa  Clara  Co. 

Price   Tract   et    al. 
Owner  —  City  of  Palo  Alto,  Dept    of 

PubHc  Works.  City  Hall,  Palo  Alto 


LUMBER 
DISTRIBUTORS 

of     SAN     FRANCISCO      Ltd 

0  O  LM^  I    /I  S     MP 
P  O  N  I)  f    R  n  \   A       H  I  t',  I 
f^  L  D  /^  O  O  0         C  f  I)  A  p 
L  Li  M  H  t    k'  J  '  ^^  F,  t  P  S 

SH  I  N(.,l  I  S     .'.     SH  AKI  S 


367     BAYSHORE 

LiOULFVARD 
Phone  ATwof  <T   8  174 


35—     DOCKS,  PIERS  A 
HARBORS 


3/17/47  86 

Ov^ner  Taking   Bids— Due  April  8« 

10  A.  M. 

Whsrvss,  Sullihco^*,  Bto. 


"PACIFIC  DOME  TYPE 
DAMPERS  ' 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 


Price  Building  Specialties  Co. 

Buy  Approved  Peerless  Window  Cleaners  Bolts 
35  OILIIRT  STtlET  UNd«rlilll  6733 


^:- 
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PROFESSIONAL     DIRECTORY 


PRACnCING 
ARCHITECrS 


8AN  FRANCISCO 


AARON.  OUSTAVB.  662  19th  Ave. 

ABRAHAMS.  HAltRT  W.,  645  Buclld 
Ave. 

ABRAMS,  N.  H..  701  Sansome  St. 
AT>T.KN.   WM.   STEPHEN,  426  Pow- 
ell  St 
ALLISON.  OEOROB  B..  488  Pine  St 
•ALLISON  A  RIBLB.  488  Pine  St 
AMANDES,      F.       FREDERIC,       414 

Dewey  Blvd. 
AMBROSE.   WM.   C,  251  Kearny   St 
ANSHEN.   ROBT.   S..  626  Powell   St 
•ANSHEN  A  ALLEN,  628  Powell  St 
APPLEOARTH.     O.     A..    235     Mont- 

sromery  St 
APPLETON.   A..   68  Post  St 
•HYMAN    &    APPLETON    A    WOL- 

FARD,  68  Post  St 
AUSTIN.  ELIZABETH  M..  1162  Fil- 
bert   St 
BAKEWBLL,    JOHN.  JR..  251  Kearny. 
BANGS.    E.    GEOFFREY.    605    Mar- 
ket St 
BARSS.    FREDERICK.    B.,    251    Post 

Street. 
BAUMBERGER.    WALTER    E.,    124 

Beaumont  Ave. 
BAUMANN.  HERMAN  C.  251  fteamy 
BERGER,  G.   A..  309  Valencia  St 
BERGER.    RALPH    B..    1    Montgom- 
ery  St 
BERNARDI.     THEODORE     C,     402 

Jackson  St. 
•WURSTER,     BERNARDI     ft     EM- 
MONS, 402  Jackson  St 
BERTZ.    EARLE   B..   156   Montgom- 
ery St 
BEUTTLER,  JOHN,  210  Post  Street. 
•CLARK  *  BETTTTLER,  210  Post  St. 
BICKEL,  REHDOICK  H..  40  Geary  St 
BISSANTZ.  EDGAR  F.  2128  Vallejo. 
BLANCHARD.     NORMAN     K.,     869 

Pine  St 
•BLANCHARD  ft  MAHER.  369  Pine. 
BLISS.  WALTER  D..  682  Market  St 
•BLISS  ft  FAIRWEATHER,  682  Mar- 
ket St 
BLISS,   WILL  M..   235   Montgomery. 
BOLLES.  JOHN  S..  369  Pine  St 
•WARD  &  BOLLES,  369  Pine  St 
BORN.  ERNEST.  730  Montgomery. 
BRANNER,  JOHN  K..  305  Grant 
BROWN,  ARTHUR,  JR..  251  Kearny.  1 
BUCKLEY.   VINCENT.   110  Sutter.      1 
CANTIN.  A.  A..  704  Market  St 
CANTIN,   A.  MacKENZIE.  704  Mar- 
ket St 
CAULDWELL,   ALBERT  M.,  17   Os- 

STOOd     PI&C6 

CHINN,    FRANCIS   LAI.   622  Wash- 
ington St 
CIAMPI.    MARIO   J..  333   Kearny  St 
CLARK.  HERVEY  P..  210  Post  St 
•CLARK  ft  BEUTTLER.  210  Post  St 
CLAUDIUS.  CHARLES  W..  2443  47th 

Ave. 
CLAUSEN.  CHAS.   O..   746  46th   Ave. 
CLIFFORD.  WALTER  C.  810  Locust 
COBBY.  E.  v.,  260  Tehama  St 
COBI^NTZ,      DOROTHY     W.,     8647 

Washington  St. 
COLLINS.   FREDERICK  R..   1032 

Hyde  Street 
CONLY.    CLIFFORD.    JR..    10  Nott- 
ingham Place. 
CONRirH.  J.  LLOYD,  593  Market 
CORBETT,  MARIO.  210  Post  St 
COULTER.    NORMAN    R.    146    2lBt 

Ave. 
DAILEY,  GARDNER  A.,  210  Post  St 
DAKIN,  FRANK  W.,  625  Market  St 
DANIELS,   MARK.  509  Kearny  St 
DAVIS.  F.  C.  616  Buena  VlsU  Av*. 

West 
DAY.  W.  P..  Ill  New  Montgomery  6t 
DEICHMANN.   OTTO   A..   1026  Mar- 
ket St 
DE     MARTINI.     EDMUND     P..     785 

Market   St. 
•DE  MARTINI  ft  lOAZ.  785  Market 
DENKE.  E.  H..  1317  Hyde  St 
DEVITT,  JOHN  H..  680  Market  St 
DINWIDDIE.  JOHN  EKIN.  238  San- 
some  St 
EDIE,  WM..  47  Rockwood  Court. 
EDWARDS,    THOS.    M.   704    Market 
EMMONS.   DONN,   402  Jackson  St 
•WURSTER.     BERNARDI     ft     EM- 
MONS, 402  Jackson  St 
ESHERICK.  JOS..  210  Post  St 
EVERS,   ALBERT  J..  406  Montgom- 
ery St 
FABRE.  ALBERT  J..  251  Kearny. 
FAIR  WEATHER.   J.   S..   682  Market 
•BLISS      ft      FAIRWEATHER.      582 

M^^rket   St 
FALCH.  WALTER  C.  1202-03  Heant 

Bidg.,  3rd  and  Market  Sts. 
FAVILLE,    WM.    B..    1    Montgomery. 
FTNOADO,    ALBTN.   1161    Market   St. 
FITZGERALD,  GERALD  J..  112  Up- 

FRANKLIN.  CHAS.  H.,  9  Main  St 
•FRANKLIN.    KUMP    ft     FALK,     9 

Main  St 
FRA.SIER,   EMORY  M..   1112  Larkln. 
FRTCK.  EDW.  L.  251  Kearny  St 
•WEIHE,    FRICK     ft     KRUSE,     251 

Kearny   St 
FUNK.  JOHN  C,  121  Beale  St 
GARTNER.  LT.OYD,  821  Market  St. 
GEILFUSS,  CARI*  417  Dewey  Blvd. 
GLASS.  EDWARD  F.  1250  9th  Ave. 
OLYNN.  W.   B.,  .333  Mnntgomerv   St 
•PEUGH.  OLYNN,   LOUBET  ASSO- 
CIATES. 3.13  Mnntgomerv  Street. 
GOLDSTINE,  IRVIN  WILLIAM.  821 

Market  St 
OOinJ5.  J.  S.,  481  Market  St 
GRACE,  JOHN  G..  21  Columbus  Ave. 
GUNNISON  WM.  F.  67  Post  St. 
OUTTF.RSON.  HENRY  H.  421  Pow- 
ell St 
HARPER.  W.  W..  681  Market  St 
HASS.  ANDREW  T..  626  Market  St 
•KENT  ft  HASS,  625  Market  St 
HA  WES,  HAROLD  W..  407  Sansome. 
UAYNB,  F.  BOXniN,  820  Market  St 


HEIMAN.  S..  606  Market  St 
•HEIMAN  ft  POLLACK,  605  Market 
HELM,  WILLIAM  J.,  33  Mame  St 
HERTZKA.  W.  S..  88  Post  St 
•HERTZKA   ft  KNOWLES.  85   Post 
HILDEBRAND.       ERNEST,       281 

Kearny  St 
HILL,  A.  H.,  627  Commercial  Street 
•MENDELSOHN  &  HILL,  627  Com- 
mercial Street. 
HINTERMANN,      OTTO      O.,      2847 

Golden  Gate   Ava 
HOBART.  LEWIS  P..  626  Market  St 
HORSTMAN.  ANTHONY  J..  677  19th 

HOWARD.  HENRY  T.,  605  Market. 
HUBBERT.  WALLACE  H.,  680  Mar- 
ket St 
HURD.  LESTER  W.,  526  Powell  St 
•MASTEN  ft  HURD.  626  Powell  St 
HURT,  EDGAR  B..  682  Market  St 
HYDE.  WINFIELD  H..  461  Market 
HYMAN.    SAMUEL    LIGHTNER.    68 

Post   St 
•HYMAN    ft    APPLETON    ft    WOL- 

FARD,  68  Post  St 
IGAZ,   RUDOLPH.    JR.,   785   Market 
•DE  MARTINI  ft  IGAZ.  786  Market 
IRVINE.  RICHARD  R..  8841  18th  St 
JACOBS.  ALFRED  H..  110  Sutter. 
JAEHNE,    ALFRED    H.,    2628    26th 

Ave. 
JENKINS,  ORAN  A..  277  Pine  St 
JOHNSON.  ELLSWORTH,  260  Cali- 
fornia St. 
JOHNSON,    ALFRED    W..    681    Mar- 
ket St. 
JOSEPH.    BERNARD   J..  631    O'Far- 

rell  St. 
KELLEY.  JOHN  G.,  319  Grant  Ave. 
KENT,   THOMAS   J.,  626  Market  St 
KENT  ft  HASS.  625  Market  St 
KEYSER.     LAWRENCE,     701     Par- 

n&sflUB  .A.vfi. 
KIRBY,  DONALD  BEACH,  235  Mont- 
gomery St. 
KNOLL,    ANDREW    H..    726   Sutter. 
KNOWLES,  WM.  H.,  85  Post  St 
•HERTZKA   ft   KNOWLES,    85   Post. 
KRAFFT.  ELMER  J.,  760  Market  St. 
KRUGER.   FRITZ,   28   Atalaya  Ter- 
race. 
KRUSE.  LAWRENCE  A..  251  Kearny 

Keamv  St. 
•WEIHE,     FRICK     ft     KRUSE.     251 
KUHN,     ALFRED,     206     Castenada 

Ave. 
KUMP.  ERNEST  J.,  261  Kearny  St 
•ERNEST  J.  KUMP  CO..  251  Kearny. 
•FRANKI>IN.     KUMP     ft     FALK.     9 

Main  St. 
LANGHORRT,    FREDERICK   L..   319 

Grant  Ave. 
TJ5ASEN.  HARRY  J.,  1710  10th  Ave. 
LLOYD.  F.  E.,  305  Grant  Ave. 
IX)UBET,  A.   J..   333  Montgomery   Rt 
1*PETTGH.  GLYNN,   LOUBET   ASSO- 
I         CIATES.  333  Montaromery  Street. 
LOCKW^OOD,  LEON  D.,  760  Market 
IXIVETA..  H.  K..  185  82nd  Ave. 
MacDONAIJJ.   EARL    R.    602    Cali- 
fornia St. 
MAHER.   EDWARD   J..   369  Pine   St 
•BLANCHARD  ft  MAHER  369  Pine. 
MASTEN.  CHARI^S  F,  626  Powell. 
•MASTEN  ft  HURD.  626  Powell  St 
MASTROPASQUA,   LOUIS.  2434  Un- 
ion  St. 
MATTRY,  CHAS.  F.  1817  Lvon  St 
MAYHEW.    CLARENCE   W.   W..  127 

Montgomerv  St. 
MCCARTHY,   FRANCIS   J.,   693   Mis- 
sion St. 
McCOOL,  JOHN  B..  177  Post  St 
McCREA.  GEORGE  E..  285  7th  Rt. 
McGTTINNESS.   JAMES  F..  488  Pine. 
McSWEENY.   A.   McF,  Hearst  Bldg.. 

3rfl   nnd    Market   Sts. 
MoSWKKNEY.   ANGTTR,   ,"514  Mission. 
McLATTOHLIN,     RICHARD     A.,     618 

20th    Ave. 
MENDRI..SOHN,  ERIC.  627  Commer- 

rinl    Street. 
•MFNDEI^OHN  ft  HILI*  627  Ccm- 

mprriel  Street 
MERCHANT.  WM.  G..  67  Post  St. 
MERET.    THOMAS,    deYoung    Bldg., 

Market  and  Keamv  Sts. 
•THOMAS      ft      MERET,      DeYoung 

Bide.  Mnrket  and  Keamv  Sts. 
MRRWIN.  FRANK  O  .  461  Market 
MEYER,  FREDERICK  H.  406  Mont- 

eomerv   St. 
•MEYER    ft    EVERS,    406   Montgom- 
erv St. 
MICHELREN,    HARRY    M..    30    Ma- 
drone. 
MTNTON    HENRY  A  ,  1046  Sansome. 
MTTCHET  T,.    JAR.    H.    407    Sansq^ne. 
MOHR     TJHT^MAND  W..    481    Noe    Rt 
MOTSE    HOWARD.  260  California  St. 
MOONEY.  WALTER  E..  ?«8  Market. 
MOOSER,  WTLt.TAM.  2.'51  Keamv  St. 
MOOSER.  WILLIAM.   JR,   681    Mar- 
ket St 
MORGAN.  JTTLTA.  466  PaHfomln    Rt. 
MOSTAR.     LEONARD    S..     256     Call- 

fornln  St. 
MTTTJ/1Y,  I.OTT  B..  381   Bush   St. 
♦STONE  ft  MULT,OY.  381   Bush  St. 
NETTMARKEU    EMJL    A..    1874   86th 

Ave. 
NORDTN.    AUGUST.    220    Montgom- 
erv  St. 
ONSTAT)    HAROLD    A.,    821    Market. 
OSBORNE,    ERLE    J.,    2.M8    Pacific 

Ave. 
PATU.TTR,  GEORGE  J..  369  Pine  St. 
PERRY.    THAR     E.    20R6    24th     Ave. 
PERRY.  WARREN  CHAS.,  260  CaU- 

fomla  St. 
PETERSON.      CLARENCE     O,     693 

Market   Rt. 
•PETERSON    and    SPACKMAN,    693 

Mnrket    Rtreet 
PETTGH.  W    n .  S.'»3  Montgomerv   Rt 
•PETTGH.   OLYNN.    I^OUPET   ARRO- 
CIATES.  333  Montgom'erv  Rtreet 
PFT.TTEOER.    MTLTCiTf.    "WW    Msrket. 
•MILLER    ft   PFLUBGER  680   Mar- 
ket  Rt 
POLLAPK.    RAT,PH   N.   60«   Market. 
•HEIMAN  ft  POLLAPK.  606  Msrket. 
POPE.   OHARLER.   308  T«ure1   Rt 
OTTANDT    FRED  W..  9ft5  Msrket   St 
RANEY.  VINCENT.  233  Post   Rt. 
RARMITSSEN,  LIX)YB  ASHLEY.  682 

Market    Rt. 
RETD.   JOHN,    .TR  ,   406   Montgomerv. 
REID.   JOHN   LYON.   110  Markst  Bt 
RBIMERS,  FRBDBRICK  H.,  79  Poit 


RIBLE.  ELYSSES  FLOYD,  488  Pine. 
•ALLISON  ft  RIBLE,  488  Pine  Bt 
RIEDY,  D.  A..  265  City  HalL 
RIST.  MARTIN  J..  760  Market  St 
RODGBRS,     JOHN     BARNEY.     819 

Grant  Ave. 
ROGERS.  CHAS.  E.   J.,   760  Market 
ROLLER  ALBERT  F..  1  Montgom- 
ery St 

ROWE,  WILLIAM  HENRY,  40 
1st  St 

RUEOG,  THEODORE  G.,  617  Mont- 
gomery St 

RUNOB.  C.  W..  1628  86th  Ave. 

RYAN.  PAUL  A,  1095  Market  St 

SHARPE.    ED.    MUSSON,    277    Pine. 

SHAW,  FREDERIC.  542  18th  Ave. 

SHELDON,  MARTIN  A..  681  Market 

SMITH,  DONALD  POWERS,  58  Sut- 
ter St 

SMITH,  WILTON.  1045  Sanjsome  St 

SPACKMAN.     WEND^JLL     R,     693 

•PBTERSON    and    SPACKMAN.    593 

Market    Street. 
SPENCER.       ELDRIDGB      T„      261 

Kearny  St 
STEIN,  JOSEPH  ALLEN,  121  Beale. 
STEINER,  CARLTON  A.  101  Post 
STEWART.  JOS.  L.,  206  Sansome  St 
STONE.  DOUGLAS  D..  881  Bush  St 
•STONE  ft  MULLOY,  381  Bush  St 
STONER.  HAROLD  G.,  1  Sloat  Blvd. 
STRINGHAM.       ROLAND       I.,       261 

Kearny   St. 
STROTHOFF.  CHAS.  F.  1855  Market 
SWAIN.  CLARKSON,  2425  Buchanan 
SWEETING,  HOWARD  EDWIN,  666 

Commercial  St 
THAYER   OSCAR  R..   Hearst   Bldg.. 

Third    and    Market    Streets. 
THOMAS,    WARD.    DeYoung    Bldg.. 

Market  and  Kearny  Sts. 
•THOMAS      ft      MERET.      DeYoung 
Bldg.,    Market    and    Kearny    Sts. 
THOMSEN.     HARRY     A.     JR,     815 

Montgomerv  St 
TOMASELLO,  PHILIP  D..  605  Wash- 
ington  St 
TRAVIS.  GEO.  W.,  426  41st  Ave. 
WANDMAYER.  VICTOR  G.,  101  Post 
WARD.  JOSEPH  FRANCIS,  369  Pine 
•WARD  &  BOLI^S.  360  Pine  St 
WEEKS,    HAROLD   H.,    593    Market 
WEIHE,  ERNEST  E..  251   Keamy. 
•WEIHE,     FRICK     &     KRUSE.     251 

Kearny   St. 
WHITE.  C.   BOLTON.   985  Union   St 
WHITTLESEY.    FREDERICK  WAL- 

LIS.  488  Pine  St 
WICKENDEN.  JAMES  D.,  402  Jack- 
son St. 
WIEMEYER.  GEORGE  H..  704  Mar- 
ket St. 
WILLIAMS,    ALBERT   R,   251   Post 
•WILLIAMS,  ALBERT  R.  ft  ASSO- 
CIATES, 251  Post  St 
WILSON,   ALECK  L..  316  Montgom- 
erv St. 
IWINKI^R,  ERNEST  FREDERICK, 
251   Post  St. 
WOLF.  WM.,  W.,  251  Keamv  St. 
WOI-.FARD.  HAROLD  N,  68  Post  St 
•HYMAN    &    APPLETON    ft    WOL- 

FARD.  68  Post  Rt. 
WONG.  WORI^Y  K.,  101  Post  St 
WXmSTER,  WM.  W.,  402  Jackson  St 
•WURSTER.     BERNARDI     ft     EM- 
MONS,   402   Jackson   St 
WYNKOOP.  FRANK,  821  Market  St 
YOUNG,  JOHN  DAVIS.  2002  Califor- 
nia St. 


•RATCLIFF  -  RAYMOND  -  RAT- 
CLIFF,  2337  Shattuck  Avenue. 

HAYS.  WM.  C.  2924  Derby  St 

HUNTER  ALBERT  R,  5809  Men- 
doza  Dr. 

JEANS.  RAYMOND  W.,  1824  San 
Pedro  Ave. 

JORY.  ARTHUR  V..  1396  Scenic  Ave. 

JORY,    STAFFORD    L.,    1870   BucUd. 

KLINKHARDT.  GEORGE  R,  44  Eu- 
calyptus Rd. 

LINDLEY.    CHARLES    R,    1087    Co- 

lU8£L    J^VC 

MEMMLER.  ARTHUR  H.,  1448  Joie- 

phine  St 
MILLER,    LEFFLER    B.,    804    Santa 

Barbara  Rd. 
MOISE,     HOWARD,    71    Panoramic 

Way. 
OSTWALD,    JOHN    H.,    912    Indian 

Rock  Ave. 
PLACHEK,    JAS.    W.,    2181    Unlver- 

PRICE.  OSCAR  M,  1214  Webster  St 

RATCLIFF,  W.  H..  2337  Shattuck. 

RATCLIFF,  ROBERT  W.,  2337  Shat- 
tuck  .A.VC 

•RATCLIFF  -  RAYMOND  -  RAT- 
CLIFF, 2323  Shattuck  Ave. 

RUSS,  E.  H.,  3141  College  Ave. 

SANFORD.  FLORENCE  H.,  2747 
Bancroft  Way. 

SCHMIDTS,  CARL  R.  2068  Allston 
Way. 

•DRAGON,  SCHMIDTS  ft  HARD- 
MAN,  2068  Allston  Way. 

SHAW,  NORMAN  W.,  71  Tunnel  Rd. 

SIMPSON.  HORACE  G.,  201  Tunnel 
Road. 

STEILBERG.  WALTER  T.,  1  Or- 
chard Lane. 

TALLEY.  WESLEY  ANDRES,  61 
Maryland  Ave. 

WELLINGTON,  WINFIELD  SCOTT. 
1525  Arch  St 

WITKIN.  ELIZABETH  HILLIER. 
2712  Shasta  Rd. 

WOLFARD.  HAROLD  N.,  2772 
Shasta  Rd. 

YELLAND.  W.  R.  829  Coventry  Rd. 


BURLINQAME 


BROWN.     IRVING     FORBES,     1319 

Howard  Ave. 
•SHARPS  ft  BROWN.  1319  Howard. 
GILLAM.  W.  C.   F..  1404  Palm  Dr. 
SHARPS,  LEO  J..  1319  Howard  Ave. 
•SHARPS  ft  BROWN.   1319  Howard. 
STEPHEN.  WALLACE  A,  2025  Car- 

melita  Ave. 
THAYER.    OSCAR  R.    1257  Cabrlllo. 


CARMEL 


ALAMEDA 


ASHCROFT,  G.  B..  1823  Alameda 
Ave. 

CORNELIUS.  ALBERT  W..  824 
Grand  Ave. 

MEYERS,  MILDRED  S.,  2021  Ala- 
meda St  " 

ALBANY 

DeMONTE,    LOUIS    A..    518    Carmel 
•YOUNG  ft  BRADY,  1171  Solano  Ave. 

ALDERPOINT 
HIGBIE.   HOWARD  W. 


ATHERTON 


ANSSEN,    ARTHUR   D..    68    Austin 
Ave. 
JONES,    H     KINGSFORD,    SO    Win- 
chester Dr. 


BAKERSFIELD 


RTGGAR    CHAR.    H-.    ft.  Associates 

(102  Hnl-erfelde  Bldg 
CUT  J.TMORE.  C.  C,  10  Oleander  Ave. 
Mrcnv,   Ti^RNKRT  L.   14  Hav   BWe 
WRIGHT,    METCALF   ft   PARSONS. 

106  Morgan   Bldp 
WYNKOOP,    FRANK,    Stoner   Bldg.. 

17th   and   Chester   Ay. 

~  ~'     BERKELEY  ^^1 

AT,T,EN.  HARRIS  C..  2614  HlliegafTsT 

BALLANTINE.  JOHN  KNOX.  JR. 
1R12  T.a  Tjoma. 

BOYTER,  ELIZABETH.  2869  Le 
Conte    Ave. 

DeCHENE.  ERNEST  R,  716  Arling- 
ton  Ave. 

deLAPPE,  RTTSRELL  GTTE^NE 
Hotel  Claremont  Bldg.,  Ashby 
nnd    Claremont    Aves. 

DeTr>NG.  SCOFIELD,  2656  Le  Conte 
Ave 

DeSANNO    RAYMOND.   2R«4   Milvla. 

DONOVAN,  .TOHN  J..  966  Parker  St 

DRAGON.     PAUL    I.^,     2068     Allston 
Wav, 

•DRAGON,  SCHMIDTS  ft  HARD- 
MAN.   2068    Allston   Wav. 

FEPREE   HAROLD,  2100  Virginia. 

GENRS.  HAROLD  F,  1319  McGee 
Ave. 

CrOODMAN.  MICHAEL.  2161  Shat- 
ttiok    Ave. 

HARDMAN.  B    R..  ?06«  Allston  Wav. 

DRAGON,  SCHMIDTS  ft  HARD- 
MAN    ?0««  Allston  Wav. 

HAMMARBERG,  PAUL  H.,  2  Nor- 
%vood  Ave. 

HAYMOND.  SCOTT.  2137  Shattuck, 
Av«. 


JONES,  ROBERT  R,  Box  927. 
SNYDER    EDWIN     LEWIS,    Seven 
Arts  Court 

CHICO 

STORY.   A    W.,   Anglo   Bank   Bldg. 
EMERYVILLE 


LONG.  ROBT.  W..  5760  Shellmound. 
EUREKA 


ACKERMAN.      NEWTON.      104     W. 

4th  St 
GEORGESON,  F.  T..  537  O  St 


FRESNO 


BUCKINGHAM.     PHILIP     S.,     1922 

Clinton  St 
COATES,   WM   D.,  JR..   Helm   Bldg., 

1111   Fulton  St 
FENNACY.     JOHN     E..     Fruit    and 

Princeton  Sts. 
HORN.    DAVID,    Rowell    Bldg,    2100 

Tulare  St 
•HORN      ft      MORTLAND.      Rowell 

Bldg.,  2100  Tulare  St 
HYBERG.     WM.     G.,     Rowell     Bldg., 

2100  Tulare   St 
•SWARTZ  ft  HYBERG,  Rowell  Bldg.. 

2100  Tulare  St. 
LAKE,  H.  RAFAEL,  T.  W.  Patterson 

Bldg.,  Fulton  and  Tulare  Sts. 
MILLER  JOHN  P..  Helm  Bldg..  1111 

Fulton  St 
MORTLAND,  MARSHALL  D..   Row- 
ell Bldg.,  Fulton  and  Tulare  Sta. 
•HORN      ft      MORTLAND.      Rowell 

Bldg.,  Fulton  and  Tulare  Sts. 
PETERSON,    E.    W.,     Mason     Bldg.. 

1044   Fulton   St 
POLLEY.      RUDOLPH      A.,     Rowell 

Bldg.,  2100  Tulare  St 
SIMPSON,    ALASTAIR.    Fulton    and 

Kern  Sts. 
SWARTZ.    FRED    L.    Rowell    Bldg.. 

2100  Tulare  St 
•SWARTZ  ft  HYBERG,  Rowell  Bldg.. 

2100  Tulare  St. 
WAGNER,  WALTER.  Bank  of  Amer- 
ica Bldg.,  Tulare  and  Fulton  Sts. 

HAYWARD 

SIMONDS,  GEORGE  P.,  40  Main  St. 

HILL8B0R0UQH 

BATES,  RICHARD  M..  JR,  950  Ball- 
evana. 

ROWE,  WM.  HENRY.  1035  Lancas- 
ter Rd. 

LAFAYETTE 

COLEMAN,   N.   L.  Middle  Rd.,   Hid- 
den Valley. 
EVANS.  ROBERT   J.,   Box   634. 
OFFICER  GWYNN.  Mt.  View  Rd. 
SMITH,   SEW  ALL,  Garrett  Building 

LARKSPUR 


STONER,    HAROLD    O.,    71    MaHna 
VisU  Ave. 


_  LO»  ALTOt 

GBl^RY,  I^WRENCE  W..  MalrTstT 


LOS  QATOS 


KBN8IT,  HBNRT  DAVID.  Post  Of- 
flM  BlAg. 


MILL  VALLEY 


BERTENSHAW,    JAS.    W.,    420   Mo- 

lino  Ave. 
LAMB.  ARTHUR  H.,  209  Oakdale. 


MODESTO 


DeLAPPE.    RUSSELL    GUBRNB, 

1901  Downey  St 
HILBURN,  GEORGE  N.,   1211  K  St 


MONTEREY 


RYLAND,  C.  J.,  P.  O.  Box  847. 


OAKLAND 


ANDERSON.  ARTHUR  W.,  1801 
Bank  of  America  Bldg.,  1212 
Broadway. 

ANDERSON.  JAMES  HARLOW, 
2800  Park  Blvd. 

•ANDERSON  ft  SIMONDS.  2800 
Park  Blvd. 

ANTHONY,   JOHN   B..    178  Grand, 

BANGS.  B.  GEOFFREY,  Baston 
Bldg.,  13th  and  Broadway. 

BIDWELL.  GEORGE  F.,  4139  Shaf- 
ter  Avenue. 

BLAINE,  ROGER  W.,  6b74  Florence. 

BAXTER,  WM.  FRANKLIN,  6066 
ThomhiU  Dr. 

BLODGETT,  EDWARD  OSCAR,  1989 
Hoover   Ave. 

BROOKE.  HERBERT  VAUGHN,  642 
Fairbanks  Ave. 

BROWN.  GUY  L.,  601  Bank  of  Com- 
merce Bldg..  1540  San  Pablo  Ave. 

BRUNO,  HARRY  A..  1440  Broadway. 

CERRUTI.  EDW.  D.,  4:i7  13th  St 

CHAMBERLAIN.  LOY,  3833  Pied- 
mont Ave. 

•REYNOLDS  ft  CHAMBERLAIN. 
3833  Piedmont  Ave. 

COLLINS.  ALLEN  C,  6945  Marden 
Lane. 

CONFER,  FREDERICK  L..  1214 
Webster  St 

CORLETT,  WILLIAM  G..  1801  Bank 
of  America  Bldg.,  1212  Broadway. 

ELLINGER.  GEO.  E..  1801  Caster- 
line  Road. 

EVANS,    JOHN   M..    1308  E.   38th   St 

•THOMSON  ft  EVANS.  1308  B. 
and   Broadwav. 

KIRBY,  DONALD  BEACH,  409  15th. 
38th  St. 

FLORES.  ERNEST,  2225  9th  Ave. 

FOULKES,    EDWARD    T.,    357    12th. 

FROBERG,  ALBEN.  3454  Harlan  St 

GEBHARDT,  W.  H.,   486  Mandana. 

GEERING,  JOHN  HENRY,  3914 
Randolph  Ave. 

GIBBS,  W.  ROLAND.  6144  Rock- 
rldge  Blvd.  South. 

GOSLINE.  RICHARD  C.  638  Cald- 
well   Road. 

HANNA.  GEORGE  L.,  610  16th  St 

HUDSPETH,   JOHN.   427  13th    St 

HUTCHISON,  ROBT.  A.  1630  Web- 
ster  St. 

JOHNSON,  HERBERT  T.,  4225  Greg- 
ory St. 

JOHNSON,  IRVTN  M.,  449  MacAr- 
thur  Blvd.  West 

KEEPER,   RAY  F,  770  Wesley  Ave. 

•KENT  ft  HASS,  Easton   Bldg..   13th 

KOUE,  A  LEWIS,  Easton  Bldg..  13th 
and  Broadwav. 

LUIS,  ROSE  E.  811  60th  St 

McCALL,  CHAS.  W.,  339  15th  St 

MILLER.    CHESTER    H.,    Financial 

Center  BMg..  406  14th  St 
MILLER    ft    WARNECKE,    Finan- 
cial Center  Bldg..  405  14th  St 

MORRISON,  MILTON.  2016  9th  Ave. 
.lORROW,      GERTRUDE      C.      6175 
Hlllegass  Ave. 

MORROW,  IRVING  F..  6175  Hllle- 
gass Ave. 

MOYEk.  CECIL  S..  409  15th  St 

MULVIN.  THOS.  B..  Bank  bf  Amer- 
ica Bldg..  1212  Broaowav. 

NEWSOM,  ARCHIE  T..  6951  Contra 
Costa  Road. 

OLSON.  DAVID.  40,M  Kuhnle  St 

PONSFORD.  KEITH  R  .  3fi6  40th  St. 

PRICE.   OSCAR  M,   S66  40fh    Stre'^t 

RBYNOIJ3S.  MALCOLM  D..  3833 
Piedmont  Ave. 

•REYNOLDS  ft  CHAMBERLAIN, 
3833  Piedmont  Ave. 

RIGGS.  ROBERT.  568  Falrmount 

SAWYER,  HOUGHTON.  5365  Broad- 
wav. 

SCHALK.  IX>TTTS,  .6515  Market  St. 

SCHARY.  HARRY  A,  409  15th   St. 

SCHTRAfER.  WM.  E  .  1419  Broadwav. 

SIMONDS,  GEORGE  P..  2800  Park 
Blvd. 

•ANDERSON  ft  SIMONDS,  2800  Park 
Blvd. 

ST/)COMBE,   FRANCIS  H,  433  14th. 

STIEHL,  CT^UDE  ALBON,  3124 
E.   14th   St 

THOMSON,  LAWRENCE  G..  1808  B. 
3Rth   Rt. 

•THOMSON  ft  EVANS.  1308  E.  88th. 

THOMPfTON.  THEODORE  N.,  3048 
Roxhiirv  St. 

TREICHEL,  CHESTER  H.,  8M 
Cleveland   St. 

VAN  WAGNER.  CLAYTON.  Finan- 
cial Center  Bldg.,  406  14th  St 

WARNECKE,  CARL  L,  Financial 
Center  Bldg.,  406  14th   St 

•MILLER  ft  WARNECKE,  Finan- 
cial Center  Bldg..  405  14th  St 

WILLIAMS,  MORTON  A.  6824  Ocean 
View  Dr. 

WILLIS.  RAYMOND  O..  1214  Web- 
ster St 


ORINDA 


ANDERSON,  JAMES  H..  5  Via  Her- 

mosa. 
LITTLBJOHN.    WAYNE    A.,    9    Mo- 

raga   Highway. 
SISSON,    RALPH    C,    11    El    Cara- 

panero. 
WHITE,   RAYMOND   L..  80  L*  Cln- 

tllla. 
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•CLARK  ft  STROMQUIST.  821  Chan- 
nlng  Ave. 

HBMPBL,  Wm.  F.,  614  Bryant   St 

NICHOLS.    LESLIE  L.   145  Addison. 

8TBDMAN,    MORGAN,    180    Univer- 
sity Ave, 

STROMQUIST.     WALTER     S„     821 

Channing  Ave. 
CLARK  ft  STROMQUIST,  321  Chan- 
nlng  Ave. 

PEBBLE  BEACH 
STANTON,  ROBERT,  Crespl  Lane. 


PIEDMONT 


BURNETT.  HOWARD  B..  52  Manor. 
CHAPMAN,      FREDERICK     A-,      88 

Wlldwood  Ave. 
FARR  ALBERT.  330  San  Carlos  Ave. 
MAYHEW.    CLARENCE  W.  W.,    330 

Hampton   St. 
MILWAIN.  W.  E.,  1503  Oakland  Ave. 
,  NEWSOM.    NOBLE.   2083   Oakland. 


REDWOOD   CITY 


LARSEN.    ALBERT    H.,    80    Finger. 
WILLIAMS.    ALFRED    C,    631    Ar- 
llngrton   St 


RICHMOND 


STROTHOFF.  CHAS.  F,  288  10th  St 

ROSS 
WINNER    H.    H..  Wordsworth  Ave. 


SACRAMENTO 


ADAMS.  ELLIOT  J..  1153  Swanston. 
BARTGES.  W.  K.,  418  25th  St 
BAROVETTO,  SILVIO  L.,  e20V4  Eye 
•BAROVETTO    and   THOMAS.    620% 

Eve  Street. 
BOYD,  ANSON.  2691  14th  St 
CUFF,   CLARENCE  C.   1315  Q    St 
DANIELS,  W.  K.,  2640  3rd  Ave. 
DEAN,    CHARLES   F.    1407    Califor- 
nia State  Life  Bldg. 
DeHAVEN,    H.    W.,    1175    Robertson 

Wav. 
DEVINE.  HARRY  J..  1012  J  St 
DUDMAN.  ARTHUR  F.  1400  44th  St 
EICHLER  ALFRED,  2717  Harkness. 
FRANKLIN.     CLIFFORD     N.,     1730 

9th  Ave. 
OILLEM.   JAMES   A.  4701  D  St 
GOODPASTOR   HERBERT  E.,  Mltau 

Bldg. 
HARRISON,    FREDERICK    S.,    1812 

Del  Paso  Blvd. 
KOBLIK.  WM.,   726%  K  St 
LONG,  W.  J..  4209  T  St 
MANHART.    W.    E..    Route     6.     Box 

8346.   Marione  Vista  Dr. 
MURRAY.  ROBERT  D..  Route  9,  Box 

1061,  Crocker  Road. 
POAeE,  P.  T..  1610  12th  Ave. 
SATTERLEE,    IVAN    C.    California 

SUte  Life  Bldg. 
SEADLER,  EUGENE.  2749  10th  Ava 
SELLON.     GEORGE     C,     California 

State  Life  Bldg. 
STAFFORD.  GORDON,  806  K  St 
BTARKS.  LEONARD   F..   418  NaUve 

Sons'   Bldg. 
THOMAS,  ALBERT  E  .  620%  Eye  St 
•BAROVETTO    and   THOMAS.   «20% 

Eye  Street. 


SALINAS 


BTTTNER,   CHAS.   E.,  7  Wlnham   St 
HUSON.  WILLIS.  311   Pajaro  St 


SAN  CARLOS 


YOUNGER  ROBERT  C,  626  Bl  Ca- 
mlno  Real. 

6AN   JOSE 


BINDER,  WILLIAM.  35  W.  San  Car- 
los St 
•BINDER  ft  CURTIS.  35  W.  San  Car- 
los St 
BUTNBR   CHAS.    B..   985   The   Ala- 
meda. 
CURTIS.  E.  N..  86  W.  San  Carloe  St 
•BINDER    ft    CURTIS.    85    W.    San 

Carlos  St 
JAEKLE.     DONNELL    E.,     Builders* 
Exchange    Bldg.,t  201    S.    Market 
JONES,    KINGSFORD,   43    N.    Ist 
KRESS,     EDWARD     W.,     615     First 
.      National  Bank  Bldg. 
•KRESS    ft   GIBSON.   515  First   Na- 

tlonal  Bank  Bldg. 
McKENZIB,  CHAS.   S.,  22  S.   7th  St 
ROOT,   CHESTER  84  S.   1st  St 
•HIGOINS  ft  ROOT.  84  S.  1st  St 
ROBEY,   GIFFORD   E..   68   S.   1st   St 
WYCKOFF.    RALPH,    Santa    Clara 
and  Market  Sta. 


SAN    LEANDRO 


KERR   RALPH   N..   308   Broadmoor. 
MOWBRAY.    MELTON    V.,    JR.    756 

Rodnev  Dr. 
ROSEBROOK.  GUY  L.  1701  San  L«- 

andro  St 


SAN   MATEO 


COLLINS,  HENRY  C.  9  Aragon. 
LANSBURGH.    O.   ALBERT.    28    W. 

4th  Ava 
•TOEPKE  ft  HINTERMANN.  19  B  St 
HINTBRMANN,  OTTO  G.,   19   B   St 
MILLBR  B.  JAY.  285  8rd  Ava 
TOEPKE.  WM  H.,  1»  B  St 
•TOEPKE  ft  HINTERMANN.  19B  St 


LESSWINO,  8YLVB8TBR  A-.  17 
Hillcrest  Dr. 

McDOUGALL,  GEO.  B.,  67  Bunga- 
low Ave. 

SANTA  CRUZ 

DUCKERING,  LYNN  ROLLBTT,  27 
Front  St 


SANTA  ROSA 


CAULKINS,    C.    A,    JR,    Rosenberg 

Bldg. 
FELCIANO,     J.     CLARENCE.     4010 

Montecito  Ava 


SAUSALITO 


CONSTABLE,  ARNOLD  S..  95  Spen- 

"cer  Ave. 
FAVILLE.  WM.  B..  166  Crescent  Ava 
KETT,   CONRAD   T.,  76   CresdentiL 


SONOMA 


JORGENSEN,  VIRGIL,  W.,  Route  1, 
Box  399. 


STOCKTON 


BISSELL.     HOWARD    G.,     1225    W. 

j\C&.CiA    St 

CLOWDSLEY,  J.  UPTON,  309  Ex- 
change Bldg. 

ERNST.  ELMORE  G..  561  E.  Hard- 
ing Way. 

GALBRAITH.  VICTOR,  834  W.  Wil- 
low St. 

JOHNSON.  ERIC.  Exchange  Bldg. 

•MAYO  ft  JOHNSON.  Exchange  Bldg. 

LOSEKANN,  JOSEPH,  Elks'  Bldg. 

MAYO,   FRANK  V..  Exchange  Bldg. 

•MAYO  ft  JOHNSON,  Exchange 
Bldg. 

SALA,  PETER  L..  2130  N.  Commerce. 

STANFORD     UNIVERSITY 


WARD.  EUGENE  V.,  627  SalvaUerra. 


8TIN60N  BEACH 


JENKINS.  ORAN  A. 


8U8ANVILLE 


1AYLOR  RALPH  D.,  716  Court  St 


VALLEJO 


FRENCH.   EDW.    R.    JR,    39    Santa 

Paula  Way. 
LATHAM.  MILTON.  132  Farragut 


VI8ALIA 


KAESTNER  ROBERT  C,  117  North 
Church    Street. 


WALNUT  CREEK 


FORD.  LEONARD  H..  1860  Main  St 
COMSTOCK.     FLOYD     B.,    Rout*    1, 

Box  847R 
DEAN,     MARSHALL.    Colonial     Inn. 

1329  Main   St. 


WAT80NVILLE 


EASTERLY.  J.  L.  1006-A  Uncoln  St 


STRUCTURAL 
ENGINEERS 


SAN    FRANCISCO 


PALO   ALTO 


SAN  RAFAEL 


CLARK.   BZRQB   IL,   821  ChannlDf. 


OROMMX,  CARL  F.,  110  B  0t. 


ADRIAN.    W.,    417    Market    St. 
BAMBERGER,  SIDNEY  F.  110  Mar- 
ket   Rt 
•BAMBERGER    ft    REID,    110    Mar- 
ket  Rt. 
BEEBEE.    RALPH    A.,    3536   lAWton 
DERTWELU    WM.,    1161    Market    St. 
BLUME.  JOHN   A..  68  Post  St 
BREITE,  W.  W.,  461    Market  St. 
BRUNNIER      HENRY     J.,      Sharon 
Bldg,    55    N»*w    Montgomery    St. 
BUIXiEN,    ARTHUR  C,  2  Pine   St. 
BURGESS.    E.   O,    1200    17th    St 
BU.SH.  PHILIP  I^E,   101   California 
CHACE.  THOMAS  F,  268  Market  St 
CHERNO.  JOHN.  500  Sansome  St 
•ELLISON  ft  KINO.  500  Sansome  St 
CHEW,  R.   S.,  Mlll.s   Bldg.,  220  Mont- 

gfimerv    St. 
CHRISTEN.SEN,  V,  B .  City  Hall 
CORWIN,  T.  J.,  JR..  245  Market  St. 
COX.    HARRY    A,    Mills    Bldg.,    220 

Montgomnrv  St. 
DEGENKOLB,  HENRY  J.,  405  Mont- 
gomery St. 
DEWELL,  ROBERT  D,  604  Mission 
•DKWELL  A  DEWELI^.  604  Mission 
DICKEY,  WALTER  L,  701  Sansome 
EARL.  AUSTIN  W.,  233  Sansome  St 
ELLISON.    WILLIAM    H..    600    San- 

aomp   St. 
•ELLISON  ft  KING,  500  Sansome  St 
ENGLE,  HAROLD  M.,  110  Sutter  St 
FAT.JC,    MARK.    261    Keamv   St 
•FRANKLIN.    KUMP    ft    FALK    251 

Keamv  St. 
FISHER,  ALFRED  P.,  300  Montgom- 
ery St. 
FISHER,  ROBERT  J..  Crocker  Bldg.. 

620  Market  Rt 
GIDDINGS,  WM.   A  ,  417  Market  St 
•DONALD     R     WARREN    CO..     417 

Market    St 
GORMAN,  S.  S ,  435  Frederick  St. 
GOULD,  JOHN   J.,   Financial   Center 

Bldg..    405   Montgomery   St. 
HALL,    FREDERIC    F,    261    Kearny 
•HALL   ft    PREGNOFF,   261    Kearny 
HAMMILL,    HAROIJ5    B..    381    Bush 
•HARRIS,  FREDERIC  R.  INC..  1045 

Sansome  St. 
HAS.<?ENMILLER,  WILFORD  S.,  100 

Bush    St. 
HAYES.  JESSIE  E.,  58  Sutter  St 
HEffRY,    RODNEY    WM..    Shell    Oil 

Bldg,   100  Bush  St 
HBRRON.    JAMES    W.,    Mills    Bldg.. 
no  Montgomery  St 


HILL,  GEORGE  S.,  36  Diamond  St. 
HJUL.  JAMES  H.,  128  Rusa  St. 
HUBER,  WALTER  LeROY,  1  Mont- 
gomery  .St. 
•HUBER  ft  KNAPIK,  1  Montgomery 
JOHNSON,  L  L..  417  Market  St. 
•DONALD  R  WARREN  COMPANY. 

417   Market   St 
KEGLER     HOW.ARD     L.,     661     29th 

Ave. 
KELLBERG,  F.  W..  320  Market  St. 
KING,    STANLEY    C,    500    Sansome 
•ELLISON  &  KING.  500  Sansome  St 
KNAPIK,     EDWARD     MATHIAS     1 

Montgomery  S*. 
•HUBER,    ft   KNAPIK,    1    Montgom- 

erySt. 
KRAFFT.  ALFRED  J.,  Phelan  Bldg.. 

7«)   Market   St. 
•J.    E.    KRAFFT    ft    SONS.    Phelan 

Bldg^,  760  Market  St. 
LEVY.  EDWIN  F,  727  17th  Ave. 
LITTLE,  JOHN  G..  City  Hall. 
NISHKIAN,  L.  H.  1045  Sansome  St. 
PAQUETTE,   J.    ALBERT,   320   Mar- 
ket  St. 
PERKINS,   MAC   D.,   110  Sutter  St 
POWERS,  HENRY  C,  Sharon  Bldg.. 

55   New   Montgomery   St. 
»REGNOFF,  MICHAEL  V.,  251  Kear- 
ny   St 
•HALI...   ft  J>REGNUFF.  251   Kearny 
RINNE,     COAUENCIu    E..     1    Mont- 
gomery  St. 
•HUBER,  ft  KNAPIK.  1  Montgomery 
RINNE.   JOHN   E.,   225  Bush    St. 
RONNEBERG.  T.,  Crocker  Bldg..  620 

Market    St. 
ROSENTHAL,    HYMAN,    617    Mont- 
gomery   St. 
ROSENWALD.    JESSE,    526    Market 
SAMPSON,    RAF-HAEL    171    2nd    St 
•WOODRUFF  ft  SAMPSON,  171  2nd 

St. 
SAPH,  A.  v.,  JR,  Rialto  Bldg,  Mis- 
sion ft  New  Montgomery  Sts. 
SEAGE,    CLARENCE    E.,    681    Mar- 
ket    St. 
SKYTTE,    JOHANNES.    City   Hall 
SLY.    C,    JEFFERSON,    880    Market 

Street 
SMITH.    HARVEY   A..    500    Sansome 
SMITH,  JAMES  M..  251  Kearny  St 
SPITZER,  FELIX  H.,  City  Hall. 
SQUIRE,    HARRY   EDWIN.    19   Fer- 

rv   Bldg. 
•SVERDRUP  &  PARCEL.   62   Ist  St. 
SWAINSON,  O.  W.,  114  Customhouse 
THEILL,    KAJ.,    680    Market    St. 
THOMPSON,     ISADORE,     58    Sutter 
VENSANSO,    H.    C,    City   Hal. 
VERNER,  EDWIN  A.,  821  Market  St 
WASHINGTON,  GEORGE,  417  Mar- 
ket St. 
WHITE,   FRANK  G.,  18  Ferrv  Bldg. 
WARREN.  DONALD  R.  417  Market 
•DONALD.  R.  WARREN  COMPANY. 

417  Market  St 
WOODRUFF,  GLENN  B.,  171  2nd  St 
•WOODRUFF  ft  SAMPSON,  171  2nd 

St 
WRIGHT,   J.   G.,   233    Sansome   St 
YANK.    HERMAN    V..    233    Sansome 

OAKLAND 


PIEDMONT 


BROWN,  ULYSSES  O..  82  Arbor  Dr. 
COLLINS.  MERTON  C,  83  Fklndew 
Ave. 


ROSS 


NORDWELL,  ALFRED  W..  Box  218 
ZOLLNER.  CARL  W..  P.  O.  Box  167 


SACRAMENTO 


AEPPLI,  ERNEST,  Rte  0,  Box   1358 

BROWNFIELD.  ALLEN  H..  5033  V 
St 

BUEHLER.  WALTER  A.,  3410  Land 
Park   Drive. 

ENGER.  ARTHUR  L.,  Public  Works 
Bldg. 

EWING,  M.  A..  2619  Marty  Way. 

FRANCIS.  ERNEST  IX.  1012  J  St 

GOODALL,  GEO.  E..  806  K  St. 

HOLLISTER  LEONARD  C.  State 
Bridge  Department. 

HUTCHINSON.  RALPH  W..  Pub- 
lic Works   Bldg. 

ILLERICH.  OTTOMAR  THEODORE 
1068   40th   Street. 

JOHNSON,  FRANK  A..  Public 
Works  Bldg. 

KROMER  CLARENCE  HERBERT. 
2633   5th   Ave. 

LONG,  WALTER  J.,  Public  Works 
Bldg. 

•McGARRY  WEST  ENGINNERING 
CO..    3948    4th    Ave. 

McGINNES.  ARTHUR  R.  Old  Post 
Office    Bldg. 

MEEHAN.  ANDREW  J..  2640  5th 
▲▼«. 

PANHORST    F.  W..  P.  O.  Box  1499. 

PETERSEN.  WM.  HARTMAN,  Pub- 
lic   Works    Bldg. 

PURCELI^  CHARLES  H.,  Pub- 
lic   Works    Bldg. 

REYNOIJJS,  FRANK  HOWARD, 
Forum    Bldg.    1107    9th    St 

tOWE.  R.  ROBINSON,  Public  Works 
Bldg. 

SAUER,  ARTHUR  A,  620%  Eye  St. 

SHIELDS,  JAIvfES  RALPH,  City 
Hall. 

STOVER,  HARVEY  D-,  Public 
Works    Bldg. 

WILLETT.  ALBERT  B.,  Rte  9.  Box 
867 

WILLETT,  D.  C.  Public  Works  Bldg. 


SAN  JOSE 


LOTZ.    WILLIAM    D.,    35    West    San 
Carlos   Ave. 


ABEL,  A.  H.,  Foot  of  Grove  St. 

ANDERSON,  ARTHUR  W.,  Bank 
of  America  Bldg.,  1212  Broadway 

ANDERSON,  EDWARD  C,  1024 
Broadwav. 

•KAISER,  ENGINEERS.  INC.,  1924 
Broadway. 

BASTOW,   J.   G.,   Foot   of   Grove   St 

COOLEY,    R    H..    959    33rd    St. 

CORLETT,  WILL  G.,  1801  Bank  of 
America    Bldg..    1212    Broadway. 

COTTERILL.  GEORGE  W.,  5354 
Lawton  Ave. 

DALTON,  R.  D.,  1723  Webster  St. 

ELLERY.  N.  B.,  2124  Coloma  St. 

OUPTILL,  JOSEPH  R,  6936  Mc- 
Andrew   Drive. 

•HALL  ft  PREGNOFF.  1441  Frank- 
lin   St 

HANSEN.  CHARLES,  Foot  of  Grove 
St. 

JOHANEK.  J.   ALTON,  428  13th  St. 

KITCHEL,    MILTON    P.,    City    Hall. 

KO.SMAN.    MILTON,    800    100th    Ave. 

LYMAN.  RICHARD  F,  JR.,  6602 
Chabot    Road. 

NEVIUS.   .«TEARI..E   B.   184    13th   St. 

O'NEIL.'HUGH  M.,  610  16th  St 

•H.M.  O'NEIL  COMPANY,  610  16th 
St 

PLANT,  FRANCIS  R.,  858  Alma  Ave. 

SANDNER,  VICTOR  R.,  %  Moore 
Drv  Dock  Company,  Ft.  of  Ade- 
line   St. 

THURSTON,  EUGENE  T.,  869  Rose- 
mount    Road. 

WHITTON,  CHAS.  A.,  1025  2nd   Ave. 

WILLIAMJSON.  H.  P..  3589  Frultvalc 
Ave. 


ALAMEDA 


ASHCROFT.  GLEN  B..  1823  "Alameda 

Ave. 
OAUTHIER.    R     E,    Webster    Stree« 

and   Bethlehem   Avenue. 
HESS.  C.  W..   1242  HawMiorne  St 
SCHIRMER,     HOWARD     A.,     P.     O 

Box  444 


BERKELEY 


DAVIS.  RAYMOND  E.,  University  of 
California. 

DERLETH,  CHARIJ5S,  JR,  Unlver- 
sltv   of  California. 

JAMEYSON,    BRUCE,    University   of 
California. 

JENNINGS,  GEORGE  H..  1715  Bue- 
na  Ave. 

JONES.    PRESTON    M..    2514    Wool- 

sey  Street.  ^ 

~  CALIStOOA 


GREEN,    FREDERICK    M.,    Box    433 


EL   CERRITO 


NELIDOV.    IVAN    M.,    1109    Contra 
Costa  Drive. 


PALO    ALTO 


WELLS,  JAS  BERTH  AND.  848  Lyt- 
tOQ   Ara. 


STOCKTON 


OULICK.  CHAS.  W..  100  W.  Knowles 
Way. 


WALNUT    CREEK 


McKEE,  GEORGE  T..  Warren  Road. 


Cnr  AND  COUNTY 
ENGINEERS 


AIJ^MEDA,  Carl  Froerer. 
ALAMEDA    CO..   Wallace   B.   Bogg», 
AI^BANY.  Ernest  A  Tarr. 
ANTIOCH,   John  S.  Bates. 
ARCATA,  Hal  C.  Acheson. 
ATHERTON,  Edwin  H.  Smith. 
ATWATER.  W.  E.  Bedesen. 

BAKERSFIELD.  Joseph  Holfelder. 
BELMONT,  Robert  Klasaen. 
BENICIA,  Phil  R  Jones. 
BERKEI.,EY,  Harry  Goodridge. 
BURLING  A  ME.   Kenneth    S.  Fltch. 
BUTTE  COUNTY.  Bert  Paxton. 

CALAVERAS   CO..   Oliver  C.   WylUe. 
CALISTOGA.  Clyde  C.  Kennedy. 
COLUSA.   Arthur  Rcltter 
CHICO.  Frank  Robinson. 
CIX)VIS.  A.  Segel. 
CONCORD,  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Barkley. 

DALY  CITY.  Robert  Klassen. 
DAVIS.  Alexander  M.  McKlnnon. 
DELANO,  U.  R  Grey. 
DEL  NORTB  CO..  H.  M.  MalpM. 
DIXON.  Solano  Erglneers  Associated 
DOS  PAL08.  W.  B,  BedMen. 

EL  CERRITO,  R  R  Ra^dalL 
EMERYVILLE,  Geo.  T.  Oliver. 
EUREKA,  Geo.  8.  Wlnaler. 
EXETER   Irvin   M   Althouse. 

FAIRFIELD,    Solano    Engineers    As- 
sociated 
FIREBAUGH.  J.  A.  Ross. 
FRESNO.  A.  Segal. 
FRESNO  COUNTY.  A  J.  Nielsen. 
OlLROY,  W.  J.  Hanna. 
GUSTINE,  W.  B.  Bedesen. 


HANFORD,  Walter  K.  Hopklna. 
HAYWARD.  J.  A  ManclnL 
HBALDSBURO.   Waldo   Iversen. 
HILLSBOROUOH.  E.  P.  Wilsey. 
HUMBOLDT  CO..  Frank  K.  KsUy. 

JACKSON.  D.  B.  Oumensky. 
KBRN  COUNTY,  J.  R  Thornton. 
KING  CITY.  H  F.  Cozxens. 
KINGS  COUNTY,  J.  H.  Kayas. 
KINGSBURO,  A  J.  Ross. 
LARKSPUR  John  Oglesby. 
LASSBN  CO..  T.  W.  Ogllvle 
LIVBRMORB.  J.  A  ManclnL 
LTVINOSTON,  W.  B.  Bedesen. 
LODI.  Clinton  Hennlng. 
LOS  BANGS,  W.  B.  Bedesen. 
LOS  0AT08,  Donald  Relnoehl. 

MANTBCA,  John  S.  Bates. 
MARIN  COUNTY,  C.  P.  CloW. 
MARTINEZ.  Frank  B.  Sarles. 
MARY8VILLB.  F.  H.  Dlwer  Jr. 
MBNLO  PARK,  Bdwln  Smith. 
MBRCBD,  O.  B.  Wlnton. 
MBRCBD  CO.,  W.  B.  Bedesen. 
MILL  VALLBY,  Al  Slemsr. 
MODESTO.  Frank  J.  RossL 
MONTEREY.  Howard  Severanca. 
MONTBRBY  CO.,  H.  F.  Coasens. 
MORGAN  HILU  Walter  J.  and   Ed 

Hanna. 
MOUNTAIN  VIEW.  Eart  C.  Thomas 
NAPA.  H.  A  Harrold. 
NAPA  COUNTY,  E.  P.  Ball 
NEVADA  CITY.  Edward  D.  Uren. 
5IBVADA  CO.,  J.  P.  O'Connor. 

OAKLAND.  Walter  N.  Frickstad. 
OROVILLB,  S.  J.  Norrts. 

PACIFIC  GROVB,  Alfred  D.  Coons. 

PALO  ALTO,  Fabian  S.  Miller. 
PASO  ROBLES,  Hal  Johnson. 
PATTERSON.  W.   F.  Wooley. 
PBTALUMA,  S.  Oonsales, 
PINOLE,  Roes  Calfee. 
PITTSBURG,   E.   L.  O'Hara. 
PLACER  COUNTY,  John  A  Shields. 
PLACERVILLE,      Solano     Engirirtors 

Associated. 
PLUMAS  COUNTY,  A   J.  Watsons. 
PORTERVILLB,   Irvln   H.   Althousa. 

REDDING.  Jack  Wright 
REDWOOD  CITY.  Cecil  L.  Longson. 
RICHMOND,  B.  A.  Hoffman. 
RIO  VISTA,  Solano  Engineers,  Asso- 
ciated. 

SACRAMENTO,  Fred  J.  Klaua 
SACRAMENTO  CO..  B.  A  Falrbalm. 
ST.   HELENA,   John  MltchsU. 
SALINAS,  Donald  Davles. 
SAN    ANBBLMO.   Albert   H.    Blemer. 
SAN  BENITO  CO..  W.  J.  Hanna. 
SAN  BRUNO.  C.  L.  White. 
SAN  CARLOS,  R  A.  Klassen. 
SAN  FRANCISCO,  R.  G.  Wadeworth. 
SANGER    Ross   Phllllpps. 
SAN  JOAQUIN  CO..  J.    B.   Bianthsy. 
BAN  JOSB.  Harold  J.  Flannery. 
SAN  LEANDRO.  Chas.  P.  Martin. 
SAN  MATEO,  Arthur  B.  Sullivan. 
SAN  MATEO  CO..  M.  A.  Grant 
SAN    RAFAEL.   Raymond   A   Boagsw 
SANTA  CLARA  Edgar  C.  Schott 
SANTA  CLARA  CO..  R  D.  Chandler. 
SANTA  CRUZ  CO.,  Arnold  B.  BaM- 

wln. 
SANTA  CRUZ.  W.  R  Jennings. 
SANTA  ROSA.  Walter  F.  Adama 
SAUSALITO.  J.  C.  Oglesby. 
SHASTA  COUNTY.  Ernest  Breunlng. 
8BBA8TOPOL,  Walt  Adams. 
SIBRRA  CO.,   R   F.  Taylor 
BISKIYOU  COUNTY,   A   F.   Parrott 
JOLANO   COUNTY.  Wm.   Jones. 
SONOMA  CO..  Marshall  M.  Wallac* 
80N0RA.   B.   H.   Maynard. 
SOUTH   SAN   FRANCISCO.  John  ■. 

Bstes. 
STANISLAUS  CO.,  O.  D.  Macombsr. 
STOCKTON.  Lyle  Payton. 
SUISITN.     Solano     Engineers     Asso- 
ciated. 
SUNNYVAIJC.   Melvin   Pollard. 
8USANVILLB,   M  J.  Tllley. 
SUTTER  CO..  Edward  Von  Oeldem. 

TEHAMA  CO.  Chas.  A.  Lunlng. 
TRACY.  O.  W.  Wlrth. 
TUl^RE.  W.  R   Stevens. 
TULARE  CO..  T.  Wayne  Swltser. 
TUOLUMNE  CO.    B.   H.  Maynard 
TURLOCK.  Don  Davis. 

VACAVir^LE.   Solano   Engineers   As- 
sociated 
VALLBJO.  T.  D.  Kllkenney. 
VISALIA,  Norman  A  Huth. 
WALNUT  CREEK,  Joe  Bronson. 

WATSONVILLB,  Bert  Kitchen. 
WILLOWS.  August  J    Hoever. 
WOODLAKB.  C.  V.  Smith. 
WOODLAND.  Asa  O.  Proctor. 

YOLO  COUNTY.  C.  C.  SUtt 
YUBA  CITY,  George  W.  Reed. 
YREILA  Howard  O'Connor. 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  •  .  CompM*  H9nfal  S9rvU9  .  .  • 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STRHT  UNd«rhlll  5026 


f 


■^M.^.: 


PACE  U 


DAILY     PACIFIC    BUILDER 


TUESDAY,  MARCH  18,  1947 
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S/18/47 

Bond   Election   In   Amount  of 
100.000  Sot  for  Apr.  8 

Sanitary   8«^wor  Cost  $M.000 

NILES.  Calif.,  Alameda  Co.  South 
fnd  of   King  Ave. 

Owner— NUea  Sanitary  District.  Leon 
Clark,  attorney;  B  E.  Dlas,  Sec- 
retary.   NUea,  Calif 


Owner  will  fumlnh  pipe. 

Aa  previously  reported  P.  A  J.  Ar- 
tukovicb,  13306  So.  San  Pedro  St.. 
LoA  Angelea.  Calif.,  at  170.410  aub- 
mltted  the  low  bid  Mar.  12. 


39 


3/18/47 

BoncT  Election   In   Amount  of 
12,000.000  Set  for  April  14— 

Sewer  System   Modernization 

FRESNO,  Calif.,  Pre«no  County. 

Owner— City  of  Fresno,  D.  E.  Rough- 
ton,  City  Clerk.  City  Hall,  Fresno, 


Calif. 
En^'ineer  '— "Rop""Edwln    Ramaeler.  I  Survey  by  Engineers  Koeblg  A  Koe- 


3813  Parker  St.,  Berkeley,  Calif. 
Includes  about  S.6  miles  sewer 
mains,  lift  station  and  pumping 
plant,  five  crossing  under  railroads 
and  3  under  highways.  57  man- 
holes, etc. 


big,  Rowan  Building.  Los  Angelos. 
Calif. 


8C 


3/17/47  39 

Hearing  of  Protests  Set  for  April  17, 

8  P.  M. 
Sewer 
OAKLAND,  Calif..  Alameda  County. 

Portions    of    Mountain    Blvd.    and 

Joaquin  Miller  Rd.  from  La  Puerta 

to  Pierpolnt  Ave. 
Owner— City  of  Oakland,  Charles  M. 

Don.  city  clerk,  City  Hall,  Oakland. 

Calif. 
City  Engineer— Water  Frlckstad,  City 

Hall,  Oakland.  Calif. 
Sewer  with  appurtenances  (manholes, 

lampholes,   standpipes,   Y  branches 

and  concrete  cradle). 


3/17/47  S9 

Owner  Taking  Bids — Due  April  7, 
3  P.  M.  (Unit  Quantities) 

Culverts.  Drainage  Ditch,  Etc. 
No.  46-6 

PALO  ALTO,  Calif..  Santa  Clara  Co. 
Loulfc  Road,  et  al. 

Owner— City  of  Palo  Alto.  Depart- 
ment of  Public  Works.  City  Hall. 
Palo  Alto.  Calif. 

City  Engineer— Fabian  S.  Miller.  City 
Hall,  Palo  Alto,  Calif. 

Includes    reinforced    concrete    sewer 
culverts,  drainage  ditch,  headwall, 
catchbasins,  coitnectlons,  etc. 
The  work  Involves: 

(1)  1775  lin.  ft.  4x2.5-ft.  reinforced 
concrete  box  culvert  In  place, 
complete; 

(2)  2045  Hn.  ft.  4x2.7-ft.  reinforced 
concrete  box  culvert  In  place, 
complete ; 

(3)  2711  lin.  ft.  5.5x2.7-ft.  reinforced 
concrete  box  culvert  in  place, 
complete ; 

(4)  1280  lin.  ft.  3x2-ft.  reinforced 
concrete  box  culvert  in  place, 
complete; 

(5)  1520  lin.  ft.  3.26x2.5-ft.  reinforced 
concrete  box  culvert  in  place, 
complete ; 

(5A)  135  Hn.  ft.   4.25x2-ft.  reinforced 


3/18/47 

Contract  Awarded) 

Joint  Outfall  B  Sewer;   Unit  1.  See  7 

Cost    $336,088.20 

LOS  ANOELES  COUNTY,  Calif. 
From  Florence  Ave.  to  Washing- 
ton  Blvd. 

Owner — Los  Angeles  County  Sanita- 
tion District  No.  2,  A.  M.  Rawn. 
chief  engineer  ana  general  man- 
ager, third  floor.  1206  S.  Maple 
Ave..    Los    Angeles.    Calif. 

Approx.  16,000  ft.  of  57-  and  63-inch 
reinforced  concrete  pipe. 

Plans  by  owner. 

Contractor  —  Steve  P.  Rados.  2975 
San  Fernando  Road,  Los  Angeles, 
Calif. 


bridge  over  Pistol  River  and  bridge 
over    Elk    Creek    on     the    Oregon 
Coa*t  Highway.   State  project 
KLAMATH    COUNTY    —    Construct 
three    bridges    over   Sprague    River 
en   Sprague  River  Highway.   State 
project 
MALHEUR  COUNTY  —  Nyssa    (Ist 
Street-7th    Street)    Section    of    the 
Old    Oregon    Trt^il.    PAP    No.    S-7(» 
(2).  0.40  mile  of  grading  and  pav- 
ing.   This    project    may    be    bid    in 
combination      with      the      Ontario 
Pavement     Widening     project     in 
Malheur    County 
MALHEUR  COUNTY  —  Ontario  (SW 
Ist  St.-SW  12th  St)  Section  of  Old 
pregon    Trail.     St^^te  project.     0.7C 
mile    pavement    widening.     Project 
may  be  bid  in  combmation  with  the 
Nyssa   Flaving   project   In   Malheur 
County. 
TILLAMOOK    COUNTY— Clean    and 
paint   Necamey  Creek   Bridge  ajid 
Nehalem  River  Bridge  on  the  Ore- 
gon  Coast  Highway.  Stato  project 
Speclflcatlune   obtainable  from   the 
State  Office  Bldg..   Salem,  Ore.,   up- 
on payment  of  $2  not  refundable 


EL  CERRITO,  Calif.,  Contra  Costa 
County.  East  side  of  Ashbury  Ave., 
between  Lincoln  Ave.  and  souther- 
ly line  of  the  El  Cerrito  High  School 
property. 

Owner — Richmond  Union  High  School 
District  W.  K  Helms,  secretary. 
Administration  Bldg.,  1108  Blssell 
Ave.,  Richmond,  Calif. 

Architect— Dragon,  Schmidts  &  Hard - 
man,  2068  AUston  Way,  Berkeley, 
Calif. 

Includes  street  sidewalk,  gutter  and 
curb,    including    concrete  retaining 
wall. 
Specifications  obtainable  from  the 

office  of  the  architect  upon  deposit 

of  |10,  refundable. 


40—    STREETS  AND 
HIGHWAYS 


40 


40 


3/12/47 

Low  Bidders 

Grading,   BHdges  and  Surfacing 

STATE  OF  WASHINGTON. 

Owner— SUte  of  Washington.  Clar- 
ence B.  Shaln,  director  of  highways. 
Olympia.  Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  the  following  six  projects: 

(1)  Clearing,  grubbing  and  grading 
on  0.30  mile  of  P.S.H.  No.  1,  Cowe- 
man  River  North  in  Cowlitz  County. 
F.A.P.  No.  UI-32  (12).  Unit  6.  involv- 
ing lump  sum  clearing  and  grubbing, 

about  158,800  cu.  yds.  common  exca-    -  

vation,  2460  cu.  yds.  selected  roadway       303  W  Jefferson  St.,  Phosnlx,  Ariz, 
borrow  and  other  items.  Plans  by  engineering  department  of 

Low    Bidder  —  Nat    McDougal    Co., 

Portland.  Ore..  189,658.50;  bid  re- 
jected. 

(2)  Constructing  a  reinforced  con- 
crete flat  slab  bridge  on  P.S.H.  No. 
12.  Raymond  East  bridge  in  Pacific 
County,  a  state  project,  involving  78 
cu.  yds.  concrete  pavement  14,260  lbs. 
pavement  reinforcing,  505  cu.  yds. 
bridge  concrete,  97,000  lbs.  stel  rein- 
forcing bars,  6700  lbs.  structural  steel, 
3300 


3/17/47 

Low    and    Only    Bidder 

Planting  Cost    $10,914.25 

LOS  ANCELES,  Calif.,  Los  Angeles 
County.  Arroyo  Seco  Parkway,  be- 
tween College  St.  and  Bernard  St 

Owner — State  Division  of  Highways, 
S.  V.  Cortelyou,  district  engineer 
Room  808  State  Bldg.,  Los  Angeles. 
CaUf 

Plans  by  engineering  department  of 
owner. 

About    0.?    mile    furnish    and    plant 

trees,  yihrubs  and  ground  cover. 

Only  Bidder — Jannoch   Nurseries,  Al 
tadena,   Calif.,   $10,914.25. 

3/17/47  40 

Bids  Scheduled  To  Be  Opened  March 

11    Have    Been    Postponed 

Indefinitely 
Highway;    Ariz.    FH-2-CrD6 
COCONINO    COUNTY,    Ariz..    Grand 

Canyon -Old  Tra'.ls  Kaibab  National 

Forest 
Owner — Public  Roads  Administration, 


3/17/47  40 

Owner  Taking  Bids — Due  March  28, 
11   A.  M. 

Grading 

PERKINSVILLE-WILLIAMS  HIGH- 
WAY. Arizona.  From  a  point  1.5 
miles  south  of  Williams  soutt^erly. 

Owner — Arizona  State  Highway  Com- 
mission, 17th  and  Jackson  Sts., 
Phoenix.  Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  draining  and  base 
material. 
Specifications   obtainable  from  the 

above  office  upon  payment  of  $7. 


State  Highway  Route  19  in  West 
Riverside  and  the  San  Bernardino 
County  line. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif. 

About  2.9  miles  grading  and  surfac- 
ing with  Portland  cement  concrete 
pavement  and  plant  mix  surfacing. 
Bids    were    opened    in    the    State 

Bldg.,  Los  Angeles,  Calif. 

Contractor — E.  L.  Yeiger,  Box  87, 
Riverside,  Calif. 


40 


lin.    ft.    steel  piling    and   other 
items, 
concrete    box  culvert    in    place,  ^^    Bidder— M.    P.    Butler,    Seattle, 


complete ; 
(8)  1118    lin.    ft    4x3-ft.    reinforced 
concrete    box    culvert    In    place, 
complete ; 

(7)  1153  lin.  ft  4.5x3-ft.  reinforced 
concrete  box  culvert  in  place. 
complete; 

(8)  852.7  lin.  ft  5x3-ft  reinforced 
concrete  box  culvert  in  place, 
romplete ; 

(9)  996.3  lin  ft  5.5x3-ft  reinforced 
concrete  box  culvert  in  place, 
complete; 

(10)  156  lin.  ft  4.5x3-ft.  reinforced 
concrete  box  culvert  in  place 
(in  park)  complete; 

(11)  188  lin.  ft  6x3-ft.  reinforced  con- 
crete box  culvert  in  place,  com- 
plete ; 

(12)  9.V)  lin.  ft  open  storm  sewer 
canal  complete  In  place,  includ- 
ing all  grading,  dike  embank- 
ment ; 

(13)  180  sq.  ft.  sacked  concrete  head- 
wall  in  placf  complete,  including 
excavation  and  backfill. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 
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3/17/47 

FWA  Funds  Advanced 

Sewage  Treatment  Plant  Cost  $152,460 

LITTLETON,   Colo. 

Owner  — Town    of    Littleton.    Mayor 

Ray  E.  Babcock.  City  Hall.  Uttle- 

ton,  Colo. 
Engineer— R  J.  Tipton  Sc  Associates, 

602  Insurance  Bldg.,  Denver,  Colo. 
Includes    construction    of    a    sewage 

treatment     plant     for    a    designed 

population  of  5000. 


3/13/47  39 

Owner  Taking    Bids— Due   April   9. 

10  A.   M. 
Inteiceptor  Sewer  System 

„    ,  Cost    $650,000 

VANCOUVER,  Wa*h. 

Owner— City  of  Vancouver.  Geo.  Car- 
son. <'itv  Clerk,  City  Hall.  Van- 
couver,   Wash 

Consulting  Engineers  —  Stevens  A 
Konn,  Spaloing  Bldg.,  Portlana. 
Ore 

Work,  under  four  schedules.  Is 
listed  as  follows  Part  A.  21,140 
I.  f.  of  10-ln.  to  42-in.  pipe,  72 
manholes  and  excavation  to  a 
dopth  of  20  feet;  B,  11,7£9  1.  f.  of 
l.'5-in.  to  SO-in.  pipe.  34  manholei 
and  excavation  to  a  depth  of  18 
feet;  C.  11,110  If.  of  21-  to  27-ln. 
pipe,  34  manholes  and  excavation 
to  a  depth  cf  22  feet;  D.  outfall 
sewer,  Involving  1103  If.  of  42-ln., 
305  If.  of  30- in.  pipe  and  excava- 
tion  to  a  depth  of   15  feet. 
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8/18/47 

Bids  Rejected 

Outfall  Trunk  Line,  Unit  No.  4 

LONG  BEACH.  Calif..  Loo  Angeles 
County.  From  proposed  pumping 
plant  located  at  Roeves  and  Gay- 
lord  north  cm  Fashion  to  near  HUI 
St.,    Long   Beach.   Calif. 

Owner— Los  Angeles  County  Sanita- 
tion District  No.  8.  A.  M.  Kawn. 
chief  engineer  und  general  man- 
ajter,  3rd  floor,  1206  S  Maple  Ave.. 
I..OS  Angeles,  Calif. 

Plans  by  ownes^ 


Wash..  $75,960.25;  bid  rejected 
(3)  Constructing  steel  girder  bridge 
over  Bimle  Slough   and   grading  ap- 
proaches  to  bridge  on   0.199  mile   of 
S.S.H.   No.   12-F  on   Puget   Island    In 
Wahkiakum  County.  F.A.R  No.  S-146 
(1).  involving  13,300  cu.  yds.  embank- 
ment from  borrow.  3230  cu.  yds.  frag- 
mentary   rock.    1700   cu.    yds.    ballast. 
600  lin.   ft.   culvert   pipe.  310  cu.   yds. 
concrete,  42.000  lbs.  steel  reinforcing 
bars.  49,000  lbs.  structural  steel.  6300 
lbs.    cast  steel,    lump    sum    erecting 
structural  steel  (62  tons  furnished  by 
state).   8200  Un.   ft   precast   concrete 
piling  and  other  Items. 
Low  Bidder— Larson  A  Palmberg  Co.. 
Astoria.  Ore..  $115,205;  bid  rejected. 

(4)  Clearing,  grubbing,  grading  and 
surfacln  gon  1.991  miles  of  Clark 
County  Road  project.  Hocklnson 
vicinity.  F.A.S.  No.  S-76  (1).  Involv- 
ing about  12,412  cu.  yds.  unclassified 
excavation.  6675  cu.  yds.  ballast,  1827 
cu.  yds.  crushed  stone  surfacing.  2216 
cu.  yds.  mineral  aggregate.  762  lin.  ft 
culvert  pipe  and  other  Items. 
Contract  Awarded- Smith  Bros..  Van- 
couver. Wash.,  $41,272.95. 

(5)  Clearing,  grubbing,  grading, 
surfacing  and  constructing  light  bi- 
tuminous surface  treatment  on  4.206 
miles  of  Touchet  Road,  Dayton  to 
Abels  Grove,  Columbia  County  Road 
project.  FAS.  No.  S-78  (1),  involv- 
ing lump  sum  clearing  and  grubbing 
and  about  51,220  cu.  yds.  common  ex- 
cavation, 6800  cu.  yds.  solid  rock  ex- 
cavation. 13.480  cu.  yds.  ballacL  8240 
cu.  yds.  crushed  stone  surfax:lng,  ISO 
cu.  yds.  crushed  cover  stone,  123  tons 
bituminous  cement  MC-2,  714  lin.  ft. 
culvert   pipe  and  other  Items. 

Low    Bidder— F.    H.    Deatley    A    Co., 
Lewlston,  Idaho,  $86,176.80. 

(6)  Clearing,  grubbing,  grading  and 
surfacln  gon  2.462  miles  of  the  John 
Koontz  Rdhd.  Lewis  County  Road 
project  FAS.  No.  S-100  (1).  involv- 
ing about  18  acres  of  clearing.  18 
acres  of  grubbing.  11.310  cu.  yds.  un- 
classified excavation.  11.300  cu.  yds. 
selected  roadway  borrow.  3250  cu.  yds. 
crushed  stone  surfacing.  1877  lin.  ft 
culvert  pipe  and  other  Items. 

Low   bidder— Pacific    Sand   Sc  Gravel 
Co..  Centralla.  Wash.,  $86,578. 


owner 
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3/17/47 

Contract  Awarded 

Grading 

SAN  BRUNO.  Calif..  San  Mateo  Co. 
Edgemont    Elementary  School   slt# 

Owner- San  Bruno  Park  School  Dis- 
trict. Declma  M.  Allen,  clerk.  San 
Bruno,  Calif. 

Plans  by  owner. 

Grading  site. 

Contractor — L.  C.  Smith.  First  and 
Railroad  Aves.,  San  Mateo,  Calif. 


3/17/47  40 

Owner  Taking  Bids — Due  April  7, 

3   P.   M. 
Melville  Ave.   Improvement;    No.  46-2 
PALO  ALTO.  Calif.,  Santa  Clara  Co. 
Owner — City   of   FYilo    Alto,    Dept.    of 

Public  Works,  City  Hall,  Palo  Alto, 

Calif. 
City    Engineer  —   Fabiail    S.    M'Uer, 

City  Hall.  Palo  Alto.   Calif. 

Work    involves : 

(1)  409.870  sq.  ft.  excavation,  grad- 
ing, and  subgrade.  for  road- 
ways, curbs,  gutters,  and  drive- 
ways Including  removal  of  con- 
crete curb  and  sidewalk  where 
required :    complete 

(2)  326,771  fcq.  ft.  6-lnch  crusher  run 
base    in    place    comolete; 

(3)  316,649  sq.  ft  2-lnch  asphaltic 
concrete  surfacing  in  place  com- 
plete ; 

(4)  14.286  sq.  ft  3-inch  asphaltic 
concrete  surfacing  In  place  com- 
plete ; 

(5)  400  sq.  ft  e-lnch  P.C.C.  pave- 
ment  In   place,   complete; 

(6)  33  Un.  ft  Type  "A"  7-lnch  P.C.C. 
curb  in  place  complete; 

(7)  480  sq.  ft  7-inch  P.C.C.  gutter 
at  existing  curb  returns  in  place 
complete ; . 

(8)  64  Mn.  ft  Type  "A"  (2^,-tt.) 
P.C.C.  curb  and  gutter  in  place 
complete; 

(9)  14.491  "lin.  ft  Type  "A"  (8-ft) 
P.CC.  curb  and  gutter  In  place 
complete; 

(10)  1.910  Hn.  ft  Type  "A''  (5M:-ft) 
P.C.C.  curb  and  gutter  in  place 
complete; 

(11)  2.177  Un.  ft  Type  "B"  (3-ft) 
P.C.C.  curb  and  gvvtter  In  place 
complete ; 

(12)  1.538  Un.  ft  Type  "B"  (3H-ft) 
P.C.C.  curb  and  gutter  In  place 
complete ; 

(13)  25,390  sq.  ft.  4-inch  P.C.C.  side- 
walk, sidewalk  comeni  and  cor- 
ner aprons  Including  excava- 
tion, grading  and  subgrading  for 
same.  In  place,  complete ; 

(14)  2.925   sq.    ft.    l-lnrh    P.C.C.    side- 
walk,   sidewalk    comers    and    comer 

aprons  with  3  Inch  crusher  run 
base  Including  exc  avatlon,  grad- 
ing and  subgradtng  for  same, 
in    place,   complete: 

(15)  6.044  sq.  ft  P.C.C  driveway  ap- 
rons In  place  comolete; 

(16)  29  each.  4-lnch  V.C.  sanitary 
sewer  laterals.  In  place  com- 
plete; 

(17)  31  each.  ?4-lnch  wrapped  seam- 
less steel  pipe  gas  service  lat- 
erals In  place,  complete: 

(18)  30  each,  1-inch  copper  tube 
water  service  laterals.  In  place, 
completa 

Flans  and  specifications  obtainable 
from  office  of  the  Olt>  Engineer 
upon   deposit   o(    $10   refundable 


40 


3/17/47  40 

Owner    Taking    Blds^Due   March   2& 

9    A.    M. 
Grading    and    Bridges 
OREGON 
Owner    —     State     of     Oregon.    Stnt* 

Highway   Commission.    Public   Se*" 

vice  Bldg..  Portland.  Ore. 
Plans  by  engineering  department  of 

owner. 

Projocta    include: 
GVRRT  COUNTY— Clean   and   paint 


3/17/47 

Hearing  Set  for  April  7.  2  P.  M. 

Pennsylvania  St.  Improvement; 
No.  25.913 

SAN  FRANCISCO.  Calif.  Pennsyl- 
vania St.  between  20th  St.  and  306 
ft.  southerly. 

Owner — City  and  County  of  San  Fran- 
cisco. Department  of  Public  Works. 
City  Hall.  San  Francisco,  Calif. 

City  Engineer  —  Ralph  Wadsworth. 
City  Hall,  San  Francisco.  Calif. 

Includes  12-ln.  vitrified  clay  pipe 
sewer,  brick  manhole.  Y  branches, 
side  sewers,  asphaltic  concrete 
pavement  and  unarmored  concrete 
curb. 


3/17/47  •     40 

Owner  Taking  Bids — Due  March  27, 

4  P.  M. 
Sidewalk,  Qwtter  ami  Curb,  Bl* 


3/17/47  40 

Low  and  Only  Bidders 

Grading  and  Seal  Coat       Cost  $59,983 

HUMBOLDT  COUNTY,  Calif.  Elk 
River  Road  between  Junction  with 
State  Highway  Route  1  south  of 
Eureka  and  El  River  School. 

Own^r — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento. CaUf. 

About  2.2  miles  grading  and  apply- 
ing class  B  single  seal  coat 

Low  Bidder — Mercer-Fraser  Co.,   2nd 
and  Commercial  Sts.,  Eureka,  Calif., 
$59,983. 
Work    involves : 

(1)  75    cu.    yds.    remove    cone; 

(2)  5,500  cu.  yds.  roadway  excav; 

(3)  345    cu.    yds.    struct,    excav.; 

(4)  320  cu.    yds.    ditch    and   channel 
excav. ; 

(5)  26,00C   sta.    yds.    overhaul; 

(6)  9,100  cu.    yds.    type    C   imported 
borrow: 

(7)  13,600  cu.  yds.  type  B  Imported 
borrow ; 

(8)  7,100  cu.   yds.   type   A   imported 
borrow ; 

(9)  develop  water  supply   and   fur- 
ni.srh  water  equip. ; 

(10)  830  M  gals,  apply  water; 

(11)  36    tons    liq.    asph.    SC-2    prime 
coat; 

(12)  87  tons  llq.  asph.  SC-6  seal  coat; 

(13)  340     cu.     yds.     screenings     seal 
coat ; 

(14)  15   cu.    yds.   class   A   port.    cem. 
cone,    structs. ; 

(15)  355    lbs.    bar    reinf.    steel; 

(16)  6   Un     ft.   12   in.    «tand.    strength 
reinf.    cone,    nipe ; 

(17)  6   Un.   ft    15   in.    stand,    strength 
reinf.    cone,    pipe ; 

(18)  63  Un,   ft   18  in.  stand,  strength 
reinf.    cone,    pipe ; 

(19)  46  Un.  ft  36  in.  stand,   strength 
reinf.    cone,    pipe ; 

(20)  36  Un.  ft  48  in.   stand,  strength 
reinf.    cone,    pipe ; 

(21)  36  Un.  ft  60  in.   stand,   strength 
reinf.    cone,    pipe ; 

(22)  822    Un.    ft    6   in.    18    gage    perf. 
metal    pipe   underdralns ; 

(23)  137    cu.    yds.    filter    mtl    under- 
dralns; 

(24)  67    lin.    ft.    salvage    exist    cone, 
pipe    culverts ; 

(25)  67    lin.   ft.    relay    salvaged    cone, 
pipe    culverts. 

Total  bids  submitted  Mar.  12  were- 
(A»    Mercer-Fraser  Co..  Eureka.  Cal.. 
$50,983. 

(B)  Brown  &  Krull.  Palo  Alto.  Calif.. 
.<60.4 12.75. 

(C)  W.    C.    Railing,    Redwood    City. 
Calif..  $61,421.72. 

iD)  John  Bcrman  Sons.  Eureka,  Cal., 
$67,931  50. 
Unit  price.'!  were 


3/17/4? 

Contract  Awarded 

Grading.  Etc.  Cost,  $103,117.27 

SAN  LUIS-YUMA  HIGHWAY,  Ariz. 

One-fourth  mile  north  of  Gadsden 

and  extending  north  (or  a  distance 
of  approx    three  milee  to  a  point  17 

miles  southwest  of  Yuma. 
Owner  —  Arizona  State  Highway 

Commisson,  17th  and  Jackson  Sts.. 

Phoenix.   Ariz. 
Plans  by  Engrg.  Dept.  of  Owner. 
Includes  grading,  draining,  imported 

borrow  and  road  mixed  bituminous 

stabilized   base  with  seal   coat 
Contractor — C.   P.  Cansler,   Box  1828, 

Yuma,  Arizona. 
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3/17/47 

Low  and  Only  Bidder* 

Clearing  RIght-of-Way;   Inv.  3931 

Cost  $86,473 

STEVENS  and  PEND  OREILLE 
COUNTIES,  Wash. 

Owner — Bonneville  Power  Adminis- 
tration, 1300  NE.  Union  Ave.,  Port- 
land. Ore. 

Plans  by  owner. 

Clearing  and  removing  trees,  dis- 
posal of  cleared  material,  access 
road,  gates,  open-top  culverts,  etc., 
for  Spirit  -  Metallne  Falls  115  -  kv. 
transmission  line. 

Low    Bidder— William    Ulrich,    Coeur 
d'Alene.  Idaho.  $85,473. 
F.    E.   Wilder,    Olympia,   Wash.,  at 

$170,555.  submitted  only  other  bid. 
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3/17/47  • 

Owner  Taking    Bids — Due   April   9, 
2:30  P.  M. 

Geary  Widening:  Spec.  20,177 

SAN  FRANCISCO.  Calif.  Geary  St 
bet.  Broderick  St  and  Presidio  Av- 
enue ;  Geary  Blvd.  bet  Presidio  and 
Masonic  Aves.,  and  Masonic  Ave. 
bet.  O'Farrell  St.   and  Geary  Blvd. 

Owner  —  City  and.  County  of  San 
Francisco,  Dept  of  Public  Works. 
Rm.  282,  City  Hall.  San  Fraaciseo 
Calif. 

City  Engr.— Ralph  Wadsworth,  Cl*y 
Hall,  San  Francisco.  Calif. 

Completion  time  180  calendar  days. 
Work    involves: 

(1)  5.550  cu.  yds.  pavement  excava- 
tion; 

(2)  8.800  cu.   yds.   grading    (excava- 
tion); 

(3)  6.700     Un.     ft.     white     concrete 
curb: 

(4)  180  Hn.   ft   reset  stone  curb; 


(A) 
(1)  $10.00 


(2).. 

(3).. 

(4) 

(5). 

(6) 

(7) 

(8)  . 

(9) 
(10). 
(11) 
(12) 
(13) 
(14)  . 
(15). 
(16) 
(17)  . 
(18) 
(19). 
(20) 
(21) 
f22).. 
(23) 
(24)  . 
(26).. 


1.00 
3.00 
1.00 
.01 
.75 
1.00 
290 


(B> 

18.50 

1.00 

3.50 

1.40 

.02 

.96 

1.00 

2.20 


(Ci 

$6.13 

.90 

4  93 

3  35 

.02 

.00 

65 

3.09 


500.00  ICOO.OO  1690.00 


2.00 

30.00 

40.00 

4.00 

60.00 

.10 

2.00 

2.50 

3.00 

8.00 

12.00 

20.00 

2.00 

4.00 

1.00 

1.00 


2.00 

40.00 

4000 

8.00 

55.00 

.15 

3.25 

3.50 

4.50 

9.00 

17.00 

22.00 

1.30 

5.00 

2.00 

1.50 


2»» 

44.38 

39.52 

8.80 

83.85 

.20 

3.00 

350 

3.75 

9.60 

13.75 

21.80 

2.45 

590 

3.30 

3.30 


(D> 

$10.00 

l.Of. 

2.00 

200 

.01 

1.00 

1.25 

3.00 

250.00 

2.00 

50  00 

50  00 

7.00 

60.00 

10 

100 

2.00 

300 

900 

12.00 

20.0C 

1.50 

r..00 

1.00 

1.00 
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3/17/47 

Contract   Awarded 

Grading  and  Surfacing     Cost  $104,799 

RIVERSIDE   COUNTY,    Calif.    On    B 

St    and    Crestmore  Road,    between 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill   3144 


ULILCTKICALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Ptien*  (Hrmplc  Ml  2 

8420  San   Pablo   Ave.,   OAKLAND 

• 

Phone  JUnlpsr  4-7M7 

S731  Mission.  SAN   FRANCISCO 


CLAY  PRODUCTS 

Specify  QUALITY  Materiab 

N.  CLARK  &  SONS 

1 0th   A   DiTinion   Strtfeta   -   SAN    FRANCISCO   -   KLondike  2-04t| 
Main  Office  A  Factory.  401  Paciflr  Atc  Alameda  -  LAkeharst  2-S977 


TUESDAY.  MARCH  18.  1947 


DAILY    PACIFIC     BUILDER 


PAGE  15 


v.c.p. 

V.C.P 


V.C  p. 


(6)  203.000    sq.     ft.     asphalt-on-con  - 
Crete    pavemf-nt ; 

(«)  25,000    fq.     ft.     8-lnch     concrete 
pavement ; 

(7)  ».960    «q.    ft.    3Vj-lnch    concrete 
pavement; 

(8)  lao  tens  asphaitic  concrete  con 
form   pavement; 

(9)  27.700    sq.    ft    2-course    concrete 
sidewii  Ik : 

(10)  860  lin.  ft.  concrete  center  Island 
with  gutters; 

(11)  lump  sum,   traffic  Island; 

(12)  lump    sum.    relocate    low    pres 
sure  fire  hydrant; 

(IS)  210     lin.     ft.     raised     pavement 
bars; 

(14)  as  each,   curb   reflectors; 

(15)  2    each,    Installing    safety    zone 
end    bar*; 

(16)  lump  sum.  tniffic  signs 

(17)  600  lin    ft  IS-inoh  V.C.P.  sewer 

(18)  1.180  lin.  ft.  15-lnch  V.C.P.  sew  ' 
er; 

(19)  15  Hn.  ft  12-Inch  V.C.P.  sewer- 

(20)  120   Un.    It.    10-lr.ch    V.C.P.    cul- 
vert ; 

(21)  8     lin.     ft.     8-Inch     V.C.P.     side 
sewer ; 

(22)  150    iln.    ft.    6-inch    V.C.P.    side 
sewers  : 

(23)  1  each.  15-mch  x  13-Inch  V.C.P. 
Y-branch ; 

(24)  1     each,     15-inchx8-inch 
Y-branoh ; 

(25)  IS    each.    18-inchx6-inch 
Y-branches. 

(26)  10    «*ach.    35-lnchx6-inch 
Y-branches ;   * 

(27)  8  each,  sewer  manholes; 

(28)  5    each,     catchbaslns; 

(29)  6.100    lin.     ft     I'^-lnch     conduit 
for    lighting    and    traffic; 

(30)  6C0  lin.  ft  2-inch  conduit  for 
traffic : 

(31)  22  each,  pull  boxes,  lighting; 
(32^  5  each,  pull   boxes,   small,   traf- 
fic; 

(.''S)  2   each.    Junction   boxes,   traffic; 

(34)  13  each,  foundations  for  lighting 
standards ; 

(35)  5  each,  traffic  hlgnal  standards, 
foundat:onH    and    heads ; 

(36)  1  each,  traffic  sigxial  head  on 
trolley    pole; 

(37)  1  each.  Intersection  controller 
with  foundation,  standard  and 
base: 

(88)  lump  sum.  intersection  wire; 

(39)  150  lin  ft  service  wire; 

(40)  14  each,  inatalllng  8-inch  •an- 
chor-base   poles . 

(41)  13  each,  installing  12-lnch  an- 
chor  base   poles ; 

(42)  2  each,  installing  13-lnch  an- 
chor base  p>oles ; 

(43)  1  each,  installing  embedded 
pole;; 

(44)  9  each,  removing  concrete  poles ; 

(45)  45   each,   removing  steel    poles ; 

(46)  175  Iln.  ft.  IVi-inch  conduit  for 
railway ; 

(47)  80  lin.  ft  3-inch  conduit  for 
railway. 

(48)  19  each.  Installing  1^-inch  con- 
duit elbows  in  concrete  polf 
foundations ; 

(49)  545  Hn.  ft.  constructing  main 
underground  duct  line; 

(50)  30  Un.  ft  constn^ctlng  lateral 
underground    duct    line; 

(51)  22  each,  installing  pole  brac- 
kets: 

1  each,   installing  cross  arm ; 

2  each,     constructing     railway 
manholes ; 

(54)  2  each,  haulifig  portable  cross- 
overs ; 

4    each,    moving    and 
portable    crossovers ; 

(56)  2.000   single   track   ft, 
usable    track ; 

(57)  3.400    single    track    ft. 
scrap  track; 

(58)  50   Iln.    ft.    6-inch    vitrified 
pipe  drains: 

(59)  Jump  sum.  |750;  adjusting  mu- 
nicipal  ry.   manholes: 

(60)  2.000  cu.  yds.  crushed  rock  bal- 
last; 

(61  ♦  4.600  single  track  ft.  construc- 
ting  track ; 

(62)  180   each,   wolding    rail    Joints; 

(63)  lump   sum.   Installing   crossover; 

(64)  lump  sum.  installing  branch- 
off; 

(66)  lump  sum.  Installing  carhouse 
connection ; 

(66)12;  each,  installing  arc  welded 
bonds; 

(67)  2.200    Iln.    ft.    Installing 
bond  wire. 

Specifications  obtainable  from  oi- 
flce  of  the  City  Engr.  upon  c*epo3it 
of  $10  refundable. 


pipe  and  other  small  Items  of  work. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |10.  re- 
fundable. 
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3/12/47 

Owner  Taking   Bids— Due  April  8, 
10  A.  M. 

Highway;    Project  24-A-3 

MARION  COUNTY.  Oregon.  North 
Santiam  Highway.  Willamette  Na- 
tional Forest. 

Owner— Public  Roads  Administration. 
W.  H.  Lynch,  division  engineer,  208 
Broadway  -  Oak  Bldg..  Portland. 
Ore. 

Plans  by  engineering  department  of 
owner. 

Includes  all  required  extra  and  mis- 
cellaneous force  account  work;  28 
acres  clearing:  21  acres  grubbing; 
414.000  cu.  yds.  unclassified  exca- 
vation; 2,600.000  sta.  yds.  overhaul 
(1000  ft  free  haul);  315  Hn.  ft. 
tunnel  excavation;  2500  cu.  yds. 
selected  borrow  base  course;  63  cu. 
yds.  concrete  class  A;  1900  cu.  yds. 
cement  rubble  masonry;  1608  lin. 
ft  culvert  pipe;  all  required  re- 
moval and  disposal  of  existing 
bridges;  1400  lin.  ft  beam  guard 
rail  and  other  small  items  of  work. 
Specifications  obtainable  from  the 
above  office  upon  deposit  of  JIO.  re- 
fundable. 


sewer  pipe;  constr,  cone,  manholes 
complete  with  cast-iron  curbs  and 
covers;  installing  a  water  bystem 
complete;  installing  street  monu- 
ments ;  grading  and  constructing  an 
asphaltic  concrete  pavement  5V4 
Inches  in  thickness. 
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3/13/47  40 

Contract  Awarded 

G'-adIng  Coet  $187,798 

SALT  LAKE  and  MORGAN  COUN- 
TIES, Utah.  Mountain  Dell-Hene- 
fer  Highway,  between  Big  Moun- 
tain Summit  and  East  Canyon. 

Owner— Utah  State  Road  Commis- 
sion. Ray  H.  Leavltt.  chairman. 
State  Capitol.  Salt  Lake  City.  Utah. 

Plans  by  engineering  department  of 
owner. 


3/12/47 

Contract  Awarded 

Grading,  Etc.  Cost  $32,671^0 

INYO  COUNTY.  Calif.  Prom  1.6  miles 
north  of  Shoshone  on  State  High- 
way Route  127  extending  westerly 
over  Salsbury  Pass  to  boundary  of 
Death  Valley  National  Monuments. 

Owner— County  of  Inyo.  Fay  Law- 
rence, county  clerk.  Courthouse.  In- 
dependence. Calif. 

Plans  by  owner. 

Includes  net  distance  of  14.75  miles 
grading  and  applying  penetration 
treatment,  together  wltlj  drainage 
facilities. 

Contractor  —  Roland  T.  Reynolds, 
Route  4,  Box  139,  Anaheim,  Calif. 

41~GAS,  WATER  AND  OIL 
PIPE  LINES 


tapping  sleeve.  In 


in 


(52 » 
(53) 


(55) 


installing 
removing 
removing 


clay 


3/13/47  40 

Owner  Taking    Bids — Due  April  8, 
10  A.  M. 

Grading  and  Bridge;   Project  24^A2 

MARION  COUNTY,  Oregon.  North 
Santiam  Highway,  Willamette  Na- 
tional Forest. 

Owner— Public  Roads  Administration. 
W.  H.  Lynch,  division  engineer. 
208  Broadway-Oak  Bldg..  Portland. 
Ore. 

Plans  by  engineering  department  of 
owner. 

Work  includes  all  required  extra  and 
miscellaneous  force  account  work ; 
59  acres  clearing;  40  acres  grub- 
bing; 470,000  cu.  yds.  unclassified 
excavation.  Unit  A;  104,000  cu.  yds. 
unclassified  excavation.  Unit  B; 
6600  cu.  yds.  unclassified  excava- 
tion for  structures;  27.000  cu.  yds. 
unclassified  excavation  for  borrow ; 
3.300.000  sta.  yds.  overhaul;  11.000 
cu.  yds.  selected  borrow  surface 
course  (special  detours) ;  1450  cu. 
yds.  concrete  class  A  (air-entrained 
low  alkali  cement) ;  260,000  lbs.  re- 
inforcing steel ;  3400  cu.  yds.  ce- 
ment rubble  masonry ;  2442  Iln.  ft. 
pipe  culverts;  7700  cu.  yds.  special 
placed  rock  embankment,  type  4; 
5200  lin.  ft.  track  shift ;  3000  Hn.  ft 
beam  guard  rail  and  other  small 
items  of  work. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |10.  re- 
fundable. 


3/17/47  41 

Owner  Taking  Bids— Due  March  27, 

8  P.   M. 
Water  Main  and  Deep  Well   Pumps 
DINUBA.  Calif..  Tulare  County. 
Owner— City    of    Dinuba.    Gladys  M. 
Archer,   city   clerk,    City   Hall.  Di- 
nuba. Calif. 
Consulting   Engineer— Quinton   Engi- 
neers.  Ltd..    Suite  300.   816   S.    Flg- 
ueroa  St.,  Los  Angeles  14.  CaUf. 
The  work  Involves: 

(a)  the  removal  of  the  deep  well 
pumping  unit  now  operating  In 
well  No.  3.  the  reworking  of  this 
unit  and  Its  reinstallation  In  well 
No.  4; 

(b)  the  fabrication  of  a  new  deep 
well  pumping  unit  complete  with 
all  electrical  controls  and  its  In- 
stallation in  well  No.  3; 

(c)  the  furnishing  ajid  Installation  of 
approximately  375  Hn.  ft  of  10-. 
inch  diameter  cast  iron  pipe,  the 
placing  of  a  concrete  foundation 
slab  for  well  No.  4  and  the  erec- 
tion of  a  fence  and  power  pole  at 
well  No.  4. 

Bids  will  be  accepted  on  either  all 
of  the  work  or  on  (a)  and  (b)  to- 
gether and  separately  on  (c). 

Specifications  obtainable  from  the 
office  of  the  engineer  or  of  the  city 
clerk  upon  deposit  of  |6.  refundable. 


41 
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-Due  April  8, 


copper 


3/12/47 

Low  and  Only  Bidders 

Highway;   Alaska  2-D4,  E3.   F7.  H2 

Coet  8486,013 

TERRITORY  OF  ALASKA.  Glacier 
Highway.  Duck  Creek  -  Auk  Bay- 
Mendenhall  River  section.  First  Ju- 
dicial Division. 

Owner— Public  Roads  Administration, 
C.  F.  Wylier.  acting  district  engi- 
neer. 419  Federal  and  Territorial 
Bldg..  Juneau,  Alaska. 

Plans  by  owner. 

Approximately  6.680  miles. 

Low  Bidder  —  R.  J.  Sommers  Con- 
struction Co.,  Juneau.  Alaska,  8486.- 
013. 

Morrls-Knudsen.  |516,132. 
L.  J.  Dowel  I.  Inc..  $533,458. 


3/13/47 

Owner  Taking   Bid 
10  A.  M. 

Grading;  Project  24-A4.B4 

MARION  COUNTY.  Oregon.  North 
Santiam  Highway.  Willamette  Na- 
tional  Forest. 

Owner — Public  Roads  Administration. 
W.  H.  Lynch,  division  engineer. 
208  Broadway-Oak  Bldg..  Portland. 
Ore. 

Plans  by  engineering  department  of 
owner. 

Includes  all  required  extra  and  mis- 
cellaneous force  account  work;  50 
arree  clearing;  40  acres  grubbing; 
782,000  cu.  yds.  unclassified  exca- 
vation :  3400  cu.  yds.  unclassified 
excavation  for  structures;  10,000,- 
000  sta.  yards,  overhaul  (1000  ft. 
free  haul) ;  20  acres  roadside  clean- 
up; 280  lin.  ft.  tunnel  excavation; 
63  cu.  yds.  concrete  class  A;  1230 
cu.  yds.  cement  rubble  masonry; 
1650  lin.  ft.  culvert  pipe;  825  Hn.  ft. 
beam  guard  rail  and  other  small 
Items  of  work. 
Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10,  re- 
fundable. 


3/17/47 

Low  and  Only  Bidders 
San  Vicente  Pipeline.  2nd   Unit 
SAN    DIEGO,    Calif.,    San    Diego    Co. 
From     Sa.n     Vfcente    Reservoir    to 
Lakeside. 
Owner    —    Cltv    of    San    Diego,    cit> 
clerk,   Cltv  Hall.   San   Diego.  Calif. 
Plans   by   Engrg.   Dept.   of   Owner. 

The  work  is  divided  Into  two  sec- 
tions. .Sprtlon  1  extends  from  San 
Vicente  Dam  to  station  143  plus  10, 
a  distance  of  about  14.300  ft.,  with 
two  alternate  bidding  scheduleo: 
Schedule  1-a  for  reinforced  concrete 
rylinder  pipe  and  Schedule  1-b  for 
welded  steel  pipe.  Section  2  extendi 
from  F.tation  143  plus  10  to  Lakeside, 
a  distanco  of  about  7400  ft.  Schedule 
2  provides  for  Ihe  installation  of  re- 
inforced   concrete   cylinder    pipe. 

Total  bids  .'ubmitted  March  11 
were : 

American  Pipe  h.  Construction  Co., 
4(B'S  Fir?stone  Blvd..  South  Gate, 
Calif.,  (la)  $403,085.80,  (2)  $289,440.85; 
for   both    schedules,    deduct    $9000. 

United  Concrete  Pipe  Corp.,  (la! 
S421.087.20.  (2)  $312,391.55;  for  both 
.s'^hpdules,    deduct    $12,000. 

L.  E.  rixon  Co.,  409  California  St  . 
San  Gabriel.  Calif.,  (lb)  $462,674.  (2> 
J321,728;  fv^r  both  schedules,  de- 
duct $4000. 

MoNamari  *  Yount.  (l,b)  $487.- 
974.40. 


(28>   1    each   6x41n 
place ; 

(24)  1  each  4x3inch  do; 

(25)  1  each  3x3-inch  do; 
'26>  1    each    4-!n.    tapping    valve. 

place : 
•  271  2  each  3-lnch  do; 

(26)  1  ea.  3-ln.  lubricated  plug  vahro 
in  place; 

(29)  1  each  2- Inch  do; 

(90)  If.  each  1^-lnch  do, 

(31)  5  each  drip,  in  place. 
Water  Distribution  System 

(32)  l.?.^  l.f.  3-ln'.  CP  pipe.  In  place; 

(33)  40  l.f.  6-Inch  do; 
<34)  1,100  l.f.  1^-in.  galv.  steel  pIno. 

in  place; 

(35)  5   each    10x8-in.    tapping   sleeve. 
In   place; 

(36)  1  each  10x6-lnoh  do; 
(87)  5    each    8-:n.    tappl.ng    valve.    In 

place ; 

(38)  1  each  6-lnch  do; 

(39)  5  each  6- In.  gate  valve  in  plac«; 

(40)  6  each  fire  hydrant,  in  place-  ' 

(41)  13  each  l>4-inch  curb  stop.  In 
place ; 

(42)  1  Job  sterilization  of  addns.  to 
water    distribution    system. 

Paving.   Drainage  and   Sidewalks 
(48)  470  c.y.  excavation, 

(44)  20  roller  hours  compaction,  roll- 
ing. 1  tractor  with  one  8-foot 
width   tamping  roller; 

(45)  5  roller  hour^i  compaction  roll- 
ing, each  addl.  8-ft.  width  tamp- 
ing roller  .- 

(46)  15  roller  hours  compacting  roll- 
ing, one  power  roller; 

(47)  90  M.  gals,  water  for  compac- 
tion  applied   as  directed; 

(48)  480  tons  type  1  base  course  grad- 
ed aggregate,  in  place; 

(49)  970  tonj  type  II  base  course, 
pit  run  material  in  place; 

(50)  250  tons  asph.  cone  surface  In 
place ; 

(51)  ir.  tons  paving  asph.  120-150 
penertation,   at    mixing   plant; 

(52)  4  tons  liq.  asph.,  type  MC-2.  for 
prime   coat,   in   place ; 

(53)  2  tons  paving  asph.  200300  pene., 
for  seal  coat,  in  place; 

(54)  1.?  tons  screenings,  for  seal 
coat,  in  place; 

(55)  163  c.y.  concrete,  for  headwalls 
and  sidewalks,  In  place; 

(56)  124  l.f.  thick  wall  concrete  pipe. 
15-ln    dla..  m  place; 

(57)  88  l.f.  do,  12in.  dla.,  in  place. 

Alternatoe 
(Note:  The  following  prices  will  be 
used  in  determining  the  amount  of 
the  co:isideratlon  of  the  contract  if 
alternates  are  used  in  the  accepted 
work.) 
(Al)   1750    l.f.    8-l:i 

pipe  in  place ; 
(A-2)  40    l.f.    6-inch    asbestos-cement 

pipe  In  place ; 
(A  3)   13    buildings 
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3/17/47 

Croasarms 

Low  and  Only  Bidder 

DAVIS  DAM,  Arizona— The  Joslyn 
Manufacturing  &  Supply  Co..  Chicago, 
111.,  submitted  the  only  bid  to  the 
Bureau  of  Reclamation,  Denver.  Colo., 
March  10  at  unit  prites  for  furnish- 
ing Douglas  fir  plank  crossarms  for 
Davis  Dam  Project.  Ariaona-Nevada; 
Inv.  7475-B. 
The  bids  were  taken  as  follows : 
Schedule  1,  2570  crossarms.  3%-in.x 
llVi-in.xS4-ft.  6-ln.; 

Schedule  2.  1550  same.  2^-lnx9^- 
in.x25-ft. 

The  bid  was:  Sch.  1.  $29  8125.  (2) 
$35,295.  (3)  $33.6125,  (4)  $39,005;  Sch. 
2.  (1)  $13.1055.  (2)  $16,823.  (3)  $15.0866. 
(4)   $18,804. 


4i 


3/17/47 
Fuel  Oil 
Bids   W,anted 

SACR'ameNTO,  Calif..  Sacramento 
Co.— Until  March  19  bids  will  be  re- 
ceived by  the  State  Purchasing  Agent. 
Sacramento.  Calif.,  under  Req.  62183. 
Quo.  49022.  for  12.000  gallons  diesel 
engine  fuel  oil  delivered  to  storage 
tanks  at  Goshen  maintenance  station. 


asbestos-cement 


If  two  outside 
kitchen  entrances  to  2nd  floor 
and  stairv/ays  are  omitted  de- 
d\ict  from  item  1  for  each  bldg. 


3/17/47  •     42 

Car  Axles^Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing submitted  bids  March  14  to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall.  San  Francisco.  Calif., 
under  bid  No.  3862  for  furnishing  and 
delivering  street  car  axles : 

American  Forge  Co..  $3840;  net  SO 
days ;  45  days'  delivery. 

Pacific  Coast  Engineering  Co.. 
$4128;  net  30  days;  60  days'  delivery. 

Standard  Forging  Corp..  $11.39  price 
per  hundredweight;  %%  discount  120 
days'  delivery. 
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3/12/47 

Sand  and  Gravel 

Contract  Awarded 

OAKLAND.  Calif..  Alameda  Co.— 
Pacific  Coast  Aggregates,  Inc..  400 
Alabama  St.,  San  Francisco,  Calif., 
at  $8764.58,  awarded  contract  by  the 
East  Bay  Municipal  Utility  District 
Room  312.  512  16th  St.  Oakland.  Calif., 
under  Pro.  1818  for  furnishing  ap- 
proximately 8790  tons  of  gravel  and 
sand  for  filters,  f.o.b.  Moraga  (Orinda 
filter  plant  extension). 


Supplies,  Equipment 
Sub-Contract 
Information 

(Continued  from   First  Section) 

NEWS  INDEX 
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3/12/47 

Owner  Taking   Bids — Due  April  8, 
10  A.  M. 

Highway;   Project  24-B3,  Unit  1 

MARION  COUNTY,  Oregon.  North 
Santiam  Highway.  Willamette  Na- 
tional Forest 

Owner — Public  Roads  Administration. 
W.  H.  Lynch,  division  engineer,  208 
Broadway  •  Oak     Bldg..      Portland. 
Ore. 
The  work  Involves : 

All  required  extra  and  miscellaneous 
force  account  work ;  25  acres  clear- 
ing; 17  acres  grubbing:  211,000  cu. 
yds.  unclassified  excavation;  240.- 
000  sta.  yds.  overhaul ;  6  acres  road- 
side cleanup;  1.892  miles  fulnlshlng 
earth  graded  roads;  30  cu.  yds.  con- 
crete  class   A;    832    Hn.  ft.   culvert 


.V13/47 

Low    Bidder 

Stal  Coat  Cost  $852S./0 

RIVERSIDE  COUNTY,  Calif.  Be- 
tween Mira  Loma  and  2.5  mllen 
west    of   Riverside. 

Owner — State  of  California.  Dlvlslrr 
of  Highways.  E.  Si-  Sullivan,  dis- 
trict <'nglnee'r,  24?  3rd  St..  San 
Bernardino.    Calif. 

Plans  by  engineering  department  of 
owner. 

About  5.^  mlleft  fun^lsh  and  apply 
seal   coat. 

Low  Bidder — Geo.  Herz  A  Co..  Base 
Line  A  Lytle  Creek.  Box  191.  San 
Bernardino.     Calif..    I8S25.70. 


3/13/47  40 

Hearing  of  Protests  Set  for  March 
21.  8  P    M. 

Street    Improvement;    Ret.  2603 

.SACRAMENTO.  Calif..  Sacramento 
Co.  N  St.  from  Mth  St  to  westerly 
hnundarv  of  Lot  62  of  Smith  Tract 
No.  S  and  O  St.  fron.  58th  St..  to 
Westerly  boundaary  of  Lot  62  of 
Smith   Tract  No.  3. 

Owner  CTlty  of  Sacramento.  H.  O. 
Denton.  (:ity  Clork.  City  Hall.  Sac- 
ramento.   Calif. 

City  Engr.— Fred  Kalua.  City  Hall. 
Sacramcatc,  Calif. 

Includes  grading  and  conittructint; 
concrete  curbs,  gutters  and  side* 
walk.<i.  inatalling  cast-iron  gutter 
drains  and  connecting  same  to  sew- 
er  system    with    vitrified   ironstone 


3/14/47  41 

Owner  Taking  Bids — Due  April  4,  2 
P.  M.— Officers'  Quarters  and  Utili- 
ties:   Spec.   1269 

FAIRFIEIJ^-Sulsun  Army  Air  Field. 
Calif..  Solano  County. 

Owner— Sacramento  District  Corps  of 
Engrs.,  War  Department.  Wright 
Bldg,  Sacramento.  Calif. 

Plans  by  owner. 
Work   Involves : 

(1)  13  each   officers'  quarters,   tyi»c 
F,  modern ; 

Electrical    Distribution    System 

(2)  1,550   If.    2-in.    conduit   In    place, 
incl.  trenching  and  backfill ; 

(3)  650  If.   1%-ln.   conduit   In   place. 
Incl.  trenching  and  backfill ; 

(4)  4  700    if.    wire    No.    1/0    TW,    in 
place ; 

(5)  2,«K)0   l.f.   wire  .No.   4/0.   TW.   in 
place ; 

(6»  1    each    transformers.    4160-120/ 
240  \,  25-kva.  subway  In  place; 

(7>  1   each  transformer.   10-kva.  re- 
move and  salvage. 

Sanitary  Sewer  System 

(8)  1.240    l.f.    8in.    vlt.    clay    pipe,    in 
place , 

(9)  1.600   If    6-in.   vlt.    clay   pipe,   in 
place ; 

(10)  80  l.f.  8-ln.  cast  iron  soil  pipe,  h. 

place; 
(11 »  19  each  vlt    clay  pipe  Y-branch, 

8x8x6-ln.,  in  place; 

(12)  10  each.   6x6x6-ln..   in   place; 

(13)  2  each  do.  8x8x8- In.,  In  place; 

(14)  5  each  standard  sewer  man- 
hole, 5  ft  or  less  In  depth.  In 
place ; 

(15)  10  l.f.  standard  sewer  manhele. 
each  addl.  ft.  over  5  ft.  in  depth  ; 

'16)  8  each  ^urf.  cleanout.  In  place; 

(17)  3  each  connection  of  new  8-ln 
.sewer  to  exist.  8-ln.  sewer. 

Gas   Distribution   System 

(18)  50  If  4-ln.  wrapped  steel  pipe. 
In  place; 

(19)  1.350  If.  3-inch  do: 

(20)  280  If.  2-in.  black  steel  pipe,  in 
place ; 

(21)  2riO  If.  iH-inch  do; 

(22)  900  If.  l>4-inch  do; 


42— MISC.    SUPPUES   AND 
MATERIALS 


3/10/47  42 

Sale  of  Salvable  Valves  and  Cocks 
SAN  FRANCISCO.  Calif.  —  Until 
March  26,  10  A.  M..  bids  will  be  re- 
ceived by  the  Inspector  of  Naval 
Material  Property  Disposal  Division, 
600  Bryant  St.,  San  Francisco  7, 
Calif.,  under  sales  No.  C-91-47  for. 
sale  of  salvable  valves  nad  cocks 
located  at  Bethlehem  Steel  Co.,  20th 
and  Illlhots  Sts..  Ban  Francisco,  Calif. 

3/12/47  42 

Sand  and  Coarse  Aggregate 
Bids   Wanted 

MIRAGE    FLATS    PROJECT.    Ne- 
braska—Until April  4.  10  A.  M..  bkla 
will  be  received  by  the  U.   S.  Bureau 
of    Reclamation.    Hemlngford,     Neb., 
under  Spec.    1726  for  furnishing  and 
delivering  approximately  912  tons  of 
sand  and  approximately  1186  tons  of 
coarse  aggregate  for  use  In   the  con- 
struction   of    concrete    structures    on 
the   Mirage  Flats  Project.   Nebraska. 
No  charge  for  copies  of  the  specifica- 
tions to  prospective   bidders;  to   oth- 
ers. $0.60.  not  returnable. 


3/17/47  42 

H- Frame    Fittings.    Etc 
Bids    Wanted 

DAVIS  DAM.  Ariz  —Until  March 
24.  2  p.  m.  bids  will  be  received  Dy 
the  U.  S.  Bureau  of  Reclamation 
Customhouse.  Denver,  Colo.,  under 
Inv.  7481 -A.  for  H-frame  phase  fit 
times,  etc.  for  230-kv.,  leikv  and  115. 
kv.  transmlrslon  lines,  Davis  Dam 
Project,  fob.  shipping  point  and/or 
Barp.   Calif. 

Specifications  obtainable  from  the 
above    office. 


.1/18/47 

Structural   Steel 
Bids  Wanted 

COLUMBIA       BASIN 
Wash.— Until    Apr.    28,    2 


VK 


PROJECT. 
J.   ro.    bld.H 


3/17/47 

Reinforcement    Bars 
Bids  Wanted 

MISSOURI       BASIN 
Nebraska — Until    March 
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Roy  M.  Scott 

HMting  and  TmtiUting  Equipment 

■oiler*  .  High  and  Low  Pressure 

•team  Traps  -  Valveo  •  Stralnoro 

Fans    •    Blowers    .    Heating    and 

Cooling   Colle 

Phone  MArket  2921 

"Tell  Ue  Your  Problems" 

82S   Tenth   Street,    San   Francijm> 


PROJECi'. 
24,  2  p.  m. 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation.  Custom- 
house. Denver.  Colo.,  under  Inv. 
67,020-A,  for  reinforcement  bars  f.o.b. 
shipping  point  and/or  Endera.  N«- 
bra.ska. 

Specifications  obtainable  from   the 
above  office 
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3/17/47 

Clutch  Facings 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif— The  fol- 
lowing submitted  bids  March  7  to 
M.  H.  Oerry.  purchaser  of  supplies 
of  the  City  and  County  of  San  Fran- 
cisco, 270  City  Hall,  San  Francisco. 
Calif,,  under  bid  No.  3860  for  furnish- 
ing and  delivering  of  semi-metallic 
clutch  facings: 

Brunton's  Automotive  Service.  (1) 
$5.91;  (2)  $6.89;  (3)  $5.91;  2%  10th 
prox;  paKlal  Immediate  delivery; 
balance  60  days'  delivery. 

Pacific  Automotive  Service,  same 
bid;  2%  10th  prox;  part  In  stock  for 
Immediate  delivery  and  balance  80 
to  00  days. 


PITTSBURGH 

TESTING 
LABORATORY 

Snecessort  fe 

SMITH.  EMERY  AND  CO. 

Cem^/efe  PAytfcaf  eerf  Ckem/ccf 
Tesflaf  earf  latpecflea 

CONCRITI  MIX.  PLACING  AND 

TISTINO 

STilL  AND  OTHIR  lUILDING 

MATIRIALS 
MACHINERY  AND  IQUIPMENT 

651     HOWARD     STREET 
SAN     FRANCISCO 

fXbreek   1747 


STEELFORMS 

STULTUU  CONSTRUCnON  TOWERS 
HIAVY  DUTY  SWINOINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Horrlte*  Sfr««t       DOuglot  55t3       Son  Froncisco 


-M-i  .-.jj 


■«•*! 


•«TW- 


i 


PACE  16 


DAILY     PACIFIC     BUILDER 


TUESDAY,  MARCH  18.  1947 


-will  be  received  by  the  T7.  S.  Bureau 
of  Reclamation.  Customhouse,  Den- 
ver, Colo.,  under  Spec.  1730  for  fur- 
nishing and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cam 
at  Paftco,  WashlngrtoQ,  miscellaneouc 
structural  «iteel  and  handrails  for 
Pasco  Pumping  Plant,  Columbia 
Baffin  Project,  Washington.  The  ma- 
terial* will  he  installed  by  the  Gov- 
ernment. 

No  charge  for  copies  of  the  npeci- 
flcaticns  to  prospective  bidders;  to 
others    S0.75.    not    returnable 
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8/18/47 

Douglas   Fir  Lumber 

Bids   Wanted 

CENTRAI.  VALUEY  PROECT, 
Calif.— Until  March  31,  2  p.  m.  bids 
will  be  received  by. the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver 2,  Colo.,  under  Inv.  E-33.090-A-1 
for  Donglas  Fir  lumber  f.o.b.  ship- 
ping point  and/or  Westley,  Calif. 

Specifications  obtainable -from  th« 
above  offic* 


43— MACHINERY  AND 
EQUIPMENT 


3/17/47  ^3 

Gate  Valves 
Contract   Awarded 

OAKLAND,  Calif.,  Al.ameda  Co.— 
Pacific  States  Cast  Iron  Pipe  Co.,  Ri- 
alto  Bidg..  San  Francisco,  at  |770».«0 
awarded  contract  by  the  East  Bay 
Municipal  Utllltv  District,  Room  312. 
512  16th  St.,  Oakland.  Calif.,  tor 
furnishing  gate  valves  as  follows: 

(1)  20  each  gate  valves,  10- in.,  daam.. 
hub  end  for  cast  iron  pipe; 

(2)  50    each    12-in.    diam.,    do 


will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse.  Den- 
ver. Colo.,  under  Spec  1738  for  fur- 
nishing and  dellverinK.  f.o.b.  *h'PP*nK 
point  and/or  Almlra.  Wash,  two  (2) 
dry-type  neutral-grounding  reactorr. 
each  with  rated  insulation  class  of 
8  66-kv  and  impedance  of  approxi- 
mately 0.14  ohms,  for  use  in  the  neu- 
tral of  a  8,900-volt,  3-phase.  60- 
cycl",  12.500-kva  generator;  two  (2) 
Indoor-type,  single-throw  power  cir- 
cuit breakers,  rated,  at  not  less  than 
7.600  volts,  GOO  amperes,  each  for 
operation  in  the  neutral  of  a  68,000- 
vQlt.  3-phase,  60-cycle,  12,500  kva 
generator;  for  the  Station  Service 
Units,  Grand  Coulee  Power  Plant, 
Columbia  Basin  Project,  Washing- 
ton. The  apparatus  will  be  Installed 
by  the  Government. 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
others   10.75,  not  returnable. 


3/17/47  43 

Range — Bids  Wanted 

SAN  FRANCISCO.  Calif..  —  UnUl 
March  24,  2  p.  m.  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  Francisco  Calif, 
under  Bid  No.  762  for  one  liquid 
petroleum  or  propane  gas  range 
f.o.b.     Sonora,    Calif. 

Specifications  obtainable  from  the 
above  office 
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3/17/47 

Slide  Gates  ahd  Gate  LlfU 

Low  and  Only   Bidders 

RIVERTON  PROJECT  Wyoming. 
— The  following  submitted  bids  Mar. 
5  to  the  United  States  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1679  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Pavillion,  Wyo.,  slide  gates  and  gate 


3/18/47  43 

Arm  Chairs — Low  and  Only  Bidder 
SAN  FRANCISCO,  Calif.— Ruckcr 
Fuller  Co.,  559  Market  St.,  San  Fran- 
cisco, Caiif .,  at  $10.83  each ;  90-198 
days  delivery  submitted  only  bid 
March  14  to  Purchaser  of  Supplies 
M.  H.  Gerry,  270  City  Hal.l  San 
Francisco.  Calif.,  under  bid  No.  3867 
for  fumshing  and  delivering  100 
golden  oak  arm  chairs  for  Laguna 
Honda   Home 
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3/18/47 

Pumping    Units— Bids   Wanted 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colo.— Until  Apr.  14,  2 
p.  m.  bids  will  be  received  lay  the  U 
S.  Bureau  of  Reclamation,  Custom- 
house, Denver.  Colo.,  under  Spec. 
1740  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Granby.  Colorado,  four 


No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
others  90.60,  not  returnable. 


U 


3/18/47 

Structural-Steel    Framework 

and    Panels 
Bids   Wanted 

CENTRAL  VALLEY  PROJECT, 
Calif.— Until  Apr.  28,  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1744  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coram,  Cali- 
fornia, th»  fabricated  structural- 
steel  framework  and  panels  for  con- 
trol and  power-distribution  boards 
for  the  station -service  system  Bay 
U5.  Governor  Gallery.  Shasta  Power 
Plant,  Central  Valley  Project.  Cali- 
fornia. The  materials  will  be  in- 
stalled  by ^  the   Government. 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
others  St.OO,   not' returnable. 
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3/18/47 

Compressor   Units   A  Tools 

Bids  Wanted 

BOISE  PROJECT  and  MISSOURI 
BASIN  PROJECT.— Until  Apr.  11,  2 
p.  m.  bids  will  be  received  by  the  U. 
.S.  Bureau  of  Reclamation,  Custom- 
house, Denver,  Colo.,  under  Spec. 
1735  lor  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cais  at  Hot  Springs,  South 
Dakota;  Cascade,  Idaho;  Mountain 
Home,  Idaho,  and  Casper,  Wyommg, 
the  compressor  units  and  tools  for 
ice  prevention  air  systems  for  An- 
gostura Dam,  Angostura  Unit.  South 
Dakota.  Missouri  Basin  Project; 
Hpillway  and  outlet  works  at  Cas- 
cade Dam.  Fayette  Division,  Boise 
Project.  Idaho;  Spillway  at  Ander- 
son Ranch  Dam,  Boise  Project.  Ida- 


(i)     motor-driven,     'leep-well,     tur-    ho;   and   Kortes   Dam,   Kortes   Unit, 


bine-type  pumping  units;  for  Gran 
by.  Pumping  Plant,  Colorado-Big 
Thompson  Project,  Colorado.  The 
control  equipment  will  be  furnished 
bv  the  Government  and  all  appara- 
tus will  be  installed  by  the  Govern- 
ment. 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
others    |1 00,    not    returnable 


43 


3/18/47 
Qovemers 
Bids   Wanted 

DAVIS  DAM  and  COLORADO- 
THOMPSON  PROJECT— Until  Apr. 
14,  2  p.  m.  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1734  for  furnishing 
and    delivering    f.o.b.     cars     at    the 


^^  ^__  shlppmg    point     or    f.o.hi.     cars     at 

mt's"  for' L^8t""Wen8  fateral  ayaum]  1  ^"'"*' /r'^°"*'  V^^*^^  ^1^^  ^l^'H^' 
Pilot  Division,  Rlverton  Project.  Wy-  we«t  »'  ^J®^???:  Colorado,  at  the 
omlng.   The    apparatus    will    be   In-    oP^'o"  o^  ^h«  bidder,  five  governors 

stalled  by  the  government:  r^'^^    pumping    equipment    for    regu- 

Morse   Bros.   Machinery   Co..  Den-Pa*''^K  ^^^  'P««^  «'  62,200-horsopowcr 

ver,  Colo..  toUl  bid  for  Itmes  1-8,  In-    turbines     for     Davis     Power     Plant. 

elusive.  14748.60;  ship  90  days:  19^00    D*^**     ^*"'     Project.     Arirona-Ne- 

ibs.;   f.o.b.   Denver;    terms    H  of   1%    ^a^^* ;  three  governors  with  pumping 


20  days.  No  equalization  offered. 

John  W.  Beam,  Denver,  Colo.,  total 
bid  of  items  1-6.  inclusive,  |5200;  ship 
150  days ;  9700  lbs.  Denver  and  12,000 
lbs.  Boise;  f.o.b.  Denver  and  Boiaa; 
terms  Mi%  10  days.  No  equalisation 
offered. 

R  W.  Kaltenbach  Corp.,  Cleveland, 
Ohio,  total  bid  of  items  1-6,  inclusive, 
$6486;  ship  180  days;  25,000  lbs.;  f.o.b. 
Cleveland ;  terms  net  No  equalisa- 
tion offered. 

Berkeley  Stee!  Constr.  Co.,  |10,243; 
net ;  fob  Berkeley,  Calif. 
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3/17/47 

Jeeps — Low  and  Only  Bidders 

OAKLAND,  Calif..  Alameda  Co.— 
Following  submitted  bids  March  12 
to  the  East  Bay  Municipal  Utility 
District.  Room.  312,  512  16th  St., 
Oakland,  Calif.,  under  Spec.  1808  for 
furnishing  3  Jeeps. 

Johnson-Pacific    Co..   31286.45. 

Casho-Handley  Motors  Co.,  |1414.72. 

Qvale  Motors   Co.,   $1395.10. 

Howse  Pronery  Co.,  $1533.62. 

Transport  Motors  Co.,  $1425.51. 
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3/17/47 

Fir*  Truck  and  Auxiliary  Pump 

Bids  Wanted 

RIVERBANK,  Calif..  Stanislaus 
Co.— UnUl  March  27,  5  P.  M..  bids 
will  be  received  by  the  Riverbank 
County  Fire  Protection  District,  Gar- 
old  C.  Staley,  secretary.  Santa  Fe 
Ave.,  Riverbank.  Calif.,  for  furnish- 
ing a  500-g.p.m.  triple  combination 
pumper  fire  truck,  complete,  and  a 
separate  40-g.p.m.  high -pressure  au- 
xiliary pump  for  installation  on  a 
Dodge  fire  truck. 

Specifications  obtainable  from  the 
above  office. 


equipment  for  regulating  the  speed 
of  21,000-horsepower  turbines  for 
Estes  Power  Plant,  and  one  gover- 
nor with  pumping  equipment  for 
regulating  the  speed  of  an  11,300- 
horsepower  turbine  for  Marys  Lake 
Power  Plant,  Colorado-Big  Thomp- 
son Project.  Colorado.  The  apparatus 
will  be  Installed  by  the  Government. 
No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
others  $1.50,  not  refundable.   ■ 
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308/47 

Prefabricated    Residences 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
Calif.— Until  Apr.  15.  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver, Colo.,  under  Spec  1742,  for 
furnishing  and  delivering  by  trucks 
or  by  rail  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Antioch  and 
Tracy.  California,  at  the  option  of 
the  bidder,  38  two-bedroom  and  12 
three-bedroom,  prefabricated  or  pre- 
cut  residences  for  the  Antioch  and 
the  Tracy  Government  Camps.  Cen- 
tral Valley  Project.  California.  The 
residences  will  be  erected  by  the 
Government. 

No  charge  for  copies  of  the  spe- 
cifications  to  prospective  bidders;  >.o 
others   $0.50.    not    returnable. 


Wyoming,  Mis.sourl  Basin  Project 
The  materials  will  be  Installed  by 
the   Government.  \ 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bona  fide 
bidders ;  to  others  $0.50,  not  return- 
able 


SUB-CONTRACr 
INFORMATION 


3/17/47  44 

Tile  and  Composition   Flooring 
Bids  Wanted 

SEATTLE,  Wash.— Until  April  2.  2 
P.  M.,  bids  will  be  received  by  the 
Federal  Worlis  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg.,  San  Frainclsco,  Calif.,  for 
new  asphalt  tile  composition  and  rub- 
ber tile  flooring  at  the  U.  S.  Marine 
Hospital,  Seattle,  Wash. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 
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3/17/47 

Switchboard  Change*,   Etc. 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UntU 
April  9,  2  P.  M.,  bids  will  be  received 
by  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  switchboard  changes,  etc.,  at  100 
McAllister  St.  Bldg.,  San  Francisco, 
Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


3/17/47  •     44 

Hot  Water  Radiant  Heating  System 
Bids  Wanted 

SAN  LEANDRO.  Calif.,  Alameda 
Co.— Until  March  22  bids  will  be  re- 
ceived by  Engineer  Geo.  K.  Brokaw, 
582  Market  St.,  San  Francisco,  Calif., 
for  hot  water  radiant  heating  syatem 
for  assembly  factory  building  (30,000 
sq.  ft.  floor  area).  Owner,  Friden 
Calculating  Machine  Co.,  San  Lean- 
dro,  Calif.  Plans  and  specifications 
obtainable  from  the  above  office  of 
the  engineer. 


44 


3/17/47 

Oil-Burning   Equipment 

Bids  Wanted 

BEVERLY  HILLS,  Calif.,  Los  An- 
geles Co.— Until  March  26,  2  P.  M.. 
bids  will  be  received  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg.. 
San  Francisco,  Calif.,  for  furnishing 
and  Installing  new  oil-burning  equip- 
ment at  the  U.  S.  Post  Office  Bldg., 
Beverly  Hills,  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


3/17/47  •    44 

Case  Lighting— Bids  Wanted 

BREMERTON,  Wash.— Until  Mar. 
26,  2  P.  M.,  bids  will  be  received  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer.  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  furnishing  and  Installing  new 
case  lighting  at  the  U.  S.  Post  Office 
Bldg.,  Bremerton,  Wash. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


44 


3/17/47 

Water  Heaters— Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
March  19,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif,,  for  furnishing  and  installing 
new  gas  burner  water  heater  at  the 
U.  S.  Rlncon  Annex  Post  Office,  San 
Francisco,  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


Public  Buildings  Administration,  of- 
fice of  the  district  engnleer,  838  U.  8. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  new  entrance  doors,  etc., 
at  the  U.  S.  Post  Office  Bldg.,  Vaca- 
vllle,  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


44 


3/17/47 

Fence  and   Gate   Repair* 

Bids  Wanted 

NOGALES,  Ariz.— Until  April  2,  2 
P.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg.,  San  Francisco,  Calif.,  for 
fence  and  gate  repairs  at  the  U.  8. 
Immigration    Station.    Nogales,   Ariz. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


44 


S/17/47  •     44 

Sump   Pit  and   Pump 
Bids  Wanted 

REDWOOD  CITY,  Calif.,  San  Ma- 
teo Co.— Until  March  26,  2  P.  M.,  bids 
will  be  received  by  the  custodian  of 
the  building  for  new  sump  pit  and 
sump  pump  at  the  U.  6.  Post  Office 
Bldg.,  Redwood  City,  Calif. 

Plans  and  specifications  obtainable 
from  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 


44 


44 


43 
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3/17/47 

Water  Tank  Apparatus 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  — Until 
March  24,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3873  for 
furnishing  and  delivering  two  water 
tank  apparatus  for  the  San  Fran- 
cisco Fire  Department. 

Specifications  obtainable  from  the 
above  office. 


3/1S/47  4S 

School    Bus 
Bids  Wanted 

ELK  GROVE.  Calif..  Sacramento 
Co.— Until  Apr.  10.  8  p.  m.  bids  will 
be  received  by  thn  Elk  Grove  Union 
High  School  DlFtrlct,  E.  Henry  Klos«» 
Clerk,  Elk  Grove.  Calif.,  for  furnish- 
ing one  transit  type  school  bus  com- 
plete of  'J'3- passenger  capacity. 

Specifications  obtainable  from  the 
above  office. 


3/18/47 

Lightning   Arresters 

Bids  Wanted 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colo.— Until  Apr,  15.  2 
p.  m.  bids  will  be  received  by  the  U, 
S.  Bureau  of  Reclamation,  Custom- 
house. Denver,  Colo.,  under  Spec. 
1737  for  furnishing  and  delivering 
f.o.b.  shipping  point  and/or  cars  at 
Granby,  Colo.,  3  single-pole  outdoor, 
thyrite  or  autovalve,  station  type 
lightning  arresters  designed  for  base 
mounting  and  suitable  for  use  on  a 
fi9.000-volt.  3-phase,  ungrounded- 
neutral  (Ircult  at  an  elevation. of 
8,300  feet  above  sea  level;  three  (3) 
88,000-volt  or  92,000-volt,  200-ampere, 
single-pole,  hook-operated,  outdoor, 
expulsion -ty^fi  disconnecting  fuses; 
each  complete  with  two  lOE-ampe.re 
fuse  units;  for  Granby  Pumping 
Unnt  construction  substation,  Colo- 
rado-Big Thompson"  Project,  Colo- 
rado. Tho  apparatu.s  will  be  installed 
by  the  Government. 


3/17/47 

Stair  Tread  Repair 

Bids  Wanted 

SAN     FRANCISCO.     Calif.  —  Until 
April  2.  2 :30  P.   M.,  bids  will  be  re 


3/17/47 

Ventilating  Fans— Bids  Wanted 

SEATTLE,  Wash.— Until  AprU  2,  2 
P.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  Calif.,  for  ven- 
tilating fans  for  kitchen,  U.  S.  Ma- 
rine Hospital,  Seattle,  Wash. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 

3/17/47  ** 

Tile   Flooring — Bid*  Wanted 

LOS  ANGELES,  Calif.,  Los  An- 
geles Co.— Until  April  2,  2  P.  M.,  bids 
will  be  received  by  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engineer, 
838  U.  .8.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif.,  for  new  asphalt  com- 
position tile  flooring  at  the  U,  S.  Poet 
Office  and  Courthouse,  Los  Angeles. 
Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 

3/17/47  ** 

Sump  Pump,  Etc.— Bid*  Wanted 

YUMA.  Ariz.— Until  April  9  2  P.  M., 
bids  will  be  received  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  additional 
sump  pumps,  etc.,  at  the  U.  S.  Post 
Office  Bldg.,  Yuma,  Aris. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


3/17/47 

Sub   Contracts    Awarded 

Construction.  Just   Started 

Apartment    House    (3    Units) 

SAN   JOSE,   Calif.,   Santa  Clara   Co 

Alameda   Way. 
Owner — J.    S.    Zimmerman,    Alamedp. 

Wav,  .San  Jose,  Calif. 
Architect    —    Giffccd    E.    Sobey.    69 

South  First  St.,  San  Jose,  Calif. 
Frame  and  stucco,,  flat  composltlou 

roof,  2-storle8;  1-5  room  apartment 

2-3room  apartmonts. 
Contractor — Paul  N  Parker,  341  Ray. 

mond    Ave..,   San   Jose,  Calif. 
Roofing— Conrad     Rcoflng     Co.,     890 

Cinnabar  Street,  San  Jose,  Calif. 
Plumbing— O.    C.    McDonald.    367    E. 

Santa  Clara  Street,  San  Jose,  Calif. 
Electric   Wiring  —  Santora  Electric 

ghop,    75    S.    Market    Street,    Sbji 

Jose.  Calif. 
Heating   &   Sheet   Metal— O.    C.    Mc- 
Donald. 367  E.  Santa  Clara  Street 

San    Jose.   Calif. 
Malvin!  Tile  Company.  9570  S.  Fir!»t 

Street,  San  Jose.  Calif. 
Qlasc— Le    Delt    Glass    Co..   Box    64.'5, 

San   Jose,  Calif. 
Window   Shader- Bllt   Rite  Venetiau 

Blind    Co.,    1280    E.     San    Antonfi 

Street.   San   Jose,   Calif. 
Hardwood    Floors    —    Floor    Service 

Company,  353  W.  San  Carlos  Stree» 

Rap  Jose,  Calif. 
Grading— Pacific  Truck  Service,  Inc , 

646  Park  Ave.,  San  Jote,  Calif. 
Lumber    and    Hardware    —    Memar 

Lumber    Company.    1150    W.     San 

Carlos  Street,  San  Jose,  Calif. 
Mill    Work— Gallant's    Cabinet    Shop, 

Owsley,    San   Jose.   Calif. 
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3/17/47 

Sand    Removal 

Bids  Wanted  „  ^., 

SAN  FRANCISCO.  Calif.  — Until 
April  2,  2:30  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  8«i 
Francisco,  Calif.,  under  Spec.  20236 
for  sand  removal  on  41st  Ave.,  be- 
tween Ortega  and  Pacheco  Sts. 

Specifications  obtainable  from  the 
office  of  City  Engineer  Ralph  Wads- 
worth,  City  Hall.  San  Francisco, 
upo  ndeposlt  of  $10,  refundable. 


3/17/47  ♦* 

Entrance  Doors,  Etc.— Bid*  Wanted 
VACAVILLE,    Calif..    Solano  Co.— 

-r^j>„^.-  ^^.^x.^\^^^^  ^FeSerai^wor  r'lL^; 


CORN     BROOMS 

FOR  EVERY  PURPOSE 
Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


San  Francisco,  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  repairing  stair 
treads.  Hall  of  Justice. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A 
Rledy,  Room  265  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  $5,  re- 
fundable. 


hi.indcp.au 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


Uniformi'ly 


3/17/47  ' 

Test  Holes  (Boring) 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  19.  1 :30  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco.  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  boring  of  test 
holes  at  southeast  corner  of  19th  and 
Folsom  Sts. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy.  Room  265  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  (5. 


BURKE     FORM     CLAMPS 


a 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 


4S 


3/1R/I7 

Reactor*  and   Circuit   Breaker* 

Bids  Wanted 

COLUMBIA      BASIN      PROJECT, 
Waah.— Until   Apr.   24,   2   p.   m.   bid* 


All  Typtt  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Scr««t  San  Francisco  Phone  GAriield  8768 


v..y7  A^roc/uei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


REC^ 


^     DfV:s,o^ 


F.W.DODGE       ^^^  ^  /%t^  -      '        ^ 

fill  43aUij  Pacific 
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PLANS  and 
Speculations 


Open  Municipal  Airport  Bids 


About  $25,000  would  be  required 
for  an  investigation  into  the  need 
and  desrability  of  main  line  rail- 
road service  into  San  Francisc*) 
over  a  second  bay  crossing,  City 
En^neer  Ralph  Wadsworth  toid 
the  board  of  supervisors  Monday. 
The  board  is  considering  hiring 
outside  technicians  to  make  such 
a  study. 

oOo 
Now  in  a  committee  of  the  San 
Francisco  board  of  supervisors  is 
a  Christopher-.sponsored  rescluticii 
urging  state  authorities  to  "take 
all  necessary  steps"  to  have  the 
army  open  the  Presidio  for  a  ISO- 
acre  site  for  San  Francisco  State 
College. 

oOo 
Compton  Junior  College  at  Comp- 
ton.  Calif.,  is  to  obtain  about  44,000 
square  feet  of  surplus  structure.s 
for  vocational  shops  and  clas.s- 
rooms,  together  with  surplus  furni" 
ture  and  equipment,  so  that  it  can 
enroll  an  es^timated  5,500  students, 
including  2,500  veterans,  compared 
with  the  present  enrollment  oi 
about  4,500,  including  1,800  vet- 
erans, and  n  peak  pre-wai  enroll- 
ment of  3,^45. 

oOo 
Oakl)«nd    city    council    has    ap- 
proved creation  of  the  position  of 
office  engineer,  at  a  starting  salary 
of  $495. 

oOo 
The  Commonwealth  Club  heard 
Chester  C.  Fi.sh,  chairman  of  the 
highway  section,  advocate  a  state- 
wide fi-eeway  system,  a  limited 
county  primary  road  system  and 
establishment  of  a  system  for  im- 
proving and  maintaining  city 
streets  connecting  with  state  high- 
ways. 

oOo 
Enterprise  High  School  at  Comp- 
ton, Calif..  (Compton  Union  Hi»?h 
School  District)  is  to  obtain  aboul 
9.000  square  fctt  of  vocational 
shops  and  classroom  facilities,  to- 
gether with  necessary  furniturt; 
and  equipment  from  Government 
surplus,  to  accommodate  200  vet- 
erans, compared  with  195  new  en- 
rolled. 

oOo 
Surplus    government    structures 
will  be  converted  into  ibout  18,200 
square  feet  of  cl.issroom,  lab.,  of- 
fice and  cafeteria  facilities  at  E! 
Camino  Junior  College,  a  new  In 
stitution  at  Inglewood. 
oOo 
The  Federal   Bureau"  of  Prisors 
has  condemned  San  Mateo  County 
jail  at  Redwood  Citv  as  "obs<ilpt<^" 
County  cupervisors  now  are  study 
ing  "ways  and  m^ans"  of  improv- 
ing the  facilities. 

SAN  CARLOS  BUILDER 
TO  DEFEND  PRICE  HIKES 


Wage  Spirals  of  Two  Postwar  Periods  Trace 
General  Industry  Trend;  Price  Index  Similar 

WASHINGTON  (ExcIu«ve)~.The  trend  of  construction 
cosU,  postwar,  reflected  in  wage  scales  and  purchase  price  of 
inaterials,  has  brought  prematue  gray  hairs  to  many  a  contractor 
since  VJ  day. 

„„„.  Iki**'^  mV"?*.*"*  r**?  ^"''*'  ***'*""  »o  harrassed  by  excessive  costs 
probably  will  take  little  satisfaction  in  a  comparison  with  similar 
"P,V»/d  cost  rends  that  occurred  after  World  War  T  ceTlainlv  thfl 

rvde'dtd''„*il\?»"^'*''""J^"T  !^*  ^•^"'^^^y  that  the^arlkr  upwirj 
buUdinl^   m«»L^!   '**  !»*«•*-«»*   «*«st   as   far    i-s   wholesale    prices  on 

c^"rSf^h7flrsrl^rTd"Vnfli^r^'■~""*" ''''-  '^^ '-- '«"  ^^^ 

of  ifw'^lSil-S'f.l^  government-source  fie..ires,  taken  from  th^e  bureau 
nLtf  •  ^u  l^-i'S*  division,  might  point  toward  continued  higher 
wllT'^iH*""''*?'"^  t.»-ades  on  tho  basis  of  comparison  with  Worid 
in  costs  this^'  ^"^*^®  in<iustry  spokesmen  are  looking  ccward  a  drop 

An  example  of  the  more  optinr.istic  report  is  the  National  As- 
sociataon  of  Real  Estate  Boards'  puhlisned  result  of  ,ts46?h  semi- 
annual survey.  Replies  from  real  estate  boards  in  475  cities  in  45 
states  as  interpreted  by  NAREB,  "dispel  the  spector  of  an  un 
controlld  boom  in  real  estate."  Prices  of  residential  property  ar^ 
expected  to  be  lower  as  the  year  progresses  in  53  per  cent  of  tlie 
reportmg  cities,  NAREB  said.  They  are  expected  to  remain  the  same 
in  36  per  cent  and  according  to  returns  from  63  per  cent  of  cities 
canvassed,  volume  of  home  sales  will  dwindle  in  1947. 

But  here  is  the  factual  comparative  costs  in  the  fields  for  which 
indexes  are  available,  for  the  two  postwar  peiiods. 

Taking  union  hourly  wage  rates   first-    (1939   is   measured   as  the 
base  year  with  100  representing  wnge  rates  then.) 

This  Dept.  of  Labor  tabic  on  union  hourly  rate**  of  pay  in  all 
building  trades  shews  an  index  jumr  of  6.6  pofnt<«  from  1918  ta  19iy. 
an  increase  of  18.1  points  from  1019  U>  1920,  and  an  increase  of  1.3 
points  the  following  year.    Then  the  wage  rates  began  to  decline. 

Here  are  the  figures — (Year  1939  equals  100) : 
All  Trades  Joi 


Guy  F.  Atkinson  Company  wa«  revealed  as  low  bidder 
on  San  Francisco's  multi-million  dollar  airport  development 
project  M^en  bids  were  opened  by  representatives  of  the  pub- 
lic utilities  conmiission  at  the  City  Hall  late  Tuesday  afternoon. 

The  Atkinson  quotation  was  $1,922,360.50  on  Proposi- 
tion A,  and  $3,722,310.50  on  Proposition  C.  Next  low  bid  was 
presented  by  Macco  Construction  Company  and  Morrison- 
Knudsen,  who  bid  $3,904,229  on  Proposition  C. 

Only  other  bidder  was  Construction  Aggregates  Corpora- 
tion, who  proposed  to  do  the  job  under  Proposition  B  for 
$1,990,200. 

The  work  includes  construction^^ 
of  fills  for  reclamation  of  tideland 
,ind  water  areas  and  other  low-ly- 
ing ground  adjacent  to  the  airport. 
The  contract  also  calls  for  coii- 
^^truction  of  roadway  embankments, 
fill  on  the  developed  airport  area  to 
raise  gradeH,  installation  of  drain- 
age pipelines  nnd  related  work. 

The  required  work  wsk  divided 
into  two  HPctions — A  and  B.  In 
Section  A,  the  fill  material  is  to  be 
placed  in  the  fill  in  a  dry  condi- 
tion, and  in  B,  the  fill  may  be  con- 
structed as  dry  fill  or  at  the  con- 
tractor's option  the  main  bulk  o»  Ruggja',  Molotov  m 
the  nil  may  he  a  hydraulic  fill  of  I  week — 


BRITISH  HUMOR 


We  sometimes  say  the  English 
have  no  sense  of  humor.  Trouble 
is  we  are  as  blunt  as  a  quad-drive 
truck,  and — 

fr    it    <r 
We  fail  to  appreciate  the  subtle 
delicacy  of  touch  in  English  humor. 
<r    <r    ir 

As  an  illustration-.  Consider  the 
question  England's  Bovin  asked 
Russia's   Molotov    in    Moscow   lasr 


iiie   nil    may    "^    «»    „j»«.»«...».    •■•■    w 

sand.    In  this  cane,   some  dry   fill 
will  he  required  for   covering  the 
sand.    Completion  time  is  3M  cul 
endar  days. 

# 


1918 

46.3 

1919 

51.9 

1920 

70.0 

1921 

71.8 

1922 

66.8 

pymen 

Helpers  and 

Laborers 

36.9 

42.6 

52.4 

49.3 

70.1 

71.6 

71.4 

72.2 

67.3 

65.7 

^    it    ^ 

Bevln  wanted  to  know  if 
Russia    had    destroyed    the 
German   nava^   craft   turned 
over  to  her  for  destruction! 


For  a  comparable  time  after  the  last  war,  into  last  year  as  fai 
as  the  figures  cover,  the  point  jump  in  union  hourly  w:ige  rates  was 
shown  to  be  considerablv  higher,  reaching  20.4  points  in  the  helpers 
and  laborers  categoiy;  13.3  in  ail  trades. 

The  point  index  has  risen  every  year  since  1:)33  when  it  reached 
an  80.8,  lowest  at  that  time  since  1024. 

Here  are  the  figures  for  the  war  years  and  to  date — (Year  1939 
equals  100): 

All  Trades  J 


1941 

105.3 

1942 

111.9 

1943 

112.7 

1944 

113.6 

1945 

116.0 

1946 

129.3 

■ncymen 

Helpers  and 

Laborers 

106.0 

106.8 

110.9 

117.5 

111.5 

118.9 

112.4 

120.3 

114.4 

125.9 

126.8 

146.3 

REDWOOD  CITY.— Twer.ty-one 
suits  askir.g  o  jma'ros  totaling  $45,- 
000  have  been  tiled  in  Redv/ood  City 
Superior  Court  by  vetrranr!  who 
claim  increases  in  the  piivt^s  of 
their  homes   w.^;e   unwarranted. 

San  Carlos  contractor  W.  G. 
Gould,  defendant,  maintains  that 
the  cost  increases  are  justified, 
pointing  out  that  the  federal  hous- 
mg  authority  approved  the  in- 
creases, and  that  contracts  signed 
bv  the  veterans  containod  e'evator 
clauses  authorizing  necessary  in- 
creases. 

a — — 

DIRECTORS  ELECTED 

Eleven  nowly-elected  directors  of 
the  San  Frincisco  Builders'  Ex- 
change will  elect  its  officers  at  the 
next  regular  meeting  on  Wednes- 
day, Mar.  26.  The  directors'  names 
were  announce<l  Wfdresdav,  fol- 
lowing el'^ctions  and  tabulation  of 
votes  Monday. 

Following  aie  the  directors:  A. 
I.  Bos,  Al  W.  Cobby,  A.  F.  Ed 
w.irds,  E.  J.  Finnertv,  Charles  E. 
Gordon.  E.  E.  Hundley,  G.  H.  Mar- 
tinelli,  H.  N.  Patterson.  E.  H.  Pet- 
erson, George  W.  Reed  and  A.  H. 
Wilhelm. 


Labor's  comment  on  the  war  years  is  this,  "The  rise  in  the  index 
covering  the  5-year  period  during  World  War  II  (194C  to  1945)  in- 
dicates an  average  increase  of  13  per  cent  for  journeymen,  23  pei 
cent  for  helpers  and  laborers,  and  14  per  cent  for  the  piroups  crm- 
bined,  in  contrast  with  the  5-year  period  during  World  War  I  (1914 
1919)  when  increases  in  rates  for  j'»urn'»ymen  averaged  39  per  cer.t, 
for  helpers  and  laborers  54  per  cent,  and  fo!  all  'iuilding  trr^-des  worl'fr.s 
41  per  cent."  That  analysis  covers  the  r/ar  years  only,  quite  a  dif- 
ferent picture  from  the  immediate  pos'war  figures. 

The  actual  wage  rates  are  ^vailnble  for  the;  years  of  the  firct 
World  War.    They  aie 


1916 
1917 

War 

end  1918 
1919 
1920 
1921 
1922 


All  Trades 

$0,500 
.532 

.690 
.676 
.912 
.929 
.872 


Journeymen 

$0,556 
.587 

.649 
.741 
.992 
1.010 
.952 


Helpers  and 
Laborers 
$0,261 
.287 

.383 

.385 
.558 
.564 
.613 


WAA  Announces  Newi 
Disposal  Methods  for 
Coiitractors;^Machmes  ^  jHeA^i^J  Enters 


WASHINGTON.  -  A  new  and  i  T^  ViPw  Cvr]nfrnn  at 

continuous  program  to  expedite  the    *  0     VICW    V^yCIOirOn    HI 

disposal     of     surplus     fi^^veinmeoi  |  ^^^^   JJ||||.^J^y     27th 

owned  parts  for  construction,  farm  ;  -  " 

mining  and  some  industrial  m;i- 
chinery  and  equipment  and  the'r 
attachments  is  ready  to  be  launch- 
ed, War  Assets  Adminij  trution  an- 
nounced today. 

Complete  inventories  of  all  cal'.- 
gories  and  types  are  not  yet  avail- 
able "W'A.\  said,  but  it  is  estimated 
that  the  total  acquisition  cost  to 
the  government  of  these  surpluses 
mav'  reach  as  high  as  $75  million. 

For  the  first  time  since  surplub 


Engineers  will  have  an  oppor- 
tunity to  see  the  cyclotron  and  re- 
lated apparatus  on  the  Berkeley 
campus  when  the  San  Francisco 
section  of  the  American  Society 
of  Mechanical  Enginefs  meets  on 
Thursday,  March  27. 

From  4:46  to  6:45  p.  m.,  buses 
will  leave  oerlodically  from  the 
north  gate  of  the  UC  stadium  for 
the  cyclotron  for  a  half-hour  in- 
spection tour  guided  by  staflf  mem- 


hers.    Two   scientists   who   helped 

machinery  paita  have  been  sold,  |  jgyelop  the  cyclotron  will  explain 
they  will  be  ofl"ercd  on  a  pealed  b''l  ,  it  at  a  seven  o'clock  dinner  at  th^ 
basis  and  oflfered  concurrently  to  i  Berkeley  Women's  City  Club,  2315 
all  priority  and  non-priority  groups.  |  Durant  Avenue. 
This  will  be  a  continuing  progra.n  1  w.  M.  Brobeck  (A.  B.,  Stanford, 
and  priority  groups  and  other  elie-  '30:  M.  S.,  Massachusetts  Institut*^ 
ible  buyers  will  be  notified  and  in-  '  of  Technology,  'V',  in  mechanical 
vifd  to  bid  on  the  offerings.  engineering)    will    explain    dcsigr. 


Insnite  of  the  current  general  trend.',  the  Labor  Deptrtment  har, 
reported  that  the  dollar  value  of  urban  construction  reached  $4,70«!.- 
000.000  in  1946,  setting  a  17-y*ar  high  that  more  than  doubled  tie 
1945  figure.  Less  than  a  tenth  of  total  uiban  building  valuations  was 
in  federally-financed  construction. 

A  chart  of  index  numbers  for  wholesale  prices  of  building  mate- 
rials in  the  two  postwar  eras  draws  a  similar  parallel  of  rising  costs. 
As  with  wages  the  boost  in  wholep^le  prices  wns  not  so  marked  during 
the  first  year  after  the  first  world  war  but  it  jumpec  considerably 

in  1920.  .  ,    .      ,^  u  .      , 

Using  the  year  1926  as  a  busc  period  when  wholesale  prices 
equaled  100,  Depurtment  of  Labor  computes  the  1918  index  figu.t 
at  98.6.  In  1919  this  rose  to  115,6,  an  'ncrrase  of  17  points.  But  th" 
following  year,  1920,  saw  thewholesale  price  index  for  building 
materials  rise  to  160.1  or  34.6  higher.  The  d'.op  at  this  point  wa.s 
Sharp.   The  1921  figure  was  only  97.4^  or  62.7  points  lower  than  the 

Comparable  figures  for  1946  show  a  rise  <>{  14.P  points  over  the 
armistice  year  of  1945— from  J17.«  to  !?2.6  ,,      ,^  ,     , 

This  rise  in  wholesale  prices  of  huiid'ng  items  after  tho  war  juii 
concluded  is  only  about  two  points  lower  than  that  lor  the  first  yoar 

after  World  War  I.  ^.       •     r  u    ... 

Perhaps  in  reflection  of  these  indir#w  hU  construction  in  February 
reached  $743  million,  a  7.2  i»r  cent  drop  from  .January.' 


Surplus  items  included  in  this 
sales  program  are:  partF  for  in- 
ternal combustior  engineis;  air  mo- 
tors; compressors  and  dry  vacuum 
pumps;  pumps;  portable  crushing 
plants,  jaw  and  roll;  portable 
screening  plants;  portable  bulk 
conveyors;  farm  elevators;  indus- 
trial type  cranes,  derricks,  hoists 
and  winchcE;  ngiTcultural  machin- 
ery and  implemf-nts;  mining  and 
quarrying  machinery;  earth  and 
rock  boring  and  drilling  machinery 
and  accessories;  well  and  blast  hole 
drilling  machirery;  excavating  and 
dredging  machinery;  road  and  air- 
port construction  and  maintenance 
machinery;  tractor  -  mounted  con- 
struction equipment;  mixers  and 
pavers,  bituminous  and  concrete 
and  related  eauipfnent;  railroati 
construction  and  maintonan''e 
equipment,  power  driven  (except 
inspection  an<i  maintenance  r.iil- 
rohd  cars);  miscellaneous  construc- 
tion and  related  equipment;  trac- 
tors; horfe-drawn  vehicles ;  farm 
trailers;  or  rubber  covered  agri 
cultural  machine  rolls;  woodnn 
wagon  and  fi>rm  machinery  parts 
and  <»treet-Bweeping  machine 
brooms. 

The  Jargest  inventories  of  thejw* 
items  in  the  west  are  located  in 
the  Los  Angeles  and  San  Fran- 
cisco regional  area^. 


and  construction  of  the  cyclotron. 
Dr.  W  M.  Powell,  associate  pro- 
fessor of  physics.  University  of 
California,  will  speak  on  "Applica- 
tions of  the  Cyclotron." 

RECALL  PREMIUM  FUNDS, 
WHITLOCK   RECOMMENDS. 

WASHINGTON.  —  Douglas 
Whitlnck,  chairman  of  the  Build 
ing  Product.^  Institute,  declared 
that  efforts  to  balance  the  fed»,ral 
budget  could  be  expedited  by  re- 
turning to  the  Trrasuiry  about  $360 
million  of  un.'xp«'nded  funds  ap- 
propriated last  year  for  subsidies 
to  building  product  manufacturers. 

"Of  the  $400  million  prcmi-im 
pavmrnt  fund  voted  by  congress, 
about  $35  to  $40  million  will  have 
been  spent  by  June  30,  at>d  the 
balance  would  serve  no  useful  pur- 
pose if  it  were  spent,"  Whitlotk 
pointed  out. 

LIMIT  PIG  IRON  AID 

WASHINGTON.  —  To  help  th^ 
producers  of  cast  iron  soil  pipe  for 
veterans'  housing,  the  Civilian  Pro- 
duction Administration  today  an 
nounced  that  continued  assistance 
in  obtaining  pig  iron  would  be 
given  only  to  producers  of  thi< 
type  of  soil  pipe  and  fittings. 
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CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Civilian 
Production  Administration.  A.  o. 
Orter,  r«glonal  director.  1856  Market 
8t,  liao  announced  the  following  per- 
mlti  granted  for  construction  ot  com- 
mercial and  industrial  buildings  in 
the  San  Francisco  area : 

RETAIL,  STORES.  |7000;  708  Main 
St,  Woodland;  owner.  A  E  Arthur, 
640  Main  St,  Woodland. 

SCHOOL,  (elementary),  |108,000;  San 
Joso;  owner,  San  Joao  Unified 
School  Diotrict,  408  Almaden  Ave, 
San  Jose. 

WAREHOUSE  (and  sheds  for  seed 
;  proces^g),  109,000;  Main  St,  Oon- 
sales,  Calif;  owner,  Associated  Seed 
Growers,  Inc,  Box  630,  Salinas. 

SCHOOL  (elementary),  $105,000;  La- 
—  fayette.  Contra  Costa  Co;  owner, 
Lafayetto  School  District,  Lafay- 
ette. 


Building  Section 


NEWS  INDEX 

Commercial    BIdgo. 

'   Educational    BIdgs.    -. 

1  Hospitals    

[   Industrial    Buildings 
Public     Bulldlngo     — 
Religious    Buildings    

t  Social,  Recreational  BIdgs 

Residential     Bulldlngo    -JZ2-26 

Transportation    BIdgo. 27  I 

Miscellaneous    BIdgs.    ^-90  | 

_  r'  1^  T  ■  I  -        ,1 ■» ■ — 1 — — 

cial  St.,  San  Francisco,  Calif. 
Architect    and    Engineer  —  Hanna    & 

Cline,  pacific  Bldg.,  Room  310,  610 

16th  St.,  Oakland,  Calif. 
Concrete  block  walls,  plate  glass  and 

transit^)  front,  two  stories. 
Contractor — Harold  Camping  Co.,  566 

Commercial     St.,      San      Franoiooo, 

Calif. 


RfiSTAURANT.  $100;  Ripon;  owner. 
Bill  Peters,  Manteca. 

BUILDING  (plastering  contractor), 
15200;  2518  B  and  C  Sta  Alley,  Sac- 
ramento; owner,  Thomas  F  Scollan 
Co,  1819  23rd  St,  Sacramento. 

POLICE  STATION,  |10,000;  Rich- 
mond  Police   Station,   451   6th   Ave, 

:  San  Francisco;  owner.  City  and 
County  of  San  Francisco,  260  City 
Hall,  San  Francisco. 

POLICE  STATION,  flO.OOO;  Central 
Police  Station,  635  Washington  St, 
San  Francisco;  owner.  City  and 
County  of  San  Francisco,  260  City 
Hall,  San  Francisco. 

POLICE  STATION.  |12,000 ;  Northern 
Police  Station,  841  Ellis  St.  San 
Francisco;  owner,  City  and  County 
of  San  Francisco,  260  City  Hall, 
San  Francisco. 

ADDITION  (to  telephone  building), 
$6200;  324  O  St.  Antiocb ;  owner. 
Pacific  Tel  A  Tel  Co,  140  New 
Montgomery  St,  San  Frainclsco. 

AIR  CONDITIONING  UNIT,  $2200; 
Church  St,  Guemeville;  owner.  Pa- 
cific Tel  &  Tel  Co,  140  New  Mont- 
gomery St,  San  Francisco. 
CABINET  SHOP,  $450;  1707  Old 
County  Rd,  Belmont;  owner,  Leo 
Pawllck,  627  Sylvan  Ave.  San  Ma- 

BUILDING     (office),     $4880;     Pitts- 
burg,  Calif;    towner.   Standard   Oil 
Co  of  California,  225  Bash  St,  San 
Francisco. 
STOREROOM  (grain).  $8000;  Ander- 
son; owner.  27th   District  Agricul- 
tural Assn,  Anderson. 
RESTAURANT.    $7118;    Santa   Crue; 
owner,  Albert  E  Chlpman,  72  Coul- 
son  Ave,  Santa  Cruz. 
PLANT  (manufacture  of  roofing  and 
siding),    $222,020;     West    Ave    and 
lS2nd  St,  San  Leandro;  owner  Lloyd 
A  Fry  Roofing  Co,  5818  Archer  Rd, 
Summit,  III. 
RESORT     CABINS.     $6600;      owner, 
Philip  Clover  and   Harvey  Towne. 
Route  1,  Guemeville. 
OFFICE  (construction  and  drafting), 
$1500;  Perkins;  owner,  Frederick  G 
Haase,  Box  172,  Perkins. 
PAINT  SHOP,   $6000;  464  Bridge  St, 
Yuba  City;   owner,  Geo  Fred  Otis, 
Live    Oak    Highway,    Tuba    City, 
Calif. 
PLANT    (milk   distribution),    $13,000; 
3400  Block  Woodward  Ave,  Fresno; 
owner.  Purity  Milk  Farms,  2824  Tu- 
lare St,  Fresno. 
LAUNDRY,    $3300;     701     S    2»th    St.  j 
Richmond ;  owner,  Rease.  671  S  20th  j 
St,  Richmond.  | 

ROOF     (school).     $1384;     St     Anne's  ' 
School,   12W  Irving   St.    San    Fran- 
cisco; owner  Roman  Catholic  Arch- 
bishop. San  Francisco,  1100  Frank-  I 
lin  St,  San  Francisco.  I 

STOREROOM     (scrap     iron).     $6000; 
1150  26th  St,  San  Francisco;  owner, 
Salco   Iron    A    Metal   Co,   1150  25th 
St,  San  Franclflco. 
CLOTHING  STORE,  $12,000;  7th  and 
Q  Sts,  Mendota;  owner.  Gerry  Mor- 
ris Schwartz.  Box  106,  Mendota. 
PLANT  (manuafcture  of  cement  roof 
tile),    $175;    Concord;    owner,    T    A 
Sherley,  2718  Willow  Pass  Rd.  Con- 
cord. 
OFFICTE  (for  construction  company), 
$11,000;    Fresno;    owner,    Trewhltt- 
Shleldfl  &  Fisher.  1501  Pacific  South- 
west Bldg,  Fresno. 
RBTTAIL    STORE     (gas    appliances). 
$6000;     >4    mile    north    of    Tulare; 
owner.  United  Liquid  Gas  Co.  Box 
547.  Fresno. 
HARDWARE     STORE     (and     ware- 
house).   $10,000:    Mt    View:    owner. 
Anthony  J  Radisich.  574  El  Camino 
Real.  Mt  View. 
STORE    (retail    paint    and    builders* 
supplies).     $1836;     2135     University 
Ave,    Berkeley ;    owner.    Pittsburgh 
Plate  Glass  Co,  1126  Castro  St,  Oak- 
land. 
RESTAURANT      (drive-in),     $8000; 
Yosemite    Blvd.    Modesto;    owners. 
D  C  Brotherton.  R  C  Ramsey  and 
G  C  Laxson.  821  4th  St.  Modesto. 
STORE     (retail     furniture).     $15,850: 
1714   Franklin    St.   Oakland;   owner. 
E  Bercovlch  &  Son,  13th  and  Clay, 
Oakland. 
STORE  (retail  drug  and  restaurant), 
$10,600;  Jensen  Ave,  Calwa;  owner, 
Norman    I    Schuldt,    4eo»    Nevada 
Ave.  Fresno.  • 

PLANT  (appliance  repair  and  stor- 
age). $14,098:  Industrall  Tract.  Bur- 
llngame:  owner,  Clare  Kemp.  226 
Lorion  Ave.  Burllngame. 


3/19/47  6 

Plans  Complotetf — Owner  Taking 

Bids — No    Due    Date   Set 
Store   and   Apt.  Est.  Cost   $35,000 

SAN  CARLOS.  Calif..  San  Mateo  Co. 

Lot  16  and  17.  Block  68,  White  Oak 

Tract. 
Owner — A.  J.  Boretli.  107  Brazil  Ave-, 

San   Francisco.  Calif. 
Plans  by — William  B.   Merryman   614 

San  Mateo  Ave.,  San  Bruno,  Calll. 
Reinforced  concrete,  2-story,  6  room 

apartment 


mately  opposite  Donald  St 
Owner  —  Pacific    Tolophono  &    Tele- 
graph   Co.,    140    New    Montgomery 
St,    San    Francisco,    Calif.    (H.    Lb 
Hueter,  district  manager). 


3/19/47  4 

Contomplatod 

Tolophono  Exohango  Building 
BEN  LOMOND,  Calif.,  Santa  Crux 
County.  West  side  of  Love  Creek 
Rd.,    between  Central   and   Sunny- 
side  Aves. 

Owner  —  Pacific  Telephone  ft  Tele- 
graph Co.,  140  New  Montgomery 
St,  San  Francisco,  Calif.  (H.  L 
Hueter,  district  manager). 


3/19/47  4 

Contemplated 

Tolophono  Exchange  Building 

BOULDER  CREEK,  Calif.,  Santa 
Cruz  County.  Forest  St,  between 
Central  and  Railroad  Aves. 

Owner  —  Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery 
St.,  San  Francisco,  Calif.  (H.  L 
Hueter,  district  manager). 


3/19/47  4 

Contemplated 

Telephone  Exohango  Building 

APTOS,  Calif.,  Santa  Cruz  Coimty. 
South  side  of  Valencia  St,  between 
Trout  Gulch  Rd.  and  Bemal  St 

Owner  —  Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery 
St,  San  Francisco,  Calif.  (H.  L 
Hueter,  district  manager). 


3/19/47  4 

Contomplatod— CPA  Permit  Granted 
—Site  Announced 
„  ,-,._  -    Central   Offioe  Telephone  Building 

3/19/47  4  £jj^  $134,000 

Contemplated  TURLOCK,  Calif.,  Stanislaus  County. 

Telephone  Exchange  Building  n.  Center  and  Wolf  Sts. 

FELTON,  Calif.,  SanU  Cruz  County.   Owner  —  Pacific   Telephone  &   Tele- 
East  sideofthe  highway,  approxl-       graph   Co.,    140    New    Montgomery 


SUB  -  BIDS  WANTED 


St.,  San  Francisco,  Calif.  (Carl  Finn, 
district  manager). 
Reinforced  concrete,  one»-8tory. 


8 


3/19/47 

Preliminary  Plans  Completed — 

Awaiting    Owner's    Approval 

Store  (Alterations) 
OAKLAND,  Calif.,  Alameda  County. 

1727  Broadway. 
Owner — Gerwin's,  c/o  Architect. 
Architect— M.    L.    Galdano,    177    Po.st 

St.,  San  Francisco,  Calif. 
25x120,  one-ttory  and  mezzanine,  the 

work    'o    include    complete   alteia- 

tions,    two    new    store    fronts    and 

fixture  work. 


?ir.1!'^!lL?"r*''*®***'^  ('••Irlng  oub-bido  on  any  Job  aro  Invited  to  mako  known 
tnoir  '^"l^'wento^  In  thio  column.    Thora  la   no  eharge  for  thio  aorvlco. 

boiio  and   irrigation  Bldg.,  OavU;   BIdo  duo  March  a4.  2  P.  M. 
^roentraut  *  Summero,  696  Pennsyivania  St,  S.  F,   (ATwater  2420) 
M.  A  K.  Corporation,  300  Financial  Center  Bldg.    8    F    (KXbrool^  76:«4) 
Jas.  I.  Barnes  Constr.  Co..  941  Rusa  Bldg ,  San  Francisco  (EXbrook  663::) 
John  K.  Uranagb,  105  Sheridan  Ave,  Piedmont   (UUmboIdt  8262) 
Moore  ft  Roberts,  693  Mission  St.  San  Francisco   (GArfield  8679) 
Carl  N.  Swenson  Co.,  P.  Q.  Uox  668.  San  Jose   (Ballard  2602) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St.,  San  Francisco  (GRaystono  S022) 
MacDonald,  Young  &  Nelson,  Inc.,  127  Montgomery  St,  S.  F.   (SU  82W) 
central  California  Const  Co.,  82C  Capitol  National  Bank  Bldg.,  Sacramento 
Sacramento  8-6371) 

N «va I  Rooervo  Armory,  spoo.  18216,  Vallejo;  BIdo  due  March  19,  2  P.  M.  " 
Wenry  Arian  Construction,  4142  Geary  Blvd.,  San  Francisco  (BA  S170) 
Jas.  L  Barnes  Constr.  Co.,  B41  Russ  Bldg.,  San  Frat^cisco  (EXbrook  6i>S2) 
J.  A.  Biyant  1815  Capital  Street,  Vallejo   (Vallejo  2-4446) 
Haas  &  Kothchild,  826  Merchants  Exchange  Bldg.,  S.  F.   (DOuglas  0B'<6) 
Bridges  (3)  and  Substructures  2),  South  8.  F.;   Bids  au«  March  19,  2  P 
Carl  N.  Bwenson  Co..  P.  O.   Box  888.  ban  Jooe   (Ballard  7602) 
Barrett  A  Hilp,  918  Harrison   Bt,   Ban   irmncisco    (DOuglus  0700) 
M.  Sk  K.  Corp.,  200  Financial  Center  Bldg.,  S.  F.   (l^OCbrook  7624) 


3/19/47  8 

Low  Bidder — Contract  To  Be  Award- 
ed Soon — Store  and  Apt. 

KENTFIELD,  Calif.,  Marin  County. 
Red   Robin   Sandwlcn   Company. 

Owner--Mr.  and  Mrs.  Leonard  E.  Tew 
337  San  Anselmu  Ave.,  San  Ansel- 
mo,  Calif. 

Architect— S.  A.  Lesswing.  17  HlU- 
fcrest  DVivc,  San  Rafael,  Calif. 

Stucco.  2 -stories,  tar  and  gravel  roof, 
catering  shop  Ist  floor,  apartment 
on  second  floor. 

Low  Bidder — A.  Von   Rotz,    San   An 
selmo,  Calif.,  $35,896. 

9-10— EDUCATIONAL 
BUILDINGS 

3/19/47  10 

Plans  Completed — Construction  Ex- 
pected to  Begin  Around  April  1 

College  Buildings  (4)         Cost  $200,000 

SANTA  CLARA,  Calif.,  Santa  Clara 
County.  University  of  Santa  Clara 
Campus. 

Owner — University  of  Santa  Clara,  A. 
P.  (Dutch)  Hamann,  business  man- 
ager, Universty  Campus,  Santa 
Clara,  Calif. 

Plans  by  university's  engineering  de- 
partment. 

Includes  four  buildings,  two  tor  sci- 
ence laboratories  and  classrooms 
and  two  for  storerooms. 

Contractor^— Not  lot. 

3/19/47  9 

Plans  Nearing  Completion 

Elementary  School 

Approximate  Cost  $232,000 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 
Barron  SchooL 

Owner— Palo  Alto  Unified  School  Dis- 
trict, 543  Channing  Ave.,  Palo  Alto, 
Calif. 

Architect  —  Clark  &  Stromquist  321 
Channing  Ave.,  Palo  Alto,  Calif. 

Frame  and  stucco,  seven  classrooms. 


Elementary  School   Buildings 
SAN  LUIS  OBISPO,  Calif.,  San  Luis 
..Obispo  County. 
Owner— San  Luis  Obispo  Blementaxy 

School   District,  Charles  E.   Tea«b, 

superintendent  of  schools,  San  Luis 

Obispo,  Calif. 
Includes  Emerson  elementary  school 

building. 

3/19/47  •     » 

Owner  Taking   Bids — Due  April  2, 
8  P.   M. 

School   (Addition) 

RICHMOND,  Calif.,  Contra  Costa  Co. 
Pullman  and  Mira  Vista  schools. 

Owner— Richmond  Union  School  Dis- 
trict, Walter  T.  Helms,  superintend- 
ent of  schools,  1108  Bissell  Ave., 
Richmond,  Calif. 

Architect— Dragon,  Schmidts*  Hard - 
man,  2068  Allston  Way,  Beriteley, 
Calif. 

Pullman  School— Frame,  one-story,  to 
Include  seven  classrooms  and  toilet 
facilities. 

Mlra  Vista  School — Frame,  one-story, 
to     include     five     classrooms    and 
toilet  facilities. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  archi- 
tect upon  deposit  of  $20. 
Only  lump  sum  bids  will  be  taken 

on  combination  of  both  schools. 


3/19/47  » 

Bond    Election    Set   for   April   14  In 
Amount  of  $2,250,000 

School   Buildings  and   Alteration* 
(Elementary) 

FRESNO,  Calif.,  Fresno  County. 

Owner—City  of  Fresno  School  Dis- 
trict. 2348  Mariposa  St.,  Fresno, 
Calif. 


3/19/47  » 

Owner  Taking   Bid* — Duo  April  9, 

8  P.  M. 
Junior  High  School   Building 

Cost  $400,000 
CORONA,    Calif.,    Riverside    County. 

Main  and  Olive  Sts. 
Owner— (iorona    Union    High    School 

District,    815    W.    6th    St.,   Corona, 

Calif. 


M 


School  Addn.,  Hazelton  Elementary  School,  Stookton;  Bid*  duo  Apr.  2,  4  PM 
Bingham  Constr.  Co.,  6329  ii^astem  Ave.,  Sacramer.to   (Sacto  6-6419) 
b.  C.  Giles  *  Co.,  819  Elks  Building,  Stockton. 

Apartment  Bldg.^  Smn  Francloco  The6iogicars*mlnar>-,  sirTAnaelmo;   Bids 
Due  March  26,  S:00  P.  M. 
Litchfield  Constr.  Co.,  721  Francisco  Blvd.,  San  Rafael  (San  Rafael  4107 « 
Marin  Corporation,  P.  O.  Box  417,  Saujialtto. 

Peter  Sartorio,  262  Clementina  St.,  San  Francisco  (GArfield  8817) 
Wm.  Horstmeyer  Co.,  23  Mar*  St,  ban  Francisco  (MArket  7239) 
t:.  Philip  Merritt,   Inc.,   806   Merchants   Ebichange   Bldg.,    San    Francisco 

(Days,    YUkon   6-0G56;    Nights,   LArkspur  V'l'JH). 
DeLuca  &  Son.  1745  Filbert  St.,  San  Francisco   (ORdway  3600) 

Woodbrldg*  Elementary  School  Addition,  Rosevllle;  Blda~dus~AprirTrS  P"^ 
Central  California  Const.  Co.,  820  Capitol  National  Bank  Bldg.,  Sacramento 
»acramento  8-6371) 

Factory^  Bldg.,  Meyer*  8af*ty  Switch  Co.,  S.  F.;   Bid*  duo  Maroh  25 
Weiinltz  &  DeNarde,  S14  6th  St .  9(Ln  FrancHco  (MArket  4493) 
William  Horstmeyer  Co.,  23  Mars  St,  San  Francisco   (MArket  7239) 
^'eter  Sartorio,  262  Clementina   St,   Han   Francisco   (OAr/leld   8317) 
Martmelli  Corstr.  Co.,  44  Mary  St,  San  Francisco   (GArfield  8277) 


3/19/47  9 

Preliminary  Plan*  In  Progress — Bond 
Election  in  Amount  of  Approxi- 
mately $650,000  Set  Tentatively  for 
May  2 

High  School  Buildings 

SAN  LUIS  OBISPO,  Calif.,  San  Luis 
Obispo  County. 

Owner— San  Luis  Obispo  High  School 
District,  Charles  E.  Teach,  super- 
intendent of  schools,  San  Luis 
Obispo,  Calif. 

Architect— Ernest  J.  Kump  Co.,  251 
Kearny  St,  San  Francisco,  Calif. 

Includes  new  Junior  high  school. 


3/19/47  9 

Preliminary  Plan*  in  Progroo*  Bond 
Election  In  Amount  of  Approxi- 
mately $400,000  Set  Tentatively  for 
May  2 


CONTRACTORS 

BUILDERS 

ENGINEERS 

4r«    yen    Inforetted   in    fsrg* 
pro/oefs? 

Do  you  need  help? 

"IN  UNION  THERE  IS 
STRENGTH" 

We  can  make  a  big  operator  out 
of  a  little  one  if  he  wants  to  join 
us.  We  are  building  a  company 
which  can  get  the  venture  capi- 
tal, as  well  as  the  major  funds, 
which  is  so  important  in  starting 
a  new  enterprise,  or  a  new  build- 
ing project.  Photic  GRaystonc 
4084  for  appointment 

W.  J.  KELSEY  &  CO. 

25  Taylor  St.,  San   Francisco 


Two'  BIdgs.  and  Foundation  for  Third,  Wesco  Waterpalnt*,  Inc,  Fifth  arc. 
Grayson   Sts.,  B*rk*l*y;    Bids  due  Maroh  24.  2  P.  M. 
Willis  F.  Lynn  Constr.  Co,  1040  Folger  Ave.,  Berkeley  (Berkeley  6044) 
K.   8.   McKlttrlck  Co.,  610— 16th   St.   Oakland   (TWJnoaks  8070) 
Wm.   M.   Greuner,   Jr.,  2727   Parker   St.,   Berkeley    (bEikeley  2877) 
Sewage  Treatment  Plant^nd  Appurt*n*nce*~,l^re«no;   Bid*  duo  March  27, 
10:30  A.  M. 
XJeLuca  &  Son,  1745  Filbert   St,   San  «Tancisco   (ORdway  3600) 

Police  Station   Repair*,  8an~Franol*oo',    Bld*'~duo  April  2«~  2:30  P.   M. 

WellnlU  &  DeNarde,  810— 6tb  St.  San  Franciscc   (MArket  4493) 
Two  CJassroomsT  Mt~Burney  Elementary  School,  ahasfa'Countyf  Bldr'due 
March  31,  8:00  P.    M. 

U  O.  ShaU,  Route  1,  Box  142.  Chlco   (Chlco  1088) 

School  Addn.,  tasisid*  bcFooirOroville;   Bid*  du*  March  31,  12  Noon. 

L.  G.  Shall,  Route  1,  Box  142,  Chlco  (Chlco  1088) 


Gamerston  &  Green  Lumber  Co. 

Whofesafe  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


L 


Son  Francisco— 1 800  Army  St. 
ATwater  1300 


Oaklond — 2001  Livingston  St. 
KEIIegg  4-ltt4 


School   Addn.,   Burbank   School,   Oro«lltf:    Bid*  dun   March   31,   12   Noon 
U  G.  bhals.  Route  1,  Box  H2,  Chlco  (CMco  Kim 

Juvenile  Hall,  Plumas  County;    Bids  due   April  7,  2:30  P    M. 
U  G.  ShaU,  Route  1,  Box  142,  Chico  (Chlco  I0ti». 


1 .»— COMMERCIAL  BLDGS. 


3/19/47  8 

Contract  Awarded 

fttoro  Alteration*  (Surgical  Supply) 

Co*t  86,500 
OAKLAND,  Calif.,  Alameda  County. 

9960  Telegraph  Ave. 
Owner^L.  H.  Matson,  666  Commer* 


Ambrose  School,   Pittsburg;    Bids  due   March  26    6   P.   M. 

Uwlncrton  &  Walberg  Co.,  22r,  Bish  St,  Srn  i'Ybnclsco  (GArfield  2980) 
Officer*'  Qtr*.  A  Utilltle*:  Spec.  1269;  Fairfield;  Bid*  due  April  4,  2  P,  M. 

Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  San  Francisco  (KXbrook  6f>''2} 


BAXCO 

PRESSURE    TREATED    LUMBER  •  POLES  •  PILING 


PLANS  ON  FILE 


Th*   following    list   of    plan*    and   *p*oltlcatlon*   for   oonotniotlon 
project*  ar*  now  available  for  inspection  at  th*  off  loo  of   DAILY 

PACIFIC   BmLDER.  468  Tenth  •troet,  Ban   rranoleoo 

Lnentlon  Bid  Opening  oat* 

Tountville  *-  1 


Work 
Ward  Wing,  Convalescent  Barraoka 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  us  Ksarding  Improvancnt  EHslrict  joba    We  handle  coUeew 
tions;  buy  Warrant,  or  Bond*  on  all  1915  or  1911  Act  Dutncta 

Telephone  GArfield  8000 

HANNAFORD     ft    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


J.If. Baxter 8  Co. 


3J3    MONTGOMIRY    SlREtT   •    SAN    fRANCISCO     1     CAMfOMtJiA 
lOb    ANGIllS   -   lONG    BfACH      AIAMIDA       CAUfOHNIA      USA 


S    S.    A    M    BAXTER    un 
loadinyCZCSallTrccilc'rl 
Lumber    and    Crr-osotcd 
Piling  at  Job  Sifo  for  •-« 
ision  Ninth   Avo    Prcr 
'"ort  of  Oakland 


Architect— O.    Stanley    Wilson,    S681 

«th  St,  Riverside,  Calif. 
Reinforced    concrete,    two-story,    22- 

room  (72x300  feet). 

Specifications   obtainable  from  the 
office  of  the  architect. 


8/19/47  » 

Bond    Election   Set  for  April  14  in 
Amount  of  $2,250,000 

School   Buildings  and  Alteration* 
(Junior  High  and  High  School) 

FRBtSNO,  Calif.,  Fresno  County. 

Owner-— Fresno  City  High  School  Dis- 
trict, 2348  Mariposa  St,  Fresno, 
Calif. 


Bids— Due    April 


•  9 


Bid*— Du*   Maroh 


►   9 

31. 


3/19/47 

Owner  Taking 
a  P.   M. 

Cla**room    Building 

SANTA  CLARA  COUNTY,  Calif. 
Jefferson  Union  Elementary  School. 

Owner— Jefferson  Union  Elementary 
School  District,  Box  397.  Santa 
Clara,  Calif. 

Architect— Ernest  J.  Kump  Com- 
pany, 9  Main  Street,  San  Francisco 

Calif. 
Steel,      reinforced      concrete,      wood 

frame,    one-story,    five    classrooms 

and  toilet  fanlitles  in  one  building 

(34x170)     and     cafeteria     buildine 

(45x150). 

Plans  and  specifications  obtainable 
from  the  above  oiflce  of  the  archi- 
tect  upon  depoEit  of   $25.00. 

Each  bid  .-nuBt  be  accompanied  by 
a  certified  checlt  in  the  amount  of 
10%  of  tlie  bid  payable  to  the  Board 
of  Trustees,  of  the  Jefferson  Unloii 
Elementary  School  District  of  Sanrji 
Clara  County, 


8/19/47 
Owner    Taking 

8  P.  M. 
Furnace  Room  and  Heating  Plant 
R£NO.     Nevada,     McKinley     Park 

School. 
Owner   —    Board    of    Trustees,    Reno 

School    District    No.    10,    Uoyd    N. 

Bowen,    Cleric. 
Private  niaus. 
In.stallation  of  new  furnace  room  and 

heating  plant. 

Plans  and  specifications  obtainable 
from  Mr.  Arthur  M.  Swart,  Super- 
intendent of  buildings  and  grounds, 
McKinley  P.irk  School,  upon  depoal^. 
of    J5.00. 

Each  bid  mu.^^t  be  accompanied  bv 
a  certified  check  in  the  amount  of 
10%    cf   the   bid 


Bid* — Due    April 


3/19/47 

Owner    Taking 
8   P.    M. 

School  Bldg.  (Moving) 
SANGER.      Calif.,      Fresno     County. 
Various  sites  in  the  Sanger  School 

District.  ,     T^.  .  .^ 

Owner    —     Sanger     School     Dlstrlrt. 

Board     of     Trustees,     Inga     Ward. 

Clerk,  Taft  School,  Sanger.  Cah' 
Plans  by  owner. 
Includes  moving  building  No.   T-107n 

from   Hammer  Field  to  designated 

site    in    the    Farger    Unlcn    Schoo' 

District.    Sanger,    Calif. 


3/10/47  10 

Contract  Awarded 

Gymnasium    &    Audltoriun» 

Cost  $314,601 

PORTLAND,  Oregon,  Multnomah  Co. 
Ifi08  SW  Fifth  Ave. 

Owner — St.  Marys  Academy,  Port- 
land. Ore.  , 

Architects — Jacobberger,  Stanton  & 
Zfller. 

Concrete  and  ttnictural  steel  with 
brick   facing,   2-3tories,    110x120. 

Contractor  (general  and  electrical 
work)  The  Ross  B.  Hammond  Co., 
1241  N.  Williams  St.,  PortlanC, 
Ore.,  $271,601. 

Mechanical  Work — Kendall  Plumbing 
&  Heatl'ig  Co.,  Portland,  Ore.,  $43,- 
000. 


$76.2S2;    $121,129. 

Montgomery  Electric  Co.,  $48,148; 
$82,625:    $125,768. 

O.  A.  Carlson  Electric  Co.,  947,937; 
$81,548:    $129,480. 

Watts  Electric  &  Appliance.  $47.- 
186:    $99,504:   $146,690. 

3/19/47  • 

Plan*  Nearing  Completion 

ApproximaU   Cost   $232,000 

PALO  ALTO,  Calif.  Santa  Clara  Co. 
Crescent  Park  .School. 

Owner— Palo  Alto  Unified  School  Dis- 
trict, 543  Channing  Ave.,  Halo  Alto. 
Calif. 

Architect — Clark  and  Stromquist  821 
Channing  Avenue,  Palo  Alto,  Calif. 

Frame  and  stucco,  seven  classrooms 


9 
Ask 


3/1D/47  » 

Preliminary  Plan*  Compl*t*d 

Awaiting    Approval    of   Stat* 

Division   of   Arohitooturo 
School    (Addn.) 
HAYWARD.  Calif.,  Alameda  County, 

Fairv'lew    Eleme«tary    School. 
Owner — Hayward  Elementary  School 

District,    Board    of    Trustees,    Jack 

Rees,  District  Superintendent,  Main 

and  E  Street,  Hayward,  Calif. 
Architects  —  Anderson  and  Simonds, 

2800  Park  Blvd.,  Oakland,  Calif. 
Frame  and  stucco,  concrete  floors.  2 

classrooms. 


11— 


HOSPITALS 


3/19/47  ^  ^,,, 

Plan*    In    Progress— Owner  Will 
Bids  ThI*  Spring   &  Summer 
School    Bldg.    Program 
SEATTLE,   Washington.   King  Co^ 
Ownei^Seallle  Board   of   School  D  - 
rectors,    James    A.    Duncan,    presi- 
dent  Seattle,  Wash. 
Twentv-nlne   projects   which   will   be 
bid  in  the  spring  and  summer    "- 

elude:  .         .      . 

Edison  Vocational  school 
tion,  estimated  ccat  $697,500. 
tects.     Naramore.     Bain, 

'  vrew°Ridge  School,  estimate  $585.- 
000,   architect    William    Mallla. 

Brighton    school,   estimate   $^01,690. 

Archltecta,   Young  &   ^c,»?*"*r"l-2O0 
Crown   Hill   school,    «"7^%**   *f*- 

000     architect    John    F^ul    Jones. 
Ad^miatratlon     building     estimate 

«ai5  000    arcliltect   Lister  Holmes. 

$3l3,uuu,   "j^^j^g^     school,     estimate. 


In- 

addl- 
archl- 
Brady   .  & 


3/19/47  10 

Low  and   Only    Bidders 

Physics  Bldg.  Johnson  Hall  Additions 

SEATTLE.   Waeh.,  King  Co.  Univer- 
sity of  Wa.'^ington  Campus. 

Owner  —  Bojard  of  Regents,  of  Uni- 
versity of  Washington,  Dr.  Ray- 
mond B.  Allen,  President:  Her- 
bert T.  Condon.  Secretary,  Room 
1030  Hcnrv  Bldg .  Seattle  1.  Wash. 
Archil  ects-Engineeer.s — John  Graham 
Oeorge  Rasque,  Associate  Archt- 
tt'ct,  1501  Dexter  Horton  Bldg.. 
Seattle  4.  Wa.sh. 

Reinforced   concrete   with   brick   sun- 
facing.  4-.story.  ir>0x50-fl.   each;   L- 
shapcd ;      'julit-ur      roofs;      .';ound- 
auditorium    for    Johnson    Hall. 
Complete  bid.'   submit  led  March  11 

were:    (Listing   John.non    Hall    flguro 

first :     Phy.^ics     Bldg..     second,     and 

combination  bid  for  both  for  3rd  fiE- 

ure  after  each  contractor's  name) 

General  Work 

Kenrik  Valle   Co..   Tnc.   407  3rd   W. 

SfattU',      Wash..      5448.2C0;      W39.300; 

$77P.?O0. 

Strand    &    Sons.    $480,000.    $362,000; 

$833,500. 

Kunev  Johnson  Co.,  $178,000.  $38".,- 

0(X) ;    SP.'SI  OOO 

Sound   Const.    &  Eng.    Co.,   $857,000 
(comh'natlon    hid    onlv). 

S.     a.     Mullen,     $485,815;     $372,513; 


3/19/47  11 

Officer*  Elected — Plan*  Underway  to 
Launch  $EOO,000  Subacrlption   Drivo 

Hospital  (50  beds) 

WALNUT  Creek  Area.  Calif..  Contra 
Costa  County. 

Owner  —  Central  Contra  Costa  Me- 
morial Hcspital  Assn..  Walter  A. 
R'jgh,  president,  Dfinville-Saranap 
Road,  Wa'nut  Creek;  Nell  Corn- 
wall, Lafayette,  and  Louis  H.  Spott, 
Oak  Road,  Walnut  Creek,  vice- 
presidents  ,  John  W.  Heisner,  Wal- 
nut Creek,  secretary-manager,  nnd 
the  Rev.  Haven  Martin,  Walnut 
Creek,  treasurer.  A  board  of  direc- 
tors was  also  named. 

Association  formed  with  view  toward 
establishing  a  non-profit  commun- 
ity hospital. 


new  quarters  for  men  employee* 
and  moving  and  renovating  pres- 
ent men's  quarters  for  the  use  of 
women  employeea  The  construe* 
tion  of  a  building  to  house  laundry 
equipment  (already  purchased)  Is 
planned  at  a  later  date. 
Eleotrloal  Contraotoi^-J.  A.  Bennett, 
1617  M  St.,  Meroed.  Calif. 
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8/19/47 

Contract*  Awarded 

Hospital  Addition  Co*t  $442,56ft 

YAKIMA,  Wash.,  Yakima  County. 
Yakima   County  Hospital. 

Owner — County  of  Yakima,  Andy  B. 
Wallace,  chairman  of  the  Board  of 
Cou.ity  Commissioners,  Courthouse, 
Yakima,  Wash. 

Architect  — John  W.  Maloney,  1117 
Larson  Bldg.,  Yakima,  and  654  Cen- 
ter Bldg,  Seattle,  Wash. 

(]reneral  Work — Hall  &  Atwater  Con- 
struction Co.,  Arctic  Bldg.,  Seattle, 
Wash.,  $344,190. 

Mechanical  Work  —  Leichnitz  -  Bibb, 
Yakimai,  Wash.,  $76,726. 

Electrical  Work— Electric  Smith,  Spo- 
kane, Wash.,  $21,648. 


Sub-Station  Cost   $320,000 

SNOHOMISH     COUNTY,     Waahm«- 
ton.  About  1 '.,  ml.  from  Snohomlon. 
Owner — The    Bonneville    Power    Ad- 
ministration,  c.   C.    Porter,  actmg 
Manager,   Seattle 
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3/19/47 
Low  and  Only  Bidder* 
Erect  Stool  Buildings  (3) 
LOS  ANGELE.S,   Calif.,    Los  Angeles 
County.  Erect  two  at  1153  N.  West- 
moreland Ave.  and  one  at  4014  Sun- 
set Blvd. 
Owner — California   State  Division    of 
Architecture,     Anson    Boyd,     state 
architect  Public  Works -Bldg.,  Sac- 
ramento, Calif. 
Erection  and  interior  finish. 
Low  Bidder — Harvey  A.  Nichols  Co., 
936  E.    Slauson   Ave.,  Los  Angeles, 
Calif.,  $8697. 

Other  bidders  March  18  were: 
Ounn    Construction    Co.,    Los    An- 
geles, Calif..  $11,233.17. 

Winter  Construction   Co.,  Los   An- 
geles, Calif.,  $11,445. 


3/19/47  M 

Plans  In  Progress — CPA  Approval 
In    Amount    of    $278,000    For    th* 
Bldg.   To   Be   Issued   Next  Wook 
Peed    Mill  Est  Cost  $1,000,000 

TACOMA.    Washington.    Fierce    <^o 
Owner — The     Washington     Co-Oper- 
ntivo   Fiirmers  association,  Russell 
Rithbore.    director   of    operations. 
Engineers  —  Jones-Hettelsater    Com- 
pany.  Kansas  City.   Mo. 
Concrete.    100    It.    square,    4-8tories; 
Includes    12    grain    storage   tanks; 
equipment    to    cost    $700,000 


3/tf)/47  23 

Plan*  Completed — Contractor  Taking 

Sub  Olds 
Store   A    Apartment   Hou*o 

Cost  $250,010 

ANCHORAOE,    Alaska. 

Owner— The   Northern   Commercial 

Company,  AncJiorage,  AIa.ska. 
Architect    —    Harriscfn    J.    Overt  urf, 

Hoge  Bldg.,  Seattle.  Washington 
Reinforced      concrete.     2-story     and 

basi-ment,  terra  cotta  facing,  buijt- 

up  roof. 
Contractor   —   C.    William    HuleUen, 

Anchorage,   Alaska 


1 2-1 3— INDUSTRIAL 
BUILDINGS 


Van 
Lake 


Naramore,    Bain 

Roosevelt, 

Garfield, 

architects, 

&    J  ohan- 

hlgh      school, 
schocl.     Wash- 
school,    estimate 
Architect,    Wllllara 

Gmen 


$863,305. 

Nelce 
$418,694  : 

A.  F. 
.5418.599: 


3/19/47  11 

Hospital    Board    Eleet*    Offloers— To 

Launch  Fund-Ral*lng  Campaign 
Hospital  Estimated  Coot  $80,000 

CARSON  CITY,  Nev.,  Ormsby  Co. 
Owner  —  Carson -Tahoe  Hospital   As- 
sociation, Joel  T.  Snyder,  president, 
212    N.   Carson    St;    Mayor  George 
Llnd,    vice-president  217    Mountain 
Ave. ;  W.  L.  Davis  Jr.,  treasurer,  201 
W.  King  St,  Carson  City,  Nev. 
The  hospital  will  at  first  be  of  tho 
"emergency"    typo    with   about    six 
to  ten  beds  and  fully  equipped  op- 
erated rooms  and  laboratories   and 
will  serve  all  of  Carson  City  and 
trading  areas  in  Carson  Valley  and 
at  tho  south  end  of  Lake  Tahoe. 


3/19/47  12 

Plans  Completed — Owner  Will   Aak 
Bids  Soon^Packlrq  Plant  and  Odd 
Storage  Plant         Est  Cost  $450,000 

KELSEYVILLE.  Calif..  Lake  County. 

Owner — Kelseyvllle  Packing  Co.,  Kel- 
s^yvllle,  Calif. 

Architect — Donnell  E.  Jaekle.  Build- 
ers' Exchange  Bldg.,  201  S.  Market 
St..  Pan  Jose.  Calif. 

Packing  plant  relnlorced  concrete, 
200x280.  1-story;  cold  ?.torage  plant, 
frame,   100x160,  1-story. 


3/19/47  53 

Plant  In  Progress — Owner  Will  Take 
Bids   This   Summer 

Substation  Est  Cost  $800,000 

SEATTIJC.  W.ashlngton  King  Co. 
nth   Ave.   and   E.  Cherry  St. 

Owner— City    Light,    Seattle,    Wash. 

Phv'i.s  by  Fngrg.  Dcpt.  of  Owner. 

Two-stories.  35x86;  equipment  in- 
cludes threetVK)  kilowatt  rectifiers 
and  four  600O  kva  unit  substa- 
tiona 


Summerbell 

Roof  Structures 


&    Co.,    $540,^:48, 


1185,000,   architects. 
Bradv   &   Johanson. 

New     gymnAsiums     at 
Lincoln,      Franklin.      and 
estimate     $250,000     each, 
Naramore.     Bain,    Brady 

son. 

Northeast      Junror 
Mesny    Junior    hlfih 
ington    Junior    high 
$1,950,000,    total 

■"'■     \««elt.    Cascade    and 

scSs,      estimate      $1,125,000 
total,  nrchltect,  John   Paul  Jon««- 

Additions  and  alterations  to  Ma- 
rfrnna  Alkl  I^wton,  Concord.  Al- 
fen  and  Mcntlake  schools,  estimate 
UeV.SS)  total,  architects.  Young  & 
Richardson. 

Additions    and    alterations 

S  SsThV.T/amfard1vhltworth 
Si-  estimate  $960,000  total.  arcM- 
tect   George   W.    Stoddard. 

Contract    Awarded 
School   BIdgs.     ' 
TEMPLE   CITY.   Calif 


Mortensen 
$940,699. 

Mowat    C'jnst    Co..    $567,066; 
.«972.'511. 
Meohanlcal    Work 

Nn\'arre  Plumbing  A  Heatintr  Co.. 
2308  4th  Ave..  Seattle.  Wash.,  $136.- 
386:   $122,329;   $258,715. 

Unlver?itv  Plumbing  ft  Hcatiffg 
Co.,   $140,890:    $127,500-    $266,400. 

Rautman  Plmbg.  A  Htg.  Co..  $141, 
.VV):   $124,165;   $265,713 

We.-^t  Coast  Heating  A  Plmbg.  Co.. 
$149,210:    $126,497,    $275,707. 
Electrical    Work 

Industrial  Electric  Co.,  1828  Yale 
Ave..  Seattle.  Wash..  $40,063;  $74,995; 
$115.6."8. 

Agutter  Electric  Co.,  $40,760;  $7S,- 
.105;    $115.97tf. 

Northwest     Electric     Co.,     $44,867; 


3/19/47  •     11 

Contract  Awarded  for  Eleotrloal  Wir- 
ing System,  Fire  Alarm  and  Nursos' 
Call  Systems— Construction  to  Bo 
by  Oay  Labor 

Hospital  (Alter)  Cost  $17,410 

MERCED,  Calif.,  Merced  Co.  Merced 
General  Hospital. 

Owner — County  of  Merced,  Board  of 
Supervisors,  Supervisor  Frank  E. 
Phlnney  (authorised  to  hire  labor), 
Courthouse,  Merced.  Calif. 

Project  Supervisor— W.  HI.  Bedesen, 
county  engineer,  Courthouse,  Mer- 
ced, Calif. 

Consulting  Engineer— Clyde  HS.  Bent- 
ley,  403  Sansome  St,  San  Francisco. 
Calif. 

Includes  detaching  section  12  ft  wide 
from  old  men's  barracks  to  provide 


3/19/47 

Contemplated—Site    Acquired 

Pipe    FaJbrlcatlng    Plent 

RICHMOND,  Calif.,  Contra  Costa  Co 
4-acre  site  adjacent  to  present  lo 
cation. 

Owner — Calllomia  Steel  Products  Co 
Oeorge  F.  Bont,  president ;  Lee  W 
Delhi,    vice-president,    Barrett    and 
"A"   Sts..   Richmond,   Calif. 


TODAY'S  BID  OPENINGS 


to    La- 

Laurel - 


Cost   $119.0Ou 

Los   Angeles 

Co'ci^ve'rlv  School.  Broadway  and 

O^TtSou^th  Santa  Anita  School 
Dlstrt^.  2(148  Longden  Ave.,  Temple 
f  Itv 

Anrhlt'ects  -  M*"'^- S|"'"^„^S^v'5T" 
ell.  Architects  Building.  816  W  5t,. 
St    Los    Angeles.   Calif. 

includes  5-cla.'.8r.;om8.  klndergartrr 
and  toilet  building. 

Contr*ctor-H.  J.  Farrington.  649 
Lakewood  Blvd..  Rivera.  Callt 


BUILDING  PROJECTS 


Noted  In  Issue 


Bids  to  be  Opened  Project     Location  of  Project 

3-19—  1 :00  P.M.— Officers*  Quarters  and  Appurtenant  UtlUtle* 

Mira  Loma  S'M 

3-19—  7 :00  P.M.— School  Additions     Burbank  J-  * 

3.ig_  2:00  P.M.— Plastering  and  Painting  Repairs    San  rranclsco        ■-  I 


ENGINEERING  PROJECTS 


N. 


a-ig—  2 :00  P.M.— Imported  Base  Material  (Install)     Humboldt  Co. 
3-ig—  2 :00  P.M.— Grading  and  Surfacing    Tehama  County 
3-1^—  2  K)0  P.M.— Pipe  Une  Napa  County 

3-19—  2 -00  P.M.— Water  Softener  Equipment  (Insatll)     Oakland 
S-ig—  2 :00  P.M.— Bridges   (8)   and  Substructures  (2)     South  San 

Francisco 

3-19— 12:00  M    —Water  Mains   (InsUll)     Paradise  


3/19/47 

CPA   Approval  Granted — Owner 
Ask   Bids   During   May 


18 
Will 


WImb  plMBlM 

V*ar  MW 
b«ndla«  for 
fod«v*t  mm4s, 

C«N  •  •  • 
SUMMimU 


1746  Thirtccnlh  Street 
Oakland,  California 

TWinonlcN    3022 
CNterprisr    I0930 


ASBESTOS  CEMENT  BOARD 

3/16"  &  l/4"x4Ft.x8R. 
NOW   AVAILABLE 


BUTTON  ASBESTOS  &  SUPPLY 

532  NATOMA  ST..  SAN  FRANCISCO 
P/ione  UNderhill  6028 
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rJ'pipare   Plans   For  First    Unit 

M.usoleu-.,  ^'h'if**'"^^ 

PORTI.AND.     Ore.     Multnomah     (> 
lit  Calvary  Cemetery. 

Owner  —  Roman  Catholic  Church. 
Rev.  Thomas  J.  Tobin.  director 
of  archdiocesan  cemeteries.  Port- 
land, Ore.  ^^      ,         , 

ArchltectP— Jacobberger.     Stanton     «r 

Zeller.  McKay  Bldg.  P^rtlam  .  Ore^ 
First  unit  will  Cvst  approx.  $185,000 
and  will  contain  508  crypts  and 
family  rooma:  granite  facing  and 
Prerch.  lUllan  and  domestic  mar- 
ble  interior 


SUPPLIES  AND  EQUIPMENT 
SUB^CONTRACT  INFORMATION 

3-T9^0?)0"AM7^aale   of    BIdgs.  Pescadero 

1^.19—  ?  00  P.M.— School    Addn.  Banning  «       .       „ 

3-19—  2  00  P  M.— Turnout  Gates  and  Gate  Lifts    Boulder  Canyon 

Project.  Ariz. -Calif. -Nev. 
3-19—  2  OOF. M— Unseed    Oil  San   Francisco 

3.jg_  1 :30  P.M.— Test  Holes  (Boring)     San  Francisco 
3-19-  2  ;00  PM— AUerattons  Seattle,  Wa.i(h. 

3-19—  2 :00  P.M.— Repairs  to  Screen   Une  Drawers 
3-19—  2 -00  P.M.— Law-n  Renovation    Selah,  Wash. 
3-19—  2 :00  P.M.— Retublng  Heating  Boiler    Monterey 
3-19—  2:00  P.M.— Bridge  Railings  and  Posts    Central  Valley  Project 
8-19—  2 :00  P.M.— Couplings  Davis  Danri,  Arizona 

3-19—  1 :30 P.M.— Gymnasium    Sealer  (Sand  and  Apply) 


2-25 

2-2r. 


Woodland 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


FOR    SALE 

TIMBERS,  wallboardH.  plumbing 
nlpe  millwork,  and  other  build- 
fnPmaterial*.  SALE  PRICES. 
LArite  stocks  of  "hard  to  get' 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAIcncia  4977 


3-19—  1 :30  P.M.— Siren  Enclosure 
3-19—  —Fuel  Oil 


San  Francisco 
San  Francisco 
Cfoshen  Maintenanc*  Station 


iRiuin  pninis 

are  laboratory  Conirolled 
to   Professional   Painters 
High   Standords 

iRiuin  pninT  [ompnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif 
^  Phone:  BErkeley  3440 


',pUJi^«ir,ts' 


n^imiBHi 
II  ■  I 


PACIFIC  PRODUCTS 

/piaster 

V     CRAFT 


FBOOUCID   SY 


^    COMSTRUCIIOM^ 


PACIFIC  PORTLAND  CEMENT  COMPANY 


COASTWIDE  SERVICE 


PORTLAND 
SIATTll 


\ 


■•.I  , 
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S/19/47 

Applications  Filed  For  FCC 
Construction  Permit 

Broadcast  Station 

SPOKANE.    Washington. 

Owner — Coeur  D'Alene  Broadcasting 
Company,  Coeur  D'Alene,  Idaho. 

Construction  permit  to  Increase  pow- 
er from  1  kilowatt  day  and  night 
to  S  kilowatts  day  and  night,  Install 
new  transmitter  and  Directional 
Antenna  for  day  and  night  uoe, 
change  studio  location  from  Desert 
Hotel,  Coeur  D'Alene,  Idaho  to 
Site  to  be  determined  Spokane, 
Washington  and  transmitter  loca- 
tion from:  About  2000  ft.  due  weet 

of   Forest   Cemetery.    Coeur   D'Aleno, 

Idaho,  to  South  Spokane,  Wash. 


Ji 


Applications   Filed  For  FCC 
Construction   Permit 

Broadcast  Station 

MODESTO,  Calif..   Stanislaus   Co 

Owner— Radio  Modesto  Incorporated, 
Modesto.  California,  (P  O  1007  H 
Street,    Modesto,   Calif.) 

Construction  Permit  for  a  new  stand- 
ard broadcast  station  to  be  oper- 
ated on  1300  kilocyJes,  power  of  1 
kilowatt  and  Directional  Antenna 
and  Unlimited  hours  of  operation. 


3/19/47  13 

Owner    Taking     Bids— Due    Apr.    14. 

2   P.    M. 
Steam    piant    Alterationb 
IX>NGVIEW,    Wa.sh. 
Owner— Cowlitz   County   Public  Util- 
ity District  No.  l.  C.  T.  Hurd,  Mgr., 
Longvlew,  Wash. 
Consulting  Engineer— H.  W    Beecher, 
905  Securities  Bldg.,  Seattle,  Wash. 
Involves  modification   of   bcUer  Nos. 
5  and  12. 

Specifications  obtainable  frrjm  of- 
fice of  the  Engineer  upon  deposit  of 
$25.00 


40  ft,  flat  roof. 

All  bids  received  March  17  were 
rejected,  at  which  time  Laraen-Ratto 
Construction  Co.,  1901  Hedges  Ave., 
Fresno,  Calif.,  at  $25,979,  submitted 
the  low  bid. 

3/19/47  •     " 

Contract  Awarded 

Detention   Home  and  Laundry 

Building  Cost  IM.OOO 

MERCED,  Calif.,  Merced  County,  On 

site  of  Merced  Couity  Hospital. 
Owner— County  of  Merced,  c/o  Board 

of     Supervisors,    R.     W.     Cochran, 

county   clerk,   Caurthouse,   Merced, 

Calif. 

Architect— Charles  B.  Butner,  7  Win- 
ham  St.,  Salinas,  Calif. 

Detention  home,  one-story,  concrete; 
Including  elg^t  Inmates'  and  ma- 
trons' quarters,  toilet  facilities,  rec- 
reation and  living  room,  heating 
system,  Laundry  building,  tempo- 
rary metal  laundry  building  (40x60 
feet). 

Contractor — Larsen-Ratto  Construc- 
tion Co.,  1901  Hedges  Ave.,  Fre»no, 
Calif. 


Frame  and  stucco,  five   rooms  each, 

for  resident  physicians. 

Separate  bids  only  will  be  received 
on  each  residence. 
Contractor — Ace  Builders,  380  E.  19th 

St.,  Merced,  Calif. 


•    22 


18.19^RELIG10US  BLDGS. 


3/19/47  19 

Plans  in   Progress — Fund-Ralsing 

Campaign   Under  Way 
Church  Cost  $85,000 

VISALIA,  Calif.,  Tulare  Co.  North- 
west comer  of  Tulare  Ave.  and 
Conyer  St. 

Owner  —  Grace  Lutheran  Congrega- 
tion, Rev.  O.  W.  Mleger,  pastor,  720 
S.  Court  St.,  VIsalla,  Calif. 

Architect— O.  J.  Bruer,  817  Washing- 
ton Ave.,  Montebello,  Calif. 

Includes  main  auditorium  seating  890, 
parish  hall  seating  280,  7-room  par- 
sonage, parking  lot,  tennis  and 
basketball  courts,  softball  field. 


3/19/47  12 

Plans  Completed  —  Projeet  Awaiting 
'<  More  Favorable  Building  Conditions 
Mortuary  Cost  $50,000 

SAN    PABLO,    Calif.,    Contra    Costa 
County.    San    Pablo  Ave.   on   north 
side  between  Vale  Rd.  and  Church 
Lane. 
Owner — Wilson  &  Kratzer  Mortuary, 
705    Bissell    Ave.,    Richmond,    Calif. 
Plans  by  Hardison  &  Moist,  design- 
ers,  522  28rd   St.,   Richmond,   Calif. 
Two-story.     11.000    square    feet.     In- 
cludes  chapel  to   seat  200  persons, 
reposing    rooms,     business     offices 
and    apartment    on    second    floor; 
Colonial   design;   parking  space   to 
accommodate  76  automobiles. 


20-21— SOCIAL  &  RECREA. 
TIONAL  BLDGS. 
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3/19/47 

To  Prepare  Plans 

Veterans'  Memorial  Building 

(Improvements)  Cost  $25,000-$30,000 

TRUCKEE,  Calif.,  Nevada  County. 

Owner — Nevada  County  Board  of  Su- 
pervisors, R.  N.  McCormack,  county 
clerk.  Courthouse,  Nevada  City, 
Calif. 

Architect— George  C.  Sellon,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Includes  bowling  alley.  Improved 
clubrooms,  lounge  and  reading 
room. 


3/19/47 
Contracts  Awarded 
Women's  Dormitory  Cost  $212,014 
ASHLAND,  Ore.  Southern  Oregon 
Owner — State  Board  of  Higher  Edu- 
cation, Room  304,  Benson  Hotel, 
Portland,  Ore. 
Architect — C.    Howard    Kable,    Yeon 

Bldg.,  Portland,  Ore. 
Reinforced    concrete,    3-story   (40x130 

feet). 
General  Work— B.  &  R.  Construction 
Co.,  110  Market  St.,  San  Francisco, 
Calif.,  $164,382. 
Mechanical  Work— Warter  Plumbing 
&  Heating  Co.,  502  S.  6th  St.,  Klam- 
ath Falls,  Ore.,  $40,480. 
Electrical    Work  — Ace   Electric   Co., 
3525  NE.  Broadway,  Portland,  Ore., 
$7152. 

Other    bids     submitted    March    10 
were: 

General  Work 
Plnnlnger     &     Watklns,     Klamath 
Falls,  Ore.,  $169,370. 

E.    B.     Settergren,    Portland,    Ore., 
$172,220. 

Mechanical  Work 
H.   E.   Hawk  Plumbing  &  Heating 
Co.,  Medford,  Ore.,  $42,957. 

Rowland  Plumbing  &  Heating  Co., 
Portland,  Ore.,  $42,749. 

Urban    Plumbing    &    Heating    Co., 
Portland,  Ore.,  $44,833. 

P.    S.    Cook    Co.,    Cheyenne,    Wyo., 
$44,965. 

A.  G.  Rushlight  Co.,  Portland,  Ore., 
$46,606. 

R.  B.  Buchanan  Plumbing  &  Heat- 
ing Co.,  $51,975. 

Electrical  Work 
Walton  Brown  Electric  Co.,  Salem, 
Ore.,  $8504. 

Thompson  Electric  Co.,  Bremerton, 
Wash.,  $9812. 

Dimltre  Electric  Co.,  Portland,  Ore., 
$10,800. 
Trowbridge  &  Flynn,  $12,716. 


3/19/47  18 

Plans   In    Progress — Owner  Will    Ask 

Bids  in  Approximately  90  Days 
Broadcasting    Station         Cost  $10,000 
REDDING.  Calif.,  Shasta  County. 
Owner — Golden  Empire  Broadcasting 

Co.,  Redding,  Calif. 
Engineer— Russell   Pope,  c/o  owner. 
Concrete,    class    A    station     (B6-PH- 

1083). 

"l4.17-_PUBUC  BUILDINGS 

8/19/47  1'* 

Cont^mpln\ed — Site   Acquired 
Factory  Branch 
OAKI.AND,   Calif..   Alnmeda  County 

Block    bounded     by    22n(l,     Poplar. 

24th  ond  Kirkham  Streets. 
Owner— R»p  Motors.  Inc..  R.  T.  White 

branch    manager.    6S6    20ih    Street. 

Oakland,  Calif. 
Land,  new  building  and  equipment  to 

cost  approx.   $350,000. 

8/19/47  •     18 

Bids  Rejected 

Firehouses  (3)   and   Storage  Building 

MERCED.  Calif.,  Merced  Co.  (Fire- 
houses  at  Dehll,  Stevlnson  and 
Snelling  districts;  storage  building, 
Applegate  Park.) 

Owner — County  of  Merced,  c/o  Board 
of  Supervisors.  R.  W.  Cochran, 
county    clerk.   Courthouse,    Merced, 

Calif.  .  „„ 

Architect— Charles  B.  Butner,  7  Win- 
ham  St.,  Salinas,  Calif. 
Supervising  Engineer— W.  E.  Bede- 
sen,  county  engineer,  Courthouse, 
Merced,  Calif. 
Concrete  and  brick  rural  firehouses, 
32  sq.  ft,  flat  roof.  Park  equipment 
storage  building,  cement  block,  20x 


3/19/47  J?! 

Construction    Started   on    Shell   of 

Bldg.   to   cost  $64,000 
Radio  Television    Bldg. 

Est.  Cost  $129.00<) 
SEATTLE,  Wash  .  King  County.  51'' 

West  lake    N. 
Owner — Radio  Television   St  Appllpn- 

cea,    Inc.,    Radio    Television    BldK-. 

Seattle,  W.ish. 
Architect    —    Harriscn    J.    Ovcrturf. 

Hoge  Bldg.,  Seattle.  Wash. 
Two-ttories  and  full  basement  addi- 
tion 60x94  ft. 
Contractor — J.    B.    Warrack    &    Cam 

pany.      Securities      Bldg.,      SeattU 

Wash 


Residences     (180)  Cost    $1,824,500 

VENICE  DISTIUCT,  Calif.,  Los  An- 

Owner— Westlake  Homes,  Inc.,  650 
N.  Sepulveda  Blvd.,  West  Los  An- 
geles,  Calif. 

Plans   by  owner. 

Frame  and  stucco,  wood  shlngl** 
roofing,  hardwood,  pine,  linoleum 
coverwl  and  concrete  slab  floors, 
<nterior  plaster  work,  gas  heating, 
gas  water  heaters,  tllo  batha  and 
shov/era. 

Contractor — Paul  Trousdale,  650  N- 
Sepulveda  Blvd.,  West  Los  An- 
geles, Calif. 


3/19/47  23 

Owner  Taking    Bids — Due   March   31. 

2  P.  M. 
Housing    Facilities  &   Utilities 
MARION     CO.,     Ore.     Detroit     Dam 

Construction    Camp. 
Owner— Portland    District    Corps    ot 

Engineers'.  Col.   O.   E.  Walsh,   Dlst 

Engr.,     Pittock     Block.     Portland. 

Ore. 
Plans   by   owner. 
Includes    4    dormitories,    shop,    mess 

hall     and     utilities,     power     plant, 

street,    sidewalks,     parking    areas. 


water  supply  and  distribution,  elec- 
trical Jlstrlbutlon  and  sewer  sys- 
tem. 

Specifications  obtainable  from  tli« 
above  office. 
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3/19/47 
Plans   Completed 
Owner  Will   Build 

Residence  Est.   Cost   $12,000 

SAN  CARLOS.  Calif..  San  Mateo  Co , 

iMt  12,  Block  9,  White  Oak  Tract. 
Owner— E.  J.  Loretz  &  D.  Sullng,  1964 

Alemany  Blvd.,  San  Francisco,  Cal. 
Plans  by-^Willtam  B.  Merryman.  814 

San  Mateo  Ave.,  San  Bruno,  Calif. 
Frame  and  stucco,  3  bedrooms. 
Contractor — Owner  will   build. 


24 


3/19/47 

Plans    Completed 

Contract  Awarded 

Residence  Approx.  $10,000 

SAN  BRUNO.  Ca'.if..  San  Mateo  Co., 

Lots  21   &   22,    Block  C. 
Owner — Mr.  and  Mrs.  Howard  KUnf:, 

c/o  William  B.   Merryman. 
Plan.s  bv — William  B.  Merryman,  614 
San  Mateo  Ave.,  San  Bruno,  Calif. 
Frame  and    stucco,    3    bedrooms. 
Contractor — Joseph    Bettancourt,    422 


3/19/47  558 

Contemplated — Site   Planning 

Commissioned 
Housing    Project    Est  Cost   $7,500,000 
PORTLAND.     Ore.,    Multnomah     Co 

57-acre  tract  north  Of  Reed  College 

and    Lambert    Garden.s. 
Owner — Columbia    Empire    Co..    Bar' 

Hansen,      president,      912      Falling 

Building,  Portland,  Ore. 
Site     Planning  -  Engineering     Design 

Company,     Lewis     Building,     Poit. 

land.  Ore. 
Architect— Roscoe    Company,    Failing 

Bldg.,  Portland,  Ore. 


STE  E  LFORM  S 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Street       DOuglas  5583       San  Francisco 


3/16/47 

To   Start   Work   Soon 


C« 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 
575  Berry  Street  Phone  MArket  3121 


We  Ar9  Ready  fo  Serve  Your  Requirements 

READY  MIXED  CONCRETE 


22-26— RESIDENTIAL 
BUILDINGS 


3/19/47  2« 

Contemplated — Tentative  Maps  Filed 
With  County  Planning  Commission 

Residences  (53) 

TIBURON,  Calif.,  Marin  County.  Slx- 
arre  section  with  lota  fronting  on 
the  state  highway  and  the  county 

hiehwav- 
Owner  and   Builder— T.  Kashow,  664 
29th  Ave.,  San  Francisco,  Calif. 
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3/19/47 

Contract  Awarded 

Residences  (2)  Cost  fie,76S 

MERCED.  Calif.,  Merced  Co.  Merced 
General  Hospital. 

Owner — County  of  Mereed.  c/o  Board 
of  Supervisors.  R.  W.  Cochan, 
county    clerk.    Courthouse,  Merced, 

Calif. 
Architect— Charles  E.  Butner.  7  Wln- 
han»  St.,  Salinas,  Calif. 


SAVE 


TIME 
•  WORK 
e  MATERIAL 
e  ACCIDENTS 


-4^-  h- 
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MammfactmrtJ  by 

BEATTY  STEEL 
PRODUCTS  CO. 

411*411  MY  ANT  STMH 
SAN    rtANCISCO 

*     *     * 
FOttSAlESORRrNrAlSCAll 
SANPIANCItCO        OAKLAND 
YUkea  i-OlM        TWi«..hs  I0t« 


SCAFFOLD 


RENTED    WITHOUT    PRIORITY 


"yenestra 

RESIDENCE  STEEL  CASEMENTS 

In  24  types   ond  sizes   approved  by  the  Metal  Window   Institute 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


•  More  daylight 
e  Better  ventilation 


•  Easier  opening 

•  Safer  cleaning 


e  Superior  weattier-tightness 
•  Better  screening 


Why  use  ordinary,  old-fashioned  windows,  when  modern  Fenestra  Win- 
dows offer  you  all  these  plus  values?  Write  or  call  us  for  further  informatiotL 


Poclflc  Coott  Mont 

1310  SixtyThird  St..  Emeryville 

Oahlend  8,  California 

Phone:  Olympic  8826 


D  E  T  R  O  ^  T^T  EEL     PRODUCTS 


Local  SaUi  Office 

940  Rw((  Bldg.,  235  Montgomavy  St. 

San  Francltco  4,  Caiifotnia 

Phone:  Do«^las  0890 


WEDNEISDAY.  MARCH  19.  1947 


DAILY    PACIFIC     BUILDER 
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DAILY 
PACIFIC   BUILDER 

(Sstabllahed  In  1890) 

Publlehwl  every  morning,  except 

Satuwlaye,  Sundaye    and    Legal 

Holidays  by 

F.  W.  Dodge  Corporation 

465  Tanth  St.,  San   Franoiaco  S 

Teleptione  MArket  7110 

Q.  E.  McQavran,  Manager*  Editor 
J.  E.  Odgere,  Advertising  Manager 

Subscription   Rates: 

$30.00  per  year 
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Stark- Rath  Printing  '^1^ 
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1700  feet  west  of  the  cemetery. 
Owner — City  of  Sutter  Creek.  Minnie 

Provls,  city  clerk.  City  Hall,  Sutter 

Creek.  Calif. 
Includes     measuring    device,    screen 

chamber,     primary    settling    tank, 

sludge  digester,  sludge  drying  beds, 

trickling  filter  and  secondary  aadi- 

mentation  tank. 


San     Anselmo     Ave..     San      Bruno 
Calif. 
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3/19/47 

Plans  Completed 

Owner  Will  Build 

Residence  Approx.    Cost    $40,000 

HILJ-iSBOROUGH,  C.-ilif.,  San  Matto 
County    Baywood  Highlands. 

Owner — Withheld. 

Architect— M.  L.  Galdano,  177  Post 
St.,   San  Francisco,  Calif. 

Frame,  wood  ekterlor,  1-story;  in- 
cludes 8  rooms ;  2  tile  baths,  com- 
position roof,  hardwood  floors, 
wood  siding,  detached  2-car  gar- 
age and  guest  room. 


3/19/47  •    82 

Owner  Taking  Bids — Due  March  SI, 
4:30  P.  M. 

Sewage  Plant  Alterations 

SAN  LEANDRO.  Calif.,  Alameda  Co. 

Owner — City  of  San  Leandro.  H.  H. 
Burbank,  city  clerk.  City  Hall,  San 
Lieandro,  Calif. 

City  Engineer  —  Charles  P.  Martin, 
City  Hall,  Sah  Leandro,  Calif. 

Includes    certain    piping    changes   In 
the  existing  primary  sludge  diges- 
tion    tank,    San     Leandro    sewage 
treatment  plant. 
Specifications  obtainable  from  the 

office  of  the  city  clerk. 


33 — 


BRIDGES 


?3 
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3/19/47 

Plans  Completed 

Architect  Taking  Bids  From  Selected 
List  of  Contractors — No   Due 
Date  Set 

Residence      Approximate  Cost  115,000 

HAYWARD.  Calif.,  Alameda  County. 

Owner — Tom    Stromgren,    c/o    archi- 
tect 

Architects  —  Anderson  and  Simond? 
2800  F^rk  Blvd.,  Oakland,  Calif. 

Stucco   and   frame,    six   rooms,   two- 
car   garage. 


3/19/47  .,  24 

Plans  Nesring  Completion 

Residence  Est.    Cost     $12,000 

WALNUT  CREEK,  Calif.,  Contra 
Costa  County. 

Owner — Mrs.  Edward  Losh,  c/o  Ar- 
chitect. 

Architects  —  Anderson  and  SimonH.q, 
2S00    Park    Blvd.,    Oakland,    Calif. 

Wood  frame,  concrete  floors,  6  rooms. 


3/10/47  •       • 

Contract  Awarded — 
Bridge    Improvement         Cost,  $18,750 
MERCED  CO.,  Caiif.    Over  Canal  No. 

3  at  Buhach,  the  Livingston  Canal 

west  of  Winto,   Mile   Creek  at   the 

Healy  Road,  the  Cbowchilla  Rlvrr 

east  of  El  Nido,  and  on  Chllds  Ave. 

east  of  Plar.ada. 
Owner  —  County   of   Merced.    R.   W. 

Cothran    county  cicik,  Courthou.sc. 

Merced.  Calif. 
County   Surveyor  —  W.   F    Bedeson. 

Courthouse,  Merced,  Calif. 
Improvement  ol  five  bridges. 
Contractor — Roy    Kruger,   Gustine. 

Other  bld.s   March   1/  were: 

E.  P.  Kurt,  |27,-il4. 

Franceschi    Co..    Fresno,    $38,880. 

C.  C.  Steele,  Sacramento,  Cal.  fll.- 

047.60.  ^   .„ 

Munn    &    Perkins,    Modesto,    Calif. 

$46,000.  „  ,., 

Taylor   &   Wheeler.   Fresno,   Calif., 

$58,700. 


water  areas  and  other  low-lying 
ground  adjacent  to  exldting  de- 
veloped area  of  the  airport,  road- 
way embankments,  fill  on  the  de- 
veloped area  to  raise  grades,  drain- 
age pipelines  and  related  work.  The 
required  work  is  divided  into  two 
sectlDns  designated  "A*"  and  "B" ; 
in  section  "A"  the  fill  materials  is 
to  be  placed  In  tl-.e  fill  in  a  dry 
condition ;  \x\  section  'B"  the  entire 
fill  may  be  constructed  as  dry  fill 
or  at  the  contractor's  option  the 
main  bulk  of  the  fill  may  be  a  hy- 
draulic fill  of  sand.  In  the  latter 
case  somo  dr>'  fill  will  also  be  re- 
quired tor  covering  the  sand.  f*rop- 
ositlon  A  covers  the  work  in  sec- 
tion "A" :  proposition  B  that  in  sec- 
tion "B";  proposition  C  the  entire 
work  In  both  sectlors  "A"  and  "B". 
Contractors  may  bid  on  any  one. 
any  two  or  ail  three  of  the  prop- 
ositions. Completion  time  .^0  cal- 
endar days. 
Low  Bidder — Guy  F.  Atkinson  Cum- 
pany.  Orange  and  Railroad  Aves , 
South  San  Francisco,  Calif. 
Work  Involves : 

Proposition  A 
(1)  2,600,000   cu.    yds,    fill    construe* 
tion,  dry  pl&cedj^ 


34— DAMS,  RESERVOIRS  & 
DREDGING 


•     23 


3/19/47 
Contract  Awarded 
•  Officers'  Apartments  (Conversion 

From   Barracks);   Spec.  1266 

Cost   $124,650 
STOCKTON.   Calif..  San  Joaquin   Co. 

Stockton  General  Depot  Annex. 
Owner— U.  S.  Engineer  Of  flee,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  ov.-ner. 
Contractor^Thomas    C.    Buck,    P.    O. 

Box  407,  Stockton,  Calif. 
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3/19/47  • 

Low  and   Only    Bidders 

Officers'  Quarters;   Spec.  1267 

SACRAMENTO.     Calif.,     Sacramento 
County.    S.icramento  .Signal  Depot. 

Owner— U.    S.    Engr.    Office,    Wrlgni 
Bldg.,    Sacramento,    Calif. 

Plans  by  owner. 

Low  Bidder— M.  &  K.   Corp..  200  H- 
nancial    Center    Bldg.,    San    Fran- 
cisco,  Calif.,    $82,550. 
Total  bids  and  unit  prices  will  b<» 

given  tomorrow. 


Engineering  Section 


NEWS  INDEX 

Water   Supply   and   Sewage 

Disposal     Plants    31-32 

Bridges 33 

Dams,  Reservoir*  and 

Dredging     „ 34 

Docks,  Piers  and  Harbors  ....  35 
Parks,    Airports    and 

Playgrounds    36 

Railroads,   Subv/ays  and 

Tunnels     -  37 

Electric  Lighting  and 

Transmission     Lines    38 

Sewers     - - 39 

Streets    and    Highways  40 

Qas.  Water  and  Oil   Pipe 

Lines     41 


3/19/47  *     ^* 

Owner  Taking  Bids  on  First  Unit  of 
$180,000,000  McNary  Dam  Work- 
Due  March  28,  2  P.  M. 

Navigation   Lock,   Etc. 

UMATILLA,  Ore.  Columbia  River, 
approximately  three  miles  from 
Plymouth,  Wash. 

5^,ner— Portland  District,  Corps  of 
Engineers,  War  Department.  Col. 
O.  E.  Walsh,  district  engineer,  Pit- 
tock Block,  Portland,  Ore. 

Plans  by  owner. 

Includes  navigation  lock  and  portl?" 
of  downstream  lock  approach,  high- 
way overpass  structure,  approach 
road  from  ferry  landing  site,  access 
road  and  grading  for  railroad  sld- 

IniT. 

Specifications    obtainable  from   the 

above  office. 

3/19/47  •  ** 

Low  and   Only   Bidders 

Bank   protection    VVork^^Spec.^1^:^^^ 

SACRAMENTO.     Calif.,     Sacramento 

County.    Four  sites   along  the   Ban 

Joaquin    IMver. 
Owner— Sacramento  District  Corps  of 

Engineers.  War  DepLi^  Wright  Bldg- 

Sacrumtnto,   Calif. 
Plans  by  Engrg.   Dept.  of  Owner. 
Ix)W   Bidder— L.    G    Lentz,   2416   Sut- 

torvillc    Road,    Sacramento,    Calu.. 

$56,199.50. 

Work  involves: 

(1)  20,000    c.y.    materials    excavated, 
deposited  and  spread ; 

(2)  2750   tons   of    Oroville   cabbies    in 
place  at  Site  A; 

(3)  2100  tons  do,  at   Site  B; 
«4)  6500  tons  do,  at  Site  1; 
(5»  4650  ton<<  do,  nt  Site  2. 

Total  bids  March   18  were : 

(A)  L.  G.  Lenta,  Sacramento,  Calif.. 
$56.1P9.50. 

(B)  Basalt    Rock    Co..   Napa,   Calif 
$G4.433.  ^      „  . 

(C)  Lo'd  &  Bishop.  Sacramento,  Cal., 

$65,900. 

(D)  McGlliivray   Con.str.  Co..   Sacra- 
mento, Calif..  $68,630. 

(S>   Geo.   French,  Jr.,   Stockton,  Cal., 
$93,280. 

(F)  Louis   Blasottl  &   Son.   Stockton. 
Calif..  $100,790. 

(G)  Govt,   estimate,   $60,350. 

Unit  prices  will  he  given  shortly. 

36—  PARKS,  XiRPORTS  & 
PLAYGROUNDS 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS    

3/19/47  •     32 

Owner   Taking    Bids — Due    March   25, 

7:30  P.  M. 
Sewage  Treatment  Plant 
LIND,  Washington. 
Owner— City  of  Llnd,  C.   H.  Britten - 

ham.  City  Hall,  Llnd.  Wash. 
Engineer— W.    L     Maloney,     Symons 

Bldg..  Spokane,  Wash. 
Includes  headwork.s.  primary  clarifier, 

contact    chamber,    digester,    sludge 

beds,  disposal  well  and  piping. 

Specifications  obtainable  from  the 
above  office  of  the  engineer  upon  de- 
posit of  $15. 

3/19/47  •     82 

Application  Filed  for  State  Depart- 
ment of  Public   Health   Permit 

Sewage  Treatment  Plant 

SITTTKR  CREEK.  Calif  .  Amador  Co 
North  bank  of  gutter  Creek,  about 


36 


3/19/47  • 

Low   and   Only    Bidders 

Airport  Extension  Fill,  Drainage 
Work  and  Related  Construction; 
Spec.  93  Cost,  $3,722,310.50 

SAN  MATEO  COUNTY,  Calif.  San 
Francisco  Airport. 

Owner  — City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 

(^insi-ts  of  ron.st  ruction  fills  for 
the    reclamation    of   tide    lanos   and 


(2)  375,000   cu.    yds.    compaction    to 
95%  density; 

(3)  45,000  M.  gallons  watering; 

(4)  95,000    cu.    yds.    rehandllng    fill 
material ; 

(5)  35,000     cu.     yds.     leveling     and 
benching ; 

(6)  200,000    cu.   yds.    excavation  and 
removal  of  unsuitable  material; 

(7)  10,000  cu.  yds.  canal  excavation; 

(8)  8800  tons  rock  facing; 

(9)  110,000  sq.  yds.  subbtuse  prepara- 
tion; 

(10)  10,000  tons  crushed  rock  base; 

(11)  4700  sq.  yds.  removing  existing 
concrete  pavement; 

(12)  9500  cu.  yds.  trench  and  minor 
structure  excavation  and  back- 
fill; 

(13)  220,000  sq.  yds.  fine  grading  of 
inlet  ponding  area; 

(14)  3200  lin.  ft  fumlshind  and  lay- 
ing 12-ln.  standard  strength  re- 
inforced concrete  pipe; 

(15)  1150  lln.  ft.  furnishing  and  lay- 
ing 15-ln.  standard  strength  re- 
inforced concrete  pipe ; 

(16)  200  lln.  ft.  furnishing  and  laying 
18-ln.  standard  strength  rein- 
forced concrete  pipe; 

(17)  1150  lln.  ft  furnishing  and  lay- 
ing 21-ln.  standard  strength  re- 
infoced  concrete  pipe; 

(18)  500  lin.  ft  furnishing  and  lay- 
ing 24-in.  standard  strength  re- 
inforced concrete  pipe; 

(19)  1200  lln.  ft  furnishing  and  lay- 
ing 27-in.  standard  strength  re- 
inforced concrete  pipe; 

(20)  2000  lln.  ft  furnishing  and  lay- 
ing 30-ln.  standard  strength  re- 
inforced concrete  pipe; 

(21)  2160  lln.  ft  furnishing  and  lay- 
ing 83-ln.  standard  strength  re- 
inforced concrete  pipe; 

(22)  200  lln.  ftk  furnishing  and  laying 
36-ln.  standard  strength  rein- 
forced concrete  pipe; 

(23)  100  lln.  ft  fumlshind  and  lay- 
ing 21-ln.  corrugated  metal  pipe; 

(24)  1000  lln.  ft  furnishing  and  lay- 
ing 24-ln.  corrugated  metal  pipe; 

(26)  200  lln.  ft  furnishing  and  lay- 
ing 36-ln.  corrugated  metal  pipe; 

(26)  100  lin.  ft  furnishing  and  lay- 
ing 48-ln.  corrugated  metal  pipe; 

(27)  100  lln.  ft  lay  24-ln.  corrugated 
pipe  furnished  by  city; 

(28)  1  each  furnish  and  Install  21-ln. 
automatic  drainage  gate; 

(29)  1  each  furnish  and  Install  24-ln. 
automatic  drainage  gate ; 

(30)  1  each  install  24-ln.  automatic 
gate  furnished  by  the  city; 

(31)  100  lin.  ft.  remove  24-ln.  corru- 
gated metal  pipe; 

(32)  100  cu.  yds.  concrete  for  drain- 
age Inlets  and  minor  structures; 

(33)  5000  lbs.  reinforcing  steel  in 
structures; 

(34)  6800  lbs.  inlet  grating  and  sup- 
porting angles; 

(35)  2000  lin.  ft.  reconstruct  ri^t-of- 
way  fence. 

Proposition  B 

(1)  2.400.000  cu.    yds.    fill    construc- 
tion; 

(2)  50,000    cu.    yds.     compaction    to 
95%  density; 

(3)  5,000  M.  gais.  watering: 

(4)  5000  c.v    rthandling  fill  material 

(5)  25,000  '  cu.     yds.     leveling     and 
benching; 

(6)  25,000    cu.    yds.    excavation    and 
removal  of  unsuitable  material; 

(8)    36.200    t'-n.-i    rack    facing. 
Proposition  C 

(1)  5,000,000    cu.    yds.    fill    construc- 
tion; 

(2)  425,000    cu.    yds.    compaction    to 
95%  density; 

^'^^  50.000  M    K-illons  watering: 

(4)  100.000    cu.    yds.    xehandllng   fill 
material ; 

(5)  80.000     cu.      yds.      leveling     and 
benching; 

(6)  225,000   cu.    yds.    excavation    and 
removal  of  unsuitable  material; 

(7)  10,000  cu.  yds.  canal  excavation; 

(8)  26,000  tons  rock  facing; 

(9)  110.000  sq.  yds.  subbase  prepara- 
tion; 

(10*  10.000  tons  crushed  rock  base; 
(11 »  4700  sq.    yds.   removing  existing 

concrete  pavement ; 
(12)  9500  cu.   yds.   trench   and  minor 


structure  excavation  and  back- 

fill; 

(13)  220,000  sq.  yds.  fin*  grading  of 
inlet  ponding  ar«a; 

(14)  S200  lin.  ft  furnishing  and  lay- 
ing  12-tn.  standard  atrangth  re- 
inforced concrete  plpa; 

(15)  1150  lln.  ft  furnishing  and  lay- 
ing 15-bi.  standard  strength  r«- 
Inforced  concrete  pipe; 

(16)  200  lln.  ft  furnishing  and  laying 
18-in.  standard  strength  rein- 
forced concrete  pipe;' 

(17)  1150  lln.  ft  furnishing  and  lay- 
ing 21-ln.  standard  strength,  re- 
inforced concrete  pipe; 

(18)  500  lln.  ft  furnishing  and  lay- 
ing 24-in.  standard  strength  re- 
inforced concrete  pipe; 

(19)  1200  lln.  ft  fumlshUig  and  lay- 
ing 27-ln.  standard  strength  re- 
inforced concrete  pipe; 

(20)  2000  lin.  ft  furnishing  and  lay- 
ing 30-in.  standard  strength  re- 
inforced concrete  pipe; 

(21)  2150  lln.  ft  furnishing  and  lay- 
ing S3-ln.  standard  strength  re- 
inforced concrete  pipe; 

(22)  200  lin.  ft  furnishing  and  laying 
36-hi.  standard  strength  rein- 
forced concrete  pipe; 

(23)  100  lin.  ft  furnishing  and  laying 
21-ln.  corrugated  metal  pipe; 

(24)  1000  lln.  ft  fumishbig  nad  lay- 
ing 24-in.  corrugated  metal  pipe ;' 

(25)  200  lin.  ft  furnishing  and  laying 
36-in.  corrugated  metal  pipe; 

(26)  100  lln.  ft  furnishing  and  laying 
48- in.  corrugated  metal  pipe; 

(27)  100  lln.  ft  lay  24-in.  corrugated 
pipe  furnished  by  city; 

(28)  1  each  furnish  and  Install  21-ln. 
automatic  drainage  gate ; 

(29)  1  each  furnish  and  install  24-ln. 
automatic  drainage  gate; 

(30)  1  each  install  24-ln.  automatic 
gate  furnished  by  city; 

(31)  100  lin.  ft  remove  24-in.  corru- 
gated metal  pipe; 

(32)  100  cu.  yds.  concrete  for  drain- 
age inlets  and  minor  structures; 

(33)  5000  lbs.  reinforcing  steel  In 
structures ; 

(34)  6800  lbs.  inlet  grating  and  sup- 
porting angles ; 

(35)  2000  lln.  ft  reconstruct  right-of- 
way  fence. 

Totul  bids  dubmitted  Mar.  18  were: 

(A)  Guy  F  Atliinson  Co..  South  Snn 
Francisco.  Calif..  (Prop.  A)  $1,922,- 
360.50:  (Prop.  B)  no  bid;  (Prop.  C) 
$3,722,310.60. 

(B)  Macco  Corp.,  &   Morrison-Knud 
sen    Co.,    Inc.,    San    Bruno,    Calif., 
(Prop     A)    no    bid;    (Prop.    B)    no 
bid;   (FVop.  C»   $b,904,229. 

(C)  Construction    Aggregates    Corp.. 
San  Francijjco.  Calif.,   (Prop.  A)  no 
bid     (Prop.  B)  $1,990,200,   (Prop.  C) 
no  bid. 
Unit  prices  were: 

Proposition  A 


(19) -...     485 

(20) 5.25 

(21) 6.30 

(22) _ R.90 

(23) S.66 

(24) 3.75 

(25) ,- 7.33 

(26  ^  11.50 

(27) 1.30 

(28) 45.00 

(29) 55.00 

(30) 25  00 

(31) —       1.75 

(32) 35.00 

(33) ^..      .12 

(84) .35 

(36) 60 

Proposition 

(1) 

(2) 

(3) 

(4».... 

(6) 

(«; 

(8) - V 

Prepositteil 

(1) 657 

(2). .„.....- 082 

(8»..~-~. 123 

(4) .-. 32 

(5) ^- 23 

(«) ^...       .80 

(7)..... -         l* 

(8) 2.60 

(9) 04 

(10) 2.00 

(11) M 

(12) 210 

(13) 025 

(14) ....w—     1.85 

(15) -.- 2.20 


.70 

.16 

2.00 

.40 

50 

.50 

6.0<j 

■C'"'- 

.67 

.20 

1.50 

.26 

.15 

.... 

.64 

.30 

2.75 

.10 

2.85 

1.00 

.      , 

3.20 

.03 



1.70 

.... 

2.00 

ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

Wo  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANEHOIST  ft 
MONORAIL  CO. 
Formerly  Ksowe  at 
Ringe  Tramrail  System*.  Inc. 

593  Market  St..  San  Froacltco 
YUkoM  6-2062 


\ 


BOILERS  .  .  .  High  Pressure  &  Heqting 

NEW   ond    REBUILT 

AW  Sfi«s  on6  Type*  of  Sfeel  Tanks 

no  Hp.  Boiler  Preferred  Utility  mske.  125  lb.  W.  P.  comp.  with  No.  8 
Ray  burner,  steam  pump,  in'jctr.,  feed  water  cont.,  low  water  cut  off, 
induced  fan  with  induced  pull  thru  fan  and  motor. 

OCEAN    SHORE    IRON   WORKS 

SSO  Elgktb  Street  Pheoe  UN^erklll  4310  Son  FraeeUco 


(A) 

(B) 

(C) 

(l>  . 

$.60 

$.... 

$... 

(2). 

.082 

(8). 

•.>••■>•><••••*•.' 

1.20 

... 

(4). 

.32 

... 

(6). 

..•*.«*.MM*^<r— 

.25 

.... 

... 

(6). 

.50 

_. 

(7). 

.  •■»•«•.*■•>*•-- 

.16 

... 

(8)  . 

2.50 

.... 

(9) 

..^•■•■a  -•*•••■.• 

4.00 



(10).. 

2.00 

..  * 

(11).. 

.55 
2.10 

(J2)  . 

•  ..-.•■.••«d«.>»>.- 

...- 

(18).. 

.026 

.... 

(14).. 

1.85 

.. 

(15)  . 

2.20 

.... 

.... 

(16).. 

.........•..«..'■ 

2.75 

»» 

„.. 

(17).. 

,..«..,.. 

3.60 

.... 

.... 

(18).. 

......».«».^... 

4.50 

.... 

.~. 

PIPE 

PIPE  .  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifofdfl 

Write   fer   Prioee 

Pacific  Pipe  Coe 

160  Spear  St.,  San  Francisco 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5.7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


mmi% 


/|^^ 


Ji-BiRlffiW 


A,  C.  HORN  COMPANY.INC 


ff.i     BuiM       I     C  ir^t,  ut^on      I'^'t*   '**>' 


...iAa^iJ, .  ... 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY,  MARCH  19,  1947 


(W).- — 

U7)- - 

(18) 

(19) 

(20)..™ — 

(21) 

(22) 

(23) 

(^4»_ 

(25) 

(26)...- — 

(27) 

(28) 

(2»)... ,._ 

(81) «-..... 

(32» 

(33) 

(84) 

t88) A 


2.76 
8.60 
44tO 
4J5 

&25 

6J0 

8.90 

8.66 

8.75 

7.85 

11410 

IM 

48.00 

66.00 

2&00 

1.76 

66.00 

.li 

.85 

.60 


2.60 

3.40 

4.40 

6.00 

5.50 

&60 

8.(X) 

3.20 

4.30 

7.70 

12.00 

2.20 

60.00 

50.00 

50.00 

1.80 

90.00 

.14 

.80 

.40 


38— ELECTRIC  LIGHTING  & 
TRANSMISSION  LINES 

8/19/47  •  38 

Owner   TsKlng    Bids— Due   April   1,  2 

P.   M.— Street   Liflhtlng  System; 

Spec.  46 
SAN    FRANCISCO,    Calif.     Guerrero 
-    St.  from  Market  to  Army  Sta. 
Owner   —   City  and   County   of    Sai' 

Francisco,    Pubhc    Utliltiea     Con»- 

mishlon,  Roon)   287,  City  Hall,  San 

Francisco,  Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
ca&hier'a  office,  6th  floor.  425  Mason 
St.,  San  Fraiiclsc--.  Calif.,  upon  de- 
posit of  $10,  refundable. 


(1)    10.21:    (2)    112.50;    (3)    15.76;    (*) 
10.12;   totRl,  I1287.S2. 


3»— SEWERS 


i>r 


3/19/47  •  39 

Contract  Awarded — 
Storm   Sewer  Cost,  $3256.50 

SANTA  CLARA,  CaUf..   Santa   Clar  » 
County.    Ilomcsead  Rd.  and  Gould 
Street. 
Owner— City   of    Santa   Clara.    A.    J. 
Oronln.  city  clerk.  City  Hall,  Santa 
Clara,  Calif. 
.  City  Engineer— Edgar  C.  Schott.  City 
Hall,  Santa  Clara,  Calif. 
Includes   about   600   l.f.   21-inch    rein- 
forced concrete  storm  sewer. 
Contractor — A.  J.    Peter*   A   Son,   410 
N  I0th  St.,  San  Jose,  Calif..  13256.50 
Oihri  hid.H  March  17  were: 
Ix>uis  L.  Fitinghoff,  San  Jose,  Cal , 
(3351. 

McGuire  &   Hester,   Oakland,   Cal , 
83880. 

Stanley  Koller,  Crockett.  Calif.,  $4,- 
900. 


3/19/47  ^      •  ^ 

Contract  Awarded—  .«***«, 

Paving:    Spec.    1161         Cost,   $6036.52 

SOUTH  SAN  FRANCISCO,  Cal.  San 
Matro  County.  2nd  lane  between 
western  line  of  Orange  Avenue  and 
easterly   line  of  Eucalyptus  Ave. 

Owner— City  of  South  San  Francisco, 
Daniel  J.  Hyland.  city  clerk,  City 
Hall,  South  San  Francisco,  Calif. 

Works  Engineer— John  E.  Estes,  814 
El  Camlno  Real,  Lomita  Park,  Cal. 

Contractor— L.  C.  Smith,  1st  and  Rail- 
road Aves.,  San  Mateo,  Calif. 
Other  bids  March  17  were: 
B    Miles    Thomas,    San    Francisco, 

Calif..   $6598.58. 
Gabriel  Constr.  Co.,  San  Francisco, 

Calif.,  $6782.27.  . 

Fjcldhelm  &  Bowman,  Menlo  Park 

Caiif.,  $7673.60. 

3/J9/47  •  •  ♦'-• 

Contract  Awarded — Grading   and 

Paving;  Spec.  89  Cost,  $9964.40 

SANTA  CLARA,  CaUf.,   Santa  Clari 

Couiity.     Gould    St.    bet.    Saratoga 

Avenue  and  Lexington  Street. 
Owner — City   of    Santa    Clara,    A.    J. 

Cronln,  city  clerk.  City  Hall,  Santa 

Clara,  Calif. 
City  Engineer— Edgar  C.  Schott,  City 

Hall,  Santa  Clara,  Calif. 
Includes    about    0.370    mile    grading 

and    paving    with    asphaltic    con- 

crdG* 
Contractor— A.  J.  Ralsch  Paving  Co., 

900  W    San   Carlos  St.,  'Sa.n   Jose. 

Leo  Piazza,  San  Jose,  Calif.,  at 
$10,100  submitted  only  other  bid  Mar. 
17. 


(30)  5   each   pipe  onchoni; 

(81)  170    lln.    ft     8    Jd.    CMP    dowc 

drains,    16   gage: 
(32)  660    lln.    ft     salvage    exist    pipe 

culvert* ; 
(38)  870   lln,   ft.   relay   salvage   CMP' 

culverts; 
(34)  40      sta.      obliterating     existing 

rdwy.  ^  ^. 

Specifications  obtainable  from  uw 

above  office. 


3/19/47  .       «        w       u   4° 

Owner  Taking    Bids— Due   March   25, 

4  P.  M. 
Bidder*  Figuring 
Sidewalk  and   Yard   Alterations 
OAKLAND,  Calif.,  Alameda  County. 
Montclair    School,    1757    Mountain 
Blvd.  *  „^ 

Owneiv-Ookland,    Board    of    Educa- 
tion,^  John    W.    Edgemond,    Secre- 
tary, Admin.,  Bldg.,  1025  2nd  Ave., 
Oakland,   Calif. 
Plans  by  owner. 

Specifications  obtainable  from  tho 
above  office  upon  deposit  of  $25  re- 
fundable. 
The     following     contractors     have 

taken   out  plana: 

William  M.  Greuner.  Jr.,  2727  Park- 
er Street,  Berkeley,  Calif. 

J.  H.  Fitzmaurice,  2867  Hannah 
Street.  Oakland.  Calif. 

O.  C.  Jones  &  Sons,  1601  Dwlght 
Way,    Berkeley,    Calif. 


(4)  200  tons  Uq.  asph.  RORC-5  seal 
co&t  • 

(5)  2.25o' tons   screenings   seal  coat; 

Location  B 

(6)  2,200  tons   Import   borrow; 

(7)  6,800  tons  mln.   agg.    plant   mix 
surf.; 

(8)  530   tons    pav.    asph     plant    mix 
surf.; 

(9)  SO    tons    liq.    asph.    SC-2    prime 
coat; 

(10)  48    tons    asph.    emulsion     paint 
binder  and  seal  coat; 

(11)  85   tens    liq.   .tsph.    RORC-5  seal 

(12)  900  tons    screenings    seal    coat. 
Specifications  obtainable  from  the 

above  office. 


RECORDED 
NOTICES 


n/19/47  •  39 

Owner  Taking  Bids — Due  April  8.  8 
P.  M. — Meek  Est.  Orchards  Se\ver» 

HAYWARD,    Calif.,    Alameda   Co. 

Owner — Oro  Loma  Sanitary  District, 
o'.in  McNeal,  Secretary.  21845  Foot- 
hill Blvd.,  Hayward.  Calif. 

Engineer  —   L^   Cedrlc   Macabee,    1!56 
University   Ave..  Palo  Alto.  Calif. 
Work  Involve*: 

(1)  4459  l.f.  «-ln.  vitrified  clay  pipe; 

(2)  114  eah  (>x4-lnc:h   Y  i>ranches; 

(3)  11  each   brick  manholes; 

»4)  3  each  vitrified  ciay  pipe  risers. 

Sptcificatlons   obtainable   from   tlie 
district   office-  upon  deposit  of  $10.00 

3/19/47  •  39 

Owner  Taking  Bids — Due  April  8,  8 
p.   M.— Hillcrest   Knolls  Sewers 

HAYWARD,    Calif.    Alameila    Co. 

Owner — Oro  Loma  Sanitary  District, 
chn  McNcel,  Secretary,  21845  Foot- 
hill Blvd.,  Hayward,  Calif. 

Engineer  —   L.    Ccdric   Macabee,    1.^6 
University  Ave.,   Palo  Alto,  Calif. 
Work  Involves: 

(1)  26,825  l.f    6-in.  vlt.  clay  pipe; 

(2)  1450  l.f.  10-inch  do; 

(3)  213  ft.  8-in.  cast  iron  pipe  placed 
under  Foothill  Blvd.  by  boring 
method ;. 

(4)  117  l.f.  10-lnch  do; 

(5)  102  each  brick  manboles, 

(6)  34  each  vitrified  clay  pipe  risers; 

(7)  480  each  6x4-ln.   Y   branches. 
Specifications   obtainable   from   the 

district  office  upon  deposit  of  $10.00 


3/19/47  •     8» 

Bids   Scheduled  to   Opsn    March  20 

Postponed   Indefinitely 
Culvert;   Pro.  Calif.  FH-66-D 
SAN   BERNARDINO  CO.,  Calif.  Mill 

Creek.     San     Bernardino     National 

Forest 
Owner— Public  Roads  Administration, 

C.  C.  Morris,  division  engineer.  720 

Ptaelan  Bldg.,  San  Francisco,  CaUf. 
Plans  by  engineering  department  of 

owner. 
About  1.730  miles. 
Unit  quantities  were  given  Feb.  21. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10,  re- 
fundable. 


3/19/47  •     *0 

Owner  Taking   Bids— Duo  April  1, 

1   P.  M. 
Street  Improvement 
OAKLAND,  Calif.,  Alameda  County. 

MacArthur  Blvd.    from    Lakeshore 

Ave.  northerly. 
Owner— City  of  Oakland,  Charles  M. 

Don.  city  clerk.  City  Hall,  Oakland, 

Calif, 
cnty  Engineer— Walter  Frlckstad,  City 

Hall,  Oakland,  Calif. 

The  work  Involves: 

(1)  8375  sq.  ft.  grading; 

(2)  99  cu.  yds.  selected  material  sub- 

(3)  626  lin.  ft.  concrete  curb; 

(4)  478  sq.  ft.  concrete  gutter; 

(5)  3750  sq.  ft.  concrete  foundation 
for  pavement ; 

(6)  136  tons  asphaltic  concrete  sur- 
face course  and  asphaltic  con- 
crete surfacing; 

(7)  3500  sq.  ft  cement  sidewalk- 
Specifications  obtainable  from   the 

above    office    of     the    city     engineer 
upon  deposit  of  $5,  refundable. 


3/19/47  *  ^^    *^ 

Owner  Taking  Bids— Due  Apr.  16. 

2  P.  M. 
Surfacing 
SAN  JOAQUIN  CO..  CaMf.,   Between 

Middle  River  and  Holt 
Owner— State  of  California,  Division 

of  Highways,  Public  Works  Bldg., 

Sacramento,    Calif. 
State  Highway  Engr.— G.  T.  McCoy. 

Public    Works    Bid*:.,    Sacramento, 

CaUf  ^      ,      ^ 

About  4.4  miles  surfacing  with  plant 

mix    surfacing    on    untreated    rock 

base 

Work  involves: 

(1)  develop    water    supply   and    fur- 
nish   water    equip.; 

(2)  1,300  M   gals,   apply  water  r 

(3)  25,400  tons   untreated    rock   base; 

(4)  75  cons  liq.  aBps-SC-2  prime  coa» 
.ind    pene.    treat. : 

(5)  200    tons    sand    prime    coat    and 
pene.  treat. ; 

(6)  6,300    tons    min.    agg.    plant    mi^ 
surf.: 

(7)  316   tons    pave.    asph.    plant    mi'' 
.surfacing. 

Specifications  obtainable  from  th*- 
above    office 


BUILDING  PERMITS 

Applications 


Fixtures  Co,  935  Howard  St 

ALTER  DWELLING,  $600;  1682  8Srd 
Ave;  owner  and  builder,  Ralph  B 
Riley,  premises. 

DWELLING  (1-story,  frame),  $8000; 
W  22nd  Ave  225  N  Qulntara  St; 
owner  and  builder,  Burke  Construc- 
tion Co,  2663  16th  Ave. 

ALTER  APARTMENTS,  $600;  880 
Frederick  St;  owner,  Mrs  Stewart, 
premises ;  builder.  Star  Iron  Works, 
227  Bay  St  ^_^ 

DWELLING  (l-stoy,  frame),  $6000 ^ 
W  Bayshore  120  N  San  Bruno; 
owner,  E  B  Hamilton,  2168  Bay- 
shore  Blvd;  builder,  Hamilton  ft 
Orr,  premises. 

ALTER  WAREHOUSE,  $800;  SE  cor- 
ner 1st  and  Brannan  Sts;  owner 
and  builder.  Southern  Pacific  Co, 
65  Market  St 

DWELLING  (l-story,  frame),  $7500; 
W  Vernon  365  S  HoUoway;  owner, 
Paul  Bonettl,  426  Faxon;  builder, 
Bonettl  ft  Rocca,  426  Faxon. 

ALTER  OFFICE  BUILDING,  $8000; 
155  Sansome  St;  owner.  Industrial 
Indemnity  Co,  premises;  builder, 
Alfred   P  Fisher.   300  Montgomery. 


SAN    FRANCISCO 


•         40 
-Due    Apr.    16, 


40—      STREETS  AND 
HIGHWAYS 


40 


3/19/4T  .  • 

Low  and  Only  Bidders 
Resurfacing  Cost,  $7»8.7C 

.S/N    MATK^.   CkIT,  San  Mateo  Co. 

rontral  Park, 
Owner— Cltv  of   han    Mateo.  Wm.   J. 
O  Frirrrtl.'rMy  clerk.  City  Hall.  Sin 
Mateo,  CaUf. 
rily    Enpin'-tr    -Arthur    B.    Rulllvnn, 

(M'v  Hull.  Sar.   Mateo.  Calif. 
Resurfacing  pa.hs  and   roadwavH. 
Low    Bldder--T.     M.    Bloomqulst.    36 
riiciiap    Avenue.    Atherton.    Cal.t., 
:«7»H  70 

Work  involves: 
(li  ^«m  sq.  yds    prarifylnR.  watering. 

rolling  and  shaping; 
(2)  10  tons  coari>»  rock  screens; 
«S)  37  torn  grltp  ; 
(4)   1500  g.illnn«i  oiV 
Complete  bids  Manh  17  wnr.-: 
T.     .M.     Bloi>mq\i1si,     Atlierton,     (I* 
WIO:    (2»   $<»;   «3»  .SC;   (■1'   $0.10;   tulJfl. 
R79P  7r. 

F    R     nnilh.    (11    $0,114;    (2)    «t.W 
<3)  $6:    (4»   .?0.115;   total,  J977..M. 

L.  C.  Smith,  San  Matoo.  Calif  «!• 
10.29:  '2'  $8.75;  (J>  $11.45;  ,4>  $0.1.-); 
total,   $1769  48. 

Oliver    Do    ttilva,    Alameda.    Calif. 


3/19/47  ^      ,  •   *2 

Owner  Taking  Blda— Due  April  16, 
2  P.  W. 

Grading  and  Surfacing 

SANTA  BARBARA  CO.,  Calif..  Be- 
tween 2.6  miles  east  of  Bueilton 
and  Grand  Ave.  ^,   ,  , 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg , 
Sacramento,    Calif. 

State  Highway  Engineer— G.  T.  Mc 
Coy,    Public   V/orkB    Bldg.,    Sacra- 
mento,  Caiif. 

About    2.'i   miles    net   length    grading 
and  surfacing  with   road  mix  sur- 
facing on  crusher  run  base. 
Work  involves: 

(Ij   160  t-u.  yds    remove  concrete; 
(2»  121    sta.    clear    and    grubb; 

(3)  101,500  cu.  yds.   rdwy.  cxcav  ; 

(4)  1.500  cu.  yds.  struct,  cxcav.; 

(5)  500  cu.   yds.  ditch   and   channel 
excav. 

(6)  145,C0O   sta.    yds.    overhaul; 

(7)  13,900  ions  Imported  borrow; 

(8)  develop   water  supply   and   fur- 
nish water  equip.; 

(9)  3.310  M  gals,  apply  water; 

(10)  121  hta.  finish  rdwy.; 

(11)  6,600  tons  crusher  run  base; 

(12)  93    tons    Uq.    asph.    i>C-l    prime 
coat    and    pene.    treat. ; 

(13)  6,000   tons    min.    agg.    road    mix 
surf. ; 

(14 >  300  tons  liq.  asph.  SC-4  or  SC-5 
r<ad   mix   »urf. ; 

(15)  30,000  sq.  yds.  mix  and  compart 
roid    mix    Burf. ; 

(16)  2,50C'  sq    ft.  piace  road  mix  surf, 
ditches   and    slope   drains; 

(171  2^     tonn     asph.     emulsion     seal 

coat; 
(1«>  300    tons    scrcenlngn    seal    coat; 
(19>  222   cu.    yes.   class   A   Port.   cem. 

cone     structs. ; 
(20»  32,000  lbs.  bar  reinf.  steel; 
(21)  67    each    monuments; 
(22 »  70  lln.  It.   move  and   reconstruct 

exist  gtiard    railing; 

(23)  130   caoh    culvert    markers    ara 
guide   posts; 

(24)  3.2   miles   new    prop,    fence; 

(25)  16  each  drlvr-  gates;  • 

(26)  200   lin.    ft     n.-move   and    recon- 
ftrur  (xl.xiing  pDDiTty  fences; 

(27 1  8.'i0  !in.  ft.   18  In.  CMP  1«  gage; 

(28)  140  lin.  ft  24  In.  CMP  14  gage; 

(29)  Ifi  each  sDlllway  assemblies; 


3/19/47 

Owner    Taking     Bid 

2  P.  M. 
Revurfacing 

SONOMA,     CO..     Calif.     Betwceen     3 
miles    north    of     Petaluma    and    1 
mUe    south    of    PetalOma 
I  Owner — Stale  of   California.  Division 
of   Highways.  Public  W^orks  Bldg.. 
Sacramento,    Calif. 
State  Highway  Engineer--0.  T.  Mc- 
Cov,    Public    Works    Bldg.,    Sacra- 
mento.   Calif. 
About  4  miles  net  length  rcsurfaolnj; 
with  asphalt  concrete  and  construc- 
ting   shoulders    with    crusher    run 
base  and  coa'  coat 
Work   involves  • 

(1)  1,180  lln.  ft.  remove  exist,  raised 
bam: 

(2)  5,670  tonn  ci usher  run  base; 

(3)  32    tons    liq.    a8ph.    SC-1    prime 
coat : 

(4)  48  tons  asph.  cmuls.  paint  binder 
and    «ieal    coat; 

(5)  3(W)  tons  screenings  seal  coat; 

(6)  8.195    tons    asph.    cone,    leveling 
course ; 

<7)  4.808    toj  8    asph.     rone,    type     A 

aurf.  course; 
(8)  905  !ln.  ft.  raised  bars. 

Specifications  obtainable  from  th« 
above   office. 


ALTER  GARAGE.  $800;  31 9- 10th  SI; 
owner,  Camillo  de  Jesus,   2709-20th 
St ;  builder,  day  work. 
ALTER    .«?TORE,    $1*00;    612    DMsa- 
dero;  owner,  Marion  G  Hanson,  618 
Valencia;    builder,   John   Mlchelson. 
7F0  Forester  St 
ALTER  FLATS,  $1000:  1375  24th  Ave; 
owner  and   builder,   Stella   Plestrz- 
nski.  prem. 
ALTER     SALESROOM.     $950.     1201 
Van    Ness      Ave;    owner.    H»>nry   J 
Kaiser  Motors,  prem :  builder.  Frc^ 
Gehring.  444  Cayuga  Ave. 
ALTER  Store,   $700;   1739   Union    St; 
owner,     Luna     Sign     Service.     IZ.'^fl 
Union :     builder,    R    V     McAninch. 
2090   10th   Ave. 
1-STORY    FRAME    GARAGE,    $1000; 
Rear  1501  Diamond;   owner,   Man- 
uel   Vinagre,     prem ;     builder,    day 
work 
DWELLING  (1-story,  frame),  $8000; 
W  London   107   N  Amazon;   owner, 
Joseph    Zito,    11    Amazon;    builder, 
Andrew  Waechter,  456  Otsego. 
ALTER    CLEANING    PLANT.    $776; 
270    Valencia    St;    owner.    Thrifty 
Cleaners,   premises;    builder,   Wood 
Bros    Construction    Co,    668    Guer- 
rero  St. 
DWELLINGS     (1-story,    frame)    (2), 
$7500  each;   E  36th  Ave  193,  218  S 
Noriega;  owners,  Alfred  Ovalle  and 
Richard  Lynch,  c/o  builder;   build- 
er. Rude  ft  Llppman,  1894  46th  Ave. 
ALTER  SERVICE   STATION.  $2650; 
SW  comer  24th  and  Vermont;  own- 
er,   N    Kobseff,    premises;    builder, 
Charles   Harrison,   1232  Treat  Ave. 
ALTER     RESTAURANT,    $750;     SW 
comer  11th  and  Market  Sts ;  owner, 
Tom  Callas,  premises;  builder.  Wm 
Bateraan  Co,  1916  Bryant  St 
DWELLING   (1-story,  frame).  $9500; 
W  Otsego  100  S  Santa  Ynez;  own- 
er,    Dino  Roselli,    323    Russia    Ave; 
builder,      Andrew      Waechter,      456 
Otsego  Ave. 
ALTER  OFFICE  BUILDING,   $2500; 
25  Taylor  St;  owner,  RKO  Theaters 
Corp,   premises;    builder.   American 


Granted 

BUILDING  PERMITS 

SAN    FRANCISCO 


MARCH    18,   1947 


REMODEL  cottage,  $2500;  1361  Fil- 
bert St;  owner  and  contractor,  Mn 
A  Boice,  premises. 


A  I.  r  M  I  \  E  .\ 


PU1TYLESS  GLAZI^4G 


U.S.P«t.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  ••timataa,  or  cngiocaring  daaicM 
covering  ■  compUlc  initaliation,  includ- 
ing  (hect  maul  raquircmcnta  .  •  • 

CALL  .  .  .  EXBROOK  1185 

Exriuaiv*   Distributor*   for 
Northam  California 

McKune  Metal  Products  Co. 

266  Tchonia  St..  San  FroncUce.  3 


BURKE     FORM     CLAMPS 


•  40 
-Due    April    16, 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Cortftruction  Spec'udties 

W.     J.     BURKE     &     CO.,     INC. 

780  Bryant  Street  San   Francisco  Phone  GArficId  8768 


3/l»,/47 

Owner    Taking     Bid 
..2  P.  M. 
Surfacing 

SISKIYOU  and  MODOC  COUNTIES. 
Calif.     (1)     Between    Route    72,    3 
miles  north  of  Dorrls,  and   4  mllo.q 
west    of    Hatfield    and (2)    between 
2.4  miles   north   of   Stronghold    and 
Oregon    State   Line. 
Owner— State  of   California,  Division 
of   Highways.   P.ibllc  Works   Bldj?., 
Sacramento,  Calif. 
State   Hl(»h\vay  EnRlnoer— O.   T.   Mc- 
Coy,   Public    Works    Bldtr..    Sacra- 
mento,  Calif. 
Inrhidp.«   (1>  about  1.1.6  miles  surfac- 
Ine    and    .seal    coat    and    (2)    about 
7.2     miles     surfacing     with     pl.ant 
mix    surfacing    and    seal    coat    and 
restoring    shoulders    with    imported 
borrow. 

Location    A 
(1)  21.R00   tons   mln.  agg.   plant   mix 

surf. ; 
(2»   1.760  tons  pave  asph.  plant  mix 

««»irf  ■ 
(3»  245    tonp    liq.    asph.    SC-2    primo 
coat ; 


O'NESLL  LUMBER   GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995   Evana  At«. 
San   Franri.co.  Calif. 
P*onf.GArfirM9nO 


...YARDS    AT... 
753   County   Road 
San   Carlos,   Cnlif. 

r.S,....  :   S«u   Cirloi  204  J  M 


507   Bonahn    Road 

l.aa  V(!:«x,    Ncvad.i 

Phone:    La*  VVgaJ    1344 


NEED  A  HOIST? 

Can  ,  ,  .ST  A  N  D  ARD  .  .  .fhe  following 
are  in  sfock— 

3—14  HP  CMC  Single  Drum  Gas 

1—14  .  25  HP  CMC  Single  Drum  No  Power 

1+-20  HP  CMC  Double  Drum  Gas 

1—20  HP  CMC  Single  Drum  Gas 

1 — 40  HP  CMC  Double  Drum  Gas 

1 — 40  HP  CMC  Single  Drum  Gas 

EXbrook  8845 
STANDARD     MACHINERY     CO. 

112  Market  Str««t  •  San  Francisco 


For  a  Square  Deal  Call  (rNciW 


THOMAS  F  DUFFY 


L.  W.  HOPKINS 


TILE  CONTRACTORS 


Shower  Doers 
Tub 

Enclesurot 
ModiciRo  Cabinets 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

"Not  How  Cheap  But  How  Good" 

253  MINNA  STREET 

Phone 

YU  kon  6-1489 


WEDNESDAY.  MARCH  19.  1947 


DAILY    PACIFIC     BUILDER 


PACE  7 


DWSOXJNGS,  four  1-story  fr,  fSUOO 
each;  SE  Cor  li'ih  Ave  ind  Klrk- 
ham.  E  17th  .\ve  25,  50.  75  iS  Kork- 
ham;  owner,  Al!as  Realty  Co,  1500 
Judata  St;  contractor.  Pacific  Cca::i 
Conatr  Co. 

DWELLINGS,  four  l-story  fr.  J890.) 
each;  E  I7th  Ave  100,  125,  150,  175 
S  Klrkhan:;  ov.ner.  Atlas  Realty 
Co,  1500  Judah  St;  contractor.  Pa- 
cific  Coast    Constr  Co. 

NEW  PARTITION  and  move  kitch- 
en, 11500;  1916- 1£  Jackson;  owner. 
Kingdom   of   Swoien,    prem. 

BLDG,  l-story  frame,  ^200;  West 
26th  Ave  225  S  L,:\wion ;  o.vner  and 
builder,  Heyman  Homes,  5150  Gearj- 
Boulevard. 

BLDGS,  two  1-stoiv  frame,  $9400  en 
B  12th  Ave  175  N   Moraga;  E  llih 
Ave     125    S    Moraga;     owner    and 
builder,  Heyman  Homes,  5150  Gearv 
Boulevard. 

TEMP  SHOW  ROOM,  l-story  frame 
$8000;  W  Columbus  Ave  82.6  Noriii 
Greenwich  St;  owner  and  builder, 
Humbert  Viglione,  857  Columbus. 

ALTER  dwelling,  $2700:  1  Presidio 
Ave;  owner,  Mrs  W  Gregory-,  prem; 
contractor,  F  S  Marshall. 

DWELLINGS,  two  l-story  fr,  $11,- 
300  each;  W  Pueblo  125  and  150  S 
Velasco;  owner  and  builder,  Ing^-ar 
Baldwlnson,   321  Monarch  Way. 

CONVERT  into  stores  (2),  $750  each; 
S  Randolpih  50  and  75  W  Raylsto.i 
Way;  owner  and  builder,  I  Bald- 
winnon,  320   Monarch   Way. 

SANTA   CLARA    COUNTY 

DWELLING,    $8000:    NE    Cor    Fatcl. 

and  Scott,  Lot  4W);  owner  and  con- 
tractor, Haydcn  &  Thompson. 
DWEIJL.ING,  $15,000;  Lot   105,  Loyola 

Drive;    owner,    George   G   Bennett; 

ccntractor.    John    Weber,   210    IJar- 

vln    Ave,    Los    Altos. 
DWELLING,   $4000;    Parmer   Ave.    S 

of  San  Antonio;  owner  and  builder 

Pablo   Pastor,   premises. 
DWELLING,    $6000;    Lot   29,    Marlon 

Lane;    owiier,   H   Boer;    contractor, 

L  W  Traylor,  99  N  Cragmont  Ave, 

San  Jofie. 
DWELLING,    $6500;    Lot    19,    Marion 

Lane;    owner,    D    Carnllo;    builder. 

L  W  Traylor,  99  N  Cragmont  Ave, 

Slan  Jose. 
DWELLING,    $6500;    IjOi    17    Marion 

Lane;  owner,  J  Davis;   contractor, 

L  W  Traylor. 
DWELLING,    $7000;    Lots   38   and    39 

Viewmcnt    Ave;    owner,    E    Ford; 

contractor.   L  W   Traylor. 
DWELLING.   $7000;    l^t   27.   Martini 

Ave;  owner  .and  bunder,  S  A  Mat- 

tinglv. 
ALTERATIONS,  $2000;  Lot  7,  South 

Palo    Alto :    owner   and    contractor, 

L  Fab«r,  P  O  Box  352,  Palo  Alto. 
GUEST   house,    $500;    N    San    Toma.s 

Aqulne;    owner   and    builder,    R   V 

Bayley,  Rte  2,  Box  337,  Campbell. 
ALTERATIONS,  $1200;  1015  Linco'n  : 

owner.    K    FlHcher,    26    Glen    Eyrie, 

San     Jose;     contractor,     Anderson 

Pest  Control. 
DWELLING,  $6000;  Lot  39.  N  Clare- 

mont ;     owner    and     builder,     T     C 

Rlchter,  63  N  Cragmont,  San  Jose. 
DWELLING.    $6000;    Radio    Avenue; 

owner    .ind     builder.    G    Leigh.    90 

Alice  Ave,   Campbell. 
DWELLING.   $2500:   Lot  20,  Jackson 

Ave:  owner  and  builder,  T  A  Silva 

1139  Sierra  Ave,  San  Jose. 
DWELLING,  S4500;   Lot   40,   Summ»'r 

St ;  owner  and  builder,  J  S  Delgado 

Rte  3  Box  93.   San  Jose. 
DWELLING,    J^7000;     Lot    40    Mnrcu 

Ave,  owner  and  builder,  R  H  Mof- 

fltt.  328  N  Ist  St.,  San  Jose. 
ALTER  and   Addn    $500,   540  Leland 

Ave.    Beverly    Tract ;     owner    and 

contractor,   John   Warren,   prem. 
DWELLING,   $4500.    I.«t   19.  Joaquin 
Road;     owner    and     builder.     Ndk: 

Madsen.   Sirnset  Distillery.   Alvlso. 
QARAGK,    private.    52700;    Lot    1049 

Colorado  Ave:  owner  and  builder. 
Le«»  Denton,  l04f»  Colorado  Ave.iuc, 
Palo  Alto. 
DWELLINGS,  two.  $7000  onc\>  ■  T-ot- 
IRA  end  15B.  Mtn  Vlexv;  owner 
and  builder.  Henry  Hann.sen. 


ADDN.    $300;    530    Lewis    St;    oWner 
I'.nd  builder.  Louis  Pete,  premises. 


CITY   OF   SACRAMENO 


REBTTIUD  GARAGE.  $760.00;  2407 
Stockton  Blvd ;  owner  and  builder, 
A  B  Journey 

lARAGE  for  LIVING  QUARTERS 
flOOC.OO;  5321  ISth  Ave;  o'vner  and 
bullHer.  J  E  Spencer,  3999  Sherman 
Wav. 

ADDN  TO  DWELLING.  $1200.00:  6G1 
Robertson  Wav';  owner,  J  P  Stew- 
.ird:    builder,    R    E    Thedford.    StOO 

XT       Of 

inVELLING  f6-room).  $*.00O:  4850  1 
&t;  owner,  Guy  S  Adams,  4194  1st 
Ave;  buiM''»",  Fred  Love.     ' 

DWELLING  (6-room<,  .56000.00:  291- 
61st  St:  owner  and  builder,  M 
Jacinto,  2314  15th  St. 

DWELLING  (6- room),  $7500;  2620 
Iflth  St;  owner  and  builder,  C  E 
Blrd.sall,   182C   let  Ave. 

D  WE  LINING  (4 -room),  $6000;  1808 
4Kth  St;  owner,  L  L  Wall,  Rte  1, 
Box   582,   Roseville. 

ADDN  to  GARAGE,  $800.00;  3730 
44th  St:  owner  and  builder,  Ed  R 
Winiams. 

DUPLEX  (9room)  $10,000.00;  560  5!th 
St;  and  5331  F  St;  owner,  W  G 
Pierce,  2787  Sen  Louis  .Court: 
builder.  Carter  Const  Co,  1017  J 
Street. 

DWELLING  (5- room),  $6000:  646 
.Tone?  'W  av ;  owner  and  builder,  C 
W  Luchlni,  3808  31st  &t. 

ADDN  to  DWELLING,  $800;  713 
37th  St ;  owner  and  builder,  Roy 
Snrirger. 

GARAGE  BLDG,  $7500;  300  U  St; 
owner,  George  Clark;  builder.  Unit- 
ed  Const   Co.    606   Broadway. 

DWELLING  (5- rooms.  $5000;  3109  C 
Pt :  owner  and  builder,  Ralph  Ne- 
vis,  2974   19th    St. 


BERKELEY 


ALTERATION.     $600;     1486     Green- 
wood;   owner.    Noyee.    1486   Gre<>n- 

wood ;    builder.    S "  S    Heaton,    3015 

Shattuck. 
ALTERATIONS.     $500;     820    Colusa; 

owner,   J    B    Terry,    prem ;    builder, 

C    H    Searle,    201    Capricorn    Ave., 

Oakland 
ALTERATION,  $500;     837  Bancroft; 

owner,      Jordlne,      prem;      builder. 

Guarantee  Plcg.  328  San   Pablo,  El 

Cerrito. 
GARAGE.    $880;    owner   and    builder, 

at  543  Grizzly   Peak. 
ALTERATIONS  $1500 ;  2368  LeConte  : 

owner,     L     D     Church,     preml.ses; 

builder,   Elmer   Harder,   649    Aitcen 

St..  Oakland. 
ALTERATION.    $500:    2321    Dwlght: 

owner,  Morgan -Peacock,  Center  St; 

builder,    Beckett    &   Federighl,    1411 

Franklin    St.    Oakland. 


1403    Brown;    ow;ier    and    builder, 
Edgar  L  Greene. 

DWELLING.  $7000;  1621  S  Srd  St; 
owner  and  builder,  Melvln  G  Som- 
men.  «l 

DUPLE:X  and  GARAGE,  $6000;  3620- 
24  Madison;  owner  and  builder,  Ed 
Beecham. 

DWELLINGS  (4),  4206  Lane,  $5500; 
4228,  4305  Liberty;  4306  Lyell,  $6000 
each ;  owner  and  builder,  Ben  Bax- 
ter. P  O  Box  X,  Fowler,  Calif. 

ALTER  DWELLING  TO  CLINIC, 
$5000;  950  N  Fulton;  owner,  Dr 
Dynn  F  Fawns;  builder,  B  H  Hunt- 
er. 1302  Del  Mar  Ave. 

LUMBER  SHED,  $5000;  1804  Ven- 
tura; owner.  Valley  Lumber  Co, 
premises ;  builder,  Fisher  h.  Mc- 
Nulty,  510-12  Matiel  Bldg. 

DWELLINGS  and  GARAGES  (2), 
$5000  each;  2237  Arthur  and  2431 
Michigan ;  owner  and  builder,  L 
Russo. 

DWELLING,  $4500;  548  Modoc;  own- 
er and  builder,  Ralph  Williams. 

CLEANING  PLANT,  $3600;  1826  S 
Van  Ness ;  owner  and  builder,  Leon 
L  Emerzian. 

DWELLING,  $3500;  985  N  Van  Ness; 
owner  and  builder,  E  L  McGaha. 

DWELLING  and  GARAGE,  $3000; 
181  N  8th  St;  owner  and  builder. 
John  B  Growden. 

DWELLING,  $2500;  4629  Inyo;  own- 
er and  builder,  A  B  Byrd. 

CAFE,  $2000;  661  California;  owner 
and  builder,  J  D  Capps. 

ALTER  GARAGE  to  DWELUNO, 
$1700;  1335  Tuolumne;  owners  and 
builders,   Robert  and   Helen   Moore. 

BUILDING,  $1600;  2519  Divlsadero; 
owner  and  builder.  Valley  Auto  Up- 
holstering Co. 

DWELLING  (temporary),  $1500;  2417 
Thomas ;  owner  and  builder,  Har- 
old J  Keith. 

GARAGE  and  ROOMS,  $1200;  4674 
Balch ;  owner  and  builder,  Charles 
G  Davis. 

WAREHOUSE,  $1000;  848  M  St ;  own- 
er. Electrical  Supplies,  Inc  ,prem; 
builder,  R  E  Jolly,  834  Arthur  St 

WAREHOUSE.    $1000;    1901    Hedges; 
owner  and  builder,  Robert  S  Laraen. 
STORE.  $1000;   4824   Belmont;   owner 
and  builder,  Joe  Haddad. 

OFFICE.  $1000;  1808  Broadway;  own- 
er and  builder,  Dick  Kollris. 
SERVICE      STATION.     $1000;      3206 
Palm;    owner    and    builder,    Ralph 
Ohanian. 


Patterson,  et  al,  to  whom  it  may 
concern March  10,  1947 

March  13.  1M7  — Lot  6.  Windsor 
Tract,  Menlo  Park.  Clarence  E 
De  Bell,  et  al,  to  George  L  Dod- 
Bon „ March  10,  1947 

March  IS,  1947— Lot  IS.  Block  10. 
University  Heights.  Charles  E 
McCammon,  et  al.  to  Rugg:  A  Nel- 
son  _ March  13,   1947 

March  14.  1947— Lot  21,  Block  24, 
Newbridge  Park.  Arthur  Green- 
bach,  et  al,  to  Bay  District  Build- 
ers, Inc March  IS,  1947 

March  14,  1947— Lot  S,  Block  6. 
San  Mateo  Terace.  Theresa  Mar- 
rapo  to  Vincent  Erico..Mar.  11,  1947 

March  14,  1947— Lot  29,  Block  24, 
Western  Addition,  San  Mateo. 
Percy  C  Brill,  et  al.  to  whom  It 
may  concern ., March  12,  1947 

March  14,  1947— Lot  8,  Block  7. 
Lenolt.  Redwood  City.  Shelley  A 
Thompson  to  Sjoberg  A  SJoberg... 
March  10,  1947 

March  14.  1947— Lot  86,  The  Wil- 
lows. Calvin  C  Larsen  ,et  al,  to 
J  R  Simon „ March  10.  1947 

March  14,  1947— Lot  18,  Tract  682, 
Brookdell  Unit  No  2.  Pacific 
Homes.  Inc,  to  Pneinsula  Pacific 
Construction  Co March  18.  1947 

March  14,  1947— Lot  7,  8,  21,  Block  6, 
Sunset  Highlands,  San  Carlos; 
ptn  Lot  23,  ptn  Lot  24,  Block  5, 
Sunset  Highlands,  San  Carlos. 
Walton  A  Gould  to  Gould  Con- 
struction Co March  14,  1947 

March  14,  1947— Lot  8,  6,  35,  Block  6, 
Belmont  P>ark.  C  D  Cunningham 
to  tSolte,  Inc March  14,  1947 


CONTRA  COSTA  COUNTY 


Completion  Notices 


OAKLAND 


OAKLAND 


ADDITION,  concrete.  f24,000;  131C 
nth  St.  owner.  Carnation  Co;  con- 
tractor, Marvin  3  ColllnB,  RX.*)  Osl- 
vln  Dr.  El  Cerrito;  plans  by  H  M 
O'Nell   Co.  610   16th    St. 

WARl^JHOUST':.     1  .st<irv     brick.     *10.- 
OfiO-    1433    Willow    St;    owner.    V/m 
Clark,    3.^9    IStli    St      contract   r.    J 
H  White.  331   lt7h  St;   plane  by  C 
L  Replogle 

ALTER  and  repairs.  $00,000;  28.i5 
Cypress  St ;  owner.  Infl  Harvc-^icr 
Co,  prem:  contractor,  Stoltt,  I:v  . 
8451   San  Lcandro  St 

DWELLING,     l-.st.>rv     ."i-room.     '^i'l 
(00;  9025  Sapc  Road;   own*;r.  Peter 
Dakos,  1410  Encinal  Ave,  Alnme<l'\: 
ontrartor,   R   M   Taylor,  2017  Lln 
coin  Ave,  AlrmedR. 

ADDITION,  .$3000;  2809  Frye  Street; 
owner  and  builder,  F  Achlere,  2800 
Kitchncr   Court 

ALTER,  $4500;  2019  Emtdvay:  own- 
er, Moore,  Ltd.  840  Market  St,  San 
Francisco:  contractor,  H  S  Mfl.' 
berger,  1»5'1  Folsom  St,  J^^an  Fran- 
clsco;  architect  Bliss  and  Fair- 
weather,  606  Hobart  Building,  San 
Franol.nco. 

DWELLING,  1-st.iry  5-rm.n.  $8000; 
6401  Buena  Vjentura  Ave;  owner. 
J  J  Daughten.  509  Rycnnv  vc  .M  ; 
contractor.  Jack  Reno.  768  55th  St 

ADDN,  $.3000.  7S79  Michigan  Ave: 
owner,  Art  Draper,  prem;  contrac- 
tor, Leeter  O  Petersen,  2915  Carl- 
■en    St. 

DUPLEXES,  two  l-story  8- room,  $»,- 
000  e.ich;  405-09.  tOOIl  Al<  ttraz: 
owner  and  builder,  John  F  Whalf  ii, 
4J6   Folrence   Ave. 

ALTER,  $1000;  4176  Piedmont  Ave; 
owner  and  contractor,  S  D  Mus- 
grave,  preml 


ADDITION,  $500;  1173  MacArthur 
Blvd ;  o\vTier  and  builder,  C  J  Hog- 
land    1173   MacArthur  Blvd. 

REPAIRS,  $900;  100  Grand  Ave; 
ovvner.  Fied  Reed,  prem;  builder. 
C  H  Thrum.s,   It 00  Sixth   Avenue 

ALT^R,  HOUSE  MOVED,  $1000;  2038 
E.ast  25th  St ;  owner.  R  M  McChes- 
ney.  1359  80th  Ave;  builder.  Acme 
House   Moving  Co. 

ALTERATION.  $1000;  1106  Broad - 
wav;  owner.  Railroad  Equip  and 
Realty  Co,  1106  Broadway;  builder. 
J   \   M(Nell    Co.   436   11th    Street 

ADDITION,  $980;  6109  MacArthur 
Blvd ;  owner.  Neighborhood  Church 
6109  MacArthur  Blvd;  builder,  C  S 
Schwartz,  1385  B  St.  Apt  4.  Hay- 
■>vard. 

REPAIRS,  $^00;  1216  73rd  Ave;  own- 
er and  builder,   C   Cas.saro.   prem. 

GARAGE,  l-story.  $700;  2512  7Rth 
Ave-  owner,  Melvln  F  Carlstrom. 
2r>12  78th  Ave:  builder.  Grant 
ConPt  Co.  23  Randwick  Ave. 

REPAIR?.  ?1000;  900  East  11th  St: 
owner.  Mr  Bennett,  900  East  11th 
St:  builder,  Rlsdon  &  Sors  Inc, 
5977     Malestic     Ave. 

l-story   Frame  GARAGE,    $850;    7220 
2?  Fresno  St;  owner,  Walter  Young, 
prom:    builder.    Packer  &   J;)hnso.. 
1774    Auseon    Ave. 


FRESNO 


DWELLING  and  GARAGE,  $8000; 
1492  Arthur;  owner  and  builder, 
Henrv  Ballln. 

DWELLINGS  (2),  $8000  each  ;  703  and 
713  W  Clinton  St;  owner  and  build- 
er, Raymond  Construction  Co,  P  O 
Box    186,   Fresno. 

DWELLINGS  and  GARAGES  (2). 
one  at  2215  Harvard.  $7500;  one  at 
2225  Harvard.  $7000;  owner  and 
builder.  Oscar  Spano. 

DWELLING  and  GARAGE.  $7000; 
34  Garland ;  owner  and  builder.  W 
E  Burnett,  311  Andrews. 

DWELLINGS  (3),  $7000  each ;  2626- 
2636-2646  Peralta  Way;  owner  and 
builder,  Lambert  &  Lew  Construc- 
tion  Co. 

DWELLING     and     GARAGE,    $7000; 


8AN   MATEO  COUNTY 

Recorded  Accepted 

March  14,  1947— Lot  5,  Block  12. 
Howard  Park,  San  Carlos.  Harold 
J  McGee,  et  al,  to  Arvil  I  Larsen 

_ March   12,    1947 

March  14,  1947— Lot  43  and   V»  Lot 

44,    Block     18,    City    of    Visitaclon. 

Vem  A  Bybee,  et  al.  to  whom  It 

may  concern March  6,  1947 

March  14,  1947— Move  building  from 
Tanforan  to  Veterans'  Home  at 
YountvlUe,  Calif.  State  of  Cali- 
fornia  to   Hanson    Bro«_ 

March  11,    1947 

March  14,  1947— Lota  15,  16,  Block 
2,  University  Addition.  Andrew  J 

Gawley  to  Gawley  &  Deuprey 

March   7,   1947 

March  12,  1947— LoU  28,  80,  Block 
1,  Suburban  Park.  H  J  Dunlap, 
et  al.  to  whom  it  may  concern... 

March  5,  1947 

March  12,  1947— lot  20,  Block  6, 
Vista  Grande;  Lot  9,  Block  D, 
Mission  Street  Tract  United  Con- 
struction Co  to  whom  It  may  con- 
cern  March  10,  1947 

March  12.  1947— NW  %  Lot  7,  Block 
10.  No  505  Friendly  Acres.  Royal 
E  McShea,  et  al,  to  H  G  Petersen 

•   March  11,  1947 

March  13,  1947— Lots  12,  15,  Block  6, 
Subdivision  No  1,  Schwerin  Addi- 
tion.   Fred   C    Rudisill    to    James 

Amott  ft  Son March  10,  1947 

March  13.  1947— Town  of  Peecadero, 
CaUf.  Beatty  h  Swlgert.  doing 
business  as  White  Front  Garage. 
Grambergo  &  Glustl  Co.Feb.  12,  1947 
March  13,  1947— Lot  13  and  ptn  Lot 
12.  Block  6,  Felton  Gables.  Helen 
Hayden  Forsythe  to  LIndley  Con- 
struction Co March  8.  1947 

March  13,  1947— Lot  9,  Block  8,  Lo- 
mita Hills  Addition  546.  Jack  E 
Korb,  et  al.  to  Charles  W  Cheae 

March    5,    1947 

March  18,  1947— Lots  31,  32,  Block  1; 
Lots  12,  13,  Block  6,  Oaklelgh 
Park.  The  Howell  Co  to  Ernest  C 

Baker       March   6.   1947 

March  13.  1947— Ptn  Lot  3,  Block  8, 
Nash  Tract  nea;r  Palo  Alto.  Har- 
old Kent  Marc4t.  et  al.  to  M  C 

Ingraham March   10,    1947 

March  13,  1947— Lot  23,  Elm  Court 
South  San  Francisco.  J  A  Johan- 
sen  to  whom  it  may  concern 

March    11,   1947 

March  13,  1947— Lot  4,  Block  E, 
Hillsborough    Park     No    2.    H    C 


Recorded  Accepted 

March  12.  1947  — Parcel  of  land 
(metes  and  bounds  description), 
Lafayette.    Donald    M    Viuice    to 

Wallace  Webb March  7,  1947 

March  12,  1947— Lot  6,  La  Bonita 
Tract,   near  Concord.  Edward   H 

LeClalre  to  Glbb  &  Clymo _.._ 

March   8,    1947 

March  12,  1947— Lot  473,  Amended 
Official  Map  Units  1  and  2,  Berk- 
eley Country  Club  Terace,  El 
Cerrito.   Cal  W   Morin  to  Jordan 

&  Read March  8,  1947 

March  12,  1947— Lrf>t8  17.  18,  Block  8, 
Richmond  Center,  Richmond.  Nor- 
man W  Anderson  to  self 

„ March   11,  1947 

March  12,  1947- Lot  1,  Block  O, 
Pleasant  Hill  Homeslte,  Unit  No 
1,  near  Walnut  Creek.  Frank  Sis- 
son  to  self March   12,   1947 

March  13,  1947— Lots  53,  64,  Block 
28,  NichoU  Macdonald  Avenue 
Vlvic  Center,  Richmond.  Lowell  L 
Bivens,  et  al,  to  Bivena  &  Molek 

March   12.    1947 

March  13.  1947— Lot  37.  Block  12, 
Richmond  Pacific  Heights,  Rich- 
mond. Mary  A  E  Tompeett  to 
Clarence  G  Andrew  ■..March  9,  1947 
March  13,  1947— Lot  28,  Lafayette 
Crescent,  Lafayette.  D  L  Goforth, 
et  al,  to  whom  It  may  concern.... 

March   S.    1947 

March  13,  1947— Lot  1,  Lafayette 
Manor,  Lafayette.  Charles  J  Mor- 
rill   to   Blake  &   Callaway 

March    11.    1947 


March  14.  1947— Lot  299,  Raclendaa 
Del  Orinda.  Unit  No  2,  Orlnda. 
Jack  B  OHara  to  H  O  Woolery... 
March    7,   1947 

March  14,  1947  — Lot  46,  Moraga 
Glorletta,  Unit  No  1,  near  Orlnda. 

William  Rhodes  to  self — 

March   11,   1947 

March  14,  1947— Ptn  Lot  8,  Sub- 
division No  1,  Broogwood  Acres, 
near  Lafayette.  Frank  Basye  to 

whom  it  may  concern 

March   IS,    1947 

March  14.  1M7— Ptn  Lot  110.  First 
Addition  to  Rancho  El  Rio.  near 
Danville.  L  Lee  Hursh  to  John  J 
Graham March  14,  1947 

March  15,    1947— Lot   217,    Berkeley 

'  Country  Club  Terace,  El  Cerrito. 
Reid  H  Calllcoat  to  Harvey  K 
Sharpe March  6,   1947 

March  15,  1947— Lot  12,  Block  66, 
Bay  View  Addition,  Richmond. 
Margaret  E  Alexander  to  R-  F 
Johnson  &  Son March  14,  1947 

March  16,  1947-J^Ptn  Lot  5,  Walnut 
Creek  Park,  near  Walnut  Creek. 
William  O  Pocock  to  Blake  & 
Callaway March   14,  1947 

March  15,  1947— Lot  6,  Kensington 
Park  Extension,  Unit  No  1,  near 
El  Cerlto.  Joseph  Lewie  to  Roy 
M  Hoover March  14,  1947 

March  15,  1947 -Lot  8,  Kensington 
Park  Extension.  Unit  1,  near  El 
Cerrito.  R  C  Wight  to  Roy  M 
Hoover _ March  14,  1947 

March    15,    1947— Lota   30,   81.   Block     ., 
12,  Fay  Andrade  Tract  San  Pablo. 

Arthur  W  Perrott  to  R  Perott 

March   11,    1947 

March   15,   1947— Ptn  Lot  14,  Block 
23,    Boulevard    Gardens,     El     Cer- 
rito. L  E  Rolley  to  C  E  Atkinson 
March  11,  1947 


nniW! 


PIONEERS  IN 

PREFABRI- 

CATION 

Fabricated  Crates, 
Pallets,  Specialties 


t—STRUCTURES 

I       tH«oaroa*TBD 

220  Montoomsry  8fr»«t,   VUko<i  •-04«7 
8«n    FrtnclMO  4,  Calll. 
Saeramcnte  OWm:    ...^- 
IPU  •  (Iti  81..  Phon*  Sm.  SW43 


LINE-TITE  [LT  700] 

PROTECTIVE  PLASTIC  COATING 

Non  -  Corrosive,  Resists  Acids,  Alkeli  and  Self  Solutions 
Applied  Similar  to  Paint 


GUNN   CARLE  &   CO. 

20    Potr..ro    Ave,  UNderjiill    5480  San    Francisco 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO..  Ltd. 

Manufacturers  of 
Wire  Cut,  Repressed  Pav-    nniriT       Hollow    Build 
inic.  Add  Resisting,  Face,    DiVlLlV       '"»'     '^•'**'i"" 
Fire  Clay,  and  Fire   .   .   .    *'■—'*'  and  Quarry  .  . 

Office  and  PUnt— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUI»»MENT-  SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417  SIXTH  ST. 


SAN  FIANCISCO  1 


PWMlXbrooli1940 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sizes  in  Slock) 
Cemplet*  Facfory  Sorvics — Quicker  Delivery 


REINFORCING   STEEL 

Complete  Service  ond  Erection 


W.  S.  WETENHALL  CO. 

1 7tli  and  Wisconsin  Streets 

Son  Francisco  10.  California 

P^ne  HEmlock  1480 


> 


PAGES 


DAILY     PACIFIC     BUILDER 


WEDNESDAY,  MARCH  19.  1947 


March  15,  1947— Lot  13  and  ptn  Lot 
12,  Block  42.  Richmond  Junction 
Heights,  El  Cerrito.  Earl  W  Smith 

to  whom  It  may  concern 

March  14,  1947 

March  15,  1948— One  parcel  (metea 
and  bounds  description),  El  Cer- 
rito. Earl  W  Smith  to  whom  It 
may  concern March  14,  1947 

March  15,  1947— Lot  26,  Block  4. 
Berkeley  Highlands  Terrace,  near 
El  Cerrito.  Clayton  W  Brunaell 
to  Arthur  C  Brunsell.  March  13,  1947 

MARIN  COUNTY 

Recorded  Accepted 

March    15,    1947— Mill   Valley.    Nor- 


Classified  Advertising 


I—    MISCELLANEOUS 


Are  you  Intereeted  In  weJI-t>alned. 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS,  ENGINEERS 
DRAFTSMEN,    SURVEYORS,  EST  J 
MATORS,     RALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
E.    STEVENS,  OArfleld   1617 
Technical  Positions  Agency 

BOOKKEEPINQ  SERVICE 
AH  taxes,  payrolls  for  business  firms, 
contractors   and   Individuals.     No   ac- 
count too  large  or  too  small.    SEa 
bright   4462.  (tf) 


HELP  WANTED 


EXPERT  SUPT.  for  Housing  Proj- 
ect in  Peninsula  Area  wanted  imme- 
diately. Salary  open.  Peply  Box  Sl« 
c/o  Daily  Pacific  Builder.  (3/241 


man    C    Ortman    Jr   to  Huffman 

Construction  Co Feb.  14,  1947 

March  14,  1947— Oreenbrae  Subdivi- 
sion. Niels  SchulU  Jr  and  Bar- 
bara Schultz  to  SchultB  Co 

March  5,  1947 

SAN    FRANCISCO  COUNTY 

Recorded  Accepted 

March  18.  1947—2203-05-08-11  Cay- 
uga Way,  320  Moncada  Way.  Ing- 
var  BaldwInson  to  whom  It  may 
concern March  18,  1947 

March  14.  1947— Lot  6,  Block  1950. 
Hyman   and  Charlotte    Sholin    to 

Hubert  Construction  Co _... 

March   5,   1947 

March  18,  1947— NW  Athens  75  NE 
Russia  Ave.  Albert  and  Margaret 
Duccumo  to  whom  It  may  con- 
cern  .- March  1,  1947 


Release  of  Liens 


8AN    FRANCISCO  COUNTY 


Recorded                                        Amount 
March    6,    1947  — HamlU    Construc- 
tion   Co   to   Edward    H    Sr   and 
Annie  Sengstack  . — 


Liens  Filed 


8AN    FRANCISCO  COUNTY 


Recorded  Amount 

March  17.  1947—952  Bush  St  San- 
ford  A  Wara,  doing  business  as 
George  A  and  William  Wara,  vs 
Albert  L  Campodonlco,  et  al..S347.32 

Cessation  of  Labor 


3— POSITION  WANTED 


Lumber  and  Bldg.  Mtl.  SALES- 
MAN with  BOOKKEEPING  exp.  de- 
sires position  with  S.  F.  company  or 
rets.il  yard.  Available  Immediately; 
6  yrs.'  exp.  Reply  Box  319,  c/o  Dailv 
Pacific  Builder.  (3/20) 

GENERAL  SUPt.!  S7.  repisterei^ 
C.E.,  now  available.  Exper.  embraces 
highw.^y,  ctmniercial  structures,  air- 
ports, housing,  etc.  (3/2!i> 


FOR  RENT 


partment  special. 

3929  3566  20th  St;  owner,  Mission 
Cleaners ;  'contractor,  Byington  Elec- 
tric; motors. 

3930  400  Waller  St;  owner.  Simp- 
son's Cleaners ;  contractor,  Byington 
Electric;  department  special. 

3931  2238  Geary;   owner,   ; 

contractor,  Byington  Electric;  2  out- 
lets ;  1  switch :  2  plugs. 

3932  826  Market  St;  owner,  Wil- 
liam Bros  Cutlery;  contractor,  By- 
ington Electric ;  46  outlets ;  service. 

3933-37  Various  phone  booths; 
owner.  Pacific  Tel  &  Tel  Co;  con- 
tractor. Pacific  Elec  &  Const  Co;  1 
outlet.  ' 

3938  491  Geary;  owner.  Pacific 
Tel  &  Tel  Co;  contractor.  Pacific 
Elec  Const  Co;  2  outlets. 

3939-43  Various  locations;  owner, 
Pacific  Coast  Construction  Co;  con- 
tractor, B  J  Doherty;  temporary 
saw  service. 

8944  -Powell  and  Geary;  owner,  St 
Francis  Hotel;  contractor,  Charles  A 
Langlals  Co;  remove  and  correct 
service. 

3945  835  Market  St;  owner,  Em- 
porium; contractor,  Charles  A  Lan- 
glals  Co;   wiring   permit  for  March. 

3946  1355  Market;  owner.  Furni- 
ture Exchange ;  contractor,  Charles  A 
Langlais ;  78  outlets ;  18  plugs. 

3947  14th  and  Noe  Sts;  owner, 
Franklin  Hospital;  contractor,  Chas 
A  Langlals  Co;  18  outlets. 

3948  1560  Mission  St ;  owner,  Coca- 
Cola  Bottlng  Co ;  contractor,  Charles 
A  Langlais;  motors. 

3949  Dolores  N  side  6  ft  comer 
Duncan;  owner,  Pordlni;  contractor, 
A  J  Ferera;  temporary  saw  service. 

3950  904  Eddy  St;  owner ; 

contractor,    F   J    Kllmm    Co;    power 
meter  loop. 


positions   OPEN 


W-8729-S(K-662),  ENGINEER,  ex- 
per. In  design  of  garbage  disposal 
plants     Sklary  open.    Southern  Call! 

S-63M  CITY  ENOINEER,  with  Cal- 
ifornia license  and  some  exper.,  for 
city  of  18  000  pop.    Southern  Calif. 

S-6C3  ARCHTL  DESIGNER,  with 
several  years,  exper.  on  the  boaro. 
$500  month.    San  Pranci.sco. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 
\  (A9ttiicy) 

Ncwfon  D.  Cook,  Mgr. 

87  POST  ST.  S.  F.  4 

GAHUId  f24S 


BERKELEY 


SAN  MATEO  COUNTY 


Recorded  Labor  Ceased 
March  13,  1947— Lots  39.  40,  Block 
802.  Subdivisions  7  and  8.  High- 
lands of  Emerald  Lake.  William 
D  Vassellou,  et  al,  to  whom  It 
may  concern...™ Feb.  4,  1947 


Furnace  Permits 


OAKLAND 


LUMBER  HANDLCNO  EQUIP- 
MENT :  CARRIERS,  STACKERS. 
TRUCKS.  Pacific  Carriers.  Oakland. 
KE   4-16B1. 

COMPT>ETELY  EQUIPPED   CAB- I 
INET   SHOP   in    Albany     Immediate 
ocr\jpBncy.    Reply  Box  815,  c/o  Dally 
Pacific  Builder.  (3/21/47 » 

6—         FOR  SALE 

Corrupated  ALUMINUM  SHEETS. 
19  gauge,  .036-in.  45Hx96-ln.  Alum- 
inum Products  Co..  3245  18th  Street 
Phone  irNdcrhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr  Crandall.  SUtter  8266. (tf) 

LUMBER  -  BLDG.  \fATERIAL: 
Fir  Dimension,  specified  length;  Fir. 
timbers  plark ;  Fir.  beards;  kiln-dried 
Common  Pine;  Shingles:  Insulation 
Board:  Plywood:  Yellow  Pine  hard- 
wood flooring:  Mrtal  Lath;  Pine  Sld- 
nc;  Sheet  Rock,  Oak  Floor;  DIMEN- 
SION FIR.  RANDOM  LENGTHS.  No 
3   COMMON   AND   BETTER,   $62.00. 

AssocLited  Contractors*  Service 
971  Sutter  St.,  S.  F   9— PRospect  4500 


425  Van  Dyke;  owner,  Tom  Dale; 
dealer,  Alias  Htg  &  Vent  Co;  cen- 
tral furnace. 

981  Alleen  St;  owner,  D  W  Blair: 
dealer.  Atla.s  Htg  &  Vent  Co ;  central. 

2055  Rutherford :  owner.  J  E  Wright 
dealer,  F  E  Nearhood;  floor  furnace. 
1538    94th    Ave;    owner,    A    Sousa: 
dealer,  Atlas  Htg  &  Vent  Co;  floor. 
4966  Desmond ;    r  wner,    L   Lavezzi 
dealer,  Harer  Furnace  Co;  central. 


R  Edwariis  ;  contractor,  Flagler  Elec  ; 
outletp  •    switches ;    plugs. 

44928  11048  San  Leandro;  owner, 
M  Abuscal;  contractor,  R  F  Long; 
saw  service. 

44929  11020  Apricot;  owner,  H 
Magel:  contractor,  R  F  Long;  saw 
service. 

44930  411  Newton;  owner  and  con- 
tractor, Vlto  Cerrano ;  fixtures  ;  ser- 
vice; alterations. 

44931  1616  lC4th  Ave;  owner,  SP 
Own  Per;  contractor,  Louis,  Amece; 
outlets;   switches;  fixtures;  "plugs. 

44332  2101  107th  Ave;  owner.  Bev- 
elacqua  Pros;  contractor.  St.  Fran- 
cis Elec ;  fixtures ;   new  installations. 

41933  1440  Webster;  owner.  Charm 
Beauty  Salon  •  contractor.  Spott : 
sign. 

44934  778  18th  St;  owner.  Angelc 
Ralli;   contractor.   Spott:    outlets. 


Electrical  Permits 


8AN    FRANCISCO 


CALCULATOR,  practically  new. 
Model  D-8  Frtden,  $400.  C.  E.  Rand- 
lett.  2666  El  Camlno  Real,  Redwood 
City^ (8/20) 

P.  &  H.  Crane,  150  Model.  H-yd. 
McCaffery  bucket.  35-ft.  boom,  mo- 
bile ;  good  tires ;  ready  for  use.  Price, 
$4,000.  George  Foml,  1379  62nd  Ave., 
Emeryville.  Calif.  Phone  OLymplc 
7410.  _  _       SA9/47 

ALUMINUM  Roofing  Sheets,  26 -In. 
X  6-ft..  $2.15  per  sheet;  26-in.  x  8-ft., 
$3.15  per  sheet;  26-in.  x  10-in.,  $3  85 
per  .sheet.  Immedl.ite  rtolivery. 
GILLON  f.UMBER  CO. 
Geary  Blvd.  at  4th  Ave.  SK.  8615 
J/19/47 

PRE-FABRICATEb  wood  frame, 
corrugated  iron  buildings,  110x405-ft 
K.D.  new.  Packed  In  31  crates  build- 
ing complete.  Has  no  side  walls;  $15  - 
000.  W.  E.  Scott,  2009  Shattuck  Ave.. 
Ber'Keley  4,  Calif.  Phone  THomwall 
5911.  (8/20) 


P  L  Y  WOOD 
%-inch  and   %-lnch  plain  or  reain 
sealed  plywood  available  in  truck  or 
carload  lots.  State  amount  and  write 
for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and  Frultrldge  Road 

Phone  Sacramento  6-6479 
P.  O.  Box  549            Sacramento.  Calif. 
"LUMBER  -   SOIL  PIPE  -  SHEET 
RO'^K :    FIR.    all    hlins,    specified 
lenrthK;    PINE,    boards    kiln    dried; 
TIMBER,  any  length  and  dimension: 
MILLWORK,  rail  ties,  mlllwork ; 
DOORS,     SHINGl^S.      MOUlJ)ING. 
SASH.      Wood     Lath.     Metal     Lath. 
RtK-k     Lath.     NhI1.-«.     Plaster     Board, 
Plvwood,   Oak   and   Pine  Flooring. 
Asaocisted    General    Contractors' 
Service 
971   SuHor  St.,  S    F   9  -Pliospcct  4B0C 
4-ln    CAST   IRON   PIPE,  Class   150 
Water    Main.     Avallnhle    for    imme- 
diate delivery.    Williams  &  Co..  foot 
of  Wc  lis  Ave.,  Palo  Alto ;  phone  Palo 
Alto  SKV.  <3/24) 


1037  .-i-yard  CHRVK(^l.ET  DUMP 
TRUCK:  1912  lOS  JAEGER  CON- 
CRETE MIXER.  Flionc  GArfield 
4992.  or  WAInut  1-8121.  (8/25; 


3876  300  Church  St ;  owner  and 
contractor.    J     Yenamian ;     survey. 

3877  270  Tehama:  owner.  Rapha3l 
Co;  contractor.  G  H  Armstrong  Elec 
Co:  alterations. 

3f«78-3883  various  locations;  own- 
er, Sa♦'e^^av  Stores;  contractor.  Mat- 
Bon  Elec  Equip  Co;  motors. 

3P84  1698  Potrero;  owner,  Bettv-"n- 
court:  ccjitrictor,  Richmond  Elec  Co: 
12  outlets:  5  switches:  10  plugs;  ser- 
V  Ice 

3885  45th  Ave  275  S  of  Moraga; 
( wner,  Galll :  contractor.  Richmond 
Elec  Co;  temporar>'  saw  permit. 

3F86  1766  21st,  owner.  Doelger; 
contractc  r,  Richmond  Elec  Co;  8  out- 
lets: 8  switches:  8  plug.s;  service. 

3887-388f      O.^koale    &    Barnevald 
owner.      Appirel      City;      contractor,] 
Central    Elec   Co:    renew    permit. 

3i»89      2151'  Grove:    owner, 
cortractor.     Keanein     A     Ackerman ; 
motors. 

3S90  879  Ing»rson  ;  owner.  Freder- 
ick :  contractor.  Strom  &  Smith;  sur- 
vey. 

3*91  108  Ewlng  Terrace:  owner. 
Hague,  contractor.  Century  El^r 
«'onstr  Co;   seivicr;    jnotor.s. 

3892     .U30   Geary    Bivd;   rwner,    . 
.  ;    contractor.    Century    Elec    Cors-t 
Co:    10   plugs;    motors 

3893-3902  various  locations;  own- 
ers and  contractors.  Foster  &  Klelser  ; 
billboards,  signs. 

S903     4327    Cabnllo;    owner,    ; 

contractor,   Elmo   J    Fazio ;   new   ser- 
vice. 

3904  Oak  and  Franklin;  owner, 
Norvvalk  Oil  Co;  contractor.  Neon 
Maint    Corp;    signs. 

3905  ^^2!io  Market:  owner.  R  Lind- 
say; co*itractor.  Neon  Maint  Corp; 
signs. 

3906  CSS  Irving;  owner,  Eklna  Gil- 
loy ;  contractor.  Neon  Maintenance . 
jigns. 

3907  880  Geneva,  owner.  M  Daw- 
f on :  contiactor,  Grandi  Elec  Co;  al- 
terations. 

390S-3920  various  locations  and 
owners:  contractor,  Grandi  Elec  Co; 
10  outlets;  11  ^witcheb;  13  plug.<<;  ser- 
vice;   bell    tram  former. 

3921-3922  Various  locations;  own- 
er, Berendsen  and  Harp<r;  con- 
tractor, Grandi  Elec;  32  outlets;  82 
switches  ;  36  plugs  ;  service 

3823  345  Randolph ;  owner,  F  C- 
Relllv;  contractor.  Grandi  Elec;  JO 
outlets:  4  switches;  6  plugs;  ser- 
vice. 

8924-3926  various  locations  and 
owners;  contractor.  Kennedy  Ele.- 
Co;    motors;    bell    transformer. 

8927  NE  comer  Fulton  and  Fill- 
more; owner,  G  *  W  Music  Co;  con- 
tractor.  Byington   Electric;    13   plugs. 

8928  1184  Ellis  St;  owner.  Guillory; 
contractor,    Byington     Electric;    at* 


824  2416   Deleware;    owner,    ; 

contractor.  Red  Top  Elec;  7  outlets. 
5  switches;  1  plug;  new  service;  2 
circuits. 

825  1715  Ward ;  owner,  M  Kalde ; 
contractor.  Clifford  Elec;  2  outlets; 
5  plugs;   new  service;   6  circuits. 

826  1816  Virginia;    owner,    ; 

contractor,  .Tones  Elec;  2  outlets;  1 
switch;  2  plug.s:  new  service;  1  cir- 
cuit. 

827  1250  Hopkins ;  owner,  M  Smith  • 
contractor,  Timmons  and  Berk ;  23 
fixtures. 

828  830  Heinz;  owner,  S  F  Sulpher 
contractor,  Pac  Elec  Works;  1^ 
plugs;   9  circuits;    1    transformer. 

82S  830  Heinz,  owner,  S  F  Sul- 
pher; contractor,  Pac  Elec  Works: 
19  motors 

830  2900  Fifth;  owner,  Durkee» 
F  Foods;  contractor,  Durkee  Famous 
Foods;  6  outlets;  3  switches;  6  plugs: 

3  circuits. 

831  1469  San  Pablo;  owner,  : 

contractor.   Spott  Elec;   1   sign. 

832  1181  University;  owner,  H 
Ablos:  contractor,  American  Neon; 
5   transformers. 

833  480  Vlncente:  owner,  Chas 
Adams;     contractor,    Aaroak's    Htg; 

I  motor. 

834  920  Carleton;  owner.  Hummel 
Furn  Mfg;  contractor,  Vincent  Elec 

4  outlets;    4   sv  itches ;    4    fixtures:    6 
plugs ;  3  circuits. 

K\n  2709  Seventh;  owner.  R  W 
Hummell;    contractor.   Vincent   Elec: 

II  motors. 

836  830  Heinz;  owner.  S  F  Sul- 
pher; contractor.  Otis  Elevator-  1 
motor. 

837  1991  Center;  owner.  State 
Farm  Mutual;  contractor.  Otis  Ele- 
vator :  4  motors. 

R38  U  C  owner.  University  Can- 
fomla;  contractor.  Otis  Elevators; 
2  motors. 

839  2013  University ;  owner.  R  » 
Lee :  contractor.  Western  Neon :  I 
Hlgn ;    1    transformer. 


Official  Proposals 

Moving   of  three  dormltoriee   now  at 

Benlcia     and     reerectlon    on    the 

Davis  Campus 


"ADVERTISEMENT     FOR     BIDS* 


"Subject  to  the  conditions  prescrib- 
ed by  the  undersigned,  sealed  bids 
are  Invited  for  the  following  work  • 
for  the  moving  of  three  dormitories 
now  located  at  Benecia,  California 
and  the  re- erection  on  the  Davis 
Campus.  University  of  California, 
Davis.  California.  Plans  and  specifi- 
cations will  be  Issued  to  Intendinp: 
bidders  upon  deposit  of  ten  ($10)  dol- 
lars per  set.  No  bids  will  be  received 
after  2:00  P  M  April  9.  1947.  Plant, 
specifications  and  information  will 
be  available  starting  March  14.  1947 
at  the  Cashier's  Office.  103  Adminis- 
tration Building,  LTniversity  of  Ca'l- 
fomla.  Berkeley,  California,  and  ai 
the  BuKlness  Office,  101  AdYnlnls 
tratlon  Building.  Unlversjty  of  Cali- 
fornia. Davis,  California.  The  right 
to  reject  any  and  all  bids  Is  re- 
served. 

"THE  REGENTS  OF  THE 

UNIVERSITY   OF    CALIFORNIA* 
(Daily  Pacific  Builder) 

3/14.  17.  18,  19.  20.  21.  24.  25.  26.  27.  '47 


returned  after  they  have  accom- 
plished their  purpose.  W.  E.  Rey- 
nolds. Commissioner  of  Public  Build- 
ings.  F'ederal   Works   Agency. 

(Dally  Pacific  Builder) 
(Mar.    19-20,    1947) 

COUNTY    OF     SAN     MATEO 

STATE    OF   CALIFORNIA 
NOTICE    TO   C0MTRACT0R8 

Sealed  proposals  will  be  received 
at  the  office  of  the  Purchaslnj; 
Agent,  County  of  San  Mateo,  In  the 
County  Court  House,  Redwood  City, 
California  tmtll  10:00  A.  M.,  March 
21,  1947.  at  v/hlch  time  they  will  be 
publicly  opened  and  read  In  the  of- 
fice of  the  Purchasing  Agent,  for 
the  performance  In  accordance  with 
the  plans  and  specifications  there- 
for, to  which  sp-3Cial  reference  it* 
made,  of  the  CLEARING  ANT) 
GRUBBING  OPERATIONS  for  the 
realignment  of  County  Road  No  20, 
also  known  as  Caiiada  Road,  San  Ma- 
teo County.  California,  as  follows: 
From  the  existing  Canada  Roud 
near  the  entrance  to  the  property 
knowm  as  Canada  Road  Park,  be- 
ing approximately  2.6  tnlles  along 
said  road  In  a  generally  northerly 
direction  from  Woodslde,  Callfor- 
nla;  thence  in  a  generally  northerly 
direction  to  the  Intersection  of  the 
said  Canada  Road  with  County  Road 
No.  19.  also  known  as  Ralston  Ave- 
nue, said  proposed  realignment  be- 
ing approximately  4.7  miles  in  length 
lEnglneer's  Station  134-M)0  to  Sta- 
tion 3824-30.84). 

Item     1.    Clearing      and       Grubbing 
Lump  Sum 
Prevailing  rates  of  wages  shall  be 
paid    on    the    v/ork. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  8.  Articles  (a)  and  (b), 
of  the  Standard  Specifications, 
which  are  hereby  cancelled,  as  no 
sub-contracts  or  assignments  will 
be  permitted. 

No  bid  wr<ll  be  accepted  from  a 
contractor  who  is  not  licensed  In 
accordance  with  the  laws  of  the 
State  of  California. 

Plans  and  specifications,  forms  of 
proposal,  and  contract  may  be  seen 
and  obtained  at  the  Of  flee  of  the 
Purchasing  Agent  in  the  County 
Court  House,  Redwood  City,  Cali- 
fornia. Flans  may  be  taken  there- 
from upon  deposit  of  $10.00  per  sot. 
Said  deposit  will  be  retanded  upon 
return  of  the  plans  In  good  condi- 
tion 

The  County  of  San  Mateo  reserves 

the  right  to  reject  any  or  all  bids 

E.  B.  SMITH.  Purchasing  Agent. 

San  Mateo  County.  Calif 

(Daily  Pacific  Builder) 

(Mar.    13.    14.    17.    18,    19,    1947) 


OAKLAND 


44913  2750  Park  Blvd;  owner,  II 
Jensen;  contra<-tor.  M.inning  &  Whit- 
aker;    Atlas    furnace. 

44914  5.54  Grand;  owner.  Empire 
Const  Co;  contractor.  Manning  & 
Whitftker:    Attas   furnace. 

4491.")    3049  Lyman  Rd  ,  owner ; 

fon'rnrtor.  Manning  &  Whitaker; 
Atlas  furnace. 

44916  2k37  Alida :  owner,  Lapham; 
contractor.  Manning  &  Whitaker;  mo- 
tor.";   Atlas    furnace. 

41917  5756  Adeline;  owner,  Naucln 
Grocoiy,  comraotor.  Mannmg  & 
Whitaker;   •  ign. 

449in  7114  E  14th  St;  owner.  Five 
Diamonds;  contractor,  Manning  & 
Whitaker:   sign. 

4491P  .'.91*w;  MacArthur;  owner.  My 
Alibi;  contrp.ctcr. gMannmg  &  Whit- 
aker; sign.  " 

44920  6320  E  14th  St;  owner.  Slg- 
'inl  Inn;  contractor.  Manning  & 
Whitaker:   sign. 

44921  3923  Broadwaj  ;  owner.  White 
Star  Laundry:  contractor,  Calif  Elec: 
outlets ;    fixtures. 

44922  2121  Woodflne ; ;  owner,  Mrs 
Mark  &  Roux .  contractor,  Cal  Ele': 
Co .  move  meter.. 

44923  Oakland  Al:T>ort  Highway 
No  5;  owner,  Matson  Navigation  Co; 
contractor,  T  L  Rosenberg;  fixtures. 

41924  Oakland  Airport;  owner, 
Ma»'»on  Navigation  Co;  contractoi\  T 
L  Rosenberg:   alterations. 

44925  Oakland  Airport;  owner, 
Matson  Navigation;  contractor,  T  L 
Ronenlerg:   outlets;   switches;   plugs. 

4492C     4701   Grove  St;  owner ; 

contractor,  T  L  Rosenberg;  motors. 

44927      2238    84th     Ave;    owner,    B 


Federal  Jail  at  Kodiak,  Alaska.  50-011 

Federal      Works      Agency,      Public 
Federal  Jail  at  Kodiak.  Alaska.  50-011 
Buildings    Admlni.strptlon.    Washing- 
ton.   D.    C.    March     12.    1947.    Sealed 
bids    in    duplicate    will    be    publicly 
opened     in    this    office    at    1    P.    M, 
Standard  Time.  April  23.  1947,  for  the 
Con.structlon    of   the   Federal   Jail   at 
Kodiak.     Alaska.     Upon     application, 
two  sets  of  drawings  and   specifica- 
tions  will    be    supplied    free    to    each 
general      contractor      interested       in 
.<»ubmittlng  n  bid.  Drawings  and  spe- 
clficailonH  iray  be  obtained  from  the 
Division  Engineer.  Room  103.  United 
States   Court    House,    Seattle,   Wash- 
ington  or  at   this  office  and  MUST 
be    returned.     Contractors    requiring 
additional  sets  may  obtain  them  by 
purchase  from  this  office  at  a  cost 
of   $5.00   per   eet,    w^hlch   will    not   be 
returned.  Checks  offered  as  pajTnent 
must  be  made  payable  to  the  order 
of  the  Treasurer,  U.  S.  One  set  upon 
request,    will    be    furnished,    in    the 
discretion    of    the    Commissioner,    to 
quantity    surveyors    and    to    builders* 
exchanges,  chamberi  of  commerce  or 
other   organizations   who   will    guar- 
antee   to    make    them    available    for 
any     interested      sub-contractor     or 
material  firm  but  this  privilege  will 
be    withdrawn    If    the    sets    are    not 


BUILDERS  BROKERAGE  COMPANY 

1430  Allc*  Sfr««t 
OAKLAND  12.  CALIF.  TWinoaks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment^ 


fc»» 


Let  us  get  the  **Hard  to  Get**  items  for  you. 


JOIST  HANGERS 

FOR  IMMEDIATE  DELIVERY 
PATTERSON  &  ELVIN  IRON  WORKS 

280— nth   STREET.  SAN    FKANCISCO  MA.ket    S647 


H 


MAR  '-  01847 


Revtaw  no^ttC 


o>»«g I 


F.W.DODGE 


COh4PLETE     B  U  t  L  D  I  N  G 

AND      fNG/,S'£f(?'NG 

NfWS     SfRVICf 


fill  ^Bmlg  PaMc  l^uilder 

rRPORAno!   LARGEST    CONSTRUCTION    DAILY    IN    JHE     WEST 
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CMyHtkl  l»4<  ky 
P.  W.   D*lfe«  C«r»sr*llM 


PLANS  and 
Speculations 


Clearwater  High  School  at  Clear- 
water, Calif.  (Compton  Union  High 
School  District)  is  to  obtain  about 
10,000  square  feet  of  surplus  struc- 
tures for  vocational  shops  and  vo- 
cational classroom  fficilities,  to- 
gether with  necessary  surplus  fur- 
niture and  equipment,  so  that  it 
can  oflFer  courses  of  education  and 
training  to  27B  veterans  compared 
with  220  veterans  at  present. 

oOo 
FWA  plans  funds  will  be  ad- 
vanced to  the  city  of  Auburn  for 
grading,  paving  and  widening  of 
Elm  Avenue.  Estimated  project 
cost  is  $72,900,  and  the  advance  is 
11,400. 

oOo 
A  resolution  to  line  up  the  state 
legislature  behind  a  move  to  in- 
crease its  share  of  federal  flood 
control  funds  is  being  considered 
by  the  senate  water  resources  com- 
mittee. The  resolutitn  supports 
a  state  water  resources  board  de- 
mand for  $35,778,000  as  Califor- 
nia'' total  flood  control  share. 

oOo 

Candidates  for  a  state  senior  har- 
bor engineer  position  ($435-$535) 
will  be  examined  May  3.  Registra- 
tion ••  a  civil  engineer,  and  flvc 
yean  professional  experience  is 
required.  The  vacancy  is  in  San 
FrMciaco 

oOo 
Lynwood  High  School  at  Lyn- 
wood,  Calif.,  (Compton  Union 
High  School  District)  obtained  ap- 
proval of  its  application  for  7,000 
square  feet  of  surplus  structures 
for  vocational  shops,  together 
with  necessary  surplus  furniture 
and  equipment,  so  that  it  can  ac- 
commodate an  expected  enrollment 
of  400  veterans,  compared  with 
360  now  on  the  rolls  and  300  en- 
rolled last  fall 

oOo 
Franklin  D.  Roosevelt  high 
school  at  Co0\pton,  Calif.,  (Comp- 
ton Union  High  School  District)  is 
to  obtain  surplus  <jovernment 
structures  for  8,000  square  feet  of 
vocational  shops  and  classrooms, 
together  with  surplus  furniture 
and  equipment,  so  that  it  can  train 
300  veterans,  compared  with  the 
present  enrollment  of  250  veterans 
and  225  last  fall 

oOo 

Willowbrook  high  school  at 
Compton.  Calif..  (Compton  Union 
High  School  District)  is  to  obtain 
S.OOO  square  feet  of  space  for  vo- 
cational shops  and  vocational  class- 
room facilities,  together  with  nec- 
essary surplus  furniture  and  equip- 
ment, in  order  to  accommodate  250 
veterans,  comp%rpd  with  present 
veteran  enrollment  of  200,  and 
190  last  fall. 

oOo 
State  civil  service  exams  will 
be  given  May  24  for  a  senior  elec- 
trical enRineer  ($435-S5S5).  Degree 
in  electrical  engineering  and  five 
years'  professional  experience  are 
"required. 

oOo 

Bids  will  be  received  by  WAA 
on  Rldiniond  Shipyard  No.  1   and 

part  of  No.  2  up  to  April  15,  at  the 
San  Francisco  office. 

DIRECTORS  CHOSEN 


•YEARS  THE  LOCUST 
HATH  EATEN" 


We  do  not  realize  what  has  hap- 
pened because  we  have  spent 
money  fa.ster  than  it  can  be 
counted. 

ir    it    ir 

One  Senator  wants  2.6  billion 
dollars  of  next  year's  income  ear- 
marked for  the  public  debt  —  this 
would  contemplate  payment  in 
about  100  years.  The  Truman  bud- 
get figured  to  pay  out  in  some- 
thing over  1300  years. 
-Cr    tr    <r 

Averaging  these  two  means  we 
have  already  spent  ourselves  int«; 
bondage  for  the  next  thousand 
years. 

ir    it    -it 

During  something  like  seven 
years  we  have  dissipated  and  de- 
stroyed economic  worth,  loaned, 
given,  burnt  up,  spent,  and  gone 
into  debt  for  a  total  of  about  '\: 
of  a  trillion  dollars.  You  can't 
count  money  as  fast  as  we  have 
spent  it! 

^    <r    <r 

Figure  it  out:  two  paying  tell- 
ers working  24  hours  per  day  for 
seven  years,  counting  currency  at 
the  rate  of  ITJO  pieces  per  minute 
coald  not  count  that  total  unlcKH 
they  were  handling  thousand  ^pllai 
hills  t  Simply  incredulous  —  but 
simple  arithmetic  1 

^     J^^     V 


New   directors    of   the    Oakland 
Builders'  Exchange  were  an- 
nounced    late     Wednesday     after 
noon. 

William  E.  McGrath,  Joseph  A. 
Turgeon,  H.  J  Christensen,  Donald 
B.  Kirby,  C.  H.  Thrams,  John  S. 
Tulloch,  Hal  Bennett,  N.  V.  Heat- 
hom.  William  J.  Goodman,  J,  Carl- 
atrom,  R.  C.  Fischer,  T.  S.  Ricker, 
all  incumbents,  were  returned  to 
the  board. 

Others  elected  were:  L.  H.  (Abf ) 
Lincoln,  home  builder,  and  Conrad 
Rasmussen,  plasterer. 

The  board  will  meet  within  a 
f«fw  days  to  elect  the  new  officers 
of  the  east  bay  Exchange. 


Taf t-McCarthy  Rent 
CoMBm^tet 
Early  ConsiderarioD 

WASHINGTON.  —  As  some  of 
the  congressional  smoke  cleared 
away  from  two  months'  work  here 
this  week,  it  was  perfectly  appar- 
ent  that    rent   controls   would   b" 

continued  regardless  of  their  legal 
form. 

Decontrol  New  Units 

Just  as  the  bill  to  discontinue 
the  Office  of  Price  Administration 
June  30  was  going  to  the  White 
House,  it  became  evident  thfct 
President  Truman  had  won  power- 
ful republican  support  in  his  cam- 
paign against  a  general  increase 
in   rent   ceilings. 

This  fact  was  disclosed  when 
Senator  Robert  Taft  of  Ohio,  chair- 
man of  the  republican  policy  com- 
mittee, announced  his  opposition 
to  any  across  -  the  -  board  rent  in- 
crease and  proposed  a  substitute 
plan  of  his  own. 

This  will  be  discouraging  news 
to  the  real  estate  lobbies  who  have 

ftleaded  so  many  months  for  re- 
ief  from  what  they  term  a  gen- 
eral nationwide  hardship.  The^- 
have  been  looking  forward  at  leapt 
to  a  flat  10  or  posgibly  15  per  cent 
increase  in  rent  ceilings. 

Senator  Taft's  plan  which  wn« 
worked  out  with  Senator  McCarthy 
of  Wisconsin,  would  continue  rent 
control  until  March  1,  1948,  under 
the  administration  of  a  new  rent 
adiuRtment  and  decontrol  boaad. 

More  liberal  hardbhip  relief 
would  be  authorized  for  landlord* 
instead  of  thp  flat  increase  thev 
have  been  hopine  for. 

Important   to    nome   builders    in 
the  new  Taft  measure  is  the  pro- 
vision that  new  housing  would  be 
decontrolled  immediately. 
Localize  Control 

The  feeling  of  many  congress- 
men   was    expressed    by    Senator 

(CoDtipued  on  Page  8) 

Legion  Booklet  Details  Cooperation  of  Local 
Groups  in  Providing  Vets  Rental  Dwellings 

WASHINGTON.— Following  its  nationwide  survey  of  the  housing; 
condition  for  veterans,  the  .American  Legion  has  published  a  booklet 
entitled  "Operation  Housing",  which  carries  detailed  explanation  of 
several  plans  from  which  veterans  may  work  in  huildinK  their  individual 
homes. 

In  addition  to  individual  and  cooperative  plans,  the  booklet  lists 
the  following  guides  for  vets  who* 
are  planning  new  houses: 

The  Lambert  Flan:  This  is  op 
erated  in  New  Brunswick  and 
Princeton,  N.  J.  It  stresses  re-use 
of  slum  or  unused  local  property 
and  combines  cooperation  of  local 
governing  bodies  which  provide  ift- 
expensiv*  improved  land,  partial 
tax  deferments.  Local  cotractors 
bid  competitively,  local  dealers 
supply  all  construction  materials 
and  the  local  housing  authority, 
a  non-politicai  group,  plans  and 
administers  the  property  without 
profit  for  rentals  ranging  from 
ISO  to  $45  a  month. 

The  Rochester  Plan:  This  was 
conceived  by  eight  Rochester,  N. 
Y.,  banks  who  formed  a  non-profil 
company  to  build  rental  homes  for 
ex-servicemen.  The  banks  hold  the 
title  and  issue  mortgages  at  low 
interest  rates.  This  system  is  fi- 
nanced through  FHA  insured  mort- 
gages and  amortized  over  32  years. 
Rentals  average  $48  a  month. 

The  Seattle  Plan:  Representa- 
tives from  banks,  labor,  FHA,  NHA 
along  with  contractors  and  archi- 
tects have  worked  out  a  plan  whif  h 
has  already  placed  under  construc- 
tion more-  than  400  rental  units. 

The  Brooke  Plan :  Devised  in  Cin- 
cinnati, Ohio,  this  plan  oflTers  a 
community  complete  with  super- 
visory service.  Started  with  for- 
mation of  a  local  housing  commit- 
tee and  ended  with  dwellings  ready 
for  occupancy — ownership  or  rent- 
al plan.  This  plan  uses  local  arch- 
itectural, building,  supply,  financial 
facilities  and  is  said  to  save  22  per 
cent  of  final  cost. 

The  Greendsle  Plan:  A  limited 
dividend    coporation    composed    of 


It's  like  paying  a  bar-bill  while 
trying  to  snake  off  a  hangover. 


local  leaders  in  financial,  construc- 
tion, labor  and  veterans'  organiza- 
tions acquires  a  large  tract  of 
land,  enlists  financial  aid  thn.>ugh 
issuance  of  bonds  and  erects  mod- 
erate cost  rental  housing  under 
Title  608  of  the  Housing  Act. 

The  Ma8sa«-tiusetts  Plan:  Most 
space  is  given  to  this  system.  It 
develops  a  key  plan  for  a  house  of 
economical  dimensions  developed 
by  the  American  Legion,  Depart- 
ment of  Massachusetts.  It  em- 
braces principles  developed  by  the 
Producers'  Council  and  the  Na- 
tional Retail  Lumber  Association. 

The  Massachusetts  plan  nnplovs 
economical  house  dimensions  of  24 
feet  by  28  feet  or  24  fe«t  by  32 
feet,  ft  is  flexible  enough  in  scope, 
the  Legion  committee  says,  to  cover 
a  wide  variety  of  room  layouts  and 
housing  styles.  The  key  plan  will 
serve  as  a  guide  in  detormining 
the  amount  of  vital  materials  nec- 
essary for  economical  home  con- 
struction. 

These  materials  will  be  packaged 
in  groups,  not  as  prefabricated 
unit  construction  by  semi-skilled 
laborers  but  as  the  basic  material 
now  used  by  the  building  trades, 
the  Legion  publication  explains. 
May  Add  Rooms 

And  in  t^is  respect— through  use 
of  pre-cut,  pre-measured  and  pre- 
pacKagod  materials  —  the  Massa- 
chusetts plan  is  a  radical  depar- 
ture from  the  conventional  build- 
ing methods.  The  Legion  commit- 
tee believes  that  it  constitutes  a 
high  standard  economical  short-cut 
to  good  low-cost  housing   and   so 

(Coatlnusd  on  Pags  T) 


Creedon  Office  Refutes  Scalii^  Down  of  1947 
Housing  Goal— 'Never  Hat!  a  Definite  Goal' 

WASHINGION.— Housing  Expediter  Frank  R.  Cr«edon  Thursday 
morning  denied  complicity  with  statements  issued  over  the  we«k-end 
lowering  the  1947  housing  goal  of  one  million  staitN  mentioned  in  the 
President's  economic  mesbage  to  congres.s. 

Obviously  indignant  al  publication  of  a  report  presumed  to  come 
from  deputies  in  the  expediter's  office,  spokesmen  for  Crcedon  said 
the  expediter  never  had  committed  himself  to  a  strict  houaing  goal 
for  1947.  Morning  papers  today  ♦ 
carried  stories  that  a  report  edited 
by  Michael  Fooner,  industrial  sp<^c- 
ialist,  and  Enward  Sard,  deputy 
progrram  chief  in  Creedon's  otfice, 
reduced  the  official  1947  housing 
goal  from  one  million  homes  to  an 
estimated  826,000  conditioned  on 
retention  of  all  existing  controls 
by  congress. 

No  Definite  Goal 

Creedon's  office  branded  this  re- 
port as  something  from  the  op- 
posing camp.  "It  o^jviously  is  from 
Norton  Long,  one  of  former  ex- 
pediter Wilson  Wyatt's  top  depu- 
ties," a  spokesman  told  the  "Build- 
er" correspondent.  "We  are  deny- 
ing it  as  representative  of  Cree- 
don's views.  He  never  has  an- 
nounced a  definite  "start"  goal  for 
this  yoar." 

The     controversial     report     wan 
said  to  have  been  based  on  lengthy 
research  by  a  score   of  Creedon's 
top   staff   personnel.     It   struck   at 
the  high  cost  of  building.   Because 
of   this,    and   material    scarcity,   it 
said,  only  826,000  new  homes  can 
get  underway  this  year.    This  as- 
sumes   that    all    financial    controls 
will  be  continued. 

And  this  figui-e  includes  trailers, 
remodeling  jcbs,  all  houses  and 
apartments. 

The  announcement  came  just  be- 
fore Creedon  testified  before  the 
house  banking  and  currency  com- 
mittee which  is  considering  legis- 
lation to  kill  the  Patman  Act. 

This  bill  maintains  all  of  Cree- 
don's controls  and  is  scheduled  to 
expire  Decemi>er  31  unless  congress 
tampers  with  it.  Congressman  Wo- 
cott,  who  heads  the  com»nittee,  is 
determined  to  place  the  bill  "six 
feet  under",  and  retain  only  the 
mortgage  insurance  veteran  pref- 
erence provisions. 

Long  Was  Bitter 
'  Whatever  the  source  of  the  week- 
end report,  it  disagreed  with  De- 
partment of  Commerce  figurra  on 
1947  estimates.  Agreeing  only  on 
six  billion  dollars  as  the  probable 
amount  of  new  residential  con- 
struction, it  places  average  cost 
of  the  1947  now  dw.'lling  at  $7,200 
instead  of  $6,000,  which  is  the  bu- 
reau of  labor  statistics  prediction. 
Obviously,  fewer  homes  would  be 
started  for  the  same  overall  expen- 
diture at  the  $7,200  fiifiire.  The 
report  also  recommended  that  com- 
mercial building  limitations  con- 
tinue through  September. 

At  the  time  Wyatt  resigned 
Long,  in  vitriolic  statements,  pre- 
dicted the  1947  housing  program 
would  be  a  complete  failure  and  a 
ilisgrace  as  far  as  visteran  assist- 
ance was  concerned.  Some  of  his 
remarks  were  heard  by  Senstoi 
Stewart'fc  investigating  committee. 
Not  much  had  been  heard  from 
Long  until  these  accusations  of 
Creedon's  office. 

Foley  Testifies 

The  house  committee  also  was 
to  hear  from  Major  General  Philip 
B.  Fleming,  administrator  of  the 
office  of  temporary  controls,  dur- 
ing its  hearings  on  repeal  of  the 
Pa*men  measure. 

Raymond  M.  Foley,  national 
housing  administrator,  apnenred 
before  a  senate  committee  Wed- 
nesday, testifying  on  the  newly- 
introduced  Wijrner  EMender-Taft 
long-»'ange  housing  bill 

if- 

253  RENTAL  PROJECTS 


WASHINGTON.  — During  Janu- 
ary and  Februarv,  FHA  field  of 
fices  received  appfications  for  mort- 
gage insurance  on  more  than  4R,- 
000  now  dwelling  units,  largely 
under  veterans  emergency  housing 
provisions  of  the  National  Housing 
Act.  More  than  12.150  of  these,  oi 
about  27  per  cent  of  the  total,  con- 
sisted of  rents'  units  to  be  built  in 
253  multi-family  housing  projects. 


Probe  Military  Waste 
In  Bay  Area;  Tests 
Unification  Savings 

WASHINGTON.  —  Representa- 
tive Jick  Z.  Anderson  (r.,  Sar. 
Juan  Bautista)  disclosed  Wednes- 
day that  his  house  armed  forces 
subcommittee  will  conduct  a  probe 
into  extravagance  and  waste  due 
to  duplicated  army,  navy  and  ma- 
rine corps  depots  ard  installations 
in  the  San  Francisco  Bay  area. 

The  study  will  provide  a  major 
test  of  savings  that  can  be  achiev- 
ed through  unification  of  the  armed 
services.  Congressional  survey  of 
the  Bay  r.'gion  was  ordered  "be- 
cause there,  within  a  very  small 
area,  is  located  every  conceivable 
type  of  armed  service  facility." 

The  survey  will  include  loss  to 
San  Francisco  through  army  reten- 
tion  of  large   unused   portions   of 

the  Presidio. 

# 

Army  Won't  Give  Up 
Presidio,  Mayor  Told 

Sixth  Aimv  officials  who  con- 
ferred with  him  refused  to  con- 
cede that  any  of  the  Presidio  might 
be  spared  for  the  city,  Mayor  Lap- 
ham  told  a  Dailv  Pacific  Buildei 
reporter  Wednesday. 

Maj.  General  George  P.  Hays 
told  the  mayor  that  the  army  plans 
an  extensive  building  program  at 
the  Presidio,  including  a  new  Let- 
terman  General  Hospital  to  be 
built  near  the  P*-et>idio  golf  links; 
a  new  veterans  hospital  which  has 
been  recommended  by  Gen.  Omar 
Bradley,  veterans  administrator; 
expansion  of  quarters  to  house 
army  personnel  familiea;  and  con- 
struction of  administrative  qua^ 
ters  to  house  ofticer  now  in  tho 
downtown  business  district. 

Mayor  Lapham  said  he  had 
pointed  out  that  if  the  Presidio 
could  be  spared  for  the  United 
Nations,  it  certainly  could  be  given 
up  for  home  building  in  view  of 
San  Francisco's  small  area. 
# 

Reveals  Methods  of 
Foretelling  Volume 

WASHINGTON.—  (Exclusive)— 
Two  simple  methods  for  predicting 
volume  of  construction  work  over 
any  given  period  were  outlined  tr 
members  of  the  Washington  Build- 
ing Congress  here  ycEterday  by 
Carl  Wilkin,  research  analyst  for 
the  Raw  Miterinls  National  Coun- 
cil. 

Speaking  on  the  part  that  con- 
struction plavs  in  the  National 
economy,  Wilkin  told  the  builders 
that  new  constmction  in  this  coun- 
try always  equaln  12  per  cent  of 
the  net  national  income.  This  ratio 
is  unvarying,  he  maintained,  bas- 
ing his  remarks  on  exhaustive  stu- 
dies of  national  economic  trends 
for  the  past  10  years. 

A  second  economic  fact  present- 
ed by  Wilkin  was  this- 

For  every  farm  income  dollar 
in  thib  countrv,  one  dollar  is  spent 
for  construction  and  maintenance 
work.  This  ratio  too,  he  Mud,  is 
unwavering.  

LUMBER  17%  HIGHER 

WASHINGTON.  —  The  produc- 
tion of  412  lumber  mills  reporting 
to  the  National  Lumber  Manufac- 
turers Association  trade  baromett-r 
for  the  week  "nding  March  1,  was 
17.1  per  cent  above  the  correspond- 
ing week  of  1946,  it  was  reported 
today. 
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FHA  PERMITS  ISSUED 

BAN  FRANCISCa  — The  Federal 
Hovalng  Admlnlatratlon,  D.  C.  Mc- 
•inneae,  dlatrlct  director,  815  Mont- 
gomery 8t,  San  FrancUco,  has  an- 
nounced the  following  list  of  pennlta 
grantod  by  the  above  office  for  the 
eonetructlon  of  dwelling  or  rent&l 
unite  (other  than  for  owner-occu- 
paney)  in  the  San  Franclaco  area 
for  appllcante  as  noted: 
1  UPilT— San  Jose ;  Gordon  W  Mapes, 

1207  Cherry  Ave,  San  Jose. 
1  UNIT — ^Hayward ;  Ralph  C  Lohman, 

605  Grove  Way,  Hayward. 
8    UNITS — San    Francleco;    Portella 
Building    Co,    760    Felton    St,    San 
Franclaco. 
8   UNITS  —  San   Franclaco;  Superior 
Building  Co,  1426  Noriega  St,  flan 
—   Francisco.  "  *'  ''-'- 

1     UNIT  — Mountain    View;     Henry 
Harmsaen,  Box  182.  Mountain  View. 
1  UNIT— Richmond ;  Norman  W  An- 
derson,   2714    Barrett    Ave,    Rich- 
mond. 

4  UNITS — San  Franclaco;  Grace  Pe- 
rego,  60  Post  St,  San  Franclaco. 

7    UNITS— Napa;   P    and    F   Devlta, 

1441  Spruce  St,  Napa. 
!•    UNITS — Sacramento;    Richard    J 

Vernon,  909 "^   8th  St,   Sacramento. 

5  UNITS— Menlo  Park;  Jack  DeBell, 
10  DeBell  Dr,  Atherton. 

1  UNIT — Sacramento;  B  A  Corum  A 
Son,  2665  Donner  Way,  Sacramento. 

1  UNIT— San  Jose;  Thomas  C  Rich- 
ter,  83  N  Cragmont  Ave,  San  Jose. 

1  UNIT— Albany ;  G  D  Gaeta,  028  San 
Pablo  Ave,  Albany. 

7  UNITS  —  Sacramento ;  Jack  W 
Greene,  1012  Kenwood  St,  Sacra- 
mento. 

1  UNIT— Sacramento ;  Wm  A  Wink- 
ler, Box  281,  84  Nederlands  Blvd, 
Sacramento. 

1  UNIT— San  Jose ;  O  C  Demrick,  Box 

265,  San  Jose. 
61  UNITS— Park  Mead,  Contra  Costa 

County;  Clancy  &  Negley,  Inc,  1630 

Webster  St,  Oakland. 
3    UNITS— Oakland ;    L.    H    Uncoln, 

Oakland. 

2  UNITS — Sun  Valley  Estates,  Contra 
Costa  County;  Clancy  &  Negley, 
Oakland. 

1  UNIT— Marysvllle ;  E  W  Blnninger, 
25  E  12th  St,  Marysville. 

1  UNIT— Pacific  Grove;  Homer  T 
Hayward  Lumber  Co,  Box  171,  Pa- 
cific Grove. 

1  UNIT— Richmond ;  T  G  Anthony, 
631  San  Pablo  Ave,  Albany. 

1  UNIT— Gait ;  Jesse  Beam,  Gait. 

10  UNITS  —  Stockton;  Swain  Oaks 
Manor,  Box  274,  Stockton. 

8  UNITS— Stockton;  Precision  Homes 
Co,  1111  E  Channel  St,  Stockton. 

3  UNITS— Menlo  Park;  K  Jones,  46 
N  1st  St,  San  Jose. 

1  UNIT— Gonzales ;  Wm  J  Allen  and 
F  W  Lopez,  Gonzales. 

1  UNIT— San  Francisco;  Heglln  & 
Nielsen,  1207  Dolores  St,  San  Fran- 
cisco. 

J  UNIT— Los  Gatos;  Harry  Lincoln, 
085  The  Alameda,  San  Jose. 

1  UNIT  —  Sacramento ;  Lyndall  D 
Smith,  Route  6,  Box  3223B,  Sacra- 
mento. 

2  UNITS— Menlo  Park;  Martin  H 
Reeves,  222  Green  Oaks  Dr,  Ather- 
ton. 

1  UNIT— Tulare;  E  S  Matheny,  640 
W  Nuys   St,    Tulare. 

1  UNIT— Yuba  City;  G  W  and  L  A 
Abner,  407  Park  Ave,  Yuba  City. 

2  UNITS  —  Stockton ;  Valley  Con- 
struction Co,  2748  E  Fremont  St. 
Stockton. 

1  UNIT— Redwood  City;  Leo  C  Clem- 
ents, 626  El  Camlno  Real,  Redwood 
City. 


3/20/47  « 

Owner  Taking  Bid»— Due  April  4,  2 
P.  M.  (Bid  Opening  Date  Postponed 
from  March  2» 

Community  Center 

LOS  ALAMOS,  New  Mexico.  Sandia 
Base. 

Owner— U.  S.  Atomic  Energy  Com- 
mission, P.  O.  Box  1680,  Santa  Fe. 
N.  M. 

Community  center  development,  group 
No.  1,  including  the  following  ea- 
tabllshments  of  permanent  con- 
struction: drug  store,  theater,  news- 
paper, radio,  cleaner,  shoe  repair 
and  steam  plant. 


8/20/47  8 

Low  Bidder 

Erect  Hute  and  Conatruot  Wdewalks 

HARDIN.  Mont. 

Owner — Bureau  of  Reclamation,  Bill- 
ings, Mont. 

Erecting  five  steel  arch-rib  huts  and 
constructing  sidewalks,  water  dis- 
tribution system  and  sewer  ayatem  i 


Spec.  1620. 
Low  Bidder — W.^J.  Fratea,  424  Rim- 
rock  Rd..  Billlnga,  Mont,  |28,468. 

3/20/47  •     4 

Working  Drawings  In  Progress 

Dental  Office  Building 

OAKLAND,   Calif.,  Alameda  County. 

Owner — Dr.  Charles  Barker,  3630  Mac- 
Arthur  Blvd.,  Oakland,  Calif. 

Architect  —  Irwin  M.  Johnson,  440 
MacArthur  Blvd.  West,  Oakland, 
Calif. 

Frame  and  stucco,  one-story  (20x60 
feet). 


3/20/47  8 

Owner  Taking    Bide— Due   March   31, 
1    P.   M.    (Bid   Opening    Date   Post- 
poned from  March  20) 
Warehouses  Sprinkler  Protection 
BELLEMONT,     Arts.     Navajo     Ord- 
nance Depot. 
Owner — Los   Angeles    District,    Corps 
of  Engineers,  War  Department,  761 
S.  Figueroa  St.,  Los  Angeles,  Calif. 
Installation    of    sprinkler    protection 


SUB  .  BIDS  WANTED 

STeir^l^.?'"'"*.'*  f**""'""  wb-Wd.  en  any  job  are  Invited  to  make  known 
tneir^  requlromente  In  thia  column.    There  la   no  charge  for  this   oervloe. 


Building  Section 


NEWS  INDEX 


Aroentraut  *  Summen,  OM  Pennsyivania  St..  8.  F.  (ATwater  2420) 
Ai.  «  jt  corporaUoa,  200  Financial  Center  Bldg.   8.  F.  (KXbrook  7«W4) 
1^     J^^**  Conatr.  Co.,  041  Ruse  Bldg.,  San  Francisco  (EXbrook  5^^) 
Jonn  K,  Branagh.  106  Sheridan  Ave,  Piedmont  (HUmboldt  6262) 
Jaoore  A  Roberta,  608  Mlaalon  St.  San  Franclaco   (OArfleld  8670) 
carl  N.  9wenaon  Co.,  P.  O.  i*ox  668,  San  Jose   (Ballard  2602) 
Wallace  D.  Uarklna,  Inc.,  406  Sutter  St.,  San  Franclaco  (ORayatone  8022) 
MacDonald,  Young  *  Nelson,  inc.,  127  Montgomery  St.,  S.  F.   (8U  omU) 
central  California  Conat  Co.,  820  Capitol  National  Bank  Bldg..  Sacramenro 
isacramento  8-8871) 

^^J-h"!!!?  V*^*'*^"  ^••'"•"•••'y  School.  Stockton;  Bids  due  Apr.  2.  4^ 
Bingham  Conatr.  Co.,  6329  iBaatem  Ave.,  Sacramer.to   (Sacto  6-6410) 
s».  C.  auea  db  Ca,  810  Elks  Building,  Stockton. 

Litchfield  Conatr.  Co.,  721  Francisco  Blvd.,  San  Rafael  (San  Rafael  4107 » 
Mann  CorporaUon.  p.  o.  Box  417,  sau-^ito 

wm*'",SJJ!f'*°'  2«2  Clementina  St..  San  Fmiiclaco   (OArfleld  8317) 
^  Phn.^'"? t^."  %"*•'  ^  ^"  ^''  ^  Franclaco   (MArket  7230 
iL.  Phiup  Merrltt,  Inc..  806  Merchanta   Exchange   Bldg..   San   Franciaco 
(Daya.   lUkon  6-0C56;   Nights,  LArkspur  SiOK)  i^ancjsco 

DeLuca  ft  Son,  1745  Filbert  St.,  San  Francisco   (ORdway  3600) 
Moore  &  Roberts.  693  Mission  Street.  .San  Francisco.  Calif.  -GArfield  8570. 
Marin  Corporation,  P.  o.  Box  417.  Sausallto,  Calif.,  (SausalUo  iiSo) 

^:i^S^l:T^r    ^"^  "^  '''^"'"  ''""^"'^  °"^  Bldg..''8acr;mento 

Factory  Bldg.,  Meyers  Safety  Switch  Co..  B.  F.;   bids  dua  March  aA 

WellnlU  ft  DeNarde.  814  6th  St.  San  FrancUco  (MArket  4403) 
William  Horstmcyer  Co.,  28  Mars  St.,  San  Francisco  (MArket  7230) 
^ter  Sartorio,  262   Clementina   St,  Han  Francisco    (GAr/leld  8817) 
Martmelll  Cocstr.  Co..  44  Mary  St.  San  Francisco   (OArfleld  8277) 

f^!!!!.^'"""'  *  ^°°'  ^^®  ^^"^   Montgomery  ».,  San  Fruncisco    California. 
(OArfleld  8381) 

Two  Bldgs.~and  Foundation  for  Third,  Wesco  Waterpalnte,  Inc.,  Flfth~inB 
arayson  8U.,  Berkeley;    Bids  due  March  24,  2  P.  M. 
Willis  F.  Lynn  Conatr.  Co.  1040  Folger  Ave.  Berkeley  (Berkeley  6044) 
E.  S.  McKJttrick  Co.,  61<^— 16th  St.  Oakland  (TWlnoaka  8070) 
Wm.  M.  Oreuner,  Jr..  2727  Parker  St..   Berkeley    (BErkeley  2877) 

Sewage  Treatment  Plant  and~Appurtenances  .Fresno;  Bids  du*  MarolTaT; 
10:80  A.  M. 

DeLuca  ft  Son,  1746  Filbert  St,  San  ifranclsco   (ORdway  8600) 
Police  8tatlon~Repalrs.  San   Franolsoo;    Bids  due  April  a^TsoHPTlir 

Wellniu  ft  DeNarde,  816— eth  St.  San  Francisco  (MArket  4403) 

H.  L  Peterson  Construction   Cc,  7X3  Treat  Ave,  ran   i"Yancisco,   Calif.. 

(ATwater  8160) 

±eter  bartorlo^262^1emenuna  St,  San  FranOsco,  Calif.,  (OArfleld  8ol7) 

Two  Classrooms.  MtrBurney~Eiement«ry  School,  Shasta  County;   Blds~due 
March  31,  8:00  P.   M. 

L.  U.  Shalz,  Route  1.  Box  142.  Chico  (Chico  1068) 
School  Addn..  Eastside  School.  (JrovliJe;   Bids  due  March  SI.  IS  Noon 

L  G.   bhalz.  Route  1,  Box  142,  Chico   (Chloo  1088) 
School    Addn.,    Burbank   School,    Orovllie;    Btds  dun    March   31,    12   Noon 

L.  G.  bhalz.  Route  1.  Box  142.  Chico  (C^^co  1(88 
Juvenile  Hall.  Plumas  County.    Bids  due  April  7.  2:30  P    M. 

L  Q.  Shals.  Route  1,  Box  142.  Chico  (Chico  1088  > 

Ambrose  School.  Pittsburg;    Bids  due   March  26.   8   P.   M. 

Swmorton  ft  Walberg  Co.,  225  B\-sh  .St..  Scji  l<Yfcnclsco  (GArflekl  2080) 
I'eter  Sartorio,  262  ClomeMlna  St.,  San  Francisco,   Calif.,    (OArfleld  8317 1 

Pacttic  Coaet    Builders,   2530   18th    St.,   Ban   Francisco.   CaUf.,    (HEmlock 

Officers*  Qtrs.  A  Utilities;  Spec.  1260;  Fairfield;   Bid*  due  April  4.  2  P,  M. 

Jas.  I.  Barnes  Constr.  Co..  041  Russ  Dldg.,  Man  Francisco   (EXbrook  5,'S''2) 
Clataroom  Building,  Jefferson  Union  Elementary  School,  Santa  Clara  Coun- 

ty  California.  Bids  Due  March  31.  8  P.  M. 

f'acllic   Coast   Builders,   2530   18th    St.,    San    Francisco,   Calif.    (HKnUock 

.^388) 


for  warehouses  No.  212,  218,  221 
and  225  and  600  ft  of  8-in.  water 
service  lines;  Serial  47-27. 


3/20/47 

Working  Drawings  In  Prog 

Store  Building  Cost  $80,000 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
4Ui  Ave.  and  EI  Camlno  ReaL 

Owner  —  Louis  Johnson,  608  Capl- 
strano  St.,  San  Mateo.  Calif. 

Plans  by  owner. 

Reinforced  and  frame  building,  one- 
story  (186x150  ft),  sandstone  and 
terra  cotta  exterior  and  plate  glass 
front 

Contractor  —  Owner  will  build  and 
award  separate  contracts. 


9-ia— EDUCATIONAL 
BUILDINGS 


3/20/47  9 

Preliminary    Plajis    In    Progress 
School   Addn. 
LOWER  LAKE,  Calif.,  Lake  County, 

Clear  Lake  Union  High  School. 
Owner  —   Lower   Lake   Union   High 

School    District,    Wlllet    H.    Shaul, 

Clerk.  Lower  Lake,  Calif. 
Architect    —   Clarence    A.    Caulkins, 

Rosenberg    Building,    Santa    Rosa, 

Calif. 
Frame,    corai>osition    roof,    2    clasp- 

rooms. 


3/20/47  0 

Preliminary    Pl&ns    In    Progress 
School    (Addn.) 
LOWER  LAKE.  Calif.,  Lake  County 

Lower  Lake   Elementary   School. 
Owner  —  Lower  Lake  Union  Scjioo? 

Distiict,    J_rf>wer    Lake,    Calif. 
Architect    —    Clarence    A.    Caulkins.. 

Rosenberg    Building,    Santa    Rnsa, 

Calif. 
Frame  and  stucco,  composition   roof, 

4   classrooms. 


3/20/47  9 

Architectural    Plans    50%    Completed 
Engineering    Plans   Completed 
High    School    Building      Cost   $113,000 
MENDOCINO,    Calif.,    Mendocino   Co. 
Owner    —    Mendocmo     Union     High 
School    Dlttrict    Ford    St..    Mendo- 
cino, Calif. 
Architect  —  Clarence  Caulkins,  Ros- 
enborg   Bldg..    Santa    Rosa,    Calif. 
Structural    Engineer  —   C.   Jeifersoii 
S-ly.  580  Market  St.,  Room  608.  San 
FrancLsco.   Calif. 
Frame     and     stucco,     one-story,     in- 
cludes   asphalt    tile    and    concrete 
f loorb.    composition    roof    . 


3/20/47  9 

Plans     Nearing    Completion 

CPA  Approval  Granted 

School    Building    Approx.   Cost   $39,936 

ROCKfORT,    Calif..    Mendocino    Co. 

O-w-ner  — Fort  Bragg  School  District, 

Fort  Bragg. 
Architect    —    Clarence    A.    Caulklnp, 

Rosenberg    Building.    Santa    Rasp. 

Calif. 
Structural   Engineer  —   C.    Jefferson 

SIv.  58C  Market  St..  San  Francisco. 

Calif 
Wood    frame    and    redwood,    l-story, 

includes  concrete  floor,  compositlou 

roof 


-1-8 

..  t-10 

11 

-.12-13 


Commepolal    BIdge. 

Educational    BIdgs — 

Hospitals     

Industrial    Bulldlnga    — 

Public     Buildings     1*-17 

Religious    Buildings    -..18-10 

Soolal.  Recreational  BIdgs.  ....20-21 

Residential     Buildings    ~ -.22-26 

Transportation    BIdgs 27 

Miscellaneous    BIdgs.    28-30 


1-g— COMMERCIALBLDGS. 


3/20/47  • 

Contract  Awarded 

Warehouse  Cost   $10,000 

OAKLAND,   Calif..  Alanr.eda  County 

1433    Willow    Btieet 
Owner— William   Clark,  3S0   16th   St. 

Oakland.  Calif. 
Consulting    Engineer— Carl    S.    Rcp- 

logle.    610    Boulevard    Way,    PleU- 

mont,  Calif. 
Brick,   i-story. 
Contractor— F.    H.    White.    331     17th 

St..   Oakland,  Calif. 

8/20/47  * 

Plans  Nearing  Completion 

Warehouse 

SANTA  ROSA.  Calif..  Sonoma  Co. 

Owner— William  J.  Holbrook.  210  W. 
8rd   St..   Santa   Rosa,    Calif. 

Architect  —  Clarence  A.  Caulkins. 
Rosenberg  Bldg..  Santa  Rosa  Cal'f 

Structural  Engineer  —  C.  Jefferson 
Ply  580  Market  Street,  San  Fran- 
cisco, Calif. 

Wood  frame,  corrugated  galvanlze<! 
Iron  exterior.  1-ttory,  70x140  tn 
include  office  apace. 


3/20/47  0 

Bond  Election  In  Amount  of  1246.000 

Set  for  May  2 
Schools   (New  and    Improvements) 
HOLLISTER,  Calif.,    San    Benito   Co. 
Owner — Holllster   Elementary    School 
District.  C.  C.  Trimble,  district  su- 
perintendent;    Earl    E.    Sparlin,    R. 
O.    Hardin    and    Wirt    P.    Thomas, 
board  of  trustees,  Holllster,  Calif. 
Survey  conducted  by  Ernest  ft  Kump 
Co..  251  Kearny  St.,  San  Francisco, 
Calif. 

Following  improvements  are  in- 
cluded In  the  survey: 
(1)  new  upper-grade  school  at  the 
proposed  Powell  St  site  near  the 
intersection  of  A  St.,  including 
three  wings  of  five  classrooms 
each  with  service  facilities ;  a 
wing  containing  craft  shop,  music 
and  household  art  facilities,  a 
cafeteria  -  multi  -  use    room    with 


outdoor  eating  court,  an  admin- 
istration building,  off-the-atreet 
bus  loading  and  playground  space 

(2)  alter  Holllster  Grammar  School 
to  convert  it  to  a  lower-grade 
school ; 

(3)  construct  a  cafeteria  -  multi  -  use 
room   at   Fremont   School.  4th   and 

Monterey  Sts.,  and  convert  kitch- 
en and  classroom  into  principal's 
office,  inference  rooms  emd  stor- 
age room. 


3/20/47  » 

Bond   Election   in  Amount  of  $130,000 

Set  for  May  16th 
Elementary  School   (Improvementa) 
LIVINGSTON,  Calif.,  Merced  County. 
Owner— Livingston  Union  Elementary 
School  District,  C.  W.  Nobbe,  H.  D. 
Wucher,  O.  E.  Stockman,  Roy  Car- 
son,  Thomas    L.    Fox,   members  of 
governing  board.  Livingston,  Calif. 

3/20/47  • 

Bond   Election    In   Amount  of   $31,500 

Set  for  April  11th 
ftohooi    Improvements 
PALERMO,    Calif.,    Butter    County. 

Palermo  Elementary  SchooL 
Owner — Palermo   Elementary    School 

District.  Hilder  Nelson,  E.  V.  Had- 

dick,  R.  V.  Leahy,  members  of  the 

governing  board. 
Architect— Koblick  ft  Fisher,  72«H  H 

St.,  Sacramento,  Calif. 


3/20/47  •     • 

Bids  Opened 
Move  Buildings 
NAPA,  Calif.,  Napa  County. 
Owner — Napa  Union  High  School  and 
Junior  College   District    Dr.   H.   M. 

yCcPherson,   district  superintendent 
f  schools.  Hall  of  Records,  Napa, 
alif. 
Architects — W.  G.  Corlett  «md  Arthur 

W.    Anderson,    Bank    of    America 

Bldg..  Oakland,  Calif. 
Includes     moving     gymnasium     and 

swimming  tank  buildings. 
Low    Bidder— Daley    Bros.,   Box    127, 

Belmont  Calif.,  $30,812;  (Alt  1)  no 
bid;    (Ait  2)   $3000. 

Other  bidders  were: 

J.  A.  Brjant,  Vallejo,  Calif.,  $38,300 ; 
(1)  $5966;   (2)  $5500. 

Shumaker  ft  Evans  Construction 
Co.,  Los  Angeles,  Calif.,  $88,000;  (1) 
$8338;   (2)  $8000. 

3/20/47  » 

Owner  Taking  Bids — Due  March  31, 

8  P.  M. — Bidders  Figuring 
Classroom  Building 
SANTA     CLARA     COUNTY,     Calif. 

Jefferson  Union  Elementary  SchooL 
Owner — Jefferson   Union   Elementary 

School     District.     Box     307,     Santa 

Clara,  Calif. 
Architect— Ernest    J.     Kump    Co..     t 

Main  St,  San  Francisco,  Calif. 


FOR    SALE 

TIMBERS,  wallboarda,  plamMns 

ftipe,  mi II work,  and  other  botla- 
ng  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  g«t^ 
item*. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  V Alenda  4»77 


COMFORT  AIR.  Inc. 

Sheet  Mefal  CoRtracflaq  for 
New  and  Old  Ceastractioa 

CHRYSLEI^AIRTEMP 

Deofer  for 

HEATING.  AIR  CONDITIONING 

ft  REPtlGERATiON 

2100  ITth  St..  San  Praacisce 

HEmlock  2040 

East  Boy — Tell  Free 

Enterprise  10043 


Officers  Quarters  and  Utilities.  Spec.  1260,  Falrfield-Bulsun  Army  AIF  ^leTd 
California:   Bids  Due  April  4,  2  P    M. 
Moore  &  Roberts,  693  Mission  Street.  San  Fianclsco,  Ca'if.  (OArfleld  857») 

Ward  Wlng~A  Convalescent'  BarraclrsrNo7~1l7"reuhtvlilerc«ll*ornla ;    Bids 
Due  April  1.  2  P.  M. 
Moore  tt  Roberts,  083  Mission  Street.  San  Francibco,  Calif.  lOArfleld  RA7V> 


Irvlngton  Pumping  Station,  Spec.  436  Irvingten,  California;  Bids  Due  March 
2».  3  P.  M. 

U  W.  Jenson  Co..  318  High  Street.  F^lo  Alto.  Calif  (Palo  Alto  2-45ffO 
Albert  E.   Mangs.  Box  2309.   Rt    Ridjre  Road.    Kedwood   City.   California 
tKedwood  City  J270J) 


PLANS  ON  FILE 


The  fellowing   llet  of   plane  and  epeoirieatlens  for  eenetruotlen 
projeeta  are  new  available  fer  Inepeetlen  at  the  omee  of  DAILY 
PACIFIC  BUILDBR,  4«l  Tenth  Street,  tan  rraneleee 


Weric  i-eoatien 

Ward  Wing,  Convalescent  Barracks      Tountvllle 


Bid  Opening  Date 
«-  1 


Associated  Wood  Products  Co. 


'^H  Wood  W*  I'UUl'' 
TELEPHONE  LANDSCAPE  S-7713 

1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


iRuiin  pninTS 

are  Laboratory  Controlled 
to    Professional   Painters' 
High   Standa  rds 

iRiuin  PRinr  comPRnv 

4th  &  Addison  Sts  •  Berkeley  1.  Calif. 
L  Phone:  BErkeley  3440 


ASBESTOS  CEMENT  BOARD 

3/16"  &  l/4"x4R.x8Ft. 
NOW   AVAILABLE 


BUTTON  ASBESTOS  &  SUPPLY 

532  NATOMA  ST.,  SAN  FRANCISCO 
Phone  UNderhill  6028 


( 


Steel,      reinforced      concrete,      wood 

frame,    one-story,   five    classrooms 

and  toilet  facilities  in  one  building 

(34x170  ft),  and  cafeteria  building 

(45x100  ft). 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $25. 

S^ach  bid  must  be  accompanied  by 
a  certified  check  in  the  amount  of 
10%  of  the  bid  payable  to  the  Board 
of  Trustes  of  the  Jefferson  Union 
Elementary  School  District  of  Santa 
Clara  County. 

The  following  contractors  have 
taken  out  plans: 

William  Horstmeyer  Co.,  23  Mars 
Bt,  San  Francisco,  Calif. 

Pacific  Coast  Builders,  2530  18th 
St.  San  Francisco,  Calif. 

R.  A.  CuUen,  Inc.,  478  Jackson  St, 
San  F*rancisco,  Calif. 

Robert  McCarthy,  1050  Kirkham 
St.,  San  Francisco,  Calif. 


8/20/47  » 

Lew  and  Only  Bidders 

Elementary  School  Cost  |193,4e0 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
Crown  Point  School  site  on  Ingra- 
ham  St.,  between  Fortuna  Ave.  and 
Pacific  Beach  Dr. 

Owner— Board  of  Education  of  the 
San  Diego  Unified  School  District 
825  Union  St,  San  Diego,  Calif. 

Architects — Jackson  &  Hamlll,  Bank 
of  America  Bldg.,  San  Diego,  Calif. 

Frame  and  stucco,  one-story,  60x350 
ft,  composition  roofing,  concrete 
floor,  hot  water  heating  system, 
incandescent  lighting,  marble  work, 
metal  lath  and  plaster,  metal  sky- 
lights, plate  glas.s,  tile  work,  wood 
sash :  includes  15  classrooms  and 
kindergarten. 

Low    Bidder  — O.    L.    Carpenter,    121 
Broadway,  San  Diego,  Calif.,  |193,- 
469. 
The  complete  total  bids  were: 

0.  L.  Carpenter,  (193,469. 
H.  H.  Johnson,  |197.577. 
Anderson  k.  Johnson,  $198,498. 
W.  D.  Haxton,  $199,400. 

Sim  J.  Harris,  $208,063. 

1.  C.  Curry,  $209,212. 
F.  E.  Young,  $209,900. 
S.  F.  Neilsen,  $214,000. 
H.  H.   Peterson,  $226,390. 


Engmeeriiig  Section 
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31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

8/20/47  ^  .  *f 

Owner     Taking     Bids— Due     Apr.     9. 

8  P.  M.  ^   ^        X, 

Sewage  Treatment   PIsnt  and   Trunk 

Sewer 
NEWPORT.   Waahlngton. 
Owner— Town     of     Newport.     C.     \>>. 
Javnes.    Town    Clerk.    Town    Hall 
Newport,  Wash. 
Enein-rr   —   HA    Sewell,    Ne^Twrt 

Wash.  ^     . 

Includes  treatment  plant  consisting 
of  grit  chamber,  commmutor.  clar- 
Ifler,  dlgeriter,  sludpe  beds.  2 
chlorlnators,  detention  tank,  pip- 
ing, drains,  wster  system,  ele<-. 
system,  rosds,  grading,  outfall  sew- 
er, etc.  .and  trunk  iiewer  consist- 
ing of  2325  Iln.  ft.  15  in.  sewer 
pipe,  1855  Iln.  ft.  18  In.  do;  1  catch 
basin  and  16  manholes. 
Specifications  obtainable  from  of- 
fice of  the  Engineer  upon  deposit  of 
82S0O 

3/20/47  31 

Lew  and  Only  Bidders 

Water  System    Improvements 

PULLMAN,  Wash. 

Owner— Board  of  Regents,  State  Col- 
lege of  Washington,  Dr.  Wilson 
Compton,  president.  Administration 
Bldg.,  Pullman,  Wash. 

Architect  —  Stanley  A.  Smith,  State 
College  of  Washington,  Pullman, 
Wash. 

Consulting     Engineers  —  Stevens     ft 
Koon,    Spalding   Bldg.,   Portland  4, 
Ore. 
The  work  Involves: 

Unit  "A"— Furnishing  material  and 
building  a  well  house  of  concrete, 
12  ft   square,  with   appurtenances. 

Unit  "B"  —  Trench  excavation  and 
backfill  and  the  hauling  and  lay- 
ing of  distribution  system  mate- 
rials furnished  by  the  owner,  in- 
cluding about  8000  Iln.  ft  of  8-ln. 
and  12-ln.  open  bell  cast  Iron  pipe 
with  fittings,  valves  and  appurte- 
nances. 

Unit  "CT'— Furnishing  materials  ex- 
cept pipe,  valves,  pumps  and  in- 
cidentals which  are  to  be  furnished 
by  the  owner,  and  building  a  cov- 
ered reservoir  of  two  (2)  million 
gallons  capacity  and  a  control 
house.  Approximate  quantity  for 
the  reservoir  include:  9000  cu.  yds. 
of  earth  excavation,  8000  cu.  yds. 
of  concrete,  96,000  lbs.  of  reinforc- 
ing steel,  144  squares  of  tar  and 
gravel  roof  over  wood  construc- 
tion. 
Unit  'TT— Furnishing  and  erecting 
an    elevated   steel   tank  of   100^009 


gallons    capacity    on    a    tower    of 

height  to  place  water  level  in  the 

tank  67  ft  above  foundations. 
Unit    "E"— Furnishing    material    and 

building  concrete    foundations    for 

the  towor  and  tank  requiring  about 

50  c.y.  of  concrete. 

BId.s  March  10  were : 

Unit  A:  E.  O.  Johnson,  Spokane, 
$6659;  Rushlight  Automatic  Sprink- 
ler Co..  Portland,  S7100;  Ni  ttleton  & 
Baldwin,  Inc.,  Seattle,  $7659;  and 
Colonial  Const.   Co.,   Spokane.   $8107. 

Unit  B.  Rushlight  Automatic 
Sprinkler  Cc  ,  $34,426;  Colonial  Const 
Ca,  $46,001;  and  Nettleton  A  Bald- 
win,   $49,574. 

Ufilt  C:  Ntttleton.  &.  Baluwln.  Inc., 
$125,116;  Rushlight  Automatic 
Sprinkler  C»,  $131,155;  and  Colonial 
Const.    Co.,   $131,648. 

Unit  D:  Chlcaeo  Brldg**  &  Iron 
Co.,  22  Battery  St.,  San  Francisco, 
$24,653;  Pittsburgh -Des  Moines  Steel 
Co.,  Seattle,  $25,945;  and  American 
Pipe  &  Const.  Co.,  Portland,  $27,525 

Unit  E:  Ru.shllght  Automatic 
fSprinkler  Co.,  $3620;  Nettleton  & 
Baldwin,  Inc.,  $4000;  Colonial  Cc.ist. 
Co..  $4320,  and  E.  O.  Johnson,  $6780. 


3/20/47  •     81 

Owner  Taking  Bids — Due  March  2S, 
7:30  P.  M. 

Well 

WATSONVILLE,   Calif.,   Santa  Crux 

County.  First  St.  chemical  plant 
Owner — City    of    Watsonville,    E.    J. 

O'Brien,    city   clerk.   City  Hall,   268 

Main  St.,  Watsonville,  Calif. 
City    Engineer  — Bert    Kitchen,    City 

Hall.  Watsonville,  Calif. 
Boring  of  well. 

Specifications   obtainable  from  the 
above  office. 


3/20/47  •     81 

Low  and  Only  Bidders 

Water  Softener  Equipment  (Install) 
Spec.  18165  Cost  $14,725 

OAKLAND,  Calif.,  Alameda  County. 
Naval  Hospital. 

Owner  —  Public  Works  Depariment, 
12th  Naval  District,  Room  A-109. 
Federal  Office  Bldg.,  Civic  Center, 
San  Francisco,  Calif. 

Plans  by  owner. 

Low  Bidder— Henry  Arian  Construc- 
tion,  4142   Geary   Blvd.,   San   Fran- 
cisco,  Calif.,  $14,725. 
Other    bids     submitted    March     19 

were : 
William   M.  Greuner  Jr.,  Berkeley, 

$15,875. 
Jensen    &    Mangs,    Redwood    City, 

$17,738. 


3/20/47  32 

Preliminary    ^iold    Survey   Completed 

Sewage    Coilection    and     Dispos.-it 

System  Cost,   $135,853 

BELVEDERE,   Calif.,   Marin   County. 
Owner — City  of  Belvedere,  Ray  MlMz- 

ner   Mayor,    Belvedere,    Calif. 
Sanitary    Engr. — Charles    H.    ^  .ee.    58 

Sutter  St.,  San  Frnnct.sco.  CaUf. 
Includes    treatment    plrnt   and   sewer 

itnes. 


8/19/47  » 

Owner   Taking    Bide— Due    April    18. 

2   P.   M. 
Bridge  and  Appreachee 
LAKE   COUNTY.  CaUf.   Across   Kol- 

sey  Creek  at  Cobb. 
Owner— State   of   CaUfomla.   Dlv.   of 

Highways,     PubUo     Works     Bldg.. 

Sacramento,    Calif. 
SUte  Highway  Engr.— O.  T.  McCoy, 

Public    Works    Bldg.,    tJacramento, 

Calif 
Reinforced  concrete  bridge  and  ap- 
proaches. 

Work  involves: 

(1)  remove  exist  bridge; 

(2)  10   cu.   yds.    remove   exist    reck 
walls; 

(3)  clear  and  grubb; 

(4)  3.750  cu.  yds.  rdwy.  excav.; 

(5)  500  cu.  yds.  struct  excav.: 

(6)  170  cu.   yds.   ditch   and  channel 
excav. ; 

(7)  37.000  sta.  yds.  overhaul: 

(8)  develop   water  supply  and  fur- 
nish water  equip; 

(9)  100  M.  gals,   apply  water; 

(10)  14  sta.  finish  rdwy.. 

(11)  6  tons   llq.   asphalt   SC-2   prime 
coat; 

(12)  3.5  tons  aspihaltic  emulsion  seal 
coat: 

(IS)  83  cu.  yds.  screenings  seal  coat; 

(14)  88  Iln.  ft  timber  bridge  ralllnjr; 

(15)  60   cu.    yds.   class    A   port.    cem. 
cone  footing  block; 

(16)  85   cu.    yds.    class    a   Port    cem. 
cone,  struct; 

(17)  10  cu.   yds.   class   A   Port.   cem. 
cone,   ditch   lining; 

(18)  40  cu.   yds.    rubble   masonry; 

(19)  16  each   monuments; 

(20)  2  each  culvert  markers; 

(21)  5  each  guide  posts: 

(22)  0.30    mile    remove    and     recon- 
struct  exist  prop,   fences: 

(23)  160  Iln.  ft.  18  Inch  18  gage  CMP: 

(24)  30  Iln.  ft  24  inch  14  gage  CMP: 

(25)  38  iln.  ft.  SO  inch  14  gage  CWT; 

(26)  38  lin.  ft  36  Inch  12  gage  CMP; 

(27)  252    lii\.    ft     Salvage    exist    plpr 
culverts ; 

(28)  18,000  lbs.  bar  relnf.  steel; 

(29)  Englneer'.s    office. 
Specifications   obtainable   from  the 

above  office. 

40—       STREETS  AND 
HIGHWAYS 


14B9.    Sacramento,    California. 

Blue  prints  of  plans  are  sold  at 
ooat  and  are  not  returnable  for  re- 
fund. 

Representative  of  the  District  Of- 
fice will  meet  prospective  bidders 
fer  the  proposed  project  in  Plums  s 
aod  Lassen  Counties.  II-Plu.  Las-2C- 
A.  A  at  Club  tn  Westwood  on  Thtirs- 
day.  April  8,  1947  between  11:00  A 
M.  and  2:00  P.  M. 

Representative  of  the  District  Of- 
fice will  meet  prospective  bidders 
for  the  proposed  project  in  Yolo 
County.  III-Yol-7,  87-A,  Wd  A  at  th*. 
Davis  Wye  on  Tuesday,  April  l,  1947 
at  10:00  A    M 

Representative  of  the  District  Of- 
fice will  meet  prospective  biddeis 
for  the  proposed  project  in  Marin 
County,  rV-Mm-1-C  at  Corte  Madern 
Intersection  on  Wednesday,  April  i, 
1947  at  2:00  P.  M. 

Representative  of  the  County  will 
meet  prusi>ectlve  bidders  for  tlie 
proposed  project  in  Fresno  ai.U 
Kings  Counties,  VI-Fre,  Kin -623  at 
County  SurA'cyor'B  Office  in  the 
County  Couri  House,  Hanford  on 
Monday,  March  31,  1947  at  1 :00  P.  M. 

Representative  of  the  County  will 
meet  prospective  bidders  for  the  pro- 
posed project  In  San  Joaquin  County 
X-S.  J-901  at  the  County  Highway 
Depariment  Building,  1864  East  Haz- 
elton  Avenue  In  Stockton  un  Tuesday, 
April  1,   1947  at  1:00  P.   M 

Prospective  bidders  are  urged  to 
cooperate  with  tbe  District  Office 
and  the  County  and  arrange  to  muk«^ 
their  field  inspection  on  the  above 
dates 


40 


33 — 


BRIDGES 


3n 
Due     Apr.     16. 


3/19/47 

Owner    Taking     Bid 

2   P.    M 
Bridge 
TULARE    CO..    Calif.    Across    White 

River    about   7    miles   southeast    of 

Earlimari. 
Owner— State   of  California.  Division 

of  Highways,   Public   Works   Bldg., 

Sacramento,   CaUf. 
State  Highway  Engr.— G.   T.   McCoy, 

Public    Works    Bldg..    Sacramento 

CaUf 
Reinforced   roncrefe   bridge 

Work    lnv)lvcs: 

(1)  135   cu.   yds.   class   A    Port.    rem. 
cone. ; 

(2)  600  Iln.   It.   furnish  cone,   piling; 

(3)  20  each    drive   piles; 

(4)  160  Iln.  ft.  pipe  handrail; 

(5)  27.000     lbs.     furnish     bar     relnf 
steel; 

(6)  27.000  lbs    place  bar  relnf.  steel- 

(7)  Engineer's    off!ee. 
Specifications   obtainable   from    the 

above  office 


3/20/47  40 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO.  Calif.,  Sacramen+o 
Co.  State  Highway  Engineer.  G.  T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  for  which 
bids  will  be  opened  in  Sacramento  on 
April  9,  1947: 

II-Flu.  L&S-29-A,  A  Bet  0.8  ml.  W 
and  0.8  ml  B.  of  Plu-Las.  County 
Line,  Plans,  $0.93;  Mass  Diagram.  0- 
Cross  Sections,  $4.46;  Total  Cost 
Plans,  Mass  Diagram  and  Cro*'.^ 
Sections,   $5.39. 

Ill-  Ycl-7.  87-A,  Wd,  A  Bot  1'4 
ml.  N.  of  Solano  Co.  Line  A  Wood- 
land A  bet  8%  ml.  N.  of  Woodland  & 
1  ml.  S.  of  Knights  Landing,  No 
Plans  Available  (Location  Sheet  iv 
Speeta!    Provisions). 

rv-Mm-1-C  Bet  San  Rafae:  and 
Waldo.  No  Plans  Available,  (Locj-t- 
tlon   Sheet  In   Slpeclal  Provmlons) 

VI-Fre.  Kln-623  Across  Kings  Riv- 
er  near  Hardwlck,  Plans,  $1.23;  Maj>f. 
Diagram,  0:  Cross  Sections,  0;  Total 
Cost  Plans.  Mass  Diagram  A  Cross 
Sections.    $1.28. 

X-Sta.  S.  J-4-B,  A  Across  Stanis- 
laus River  about  8  ml.  NW  ot  Mo- 
desto. Plans,  $1.08;  Mass  Diagram, 
0;  Cross  Seclionrj,  0;  Total  Cost 
Plans,  Mass  Diagram  A  Cross  Sf>e 
tlons,   $1.08. 

X-S.  J-901  Across  Mokelumne  RIv 
er,  about   5  ml    NW  of   Lodl,   Plans, 
$1.28:    Mass   Diagram.   0:    Cross    Sec- 
tions.   0;    Total    cost    $123;     (prices 
shown  above  Include  sales  tax). 

Cheeks  for  the  above  should  he 
made  payable  to  the  Depaxtment  of 
Public  Works,  Division  of  Highways 
and  should  accompany  the  order  to 
this   office. 

Requests  for  the  above  plans,  spe- 
cifications, and  proposal  form  must 
be  addressed  to  the  Office  of  tho 
SUte  "Highway  Engineer,   P.  O.    Box 


8/20/47 

Contract  Awarded 

Exeavdtlon,  Filling  and  Dirt  Moving 

Cost  $33,517.90 

SAN  MATEO  COUNTY,  Calif.  Chi- 
nese Cemetery,  Junlpera  Serra 
Blvd.,  about  one  mile  from  Daly 
City. 

Owner  —  Chinese  Cemetery  Associa- 
tion, Charles  Yick,  secretary  of 
construction  committee,  836  Grant 
Ave.,  San  Francisco,  Calif. 

Plans  by  owner. 
The  work  Involves: 

(1)  80,000  cu  yds.  excavating,  filling 
and  dirt  moving. 

Contractor — Keeble  A  Brown,  Box 
6«0,  San  Mateo,  Calif. 
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(16)  480  tons  pave,  asph.,  plant  mix 
surfacing; 

(17)  9.600  tons  mln.  agg.,  plant  mix 
surtaelng; 

(18)  2C  c.y.  Class  A  portland  cement 
concrete  struc. ; 

(19)  20  each  monuments; 

(20)  77  oa-jh  culvert  markers  A  guide 
posts; 

(21)  0.6  mile  new  property  fence; 

(22)  9  each   metal  drive   gates; 

(28)  325    If.    8-in.    relnf.    cona    plp^. 
standard  strength; 

(24)  30  If.  12-inch  do;, 

(25)  165   l.f.    18-lneh  do; 

(26)  141  If.   salvage  exist,   pipe  cul- 
verts; 

(27)  50  If.  relay  salvaged  relnf.  cone. 
pipe  culverts; 

(28)  60  l.f.   8-ln.    CMP  down   drains, 
18  Kage; 

(29)  4   each   spillway   assembltea; 

(30)  2,00C   lbs.   bar  reint.  steel; 

(31)  330  :bs.  steel  I  beams; 

{32>  3  each  move  and  reset  existing 
Irrigation   valves  and   risers. 
Total  bids  March  19  were: 

(A)  Morrlson-Knudsen  Co.,  Inc.,  SaO 
Francisco,  $123,009.25. 

(B)  Fredrlckson     Bros.,     Emeryville, 
$130,127.30. 

(C)  H.  Earl  Parker  and  Clements  A 
Co.,   Marysvllle,   $136,209.50. 

(D)  A.  Telchert  A  Son,  Sacramento, 
$137,457.60. 

(E)  Falrey-Hammond,  Inc.,  and  R  A. 
Parish,  San  Francisco,  $139,864. 

(F)  A.  A.  E:dmon8on,  Glendale,  $142,- 
244. 

(Q)  Browne  A  KniU,  Palo  Alto,  1145,- 

461.50. 
(H»  N.  M.  Ball  Sons,  Berkeley,  |147,- 

48a25. 
(I)  Harms  Bros.,   Sacramento,  $165,- 

1S6.50. 
(J)  E.  B.  Bl.shop,  Orland,  $184,294. 

Unit    prices    will    be   published   to- 
morrow. 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Noted  In  Issue 
S-IS 


Bids  to  be  Opened  Project     Location  of  Project 

3-20— 2:00  P.M.— Repair  P.  O.  Seattle.  Wash. 

3-20 — 11:00  A.M. — Naval    Reserve   Armorv     Bakersfleld  ••  1 

3-20—  2:00  P.M.— Hospital  Addition    Spokane  County,  Wash.  1-  S 

3-20—  2:00  P.M.— Hospital  Pomeroy,  Wash.  8-6 

3-20— 10:00  A.M.— State  Home  (Expanson)     Grand  Junction,  Colo.  I-  t 

3-20— 10:00  A.M.— Epileptic  Building  and  Warehouse 

Grand  Junction.  Colo.  <-  8 


ENGINEERING  PROJFXTS 


%-VS^  — Dorena  Dam  and  Spillway    ^rena.  Ore. 

3-20—  2 :00  P.M.— Culverts  (2)  Orange  County 

3-20—  2 :00  P.M.— Culvert  San  Bernardino 

3-20—  2:00P.M. — Channel  Improvem'^nt     Orovllle.  Wash. 


1-18 
S-IS 
I-  • 
8-18 


3-20—  2 
3-20—  2 
3-20—10 
3-20—10 
3-20—  2 
8-20—  2 


SUPPLIES  AND  EQUIPMENT       ^ 
SUB-CONTRACT  INFORMATION     ^— 

:00  P.M.— Rope  San  Francisco  8-11 

:00  P.M.— Conductor  and  Aaaemblies    Central  Valley  Project  8-11 

:80  A.M.— Truck  Winch  Fresno  8-12 

:00  A.M.— Tractor  Reno.  Nev.  8-  8 

:00  P.M.— Power  Lawn  Mower  San  Francisco  8-18 

:00  P.M.— Steel  Tanks  San   Frarclsco  8-18 


BURKE     FORM     CLAMPS 


^ 


STEEL  ACCESSORtES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOU  IT  HANGERS        REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

All  Typet  of  Concrete  ConttrMclion  Specialtiei 

W.     J.     BURKE     &     CO..     INC. 

780  Brysnt  Street  Ssn  FrsociKO  Phone  GArfreld  8768 


3/20/47 

Low  and  Only  Bidders 

Grading  and  Surfacing 

Cost  8123,008uE5 
TEHAMA  COUNTY.  CaUf.    Between 

Mill  Race  Creek  and  Red  Bluff. 
Owner — State  of  California,  Division 

of   Highways,   Public  Works  Bldg., 

Sacramento,  Calif. 
State  Highway  Ergr. — G.   T.  MtjCoy 

Public   Works   Bldg.,    Sacramento. 
About   2.8   miles    (net   length)    grad 

ing  and   surfacing  with   plant   mix 

surfacing  on  crusher  run  base  and 

on  existing  pavement. 
Low    Bidder — Morrison-Knudsen    Co., 

Inc.,  786  BCarket  St.,  San  Francisco, 

Calif.,  $128,009.26. 

Work  Involves: 

(1)  5  c.y.    remove  concrete;    . 

(2)  clear  and  grubb: 

(8)  11.000  c.y.   rdwy.   excav.; 

(4)  800  c.y.  struc.  excav.; 

(5)  00  c.y.  dltcb  and  channel  excav. 

(6)  22,000  sq.   yds.  compact  original 
ground. 

(7)  96,000  tens  Imported  borrow; 

(8)  develop  water  supply  and    fur- 
niati  water  equipment; 

(9)  1,900  M.   gals,   apply   water; 

(10)  147   sta.    finish   rdwy.; 

(11)  6,500  tons  crusher  run  base; 

(12)  36   tons  llq.   asph.   RORC-5,   seal 
coat; 

(18)  290  tons  screenings,  seal  coat; 

(14)  50  tons    llq.    asph.,    SC-2,   prime 
coat; 

(15)  12    tons    asph.    emulsion,     paint 
binder: 


3/19/47  •     41 

Owner  Taking  Blds^Due  Maroh  27. 

10  A.  M. 
Bow  Lake  Pipeline  Cost  8888,485 

NEAR  .SEATTLE.    Wash.    South    of 

Seattle  In  Bow  Lake  Airport  area. 
Owner— City  of  Seattle,  Clty-County 

Bldg.,  Seattle,  Wash. 
City     Engineer  —  Charles    Wartelle. 

City-County  Bldg.,  Seattle,  Wash. 

Details  soon. 
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8/19/47  • 

Pipe  end  Flttlnga 
Contract   Awarded— 

SOUTH    SAN    FRANCISCO,   Calif., 
San    Mateo    County. — Tay  -  Holbrook 


Sumtnerbell 

Roof  Structures 


WMm  plMiiaf 
year  sew 

C«ff  •  •  • 
fUMMIUlU 


1746  Thirteenth  Street 
Oakland,  California 

r  W  i  ri  o  .t  l<  s    T  6  2  2 
CNtrrprisr    I0'>10 


Gamerston  &  Green  Lumber  Coe 

Wfcof«8of«  and  Jobbing  Yard* 

LUMIER  -  TIMIERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


1 


Soa  Froacisce— 1 800  Araiy  St. 
ATwmHr  1100 


Oaklaad— 2001  Llvla«ifea  St. 
KSIIogq  4-1884 


Uniformiiy 


..^yy  AJroc/uei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


vox   r  M  A^*f:  i«;  r:  fi 


'■'•■>■  ■■*-— ' 


PACC4 


DAILY     PACIFIC     BUILDER 


THURSDAY,  MARCH  20.  1947 


Inc.,  106  8th  &t.,  San  Franciaco,  Ca,l . 
at  1239 1.3(^  submitted  only  bid  aud 
awarded  contract  March  17  by  the 
City  of  South  San  Franciaco,  Daniel 
J,  Hyland.  city  clerk.  City  Hall,  South 
San  Francisco.  Calif.,  for  fumlahlng 
pipe  and  fittlnga  for  Orange  Avenue 
Park  and  Paradise  Valley  Park. 
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3/19/47  • 

Traneite  PrMsure  Pipe 
Bida  Wanted 

FAN  FRANCISCO.  Calif.  —  Until 
March  24.  3  P.  M.,  bids  will  be  re- 
ceived by  the  Purchaser  of  SuppUe.s, 
M.  H.  Gerry.  270  City  Hall.  San  Fran- 
cisco, Calif.,  under  Bid  No.  3878  for 
furnishing  and  delivering  800o  feet 
of  6-inch  transltc  pressure  pipe,  and 
SOOO  ft.  8-lnch  do. 

Specifications  obtainable  from  the 
above  office. 


S/19/47  •  42 

Cenoreta  Mix 
Bida  Wanted 

BERKELICY,  Calif..  Alameda  Co.— 
UnUl  March  24,  9  A.  M.,  bids  will  be 
received  by  the  City  of  Berkeley, 
Wm.  Hunrlck.  Jr.,  Purchasing  Agent 
and  Budget  Officer,  City  Hall,  Be.-- 
kaley,  Calif.,  for  furnishing  concret3 
mix. 

Spacificalicns  obtainable  from  the 
above  office 
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8/19/47 

Culvert— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  27,  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.^  San  Francisco,  Calif., 
under  bid  No.  763  for  corrugated 
metal  pipe  culvert,  f.o.b.  Tr^ca,  Calif., 

Specifications  obtainable  from  the 
above  >off ice. 
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3/19/47 

Supplies  and  Material* 

Bids  Wanted 

PANAMA  CANAI^  Canal  Zone.— 
Bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer.  The  Panama 
Canal,  Washington  25,  D.  C,  for  mis- 
cellaneous supplies  as  f  ollours : 
March  24 

Sch.  8052—1000  pieces  high  carbon 
steel  plates;  structural  plate  steel; 
galvanized  sheet  iron  or  steel;  struc- 
tural steel;  carbon  steel;  tees;  4200 
ft  carbon  steel  pipe;  800  lbs.  spring 
steel  wire. 

March  26 

Sch.  8550—114,000  board  feet  b.m. 
Douglas  fir  or  yellow  pine  timbers, 
creosoted;  100  M  ft.  b.m.  pine  or  fir 
lumber;  30  M  ft.  b.m.  pine  or  fir 
flooring ;  25  M  ft.  b.m.  pine  or  fir  drop 
siding  lumber;  15  M  ft  b.m.  pine  or 
fir  box  car  siding  lumber;  8708  M  ft 
b.m.  pine  or  fir  car  sills  lumber;  150 
pine  car  sill  lumber;  170  M  ft.  b.m. 
redwood  lumber;  15  M  f t  b.m.  do;  SO 
M  ft  b.m.  spruce  planking ;  200  M  ft. 
pine  or  fir  moulding;  600  M  lln.  ft. 
pine  or  fir  acreaning  atrlpa. 


3/19/47  •  42 

fiflon   Walded  Sheet  Steel   Pipe 
Contract    Awardad 

NAPA.  Calif.,  Napa  Co.— Basalt 
Rock  Co.,  Inc.  900  8th  St..  Napa,  Cat. 
at  (Schedules  A  and  D)  $831,719.40 
awarded  contract  by  City  of  Napa, 
Charles  Martin,  city  clerk.  City  Hall. 
Napa,  Calif.,  for  furnishing  fusion 
welded  sheet  steel  water  pipe,  to- 
gether with  accessories  ana  appur- 
tenances, for  ui^e  by  the  City  of  Napa 
In  the  construction  of  the  proposed 
Conn  Creek  Project  pipe  line.  Plans> 
by  Consulting  Engineer,  A.  Kempkey, 
Balboa  Bldg..  San  Francisco,  Calif.' 
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8/20/47 
Low  and  Only  Bidders 
PIpalina 

NAP'A  COUNTY.  Calif.  From  Rector 
Creek  Reaorvoir  to  the  Veterans* 
Home. 
Owner — State  of  California,  Division 
of  Water  Hesourcea,  Public  Worke 
Bldg,  Sacramento,  Calif. 
State  Knglneer — Edward  Hyatt,  Rm. 
401,  Public  Wo:k£  Bldg.,  Sacra- 
mento, Calif. 

Bids  were  taken  as  follows:  Note 
that  Plana  1  and  £  are  alternatives 
Plan  1  comprises  Items  1  to  4  in- 
clusive, and  Items  6  to  37  inclusive. 
Plan  2  comprises  It-jms  1-a  to  4-a 
inclusive,  and  Items  5  to  37  inclu- 
aive.  Bids  are  required  for  the  en- 
tire work  to  be  performed  under 
either  plan.  Bids  must  be  submitted 
on  both  plans. 

Low  Bidder— N.  P.  Van  Valkenburg 
A  Co.,  Howe  Ave.,  North  Sacra- 
mento, Plan  1,  1111.444.90;  Plan  2, 
1119,853.90. 

Itema  Included  Only  in  Plan  1 
(1)  5980   If.    18- in.    No.    7   gage,    as- 
phalt   dipped    and   asbestos    felt 
wrapped    welded    steel    pipe    In 
place; 
(3)  9840  If.   12-in.   No.   10  gage  do; 

(3)  lump  flum,  Napa  River  crossing. 
Station  LnS  plus  40  to  Li*28  plus 
00; 

(4)  apoclal  connections  at  Sta.  Li*M 
plus  n.m  to  UO  plus  11.29  and 
Sta.  L/ai  plus  32.6  to  L>21  pluii 
60.9. 

itema  Includad  Only  in  Plan  2 
(1-a)  10,720  If.  18-ln.  No.  7  gage  as- 
phalt  dipped   and   aabcstos   felt 
wrapped    w^ded    ateel    pipe    in 
placa ; 
(2-a)  5.100  If.  12-ln.  No.  10  gage  do: 
(S-a)  lump  cum.   Napa  River  croaa- 
Ing,  SUtlou  L»26  plua  40  to  LKH 
plus  00; 
(4-a)  special  connections  at  Sta.  L,^ 
17.67   to   IJKi  plu.s   06.99  and   Sta. 
L.*49  i^us  00.83  to  1^49  plus  10.16 
and    SU     L/S7    plus    00    to    1/83 
puis  laS; 
Items  Includad  In  B6th  Plana  1  A  & 

(5)  lump  sum,  54  If.  30-in.  welded 
cteel  pipe,  install  only  and  fur- 
nish and  Install  90x22-ln.  re- 
ducer; 

(6)  2900  Lf.  32-ln.  No.  7  gage  aa- 
phnlt  dipped  and  asbestos  felt 
wrapped  woldod  stool  pipe  In 
place ; 
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(10) 

(11) 

(12) 
(13) 


(14) 


(16) 


(17) 


(18^ 


(7)  5740  Lf.  lO-in.  oaat  iron  pipe, 
roconditloc,  transport  and  in- 
aiall  only; 

(8)  760  l.f.  10-in.  caat  Iron  pipe,  re- 
ocndltion  and  tranaport,  only; 

(9)  8   each   i-m.    type   A  air   valve 
aaaembllea  in  place; 
1  each  1-in.  type  B  do; 

1  each  S-ln.  air  valve  in  place 
In  valve  houae; 

4  each  2-in.  type  A  air  valve  as- 
semblies in  place; 
1  each  4-in.  gate  valve,  flanged 
ends,    180-lb.    working    pressure, 
In  place; 
1  each  6-inch  do; 
(15)  lump    sum,    install    8-inch    gats 
valve    and    fuml^    and    install 
valve  box; 

1  each  8- in.  gate  valve,  hub 
ends,  150  lb.  working  pressure, 
in  place; 

lump  sum,  install  12-ln.  gate 
valve  and  furnish  and  Install 
valve  box; 

1  each  6- in.  type  A  blowoff  as- 
sembly in  place; 

(19)  2  each  4-*ln.  type  B  blowoff  as- 
semblies In  plaice; 

(20)  3  each  4-Inch  type  C  do; 

(21)  4  each  2-Inch  type  B      do; 

(22)  2  each  2-inch  type  C       do; 

(23)  1  each  6-lnch  water  meter  In 
place; 

(24)  1  each  8-Inch  water  meter  In 
place ; 

(25)  90  l.f.  24-lij.  No.  10  gage  corru. 
metal  pipe  under  State  Highway 
and  railroad  m  pla-ce ; 

(26)  80  If.  6-ln.  concrete  pipe  cover 
on  18-Inch  pipe; 

(27)  75  l.f.   9-Inch  do: 

(28)  233  l.f.  gravel  surfacing  over 
pipe  trench; 

(20)  331  l.f.  armor  coat  surfacing  ov- 
er pipe  trench; 

(30)  43  If.  cone  road  surfacing  ov- 
er pipe  trencti; 

(81)  lump  aum,  connection  to  6-luch 
pipe  line  at  Sta.  K15  plus  60.5; 

(32)  lump  sum,  special  connection  at 
Sta.  K30  plug  22.3  to  K30  plus 
39.4; 

(3i)  lump  sum.  connection  to  6-inch 
pipe  line  at  Sta.  I>53  plus  58; 

(34)  lump  sum,  BP<^cial  connection  at 
Sta.  I/lOO  plus  20.00  to  L/lOO 
plus  23.33; 

(35)  lump  sum,  connection  to  8-inch 
pipe  line  at  Sta.  1/106  plus  95.3; 

(36)  lump  sum.  building  for  chlonna- 
tion  plant  and  pit  for  Venturi 
meter ; 

(37)  lump  sum,  equip.  In  chlorina- 
tion  plant  and  Venturi  meter  hi 
place. 

Total     bids     submitted     March     19 
were: 

(A)  N.  P.  Van  Valkenburg  A  Co., 
North  Sacramento,  (Plan  1) 
(111,444.90;     (Plan    2)    (119,853.90. 

(B)  Stolte,  Inc.,  Oakland,  (1)  $122,- 
235.28;    (2)  $129,698.68. 

(C)  Pacific  Pipe  Line  &  Engineers, 
Ltd..   El    CerHto,    (1)    $126,841.08; 


(2)    $137,014.4& 
(D)  McGulre  &  Hester,  Oakland,   (1) 
$139,424.40;    (2)   $144,604.40. 

(E)  DeLuca  A  Son,  San  Franciaco. 
(1)  $139438.95;  (2)  $147,988.75. 

(F)  Underground  Construction  Co.. 
Oakland,  (1)  $154,094.80;  (2)  |167,- 
162  JO. 

(G)  Morrison -Knudsen  Co.,  Inc.,  San 
Franciaco,  (1)  $264,188;  (2)  $273,- 
648. 

Unit  prices  will  be  given  soon. 


Supplies,  Equ^ment 

Sub-Contract 
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42— MISC.    SUPPLIES   AND 
MATERIALS 

3/20/47  •     42 

Water  Pipe,  Fittings,  Etc. 
Bids  Wanted 

LODI.  Calif.,  San  Joaquin  Co.— 
Until  April  2.  5  P.  M.,  bids  will  be 
received  by  the  City  of  Lodl,  J.  F. 
Blakely,  city  clerk;  Clinton  Henning, 
city  engineer.  City  Hall,  Lodl,  Calif., 
for  furnishing  water  pipe,  valves, 
fittings,  fire  hydrants  and  supplies 
for  the  addition  and  Improvements 
to  the  citjr's  municipal  water  system 
as  follows: 

(1)  468.0  tons  class  150  translte  pres- 
sure pipe  varying  in  sizes  from 
3-in.  to  14-ln.; 

(2)  14.0  tons  miscellaneous  class  150 
A.W.W.A.  standard  cast  Iron  fit- 
tings varying  In  size  from  6-ln. 
to  14-in.; 

(3)  90  A.W.W.A.  class  150  Iron  body, 
brass  trimmed  gate  valves,  non- 
rising  stem,  huh  ends,  for  class 
150  translte  pipe,  right  turn  open- 
ing varying  in  size  from  6-in.  to 
14-in.;  .  ^ 

(4)  12    double    outlet   Cory    type  flr^ 
hydrants,    approved   by    Nationar 
Board  of  Fire  Underwriters,  with 
2 14 -in.    hose    noazles    (6-ln.    Inlet 
pipe  and  4-ln.  valve) ; 

(5)  10  Cory  type  hydrants  with  one 
steamer  and  two  2>4-in.  hose 
nozzle  outlets  approved  by  the 
National  Board  of  Fire  Under- 
writers (6-ln.  inlet  pipe  and  4-ln. 
valve) ; 

(6)  7400  lbs.   metallic  caulking  lead; 

(7)  230  lbs.  dry,  unbraided  Jute  or 
hemp  (or  approved  equals). 

Specifications   obtainable  from  the 
above  office. 


BANK  PROTECTION  WORK,  SAN  JOAQUIN  RIVER 


Low  and  Only  BIddora 

Bank  Protection  Work;  Spec  1266 

Cost  $56,199.50 
SACRAMENTO,     Calif.,     Sacramento 

County.  Four  sites  along  San  Joa- 
quin River. 
Owner — Sacramento  District  Corps  of 

Engineers,  War  Department,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Low  Bidder— L    G.    Lentz,   2416  Sut- 

tervllle     Rd.,     Sacramento,     Calif., 

$56,199.50. 

The  work  involves: 
(1)  20,000  cu.  yda.  material  excavated, 

deposited  and  spread; 
(2r  2750   tons   of   Oroville 


(1). 
(2). 
(3). 
(4). 
(5). 


cobbles   In 

(A)  (B) 

I  .22  $  .30 
8.3S  I.M 
8.38  8.70 
8.66  4.00 
8.56        4.00 


place  at  site  Af 
(3>  2100  tons  do  at  site  B; 

(4)  5500  tons  do  at  site  1; 

(5)  4650  tons  do  at  site  2. 
Total  bids  March  18  were: 

(A)  L.    G.    Lents,    Sacramento,    $66,- 

199.50. 
(B>  Basalt  Rock  Co.,  Napa,  $64,435. 

(C)  Lord  A  Bishop,  Sacramento,  $66,- 
900. 

(D)  McGlllivray     Construction     Co., 
Sacramento,  $68,630. 

(E)  George  French  Jr.,  Stoctkon,  $93,- 
280. 

(F)  Louis  BlaaottI  A  Son,  Stockton, 
$100,790. 

(G)  Government  estlmata,  $60,560. 
Unit  prices  were: 


(C) 
$  .37 
3.90 
3.90 
8.90 
3.90 


(D) 
$  .24 

4.12 
4.12 
4.32 
4.32 


(E) 
$  .40 

5.55 
5.55 
5.75 
5.75 


(F) 
$  .40 

5.78 
5.78 
6.38 
6.38 


(G) 
$  .85 
8.57 
8.57 
8.57 
8.57 


OmCERS'  QUARTERS, 

Low  and  Only   Bidders 

Officers'  Quarters;    Spec.   1267 

SACRAMENTO,  Calif.,  Sacramento 
County.  Sacramento  Signal  Depot. 

Owner — U.  S.  Engineer  Office,  Wright 
Bldg.,  Sacramento,  Calif. 

Plans  by  owner. 

Low  Bidder— M.   A  K.   Corp..  200  Fi- 
nancial Center  Bldg.,  San  Franciaco, 
Calif..  $82,550. 
Bids  taken  as  follows: 

Item  1-2  buildings,  construct  offi- 
cers' quarters,  type  A,  Spanish,  hip 
roof; 

Iteoi  2 — 1  Job,  haating  control  system. 
Alternate* 

(1)  deduct  for  each  building  from 
Item  1  if  living  room  French  doors 
are  omitted  and  sash  substituted 
in  accordance  with  plans ; 

(2)  deduct  for  each  building  from 
item  1  if  fireplaces  and  appurte- 
nances are  omitted ; 

(A)  (B)  (C) 

$41,000.00  $41,655.00  $89,861.00 


SACRAMENTO,  CALIF. 

(3)  deduct  for  each  building  from 
item  1  if  outside  entrances  and 
stairway  to  second  floor  are 
omitted ; 

(4)  deduct  for  each  building  from 
item  1  if  downspouts  and  gutters 
are  omitted. 

Total  bids  March  18  wera: 

(A)  M.  A  K.  Corp..  $82,550. 

(B)  Wallace    D.    Harklna,   Inc.,    San 
Franciaco.  $83,749. 

(C)  Bingham   Construction  Co..   Sac- 
ramento, $90,150. 

(D)  A.  L  Miller.  Sacramento.  $91,670. 

(E)  lAwrenoe  Construction  Co..  Sac- 
ramento, $101,376. 

(F)  Pacific  Coast  Builders,  San  Fran- 
cisco, $101,860. 

(G>  Government  estimate,  $86,951. 

(Units  below  are  totals  on  all  unit 
prices.) 

Unit  prices  were: 
700.00     $50,563.00     $60,500.00    $43,888.90 


(1) 

(2).. 

(Alt. 

(AH. 

(Alt. 

(Alt. 


1) 

2) 
3) 

4) 


50,500.00 

100.00 

2,400.00 

250.00 

325.00 


289.00 

20.00 
200.00 
300.00 
100.00 


2,889.00 
860.00 

4.483.00 
600.00 
734.00 


(D) 
$45,700.00 
270.00 
106.00 
no  hid 
2.5.'5,00 
283.00 


(E)  (F)  (G) 

$50,563.00  $60,500.00  $43,338.00 


2."i0.00 
120.00 
.860.00 
258.00 
334.00 


860.00 

75.00 

2,900.00 

200.00 

350.00 


275.00 

20.00 

1,268.00 

367.00 

221.00 


F  O  R     S  A  L  E 

GoB^Mressors  -  Pamps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  CompMe  Rental  Service  .  .  . 
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3/20/  •  42 

Liquid  Asphalt— Low  A  Only  Bidders 

SACRAMENTO.  Calif.,  Sacramento 
Co.— Foiiowlnf  aubmltted  bids  March 
17  to  the  State  Purchasing  Ajjent, 
Sacramento,  for  furnishing  liquid  as- 
phalt as  follows: 
qVO.  47S0O;  Req.  88124: 
60  tons  liquid  asphalt,  type  SC-1: 
20  tone  stockpiled  U.  S.  Highway 
91.  38  miles  oast  from  Baker; 

20  tons  stockpiled  U.  S.  Highway 
466,  three  miles  east  of  InterscctiGn 
U.  S.  Highway  395; 

20  tons  stockpiled  U.  S.  Highway 
127  at   Baker: 

Empire  Transp.  Co.,  $19,400,  $14,015, 
$16.80,  $6  60  for  spreading. 

Tri  State  Oil,  $17.84.  $13.76,  $16.9<>; 
$660  for  spreading. 

Exeter  Refrg.  $18.60,  $15.20,  $17.20, 
$5.50  spreading. 

Douglas  OH,  $16.90,  $13.90,  $15.90; 
$5.50  spreading. 

Square  Oil,  $16.90,  $13.90.  $14.90; 
$5.50  spreading. — Awarded. 

Lamb  Transp.,  $17.90,  $1450,  $16.50; 
$5.?H)  spreading. 

Union  OH  Co.,  $19.50,  $15.10,  $17.10; 
$5.50  9preadlng. 

Petrol  Corp.,  $16.40  all  points ;  $5.50 
spreading. 

QUO.  47301,  Req.  88125 : 

4«.tons  liquid  asphalt,   type  SC-2: 

20  tons   stockpiled    U.    S.   Highway 

395,  7  miles  north  of  Kramer- Johan- 

aesbursr  Roadj  «, ; 

20   tons    stockpiled   U.    S.   Highwav 

91,  .13  miles  east  of  Barstow: 

Empire  Transp.,  $13,60.  $15.30;  $660 
spreading. 

Tri    State    Oil.    $13.56,    $14.76;    $6  60 
spreading. 
Douglas   Oil,   $14.15,   $14.00;    $5.50. 
Square  Oil,  $14.40,  816.66;  $5  50. 
Lamps  Transp.,  $14,  $14.65;  $5.60. 
Union  Oil  Co..  $14.60,  $15.25;   $.'5.,V) 
Petrol  Corp..  $14.40  all  points ;  $5.50. 
Awarded  to  Tri  State 
QUO.  47297;  Req.  88121: 

30  tons  liquid  asi^alt,  type  SC-4, 
vendor's  spreading  equip.  Into  stock- 
piles 56  miles  south  of  Needles: 

Empire    Transp.,    $19.90;    $6.60    for 
spreading. 
Tri  State,  $19.56;  $6.60. 
Douglas  Oil.  S19.40;  $5  50.  Awar.'.ed 
Square  Oil,  $19.40;  $5.50. 
Lamb  Transp.,  $19.90:  $5.50. 
Union  Oil,  $22.80;  $550. 
Petrol  Corp..  $19.90;  $5.50. 
Exeter  Refrg.,  $22.90;  $5.50. 


Inv.  SF-8814-47— Axe  handles,  levels 
and  plumbs,  wooden  wedgea,  f.o.b. 
San  Francisco,  Calif. 
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3/20/47 

Fuel  Oil,  Etc. 

Bida  Wanted 

SACRAMENTO,  CaUf.,  Sacramento 
Ca — Bids  will  be  received  by  the 
State  Purchasing  Agent,  Sacramento, 
Calif.,  for  fuel  oil,  etc.,  as  follows: 

March  25 
QUO.  50609,  REQ.  88154: 

1600  gallons  dlesel  engine  fuel  oil, 
storage  at  Amboy. 
QUO.  50610,  REQ.  88155: 

2000  gallons  dieael  engine  fuel  oil, 
storage  at  Essex. 

March  27 
QUO.  51213,  REQ.  13163: 

3000  gallons  dlesel  engine  fuel  oil, 
highway  maintenance   yards  at  Bui- 
reka.  Blue  Lake,  Willow  Creek.  Cedar 
Flat  and  Orleans. 
QUO.  51212,  REQ.  13162: 

2000   gallons    dlesel    oil,    PS -100,    to 
be  picked   up  at  plant  In  Eureka  or 
Areata* 
QUO.  49875,  REQ.  51976: 

24,000  gallons  asphaltic  emplsion, 
stripping  resistant,  penetration  type, 
state  furnished  tank  trucks  and 
drums,  District  V,  Division  of  High- 
ways. 
QUO.  49917,  REQ.  112127: 

44,000  gallons  dlesel  oil :  8000  gallons 
car  at  Vista,  Calif ;  10,000  gallons  car 
at  El  Cajon;  10,000  gallons  car  at 
Vista;  8000  gallons  car  at  El  CaJon; 
8000  gallons  car  at  El  Cajon. 


3/19/47  42 

Sale  of  Pumps,  Hose,  Etc. 

BERKELEY,  Calif.,  Alameda  Co.— 
The  City  of  Berkeley,  Ruth  C.  Kemp, 
city  clerk.  City  Hall.  Berkeley,  Calif., 
will  sell  at  public  auction  March  27, 
10    A.    M.,    on    the    premises,    stirrup 
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3/20/47 

Asphaltic  Cement  and  Cutback 

Asphalts 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  April  1,  2  P.  M.,  bids  will 
be  received  by  the  State  Purchasing 
Agent,  Room  107  State  Office  Bldg. 
No.  1,  Sacramento,  Calif.,  for  as- 
phaltic cement  and  cutback  asphalts 
for  the  period  from  April  1.  1947,  to 
March  31,  1948. 

Specifications  obtainable  from  the 
above  office. 
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3/20/47 

Paint,  Varniah,  Paint  Thinnar 

Bida  Wanted 

WILMINGTON,  Calif.,  Los  Angeles 
Co.— Until  March  26,  2  P.  M.,  bids  will 
be  received  by  the  Veterans'  Admin- 
istration, Procurement  Division,  Vet- 
erans' Administration  Bldg.,  Wash- 
ington 25,  D.  C,  under  Inv.  184  for 
Interior  oil  paint,  thinner,  varniah, 
f.o.b.  Veterans'  Admlnlatratlon  Sup- 
ply Depot,  Box  285,  Wilmington,  Calif. 


REQUEST  FOR  BIPS 

All  type  of  Sub-Contractors 
for  thirty -three  (33)  unit 
apartments  now  under  con- 
struction— Salinas,  Califor- 
nia. Plans  and  Specifications 
available,  contact  .  .  . 

F.    V.    HAMPSHIRE 

General  Contractor 

549  Roosevelt  Street 
Salinas,  California 


42 


3/30/47 

Supplies  and  Matarials 

Bida  Wanted 

SAN  FRANCISCO.  Calif.— Bida  will 
be  received  by  the  U.  S.  Treaaury 
Department,  100  McAllister  St,  San 
Francisco  2,  Calif.,  for  materials  aa 
follows : 

March  24,  2  P.  M. 
Inv.  SF-3813-47— Floor  wax,  f.o.b.  San 

Francisco. 
Inv.  SF-3818-47 — Crossarms  and  pins, 

f.o.b.  Merced,  Calif. 

March  31,  2  P.  M. 
Inv.  SF-3816-47— 1200  sacks  (300  bbls.) 

Portland  cement,  f.o.b.  Caaa  Orande, 

Arix. 

April  1,  2  P.  M. 


Jutt  Received 

LONG  JOISTS 

Up  to  28  ft. 

PLTWOOlTPAIiELS 


ALUMINUM 

GARAGE     DOORS 

aarf 

CORRUGATED 

ALUMINUM    SHEETS 


1994  OAKDALE  AVE. 

Cerssr  Rankin  Strssf 
ATwoter  4180 

JEFFERSON'S 

GREATER  CITY 
LUMBER  CO. 


National  Expansion  Joint  Co. 

Maatfactanr  and  Dhtrlbufor 
nilR  lOARD  —  PILT-SIDED  ASfHALT  AND 
M»WOOD   EXPANSION  JOINT   PILLIRS 

DMrlhwfor 
MARYEL-KOTE— Conervta  Cnriag  Compound 
SEAIX— Sipaasion  Joint  Soaflnf  Compound 

Complht  wifk  Fodoral  Spaclteations  SS-F-336 
FOR    CONCRETE    CONSTRUCTION 

333  Sovonth  Stivot         Undorhlll  7172        San  Francisco  3,  Calif. 


NOW  in  Stock 

Rock  Wool  Botts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Coil  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAanC  COAST 
219  PACIFIC  lUILDING  OAKLAND.  CALIF. 


DAILY 
PACIFIC  BUILDER 

(Satobllahod  In  IMO) 

P«»klUI»od  ovary  monUng,  oxoopt 

••tuadaya,  S4in«layo   and    Legal 

Holldaya  by 

F.  W.  Dedga  Corporation 

4«  Tonth  St,  San   Franciaco  t 

Talaphono  MA  rkat  7110 

Q.  C  MoOavran,  Manager  -  Editor 
J.  K.  Odgara,  Advartlaing  Manager 

•ubacHptlon  Ratoo: 

MM0  per  year 
(Payablo  In  Advanoo) 
Mnglo  Copy  IS  Conta 

Advortlaing  Ratoo  on  Requaot 

Printed  by 

Stark- Rath  Printing  ^m^ 

A  PubUahIng  Co.  — 

(Bntarod  a«  Socond  Clmta  Hatter. 
July  26,  1007.  at  the  poat  offlco  In 
San  Franciaco,  CalU.,  under  tho 
Act  of  March  8.  189T.) 

Copyrl^t  1H9  by 
F.  W.  Dodge  CorporatloQ 


pumpa,   pump   unite,   dlacharge  hose. 
Iron  reducers,  etc. 
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8/19/47  • 

Liquid    Asphalt- 
Low   and   Only    Bidders 

SACRAMENTO,    Calif.,    Sacramen 
to  County.— Following  submitted  bltis 
March    14    to    the    State    Purchasinj' 
Agent,  S&cramento,  Calif.,  for  liqulii 
asphalt : 
QUO.   47295:    Req.    88119; 

120  Ions  SC-4  liquid  asphalt:  two 
20-ton  loads  M  miles  north  of  San 
Bernardino  on  aouth  shore  of  Big 
Bear  Lako  Highway,  two  20-ton 
loads  north  rlty  liraitu  of  San  Ber- 
nardino on  Highland  Ave.;  one  20- 
ton  load  16  miles  north  of  San 
BeniRrdlno  on  Big  Bear  Lake 
Highway;  one  20- ton  load  32  mile-- 
north  of  San  Bernardino  on  City 
Creek  Highway. 
Richfield     Oil     Co.,     $16.15,     $12.20, 


812.95.  815.40,:  8&-50  per  hour  apread- 
Ing. 

Square  Oil  Co.,  81&40,  811-40.  812. Mi, 
$13.90;  8&S0  for  spreading. 

Exeter   Refg..    $13.85,   $12.30,   $13.05, 
$1SS5;  $5.30  for  spreading. 

Douglas    Oil.    813-40.    811.40.    812.96. 

$14.40 ;  $5.50  for  spreading. 
General  Petroleum.  Co..  $14.46.  first 

poiikt;  85.50  for  spreading. 
FVtrol  Corp..  $12.70  all  points ;  85  60 

for  spreading. 

Union  Oil  Co..  $16.18.   812.20.  $12.45, 

$15.40:  $5.50  for  spreading  . 

Newhall  Refg..  $13.40.  $12Ji0,  $12.75. 

$13.40:  $6  for  spreading. 

QUO.   473«,   Req.  88127: 
120  tons  liquid  asphalt,  type  SC-3, 
delivered  vicinity  of  Redlands  and 
Hemet:     160    tons    do,    type    8C-4. 
stockpiled   Palm   Sprlngs-Indlo   Rd. 
and   Riverside-Beaumont   Road. 
Douglas    Oil,    $12.95,    $18.40,    $15.4C, 
$18.60,    81S.15.    $13.05.    .?12.R0,    $12.1.'5, 
$1216;  $6.60  per  hour  spreading. 
Square  Ol!  Co.,  $13.40,  $13.15,  81'5  40 
$13.15,    $1290,    $12.90.    $12.65,    $12.15. 
$12.15;  $5.60  for  spreading. 
Ntwhall  Rcfng..  $13.40,  $16.90.  $14.94* 
816.90.    812.90.    $12.90.    $12.40.    $12.40. 
$12.40;  86  spreading. 
Petrol  Corp..  81290  all  points ;  85.50 
for  spreading. 

Union  Oil  Co..  $12.95.  5,14.45,  818.40. 
814.45,    $13.75.    $13.78.    $13.25.    $12.9C. 
$12.95;  $5.60  spreadhig. 
Lamba  Trans..  $12.20.   814.45.  $12.C0. 
$14.45,    $14.45.    $13.75,    $18.25,    $12.9r. 
$12.96;  $850  for  spreadmg. 
Richfield     Oil     Co..     $12.96.     $14.45. 
$15.40.    $14  46.    $13.75,    $13.75,    $13.25. 
$12.95,  $12.95;  $5.50  for  spreading. 
Exeter     Refg.,     $15,     $14.55,     $15.5<J, 
$14.!J0,    $14."»5,    113.85,    413.35,    $13.05, 
$13.05;    $5.50  pprcadlng. 
QUO.  47298;  Req.  .S8122 : 

72  tens  liquid  asphalt  SC-4:  18  ton.j 
delivered  and  spread  In  ctookpilea 
at  two  locations:  3  miies  east  ot 
Riverside  and  11  milet,  east  of  Riv- 
erside: 18  tons  to  be  delivered  and 
spread  In  stockpiles  2  miles  soutn 
of  Elsinore  and  2  mites  south  of 
Temecula  on  BUinore  -  San  Diego 
Highway;  IS  tons  to  be  dehvorcl 
and  spread  in  stockpiles  9  miles 
south  of  Corona;  IS  toiJs  delivered 


and    spread   in    stockpiles   8   miles 
south  of  Pomcna  and  2  mtlea  south 
of  Ontario  on   Euclid   Ave. : 
EUeter  R<^g..   $12.30.   813.06.    $11.80, 
812.30;   86.50  per  hour  spreading 
Square     Oil.     811.78.     812.40.     81140. 
81L16:   86.60  spreading. 
Richfield    Oil.    $12.35,    $1Z65.    $12.23, 
$11.73;   86.60  for  apreading. 
Douglas    Oil,    811.65.    $124.0,    $11.40, 
811.16;  86.60  spreading 
General  Pfctrcleum,  $12.80  all  poln*s 
$6.60  spreading. 

Petrol  Corp.,  $12.15  all  points;  $5.50 
for  spresuling. 

Union  Oil   Co.    $12.60,  $12.20.  $12.95. 
815.40 ;  85.60  .spreading. 
Lambs  Tranh.,  $12.20.  811.'i8.  $12.20. 
$11.73:  $6.50  for  spreading. 
QUO.  4729<:,  Req.  88120: 
20   tons    liquid   .isphalt,    type   SC-4. 
delivered    and    spread    Into    stock- 
pile 8  miles  westerly  from  Nee<lleu 
in  U   S.  Highway  66: 
Richfield   OIU   $1860;    J8.50   spread- 
ing. 

Square   Oil,   $17.90;    $6.50. 
Exeter  Refg.,   $20.75;   $5.50. 
Douglas  Oil.  $17.90;   $5.60. 
Trl  State  Oil  4,17.46    $6.60.   Awarded 
Petrol   Corp..    $19.73;    $5.60. 
Newhall.   $17.50;  $6.00. 
Union  Oil.  $29.66;  $5.50. 
Lambs  Transp.,  $2015;  $5.50. 
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8/19*47  • 

Tractor  Rental 

Low  and  Only  Bidder 

CONTR.V  COSTA  and  ALAMEDA 
Cos..  Calif.— A.  Stoda  and  Son.  62:3! 
Grove  St..  Oakland.  Oallf.,  at  $4.75 
rental,  $4.76  transportation,  submit- 
ted only  bid  March  7  to  the  State 
Dixision  of  Hig-iiways,  J.  H.  Skeggn, 
District  Engineer,  2001  Van  Ness 
Ave.,  San  Francisco,  Calif.,  for  rent- 
al of  one  crawler  type  tractor  of 
approx.  22-30-h.p.,  either  gas  or  diest^l 
engine  powered,  equipped'  with  a  disc 
cultivator,  for  approx.  10  days'  us:^ 
in  Contra  Costa  and  Alameda  Cos. 
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3/19/47 

Sale  of  Equipment 

SAN  LUIS  OBISPO.  Calif..  San 
Luis  Obispo  Cow—UnUl  Manch  24.  3 
P.  M..  bids  will  be  received  by  the 
State  Division    of    Highways.    R.    P. 


BRIDGES  AND  SUBSTRUCTURES,  BAYSHORE  FREEWAY 

Low  and  Only  Bidders 
Bridges  (3)  and  Substructures 


(2) 

SOUTH  SAN  FRANCISCO.  Calif., 
San  Mateo  County.  Bayshore  Free- 
way. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento. Calif. 

Construct  three  bridges  and  aub- 
stnictures  for  two  railroad  over- 
heads. 

Low  Bidder— Peter  Sorensen  &  Harry 
J.  Oaer,  927  Arguello  srt.,  Reuwood 
City,   Calif      S41 2.331.56. 
Tbe  woilc  Involves: 

(1)  860  cu.  yds.  remove  concrete; 

(2)  8280   cu.    yds.    roadway   excava- 


(3) 

(4) 
(5) 
(6) 

(7) 
(8) 

(9) 
(10) 

(11) 


tlonr 
4010  cu. 
tlon; 
aooo  cu. 

9100  cu. 
1400 


yda.   structure  oxcava- 


cu. 


(1).. 
(1)... 
<t).. 

(4).. 
t6).. 
(•). 
(7).. 
(8).. 

rt).. 
<io>.. 

(ID... 
(U).. 
(IS).. 
(U)-.. 
(16)... 
(IS).. 
(17)... 
(18>.. 
(1»).. 
(80).. 
(21).. 
(»). 
(28).. 
(24)... 

(M)... 
(SS)... 
OT).. 
(»)... 

(at)... 
rao)... 
(ti)... 

(88)... 
(88)... 
(84).. 
(88).. 
(U).. 
(St)... 
(IB)... 
(88).. 
(40).. 


yds.  structure  baclcfill; 
yds.  imported  borrow; 

yds.  imported  subgrade 
materials ; 

2800  tons  crusher  run  base; 
10    tons    liquid    asphalt     (SC-1) 
prime  coat; 

1800  tons  plant  mix  surfacing; 
8762   cu.    yds.    class   A   portltwd 
cement  concrete  structures; 
74  cu.  yds.  class  B  portland 
(A> 


(12) 
(13) 

(14) 
(16) 
(16) 
(17) 
(18) 
(19) 

(20) 

(21) 
(22) 
(23) 

(24) 

(26) 

(26) 

(27) 
(28) 
(29) 
(30) 

(31) 

(32) 


ment  concrete  curbs  and  gutters ; 
769  lin.  ft.  concrete  railing; 
6710  lin.  ft.  furnish  concrete  pil- 
ing; 

126  each  drive  concrete  piles ; 
17.160  lin.  ft.  furnish  steel  idling ; 
619  each  drive  steel  piles; 
62  eaoh  steel  pile  splices; 
460  lln.  ft.  8-in.  CMP,  14-gage; 
719,500  lbs.  furnish  hUT  reinforc- 
ing steel; 

710,800  lbs.  place  bar  reinforcing 
steel ; 

566  lln.  ft  steel  railing; 
72  lln.  ft.  rubber  waterstops ; 
9800  lbs.  miscellaneous  iron  and 
steel ; 
18  M  ft  b.m.  place  timber  head- 


Iln.     ft     remove    existing 
remove    existing 


tum- 


$10.00 
.80 
300 
1.60 
1.47 
1.26 
2.16 

18.00 
600 

40.00 

40.eo 

7.00 

3.00 

86.00 

2.52 

S2.00 

40.00 

1.35 

.06 

02 

6.50 

2.00 

.S5 

60.00 

.70 

ll.VOO 

2.80 

290.00 

320.00 

.90 

1.15 

3.45 

1.15 

206.00 

170.00 

.76 

200 

1.00 

11.680.000 

2.000.00 


ce 

(B) 

$8.60 

1.68 

2.00 

2.10 

1.50 

265 

2.92 

27.30 

TOO 

.37.00 

51.V) 

30r^ 

490 

90  00 

230 

41.50 

21.00 

380 

.05 

0225 

13.JC 

3.60 

25 

71..'<0 

.70 

12l.fK» 

2.60 

."iioa.oo 

3(^3.10 

.90 

1.2(> 

3.70 

ISO 

21200 

182.00 

2.00 

2.95 

2.08 

14.478.0«) 

2.607.00 


(33) 
(34) 


2412 

track 

6    each 

outs; 

2800  lln.  ft  new  track; 

2  each  turnouts  new  track; 

4  each  turnouts  existing  track; 

2200     lin.     ft     raising     existing 

track; 

4177  lin.   ft    relocating   existing 

track; 

2000  lln.  ft  shifting  and  reator- 

ing  existing  track ; 

2064  lln.  ft  guard  raU; 

Buda  type  bumper; 


(86) 


steel    plate    switch 


plank    and 
protection ; 
(^6)  1060  lin.  ft  insUll  conduit; 

(37)  400   Un.    ft.   furnish    and    Install 
2^ -in.  conduit; 

(38)  600   lin.   ft   furnish    and   install 
1^-in.  conduit; 

(39)  moving    existing   freight  house; 

(40)  engineer's  office. 

All  materials  in  connection  with 
Items  24  to  34.  Inclusive,  and  86  will 
be  furnished  free  of  cost  to  tha  con- 
tractor. 

Total  bids  submitted  Mar.  19  were: 
(A)     Petor    Sorensen    and    Harry    J. 

Oser.    Redwood    City.    Calif..    8412,- 

S31.66. 
<B»    Carrico    &    G.-»/itfer,    San    Fran- 
cisco.   Calif..   $421,805.35. 
(O  Dan  Caputo  and  Edward  Keeble 

San   Jose,    Calif..   $439,93&.35. 
(D>  Carl  N.  Swenson.  Sata  Jbno,  Cal., 

$457,544.20. 

(E)  Guy  F. 
Franclpco, 

(F)  Barrett 


San 


San  Fran- 
FrancWco, 
FranclAco, 


(C) 
$6.00 
1.00 
6.00 
2.00 
2.00 
3.00 

.•?.po 

40.00 
6..V) 

38.00 

30.00 
7.P0 
4.00 

<W.OO 

250 

46.00 

26.00 

2.00 

.06 

.02 

&00 

4.00 

.80 

100.00 

.70 

100  00 

2.20 

250.00 

260.00 

.86 

1.16 

3.80 

1.10 

200.00 

176.00 

100 

1..V) 

1  10 

18.000  00 

3.000.00 


(D) 

86.00 

1.60 

3.60 

2.76 

1.70 

6.45 

2.80 

25.00 

6.40 

42.00 

60.00 

6.78 

4.40 

94.C0 

2.66 

42.25 

28.00 

1.S0 

M 

M 

7.75 

800 

.26 

76.00 

.80 

166.00 

2.50 

SSS.V) 

388.75 

1.00 

130 

8J0 

1.26 

200  00 

312.75 

1.80 

2.76 

2.00 

17.000.00 

1.500.00 


(B) 

$6.00 

1.00 

8.50 

2..'iO 

.76 

6.00 

2.40 

26.00 

&00 

48.00 

60.00 

7.00 

8.60 

100.00 

2.30 

47.00 

26.00 

1.80 

.066 

.018 

7.00 

4.80 

.26 

35.00 

.70 

126.4J0 

2.40 

300.00 

300.00 

.90 

1.20 

8.10 

1.90 

100.00 

176.00 

.63 

1.80 

1.78 

9.000.00 

2.000.00 


F) 
88.00 
.80 

6.,V) 
.SO 

1  80 

2.00 

3.00 
30.0C 

860 
41.00 
60.00 
10.00 

4.00 
100.00 

260 

60.00 

30.00 

4.00 

.066 

018 

13.00 

7.00 

.80 

300.00 

.70 

126.00 

2.50 

30000 

.300.00 

1.00 

1.80 

3.60 

130 

200  00 

180.00 

.80 

t.«0 

.80 

20,000.00 

1.500  00 


Alklneon  Co..  South 
Calif.,   $466,861.60. 
&.   Hilp.   San    Franrlsro 
Calif..    $473,308.20. 
(G)    Charles    L.    Harnev. 
c<sco,    Calif..    $492,925.80. 
(H)    M.    A    K.    Corp.    Snn 

Calif..   $498,169.35. 
(I)    Eaton    &    S'mith.    San 
Calif..   8573.878. 
Unit  prices  were. 

(G> 

$6.45 

.85 

10.00 

2.00 

1.00 

2.80 

2.46 
20.00 

5.50 
42.00 
33  00 

ft70 

3.70 
9*00 

2.80 

45pO 

30.00 

1.60 

.066 

.016 

7.00 

1.86 

.45 

120.00 

1.2c 
280!00 

3.W. 
.590.00 
770.0'J 

2.40 

4.7'» 

5.90 

3.00 

60.00 

260.00 

.86 

I.M? 

1.40 


0.800.0<) 
1,900.00 


(Hi 
82000 
.80 
4.00 
2.00 
2.00 
2.20 
3.30 
34.00 
9.00 
42.00 
52.00 
11.00 
6.00 
110.00 
3.10 
60.00 
33.00 
3.00 
.0685 
.02 
7.00 
4.00 
.30 
130.00 
60 
240.00 
2.75 
290.00 
1.000.00 
1.70 
2.10 
8.00 
.85 
<5.00 
146  00 
2.80 
.3.30 
260 
17.000.00 
1.600.00 


(r> 

84.60 

4.0f' 
3.00 
1  10 
1.2.'5 
3.00 

20.0(' 
6.00 

70.00 

31.00 
6.00 
42.'^ 

98.00 

2.&5 

45  00 

30.00 

1.46 

.04.5 

.02 

6.00 

800 

.21 

30.00 

1.86 

300.00 

3.M 

480.00 

480.00 

2.10 

3.11 

7.00 

8.60 

uo.oa 

240.00 
1.40 
2.60 
I.M) 
16,000.00 
2.400.00 


We  tpecialiie  in 
repairing  all  makes  of 

TRANSITS.  LEVELS. 
BINOCULARS 

and  other  optical  instruments 

25  years  experience 

All  Work  (juaranteed 

for   12  Months 

SURVEYOR'S 
REPAIR    SHOP 

408  COLUMBUS  AVENUE 

SAN     FRANCISCO 

DOuglas  M99 


ELECTRICAL  COMMINICATIOIIS 

AloNifol  aad  Dial  Talmphoif  Sytf^mt 
Dmtlgaan  mf  R«mof«  Cpnfro/  Egulpitfnf 


^^ 


S«rv)c«   and  Itttfallafiont 
We  Will  Sub-Contract  With  Ekctrlcol  Centractprs 


SAN 


765    CLEMENTINA    STREET 
PRANCISCO  3  MArk«t  2017 


Hajnlln,   Box  221.  San   l4ili  Qbtopo. 

C^alif.,  for  sai«  of  equipment  located 

at  50  Hifuero  St..  San  Luis  Obl^o. 
Calif.: 

CMC  6468  — Truck.  Moreland.  18SS 
Model  E36H,  with  8)^-yard  Meel 
dump  body,  underbody  hydrattllc 
hoist  not  cooneeted;  al«o  enfflne 
dissembled ;  Brown  -  Lip«  3  -  speed 
auxiliary  transmiaaion :  dual  rear 
tires. 

CHC  7309— Truck,  Chevrolet,  XH-ton 
chassis.  Master  Bfodel  6VB07;  dual 
rear  tires. 

CflC  8671 — Automobile.  Hudson  4-door 
sedan,  1942  Model  20-P. 

CHC  8673— Automobile.  Hudson  4-door 

sedan,  1942  Model  20-P. 
CHC  8675— Automobile.  Hudaon  4-door 

sedan,  1942  Model  21.  Super  Six. 
CHC    640— Tractor,   Caee   Model   CI. 

pneumatic  tires,  power  pump 
CHC    641— Tractor.    Case    Model    CI, 

pneumatic  tires,  tire  piunp. 
CHC    682— Tractor,    Case    Model    LI 

with  side  power  takeoff,  pneumatic 

tires,  duals  In  rear,  tire  pump. 
CHC    726— Tractor.    Caae    Model    LJ 

with  aide  power  takeoff,  pneuoaatlc 

tires,  tire  pump,  dual  tlrea  In  rear. 
1   used   Hudson.  Standard  Six.  short 

block  engine  assembly.  No.  2034887, 

with  head  and  sub.  pan. 
1    used   International    HD   282    short 

block  assembly  No.  DR-69094. 

1  used  International  HR  281 -UCl 
cylinder  block  only  with  plattms 
and  piston  pins. 

11  power  tire  pumps,  2-cyllnder,  Say- 
lor-Beale,  for  transmission  mount- 
ing on  6-hole  8AE  power  takeoff 
openings. 

2  power  tire  pumps,  Kellogg  Model 
42,  2-cyllnder. 

1  lot  of  used  power  tire  pump  parts. 

3  fire  extinguishers,  Buffalo,  2H- 
gallon   (used). 

Wire  rope,  26  pieces  %-in.,  9/16-ln 
and  %-ln.  diameter,  37  to  76  feet 
long. 

6  Jacks,  new,  2-ton  ratched  lever, 
railroad  type. 


8/20/47  •    il 

Stove  Tope  and  Door  Framea 
Bid*  Wanted 

SAH  FRANCISCO,  Calif.  —  UntU 
itMMb  28,  2  P.  M,  bids  wUl  t>e  re- 
ceived by  the  U.  S.  Forest  Service.  447 
Sansome  St.,  San  Franciaco,  Caltf.* 
under  bid  No.  765  for  Klamath  aUnra 
tops  and  door  framea.  f.ab.  ahlpplnf 
peint. 

Specifications  obtainable  from  tha 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


3/20/47  4S 

Poles— Contract  Awarded 

SACRAMENTO,  Calif.,  Sacramento 
Co. — J.  H.  Baxter  Co.,  333  Montgom- 
ery St.,  San  Francisco,  Calif.,  at  88020, 
awarded  contract  by  the  Sacramento 
Municipal  Utility  District,  69th  and  R 
Sts.,  Sacramento,  Calif.,  for  furnish- 
ing 80  poles. 


8/20/47  •    a 

Truck  Chaasie 
Bids  WanUd 

TIlESNO,  Calif.,  Fresno  Co.— Until 
March  27,  10:30  A.  M,  bids  will  be 
received  by  the  City  of  Freano,  D.  E. 
Roughton,  city  clerk.  City  Hall,  Fres- 
no. Calif.,  for  furnishing  cowl  type 
truck  chasslp. 

Specifications  obtainable  from  the 
above  office. 


3/20/47  •    48 

Air  Cempreeeor 
Bids  Wanted 

REDWOOD  CTY,  Calif.,  San  Mateo 
Co.— Until  March  31.  3  P.  M.,  bids  will 
be  received  by  the  City  of  Redwood 
City.  R  S.  Dodge,  city  clerk.  City 
Hall,  Redwood  City,  Calif.,  for  fur- 
nishing one  106-cu.  ft.  portable  gas 
engine-driven  air  compreasor. 

Specifications  obtainable  from  the 
above  office. 


3/19/47  .     41 

Sale  of  Equipment 

FRESNO,  Calif.,  Fresno  Co.— Until 
March  24,  3  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, 648  W.  Olive  Ave.,  Freano, 
Calif.,  for  sale  of  the  following  equip- 
ment: 
CHC   7471— Automobile,  Ford  4-door, 

1940  Model  OlA,  engine  V-86. 
CHC  8679— Automobile.  Chevrolet,   4- 

door.  1942.  Model  6  BG  10. 
CHC   7261— Truck,  Ford,   1989,   Model 

91T,    l^-ton.    with    1-cu.  yd.    ateel 

dump    body    and    hydraulic    holat. 

6.00x20  tires,  duals  In  rear. 
CHC     7483  — Truck.    Chevrolet.    1940. 

IH-ton.  Model  6  WAOl,  with   1-cu. 

yd.  steel  dump  body  and  hydraulic 

hoist,  dual  rear  tires. 
CHC  7671— Truck.  Federal,  1940.  Model 

29  KTM;   engine.   Mercules   JXDF; 

with  3-cu.  yd.  steel  dump  body  and 

hydraulic  hoist ;  9.00x20  10-ply  tlrea ; 

duala  in  rear. 
CHC  768— Tractor,  Caterpillar  track- 


NEW    Improved 

SCOOPMOBILE 

Five   NEW 
IMPROVEMENTS! 


1 
2 
3 
4 
5 


NEW  "Shovel  Aetle«"  RUCKET 

A  full  load  .  .  .  plus!  No  more  ramming  into  stock  pile.  Simply  case 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  . .  easier 
on  the  machine  .  .  .  (aster,  fullcrl 

HAND  LEVER  CONTROL 

Two  hand  levers  at  operator's  fingertips  give  positive,  flexible 
control  of  bucket  action.  No  more  trip  rope  and  "shock  dumping" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  dischar|ied  from  very  top  of  rack.  (Up  to 
8  ft.)  P.irtisl  loads  can  be  difcharged  by  closing  bucket  at  any 
height  while  p«Miring. 

NEW  COUNTER  RALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  Rround!  New 
counter  balance  (optional)  i*  easy  to  attach  to  rear  uf  Scoopmobile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvement!!  give  en- 
tirely new  control  of  digging  angle.  New  deeign  of  bucket  means 
NO  spillage  over  rough  terrain. 


MOBILE   -   EFFICIENT    •   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.   .  .   LIFT  FORKS  LOAD,  CARRY  AND  STACK  .   .   .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AMD  RENTED  EY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KElleg  3-522S 

Aeutf*  for 
MIXERMORILE     •     TOVVBRMORILR 


RUILDING  MATERIAL 


RUGGYMORILE 
RRADYMIX  CONCRITi 


i| 


i  i\ 


I  ' 


'r^■■ 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  MARCH  20.  1947 


laying,  Model  RD-6.  with  atrMt 
plates  and  canopy  top. 
CHC  324— Motor  grader.  Caterpillar, 
dlesel  Model  11,  power  control,  dual 
rear  tires,  front  scarified  attach- 
ment and  canopy  top. 

1  No.  6  Morse  taper  bridge  reamer. 

3  S6-ln.  Stillson  wrenches. 

4  24-ln.  Stillson  wrenches. 

2  %-ln.  capacity  No.    3   Porter   bolt 
cutters. 

1  36- In.  chain  pipe  tong. 

1  30-ln.  screw  driver. 

1  vice,  bench,  8%-ln.  Parker  No.  103 

(used). 
1  vise,  blacksmith  7-in.  (used). 
1  shaft  straightener  press  and  center 

Canedy  Otto  No.  2  (used). 
1  drill  press,  floor  type,  Hoefer  20-ln. 

belt  driven,  4  speeds,  spindle  socket 

Morse  taper  (used). 
1  water  cooler,  20th  Century,  with  8- 

gallon  bottle,  bucket  and  cup  dis- 
penser. 
1  water  cooler,  Cordley,  with  5-gaIIon 

bottle,  bucket  and  cup  dlspenaer. 
1    oxygen -acetylene    welding    carrier 

truck  on  2  steel  wheels  (used^. 
1    lawn    sweeper,    Springfield,    28-ln. 

brush. 
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3/l»/47 

Tractor— Bids   Wanted 

MARVPVII  l.K.  CaMf.,  Yuba  Co.- 
Until  March  24,  8  p.  m.,  bids  will  bo 
received  by  the  City  of  Mary-svllip, 
(Chester  O.  Gates,  City  Clerk,  City 
Hall,  Mh'vsviIIc.  Cirf.,  for  fumisr- 
ing  one  track  laying  tractor  with 
dlesel  cnjfino.  drawbar  h.p.  35  or_bet- 
ter  belt  h.p.  40  or  better  ajid  2 ""cyl- 
inder  gasolin'?   starting   mo^or. 

Specifications  obtainable  from  the 
above  office. 


SUNNYVALE,  Calif..  Santa  Clara 
County. — Associated  Engineers,  8606 
EI  Camlno  Real.  Palo  Alto,  Calif-, 
at  I79S2  submitted  only  bid  March 
17  to  the  Citv  of  Sunnyvale,  Ida 
Trubschenck,  city  cleric.  City  Hall, 
Sunnyvale,  Oalif..  for  installation  of 
sprinkling  and  water  system  In  Mu- 
nicipal F^rk  at  Pastoria  and  Wash- 
ington Avenues. 

Bid  held  under  advisement  until 
April  7. 

3/19/47  •  44 

Fencing— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  1,  3  P.  M.,  bids  will  be  received 
by  the  City  and  County  of  Sen  Fran- 
cisco, Public  Utilities  Commission, 
Room  287  , City  Hall,  Sa.n  Francisco, 
Calif.,  under  Spec.  443  for  fence  at 
University  Mound,  Involving: 

(1)  187B  l.f.  furnish  and  Install  chain 
link  fence; 

(2)  two  ea.  furnish  and  install  doublt: 
strength  16-it.  drive  gates; 

(3)  est.  field  Inrpectlon  at  $10.75  per 
calendar  day. 

Specifications  obtainable  from  the 
cashier's  ofi'Ice,  6tn  floor,  425  Mason 
St.,  San  Francisco,  Calif.,  upon  de- 
posit of  15.00,   refundable. 
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3/19/47 
Compressor 
Bids  Wanted 

MARYSVILL.E,  Calif.,  Yuba  Co.— 
Until  March  24,  8  p.  m.  bids  Mill  b« 
received  by  the  City  of  Marysville, 
Chester  O.  Gates,  City  Clerk,  City 
Hall,  Marysville,  Calif.,  for  one  gaso- 
line power  2-stage  air  cooled  com- 
pressor, 

.Specifications  obtainable  from  the 
above  office 


SUB-CONTRACT 
INFORMATION 


3/20/47  •     44 

Painting — Contract  Awarded 

MARIN  CITY,  Calif.,  Marin  Co.— 
.T.  H.  Moore,  at  $71,827,  awarded  con- 
tract by  the  Housing  Authority  of 
the  County  of  Marin,  Marin  City, 
Calif.,  for  repainting  419  buildings 
In  Marin  City  Housing  Project;  Cal- 
4312. 


3/19/47 

Repairs  to  Concrete  Beam* 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
March  27,  2  P.  M.,  blda  will  be  re- 
ceived by  the  Board  of  State  Harbor 
Commissioners,  Ferry  Building,  San 
Francisco,  Calif.,  Frank  G.  White, 
chief  engineer,  for  repairing  rein- 
forced concrete  beams  and  girders  of 
Piers  33,  31  and  29  on  the  waterfront 
of  the  City  and  County  of  San  Fran- 
cisco, Calif.  Plans  and  specifications 
obtainable  from  the  above  office  of 
the  chief  engineer  upon  deposit  of 
$10.  E^ch  bid  must  be  accompanied 
by  a  certified  check  payable  to  the 
Board  of  State  Harbor  Commission- 
ers in  the  amount  of  5%  of  the  bid. 


44 


Adler,    prem:     contractor,    Permw- 

Stone   Impr  Co,  Ina 
ADD  KITCHEN  UNDER  PRESENT 

ONE.   $1000;   566  25th   Ave;    owner. 

Felix  Kramer,  prem.  contractor,  not 

let. 
REPAIR    GARAGE,     $800;     319.10th 

St;  owner  and  contractor,  Oamlllo 

DeJesus.    2709   2(Hh    St;    day   work. 
ADD    CEILING    IN    BLOCK   ROOM, 

$775:   270  Valencia;  ov/ner,  Thrifty 

Cleaners,    prem;    contractor.   Wood 

Bros,  Const  Co. 


O/VKLAND 


44 


N, 


3/20/47  • 

Test   Holes   (Boring) 
Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif.  —  J. 
Pitcher,  170  Moltke,  Daly  City,  Oalif., 
at  (1)  $2.80.  (2)  $3,  (3)  $2.80.  (4)  $S. 
submitted  only  bid  March  19  to  the 
C~ty  and  County  of  San  Francisco, 
Department  of  Public  Works,  Room 
282  City  Hall,  San  Francisco,  Calif., 
for  boring  of  test  holes  at  southeast 
comer  of  19th  and  Folsom  Sts. 


3/19/47 

Right-of-Way  Fenc* 
Bids  Wanted 

ALAMEDA  COUNTT^,  Calif.— UnUl 
April  2,  2  P.  M.,  bids  will  be  received 
by  the  State  of  California.  Division 
of  Highways,  Howard  C.  Wood,  prin- 
cipal bridge  engineer,  San  Francisco- 
Oakland  Bay  Bridge,  Toll  Plaza,  Oak- 
land 8,  Calif.,  for  construction  of 
right-of-way  fence  on  the  San  Fran- 
cipco-Oakland  Bay  Bridge  approach 
between  Toll  Plaza  and  distribution 
structure. 

(1)  lump  sum,  clearing; 

(2)  310    lln.    ft.    moving    and    recon- 
structing existing  guard  railing; 

(3)  2660  lin.  ft.  woven  wire  fencmg; 

(4)  1  each  14-ft  wide,  6-ft  high  dou- 

ble drive  gate;  i 

(5)  2  each  3% -In.  standard  pipe  gate 
posts  and  accessoricb; 

(6)  5  each  2% -in.  standard  pipe  pull 
and  corner  posts  and  accessories ; 

(7)  1   each  2>4-in.  standard  pipe  and 
poat.' 

Specifications   obtainable  from  the 
above  office. 


44 


3/20/47 

Service  to  Transfermera 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
March  $6,  1  :.30  P.  M..  informal  bids 
will  be  received  by  the  City  and 
County  of  San  Francisco,  Department 
of  Public  Works.  Room  282  City  Hall, 
San  Franci.sco.  Calif.,  for  service  to 
transformers,  including  filtering  of 
oil  and  t-stlng  of  seven  transformers 
at   Funston   Playground. 

Specifications' obtainable  from  the 
office  of  Sunerintendent  of  Buildings 
R.  A.  crhisholm.  490  11th  St,  San 
Francisco,  Calif. 


44 


3/20/47 

Change  Fence  Location 

Bids  Wanted 

SAN  FRANCISCO.  Calif. —Until 
March  26.  1:30  P.  M.,  bids  will  be 
received  by  the  City  and  County  of 
Saa  Frarcisco,  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Fmnrlsco,  Calif,  for  changing  loca- 
tion of  chain-link  fabric  fence  from 
siren  to  police  radio  tower,  Bemal 
Hf^lghts  siren  enclosure. 

Specif  lent  Ions  obtainable  from  the 
office  of  Superintendent  of  Buildings 
R  A.  Chisholm.  490  11th  St.  San 
Francisco,  Calif. 


RECORDED 
NOTICES 


Granted 

BUILDING  PERMITS 


SAN    FRANCISCO 


3/20/47  •     44 

Painting   and   Miscellaneous  Rapair* 
Low  and  Only  Bidders 

POMONA.  Calif.,  Los  Angeles  Co.— 
Gayton  Engineering.  2728  E.  Florence 
Ave..  Huntington  Park,  Calif.,  at 
$3200.  submitted  low  hid  to  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  office  of  the  district 
engineer,  838  U.  S.  Appraiser's  BIdg., 
San  Francisco,  Calif.,  for  interior  and 
exterior  painting  and  miscellaneous 
repairs  at  the  U.  S.  Post  Office  Bldg., 
Pomona,  Calif. 

Other  bidders  March  18  were: 

Marvin  Johnson,  Claremont,  Calif., 
$3313.64. 

Helge  Hultgren,  San  Diego,  Calif., 
$3876. 

Chartier  Co..  San  Diego,  Calif.. 
$3936. 

H.  W.  Kirsch.  Pasadena,  Calif., 
$4602. 

Sharp  St  Hill.  Riverside,  Calif.. 
$3156. 

R.  A.  Newman,  McMlnnville,  Ore, 
$5431. 

Remely  A  Davis,  WhltUer,  Calif., 
$6750. 

Are  Painting  A  Sand  Blasting  Co., 
Ijou  Angeles,  Calif.,  $7900. 

Jack  FMcoult,  Long  Island,  Calif., 
$9995. 


CONVERT  INTO  STORE.  $1000;  SE 
cor  Randolph  A  Wnrchester:  own- 
er   and    contractor.    I    Baldwlnson. 
320   Monarch    St, 
ERECT  BARBECUE  &  OPEN  FIRE 
PLACE.  $1835:  72  Lyell  St;  owner. 
J    Lundv,    prfvn ;    contractor,    N    B 
Lesher   A    Son. 
INRTALI>.    DOORS.    ETC    in    Dirltig 
room.    $20(y);    55.''    Post    St;    owner. 
Union    I>>^iruc    Club,    prem;    con- 
tractor, Blvin   C  Stendell. 
r'ERMA.STONE    FRONT,    $1200;     150 
24th  Ave;   owner,  W   L  Krausgrlll, 
prem ;    contractor.    Perma    -    Stone 
Impr  Co.  Inr. 
ERECT   1-storv   frame   BLDG.  $8300; 
E.   34th   Ave    100  ft   N   of  Vicente; 
owner.  K  M  Tlnrde.^ty,  c/o  contru.c- 
tor,   Oeocge   A   B»*ndon. 
CONSTRUCT     SHED     '»^OR     STOR- 
AGE ROOM,  $3000 ;   1301    Army   St : 
owner.     The     Va'.ianos     Co,     prem: 
contractor,   Monson   Bros. 
ERECT  Cla«»9   "C*   Bldg.,  $143,800;    N 
side  Oakdale  Ave  JWi  ft   E  Bam'  - 
veld:    owner,    Carlani    Sausage   Co; 
333   Broadway   St ;   contractor,   8   J 
Amcroso  Const  Co;  architect.  O  A 
Deichmann.  engr.  H   B  HammlH 
ERECT  1 -story  Fiamc  ELDG.  $8000; 
NE  side  of  Ingcrson  Ave  17!i  ft  Sr: 
Jennings;    owner.   N   Tognettl.   1062 
Irgerson  Ave;   contractor.  V  M.is- 
arie, 
ERECT      1 '4 -story      Frame      BLDG 
$6500;    SE   cor   Arbos    St:   A    Swios 
Ave;   owner  and   mntractor,   I.oul" 
Decottlgnles.    854    B    14th    St. 
PERMA    STONE    FRONT    of     Bldg. 
$1540:     2479    39th     Ave;     owner.     A 


DWELLING  (l-atory,  6-room),  $ ; 

3021   22nd    Ave;   owner,   T  Garcia; 
builder,  M  Joaquin ;  additional  cost, 
$1100. 
DWELLING  (1 -story,  6-room),  $4940; 
4531   Tompkins  Ave;    owner,  Eliza- 
beth Bearsch.  4515  Tompkins  Ave; 
builder,    Charles    J    Helnemann    A 
Son,  9626  Walnut  St 
STORE   (1-story),  $900;  4529  Foothill 
Blvd;   owner  and  builder,   Edward 
W  Childress,  2401  94th  Ave. 
DWELLING   (1-story,  6-room),  $12,- 
(X)0;   10716  Sheldon  St;  owner,  Mrs 
Lois   Cattlyn,    2428   Union   St,   San 
Francisco;    builder,  E  R  Edwards, 
2741  7bth  Ave. 
DWELLING   (1-story,  6-room),  $10,- 
000;   10724  Sheldon   St;   owner  and 
builder,   E    R    Edwards,    2741    78th 
Ave. 
STORE    (1-story,    concrete),    $17,000; 
1126  8th  Ave ;   owner,  L  L  Burror, 
2863    Santa    Clara    Ave,    Alameda; 
builder,    E    Flener,    3866   Maybelle 
Ave.  Alameda. 
DWELLINGS    (1 -story,  6-room)    (2), 
$7500  each;  8109,  8115  Dowling  St; 
owner  and  builder,   O  W  Johnson, 
1918  Hoover  Ave. 
DUPLEX    (2-8tory,    8-room),    $9000; 
1251-53  Manuel  Ct ;  owner,  Alameda 
Homes  Co,  9935  A  St;  builder,  J  E 
Kenney,    9935   A    St;    garage,    $600. 
DUPLEX    (2-story,    8-room),    $9000; 
1257-59  Manuel  Ct ;  owner,  Alameda 
Homes  Co,  9935  A  St ;  builder,  J  E 
Kenney,    9935  A    St;    garage,    $500. 
DUPLEX    (2-story,    8-room),    $9000; 
1260-52     Manuel     Ct;     owner     and 
builder,    Alameda  Homes   Co,    9935 
A  St;  garage,  $500. 
DUPLEIX    (2-story,    8-room),    $90Q0; 
1256-58     Manuel     Ct;     owner     and 
builder,   Alameda    Homes    Co,    9936 
A  St;   garage,  $500. 
DWELLING    (2-8tory,   5-room),    $15,- 
000 ;  1384  Barrows  Rd ;  owner,  Flora 
B     Anderson,     2703     Webster     St; 
builder.   Brown  A  Marsh,  830  63rd 
St;    architect,   Thomson    A    Evans, 
1308  E  38th   St. 
ALTER    DUPLEX.     $3600;    838-838A 
37th  St;  owner  and  builder,  James 
Hunt,  840  37th  St. 
ADDITION,    $1500;    6941    MacArthur 
I     Blvd;  owner,  Fred  G  Turner,  1539 
Puree  'Ave,  San   Leandro;    builder, 
Leo  Ball,  7420  Lockwood  St 
DWELLING  (1-story,  6-room),  $6500; 
3044     Mlddleton     St;     owner,    C    O 
Peehel,  4276  Frultvale  Ave ;  builder, 
George   Peshel,   4244  Coolidge  Ave; 
garage  (1 -story),  $500. 
ADDITION.     $965;    744    Willow     St; 
owner,  Will  Joseph,  prem;  builder, 
Otis  W  Stillwell,  745  Cypress  St 
DWELLING  (2-story,  4-room),  $7000; 
3515     Dwight     Way;     owner     and 
builder,  Arthur  L  Jensen,  2541  Pied- 
mont Ave,  Berkeley. 
DUPLEX     (2-story,    8-room),    $9000; 
1262-64     Manuel     Ct;     owner     and 
builder,  Alameda    Homes   Co,    9935 
A  St 
DUPLEX     (2-story,    8-room),     $9000; 
1263-65     Manuel     Ct;     owner     and 
builder,    Alameda   Homes   Co,    9935 
A  St 
ALTERATIONS,  $10,000;  1010  Wash- 
ington   St;   owners,   M  T  and"  J  H 
Cherrin,   premises;    builder,   George 
J   Dallendarfer,   2489   26th   Ave. 
ALTER      DWELLING,      $2800;      4030 
Suter  St;  owner.  Don  Daniels,  4038 
Suter  St;  builder,  Anderson  A  Ret- 
terath  Co,  5335  College  Ave. 
FIRE   ESCAPE.   $550;    722  Washing- 
ton St;  owner,  K  Rahson,  600  Mar- 
ket St  San  Francisco;  builder.  Im- 
perial    Engineering    Co,    2356    San 
Pablo  Ave. 
REPAIRS,  $500;  1089  10th  St;  owner, 
Albert  Lee.  1089  lOth  St;  builder,  A 
B  C  Builders,  1071  San  Pablo  Ave, 
Albany. 
ALTER   and   REPAIR.   $700;    681-687 
7th    St;    owner   and    builder,   Rosa 
Velazquea,  503  Brush    St 


owner,    Joe  Franchina ;    contractor, 
Joe  Greco. 

GARAGE.  $1200:  336  N  Delaware; 
owner,  Fred  J  Rautmann;  con- 
tractor,   Robert    Smith. 

WAREHOUSE,  $6000:  103  25th  Ave; 
owner,  H  D  Cuirence;  contractor, 
Edwin  Swanson.  Inc.  700  3(Hh  Avt 

REPAIR  dwelling,  $750:  1735  Palm 
Ave;  owner,  Pauline  Marsh;  con- 
tractor.  Terminix  of   Nortjh.   Calif. 

DUFT-EXES,  three,  $10,000  each;  121 
39th  Ave,  16  and  17  Garden  Lane; 
owner  ind  builder,  C  Smith. 

DWELLINGS.  15.  $7000  r-Ach:  107. 
113,  117,  123,  127.  1S3,  137,  143.  117, 
157.  163,  167,  173,  181  Mcl^llan  Ave ; 
owner  and   builder,   Arthur  Bros. 

DWELLINGS,    two.    5.S000    each;    177, 
185  McLellan  Ave;  owner  and  con 
tractor,  Arthur  Brothers. 


SACRAMENTO    CITY 


DWELLING,   6-rnr.,    $6000;    3709    64th 

St ;   owner  and  builder,  H  J  Buck- 
man,  6321  14th  Ave. 
REMODEL  dv/elllng.   $7t5;   2275  12th 

Ave;    owner    and    contractor,    A    I. 

Carlson,   901   36th    St. 
BUILDING,   $4000;    1411   Eye   Street; 

owner,    LamuF.Lundee ;    contractor. 

H  W  Robertson. 
REMODEL  apts,  .$10,000;   3009  U  St; 

owner  and  builder,  Frederick  Reed 

Burn,   171?  4th   .St. 
D^VELLING.  5-rocm,  $5000;  3814  36Ui 

St ;    cv.ner   and    l>iiilder,    Thompson 

A  Klemm. 
BUILDING.  $650;  3005  K  St;   owner. 

Loney  Motors:   contractor,   Parson.i 

Bros.   .3856  Stockton   Blvd. 
ADDN    to   dwelling.    $«WX):    1722    Bin- 
well    Way;    owner.    H    L    Moulton; 

contractor,  Sypnicki  Bro.s,  2871  59th 

Street. 
REMODEL   bldg.    $2000;    1528   E    St; 

owner  and   builder,   F  Sflsh. 
STOREHOUSE,  $35.0r»0;  2925  34th  St; 

owner,    CTnurch    of   Jesus   Christ  of 

Latter    Day    Saints,    J    E    Busfitc. 

nr''<!idcnt,    357   Santa    Ynez    Way. 
DWELLING,  5-room,  $5000;  6272  Ta- 

hoe  Way;  owner  and  builder,-  Tho.s 

Atkinson.  808  57th  St. 
DWELLING,    four-room.    $4000;    2R3.5 

5flth    St ;    owner    and    builder,    Wm 

D    Seldrrs,    2004    6th    St. 
REMODEL  dwelling  into  ants,   $0000 

2120  "O"'  St;  owner.  H  S  Leighton  ; 

ccntractor,  Gartner  A  Bulloch.  29i-i 

Marty  Way. 


Del   Paso  Heights. 

DWELLING,  4-room,  $3000;  Ptn  Tct 
3  Swanston  Sub  No  1 ;  owner  and 
builder,  John  Schied,  Route  1,  Box 
5664. 

DWELLING.  4-room.  $2500;  Blk  1141 
Tract  150.  Del  Paso  View;  owner 
and  builder,  Chas  Pettrson,  Route 

7  Box  389S.  ,    .    „. 

DWELLING,  6-room.  $4000;  Lot  341 
Freeport  Terrace;  owner  and  con- 
tractor, Warren  C  Hill,  611  Broad- 
way. 


SANTA   CLARA    COUNTY 


DWELLING,  $50C0;  Gloria  St.  San 
Jose;  owner  and  builder.  L  J  Pe- 
rez. 582  Almaden   Ave.   San  Jose. 

DWELLING,  $9000;  nr  Bonnie  Brae, 
Saratoga-l-K)s  Gates  Road;  owner. 
D  J  Mever;  contractor,  F  Wlnne- 
gar. 

ADDN  to  dwelling,  $700;  426  North- 
ern Road,  off  Cross  Road;  owner 
and  builder,  W  E  Hall. 

DWELLINGS,  four.  $7000  each;  Lots 
1,   16,   17,  30  Sandra  Drive;   owner 

and  builder,  Romanl  Bros,  80  South 
Morriscn,  SaJi  Jose. 

GARAGE,  private,  tnd  addn  of  porch 
$1000;  Caroanche  Trail.  Chemaketa 
Park;  owner  and  contractor,  C  *' 
Blair,  1560  San  Carlos  Avenue,  San 
Jose. 

GIANT  ORANGE,  $200C ;  Glsh  and 
13th  Sts-  owner,  P  Gabriel;  con- 
tractor. Doyle-New  ell.  Route  5,  Box 
233,  San  Jose. 

ALTER  office,  $1000;  Wooster  an^^ 
McKee;  owner,  Cherry-Chase,  28th 
and  McKee  Road.  San  Jose:  con- 
tractor, H  Perry.  420  Arballo  Drive. 
San  Francisco. 

SERVICE  Station.  $7500;  SW  Comer 
San  Jose-Los  Gates  Rd.  and  Camp- 
bell Ave;  owner.  E  Baibano,  prem; 
contractor  Stolte.  Inc.  £451  San  Le- 
andro St,  Oakland. 


CITY   OF   NORTH    SACRAMENTO 


BUILDING,  $35,000;  East  Basset* - 
law  Ave;  owner,  Nehl  Bottling  C<^; 
contractor,  A  E  Erlckson  &  Sons. 


SACRAMENTO    COUNTY 


DWET..LING,  6-room,  $1800;  Lo*  7 
Blk  33  North  Sacramento  Sub  No 
8;  owner  and  builder,  C  B  Rogers, 
Mar^'svlUe  Road. 

D'W'ELLINO.  4-room,  $3!500:  Lot  2Z 
South  CoUegp  Tract ;  owner  and 
hul'der.  Ward  Booth,  Route  8  Box 
1647. 

AFT  above  gnrngp,  T-"nCV\-  r,f\  T  ■.■ 
165  Orangevale  Colonj  ;  owner,  Jas 
M  Fox,  Del  Paso  Hcis^hts;  ^ortnc- 
tor.  Ralph  A  Ccchrane.  P  O  Uox 
520.     . 

DWELLING,  5-room,  $7000:  42  Ba- 
blch  Tract :  owner.  Geo  E  Moore ; 
contractor.  Milton  E  R.chardsor, 
2740   19th  Ave. 

DWELLING.  4-room,  $6000;  Ptn  Lot 
165.  Orangtvrle  Colony ;.  owner,  J 
M  Fox,  Del  Paso  Heights;  contrac- 
tor, Ralplh  H   Cochrane.   Box  520. 

DWELLING,  6-room,  $ST50;  Lot  .'^'r, 
City  Farms  No  4:  owner  and  buHri- 
er.  Goo  E  Mnnn.  Rtc  \  Box  2106. 

DWELLING,  7-rm.  $1"(i00;  Rio  Lin- 
da Sub;  owner,  M  H  Harr's,  D"-' 
P.^so  Heights;  contractor.  Ralph  E 
Cochrane,  Box   520. 

APT.  $1000;  Ptn  Lot  27  Cloverdalo ; 
owner  and  builder.  W  R  Barnes. 
Route  4   Box  42.'i.">. 

lARAGF  $1000:  Lot  i2  Blk  29  North 
Sacramento  Heights;  owner  ar.d 
builder.  W  R  Barnes.  Route  4,  Pox 
4255. 

OARAGE,  $1000:  Lof  22  P.Ik  C9.  Nort^i 
Sacramento  Heights;  owner  and 
builder.  V  J  Paul,  Route  1  Zox  AH, 


Metal  Weather  Strips 

Rock  Wool   Insulation 

Calkinq     •     Screens 

"Proper  lasfallaflon  Is  fcolf  f k«  fob 
.  -  Chamberlln  does  It  RIGHT" 

Chamberlin  Manufacture*,  Sells,  Inaulb 
and  Scrvicea — Aaaumea  full  undivtdad  !•• 
sponsibility  for  ■  completely  Mdafactory 
initallaton. 

Builders    are    invited    to    invearisatc    our 

co-operative  program.    The  name 

CHAMBERLIN. 

pluf     other     feature*     of     our     program, 

makei    your    building    more    attractiv*    to 

prospective  buyer*. 

"Out  SOlh   Ye»r" 
2,500,000  Satiafied  Cuatoman 


CHAMBERLIN 


113   10th  St.,  San  Franciaco  3,  MA.  7669 
1496  67th  St.,  Oakland  8,  OLympic  2119 


DUmBUlRITERS 


ELEVRTOfiJ 


3/19/47  • 

Sprinkler  System- 
Lew  and  Only  Bidder 


44 


SAN  MATEO 


DWELLING,    $14,000:    319    30th    Ave; 

owner  and  bulld»-r.  J   G  Caldweli 
ALTER     dwelling.     $500;     401     Anit.i 

Road;    owner    and    contractor,    Ja." 

K  H'lghes. 
DWELLING,  $12,000    718  Oregon  f- 1 . 

owner    and    builder.    Howard    Cav- 

anagh. 
ACCESSORY  bldg.  $V00;  615  S  Idnho 

St ;     owner    and     builder.     Steven." 

Pisro. 
DUPLEX.    $18.C'00:    124-26    N    Idaho: 

owner.    Arthur    Lee;    contractor.    J 

Henrv      Dclanev.      509     CaplstranD 

Way.' 
ALTER  dwelling.  $100;  517  Harvard 

own*>r.    H    Wallerstein :    contractor. 

Arthur  Bros. 
FOITNDATION.  $4r)00:  26-28-30  Nor'h 

B   St;   owner  ar.d    builder.   Carpen. 

tcrs  Local  Union. 
ALTER    store,    $900:    1116    9th    Ave; 


N  ^KCIHEEKIWCJCCr: 


CONTiACTOIS 


SAN  FRANCISCO 
VAIencIo  500S 


LINE 
CONSTRUCTION 


EARTH 
BORING 


Rocc:Qa)fiv 

WINDOW     SCREENS 


eO^ 


ARCHITECTS  .  ,  . 
You  can  again  specify 
ROLL- AWAY 
Window  Screens 

THE  PERFECT  SCREEN 
FOR  EVERY  TYPE  OF 
WINDOW  .  .  . 

•  Keeps  insects  out  .  .  . 

•  Keeps  curtoins  in  .  .  . 

•  Rolls  out  of  sight 
when  window  is  closed. 

Roll-Away  Screens  can  be 
built  in  or  in.stalled  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Name  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Seceessers  fo  ROLL-AWAY  WINDOW  SCRiEN  COMPANY 

Mote  OiRce  oiitf  Faefdry:  BERKELEY.  CALIF.,  tth  A  C«rlfea  Strata 

Pkoif  THernwoll  0340 
Manufsctureri  of  the  POPULAR  Roll- Away  SCREEN    •    Sinc«  1923 
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DWELLING,  $4r.(;0:  Crowner  Rt.ad 
north  of  Gllroy ;  owner  and  build- 
er,  B  Cooksev,   L>ox  242,   Salinas. 

DWELLING.  $65C0;  Lot  29,  Brook- 
side;  owner,  H  Corbarl,  165  Crook- 
side  A\-e,  San  Jose;  contractor.  O 
Peterso:i.  '}<4   N   11th  St,  SeJi  Jose. 

DWELLING,  $5000;  Third  and  Rca 
Sts.,  Oilrov;  i-wner  and  builder,  C 
DeCarll.  57  W  7th  .St.,  GlJroy. 

DWELLING,  $1000;  Overlook  Road. 
Los  Gatos ;  owner  and  builder,  D 
Barclay,  Route  1,  Box  9,  Los  Gatos. 

ORANGE  Slaiid,  SIOOO;  1S06  Ahim 
Rock  Ave.,  San  Jobe;  owner  and 
builder,    M   Ycram.      f 

DWELLINGS,  19,  $1^000  each;  Lots 
1  to  7,  9  to  20  Carol  St ;  owner  and 
builder,  F  A  Pe  rier.  443  San  Ma- 
teo Ave,  San  Bruno. 

BURLINQAME 

SHOP,  $10,000;  Lot  14,  Block  17,  East 

Lane;     owner    and    builder,    H    E 

Hen  ricks. 
ALTER    BUILDING,    $500;    Lot     15, 

Block    17,   East    Lane;    owner   and 

builder,  John  Lee. 
RESIDENCE,  $10,000;    Lot   14.   Block 

6,  Altura  Dr;  owner.  Jack  Reading; 

builder,  California  Construction  Co. 

Inc.  P  O  Box  591,  Burlingame. 
ADD  TO  GARAGE.  $500 ;  913  Laguna ; 

owner    and    builder,    H    M    Noble, 

premises. 
ALTER  RESIDENCE  and  GARAGE, 

$2000 {    1301    Columbus;    owner   and 

builder,  J  B  Donnelly,  premises. 
ADD  TO  STORE  BUILDING,   $2000; 

Lot  18,  Block  14,  Broadway ;  owner 

and  builder.  Purity  Store,  premises. 
ADD  TO  STORE  BUILDING,   $2800: 

Lot   2,    Block    1.    Primrose;    owner 

and  builder,  Purity  Stores,  prem. 
CULVERT,    $800;     Lots     18    and     19, 

Block  8,  Paloma;  owner  and  build- 
er, E  E  Tuck. 
ALTER  RESIDENCE.  $500 ;  1351  Ca- 

pucbino ;  owner.  C  R  Spencer,  prem ; 

builder.    Phoenix-Simpton   Co,    San 

Francisco. 

SAN   JOSE 

RE»rDENCE.  $7500;  929  N  4th  St; 
owner  and  builder,  N  M  Stacey. 

ALTER  BUILDING,  $4500;  40  S  1st 
St;  owner,  Herold's  Shoe  Store, 
premises;  builder,  Bridges  Con- 
struction Co,  101  Pine  Ave,  San 
Jose. 

ALTER  BUILDING,  $1800;  1555  E 
Santa  Clara  St ;  owner  and  builder. 
Harry  A  Boos,  premises. 

RESIDENCE  (2-famlly),  $9000;  188 
N  14th  St;  owner  and  builder,  C 
Langelotti. 

RESIDENCE,  $7000;  317  Charleston; 
owner.  J  B  Anderson ;  builder,  O  M 
Brockllss,  Rte  11,  Box  723.  Fresno. 

REPAIR  RESIDENCE.  $500;  152  S 
9th  St;  owner  and  builder,  E  L 
Mason,  premises. 

FOUNDATION,  $1500;  996  Mission 
St;    owner,    Fred    Eddy,    premises; 


Legion  Study 

(Continued  from  Page  1> 


builder,   Frank  Paris,   44  Floyd   St, 

San  Jose. 
ALTER    RESIDENCE,    $500;    198    N 

25th    St;    owner    and    builder,    Joe 

Martino.  premises. 
ALTER  BUILDING,    $10,000;    Moor- 

park     and    Race;     owner,    Hershel 

Canning  Co,  premises;  builder.  Earl 

W    Heple,    494    Delmas    Ave,    San 

Jose. 
RESIDENCE,  $7000;   1515  Hester  St; 

owner  and  builder,  M  J  Hall. 
ALTER    BUILDING.    $2000;    860    W 

San   Carlos;    owner,   San   Jose  City 

Lines,    premises;    builder.    Earl    W 

Heple,   494    Delmas   Ave,   San   Jose. 
RESIDENCE.    $6500;    675   N   15th  St; 

owner  and  builder.  Mike  Cino. 
RESIDENCE,  $8560;  1460  Iris  Court; 

owner  and  builder,  K  E  Lowrey. 
REPAIR   RESIDENCE,    $500;   684    N 

15th    St;    owner   and   builder,   Sam 

Brocato.  premises. 
RESIDENCE.     $9000;     1277     Lennon 

Way;     owner,     Robert     Pendelton; 

builder.  F  Lester  Forsyth,  1181  Pine 

Ave,  San  Jose. 
RESIDENCE.   $7500;    976   S   11th    St; 

owner  and  builder,  Louis  J  Filice. 
ALTER      RESIDENCE,      $2500;      754 

Spencer;    owner    and    builder.    J    L 

Brunette,  premises. 
ALTER  BUILDING.   $722;   760  S   9th 

St;    owner   and    builder,   Robert    M 

Smith,  premises. 
RESIDENCE,  $6000;  782  Walnut  St; 

owner,  C  M  Robeck;  builder,  A  E 

Robeck. 
ADD  to  RESIDENCE  (multi-family) 

$22.000 ;  856  N  let  St ;  owner,  Frank 

Lopes,  premises;  builder,  V  F  Van 

Dalsen,  350  Addison   St,   Palo  Alto. 
ALTER      RESIDENCE       (2-family). 

$500;     1129    S    8th    St;    owner    and 

builder,  G  Zapin,  premises. 
ALTER    BUILDING,  $11,380:    215   W 

San    Carlos  St;    owner,    Hayes   Co, 

premises;     builder,     Henry     Brown 

Construction  Co. 

DALY   CITY 


DWELLINGS  (1-story,  5-room)  (2), 
$6000  each ;  Lots  22  and  23.  Block  D, 
Mission  St  Tract;  owner  and  build- 
er. Eric  Dahlberg.  583  Victoria  St, 
San  Francisco ;  plans  by  B  K  Dobo- 
wltz,  425  Monterey  Blvd,  San  Fran- 
cisco. 


ALAMEDA 


has  endorsed  the  system  with  full 
backiogr. 

The  publication  states:  "The 
quantities  and  specifications  will 
ht  in  keeping  Vitn  good  construc- 
tion practices.  The  si^e,  the  room 
plans,  and  the  style  of  the  indiv- 
idual dwelling  can  vary.  The  build- 
er and  architect  Will  be  able  to 
carry  the  planning  of  homes  in 
the  type  of  the  community  which 
is  bound  to  grow  because  of  tlit- 
need  of  many  homes — and,  unlike 
the  picture  that  tne  prefabrication 
industry  promises,  houses  of  in- 
dividual character  will  become  part 
of  the  communities. 

"The  houses  deemed  best  under 
this  plan  would  have  four  rooms 
and  a  bath  on  the  first  floor— ^living 
room,  two  bedrooms  and  kitchen, 
and  a  stair  well.  The-  dwellinK 
should  be  of  a  story  and  a  halt 
construction  so  that  bedroonis 
above  can  be  completed  at  a  latoi- 
date.  Single  story  plans  are  also 
in  the  devoiopmont  stage." 
Applicable  Nationally 

After  several  months  of  inves- 
tigative work,  the  Legion  Houf inj; 
Committee  says  it  believes  there 
materials  to  be  the  one  that  shoul:! 
be  packaged: 

Wiring  and  lighting,  heatitii? 
units  (compl'^te),  plumbin^r  r.u<\ 
fixtures,  hardware  and  millwork. 
The  actual  p.nckaging  of  lumber 
and  other  basic  materials  will  b*- 
done  within  the  local  community  f  y 
the  dealer  or  contractor.  This  plan 
calls  for  the  maximum  use  ot 
standard  lengths  of  wood  products. 

Each  of  the  above  groups  can  be 
divided  into  several  types  of  pafk- 
ages.  Regional  and  architectural 
demands  require  different  kinds  of 
heating  packages,  for  example,  nnf* 
different  kinds  of  millwork. 

But  the  Legion  feels  that  on  the 
whole,  the  plan  is  applicable  to  tiic 
entire  nation. 

Guarantee  Delivery 

The  booklet  adds:  "To  brin^ 
about  the  workability  of  the  plan 
it  woura  be  our  desire  that  coop- 
eration on  the  part  of  industry  and 
labor  would  make  a  non-controll«'<1 
syntem  posaibb-;  that  the  large  j>r<>- 
ducers  of  theso  materials  would  be 
able  to  guarantee  delivery  of  a 
specific  number  of  units  to  certifl«?d 
vetemn  purchasers." 

More  detailed  information  on  .any 
of  th"  above  plans  is  being  pro- 
vided inquirers  by  the  national 
headquarters  of  the  Legion  at  In- 
dianapolis, Ind. 


DUPLEX  (1-story,  8-room),  $12,000; 
782-784  Eagle  Ave;  owners,  A  E 
and  A  B  Wanner  and  Louis  R  Park- 
er, 2841  Chapman,  Oakland ;  build- 
er. Modem  Builders,  2841  Chapman 
St.   Oakland. 

SIGN,  $900:  1319  Park  St;  owner,  R 
Suen  Chop  Suey,  premises;  builder, 
American  Neon  Displays.  1051  19th 

A.VG 

REPAIRS,  $600 ;  2700  Otis  Dr ;  owner. 
George  Rogers,  premises;  builder, 
Stanley  Presco,  471  Pacific  Ave. 

BUILDING  (1-story,  class  C),  $8400; 
1543  Lincoln  Ave;  owner,  Wong 
Bros,  premises ;  builder,  E  Flener, 
3866  Maybelle  Ave;  architect,  F  H 
Slocombe,  433  14th  St,  Oakland. 

WASH  RACK.  $976;  2307  Alameda 
Ave ;  owner.  H  Witherald.  1515  Park 
St;  builder.  Earl  Gilmore,  1307  Pa- 
cific Ave. 

ALTER  STORE,  $700;  1198  Park  St; 
owner  and  builder,  T  A  Harms,  1335 
Grove  St. 

ADDITION.  $2500;  1802  Webster  St; 
owner  and  builder.  Lyman  S  Payne. 
838  Central  Ave 

ALTERATIONS.  $3000;  1219  Eagle 
Ave;  owner,  A  V  Lewis,  2217  E 
24th  St,  Oakland ;  builder,  R  G^olar, 
1527   Fairv-iew   St,  Berkeley. 

REROOFING,  $700;  comer  Central 
and  Oak  Sts ;  owner,  First  Metho- 
dist Church,  premises;  builder.  Sun 
Roofing  Co.  4016  E  14th  St. 

DWELLING  (1-story.  3-room).  $2000; 
2245A  San  Jose  Ave;  owner  and 
builder,  P  J  Roesch,  2245  SaA  Jose 
AvG. 

ALTERATIONS,  $2000;  2117  Central 
Ave;  owner,  Mrs  John  Driscoll, 
premises;  builder,  Samuel  Lee,  3006 
Thompson   Ave. 


Oanley March   19.  1947 

March  19.  1947~LOT  1.  Hansen  Tct 
Centervllle.  Mark  ad  Laveme 
Pacella  to  Suburban  Homes.  Inc 
February    15.    1947 

March  19.  1947— LOl  63  and  ptn 
Lot  32,  Hansen  T>-act,  Center- 
ville.  John  P  Patterjon  to  Su- 
burban Homes,  Inc Vcb  27,  1947 

March  19.  1947— LOT  64  and  ptn  Lot 
65.  Hansen  Tract,  Centervllle. 
Harry  O  Johannesen  to  Subur- 
ban Homes,  Inc     ..February  25,  1947 

.March  19.  1S47— 1315  SECOND  St, 
Berkeley.  Ray  W  and  Verna  M 
Van  Deusen  to  Christen:!<en  and 
Lyons March    14,   10*7 

.Murqh  16,  1947—2921  WHEELER 
St.  Berkeley.  Doris  C  (Jouldy 
and   Myrtle   Eichollz Mar  7,    1947 

March  19.  1647— LOT  b  Bik  E.  Tract 
70S,  Eden  Twp.    Stanley  M  Davis 

to  whom   it  may   concern 

March   14.    1947 

March  19,  1947—%  LOT  6  Blk  20, 
Havward  Home  Farm  Tract  Sub 
No  1,   HayM'ard.    E  A  Thomason 

to  whom  It  may  concc-m 

March    18,   194/ 

March     18     1947— LOT    33    BLK    2. 
-Thousand    Oaks   Addn.    Berkeley 
James   M  Blanchard    to  Western 
Cons-tr  Co March  13,  1947 

March  1«.  1P47— 8677  PROCTOR  Rd, 
Castro  Valley,  Hayward.  Andrew 
and  Doris  D  Maggiom  to  Donald 
T  Groom March  17,  1947 

March  18.  1947—19315  STANTON 
Avenue,  Cat-tro  Valley,  Hayward. 
Glenn  A  and  All»»en  M  Felsch  to 

whom  It  may  concern 

March    18.    1947 

March  18,  1947—1002  GRIZZLY  Pk 
Blvd.  Berkeley.  Lcuis  B  and  Bar- 
bara G  Werner  to  Petersen  and 
Fisher March    17.    19-47 

March  18,  1917— LOTS  2  and  3  Blk 
D  and  Ix)t  11  Blk  C.  Tract  783, 
Washlnpton      Tv.p.      Eugene      M 

Stevcnpon  to  Art  Cotton 

February   28.   1947 

March  18.  1947—319  MacARTHlTR 
Blvd,  S!an  Leandro.  Charles  and 
Vera  Foster  to  whom  It  may  con- 
cem March  8,   194"; 

March  18,  1947—3765  ANGBLO  Avh 
Oakland.  Jean  B  Coates  to  Skov- 
mand  A  Skovmand     March  i5,  19-.7 

March  18,  1947— LOT  A/5  BLK  11. 
map  Blk  11,  Curtis  Tract,  Berke- 
ley. J  M  Walker  to  whom  it  mav 
concern March    15.    1947 

March  17.  1947—2401  106th  AVE, 
Oakland.    Nadene  H  Lydiksen  to 

whom  It  »nay  concern 

March    14.   1947 

March  17.  1947—542  to  564  GRAND 
Ave,   Oakland.    C  Anise   Neyman 

to  whom  it  may  concern 

March    15.   1«47 

March  17.  1947—1350  BENEDICT 
Drive.  San  Leandro.  O  A  and 
Beatrice  Diamant  to  Adams  & 
Carlson March    8.    1947 


Owiier— Regent-j  of  the  University  of 
California. 

Architect— Millter  &  Wamecke. 

Contractor — Brbentraut  &  Summers. 
W6  Pennsylvania  Ave.,  San  Fran- 
cisco. 

Monthly  payments  of 76% 

Usual  35  days  after y...26'"/o 

TOTAL   COST.    $B69.80«) 

Bonds  (2)  $344,700  each.  Suretiex. 
Glen:i  Falls  Indemnity  Co.  Forfeit, 
$50  per  day.  Limit.  350  calendar 
days.    Plans  and  Epeciflcations  fl^^'d 


820  Blair;  ..uner.  Grantham;  deal- 
er, C  Smith  •  floor. 

9978  MttcArfnur;  owner,  Patter- 
son;  deaier.   A   M   Roth;    floor. 


Electrical  Permits 


SAN    FRANCISCO 


Plumbing  Permits 


OAKLAND 


4192  Piedmont  Ave;  owner.  G  Min- 
or; plumber.  H  Brand;  3  fixtures;  6 
water  connections. 

1020  23id  Ave;  owner,  ;  plumb- 
er, H  Salisbury ;  2  fixtures 

10012  Walnut  St;  owner,  Peterson; 
plumber,  E  Wtttorff;  1  flxUira;  2 
water   connections.     ...  ' 


Completion  Notices 


MARIN  COUNTY 


Recorded  Accepted 

March  18,  1947— Tamalpals  Valley, 
near"  Mill  Valley.  Amos  B  Marble 

to  self    March  18,  1947 

March  18,  1947— Mill  Valley.  Clar- 
ence M  and  Lettie  Peterson  to 
C  M  Peterson March  14,  1947 


ALAMEDA    COUNTY 


Recnrd<»d  Accented 

MHrch    19.    1947  -LOTS    43    and    44. 
Mnnt''l.ilr      Hlghlandn,      Oakland 
George   A   Muller   to   Chopin   and 
Whifson     March    19.    1947 

March  19,  1947— PTN  LOT  18  Blk 
C,  Damon's  West  End  Tract.  Aln- 
rr.eda.  Lloyd  F  Nooman  to  Bar- 
ron &  Hartley     .  March   12.  ]ft17 

March  19,  1947  -1049  BROOKWOOD 
Road,  Oakland.  Richard  F'  and 
Eleanor  B   Harman    to  James   A 


401  Campbell  St ;  owner,  J  FItchul ; 
plumber,  Bruce;  2  fixtures;  4  wa- 
ter connections. 

4766  Tompkins ;  owner.  G  O  VeFt ; 
plumber,    W    MacMillan;    7    flxturf^s; 

3  gas  openings.  18  water  connectloPH. 

1850  Brentwood ;  owner,  Zach ; 
plumber,  W  MacMillan  ;  9  fixtures  ;  S 
gas  openings;  20  water  connections. 

10409  Foothill  Blvd;  owner.  Wolf: 
plumber.    P    Barbin;     6    fixtures;    6 

4  gas  openings ,  18  water  connections. 

354  Hobart  St ;  owner.  Penn : 
plumber,  P  Barhin ;  6  fixtures ;  4  gaa 
openings ;    18  water  con. 

3037  Jordan  Road .  owner.  Law , 
plumber,  E  Lawless;  4  fixtures;  .T 
gas   openings ;    7   water   connections. 

3250  Ettie  St;  owner.  Central  Sheet 
Metal  Co;  plumber.  H  Taylor;  10 
fixtures;  4  gas  oitenings;  20  water 
connections. 

4760  Tompkins;  owner.  G  O  Vest; 
plumber.  W  MacMillan;  7  fixtures ;  3 
g^H  op;  18  water  con. 

4756  Tompklnp ;  owner,  G  O  Vest ; 
plumbtr.  W  MacMillan;  7  fixtures; 
3  gas  openings;  18  ^'.ater  connections. 

1906  98th  Ave;  owner,  Whiteside- 
plumber,  M  FiiiLel ;  8  fixtures ;  6  gas 
op<*nings  •    20   water   connections. 

1902-04  98th  Ave;  owner.  White- 
side ;  plumber.  Fi:»«el ;  8  fixtures ;  6 
gas  openings ;  20  water  connectiuris. 

6214  Ascot  Dr;  owner.  E  F  Reese; 
plumber.  Flnzel;  6  fixtures;  3  gas 
openings;    11    water   connections. 

Hangar  No  3,  I*ort  of  Oakland ; 
ov^rner.  City  of  Oakland ;  plumber, 
Gcmhardt  r.lrohmaler;  2  gas  open- 
ings. 


3951  4;iO  California ;  .iwner.  Bank 
of  Calif;  contractor,  F  J  Klimm  Co; 
4  outlets;   1   plug;   temporary  wiring. 

3952  1225  Jones ;  o  ,\  ner,  W  L  Ver- 
non; contractor,  Malm  &  Welter;  4 
plugs. 

3©63  4500  Cabrlllo;  owner.  Dunn; 
contractor.  Malm  *  Welter ;  2  out  • 
lets;   4  plug-^,   motors.' 

3084  14th  &  Gucrrera;  oA-ner,  la- 
bor Temple ;  contractor,  Weldenthal 
Gosllner  Elec  Works;  reconnect  mo- 
tors. 

39S6-S973  Various  locations  and 
owners  of  beer  and  grocery  slgn.s ; 
contractor.  Apex  Elec  Co;  signs. 

3974  109  Stevenson;  owner.  Side- 
walk Elevator;  contractor.  H  S  Tit- 
tle Co;  services  for  D  C  elevator. 

3975  485  So  Van  Nehs;  owner. 
Jacobs;  contractor.  Edw  W  Scott 
Elec  Co ;  survey. 

.W76  Clav  S  .side  50  ft  W  of  Mnr>lr ; 
owner.  Rousseau ;  contractor.  Strom- 
Smith  ;  temporary  saw  servlc*». 

8977  18  Geary;  owner,  Foster's 
Lunch;  contractor,  Elec  Prod  Corp; 
signs. 

3978  3016  CUimcnt,  owner.  Melody 
Market ;  contractor,  Elec  Prod  Corp ; 
signs. 

.1979  17th  and  Dolores  Sis:  owner. 
Standard  Oil  Co;  c;mtractor.  Electric 
Products   Co;   cigns. 

3980  146  McAllidler;  owner,  Ar<?vle 
Apts;  contractor,  Atlas  Elec  &  Bng 
Co;    survev. 

3981  6««  6th  St ;  owner.  Swift  & 
Co;  contractor.  Atlas  Elec  /k  F.np 
Co ;    motors. 

3982-3988     various  locations  on  Lr.a 


Liens  Filed 


SAN    FRANCISCO 


Recorded                                          Amount 
Sept    21,    1946— E   DIVISADERO   St 
27-8%     N     Jkiy    St       Richard    N 
Tone  vn  Oscar  Cloup $1199.47 


ALAMEDA    COUNTY 

Recorded                                         Amount 
March  19,  1947— PTN  LOTS  13  and 
14,  Subdiv  ptn  Piedmont  Heights. 
Oakland     J  D   Hamilton  vs   Mil- 
dred E   Levey    $210.00 


Furnace  Permits 


OAKLAND 


Release  of  Liens 


ALAMEDA    COUNTY 

Reconled  Amount 

March  19.  1947— 631  e-.MI?  GROVE 
St.  Oakland.  B  H  Wood  to  Geo 
\V  and  Blanche  E  Amos       $4,562.77 


Non- Responsibility 


ALAMEDA    COUNTY 


March  18.  1947—2732  RITCHIE  81, 
Onkland.  Department  of  Veter- 
ans Affairs  jf  the  Slate  of  Calif 
as  to  impiovementR  on  property. 


SAN    FRANCISCO 


March  18,  194V— LOTS  7  and  8  Blk 
4,  Ingl^side  Terrace.  Simon  Br- 
langer  as  to  iinpiovements  on 
property. 

Marrh  18,  1917—1600-1610  POLK  St. 
1678  Sacr.imento.  L  B  Felgen- 
baum  as  to  improvements  on 
Improvements  on   property. 


Building  Contracts 


ALAMEDA    COUNTY 


FORESTRY  Bldg,  University  at  Cal- 
ifornia, Berkeley. 


LINE     CON  STRU  CTI  O  N 

We  contract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Our  Operations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.                  SAN  RAFAEL,  CALIF. 
TtUphon*  San  RafiMl  5501 


2443  Humboldt  .St :  owner.  Jensen  ; 
dealer.  Atlas  Htg  A  Vent  Co;  floor 
furnace. 

2174  109th  Ave;  owfter.  C  R  Hills; 
dealer,   Holbrook ;   floor  furnace. 

4023  Ardley;  owner.  Shaw;  dealer 
J   A   Freltas ;    floor. 

3105  38th  Ave,  owner,  Grady;  deal- 
er.  .T   A   Fazio,   floor. 

3109  ;?8tir  Avenue:  owner,  Orady; 
dealer.  J  A  Freitas;  floor. 

323  Newton  Ave;  owner,  D  Beck- 
wlth ;    dealer.    L-iwIesp;    central. 

2125  lOlst  Ave;  owner,  Pennelli : 
dealer,   J  A   Frtltas;   floor. 

825  E  22nd  St ,  owner.  Jacobs;  denl- 
rr.  Atlas  Htg  A  Vent  Co;  floor. 

3856  West  St ;  owner,  K  Nelson ;  I 
iealer.  Atlas  Htg  &  Vent   Co;  floor.    ' 

40th  Ave  and  San  Juan;  owner, 
Perringer;  dealer'.  Atlas  Htg  A  Vent 
("^o;  floor  furnace.  | 

2425  E  15th  St ;  owner,  Winkel ; 
dealer.  J  A  Frcltsr. ;  floor. 


HIGHWAY 

EARTH    BORING 

MACHINE 

R«nt  •   LttCM*   •   Controci 

Manning  ftWhitaker 

Electrical  Contractors 

375  9th  St.  -  Son  Francisco  3 
HEmlock  6148 


LUMBER 
DISTRIBUTORS 

of     SAN     FRANCISCO      l.ld 

U  U  U  O  1   4  S     t-  I  h' 
fONDEROSA       r  I  N  E 
REDWOOD        CEDAR 
LUMBER  J  I  M  B  E  R  S 

SHINGLES     ^     ">  HAKES 


367     BAYSHQRt 

BOULEVARD 
Phone  ATwnfor  8174 


pumnbiTE 


BUILDING 
BLOCKS 

8"  X  8"  X  16  and 

smaller  sixes  now 

available 


CHICK    fUMALITI    ADVANTAOIS 

1.  LIGHTWEIGHT  .  .  .  weighs  Um  than  one-half 
of  the  average  masonry  block. 

2.  STRENGTH  ...  to   meet  the  requirements  of 
uniform  building  codes. 

3.  Economy  of  laying  .  .  .  lightweight  and  convenient 
sizes  cut  Ijuilding  co.<its. 

4.  LOW  UPKEEP  and  Insurance  Cost  (about  half 
of  frame  construction  rates). 

5.  High  Insulation  and  Acoustic  value. 


WESTERN  PIMISTORE  PRODUCTS  CO. 

COMMERCIAL  ROAD.  SAN  CARLOS.  P.  O.  lOX  340 

fkaaa:  Saa  Carles  1201 


! 


H 


PAGES 


DAILY    PACIFIC    BUILDER 


THURSDAY.  MARCH  20.  1947 


Palmoa;  owner.  Mey«r  Coniit  Co; 
contractor,  E  A  Koentg;  li  outlAU; 
12  switches ;  15  plugs ;  nervics ;  traas- 
formers. 

3980-3990  various  locations  and 
owners ;  contractor,  O'Keette  the  Fan 
Man;   service;   motont. 

3991  1535  Mission;  owner,  Shiefer; 
contractor,   A   J    Ferrera;    motors. 

3992  730  Turic;  owner,  O  H  Arm- 
strong Elec  Co;  contractor,  same;  2 
outlets;    4    plugs;    temporary    b&w. 

3993  3488  20th  St;  ownei,  Blue  A 
Gold  Restaurant;  contractor,  O  H 
Armstrong  Ellec  Co;  motors;  alter- 
ations ;  toaster,  waffle  iron,  etc. 

3994  380  Park  St;  owner.  Hilde- 
brant;  contractor.  Bernal  Electric; 
5  plugs. 

3995  3336  Alemany  Blvd;  owner, 
Lima;  contractor,  Bernal  Electric; 
service;  range. 

399«  1427  Valencia  St ;  owner,  A  H 
Wllhelm ;  contractor  Bnterpriie  Elec- 


Classified  Advertising 


I—    MISCELLANEOUS 


Are  you  Interested  In  well-tTaJned 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS,  KNOINXBRS. 
DRAFTSMEN,   SURVEYORS,  ESTI- 
MATORS.    SALES     ENGINEERS 
CONSTRUCTION     ACCOUNTANTS, 
TIMERBEPERS,    OFFICE  HELP. 
For  further  Information  call 
E.   STEVENS.  OArfleld  1617 
Technleal  PosHlene  Ag^noy 


BOOKKBEPINQ  SERVICK 
AH  taxes,  payrolls  for  buataeM  firms, 
contractors  and  individuals.    No  ac- 
count too   large  or  too  smalL    SEa- 
bright  44<B.  (tf) 

2--     HELP  WANTED 


EXPERT  SUPT.  for  Housing  Proj- 
ect  In  Peninsula  Area  wanted  imme- 
diately. Salary  open.  Peply  Box  318 
c/o  Dally  Pacific  Builder.  (3/24) 

3-- POSITION  WANTED 

Lumber  and  Bldg.  Mtl.  SALES- 
MAN with  BOOKKEEPING  exp.  de 
sire.<i  position  with  S.  F.  company  or 
retail  yard.  Available  immediately; 
6  yrs."  exp.  Reply  Box  819,  c/o  Dally 
Pacific  Builder.  (8/20) 

uKNBftAL.    SUP^..    W,    reglstere 


C.E.,  now  available.  Exper.  embraces 
highway,  commercial  structures,  air- 
ports, housing,  etc.  I.  E.  Gilpin. 
GRaystone  (J-MO  (8/261 


FOR  RENT 


T" 


trie;  alterations. 

3997  2601  Newhall;  owner,  General 

Brewing  Co;  contractor,  ^ ;  27 

outlets;   1   switch;   8  plugs;   motors; 
transformers. 

3998  2929  19th  St;  owner,  Pelton 
Water  Wheel  Co;  contractor.  Enter- 
prise Electric;  motors. 

3999  86  Kansas  St ;  owner,  dty  Ice 
Co;  contractor,  Enterprise  Electric; 
motors. 

4000  4935  Mission  St;  owner.  Mis- 
sion Bedding  Co;  contractor.  Ace 
Electric;  12  outlets;  4  switches;  12 
plugs;  service;  motors. 

4001  4925  Mission  St ;  owner.  Super 
Machine  Works;  contractor.  Ace 
Electric;  12  outlets;  2  switches;  12 
plugs;  motors. 

4002  276  8th  St ;  owner.  Arrow  Tool 
ft  Die  Co;  contractor,  Hampton  Elec- 
tric; service;  motors. 

4003  1861  Filbert  St;  owner.  Alica 
Boyes;  contractor,  G  Vaccarlno;  10 
outlets ;  10  switches ;  8  plugs. 

4004  884  Chestnut ;  owner,  F  Ratto ; 
contractor,    G  Vaccarlno;    6   outlets;. 
3  switches ;  6  plugs. 

4<X)6  886  Athens;  owner,  Stlmess; 
contractor,  Mahoney  Electric;  7  out- 
lets; 4  switches;  12  plugs. 

4006  Innes.  N  side  W  of  Earl; 
owner,  Nicholson;  contractor.  Bay 
Electric;  16  outlets;  8  switches;  6 
plugs ;   service. 

4007  Earl,  N  side  W  of  Innes; 
owner,  Nicholson;  contractor.  Bay 
Electric;  17  outlets;  13  switches;  19 
plugs ;   service. 

4008  Taraval,  S  side  50  ft  W  88th 
Ave ;  owner.  Nelson ;  contractor,  Bay 
Electric;  6  outlets;  8  switches;  2 
plugs;  service. 

4009  Taraval,  SW  38th  Ave;  own- 
er.   _.;  contractor.  Bay  Elec- 
tric; 9  outlets;  8  SAvitches;  8  plugs; 
service. 

4010  2241  Sacramento;  owner,  J 
Cahty;  contractor,  J  K  Herzog  Elec- 
tric; 8  outlets;  8  switches;  8  plugs. 

4011  817  Clement:  owner,  Mlkkel- 
son;  contractor,  J  K  Herzog  EUec- 
tric;  sign  feed. 

4012  866  Market  St;  owner,  Sam- 
uels; contractor,  Victor  Lemoge;  1 
outlets ;  1  switch  ;  service ;  motors. 

4018  250  Post  St;  owner,  G  ft  G 
Gump;  contractor,  Eureka  Electric; 
30  outlets;  6  plugs. 

4014  1448  Lake  St;  owner,  Mc- 
Boyle;  contractor.  Eureka  Electric; 
4  outlets ;  4  switches ;  4  plugs ;  service 

4016  Civic  Auditorium;  owner, 
City  and  Co\inty  of  San  Francisco; 
contractor.  Pacific  Elec  ft  Mech  Co; 
temporary  iiirlring. 

4016  Pine  and  Montgomery  Sts; 
owner,  Russ  Building  Garage;  con- 
tractor. Pacific  Elec  ft  Mech  Co; 
motors. 

4017  3146  Fillmore  St;  owner,  Pete 
ft  Joe ;  contractor,  Martinez  Electric ; 
motors. 

4018-19  Various  locatolns  on  Pope; 
owner,    B   Lindsay;   contractor,    Arc 


Electric;  10  outlets;  10  switches;  10 
plugs;  cable. 

4020-21  Various  locations  and  own- 
ers; contractor,  Mercury  EUectric; 
motors. 

4022  5149  8rd  St;  owner,  Helen's 
Food  Shop;  contractor,  Malm  ft  Wel- 
ter; 2  outlets. 

4023  1266  McAllister;  owner.  Eagle; 
contractor.  Malm  ft  Welter;  6  out- 
lets; 2  switches;  2  plugs. 

4024  354  Hyde  St;  owner.  ; 

contractor.  Malm  ft  Welter;  1  plug. 

4025  210  Turk  St;   owner,   ; 

contractor.  Malm  ft  Welter;  3  plugs. 

4026  130  San  Leandro  Way ;  owner, 

;  contractor,  Casey  Electric;  8 

pluga 

4027  1060  Powell  St;  owner,  A  B 
Law;  contractor.  MacCabe  Electric; 
1  outlet;  1  switch;  3  plugs. 

4028  950  Darien  Way;  owner.  The 
Ruegg  Co;  contractor,  MacCable 
Electric;  temporary  saw  service. 

4029  466  23rd  Ave;  owner,  Mach; 
contractor,  M  Schimetschek ;  6  out- 
lets ;  6  switches ;  14  plugs ;  service. 

4030  980  Market;  owner,  Warfield 
Theater;  contractor.  Fox  West  Coast 
Service  Corp;  4  outlets;  motorsO. 

4031  1845  Franklin;  owner,  ; 

contractor.    Ray    Oil   Burner    Co;    2 
transformers. 


OAKLAND 


44935  Seminary  Ave  &  San  Lean- 
dro; owner.  J  A  McNeil  Co;  contrac- 
tor,  Paul  Vashell:    service;   motors. 

44986  1 106  B'way ;  owner,  J  A  Mc- 
Neil Co;  contractor,  Paul  Vashell; 
plugs. 

44937  466  12th  St;  owner.  B.  S. 
Maclntyre:  contractor,  Western 
Neon ;    sign 

44938  1726  Franklin ;  owner.  Merle 
Norman  Studiotr ;  contractor.  Western 
Neon ;    sign. 

44939  San  Pablo  NE  of  22;  owner 
and  contractor.  Foster  ft  Kleiser; 
outlets;   switches;    fixtures. 


MENT:  CARRnmS.  STA^ORtft 
TRUCRB.  Pacific  Cftrrisrs.  OatteiBd. 
ra  4-1681. 

COMPLETELY  ~BQUiPpfe)~CAfer 
INET  SHOP  in  Albany.  Immediate 
occupancy.  Reply  Box  816,  c/o  Dally 
Pacific  Builder.  (8/21/47) 

6~         FORSAjJS 

Corrugatea  ALUMINUM  SHEETS. 
19  gatige,  .086-in.  45%X96-ln.  Alum- 
inum  Products  Co.,  8246  Iflth  Street 
Phone  UNderblll  2166  or  SUtter  6700. 

AVAILABLE  FOR  IMiiilblAf  E 
DELIVERY,  a  limited  qnantity  of 
26  -  gauge  corrugated  ALUIONUM 
SHEETS,  standard  dtmension.  Phone 

Mr  Crandall.  SUtter  8266^ (tf) 

"calculator  practically  newT 
Model  D-8  Priden,  f400.  C.  E.  Rand- 
lett.  2666  El  Camino  Real,  Redwood 
21iZ^ (3/20) 

PRE-FABRICATED  wood  frame, 
corrugated  iron  buildings,  110x408-ft. 
K.D.  new.  Packed  in  31  crates  build- 
ing complete.  Has  no  side  walls ;  $16,- 
000.  W.  E.  Scott,  2009  Shattuck  Ave., 
Berkeley  4,  Calif.  Phone  THomwall 
5911.  (8/20) 


PLYWOOD 

%-lnch  and  \-lnch  plain  or  resin 
sealed  plywood  available  In  truck  or 
carload  lots.  State  amount  and  write 
for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and  Fniltridge  Road 

Phone  Sacramento  6-6479 
P.  O.  Box  549 Sacramento.  CTallf. 

LUMBER  -  SOIL  PIPE  ~SHlfiET 
ROCK;  FIR,  all  sizes,  specified 
lenpths;  PINE,  boards  kiln  dried; 
TIMBER,  any  length  and  dimension ; 
MILLWORK.  rail  ties,  mlllwork; 
DOORS.  SHINGLES,  MOULDING. 
SASH.  Wood  Lath.  Metal  Lath. 
Rock  Lath,  Nails,  Plaster  Board. 
Plywood,  Oak  and  Pine  Flooring. 

Aseoclated    General    Contraoters' 

Service 

971  Sutter  St..  S.  F.  9— PRospect  450C 


Official  Proposals 


Mevlng  of  three  dermltaries  now  at 

Benlcia    and    reerectlon    on    the 

Davis  Campus 


"ADVERTISEMENT     FOR     BIDS' 


"Subject  to  the  conditions  prescrib- 
ed by  th^  undersigned,  sealed  bldti 
are  invited  for  the  following  work  • 
for  the  moving  of  t^ree  dormitories 
now  located  at  Benecia,  California 
and  the  re- erection  on  the  Davis 
Campus.  University  of  California. 
Davis,  California.  Plans  and  specifi- 
cations will  be  ispued  to  Intending 
bidders  upon  deposit  of  ten  (|10)  dol- 
lars per  Fet.  No  bids  will  be  received 
after  2:00  P  M  April  9,  1947.  Plant. 
specifications  and  information  will 
be  available  starting  March  14,  1947 
at  the  Cashier's  Office,  103  Adminis- 
tration Building,  University  of  CaM- 
fbmla,  Berkeley,  California,  and  At 
the  Business  Office,  101  Adminis 
tratlon  Building.  University  of  Cali- 
fornia, Davis,  Caiifomia.  The  right 
to  reject  any  and  all  bids  Is  re- 
served. 

"THE  REGENTS  OF  THE 
UNIVERSITY    OF   CALIFORNIA* 
(Dally  Pacific  Builder) 
3/14,  17,  18.  19,  20,  21,  24,  25,  26.  27.  '47 


Federal  Jail  at  Kedisk,  Alaska,  50-011 


4-in.  CAST  IRON  PIPE.  Class  150 
Water  Main.  Available  for  imme- 
diate delivery.  Wllliam.<t  A  Co.,  foot 
of  Wells  Ave.,  Palo  Alto;  phone  Palo 
Alto  8158.  (8/24) 


1P87  3-vard  CHEVROLET  DUMP 
TRUCK:  1912  lOS  .TAEGER  CON- 
CRETE MIXER  ITione  OArfleld 
4992.  or  WAlnut  1-8121. (8/2g  t 

IRVINOTON  Straight  Line  CUT- 
OFF SAW,  compound  angle  cutting 
72-inch  ."troke,  5-hp.  motor,  l8-lnch 
blade.  2156  San  Bruno  Ave.  Phone 
JUniper  4-8663.  (3/26) 


AIR  COMPRESSORS 

1%-  and  S-hp.  automatic  outfits  A.  C. 

284  CFM  Worthlngton  Bare  Unit. 

PUMP'S 

1-in.  thru  4-in.  Single  Stage  Centrif 

3x2x3    thru    10x6x10    Duplex    Skeani. 

BELTING  AND  HOSE 

28  In.,   30-tn.,   30-ln    Rock    Conveyor: 

Vulcanized    Fndlosr    Belts;    V-Belts; 

QD  V-Sheavee 

Western    Industrial    Supply 

Sacramento  2-7264  —  Teletype  SC-120 


Federal     Works     Agency,      Public 
Federal  Jail  at  Kodlak,  Alaska.  50-(»11 
Buildings    Adminintratioit.    Washing- 
ton.   D.    C,    March    12.    1947.    Sealed 
bids    In    duplicate    will    be    publicly 
opened    In    this    office    at    1    P.    M., 
StandaiM  Time,  April  23,  1947,  for  the 
Construction   of  the  Federal  Jail  at 
Kodlak,     Alaska.     Upon     application, 
two  sets  of  drawings  and  specifica- 
tions will   be   supplied   free   to   each 
general      contractor     Interested      In 
submitting  n  bid.  Drawings  and  spe- 
clflcationH  may  be  obtained  from  tho 
Division  Engineer,  Room  103,  United 
States  -Court    House,   Seattle.    Wa.<<h- 
ington  or  at   tnis  office  and   MUST 
be    returned.    Contractors    requiring 
additional  sets  may  obtain  them  by 
purchase  from  this  office  at  a  cost 
of  15.00  per  set,   w|hJch  will   not   be 
returned.  Checks  offered  as  payment 
must  be  made  payable  to  the  order 
of  the  Treasurer,  U.  S.  One  set  upon 
request,    will    be    furnished,    In    the 
discretion    of    the    Commissioner,    to 
quantity    surveyors   and    to   builders' 
exchanges,  chambers  of  commerce  or 
other   organizations  who  will   guar- 
antee  to   make    them   available   for 
any     Interested      sub-contractor     or 
mliterlal  firm  but  this  privilege  will 
be    withdrawn    if    the    sets    are   not 
returned    after    they    have    accom- 
plished   their   purpose.    W.    B.    Rey- 
nolds, Commissioner  of  Public  Build- 
ings, Federal  Works  Agency. 

(Dally  Pacific  Builder) 
(lUr.   10-90,   2947) 


Rent  Controversy 

(Continued  from  Page  One) 

Buck  of  Delaware,  chairman  of  a 
banking  subcommittee  now  work- 
ing' on  a  rent  bill.  |Ie  had  been  ad- 
vocating the  straight  10  per  cent 
rent  hike  but  said,  following  intro- 
duction of  the  Taft  measure,  that 
he  didn't  consider  the  blanket  boost 
"vital."  He  added  that  he  thought 
the  Taft-McCarthy  plan  would 
work. 

Senator  Buck  promised  his  sub- 
committee would  consider  the  bill 
as  soon  as  Taft  and  McCarthy  werp 
ready  to  present  it. 

Real  estate  and  construction  in- 
dustry people  have  been  pinning 
their  hopes  on  an  earlier  subcom- 
mittee proposal  that  rent  contro! 
be  continued  only  until  the  tud 
of  the  year.  Senator  Charles  ^. 
Tobey,  chairman  of  a  special  sub- 
committee studying  rent  controls, 
said  he  was  hopeful  of  a  report  on 
some  type  of  aecontrol  bill  by  the 
end  of  next  week. 

The  earlier  proposal  calls  for  a 
general  10  per  cent  increase,  de- 
control of  new  construction  and 
enforcement  of  ceilings  through 
the  courts  instead  of  any  federal 
agency.  It  would  also  include  a 
provision  for  turning  control  over 
to  the  states  if  reauested. 
OPA  Not  Necessary 

The  bill  which  went  to  the  Presi- 
dent's desk  for  sijrnature  contains 
a  $178,000,000  deficiency  approp- 
riation with  the  OPA  death  sent- 
ence attached  as  a  conference  re 
port.  It  was  approved  overwh«Om- 
inglv  by  the  House  earlier  in  the 
wetk  and  received  unanimous  Sen- 
ate approval  except  for  a  .few 
more  rjidical  t^lenerts  that  advo- 
cated continuation  of  wartime  con- 
trols over   the   national   economy. 

Supportiner  the  conference  «jr»'?e- 
ment,  senate  leaders  reaffirmed 
the  congressional  intention  to  pro- 
vide for  extension  of  rent  controls 
bevond  the  exniration  date  of 
June  30  for  OPA. 

The  house  already  hnd  expiensed 
itself  with  repard  to  continuance 
of  rent  regulations,  emphasizing  it 
is  not  npcossary  to  maintain  OPA 
to  keep  them  operat've.  'Mai^v 
observers  are  wondering  if  the 
same  congressional  logic  might 
not  be  applied  to  CPA  in  regard 
to  its  remaining  building  controls.) 
Speculation  Rampant 

Senator  Salto»i stall  of  Massa- 
chusetts is  nuoted  as  sasring,  "Rent 
controls  will  be  continued  in  some 
f^rm,  as  they  should  be." 

Since  rent  regulations  have  such 
a  close  alliance  with  real  ostj»te 
market  trends,  members  of  the 
home  building  industry  are  watch- 
ing the  Capitol  Hill  maneuvers 
with  avid  interest. 


44MC  B  14th  SW  10th  Ave;  owner 
and  contractor,  Foster  Sc  Kleiser; 
outlets;  switches;  fixtures;  new  Ip- 
stallatlons. 

44»41  1415  Harrison;  owner.  Hotc! 
Harrison  Coffee  Shop;  contractor, 
Scott-Buttner ;   outlet* 

44942  800  75th  Ave;  owner,  Mr 
Donough  Steel ;  contractor,  Ets  Hokin 
Sc  Oalvan;   sAyltches   . 

44943  107th  Ave  and  Foothll' Blvd; 
owner,  Peterbllt  Motors;  contractof. 
Pac  Elec  Motor;  plugs;  installation. 

44044  12S0  57th  Ave;  ov/ner,  J  D 
Christensen;  contractor,  Pac  Elec 
Motor;  motors. 

44945  foot  of  d4th  Ave;  owner, 
Springfield  Cedar;  contractor,  Pac 
Elec    Motor ;    alterations 

44948      1340    Cypress ;    owner,    Cocu 
Cola;    contractor,    Pac    Elec    Motor 
alteratlona 

44947  1115  19th  Ave;  owner,  Calif 
Redwood  Box ;  contractor,  Pacific  El 
Motor ;   motors. 

44948  3000  3Sth  Ave;  owner,  Allen- 
dale Pharmacy;  contractor.  Jose[ib 
Taloff;  outlets;  fixtures^ 

44949  17th  &  Grove;  owner.  Eagle 
Gas  Station;  contractor,  Broadman 
Elec;  plugs;  motors;  new  inetalla- 
tlons. 

44980  812  37th  St;  owner,  Moore; 
contractor,  Broadman;  fixtures;  al- 
terations.' 

44951  812  37th  St;  owner,  Moore; 
contractor,  Broadman  E!ec;  outlets, 
switches;  alterations;  new  install- 
atlona 

44952  243C  B'way;  owner.  Koffee 
Klub;  contractor,  Parkhurst;  plugs. 

44953  940  81st  Ave;  owner,  Geo 
Bates;  contractor,  Parkhurst;  fix- 
tures. 

44954  940  81st  Ave;  owner,  Geo 
Bates;  contractor,  Parkhurst;  out- 
lets; switches;  plugs;  new  install- 
ations. 

44955  9612  Shattuck;  owner.  S  .T 
Johnston  Oil  Burner;  contractor, 
Parkhurst ;    fixtures. 

44950  Wl2  Shattuck  -\ve;  owner, 
St  Tohnson  Oil  Burner;  contractor, 
Parkhurst;  outlets;   motors. 

44957  6830  E  14th  St;  owner.  C  P 
Bannon;  contractor,  Clifford;  floou 
Utes. 

4490S  2906  07  Parker;  owner,  A 
Steffenson;  contractor,  Clifford  Elec; 
outlets ;  switches ;  plugs. 

44959  5693  Cabot;  owner,  Ray 
Hoover;  contractor,  Clifford;  fix- 
tures. 

44960  5693  Cabot;  owner,  Ray 
Hoover;  contractor.  Clifford;  outlets, 
switches;  plugs. 

44961  3806  E  14th  St;  owner,  Mr 
Browning;  contractor,  Clifford;  al- 
terations. 

44962  1450  McArlhur;  owner.  Ex- 
ley;  contractor,  Kent  Klbbe;  outlet."; 
switches ;  pluga ;  alterati^^ns ;  new  In- 
stallatione. 

4496S  5700  Cabott  Drive;  owner, 
Bostrom ;  contractor,  Capitol  Eire, ; 
outlets;    switches;   plugs;   addition. 

44964  2514  loth   Ave;   owner, 
contractor,  E  W  Scott  Elec;  outlets; 
switches ;  plugs. 

44965  2167  4l8t  Ave;  owner,  Mr. 
Emerson ;  contractor,  Haynes  Elec ; 
switches ;    plugs. 

44966  1746  B'way;  owner,  Stanley 
Co;  contractor,  Monzo  Elec;  fix- 
tures. 

44967  1746  B'way;  owner,  Stanley 
Co;  contractor,  Mon^o  Elec;  alter- 
ations. 

44969  938  63rd  St;  owner.  A  C 
Colpman  ;  contractor,  Isaac  Wilson  ; 
outlets;  switches;  plugs;  new  in- 
stallations. 

449681  14th  &  Wasiiinglon ;  owner, 
Goldman's  Clot^ers;  contractor. 
Spott ;  outlets. 

4497C  100  Ninth  St;  ov.ner.  Pacific 
Telecoin  Co;  contractor,  Sptott ;  out- 
lets 

44971  2012  San  Pablo;  owner.  Pal'i 
Cafe;  contractor.  Spott;  si  am 

44972*1405  Web.ster;  owner,  WMtc 
St  Pollard;  contractor.  Kpott ;  repair 
wiring. 

44973  66th  &  6600  Outlook;  owner 
Ole  Moen ;  contractor,  Monzo  Elec ; 
fixtures. 

44974  6600  Outlook;  owner,  Olc 
Moen;  contractor,  Monso  Elec;  out- 
lets; switches;  plugs;  hew  Installa- 
tion. * 

44975  1218  Miller;  owner.  Art  Rat- 
ten; contractoi,  Monso  Elec;  mo- 
tors. 

44976  3921  Brookdale;  owner, 
Conklln ;  contractor,  Kent  Klbbe ; 
switches;    plugs;    new    lnBtallation.s. 

44977  706  West  St;  owner,  Mr  S 
Nettles;  contractor,  C  A  Langlals: 
outlets;  switches;  plugs. 

44978  1518  Franklin  St;  owner. 
Franklin  Theatre;  contractor,  Wond- 


POSITIONS   OPEN 

S-633  CHIEF  DRAFTSMAN,  arch., 
for  small  office.  Must  render.  Sal. 
open.    Peninsula.  «„.„,,  »k. 

S-602  JR  ARCHTL.  DRAFTSMAN 
young  man  with  good  training  and 
some  exper.,  for  perm,  opening.  |800 
month  to  start.    Sian  Francisco. 

S-641  OFFICE  ENGR.,  under  35, 
with  some  cost  acctg.  exper,  for  pre- 
fab, houses.   Salary  open.    Marin  Co. 


ENGINEERING  SOCIETIIS 
PERSONNEL  SERVICE.  INC. 

(A«Mey) 

Newton  D.  Cook.  Mgr. 

S7  POST  ST.  S.  p.  4 

GArfisId  f24t 


erllte  Neon  Prod;  sign;  new  mstlla- 
tlon 

44971'  1443  Harrison;  owner,  Kb- 
bell  Society;  contractor.  T  Bushman 
Elec;   fixtures. 

4-1980  11th  and  Washington  Sts; 
owner.  Carmen  Shoe  Co;  contractor, 
T  L  Rosenberg;  fixtures. 

44981  9131  San  Leandro;  owner, 
American  Tractor  Equip;  contrac- 
tor, T  Li  Rosenberg;  crane  in  yard. 

44982  11th  and  Broadway;  owner. 
H  White;  contractor,  T  L.  Rosenberg; 
alterations. 

44983  4701  Grove;  owner.  Peer- 
leas  Lai'ndry;  contractor,  T  L  Ro- 
senberg; addition. 

44984  9131    S^an    Leandro;    owner. 

;     contractor,     T     L    Rosenberg; 

wirine. 

44985  19th  and  Telegraph;  ownei, 

;    contractor,   T   L   Rosenberg; 

service. 

4498'!     19th  and  Telegraph;  owner, 

;    contractor,   T    L   Rosenberg; 

flxtrues. 

44987  l&th  and  Telegraph;  owner. 

;    contractor.   T    L   Rosenberg. 

motors. 

44988  7126  E  l4th  St;  owner,  Man- 
uel's Place:  contractor.  Standard 
DlsDlay ;    sign. 

44989  7114  E  14th  St;  owner.  Five 
Diamond's  Cafe;  contractor.  Stand- 
ard  Displays;   sign. 

44990  5932  Foothill  Blvd;  owner. 
Neighborhood  Liquors ;  contractor, 
Standard   Displays;   sign. 

44991  2004  MacArthur  Blvd;  own 
er.  Hanky  F'antry;  contmctor,  Stand- 
ard Displays ;   sign. 

41992  3310  Georgia;  owner,  Sil- 
ver* ;  contractor.  Collins  Elec ;  serv- 
ice for  sow. 

44993  7924  Sunklst ;  ownar,  Gard 
ener;    contractor,    Coillne;    service. 

44994  26th  aud  Campbell;  owner, 
Blgge  Di-ayage;  contractor.  Califor- 
nia  Flee;   outlets:   switches. 

44995  26th  and  Campbell;  owner, 
Blpge  Dravare;  contractor.  Califor- 
nia  Elec;    fixtures. 

4499^  5040  Dublin  Avenue;  owner, 
Morgenson  Bros :  contractor.  Para- 
mount Elec;  service  for  saw. 

44997  r411  Telegraph  Ave;  owner, 
Duntar;  contractor,  Paramount  Bl; 
fixtures. 

4499«  1425.  27,  29.  31  6.'\th  Avenue; 
owner,  E  F  Grady ;  contractor,  Gus 
Anderson ;  service. 


USED    TIMBER 

2^,000   ft.    7   X    8   —    JO   It. 

Bridge  Tics 
290,000  ft.   7   X    17   —   30  ft. 

Bridge  Stringers 
90,000  ft.    12  X   12  —  30  ft. 
100,000  lin.  ft.  Piling 

Other  Mhc.  Sitfi 

it 

Joseph  D.  lollliifor  &  C: 

1909  Cypress  Street 
Oaklsnd.  Cslif. 
TWtnoaks  6177 


CONTRACTORS 

BUILDERS 

ENGINEERS 

4r«   yes    ImtftHd  la   l«fff« 
pr«/«eft7 

Do  you  need  help? 

"IN  UNION  THERE  IS 
STRENGTH" 

We  can  make  s  big  operator  out 
of  s  little  one  if  he  wsnts  to  join 
us.  We  arc  building  a  company 
which  can  get  the  venture  cspi- 
tal,  as  well  ss  the  uMJor  funds, 
which  is  so  important  in  starting 
a  new  enterprise,  or  s  new  build- 
ing project.  Phone  GRsystons 
4084  for  appointment. 

W.  J.  KELSEY  &  CO. 

2B  Taylor  St..  Saa   Proatlsc* 


GLASS  aid  GLAZINfl 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 

3234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIaware  7315 


RECEIVED 

fnAK  2     1347 

ALLOCATION     DIVISION 


1 


Attention: 


H,  H.  J.. 


AH.  B. 


R.  W.  H. 


R.  M.  K. 


G.  S.  L 


H 


STATF 


COMPLfTf     BUILDING 

a   N   D      ENGINEERING 

Nt WS     SERVICE 
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SAN  FRANCISCO.  FRIDAY.  MARCH  21.  1947 


Coeyritht  1846  ky 
F.  W.  Diaa*  Corporation 


.^      ,  LETTER  TO  MR.  STALIN 

Premier  Josef  ^fi^alin 
Your  Excellency: 

The  people  of  the  United  Slates  are  doing  battle  against  an  enemy. 
It  IS  and  will  remain  a  determined  battle,  out  is  not  yet  a  winning 
battle.  We  have  not  yet  devised  proper  defense  methods  nor  discovered 
successful  weapons  against  our  enemies:  polio  and  cancer. 

We  don't  know  much  about  the  Russian  peopl.e  True,  we  have 
seen  the  well  groomed  State  representatives  s<?nt  out  in  arcolation. 
but  we  do  not  know  the  millions  of  people— 4he  uncounted  little  guys 
who  form  your  strength — and,  perhaps  yi/ur  weakness. 

We  assume  they  are  like  us — people  who  walk  on  their  hind  legs, 
have  two  arms  for  workine  and  a  heart  for  feeling.  They  laufi[h  ast/a 
suffer,  cry  and  dance,  feel  hunger  and  Joy  and  cold  and  fatigue- 
people  like  us. 

Perhaps  you  too  h.ive  the  problem  rf  cancel.  Perhaps  you  too 
have  a  project  for  doing  something  in  this  direction  for  your  people. 
If  so,  we  would  like  to  be  of  help. 

This  Nation  is  now  getting  together  400  million  dollars  to  help 
a  couple  of  your  neighbors  with  tlieir  problem.  If  yon  have  a  health 
program,  and  money  will  help— if  you  have  research,  and  exchange 
of  information  and  technique  will  help— it  is  yotirs  for  the  asking. 

Perhaps  through  cooperation,  the  time  will  sooner  come  when 
mankind,  black,  white,  yellow  and  brown— Christian,  Jew,  Gentile  ana 
Infidel — Moslem,  Hindu  and  Hottentot — all  mankind  will  be  free  from 
the  fear  of  this  dread  scourge. 

If  we  can  jointly  secure  the  freedom  which  health  gives,  perhaps 
then  farming  and  factory  technique  might  be  exchanged,  to  the  end 
that  your  crops  give  more  bountiful  haivest.  your  flocks  and  herds 
give  heavier  yield  and  your  machines  a  higher  output. 

After  this,  should  you  want  to  retnm  to  the  way  of  the  gun  and 


EqoipiDent  Dealers 
Ask  Protection  From 
Surplus  Speculators 

WASHINGTON.  —  Surplus  con- 
struction equipment  sold  and  Riv- 
en away  by  the  Plate  Department, 
foreign  liquidation  commispionor, 
in  foreign  Jands  and  ins^lilaY  pop- 
sesaions,  now  arriving  by  tho  ship- 
load in  the  nation's  seaports,  ir 
creating  serious  impact  on  the  con- 
struction equipment  industry,  hc- 
cording  to  Wm.  A.  Banner,  presi- 
dent of  the  Associated  Fkiu'pment 
Distributors.  The  AED  is  a  na- 
tionwide organization  of  some  800 
distributors  and  240  vnanufactiir- 
ers  of  construction  and  road  build- 
ing njachinery. 

jDanner  said  that  manufacturer 
and  distributor  plants  now  havf 
large  inventories  of  scrapers,  bull- 
doKer  attachments  and  related 
equipment,  but  get  little  tumovei 
because  the  war  assets  administra- 
tion is  still  selling  hufre  quantities 
of  these  items  domestically  and  in 
its  territories  and   possessions. 

He  declared:  "These  latter  sales 


WET  BOl  Des^ned  to  Senre  Lowest  Income 
Groups  in  Normal  Times,  Taft  Tells  Senators 

WASHINGTON.— Hearings  on  the  1947  version  of  the  Wagner- 
Ellender-Taft  long  range  housiiiK  bill  began  before  the  Senate  banki«::j; 
and  currency  committee  here  thid  ¥'e«'k. 

Testifying  as  the  hearings  opened  were  Senators  Taft  and  El- 
lender.  Senator  Claude  Pepper;  Rnymond  M.  Folev,  National  Housing 
Administrator;  John  H.  Faley,  cummis.siorer  of  the  Federal  Home 
Loan  Bank;  Dillon  S.  Myer,  commiMioner  of  the  federal  pubUr 
housing  authority,  and  Charles  F  ♦' 
Braniian,    assistant     Secretary 


Agriculture. 

Senator  Charles  W.  Tobey,  who 
is  presiding,  had  scheduled  pro- 
ponents of  the  bill  again  Thurs 
day  and  set  aside  two  day?  next 
week  to  hear  those  against  the 
measure. 

Thursday's  witnesses  will  in- 
clude Franklin  D,  Roosevelt,  Jr.. 
chairman  of  the  American  Vet- 
erans national  housing  committee, 
and  Fiorello  L?.(»uardia,  fovmi-r 
mayor  of  New  York,  both  staunch 
supporters  of  housing  leBislntion. 
Designed  for  Normalcy 

Most  important  development  at 
the  opening  hearing  was  S^^nator 
Taft's  statement  supporting  ex- 
penditure of  $150  million  ^ach  year 
for  carrying  out  provisions  of  the 
-legislation     and    addition     of    one 


the  sword,  we  will  do  battle  with  ytu— provided  you  can  find  enourii  | by  WAA.  on  which  import  restric 
of  your  people  who  want  to  do  battle — enongh  of  yorar  people  who 
still  think  there  are  bounties  of  the  earth  which  cannot  be  bbtained 
through  the  honest  effort  of  intelligent  cooperation. 

•*Groov«r^. 


PLANS  and 
>cu  lotions 


Spe< 


Flans  and  specs  funds  were  ad- 
vanced by  FWA  for  these  Los 
Angeles  County  projects:  Haw- 
thorne school  district,  elementary 
school  at  Hawthorne,  estimated 
eost,  $142,000,  advance,  $6,250; 
Garvey  scnool  district,  Emerson 
School  additioijs  at  Wilmar,  to  iii- 
clude  kiiidergarten  and  toilet  faci- 
lities. $55,000;  advance,  $2,400 
oOo 

Surplus  structures  were  allocat- 
ed by  FWA  to  Renton  school  dis- 
trict 403  of  Kin^  County,  Wash., 
for  conversion  .into  about  7,500 
square  feet  of  vocational  aircraft 
shop  facilities. 

oOo 

Construction  of  a  3000-seat  con- 
vention and  exhibit  hall  at  the 
county  fairgrounds  at  Sonora  if 
being  promoted  by  the  Tuolumne 
County  Centennial  Celebration 
Committee 

oOo 

Los  Gatos  residents  have  ob- 
jected to  relocation  of  a  four-lane 
highway  to  make  way  for  a  25,000 
acre-foot  water  storage  reservoir 
at  Windy  Point  on  Los  Gatos  Creek 
on  grounds  that  it  would  endanger 
the  lives  of  nearby  property  own- 


ers 


oOo 


Spring  streetwork  has  begun  at 
Alvuio  with  grading  and  scarifica- 
tion of  one  block  of  Elizabeth 
Street.  Work  on  five  other  streets 
is   contemplated. 

oOo 

Paradise  Valley  ranchers  have 
requested  that  it  be  included  in  the 
South  Santa  Clara  water  conser- 
vation  district 

oOo 

WAA  will  open  bids  on  94  sur- 
plus buildings  at  the  Chico  Muni- 
cipal Airport  in  San  Francisco 
offices,  on  April  2.  The  county  is 
expected  to  bid  on  the  buildings 
and  would  use  them  for  education- 
al purposes 

oOo 

Washoe,  Ncv.,  county  commis- 
sioners have  given  top  prioritv  fnr 
construction  under  the  federal  aid 
to  secondary  roads  program  to 
Kietxke  Lane.  Next  come  these 
feeder  roads:  Longley  -  Bovnton 
Lane.  Wadsworth  -  Gerlach  Road, 
and  Valley  View  Road  from  HufT- 
aker  Lane  to  Moana  Lane. 


Tested  Garage  Door 
Operator  Available 
From  Local  Dealer 

The  "Sdentiflc"  electric  garage 
door  operator  is  again  available  for 
immediate  installation  in  the  San 
Francisco  Bay  Area.  This  operator 
has  proven  it  worth  and  durability 
in  many  installations  in  this  area. 

It  can  be  installed  on  practically 
any  residential  or  commercial 
building  with  either  overhead  or 
swinging  doors.  It  may  also  be  ap- 
plied to  gates  at  the  entrance  of 
estates  and  parks. 

The  operator  is  controlled  from 
the  moving  car  as  it  enters  the 
driveway,  the  driver  merely  presses 
a  button  on  the  instrument  panel 
of  the  car  and  the  operator  opens 
the  dcor  and  turns  on  the  attached 
light  which  illuminates  the  garage 
and  the  driveway.  After  the  c|ir 
has  entered  the  garage,  the  driver 
presses  a  button  located  in  the 
garage,  or  in  the  house  on  attached 
garages,  and  the  door  closes  and 
the  fight  goes  out.  Upon  leaving 
the  whole  operation  is  reversed, 
leaving  the  door  dosed. 

This  operation  is  actuated  by  a 
coil  buried  in  the  driveway  and 
energized  by  induction,  from  the 
car.  There  are  no  moving  parts  un- 
derground to  get  out  of  order 
necessitating  costly  cutting  of 
concrete.  All  of  the  mechanism  is 
located  out  of  the  weather  inside 
the  garage.  . 

The  cost  of  operation  is  less 
than  25c  per  month. 

The  "Scientific"  operator  is 
unique  in  that  it  has  no  gear  boxes, 
spline  shafts,  chains,  or  anv  metal- 
to-metal  working  parts  which  are 
noisv  and  drip  oil  and  grease  on 
the  "car.  It  is  the  only  gearless, 
greaseless,  silent  operator  on  the 
market  today.  ,         .  ^  ^ 

There  is  a  built-in  safety  clutch 
that  automatically  stops  the  door 
if  it  should  encounter  an  obstmc- 
tion,  such  as  a  child's  wagon  left 
in  the  opening.  , , 

The  ''Scientific"  operator  is  sold 
bv  the  Lincoln  Lumber  Company, 
9025  "G"  Street  (foot  of  9<Hh  Ave- 
nue), Oakland  8,  Caiifomia, 
SWeetwood .  6880. 

■ # 

Kings  County  supervisors  have 
approved  a  long  range  county  air- 
port plan  for  development  of 
fields  in  Hanford,  Avenal,  Lemoore. 
Kettleman  City.  Corcoran  and 
Burris. 


tions  are  not  imposed  by  law  or 
regulation,  combined  with  similar 
properties  given  to  foreign  gov- 
ernments under  long  term  credit 
agreements,  which  are  being  sold 
fr  dollara  to  American  speculn- 
tors,  are  gliitting  the  market  in 
this  phase  of  the  industry." 

It  was  tlie  intention  of  congress 
when  the  Surplus  Property  A^t 
was  promulgated,  and  the  Act  so 
states,  that  surplus  sold  abroad 
should  not  be  returned  to  the  Unit- 
ed States,  he  said. 

"If  this  is  not  stepped  at  once," 
Dahner  predicted,  "curtailment  Ii. 
new  production  is  inevitable  ana 
personnel  Isy-otfs  in  some  plants 
will  follow.' 

# — - 

Metal  Congress  In 
Oakland  on  Saturday 

The  Western  Metal  Congress  and 
Western  Metal  Exnosition  will  be 
held  concurrently  at  the  Oakland 
Civic  Auditorium  ard  the  adjacent 
Exposition  Hall  from  March  22-27. 

Seventeen  associated  industry 
and  professional  organizations  are 
cooperating  in  the  Congress,  first 
of  the  postwar  era,  and  special 
programs  have  been  arranged  by 
two,  the  American  Welding  So- 
ciety and  the  American  Foundry- 
men's  Association. 

The  American  Welding  Society 
will  hold  a  luncheon  at  Zenkotos 
Lake  Merritt  dining  room.  Carl  J. 
Eastman,  president  of  the  San 
Francisco  Chamber  of  Commerce, 
and  Jamf's  H.  L'Hommcdieu,  pres- 
ident of  the  Oakland  Chamber,  will 
deliver  the  welcome  addresses.  L. 
W.  Delhi,  of  Hunt  Mirk  &  Co.,  oi 
San  Francisco,  president  of  the 
American  Welding  Swiety,  will 
speak. 

At  the  same  time,  a  luncheon 
meeting  will  be  held  by  the  Amer- 
ican Foundrymen's  Associatio?!  in 
the  Hotel  Leamington,  with  Robr. 
Vosbrink,  president  of  the  north- 
em  Caiifomia  chapter,  presiding. 

Technical  papers  will  be  dehv- 
ered  on  the  American  Wrldinf  So- 
ciety's program  on  Monday  from 
9  a.  m.  to  11:56  a.  m.;  on  Tnesdav 
and  Wednes-'day,  from  9  a.  m,  until 
3:66  p.  m.  Thursday's  session  will 
end  at  10:65  a.  m. 

On  the  Am«'rican  Foundrymen's 
Association  program,  technical  ses- 
sions will  be  held  from  2  to  5  u. 
m.,  on  Monday.  Tuesday,  Wednes- 
dav  and  Thursday. 

A  special  committee  has  arrang- 
ed ladies'  entertainment  including 
tours  of  the  city,  a  fashion  show 
and  luncheens.  On  Wednesday, 
March  26,  a  dinner  dance  will  be 
held  in  the  ballroom  of  the  Palace 
Hotel.  Invitations  have  been  ex- 
tended to  guests,  members  of  co- 
'  operative  societies,  and  exhibitoro. 


LOCAL  FIRMS  LOW 
ON  DORENA  DAM 


A  low  bid  of  $7,737,570.50  was 
Hubmitted  yesterdav  by  Guy   F. 
Atkinson  Co.,  South  San  Fran- 
Cisco,  W.  E.  Kier,  Los  Angeles, 
Bieshi  &  Bcvanda  Constructors, 
Inc.,   Los  Angeles,  and   A.   T«i 
chert  &  Son,  Sacramento  (joint 
venture),     for     construction     ot 
Dorena    Dam    and    appurtenant 
work  on  the  Row  River,  approx- 
imately two  miles  below  the  vil- 
lage of  Dorena  in  Oregon.  Only 
other  bid  of  $8,380,000  was  sub- 
mitted by  Morrison-KnudHen  Co. 
Boise,   Idaho,  and   Peter  Kiewit 
Sons    Co.,    San    Francisco    and 
Omaha,  Nebr.;  Natt  McDougsIl 
Co.,    Portland;    Raymond    Con- 
crete Pile  Co.,  New  York  City; 
S.    Birch    &    Sons    Constr.    Co., 
Great    Falls,    Mont.:    F.    &    S 
Constr.   Co.;    McLaughlin,    Inc.. 
Great   Falls,   Mont,   (joint    ven- 
ture). 

The  bids  were  referred  by  the 
Portland  District  EuRineer,  Col. 
O.  E.  Walsh,  to  the  North  Pa- 
cific Division  Engineer. 


billion  dollars  a  year  to  national 
expenditures  for  housing,  health 
and  education.  The  larger  lif^ure 
would  include  the  $150  million  for 
housing. 

Senator  Taft  said  he  felt  this 
outlay  would  solve  the  nation's 
housing  problems. 

The  revised  measure  is  designed 
primarily  to  relieve  the  low  liv- 
ing standard  of  between  five  and 
six  million  families  occupying  sub- 
level  h  o  u  sji  n  g  accomniodationh, 
Senator  Taft  told  the  committee. 
"This  bill  was  not  devised,"  he 
said,  "to  deal  with  an  emergency 
situation  but  for  the  usual  cir- 
cumstances when  building  mate- 
rials arc  available.  It  is  only  a 
matter  of  finding  the  people  to  put 
up  money." 

The  Ohio  senator  admitted  that 
the  housing  program  of  1946  was 
a  partial  failure.  The  congir>sj« 
autnorizcd  $400  million  out  <»i 
$600  million  appropriated  for  hoiis- 
ing  uses,  including  all  material 
subsidy  payments  But  only  about 
$35  million  of  this  v'as  actually 
used.  Senator  Taft  said. 

"That  emergency  method  har 
been  dropped  by  the  govrinnifit 
itself.'  Taft  addtd.  "I  believe  the 
present  method  is  to  take  restric- 
tions off  and  let  them  build  as 
many  houses  as  they  can." 

That  is  all  ri ^ht  for  the  present, 
the  witness  maintained,  but  som«- 
think  must  be  done  if  constmc- 
tion  is  to  maintain  beyond  a  time 
two  years  hence. 

Enrooragc  Prefabs 

The  federal  housing  administia- 
tion  molrtgage  insurance,  littk' 
changed  in  the  new  bill,  was  dt  - 
scribed   by   Senator  Taft   as   "tlie 

Seatest   step  forward   in   housinp 
e  government  ever  has  taken." 


Proponents  emphasized  a  need 
for  lowering  home  costs.  ThiA 
would  be  encouraged  tlirough  the 
1947  WET  bill's  title  covering  en- 
couragement to  jjiefabricators  and 
research  in  the  field  of  low-cost 
housing.  The  senator  did  not  en- 
large on  hiK  statements  that  co- 
operation by  labor  groups,  wage 
agreements  and  labor  and  man- 
agement understanding  could  biin:; 
down  construction  costu.  "But  the 
government  certainly  can  help, ' 
he  said.  The  reference  was  to  re- 
search in  low-cofct  housing  meti>- 
oda. 

Senator  Taft  gave  the  follow- 
ing summaries  of  other  titles  in 
his  new  legislation: 

Title  VI I  —  Yield  insurance. 
Equity  investments  in  large  scale 
rent  housing  projects  for  investorH 
such  as   irifurance    companies   are 
sought.    "Today  peoul-j  are  almo«c 
forced  to  buy  their  homes  be^ausii 
of  the  rental  housing  shortage.  'I'hs 
cheapest  way  to  ge  rents  down  is 
to    encouruge    large    scale    rental 
housing."  ,, 

A  roturn  of  2%  per  cent  would 
be  guaranteed  investors.  But  Seii- 
ator  Tafe  commented:  "I  consider 
Title  VII  an  experiment,  not  «n 
integral  part  ot  the  bill." 

Title   VIII  —   Urban    redevelop- 
ment.  This  is  not  limited  to  public 
housing,  it  was  revealed.    Rewrit- 
ten from   last   year's   bill   because 
of  the  complexity  in  the  1946  ver- 
sion.    (Taft  suicf  he  had  to  study 
that  part  of  S.  1692  one  hour  each 
time  he  gave  a  speech  on  it.)     It 
now    would    provide    a    two-thirds 
federal  grant  in  the  form  of  a  sub- 
sidy covering  any  losses  involved. 
Cities    would    have    to    bear    one- 
third  of  such  slum  clearance  losr- 
es.    Temporary  loans  totaling  $500 
million  in  all,  cover  so-called  slunis 
and    the    worse    commercial    city 
areas     such     as     warehouse     an  1 
whole    localities.     States   can't    d.> 
the  work.    Twenty   million  dollars 
per  vear  would  be  the  total  cost  to 
the  federal  budget  in  money  auth- 
orized by  this  section.    Temporaiy 
loans  would  be  setup  as  revolving 

funds.  .....  «f     * 

Title  IX— Public  Housing.  Moiit 
controversirl  section.  No  addition- 
al monies  for  public  housing  hav« 
been  authorized  since  1939.  All 
housing  built  since  then  has  1»eeii 
for  war  use.  (Reference  to  goy- 
emmcnt-built  homes.)  Now  wf>uM 
authorize  600,000  units  under  lh.« 
same  formula  of  federal  subsidy  as 
set   out   before,   these   to   be   bunt 

in  four  years.    ^     „      _     ^ 
Hold  to  10  Per  Cent 

"I  have  no  desire  to  run  a  publi2 
housing  project  over  10  per  cent 
of  total  construction  expendlture.4 
in  this  country,'  Taft  said.  He 
described  public  housing  as  al- 
most a  greater  necessity  than  food 
and  clothing.  The  problem  is  hmv 
to  proportion  its  cost  to  the  in- 
come of  the  people." 

Without  some  such  measure  as 
S.  86fi,  the  vear  1926  will  re:)cat 
itself  with  houses  constructed  so 
rapidlv  an  exhausted  market  re- 
suKs,  Taft  declared.  And  without 
competition  people  will  be  1|"<»1T 
in  low  standard  homes,  unable  lo 
compete  for  better  housing. 

REAL  ESTATE  BOARDS 
HOLD  POUCY  MEETING 

WASHINGTON.-  About  160 
presidents  of  locnl  real  eslat" 
boards  or  state  associations  are  ex- 
pected to  attr;nd  a  meeting  hcie 
March  27-28.  to  di^euss  decortrol 
of  rents,  the  W-E-T  public  hous- 
inir  bill,  and  nnemplovment  com- 
pensation tax  ^OT  real  estate  s»lef- 
men.  all  up  for  aet'on  before  cor- 
grefls. 
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Building,  San  Francisco,  Calif. 
Architect— J.   H.   Dovltt,  680  Market 

SL,  San  Francisco,  Calif. 
Contractors    —    Barrvt    A    Hilp,    918 

Harrison  St.,  San   Francisco,  Calif. 


CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Clvlllao 

n^doetlen     Administration,     A.     J. 

•rier.  regional  director,  1390  Market 

St,  haa  announced  the  following  per- 

Bilta  granted  for  construction  or  com- 

aaerdal   and    Induatrlal    buildings    In 

tke  San  Francisco  area: 

MARCH    17,    1»47 

LINCOLN-MERCURY  parts  salet^. 
office.  H4,;r23;  1101  Van  Ness  Ave. 
San  Francisco;  owner.  Van  Ett;t 
Motors,  1101  Van  Ness  Ave..  Ban 
Francisco. 

WHOUBSALB  RETAIL  FRUIT  ft 
Vaa,  $4,700;  Hesperian  ft  LeiyoJ- 
Mng  Blvd.  Slan  Lorenso;  owner.  V 
H  McKean,  499  Hathaway,  San 
Lorenzo. 

SBBDB.  ORAIN3.  Poultry,   A  Dairy 
Suoplies.    $15,000;    Tulare;     owner. 
^      Nlday   ft    Sous,    357    South    H    St., 
Tulare. 

RSSTAURANT,   $9,800;   Bella  Vista; 

'  owner,  Frank  Cavaliere,  145  W  0th 
St,  Pittsburg 

PLUMBING  SHOP,  $3,500;  1845  High 
SL;  Oroville:  owner.  Franli  C 
Gray,    Box    123,    Oroville. 

AUTOMOTIVE    REPAIR.    $1,500;    Kt 
101,  Highway  30,  Penngrove;   own- 
er, George  Bottarinl,  Box  17,  Penn- 
-      grove. 

LUNCH  ROOM,  $4,000:  6th  ft  H  Sts. 
Ifodesto;  owner,  Sydney  A  Carter, 
112  Garden  Ave,   Modesto. 

MACHINERY  SALES.  $1,260;  own- 
er, Robert  L  Turner,  Rt  6,  Box 
5096.    Sacramento 

STORAGE  HOUSEHOLD  GOODS. 
$9,000 :  417  23rd  St.  Richmond ;  own 
or  CUffora  A  Imlay,  1088  So.  Van 
Nees    Ave.    San   Francisco. 

FHA  PERMITS  ISSUED 

.    BAN    FRANCISCO.  —  The   Federal 
Boaaing  Administration.   D.   C.    Mc- 
iHaneaa,  district  director,  815  Mont- 
gomery SL,   San   Francisco,   has  an- 
'  Bounced  the  following  Ilat  of  permits 
granted  by  the  above  office  for  the 
oonstructlon    of    dwelling    or    rental 
unlta    (other   than    for    owner-occu- 
pancy)   In    the   San    Francisco   area 
for  applicants  aa  noted: 
10    UNITS  — San    Francisco;    Henry 
Doelger,    Builder,    Inc.    San    Fran- 
cisco, 
e  UNITS— Walnut  Creek ;  R  N  Bur- 
gess ft  Co.  Lakewood,  Walnut  Creek 

8  UNITS — Santa  Rosa;  Thomas  C 
Hotchkln,  2402  N  Slater  St.  Santa 
Rosa. 

9  UNITS— Sacramento ;  W  H  Llles. 
2635  Donner  Way,  Sacramento. 

1   UNIT— Salinas ;   Wm   J   Mann,    104 

Boeing  Ave,  Salinas. 
1    UNIT— Merced;    E    N    Geyer,    468 

S2nd  SL  Merced. 
1  UNIT— Modesto;  Wm  E  Sims,  Box 

257,   Modesto. 
1    UNIT— Sacramento ;    Roy   Living- 
ston, 6032  U  SL  Sacramento. 
1  UNIT— Sacramento ;  Rebel,  Alonso, 

2718  «th  SL  North  Sacramento. 
1  UNIT— Belmont ;  F  D  CorbetL  244 

Balboa  SL  San  Francisco. 
1  UNIT— El  Cerrito;  Ray  D  Nichols, 

369  15th  SL  Oakland. 
1  UNIT— Parrott  Park;  J  Henry  De- 

laney,    642    EU    Camlno    Real,    San 

Mateo. 
1  UNIT— Bryte;  Boris  N  Dobros,  106 

Yolo  SL   Bryte. 
a  UNITS— Hayward ;  H  C  Hollenbeck. 

1106  Foothill  Blvd.  Oakland. 
1  UNIT— Belle   Haven   City;   Lincoln 

ft  Kleinen,  Box  302,  San  Bruno. 
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Architects   Taking    Btda    From 

Selected    List  of   Contractors— Due 

April   3,   10  A.   M. 
Warehouse   Building 
JLOS  ANGELES,  Calif.,   Los  Angeles 

"^  Co.  600  B  lat  at 

Owner — California  Hardware  Co.,  600 
E  1st  St.,  Los  Angeles,  Calif. 

Architects — Austin.  Field,  Fry  end 
Crlz,  Chamber  of  Commerce  Bldg., 
I»s  Angeles,  Calif. 

Reinforced  concrete,  S-stories,  ISCx 
ILO,  flat  slab  concrete  roof,  steel 
sash,  concrete  floors,  sprinkler 
system,  1  elevator,  painting,  plas- 
tering,  plumbing,  electrical  work. 


Building  Section 
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Contract  Awarded 

Store  and  Office  Bldg.      Cost  $140,000 

OAKLAND,    Calif.,    Alameda  County. 

Owner— O.  Miller,  1950  Webster  SL, 
Oakland,  Calif. 

Architect — J.  B.  Anthony,  178  Grand 
Ava,  Oakland,  Calif. 

Steel  frame,  brick  walls,  glass  front, 
two-story,  store  on  ground  floor. 

Contractor— Moore  ft  Robots.  603  Mis- 
sion St.,  San  Francisco,  Calif. 


8/21/47  4 

Applications    Filed    For   Building 

Permit 
Office  Bldg.  (Alter)  Cost  $300,000 

SAN    FRANCISCO.    Calif..    965    Mis- 
sion   SL 
Ownop— Henry  Blomfield,  et  al,  TWK 


FOR    SALE 

TIMBERS,  wallboardn.  plumbing 
pipe,  millwork,  and  other  baild- 
Ing  materiab.  SALE  PRICES. 
Large  atocka  of  "hard  to  ret" 
itema. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 
2800  Thirtl  St VAlenda  4977 


8/21/47  4 

City  Council   Tantajtlvely  Approves 
Sale  A  Use  of  Sit* 

Office  Bldg.,  Factories,  Warehouses. 
Hotel,    Etc.,    EsL         Cost  $5,000,000 

HUNTINGTON  BEACH.  Calif..  Lo.n 
Angeles  County.  52-acre  site  eit- 
uated  on  Ocean  Ave.  cast  of  Hunt.'. 
Ington    Beach. 

Owner — Sportsman's  Inc.,  represent- 
ed by  David  D.  Sallee,  atomey, 
403  W  8th  St.,  Los  Angeles,  Calif , 
Directors  tor  Sportsman's  Inc.  In- 
clude Roy  M.  Brown,  James  H. 
Russell   and   Harry   Kemp. 

Program  calls  for  an  office  building 
for  the  bports  foundation,  five 
factory  buildings,  warehouses, 
parking  Ictf>  for  "500  V:ars,  beauti- 
fied areas,  and  a  6-8tory,  350-room 
hoteL 


SUB  ■  BIDS  WANTED 


fhlUr^L'.T.'ir""*"^  aertHna  aub-bida  on  any  Job  ara  Invited  to  maka  kn««wn 
thoirj^quiramanta  In  thia  column.    There  le  no  oharga  for  thia 


*rDantT»ut  *  Bummora.  a86  l»«mayivanl*  SL,  8.  F.  (ATwator  MZO) 
^.%*^  ^^IJoraUon,  aoo  Ftnanctal  Center  JBldg.   8.  F.  (KXbrook;  7fl»«> 
jnK*,.  B-JT***  ^^*^*^^-  Co.,  Ml  Rubs  Bldg..  San  Francisco  (HXbrook  66S2) 
•|onn  JS.  Uranagh.  100  Sheridan  Ave,  Fledmont  (HUmbokU  Bam) 
TT^**  *  '*o*>«rt»,  flOS  Mission  SL.  San  Francisco   (GArflald  8679) 
w  II        ^^•"•on  Co..  P.  O.  «ox  568,  San  Jose   (Ballard  ^802) 
Wallace  D.  Uarklns,  Inc.,  400  Sutter  St.,  San  Francisco  (GRaystone  8022) 
aiacj^onaid.  Young  ft  Nelaon,  Inc.,  127  Montgomery  SL,  S.  F.  (BU  82»ei 
^.entrat  California  ConsL  Co..  82C  Capitol  National  Bank  Bkig.,  Sacramenio 
Bacramento  8-8871) 

*Bmihlm"^"^'*^"  ^'•'"•"'•^y  School,  Stockton;  Bids  duo  Apr.  2,  4'PM 
Bingnam  Conatr.  Co.,  0S28  Jfiaatem  Ave..  Sacramer.to  (Sacto  6-8418) 
fa.  C.  Qllaa  ft  Co.,  8ig  sikm  Bulktlng,  Stockton,  * 

i«^  FhlUp  MerritL   Inc..  800  Merchants   Exchange  Bldg.,   San   Francisco 
(Days.  lUkon  6-0C56;  NlgbU.  LArkspur  IfiOlS  *  mrandaco 

^o!l*^  t  w^°'  "*"  ^^^'*'  ^*"  S»°  **ancIsco   (ORdway  8000) 
Moore  &  Roberts,  683  Mission  Street,  San  FrancUco,  Calif.    GArfleld  857»> 
Marin  Corporation,  P.  O.  Box  417,  Sausaltto.  Calli.,   (Sausalito  1360) 
'^,°!IIf'"'?^*  ■'•'"•n*«'"y  School  Addition,  Rosevllle;  Bids  duo  April  1.  fc  Pn,' 
^l^LS^loTv^r'  '^"  ^  '^''"°'  ''""°°''  ^*  BldgTicJkiwTo 
timgtxam  Constr.  Co.,   6S29  Bastera   Ave,   Sacramento    (Sacto    9-9^9) 

\^n.t'*'i°'k"I^^!r*  *****y  ^^'*''''  ^°'  S^^T-Blds  dua  Iwaroh  » 

Wellnltx  ft  DeNarda.  814  Oth  St .  San  FrancHco  (MArket  4488) 
William  Horstraoyer  Co.,  28  Mara  SL,  San  Francisco  (ICArket  7288) 
t^-w.     t^T°'  ^^  Clementina   SL,   Ran  Francisco    (GAr/leld  8817) 
MartmelU  Con.tr.  Co..  44  Mary  SL.  San  Francisco   (GArfleld  8277) 
(GArtl^d'^f)^""'  "*  *"^   Montgomery  .St.,  San  Francisco.  Callfomu., 

two  BIdgsT  and  Founaatlon  tor  Third,  Weaco  Waterpalnts.  Inc..  Rfth  ano 
Grayson  Sts.,  Barkaley;    Bids  due  March  24,  2  P.  M. 
Willis  F.  Lynn  Conatr.  Co..  1040  Folger  Ave.,  Berkeley  (Berkeley  0044) 
K.  8.  MoKlttrlck  Co.,  010— 10th  St .  Oakland  (TWlnoaks  8070) 
Win.  M.  Oreuner^Jr.,  2727   Pariier   St.,   Berkeley    (bErkeley  2877) 


3/2J/47  1 

Plans    ApproK.    20yo    Complete 

Veterans   Hospital    (200-bed) 

Est.  Cost  (3,730,000 

PHOENIX,  Ariz.  ISO-atre  site  on 
the  east  side  of  the  Indian  School 
groundn  at  7th  SL  and  Indian 
School  road. 

Owner  —  Veterans'  Administration. 
Frank  H.  Dryden,  chief  of  con- 
struction, Washington,  D.  C. 

Arrhitects — Lesher  dc  Mahouey,  1100 
Title  &  Trust  Building,  Phoenix, 
Ariz. 

Consulting  Architects  —  Samuel  E. 
Lunden  and  Associates.  400  Rowan 
Bldg.,   Los   Angetes,  Calif. 

General  medical  and  surgical  hos- 
pital with  suitable  quarters  for 
the  staff. 


—Owner  Will  Take  Bids  at  an 
Early   Date 

Opportunity    School    (add.)    <CPA 
Approval    Granted)    Cost    $1,570,000 

DENVER.  Colo.,   12th  &  Welton. 

Owner — City  and  County  Board  of 
Education,  Charles  E.  Greene, 
SupL  James  J.  Bald,  In  charge 
of  bidga..  414  Utfi.  SL,  Denver, 
Colo. 

ArchL— Gordon  Jamlaoa,  818  12th 
St.,    Denver.    Colo. 

Involves  add.  to  school ;  brick  and 
reinforced  concrete;  to  cover  en- 
tire block   125x400  fL;   4   storiea 


3/21/47 

Preliminary  Plana  In  Prog 

Mill  BuiWIng  and  Garage 

OAKLAND,  Calif.,  Alameda  County. 
Frederick  St. 

Owner— E.  K.  Wood  Lumber  Co.,  4710 
>  S.  Alameda,  Los  Angeles,  Calif. 

Plans  by  Young,  Potter,  Dulln  ft 
Lloyd;  archltecL  William  Young, 
1171  Solano  Ave.,  Albany,  Calif. 

Wood  frame,  sheet  translte  and  sid- 
ing exterior;  mill,  90x800;  garage, 
40x80. 


3/21/47  t 

Bond    Election    In    Amount  of  $21,000 

Set  for  April  8th 
Elementary   School    (Impts.) 
TULARE    COUNTY,    Calif.,     Burton 

aohool  House. 
Owner — Burton    School    District    of 
Tulare  County,  Norman  W.  Casllc 
M.  G.  Sharp,  Paul  E.  Martin,  mem- 
bers of  governing  board 


Sewage  Treatment  Plant  and  Aopurtona.-ioes,   Fresno;    Bids  due  Aorll   10 
10:80  A.  M. 

DeLuca  ft  80P,  1748  Fllbart  St,  San  Jrranclaco  (ORdway  8800) 
Police  Station   Repairs,  San   Fraliclsco;    Bids  due  April  2^  2-SO  P    M 

Wellnltz  ft  DeNande,  810-eth  SL.  San  Francwcc   (MArket  wis) 

fii^afeVmw"  ^°"'™*"'"*  ^*''  ^^5  T^t  >^vc.,  ran   Fntncisco,  Calif.. 

leter  Sartorio.  262  Clementtoa  St..  San  Francisco,  Calif.,  (GArfleld  8iil7) 
^'^'Mar''h7l"7'oo^P  °''^"*^  Elementary  School,  3hasta  County;  Bids  due 

U  G.  Shalz.  Route  1.  Box  142.  Chico  (Chlco  1088) 
School  Addn.,  Eastslde  School,  Orovllls;   Bids  due  March  Si,  fg  NootL 

L.  O.  Shalz,  Route  1,  Box  142,  Chlco  (Chloo  lObH) 


School   Addn.,   Burbank    School,   Oroviii^;    B*ds  duo   March   81.   12   Noon 

L.  G.  bhalK,  Route  1,  Box  142,  Chico  (CMco  1C«« 
Juvenile  Hall,  Plumas  Cpuoty;    Bids  due   April  7,  2:80  P    M. 

L.  o.  Shala,  Route  1,  Box  142,  Chlco*-(Chlco  IO881 

Bmgham    Constr.    Cc .    6328   Eastern    Ave..    Sacramento    (Sfccto. 
Ambrose  School,  Pittsburg;    Bids   due   March   26    8   P. 'm~ ' 

Swmerlon  ft  Walberg  Co..  22i  Bush  SL.  Sen  i«Tbncl8co  (GArfleld  2M0) 
Feter  Sartorio.   262  Clemei.tlna   Sf  ,   San    Krsnclsco.   CallL.    (GArfleld   8317 » 

Pacitic  Coast   Builders.   2580    l»th    St.,   San    ^Tanclsco,    Calif.,    (HEmlock 


8-e4a8; 
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Preliminary   Plana  In   Prog 

Office  Building  Approx.  Coat  $150,000 

OAKLAND,  Calif.,  Alameda  County. 
Frederick  SL 

Owner— E.  K.  Wood  Lumber  Co.,  4710 
S.  Alameda,  Los  Angeles,  Calif. 

Plans  by  Young,  Potter,  Dulln  ft 
Lloyd;  archltecL  William  Young, 
1171  Solano  Ave.,  Albany,  Calif. 

Wood  frame,  siding  and  translte  ex- 
terior, 00x100,  two-story. 


8/21/47  » 

Bond  Approved  In  Amount  of  $18,000 
Schol    Impts. 

DIAMOND  SPRING.  Calif..  El  Dor- 
ado County.  , 
Owner   —    Diamond    Sprinsg    Sc&ool 


3/21/47  •    T 

Preliminary  Plans  In  Progreaa 
Market    Building 
ALBANY,    Calif.,    Alameda    County. 

Cornell  and  Solano. 
Owner— W.   K.   Scribner,   c/o   Yoimg, 

Potter,  Dulln  ft  Lloyd. 
Plans    by    Young,    Potter,    Dulln    ft 

Lloyd;    archltecL    William    Young', 

1171  Solano  Ave.,  Albany,  Calif. 
Frame,   translte  and  siding  exterior, 

two-story,  100x72. 


3V21/47  4 

Contract  Awarded 

Telephone    BIda.    (Addn.) 

CULVER  CITY.  Calif.,  Los  Angeles 
Co.    3847    Cardiff    Ave. 

Owner  —  Southern  California  Tele- 
phone  Company. 

2-story  and  basement  addition  to 
house  8370,000  unit  of  switching 
equipment. 

Contractor  Stanton- Reed  Co.,  816  W 
Mh   St.,    Los   Angeles,   Calif 


3/21/47  7 

CPA   Approval   Gr&nted — Contract 
Awarded — Construction    Underway 
Starting    Foundations 

WAT80NVILL£,   Calif.,   Santa  Cruz 
County.    114 -A  Union  Street. 

Owner — Tom  T.  Murakami,  114-A  Un- 
ion  .St.,  Watson ville,  Calif. 

Architect-^.  I.  Easterly,  1006- A  Lin- 
coln St,  WatsonvlUe,  c:aUf. 

Reinforced  concrete,  20x40.  1-story 

Contractor — T.  H.  Rosewall,  544  Main 
St.,  WatsonvlUe,  Calif. 

9-10— EDUCATIONAL 
BUILDINGS 

3/21/47  • 

Plans    and    Sptelfloatlons    Completed 


REQUEST  FOR  BIDS 

All  type  of  Sub-Contractors 
for  thirty -three  (33)  imit 
apartments  now  under  con- 
struction— Salinas,  Califor- 
nia. Plans  and  Specifications 
available,  contact  .  .  . 

F.    V.    HAMPSHIRE 

General  Contractor 

549  Roosevelt  Street 
Salinas,  California 


GASOLINE  ORd  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Wans  to  1 50  Kilowatu 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natoma  Sc 
Phone:    MArket  1631 


Officers'  Qtrs.  A  Utilities:  Spec.  12€8;  Fairfield;   Bids  due  April  4,  2  P    M. 

Jas.  I.  Barnes  Constr.  Co.,  IMl  Ruse  DIdg.,  San  Francisco  (ICXbrook  6ft'2) 

Stolte,    Inc.,    8451    San    Lcandiu    ot..    Oakland    (TRl'ildad    10«4) 

iarbentraut  A  Mummers.  tM  Pennsylvania  St.,  San  Kranclsco  (AT  2420i 
Classroom  Building.  Jeirerton  union  ElomenUry  Bkhool,  3an(a  Ctara  Coiin^ 

ty  California.  Bids  Due  March  31,  8  P.  M. 

Ascitic  Coaat   Builders,   2680   18th    St..    San    Francisco,    Calif.    (HBImlock 

(MHMt) 

Mtdatate  Constr.  Co..   12W   Bush   St  ,   San   Francisco    (GArfleld   2818) 
OfTicere  Quartera  and  Uillltles,  Spec.  IM,  Falrfield-Bulsun  Army  Air  Field 

California:    Bide  Due  April  4,  2  P.  M. 

Moore  A  Rol>erts,  083  Mission  Street.  San  Piancisco,  CaUf.  (GArfleld  S57») 

Ward  Wing  4  Convalasoant  Barracks  No.  11,  Vountviiit,  California;    BTaT 
Oue  Agrll  1,  2  P.  M. 
Moore  &  Roberts,  608  Mlaalon  Street,  Sar  Francisco.  CaMf.   (GArfleld  8a71>> 


iRiuin  pninTs 

are   Laboratory   Controlled 
to    Professional   Painters 
High    Standards 

iRUJin  pninT  compnnv 

4th^  Addison  Sfs  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


pefflir,!, 


UNIFORM    -»r    DEPENDABLE 


irvtngton  Pumping  SUtlen.  Spec.  436  Irvlngton,  Californi«:  Bide  Oua  March 
28,  3  P.  M. 

L..  W.  Jenson  Co.,  SIS  High  Street,  P^lo  Alto,  Calif   (Palo  Alto  2-488/ > 
Albert  IC   Mangs,  Box  3308.   Ht    Ridge  Road.    Redwood   City,   Califomta 
medwood  City  J270J) 

Williams  A  Burrows,  Inc.,   10  California   J3r,   Burlingame   (Burl.  4-1796, 
Associated  Truck  Service  Sta.,  Reno,  Nov.;   Bids  due  March  SI,  12  Noon 
Bmgham   Conatr.  Co.,   6328   fioatem    Ave.,    Sacramento    (Staicto.    6-6419) 


PLANS  ON  FILE 


Tha  following   list  of   plana   and  speoiricatione  for  oonetruotlon 
prejaota  are  now  available  for  Inepeotlen  at  the  effloe  of  DAILY 
PACIFIC  BUILOKR,  46B  Tanth  scraat,  San  Franeli 


Wark 
Ward  Wing,  Convalescent  Barraoka 


LSMtlan 

Yountvllle 


Bid  Opening  Date 
i-  1 


"■ — — --  -     — ■ — ■  -  -  --  — -  ■-  ■■■■■■■■■■  ■■—■^■■i^H 

BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

S**  us  regarding  Improvement  District  jobs.    Wa  handla  ooUac^ 
tton^  buy  Warrants  «t  Bonds  <m  all  1913  or  1911  Aa  Diioicta. 

Telephone  GArfield  8000 

HANNAPORD     &    TALIOT 

519  CALIFORNIA  STREET    -    SAN  «»RANClSCO  4 


There  is  no 

substitute 

for  good 


•  •• 


ira 


nKiDiiiW 


f''="~'nUCtD    BY 


PACIFIC  PRODUCTS 

PIASTER 
CRAFT 

(ONSTRUaiON 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN    FRANCISCO 
I  OS    AN(.(l»S 


COASTWIDE  SERVICE 


PORTLAND 
Sf ATTlf 


^ 


FRIDAY.  MARCH  21,  1947 


DAILY    PACIFIC    BUILDER 


PACES 


Dlstrtat.   C.   G.   PHce.   Emily   Tet- 
rault,   Arthur  L^  FIshtr.    members 
of       governing     board.     Diamond 
Sprlni;s,  Calif. 


8/21/47  10 

Working    Drawings    In    Progress 

Jurisprudence  A   McEnerny    Law 
Library  Est.  Cost  11.000,000 

BERKELEY,  Calif.,  Alameda  Co. 
Norrneast  coraer  of  Bancroft  Way 
and  Telegraph   Avenue. 

Owners— Regents  of  the  University 
of    California,    Berkeley.    Calif. 

Architect— W.  C.  F'erry.  260  Califor- 
nia St,    San   Francisco,    Calif. 

Supervising  Architect  —  Arthur 
Brown  Jr.,  251  Kearny  St.,  San 
Francisco,  Calif. 

Structural  Engineer  —  Harold  B. 
Kammill,  381  Bush  St.,  San  Fran- 
cisco,   Calif. 

Mechanical  Engln'aer--^mea  Gay- 
nor,  Belboa  BulldlHf;  San  Fran- 
cisco, Calif. 

Reinforced  concrete  and  structural 
steel,  3-storles  L-shaped  Jurispru- 
dence building  conalstinp  of  two 
distinct  parts:  one  wing  to  be 
known  as  the  Boalt,  commemorat- 
ing old  Boalt  Hall,  and  a  second 
to  be  called  McEnerny  Law  Li- 
brary. In  honor  of  the  late  Gar- 
rett   McEnerny. 

The  building  will  have  tile  roof, 
metal  windows,  asphalt  tile  floors 
and   air  conditioned. 


8/21/4T  p 

Contracts   Awarded 

School   Addn. 

LOS   ANGELES.   Calif.,    Los   Angeles 

Co    Overland  Avenue  School.   108^0 

Ashley  Ave. 
Owner — Los  Angeles   Board   of  Edu- 
cation,    1425     S.     San     Pedro     St.. 

Los  Angeles.  Calif. 
Architect  —   Ralph    C.    yiewelling   & 

Assnclatf>8.    .^112    Lcs    Feliz    Blvd., 

Los   Angeles,  Calif. 
Structural    Engrinecr — C.    J.    Derrick, 

2021    Kennilworth    Ave..    Los    An- 

geeln,    Calif. 
Frame   and    stucco,    l-atory    8-cl8.s8 

room   bldg.,   and   auditorium. 
General 

E.  C.  Nesser,  4822  W.  Jefferson 
Blvd.,  Los  Anpeles  Jind  Johnson  & 
Vedder,    3419  Hyde    Park    Blvd.,    Loa 

Angclen,   Calif,   $10e,987. 
Heating    A    Ventilating 

American   Engineers   and   Contrac- 
tors. Ltd..   3063   Oregon    St..   Los   An- 
geles,   110.147. 
Painting 

Tohn  H  Littlejohns,  6029  No.  Fig- 
ueroa  St..  I.os  Anpeles.  Calif..  $32W). 
Plumbing 

Hickman    Bros.    Inc..    471    W    8th 

SJt..    San    Pedro,   Calif.,   $9084. 
Electrical 

Earl  Starr,  6600  So.  Western  Ave., 
Ijcn  Angeles,  Calif.,  $5125. 

S/21/47  9 

Owner  Taking  Bids Due  March  26, 

8  p.   M.— (Bidder  Figuring) 
School   AddHlon 
PITTSBTTRG,     Calif.,     Conti-a.     Co«f« 

County.     Ambrose     School.     Willow 

Pass  Road 
Owner — Board   fif  Trustees,    Ambro.se 

School    Dist..    Harold    F.    DeFraga. 

principal,   Ambrose   School.    Willow 

Pas*   Road,    Pittsburg,   Calif 
Architect   —    C.    F.    Gromme.    Albert 

Bldg.,  San  Rafael,  Calif 
Frame.  6  rooma 

Plans  and^  specifications  obtainable 
from  the  abov#»  office  of  the  archi- 
tect upon  deposit  of  150.00 

The  following  contractors  have 
taken  out  plans: 

Petrr  Sartorio.  2B2  Clementina  St.. 
San   Francisco,  Calif. 

Younger  Cjn&trucUcn  Co..  575  Mis- 
sion St..  San  Franrisco.  Calif. 

Pacific  Coast  Builders,  2530  18Lh 
St.,   San   FrancisQo.  Calif. 

3/21/47  • 

CenteTiplated — Election    to     Incresse 

Tax    Rate  Set   For   May  7th 
Elementary    A    Kindergarten     Impts. 
BAKERSFIELD,  Calif.,  Kern  Co. 
Owner — Board    of    Education    of    the 

BakerLfleld    SchDol    Dirtrict.    B.    F. 

Stinson,  presldert,  Bakcrsfleld.  Cal. 

3/21/47  • 

Contemplated — Bond     Election    In 

Amount  of  $6,000,000  Set    For   May 

7th 
High    SCchool    System    Expansion 
BAKERSFIELD.    Cal'f..    Kern   Co. 
Owner — Kem     County     Union     High 

School  District,  Theron  L.  McCuen. 

superintendent.  1341  F  St..  Bakers 

field,  Calif. 


3/21/47 

Contemplated — Bond    Election    In 

Amount     of     $2,500,000     Set     For 

May  7th 
Elementary  School  System 

Expansion 
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BAKERSFIELD.   Calif.,   Kern  Co. 
Owner — Board    of    Education    of    the 

BakArsfield   School    District,   B.    F. 

Stinson,  president,  Bakcrsfleld,  Cal. 


3/21/47  9 

Preliminary   Plans  Completed 
Elementary    School  Cost    $500,000 

RIVERSIDE     Calif.,     Riverside     Co. 

Longfellov.    school.    22M    7th   St. 
Owner — Riverside    Board    of    Educa- 
tion,   Riverside,   Calif 
Architects — Earl  T.  Hclt.schmidt  and 
Chas.  O.   Matcham,  architects,  ar.rt 
Herman  O.  Ruhman,  a&soclate,  449 
S-  Beaiidry  St.,  Lo.s  Angeles,  Calit. 
1-story      (type      construction      unde- 
cided^ :  Includes  14  classrooms,  km- 
dergarten,    cafeteria,    and   auditor- 
together  with   connecting  canoplv's. 


3/21/47  9 

Contract  Awarded 

Elementary    School    (Addn.) 

Cost   $183,006 

BIG  BEAR  LAKE,  Calif.  San  Ber- 
nardino Co.  Big  Bear  Elementary 
School. 

Owner — Big  Bear  Elementary  School 
District,    Big    Bear    Lake,    Calif. 

Architects  &  Engineers — H.  L,  Go- 
gerty  Orpauizalion,  3123  W  Sth  St., 
Lo.s  Argeles,  Calif. 

Reinforced  concrete  walls,  wood  roof 
construction,  composition  roofing, 
wood  floors,  insulation,  stud  and 
pla.stcr  partitions,  floor  tyi>e  heat- 
e'.s,  steel  saph ;  includes  5  class- 
rooms and   toilets. 

Contractor  Bear  Valley  Construction 
Co.,  P.  O.  Box  441,  Big  Bear  Lakt, 
Calif 


Mechanical  Work— Navarra  Plumb- 
ing A  Heating  Co.,  2901  4th  Ave., 
Seattle,  Wash.,  (2S8,715. 

Electrical  Work— Industrial  EleotHo 
Co..  1828  Yale  Ave.,  Seattle,  Wash., 
$115,658. 
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3/21/47 

Contract   Awarded 

Auditorium  and  Gym       Cost,  $271,601 

PORILAND.  Ore.  St.  Mary's  Acad- 
emy,   1608  W  5th   Ave 

Owner — Maryhurst  College,  Portland, 
Ore 

Architects — Jacobbcrger,  Stanton  & 
Zelkr,  McKay  Bldg.,  Portland,  Ore. 

Anftitcrium   and   gymnasium. 

Contractor— Ross  B.  Hammond  Co., 
1241  N  Williams  Street,  Portland. 
Ore. 


1/21/47  10 

Plans   Completed  A   Approved 

By    Regents 
Library  Bldg.  (Addn.) 
LOS   ANGEJ.JSS,   Oallf.,    Loa   Angeles 

Co.  University  of  California  at  Loji 

Angeles    camnus 
0\^'rer    —    TTniversitv    of    California 

Board   of   Regents. 
Architects    —   Earl    Heit.-jchmidt    and 

Charles    O.    Matcham,    417    S    Hill 

St.,  Los  Angeles,  Calif. 
.=?tructural     Engineer — Paul     E.     Jtf- 

fers,   816  W   5th    St.,    Los    Angeles, 

Calif. 
Mechanical    anc'.    Electrical    Engineer 

—Lester    R.    Kelly,    417    S    Hill    St. 

Los  Angeles,   Cal)f. 
Reinf.    concrete    3    storieh    and    base- 
ment    wing     addition,     50x180,     air 

conditioned 


3/21/47  • 

Owner   Taking    Bids — Due   April   2,  4 

P.  M^— Bidders  Figuring 
School   AddHlon         Est.  Cost,  $85,000 
STOCKTON,  Calif,  San  Joaquin  Co. 
Hazelton   Elementary   School,   Lin- 
coln  and   Jefferson   Streets. 
Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent   of    schools.    San    Joaquin 
and  Lindsay  Sta.,  Stockton,  Calif 
Architect  —  John  U.  Clowdsley,  Ex- 
change Building,  Stockton,  Calif. 
Frame  and  stucco,  1-story:   Includes 
one    classroom,    library,     cafeteria 
and    kitchen,    concrete    playyard. 
Plans  and  specifications  obtainable 
from  tiie  arthltect's  office  lipon  de- 
posit of  $25.00.  ^x' 

Each  bid  must  be  ac(^mipanied  by 
currency,  certified  check  , cashier's 
check  or  surety  bond  in  amount  of 
10%  of  bid,  payable  to  the  Stockton 
Unified   Stehool  District 

Following  contractors  have  taken 
out  plans: 

S.  C.  Giles  A  Co.,  319  Elks  Bldg., 
Stockton,  Calif. 

Samuel  Eyre.  1C35  N.  Pilgrim  St., 
Stockton,  Calif. 

M.  E.  Shuper,  117  E.  Sonoma  Ave., 
Stockton,  Calif. 

O  H.  Chain,  Elks  Bldg.,  Stockton, 
Calif. 

C.  E.  Kennedy,  360  W.  Charter, 
Stockton,  Calif. 

John  H.achman,  Walker  A  Fann- 
ington,    Stockton.   Calif. 

Dan  Nomcllini,  2529  McKlnley  St. 
ntockton.  Calif. 

H.  H.  Henning,  1751  Berkeley  Ave., 
.•Jtockton,  Calif. 

Bingham  Constr  Co.,  C329  Eastern 
Ave.,  Sacramento,  Calif. 

Henry  W.  Mason,  1245  W  40th  PI., 
Los  A.igeles,  Calif. 

Wallace  D  Harkins,  Inc.,  406  Sut- 
ter St..  San  Francisco,  Calif. 

M.  *  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 


Plans  and  apedflcatlona  obtainable 
from  the  above  office  of  the  architect 
or  from  the  Board  of  Supervisor* 
upon  deposit  of  $20. 

filacb  bid  must  be  accompanied  by 
a  certified  check  in  the  amount  of 
6%  of  the  bid. 


8/21/47  •    11 

Contomplated  —  Hoapltal  Olractora 
Tentatively  Select  Arohiteeta  Sub- 
ject to  Nagatlationa  That  Will  En- 
sue aa  to  a  Contract— Sit*  Also 
Tontatlvely  Salaetad 

Hoapltal  (90  Beds) 

Approximate  Cost  ISOaOOO 

REDWOOD  CITY  AREIA,  Calif..  San 
Mateo  County.  Tentative  site  11.777 
acres  northwesterly  comer  Alameda 
do  la  Pulgaa  and  Whipple  Ave. 
(formerly  W.  Union  Road). 

Owner— Sequoia  Hospital  District,  C. 
C.  Armstrong,  president,  368  Iris 
St.  .Redwood  City ;  J.  C.  Healy,  162 
Regent  St.,  Redwood  City;  CJeorgo 
R.  Walsh,  Menlo  Park;  A  T.  Kelly, 
Belmont,  and  Hugh  C.  Riley,  San 
Carlos  (directors) ;  Paul  A  Mc- 
Carthy, attorney  for  the  district,  234 
Marshall  St,  Redwood  City.- 

Architect — Stone,  Mulloy  A  Jonee,  381 
Bush  St,  San  Francisco,  Calif. 

Includes  central  unit  containg  kitch- 
en,   administration   rooms,    laundry 
and  surgery  units. 
The    hospital    board    of    directors 

meets  each  Wednesday  night 


Ists,  Loma  Linda,  Calif. 

Arciiitect—J.  Dewey  Hamiah.  278 
Blast  B  Street   Ontario,   Calif. 

Reinforced  concrete,  3-8tory,  80x218. 
composition  roof,  wood  and  matal 
sash,  piaster  and  acoustical  walla 
and  ceiliugs,  asbhelt  tile,  tarrac- 
zo  fand  slab  floot^,  air  conditioning 
und  ateam  heat/ 


1 


11—  HOSPITALS 


3/21/47  •     11 

Owner  Taking  Bid*— Dua  April  14, 
10  A.  M. 

Indigents'  Barraoka 

SALINAS,  Calif.,  Monterey  County. 
County  Hospital. 

Owner— -County  of  Monterey,  Board 
of  Supervisors,  Courthouse,  Monte- 
rey, Calif.,  A  B.  Jacobson,  chair- 
man of  the  board. 

Architect  —  Robert  Stanton,  Pebble 
Beach,  Calif. 

Quonset  huts,  insulated,  plastered, 
heating  system,  concrete  slab  floor 
covered  with  asphalt  tlla. 


3/21/47  11 

Plane  Ccmpleted — Owner  Will  Call 
For  Bids  Soon 

Hospital    (Addn.) 

LOMA  LINDA,  Cailf.,  San  Bernar- 
dino County. 

Owner— College  of  Medical  Evangel 


3/21/47  11 

Working  Drawings  to%  Compl*t*d— ' 
Owner   Will    Build 

Hospital  Addition  C**t,  $1,000^000 

ST.  HELENA.  Calif..  Napa  County. 


Summerbell 

Roof  Strurturos 


WhM  plMslafl 
V«*r  m&w 
battdtM  for 
f»day*t  ■— «to. 

C«ff . . . 
SUMMltllU 


1746  Thirtrcnth  Strret 
Oaldand,  California 

r  W  i  n  o  .t  I;  s    »  ft  2  2 
*^'Vf«»pr^^»-    in"30 


3/21/47  10 

CPA    Approval    Granted — Contract 
Awarded 

Library    Bldg.  Est.   Cost   $300,000 

LOS  ANGELES.  Calif..  Los  Angeles 
Co.    2021    N  Western    Ave. 

Owner — Immaculate  Heart  College, 
2021  N  Western  Ave.,  Los  Angeles, 
Calif 

Architects — Albert  C.  Martm  A  At*- 
sociatca,  r33  S.  Beaudry  Ave.,  Lob 
Angeles,  Calif. 

Reinforced  concrete,  2-8torles,  2r;W>C 
sq.  ft.  floor  sy-ace,  tile  roof  on 
wood  roof  bhealning,  exposed  ro<'f 
trusses,  acoustic  tile  ceilings,  pro 
jected-type  •wood  sash,  cork,  rub- 
ber and  asphalt  tile  floors,  unit 
typo  heating,  exhaust  systenv 
stark  building  (5-tiers  high  and 
36x47  feet  in  area ).  elevator  for 
stacks,  fluorescent  and  Incande.^- 
cent  lighting  includes  approx.  40 
nn-^is 

Contractor— J.  A.  McNeil  Co.,  714  W 
Olympic   Blvd.,   Los   Angeles,  Calif. 


ASBESTOS  CEMENT  BOARD 

3/16"  &  1/4"  X 4  Fix 8  Ft. 
NOW   AVAILABLE 


L 


BUTTON  ASBESTOS  &  SUPPLY 

532  NATOMA  ST.,  SAN  FRANCISCO 
Phone  UNderhill  6028 


3/21/47  10 

Contracts  Awarded — Ph>Bics  Bldg.  A 
Johnson   Hall  AddltloiM 

SEaTTI^.  War.ii  ,  King  Co.  Univer- 
sity of  Washington  Campus. 

Owner  —  Board  of  Regents  of  Uni- 
versity of  Washington.  Dr.  Ray- 
mond B.  Allen,  president;  Herbert 
T.  Condon,  secretary,  Room  1080 
Hen-y  Bldg.,  Seattlo   1.  Wa.<:h. 

Architects-Engineers — John  Graham. 
George  Rasque,  A.ssociate  Archi- 
tect, 1501  Dexter  Hortcn  Building. 
Seattle  4,  Wash. 

Reinforced  concrete  with  brick  sur- 
facing, 4-slory,  150x50-ft.  each;  L- 
shnped;  built  -  up  roofs;  sound- 
auditorium  for  Johnson  Hall. 

General  Work— Henrik  Valle  Co.,  Inc. 
407  3rd  W,  fteattle.  Wash.,  $779,800. 


You  Arc  Invited  to  Visit 

The  do  ALL  CO.  Exhibit 

at 
THE  WESTERN  METAL  CONGRESS 

AND 

WESTERN  METAL  EXPOSITION 
Civic  Auditoru  ms  •  Oakland,  California 

MARCH  22  THROUGH  27,  1947 

lA)ok  to  . . .  Do  All  Industry's  new  set  of  Tools 
for  Efficient  Production 

Do  All  San  Francisco  Company 

952  Howard  Street  ^  GArfield  4784 


SERVICE 

STATIONS 


B»et  Roome;  Driv-in  Roataurante;  Display  Buildinge;  Mmial  Caa» 
optme;  St— I  Fabricated  Buildiagi;  Flat  Panml  Typm  Buildinge . . .  bulU 
to  jour  apocthoation.  For  eompletm  information  wriim  or  telmpboam 


UdHS* 


Michel  A  Pfeffer  Iron  Works,  Inc. 

W.  A.  lAMXS,  t4aoo9mr  Sf^  BaMlog  DirUion 

TMith  and  Harrison  Straits,  San  Francisco  3,  CaUforato 

T«l«phon«  MArlwt  8966 
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DAILY    PACIFIC     BUILbER 


St  Helena  Sanitarium  and  Hos- 
pital site 

Ownei^-St  Helena  Sanitarium  and 
Hospital,  c/o  Board  of  Trustecb, 
Ernest  L.  Place,  business  manager, 
St.  Helena,  Calif. 

Architects — Douglas  D.  Stone  &  Lou 
B.  Mulloy,  381  Bush  St.,  San  Fran- 
cisco, Calif. 

Concrete,  fireproof,  fice  stories,  100- 
ft  rear  wing,  includes  IM  beds, 
complete  surgery,  matci-nity  ward-^ 
convalescent,  out-patlcnta'  depart- 
ment, private  rooms;  part  of  five- 
year  building  program  to  Include 
additional  bulldmgi>  in  future. 


11 
Ap- 


J/21/47 

Preliminary   Sketches   Awaiting 

proval— 

Hospital  Addition  Cost,  |2,SOO,000 

SAN  FRANCISCO,  Cal.   Marine  Hos- 
pital, 14th  Ave.  and  Lake  Street. 
Owner — Public     Buildings     Admlniu- 
>  tiatlon,    Washington    D.    C,    oper- 
■■'■  ated  Jiy  U.  a,  P^iblic  Health  Serv- 
~  Ice    ,offlce    of    District    No.    5,    G::0 
Sansome  Street,  San  Francisco,  Cul. 
Arcbitects  —  Douglas  D.  Stone  and 
Lou  D.  Mulloy,  aaauclate,  381  Bush 
St.,  ,San  Fiancisco,  Calif. 
Structural  steel  and  reinforced  con- 
crete,   brick    veneer,    Class    A,    six 
stories.   Includes   three  new  wlnc^H. 

12-13— INDUSTRIAL 
BUILDINGS 


3/21/47  12 

Plans   In  Progress 

Meat  Packing  Plant   (Addn.) 

LOS  ANGKLES.  Calif.,  Los  Angel'is 
Co.    MC    N.    Vigncs    St   . 

Owner— Wilson  &  (►jmpany,  960  N 
Vlgnes  St ,  Los  Angeles.  Calif. 

Structural  rngineer — M.  J.  Gabriel - 
sen,  6362  Hollyv.-ood  Blvd.,  Holly- 
wood, Calif. 

Reinforced  concrete  walls,  floors  and 
■,  roof,  S-stories  &  ba.sement.  96xllu. 
■  composition  covered  roof,  steel 
sash,  refrigerator  rooms,  skyligfitn, 
showers  and  toilets :  includes  men'H 
and  women's  shower  and  locka'' 
rooms,  wholesale  meat  department 


Progress— CPA 


3/21  /47 
Plans     In 

Granted 

Factory   BIdg.,  Cost  $345,000 

LOS    y>NGELE.<?.    Calif    I«os    Angeles 

Co.  Oarfifld  Ave.  and  Randolph  St. 
Owner— Minnesota    Mlnuig   and    Mfg 

Co..    900   Fauquier   Ave.,    St.    Paul. 

Minn. 
■Architect— Wm.    P.    Nell    Co..    Ltd., 

Harry     T.     Millar,     architect,     4814 

Loma  Vista  Ave..  Los  Angeles,  Oal. 
Reinforced    concrete    rubber    cement 

plant,    1 -story.    100x200,    and    a    1- 

story  mixing  room  100x50;  Includes 
81,725   sq.   It.   of   floor  bpace 


12 
Approval 


Power  plant 
foot  drop. 


construction  for  the  26 
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8/21/47 

Contract    Awarded— Work    Will 

Start  Soon — CPA  Approval 

Granted 
factory  A  Office  BIdg.  Cost  $266,000 
l5s   ANGELES,  Calif.,  Los  Ange!e.>? 

Co.  5747  W.  96th  St. 

Owner— Pacific  Bedding  Compary. 
710  E  62nd  St.,  Los  Angeles,  Calif. 

Architect  —  Htiman  Charles  Llgnt, 
8205  W.  Third  St.,  Los  Angeles, 
Calif. 

Masonry  walls.  200x300, 
composition  roofing, 
steel  ovpihead  doors, 
brick  division  walls, 
plaster  partitions,  baked  'enamel 
Interior  work,  asphalt  tile  and 
acoustic  work  in  office,  gas  heat- 
ing, sprinkler  system,  asphalt  pav- 
ing, spur  track,  wire  fencing. 

Contractor  —  Contracting  Engineers 
Co.,  2310  W.  Vernon  Ave.,  Los  An- 
geles, Calif. 


truss   roof, 

steel     sash, 

fire    doora, 

|>tud     and 


14.17—PUBUC  BUILDINGS 


18 


8/20/47 

Low  and  Only  Bidder* 

Border  Station  (Altar  and  Add) 

CALEXICO,  Calif.,  Imperial  County. 
U.  S.  Border  Station. 

Owner— Federal  Works  Agency,  of- 
fice of  the  division  engineer.  Pub- 
lic Buildings  Administration,  838 
U.  S.  Appraiser's  BIdg.,  San  Fran- 
cisco, Calif. 

Furnish  materials  and  perform  work 
for  janitor's  closets,  evaporative 
type  coolers,  etc. 

Low  Bidder— R.  A.  Newman,  Box  149, 
McMlnnvllle.  Ore..  |8640. 
Other  bidders  March  18  were: 
C.  E.  Walte,  San  Francisco,  Calif., 

13894. 
Fred   J.   Early  Jr.,  San   Francisco, 

Calif.,  $4487. 
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3/21/47 
Low  and  Only  Bidders 
Naval   Reserve  Armory;   Spec.  18216; 
NOy  14138 


GRADING  AND  SURFACING,  TEHAMA  COUNTY 

Low  and  Only  Bidder*  (18)  26  c.y.  Class  A  portland  cement 

Grading  and  Surfacing 


Coat  $123,(W9w25 

TEHAMA  COUNTY,  Calif.  Between 
Mill  Race  (Treek  and  Red  Bluff. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  BIdg. 
Siacramento,  Calif. 

State  Highway  Engr.— G.  T.  McCoy. 
Public  Works   BIdg.,    Sacramento. 

About  2.8  miles  (net  length)  grad- 
ing and  surfacing  with  plant  mix 
surfacing  on  crusher  run  base  and 
on  existing  pavement. 

Low    Bidder — Morrlson-Knudsen   Co., 
Inc.,  785  Market  St,  San  Francisco. 
Calif.,  $123,009.25. 
Work  Involves : 

(1)  6  c.y.  remove  concrete; 

(2)  clear  and  grubb; 

(3)  11.000  c.y.   rdwy.   excav. ; 

(4)  300  c.y.  struc.  excav.; 

(5)  60  c.y.  ditch  and  channel  excav. 

(6)  22,000  sq.   yds.  compact  original 
ground , 

(7)  96,000  tons  Imported  borrow; 

(8)  develop  water  supply  and   fur- 
nish water  equipment; 

(9)  1,900  M.    gals,   apply  water; 

(10)  147  sta.   finish  rdwy.; 

(11)  6.600  tons  crusher  run  base; 

(12)  35  tons  llq.  asph.  RORC-5,  seal 
coat; 

(IS)  290  tons  screenings,  seal  coat; 
(14)  50   tons    llq.    asph.,    SC-2,   prime 


290  tons 
50  tons 
coat; 

(15)  12    tons 
binder; 

(16)  480  tons 
surfacing ; 

(17)  9,fl00  tons   mln. 
surfacing ; 


asph.    emulsion,    paint 

pave,  asph.,  plant  mix 

a^Sgi   plant  mix 


8/21/47  12 

Plane  In  Progress — Owner  May  Select 
General  Contractor  by  Negotiation 
and  Start  Work  Soon 

Gypsum  Plant  Cost  $1,290,000 

SIGURD,  Utah. 

Owner— U.  S.  Gypsum  Co.,  J.  P.  San- 
ger, vice-president,  300  W.  Adams, 
Chicago,  III.,  and  Sigurd,  Utah. 

Engineer — Private  plans. 

Details  later. 

Brick,  concrete  and  steel  construc- 
tion, one-story,  composition  roofing, 
concrete  floors,  etc. 
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3/21/47 
Low  and  Only   Bidder* 
Bllds    Held    Under    Aovlttement 
Manufacturing    Plant    (OH    Burnerj) 

Cost    $170,00U 
OAKLAND,  Calif..   Alamoda  Count \ 

940    Arlington    St 
Owner — S.  T.  JohnBon  Co..  J.  C.  Jolir- 
.•»on.    president.    940    Arlington    St  . 
Ookland,    Calif. 
Architect— Clarence   O.   Peterson  and 
Wendell      R      Snackmsn.      Balboa 
BIdg.,  Bar   Francisco.  Calif. 
Structural  Engineer — John  A.  Blume 
68    Post    St..    San    Francisco,   Calif 
Mechanical     Engineer — .Tames     Gav- 
ner.    Balbca    BIdg..    San    Francisco. 
Calif. 
Reinforced    concrete    onc-s'ory    and 
part    mezzanine    (10(»x250V   inrttmes 
loading  docks. 
Low  Bidder — Harry  K.  Jensen,  Oak 
land.  CnHf..  Pr<»P.   A.  $i:«l,63V.   Pro).. 
B.   $261,687. 

Other   bidders   March  18th   war*: 
MacDonald    Younir    A    Nelson,    T»ir  , 
San  Francisco,  Calif.,  Prop.  A,  $296,- 
000;   Pron.   B.  $293,000. 

Haas  A  Rothchtld.  sian  Francisco. 
Calif..  Prop.  A,  $309,990:  Prop  B, 
1809.990. 

Barrett  *  Hllp.  San  Francisco 
Prop.  A,  $311,414;  Prop.  B.  $306,414. 

Stoltc.  Inc.,  Oakland.  Calif..  Prop 
A.    $313,700,    Prop.    B,    $312.70a 

H  H.  Larsen.  San  Fnuu  Isco.  Prnp 
A,  $331,223,   rVop.   B,  $321,228. 


(A)  (B) 

$4.00  $12.00 

2500.00  1400.00 

.35  .46 

2.00  2.80 

1.00  2.80 

.04  .06 

.39  .42 

12CO.00  1400.00 

2.00  1.76 

15.00  14.00 

2.60  2.00 

30.0U  40.00 

5.50  5.60 

25.00  35.00 

30.00  60.00 

21.00  22.40 

3.40  4.00 

00.00  70.00 

5.00  5.60 

5.00  4.90 
1600.00 

60.00  40.00 

1.25  1.20 

2..'50  2.65 

3.60  3.90 

1.00  2.00 

1.50  2.00 

2.00  1.76 

40.00  35.00 

.13  .20 

.50  .85 

22.00  70.00 

(I) 

(t>  ♦20.CO 

(2> 5000.00 

(3> - .60 

(4) — 4.00 

(6) - - 4.00 

(6>. .10 

(7) ^^^.^ —  .45 

(8)..._ - 1500.00 


(1) 

(2) _ 

(8) — 

(4) 

(«)...... .... 

(6) ..._ 

(7)....^....„ 

(8)...„ 

(9)._ 

(10)™ _ 

(11) ..-. 

(12) .,.. 

(13) \.....^^ 

(14)^; :..J^ 

(15) ...„- 

(16)..._ 

(17) 

(18) „ ~. 

(19) 

(20> . 

(21) 2100.00 


(22)... 

(23).. 

(24)... 

(25)... 

(26)... 

(27)„. 

(28)... 

(29)„ 

(30»... 

(31).. 

(32). 


(9)... 
(10).., 
(11).. 
(12»... 
(13V. 
(14»... 
(IS).. 
(18».. 


1.80 
10.00 

2.10 
30.00 

5.00 
80.00 
40.00 
21.00 


(C> 
$lS.O'j 
3500.00 
.50 
3.00 
3.00 
.07 
.50 
250(;.00 
1.25 
1000 
2.73 
2.'5  00 
6.00 
25.0(» 
40.0') 
2^00 
3.25 
75.00 
5.0O 
5.00 
1800.00 
80.0C' 
130 
3.65 
5.00 
1.50 
2.0u 
2.00 
25.00 
12 
.80 
75.0'-' 

(J> 

$25.00 

bbCjOOO 

o5 

2.50 

2.50 

.06 

.78 

750.00 

2.00 

18.00 

8.25 

35.00 

5.50 

35.00 

66.00 

26.45 


concrete  struc. 

(19)  20  each  monuments; 

(20)  77  each  culvert  markers  &  guide 
posts; 

(21)  0.9  mile  new  property  fence; 

(22)  9  each  metal  drive  gates; 

(23)  325    l.f.    8-in.    relhf.    cone,    plp'j, 
standard  strength; 

(24)  30  l.f.  12-lnch  do;, 

(25)  165  l.f.   18-lnch  do; 

(26)  141  If.  salvage   exist   pipe  cul- 
verts; 

50  l.f.  relay  salvaged  relnf.  cone, 
pipe  culverts; 

66  l.f.   8-in.   CMP  down   drains, 
16  gage; 

4    each   spillway   assemblies; 
2,000  lbs.  bar  reinf.  steel; 
330  :bs.  steel  I  beams; 
3  each  move  and  reset  existing 
irrigation  valves  and  risers. 

Total  bids  March  19  were : 
(A)  Morrlson-Knudsen  Ca,  Inc.,  San 
Francisco,  $128,009.25. 
Fredrickson     Bros.,     Emepyvllle, 
$130,127.30. 

H.  Earl  Parker  and  Clements  4k 
Co.,  Marysville,  $136,209.80. 
A.  Teichert  4  Son,  Sacramento, 
$137,457.50. 

Falrey-Hammond,  Inc.,  and  R.  A. 
Parish,  San  Francisco,  $189364. 
A.  A.  Edmonson,  Olendale,  $142,- 
244. 

Browne  &  Krull,  Palo  Alto,  $146,- 
461.50. 

N.  M.  Ball  Sons,  Berkeley,  9147,- 
4S8.25. 

Harms  Bros.,   Sacramento,  $166,- 
186.50. 

(J)  E.  B.  Bishop,  Orland,  $184,294. 
Unit  prices  follow: 

(S>  (F)  (G) 

$10.00     $10.00     $15.00 
1500.00  2050.00  2790.00 


(27) 

(28) 

(29) 
(30) 
(31) 
(32) 


(B) 
(C) 
(D) 
(E) 
(F) 
(G) 
(H) 
(I) 


(D> 

$30.00 

1800.00 

.40 

S.OC 

2.00 

.06 

.56 

16C0.0O 

1.50 

10.00 

2.00 

.30.00 

600 

27.00 

40.00 

22.00 

35H 

60.00 

5  00 

5.00 

2500  00 

.50.00 

.00 

;>.'',o 

3.S0 

100 

1.00 

l.V) 

30.00 

.12 

.15 

50.00 


.60 

1.75 

1.25 

.06 

.58 


.67 

2.30 

•2.25 

.06 

.605 


1650.00  3000.00 


1.40 

6.00 

3.00 

25.00 

K.OO 

20.00 

40.00 

18.00 

3..W 

56  00 

5.00 

500 


1.30 

12.50 

2.40 

19.60 
6.00 

40.00 

16.70 

3.38 

75.00 

'.'.00 

5.00 


1200.00  1500.00 


88.00 
115 
3.00 
3.50 
1.75 
1.75 
1.50 

22  00 
.10 
.25 

50.00 


50.00 

1.20 

2.10 

3.35 

.75 

1.25 

1.40 

27.50 

.12 

.10 

40.00 


(17)... 

(18)..., 

(19)... 

(20).. 

(21V.. 

(22).- 

(23)... 

(24)... 

(25)... 

(26)... 

(27).. 

(28).. 

(29)... 

(SO)... 

(31). 

(82). 


.65 
3.00 
3.00 
.05 
.60 
1300.00 
2.00 
8.00 
2.60 
28.00 
5.00 
28.00 
4000 
20  00 
3.S5 
75.00 
600 
500 
1500.00 
50.00 
1.00 
3.00 
4.00 
1.50 
2.50 
l.-SO 
25.00 
.12 
.50 
bO.OO 

(I) 
8.10 

eo.oo 

500 

4.00 

2000.00 

35.00 

1.50 

8.00 

4.CP 

1.00 

l.SO 

2.50 

30.00 

13.00 

.50 

100.00 


(H) 
$10.00 
2200.00 
.80 
2.50 
2.50 
.04 
.49 
1000.00 
2.00 
15.00 
2.75 
23.00 
6.00 
26.00 
30.00 
20.00 
4.50 
55.00 
60(> 
4.00 
1600  00 
56  00 
1  20 
2.60 
370 
75 
ICO 
2.50 
33.00 
.12 
.30 
40.00 

(J) 
5.00 

90.00 

6.00 

4.00 

1000.00 

66.00 
8.00 
3.00 
4.00 
1.00 
2.S0 
2.00 

30.00 
.13 
.30 

10.00 


8/21/47  ii: 

rire  Less 

SAN  FRANCISCO.  Calif.  —  Firo 
this  week  destroyed  the  Technical 
Fisheries  and  Bayle-Laroste  Cor- 
poration fertilizer  plant  at  1S.'t2 
Evans  Ave.,  San  Francisco,  with 
damagHe  estimated  at  $120,000. 
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S/21/47 

Plans   In    Progress 

Power   Plant  Cost   $171.2-1 

FALLON.     Nev..     Chnrclilll     Co. 

Owner  —  Truckce  -  Carson    Irrigation 

District,   Fallon.   Nevada. 
Engineers-   Smith    A    LIndstrom,    llJi 

Erie    St,    Ran    Francisco,    Calif. 


VALLBJO,  Calif.,  Solano  Co.  South 
of  the  intersection  of  Maryland  St 
and  4th   St.   extension. 

Owner  —  F^ibiic  Work*  Department 
12th  Naval  District  Room  A  109, 
Federal  Office  BIdg.,  Civic  Center, 
Ban    Francisco,    Cailf. 

Plans  by  owner. 

Includes  construction  of  a  concrete 
block  boiler  house  addition  to  an 
existing  wood  frame  building  and 
alterations  to  a  second  existing 
wood  frame  building  with  all  nec- 
essary excavation,  fill,  demolition, 
wood  piling,  concrete  construction, 
concrete  units,  roads,  paving  struc- 
tural steel  work,  miscellaneous 
steel  and  iron  work,  carpentry  and 
Joinery,  roofing  and  sheet  metal 
work,  glazing,  finish  hardware, 
metal  windows,  metal  covered 
doors,  wire  fence,  plumbing,  heat- 
ing, electrical  work  and  field  paint- 
ing. 

Low  Bidder— J.  A.  Brsrant,  1815  Cap!- 
Ul  Street  Vallejo,  Calif.,   (1)  $48,- 
837,    (2)    $600,    (3)    $1,700. 
Ot^er  bidders   March    l9th    were: 
Henry    Arian     Construction,     San 

Francisco.  Calif..  (1)  $51,954.  (2)  $600 

(8)  $1,750. 
James  I    Barnes  Construction   Co 

San    FrancUco,    Calif..     (D     $56,300, 

(2)    $1,400.    (8)    $1,600. 
Recknagel     A     Yeomans.     Vallejo. 

Calif..     (1)     $59,791,     (2)     $1,478,     W; 

$3,810 
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3/21/47 

To    Prepare    Plan* 

City   Hall   Annex 

SAN  MATEO.  Calif..  San   Mateo  Co 

Owner— City  of  San  Mateo,  Kenneth 

S.   Fitch,  city  engineer.  City  Hall, 

San    Mateo,   Calif. 
Architects— Leo  J.  Sharps  and  Irving 

F.  Brown.  1319  Howard  Ave.,  Bur- 

Ungame,  Calif. 

3/21/47  •  M 

Low  and  Only  Bidders 

Plastering    and    Painting    Repairs 

SAN  FRANCISCO,  Calif.,  U.  S.  Post 
Office.    Rlncon    Annex. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  of- 
fice of  the  district  engineer.  83? 
U.  S.  Appraiser's  Building,  San 
Francisco,  Calif. 

Plans   by  owner. 

Plastering  and  pamtlng  repairs. 

Low    Bidder    —    F'aciflc    Pahitlng    & 
Decorating     Co..     6404     Telegraph 
Ave.,   Oakland,    Calif..    $778.00 
Others  bidders  March  19th  were: 
Larry's  Painting  Sc  Decorating,  San 

Francisco.  Calif.,  $97100. 

A.    C.   Harris.   Oakland,   Calif,   $1.- 

571.70. 
Deemer  ft  Deemer.  San  Francisco. 

Calif.  $1,060. 
Emll   Solve,   San   Francisco.   Calif., 

$2,280. 
W.    G    Thompson,    Sta,n    Francisco, 

Calif.,    $2,566. 

Henry     Arian     Construction,     San 

Francisco,    Calif.,    $2,975. 

C.  B.  Walte.  San  Francisco,  Calif., 
$8,027. 


FRIDAY.  MARCH  21,  1947 


Contractor— Pacific  Painting  4  Dec- 
orating Company,  5414  Telegraph 
Ave.,  Oakland,  Calif. 
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8/21/47 

Sketehe*    Prepared 

Exposition    Building 

Est.  Cost  $3,ooaooo 

EAOT"    LOS    ANGELES,    Calif.,    Los 

Angeles  County.    25-acre  site. 
Owner— State  of  California,  48th  Dls. 
trict     Agriculture     Association     of 
California,    4500    Downey    Rd,    Los 
Angeles,   Calif. 
Plans    by    California    State    Division 
of  Architecture.  Anson  Boyd,  state 
architect    Public    Works    Building, 
Sacramento,  Calif. 
Exposition    building    to    seat    25.000 
people  and  playing  field  of  nearly 
100.000    sq.    ft    Hanked    on    elthsr 
side  by  two-story  pa\iIiom(. 
Negotiatlcns  are  undei-w^ay  to  ac- 
quire   land    southeast    of    the    Santa 
Ana  Freeway  and  Atlantic  Blvd.,  as 
a  3lte  for  the  project  from  the  Cen- 
tral    Manufacturing     District,      Inc. 
Work     will     6e     delayed     until     the 
end   of   housing   emergency. 

18.1»-~RELIGIOUS  BLDGS. 


8/20/47  1« 

Contract  Awarded— NH A  Approval 
Granted 

Convent 

MONTEREY  PARK.  Calif.,  Lo«  An- 
geles County.  To  be  known  as  St. 
Stephen's  Convent.  122  S.  Ramona 
Ave. 

Owner — Roman   Catholic  Archbishop 


ARCHITECTS 
ENGINEERS 

DESIGNERS         . 
CONTRACTORS 

Engineering     Assistance,     Cata- 
logues and  General  Data  offered 
MONORAIL  SYSTEMS 
CRANES  AND  HOISTS 
CHAIN  HOISTS  8C 
TROLLEYS 
CONVEYORS 

Power  Hammers  •  Generator  Sets 
Tampers  Grinders 

• 

ROBERT  M.  TAYLOR  CO. 

735  Treat  Ave.,  San  Francisco  10 
Mission  0787    " 
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8/21/47 

Contract  AwardM 

Painting  and  Repairs  Cost  $3,189 

SEBASTOPOU   Calif..   Sonoma,   Co 
U.    S    Post    Office. 

Owner— Federal  Works  Agency,  Pub. 
ilc  Buildings,  Administration,  of- 
fice of  the  district  engineer.  838 
U.  S.  Appraiser's  BIdg..  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Includes  exterior  and  interior  paint- 
mg  and  miscellaneous  repairs  . 


AIR    TAXI 

All  New  Airplanes 

ANY  TIME 
ANY  AIRPORT 

Home  field  20  minutes 
from  downtown  S.  F. 

S.  F.  BAY  AIRPORT 

1  Mile  East  of  San  Rafael  on 

San  Quentin  Road 

Phone  San  Rafael  4748 


Gamerston  &  Green  Lumber  Co. 

Wkof«tol«  and  Jobbing  Yardt 

LUMBER  -  TIMiERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


So*  Proacltco^l  too  Anay  St. 
ilTwofer  1300 


Oakload— 2001  Uviagstea  St. 
Xffffofg  4-ltf4 


MADE  IN  THE  WIST 
•  •  .  for  Western  Industries 

BETHLEHEM    PACIFIC 

COAST      STEEL      CORPORATION 


Sofs*  OfHc0$:  San  Frondico,  Lei  Angelet,  Portland,  SeattI*, 

Salt  Lake  City,  Honolulu 

Sf—I  Nantt:  South  San  Frandtco,  Lot  Angela*,  Seattle 

fabricating  Workti  So.  San  Francltco,  Alameda,  Lot  Angelet 

Ml//  Oepetf  I  Son  FranclKO,  Lei  Angelei,  Portland,  Seattle 


5T    El 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Coblnftt  Sinks 

Wall   Cabinets 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNderhlll  2727 


FRIDAY.  MARCH  21.  1947 


DAILY    PACIFIC    BUIL 
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fountain  on  ground  floor,  oltlca. 
meeting  room,  locker  and  rest- 
rooms  on  mezzanine  floor,  main 
auditorium,  administration  offices, 
game  room,  bar,  dining  room  and 
kitchen  and  officers'  meeting  room 
on  second  floor. 


of  Lios  Angelea,  St  Stephen's  Con- 
vent, Rev.  V.  O'Carroll,  pastor. 

Architect — J.  Earl  Trudeau.  817  W. 
Mala  St.,  Alhambra,  Calif. 

Frame  and  stucco,  two  stories  and 
basement,  23  rooms,  4126  sq.  ft  of 
floor  space,  ahingle  roofing,  hard- 
wood, pine  and  linoleum  covered 
floors,  two  265,000  BTU  forced  air 
heating  units,  one  80-galIon  gas 
water  heater,  linoleum,  draln(>oards, 
three  bathrooms,  housekeeping  fa- 
culties, private  toilets  for  each  bed- 
room. 

Contractor — Thelsen  Co.,  525  Stone- 
hurst  Dr.,  Altadena,  Calif. 


3/21/47  •     le 

Plans  Completed— Contract  Awarded 

Post  Office  Building 

EL.  CERRTTO,  Calif.,  Contra  CosU 
County. 

Owner  —  Harry  Curry,  6800  Charles 
St,  Richnn.ond,  Calif. 

Plans  by  Cemetta  &  Cochrane,  asso- 
ciate designers,  260  S.  43rd  St,  Rich- 
mond, Calif. 

Reinforced  concrete  (96x50  ft),  one- 
and  part  two-story. 

Contractor — Elmer  J.  Freethy.  1482 
Kearney  St.,  El  Cerrlto,  Calif. 
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3/21/47 

Preliminary  Plans  in  Progress 

Swimming   Pool  Est.  Cost  $86,500 

VISALJA.  Calif.,  Tulare  County. 

Owner — Executive  Committe  for  the 
construction  of  the  Visalia  Memo- 
rial Plunge,  c/o  architect 

Architect— Robert  C.  Kaestner,  117 
N.  Church  St,  Visalia,  Calif. 

Three  pools:  instructional  pool,  30x60 
ft;  recreational  pool,  60x100  ft; 
diving  pool,  30x60  ft;  to  include 
filters  and  chlorination  system; 
men's  and  women's  dressing  rooms. 


Contractor  — Owner    will    build 
award  separata  contracts. 


and 
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S/21/47 

Plans  In  Progress 

Residence  Approx.  Cost  $10,000 

LAFAYETTE.  Calif.,  Contra  Costa 
County.  Lafayette  Manor. 

Owner— Withheld. 

Architect— Guy  L.  Brown,  Bank  of 
Commerce  BIdg.,  Oakland,  Calif. 

Monterey  Colonial  design,  plaster  ex- 
terior, shingle  or  shak  off,  one- 
story,  six  rooms. 


3/21/47  •     24 

Plans  Completed— Owner'  Will  Build 
Residence  Coet  $10,000 

ORINDA.  Calif.,  Alameda  County. 
Owner^Withheld. 

Architect— Guy    L.    Brown,    Bank   of 
Commerce  BIdg.,  Oakland,  Calif. 


24 
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3/21/47 

CPA    Approval     Granted — Work 
Start  Within  One  Month 

Educational  Building  4 

Cost    $35,000-45,000 

VISALIA,  Calif.,  Tulare  Co.  Gai- 
don  St.  and  Mintral  King  Ave. 

Owner  —  First  BaptLst  Church  of 
VlMilia,  Rf.v.  Robert  W.  Estu.s.  pas- 
tor, Garden  St.,  and  Mineral  Kint: 
Ave. 

Arcnltect — Df nald  Po.vers  Smith,  5S 
Sutter    St.,    San    Francisco,    Calif. 

7,000  sq-  ^t  of  floor  space.  18  class- 
rooms on  main  lloor,  basement 
auditorium  and  social  hall  (seat 
250)    equipped   with   full   kltrhen. 

Contractor— L.  C.  Clark,  422  Par'< 
Ave..   Visalia,  Calif. 
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3/2! /47 

To   Start    Working    Drawings — 

Campaign    Underway   To   Raise 

$50,000  to  Start  Work 
Church  BIdg.  Cost  $200,000 

VAN  NUYS.  Calif.,    Los    Angeles   Co. 

Comer     of   Erwin   St.,  and   Tyrone 

Ave. 
Owner — First     Methodist    Churnh     of 

Van    NuyjJ, 
Architect    —    Claude    Faithful,    4453 

Victoria  Park   Drive.   Los   Antre'ef. 

Calif 
Includes  (1)  500  to  COO  seat  church 
•uinctuary;  (2)  a  100-«€Rt  rhav>el 
and  offices,  parlors,  and  interior 
court;  (3)  3-story  educational 
unit,  social  hall  and  kitchen;  reir- 
forced  brick  construction  (abovr 
grade),  reinforced  concrete  cor- 
struction  (below  grade*,  open  Urn- 
her  truss  root,  plank  reilintfs,  tMe 
roofing,  steel  ash,  ga.s  forced - 
air  heating,  art  glass,  art  stone, 
church  .seating,  toilets,  kitcheti 
equipment- 
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3/21/47 

Preliminary  Plans  In  Progress 

Club   BIdg.   (Alter) 

Cost    $100,000-125,000 

GLENDALE.  Calif.,  Los  Angeles  Co. 

Ownei^-The  Elks  Club,  Colorado  St., 
Glendale    Callt. 

Architect— Merrill  W.  Balrd,  Bank  o: 
America  BIdg.,  Gltndale.  Calif. 

Rehabilitating  and  adding  to  the 
club  building  including  addition  of 
club  rocms  and  other  facilities  and 
interior   and    exterior   work. 

Contractor  —    Selected    but    not    an 
nounced. 
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S/21/47 

Working  Drawings  Nearing 

Completion 
ResldencS  (Alter) 

SAN  FRANCISCO,  Calif.  Broadway. 
Owner — Dr.  Downing,  c/o  architect 
Architect — John    Davis    Young,    2002 

California  St,  San  Francisco,  Calif. 
Altering  residence  Into  two  flata 
Contractor — John    Casty    8    Son,    066 

Mission  St.,  San  Francisco,  C»llf. 
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3/21/47 

Owner  Taking  Sub  Bids  On 

Plumbing,    Heating,    Electrical 

Work,    Etc 
Residences  (158) 
LOS   ANGELES,  Calif.,  Los   Angeles 

Co.   Rofccrans    Ave.,   west    of   Cen- 
tral   Ave. 
Owner    8    Builder — Phoenix    Homes, 

Inc.,   112   S    La   Brea    Los    Angeles. 

Calif. 
Lo.s  Angeles  Decomposed  Granite  Co., 

Inc.,    2171    W.    Washington     Blvd.. 

Los    ^ngeles.     has     been     awarded 

contract  for  the  site  work  and  wi!! 

start    work    Immediately. 


frame  and  stucco,  wood  sash, 
hardwood  and  linoleum  floors,  gaa 
floor  fumaca  boating,  tile  worii, 
electric,  plumbing,  garages,  wire 
fencing,  concrete  drives 

S/21/47  » 

Preliminary    Plane   Approved— To 
8ta^    Working    Drawings    in    Ap- 
proximately One  Month 

Hotel  Cost,  $750,000 

SALINAS.  Calif.,  Monterey  County. 
Monterey  Road. 

Owner— Salinas  Valley  Engineering 
&  Developme.it  Co.,  c/o  architect. 

Architects  —  Douglas  D  Stone  and 
Lou  B.  Mulloy.  381  Bush  St,  San 
Fr£eL\clsco,  Cailt. 

Wood  frame,  part  one-  and  part  two- 
story,  380-ft  fronUge,  660  ft  deep, 
includes  160  rooms,  cocktail  room 
dining  room,  coftoe  shop,  gardens, 
swimming  pool,  rambling  type  de- 
sign. 

28-30--MISCELLANEOUS~~ 
BUILDINGS 

3/20/47  •     SO 

Contemplated— Turkey  Qrowers  Name 
...Chairman    of   Committe*  to   Study 

Project 
Turkey  Dressing  Plant 
NAPA,  Calif..  Napa  County. 
Owner— Turkey  Growers  of  Napa  Co., 

Gordon     Kilpatrick,     chairman     of 

committee,  Pope  Valley,  Napa  Co., 

Cillf. 
Establishment  of  a  co-operative  kill* 

ing  and  dressing  plant. 
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3/20/47 
Low  and  Only  Bidders 
Troop    and    Administrative    Facilities 
Coet  $2^31 8,36801 
ALBUQUERQUE,  N.  M.  Sandia  Base. 


Owner— U.  S.  (Sovemment,  War  De- 
partment U.  S.  engineer's  offloa. 
Col.  H.  F.  Hannls,  dUtrict  engi- 
neer, Albuquerque,  N.  M. 

Architect— W.  C.  Kruger,  Sana  Plaaa. 
SanU  Fe,  N.  M 

Consulting  Engineer— Black  Sc  Veatch* 
4706  Broa<tway.  Kansas  City,  Mo. 

Brtck,  tile  and  stucco ;  include*  senRrer 
system,  gas  distribution  system, 
paving  and  storm  sewer,  electrks 
distribution  system,  steam  system, 
administration  building  (2  stories, 
176x44  ft);  troop  administration 
building  (2  stories,  110x66  ft) ;  2 
barracks  buildings  (2  and  S  stories. 
638x103  ft) ;  mesJhail  (1  story,  IMS. 
108  ft);  mess  hall  (1  story.  160x108 
ft);  fire  station,  central  heating 
plant  part  basement  in  all  bulld- 

Inga.  ^'i^ 

Low  Bidder— Robert  E  McKee,  Bl 
Paso.  Texas,  and  4700  San  Fer- 
nando Rd..  West  Los  Angeles,  Calif., 

LIGHTING 

R«cMS«d  AccMt  UgktlM  Uaitt 
ARCHITiCTURAL 

THIATRICAL 

PHOTOGRAPHIC 
M«B«taefHrarf  Lec«lly — lMM«rf/of« 

0*lfv«nr 

ASSOCIATID  LlftHTiNO  SIRVICI 

488  iry«a«  St.  Sum  Pranelsea 

ignoiai^TI  1 1^  1 1 1  ■^^■Ensz&i 

EXbreek  47*8 
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20-21— SOCIAL  &  RECREA. 
nONAL  BLDGS. 


3/21/47  •     20 

Contract   Awarded 

Prefabricated  Recreation  Building 

Coet  $38,793 

OAKLAND,   Calif.,  Alameda  County. 

Owner— Board  of  Playground  Direc- 
tors of  City  of  Oakland,  Robert  W. 
Crawford,  secretary.  Room  315  City 
iiall,  Oakland,  Calif. 

One  DU-O  type  prefabricated  gym- 
nasium and  recreation  building,  86x 
108  ft  overall,  completely  erected. 

Contractor— Van     Bokkelen-Cole    Co., 

....430  23rd  St.,  Oakland.  Calif. 


3/21/47 

Contract  Awarded 

Broadcasting  Studio 

Approx.  Cost  $2,500,OCO 

HOLLYWOOD,  Calif..  Los  Angeles 
Co.  Vine  Street  between  Home- 
wood  and  Fountain  Avea. 

Owner— Don  Lee  Broadcasting  Sys- 
tem. Thomas  S.  Lee,  president,  5615 
Melrose  Ave.,  Los  Angeleb,  Calif. 

Architect— Claude  Beelman,  archi- 
tect; Herman  Spackler,  associate 
architect,  1019  Union  Bank  Build- 
ing, Los  Angeles,  Calif 

Reinforced  concrete  and  steel  frame, 
one  and  part  three-stories,  120.000 
.square  feet  of  floor  space,  concrete 
floor  and  roof  slabs,  acoustical 
treatments,  etc;  includes  four 
broadcasting  theaters  with  S2-foot 
high  ceilings  and  seating  capacity 
of  300  persons  each. 

Contractor — Wm.  Simpson  Construc- 
tion Co.,  816  W  5th  St.,  Los  Angeles 
Calif. 


3/21/47 

Plans    Completed 

Residences  (66) 

VENICE  -DISTRICT,  Calif.,  Los  An- 
gel e.s   Co. 

Owner  —  Westchester  Housing  Co , 
7946  West  lawn  Ave.,  Los  Angeles, 
Calif. 

Frame  and  stucco,  6-rooms  each; 
37x33  feet  in  area,  v/ood  shingi'? 
roofing,  hardwood,  pli'e,  linoleuri 
covered  and  concrete  slab  floors, 
interior  plaster  work,  gaj*  heating, 
gas  water  heaters,  tile  l>atns  and 
showers 

Contractor  —  John  R.  O'Neal,  6031 
Whitworth   St.    Los   Angeles,   Calif. 
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22>26 — RESIDENTIAL 
BUILDINGS 


3/20/47  20 

Owner  Taking  Bids — Due  March  2t 
Addn.  Housing  Facilities  8  Utilities 
IJOS    ALAMOS,    New    Mexico    Whlce 

Sands  Proving  Grounds. 
Owner — Albuquerque    District,    Corps 

of  Engineers,   War  Dept,   Kirtlanrt 

Field,  Albuquerque,  N.  M 

Specifications  ohtainablc  from   the 
above  office  upon  deposit  of  $25.00 

3/20/47  36 

Construction  to  Start  April  1 
Residence*  (100)        Cost  $8,000  Each 
NEAR     WALNUT     CREEK.     Calif., 
Contra    Costa    County.    2^     miles 
north  of  El  Dorado  Park. 
Ou-ner — Mt  Diablo  Community  Build- 
ers Corp.,  Albany.  Calif. 
Plans  by  owner. 
Frame  and  stucco,  one-story. 


3/21/47 

Plans   Completed' 

Apartment    Bidgs     (10)   Cost,   $147,000 

VENICE  DISTRICT,  Calif..  Loa  An- 
geles.  6600  block  W   85th   St 

Owner — Nate  Bershon,  6633  W  Man- 
chester  Ave.,   Venice   District,  Cal 

Plans  by  owner. 

10  8-family,  14-room.  frame  and 
stucco  apartment  buildings,  32x9/ 
each,  wood  shingle  and  composition 
roofing,  hardwood,  pine,  linoleum 
coverecl  and  concrete  slab  floorw. 
interior  plaster  work,  gas  heating, 
gas  water  heaters,  tile  baths,  and 
.fcliowers. 

Contractoi^-Bershon  Realty  Co.,  6633 
W  Manchester  Ave.,  Venice  Dih- 
trict,  Calif. 


Will 


8/21/47 

Plans    Convpietcd — Work 
Start  Soon 

Private    Housing    Project 

BELLFLO^^•  ER.  Calif..  Lo.-.  Angeles 
County.  Area  bounded  by  Bell- 
flower  Blvd.,  Charlemagne  and 
Healher  Street. 

Owner  8  Builder — T.  H.  Hazzard, 
740  S.  Broadway,  Room  200,  Bell- 
flower,  Calif. 

Architect— Hugh  Gibbs.  441  E  First 
St.,    Long   Beach,    Calif. 

Compripes  two  groups  of  three-bed- 
room dwellings.  5€  1 1  one  groi.p 
and  119  In  the  other;  shingle  roofs. 


YOU  GET  EXTRA  PROFITS 

from 
American  MutuaTs    , 

All  American  Plan 

Here's  a  simple  way  to  get  three  impoi^ant  extra's  .  .  . 
Complete  Insurance  Protection  .  .  .  Protection  At  lt$ 
Best  .  .  .  and  Savings  Tlirough  Lower  Costs.  American 
Mutual's  All  American  Plan  for  Contractors  shows  you 
quickly  and  simply  how  you  may  get  these  three  extra's^ 
for  your  next  contract: 

Complete  Protection — American  Mutual  writes  prac- 
tically every  type  of  Insurance  coverage  for  all  types  of 
construction  projects.  All  forms  are  modern,  and  com- 
prehensive to  give  maximum  protection. 
Protection  Af  Its  Best — Every  American  Mutual  policy 
is  backed  by  complete  service  to  assure  maximum 
value  to  you  for  the  insurance  dollars  you  spend. 

Savings  Through  Lower  Cost — Since  1887.  American 
Mutual  has  returned  20%  or  more  to  policyholders — 
more  than  $100,000,000  in  dividends. 


m 


AMERICAN  MUTUAL 
Liability  Insurance  Company 


1  )32  ComoMrcial  Earhaac*  BIdg. 

41<  Wm«  8ch  StrMt 

Lo«  Anf«l«a  14,  Calif. 

T*l.  •  TRiaky  98)S 


601  Fif«  BMc. 

1  Drama*  Str««l 

SaaFniaaMv  1 1,  Calif. 

Tal.  •  OArfiaia  )a97 
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3/21/47 

Preliminary   Plans  NeaHng 
Completion 

Lodge  Building         Est.  Cost  $250,000 

RICHMOND,  Calif..  Contra  Costa  Co. 
Blsseil  Ave.  and  Broadway. 

Owner  —  Richmond  Moose  Lodge, 
Moose  Club.  615  Macdonald  Ave., 
Richmond.  Calif. 

Plans  by  Comotta  *  Cochrane,  asso- 
ciate designers.  260  S.  43rd  St,  Rich- 
mond, Calif. 

Reinforced  concrete,  eteel  beam,  two 
stories  and  mezzanine,  200x100  ft., 
stainless  eteel,  alumlte,  terrazzo 
and  glass  block  exterior,  air  con- 
ditioning, lluorepcent  and  recessed 
tube  lighting;  Includes  bowling 
arena  of  16  alleys,  restaurant  and 


CONTRACTORS 

YOUNG  MAN  with  C.  E.  back- 
irround,  10  years  CONSTRUC 
TIO^  experience,  hofiert,  cap- 
able and  induHtnoug,  wants  to 
{oin  General  Contractor  offering 
a  fatnre. 

Reply  Box  321 
c/o  Dally  Pacific  Builder 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
.  .  .  40*  0"  —  50*  0"  —  60'  0"  —  70'  0"  —  80'  O"  —  90'  0"  or  100*  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  •  Call  for  particulars. 


MANUFACTUHERS  OF: 
Fabricated  Structural  Steal  •  St««l  Build- 
ings *  Bridges  •  Barges  ■  DredgM  * 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  •  Truck 
Tanks  •  Road  Machinery. 


The  lateit  develop- 
ment in  modern  steel 
bnildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


PHONE  TEMPLEBAR  OIM 


t\ 
J 


OAKLAND.  CALIFORNIA 


PAGE  6 


DAILY     PACIFIC     BUILDER 


FRIDAY,  MARCH  21.  1947 


Complete  base  Mds  were* 

Robert  B.  McKee,  |2.Sl».888.ai. 

MorrlBon-Knudaeo    Co.    and    Peter 

Kiewlt  Sons  Co.,  92,730,103. 

J.  W.  Bateaon,  |2,788,08«. 

«Ji»y  ^***'  Con»tructlq|i  Co..  92,780.- 
300.80. 

Lembke   Convtniction   Co..    93J01,- 
843.60.  ^ 

PonsfoPd  BroB..  92.820,888.86. 
Oovernment   estimate,    92,90e,272.7& 


Bide  were  referred   to   North   Pa- 
cific  Division   Engineer. 


Engineeriiig  Section 


NEWS  INDEX 

Water  Suppfy  and  Sewage 

DIspoeal    Plants    31-32  1 

BHdges    ..._ _„            .    ._. 

33 
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34 
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35 
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36 
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Tunnels     j 

37 
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Transmission    Linos    

38 

Sewers     ^... 
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40 

Gas.  Watsr  and  Oil  Pipe 

Lines        ^   

41 

3/20/47  •     84 

Owner  Taking  Bld»— Due  March  flB^ 

7:30   P.  M.    (Time  Cxtandad  Wrom 

March  20) 

SafTTand  Spillways  Cost  9800.000 

RATON.  New  Mexico. 

Owner— City  of  Raton,  c/o  city  clerk. 
City  Hail.  Raton,  N.  M. 

Eng^ineer  (civil)  —  Crocker  &  Ryan, 
First  National  Bank  Bldg.,  Denver, 
Colo. 

Includes  earth  fill  dam,  080,000  yds. 
excavation;  1  concrete  spillway.  1 
concrete  wasteway.  1  valve  bouse, 
extension  of  pipelines,  relocate  ex- 
isting road.  etc. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications . 


SAN    FRANCISCO 


(Continued  in  Second  Section) 


KKSjCT  ] -story  frama  Dwellings,   (5) 

16600  ?a;  E  Athens  160.  175,  200.  2U5 

Sc    200    ft.    S.    Avalon;    owner    and 

builder,   N  T  Johnson,  80  Granada 

Ave. 

2-story    frame    FLATS,     (3)     $18,000 


RECTOR  CREEiC  PIPELINE,  NAPA  COUNTY 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

3/20/47  •     82 

Plans  in  Progress—Bond  Issua  Ap- 
proved March  18  In  Amount  of 
$360,000 

Sewage  Treatment    Plant 

WEST  SACRAMENTO.  Calif.,  Yolo 
County. 

Owner  —  West  Sacramento  Sanitary 
District,  James  R  Estes,  assessor; 
Carl  Rodegerdts,  attorney;  board 
members:  Eric  t.  Hughes,  chair- 
man ;  Martin  R.  Peterson,  secre- 
tary; Doyle  D.  Chandler,  Carleton 
B.  Rogers  and  Earl  Wlthycombe, 
West  Sacramento  Fire  Station. 
West  Sacramento.  Calif. 

Consulting  Engineer  —  Asa  O.  Proc- 
tor, 2nd  and  Main  St.,  Woodland, 
Calif. 

Sewage  treatment  plant,  sewer  lines, 
sumps,  general  sewage  equipment, 
pumping  plants  and  pumps. 
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8/21/47 

Contract  Awarded 

Vicente    Street   Outfall    Sewer    (West 
Sunset,  Section    B);    Spec.  19,934 

Cost  1159,865.00 

SAN   FRANCISCO,    Calif. 

Owner  —   City   and    County   of    Sail 

Francisco,    Department    of    Public 

Works,    Room    282    City    Hall.    San 

Francisco,   Calif 

City   Engr.— Ralph    Wadsworth,   Cl»v 

Hall.  San   Francisco,  Calif. 
Contractor— Healy    .    Tibbits   Censtr. 
Co.,    411    Brannan    St.,    San    Fran- 
cisco. Calif 


3/21/47  •     32 

Owner  Taking   Bid»— Due  April   10, 
10:30  A.   M.   (Time  Extended  From 
March  27) 

Sewage  Treatment  Plant  and 
Appurtenances 

FRESNO.  Calif..  Fresno  Co.  Fresno 
sewer  farm,  about  seven  miles  west 
of  the  city  ilmiU. 

Owner— City  of  Fresno,  D.  E.  Rough- 
ton,  city  clerk.  City  Hall,  Fresno, 
Calif. 

Consulting  Engineer — Koebig  A  Koe- 
blg,  Rowan  Bldg.,  Ixm  Angeles, 
Calif. 

Primary  sedimentation  type  with  ef- 
fluent used  for  Irrigation ;  180  days 
for  completion. 
i      Unit  quantities  were  given  Mar.  12. 
Plans  and  specifications  obtainable 

from  the  office  of  City  Engineer  A. 

Segal,  City  Hall,  Fresno,  Calif.,  upon 

deposit    of    certified    check   for    $25, 

payable  to  the  City  of  Fresno;  casta - 

ier's  check   or  bid   bond   for   10%   to 

accompany  bid. 

34— DAMS,  RESERVOIRS  & 
DREDGING 

3/21/47  •  81 

Low  and  Only  Bidders — Dorena  Dam 
and    Appurtenant  Work; 
Spec.  47-265  Cost,  $7,737,570.50 

DORFNA.    Ore..    LAne   County.     Row 
River,  a  trtbntar>'  ot  the  coast  fork 
*       of  Willamette  FUver,  and  approxi- 
mately two  miles  below  village  of 
Dorena. 

Owner — Portland  Disi.  Corps  of  Fn- 
gineers.  War  Dept.,  Colonel  O.  K. 
Walsh,  district  engineer.  628  Po'- 
tock  Block.  Portland.  Oregon. 

Plans  by  owner. 

Earthfill    tvpe    structure    with    crest 

length    of   4860    feet,    and    having   a 

storrge  capacity  of  75<000  acre-feet 

water;   completion   time  1200  dayc 

L.O  v  Bidder — Ouy  F.  Atkinson  Co., 
Orange  and  Railroad  Aves.,  9outh 
San  Francisco,  Calif. ;  K.  E.  Kier 
Constr.  Co.,  i462  N.  Stanley  Ave.. 
I.<os  Angeles,  Calif. ,  Bressi  A  Be- 
vanda  Constructors,  Inc.,  417  S. 
Hill  St.,  T^s  Angeles,  Calif.,  and 
A.  Telchert  *  Son,  Bex  1118,  Sac* 
ramento,  Calif.  (Joint  venture)  $7,- 
737.570.50. 
Morrison -Riiudsen  Co.,  Boise,  Ida.; 

Peter  Kiewlt  Sons  Co.,  Omaha.  Neb. 

and  San  Francisco,  Calif. ;  Natt  Mc- 

DougaJi  Co..  Portland,  Ore. :  Raymond 

Concrete   Pile  Co.,   New   York   City; 

S.   Birch   A  Sons  Constr    Co.,   Oreat 

Falls,  Mont ;  F.  A  3.  Constr   Co..  Mc- 

LAughltn,  Inc.,  Great  Falls,  Montana, 
.at  $8  380.000  submitted  only  otiier  bid 

March  20. 

Oovernment    estimate    with    hired 

labor  and  Oovommont  plant,  |((,63<V- 

978.40 


Low  and  Only  Bidders  (Unit  Prioaa) 
Pipelina 

NAPA  COUNTY,  Calif.  From  Rector 
Creek  Resorvoir  to  the  Veterans' 
Homa. 
Owner— State  of  California.  Division 
of  Water  Resources.  Public  Works 
Bldg.,  tSacraniento.  Calif. 
State  Engineer— Edward  HyatL  Rm. 
401,  Public  Wotks  Bldg..  Sacra- 
mento. Calif. 

Bids  were  taken  as  follows:  Note 
that  Plans  1  and  2  are  alternatives 
Plan  1  comprises  Items  1  to  4  In- 
clusive, and  Items  5  to  37  Inclusive. 
Plan  2  comprises  Items  1-a  to  4-a 
inclusive,  and  Items  5  to  87  Inclu- 
sive. Bids  are  required  for  the  en- 
tire work  to  be  performed  under 
either  plan.  Bids  must  be  submitted 
on  both  plans. 

Low  Bidder — N.  P.  Van  Valkenburg 
Sc    Co.,    Howe    Ave.,  North    Sacra- 
mento, Plan   1,  1111,444.00;  Plan  2. 
1119,853.90. 
Items  Included  Only  In  Plan  1 

(1)  S080  l.f.  18-ln.  No.  7  gage,  as- 
phalt dipped  and  asbestos  felt 
wrapped  welded  steel  pipe  In 
T)Iacg  * 

(2)  9840  If.   12-in.   No.  10  gage  do; 
(8)  lump  sum,  Napa  River  crossing. 

Station  L^6  plus  40  to  L*28  plus 
00: 
(4)  special  connections  at  Sta.  L.*5> 
plus   17.87  to  L.^  plus   11.29  and 
Sta.   Lni  plus  32.6  to   L^l   plus 
50.9. 
Item*  Included  Only  In  Plan  2 
(1-a)  10,720  l.f.  18-ln.  No.  7  gage  as- 
phalt dipped   and   asbestos   felt 
wrapped    welded    steel    pipe    In 
place ; 
(2-a)  5,100  If.  12-ln.  No.  10  gage  do; 
(3-a)  lump  cum,  Napa  River  cross- 
ing, SUtioii  I>26  plus  40  to  1/28 
plus  00; 
(4-a)  special  connections  at  Sta.  L.HS9 
17.67  to  UO  plus  06.99  anc    Sta. 
1/49  plus  00.83  to  LMO  plus  iai6 
and    SIta.    I/S2    plus    00    to    1/52 
puis  18.3; 
Items  Included  In  Both  Plan*  1  A  & 

(5)  lump  sum,  54  l.f.  SO-in.  welded 
steel  pipe,  install  only  and  fur- 
nish and  Install  30x22-ln.  re- 
ducer; 

(6)  2900  Lf.  22-in.  No.  7  gage  as- 
phalt dipped  and  asbestos  felt 
wrapped  welded  steel  pipe  In 
place; 

(7)  5740  l.f.  10-ln.  cast  iron  pipe 
Focondition,  transport  and  In- 
stall only: 

(8)  700  l.f.  10-ln.  cast  Iron  pipe,  re- 
condition and  transport,  only; 

(0)  S  each  l-m.  type  A  air  valve 
assemblies  in  place; 

(10)  1  each  1-in.  type  B  do; 

(11)  1  each  8-ln.  air  valve  In   place 
In  valve  house; 

(12)  4  each  2-ln.  type  A  air  valve  as- 
semblies In  place; 

(18)  1  each  4 -in.  gate  valve,  flanged 

(A)  (B)  (C) 

(1) I  4.60  f  5.66  I         5.06  i 

(2) 3.00  3.27  2.92 

(3) 1  000.00  1,084.80  970.00 

(4) 825.00  537.00  347.00 

(la)....  4.60  5.20  4.95 

(2a)...  3.00  3.27  8.08 

(la)....  1,600.00  1,440.00  1,298.00 

(4a)....  550.00  590.00  412.00 

(5) 648.00  980.10  5.81 

(6).;...  6.40  &90  7.12 

(7) 1.50  1.90  1.70 

(8). .50  .37  .42 

(0) 90.00  104.00  120.00 

(10) 105.00  104.00  180.00 

(11) 140.00  164.00  230.00 

(12) 120.00  119.00  170.00 

(13) 90.00  74.00  105.00 

(14) 106.00  94.00  128.00 

'15)-....  120.00  44.00  67.00 

(16) 110.00  125.00  158.00 

(17) 215.00  61.00  112.00 

(18) 210.00  268.00  460.00 

(19) 800.00  120.50  560.00 

(20) 170.00  91.00  143.00 

(21) 270.00  181.00  880.00 

(22) 90.00  64.00  138.00 

(23) 426.00  480.00  560.00 

(24) 900  00  1,124.00  1,060.00 

(25) 15.50  21.00  14.00 

(26) 12.00  5.50  &80 

(27) 18.00  18.70  7.75 

(28) 1.50  .76  .73 

(29) 2.00  1.46  1.20 

(30)...-.  1.80  2.78  4.00 

(81) 140.00  434.00  275.00 

(32) 180.00  572.00  615.00 

(38) 180.00  369.00  266.00 

(34) 60.00  104.00  130.00 

(38) 350.00  537.00  406.00 

(SO) 6,240.00  3.500.00  10,170.00 

(37) 7.200.00  8,618.00  12,600.00 


ends,   100-lb.   working   pressure. 
In  place; 

(14)  1  each  6-lnch  do; 

(15)  lump  sum.  Install  8-lnch  gata 
valve  and  fumlalh  and  Install 
valve  box; 

(16)  1  each  8-in.  gate  valve,  hub 
ends,  150  lb.  working  pressure, 
in  place; 

(17)  lump  sum,  install  12-ln.  gate 
valve  and  furnish  and  Install 
valve  box; 

(18^  1  each  6-in.  type  A  blowoff  as- 
sembly In  place ; 

(19)  2  each  4 -in.  type  B  blowoff  as- 
semblies in  place; 

(20)  3  each  4-Inch  type  C  do; 

(21)  4  each  2-inch  type  B       do; 

(22)  2  each  2-mch  type  C       do, 

(23)  1  each  6-inch  water  mater  In 
place ; 

(24)  1  each  8-lnch  water  meter  In 
place :  • 

(25)  90  l.f.  24-in.  No.  10  gage  corru. 
metal  pipe  under  State  Highway 
and  railroad  in  place; 

(26)  60  If.  0-in.  concrete  pipe  cover 
on  18-lnch  pipe; 

(27)  75  l.f.   2-lnch  do; 

(28)  2S3  l.f.  gravel  surfacing  over 
pipe  trench ; 

(29)  381  l.f.  armor  coat  surfacing  ov- 
er pipe  trrr-.idx; 

(30)  43  l.f.  couc  road  surfacing  ov- 
er pipe  trendi ; 

(31)  lump  sum,  connection  to  6-itich 
pipe  line  at  Sta.  K15  plus  60.5; 

(32)  lump  sum*  special  connection  at 
Sta.  K30  plus  22.3  to  K30  plus 
89.4; 

'^33)  lump  sum,  connection  to  6-inch 
pipe  line  at  Sta.  I>63  plus  58; 

(34)  lump  sum,  special  connection  at 
Sta.  I/lOO  plus  20.00  to  I^lOO 
plus  28.33; 

(35)  lump  sum,  connection  to  8-inch 
pipe  line  at  Sta.  L/106  plus  95.3; 

(36)  lump  sum,  building  for  chlonna- 
tlon  plant  and  pit  for  Venluri 
meter ; 

(37)  lump  sum,  equip,  in  chiortna- 
tlon  plant  and  Venturi  meter  In 
place. 

Total     bids     submitted     March     19 
were : 

(A)  N.  P.  Van  Valkenburg  St  Co., 
North  Sacramento,  (Plan  1) 
1111,444.90;     (Plan    2)    |110,863.90. 

(B)  Stolte,  Inc..  Oakland,  (1)  |122,- 
235.28;    (2)  |129,68&68. 

(C)  Pacific  Pipe  Une  ft  Engineers, 
Ltd.,  El  Cerrtto,  (1)  $126,841.06; 
(2)    I137.014.4& 

(D)  McGuire  A  Hester,  OaJcland,  (1) 
1130,424.40;    (2)    |144,604.40. 

(E)  DeLuca  ft  Son,  San  Francisco, 
(1)  $130,138.95;   (2)  $147,933.75. 

(F)  Underground  Construction  Co., 
Oakland,  (1)  $154,094.80;  (2)  $167.- 
162.80. 

(G)  Morrison -Knudsen  Co..  Inc..  San 
Francisco,  (1)  $264,168;  (2)  $278.- 
648. 

Unit  prices  were: 

(D)  (E)  (F)  (G) 

5.70  $  5.70  $  6.50  $  10.75 

4.70  3.88  3.80  8.75 

1.200.00  1,100.00  1,000.00  895.00 

360.00  844.00  400.00  1,566.00 

5.70  5.70  6.51  10.75 

4.70  4.00  3.80  8.75 

1,400.00  1.500.00  1,200.00  895.00 

600.00  1,000.00  600.00  1,566.00 

650.00  35.00  14.00  8.00 

7.00  6.70  8.00  11.65 

2.00  2.26  3.80  &to 

.60  .00  .80  1.60 

RO.OO  227.00  120.00  90.00 

80.00  110.00  120.00  100.00 

150  00  274.00  200.00  170.00 

120.00  250.00  175.00  100.00 

60.00  168.00  100.00  70.00 

WOO  240.00  120.00  90.00 

2,^00  203.00  70.00  136.00 

120.00  258.00  140.00  12.'i.00 

30.00  376.00  90.00  250.00 

350.00  486.00  600.00  240.00 

360.00  327.00  400.00  440.00 

1.V).00  136.00  150.00  125.00 

270.00  183.75  160.00  275.00 

5000  200.00  75.00  16S.00 

4.5000  783.00  580.00  785.00 

760.00  996.00  900.00  1,175.00 

18.00  14.68  30.00  13.00 

5.00  8.B0  5.00  7.00 

7.00  10.00  6.00  10.00 

1.20  .25  .30  3.00 

1.80  1.50  1.00  4.00 

3.00  5.00  1.80  6.00 

270.00  845.00  390.00  600.00 

600.00  020.00  600.00  2,000.00 

200.00  627.00  180.00  850.00 

150.00  439.00  110.00  150.00 

400.00  900.00  290.00  500.00 

4,000.00  4.176.00  7,600.00  7.000.00 

10,000.00  0.473.00  10,500.00  7,500.00 


CLAY  PRODUCTS 

Specify  QUALITY  Matenalt 

N.  CLARK  &  SONS 

lOth   A  DivHion   Street*  •   SAN    FRANCISCO   -   Klondike   2-0462 
Main  Oflce  A  Factory,  401  Parilr  Avc^  Alameda  •  LAkeharst  2-S177 


ea-    W   Funston    225    S    Judah ;    E 
41«t  Ave  100  ft  1V5  S  Irving;  owner 
and    builder,    Bernard    Lewis,    146*5 
Waller   St. 
2-Story    Frame    FLATS,    $12,000;    Vv 
36th  Ave  100  N  Balboa;  owner  and 
builder,    H    Doelger   Bldr,    Inc..  320 
Judah   St. 
ALTER    OFFICE     bldg.     $5000;     445 
Bush    St ;    owner,   P.ac   T   &   T   Co ; 
444    Bush    St;    builder,    Dinwlddie 
Constr  Co.   illO   Crocker   Bldg. 
ALTER    DWELLING,    $1240;    II    t'tii 
Ave ;  owner,  R  H  Powell,  premises ; 
builder,  N  B  Leshers  ft  Son.  Berk- 
eley. 

ALTER    APIS.    $1500:    401-30th    St; 
owner.  Clay  K  Yerby,  prem;  bulki- 
er,  day   work. 
ALTER  SERVICE  STATION,  $3000; 
SW  cor  San  Jose  &  Broad;   owner, 
Crescent  Pac  Oil  Co,  Inc.  2065  3rH 
3t;    builder,    C    Normsn    Peterson, 
Eerkeley. 
ALTER  COMMERCIAL.  $11,750;  1500 
-Valencia      St;      owner,      Salvation 
Army;,    115    Valencia    St,    builder, 
Russel  A  Cullen.  478  Jackson. 
ALTER  DWELLING.  $2330.  770  46tlr 
Ave;   owner,   L  ft   Helen  HontalP.^. 
prem;    builder,    David   Kvistad.   457 
Valley  St. 
BUILDING    PERMITS    ISSUED       .* 

Mar.  19.  1947 
CONVERT  3  REAR  FLATS  INTO  6 
APTS,    12000:    4454    California    St  • 
owner,  Doward  C.  Duling,  4405  Cal- 
ifornia; not  let. 
CONVERT  BASEMENT  INTO  APT. 
$2500;    201    Connecticut    St;    owner, 
Alice  Trail,   prem ;    contractor,   day 
work. 
ERECT  l-8torv  Frame  BLDG  .  $7000 
S  Gaven  St  250  ft  W  Merrill ;  own- 
er  .nnd    contrsictor,    Frank    Ferran- 
do,   6095  Mi8.sion   St. 
ERECT  2-.story  Framf  BLDGS,  $13.- 
Ono  tacJi;  E  46th  Ave  125  ft  &  100 
ft  S  of  Irving  St;   owner  and  cor- 
tractor,    MacArthur   Bldg   Co,    3224 
Judah  St. 
ERECT   1-story    Frame    BLDGS.    t4) 
$8300  each ;  SW  cor  Idora  &  Wood- 
side;   W  Idora  31,  64,  &  97  ft  S  of 
Woodside;    ownei    and    contractor, 
J  V   Campbell,  849   Laguna  Honda 
Blvd 
ERECT  1-story  Frame  ELDG,  $7000; 
N  Side  of  Lawrence  Ave  100  ft  E" 
of    Huron ;    owner    and    contractor 
Joe   Mignacco,    38    La^ura    St. 
INSTALL  METAL  FRAMES  &  Gla.is 
on  Backstop,  $4000 ;  16th  and  Bryant 
Sts;    Seal's    Stadium;    owner,    San 
Franci.sco     Baseball     Club,     prem ; 
contractor,  Patterson  ft  Elvln  Iron 
Works. 
INSTALL  MEZZ  FLOOR,  $ft00;   .5748 
Geary  St;   owner.  A   Foster,  prom, 
contractor,   Gcrrli;    Harper. 
NEW    SHELVING,    CEILING.    ETC, 
$2000;  99  4th   St,  own<;r,  Phil  M^il- 
in,  orem ;  contractor,  Dobbs  ft  Ap- 
plebte. 
RECONDITION    CONCP^TE    Foun- 
dation,  $1000;    872    881    Dolores    S* ; 
owner,    Thomas    .S   Krl:itovich,    SOS-l 
22nd  St;  contractor,   Pardinl  Bros. 
ALTER  laundry,  ?500;   1124  Harri.son 
St ;    owner,    Stones    Linen    Supply, 
prem. 
ALTER    dwelling,    $900;    1614    Geary 

owner,    Albert    Meriitt,    premises. 
ALTER    sto!e    and    flat.    $1200;    2020 
Tarnval    St;    owner,    M    C    Mangan, 
2020  Taraval  St. 
ALTER    Jwelling,    $530;    676    Hayes; 
owner,    J   and    Ellen    Anthony,    676 
Hayes     St;     contractor,     Amt-rlcan 
Terrazzo  Co,  36  Wood  St. 
ALTER    flat.s,    $650;    1:7    Cabrillo    St; 
owner.  CIv.le  Lightnef  prem;  con- 
tractor. B  F  Dean,  3515  Mission  St. 
ALTER  dwelling,  $900;   1149  lith  Av- 
pn\ie;   owner,   Mr  aiid   Mi^   •Shield.'*, 
prem;     contractor,     Cham     PrieUi)|j. 
3301   Folsom  St 


ALTER  office  and  flats.  $900;  3565 
13th  St;  owner,  Dr  Scott,  prem. 

SIGN,  metal.  $500;  390  Golden  Oate 
Ave ;  owner,  C  W  Blakiston,  prem ; 
contractor.  J  M  McLacklan,  1378 
47th  Ave. 

ALT£R  store.  $600;  425  Dlvisadero; 
owner,  Jack  Babrow,  premises. 

ALTER  upholstery  shop,  $1000;  2820 
San  Bruno  Ave  ;owner,  John  Ortego 
989  Filbert  St;  contractor,  R  C 
SmlUi,    101    Randall. 

WASH  Rack,  1 -story  Class  C.  $1500; 
NW  Cor  Page  and  Franklin;  own- 
er, Tapolas  Bros,  Page  and  Frank- 
lin  Sts. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bendinf 

and  manifolds 

writ*  for   Prioee 

Pacific  Pipe  Co. 

160  ^lear  St..  Ban  Frapcisco 


CONTRACTOR'S 
EQUIPMENT 

Now  In  Stock 

5-Ton  American  Handiwinclies 
2-Ton  Becbe  Hand  Hoists 
American  Contractor's  Hoists, 

2500  to  5000  lbs.  SLP 
3-  &  5-Ton  Buda  Jacks 
AC  and  DC  Kohler  Light  Plants 

Mall  Concrete  Vibrators, 
Gas,  Electric  or  Air 

Portable  Buday  Gas  Power 
Table  Saws — 10-inch 

iMS  Ransome  Concrete  Mixers 

Syntron  Electric  Hammers 

Worthington  Air  Compressors, 

105'  to  315' 
Worthington  Air  Tools, 

Tampers,  Breakers, 

Drills,  etc. 

Call  COAST  PIrtf 

COAST 

EQUIPMENT 
COMPANY 

948  Bryant  St.       MArliet  5740 


BURKE     FORM     CLAMPS 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types   of  Concrete  Construction  Specialtief 

W.     J.     BURKE     &     CO.,     INC. 


780  Bryant  Street 


San   Fr.inciwo 


Phone  GArfifld  87^8 


CABOTS  BRUSH  CLEANER 

New  Life  for  Old  Painf  Brushes 
REMOVES  OLD  PAINT  RIGHT  TO  THE  HEEL 


GUNN  CARLE  &   CO. 

2C    Potrero    Ave.  UNderhil!    5480  Sun    Frv.r       cc 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


FRIDAY,  MARCH  21.  1947 


DAILY     PACIFIC     BUILDER 


ALTER  offices.  fMS:  4175  Mission: 
ou'ner,  Pacific  Tel  A  Tel  Co,  140 
Now  Montgomery  St;  contractor. 
N  H  Sjoberg  A  Son,  Oakland. 

ALTER  dwelling,  JIOOO;  45  Niantic. 
owner,  E  Levy  is,  prem;  cotractor, 
E  T  Adams,  2546  27»n  Ave. 

ALTER  store.  $500;  394  3rd  St;  owner 
Doyle  Estate,  prem,  coniractor,  M 
H  Croy,  736  Hairiaon  St 

ALTER  office,  $5000:  200  Bush  St; 
owner,    Standar.'.    Oil    Co    of   Calif. 

225  Bu8h    St,    contractor,    Swiner- 
ton   A  Walbcrg  Co,  225  Bush    St. 

ALTER  butcher  shop,  $2900;  7  Grace 
St;   owner,   G  M   Scholten,   prem. 

FISH  processing  plant.  Class  B,  $75,- 
000;  SW  Cor  North  Point  St  and 
Columbus  Ave;  ov/ner.  La  Roccd 
Fisheries,  2350  Taylor  St;  contrac- 
tor, Wm  Horstmevcr  Co,  23  Mars 
St;  architect,  Geo  L  Hanna,  6J0 
16th  St,  Oakland. 

ALTER  school  (let  unit),  $20,0/0; 
NE  Cor  ISth  Ave  and  Vicente  St; 
owner,  Roman  Catholic  Archbishop 
of  S  F,  1100  Franklin  St;  contrac- 
tor, Barrett  &  Hilp.  918  Harrison. 

ALTER  warehouae.  .$3500;  SE  Cor 
FolBom  and  Spear;  owner,  HJh 
Bros  Coffee  Co,  2  Harrison  St; 
contractor,    Swinerton    &   Walberg 

226  Bush  St 

ALTER  dwelling,  $2500;  2046  23rd 
Ave.  owner.  Hyman  Gold,  prem; 
contractor,  McDonald  &  Johnson. 
968  Rutland. 

ALTER  florist,  $900;  1230  Steven- 
son St:  owner,  S'amuel  Hamburger 
110  Sutter  St. ;  contractor.  Andrew 
Plllon,  £66  Duncan  St. 


Granted 

BUILDING  PERMITS 

SAN    FRANCISCO 


PAGE  7 


OFFICE  BUILDING  (class  C)  19000; 
1524-1528  El  Camino  Real;  owner, 
Barney  Green ;  builder,  A  T  Davin- 
roy,  125  Eaton  Villa  PI,  Redwood 
City. 

ADDITION,  $2000;  2077  Eaton;  own- 
er, B  Grohs ;  builder,  W  C  Hennin^ , 
52  Oakwood  Dr,  Redwood  City. 


BERKELEY 


MARCH    20,   1947 


REPLACE  mud  sills  and  sills,  $500: 
1068  Ashbury  St :  owner.  E  F  Opp. 
prem;  contractor,  Terminix  of  No 
Calif 

REPAIR  windows.  $750;  966  Broad- 
way; owner.  Willie  Moy;  contrac- 
tor,  Central   Calif   Constr  Co. 

BIJXIT.  2-story  frame,  $13,750;  North 
Duncan  87  W  Dolores;  owner.  Mrs 
E  Llccardlo,  37  Mullen  St;  contrac- 
tor, Mel  W  Bosnos. 

DWELLINGS,  two  1- story  frame.  $7- 
OCO  e.'tch :  W  Vienna  225  and  250  V 
Avalon ;  owner  and  builder.  FranI: 
J  O'Neill,  150  Kenwood  Way. 

ADD  room.  bath,  porch.  $4000;  423fi 
22nd  St :  owner,  J  J  Lopez,  prem ; 
contractor,   H  T  Cromwell. 

EXTEND  Partition,  etc.,  $750;  SW 
comer  11th  and  Market;  owner, 
Tom  Callas,  prem ;  contractor,  Wm 
Batem.an   Co. 

REMOVE  and  reset  partitions,  elec 
work,  etc,  168  Sanscme:  owner. 
Industrial  Indemnity  Co,  prem: 
coniractor,  Al  P  Fisher. 

REMODFJL.  $500;  1124  Harrison  St; 
owner,  tSones  Linen  Supply. 

ADD   GARAGE.    .?900;    3564    18th    St; 
owner,   Dr   Scott ;    contractor.   Vin 
cent  A  Farley. 

ADD  nine  classrooms,  $20,000;  NF 
Cor  18th  Ave  and  Vicente  St;  own- 
er. Archbishop  of  S  F,  lOlo  Frank- 
lin Ft;  contractor,  Barrett  A  Hilp; 
architect  H  A  M;nton  and  W  Smith 
engineer,  L  H  Nishkian. 


ALTERATIONS.  $800;  1605  Carleton; 
owner.  Jack  Donell,  prem;  builder. 
J  R  C  Traylor. 

TOOL  AND  DIE  SHOP,  $8000;  2010 
3rd  St;  owner  and  builder,  James 
H  McFarland,  266  Laguna  Honda 
Blvd,  San  Francisco. 

ALTERATIONS,  $5500;  1602  Ashley; 
owner,  J  T  Jjinuary,  2832  Pine,  San 
Francisco;  builder,  Borker  Bush. 
1600  Tyler. 

ADDITION,  $1500;  1937  Prince;  own- 
er, A  Bernard,  prem;  builder,  J  P 
Nerenemacher,  1630  Webster  St 
Oakland. 

ALTERATIONS,  $500;  2312  Rose  St; 
owner  E  A  Heer,  prem;  builder. 
Bay  Cities  Asbestos  Co,  B  12th  St 
and  5th   Ave,   Oakland. 

ALTERATIONS,  $1125;  2760  Dohr; 
owner,  E  Mitchell,  prem;  builder. 
Reece  A  Pete,  3421  Hannah. 

DWELLING,  $11,000;  1135  Page  St; 
owner  and  builder,  Joe  Allessandro. 
1141   Page  St. 

ALTERATIONS,  $1700;  2522  College; 
owner  and  builder,  Wm  Suneer. 
2522  College  Ave.  * 

ALTERATIONS,  $5500;  3005  Calif  or- 
nia ;  owner,  J  T  January,  2832  Pine 
St,  San  Francisco;  builder,  Borker 
T  Bush,  1600  Tyler. 

ALTERATIONS,  $700;  1526  Walnut; 
owner,  L  E  Tate,  premises ;  builder. 
Tom  Puccio,  2131  6th  St 

GARAGE,  $630;  1881  Alcatras;  owner 
and  builder,  Jess  R  Souza,  prem. 

ALTERATIONS,  $1^,000;  2900  5th  St; 
owner,  Durkee  Famous  Foods,  2900 
6th  St;  builder,  C  N  Peterson,  70 
Rock  Lane. 

ALTERATIONS,  $500;  752  San  Diego 
Ave;  owner,  James  S  Moore  Jr, 
prem ;  , builder,  Fred  Early  Jr.  368 
Pine  St.  San  Francisco. 

ADDITION,  $4000;  1210  Kains ;  own- 
er, Dr  R  P  Cope,  premises ;  builder, 
C  E  Kuffel,  2555-59  9th  Ave.  Oak- 
land. 

BIN,  $3800;  2700  7th  St;  owner,  Col- 
gate-Palm Olive-Peet  prem;  build- 
er. Austin  Co,  618  Grand. 

ADDITION,  $4000;  1482  Lincoln  St; 
owner,  A  Wagner,  prem;  builder, 
James  A  Ganley,  855  Midway  Ave. 
San   Leandro. 

ALTERATIONS.  $4500;  2601  Hille- 
gaas;  owner.  B  M  Lindbloom.  2603 
Hlllegaas;  builder,  J  M  Olsen.  1162 
Versailles  Ave,  Alameda. 

ALTERATIONS,  $600;  1486  Campus 
Ave;  owner  and  builder,  F  Glange, 
premises. 


SANTA   CLARA  COUNTY 

ADDITION,  $2000;  328  Mayellen  Ave. 
San  Jose;  owner  and  builder,  H  S 
Fanley,  premises. 

ALTERATIONS.  $1000;  Holleiibeck 
and  Fremont,  Sunnyvale;  owner 
and  builder,  B  F  Pettis,  premises. 

DWELLING.  $8500;  Hillview  and 
Osage,  Los  Altos;  owner  and  build- 
er, O  O  Davis,  Danville,  Calif. 

DWELLINGS  (25),  6  at  $7500  each. 
19  at  $6000  each;  Lots  3  to  27,  In- 
clusive, Sycamore  Dr,  Colorado 
Park  No  2;  owner  and  builder. 
Mooser  A  Workman,  P  O  Box  882, 
Redwood  City. 

DWELLING.  $6000;  Lot  38.  Camino 
Del  Terrene  Del;  owner,  H  Hen- 
dershot ;  builder,  Fazekas  -  Splvey 
Construction   Co. 

DWELLING,  $6000;  Lot  11,  Lester 
Lane,  Terrene  Del ;  owner,  Robert 
C  Grand ;  builder,  Fazekas -Spivey 
Construction    Co. 

DWELLING.  $6000;  Lot  17,  I.*ster 
Lane.  Terreno  Del ;  owner.  Robert 
E  Merkel ;  builder,  Fazekas-Splvey 
Construction  Co. 

DWELLING.  $6000;  Lot  15,  Lester 
Lane,  Terreno  Del ;  owner,  R  O 
Sprague ;  builder,  Fazekas-Splvey 
Construction. 

GUEST  HOUSE.  $3000;  Llttlefleld 
Lane  and  Englewood  Ave;  owner, 
Nell  H  Anderson.  11  Loma  Vista 
Ave,  Los  Oatos;  builder.  Donald 
Baldwin. 

DWELLINGS  (2).  $6000  each;  Lota 
9  and  12.  Emory  Ave;  owner  and 
builder,  E  A  Garrison,  Route  2, 
Box  245.  Campbell. 

DWELLNG.  $6000;  Lot  18,  Loma 
Vista;  owner  and  builder,  E  W 
Baker,  General  Delivery.  Santa 
Clara. 

SAN  CARLOS 


OAKLAND 


DWELLING,  2-fltorv  7-room,  $10,- 
000;  32  Selkirk  St;  owner,  Robert 
Langeberg,  2712  Logan  St;  con- 
tractor, A  H  and  W  H  Rahlvec, 
]f..30  Webster  St 

ALTERATIONS.  $500:  5616  Harbord 
Dr;  owner,  H  B  Dempsey,  prem; 
contractor,  F  Puccetti.  968  46th  St 

ADDITION,  $1000;  2009  E  14th  St; 
owner  and  builder,  C  W  Brown, 
premises. 

ADDITION.  $2000;  3S19  Piedmont; 
owner  anc'  builder.  J  B  Wilson, 
premises. 

ALTERATIONS,  $800:  7200  Orral  St: 
ov,nier.  Father  Galvan,  premises; 
contractor.  Oiibcrt  A  Murray.  2401 
E  14th  St 

ADDN  to  facloiy.  $28,000;  3260  Ettle 
St  •  owner.  W  J  end  V  A  GoodmaSi. 
3246  Ettit  St.  contractor.  J  II 
Pitzmaiiric-.    2R.':7    Hannah    St. 

ALTERATIONS.  $950;  2074  85th  Ave 
o\vn«r.  W  E  Allen  and  R  C  John- 
son, 3851  E  14th  St:  contractor,  i' 
P>ir<efti,    968    46th    St. 

ADDN.  $700;  451  «2nd  St;  owner  and 
builder,  R  E  McCoy,  prem. 

KILN,  l-8tory  dry.  $3000:  boiler 
room,  1 -story  c<inc"ote,  $1000;  500 
High  St;  owner.  White  Bros,  5»)C 
Hiph  Streot;  contractor.  Alameda 
Homes  Co.  90j5  A  St. 

OFFICE.    $685:    shed,    storage.    $500 
9901    San    I^eandro    St .    owner    and 
builder.    .\880':iatcd    BIdrs    Supply, 
preinlses. 

ALTER,  $860.  1-story  garage,  $460; 
1274  7(«th  Ave;^ownrr,  O  Nunec, 
nreni :  contractor.  F  M  Taylor,  152o 
Fairview   St,   Berkeley. 


DWELLINGS  and  GARAGES  (2). 
$6000  each;  1819-27  Princeton  St; 
owner  and  builder,  Fisher  A  Stlritz. 

DWELLING  and  GARAGE,  $8000; 
3611  Townsend;  owner  and  builder, 
Leal  Kassian. 

DWELLING.  $5000:  2347  WUler;  own- 
er and  builder.  Floyd  Rees. 

DWELLING  and  GARAGE.  $5000; 
2203  Terrace;  owner  and  builder, 
Jobn  D  Hilton. 

ADD  TO  STORE,  $4000;  804  Califor- 
nia; owner,  J  Ortego,  premises; 
builder,  J  R  Church,  221  Yale  St. 

GARAGE  (with  living  quarters), 
$3000 ;  1244  Cobb ;  owner  and  build- 
er, Merced  Gallegos. 

DWELLING,  $2000;  2428  Weller;  own- 
er and  builder,  Vlrge  L  Turner. 

ALTER  DWELLING,  $1500;  2227 
Lilly;  owner  and  builder,  J^orothea 
Wolf,  premises. 


March  1»,  1947— PTN  LOT  1  BLK 
G,  Orchard  Tract  Edan  Twp. 
James  S  and  Iva  Thompson  as 
tu   improvements   on    property. 


SAN    FRANCISCO   COUNTY 


Completion  Notices 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  20,  1947—3919  REINHARDT 
Dr,  Oakland.  John  A  Copland  to 
W  A  Mcleod March   15.   1947 

March  20.  1947— LOTS  6  and  7  Blk 
.^.  Tract  744.  Eden  Twp.  F  W 
Valley  and  W  G  Lincoln  to  Val- 
lev  A  Lincoln  A  Co Mar  17.  1947 

March  20.  1947- NW  COR  BUENA 
Vista  .\ve  and  Hibbard  St  Ala- 
meda. Alaska  Packers  Assn  to 
A  D  Schader March  7.  1917 

>farch  2C  1947— 86(  SCHAFER  Rl 
Hayward.  Herman  A  and  Ruth 
H  Utter  to  whom  it  may  concern 
March   15.   1947 

March  20,  1947— LOTS  4  and  5  Blk 
5.  Map  Tract  744.  Eden  Twp.  P 
W  Valley   and   W   G   Lincoln   to 

Valley  A  Lincoln  A  Co 

March    18,    1947 

March  2t>.  1£47— LOTS  1,  2  and  3 
Blk  3,  Tract  744.  Eden  Twp.  F 
W  Valley  and   W   G   Lincoln    to 

Valley  &  Lincoln  A  Co 

_ March    19.    1947 

March  19.  1947—1400  104th  AVE, 
Oakland.  Carl  Wche  to  S  M  S 
Insulation,  Painting  A  Roofing 
Companv Jkfarch  18.  1947 

March  19.  1947—571-3  HESPERIAN 
Blvd,  San  Lorenzo.  John  B  and 
Wm  W  Clnnamond  to  whom  \* 
mav  concern March  19.  10  i" 

March  19.  1947— PTN  LOT  160.  map 
Cheiryland.  Eden  Twp.  Donald 
L  Cameron  to  Johnson  A  Cam- 
eron  ™. March  19.  1947 


March    13.    1947—77   Hubbell.   South- 
em  Pacific  Railroad  Co  as  to  Im- 
provements on  property. 


Plumbing  Permits 


9227  Caatlewood  St;  owner.  Taylor; 
dealer.  J  R  Pierce;  10  fix;  S  gms; 
20  water  con. 

7227-9-31  Krause ;  owner,  Warren ; 
dealer,  J  R  Pierce;  16  fix;  9  gas;  30 
water  con. 

238S  Thackery  Dr;  owner,  John- 
son; dealer,  J  R  Plerue;  C  fix;  $  gas: 
6   water  con. 


Furnace 


BERKELEY 


1268  Corrison;  owner,  J  M  Walker; 
dealer,  Al  Ferreria;  water  closet; 
wash  basin;  sink;  bath  tub;  wash 
tub. 

2711  Mabel;  owner,  J  M  Walker; 
dealer,  Al  Ferreria;  water  closet; 
wash  basin;  sink;  bath  tub;  wash 
tub. 

2325  Curtis ;  owner  and  dealer.  Karl 
Rounquist;  water  closet;  wash  basin; 
bath  tub;  sink;  wash  tub. 

1638  Curtis;  owner,  Dunne;  dealer, 
Wm  R  Starck;  Bendix. 

1433  Grove;  owner,  S  Aweeka;  deal- 
er, Carl  Martin;  water  closet;  wash 
basin. 

3014  Fulton ;  owner  and  dealer,  Ray 
Guaven ;  water  closet ;  wash  baaln ; 
shower. 

2114   Sacramento;  owner,   ; 

dealer,  Geo  Stoddard;  water  closet; 
wash  basin;  bath  tub;  sink;  wash 
tub. 

810  Carleton ;  owner,  Colgate- Palm 
Olive-Peet;  dealer,  Grlnnell  Co;  au- 
tomatic fire  sprinkler  system. 

2036  Addison;  owner,  G  William- 
son ;  dealer,  M  J  Schmitt ;  2  water 
closets;  2  wash  basins;  sink. 

OAKLAND  ' 


OAKLAND 


4065  E  18th  St;  owner.  W  Patter- 
son :  dealer,  R  Osbjm ;  floor  furnace. 

2259  98th  Ave;  owner.  Van  Ness; 
dealer.  Harer  Furraco  Co;  floor. 

2261-3  08th  Ave;  owner.  Van  Ness; 
dealer.  Harer  Furnace  Co;  floor. 

2019  Maitland;  owner.  J  Bamea; 
dealer,    Harer   Furnace  Co;    central. 

2257  98th  Ave;  owner.  Van  Ness; 
dealer,   Harer   Furnace   Co;   floor. 


Need  a  Vibrator? 


Co//  .  .  .  STANDARD 
for  VIBER 

EXbrook    884S 


SAN  TRANCISCO  COUNTY 


FRESNO 


DWELLING,  $10,000;  254  Park;  own- 
er, Louis  Carpol;  builder,  W  A 
Worth,  265  Belmont  Ave.  Redwood 
City. 

DWELLING,  $9000;  208  Oakvlew  Dr; 
owner  and  builder  L  C  Cadwalader. 

DWEIJJNO.  $8000;  1839  Woodland; 
owner  and  builder.  Victor  Benvick. 

DWELLING,  $10,000;  1411  Oakhurst; 
owner  and  builder.  K  O  Workman. 

DWELLING.  $8000;  1029  Montgom- 
ery; owner  and  builder.  H  A  Bur- 
ton. 

ADDITION.  $2000;  61  Madrona;  own- 
er and  builder,  E  H  Krampsrt 


STORE.  $15,000;  140  Olive  St;  owner 
and  builder.  Nish  Aaranian. 

DUPLEX  (and  2  garages),  $10,000; 
209-11  Valeria;  owner  and  builder, 
J  W  Turner. 

ALTER  GARAGE  APARTMENTS. 
$7872;  1468  Wilson;  owner  and 
builder.  Frlda  Vagim.  premises. 

DWELLING  and  GARAGE.  $7860; 
1228  Esther  Way;  owner  and  build- 
er. Edmond  A  Licon. 

DWELLING  and  GARAGE,  $7860; 
104  W  Vassar;  owner  and  builder, 
V  M  Haley. 


March  20.  1947— N  Duncan  123.7. 
150.3  and  176.11  W  Douglass.  Her- 
bert A  Crocker  to  whom  It  may 

concern March  19.  1947 

March  20,  1947— S  Silver  Ave  76, 
100,  125  W  Amherst  Boyd  C  Llnd- 

say  to  whom  it  may  concern 

March    20.   1947 

March    20,     1947—635    Hearst    Ave. 

Aryl  Fusselman  to  L  E  Niles _. 

March     20,    194 

March  20,  1947— S  Lilly  70  W  Oc- 
tavia.  RasmuBsen -Trance  Build- 
ers, Inc.'  to  whom  it  may  concern 

March    20.   1947 

March  20,  1947- W  Octavla  63  and 
26  S  Lilly ;  SW  Lilly  and  Octavia. 
Rasmussen-Traner   Builders,   Itc, 

to  whom  it  may  concern _ 

March  20,  1947 

March  20,  1947—638  37th  Ave.  Hom- 
er F  McClellan  to  Alex  R  Ingles 
Jlarch  19.  1947 


liens  Filed 


ALAMEDA  COUNTY 


Recorded  Amount 

March  20,  1947—3228  FARNAM  S», 
Oakland.  Fox  Tile  Co  vs  Dwight 
M    Cotton.    Frank    and    Frances 

Alhino    _ $301.00 


SAN    FRANCISCO  COUNTY 


Recorded  Amount 

March  20.  1947 — Labor  and  mate- 
rials. 1221  Green  St.  E  P  Merritt 
vs  Max  T  and  Anna  Kniescha... 
$7,111.76 

March  19.  1947 — Labor  and  mats- 
rials.  Lots  60  to  and  Including  52, 
Block  5601,  Assessor's  Map.  J  E 
Smith,  doing  business  as  Emsco 
of  San  Francisco,  vs  W  G  Man- 
ar  yand  Helen  Euphrat „.|106.75 

March  18,  1947— Labor  and  mate- 
rials, E  85th  Ave  86  S  Balboa. 
Max  Doxerbaum  vs  Mr  and  Mrs 
L  or  Mrs  D  Mager ^75.16 


Non-Responsibility 


ALAMEDA  COUNTY 


March    19.    1947— ON    DIXON    Street 
601.92  ft  W  Valle  Vista  Ave.  Eden 
Twp.    Frank  C  and   Alberta  Jo- 
hanson    as    to    improvements    tin 
property. 


1416^  17th  St:  owner ;  deal- 
er, Durant;  2  fixtures. 

4187  Manila;  ov.ner,  G  Tudhope, 
dealer,  W  Plcard;   1  llxtiyre. 

6430  Telegraph  Ave;  owner,  Lewis 
Constr  Co;  contractor,  Morrill;  five 
fix;   3   gas:   12  water, 

4180  Wilshire  Blvd ;  owner,  J  Dow 
ling ;   dealer,  C  bmith ;  8  fix ;   3  gas ; 
16  water  con. 

2715  West  St;  owner.  Lydia  Clean- 
ers;  dealer.   Hufachmidt;    1  fixture. 

646  30th  St;  owner,  C  Nicole;  deal- 
er.  P  Bninno;  3  fix;  5  water  con. 

625  28th  St;  owner,  M  Stubb;  deal- 
er.  F'  Brunno;  2  fix;  3  water  con. 

1124  4th  Ave;  owner.  Dombrlnk; 
dealer.   H   Sogn ;    3  f  ixturea. 

19th  Ave  and  E  14th  Street;  own- 
er. S  Schrlene ;  dealer,  J  Tung ;  2  gas. 

3423  Harlan;  owner,  J  Costeilo, 
dealer,  J  Terry,  2  gaa. 

4141  Broadway ;  owner,  Tuspen ; 
dealer,  A  McKown ;  1  fix;  4  gas;  4 
water  con. 

1684    7th    St;    owner ;    dealer, 

Huf^c^hmldt;   2  fix 

970  44th  St ;  owner.  J  Cook ;  deal-r, 
E   Hanson ;   3   gas. 

2639  E  161h  St;  owner,  D  Hess; 
dealer    C    Carlson ;    1    fixtura 

1310  14th  Street;  owner  ,<:^matlon 
Creamery;  dealer,  E  Braun ;  26  fix. 
20  water  con. 

1820-26  East  22nd  St;  owner.  Mo- 
Adam^:    dealer,    C    Roland;    10    fix, 

6  gas;   20  water  con. 

1694  11th  St;  owner,  Wayne;  deal- 
er, J  Bruce;   1  fixture. 

543  24th  Street;  owner,  Leonhart : 
dealer.   M  Avllla :  ?  fix:  8  wstcr 

26th  and  Willow  Sts;  owner,  B.is 
Constr  Co;  dealt- r,  E  Hanson;  2  fix; 

7  water  con. 

971  6»th  Ave;  owner.  General  EW-c 
Co;  dealer,  E  Hanson:  12  fix;  IC 
water  con. 

3117  Minra  St;  owner  and  dealei, 
R    Fiqiieiio;   4   fix;    7   water  con. 

1160  76th  Ave;  owner,  E  Brown; 
dealer,   R   Bonnettl;    11    water   con. 

3145  Middleton;  owner,  R  Smith; 
dealer.  Morrill:  6  fix ;  8  gar;  11  wa- 
ter con. 

3423  Margarita  Ave;  owner.  Hall; 
dealer  H  Sheridan;  3  fix;  3  gas; 
20  water  con 

4468  Sequoyah  Rd ;  owner.  Nichols . 
dealer.  J  R  Ilcrcc ;  7  fix;  3  gas;  20 
water   con. 

900  E  nth  St;  owner,  ;  dealer, 

E    Brnin;    1   gas. 

1961   San   Pablo   Ave;   owner, 
dealer,   J    Tancredy ;    1    fix;    2   water. 

2328  E  Idth  8t;  owner.  Attaaserre; 
dealer,  H  Etke;  2  gas. 

IftSO  W(.odhaven  Way;  owner : 

dealer.    C    Smith;    6   fix;    8    gas     ;    10 
water  con. 


T 


-MEMO- 


Insulating  Boards 

asbestos-cement  boards 
hard  boards 


f 


WESTERN 
ASBESTOS 

COMPANY 

67i  Townsend  St.,  San  Froncitto 
Telephone    HEmlock  4884 


BUILDERS  BROKERAGE  COMPANY 

1430  Alic*  Street 


OAKLAND  12.  CALIF. 


TWinooks  9227 


"Wc  Procure  and  Expedite  Builders 
Material  and  Ec]uipment** 

Let  us  get  the  "H^rd  to  Get**  items  for  you. 


LUMSSI*     OlMSMtlOH 


wmwm 
fiiiiilliHii 


SNAP  TIGS 
BAR  CHAIRS 


WAkb  TMicanst* 


COIL  TIES    -    CYCLONE  DRILLS 
JOIST  CHAIRS   -    HIGH  CHAIRs' 


SLAP  SPACER    -    REED  CLIP   -    RAWL  PLUGS 
PERMAFORM  (Form  Oil)    •   STEEL  BEAM  HANGERS 


c:> ufxe/UoA^  CancAeie  ^u/p/fxLf 


COMPANY 


321   SIXTH  STREET  OAKLAND  7.  CALIF. 

TWlNooks  •3t3 


PAGE© 


DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  21,  1947 


Electrical  Permits 


8AN    FRANCISCO 


4032-4084  various  locations  and 
.  owners;  contractor  ,Ray  OH  Burner 
-  Co ;   motors. 

4035  2100  Fell ;  owner.  C  Rostoni ; 
contractor,  Ray  OH  Burner  Co ;  mo- 
tors; transformers. 

4036  170  Parnassus  owner,  F  W 
Sellers;  contractor,  Ray  OH  Burner 
Co;    motors;    special    equipment. 

4037  1211  Van  Ness;  owner,  Leo 
Mayberg;  contractor,  QRS  Neon  Co; 
Co;  signs. 

4038  2£06  Fillmore;  owner,  9onleD 
Dairy;  contractor,  QRH  Neon  Co; 
signs. 

4089  199  O'Farrell;  owner,  T  *  O 
,,  Smoke  Shop;  contractor,  QRS  N«on 
4 'Co;   .ilgna 

4040  775  Frederick  St;  owner,  C  J 
Johnson;  cojitrictor,  Scott  Sign  Ser- 
vice; Blgna. 
1^  4041  1845  Polk;  owner,  Millard; 
contractor.  Scott  Sifm  Service;  signs. 
4042  Evans  3t ;  W  56  f t  N  Quint ; 
owner,  Lowrie;  contractor,  Clmino 
Elec  Co;  82  outlets;  27  switches;  29 
plu?8 :   service. 

4048  2604  3rd  St;  owner,  J  Bor- 
rominl;    conti  actor.    Neon    3ign    Ser- 


4044  2644  3rd  St;  owner.  Tony 
Slaya:  contractor.  Neon  Sign  Ser- 
vice   Co;    signs. 

4045  1332  Evans;  owner,  B  ui- 
coste;  contractor,  Buzxell  Electric 
Works;    alterations. 

4046  1508  16  Ocean  Ave;  owner, 
Kelly  &  Cas^y;  contractor,  Victor 
Lem'oge ;    alterations. 


SAN  FRANCISCO 


^tce  Co;  signs. 


Classified  Advertising 


I—    MISCELLANEOUS 


Are  you  interested  In  well-traloed 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS,  ENOINBBRa 
DRAFTSMEN,    SURVEYORS,  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION     ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE    HEILJ'. 
For  further  information  call 
K.   STEVENS,  OArfleld  1617 
Technical  Position*  Agency 

BOOKKEEPING  SERVICE 
All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.    No  ac- 
count too  large  or  too  small.    BKm.- 
bright   4462.  (tf) 


HELP  WANTED 


4047  1600  Polk  St;  owner,  Francis 
Food  Shop;  contractor,  Edward  W 
Scott  Electric;  2  outlets;  2  switches; 
motors. 

4048  70  Ventura ;  owner,  Sheridan  ; 
contractor.  Century  Electric;  5  plugs. 

4049  1725  Beach  St;  owner,  ; 

contractor,  Century  Electric;  2  plugs. 

4060  2022  21st  Ave;  owner,  N  W 
Anderson;  contractor,  Adams  Elec- 
tric ;  10  outlets ;  11  switches ;  11  plugs ; 
1  transformer. 

4051  46th  Ave  E  100  S  Irving  St; 
owner,  MacArthur  Building  Co;  con- 
tractor, Adams  Electric;  temporary 
saw  service. 

4002    361  Broadway;  owner,  ; 

contractor,  Lynch  Electric;  motors. 

4063  1066  Valencia  St;  owner.  O 
Mayer;  contractor,  V  Lemoge;  alter- 
ations. 

4064  299  Park  St;  owner,  Cas- 
sinellis;  contractor,  Frank  J  Kllmm; 
3  plugs. 

4056  3332  Taraval ;  owner,  Carlson ; 
contractor,  Strom  &  Smith;  5  out- 
lets ;  6  switches ;  2  plugs. 

4056  1400  18th  St;  owner.  Acme 
Drug;  contractor,  Edison  Electric; 
sign  circuit 

4057  1172  Market;  owner,  Nangls; 
contractor,  Eklison  Electric;  4  out- 
lets; 5  switches;  3  plugs;  motors. 

4068  516  Townsend ;  owner,  Bums ; 
contractor,  G  Vaccarino;  survey. 

4059  135  Byxbee;  owner,  Williams; 
contractor,  Arc  Electric;  2  ranges;  1 
wftt.er  hc&^er 

4060  3435  20th  St;  owner,  Sarelli; 
contractor.  Arc  Electric;  alterations. 

4061  1000-02  Russia  Ave;  owner, 
Hoecher;  contractor.  Arc  Electric;  20 
outlets;  20  switches;  80  plugs;  2 
ranges. 

4062-63  507-511  Munich  St;  owner, 
Hoecher;  contractor.  Arc  Electric;  10 
outlets;  switches;  12  plugs. 

4064  1795  Yosemite;  owner,  Atlas 
Metal  Spinning  Co ;  contractor,  Dover 
Electric ;  press  motor. 

4065  815  Tennessee;  owner,  A  B 
Chance  Co;  contractor.  Dover  Elec- 
tric; alterations. 

4066  4499  Geary  Blvd ;  owner,  Wil- 
liams &.  Fredericks;  contractor.  Neon 
Maintenance  Corp;  sign. 

4067  3300   Army   St;    owner,    Nor- 


B3CPERT  SUPT  for  Housing  Proj- 
ect In  Peninsula  Area  wanted  imme- 
diately. Salary  open.  Peply  Box  318 
c/o  Dally  Pacific  Builder.  (3/24  >  , 

;;^  walk  Oil  Co;  contractor.  Neon  Main 

3-POSmON   WANTED  r^-^^^SSinlfSmery ;  owner, 

contractor.    Pacific    Elec    Const    Co; 


Lumber  and  Bldg.  Mtl.  SAXES- 
MAN  with  BOOKKEEPING  exp.  de- 
sires position  with  S.  F.  company  or 
retail  yard.  Available  immediately; 
6  yrs.'  exp.  Reply  Box  819,  c/o  Dallv 
Pacific  BulJdcr.  (S/20) 

GfiK^ElflAL  StTPT.,  3?.  ren\slereA 
C.E.,  now  available.  Exper.  embracer 
highway,  ccmniercial  structures,  air- 
ports, housing,  ftc.  I.  E.  Gilpin. 
ORavstone  6.')40  (3/26 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS.  8TACKER&. 
TRUCKS.  Pacific  Carriers.  Oakland. 
KB  4-1651. 

ncOMPIJJTELY  EQUIPPED  CAB- 
TNET  SHOP  in  Albany.  Immediate 
occupancv.  Reply  Box  315,  c/o  Dally 
Pacific  Builder.  (3/21/47 1 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS, 
19  gauge.  .036-in.  46Hx96-ln.  Alum- 
inum Products  Co..  8246  16th  Street 
Phone  UNdcrhill  2166  or  SUtter  6700. 


AVAILABLE  FOR  nOOBDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINI7M 
8HEE<TS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  S26&  (tf) 


2  plugs. 

4060  400  Post  St;  owner,  United 
Air  Lines;  contractor.  H  S  Tittle  Co; 
140  outlets;  21  switches;  28  plugs; 
service. 

4070  410  Bush  St ;  owner.  Westing- 
house  Electric  Corp;  contractor,  Ets- 
Hokin  *  Oalvan;  100  outleU;  GO 
switches;    60   pluga 

4071  644  Washington;  owner,  Geo 
Bros  ft  Co;  contractor,  Ets-Hokln  ft 
Galvan;  1  outlet;  motors. 

4072  881  Golden  Gate  Ave;  owner, 
Dr  Patterson;  contractor.  Liberty 
BUectric;  1  plug. 

4073  1430  Bush;  owner.  Schwerin; 
contractor.  Liberty  Electric;  sign 
feeders. 

4074  115  Market;  owner,  Lincoln 
Hotel;  contractor.  Crown  Electric;  6 
outlets;   1  switch. 

4075  330  Jackson  St;  owner.  S 
Broner;  contractor.  Crown  Electric; 
motors. 

4076-77  Various  locations  on  46th 
Ave;  owner.  Standard  Building  Co; 
contractor.  Arc  Electric;  18  outlets,' 
18  switches;  20  plugs. 

4078-80  Various  locations;  owner. 
De  Pesso;  contractor.  Arc  Electric; 
Y  outlets ;  6  switches ;  9  plugs. 

4081  SE  comer  Fell  and  Lagunai 
owner,  Mohawk;  contractor,  Empire 
Electric:   1  plug. 

4062     25th  Ave  and  Irving;  owner, 


lets ;  16  switches ;  30  plugs ;  service. 
4087-96  Various  locations;  owner. 
Sullivan;  contractor,  Fred  Johnson 
Electric;  7  outlets;  5  swtlches;  8 
plugs;   service;  bell  transformer. 

4097  84th  Ave  E  100  N  Vicente; 
owner.  Bendson;  contractor.  Fred 
Johnson    Electric;    temporary  saw. 

4098  656  Market  St;  owner,  ; 

contractor,  Galvln  Bros;  3  outlets. 

4099  2546  Judah ;  owner.  Taste- 
good  Bakeries;  contractor,  Wonder- 
lite  Neon  Products;  sign. 

4100  1318  Graiit;  owner,  Lancara 
Paint  Co;  contractor,  Wonderlite 
Neon  Co;  sign. 

4101  659  Geary;  owner,  Al  Wal- 
lace; contractor,  Wonderlite  Neon 
Products;  sign. 

4102  2099  Lombard;  owner.  Her- 
bert's Sherbert;  contractor,  Waber- 
Conroy ;  underground  service. 

4103  3266  24th  St;  owner,  Anna 
Pitts ;  contractor,  Weber  -  Conroy ; 
meter  loops. 

44999  2232  MacArthur;  owner,  R 
T  Soper;  contractor (  Gus  Anderson; 
plugs. 

45000  10403  Walnut;  owner,  LacK- 
strom;  contractor.  Clifford  Electric; 
service  for  saw. 

45001  10403  Walnut;  owner,  Lack- 
strom:  contractor.  CHfford  Electric; 
outlets  ;   switches ;  plugs. 

45002  10403  Walnut  owner,  Lack- 
strom;  contiactor,  Clifford  Electric, 
fixtures. 

4.5003  4105  Broadway;  owner,  A  E 
Leaven;    contractor.    Red    Top    Elec; 

45004  3409  Telegrai*  Ave;  owner. 
Wiser;  contractor,  Ets-Hokin  ft  Gal- 
van :  outlets ;  switches ;  plugs. 

45005  NE  14th  St.  opp  85lh  Ave; 
owner,  Chriflenaon  &  Lyons;  con- 
tractor,   Scott-Buttner;    nervice. 

45006  73th  Ave  and  MacArthur, 
owner,  H  White;  contractor,  T  L 
Rosenberg ;    alterations. 

45007  Bldg  107,  Oakland  Airport; 
owner,  Calif  Aeronautical  Ins;  con- 
tractor, T  L  Rosenbtrg;  addition. 

45008  10th  and  Market;  owner, 
M  Drinkward;  contractor,  T  L  Ro- 
senberg ;    alterations. 

4.'5009  lOth  and  Market  Sts;  own- 
er. M  Drinkward;  contractor,  Rosen- 
berg ;   fixtures. 

45010  19tli  and  Telegraph;  owner, 
Halls  -  Routlry  ;  contractor.  Western 
Neon :    sign. 

45011  19th  and  Telegraph;  owner, 
Paylcss  Grocery;  contractor.  West- 
ern   Neon;   metall   tubing. 

45012  S522  Market;  owner,  Temple 
contractor,  Dimond  E!ec:  plugs;  sen. 

4.'5013     1518  Franklin  St;  owner ; 

contractor,   Matson   Elec  Equipment; 
branch  circuits. 

45014  1181  8th  St;  owner,  Francis 
Chinn ;    contractor,    Scott    -    Buttner ; 

45015  t'llO  Broadway;  owner.  Pi- 
rates Den ;  contractor,  Spott  Elec : 
replace   tubing. 

1924  Broadway ;  owner.  H  J 


Takahaskl;  contractor.  College  Elec- 
tric; 22  fixtures. 

687  2166  University;  owner, L.; 

contractor.  White  Electric;  1  awitch; 
1  plugs. 

688  2517  Durant;  owner, ; 

contractor.  White  Electric;  7  fixture; 
17  plugs;  8  circuits. 

689  1803  6th  St;  owner,  ; 

contractor.  White  Electric;  1  fixture. 


OAKLAND 


POSITIONS   OPEN 


45022  169  Marlow  Dr;  owner.  C  H 
Buckley ;  contractor,  James  Ander- 
son ;  outlets ;  switches ;   plugs. 

45023  6925  Cowdler;  owner.  Bless- 
ing; contractor,  Flagler  Electric;  out- 
lets; fixtures;  plugs. 

45024  172S  11th  St;  owner,  E  R 
Edwards;  contractor,  Flagler  Elec- 
tric; outlets;  switches;  plugs. 

45025  639  54th  St;  owner,  Valler- 
geo;  contractor, TParamount  Electric; 
outlets;  switches;  alterations. 

64026      San    Pablo    W   W   56th    St; 
owner    and    contractor,    Foster    ft 
Kleiser ;  outlets ;  switches ;  fixtures. 

45027  lOth  and  Oak;  owner.  J  B 
Peterson  ft  Son ;  contractor.  T  L  Ros- 
enberg; conduits. 

45028  7th  St  Plant;  owner,  Texaco 
Oil  Co;  contractor,  T  L  Rosenberg; 
wiring. 

45029  4176  Piedmont;  owner,  Mus- 
grove;  contractor,  T  L  Rosenberg; 
outlets;    plugs;    motors;    alterations. 

45030  4176  Piedmont;  owner,  Mus- 
grove;  contractor,  T  L  Rosenberg; 
fixtures. 

45031  3014  San  Pablo ;  owner.  Asso- 
ciated Oil  Co;  contractor.  R  L  Holl- 
bauge;  sign. 

45032  1411  Franklin;  owner.  Shoe- 
maker; contractor,  Joseph  Taloff; 
fixtures. 

45033  439  10th  St;  owner,  Joe  the 
Tailor;  contractor,  Joseph  Taloff; 
sign. 

46034  1632-34  17th  St ;  owner  Frank 
Ortez;  contractor,  Capitol  Electric; 
fixtures;   alterations. 

45035  8932  MacArthur  Blvd  ;  owner, 
;  contractor,  Capitol  Elec- 
tric ;  outlets :  switches ;  plugs. 

45036  5201  Broadway;  owner.  Sig- 
nal Oil  Co;  contractor.  Havens  ft 
Wade;  motors. 

45037  9901  San  Leandro;  owner, 
U  S  Building  ft  Modernization  Co; 
contractor,  Del  Monte  Electric;  fix- 
tures. 

45038  9901  San  Leandro;  oiyner, 
U  S  Building  ft  Modernization  Co; 
contractor,  Del  Monte  Electric;'  out- 
lets ;   switches ;  plugs. 

45039  231  Grove  St;  owner,  Good- 
will Industries;  contractor,  Califor- 
nia Electric;  motors. 

45040  231  Grove  St;  owner,  Good- 
will Industries;  contractor.  Califor- 
nia Electric ;  fixtures. 

45041  2443    E    14th    St;   owner,    L 

45016  1924  Broadway;  owner.  H  J  i Moore;  contractor,  Johnston  Electric; 
Kaiser    Co;    contractor,    Spott    Elec;    ■'g"- 

Install    tubing  45042       5955     Mazuelo;     owner,     H 

45017  3850   Market    St;    owner,    W  iDahlbom;  contractor.  Johnston  Elec- 
E  Bethel;  contractor,  Payne  ft  Burk ,  itric;  outlets;  switches;  pkigs. 
outlets;   switches,   plugs.  «M3     3818    Foothill    Blvd;    owner, 

45018  0776  Broadway;   owner,   PX  i  E    E     Malone;     contractor,     Haynes 
Market:    contractor,    Q    A    Langlals;    Electric;    ■•^l^f; 
fixtures. 


S-592  ELEC.  ESTIMATOR,  exper. 
on  construction.  Salary  open.  San 
Francisco. 

S-636  MECHL.  DRAFTSMAN,  ex- 
per. on  H.  ft  V.  and  plumbing  lay- 
outs.   Salary  open.    San  Francisco. 

S-640  MECHL  DRAFTSMAN,  ex- 
per. on  steam  power  plant  work,  fcr 
layouts,  details  and  checking.  Sal. 
up  to  $2.25  hour.    San  Francisco. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE,  INC. 

(Ag*Bcyl 

Newton  D.  Cook,  Mgr. 

57  POST  ST.              S.  p.  4 
QAr*9l6  fl4t 

45049  1709  64th  Ave ;  owner.  Camp- 
bell; contractor,  L  R  Wallace  Jr; 
outlets;  switches;  plugs;  service; 
alterations. 

45050  338  14th  St;  owner.  Liquor 
Ltd;  contractor.  L  R  Wallace  Jr; 
fixtures. 

45051  338  14th  St;  owner,  Liquor, 
Ltd;  contractor,  L  R  Wallace  Jr; 
outlets;  switches;  plugs;  alterations. 

45052  E  14th  St  and  12th  Ave; 
owner.  Special  Site  Sign  Co;  con- 
tractor, Spott  Electric;    wire   {>anels. 

45053  4777  Davenport  Ave;  owner, 
H  Brown;  contractor,  Spott  Electric; 
outlets;  switches;  plugs. 

45054  6211   Foothill   Blvd;   owner, 

;  contractor,  Franes  Ruddy; 

outlets;     switches;    fixtures;    plugs; 
motors. 


tlEClRlCI*NS 
SINCL  1920 


55)  MISSinN 
[Xbfoali  0417 


designing 


45019  3503  Market  and  906  35th; 
owner  and  contractor.  A  McConneli, 
outlets:    fixtures;   plugs;   alterations 


45044  4737  Virginia;  owner,  Ray 
Johnson;  contractor,  Haynes  Elec- 
tric; service. 

45045  1922  San  Pablo  Ave;  owner, 


45020  493   14th    St;    owner.    Bun.  a    Oakland    Pants   Factory;    contractor. 
Shoes ;    contractor,    Elec    Prod    Corp ;  ,  Conrad  Electric ;   fixtures. 

install  sign.  45046    2326  E  14th  St ;  owner,  Treas- 

45021  1720  San  Pablo  Ave;  owner, 'ure  Island  Corp;  contractor.  Manning 
Atwoods;    contractor.    Electric    Prod 'ft  Whltaker;  sign. 

Corp;   sign.  I     45047     2019  Mastlands;  owner,  J  M 

' Bames;     contractor,    Harer    Furnace 

jCo;    blower  furnace. 
I     45048    430  19th  St ;  owner,  El  Patio ; 
contractor.  General  Neon  Lite;  alter- 


BERKELEY 


LUMBER  -  SOIL  TIPK  -  8H£BT    Mohawk ;    contractor.    Empire    Elec 
ROCK ;    FIR.    all    sUes.   specified    trie ;  display  lighting 


lengths;    PINE,    boards    kiln    dried 
TIMBER,  anv  length  and  dimension; 
MILLWORK,  rail  ties,  mlllwork; 
DOORS,     SHINGLES,     MOUIJ^INO. 
SASH.      Wood     Lath,     Metal     Lath. 
Rock     Lath,     Nails,     Plaster    Board, 
Plywood,  Oak  and   Pin*  Flooring. 
Associated    General    Contraotere* 
Servloe 
971   Sutter  St.,  S.  F.  9— PKoBpect  4600 


4-ln.  CAST  IRON  PIPE.  Class  160 
Water  Main.  Available  for  Imme- 
diate delivery.  Williams  ft  Co.,  foot 
of  Wells  Ave.,  Palo  Alto;  phone  PVilo 
Alto  8158. (8/24) 

1P37  3-vard  CHEVROLET  DUMP 
TRUCK;  1912  lOS  JAEGER  CON- 
CRETE MIXER.  F-hone  GArfield 
4992.  or  WAlnut  1-8121.  (8/2P» 


4083      1794    San    Jose    Ave;    owner, 

..._ :  contractor.  Weidenthal-Gos- 

liner  Electric ;  4  plugs. 

40B4  1160  Bryant:  owner.  George 
Phtlpot:   contractor,  Weidenthal-Gos- 


4086  6746  Geary;  owner.  Harder; 
contractor,  Grandi  Electric;  14  out- 
lets: 12  switches:  14  plugs;  service. 


678  2013  University ;  owner.  Woods   ations. 
Tire    Co;    contractor.   Western   Neon;i 

1  sign ;  1  transformer. 

679  777  Cragmont;  owner  and  con- 
tractor. Fred  Aunish ;   new  service.      | 

680  833  University ;  owner.  S  Mar-  i 
gueras;  contractor,  California  BJlec-  ' 
trie:    2   outlets;    2    fixtures;    1    plug; 

2  circuits.  I 

681  1036  University;  owner,  U  C  , 
Hotel ;  contractor,  California  Elec-  i 
trie :  alterations.  I 

682  2110  Parker;  owner.  Fidelity 
Motors:  contractor,  Spott  Electric;  1 
sign. 

683  2218  Shattuck  Ave;  owner, 
;  contractor,  Rochester  Elec- 
tric; 8  outlets:  8  swlches;  3  fixtures; 
5  plugs :  5  circuits. 

684  2499  Shattuck:  owner ; 

contractor  Rochester  Electric;  20  out- 
lets ;  20  fixtures. 

685  2968  Adeline;  owner,  F  E 
Forbes;    contractor,    Rochester   Elec- 


supplying 
installing 

Some  of  California's  fiMtt 
power  and  liqMlng  Instoilo- 
tiens  have  b«en  mad*  by  E. 
H.  &  G.  Our  facilitiat  and 
•xporience  ar*  at  your 
•ervic*. 


ETS-HOKIN 
&  GALVAN 


IRVINOTON  Straight  Une  CUT- 
OFF SAW,  compound  angle  cutting 
73-inch  ptroke.  5-hp.  motor,  i8-lnch 
blade.  2156  San  Bruno  Ave.  Phone 
JUnipcr  4-8663.  (8/26) 


AIR  COMPRESSORS 

1^-  and  2-hp.  automatic  outfits  A.  C 

284  CFM  Worthington  Bare  Unit. 

PUMF« 

1-ln.  thru  4-in.  Single  Stage   Centrif 

3x2x3    thru     10x6x10    Duplex     Steam. 

BELTING   AND  HOSE 

18Jn..   30-ln..    30-ln     Rock    Conveyor: 

Vulcanised    Fndlesp    Belts,;    V-Belts; 

QD  V-Sheaves 

Western   Industrial   Supply 

Sacramento  2-7264  —  Teletype  8C-120 

FiooTICnuM,   2-ToDrPoitebl« 

STEAM     CLEANING     MACHINE, 
portable,  for   machinery   or   build- 
ings. 
WELDERS,  gas  and  electric  drives. 

ACE  MFG.  AND  SUPPLY  OO. 

Hillside  and  Mission,   San   Francisco 

Phone  Days  JU.  4-8910 

Evening*  FZ.  •8S6 


40iM    188  Sllliman;  owner,  Borman;    trie;  2  outlets:  2  plugs;  2  circuits, 
contractor,    Grandi    Electric ;   22   out-  '     686      2414    Shattuck ;    owner,    H    M 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures! 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElawarc  7313 


3XSC 


Available  Now! 

BUCYRUS  ERIE  DRAGLINE 
MODEL  52-B 

Equipped  with  Atlas  Imperial  Diesel  engine,  6  cylinder, 
SVa"  X  9V2",  rated  at  175  HP.  Dragline  boom  70  ft. 
long.  Page  type  RHS  heavy  duty  mining  bucket.  Shovel 
attachment  has  2V2  yard  Esco  bucket.  Spare  parts  and 
spare  ropes.  Excellent  condition  throughout,  Diesel 
overhauled  in  October.  Mounted  on  caterpillar  tracks, 
slightly  worn;  track  pins  renewed  in  August.  Has  two 
new  shovel  type  floodlights.  Shipping  weight,  including 
shovel  attachment,  95  tons.  Price  and  location  will  be 
furnished  upon  request  on  bonafide  inquiries. 

C  GILSON 

MORSPEED  MODEL  3V2  T-PT  SIDE 
DISCHARGE  MIXERS 

Streamlined  Pressed  Steel  Frame  .  .  .  Auto  Spring 
Cushioned  Axle  .  .  .  5.00-16  Pneumatic  Tires  ...  All 
Steel  Disc  Roller  Bearing  Wheels  .  .  .  Friction  Brake 
Band  Drum  Lock  ...  All  enclosed  2V2  H.P.  Interna- 
tional Horizontal  Hopper  Cooled  Engine  .  .  .  Extra 
Large  10%  Oversize  Mixing  Drum  .  .  .  MORSPEED 
Unequalled  Performance. 


A.  L.  Young  Machinery  Co. 


1301   HOWARD  ST 

MArli«f  1228 
SAN  FRANCISCO 


2510  BLACKSTONi  AVE. 

Phon*  4-3303 

FRESNO.  CALIF. 
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40—    STREETS  AND 
HIGHWAYS 


3/19/47  '40 

Owner    Taking     Bids — Due    Apr.    1^ 

2  P.  M. 
Surfacing 
MERCED  CO.,  Calif.  Between   Plan- 

anda  ft  5.3  miles  east. 
Owner — State   of   Cailfornla,   Dlv.    of 

Highways,     Public     Works     Bldjf., 

Sacramento,  Calif. 
State  Highway  Engr.— G.   T.    McCoy, 

Public    Works    Bldg.,    Sacramento. 

Calif. 
About    5.3    miles    placmg    untreate<i 

rock   base   over   existing   pavement 

and  surfacing  with  plant  mix  s'irf. 

surfacing. 

Work   involves : 

(1)  5.3      miles      excavating      border 
trench ; 

(2)  develop   water   supply    ana    fur- 
nish  water   equip: 

(3)  2,100  M.  gals,  apply  water. 

(4)  31,600  tons  untreated  rock  base: 

(5)  109  tons  !iq.  asph.  &C-2  prime  coat 
and  pene.  treatment: 

(6)  320    tons    sand    prime    coat    and 
pene.    treatment ; 

it)  7,400    tone    min.    agg.    plant    roL\ 

surfacing   ; 
(8)  370   tons    pave.   asph.    plant    mix 

surfacing. 
Specifications   obtainable   from   the 
above  offica 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 


S/20/47  4 1 

Contract  Awarded — Water  Main  (In- 
stall; Spec.  LS-380  Cost.  $38,845 

RICHMOND.  Calif..  Contra  Costa  Co. 
?outh  21st  St.,  Pullman  Ave.  and 
21st  Street 

Owner — Ekist  Bay  Municipal  UtllUy 
District.  Room  -lOe,  512— 16th  St.. 
Oakland,  Calff. 

District  Ensrinetr — John  S.  Long\»'eU, 
612— 16th  Street,  Oakland,  Calif. 

Includes  installing  approx.  3650  l.f. 
30-ln.  welded  .steel  water  main,  0»i 
l.f.  ?4-in.   welded  steel  water  main, 

and  80  l.f.  12-ln.  cast  iron  pipe  at<d 
valves  and  appurtenances  and  for 
removing  about  1700  l.f.  of  exist- 
ing 12-ln.  caKt  iron  main  and  PO 
If.  24-iM.  welded  steel  cerhent-Iined 

pipe. 

Contractor — McGuIre  and  Hester,  79C 
6€th   Ave.,  Oakland,  CaJIf. 


4    In 


CI    pipe    in 
in.    CI    pipe    in 
pipe    In 


ft.     \     in 


8/20/47  41 

Owner   Taking    Bids — Due    April    3, 

2  P.   M. 
Lawn    Seeding    &    Sprinkler    System; 

Spec.  1264 
FAIRFIELD  -   SUISUN  ARMY  AIR 

FIEL.D.    Calif.,    Solano    Co. 
Owner — fencramento     District     Corps 

of    Engineers.    War    Dept.,    Wright 

Bldg.,    Sacramento,   Calif 
Plans  by  owner. 

Work  involves: 

(1)  9.4.V    lln.    ft 
place ; 

(2)  960    lln.    ft. 
place ; 

(8)  23.970    lin 
place ; 

(4)  43,.'»20  lln.  ft.  1  In.  pipe  In  place 

(5)  11.5S0    lln.    ft.    1^    In.    pipe    in 
place : 

^6)  9.380  lin.  ft.  1'^  ;n.  pipe  in  place; 
(7)  8.250  lln.  ft.  2  in.  pipe  in  place; 
<8>  8.450  lin.  ft.  2%  In.  pipe  in  place 
(9>  6.880  lln.  ft.  3  In.  pipe  in  place: 
(10>  5   %   in.   gate  valves; 

(11)  So  1   in.  gate  valves   in  place; 

(12)  24  l'i4  in.  gate  valves  In  place. 
(18)  28  IH  )n.  gate  valves  in  place; 
114)  21  2  in.  gate  valves  in  place; 
(IB)  37  2*4   in.  gate  valves  in  place; 

(16)  28  3  in.  gate  valves  in^lace; 

(17)  35  4  in.    gate  valves  in  place; 

(18)  6  6  in.  gate  valves  in  place; 

(19)  1.4.%    quick    coupling    valves    in 
place ; ' 

(20)  100  portable  sprinkler  heads  full 
circle; 

(21)  900      each      portable      sprinkler 
heads  part   circle: 

(22)  990    fixed    sprinkler    heads    full 
circle  in  place ; 

(23)  2.090  fixed  sprinkler  heads  half 
circle  in  place; 

(24)  S60    fixed    sprinkler    heads    one 
quarter  circle  in  place; 

(25)  400  operating  coupler  In  place; 

(26)  1   lump  atim   sterilisation   com- 
plete ; 

(27)  290,400  sq.  yds.  topsoll  in  place; 
(28>  200,400  sq.  yds.  soil   preparation. 

seed   planting   and   mulching; 

(29)  ll,2flo  lbs.  furnishing  and  deliv- 
ering seed  at  work  site; 

(39)  24  tons  furnish  and  deliver  fer- 


RESAWING  ATTACHMENT.  —  Thia  attachment  for  resawing 
wood  and  plastics  in  furniture,  box,  shipbuiMing  aitd  other  industrief 
is  on  display  now  at  the  Western  Metal  Exposition  at  Oakland's  civic 
auditorium  from  March  22-27.  The  entire  resawins  attachment  is 
hinged  on  the  column  of  the  Doall  Zephyr  and  can  be  easily  shifted 
off  the  table,  making  the  saw  available  for  other  work.  Partial  alum- 
inum structure  makee  the  accessory  lightweight  and  easy  to  adjust 
and  change  over. 


tillzer  at  work  site; 
(31)  180     tons     furnish     and     deliver 

sawdust   for   mulching   at   work 

stlte. 
Specifications   obtainable  from   the 
above  office. 


8/90/47  •    41 

Final  Plana  in  Progress  Ownar  Will 
Ask  Bids  on  Pip*  InaUllation  In 
About  One  Month 

Pipeline  (Install  Only) 

NAPA,  Calif.,  Napa  County.  Prom 
Cone  Valley  Reservoir  to  Napa. 

Owner — City  of  Napa,  Charles  liar- 
tin,  city  clerk.  City  Hall,  Napa, 
Calif. 

Consulting  Engineer  — A,  Kempkey, 
Balboa  Bldg.,  San  Francisco,  Calif. 


Ave.,  Alameda.  Calif.,  for  furnishing 
butt  treated  western  red  cedar  poleu 
or  butt  treated  tamarack  (western 
larch)   poles. 

Speclftcationc   obtainable  from  the 
above  office. 
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3/20/47  •     41 

Owner  Taking    Bids — Dua   March  26, 
8  P.  M. 

Water  Mains 

TORRANCE,  Calif.,  Los  Angelea  Co. 

Owner — crity  of  Torrance,  city  clerk, 
City  Hall,  Torrance,  Calif. 

Engineer— Taylor    &    Taylor,    725    S. 
Spring  St.,  L>os  Angeles,  CaliL 

Includes  installation  af  approximate- 
ly 16,200  lin.  ft.  12-in.  and  10-in. 
steel  water  transmission  mains  and 
8-in.,  6-ln.  and  4-ln.  cast  iron  dis- 
tribution mains,  valves,  fittings  and 
accessories. 
Specifications  obtainable  from  the 

office  of  the  city  clerk  or  of  engineer 

upon  deposit  of  |7.50. 


SnppUeSy  Equipment 

Sub-Contract 

Information 

(Continued  from   First  Section) 
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42— MISC    SUPPLIES   AND 
MATERIALS 


3/20/47  *2 

Structural  8ta«l 
Contract  Awarded 

CENTRAL  VALLEY  PROJECT 
Calif.— Pibri  Steel  Co.,  Inc..  1051  l»th 
Ave.,  Oakland.  Calif.,  at  |4I8  award- 
ed contract  by  the  U.  8.  Bureau 
of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1669  for 
furnishing  and  de'lverlng  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Redding.  Calif.,  miscellaneous 
structural  steel  for  230-kv.,  switch - 
vard.  Keswick  power  plant.  Central 
Valley  Project.  California.  The  ma- 
terial will  be  InsUlled  by  the  gov- 
ernment 
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3/20/47 

Pole*— Bids  Wantad 

ALAMEDA,  Calif..  Alameda  Co  — 
tjntll  Apr.  10.  8  p.  m.  bids  will  be 
received  by  the  Public  UUlities 
Board  of  City  of  Alameda,  O.  A. 
Baxter.  Secretary,   2440  Santa  Clara 


8/20/47 

Steel  Pipe  and  Fittings 

Contracts  Awarded 

RED  BLUFlf,  Calif.,  Tehama  Co. — 
Western  Pipe  A  Steel  Co.,  200  Bush 
St..  San  Francisco,  Calif.,  at  $3068.40 
for  4-in.  and  6-ln.  pipe,  and  Tay-Hol- 
brook,  Inc.,  165  8th  St,  San  Francisco, 
Calif.,  at  $261.67  for  hydrants  and 
$205  for  fittings,  awarded  contracts 
by  the  City  of  Red  Bluff,  E.  E.  Stev- 
ens, superintendent  of  the  city  water 
works.  City  Hall,  Red  Bluff,  Calif., 
for  furnishing  steel  pipe  and  pipe 
fittings. 


3/20/47  42 

Garden    Hose 
Contract  Awarded 

SAN  FRANCISCO.  Calif.— C.  W. 
MarwedeJ.  1235  Mission  St.,  San  Fran- 
cisco. Calif.,  at  (1)  $3.42,  (2)  fl.25,  (8) 
$4.87,  (4)  $9.20,  (S)  $0.30,  (6)  $4.35, 
delivery  120  days,  2%  10  days,  was 
awarded  contract  by  the  City  and 
County  of  San  Francisco,  Purchaser 
of  Supplies  M.  H.  Oerry,  270  City 
Hall.  San  Francisco,  Calif.,  under  bid 
No.  3857  for  furnishing  and  delivering 
garden  hose,  couplings,  etc.,  for  the 
School  Department. 
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3/20/47 

Casters— Contract  Awarded 

SAN  FRANCISCO,  Calif. —Ounn, 
Carle  &  Co.,  20  Potrero  St,  San  Fran- 
cisco. Calif.,  at  (1)  $1B.»2,  (2)  $17.96, 
awarded  contract  by  Purchaser  of 
Supplies  M.  H.  Oerry,  270  City  Hall, 
San  Francisco,  Calif.,  under  bid  No. 
3836  for  furnishing  and  delivering  50 
sets  ball-bearing  casters  for  Civic 
Auditorium. 
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3/20/47 

Pipe  and  Pittings 

Contract  Awarded 

YUBA  CITY,  Calif.,  Sutter  Co.— 
Pacific  Water  Works  Co.,  2M0  1st 
St.  S..  Seattle,  Wash.,  at  $27,684.68, 
awarded  contract  by  the  City  of  Tuba 
City,  City  Engineer  George  Reed. 
City  Hali.  Yuba  City.  Calif.,  for  far- 
nishlng  caat  iron   pipe  and  fittings. 
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3/20/47 

Pinions — Contract  Awarded 

SAN  FRANCISCO.  Calif.  —  Dom 
Politeo.  547  Howard  St..  San  Fran- 
cisco, Calif.,  at  (1)  $15.02,  (2)  $16.90, 
(3)  $U42,  (4)  $14.19,  (6)  $15.80,  (6) 
$19.91,  30  days  net.  delivery  $  months, 
awarded  contract  by  Purchaser  of 
Supplies  M.  H.  Gerry,  270  City  Hall, 
San  Francisco.  Calif.,  under  bid  Na 
3834  for,  furnishing  and  delivering  180 
tool-steel  pinions. 


3/20/47  42 

Sale  of  Cargo   Nets,   Drum    Leaders, 

Hose,  Etc. 

SIAN  FRANCISCO.  Caltf— War  As- 
sets Administration,  33  Berry  St .  San 
Francisco,  announces  sale  of  cargo 
nets,  drum  loaders,  hose.  etc..  to 
priority  claimants  and  to  normal 
trade  channels  concurrently  with 
closing  date  set  for  April  11. 


BUILDING  PROJECTS 


Notadin  isauaef 
«-  T 
S-U 


9-ST 

s-xt 

8-18 
8-lS 
2-17 


Bid  Opening  Oat*  Project 

3-21— 12:00 M.    —School  Building  (Addition)     Oroville 
3-21—  2 :00  P.M.— Classroom    BuUding    Los  Angeles 

3-24—  2 :00  P.M. — Bolts  and  Irrlfatlon  Building  (Unrversity  Bulldlaff) 

Davis 
3-24—  2:00  P.M.— Plant  Buildings  Berkeley 
3-25 —  — Factory  Bldg.  San  FYancIsco 

3-25—  8 :00  P.M.— Rewiring  School       Broderick 
3-25—  2 :00 P.M.— Painting,  New  Coal  Drawers,  Etc.  Vallejo 

3-25—  2 :00  P.M.— Painting  and  Miscellaneous  Repairs    Rosevilla 
3-25— 8 :00  P.M.— School  (Addition)    WllUts 
3-25—  8:00  P.M.— Fire  Escape  San  Mateo 

3-26—  2 :00  P.M.— Floor  Covering   and  Miscellaneous  Repairs 

Flagstaff,  Ariz. 
3-26—  3 :00 P.M.— Apartment  Bldg.,  (Married  Students),  San  Anselmo 
3-26—  8 :00  P.M.School    Addition  Pittsburg 

3-27— 10:00  A.M.— Apartments    (Alter  from  Administration  Buildings) 

Samoa 
3-27—  2 :00  P.M.— Warehouse    Restoration    San  Francisco 

3-28—  2 :00  P.M.— Automatic  Sprinkler,  Etc.  Herlong 

3-28 —  1:00P.M. — Apartments    (Conversion  from  Barracks)  March 

Field 
3-28—  1 :30  P.M.— Steel  Towers   (8)     Pasco,  Wash..  Umatilla.  Ore. 
3-31—  8 :00  P.M.— Classrooms  (2)         Burney 
3-31—12 :00  M.     -  Building  (Addltlon)Orovllle 
3-31— 12:00 M.    —School  Building  (Addition)     Oroville 
3-31—  1 :00  P.M.— Warehouse  Sprinkler  Protection     Bellemont.   Ariz. 
3-31-    8 :00  P.M.— Classroom  BuildlngSanta  Clara  County 
3-31—  2 :00  P.M.— Housing  Facilities  and   Utilities     Marion   Co.,   Ore. 


4- 
4 


1— 


— School  Addition       Roseville 


1— 2:00  P.M.— Convalescent    Barracks    Yountvllle 


4-  2—  4 :00  P.M.— School  (Addition) 

4-  2—  8 :00  P.M.— School  (Addition) 

4- 

4- 

4- 

4- 


Stockton 
Richmond 


— Apartment  House  (3  Units)     San  Francisco 
2—  2  :S0  P.M.— Police  Station  Repairs    San  Francisco 


S-U 
S-14 

f-U 

8-12 
3-10 

3-lT 
S-17 

3-lf 

8-  8 
3-lS 

S-14 
3-18 
8-  T 
3-20 
3-19 
3-18 
I-  8 
8-  8 
>-  T 
8-18 
8-U 
8-14 
2-88 


2 :00  P.M.— School   Buildings     Maricopa  County,  Ariz, 

2  :00  P.M.— Of  fleers'  Quarters  and  Utilities    Falrfield-Suiaun 

Army  Air  Field  8-17 

4-  4—  2 :00  P.M.— Commuiflty  Center  Los  Alamos,  N.  M.  8-80 

4-  7— 8:00  P.M.— Hospital  Corcoran  2-20 

4-  7—  2:30  P.M.— Juvenile  Hall  Plumas  County  8-  T 

Cphrata,  Columbia  Basin  Project, 

4-  7—  8 :00  P.M.— School  Building  (Moving)     Sanger  8-18 

ENGINEERING  PROJECTS 

Bid  Opening  Date  Projeel  Noted  In  Issue  ef 

3-21— 10:00  A.M.— Bridge    (Repair)      Flagstaff -Fredonla  Highway, 

Arizona.  8-12 

3-21— 10:00  A.M.— Clearing  and  Grubbing     San  Mateo  County  8-13 

3-21—  5 :00  P.M.— Street  Improvemefit  (Alley  St.),  Sacramento  8-  8 

3-21—  5 :00  P.M.— Street  Improvemen     (53rd  St.).  Sacramento  8-  8 

3-24—  2 :00  P.M.— Hydraulic  Dredged  Embankment    Multnomah 

County,  Oregon 
3-24—  2 :00  P.M.— Hydraulic    Dredging.  Etc.     Multnomah  Co..  Ore, 
3-24— 10:00  A.M.— Landing   System   and  Light  Lane     Long  Beach 
3-24—  7 :30  P.M.— Lighting  System     Sacramento 
3-24 —  4:00  P.M. — Sewer   Lines 


Newport  Beach 
Clackamas,  Etc..  Cos..  Ore. 
Columbia  River,  Ore. 
Jackson  County,  Ore. 
Umatilla  County,  Ore. 
Murray  City,  Utah 
Coos  County,  Oregon 
Jackson  County,  Oregon 
Lincoln  County,  Oregon 
Sherman  County,  Oregon 
Curry  County,  Oregon 
Klamath  County,  Oregon 
Malheur  County,  Oregon 
Malheur  County,  Oregon 
Tillamook  County,  Oregon 
Watson  ville 


3-24—  2:00  P.M.— Highway  Imp. 

3-24—  2 :00  P.M.— HlgUway    Imp. 

3-24—  2 :00  P.M.— Highway    Imp. 

3-24—  2:00  P.M.— Highway    Imp. 

3-24—  7 :00  P.M  — Water    Sup.    Sys. 

3-24—  2 :00  P.M.— Bridge 

3-24—  2 :00  P.M.— Bridge 

3-24—  2 .00  P.M.— Paint  Bridge 

3-24—  2 :00  P.M.— Bridge 

3-2&—  9.00  A.M.— Paint  Bridge 

3-25—  9 :00  A.M.— Bridge 

3-2^—  9 .00  A.M.— Widen  Bridge 

3-26—  9 :00  A.M.— Widen  Bridge 
3-25—  9.00A.M.— Paint  Bridge 

a-26—  7 :30  P.M.— Well 

3-28 —  7:S0P.M: — Sewage   Treatment  Plant     LInd,  Wash. 

3-2S —  4. -00 P.M. — Sidewalk  and  Yard  Alterations     Oakland 

3-25—  2:00  P.M.— HI  way  Light  Sys.       Auburn 

3-25 —  3:00  A.M. — Grade,  Surface,  OJ       Harney  County,  Ore. 

3-25—  9:00A.M.— Grade,  Surface         Jefferson   County,   Ore. 

3-25 —  9:00  A.M. — Surface  and  Oil         t^Ane  County,  Ore. 

3-25 —  9:00  A.M. — Highway   Imp.  Malheur  County,  Ore. 

3-25 —  9:00  A.M. — Grade,  Surface,  Bridge    Mu'tnomah  Co.,  etc. 

3-25 —  9:00  A.M. — Grade,  Pave  Ovemtrurtures    Wdshlngton  Co.,  Ore. 
3-25 — 10:00  A.M. — Ck)uld  Canyon  Debris  Dam,  Channel,  Appurtenant 

Works,  Los  Angeles  County 
3-25 —  4:00  P.M. — Sidewalk  and  Yard  Alterations     Oakland 
3-25 — 11:00  A.M. — Mooring   Facilities  Santa  Barbara 
3-26—  8 :00  P.M.— Street  Improvement        Menio  Park 
3-26 —  3:00  P.M. — Street  Lighting  System     San  Francisco 
3-25—  1 :00  P.M.— Incinerator  Oakland 

3-25 —  3:00  P.M. — Irvlngton   Pumping  station     Irvington 
3-2!^—  9:00  A.M.— Rock  Slope  Protection  and  Bridge    Multnomah 

County,  Oregon 
3-?!^—  2:00  P.M.— Drainage    Corrections  Sharp  Park 

3-26 — 2 :00  P.M.— Drainage     Corrections  San  Francisco 

3-25 —  8 :00  P.M.— Sewage  Treatment  piant    Prosser,  Wash. 
3-26—  2 :00  P.M.— Bridge  Contra  Costa  County 

3-26—  2 :00  P.M.— Access  Roads  and  Exx:avatlon    Pine  Flat  Dam 
3-26— 10:00  A.M. — Runway  Extension.  Etc. 
3-26—  2:30  P.M. — Evans  Avenue  Bridge    San  Francisco 
3-28— 10:00  A.M.— Improve  Runways  wells,  Nev. 
3-26—  2:00  P.M.— Surfacing.  Etc  Humboldt  County 

3-26—  2:00  P.M.— Resurface,  Widen      Fresno  County 
3-26— 11:00  A.M.— Pier  Repairs  San^Dlego 

3-26—  2 :00  P.M.— Rubble    Breakwater    Crescent  City 
3-27—  8 :00  P.M.— Water  Well  Dinuba 

3-27—  8 .00  P.M.— Water  Main  and  Dce\,  Well  Pumps     Dinuba 
3-27—  4 :00 P.M.— Sidewalk,  Cutter  a.id  Curb.  Et<;.     El  Cerrito 
3-27— 10:00  A.M.— Bow  Lake  Pipeline  Near  Seattle,  Wash. 
3-27— 2:00  P.M.— Dredging  Hamilton  Field 

3-27—  —Resurfacing  j^s  Angeles.  Orange  Cos. 

3-27— 10:30  A.M. — Sewage  Treatment  plant  and  Appurtenances 

Fresno 
3-27—  2 :00  P.M.— Crash  Boat  Channel  Dredging    Hamilton  Field 
3-28— 11:00  A.M.— Grading     PerklnsviUp-Willlams  Highway,  Arizona 
3-28—  2 :00 P.M.— Navigation    Lock,    Etc.  (First  Unit) 


3.30—10 :00  A.M.— SucUon   Dredge 

3-81—  8:00  P.M.— Swimming   Pool 

3-81—  8  K)0  P.M.— Sanitary  Sewer 

3.31—  8:00P.M. — SaniUry  Sewer  (Haz.elton  Ave) 

3.31—  8 :0O  P.M.— Sanitary  Sewer  (Mendocino  Ave.) 


Umatilla,  Ore. 
System  Project,  Aris.-Calif.-Hev. 
Stockton 
Stockton 

Stockton 
Stockton 


3-81—  2 :00  P.M.— Viaduct  Tacoma,  Wash. 

3.31—  4 :80  P.M. — Sewage  Plant  Alterations    San  Leandro 

4-1— 8:00  P.M.— Grading,  Etc.  Monterey 

4.  i_  1 :00  P.M —Flood  Control  Channel  and  Levees     Los  Angeles  Co. 

4-  1—  2  :00  P.M.— Street   Lighting  System     San  Francisco 

4-  1—  1:00  P.M. — Street  Improvement    Oakland 

4-  2—  2 :80  P.M.— Caselli   Street   Sewer    San  Francisco 

4-  2—  2:80P.M.— Unit  1,  Sec.  8,  Joint  Outfall  •'B"  Trunk  Sewer, 

Los  Angeles 
4-  2—  2 :00  P.M.— Earth  Levee  Yakima.  Wash. 

4-  2—  8:00P.M.— Street  Improvement     Vallejo 
4-  2—  2 :00  P.M.— Bridge  Repair  Colusa  County 

4-  2—  2 :00  P.M.— Bridge  and  Approaches    Madera  County 
4-  2—  2 :00  P.M.— Grading  and  Bridge    Napa  County 
4-  2—  2 :00  P.M.— Surfacing  Tulare  and  Kern  Counties 

4-  2—  2 :00  P.M.— Surfacing  Mendocino  County 

4-  2—  2 :00  P.M.— Grading  and  Surfacing    San  Luis  Obispo  Ce. 
4-  2—  2:80  P.M.— Pumping  Station  Additions    San  Francisco 
4-  2—  2 :30  P.M.— flower  Relocation    san  Francisco 
4-  2—  2:30P.M.— Third  St  Imporerement    San  Francisco 
4-  a—  2 :00  P.M.— Surfacing  Lassen  County 

4.  8—  5  00  P.M.— Sewage  Treatment  plant  Alterations  and  Additions, 

Tulare 
4.  8— 10:00  A.M.— Wharves,    Bulkheads,  Etc.    Long  Beach 
4-  8—  2  K»  P.M.— Surfacing  Riverside  County 

4-  8—  2 :00  P.M.— Planting  and  Sprinkling  System     San  Diego 
4-  8 —  2 :00  P.M.— Bridge  and  GradlUi;    San  Diego  County 
4-  4 —  1 :00  P.M.— Electric    Distribution  System    Muroc 
4.  7— 10:00  A.M.— Earthwoilc,  Concrete  Structures  and  Steel  Pipeline 

Dfcchutes  Project,  Oregea 
4.  7_  8 .00  P.M.— Culverts,   Drainage  Ditch,  Etc.    Pato  Alte 


8-  4 
8-  4 

8-17 

8-  8 

8-10 

3-10 

?)-10 

8-10 

8-10 

8-18 

8-U 

8-18 

8-18 

8-U 

8-U 

a-u 

8-U 
3-U 
S-U 

3-ao 

8-18 

8-18 

S-13 

8-10 

3-10 

8-10 

8-10 

8-ie 

3-10 

8-  7 

8-U 
8-  8 

2-30 
3-  5 
8-  8 
8-  8 

8-  4 

2-2C 
2-26 
2-38 
2-80 
8-  8 
8-17 
8-  8 

a-38 

2.2u 
2-25 
8-18 
8-18 
8-18 
8-18 
8-18 
3-30 
8-  8 
2-25 

8-  7 
8-  7 

3-18 

3-19 
3-  8 
8-13 
8-13 
3-18 
3-13 
8-18 
8-18 
8-14 
8-18 
8-19 
8-18 
8-18 

3-U 
3-U 
3-14 
8-  4 
8-  4 
8-  4 
8-  4 
8-  4 
8-  5 
8-17 
8-17 
.8-17 
8-  6 

S-U 
S-U 
8-  4 
8-  8 
8-  8 
8-18 


8-  8 
S-U 


«».. 


i 


PACE  10 


DAILY    PACIFIC    BUILDER 


FRIDAY.  MARCH  21.  1947 


FRIDAY.  MARCH  21.  t947 


DAILY    PACIFIC    BUILDER 


PACE  II 


Bffi  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 
SUaCONTRACr  INFORMATION 


Noted  In  iMuaof 
S-18 


Mtf  OpMiIng  Dat*  ProjM* 

S-21 —  6:00  P.M. — Lemps  Sacramento 

8-21 —  8:00  P.M. — Beauxite  Sacramento  J- 13 

8-21— 8:00  P.M.— School  Bus  Redwood  City  8-14 

8-21—  5:0OP.M— Cocks  and  Pipe  Co"P'lnK«  Sacramento  8-18 

8-21 —  8:00  P.M. — Copper  Tublns        Sacramento  8-18 

8-21—  3. -00 P.M.— Poles  Central  Valley  Project  •-  5 

8-31— 2:00  P.M.— Abney  Levela   and  S^'<^>^''    San  Franclsoo  8-11 

8-21 —  2:00  P.M.— Gant^  Cnme  Davis  Dam,  Arizona  8-11 

8-21—  3:00  P.M.— Coupling  Capaoitor^    Davis  Dam.  ArlBcna  8-11 

8-21—  8KX>P.M.— Air  Compr««K>r       San  Francisco  f.  « 

8-21— 2:00  P.M.— Reinforcement  Barfl    Central  Valley  Project  8-18 

8-21—  8:00  P.M.— Truck  Chassis  Florin  8-17 

8-21— 8  KX>  P.M.— Street  Sweeper  Re""»    San  Francisco  8-17 


8-23— 


8-24—  2:00  P.M.— Metal  Work 
3-24—  8:00P.M— Bolts 
8-84—  2  .-00  P.M— Pref atrrlated 


—Hot  Water  Radian^  Heatlngr  System    San  Leandro  8-18 


Yakima  I*roject.  Washington 
San  Francisco 


Oakland 

Oakland 

Kan  Francisco 

Stockton 

Stockton 


SteelBuUding    Needles 
8-84—  2  HWP.M— Interior  Palntlnc.  ^^^c.    No«rale«,  Aria, 
8-84— 3  KX)  P.M.— Pipe  Oakland 

8-24—  8:00  P.M.— Rearrange  Blec  Se'^'ce  Oakland 

8-14—  3 :00  P.M.— Flooring  "    ' 

8-34—  8:00  P.M.— Steel  Work  Alter. 
8-24 —  8  KK)  P.M.— Refrigerator  Box 
8-31—  4  00  P.M— Fencing 
8-24—  4 :00  P.M  —Carpet 
8-24—  8 :00  P.M.— Repairs  to  Flreboa^    ^an  Francisco 
8-24—  8:00  P.M— Street    Names  and  Block  Number  Plates 
8-24—  2 :00  P.M— H-Frame  Fittings,  ^*c.    Davis  Dam,  Arizona 

8-24—  2:00  P.M— Reinforcement  Bar*    Miasourt  Basin  Project, 

Nebraska 

8-24—  2:00  P.M— Reinforcement  Bar^    Korte  Dam.  Wyoming 

8-24—  2:00P.M.— SpUlway  Gate  (Fu'^'sh  ^^'^  Install) 

San  Berq^rdino 

8-34 —  2 :00  P.M.— Range  8^"  Francisco 

8-24— 8:00  P.M.— Water  Tank  Appara^""    San  Francisco 

San  (Yancisco 

8-34—  — Supplies  and  Mate"^'"    Panama  Canal,  C.  Z. 

8-34—  •:00  A.M.— Concrete  Mix  Berkeley 

8-24—  2  KM)  P.M.— Floor  Wax  San  Francisco 

8-24—  2 :00  P.M— Crossarms  and  Pin"    Merced 

8-24—  8:00  P.M.— Tranalte  Pressur  P*P«    San  Francisco 

8-24—  8:00  P.M.— Tractor  Marysville 

8-34—  8:00  P.M.— Compressor  Marysville 

8-35—  — Fuel  Oil  Amboy 

8-36—  — ^Fuel  Oil  Essex 

8-26—  1:00  P.M.— Sirens  Oakland 


8-25—  2:00  P.M.— Gate  Valve 


2-81 

8-13 
8-12 
8-37 
3-13 
3-13 
3-13 
3-13 
8-13 
8-18 
8-13 
8-14 

3-18 

8-18 
8-18 

8-18 
8-18 
8-18 
8-17 
8-30 
8-30 
8-20 
8-30 
8-20 
8-30 
3-20 
8-30 
8-30 
8-14 


8-««—  3:00  P.M.— Hollow  Metal  Door" 
8-3«—  2:00  P.M.— Hollow  Metal  Door* 


Colo. -Big  Thompson  PpoJ.,  Colo.  2-25 


Central  Valley  Project 
Parker  Dam  Project, 
Arizona-CalUomla 
8-88—  2:80  P.M.— Air  Raid  Siren  Re'"')^^^!  San  Francisco 
8-38—  2  KX)  P.M— Flag  Pole  Willows 

8-28—  2  KX)  P.M— Repudlng  Lo"  Angeles 

8-36—  2:00P.M— Pamt  Remover        San  Francisco 
8-26—  2:00  P.M.— Reinforcement  Bar*    Prove  River  Project,  Utah 
8-26—  2:00  P.M — Tractor  Rental         Humboldt  Coimty 
3-26—  2:00  P.M.— Air  Compressor  Re°^*    Eureka 
3-26—  2 :00  P.M.— Lathes  Central  Valley  Project 

8-36—  2 :00  P.M— Oil-Burning    Equlpf"^"*     Beverly  Hills 
3-36—  2.00P.M. — Case  Lighting  Bremerton,  Wash. 

8-36—  2:00  P.M— Sump  Pit  and  PumP    Redwood  City 
8-26—  — Supplies  and  Mater^'^    Panama  Canal,  C.  Z. 

8-26 —  1:30  P.M. — Service  to  Transformers     San  Francisco 
8-26 —  1 :30  P.M. — Change  Fence-  Loc^t^'^ns     San  Franclsoo 
8-26—  2  KX)  P.M.— Paint,  Varnish.  Pal"*^  Thinner    W^llmington 
8-27 —  —Fuel  Oil  Eureka  or  Areata 

8-27—  —Fuel  Oil    Eureka,  ^'u®  Lake,  Willow  Creek,  Btc. 

8-87—  — Aspbaltic    Eteulslo"     Sacramento 

8-27—  —Diesel  OU  El  Cajon 

3-27— 10:30  A.M.— Truck  Chassis  Fresno 

3-27— 2 :0D  P.M.— Repairs  to  Concrete  Beams     San  Francisco 
3-27—  2:00  P.M — Culvert  San  Francisco 

3-27—  8:00P.M.— Fire  Truck  and  Au'^^'^O'  Pump    Riverbank 
8-37—  8:00  P.M.— Aluminum  Railing,  ^^c-    Boulder  Canyon  Project. 

Arizona-Califomla-Nevada 
8-27—  4 :00  P.M.— Fencing  Richmond 

8-37—  6:00  P.M.— Steel  Baah  Fresno 

8-87—  2KK>P.M.— New  Messaalne  Tl'^or    San  Pedro 
8-ST—  6  KX>  P.M. — School  Chairs  and  Tables    Fresno 
8-87-  2  KX>  P.M— Hollow  Metal  Door"    Columbia  Basin  Proj..  Waah. 
8-37—  2:00 P.M— Hollow  Metal  Door"        Central  Vadley  Project 
8-28—  2 :00  P.M— Steel  Roof  Deck     Columbia  Basin  Project^  Wash. 
3-28—  2  KX>  P.M— Steel   Accordion   D'^or    Central  Valley  Projeet 
3-28—  2:00  P.M. — Copper  Conductor  *"<!  Assemblies      Davis  Dam 

Project,  Arizona 
3-88—  2:00  P.M — Structural  Steel      i^olumbla  Basin  Project 
8-28—  2:00  P.M — Steel  Strips  Davis  Dam,  Arizona 

3-28—  2 :00  P.M.— Stove  Tops  and  Door  Frames     San  Francisco 
3-28—  2:00  P.M.— Dragline   Excavato""  and  Bucket    Shoehine  Project, 

Wyoming 
3-2»—  2 :00  P.M.— Reinforcement  Bar^     Central  Valley  Project 
3-81—  2  :00  P.M.— Douglas  Fir  Lumber     Central  Valley  Project 
8-81—  2 :00  P.M— Electrical  Equipment     Central  Valley  Project 
8-81—  2  KX>  P.M.— Disconnecting  Switches    Central  Valley  Project 
8-81—  2  KX)  P.M.— Work  Boats  and  T"*"*"    Boulder  City,  Nev. 
8-81—  2 :00  P.M.— Portland  Cement    Ca»a  Grande,  Ariz. 
8-81—  S  :00  P.M.— Air  Compressor       '■•  Etc.     San  Francisco 
4-  1—  2 :00  P.M.— Axe  Handles,  Leveand  Cutback  Asphalts 
4-  1— 2  .-00  P.M— Aspbaltic  Cement  Sacramento 

San  Francisco 
4-  1—  8 :00  P.M— Fencing  Redwood  City 

4-  1 —  2:00  P.M. — Synchronous    Moto"*    Central  Valley  Project 


4-  1—  2 :00  P.M— Outlet  Pipes 

4-  1—  —Sheet  Metal  Work      Central  Valley  Project 

4-1—  8 :30  P.M.— Station  Wagon  San  Leandro 

4-  1—10 :00  AM.— Sheet  Metal  Work  (FumUh  and  Install) 

Central  Valley  Project 
4-  3—  2:00  P.M.— FUp  Gates  Central  Valley  Project 

4-  2—  2 :00  P.M— Tile  and  Composition  Flooring    Seattle,  Wash. 
4-  2—  2 :30  P.M.— Stair  Tread  Repairs    San  Francisco 
4-  2—  2 :00  P.M.— Ventilating  Fans     Seattle,  Wash. 
4-  3^  2:00  P.M.— Tile  Flooring  L«s  Angeles 

4-  3—  2 :00  P.M.— Fence  and  Gate  Repairs    Nogales.  Ariz. 
4-  2—  2 :30  P.M.— Sand  Removal  San  Francisco 

4-  3—  2 :30  P.M.— Smokestack  Firebrick  Lining    San  Francisco 


2-26 
8-14 

3-  6 

8-  6 

3-18 
3-18 
8-18 
8-18 
3-18 
8-18 
8-17 
8-80 
8-26 
8-81 


4-  2— 2:00P.M— Right-of-Way   Fence    Alameda  County 

4-  8—  B  :00  P.M.— Water  Pipe,  Fittings       Etc.     Lodl 

4-  8—  2  KX)  P.M.— Metering  Unit  Fort  Peck,  Montana 

4.  S— 10  KX>A.M.— Asphalt  TUe  Floor  Covering    Parker  Dam  Project, 

Arisona-Callfomia  8-14 
4-  8—  2 :00  P.M.— Bulkhead  Gates  and  Frames— Missouri  Basin 

Project,  Wyoming  8-14 
4-  4—  2 :00  P.M.— Stilling  Wells  and  Piping    Davis  Dam  Project  Aria., 

and  Missouri  Basin  Project  8-14 
4.  4— 10:00  AM— Sand  and  Coarse  Aggregate    Mirage  FlaU  Project, 

Nebraska  3-18 

4.4_10KX)A.M.— Sluice  Gates  and  Valves                    Los  Angeles  2-20 

4.  7— 10K»A.M— Trucks                        Alturas  1-80 

4-  7—  2  KX>  P.M.— Accordion  Doors      Central  Valley  Project  8-Sl 

4-  7—  2:00  P.M.— StructuraJ  Steel      Central  Valley  Project  2-81 

4.  8_                  — Hollow  Metal  Doors    Columbia  Basin  Proj.,  Waab.  2-M 

4- 8— 8  KX)  P.M— School  Buses            Hllmar  8-SS 
4-  •—  2. -00 P.M.— Power  and  Coatrol  Conduit  Supports, 

Central  Valley  Projeot  8-  6 

4-  t—  8:00  P.M— School  Bus  ChasslsFslIon.  Nev.  8-  8 

4-  8—  2:00  P.M.— Trash  racks      Colorado-Big  Thompson  Proj.,  Ook).  8-14 
4-  •—  2  KX>  P.M.— Prefabricated  Steel  Buildings    Hungry  Honw 

Project,  Montana  8-14 

4-  »—  2 :00  P.M.— Disconnecting  Bwltehes    Fort  Peck  Project^  Mont  8-  8 
4-  »—                  —Prefabricated   Btse   Bldg.    Hunry  Horse  Project, 

Montana  8-  • 

4-  »—  2  KX)  P.M.— Disconnecting    Switches         Fort  Peck  Proj^  Moat.  3-88 

4-  »—  2:00P.M.— Switchboard    Changes.  Btc.         San  Frandsce  8-13 

4-  »—  2KWP.M.— Switchboard  Changes,  Btc.    San  Francisco  8-18 

4-  »—  2 :00  P.M. — Sump  Pump,  Btc.    Yuma,  Ariz.  8-18 

4-  »—  2:00  P.M.— Entrance  Doors,  Bio.    Va«ayllle  8-18 


8/20/47  42 

Fuel  Oil  and  Oasollns 
Bids  Wanted 

BERKELET.  Calif..  Alameda  Co.— 
Until  Apr.  2.  8  p.  m.  bids  will  be  re- 
ceived by  the  Berkeley  Unified 
School  District.  John  L.  Poulsen, 
Asst.  Secretary,  1414  Walnut  St.. 
Berkeley,  Calif.,  for  furnishing  fuel 
oil  and  gasoline  for  the  school  year 
1047-1948. 

Speciflcaftions  obtainable  from  the 
above   offloa. 


12 


8/20/47 

Portland  Cement 

Contract   Awarded 

BOULI>ER  CANYON  PROJECT 
Nev.  — Monolith  Portland  Cement 
Co.,  21«W.  7th  St..  Los  Angeles, 
Oallt..  at  (la)  810,422  awarded  con- 
tract by  the  Bureau  of  Reclamation, 
purchasing  agent.  Room  416  U.  K 
Ctistoms  House,  Denver,  Colo.,  under 
Inv.  L-23,288-A  for  3000  bbls.  type  II, 
low  alkali,  portland  cement,  f.o.b. 
Southern  Pacific  or  Boulder  City, 
Nev. 


43 


S/20/47 

Fire    Engine— Bids    Wanted 

SEBASTOPOL,  Calif.,  Sonoma  Co. 
—Until  April  8,  10  a.  m.  bids  will  be 
received  by  the  City  of  Sebastopol, 
Amelia  L.  Kidcll,  City  Clerk,  City 
Hall,  Sebastopol,  Calif.,  for  one  heavy 
duty  750 -gal.  per  minute  pumper, 
combination  pumper,  engine  and  hose 
wagon  and  misc.  equipment  f.o.b. 
Sebastopol. 

^>eciflcatlons  obtainable  from  the 
above  office. 


8/20/47  42 

Sale  of  Angles,  Bart,  Bei^ms,  Etc. 
SAN  FRANCISCO,  Calif.— War  As- 
sets Administration,  33  Berry  St.,  San 
Francisco  7,  Calif.,  announces  sale 
of  angles.  Babbitt,  bars,  beams,  chan- 
nels, mgots,  rods,  steam  hose,  etc., 
to  priority  claimants  and  to  normal 
trade  channels  concurrently  with 
closing  date  set  for  April  18. 


42 


3/30/47 

Sals  of  Electronic  Materials 

SiXS  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  1378  Howard  St.,  San 
Frandsco,  Calif.,  announces  sale  of 
electronic  materials  with  closing 
date  set  for  April  4,  10  a.  m. 


3/30/47  4S 

Slide  Gates  A  Gate  Lifts 
Bids  Wanted 

TUCUMCA.RI,  PROJECT,  New 
Mexico. — Until  Apr.  10,  2  p.  m.  bids 
will  be  received  by  tjhe  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver, Colo.,  under  Spec.  1728  for  fur- 
nishing and  delivoringf.o.b.  cars  at 
the  shipping-  point  or  f.o.b  cars  at 
Tucumcari,  New  Mexico,  at  the  op- 
tion of  the  bidder,  slide  gates  and 
gate  lifts  for  Lateral  System  Units 
2,  3,  and  4  and  Conchas  Canal,  Sta- 
tion 33434-17  to  Station  .^'517-^-70,  Tuc- 
umcari Project,  New  Mexico.  Tha 
slide  gates  and  gate  lifta  will  be  In- 
stalled by  the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  fl.OO,  not  returnable. 


3/20/47  « 

Sale  of  Tools 

SAN  FRANCISCO,  Calif.  —  Wat 
Assets  AdmUi.,  38  Berry  St,  San 
Francisco  7,  Calif.,  annoupces  sale 
of  extractors,  hammers,  handlea, 
shears,  tire  irons,  wrenches,  etc  to 
priority  claimants  and'  to  normal 
trade  channels  concurrently  with 
closing  date  set  for  April  11. 


3/20/47  ** 

Sale  of  Spare   Parts 

SAN  FRANCISCO,  Calif.,  —  War 
Assets  Admin.,  30  Van  Ness  Ave., 
San  Francisco,  Calif.,  announces 
sale  of  spare  parts  for  construction 
and  farm  equipment  with  April  7 
s-et  as   the  opening  date. 


48 


3/20/47 

Sale  of   RaPway   Equipment 

SAN  FRANCISCO.  Calif.,  —  War 
Assets  Admin.,  33  Berry  St.,  San 
Francisco,  Calif.,  announces  sale  of 
railway  equipment  (locomotives, 
cranes,  and  railroad  cars)  to  normal 
trade  channels  with  closing  date 
set  for  April  18,  4  p.  m. 


3/20/47  48 

Sawing  Machines  and  Grinder 
Bids  Wanted 

SAN     FRANCISCO,     Calif.  — Until 
April  4,  3  P.  M.,  bids  will  be  received 


JohnS'Manvllle 

BLOWN  ROCK  WOOL 

for 

HOME  and  BUILDING 

CONSTRUCTION 

PACIFIC  INSULATION  CO. 

2906  Mlstioa  St.,  Saa  Praaclsco 
ffeoBs:  ATwotsr  2931 

U15  El  Camlae  Real.  Saa  Mateo 
Moaa  S.  M.  5-01  tl 


42 


8/20/47 

Sale  of  MIse.  Steel  Products 

SAN  FRANCISCO.  Calif.  —  War 
Assets  Admin.,  33  Berry  St.,  San 
Francisco,  announces  sale  of  miscel- 
laneous steel  products  to  normRl 
trade  channels  with  closing  date  *et 
for  April  14. 


43— MACHINERY  AND 
EQUIPMENT 


3/20/47  43 

Dump  Truek— Bids  Wantad 

DAVIS  Calif.,  Yolo  Co.  —  Until 
April  14,  8  p.  m.  bids  will  be  receiv- 
ed by  the  City  of  Davis,  City  Clerk, 
City  Hall.  Davis.,  Calif.,  for  furnish- 
ing a  IH  ton  dump  truck  for  the 
street  department. 

Speclficatlnus  obtainai^lc  from  the 
above  office. 


48 


8/20/47 

Police  Patrol  Car 

Bids  Wanted 

SUISUN  CITY,  Calif..  Solano  Co. 
—Until  Apr.  1,  8  p.  m.  bids  will  be 
received  by  the  City  of  Suisun  Citv. 
H.  E.  Stone,  City  Clerk,  City  Hall, 
Sulnun  City  Calif.,  for  one  4-door 
sedan 

Specifications  obtainable  from  th« 
above  office. 


43 


f/20/47 
Plokup  Truck 
Bids  Wanted 

SUISUN  CITY,  Caiif.,  Solano  Co. 
— UnUl  Apr.  1,  8  p.  m.  bids  will  be 
received  by  the  City  of  Suisun  City. 
H.  E.  Stone,  City  Clerk.  City  Hall, 
Suisun  Calif.,  for  one  >4  -on  pickuo 
truck 

Specifications  obtainable  from  the 
above  office 


SAVE    MONEY   and 
MATERIALS     with 

CONCRETE  VIBRATORS 


Saves  sand,  water  and 
cement  hy  placing  a 
stiffer  mix.  Avoids 
hand  patching  by 
eliminating  honey- 
combs and  voids.  One  man  places  concrete  faster  than 
five  hand  puddlers.  Permits  stripping  of  forms  earlier 
and  does  the  job  better  and  faster.  Available  in  gas<^ine, 
electric  or  pnetmiatic  models. 

Ciff  Producfion  Time  and  Save  Money 

with  Mall  Forfable  Power  DrllM 

Die  cast  aluminum  alloy  housing  keeps 
weight  to  4  pounds  .  .  .  making  this 
lightweight,  speedy  power  drill  easy  to 
handle  and  operate.  Various  sizes  avail- 
able. Phone  today  for  complete  infor- 
nuition. 

"If  ir$  a  ^erfobls  Tee!  ...  We  Hove  If" 

DELTA     EQUIPMENT     AGENCY 

SALES    -    RENTAL    -    SERVICE 
2312  Ireodway.  OAKLAND    •   Telepkeae  TEnplebor  4871 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-f  t,  105-f  t.,  210-f  t,  315-f  t,  420-f  t 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  vfc 


SALES 


RENTALS     •     SERVICE 


Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190  -  5-2191 
3254  EAST  SHORE  HIGHVIfAY 


RICHMOND 


by  Purchaser  of  Supplies  M.  H. 
Oerry.  270  City  Hall.  San  Francisco, 
Calif.,  under  bid  No.  3881  for  furnish- 
ing and  delivering  four  band  sawing 
machines  and  two  pedestal  grinders 
for  the  School  Department. 

Specifications  obtainable  from  the 
above  office. 
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3/20/47 

Primary  Tables— Bids  Wanted 

SAN  FRANCISCO.  Calif.  — Until 
April  4,  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3880  for  furnishing  and 
delivering  200  19-inch  and  200-23-lnch 
primary  tables  for  the  School  De- 
partment. 

Specifications  obtainable  from  the 
above  office. 
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8/20/47 

Control  Board  ' 

BMe  Wanted 

DAVIS  DAM,  Arizona  -  Nevada.— 
Until  April  28,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1741  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Tucson, 
Arlx.,  one  main  control  board  for  the 
Tucson  substation,  Davis  Dam  Proj- 
ect. Arizona-Nevada.  The  apparatus 
will  be  installed  by  the  government. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  |1,  not  returnable. 


let  Works  at  Cascade  Dam,  Payette 
Division,  Boise  Project.  Idaho.  The 
doors  will  be  installed  by  t|ie  Oov- 
emment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  10.75,  not  returnable. 


SUB-CONTRACT 
INFORMATION 


3/19/47  y         4« 

Fence — Contract  Aw«rdedy 

OAKLAND.  Calif^  Alameda  Co.— 
Anchor  Post  Fence  .Co.,  460  6th  St., 
San  Francisco,  <^al>i..  at  $1700,  was 
awarded  contract  by  the  Oakland 
Port  Commission,  A,  H.  Abel,  secre- 
tary, foot  of  Grove  St.,  Oakland, 
Calif.,  for  construction  of  fence  at 
Oakland  Municipal  Airport 

3/19/47  44 

Relocating  Buildings 
Bid  Rejected — Port  Manager  Author- 
ized to  Negotiate  In  Open  Market 
OAKLAND,  Calif..  Alameda  Co.— 
Only  bid  of  $24,132.60  submitted  Mar. 
10  by  D.  J.  Sueell,  2626  Ivy  Dr.,  Oak- 
land, Calif.,  was  rejected  Mar.  17  by 
the  Oakland  Port  Commission,  A.  H. 
Abel,  secretary,  foot  of  Grove  St, 
Oakland,  Calif.,  for  relocating  build- 
ings at  foot  of  18th  Ave. 
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3/20/47 

Motor  Grader— Contract  Awarded 

MBRCBD,  Calif.,  Merced  Co.— The 
Moore   Ekjuipment   Co.,    Wilson    Way 

and  Charter  St.,  Stockton,  Calif.,  at 
15600,  awarded  contract  March  15  by 
the  City  of  Merced,  J.  J.  Garibaldi, 
city  clerk.  City  Hall,  Merced,  Calif., 
for  one  used  power  operated  motor 
grader  not  less  than  18,600  lbs.  and 
equipped  with  scarifier. 
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«/20/47 
Dump  Truck 
Contract  Awarded 

PBTALUMA,  Calif.,  Sonoma  Co.— 
Sanderson  Motor  Co.,  13  3rd  St,  Peta- 
luma.  Calif.  ,at  $2236.07,  awarded  con- 
tract by  the  City  of  Petaluma,  Gladys 
R  Wallln,  city  clerk.  City  Hall,  Peta- 
luma, Calif.,  for  a  new  dump  truck 
for  the  Park  Department,  equipped 
with  a  cab,  a  hydraulic  direct  lift 
hoist  with  power  takeoff  from  engine 
and  having  a  capacity  of  not  less 
than  one  ton  and  preferably  not  less 
than  1^-ton. 
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3/19/47 

Miscellaneous  Painting 

Contract  Awarded 

NORWALK.  Calif.,  Los  Angeles  Co. 
— Renley  &  Davis,  Whittier,  Calif.,  at 
$13,545,  awarded  contract  by  the  State 
of  California,  Division  of  Architec- 
ture. Public  Works  Building,  Sacra- 
mento, Calif.,  for  miscellaneous  paint- 
ing  at   the  Norwalk   State   Hospital. 


?/19/47  44 

Exterior   Stucco — No    Bids    Received 

FRESNO,  Calif.,  Fresno  County. — 
No  bids  v/ere  received  March  6  by 
the  City  of  Freyno,  D.  E.  Roughton, 
City  Clerk.  City  Hall,  Fresno,  Calif., 
tor  exterior  stucco  work  at  the  Fire 
Department  Station  No.  8,  at  3*^95 
Butler  Ave.,  Fresno,  Calif. 


St.,  Berkeley  Calif. 
Lumber— Smith     Lumber     Co.,     Ittb 

Ave.,  A  Estuary,  Oakland.  Calif. 
Mill  Work— Clinton  Mill  *  Mfg.  Co., 

315  East  7th  3t,  Oakland,  Calif 
Hardware — Maxwell     Hardware    Co., 

Shattuck  A  Addison  8ts.,  Berkeley, 

Calif. 
Painting   —   Arthur    Blomgren,    1518 

Grove  St.,  Berkeley.  Calif 
Lathing  A  Plastering— Vincent  Faha. 

2257  Filbert  St.  Oakland.  Calif. 
Concrete— A.  A  Johnson  ft  Son.  1921 

Dwight  Way.   Berkeley.   Calif. 

3/20/47  4* 

8ub    Contracts    Awarded    Work 
Started   March   S.   1*47 

School  Addition  Cost  $17S,t90 

BAKERSFIELD.  Calif..  Kern  Coimty 
East  Bakersfield  High   School. 

Owner  —  Kern  County  Union  High 
School  District  Thoron  Tabor,  as- 
sistant superintendent  in  charge  of 
bu.sinesi  affairs.  Bakersfleld.  Calif. 

Architects— Charles  H.  Biggar.  C.  B. 
Alford  and  W.  J.  Thomas,  602  Hab- 
erfelde  Bldg.  Bakersfleld,  Calif. 

Clas'sroom  building  "B"  addition.  In- 
cluding biology  laboratories,  chem- 
istrv  and  physics  laboratory,  lec- 
ture room,  typing  room,  classrooms 
and   toilet    rooms. 

Contractor— Guy    E.    Hall,    310    30th 


St.,  Bakersfleld  Calif 

Roofing-Howard  ft  Verrell,  16  Bast    •'V'l^ui!!^-  wK.^h'nr^aTin  7hp'«n^o 
^♦v.   fit     w-u««ifi«M    f-Hf  definitions  which  appear  m  the  spec 


Asphalt  plant  mixer  operator.  1.66 
Asphalt   siireadinf  machine 

operator   — 1-W 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  yard)  iM 

Roller  operator  ~ —  1*6 

Tractor  driver 1-W 

Truck   driver   (18  cubic   yardf. 

water  leve!  capacity  or  more  i  1.7125 
Truck  driver   (14  cubic   yards 
and  less  than  18  cubic  yards 

water    level   mpaclty*. 1.587.'i 

Truck    driver    (8    cublo    yards 
and  less  than  14  cub'.c  yanlj 
water  level   capacity)    ....     .  .'  1.525 

Intermediate   Grade    Labor 

Oil  diatributor  bootman 1.275 

Oiler  power  shovels  or  cranes  1.30 
Truck    driver    4    cubic    yards 
and  less  than  8  cubic  yards 

water   level   capacity).. ..1.3375 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)..  1.26 
Unskilled  i-aber 

Flagman    - t.lSi 

Laborer    1-18 

Positions  not  listed  above  will   be 
allocated     In     accordance     wiUh     the 
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3/19/47  • 

Gas  Heating  System 
Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  March  31,  3  P.  M..  bids  will  be 
received  by  the  Oakland  Port  Com- 
mission. A.  H.  Abel.  Secretary,  fool 
of  Grove  St..  Oakland,  Calif.,  for  in- 
stalling gas  heating  {-ystem  in  Han- 
gar No.   28,   Municipal  Airport. 

Specifications  obtainable  from  the 
above  office. 


4th  St.,   Bakersfleld,  Calif 
Plumbing— Owen  Clark.  315  80th  St, 

Bakersfleld.  Calif. 
Electric   Wiring   —  Glraud    Electric. 

1605   Brundage    Lane.    Bakersfleld, 

Calif 
Heating     ft     Sheet     MeUl— Wm.     M. 

McKennev,  2323  R  St..  Bakersfleld 

Calif 
Tile    Work— Kern    Materials    Co..    20 

Kentucky    St..     Bakersfiold.    Calif. 
Glass  ft   Mill  Work— Fresno  Planing 

Mill.  P.  O.  Box  1289,  Fresno.  Calif. 
Window     Shades     ft    Linoleum — Mc- 

Naul's   316   Kentucky   St.   Bakers- 
field,  Calif. 
Hardware   —  Bakersfleld    Sandstone 

Brick  Co..  501  Sonora  St.,  Bakers- 
field,  Calif. 
Painting— Glenn     Kennett    400    30th 

St,    Bakersfleld,    Calif. 
Lathing    &    Plastering    —    Chas.    D. 

Conklin,  420  Lincoln  St.,  East  Bak- 

enfield,  Calif 
Concrete — Kern    Rock    Co.,    Bakers 

field.  Calif. 
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3/19/47 

Power  Units — Bide  Wanted 

SUTTER  CREEK,  Calif..  Amador 
Co.— Until  March  28,  8  P.  M.,  bids  will  Post 
be  received  by  the  Sutter  Creek  Union 
High  School  District,  H.  H.  Siebe, 
clerk.  Sutter  Creek,  Calif.,  for  fur- 
nishing three  gasoline  power  units, 
861  cu.  in.  piston  displacement  each, 
lesa  transmission  unit,  and  each  con- 
taining all  things  necessary  to  re- 
place General  Motors  331  cu.  in.  dis- 
placement power  units,  including 
hangers  and  all  accessories  for  in- 
stallation- T.  23  H.  GMC  truck  chas 


3/20/47 

Chain- Link    Fence    (Install^ 

Contract   Awarded 
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Official  Proposak 

FIRST  PUBLISHED  TODAY 


Highway  Imorovemerte— 
Siskiyou  and  Modoc  Counties 


sntract   Awarded  I  . 

SAN  FRANCISCO,  Calif.  — Anchoi  f  STATE   OF   CALIFORNI 

ost  Fence  Co..  460  5th  St.,  San  Fran-     DEPARTMENT  of  PUBLIC  V 


sis.   Price  to   be  f.o.b.   Sutter  Creek, 
Calif. 


8/20/47  43 

Pruning    Shears 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
March  27,  2  p.  m.  bids  will  be  re- 
ceived by  the  U.  S.  Forefct  Service. 
447  Sansome  St.,  San  Francisco, 
Calif,  under  Bid  No.  7«4  for  lopping 
or     pruning     shears     f.o.b.      Qulncy, 

Calif. 
Specifications  obtainable  from  the 

above  office. 
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8/20/47 

Disconnecting  Switches 

Contrsct  Awarded 

FT.  PECK  PROJECT.  Montana  — 
A.  B.  Chance  Co..  19th  and  Tennessee 
Sts..  .San  Francisco,  Calif.,  at  (Sch. 
2)  88fl0.64  awardeil  contract  by  the 
U.  S.  Bureau  of  Reclamation,  Denver. 
Colo.,  under  Spec  1550  for  furnishing 
7  disconnecting  switches  for  the 
Northern  Electric  Cooperative.  Inc. 
subsUtion    and   metering  station. 
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8/20/47 

Switch  ft  Take-Off  Structure 

Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash.  —  Until  A|,r.  8,  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver Colo.,  undAr  Spec.  1747  for  -fur- 
nishing and  delivering  fob.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Pasco,  Washington  the  13.8  -  kv. 
switch  and  take-off  structure  for 
Pasco  Pumping  Plant,  Colun-.Ma 
Paiin  Project,  Washington  The  ma- 
terial will  be  insUlled  by  the  Gov- 
ernment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $0.75,  not  ratumable. 

8/19/47  •     ** 

Furniture 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  — UnUl 
March  24,  2  P.  M.,  bids  will  be  re- 
ceived b  ythe  U.  S.  Treasury  Depart- 
ment 100  McAllister  St,  San  Fran- 
cisco, Calif,  under  Inv.  No.  SF-8812- 
47  for  furniture,  f.o.b.  U.  S.  Marine 
Corps  Air  Station,  El  Toro,  Calif. 

8/20/47  *3 

Hollow   Metal  Doors 
Bids  Wanted 

BOISE  PROJECT.  Idaho.  —Until 
^pril  16.  2  p  m.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Customhouse.  Denver,  Colo.,  under 
Spec  1748  for  fumlshlrg  and  deliv- 
ering fob.  cars  at  the  shipping 
point  or  f.o.b,  cars  at  Cascade.  Idaho. 
fag  hollow  metal  doors  Cor  the  Oui- 


cisco,  Calif.,  at  $1660,  awarded  onn 
tract  by  the  Park  Comniission  of 
the  CUy  and  County  of  San  Francis- 
co, Gerald  J.  Linares,  secretary,  Mc- 
I..aren  Lodge.  Golden  Gale  Park,  San 
Francisco,  Calif,  for  Installation  of 
a  chain-link  fence  at  Fleishhacker 
Pool,  San  Francisco.  Calif  . 
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3/20/47 

Sub  Contracts    Awarded — 
Foundations    Underway 

Residence  Cost    $14,000 

BERKEI-Enr,  Calif.,  Alameda  County. 
701    Grizzly    Peak. 

Owner — Louise  M.  Reid,  110  Fred- 
erick  St.,    San   Franci'ico.   Calif. 

Architect  Paul  H.  Hammtrberg,  2 
Nonvood  Ave.,  Berkeley.  Calif. 

Residence,    five    rooms. 

Contractor^J.  Thomas  Young,  763 
Cragmont    Ave.,    Berkeley.    Calif. 

Roofing— E.  Eliiott,  3687  Green  Acra 
road.    Oakland,    Calif. 

Plumbing— J.  A.  Fazio,  686  Fourth 
Ave.,  Oakland,  Calif. 

Electric  Wiring— El  Cerrito  Electric 
Co..  908  San  Pablo  Ave.,  El  Cerrito, 
Calif. 

Heating  ft  Sheet  Metal— Atlas  Heat- 
ing ft  Ventilating  Co.,  1451  32nd 
St..    Oakland,   Calif 

Tile  Work  &  Linoleum— RIgney  Tile 
Co..  3012  Harrison  St..  Oakland, 
Calif 

Hardwood  floors — J.  E.  Carlstroiti, 
205  Ricardo  Ave.,   Piedmont.  Calif. 

Brick  &  Stone  Work  —  George 
Schmidt.  4221  Laguna  Ave..  Oak- 
land.  Calif. 

Grading— J.    H.    Harris.    2667    Ninth 


A 
WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  873,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  April  IS,  1»47, 
at  which  time  they  wijl  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  bald  building,  for  surfacing 
Highway  in  accordance  with  the 
Speclflcatiors  therefor  to  which 
special  reference  U  made,  as  follows: 

Siskiyou  and  Modoc  Counties,  be- 
tween Route  72,  thres  miles  north  of 
Oorrls  and  four  mllee  west  of  Hat- 
field (ll-SIs  7S3)  about  tiftsen  and 
tlx-tenths  (15.6)  miles  in  length  to 
bo  surfaced  with  plant -mixed  sur- 
facing and  seal  ooat,  and  between 
2.4  miles  north  of  StronQhotd  and 
Oregon  State  Line  (ll-Mod.Sis-210- 
B.A).  about  soven  and  two  tenths 
(7.2)  miles  in  length  to  be  ourfaeed 
with  plant-mixed  surfacing  and  sesi 
coat  and  shoulder*  to  be  restored 
with   Imported    borrow 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevalliiig 
rate  of  wagos  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Skilled   Labor 
Asphalt  plant  dryerman  or 

fireman   $1.60 


lal  provisions,  as  interpreted   in  the 
light  of  this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  thun 
$1,375  per  hour. 

The  minimum  >«  age  paid  to  all  in  ■ 
termediate  labor,  for  which  rate;* 
arc  not  shewn  above  dhall  be  not 
less  tJhsn  $1.16  per  hour. 

The  minimum  vvage  paid  to  all  un- 
skilled labor  for  which  raten  .nre  not 
shown  above  shall  be  not   less  than 
$1.15  per  hour. 
Overtime — one  and  one   .  half   H%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1^)  times  the  above  rates. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  witli 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutec. 
rules,  and  regulations  will  apply  to 
such  work. 

"Hie  attention  of  bidders  is  par- 
ticularly directed  to  U»o  provisions 
of  Section  7.  article  (a),  subarllc't 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
Irfg  subcontracting  and  assignment 
of   the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works   Building,   Sacramento, 
Callfomla.    and    they    may    be    seen 
at    the  offices   of   the  District  Engi- 
neers at  Los  Angeles  and  Son  Frun 
Cisco,    at    the   office    of    the    District 
Engineer    of    the    Dihtrict    in    which 
the    work    Is    situated,    and    at    the 
office     of     the     Associated     General 


Contractors  in  San  Francisco,  and  at 
the  ofice  of  the  County  Engineer  or 
County  Sun'eyor  at  the  county  eeat 
of  the  county  in  which  the  work  to 
to  be  performed. 

No  bid  will  be  considered  unless 
it  la  made  on  a  blank  form  furnished 
by  the  Stale  Highway  Engineer  and 
is  made  In  accordance  with  ttoe  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  •  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prcqualified  aa  re- 
quired by  lr.w.  (See  said  Proposal 
Requirements   and   Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated  March  21,  1947. 

(Dally  Pacific  Builder  > 
(March  21.  28.  April  4.  1947) 


FIRST  PUBLISHED  TODAY 

Highway  improvement— Lake  County 

STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  bo  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Works 
Building,  Sacramento,  Callfomla,  un- 
til 2  o'clock  p.m.  on  April  16;  1S47, 
at  which  time  they  will  be  publicly 
opened    and    read    in    the    Assembly 

(Continued    o.»     Page    12) 


The  ORIGINAL  Presealetl  Insulated  Pipe 


For  Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


V^rite  for 

Full 
ParticuUrs 


Trade  Mark  Reg.  U.  8.  Patent  Office 


OURANT  INSULATED  PIPE  COMPANY 


l;il'    RUNNYMEOt    iT 


9HMkwH4  fy 

NEIL  H.  PETERSON  COMPANY 

I12f  POLSOM  STRUT  SAN  MANCISCO  %,  CAUP. 

fftaae  UN^rkin  tSM 

Waehlngton,  Oref  on  and  TerHtory 

ef  Alaska: 

K.  H.  LANQDON  COMPANY 

72  Vine  Street 
Seattle  1,  Washington 
Phene  KLIIett 


•authem  Callfemlat 
ENGLISH  A  LAUIR,  liM. 

Lm  Angelee  11,  Calif. 

Phono   RIohmend   M18 
1878  South  Lee  Angelee  St, 


PIONEERS  IN 

PREFABRI. 

CATION 

"Packaged- 
Warehouses 

STHUCTVRKSi 

iHooavoaavaa 


1*14  ■  ne 


•MnMMtaOMM: 

Mfe   vC*s    r9^^e   VAAa 


INDUSTRIAL    FLOORS 

HIAVY  DUTY  -  DUSTUSS  .  NON  AtSORIINT 
CONCUn  H.OOR  FINISH 

DURACRETE  FLOOR  COMPANY 

AM  HorrisPB  StTMf       DOvglaf  5883       San  Fraaclseo 


A  Big 

Organization 
To  Fill  Every 
Construction 
Need 


¥lfba«Wr  year  coatfractlea  eqalpaieat  aMdt  ore  lor««  •r 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  21.  1947 


(Continued  from  Pa|^  11) 

Room  of  said  bulldlnip,  for  conatruct- 
ing  State  Hle^hway  In  accordance 
with  the  Specifications  ther«for,  to 
which  special  reference  Is  made,  as 
f  611owa : 

Lake  County  aoreee  Kelsey  Cf«ek 
at  Cobb  (l-Lak-a»-B,C),  a  rsinforoed 
oencrete  bridge  and  appreaohee  to  be 
oonetructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  LAbor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
ClaMlfloatlen  Rate  per  hour 

Carpenter  |1.75 

Cement  finisher  1.87B 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.00 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving  type)  _.. 1.90 

Concrete  vibrator  operator 1.87S 

Flagman  1.16 

Jackhammer  operator 1.S76 

Laborer , 

Mason    *. 


1.10 
2.06 
2.10 
1.276 


Motor  grader  operator 

Oil  distributor  bootman 

Oiler,  power  shovels  or  cranes..  1.80 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2.26 

Reinforcing  steel  worker  __...__.  1.75 

Roller  operator  1,96 

Tractor  driver  „„ 1.95 

Truck   driver   (18   cubic  yards 

water  level  capacity  or  more)  1.7125 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yard* 

water  level  capacity)  1.5875 

Truck    driver    (8   cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.526 

Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.3375 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  claseificatlon  omitted 

herein  not  less  than 1.16 

Overtime  —  One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (1%)  times  the  above  ratea 
Plans   may   be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications   may    be    obtained    at    the 
office   of    the    State   Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen    at   the   offices   of  the    District 
Bnglneers  at   Los   Angeles   and   San 
Francisco,  at  the  office  of  the  Dis- 
trict   Engineer    of     the    District    in 
which  the  work  Is  situated,   and  at 
the  office  of  the  AsBoclated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  mads  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and  also 
prequalified  as  required  by  law.  (See 
said  Proposal  Requirements  and  Con> 
ditione.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
alt  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOT, 
State  Highway  Engineer. 
Dated  March  21.  1947. 

(Dally  Pacific  Builder) 
(March  21-28,  April  4,  1947) 

FIRST  PUBLISHED  TODAY 


work,  as  may  be  deemed  by  the  Engi- 
neer to  be  necessary  or  advisable. 

Bids  are  required  on  the  work  de- 
scribed herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Carpenter  11.75 

Fence  erector 1.85 

Flagman 1.25 

Laborer  . 1.25 

Any  classification  omitted 

herein  not  lesi^  than „ 1.25 

Overtime  —  One   and    one-half    (IH) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (1^)  times  the  above  rates. 
Engineer's  Estimate 

Item  1.    Clearing. 

Item  2.  310  lineal  feet  moving  and 
reconstructing  existing  guard  railing. 

Item  3.  2,660  lineal  feet  woven  wire 
fencing. 

Item  4.  1  each,  14-foot  wide,  0- 
foot  high  double  drive  gate. 

Item  5.  2  each,  8  H -Inch  standard 
pipe  gate  posts  and  accessories. 

Item  6.  5  each,  2^4 -Inch  standard 
pipe  pull  and  comer  posts  and  ac- 
cessories. 

Item  7.  1  each,  2^ -Inch  standard 
pipe  and  post. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OP  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
By  HOWARD  C.  WOOD. 
Principal  Bridge  Engineer. 
Dated:  March  21,  1947. 

(Daily  Pacific  Builder) 
(March  21-28.  1947) 


der  Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Enerlneer. 
Dated  March  21,  1347. 

(Daily  Pacific  Builder) 
(March  21.  ?8,  April  4.  1947) 


FIRST  PUBLISHED  TODAY 


HIgh'way  Imp. —  San  Joaquin  County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway  imp.^ — Sonoma  County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


San  Franolsoo -Oakland  Bay  Bridge, 
Alameda  County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Wbrks.  Division  of  Highways,  at  the 
office  of  the  Principal  Bridge  Engi- 
neer, San  Francisco  -  Oakland  Bay 
Bridge,  Toll  Plaza,  Oakland  8,  Cali- 
fornia, until  2  P.M.  o'clock  on  April 
2,  1M7,  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
performing  work  as  follows: 

Alameda  County,  on  the  San  Fran- 
cisco-Oakland Bay  Bridge  Approach, 
between  Toll  Plaza  and  Distribution 
Structure  (IV-Ala-5-Oak),  at  right 
of  way  fence  to  be  oonstruoted. 

Plans  and  npecifications.  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
It  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
,  la  made  in  accordance  with  the  pro- 
visions set  forih  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Bach  bid  must  be  accompanied  by  a 
proposal  guaranty  In  accordance  with 
the  requirements  of  ariicle  (f )  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  In  the  State 
Highway  Engineer's  Estimate  herein- 
after stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parlaon  of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the ' 
actual  amount  of  work  will  corre- 
sp<md  therewith,  but  reserves  the 
right   to    Increase    or    decrease    the 

S mount   of   any   class   or  portion   of 
le  work,  or  to  omit  portions  of  the 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  April  16,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  Specifications  there/or,  to 
which  special  reffcrer.ce  is  made,  p.s 
follows  • 

Sonoma  County,  between  three 
miles  north  of  Petaluma  and  one 
mile  south  of  Petaluma  (IV-8on-1- 
C),  about  (4.0)  miles  in  net  length 
to  be  resurfaced  with  asphalt  con- 
crete AXxA  shoulders  to  be  construct- 
ed with  crusher  run  base  and  seal 
coat. 

Bids    are    required    for    the    entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha.i 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  he  as  follows: 
Clas!«lflcation  Rate  per  hour 

A.sphalt  plant  dryerman  or 

fireman  - 11-60 

Asphalt  plant  mixer  op<;rator..  1.65 
Asphalt   spreading  machine 

operator 1.85 

Flagman  ...._...^».....,_»... 1.15 

Laborer    — 1.16 

Motor  grader  operator. 2.10 

Oil  distributor  bootman 1.275 

Oiler  power  shovels  or  cranes..  1.50 
Operator  of  power  shovel  or 
othor  excavating  equipment, 
shovel  tyw  controls  (up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  extavating  equipment, 
shovel  tvpe  controls   (over  1 

cubic  yard)  -.  2.25 

Roller  operator  1.95 

Tractor  driver  _ — 1.98 

Truck    diiver    (8    cubic    yards 

water    level   (/.paclty  or  more )  1.875 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.50 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water    level    capacity) ].407n 

Truck  driv«r  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)     A 1.2825 

Any   clas.eiflcation    oAltted 

herein  not  less  than 1.16 

Overtime — one  and   one   .  half   (1%) 

times  the  above  rates. 
Sundays  alid  holiaays — one  and  one- 
half  (1^)  times  the  above  rates. 
Plang  may  be  ueen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  to  <ibtalned  at  the  oi- 
flce  of  the  State  HiRhway  Engineer. 
Public  Works  Building.  Sscramento, 
California,  and  they  may  bo  seer, 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engin.:cr  of  the  District  in  whicn 
the  work  is  situs  ted,  and  at  the 
office  of  the  Associated  General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Contfltiont.  set  fq^-th   un- 


sealed proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  H73,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  April  16,  1947, 
at  which  time  they  will  be  publ!cly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accord&pce  with 
tho  Specifications  therefor,  to  which 
ppecial  reference  is  made,  as  follows : 
San  Joaquin  County,  between  Mid- 
dle River  and  Holt  (X  -  S.J  -  75  -  A), 
anout  four  a.nd  four  -  tenths  (4.4i 
miles  in  length  to  be  surfaced  with 
plant-mixed  surfacing  on  untreated 
rock  base. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1Y70  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevaihng 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman $1.60 

Asphalt  plant  mixer  operator..  1.65 
Asphalt   spreading  machine 

operator    _.-_...,.*,.,i.„~...— ....  1.95 

Flagman ......•......'...„.... 1.25 

Laborer , —  1.25 

Motor  grader  operator  _ 2.10 

Oil   distributor   bootman 1.275 

Oiler  power  shovels  or  cranes..  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tyx>e  controls  (up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  ....~. — 2.25 

Roller  operator .1.........; 1.35 

Tractor  driver  1.95 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.71i;5 
Truck    driver    (14    cubic    yards 
and  ?ess  than  18  cubic  yards 

water   l<»vel    capacity) 1.5875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water   level   capacity)    1.526 

Truck    driver    t'4    cubic    yards 
and  less  than  8  cubic  yards 

water  leve'.  capacity) 1.3373 

Truck  driver  Mess  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  clsFslfication  omitted 

herein  not  less  than 1.25 

Overtime — one  and   one  .  half   (IVi^ 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 
half  (IH)  times  the  above  rates. 
Plan.q  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi 
neeri  nt  Los  Ang?les  and  San  Fran- 
cisco, at  the  office  of  the  District 
Enerlneer  of  the  District  in  which 
the  work  is  situated,  ajid  at  the 
office  of  the  Associated  General 
Cor  tractors   in    San    Francisco. 

No  bid  will  be  considered  unlesa 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  alsc  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  'Department  of  Public  Work.i 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  FTJBLIC  WORKb 
DIVISION   OP   HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated  March  21,  1947. 

(Daily  Pacific   Builder; 
(March  21,  28,  April  4.  1947) 


at  which  time  they  will  be  publicly 
opened  and  read  in  tho  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Merced  County,  between  Planada 
and  5J  miles  east  (X  -  Mer  •  18  •  A), 
about  five  and  tihree-tenth*  (5.3)  mUet 
In  length,  untreated  rock  base  to  be 
placed  over  existing  pavement  anO 
surfaced  with  plant-mixed  surfacing. 
Bids  are  required  for  the  entiro 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hab 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
■Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   ?1.60 

Asphalt  plant  mixer  operator..  1.65 
Asphalt  spreading  machine 

operator   _ - 1.95 

Flagman  1.15 

Laborer  - 1 15 

Motor  grader  opeiutor 2.10 

Oil  distributor  bootman 1.275 

Oiler  power  shovels  or  cranes..  1  50 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.10 
Operator  of  power  thovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  - 2.25 

Roller  operator  — 195 

Tractor  driver  1.3C 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.712.'5 
Truck   driver    (14  cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.58ru 

Truck    driver    (8   cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)...; 1.525 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water   level   capacity) 1.33Y5 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  classification   omitted 

herein  not  lest  than 1.15 

Overtime — one  and   one   .  half   (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (l*.^)  times  the  above  rates 
The    foregoing   quantities    are   ap- 
proximate   only,    being    given    as    a 
basis    for    the    comparison    of    bidn, 
and  the  Department  of  Public  Works 
does    not,    expressly    or   by    Implica- 
tion,  agree   that   the   actual   amount 
of    work    will    correspond    therewith 
but  rneerves  the  right  to  increase  or 
decrease  the  amount  of  any  class  or 
portion  of  the  work  or  to  omit  por- 
tions of  the  work,  as  may  be  deemed 
necessary   or   expedient   by   the   Ea 
glneer. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engfineer, 
Public  Woi'ks  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  (general 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordanca  with  tihe  pre- 
visions of  tho  Proposal  Require- 
ments and   Conditions  set  forth  un- 


der Secliou  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  alsc  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements   and    Conditions). 

The  Department  of  Public  Worka 
re8er\-es  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  FTJELIC  WORKb 
DIVISION  OF  HIGHWAYS 
G.  T.  McC05f 
State  Highway  Engineer. 
Dated  March  21,  1947 

(Daily  Pacific  Builder) 
(March  21,  28,  April  4,  1947  > 


FIRST  PUBLISHED  TODAY 

Addition   on   the   Existing    Pul^llo 
Works  Building 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacra- 
mento. California,  up  to  2:00  P.M., 
Tuesday,  April  15,  1947,  said  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Additions  to 
Public  Works  Building,  Sacramento, 
California,  in  accordance  with  plans 
and  specifications  therefor. 

The  work  includes  alterations  and 
construction  of  a  partial  fifth  and 
sixth  story  addition  on  the  existing 
Public  Works  Building.  The  addition 
will  be  of  structural  steel  and  rein- 
forced concrete,  and  comprises  MfiXM 
square  feet  approximately. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregate 
parts  of  the  work: 

General  Work. 


(Continued  on  Page  IS) 


\  I.  I    M  I  \  E  \ 


PUTTYLESS  GLAZING 


U.  S.  Pat.  21/1919 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

6REIN  HOUSES 

For  utiinatM,  or  •ngiBMring  daaica* 
covering  a  complct*  InitaliaHon,  includ- 
ing ahcat  metal  rcquircmanu  .  .  . 

CALL...  EXIROOK1  Its 

Exclufiva   Diatributort   (or 
Nottliara  California 

McKune  Metal  Products  Co. 

246  Takamo  St..  Saa  Fraaelsco.  3 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995   Bvana  Ava. 
San  Pranciaco,  Calil. 
PAo««>  GArfiaid  9110 


...YARDS    AT... 
79)   County   Road 
San  Carloa,  Calif.  • 

Phon€:   San  Carloa  204 1-M 


507    Bonanra    Road 

Lai  VcRaa,  Nevada 

Phone:   La*  VaRaa    1344 


"For  a  Square  Deal  Call  O'Neill" 


FIRST  PUBLISHED  TODAY 


Highway   Imp. — Merced  County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposal.^  will  be  received 
at  tho  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  April   16,  1947, 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  A  ELVIN  IRON  WORKS 
280— ISth  STREET,  SAN  FRANCISCO 


MAiket  9647 


WEMCO  does  it  again! 

Rental  fleet  back  to  pre-war  strensth 

60  COMPRESSORS 
All  Sizes  Availoble  with  Any  Allied  Tools 


JUST 

RECEIVED 

INTO  STOCK 

1  500  cu. 

ft. 

diescl 

3  60  cu. 

4  105  cu. 
1  210  cu. 
1   160  cu. 

ft. 
ft. 
ft. 
ft. 

gas 
gas 
gas 
gas 

AU 

pneumatic  tire 

mounted. 

AraUable 

for  rental  with  purchase  option 
or  outright  purchase. 

Call  WEMCO 
For  Your  Air  Equlpmenf 

WESTERN   MACHINERY   CO. 

760  Folsom  St.  San  Frandsco,  Calif.  Phone:  EXbrook  4167 

500  No.  16th  Street      Sacramento  2,  CaliL      Phone  Sacramento  21008 


i 


\_ 


FRIDAY.  MARCH  21.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  IS 


(Continued  from  Page  13) 

Plumbing,  Heating  and  Air  Con- 
ditioning. 

Electrical  Work. 

Authority  Notice:  Approval  for  this 
construction  was  granted  by  the 
Civilian  Production  Administration 
with  Serial  No.  9-1-5375. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertained 
the  general  prevailing  rate  of  wages 
applicable  to  the  work  to  be  done  to 
be  as  follows: 

'  Hourly  Rate 

Asbestos  Workers |1.75 

Bricklayers   ._ 2.60 

Bricklayers'  Hod  Carriers  1.47 H 

Carpenters  1.75 

Cement  Finishers  1-87^ 

Elevator  Constructors  1.06 

Elevator  Constructors'  Helpers  1.37 

Electric  Workers  2.00 

Material  Hoist  Operator  ., 1.85 

Glass  Workers  «.  1.86 

Iron  Workers,  Structural  2.00 

Iron  Workers,  Architectural  ....  1.86 
Iron  Workers,  Reinforcing  Steel  1.76 

laborers.  Building 1.25 

Lathers   2.00 

Painters    2.00 

Plasterers  , _.. 1-87% 

Plasterers'  Hod  Carriers  1.66 

Plumbers    1.87% 

Roofers   1.75 

Sheet  Metal  Workers 1.76 

Steam  Fitters  - 1.87 14 

Tile  Setters  -.  1.75 

Tile  Setters'  Helpers  1.25 

Transit  Mix  Operator  (5  Yds.)..  1.45 
Any  classification  omitted 

herein  not  less  than 1.25 

Overtime  —  One    and  one-half    times 

the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Califor- 
nia Cities  Builders'  Exchange  Offices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject 
to  certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento. 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  ($25.00) 
dollars.  Check  shall  be  ntade  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guarantee  the 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Divi- 
sion of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Deposit  to 
the  State. 

ppequallfloatlon:  Plans,  specif ica- 
'  tions  and  proposal  forms  will  only 
be  issued  to  those  contractors  who 
are  prequalified  with  the  Department 
of  Public  Works  by  having  filed  a 
statement  of  experience  and  financial 
condition  on  a  standard  questionnaire 
form  in  accordance  with  the  provisions 
of  the  State  Contract  Act.  Such  state- 
ment must  have  been  filed  and  ap- 
proved not  more  than  one  (1)  year 
and  not  less  than  five  (5)  days  pre- 
vious to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  will  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  in 
accordance  with  the  provisions  of  the 
Contractor's  License  Act  or  to  whom 
a  proposal  has  not  been  issued  by 
the  Department  of  Public  Works. 

No  bid  will  be  considered  unless  it 
is  presented  on  a  proposal  form  fur- 
nished by  the  Division  of  Architec- 
ture and  accompanied  by  a  bidder's 
bond,  cash,  a  cashier's  or  certified 
check  made  payable  to  the  Director 
of  Public  Works,  In  the  sum  of  at 
least  ten  per  centum  (10%)  of  the 
amount  of  the  bid.  _  ^ ..     „,    , 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

No  bidder  may   withdraw   his    bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON  BOYD, 

State  Architect 
'     (Dally  Pacific  BuUder) 
(March  21-28,  April  4-11.  1M7) 


Highway    Improvements   Napa  Co. 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Rooni  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  2,  1947. 
at  which  time  they  wlH  be  publicly 
opened  and  read  in  the  Ajssembly 
Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Napa  County,  on  Silverado  Trail 
between  4  miles  northeast  of  Napa 
and  Callstoga  (IV-Nap-607),  about 
four  and  seven -tenths  (4.7)  miles  In 
length  to  be  graded  and  surfaced 
with  crusher  run  base  and  armor 
coat  and  a  reinforced  concrete  bridge 
to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  he  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt     plant     dryerman     or 

fireman     _ $1.60 

Carpenter  1.75 

Cement    finisher    1.875 

Concrete  mixed   operator   (one         o 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)   ....  1.90 

Mason    2.05 

Motor  grader  operator  ..; _...  2.10 

Operator   of    power    shovel    or 

other  excavating  equipment, 

shove!   type   controls    (up  to 

and      including     one      cubic 

yard)  _ 2..10 

Operator    of    power   shovel    or 

other  excavating  equipment. 

shovel    type    controls     (over 

one    cubic    yard) 2.25 

Reinforcing  steel  worker  1.75 

Roller    operator     _~ 1.35 

Tractor  driver  -.... 1.95 

Truck    driver    (8    cubic    yards 

water      level      capacity      or 

more)  1875 

Truck    driver    (6    cubic   yards 

and  less  than  8  cubic  yards 

water  level  capacity)  150 

Intermediate    Grade    Labor 

Concrete  vibrator  operator  1.376 

Jackhammer  operator 1.375 

Oil  distributor  bootman  1.276 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 

and  less  than  6  cubic  yards 

water  level  capacity)  1.4075 

Truck  driver  (less  than  4  cubic 

yards   water   level    capacity)  1.2825 
Unskilled   Labor 

Flagman     — 1.26 

Laborer     —  L26 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  an  interpreted  in  the  light 
of   this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than   $1,375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
arc  not  shown  above,  shall  be  not 
less  than  J1.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  sliown  above,  shall  be  not  lose 
than  (1.26  per  hour. 

Overtime — one  and  one-half  (1V4) 
times  the  above  rates. 

Sundays  and  hoIidays^K>ne  and 
one-half  (l^)  times  the  above  rates 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  m  part  with  Federal  funds 
and  that  therefore  al!  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  tho  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  SUndard  Specifications  regarding 
subcontracting  and  assignment  o' 
the  contract,  respectively. 
Plans  may  be  seen,  and  forms  of 


proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Frajicisco,  at  the  offu:e  of  the  Dis- 
trict Engineer  of  ine  district  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and  at 
the  office  of  tho  County  Engineer  or 
County  Surveyor  at  the  county  eeat 
of  the  county  in  which  the  work  is 
to  be  performed. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  .accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speciffcations. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1947 

(Daily  Pacific  Builder) 
(March  7,  14,  21,  1947) 


Mendocino  County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HICHWAY8 


NOTICE    TO   CONTRACTORS 


neer.  Public  Woxlu  BuUdiag,  Sacra- 
mento. California,  and  tliey  may  be 
seen  at  the  offlcea  of  the  District 
Engineers  at  Los  Angelea  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  Dlstrlot  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Aaaociated  Gen- 
eral Contractors  in   San   Frarciaco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Enginear  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Seo- 
tion  2  of  the  Standard  Speci/tcations. 
Each  bidder  must  bo  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKfc 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Bkigineer 

Dated  March  7,  1947 

(Daily  Pacific  Builder) 
(Mar.    7th,    14th,    31st.    19«7) 


Highway    Improvements  Madera  Ca. 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


MavIng  of  three  dormitories  now  at 

Benlela    and    reerectlon    on    the 

Davis  Campus 


"ADVERTISEMENT     FOR     BIDS* 

"Subject  to  the  conditions  prescrib- 
ed by  the  undersigned,  sealed  bid* 
are  invited  for  the  following  work- 
for  the  moving  of  tjireo  dormitories 
now  located  at  Benecla,  California 
and  the  re-erection  on  the  Davis 
Campus,  University  of  California, 
Davis,  California.  Plans  and  specifi- 
cations will  be  isfued  to  Intendlnp 
bidders  upon  deposit  of  ten  ($10)  dol- 
lars per  set  No  bids  will  be  received 
after  2:00  P  M  April  9,  \947.  Plant, 
specifications  and  informailon  will 
be  available  starting  March  14.  1947 
at  the  Cashier's  Office,  103  Adminis- 
tration Building,  University  of  Cali- 
fornia. Berkeley,  California,  and  at 
the  Business  Office,  101  Adminis- 
tration Building,  University  of  Cali- 
fornia, Davia,  Cailfomia.  The  right 
to    reject    any    and    all    bids    is    re- 

"^  -THE  REGENTS  OF  THE 
UNIVERSITY   OF   CALIFORNIA' 
(Daily  Pacific  Builder) 
»/l«,  17,  It,  19,  20,  21,  24,  26,  26,  27,  '47 


Sealed  prcposalr  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  2,  1947, 
at  which  time  thej'  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  wltln 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows : 

Mendocino  County,  between  Hop- 
land  and  Crawford  Ranch  (l-Men- 
1-8),  about  six  and  six-tenths  (6.6) 
miles  In  length,  cement  treated  base 
to  be  oonstructed  and  surfaced  with 
pinnt-mlxed  surfacing  and  seal  coat 
Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haj 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fi  reman   _ $1.60 

Asphalt  plant  mixer  oper- 
ator      _ -  1.66 

Asphalt  spreading  machine  op- 
erator     - 1.95 

Flagman _ — — —  1.15 

Laborer  »-.... 1.15 

Mo(or  grader  operator 2.10 

on  distributor   bootman   1.276 

Oiler  power  shovels  or  cranes  1.50 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls,  up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  . 2.86 

Roller    operator    — 196 

Tractor  driver  1.96 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water  le»el  capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water   level   capacity)    1.3376 

Truck  driver  (lees  than  4  cu- 
bic yards  water  level  ca- 
pacity)      - 1.25 

Any     classification      omitted 

herein   not   less   than   1.15 

Overtime  —  one  and   one-half 
(lUg)   tlm^s  the  above   rates. 
Sundayp  and  holidays — one  and  one- 
half    (1*4)   times  the  above   rates. 
Plans   may   be   seen,   and   forms   of 
proposal,    tKjnds,    contract^    and    spe- 
cifications  may    be   obtained   at    the 
office   of   the   SUte   Highway   Engl- 


Sealed  proposals  will  l>e  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873.  Public  Works 
Building,  Sacramento,  California,  \m- 
til  2  o'clock  p.  m.  on  April  2,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Madera  County,  across  Fine  Gold 
Creek  about  34  mllee  northeast  of 
Madera  (VI -Mad -962),  a  structural 
steel  bridge  to  be  oonstruoted  and 
approximately  two-tenthe  (0.2)  mile 
of  approaches  to  be  graded. 

Bids  are  required  for  the  entire 
work  described  herein. 


In  accordance  with  the  provislona 
of  Section  1770  of  the  Labor  Code; 
the  Department  of  Public  Woriis  has 
ascertained  the  general  pravaUlnc 
rate  of  wagM  applicable  to  the  work 
to  bo  done  to  be  aa  followa: 
Classification  Rata  par  haur 

Skilled  Labor 

Carpenter    _-...|L75 

Cement   finisher  ..„.—.  I.f76 

C^oncrete  mixer  operator  (ooa 
cubic  yard  capacity  or  leea)  L60 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 
paving    type)    — l-9# 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  ono  cubic 
yard)     „ ».lt 

Operator  of  power  shovel  or 
other  excavating  equipment, 
•hovel  type  controls  (over  1 
cubic  vard)  — ....... — — 3-26 

Pile    driver   man    1-88 


i 


(Continued  on  Page  14) 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Univtrsol  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNdcrhill  3144 


(AQM  Portable  Power  Tools 
To  Save  You  Time  and  Money 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(AU  Sifei  in  Stock) 
Camplafa  Faetary  Sarvlea — Qakkar  Dalivary 


REINFORCING   STEEL 

CempltH  S«rvlc«  and  Ertctlen 


W.  S.  WETENHALL  CO. 

nth  and  Wisconsin  SfmH 

San  Franciseo  10,  California 

Phon«  HEmlock  1480 


LlgKtwelgM  end  powerful  Msll 
Sew(   ipeed   your   work.    Cuf- 
fing    cspecifiei     from     2"     fo 
4*/t".  Seme  models  msU  bevel 
cufs  up  fo  4S  degrees.    All  can 
be  equipped  for  cuffing  mefsl, 
frensife,  esbestos  board,  groov- 
ing  eonerefe.    Unlversel   elec- 
tric mofort  for  MO  v.  AC-DC. 
Models  slso  mode  for  220  v. 
AC-DC. 


Lightweight,  eesy  to  handle 
Msll  Drills.  Cepscifies  from 
V4"  to  Vt"  in  mefsl.  Model 
I43T  C/i"  cepscify)  weighs 
only  4  pounds,  free  speed  of 
2500  r.p.m.  Universel  motors 
fo  operate  on  1 10  v.  AC-DC, 
some  models  for  220  v.  AC-DC. 


Msll  power  chain  saws  for  quick  cuffing  of  timbers  up  to  72".  Powerful 
2  cycle  gesoline  engine  .  .  .  eesy  epereting  anywhere.  Aufomafic 
clutch,  quick  indeiing,  finger  tip  fhreffte  control,  detachable  idler, 
handy  chain  tensioning  device. 


S—  our  compUfn  sfeck  of  Mall  fools  for  ovory 
Indusfrlol  and  consfrvcflon  vso.  Sfop  In  fomorrow. 


FtESNO 


RINO 


SACRAMENTO 


INDUSTRIAL  EQUIPMENT  COMPANY 

1091'    RU'.-ViT      ST»KT  •  O/IKIAND     )     CALIFORNIA 
'^WEEfWOOD    HH77 
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PACE  I A 


DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  21,  1947 


(Continued  from  Pag«  U) 

Reinforcing  ct««l  workmr 
Roller   operator 


LTB 
1.96 
2.00 
1.M 


Structural  stacl  worker  _ 

Tractor   driver    _ 

Truck  driver   (18  cuble  ywdi 

water  level  capacity  or  more)  1.7125 
Truck  driver   (14  cubic   yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.S876 

Truck  driver  (8  cubic  yarda 
and  le«B  than  14  cubic  yarda 

water    level    capacity    1.529 

Intermediate  Qrade  Labor 

Concrete  vibrator  operator  1.876 

Jackhanuner  operator 1.876 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4   cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.3875 

Truck  driver  (less  than  4  cu- 
bic yards  water  love!  ca- 
pacity)    „ 1.26 

Unskilled    Labor 

Flagn)an    - 1-15 

Laborer    . — - — 1.16 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial proviflions,  as  interpreted  in  the 
light  of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  lor  which  rates  are 
not  shown  above  shall  be  not  less 
than   fl.376  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  sho'M'n  above  shall  be  not  less 
than   11.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
sMlled  labor  for  which  rates  are  not 
thown  above  shall  be  not  less  than 
11.15  per  hour. 

Overtime — one   and   one-half    (IH) 
times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  bo  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  statutes, 
rules,  sold  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
bertion  7.  article  (a),  subartlcle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Speoiflcations,  regard 
ing  subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,    bonds,    contract,    and    spe- 


cublc  yard)  ... 
Roller  operator 
Tractor  driver 


3JB 

1.88 
1.96 


Truck  driver   (18  cubic  yards 
water      level      capacity      or 

more)     - 1-7125 

Truck   driver   (14  cubic  yards 
and  4ess  than  18  cubic  yards 

water  level  capacity)  1.9876 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1626 

Truck    drtver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.8870 

Triick  driver  (less  ttian  4  cubic 

yards  water  level  capacity)....  1.26 
Any     classification      omitted 

herein  not  less  than   „...1.16 

Overtime  —  one  and  one-half   (1H> 

times  tho  above  rates. 
Sundays  and  holidays — one  and  one- 
half  d'^)  times  the  above  ratea. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Hlgbway  Ehigl- 
neer,  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Bn^neera  at  Los  Angeles  and  Ban 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  t^e  Associated  Genera! 
Contractors  in  San  Francisco. 

No  bid  win  be  considered  unless  It 
is  made  on  a  blank  form  fumished 
by  the  State  Highway  Engineer  and 
la  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  ^Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1947 

(Dally  Pacific  Builder) 
(Mar.    7th.-  14th.    21st.    1947) 


Htgnway    Improvements 
Fresno  and   Kings  Counties 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO   CONTRACTORS 


prupuBai,  uuiiuD,  v^uwu  a.«.>.,  *.>tu  oktc-  Sealed  propo?»al9  will  be  received 
clfications  may  be  obtained  at  thek^^  t^g  office  of  the  State  Highway 
office   of   thr   State  Hlehwav   Enei-    Engineer,    Room    373.    Public    Works 


office  of  the  State  Highway  Engi 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Kngineern  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis 


(Truck  driver  (14  oubic  yards 
and  less  than  18  cubic  yards 

water  level   capacity)    ..._ 1.5875 

Truck  driver  <.8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)   _  1.626 

Intermediate  Qrade   Labor 

Concrete  vibrator  operator  1.875 

Jackhammer    operator    1.876 

Oiler  power  shovels  or  cranes..  1.60 
Truck   driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)   —  1.8376 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)     1.25 

Unskilled  Labor 

Flagman - 1.16 

Laborer    ..._ 1.16 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in  tlie 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.376  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    $1.15    per  hour  . 

The  minimum  wage  paid  to  alt 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (l>/4)  times  the  above  rateH. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  blda. 
and  the  Department  of  Public  Work.s 
does  not,  expressly  or  by  implicatio.i. 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  increase  or 
decrease  the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions of  th^  work,  as  may  be  deemed 
nec'?s8ary  or  expedient  by  the  Engi- 
neer. 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  here- 
in proposed  to  be  done  will  be  fin- 
anced in  whole  or  in  part  with  Fed- 
eral funds  and  that  therefore  all 
of  the  applicable  Federal  statute?, 
rulsB  and  regulations  will  apply  to 
such   work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  or 
Section  8,  articles  (a)  and  (b),  of 
the  Stsindard  Specifications,  regard- 
ing   subcontracting    and    assignment 


Building,  Sacramento,  California,  un-    ^^  ^y^^  contract,   respectively, 
til  2  o'clock  p.  m.  on  April  9,  1»47,  at  .     pjn^H  may  be  seen,  and  forms  of 
which  time  they  will  be  publicly  op-    propo.sal,   bonds,    contract,    and    spe- 
-  .^     ™        en«<*  »^"«>  *■«*"*  *"  ^'^^  Assembly  Room    J.|f  jcationi*    may   be   obtained   at   the 
Francisco,  at  the  office  of  the  Dis-  I  ^j    ^i^     building,     for     construcUng    (,,(!(.«   of    the    State   Highway   Engi- 
trtct    Engineer    of     the    district     i"  I  Highway     in     accordance     with     thel^^^^.    pu^nc    Works    Building.    Sac 
which    the   work   is   situated,    at   the    specifications      therefor,      to     whlcli    ran^ento,    California,    and    they    ma: 


office  of  the  Associated  General 
Contractors  In  San  Francisco,  and  nt 
the  office  of  the  County  Engineer  or 
County  Stirveyor  at  tJje  county  seat 
of  the  county  In  which  the  work  is 
to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  fumished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  St>ecificatlona. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(Sec  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7,  1947 

(Daily  Pacific  Butlden 
(Mar.    7th,    lith.    2l8C    1947) 

t    Highway    Improvements    Lassen   Co. 

'^  STATE    OF    CALIFORNIA 

•    DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  873,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  oclock  p.  m.  on  April  2,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
f^tate  Highway  In  accordance  with 
specifications  therefor,  to  which  af«- 
cial  reference  Is  made,  as  follows: 

Lassen  County,  between  2  miles 
north  of  Mllfcrd  and  Bird  Flat  (II- 
Las-29-D),  about  twelve  and  four- 
tenths  (12.4),  mllee  In  length  to  be 
surfaced  with  plant-mixed  eurfaclng 
and  shoulder*  to  be  constructed  of 
Imported   borrow. 

Rids  are  required  for  the  entliv 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code. 
the  Department  of  Public  Works  h.is 
ascerUlned  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  RsU  per  hour 

Aar>ialt     plant     dryerman     or 

fireman IJW 

Asphalt  plant  mixer  operator. ...  1.86 
Asphalt  spreading  machine  op 

erator 

Flagman     — — 

Laborer    

Motor  grader  operator  —. 

OH   distributor   bootman   

OilT  power  shovels  or  cranes  1.50 
Operator    of    power   shovel    or 

other  excavating   equipment. 

shovel    type   controls    (up   to 

and      including     one      cubic 

yard) ;• , 2'0 

Operator  of  power  shovel   or 

othor  excavating  equipment, 

shovel  type  controls  (over  1 


Spc 

special  reference  Is  made,  as  follows . 
Fresno  and  Kings  Counties,  across 
Kings  River,  near  Hardwlck  (VI- 
Fre-,  Kln-623),  a  reinforced  con- 
crete girder  bHdge  to  be  constructed. 
Bids  are  required  for  the  entire 
work  described  herein. 
State  Highway  Engineer's  Estimate 
Item  1.  Clearing  and  grubbing. 
Item  2.     1.090   cubic   yards   structure 

excavation. 
Item  8.     1,188      lineal      feet      timber 
bridge  railing. 

Item  4  197  cubic  yards  Class  "A" 
Portland  cement  concrete  (foot- 
ing blocks). 
Item  5.  1,460  cubic  yards  Class  "A" 
Portland  cement  concrete  (struc- 
ture). 
Item  8     700  pounds  of  miscellaneous 

iron   and   steel. 
Item  7.  8,400    lineal    feet    fumishlnf 

concrete  piling. 
Item  8.     113   each,  driving   piles. 
Item  9.     200.000     pounds      furnishing 

bar   reinforcing   steel. 
Item  10.  200,000    pounds    placing    bar 

reinforcing  steel. 
Item  11.  2   each,    clearance   markers. 
Item  12.  Engineer's    office. 

In  acocrdance  with  the  provisions 
of  Section  1770  of  the  Lal>or  Code, 
the  Department  of  Public  Works 
has  ascertained  the  .general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rste  per  hour 

Skilled    Labor 

Carpenter  - -'M5, 

Cement  finisher  l-8«6 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less).    1.80 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

•  paving  type)    1-90 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tvpe  controls  (up  to 
and      Including      one      cubic 

yard) - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.26 

Pile  driver  hoistman  or  oper 


ramento,  California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  Sai» 
Francisco,  nt  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  v.-ork  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  8urv»eyor  at  the  county  seat 
of  the  county  in  which  the  work  Is 
to  be  performed. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnish- 
ed bv  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. B^ich  bidder  must  be  licensed 
and  also  prequallfied  as  required  by 
lav/.  (See  .-^ald  Proposal  Require- 
ments and  Conditions). 

The  Department  of  Public  Works 
reserves   the  right  to   reject  any  or 

all  bids.  

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.    T.    McCOY     • 
St.-\te    Highway    Engineer 
Dated  March  14,  1947. 

(Dally  Pacific  BulWerl 
(Mar.  14.  21.  28.  1947) 


StaU   Highway   Englnesr**   Estimate 
Item  1.    Clearing  and  grubbing. 
Item  2.    1,400   cubic  yards   structure 

excavating. 
Item  8.     2,6M      Ihieal      feet      timber 

bridge  railing. 
Item  4.     190   cubic   yards   Class    "A" 
Portland  cement  concrete   (foot- 
ing blocks). 
Item  6.     1,790  cubic  yirds  Class  "A'' 
Portland      ceiftent      concrete 
(structure). 
Item  8.    996,000     pounds     furnishing 

structural   steel. 
Item  7.    999,000      pounds      erecting 

structural  steel. 
Item  8.    7,070    lineal    feet   furnishing 

concrete  piling. 
Item  9.     150    each,    driving    concrete 

piles.  .  .  , 

Item  10.  8,810   lineal    feet   furnishing 

steel    piling. 
Item  11.  108  each,  driving  steel  piles. 
Item  12.  16  each,  steel  pile  splices. 
Item  13.  300-  cubic  yards   riprap. 
Item  14.  282.600     pounds     fumlnhing 

bar  reinforcing  steel. 
Item  15.  282,000  .  pounds    placing   bar 

reinforcing  steel. 
Item  16.  Engineer's  office. 

In  accordance  with  the  provisions 
cf  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows* 
Classification  Bate  per  hour 

Skilled  Labor 

Carpenter     ~-- — *115r 

Cement   finisher  i-o'o 

Concrete   mixer   operator    (one 

cubic  yards  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type) JW 

Derrick  operator  -•  *-^»    • 

Operator  of  power  shovel  or 
othur  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    -- 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.25^ 

Painter  (brush)  . — .-, —  l-82r» 

Painter    (spray) ....-—.  1.76 

rile  driver  hoistman  or  oper- 
ator      -■ 2.10 

Pilt  driver  man   le* 

Reinforcing   steel   worker  175 

Roller  operator  - 1-95 

Structural   nteel  worker 2.00 

Tractor    driver     1-95 

Truck   driver    (18  cubic   yards 

water  Icve'  capacity  or  more)  1.7125 

Truck   driver    (14   cubic   yards 

and  less  than  18  cubic  yards 

water    level    capacity)    1.587J 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water    lovel    capacity)  ^ 1.523 

I  ntermedlate  Grade   Labor 

I  Concrete  vibrator  operator  1.37b 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water   level    capacity)    1.3373 

Truck  driver  (less  than  4  cubic 
yards   water   level   capacity)  129 
Unskilled  Labor 
Flagman    (Stanislaus    County)  1.19 
Flagman    (San    Joaquin    Coun 

ty>   1-25 

Laborer    (Stanislaus    County)      119 
laborer  (San  Joaquin  County)  1.29 

Positions  not  lifted  above  will  be 
allocated  in  accordance  with  the 
definitions  which  apT>ear  in  the  spe- 
cial provisions,  as  interpreted  in  the 
light   of   this   classification. 

The  minimum  wage  paid  to  nil 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  loss 
than  11.379  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor,  for  wlilch  rales 
are  not  ehown  above,  shall  be  not 
les.^  than  $1.19  per  hour. 

The  mlnlmunr  wage  paid  to  all 
unskilled  labor,  for  which  rates  are 
not  .««hown  above,  shall  be  not  less 
than    $1.15    per  hour. 

Overtime — one  and  one-half  (l'/4' 
times  the  above   rates. 


Sundays  and  Holidays— one  and 
one-half  (1%)  times  the  above  rates. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not.  expressly  or  by  implication, 
agree  that  the  actual  »«><>"»*  «' 
work  will  correspond  therewith,  out 
reserves  the  right  to  increase  or 
decrease  the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions cf  Ihe  work,  as  may  be  <»••«>»«« 
necessarv  or  expedient  by  the  Engl- 


The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
nropof  ed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and   regulations  will   apply   to   such 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions  of 
Section  7.  article  (a),  subarticle 
(6)  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials :  and  also  to  the  provisions  of 
Section  8  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment  of 
the    contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  spe- 
cifications may  b"  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building.  Sac- 
ramento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   In   San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  fumish- 
ed bv  the  State  Highway  Engineer 
and  Is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
ouired  by  law.  (See  said  Proposal 
Requirements    and    Conditions.) 

The  Department  of  Public  Works 
reserves   the   right   to   reject  any   or 

all  bids.  ^«^,„ 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOY 

fstate   Highway    Engineer 

Dated  March  14.  1947. 

(Dally  Pacific  Builder) 
(Mar.  14.  21.  28.  194TI 


Highway    Improven'snts 
Marin   County 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAY* 


Sealed  proposals  will  l>e  received 
at  the  office  of  the  State  Highway 
Knplreer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 

(ConUnued  on  Page  16) 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7,  Calif. 

Portoble  Welding  S*rvlc« 

GLcnceurf  6828 


Highway.  Improvements 
Stanislaus   A    San    Joaquin    Counties 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


ator 
Pile  driver  man 


2.10 
1.88 


Reinforcing   steel  worker  176 

Roller  operator  1-W 

Tractor   driver    1-96 

Truck  driver(   18  cubic  yards 
water  Jevel  Capacity  or  more)  1.7129 


NOTICE   TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engireer.  Room  373,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  Apnl  9.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read.  In  the  As.sembly 
Room  of  said  building,  for  construc- 
ting State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  maOc.  as 
follows : 

Stanislaus  and  San  Joaquin  Coun- 
ties, abcut  8  miles  northwest  of  Mo- 
desto (X-Sta,8.  J-4-B,  A)  a  steal 
bridge  across  Stanislaus  River  to  be 
conttructed. 

Bids  are  required  for  the  entire 
work  described  herein. 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


1.96 
1.16 
1.15 
S.10 
1.276 


GianI   Grip   Drirt   Dowth 


'WX.' 


DouhU  Crip  Spikr$ 

Tffrtber  Cofinecfors  and  Tools 


TIMilR  ENGINEERING  CO.  OF  CALIFORNIA 


4114  CsWotals  8t- Sea  Ptmcbco 
SKrltoe  7972 


list    So.   Broadway.   Loa  AngaUa 
PRoapart  R269 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timkon  Co.         Gardner-Donver  Co.         Marlow  Pnmps 

Fafnir  BoorIng  Co.  Now  Deporfure  Booring  Co. 

Hyatt  Boorlng  Co.  Atlas  Bromo  Co. 

Rochostor  Ropes  Mallory  Logging  Equip.  Co. 

GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

tryaaf  Uf.  ttk  ft  10th  Stt. 

PboM  HEmlock  547S 


OAKLAND 
32SS  Saa  Pablo  Av». 
HUMk*M«  14S4 


I 


V^ 


f 
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(Continued  from  Page  14) 

State  Highway  In  accordance  with 
the  Specifications  therefor,  to  wtilch 
special  reference  Is  made,  as  follows: 
Marin  County,  between  San  Rafael 
and  Waldo  (IV-Mrn-l-C),  about  two 
and  two-tenths  (2.2)  miles  in  net 
length  to  be  resurfaced  with  asphajt 
concrete  and  shoulders  to  be  con- 
strueted  with  crusher  run  base  and 
•oal   coat. 

Bids    are    required    for    the    entire 
work  described  herein. 
State   Highway    Engineer's    Estimate 
Item  1.     1,420    lineal    feet    removing 

existing  raised   bars.. 
Item  2.    3,760  tons  crusher  run  base. 
Item  8.     19  tons  liquid  asphalt  SC-1 

(prime   coat). 
Item  4.     36   tons   asphaltic    emulsion 

(paint-binder    and    seal    coat). 
Item  S.    211     tons     screenings     (seal 

coat). 
Item  8.    8,135   tons  asphalt   concrete 

(leveling    course). 
Item  7.    4,575    tons   asphalt   concrete 

(Type  "A»*  surface  course). 
Item  8.    425  lineal  feet  raised  bara. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  worlc 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     _ 81.60 

Asphalt  plant  mixer  oper- 
ator     _...  1.65 

Asphalt  spreading  machine  op- 
erator      1.95 

Flagman    1.25 

Jackhammer  operator 1.376 

Laborer    1.26 

Motor  grader  operator 2.10 

Oil  distributor  bootman  _.  1.275 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power    shovel    or 

other  excavating   equipment. 

shovel   type  controls    (up  to 

and      including      one      cubic 

yard)     „ 2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic  yard)    2.35 

Roller  operator  1.95 

Tractor  driver  1.95 

Truck  driver  (8  cubic  yards 
wnter     level     capacity     or 

more)  _ 1.872 

Truck  driver  (6  cubic  yards 
and;  less  than  8  cubic  yards 

water    level    capacity)    1.50 

Truck  driver  (4  fcublc  yards 
and  less  than  6  cubic  yards 

water  level  capacity) „ 1.407& 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity )     „ „...1.2825 

Any     classification      omitted 

herein  not  less  than  .._ 1.25 

Overtime — one     and     one^half     (1%) 

times  the  above  rates. 
Sundays  and  holiaays — one  and  one- 
half  (IH)  times  the  above  rates. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
baala  for  the  comparison  of  bids, 
and  the  Department  of  Public  Works 
doea  not,  expressly  or  by  Implication. 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  Increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions of  the  work,  as  may  be  deem- 
ed necessary  or  expedient  by  the 
Bnglneer. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Prnnclsco.  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   In    San    Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway-  Engineer  and 
is  made  in  accordance  with  the  pro- 
vlaions  of  the  FVoposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  th^  Standard  bpeclficatlonp. 
Bach  bidder  must  be  licensed  also 
prt qualified  as  required  by  law.  (See 
scUd  Propo&al  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O   T.  McCOY 

State    Highway    Enpneer 

Dated  March  14,  1947. 

(Dally  Pacific  B^illder) 
(Mar  14,  21.  28,  1947) 

Now  East  Ward  Unit  and  Conva- 
loooent  Barracks,  Veterans  Horns, 
Yountvillo. 


combined  bids  Ur  both  buildings  will 
be  entertained   for  each   of   the  fol- 
lowing segregations  of   the  work: 
Oeneial  Work 

Heating  and  Ventilating  Wortc 
Plumbing  Work 
Electrical  Work 

Combination  bids  to  include  both 
the  General  Work  and  the  Mechani- 
cal Work  win  be  entertained  for  each 
building  and  also  for  both  buildings. 

Alternate  Bids  will  be  required  for 
the  omission  of  a  part  of  the  work. 
Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows : 

Houriy   Rate 

Asbestos  Workers  „ „4l-76 

Brlcklayors     ._„ 2.05 

Bricklayers  Hod  Carriers  1.40 

^Carpenters    „ 1.75 

rCement  Finishers 1.75 

Electric  Workers  « 2.00 

Engineers,   Portable   Hoist    or 

Otherwise  1.85 

Glass   Workers    _ „ 1.66 

Iron   Workers   Architectural     1.85 
Iron       Workers       Reinforcing 

Steel     _ 1.76 

Laborers  Building  1.26 

Lathers  2.00 

Painters     1.75 

Plasterers    _ 1-83-^ 

Plastereru  Hod  Carriers  1.40 

Plumbers     - 1.87-^ 

Roofers  ..._ 1.75 

Steam  Fitters  2.00 

Tile  Setters  1.80 

Tile   Setters  Helpers   1.37- H 

Operator  of  Power  Shovel  or 

other  excavating  equipment, 

shovel  type  controls    (up  to 

and     including     one     cubic 

yard)    _ 2.25 

Operator  of  Power  Shovel  or 

other  excavating  equipment, 

shovel    type    controls    (over 

one  cubic  yard)  2.85 

Tractor  Driver _ 1.96 

Truck  Driver  (8  cu.  yds.  water 

level  capacity -and  over)  1.87-H 

Truck  Driver  (6  cu.  yds.  and 

less   than   8  cu.    yds.    water 

level   capacity)    1.50 

Truck  Driver  (4  cu.  yds.  and 

less  than   6  cu.   yds.   water 

level   capacity)    1-40-% 

Truck  Driver  (less  than  4  cu. 

yds.  water  level  capacity)  1.28-% 
Any      classification      omitted 

herein  not  less  than  . 1.26 

Overtime — One    and    one-half    times 

the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State'  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
faniia  Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writ- 
ing from  the  Division  of  Architec- 
ture, Public  Works  Building,  Sacra- 
mento. Sudh  request  bhall  be  accom- 
panied by  a  deposit  of  Twenty  Five 
($25.00)  dollars.  Check  shall  be  made 
payable  to  the  Division  of  Architec- 
ture. Such  deposit  Is  required  to 
guarantee  the  safe  return  in  good 
condition  of  the  plans  and  specifica- 
tions to  the  Division  of  Architecture 
within  80  days  after  the  date  set  fur 
opening  bids.  Failure  to  so  return 
the  plans  will  cause  forfeiture  of  the 
Deposit  to  the  State. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
Is  made  In  accordance  with  the 
provisions  of  the  Proporal  Require- 
ments and  conditions  set  forih  under 
Section  1  of  the  Specifications.  Eacli 
bidder  must  be  licensed  and  also 
prequallfied  as  required  by  law.  (See 
said  Ptoposa!  Requirements  and  Con- 
ditions.) 

The  Department  of  Public  Works 
reserves  the  right-  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty in   any   bid   received. 

No    bidder    may    withdraw   his    bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTtTRB 
ANSON    BOYD 
STATE  ARCHlTBXrr 
(Dally   Pacific   Builder) 

(March  7,  14.  21  and  2«,  1947) 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE    TO   CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division  of 
Architecture,  Public  Works  Build- 
ing. 12th  and  "N'*  Streets.  Sac^- 
monto,  California,  up  to  2:00  P.  M., 
Tueeday,  April  1.  19*7,  said  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  New  Hkist  Ward 
Unit  and  Convalescent  Barracks  No. 
11,  Veterans'  Home,  Yountvllle.  Cali- 
fornia, in  accordance  wiUi  plans  and 
apoclficatlons  therefor. 

Tho  New  East  Ward  Unit  Is  a  four 
(4)  story  ralnforced  concrete  wing 
to  be  added  to  the  existing  Hospital 
and  has  a  total  floor  area  of  ap- 
proximately   33000   sq     ft. 

Ths  Convaloseent  Barrack*  is  a  one 
(t)  story  reinforced  concrete  build- 
ing with  •  floor  area  of  38.400  sq.  ft. 
approximately. 

Boparato  bids  fur  each  buUding  and 


Highway    Improvements    Colusa    Co. 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed    proposals    will    be    received 
at  the  office  of  the  State  Hlghviay 


Engineer,  Room  373.  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  April  2.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  Is  made,  as  follows: 

Colusa  County  Voross  Sacramento 
River  at  Colusa  (lil-Col-758).  tho 
existing  bridge  to  be  repaired. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rata  per  hour 

Skilled  Labor 

Carpenter    — — fl.T6 

Cement  finisher 1.876 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixed  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    1-90 

Derrick   operator   . — , 2.10 

Electrician     1875 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including     one      cubic 

yard)    210 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard)    ..._ 2.26 

Pile  driver  hoistman  or  oper- 
ator   2^0 

Pile  driver  man  - 1.86 

Reinforcing  steel  worker  1.76 

Roller    operator    1.96 

Structural    steel    worker   2.00 

Tractor    driver    1.96 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14  cubic   yards 
and  less  than  18  cubic  yards 

water   level   capacity)    1.6875 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yards 

water    level   capacity) 1.526 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.875 

Jackhammer  operator  1.876 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.3375 

Truck  driver  (less  than  4  cubic 
yards      water     level      capai 

city)     -  1-28 

Unsklllod    Labor 

Flagman  —  1.15 

Laborer     ~- 1-16 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  dufl- 
nltlonn  which  appear  In  the  special 
provisions,  as  Interpreted  In  the  light 
of    this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1,375  per  hour. 

The  minimum  wage  paid  to  sJl 
intermediate  labor  for  which  rates 
are  not  ehown  above  shall  be  not 
less   than   $1.15   per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   $1.15  per  hour. 

Overtime — one  and  one-half  (1^) 
times   the  above  rates   . 

Sundays  and  holidays — one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  Oierefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 
The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8.  r.rticles  (a)  and  (b),  of 
the  Standard  Specifications*  regard- 
ing subcontracting  and  assignment 
of   the  contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  SUte  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento. California,  anu  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
FranclKco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  Is  situated,  at  the 
office  of  the  Associated  Oenerol 
Contractors  In  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  In  which  the  work  is 
to  be  performed. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fumished 
by  the  State  Highway  Engineer  and 
is  made  )n  accordance  with  t^e  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Seo- 
ilon  2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  a4  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 


The  Department  of  Public  Works 
reserves  the  right  to  rejoct  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  7.  1947 

(Daily  Pacific  Builder) 
(Mar.    7th.    14th.    21st,    1947> 


Highway    Improvomonts 
Plumas  snd  Lasson  Counties 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    MIOHWAV8 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  STS.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Plumas  and  Lassen  Counties,  be- 
tween 0.3  mile  west  and  0.8  mile  east 
of  Plumas- Lassen  County  Line  (II- 
Plu,  Las-29-A,  A),  about  one  and 
one-tenth  (1.1)  mllos  In  length,  to 
bo  graded,  surfaced  with  plant-mix- 
ed surfacing  and  seal  oosla  applied 
thereto. 

Bids   are    required   for   the    entire 
work    described    herein. 
State   Highway   Engineer's    Estimate 
Item  1.    3  cubic  yards  removing  con- 
crete. 
Item  2.     11  acres  clearing  and  grub- 
bing. 
Item  3.    23,500  cubic  yards   roadway 

excavation.    Location    "A". 
Item  4.    23,000  cubic   yards  roadway 

excavation.  Location  "B". 
Item  6.     280    cubic    yards    structure 

excavation. 
Item  8    256.000   station   yards   over- 

bau^s 
Item  7.    22,075     square     yards     pre- 
paring  subgrade    (Class    "B", 
Method  No.   2). 
Item  8.     Developing      water      supply 
and    furnishing   watering    equip- 
ment. 
Item  0.    800     thousand     gallons    ap- 
plying water. 
Item  10.  69    stations    finishing    road- 
way. 
Item  11.  24  tons  liquid  asphalt,  SC-2 

(prime  coat). 
Item  12.  140     tons     paving     asphalt 

(plant-mixed    surfacing). 
Item  18.  2,775    tons    mineral    aggre- 
gate   (plant-mixed    surfacing). 
Item  14.      4,600    lineal    feet    shaping 
and    compacting    plant    -    mixed 
dikes. 
Item  16  8    tons    asphaltic     emulaion 

(seal  coat). 
Item  16.  13  tone  liquid  asphalt.  R  O- 

R  0-6  (seal  coat). 
Item      17.  180    tons    fine    screenings 

(seal  coat). 
Item  18.  6    cubic    yards    Class     "A" 
Portlanff  cement  concrete  (struc- 
ttires). 
Item  19.  200   pounds    bar   reinforcing 

steel. 
Item  19.  14  each,  monuments. 
Item  21.  670   lineal    feet   metal    plate 

guard  railing. 
Item  22.  55     each,     culvert     markers 
and  guide  posts. 


Item  23.  V40  lineal  feet  18  in.  corru- 
gated metal  pipe   (16  gauge). 
Item  24.  4  each,  spillway  assembUea 
Item  25.  92    lineal    foet    S   in.    corru- 
gated   metal    plp«    down    drains 
(16  gauge). 
The    State    will    furnish    the    steol 
plates    and    all    necessary    parts    for 
use  in  metal  plate  guard  railing  as 
more    explicitly     set     forth     in     the 
special  provisions. 

In  accordance  with  the  provisions 
of  Section  177C  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  wor\ 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryeiman     or 

fireman     $1.60 

Asphalt  plant  mixer  oper- 
ator     —  1.65 

Asphalt  iipreadlng  machine  op- 
erator  _...- 1.96 

Carpenter    — ~. — —  1.76 

Cement  finieher  _ 1.87£» 

Concrete  mixer  operator  (one 
cubic      yard      capacity      or 

less)   __ 1.60 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    1.90 

Concrete  vibrator  operator  1.376 

Flagman ^.. 1.16 

Jackhammer  operator  1.S76 

Laborer    ~ ...  1.16 

Motor  grader  operator  2.10 

Oil  distributor  bootman 1.275 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up   lo 

and      Including     one     cubic 

yard)     „ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.28 

Reinforcing  steel  worker  1.T6 

Roller  operator  1.95 

Tractor   driver    1.96 

Truck  driver  (18  cubic  yards 
water     level     capacity     or 

more) „.  1.7123 

Truck  driver  (14  cubic  yards 
and  less  tban  18  cubic  yards 

water  level  capacity)    _...  1.6876 

Truck  driver  (8  cubic  yardj 
and  lesa  than  14  cubic  yards 

water  level  capacity)  1.625 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water   level   capacity) „...  1.SS76 

Truck   driver    (less    than    4    cu- 
bic   yards    water    level    ca- 
pacity)    1.26 

Any     classification      omitted 


(Continued  on  Pago  16) 

Brick   Work   Ettimofot 

Any  Site 

FURNACE  AND 

CONSTRUCTION  REPAIRS 

• 

PHILIP  FIRESTONE 

Phone  LOckhaven  8-7667  or 
KEIlogg  3-2348 


FORM     CLAMPS 

SNAP 


TIES 


SCREED     SUPPORTS 


C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  Ufh  St.    •    OAKLAND.  CALIF. 

Phon«  TEmpkbar  140S 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


Phone  CSArfield  7663    -    24  California  Street,  San  Frandsco 


f' f9^«^W^  INSUIATION 


A  lightwright,  high-eftciency  insula- 
tion— "Tops"  for  Display  Cases,  Deep- 
Freeze  Cabinets,  Portable  Conuiners: 

•  VIIY  LOW  CONDINSATION  PACTOI 

•  niMANINT-PIBISAPI 

•  ViBMIN  pioor 

•  UNNABMiO  BY  MOItTUBI 

•  lASIiY  CUT  AND  MtTAlfcID 

AvmiUM*  NOWmt  yur 
lmt$$Uthm  Supply  Dtmltr. . .  or  tall 


WESTERN  FIBERGLAS  SUPPLY,  LTD 


orNift 

fltftOlAS 
USfSi 

lUCTtKAl  MSUUTIOII 

NIAT  MtUUTION 
COMOtT  MtUUTION 
DICOIATIVI  rAIIICt 

ntni  cioTNt 
DutT-sTor  ruTin 

SNIf  MtUUTMM 

tOUNO  DIAMNim 

ROOT  NCR  MtUUnON 

ROOm't  MOP  TAm 


A  fj     (  ti  A  fi  <■ 


O  A  K  I  A  hJ  D 
'      lirt    St..  . 


(  f)  ft  r  u  &  (  r  f'  b 


i 
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DAILY     PACIFIC     BUILDER 
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(Contlnuw)  from  Pag«  lO) 

herein  not  less  tluin 1.15 

Overtime — one    and     one-half     (1^) 

times  tho  above  rates. 
Sundays  and  holidav* — one  and  one- 
half  (1V4)  time*  the  above  ratee. 
The  foregoing  quantltlea  are  ap- 
proximate only,  belns  given  ae  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not.  expressly  or  by  ImpUcutlon. 
agree  that  the  actual  amount  of 
work  will  coriMspond  therewith, 
but  reserves  the  right  to  Increase 
or  decrease  the  amount  of  any  clasj 
or  portion  of  the  work,  or  to  omit 
portions  of  the  work,  as  may  be 
deemed  necessary  or  expedient  by 
the  Sngtneer. 

Plans  may  be  seen,  and  foraos  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramoito,  California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineer  at  Los  Angeles  and  San 
Fnuiclsco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions  of  tho  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Eiach  bidder  must  be  li- 
cenced and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bld& 

DEPARTMENT  of  PUBLIC  WORKP 

DIVISION  OF  HIGHWATB 

G.   T.    McCOY 

State    Highway    Engineer 

Dated  March  14,  1947. 

(Dally  Pacific  Bulkier) 
(Mar.  14,  21,  28.  1947) 


Highway    Improvements 
San   Joaquin   County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Seated  proposals  will  be  received  at 
the  office  of  the  State  Highway  Hhi- 

Slneer,  Room  87S,  Public  Works 
ulldlng,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  en  April  •,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  In  the  Assembly  Room 
of  said  building,  for  corstructlng 
Highway  In  accordance  with  ths  spe- 
cifications therefor,  to  which  apecla) 
reference  la   made,  as  follows: 

San  oaquin  County,  aeroas  Mokal- 
umn*  River  abcut  9  mllas  northwest 
of  Lodi  (X-8J-901),  a  structural  steel 
and  reinforced  conorste  brkfgs  to 
be   constructed. 

Bids    are    required    for   the    entire 
work  described   herein. 
State   Highway    Engineer's    Estimate 
Item  1.    430    cubic    yards    structure 

excavation. 
Item  2.    60    cubic    yards    Class    "A" 
Portland   cement   concrete    (foot- 
ing block). 
Item  8.     1,27.'5  cubic  yards  Class  "A" 
Portland  cement  concrete  (struc- 
ture). 
Item  4     l,4f4     lineal     feet     concrete 

railing. 
Item  6.    208,000     pounds     furnishing 

^tructura]  steel. 
Item  «.    206,000      T><3unds      erecting 

structural  steel. 
Item  7.    2,400  pounds  cant   steel. 
Item  8.     1,960   lineal    leet    furnishing 

Douglas  Fir  piling. 
Item  9.    48      esch      driving      timber 

piles. 
Item  10.  9,700    lineal    feet    furnishing 

concrete   piling. 
Item  11.  128    each,    driving    concrete 

pilee. 
Item  12.  255,000     pounds     furnishing 

bar   reinforcing   steel. 
Item  13.  2BS.000    pounds    placing    bar 

reinforcing  steel. 
Item  14.  Engineer's  office. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
'  Classlficfcticn  Rata  per  houi- 

Sklllsd   Labor 

Carpenter    „ $1.78 

Cement    finisher 1.878 

Concrete   mixer  operator   (one 

cubic  yard  capacity  ov  less)  1.60 
Concrete  mixer  operator  (over 
one  ruMc  3'ard  capacity  and 

paving    t>'pe)     _. 1.90 

Derrick   operator  ..._ _ _.  2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel  *.ype  controls  (up  to 
and      Including     one     cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   _ 2.29 

Painter  (brush) . ^...  1.890 

Painter  (spray)  1.T6 

Pil<>  driver  hoistroan  or  oper- 
ator  _ „„,_ , _.  2.10 

Pile  driver  man l.Se 

Reinforcing  steel   worker  1.T0 

Roller    operator    1.96 

Structural  steel  worker 2.00 

Tractor  driver 1.96 

Truck   driver    (18   cubic    yards 

water  l?vel  capacity  or  mora)  1.7125 
Truck   driver    (14  cubic  yards 
snd  less  than  18  cubic  yards 

water  level  cai>aclty) „...  1.8878 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.B98 

Intermedlsts  Orads  Labor 
Concrete   vibrator  operator  ...  1.878 

Jackhammer  operator  Utn 

Oiler  power  shovsla  or  cranes  1.8S 


Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)    „.  1.8375 

Truck  driver  (less  than  4  cubic 
yards   water  level   capacity)  1.25 
Unskilled   Labor 

Flagman    — 1.25 

Laborer  ..._ 1.25 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  In 
the   light   of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  bo  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
ara  not  shown  above  shall  be  not  less 
than  11.20  per  hour. 

The  minimum  wage  paid  to  all  ut>- 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  Idsa 
than   $1.25   per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  one  and  one- 
half  (1^)  times  the  above  rates. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not,  expressly  or  by  Implication, 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions, of  the  work,  as  may  be  deemed 
necessary  or  expedient  by  the  Engi- 
neer. 

The  attention  of  bidders  la  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  In  part  v;lth  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 
The  attention  of  bidden  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(€).  of  the  Standard  Specification •> 
regarding  the  use  of  domestic  maten- 
als ;  and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  tho  State  Highway  Engineer, 
Public  Works  Building,   Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and   San   Francisco, 
at  the  office   of   the   District  Engi- 
neer of  tbe  district  In  which  the  work 
is  situated,  at  the  office  of  the  As- 
sociated General  Contractors  in  San 
Francisco,   and  at  the   office  of   the 
County  Engineer  or  County  Surveyor 
at  the  county  seat  of  the  county  in 
which  the  work  Is  to  be  performed. 
I     No    bid   will    be    considered    unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro 
visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speeification.s. 
E<ach    bidder   must    be    licensed    and 
also  prequalified  as  required  by  law. 
(Bee  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.    T.    McCOY 

State    Highway    Engineer 

Dated  March  14,  1947. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 


Ing  water. 
Item  14.  )4      tons      asphaltlc      paint 

binder. 
Item  15.  10,200  tons  plant-mUed  sur- 
facing. 
In  accordance  with  the  provlslon.s 
of   SecUon   1770  of   the   Labor  Code, 
the  Department  of  Public  Works  has 
ascertained     lYgb    general     prevailini; 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Clasalflcatlon                    Rate  per  hour 
Asphalt     plant     dryerman     or 
fireman     |1.60 

Asphalt    plant   mixer  operator  1.65 
Asphalt  spreading  machine  op- 
erator     1.95 

Flagman _ 1.25 

Laborer     j 1.26 

Motor   grader   operator    2.10 

Oil    distributor   bootm&n    _.  1.27ft 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up  to 

and     including     one     cubic 

yard) _ 2.IO 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    yard) 2.26 

Roller    operator    1.95 

Tractor    driver    I.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.712J 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.6876 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity)    ..._ 1.525 

Truck  driver  (4  cubic  yards 
and-  leai  than  8  cubic  yards 

,    water    level    capacity)    1.3375 

Truck  driver  (|ess  than  4  cu- 
bic yards  water  level  ca- 
pacity)     „ 1.25 

Any     classification      omitted 

herein   not  lets  than  , 1.25 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
.Sundays  and  holidays — one  and  one- 
half   (1^)   times  the  above  rates. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not,  expressly  or  by  Implication, 
agree  that  the  actual  amount  rf 
work  will  correspond  therewith,  but 
reserves  the  right  to  Increase  or 
decrease  the  amount  of  any  class 
or  portion  of  the  work,  or  to  omit 
portions  of  the  work,  as  may  be 
deemed  necessary  or  expedient  by 
the  Engineer. 

Plans  may  be  peen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  W^orks  Building,  Sac- 
ramento, Califom'ta,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict   Engineer    of    the    District    In 


which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Cjreneral 
Contractors  in   San   Francisco. 

No  bid  will  bo  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirement?  and  Conditions.) 

The  Department  of  FHiblic  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

Q.    T.    McCOY 

State    Highway    Engineer 

Dated  March  14.  1947. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28.  1947) 


Highway    improvements 
Placer  County  at   Nevada  Street 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Highway    Improvements 
Yolo  County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hif^way 
Engineer,  Ro<.m  378,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'olook  p.  m.  on  April  9.  1947,  at 
which  time  ihey  will  be  publicly  op- 
ened and  read  in  the  Assembl> 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  Si-ecifications  therefor,  to 
which  ppecial  reference  is  made,  as 
follows : 

Yolo  County,  between  V/4  miles 
north  of  Solano  County  line  and 
Woodland  and  between  3%  miles 
north  of  Woodland  and  1  mile  south 
of  Knights  Landing  (lll-Yol-7.t7-A, 
Wd,  A),  a  net  length  of  about  nine 
and  two  •  tenths  (9.2)  miles  to  be 
repaired  with  plant-mixed  surfacing 
and    asal   eoaL 

Bids   required   for  the  entira  work 
described   herein. 
State    Highway    Englnssi'a    Estimate 

LOCATION  1 
Item  1.     4.776    cubic    yards    imported 

borrow. 
Item  2.    Developing     water     supply 
and    furnishing    watering   equip- 
ment 
Item  8.     216     thousand    gallons     ap- 
plying water. 
Item  4.    2,060  ton.)  crusher  run  base 
Item  6.    6   tons    liquid   asphalt   SC-2 

(prime  coat). 
Item  <L     46  tons   sand    (prime  coat). 
Item  7.     C    tona    asphaltlc    emulsion 

(s«al   coat). 
Item  6.     48  tona  acreenlngs  (seal 

coat). 
Item  9.     10      tons      asphaltlc      paint 

binder. 
Item  10  6,400   tons   p!ant-mixed   sur- 
(aclBff. 

•  LOCATION  2 
Item  11.  6.8(X>  cubic   yards    importe<1 

borrow. 
Item  13.  Developing     water      supply 
and    furnishing    watering   equip- 
ment. 
Itsm  IS.  160  thousand  gallons  apply- 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at 
the  office  of  the  District  Engineer, 
703.  B  Street.  Marysville.  California 
at  2  o'clock  p.  m.  on  Mar  29,  1947  at 
which  time  and  place  they  will  bo 
publicly  opened  and  read,  for  per- 
forming work  as  follows: 

In  Placer  County,  at  Nevada  Street 
and  In  the  vicinity  of  East  Street  Un- 
deroroasing  (lil-Pla-17.37-B,  Aub), 
a  highway  lighting  system  to  be 
furnished    and    Installed. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained   at  the  above  address. 

No  bid  will  be  considered  unless  it 
is  made  on  a  proposal  form  f umi«ftied 
by  the  District  Engineer,  and  is  made 
in  accordance  with  the  provisions  set 
forth  under  Section  2,  "Proposal  Re- 
quirements and  Conditions''  of  the 
Standard  Specifications.  Each  bid 
muFt  be  accompanied  by  a  proposal 
guaranty  in  accordance  with  the  re- 
quirements of  article  (f)  of  the  said 
Section  2  of  the  Standard  Specifica- 
tions. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basts  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agrree  t^t  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  the 
right  to  Increase  or  decrease  the 
'  amount   of   any   class   or   portion   of 


the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  ths 
Engineer  to  be  necessary  or  advis- 
able. 

B<ds    are    required    on    the   entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  D??partment  of  Public  Works  has 
ascertained  tho  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Carpenter 41.75 

Cement  finisher  1.875 

Concrete    mixer    operator    (one 

cubic  yard  capacity  or  less)     1.60 
Concrete   mixer   operator    (over 

one  cubic  yard  capacity  and 

paving    type)     1.90 

Concrete  vibrator  operator  —  1J75 

Electrician     1^8 

Flagman  IM 

Laborer    -. .......„._...__— ..__  U6 

Any  classification  omitted  here- 
in  not   less   than   1.16 

Overtime  one  and  one-half  (1%) 

times   the   above   rates. 
Sundays  and  holidays  one  and  one- 
half"  (1*4)  times  the  above  rates. 
State    Highway    Engineer's    Estimate 
Item    1.    Highv,ray    lighting   system. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.    T.    McCOY 
State    Highway    Engineer 
Bv  C.  H.  Whitmore 
District  Engineer,   District  III 
Dated  Mar.  11.  1947 

(Daily  Pacific  Builder) 
'       (Mar.   14th   -   2l8t.  1947) 


CONTRACTORS 

BUILDERS 

ENGINEERS 

>lre   yo«    Jaferetfed   Is   f«rg« 
prefects? 

Do  you  need  hdp? 

"IN  UNION  THERE  IS 
STRENGTH'* 

We  can  make  a  big  operator  out 
of  a  little  one  if  he  wants  to  join 
us.  We  are  building  a  company 
which  can  get  the  venture  capi- 
tal, as  well  as  the  major  funds, 
which  is  so  important  in  stalling 
a  new  enterprise,  or  a  new  build- 
ing project.  Phone  GRayatone 
4084  for  appointment. 

W.  J.  KELSEY  &  CO. 

2S  Toylor  St..  Saa   Proaclsco 


TRAXCAVATE  for  PROFIT 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 

The  TRAXCAVATOR— front-end  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesel  tractor — has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It's  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

for  Mormafton  see  your  PETERSON  REPRESENTATIVE 

or  CO//  SIVoefwood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWAIO 
SWeetweerf  5«00 


SAN  FRANCISCO 
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HALF  MOON  lAY 
HMI  2061 
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Fleming  Testifies  Against  Across-the-Board 
Rent  Increase;  Would  Confuse  BMg.  Program 

WASHINGTON.—Under  fire  from  Republican  members  of  th« 
house  bankinir  and  currency  committee.  Major  General  Philip  B. 
Fleming:,  administrator  of  the  office  of  Temporary  eontrolg  and  the 
federal  works  agency,  said  this  week  that  he  no  longer  believes  an 
across-the-board  rent  increase  is  feajiiUi. 

Earlier  this  year  the  OTC  chief  prepared  an  order  for  a  general 
10  per  cent  increase  in  rents  but  later  rescinded  it.  Asked  by  commit- 
teemen why  this  action  was  taken, ♦" 
General  Fleming  said  he  withdrew 
the  order  when  he  learned  that 
President  Truman,  on  three  oc- 
casions, had  put  himself  on  rec- 
ord as  opposed  to  any  across-the 
board  hike  in  rents. 

Also  asked  why  he  no  longer 
favored  tui-ning  tent  control  over 
to  the  states  as  provided  in  House 
Rcolution  2549,  Genera!  Fleni- 
injr  said  the  OTC  had  now  detei- 
mined  that  it  was  able  to  handle 
all  requests  for  rent  increases  sub- 
mitted by  those  landlords  claiming 
hardship  instances. 

Heretofore,  he  continued,  OTC 
felt  that  it  would  be  impossible  to 
handle  the  large  number  of  re- 
quests for  rent  raises  with  the 
limited  personnel  in  it.'  offices. 
Since  that  time,  however,  the 
methods  by  whic  applications  for 
hardship  relief  arc  made  have 
been  pimplified  and  OTC  now  is 
able  to  attend  to  each  inquiry,  he 
said. 

HitH  Material  Scarcity 

At  one  place  in  the  hearing  Gen- 
eral Fleming  said,  "I  have  no  per- 
sonal interest  because  no  mattor 
what  happens,  control  will  be  tak- 
en away  from  my  office."  The  ad- 
ministrator took  on  the  OTC  du- 
ties last  December  m  addition  to 
his  responsibilities  as  FWA  head. 

Pressed  for  his  vie>vs  on  why 
he  favored  keeping  rent  control  in 
effect  until  June  30,  1948,  General 
Fleming  insisted  that  confusion  In 
the  construction  industry  would 
result  if  all  rent  restrictions  were 
removed.  He  implied  that  a  trans- 
fer of  authority  to  the  states  or 
state  and  local  courts  would  result 
in  the  same  misfortune. 

Diligent  and  detailed  question- 
ing narrowed  it  down  to  this: 

Shouldn't  rent  control  be  re- 
moved from  new  construction  to 
stimulate  construction  of  rental 
housing  ? 

Fleming  answered  that  he  be- 
lieved the  controls  should  be  re- 
moved "to  the  extont  of  stimu- 
lating new  building."  Then  he 
Slickly  added,  "To  the  extent  of 
c  confusion  resulting  in  the  con- 
struction industry,  no,  I  would  not 
tate  it  off." 

He  said  that  if  rent  controls 
were  removed  on  new  housing, 
"rents  might  go  so  high  that  vet- 
erans would  have  trouble."  In 
spite  of  this,  he  agreed  that  the 
sooner  rent  controls  can  be  re- 
moved, the   l)etter. 

But  in  Fleming's  belief,  the  in- 
crease so  widely  desired  in  rental 
housing  units  is  being  held  back 
more  by  scarcity  of  building  mate- 
rials than  by  rent  ceilings. 
Survey  Personnel 

Chairman  Wolcott,  Michigan  rep- 
resentative, steered  the  subject 
matter  to  its  intent  when  he  ques- 
tioned, "Why  haven't  builders  put 
up  more  housini?  under  the  Pat- 
man  Act?  That  is  what  w?  se.k 
to  rectify  in  this  bill." 

Tlie  mort'.ing  witness,  before  the 
committee  more  than  two  hourb, 
left  little  doubt  as  to  his  opposition 
to  the  proposed  legislation.  "Un- 
der this  bill  a  landlord  could  ad- 
vertise one  rent  and  then  charge 


another,"  he  told  the  congressmen. 

One  eommittee  member  asked 
for  a  listinir  of  all  administrative 
personnel  in  rent  control  showing 
all  those  who  came  originally  from 
jobs  in  the  construction  indoatoy 
or  the  real  estate  field.  ^The  wit- 
ness promised  to  obtain  this  in- 
formation for  the  record. 
BegttUtkms  Cohfaain|; 

Questioned  again  regarding  his 
statement  that  confusion  wonld  re- 
sult from  taking  rent  control  away 
from  the  federal  government, 
Flenrdng  said  he  referred  Xo  a  con- 
dition where  one  segment  of  a 
community  would  be  reglated  by 
rent  control  while  another  segment 
of  the  same  area  would  be  entire- 
ly decontrolled. 

June  80,  1948,  was  named  as  the 
future  date  for  rent  decontrol  be- 
cause studies  show  that  conditious 
will  improve  to'  warrant  it  at  that 
time,  Fleming  told  the  committee. 

Stan^ers  Unite  to 
Onst  BhA  Mttto 

WASHINGTON.  —  A  drive  to 
stamp  out  the  growing  "black  mar- 
ket" in  steel  has  been  launched  by 
private  interests  with  formation 
of  "Operations  Ingot",  a  title  des- 
ignating efforts  to  uncover  buying 
of  over-priced  production  mate- 
rials. 

Costomers  Biiy   Direct 

Tom  J.  Smith.  Jr.,  executive 
vice-president  of  the  Pressed  Metal 
Institute,  has  issued  an  official 
warning  to  stamping  plants 
against  the  over  -  priced  buying 
practice. 

He  said  that  someone  is  going 
to  get  caught  in  the  near  future 
with  some  over-priced  steel  that 
will  eventually  be  disposed  of  at 
a  loss. 

A  general  bulletin  sent  to  all 
members  of  the  Institute  reads. 

"If  your  customers  insist  on 
such  gambling,  then  let  them  buy 
this  over-priced  metai  direct  and 
then  absori)  the  differentials  by  ii.- 
voicing   you   at   the  current   card 

E rices  that  their  stampings  can  be 
illed  at  current  levels,  but  avoid 
any  commitments  obligating  you 
beyond  the  already  nigh  caitl 
prices.'* 

Senate  Probe 
The  stamping  industry  has 
threatened  a  complaint  to  the  Iron 
and  Steel  Institute  if  individual 
steel  companies  fail  to  do  some- 
thing to  improve  the  situation  for 
steel  customers  soon,  it  was  re- 
vealed. 

"A  senate  investigation  of  the 
price  situation  is  possible  if  pres- 
ent conditions  persist,"  Smith 

stated. 

^ 

Yuba  City  residents  have  peti- 
tioned county  supervisors  for  prep- 
aration of  a  temporary  flying  strip 
on  county  airport  property  until 
the  master  airport  plan  is  devel 
oped. 


Reverse  Reefer 
System  Heats 

r's  Home 


WASHINGTON.  —  Maybe  Ever- 
ett Carman  of  McLean,  Va.,  was 
tired  of  firing  his  furnace  and  pay 
ing  tbe  coal  bills;  anyway,  now  he 
is  heating  his  six-room  Cape  Cod 
house  with  well  water — cold  well 
water,  at  that. 

Carman  is  a  Bureau  of  Mines 
fuel  engineer,  which  may  explain 
the  ingenious  adaptation  of  cool, 
deep  well  water  to  heat  his  house. 

It  is  simple,  he  said.  Heat  is  ex- 
tracted from  cold  water  and  blown 
through  the  dwelling. 

Water  is  pumped  from  Carman's 
well  througn  a  cooling  apparatus 
which  lowers  its  temperature  from 
60  to  55  degrees.  The  five  degrees 
of  natural  neat  that  is  thus  given 
up  by  the  water  is  compressed  and 
by  a  reverse  refrigeration  system, 
heats  tiie  faniilv  dwelling. 

Carman  explains:  "When  you  fill 
ice  trays  to  make  ice  cubes,  vour 
refrigerator  draws  all  the  heal 
from  the  water,  turning  the  water 
to  ice.  The  heat  is  dissipated  thru 
coils.  My  system  blows  the  heat 
taken  from  the  well  water  through 
the  hoose." 

His  device  is  fully  automatic, 
needs  no  ftel  storage  space,  pro- 
vides an  even  flow  of  warm  air  at 
a  pre-set  temperature,  allows  no 
blMts  of  hot  or  cold  air  and  uses 
only  electricltr  to  run  the  pump 
and  air  circulating  motors. 

The  "heat  purap"  which  is  not 
vet  in  full  production,  costs  about 
|1,000  and  this  is  listed  by  Car 
man  as  the  only  serious  drawback 
to  wholesale  adaptation  of  the  sys- 
tem at  present. 

As  it  IS  installed  in  the  Virginia 
home,  the  new  type  heating  sys- 
tem, using  a  plant  known  commer- 
cially as  Marvair,  can  be  reversed 
in  the  summer  time  to  take  heat 
from  the  rooms  and  transmit  it  to 
the  circulating  water  system.  This 
results  in  a  natural  air  conditioner. 

Despite  the  exhorbitant  cost  of 
initial  installations,  the  "heat 
pump'*  system  has  been  used  suc- 
oescnilly  for  six  years  in  a  New 
Haven,  Conn.,  factory  and  several 
commercial  buildings  in  New  Eng- 
land are  heated  by  this  process. 

Power  companies  and  the  Bu- 
reau of  Mines  are  keeping  clorir 
watch  over  Carman's  heating  and 
cooling  system.  Exhaustive  instru- 
ment checks  are  being  made  with 
electricity  consumption  registered 
closely. 

The  upkeep  is  only  the  monthly 
power  cost. 

Some  observers  see  in  the  new 
heating  arrangement  a  method  of 
conj*ervipg  thr«  nation's  dwindling 
coal  and  oil  stv^ks.  This  cor. Id  not 
occur,  however,  until  the  appliance 
is  made  considerably  less  expensive 
and  readily  available  to  genera* 
public  use. 

Might  be  a  boom  in  the  offing  for 

well  drillers. 

# 

URGE  SPEEDY  ACTION 
OKAYING  BASIN  REPORT 


Wagner-EDender-Taf t  BiD  k  Criticized  for 
Not  IVoviding  Study  of  Honsiiig  Trends 

WASHINGTON.  ~  (Exclusive).  — Some  criticism  was  heard  on 
Capitol  Hill  today  that  the  TaftEllender- Wagner  lonfr-range  housing 
bill  did  not  delve  deeply  enough  into  the  human  values  with  regard 
to  housing. 

One  title  of  the  legiHlatinn  (on  which  hearings  opened  this  week) 
provides  for  rather  extensive  research  into  home  building  methods. 
This    admittedly    is    d.^8igne<l    for-*  - 

one  purpose  —  to  dit»ccver  how  to 


build  quality  houses  at  lower  cost 
Would  Help  Builders 

But  certain  critics,  including 
housing  authorities,  are  convinced 
that  this  part  of  the  bill  should  go 
farther  in  its  researches,  and 
should  include  a  survey  into  fu- 
ture human  needs  in  relation  to 
housing. 

They  agree  t^at  technical  stu- 
dies are  deeirabls,  that  home  cost^ 
have  to  be  cut  appreciably,  L'.'.» 
they  would  go  faither  than  the 
technical  phases  of  homo  construc- 
tion. 

Looking  forward  to  better  plan- 
ning in  housing,  several  public  or 
gamiations,    including   the    Amer- 
ican    Public     Health     Association, 


WET  OR  TEW? 


Did  You  Know  That 


The  annual  spring  party  of  tho  Lumber  Merchants  Association  of 
Northern  California  will  be  held  this  vear  at  the  Old  Hearst  Ranch, 
near  Pleasanton,  on  Friday  and  Saturday,  March  28  and  29.  Robert 
J.  Wright,  executive  vice-president  of  the  Association,  raid  more  than 
260  retail  lumber  dealers,  manufacturers,  'vholesalem  and  distributors 
are  expected  to  arrive  from  all  parts  r>t  northern  Califamia  to  attert' 
the  party.  Guest  of  honor  will  be  Goodwin  J.  Knight,  lieutenant 
governor  of  California,  who  will  address  the  group  at  a  Friday  luncheon. 

oOo 

Carl  R.  Crisco  has  been  appointed  oftice  manager  of  the  San 
Francisco  sales  branch  of  the  V.'estem  Machiner>*  Company.  He  for- 
merly was  with  Bethlehem  Steel  Company. 

oOo 

The  San  FrnnciMCo  BiiilH«rs'  Fxeharfe  w^ll  hold  a  dinner  danc* 
in  the  Gold  Room  of  the  Palace  Hotel  on  Thurcday  evening,  April  17. 
It  will  be  the  first  such  fete  held  bv  the  Exchange  ?ince  1940.  Admis- 
sion is  by  reservation,  and  reservations  may  be  made  now. 


WASHINGTON.— Fast  conpres 
sional  approval  of  the  Bureau  of 
Reclamation  report  on  proposed 
development  of  the  Columbia  Riv- 
er basin  has  been  called  for  by 
Senator  Robertson  of  Wyoming. 

The  report  calls  for  ^8  scp 
srate  projects  in  all.  Eleven  of 
these  are  pegged  for  immedifct*- 
authorization  and  include  work  in 
the  upper  valley  reaches  located 
in  Wyoming. 

REVISE  STEEL  PRICES 

PITTSBURGH.  —  Revisions  in 
extra  chsrges  on  steel  plate?;, 
shapes,  bars,  semi-finished  mater- 
ial, alloys  (bars  and  semi-finished), 
hot  rolled  and  vitrenamel  sheet  a, 
long  t'»m*8,  and  hot  rotted  strip, 
which  in  the  aggreflpate  result  in 
pvice  reductions,  were  announced 
today  bv  Cameirie  -  Illinois  Steel 
Corporation.  United  States  Steel 
subsidiary. 


WASHINGTON.  —  Housing 
Expediter  Oeedon  told  a  Dodge 
paper  representative  that  he  un- 
derstands the  1947  Wagner-Kl- 
lendet-Taft  long  range  housing 
bill  is  to  be  referred  to  as  the 
Taft-EUender-Wagner   measure. 

**In  all  »eriousneHH,"  he  said, 
"I  was  Informed  that  the  bill 
would  go  by  the  new  designa- 
tion.'* 

No  explanation  was  given  for 
the  change  from  W-E-T  to  T-E- 
W  in  author  reference  but  it  ih 
a  safe  bet  that  the  well  known 
nomenclature  that  gtemm*'d 
from  last  year's  hearings  hud 
something  to  do  with  it. 


have  advocated  a  national  studv 
of  the  types  of  family  groups  de- 
veloping in  the  United  Stater. 
Knowledge  to  be  gamed  from  such 
surveys,  they  claim,  would  help 
builders  immeasurably. 

Favored  Tenants 

They  say  that  present  method> 
employed  by  builders  are  "hit  an.l 
miss",  that  is  any  type  of  home 
is  constructed  in  the  hope  that 
somewhere  there  is  a  satistactory 
tenant  in  the  market. 

The  human  value  studies  pro- 
posed would  eliminate  dangers 
now  inherent  in  this  so-called  hit 
and  miss  system;  ■i^ev  would  pre- 
vent the  "wrong  type*'  of  housing 
coming  back  on  the  builders 
hands,  these  people  say. 

Population  trends  are  indicating 
that  unpopular  tenants — large  fam- 
ily or  low  income  groups — are  t«> 
be  increasingly  in  the  market  for 
shelter. 

One  writer  obsei^es,  "The  pres- 
ent scramble  for  scarce  shelter  has 
established  the  housirig  elite  of 
the  nation,  the  tenants  upon  whom 
apartment  and  rooming  house  man- 
agers and  home  builders  cast  u 
tolerant,  if  not  indul^ret  t,  eye.  Sueh 
are  largely  the  childless  couples 
with  stable  jobs  and  sizeable  in- 
comes (if  the  wife  works  and  isr.'l 
home  to  nose  around,  so  much  the 
better),  young  persons  willing  to 
double  up,  snd  families  able  to  buy 
houses  priced  at  from  $12,000  up. 
'Okie'  Renters 

"Naturally,  in  this  cast  system, 
persons  with  enough  money  can 
transcend  the  disadvantages  ot 
age,  children  and  lark  of  marital 
status.  But  their  numbers  are  rel- 
atively small." 

This  pinpoints  a  tendency  thst 
some  feel  is  developing  toward  a 
segregation  of  a  small  portion  of 
Ameman  renters  into  a  gypsy  or 
"okie"  classification. 

LUMBERMEN  MEET 


Fuller  Managers  to 
Hold  Annual  Meeting 

—    ■■■■■I        I         ■  !■ 

The  annual  branch  managers' 
convention  of  W.  P.  Fuller  &  Co. 
will  be  held  in  gan  Francisco  this 
week. 

Registering  at  the  Hotel  Mark 
Hopkins  today  are  branch,  sales 
ana  glass  department  manageri 
from  Fuller  branches  in  32  west- 
em  Cities. 

In  addition  to  the  week  -  long 
schedule  of  business  sessions,  a 
number  of  special  events  have  been 
planned  for  the  delegates  and  their 
ladies. 

There  will  be  a  cocktail  party  at 
the  Hotel  Mark  Hopkins  on  Tues- 
day, March  25.  Ladies  will  be  en- 
tertained at  u  luncheon  on  Wed- 
nesday, Match  26,  at  Tanforan. 

The  annual  branch  managers' 
party  will  be  held  Saturday,  Mar. 
28. 

Convention  sessions  will  be  un- 
der the  general  chairmanship  of 
J.    Lengdoit    Root,    vice  -  president 

and    general    manager    of    W.    P. 

Fuller  &  Co. 

Individual   meetings   will   be  ad- 
dressed by  Presidenf  A.  H.  Braw- 
ner,   Vice-President  and  Treasurer 
W.'  P.   F.  Brnwner,  General   Sales 
Manager  H.  S.  Margetts;  Hazel  F. 
Harvey,  manager  of  the  purchasr 
ing  and  jobbing  department;  F.  O. 
Roeber,  comptroller;   W.   P.  Fuller 
III,  manager  of  the  glass  division; 
George  L.  Gibson,  manager  ot  the 
engineering    division;     Walter    D. 
Jones,  director  of  the  ifeneral  lab- 
oratory; H.  C.  Schroder,  manager 
of  the'  wallpaper  division,   and   L. 
H.    Markwood,    advertising    man- 
ager. 

HANSON  IS  NEW  HEAD 
CAPITOL  HOME  BUILDERS 


San  Francisco  Lumbermen's  Club 
will  meet  for  lunch  Tuesday  at 
the  Palace  Hotel. 

Warder  CUnton  Duffy  will  soeaV 
on  "San  Quentin  Today". 


WASHINGTON.  —  Lawrence 
Hanson,  38,  formerlv  legislative 
representative  of  the  National  As- 
sociation of  Home  Builders,  this 
weok  Ijegan  his  new  duties  as  ex- 
ecutive director  of  the  Home  Build- 
rs  A?soclation  of  Metropolitan 
Wflshington. 

Hanson  joined  the  national  as- 
poci'ition  late  in  11)45.  In  large 
measure  he  was  responsible  for 
placing  the  attitude  of  NAHB  on 
the  earlier  Wagner  -  Ellender-Taft 
houf<ing  bill  before  members  of  con- 
gress. The  first  W-E-T  bill  was 
fassed  by  the  Senate  but  died  be- 
ore  it  could  gtt  to  the  Hou-i^e  floor. 

A  native  of  RIohmond,  Va..  Han- 
son was  eigaged  in  puhlishiiig 
work  before  comint;  to  Washinj;- 
ton  in  1940. 

# 

COPPER  IMPORT  TAX  TO 
EARLY  SENATE  VOTE 


WASHINGTON.  — S«i,  Millikin 
of  Colorado,  chairman  of  the  sen- 
ate finance  committee,  today  prom- 
ised <jwift  acti  >n  in  the  senate  for 
the  copper  import  *.ax  bill  which 
would  suspend  the  four  cents  per 
pound   import   charge  for  a  given 

perio«i. 

The  bill  already  has  passed  th2 
house  with  a  suspension  provision 
extending  removal  of  the  tax 
charge    on    incoming    raw    copper 

until  March  31,  1949. 

it 

CUSHING  PROMOTED 

MINNEAPOLIS.  —  Reginald  C. 
dishing  haB  been  appointed  sales 
manager  of  the  air  conditioning 
controls  dIviRion  for  the  Pacific  rr- 
glon  of  the  Minneapolis-Honey wt  11 
Regulator  Company.  J.  S.  Locke, 
manager  of  the  division,  has  if- 
nounced. 

Gushing  will  make  his  headnuor- 
ters  at  the  company's  San  Fran- 
cisco office,  1136  Howard  Street. 


IIAGC2 


DAILY    PACIFIC    BUILDER 


MONDAY.  MARCH  24,  1947 


C«pyHfht  1M«  by  F.  W.  Oedg* 
C«rpor«ti«n.  Raproduotlon  In  whole 
•r  Mrtt  without  writton  pormio< 
•Ion  of  tho  oopyrtaht  hoMor,  lo 
oxproooly  forblddon. 


CPA  PERMITS  GRANTED 

HAK  FRANCISCO.  —  Tho  ClvUlan 
Prpductien  AdmtniBtratlon,  A.  J. 
•rler,  regional  director,  1806  Market 
St.,  kaa  aanounced  the  following  per- 
mlta  granted  for  construction  of  coni- 
tnordal  and  Induotrlal  buildings  In 
tho  San  Francisco  area: 
BUILDING  (auto  service),  13260;  101 

Front  St,  Santa  Cnia;  owner,  Geo 

Hagodom,    49    Pacific   Ave,   Santa 

Crua. 
OFFICE     (fruit     shippers),     |16,000; 

McRenry  Station,  Modesto;  owner. 

Turlock   Co-op  Growers,    Box   »48, 

Motfosto. 
PLUMBING   SHOP.   |4000;    San   Le- 

andro;  owner.  L  R  Martin,  988  San 

Loandro  Blvd.  San  Leaadro. 
BUILDING     (restaurant    and     bar), 

$6700;  ISO  S  Market  St,  San  Jose; 

owner,   Albert   E  Anderson,   86  W 

San  Fernando,  San  Jose. 
OARAGE  (school),  $4850;  Fair  Oaks; 

owner,     San     Juan     Union     High 

School,  Fair  Oaks. 
GROCERY  STORE,  $2000;  Manteca; 

owner,    Leiand    F    Brown,    834    W 

Tosenlte,   Manteca. 
GREASE    RACK     (service    station), 

|1»76;    3607    Peralta    St.    Oakland; 

owner.  Seaside  Oil  Co.   e4S   Rlalto 

BIdg.  116  New  Montgomery  St,  San 

Francisco. 
PLANT     (pre-cooling     storage     for 

fruit),  $50,000;   Ducor;   owner,  P  J 

Divizlch  Fruit  Corp,  Box  97,  Ducor. 
STORE   (sporting  goods),   $8500;  211 

Sth  St,  Holllster;  owner,  Joseph  W 

Muenxer,  845  Hayden  St,  Holllster. 
WAREHOUSE    (glass   for   manufac- 
ture of  mirrowB),  $17,000;  Fresno; 

owner.  Jack  Kilner.  0094  OUve  St. 

Fresno. 

Warehouse  (feed,  grain),  $9000 ; 

8170  Castro  Valley  Blvd.  Hayward ; 
owner,  C  L  (3aube,  2347  Shattuck 
Ave,  Berkeley. 

BANK,  $163,240;  N  Keeble  St  and 
The  Alameda,  San  Jose;  owner, 
Capital  Co,  1  Powell  St,  San  Fran- 
cisco. 

WHAREHOUSE  (electric  company), 
$10,000;  Madison  and  Commerce, 
Stockton;  owner,  F  E  Alford,  614 
Eye  St,  Modesto. 

PLANT  (manufacture  of  optical  sup- 
plies), $36,000;  817  10th  St,  Sacra- 
mento; owner,  Katz  A  Klein,  Cali- 
fornia State  Life  Bldg,  Sacramento. 

OFFICE  (contractor).  $9018;  11100 
Golf  Links  Rd.  Oakland;  owner. 
Chabot  Park  Estates  Co,  14(X)  Fi- 
nancial Center  Bldg,  Oakland. 

PLANT  (sheep  membranes).  $9690; 
east  side  Linden  Ave,  South  San 
Francisco;  owner,  Stowall  ft  Co, 
662   Mission  St,   San  Francisco. 

BUILDING  (car  repairs).  $1660;  1177 
Laurel  Ave,  San  Carlos;  owner. 
Norman  Grant,  761  Orange  Ave, 
San  Carlos. 

BANK.  $91,896;  8447  E  14th  St,  Oak- 
land; owner,  Anglo  California  Na- 
tional Bank  of  San  Francisco,  1 
Sansome  St,  San  Francisco. 

STORE  (general  merchandise),  $8600: 
8rd  Ave  and  Martinez  Highway, 
Walnnt  Creek;  owner,  Schiller  O 
Ting,  General  Delivery.  Walnut 
Creek. 

OFFICE  (and  restroom  facilities). 
$9460;  Church  and  East  Ave,  Fres- 
no; owner,  Schenley  Distilleries, 
Inc.  682  Market  St.  San   Francisco. 

WINERY  (manufacture  of  grape 
wine),  $16,000;  Murray  Township. 
Alameda  County ;  owner,  Wente 
Bros.   Box   471.    Livermore. 

MORTUARY.  $30,000;  owners,  Robert 
F  and  Ruth  E  Russell,  20  Gardner 
St,   Mill  Valley. 

LAUNDRY,  $6()00;  Fresno;  owner, 
Wm  A  Bradley,  doing  business  as 
Enterprise  Laundry,  620  N  Fresno. 

RESTAURANT.  $2000;  1211  K  St. 
Sacramento;  owner,  Robert's  Grill. 
1211  K  St,  Sacramento. 

CHJTRCH,  $60,000;  58th  and  M  Sts. 
Sacramento;  owner.  Rev  George 
Marenco.  711  M  St,  Sacramento. 

BOTTLING  PLANT.  $75,100;  68rd 
and  Lowell  Sts,  Oakland ;  owner, 
Martin  Lang,  Tru-Ade  Bottling  Co. 
1840  Alcatraz  Ave.  Berkeley. 

BLEACHERS.  $67,800:  Vallejo  Jun- 
ior College;  owner.  Vallejo  Unified 
School  District,  640  Carolina  St, 
Vallejo. 

RESTAURANT,  $1169;  13  N  Market 
St,  San  Jose;  owner,  Herman  B 
Krause.  248  N  9th  St.  San  Jose. 

FHA  PERMITS  ISSUED 

nM9  FRANCISCO.  —  The  Federal 
Hoaalng  Administration.  D.  C.  Ifc- 
•laneaa,  distriot  director,  816  Mont- 
gomery St,  San  Francisco,  has  an- 
nounced the  following  list  of  permlta 
granted  by  the  above  office  for  the 
•onatructlen  of  dwelling  or  rental 
units  (other  than  for  o^^'ner-occu- 
pancy)  In  the  San  Francisco  area 
for  apiilloanta  aa  noted: 

3  UNITS,  Ridwood  City;  J.  F.  Cud- 
dv,  1502  El  Camlno  Real,  Redwood 
City. 

20    UNITSl    Wood  land:    Stolte,    Inc., 

Box  287,  Woodland. 
1  UNIT,  Ooallnira;  M.  S.  RoberU.  286 

Birch   St..  Coallnga. 
6    UNITS.    Frerno;    W.    E.    Burnett 

2906  Farrls.  Fresno. 
1  UNIT.  Madera;  Wm.  H.  Raymond. 

801   Cjtting  St..  Madera. 
1  UNIT.  Sacramento;  J.  M.  Chetwood 

RFD  5.   Box   7460.   Sacramento. 
1    UNIT.    Thornton;    G.    B.    Shlvely, 

Box  273,  Thornton. 

1  UNIT,  Oakland-  Wm.  L  Maynard 
791 S  Hlllmont  Drive,  Oakland. 

4  UNITS,  Sacramento;  J.  A.  House- 
|t(an,  131R  Q  &t.,  Sacramento. 

2  UNITS,  Place  rv'lle;  D.  V.  Morris- 
sev,  Box  i7,  FlacerviUe. 

2  UNITS.  Belvedere;  Albert  Sonne. 
1676  9th  Ave.,  San  Francisco. 


1.8_COMM£RCIALBLDGS. 

3/24/47  2 

Owner   Taking    Bids — Due    April    1st 
Truck    Service    Station 
RENO.    Nevada,    W<4Shoe    County. 
Owner  —  Associated   Truck  Service 
Station,   E   4th   A   Montello   Sts.. 
Reno.  Nev. 


3/2'i'47  3 

Jeeps— Contract   Awarded 

OAKLAND,    Calif.,    Alameda   Co.— 
Caaho   Meters,   1008   Univerplty  Ave 
Berkeley,   Calif.,  at  $3819.89  awarded 
contract    by    the   East   Bay    Munici- 


pal Utility  District,  Room  312,  812 
16th  St.,  Oakland,  Calif.,  under  Spec. 
1806  for  furnishing  8  Jeeps. 


8 


8/24/47 

CRA  Approval  Granted 

Construction   Underway — Excavated 

General  Store  Cost,  $10,000 

CARMEL  VALLETY,  Calif..  Monterey 
County. 

Owner — Norman  P.  Marshall,  20  Pin- 
to St.,  San  Fi-ancisco,  Calif. 

Architect— Robert  R.  Jones,  Oceaii 
and  Mission  Sta,  Carmel,  Calif. 

Wood  fiame.  composition  roof,  con- 
crete floor. 


Boflding  Section 
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SUB .  BIDS  WANTED 


t^»«;'~T.:',!Sir:!rll"' "!!ji'''a"»'.J'fc«^      f  -"■'  ■■"'"" 


their  reauiMM..*.  T    IJ.  "  •"■-«»•«■  on  any  jeo  are  invited  to  make  known 
ine^rj^lrementa  In  thle  column.    ThT»  ie  no  eharge  for  thi.  e«^loe. 

«rb:^t°raut"l'y"  *'**'•'  '^■^'''   "'*'  ^"^  "arch  ^  2  k  U. 
«rben^ut  ft  Summer..  096  Pennayivanla  St.  B.  W.  (ATwater  2420) 

jL.  T  H-«^^I?**°"'  '^  "^^nclal  Center  Bldg..  B.  F.  (KXbrqolB  76M) 
JoJn  hT^^.  K°*Jf;^-  •*^  ^"~  ^'*«'  S«>  Frandaco  (EXbrook  06«2> 
Moor.^^^*'"'  ^^  Sheridan  Ave.  nedmont  (HUmboktt  B26B) 
cart  w   ^  ^'■^■'  **  Mission  St,  San  Frandaco   (OAifieM  8079) 
wi?i-?:  ^^*°^  ^°-  ^-  O.  J*ox  868.  San  Jose  (Ballard  2602) 
m^it^«-T;  ^'■*^^"'  mc-  *09  Sutter  St.  San  Frandaco  (GRayatone  8022) 
t^M«t-IA^  ..,""•  *  Nelaon.  Inc.,  127  Moatgomery  St,  S.  F.   (SU  8296; 

m™  ^**"0'»»'»  Const  Ca,  820  Capitol  NaUonal  Bank  BWg..  Sacramento 

Sacramento  8>6I71) 

*S^l^!J''*r  ^IS^'T'""  **''-••  •t**'**^'  Bid.  due  Apr.  2.  4-^ 
b   c    OUe^*  .^^  ^.^i  S?  ^•"  ^^•-  S*c«»«rto  (Sacto  6-6419) 
w-n        V?       ^°'  "^  "*■  »"»W»nir.  Stockton. 
Wallace  D.  Harklns^Inc,  406  Sutter  St,  San  Francisco  (GRaystone  3022  > 

(C.%^?nVJ^'.  nU^L*'?!"?  ^'*'"«*  «'^»-  «"^«^ci.co 
yt^aym,    xuKon   6-0686;   MtgbU,  LArlupur  £10R) 

DeLuca  A  Son,  1740  Filbert  St.  San  Franclwso   (ORdway  8600) 
Moore  &  Roberts,  698  MlMion  Street  San  ir^i^C^^.^Ll<l  8579) 
Marmcorporation.  P.  Q.  Box  417,  Bausalito,  Calif.,'  (Sausallt^sSf 
cti?^?^!..y"r*y^  **^''*'^'  Addition,  Hosevllle;  Bids  due  April  1,  i  t>a. 
Z7rLS^Tz%^;r''  '^'  *^  '^^^'  """'"^  ^^  Bkig..'*Sacr;iento 
mngham   Constr.   Co.,   6329  Eastern   Ave..    Sacrimento    (Siicto    6-6419) 

we  initz  4  DeNarde,  814  6th  St..  Sto  Frandsco  (MArket  4498) 
WUliarn  Horstmoyer  Co.,  28  Mar.  St.  San  Francisco  (MArket  7289) 
^«.rt'".n?!^?f**''  2«  Clementina  St.  San  Francisco   (GAr/ield  8817) 
Martlndli  Con.tr.  Co.  44  Mary  St.  San  Francisco  (GArfield  8277) 
(Girtl^"^?)      *^  "'  ^^"^  Montgomery  a..  San  Francisco.  Califomui. 

^"^"B^it^r^I?  '"t*""*'*""  *••■  "*'"*'  ^•^  Waterpalnt^  Inc.  FiftiTillS 
Qray.cn  St..  Berkeley:   Bid.  du.  March  »;  2  P.  M. 

y  B*  ^-  J;}^  ^ouBtr.  Co..  1040  Folger  Ave..  Berkeley  (Berkeley  6044) 
a.  S.  McKlttrick  Co..  610— 16tb  St..  Oakland  (TWlnoak.  6070) 
Wm.  M.  Oreuner,  Jr..  2727  Parker  St.  Berkeley   (BKrkeley  2877) 

Sewage  Treatment  Plant  aod  Appurtsnanaee,   k^reene;    Bide  <lue  April   10 
10:80  A.  M. 

l>eL.uca  it  Son.  1746  Filbert  St .  San  ITrandMo  (ORdway  8600) 
Police  SUtien   Repair.,  San   Francl.00;   Bids  due  April  2^  2-30  P    m 

Welinlts  *  DeNarde.  816-611,  St.  San  l^andsJo  (^Arket  «9S^" 

fil^afer'ww"  ^°-^"*"°°  ^0-  733  Treat  Ave,  ^^  Fntndsco,  CailX.. 

>eter  bartorto.  262  Clemenuos  ^t.,  San  Francisco,  Calif.,  (GArfield  8B17) 
^'^M^'"h«r«''oo''p.  m".'"*^  Elementary  School,  Shaeta  C^Ui^t-yrBidTdUi 

L.  G.  Shals,  Route  1,  Box  142,  Chico  (Chico  1088) 
Scnooi  Aflon.,  Lastslde  ttehool,  (jrovllle;  Bide  due  March  H.  M  Noon...  , 

L  G.  Shalz,  Route  1,  Box  142,  Chico  (Chico  1088) 


Commercial    Bldge. 
Educational    Bldg.. 
Ho.plUI. 
Indu.trial    BuHdlng. 
Publlo    Building. 


_  1-  i 

._  9-10 
._      11 


-14-17 
.18-19 


Reirgloue    Building.    

Social,  RMr.atlonal  Bidga.  _.J0-21 

Residential     Building.    .22-26 

Tran.portatlen    Bldg*.   27 

Mlsoellaneou.    Bldg..  . .a-80 


3/24/47  1 

Contemplated — Sit.  Acquired 

Bank  Building 

OAKLAND,  Calif.,  Alameda  County. 
118  feet  on  Broadway,  a  full  block 
on  Hobart  St.  and  120  feet  on  Frank- 
lin St 

Owner— Bank  of  America  National 
Trust  A  Savings  Association,  Carl 
F.  Wente,  senior  vice  -  president, 
12th  and  Broadway,  Oakland,  Calif. 


3/24/47  4 

Contemplated— Site  Acquired 
Office  Building  Cost  $150,000 

REDWOOD  CITY,  Calif.,  San  Mateo 
County.  e4x211-ft.  lot  on  Broadway 
near  Marshall  St. 
Owner — California  Pacific  Title  In- 
surance Co.,  T.  J.  HalUnan,  vice- 
president,  Broadway  and  Hamilton 
Sts..  Redwood  City.  Calif. 
One-story  modem  office  building. 


3/24/47  ^  1 

CPA   Approval    Granted    In   Amount 
dT   $163,240— Bank    Bidg. 

SAN  JOSE,  Calif..  Santa  Clara  Co. 
NE  comer  The  Alameda  and  N. 
Keeble  Ave. 

Owner— Bank  of  America,  300  Mont- 
gomery 3t.,  San  Francisco.  Calif. 

Plans  by  The  Capital  Co.,  L.  H.  Hen- 
dy,  architect  1  Powell  Street  San 
Francisco,  Calif. 

New  bank  building,  heating  and  van. 
tilattng  fa<;llitie8,  fulorescent  light- 
ing acoustical  ceilings,  paridng 
space. 

9-1 0— EDUCATIONAL 
BUILDpiGS 

3/24/47  7"' 

Preliminary  Plans  Approved  by  Mate 

Division    of   Architecture   Working 
...Drawing.   In   Progreee 
School   (Primary)  Coet  $89,000 

ALBANY,    Calif.,    Alameda    County 

San  Gabriel  and  Brighton  Ave. 
Owner— Albany  School  District  Paul 

C.     Bryan,     superintendent     rt 

schools,    1009    Santa    Fe,    Albany. 

Calif. 
Plans    by— Young,    Potter,    Dulln    A 

Lloyd,    William    Young,    Architect 


3/24/47  6 

Preliminary  Plan.  Completed— Owner 

Will    Call    for     Bide    When     Rnal 

Plane  Co«ipleted 
Store  Building   (Alter)         Coet  $7,000 
WOODLAND,     Calif..     Yolo    County. 

708-712  Main    St.    (former  Johnson 

Building). 
Owners  —  L    H.   and    A.  E.    Arthur. 

Woodland.  Calif. 
Architect — Barovetto  A  Thomas.  620% 

I  St..  Sacramento,  Calif. 
Two    storeA    on    first    floor    and    on 

second  floor. 


School   Addn.,   Burbank   School,   Oroviiie;    bids  due   Mtarch   31,   12   Noon 

L  G.  Shalx,  Route  1,  Box  142,  Chico  (CMco  ll«8 

Bingham  Const r.   Co..   6329  Eastern   Ave..  Sacmmento    (Sacto.   6-6419) 
Juvenile  Hall,  Plumas  County;   Bid.  due  April  V,  |^:80  P    M  

U  a.  Shals,  Route  1,  Box  142.  Chico  (Chico  10««» 

ttmgham  Constr.   Co.,   6329  Eastern   Ave.,    Sacramento    (Sacto.    6-6419; 
Ambrose  School,  Pittsburg;   Bid.  due  March  26    8  P.   M.         ' 

awinerton  A  Walberg  Co.,  225  Bu.h  St,  Ren  FrsndMo  (GArfield  2980) 
Fettr  Sartorto,  262  Clemeiittoa  St.,  San  Francisco,   Calif.,    (GArfield  8317  > 

i'acitic  Coast  Builders,   2080   18th    St.,  San   Fra:idsco,   Calif.,    (HEmiock 

OlHMt) 

J.  A.  Bryant.  1816  Capitol  St.  Vallejo   (VAllejo  2-4446) 

Officers'  Qtrs.  A  Utilities:  Spec.  1269;  Fairfield;  Bids  due  April  4,  2  P    M. 
Jas.  I.  Barnes  Constr.  Co,  941  Rues  Bklg.,  San  Francisco  ( EXbrook' Oft^a) 
Stolte.    Inc.,   8451    San   Leandro   bt,   Oakland    (TRUildad    1064) 
l!:rbentraut  A  Summers,  696  Pennsylvania  St,  San  i-Yanclsco  (AT  2420i 
Moore  A  Roberts,  693  Mlstfion  Street  San  Fianclsco,  Caijf.  (GArfield  8S79) 
M.  &  K  Corp.,  200  Financial  Center  Bldg,  Sen  Fraiiclsco  (EXbrook  7624. 
Wallace  D.  Harking.  Inc..  406  Sutler  sJt.  San  Francisco  (GRaystone  3022) 

Classroom  Building,  Jefferson  Union  tiementary  School,  Sanla  Clara  Coun- 
ty  California.  Bids  Due  March  31,  8  P.  M. 

racific  Coast  Builders,  2680   18th   St,   San   FrandMo,   Calif.    (HEmiock 
&;«M) 

Mldstate  Constr.  Co..  1299   Bush   St,   San   FranclMo    (GArfield  2618) 
Peter  Sartorto,  262  Clementina  St,  San  ^Tancleco  (GArfield  8317) 

Ward  Wing  A  ConvalMoent~Ba rrack.  No.  11,  yeuntvllle,  Callfemla;    Blai 

uue  April  1.  2  P.  M. 

Moore  A  Roberta.  683  Mission  Street.  San  Franctbco,  Ca'.if.  1  GArfield  8&7W) 
irvlngton  Pumping  Station.  Spec.  436  Irvlngton,  California:  Bid.  Due  March 

26,  8  P.  M. 

U  W.  Jenson  Co.,  318  High  Street  PVito  Alto,  Calif  (Palo  Alto  2-468V) 

Albert  E.   Mangs,  Box  3809,   Kt    Rldgc  Road.   Redwood   Oty.   California 

(Kedwood  City  1270J) 

Williams  A  Burrows,  Inc.,   10  California  Dr.   BurKngame   (BurL  4-1796; 

M.  A  K.  Corp..  20C'  Financial  Center  Bldg.,  Sac  tranclpco  (EXbrook  7624 1 
Associated  Truck  Service  Sta..   Heno.   Nev.;    Bide  due  March  31,  12  Noon 

Bingham   Constr.   Co.,   6329  l^stera   Ave.,    Sacramento    (Sacto.    6-0419) 


PLANS  ON  FILE 


The  following   IIH  of   plan,  and  .peeifleatlenb  far  eenatruetlan 
prejeet.  ar.  new  available  for  Intpeetlen  at  the  efflee  .f  DAILY 
PACiriC  BUILOKR,  4ii  Tenth  Btraet,  San  Frandao. 


warn 

Ward  Wing.  Convaleecent  Barrack. 


ItlOfI 

Yountvllle 


Bid  Opanlng  Date 
i-  1 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  tu  regarding  Improvement  District  joba    We  iiamfle  collee- 
tions;  buy  Warrants  or  Bonds  on  all  IS)!?  or  1911  Act  Distticta 

TeUphon*  GAHMd  8000 

HANNAPORD    A    TALtOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


3/24/47  S 

Plan.  Completed — Filed  With  County 

Planning  Commiesion 
Drive- In  Restaurant  Cost  140,000 

NOVATO.  Calif..  Marin  County.  325x 
350-foot  site  on  Highway  101.  be- 
tween Cherry  and  Plum  Sts. 
Owner — Morrow's  Drive-In  Creamery, 
Fred  Morrow.  2200  4th  St.  San  Ra- 
fael. Calif. 
Architect — Lloyd  A.  Rasmussen,  Box 

177,  Arroyo  Avichl.  Novate.  Calif. 
Frame,  43x54  -ft.,  semi-circular,   with 
office,    kitchen,    lockers,    restrooms 
and    utilities;    floodlighted    parking 
area. 
Contractor — E.     Philip    Merritt.     Inc., 
....906  Merchants'  Exchange  Bldg.,  San 
Franoleoo,  and  Larkepur,  Calif. 


3/24/47  » 

Contemplated— ^ond  Election  in  an 
Amount  of  Approx.  $150,000  To  Be 
Called   Soon 

School   and  Cafeteria 

NEWARK.  Calif..  Alameda  County. 
Replace  present  elementary   school 

Owner — Newark  Elementary  School 
District,  M.  D.  Sllva  trustee.  New- 
ark. 


3/24/47  4 

CPA    Approval    Granted 

Owner  Taking  Bids — No  Due  Date 

Set— MedlcaJ  Office   Building 
ALBANY,    Calif.,    Alameda   Co.     121« 

Solano  Avenua 
Owner— Dr.    M.    B.    Linnett,    824    Saui 

Carlos.  Albany.  Calif. 
Architect— Ralph    C.    Slsslon.    11    I^ 

Campamero.  Orinda.  Calif. 
Brick    and     frame,     1 -story,     approx. 

50x70.   offices  of   two   doctors. 


CONTRACTORS 

YOUNG  MAN  with  C.  B.  back- 
ground,  10  yeara'  CONSTRUC- 
TION experience,  honest,  cap- 
able and  induHtrious,  wants  to 
join  General  Contractor  offering 
a  futare. 

Reply  Box  S21 
c/o  Daily  Pacific  Builder 


BOLTS 

CAP  SCREWS 

SOCKET  SCREWS 


Let  us  quote  on 

your  entire  rcquire- 

menu.    Job  lots  or 

car  load. 


Delivery   of   stand- 
ard sizes  from 
stock — Special. 

receive  .11  posuble 
attention. 


Phones 

LAndscape  3-2642 

Richmond   1$05 


Pon-Poc/fIc 
Mefal  Products,  Inc. 

RICHMOND 
CALIFORNIA 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


ASBESTOS  CEMENT  BOARD 

3/16"  &  1/4"  X  4  Ft.  X  8  a 
NOW   AVAILABLE 


DUTTON  ASBESTOS  &  SUPPLY 

532  NATOMA  ST.,  SAN  FRANCISCO 
Phone  UNdarhill  6028 


MONDAY.  MARCH  24.  1947 


DAILY    PACIFIC    BUILDER 


PAGES 


1171  Solano  Ave.,  Albany.  Calif. 
FrAfaie    and     stucco,    one-story,     in- 
clude, six  roomfc 


8/24/47  » 

PreHminary    Plans    Approved    by 

State  Division  of  Architecture 
Sehool    (Primary)  Coat   999,000 

ALBANT,    Calif.,    Alameda    County 

Albany  Hill. 
Owner    —    Albany    School    District. 

Paul   C.    Bryan,    superintendent    of 

schools,    1009    Santa    Fe,    Albatiy, 

Calif. 
Plans    by— Young,    Potter,    Dulin    & 

Uoyd,    William    Young,    Architect, 

1171   Solano    Way.    Albany.    CalU*. 
Frame    and    stucco,    one-story    in  - 

eludes  six  rooms. 


8/34/47  9 

Bende  Approved    in   Amount 
of  $71,000 

Clauroome   (10) 

"VrOODLAKE.  Calif.,  Tulare  County. 
Woodlake  ElemtntRry  School. 

Owner — The  Woodlake  Elementan.' 
School  District,  F.  J.  White,  su- 
perintendent, Woodlake  Elemen- 
tary School,  Woodlake,  Calif. 


8/24/47  9 

Bend.    Approved    In    Amount 
of  9124.000 

School    Bldg. 

ALMADEN,   Calif..   Santa  Clara  Co. 

Owner — Almaden  Union  School  Dis- 
trict of  Santa  Clara  County,  Ste- 
phen Snunders.  district  superin- 
tendent. F.  O.  Benson.  Albert  Atli- 
••nour  Jr.,  A  W  Greathead  ,L.  J. 
Pfellfer.  Edward  F.  Lindsay,  mer\- 
bers  of  governing  board.  Alma- 
den  Union  Elementary  School,  A!- 
maden  VA,  and  Downer  Ave.,  San- 
ta Clara  County,  Calif. 

Includes  new  classroom  unit  and 
enlargement  of  tlie  cafeteria. 


Owner  —  University  of  California 
Board   of  Uegcnts. 

Architect— G.  Stanley  Wlloon,  3681 
6th  St.,  Riverside.  Calif. 

Wood  frame  and  concrete,  1 -story, 
tile  roof,  steel  sash,  slab  and  wood 
T  &  Q  flooring.  Interior  Etucco  on 
metal  latli,  blower  typo  heating 
and    ventilating,"  sliding   doors. 


3/24/47  • 

Plans  In  Progree.  Own.r  Will  Call 
for  Bid.   During  April 

School  (Addition)  Cost  917,000 

NEAR  GRASS  VAL.LEY,  Calif.,  Ne- 
vada County. 

Ownef^-P.  J.  Bosanko,  Union  Hills 
School,  Grass  Valley,  Calif. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Includes  two  classrooms  and  altera- 
tions to  kitchen. 


3/24/47  9 

Preliminary  Plans  In  Progree. 

School  (Addition)  Coet  927,000 

ROSEVILLB,  Calif.,  Placer  County. 
Sylvan  School,  Citrus  Heights. 

Owner — Sylvan  School  District,  Mrs. 
S^velyn  Clement,  clerk.  Route  1, 
Box  922,  RoseviUe.  Calif. 

Architect — Charles  F.  Dean.  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Frame,  two  classrooms,  24x40  ft.; 
lavatories. 


3/24/47  0 

Bondo    Approved    In    Amount 

of  946,000 
Elementary  School  Cost  971,0UU 

FAIRFIELJD,    Calif.,   Solano  County. 

4-block    site    near    the    Watennan 

Park    Federal    housing    project. 
Owner   —   Fairfield    School    Distrlci. 

Charles    L     Sullivan,    principal    of 

the     Fairfield     elementary     sqhool, 

Fairfield,  Calif. 
The  district  previously  approved  |2S,- 

000  in  bonds  to  assist  in  financing 

the  new  grammar  school. 


3/24/47  9 

Bond    Election    In    Amount  of 

91,900,000  Set  For  Early   In   May 
ScKoel   (New  A  Impte.) 
MONTEREY,    Calif.,    Monterey    Co. 
Owners — Monterey  High   School  and 

Elementary  School  Boards,  Glen  T 

Goodwill  superintendent,  Monter«^v 

Calif. 
Include.    Junior   college,    modem«aa- 

tion  and  expansion  of  school  fud- 

litte- 


3/24/47  9 

Plan,  in  Progress — Tax  Increase  to 
Be  Voted  Upon  May  IGth 

High  School   (Addition) 

OROVILLE,  Calif.,  Butte  Co.  OroviUe 
High  School. 

Owner — OroviUe  High  School  Dis- 
trict. Orovllle,  Calif. 

Architect  — E.  Geoffrey  Bangs,  605 
Market  St.,  San  Francisco,  Calif. 

Includes  first  unit  of  five  classrooms. 


District.  Clovts  Elementary  School, 
Clovts,  Ciallf. 
Repair,  and  alteration,  to  preaent 
building,  and  converalon  Into  four 
classrooms  of  a  former  hospital 
ward  (160x26  ft). 

3/24/47  • 

Preliminary  Plan,  in  Pregrs..  Bend 
Election  in  Amount  of  9400.000  Set 
for  May  2nd 

Elementary  School  Building. 

SAN  LUIS  OBISPO,  Calif.,  San  Lul. 
Obispo  County. 

Owneiv-San  Luis  Obispo  Elementary 
School  District,  Charles  E.  Teach, 
superintendent  of  schools,  San  LuTs 
Obispo,  Calif. 

A  rchiiect— Ernest  J.  Kump  Co.,  261 
Kearny  St,  San  Francisco,  Calif. 

Includes  new  Emerson  elementary 
school  and  kindergarten  at  the  In- 

I  tersection  of  N.  Broad  Bt  with  the 
Los  Osos  Rd.,  on  a  7-acre  site 
known  as  the  Ferrinl  Tract,  and 
an  additional  elementary  school  on 
a  7-acre  site  opposite  the  county 
hospital ;  three  new  vocational  shop 
buildings  and  a  cafeteria  to  be  con- 
structed on  the  Senior  High  School 
campus,  and  purchase  of  an  addi- 
tional 8-acre  tract  at  Grand  and 
Broad  St.. 
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8/24/47 

Centraot  Awarded 

Parechl.l   School   Addn. 

Cost    S200.nno 

SAN  FRANCISCO,   Calif.,    18th    Ave. 

and  Vicente   St 
Owner— Roman    Catholic    Archbishop 

of  San  Francisco.  1000  Franklin  St 

San   Francisco,   Call'. 
Architect  —  Henry   A.    Minton,    1045 

Sansome  St.,  San  Francisco.  Callt. 
Structural     Engineer— L.     H.     Nish- 

klan.  1045  Sansome  St,  San  Fran- 
cisco.  Calif. 
Construction    of    two-story    concrete 

addition    to   include   12   clashrooms, 

a    playroom    and    toilets. 
Contractor   —    Barrett    A    Hllp.    91 « 

Harrison   St..  San    Francisco,  CaU* 


3/24/47  9 

CPA  Approval  Granted  In  Amount  of 
9106,000— To  Start  Working  Draw- 
ings 

Elementary  School 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
Broadway  Elementary  School,  be- 
tween Broadway  and  Willow  St, 
Just  off  Lincoln. 

Owner — San  Jo.«(e  Unified  School  Dis- 
trict, Cecil  D.  Hardesty.  superin- 
tendent; C.  L.  Suffleld,  business 
manager.  Auzerais  and  Almaden 
Ave..  San  Jose,  Calif. 

Architect — Ernest  J.  Kump  Co..  251 
Kearny  St.,  San  FVanclsco,  Clif. 

Two  classroom  buildings,  each  to  con- 
tain three  classrooms  and  office 
space. 

3/24/47  » 

Bond    Election    In    Amount  of   975,000 

Set  for  April  14th 
Elementary  School    (Alter) 
CLOVIS,  Calif.,  Fresno  County.  Clovls 

Elementary  School. 
Owner  —  Clovls    Elementary    School 


3/24/47  » 

Preliminary  Plan,  in  ProgpOM     Bond 

Election   in  Amount  of  9650,000  Set 

for  May  2nd 

High  School   Building. 

SAN  LUIS  OBISPO.  Calif.,  San  Luis 
Obispo  County. 

Owner— San  Luis  Obispo  High  School 
District,  Charles  E.  Teach,  superin- 
tendent of  schools.  San  Luis  Obispo, 

Architect— Ernest  J.  Kump  Co.,  251 
Kearny  St..  San  Francisco,  Calif. 

Includes  new  Junior  high  school  on 
20-acre  site  adjoining  the  present 
Senior  High  School  campu.. 
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Lo.  Angeles.   Calif. 

Include,  frame  and  stucco  1 -story 
M^hool  building  containing  6  clasb- 
rooms.  admin,  unit,  kindergarten 
and  toilets  at  i^anhattan  Kelgfitn 
School  and  two  frame  and  stucco 
1- story  .chool  bldg..,  contalnlnp 
8  cLissix>omB  and  toilets  each  con- 
nected by  arcade  at  Center  Street 
School. 

Low  Bidder— J.  E.  Burrell  A  Son,  518 
W  17th  St..  Long  Beach.  Calif.,  (1) 
9159,800  for  Manhattan  Heights 
School:  (2)  1110,450  for  Block  A 
Center  St  School  and  (3)  8268,'.*S0 
for  both  school  additions 
Other  olds  March  18  were: 
Johnson  A  Vedder  and  E.  C    Nea- 

ser.     (1)     9166.2t<8;     (2)     )114,60O;     (3; 

$280  888 
W.  C.'  Smith.  Inc..  (1)  1176.442;   (2 

8121,064;    (3)    8?91.747. 


11—  HOSPITALS 


H.   Auguatus,  county  el.rtt.  CJourt- 
house.  Redwood  City.  Calif. 
Addition    to  be   financed    Ln   part   by 
$125,000  bond  Issue  voted  l*.t  No- 
vember. 


U 


S/24/47  il 

Consultant    Makes   TentatKe    Site 
Recommendation — Next    Meeting 
Set  For  April  21 — Bond   Issue  To 
Be   Voted   On   At    Later    Date 

Community   Hospital    (120   Beds) 

Coat    $1,500,000 

MARIN  COUNTY.  Calif.  Tentative 
8-acre  site  within  four-mile  radius 
of  Corte  Madera  Junction  not  north 
of  Greenbrae  cutoff  and  not  south 
of  Tlburon   T. 

Owner  —  Marin  County  Hospital 
District  Irl  C.  Reld.  president  of 
Inverness;  Alfred  Bowman,  sec- 
retary, of  Novato;  John  McPhail, 
San  Rafael;  Herman  Hale.  Lark- 
spur, and  Mrs.  I;oy  Ibach,  Mill 
Valley,  directors,  c/o  George  S 
Jones,  Marin  county  clerk.  Court - 
houf>e,    San    Rafael.    Cailf. 

Architect — not    selected. 

Consultants — James  Hamilton  Asso- 
ciates of  Oakland  and  Los  Angeles, 
R  J.  btuU,  representative,  San  An- 
selmo.  Calif. 


8/24/47  " 

To   Prepare  Plan.  -^ 

School   Bldg.  Cost  $120,000 

BALDWIN   HILLS.   Calif..   Los    An- 
geles.   Baldwin    Hills    School.    rAV 
Rodeo    road. 
O^ner— Los  Angeles  Board   of  Edu- 
cation. 1425   S    San   Pedro   St..   Los 
.    Anveles.  Calif. 

Architect— Robert  E.  Alexander.  .1701 
Btocker  Street.  Los  Angeles.  Calif 
Includes    8-clasaroom. 

3/24/47  1" 

Work  Just  Started  

School     (Addn.)  Cost    $200  000 

WEST    LOS    ANGELES,    Calif..    Los 

Angeles    Co.    10.643    Sunset    Blvd. 
Owner — Marymount    School.    Inc 
Architect— George    Adanr.s.   24S0   Hy- 
perion   Ave.,    Los   Angeles,  Calif. 
Reinforced     concrete     walls,     floorv 
and  roof.  2-fitone«  and  part  base- 
ment, tile  roof,  wood  sash.  a.<«Dhalt 
tile  floor  covering,  acoustical  work. 
forced    air    beating    system.    s««_el 
stud    and    plaster    partitions,     tile 
toilet  floors,  metal  toilet  partltk  nn 
;  includes  10  clasfiroomB,  toilet  rooms 
I  and  offices. 

Contractor— J.  A.  McNeil  Co.,  714 
W.  Olympic  Blvd.,  Los  Angelee. 
Clif 


3/24/47 

Contract    A<varded — 

Parochial  School  Addn.    Cost.  9156.134 

urVERSIDE.  Calif..  Riverside  Coun. 
ty.    Lime  .ind  i2th  Streets. 

Owner — St.  Fra.ncl8  DeSales  Schoo!, 
Lime  and  12th  Sts..  Riverside,  Cal. 

Architect— O  Stanley  Wilson.  3681 
Cth   St..  Riverside,  Calif. 

Reinforced  concrete,  containing  six 
clarsrooms  and  500-8eat  auditor- 
ium. 

Contractor  —  T.  C.  Prichard,  3964 
Orange    St.,   Riverside,   Calif. 

3/24/47  ® 

Low  and  Only  Bidder.  ».« ,^« 

School   Additions  Cost.   926»,2M 

MANHATTAN    BEACH.    Calif..    Los 

Angelee   County.    Manhattan  Hgts. 

School  and  Center  Street  School. 
Owner— Manhattan    Beach   City    Sch 

Dlst.    801    Center    bt.    Manhattan 

Beach.   CsUf. 
Architects— Marsh.    Smith    A   Powel'.. 

Architects  Bldg..  816  W  Sth  Street. 


3/24/47 

Contract  Awarded 

Cellular  Structur.  for  Slid*  Ar.a 

Coat  987.601 

SAN  FRANCISCO,  Calif.  Fort  lilley. 

O  w  n  e  r.—  Veterans'  Admlnl.tratl«n 
Branch  No.  12.  180  New  Montgom- 
ery St..  San  Francisco.  Calif. 

Plans  bv  owner. 

Construction  of  cellular  structur.  for 
slide  area  containing  approximately 
25,000  cu.  ft;  Includes  excavatloo. 
grading,  drainage,  paving,  rein- 
forced concrete,  masonry,  water- 
proofing, miscellaneous  metal  work, 
metal  window  equipment  carpen- 
try, painting,  glaalng.  hardware, 
plumbing,  heating,  electrical  work. 
outside  utilities,  etc. 

Contractor— Wellnlta  A  DeNarde.  814 

..  .6th  St.,  S:'n   Franclwso,  Calif. 


12-13— .INDUSTRIAL 
BUILDINGS 
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3/24/47 

Contract  Awarded 

Fish   Processing   Plant       Co.t  $75,000 

SAN  FK.AN01S<X),  Calif..  S.  W. 
Comer   N    Point  A   Columbus 

O^ner  —  La  Roccs  Fisheries,  235''. 
Tavlor  Street,   San   Francisco.    Cal. 

Architect  —  George  L  Hanna.  010 
16th  St..  Oakland,  Calif. 

Olafls   B  bullrllng. 

Contractor  —  William  Horstmeyer 
Company.  23  Mar.  St,  San  Fran- 
cisco.  Calif. 
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TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Noted  In  Is.ue 


Bids  to  be  Opened  Project     Location  of  Project 

3-24—  2 :00  P.M.— Sol?s  and  IrrigaUon  Building  (Untverslty  Building? 

Davl. 
3-24—  2 :00  P.M.— Plant  Building.       Berkeley 


2-27 
8-18 


8/24/47  11 

Plan.  Compl.ted — Owner  Expect,  to 
Reieaae  Plan,  to  Bidders  About 
March  81 

Veterans'  Administration    Hospital 

OMAHA,  Neb.  Bounded  by  Wool- 
worth  Ave.,  Omaha  Belt  Lino  Rail- 
road, Center  St  and  42nd  St. 

Owner — U.  S.  Government,  War  De- 
partment, U.  8.  Engineers,  district 
engineer.  1709  JackM>n  St.,  Omaha. 
Neb. 

Architect— Private  plans. 

Includes  main  hospital  unit  and  seven 
auxiliary  buildings  to  provide  for 
nurses'  quarters ;  2  staff  residences ; 
manager's  residence ;  attendants* 
quarters ;  twiler  house ;  laundry  and 

1  garage  building.  Main  unit  steel 
frame  with  concrete  and  tile  or 
masonry  block  fireproof Ing ;  stone 
or  brick  facing;  concrete  floors 
with  cement  block  or  tile  Interior 
partitions  and  basement ;  888x40  ft ; 
4  wings,  68x42  ft;  1  wing  91x62  ft 

8/24/47  k  ^  ^    " 

SupervlMr.  AuthoHze  Yflring  of  Cen- 

•ultant    en     Hospital    Buildings    to 

AdviM    en    Layout    and    Need,    of 

Patient.  ^^^ 

Sanitorium   Addition  Cost  9290.000 

NEAR  SAN  MATEO.  Calif..  San  Ma- 
teo County.  Canyon  Sanitorium. 
Owner— County    of    San     Mateo,    W. 


ENGINEERING  PROJECTS 


'3-24—  2:00  P.M. 


3-24—  2 

3-24—10 

8-24—  7 

3-24— 

3-24— 

3-24— 

3-24— 

3-24— 

3-24— 

3-24— 

3-24— 

3-24— 

3-24— 


:00  P.M. 
:00  A.M 
:30  P.M 
:00  P.M. 
:00  P.M. 
:00  P.M. 
:00  P.M. 
:00F.M 
:00  PM 
:00  P.M. 
:00  P.M. 
:O0P.M 
:00  P.M 


—Hydraulic  Dredged  Embankment    Multnomah 

County.  Oregon 
—Hydraulic   Dredging.  Etc.    Multnomah  Co..  Ore, 
Landing  System   and  Light  Lane    Long  Beach 
Sacramento 


—Lighting  System 
— Sewer   Lines 

■Highway  Imp. 
— Hlgiiway    Imp. 
— Highway    Imp. 
—Highway   Imp. 
—Water   Sup.    Sys 
, — Bridge 
—Bridge 
—Paint  Bridge 
—Bridge 


8-  4 
t-  4 

8-17 
8-  6 


Newport  Beach 
Clackamas.  Etc..  Cos.,  Ore. 
Columbia  River.  Ore. 
Jackson  County.  Ore. 
Umatilla  Coimty.  Ore, 
Murray  Citv.  Utah 
Coos  County.  Oregon 
Jackson  County.  Oregon 
Lincoln  County,  Oregon 
Sherman  County,  Oregon 


10 
10 
10 
10 


8-10 
S-18 
S-18 
S-18 

8-18 
8-18 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


2-24  —  2:00  P.M.— Fia-niiure 
8-24—  2 :00  P.M.— Metal  Work 
8-24—  3 :00  P.M.— Bolts 


8/24/47  .     .  „.  ® 

Propelling    Preliminary    Plans— 

9190.000   Recently    Approved    Bond. 

Will  Finance 
Blementary    School    (Addn.) 
BL  MONTE.  California,  I^s  Angeles 

Co.    Temple     Scl.ool,     2619     Durfee 

Road.  _, 

Owner  —  Temple  School  District, 
Dean  Shlvely,  superintendent,  26H» 
Dur/ee  Rd..  El  Monte.  Calif. 
Archil  ect.  —  Klstner.  Curtis  and 
Wright.  Architects  Building,  81C 
W  5th  St,  Los  Angeles,  Calif. 
Frame  and  stucco,  latory;  Includes 
2-cla.sroom  and  toilet  addition  to 
the  cafeteria  building  and  a  1- 
classroom  and  toilet  addition  to  the 
administration     building. 

8/84/47  ^        ,  ^<> 

Te   Start  Working    Drawings 
Ineeotlolde   A    Irsectary    Bldg. 
RIVERSIDE     Calif.,     Rlvers'.de     Co. 

University    of    California    Expert- 

m.ntal  SUtlon. 


Fan  Francisco 

Yakima  Project  Washington 
San  Francleco 
8-24— 2 :66  P.M—Prefabriated     Steel  Building    Needle. 
8-24—  2  KX)  P.M.— Interior  Painting,  Etc.     Nogales.  An*. 

3 .00  P.M.— Pipe  Oakland 

3:00  P.M.— Rearrange  Elec  Service  Oakland 

3 :00  P.M —Flooring  Oakland 

3  00PM— Steel  Work  AUer.    Oakland 

Kan   Francisco 


3-24 

3-24— 

3-24— 

S.2< —  8 :00  P.M 


-Refrigerator  Box 


Stockton 
Stockton 


3-24 —  4  00 P.M— Fencing 

3-24 —  4  /X)  P.M  — Carpet 

3-24—  3 :00  P.M.— Repairs  to  Flreboat    San  Francisco 

3.24—  3  -00  P.M.— Street    Names   and  Block  Number  Plate. 

3-24—  2:00  P.M.— H-Frame  Fitting.,  Etc.     Davis  Dam.  Arixona 

3.24 2:00  P.M. — Reinforcement  Bars    Missouri  Basin  Project 

Nebraska 
3.24—  2 :00  P.M.— Reinforcement  Bars    Korte  Dam,  Wyoming 
3.24—  2 :00 P.M.— Spillway  Gate  (Furnish  and  Install) 

San  Bernardino 
8-24—  2 :00  P.M.— Range  San  Francisco 

3-24—  3 :00  P.M.— Water  Tank  Apparatus    San  Francisco 

San  Francisco 

8.24 — Supplies  and  Materials    Panama  Canal,  C.  S. 

8-24—  9 :00  A.M.— Concrete  Mbt  Berkeley 

3.24— 2  K)0  P.M.— Floor  Wax  San  Francisco 

3-24 —  2 :00  P.M.— CroMarms  and  Pins    Merced 

3-24—  3:00  P.M.— Transit.  Preesur  Pipe    San  Francisco 

8-24—  8:00  P.M.— Tractor  Marysvllle 

3-24—  8 :00  P.M.— Compressor  Marysvllle     


3/24/47 

Plans   Completed 

F;ictory    Bldg.  Co.t   9115.000 

LOS  ANOELES.  Calif.,  Lob  Angeles 
Co,    1538  F.Hpoianza  St 

Owner — Swlngspout    Corp. 

Architect-Jack  McDonald.  1013  Bi 
Sth   St..  Los  Angeles  Calif 

Steel  frame  and  concrete,  l-.tory, 
178x152,  composition  roofing,  steel 
f,iah.  gl.i.-<H  brick,  concrete  and  as- 
phalt tile  floor,  heating,  plumbing 
»tnd    electrical    work. 

Contractor  —  Buttress  4  MoClellan, 
1013  E.  8th  St..   Los  Angeles.  Calif. 

3/24/47  W 

Fire    Los. 

fe.\N  FRANCISCO— Fire  this  week 
destroyed  the  .Technical  Flnhertes 
nnd  Bavlc-Lacoste  Coi-poratlon  fer- 
tiUrer  plant  at  1832  Evans  Avenue 
Bar.  Francisco,  with  damage  esti- 
mated at  9120.000 

3/24/47  W 

CPA  Approval  Granted 
Construction  Just  Started 
Mill   Building  Cost,  912.000 

STOCKTON.  Calif..  San   Joaquin  Co. 

Scott    and   Madlaon    Streets. 
Owner — San    Joaquin    Lbr.    Co.,    Box 

71.   Stockton.    Calif. 
Strlctural    EJngrs. — Ohm    A    Ecklund. 

123  N.  Eldorado  St.,  Stockton.  Calf. 
Repair  fire  damage. 
Contractor— She phrrd    A    Oreen,    IW 

First  National  Bldg..  Stockton,  Cal. 


3/24/47 


13 


Cor.templated— CPA  Approval  Grant- 
ed for  997&.000  Building   Work 


BURKE     FORM     CLAMPS 


cKiAO  XTP«:  STEEL  ACCESSORIES    CURING  COMPOUND 

ISprN^iON  lOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

iuP  FOfSf  JAoS^        ^FFl¥  HANGERS        REINFORCED  PAPER 

AH  Typei  of  Concrete  Contlruction  Specialties 

W.     J.     lURKE     &     CO..     |NC. 

780  Bryant  Street  San  Fr.nci«co  Pfiowe  GArfield  8768 


Lorg«  Stock  •! 
20-Inch  Pant 
for  CoBcrofo 
Joitt  CoMtractloa 
>lvo}/oblo  Today. 
Our  trolMd  crows 
Instoll  oad  romovo. 


iRuuin  pninTs 


arp   Laboratory  Controllpd 
to    Professional    Pointers 
High    StandarfU 

iRUJin  pninr  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  (olif 
Phone:  BErkeky  3440 


,BiU'n^«i^;. 


^STiS^ 


PAGE  4 


DAILY    PACIFIC    BUILDER 


MONDAY,  MARCH  24.  1947 


MONDAY,  MARCH  24.  1947 


DAILY     PACIFIC     BUILDER 


PACE  5 


Paper  Mill  Total  Coat,  ft,ia5.0(4) 

TACOMA,   Waeh.    27-acr6   alto. 

Owner— St.  Regis  Paper  C!o.,  Walter 
DeLong,  vice  president  and  man- 
ager 801  Canal  St.,  Tacoma,  Wai^. 

Includes  structural  steel  frame  main 
building  (6]2x72-ft)  on  concrete 
foundations  supported  by  wood  pil- 
ing with  concrete  shlppmg  plat- 
form; attached  cost  |975,000,  and 
equipment,  cost  |8,160,000. 


12 


3/24/47 

Contract  Awarded— 

Meat   Processing    Plant   Cost   S28S,000 

SAN  FRANCISCO.  Calif.   NE  Fourth 

and  Townsend  Sts. 
Owner — Klngan    ft    Co.,    446    Drumni 

St.,   ^an   Praaciflco,   Calif. 
Structural     Engr.— L.     II.     NIshklar. 

1046  Sansome  St.,   San  Francisco. 
Ola.ts   B;   2-8tory. 

Contractor — Cahlll     Bros.,     206     8a,n- 
...some  St.,  San   Francisco,  Calif. 


14-17— PUBUC  BUILDINGS 


Bids— Due    April 


16 
23, 


3/24/47 

Owner   Taking 
2  P.   M. 

Holetwny   Doors  A  Car  Gate 

SAN  DIEGO.  Calif..  San  Diego  Co. 
U.  S.  Custom  House  and  Court- 
house Bldg. 

Owner — Federal  Works  Agency,  Put- 
Ilc  Building.^  Administration,  Of- 
fice of  th»»  District  Engineer,  838 
U.  S.  Appra:str'.s  Building,  San 
Francisco,  Calif. 

Plans   by   owner. 

New  hoist    way  doors  and   car  gate 
for  freight   elevator. 
Plans    and     specifications     obtaln- 

ahlf    from    the   above    office    of    the 

District  Engineer. 


Bids— Duo 


16 
April    9 


Post  Officu 


3/24/47 

Owner    Taking 
2    P.    M. 

Sidewalk  A  Fenoe 

KELLOGG,  Idaho,  U.  S 
Building    . 

Owner — Federal  Works  Agency,  Pub- 
lic   Buildings    Admmlstratlon,    Of 
flee   of  the   District   Engineer,   av 
U     S.    Appraiser's     Building.     Bar. 
Fraiiclsco,    California. 

Plans  by  owner. 

New  sidewalk  and  new  wooden  fence 
Plans  and  speclficaAlons  obtainable 

from    the   above    office    of    the    Dis- 
trict Engineer. 

Bids  will   be   opened   by   the  Cut,- 

todian    of    the    Building,    U.    S.    Post 

Office   Building,    Kellogg,    Idaho 


Screen,  80x70  ft;  concrete  an&ck  bar 
and  projection  booth;  concrete 
block  walls  16  ft  high ;  total  capa- 
city 560  automobiles;  individual 
speakers. 

Contractor — ^Vexoy  Construction  Co., 
2700  Ardley  AvOn  Oakland,  Calif. 


3/24/47  20 

Donated  Funds  Available  in  Amount 
of  |2S,00(^-Board  of  Edueatlon  Con- 
sidering   Underwriting    the    91(MW0 
Balance 
Swimming  Pool  Cost  940,000 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
Adjacent  to  Abraham  Lincoln  High 
SchooL 
Owner — San  Jose  Unified  School  Dis- 
trict, Cecil  D.  Hardesty,  superin- 
tendent; C.  Li.  Suffield,  busineas 
manager,  Auzerals  and  Almaden 
Ave.,  San  Jose,  Calif. 


22-2&— RESIDENTIAL 
BUILDINGS 


3/24/47  16 

Owner  Taking  Bids — Due  April  •, 
11   A.  M. 

Town  Site  Facilities 

HARLAN  COUNTY,  Neb.  Harlan 
County  Dam  and  Reservoir. 

Owner — ^U.  S.  Government,  War  Do- 
IMirtment,  U.  S.  Engineer's  Office, 
district  engineer,  601  Davidson 
Bldg.,  Kansas  City,  Mo. 

X<ngineer — Private  plans. 

Includes  construction  of  townslte  fa- 
cilities; 1  office  building;  10  tem- 
porary buildings;   8  temporary  ga- 

.  rage  buildings;  1  permanent  garage 
building;  pump  house;  concrete 
water  tanks ;  septic  tanks ;  sewer, 
water  and  gas  lines  and  facilities; 
electric  service ;  streets  ;  sidewalks, 
etc;  involves  26,000  cu.  yds.  un- 
classified excavation;'  0030  tons 
concrete  aggregate  for  base  course 
surfacing;  170  tons  coarse  aggre- 
gate; 13.200  sq,  ft  concrete  side- 
walks. 


3/24/47  •  £3 

Owner  Taking   Bide — Due  April  15.  2 
P.  M. — Officers'  Quarters  and 
Utilities;    Spec.  1268 

NEAR  MERCED,  Calif.,  Merced  Co. 
Castle  Army  Air  Field. 

Owner  —  Sacramento  District  Corps 
of  Engineers,  War  Dept.,  Col.  Les- 
ter F.  Rhodes,  District  Engineer, 
Wright  Bldg.,  Sacramento,   Calif 

Plans  by  owner. 

Inclvdes  conversion    )!   existing  bar- 
racks   to    officers'    apts.    and    coij- 
struction  of  officers'  quarters  and 
utilities 
Work  Involves: 

(1)  5  each  convert  30  man  cadet 
barracks  to  4  officers  apts. ; 

(2)  7  each  convert  63  man  barracks 
to  4  officers  apts. ; 

(3)  1«  each  officers'  quarters,  type 
F  modern; 

Heating   Control   System 

(4)  5  each  outdoor  temperature  ac- 
tuated control  for  hot  water 
heating  systems; 

(5)  3  each  outdoor  temp,  actuated, 
control  for  warm  air  heating 
uystems ; 

(6)  3,400  l.f.  wiring  for  heating  con- 
trol, 2/C  No.  12  type  SE,  cable 
In  place; 

(7)  8  each  secondar>-  rack,  wire,  In 
place ; 

Electrical    Distribution   System 

(8)  8  each  pole,  46  ft  In  place; 

(9)  6  each   pole,   30  ft,   in   place: 

(10)  1  each,  poie,  30  ft,  remove  and 
reinstall ; 

(11)  5   eacjh   crossarm.   6   pin    single, 
complete  with  hardware  in  place 

(12)  2  each   crossarm.   6  pin    double, 
comp  with   hardware,   in   place: 

(13)  10  each  insulatorj,  pin  typo, 
complete  with   pin.   in   place; 

(14)  4  each  insulators,  strain  type, 
in  place; 

(15)  12  each  secondary  rock,  3  wire, 
in  place; 

(16)  2  each  cutout  and  fuse,  in  place 

(17)  11  each  guy  and  8  in.  4  way  ex- 
panding anchor  in   place; 

flS)  6,600  l.f.^wire.  No.  8  WP,  in  plac« 

(19)  5,500  l.f  'wire.  No.  6  WP.  in  place 

(20)  1,40  l.f.  wire,  No.  4  WF".  in  place 


(21)  1  Job  !«pan  guy  in  place,  lump 
sum; 

(22)  I  Job  remove  and  reinstall  equip 
on  pole  adjacent  to  Bldg.  No. 
T-28S; 

(23)  1  Job  removal  and  salvage  one 
ivpan  of  existing  3  wire  secon- 
dary, lump  sum; 

(24)  1  each  transformer.  3400-120/ 
240  volt  37%  kva  in  place; 

(25)  1  each  transformer,  3400-120/ 
240  volt,  25  kva.  in  place; 

(26)  1.570  Lf.  8-in.  vit  clay  pipe,  in 
place; 

(27)  80  l.f   8-in.  CI  pipe,  in  place; 
(28 J  2,100  If.   6-in.   vit   cUy   pipe,   in 

place; 

(29)  6  each  standard  sewer  manhole, 
5  ft  or  less  in  depth,  in  place: 

(30)  9  each  wye  branch,  8x8x6-ln..  in 
place ; 

(31)  36  each  wye  branch.  «x6x6-in..  in 
place; 

(32)  8  each  double  wye  branch,  6x8x 
6x6-in..  in  place; 

(33)  1  Job  connection  of  new  8-inch 
line  to  existing  manhole,  lump 
sum. 

Gas  Olstributlen  System 

(34)  840  l.f.  4-in.  wrapped  steel  pip«» 
in  place; 

(85)  400  l.f.  4-in  wrapped  steel  i^pe, 
remove   and    reinstall; 

(36)  280  If.  2-ln.  wrapped  steel  pipe, 
in  place: 

(37)  300   If.    m-lDch  do; 

(38)  840  l.f.  1%-inch  do; 

(39)  1  each  4-inch  lubricated  plug 
valve  in  place; 

(40)  1   each  2-lnch  do. 
<4l)  1  each  1%-lnch  do; 

(42)  IC  each   l^i-inch  do; 

(43)  2  each  drip.  In  place; 
Water  Distribution  System 

(44)  1.45C  l.f.  8-in.  CI  pipe,  in  place; 

(45)  400  l.f.  6-in.  CI  pipe,  remove  and 
salvage , 

(46)  380  If.  2-ln.  galv.  steel  pipe,  in 
place ; 

f47)  680    l.f.    1%-in.  do; 

(48)  31(r  i.f.    1  -Inch  do; 

(40)  6  each  fire  hydrant  in  place; 
(50)  2  each  8-in.  gate  valve,  in  place: 
(61)  3  each  2-lnch  do; 

«52)  1  each  1%-in.  curb  stop,  in  place 

(53)  12  each   l»<»-in.  do; 

(54)  1  Job  sterillzatioTi  of  water  dis- 
tribution system,  lump  sum; 

Streets  and   Sidewalks 

(55)  S50  c.v.    excavation; 

(56)  15  rolicT  hours  compaction  roll- 
ing, one  tractor  with  one  8-fooi 
width  tamping  roller; 

(57)  7   roller  hours   compaction    roll 
ing.  each  addl  8-ft.  width  tamp- 
«ng  roller; 

(58)  25  roller  hours  compaction  roll- 
ing, one  power  roller; 

(59)  125  M.  gals,  water  for  compac- 
tion, applied  as  directed; 

(60)  1,640  tens  type  1  base  course, 
graded  aggregate,  in  place; 

(61)  10  tons  llq.  asph.  type  MC-2  for 
prime  coat,  in  place; 

(6i)  2  tons  llq.  asph.  type  MC-2,  for 
dust  palliative,   in   place; 

(63)  5  tons  paving  asph.,  200-300,  pen- 
etration for  seal  coat  in  place; 

(64)  60  tons  screenings  for  seal  coat 
in  place; 

(65)  1.815  sy.  shaping,  compacting 
and  finishing  sidewalks ; 


for    side- 


Alterations  to  San  Gabriel  Dam  No.  2»  Lot  Angeles  Coonty 

(11)  8056  lln.  ft  2-in.  boards,  furnish, 
fabricate    and    place    unlmpreg- 


3/24/47  17 

Contemplated — Sheriff  Authorized  to 
Confer  With  Architects 

Jail   (Remodel) 

SALINAS,   Calif.,    Monterey    County. 

Owner — Monterey  County  Board  of 
Supervisors.  Courthouse.  Salinas ; 
Sheriff  Jack  McCoy,  142  W.  Alisal 
St.,  Salinas,  Calif. 

Remodeling  of  county  Jail  to  meet  re- 
quirements for  several  years. 

18.1&-.REUGIOUS  BLDGS. 

3/24/47  19 

CPA   Approavl  Granted — Plans  In 

Progress 
Church 

TURLOCK.  Calif.,  Stanislaus  County. 
Owner  —  Protestant    Episocal    Bishop 

of  San  Joaquin,  Turlock,  Calif. 
Architects — Higgins  &  Root,  Security 

Bldg.,  San  Jose,  Calif. 
Brick. 

20.21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


8/24/47  20 

To   Prepare    Plans 

Veterans    Memorial    Bldg. 

ATW^TRR    Calif.,     Mcrcod     County. 

Owner — Merced  County  Board  of  Su- 
pervisors, Coiiithoure,   Mrrccd,  Ca! 

Architect  —  Charles  E.  Butuer,  '. 
Winham   St..   Salinas.   Calif. 


Low  and   Only   Bidders 

San  Gabriel  Dam  No.  2  (Alterations) 

Cost  9368,300.85 

LOS  ANGELES  COUIJTT,  Calif.  The 
west  fork  of  San  Gabriel  River, 
approximately  eight  miles  west  of 
Junction  with  the  north  fork;  20 
miles  from  City  of  Azusa 

Owner— Loe  Angeles  County  Flood 
Control  District.  501  Hall  of  Rec- 
ords, Los  Angeles,  Calif. 

Plans  by  cnilef  Engineer  H.  E.  Hedg- 
er,  761  S.  Flgueroa  St..  Los  An- 
geles, Calif. 

Alterations  and  reinforced  concrete 
facing  slabs. 

Low    Bidder  —  MacDonald    A   Kruse. 
Inc.,      and      Hensler     Construction 
Corp.,     816    Allen    Ave.,    Glendale, 
Calif..  $368,390.86. 
The  work  Involves: 

(1)  60,000  cu.  yds.  excavation; 

(2)  lump  sum,  diversion  of  water; 

(3)  lump  sum,  removal  of  timber 
facing ; 

(4)  70  cu.  yds.  remova  lof  existing 
concrete  and  gunlte; 

(5)  158  t6ns  furnish  and  place  bitu- 
minous concrete; 

(6)  121  fabricate  and  place  type  A 
copper  water  seal  Joints ; 

(7)  69  same,  typo  B; 

(8)  27  same,  type  C; 

(9)  8600  lln.  ft  fabricate  and  place 
18-ln.  and  24-ln.  copper  water 
seal  strips; 

(10)  8958    lln.    ft.    furnish,    fabricate 
and  place  "Elastite"  In  Joints; 
(A)  (B)  (C) 

(1) 91 00        9i.ao        9  .78 

(2) 20,000.00     15.000.00       7,000.00 

(8)...-.    40,000.00 


nated  "Celotex"  in  JoinU; 

(12)  9623    lln.    ft    furnish   and  place 
asbestos  putty  in  Joints; 

(13)  300  lln.  ft  drilling  dowel  holes; 

(14)  200  lln.  ft.  drilling  holes  in  the 
floater  slabs  for  grouting; 

(15)  500  sacks  cement  placed  in  low- 
pressure  grouting ; 

(16)  600  sacks  cement,  place  in  gun- 
lte; 

(17)  100  cu.  yds.  sandblasting  and 
straightening  existing  steel; 

(18)  480,000  lbs.  cutting  and  placing 
reinforcing  steel ; 

(19)  6400  cu.  yds.  placing  unformed 
concrete  in  facing  slabs; 

(20)  8400  bbls.  furnish  portland  ce- 
ment 

Total  bids  March  18  were : 

(A)  MacDonald  A  Kruse,  Inc.,  and 
Hensler  Construction  Corp.,  9368,- 
390.86. 

(B)  Elliott  Stroud  Seabrook,  National 
City,  9370,086.86. 

(C)  Johnson  Western  Co.,  San  Pedro 
and  Alameda,  9384,680.30. 

(D)  Guy  F.  Atkinson  Co.,  Long  Beach 
and  South  San  Francisco,  9410^- 
282.90. 

(E)  Macco  Corp.,  Clearwater  and 
Burllngame,  9430,869.80. 

(F)  A.   Teichert  A  Son,  Inc.,   Sacra-- 
mento.  9447,04&66. 

(G)  L    E.    Dixon    Co.,   San 


(06)  6^090    Lf.    side    forms 
walks,  in  pla««: 

AMematse 

(Ncte:  The  following   prices  will   be 

used   in   determining   the  amount  of 

the  consideration  of  the  contract  if 

alternates  are  used.) 

Conversion    of    Barracks 

ALT.   A-1 — If   refuse   containers   are 

omitted: 

5  Bldgs.  A.  Deduct  from  Item  1  for 
7  Bldgs   B.  Deduct  from  Item  2  for 
each  buildlag. 
AI..T.  A-3— If  doors  on  kitchen  cab- 
inets are  omitted: 

5  Bldgs.  A.  Deduct  from  Item  1  for 
each  building. 

7  Bldgs.  B.  Deduct  from  Item  2  for 
each  buildicg. 
ALT.    A-3— If    switches   are   omitted 
and  pull  chains  Eubstltuted : 

6  Bldgs.  ▲.  Deduct  from  Item  1  for 
each  building. 

7  Bldgs.  B.  Deduct  from  item  2  for 
each  building. 

AL/1*.  A-4— If  all  interior  doors,  ex- 
cept entrances  to  apts.  from  a 
common  entry,  doors  in  fireproof 
partitloDs  and  bathroom  doors  are 
omitted : 
5  Bldgs.  A.  Deduct  from  Item  1  for 

each  building. 
7  Bldgs.  B.  Deduct  from  Item  2  for 
each  Duilding. 
ALT.    A-6— If    wallboard    la    omitted 
from  one  side  of  all  Interior  parti- 
tions,   except    fireproof    partitions, 
bathroom  and  kitchens: 
5  Bldgs.  A.  Deduct  from  Item  1  for 

each  building. 
7  Bldgs.  B.  Deduct  from  Item  2  for 
each  building. 
ALT    A-6— If  tuba  are  omitted   and 
showors  substituted: 
5  Bldgs.  A.  Deduct  from  Item  1  for 

each  building. 
7  Bldgs.  B.  Deduct  from  Item  2  for 
each  building. 
ALT.   A- 7— If   window  shades   are 
omitted : 
5  Bldgs.  A.  Deduct  from  Item  1  for 

each  building. 
7  Bldgs.  B.  Deduct  from  Item  2  for 
each  building. 
ALT.  A-8— If  window  A  door  screens 
are  omitted: 
5  BMgs.  A.  Deduct  from  Item  1  for 

each  bu.'lding. 
7  Bldgs.  B.  Deduct  from  Item  2  for 
each  building. 
ALT.  A-9 — If  kitchen  entrances  and 
porches  are  omitted: 
5  Bklgs.  A.  Deduct  from  Item  1  for 

each  building. 
7  Bldgs.  B.  Deduct  from  Item  2  for 
each  building. 
ALT.    A-10 — If    linoleum    la    omitted 
from  bathroom  and  kitchen  floor." 
on  first  floor  apts.: 
5  Bldgs.  A   Deduct  from  Item  1  foi 

each  building. 
7  Bldgs.  B.  Deduct  from  Item  2  for 
each  building. 
ALT   A-11— If   in*ulaUon    is   omitted 
from    second    floor    ceilings    In    63 1 
man  barracka    Deduct  from   Item 
2  for  each  building: 
7  buildings   only. 
ALT.    A- 12— Type    F   officers'    quar- 
ters: 

19  buildings.  If  outside  kitchen  en- 
trances to  second  floor  and  out- 
side stairways  to  second  floor  are 
omitted  deduct  from  Item  3  for 
each  bldg. 
Water  Distribution  System 
ALT.  A-IS— 1,460  1'.  8-in  asbestos 
cement  pipe  in  place. 

Heating  Control  System 
ALT.  4-14—4,240  l.f.  wiring  for  heat- 
ing control  No.  8  V/P  in  place; 
ALT.  A-16— 1.280  Lf.  wiring  for  heat- 
ing control  2  No.  12  In.   Vi-in.  emt. 
in   place. 
(Note:  The  last  two  Items  A-14  and 
A-IB  together  form  tho  Alt  for  Item 
6). 


SANTA     VBNETIA     AREA.     Calif.. 
Marin  Co.  Portola  Gardens  Subdi 
vision.  ^ 

Owner  —  John  Z.  Fung,  777  Broad- 
way.  San  Francisco,  Calif. 

Portola  Gardens  Unit  1  contalnUtg 
84  homes  will  go  ahead  first;  the 
owner  will  build  the  homes  for 
sale  and  install  sewer  system  to 
serve  the  area. 
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3/24/47 

Preparing  Piano 

Apartment  Houses  (2) 

BELL.  Calif.,  Los  Angeles,  Co.  Heli- 
otrope St,  north  of  Florence  Ave. 
and  on  Loma  Vlata  St,  near  Gage 

Ave. 

Owneiv-Southern  California  Invest- 
ment Co.,  746  Gladys  Ave..  Lo* 
Angeles,    Calif. 

Architect— Hans  Wallner  and  W.  M. 
Bostock,  btruclural  engineer.  8414 
Otis   St.,    South   Gate,    Calif. 

Frame  and  stucco.  2-storlos,  48-unit 
144-room.  shingle  roofing,  oak  and 
linoleum  covered  floors,  gas  wall 
furnaces,  gas  water  heaters,  tile 
drainboard  and  bathrooms,  de- 
tached 48-car  garage,  overhcsd 
doors. 
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3/24/47 

Contract   Awarded 

Housing  Project 

POMONA,  Calif.,  Los  Angeles  Co. 
Tracts  Nos.  13195  and  14197.  on 
Phillips  Blvd.,  Huntington.  White 
State  and  Waters  Aves.,  and  on 
Fremont  St..  known  as  "Phllllpfl 
Park  Tract" 

Owner— Phillips  Park  Corp..  Pomona, 
Calif. 

Architect- Hugh  Gibbs,  141  E  1st  St., 


CONTRACTORS 
*   BUILDERS 
ENGINEERS 

Af  ye«    fiifer«s#«d  fa   farg* 
prejocts? 

Do  you  need  help? 

"IN  UNION  THERE  IS 
STRENGTH" 

We  can  make  a  big  operator  out 
of  a  little  one  if  he  wants  to  join 
US.  We  are  building  a  company 
which  can  get  the  venture  capi- 
tal, as  well  as  the  major  funds, 
which  is  so  important  in  starting 
a  new  enterprise,  or  a  new  build- 
ing project.  Phone  GRaystone 
4084  for  appointment. 

W.  J.  KELSEY  &  CO. 

25  Taylor  St..  Saa   Proaclsco 


3/24/47 
Contemplated 
Residences    (100) 
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Need  a  DRILL? 


L 


Call  .  .  . 
STANDARD 

EXbrook    8845 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArficld  9110 


1095  Ermma  Ajr». 
S«0  PrmndK*.  Calif. 
fJkMM*GAt&«ia91lO 


.  .  .  YARDS    AT   .   .   . 
799   Coonty   Road 
S«n   Cwlof.   Calif. 

Fhotte:   San  Carlos  2041  M 


907   Bonanza    Road 

Laa  Vcxaa,    Nevada 

Phont:   Las  VcRas   1344 


'For  a  Square  Deal  Cdll  O'Neill" 


9598.657.16. 
Unit  bids  'were: 


.1/24/47  20 

Approx.    $60,000    Pledged    to    Building 

Fund— Site    Acquired 
Labor  Temple  Cost.  $150,000 

SAN  J08E.  Calif.,  Santa  Clara  Co. 
8W  Comer  Santa  Teresa  and  Car- 
lisle Avenue. 
Owner— New  LAbor  Temple  A.^sn..  F. 
O.  Jorjcenscn,  72  N.  Second  St.,  Sa» 
Jose,  Calif. 

8/24/47  •    21 

Contract  Awarded 

Drtve-ln  Theater  Cast  llflC^OM 

PITTSBURO,    Calif..     Contra    Coata 

County.    11-acre    site.    Old   County 

Road,  across  from  Camp  Stoneman. 
Owner  — BJnean  Theater  Circuit.   826 

E.  10th  St..  Pittsburg,  Calif. 
Architects — Clarence  O.  Peterson  and 

Wendall    R    Spackman.    Balboa 

Bldg.,  San  Francisco.  Calif. 
Structural  Engineer — John  A.  Blume. 

68  Post    St.,    San    Francisco,   Calif. 
Mechanical  E:ngineer— Jaraaa  Oayner, 

Balboa  Bldg.,  San  Francisco,  Calif. 


(4) 

(5) 

(6) 

(7) 

(8) 

(»)...,.. 

(10) 

(11) 

(12) 

(13) 

(14) 

(16) 

(1«)...„ 
(17)-.... 
(18) — 

(IB) 

(20> 


30.00 

20.00 

20.00 

20.00 

20.00 

.76 

.78 

.60 

.25 

2.00 

2.00 

6.00 

8.00 

20.00 

.04 

80.00 

8.25 


21,000.00 

80.00 

25.00 

12.00 

12.00 

10.00 

1.00 

M 

.60 

.85 

2.00 

2.80 

3.00 

4.00 

20.00 

.086 

27.00 

8.00 


25.000.00 

75.00 

28.00 

28.00 

24.00 

15.00 

1.76 

.06 

.08 

.40 

1.36 

Iv.OO 

4.60 

6.00 

80.00 

.086 

36.00 

6.00 


(D) 

$1.50 

5,000.00 

30.000.00 

40.00 

80.00 

25.00 

26.00 

20.00 

1.50 

1.00 

1.00 

.30 

300 

3.00 

7.00 

10.00 

22.00 

OS 

35.00 

8.60 


(E) 

fl.lO 

25.200.00 

48,000.00 

26.00 

40.00 

25.00 

20.00 

15.00 

.80 

.50 

.40 

.20 

2.60 

2.50 

8.60 

7.00 

40.00 

.08 

87.00 

4.45 


(F) 

fl.26 

34.000.00 

25,600.00 

40.00 

28.00 

86.00 

20.00 

13.00 

3.76 

1.10 

1.00 

.18 

3.00 

2.00 

8.00 

12.00 

21.00 

.08 

86.60 

4.80 


Gabriel, 


(O) 

82.90 

41.741.00 

60,000.00 

40.00 

44.00 

26.00 

19.10 

10.00 

1.10 

.00 

.00 

.13 

2.60 

3.50 

8.80 

8.00 

32.00 


40.00 
6.00 


STEELF ORM8 

STKLTUBI  CONSTRUCTION  TOWIRS 
HiAVY  DUTY  SWINOINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

lU  HarrisoN  StrMf       DOu«lo«  6S83 


The  ORIGINAL  Pre-sealeii  Insulated  Pipe 


For  Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Writ*  \df 

Full 
Particulars 


Trade  MaMt  Rac 


B.  Katent  Office 


OURANT  INSULATED  PIPE  COMPANY 


t'AlO    ALlC      CAi 


0lsfr»af*4  iy 

NEIL  H.  PETERSON  COMPANY 

1119  POLSOM  STWniT  SAN  MtANCItCO  3.  CALIP. 

UN^Miilll  SOM 

Southern  Callfomlat 
CNQLI8H  A  LAUKR,  Ine. 

Lee  Anoeles  11,  Calif. 

Phone   Richmond   6816 

1878  South  Los  Angslee  SL, 


WaaMnotan,  Owfaw  anrt  Tanitory 

•f  AlMlni 

■.  H.  LANODON  COMPANY 

91  Vina  Stfva€ 
•eattia  1,  WaaMnftan 


\ 


DAILY 
PACIFIC   BUILDER 

(■stabUshed  in  1880) 

Publlahed  every  morning,  except 

•atuaiaya,  Sundays  and    Legal 

Halldaya  by 

F.  W.  Dodge  Corporation 

48B  Tenth  SL,  San   Francleoo  8 

Telephone  MArket  7110 

Q.  E.  MeQavran,  Manager  •  Editor 
J.  E.  Odgers,  Advertising  Managsr 

Subscription  Ratea: 

MIMX)  per  year 
(Payable  In  Advance) 
'    Single  Copy  IB  Centa 

Advertising  Rates  on  Request 

Printed  by 
SUrioRath  Printing  ^^> 

A  Publishing  Co. 

(Bnterad  as  Second  Class  Matter, 
July  28,  1907,  at  the  post  office  in 
San  Francisco,  Calif.,  under  the 
Act  of  March  8,  1807.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Santa  Fe,  N.  M. 

C.  H.  Leavell  A  Co.,  1200  Wyoming 
St.,  El  Paao,  Texas. 

Lembke  Construction  Co..  P.  O.  Box 
1414,  Oklahoma  City,  Oklau 

T.  C.  Bateson  Construotion  Co.,  622 
Irwin  Koesler  Bldg.,  DaUas,  Texas. 

James  I.  Barnes.  941  Ruaa  Bldg., 
San  Francisco,  Calif. 

Dinwiddle  Construction  Co.,  620 
Market  St,  San  Francisoo,  Calif. 

Stolte,  Inc.,  8451  San  L,eandro  Blvd., 
Oakland,  Calif. 

Strand  A  Son,  3939  University  Way, 
Seattle,  Wash. 

Peter  Kiewit  Sons  Co.,  P.  O.  Box 
4149,  Denver,  Colo. 


26 


Long  Beach,  Calif. 

210  Pumacrete  residences,  2  &  3 
bedrooms,  composit'on  shingle  roof 
ing,  concrete  and  linoleum  covered 
floors,  brick  fireplace,  dual  ga.s 
wall  furnace,  gas  water  heater,  tile 
drainboard,  tub  ^ower,  attached 
and  detached  garages. 

Contractor— J.  E.  Haddock  Ltd.,  3538 
E.   Foothill    Blvd..    Pasadena,,  Calif- 

8/24/47  2d 

Plans  Completed   On   First  Unit  of 
48  Residences 

Private   Housing   Project 

CHINO,  California.  San  Bernardino 
Co.  13th  and  D  Sta. 

Owner  A  Builder — J.  E.  Haddock 
Ltd.,  3538  E.  Foothill  Blvd.,  Pasa- 
dena, Calif. 

Architeot— Hugh  <3ibb8,  441  E.  Ist 
St.,  I»ng  Beach,  Calif. 

Pumacrete,  48  of  eventual  200  two 
and  three-bedroom  dwellings,  com- 
position shingle  roofing,  concrete 
and  linoleum  covered  floors,  brick 
fireplace,  dual  ga**  wall  heater, 
tile  drainboard,  tub  Bhower,  at- 
tached and  detached  double  gar- 
ages. 

3/24/47  2«« 

CPA  Approval  Granted 

Contract  Awarded— Construction  Un- 
derway— Trailer  Court  and    Main 
Building  Cost,  $7,200 

CASTRO  VALLEY.  Calif..  Contra 
Costa  County.    8694  Castro  Valley 

Owner  —  Maurico  J.  Telxelra.  101' 
Donovan  St.,  San  Leandro,  Calif. 

Main  building,  grading,  paving  and 
electrical  work. 

Contractor — Wells  Bros,  and  Wat- 
Urs,  1602   Fir  Ave.,  San    Leandro. 


3/24/47 

Work  Starto  Soon 

Reeidenoee  (160) 

NEAR  BUBNA  PARK,  Calif.,  Or- 
ange County. 

Owner  and  Builder  —  Jewett  Bros., 
Inc.,  116  W.  Commonwealth  Ave., 
Fullerton,  Calif. 

Architect— Clarence  N.  Aldrich,  1834 
Dawson  Ave.,  Long  Beach,  Calif. 

Frame  and  stucco,  five  rooms  each, 
composition  roofing,  oak  and  lino- 
leum covered  floors.  Interior  struc- 
co,  dual  gas  floor  furnaces,  gas 
water  heaters,  tile  drainboards,  tub 
showers,  double  garages,  overtiead 
doors. 


3/24/47  •     25 

Owner  Taking  General   Bids— Due 
Date  Set 

Store  and  Residenea 

SAN  FRANCISCO,  Calif.  Sllva  Ave. 
and  Princeton  St. 

Owner— Ernest  Johns,  61  Coby  St., 
San  Francisco,  Calif. 

Plnas  by  B.  K.  Dobkowitx,  425  Monte- 
rey Blvd.,  San  Francisco,  Calif. 

Frame,  two-story,  30x95  ft.;  includes 
store  and  garage  and  six-room  resi- 
dence above. 


"Lorn  Angeles,  Calif. 

Plans  by  owner 

Low  Bidder— S  J.  Cook,  2604  Cren- 
shaw   Blvd.,    Los    Angeles,    Calif. 

3/24/47  20 

Plans  In  Progress — Owner  Expects 
To  Call  for  Sub-bids  Within  Six 
Weeks  and  Start  Construction  In 
Two  Months — Desires  to  Hear  from 
Sub-oontrtictors  and  Manufaotur- 
ere— Apartment  Houses  (approx. 
12)  Cost.  $2,000,000 

OAKLAND,  Calif.,  Alameda  County. 
2-acre  site  bounded  by  Vernon, 
Perkins  and  Orange  Sts.  divided 
into  IG  lots  and  three  other  lots 
on  Glen  Ave.  east  of  Piedmont 
Ave.,  Staten  St.  near  Belmont  Ave. 
and  MacArthur  Blvd.  near  Park 
Blvd. 

Owner  and  BuiJder— Rohcrts  Enter- 
prises, Inc..  James  Hill,  secretary - 
treasurer.  176  Per.ilns  St.,  Oak- 
land,  Calif.    (TWinoiikc   6364). 

Includes  approx  12  6-Siory  and  3- 
•■tory  builomgs  (220  units). 


cable  barge  for  dredge  Point  l4>ma. 
Bids  win  be  tJtkan  aa  foltows: 

(1)  hull  and  machinary  repairs; 

(2)  electrical  repairs; 
(S)  scrap  allowanoa. 

Specifications  obtainable  from  tha 
above  office. 


28-30— MISCELLANEOUS 
BUILDINGS 


3/24/47  28 

Plans    Completed    and    Approved 

by  'Regents 
Aquarium  and  Museum  Cost  $167  000 
SAN   DIEOO.   Calif.,    San    Diego   Co 
Owner    —    University    of    Califomi.a 

Board    of    Regents. 
Arrhitert— Frank  L.  Hope,  935  Bank 

of  America  Bldg.,   San   Diego,   Cal. 
Reinforced    concrete    aquarium    ^nd 

museum    building    for   the    Scripps 

Institution    of    Oceanography. 


36—  PARKS,  AIRPORTS  A 
PLAYGROUNDS 

3/21/47  •     •• 

Owner    Advartiatng    far   Ballad  Pra- 

posale  or  Eatimatee  of  Cost  for  Kn- 

gineering    Coneulting    Work  — Oua 

March  24.  9  A.  M. 
Airport  Maater  Plana  and  Prajaat 

Plane 
SANTA  CRUZ,  Calif.,  Santa  Crua  Ca 

Santa  Cms  Municipal  AlrporL 
Owner— City    of    Santa    Crua,   A.    J. 

Miller,  city  clerk.  City  Hall.  Santa 

Cruz,  Calif. 


3/21/47  •     8« 

Owner  Taking  Bids — Due  March  S1» 

8  P.  M. 
Reeurfacing  Tennia  Courta 
RICHMOND.  Calif.,  Contra  Costa  Ca 

Civic    Center    tennis    courts,    south 

side  of  Nevin  Av&.  between  Civic 

Center  St.  and  26th  SL 
Owner  —  City   of    Richmond,    C.    A. 

Pitchford,    city    clerk,    City    HaU, 

Richmond,  Calif. 
Includes  21,600  aq.  ft  paving. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5,  refundable. 


39^-SEWERS 


Engineering  Section 
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3/24/47 

Plans  In  Progress 

Juvenile  Homo  Cost  $17a000 

NEAR  SAN  MATEO,  Calif..  San  Ma- 
teo County.  Site  in  the  vicinity  of 
the  relief  home,  four  miles  west  of 
San  Mateo. 

Owner — Coimty  of  San  Mateo,  W. 
H.  Augustus,  county  clerk,  Court- 
house, Redwood  City,  Calif. 

Architects— San  Mateo  County  Board 
of  Architects,  comprised  of  Archi- 
tects Hervey  P.  Clark,  Arthur  D. 
Janssen,  James  H.  Mitchell,  Leo 
Sharps  and  Harry  A.  Thomson  Jr., 
210  Post  St.,  San   Francisco,  Calif. 

Single-story,  unit-type  building  with 
accommodations  for  40  children  and 
two  resident  employes,  and  office- 
administration  quarters. 


V24/47  •     26 

Owner  Taking  Bids— Due  March  28, 
2   p.    M.— Bidders   Figuring 

Community  Center  Development 

LOS  ALAMOS,  New  Mexico. 

Ownci>— U.  S.  Atomic  Energy  Com- 
mission, Lt  Col.  Arthur  C.  Nau- 
man,  chief  of  operations,  P.  O.  Box 
1539,  Santa  Fe.  N.  M. 

Consulting  Engineer— Black  A  Veatch, 
4706  Broadway,  Kansas  City.  Mo. 

Structural  steel ;  Includes  drug  store 
and  bank,  one-story.  144x48  ftr 
theater  and  recreation  building, 
two-story,  148x48  ft.;  newspaper, 
welfare  and  radio  building,  one- 
story,  146x63  ft. :  steam  plant.  67x42 
ft.;  removal  of  24  buildings;  elec- 
tric, water  and  gas  distribution 
systems;  storm  and  sanitary  sew- 
ers; street  paving,  etc. 
Following  contractors  are  figuring 

plan":  ..,       -„.. 

General  Construction  Co.,  Box  3244, 

Seattle,  Wash. 

J  L.  Hair  Construction  Co.  of  New 
Mexico.  3225  E.  Central,  Albuquer- 
que,  N.   M. 

Charies  MacClosky  Co.,  112  Market 
St.,  San  Francisco.  Calif. 

W.  P.  Nell  Co.,  8414  Loma  Vista  St., 
Vernon,  Calif.  _       ,    ,, 

Brown  ft  Root,  P.  O.  Box  3,  Hous- 
ton, Texas. 

McKensle  Construction  Co.,  2800 
Transit  Tower,  San  Antonio,  Texas. 

Ponsford  Bros.,  P.  O.  Box  1412,  El 
Paso.  Texas. 

Manhattan  Construction  Co.,  Man- 
hattan Bldg.,  Muskogee,  Okla 

J.  B.  Morgan  ft  Sons,  210  N.  Champ- 
bell,  El  Paso.  Texas. 

Morrison  -  Knudsen  Co.,  Inc.,  810 
Title  Guarantee  Bldg.,   Los   Angeles, 

Robert  E.  McKee.  P.   o.  Box  1706, 


3/24/47  26 

Owner  Taking  Bld»— Due  March  31 — 

Bidders  Figuring 
Housing   Facliltiee 
WHITE  SANDS  PROVING  GROUND, 

New  Mexico. 
Owner — U.  S.  Government,  War  De- 
partment, U.   S.   Engineer's   Office, 
Col.  H.  F.  Hannis,  district  engineer, 
Albuquerque,  N.  M. 
Architect— Private  plans. 
Includes    six    2-8tory    barracks    typo 
buildings,    30x80    ft.    each;    two    1- 
Btory  administration   buildings,  25x 
90  ft  each ;  1-story  mess  hall,  116x 
109  ft;   dismantling   of  three  type 
OBH  steel  hangars  at  Deming  AAF 
Field  to  be  brought  to  project  site 
and   re-erected;    Involves    1200    lln. 
ft    roadway  and   turnouts   of  8-in. 
base    course    with    asphaltic    road 
mix;  675  lln.  ft.  steam  distribution 
line  in  conduit  from  existing  boiler 
plant;   270  lln.   ft  primary  electric 
distribution   lines;   350  lln.   ft  sec- 
ondary   electric    distribution    lines 
aerial  electric  service  to  building; 
900    lin.    ft    6-ln.    sewer  lines;    860 
lin.  ft  8-ln.  sewer  lines ;  9000  lin.  ft 
6-in.   water   lines;   200   lln.    ft  S-in. 
water  lines;  475  lin.  ft  2-in.,  IH-in. 
and  1^-in.  water  lines. 
Following   contractors    have    taken 
out  plans: 

C.  H.  Leavell  ft  Co.,  1900  Wyoming 
St.,  El  Paso,  Texas. 

Ponsford  Bros.,  Box  1412,  El  Paso, 
Texas. 

P.   R.  Bum.  Box  1111  Las  Cnices, 
N.    M 

A   Famell  Blair  Construction   Co., 
Box  5415,  Dallas,  Texas. 

Ramey  ft  Mathls,  Amarillo,  Texas. 
Robert   E^.   McKee,    1918  Texas  St, 
El  Paso,  Texas. 

E.    W.    Duhame    Construction   Co., 
8719  N.  Central  Ave.,  Phoenix,  Arix. 
Northwestern    Engineering   Co.,    P. 
O.  Box  667,  Denver,  Colo. 

J.   W.   Bateson,  1103  Irwln-Keaaler 
Bldg..  Dallas,  Texas. 
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3/21/47 

Low  Bidder 

Culverts  (2)  Coat  848,66<a» 

ORANGE  COUNTY,  Calif.  Near  Ir- 
vine, about  6  miles  south  of  Tustln. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  BMg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construction  of  two  culverts. 
Bids  opened  In  the  SUte  Bldg.,  Loa 

Angeles,  Calif. 

Low  Bidder  —  Catalina  Construction 
Co.,  Covina,  Calif.,  848.6e4.Sa 


In 
in 


$1.80;  boatnmn,  $1.64  per  hour. 
Bids  will  be  taken  as  follows: 

(1)  moving  iMirge  and  equlpmant  on 
and  off  Job; 

(2)  600    lin.    ft.    making    borlnga 
water  less  than  8S  ft  daap: 

(3)  100    lin.    ft    making  borings 
water  less  than  35  ft.  deep. 

(4)  60  each  taking  undisturbed  sam- 
ples. 

Specifications  obtainable  from  tha 
above  office. 

Bids  submitted  under  Spec.  1828 
were  rejected,  at  which  time  Johnson 
Western  Co.,  Box  416,  Alameda.  Calif., 
at  126  per  hour,  submitted  low  bid. 


8/84/47  •     >• 

Owner  Taking   Bide— Due  April  2, 

3  P.  M. 
Drainage  DIteh;  Spec.  1274 
NEAR  RIO  VISTA.  Calif.,  Solano  Co. 

Lower  HasUngs  Tract 
Owner— Sacramento  District  Corps  of 

Engineers,  War  Department,  Wright 

Bldg.,  Sacramento.  Calif. 
Plans  by  owner. 

Includes  43,500  lln.  ft.  construct  drain- 
age ditch. 

The  following  contractors  are  being 
furnished  with  plans : 

L.  O.  Lenta,  2416  SuttervlUe  Rd., 
Sacramento,  Calif. 

J.  R  Reeves,  Box  1072,  Sacramento, 

Karl  C.  Harmeling,  1710  Mt.  Diablo 
Ave..  Stockton,  Calif. 

George  French  Jr.,  Box  807,  Stock- 
ton. Calif.  .««.«_     . 

Asta  Construction  Co.,  88  N.  Front 

St.  Rio  Vista.  Calif. 

Louis  Biasotti  ft  Son.  40  W.  Clay 
St.  Stockton.  Calif.  .  .^    „  . 

Milo  A.  Brown.  644  Scofield,  Palo 
Alto,  Calif.  ^^  „,  ,  „^ 

Grant  Construction  Co.,  70  W.  I  St, 

Benicia  Calif.  ,„  ^     ^  ,„ 

Howard  Herrlnger,  Rio  VlsU,  Calif. 

C.  C.  Steele,  3926  Franklin  Blvd., 
Sacramento,  Calif. 

Tyson  ft  Watters  Co.,  1201  10th 
Ave.,  Sacramento,  Calif. 

Clyde  W.  Wood.  Box  620.  North 
Hollywood,  Calif. 


SO 


3/24/47 

Contract    Awarded 

PIP.  conduit  and  Culvert^  ^^^  ^ 

OAKLAND.  Calif,  Alameda  County. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


3/24/47  •     26 

Construction  to  Start  Within  One 
Week  of  Ground-Breaking  on  Mar. 
27^No  Sub-Contracts  Let  Yet 

Residences   (107) 

Overall  Cost  11,000,000 

VACAVILLE.  Calif..  Solano  County. 
Highway  40. 

Owners  and  BulMers  —  Samuel  R. 
Geddes  and  James  J.  Smith,  942 
Main  St..  Napa,  Calif. 

Plans  by  owners. 

Basallte,  one-story,  six-room,  hard- 
wood floors,  tile  baths,  composition 
roof,  attached  one-car  garage:  In- 
cludes street  and  sewer  work  to 
cost  approximately  $75,000,  for 
which  bids  will  be  asked  this  week. 


8/24/47  •     »* 

Owner  Taking  Bids — Due   April  2. 

2  P.  M. 
Bank  Proteotion;   Spec.  1273 
SAN    JOAQUIN    RIVER.    California. 

Four  sites  on  Bradford  Island. 
Owner — Sacramento  District  Corps  of 

Engineers,  War  Department.  Wright 

Bldg..  Sacramento,  Calif. 
Plans  by  owner. 

The  work  involves: 

(1)  30   derrick    barge  hours    clearing, 
backfilling  and  sloping; 

(2)  6660  tons  furnish  and  deliver  and 
place  quarry  stone. 

The  following  contractors  are  being 
furnished  with  plans: 

E.  P.  Bishop.  Orland.  Calif. 

Lester  Rice.  605  14th  St..  Marys- 
viile,  Calif. 

Lord  ft  Bishop.  Box  812,  Sacra- 
mento. Calif. 

L.  G.  Lents.  2416  SuttervlUe  Rd., 
Sacramento,  Calif. 

Hutchinson  Co.,  7360  Schmidt  Lane, 
El  Cerrito,  Calif. 

Blake  Bros.  Co.,  Box  1002,  Rich- 
mond, Calif. 

Basalt  Rock  Co.,  Inc.,  900  8th  St, 
Napa.  Calif. 

Gordon  L  Capps,  Box  341,  Stockton. 

Daniel  Contracting  Co..  503  Market 
St.,  San  Francisco,  Calif. 

Fredericksen  ft  Kasler.  212  13th  St, 
Sacramento.  Calif. 

Healy-Tlbbitts  Construction  Co.,  411 
Brannan  St.  San  Francisco,  Calif. 


3/21/47  •     8» 

Owner  Taking  Blda—Oua  April  1, 

8:06  P.  M. 
Sanitary  Sewar 
ALAMEDA  Calif.,  Alameda  County. 

Enclnal   Ave.,    between    (irove    St. 

and  Versailles  Ave. 
Owner — Citv  of  Alameda,  J.  P.  Clark, 

city  clerk,'  City  Hall.  Alameda.  Calif. 
City    Engineer  —  Carl    Froerer,    City 

Hall,  Alameda.  Calif. 
6 -inch    vitrified    clay    pipe    sanitary 

sewer. 

The  work  involves: 
U)  240  lin.  ft.  6-ln.  vitrified  clay  pipe 
sanitary  sewer; 

(2)  32  lln.  ft.  4-ln.  vltrtfled  clay  pipe 
lateral : 

(3)  1  each  R.C.  manhole  Na  1; 

(4)  1  each  RC.  manhole  No.  2: 
(8)  560  sq.  ft.  trench  pavement 

Specifications  obtainable  from  the 
above  office. 


REQUEST  FOR  BIDS 

All  type  of  Sub-Contractors 
for  thirty -three  (33)  unit 
apartmenU  now  under  con- 
atruction — Salinas,  Califor- 
nia. Plans  and  Specifications 
available,  contact  .  .  . 

F.   V.    HAMfSHIRE 

General  Contractor 

549  Rooaevelt  Street 

Salinas,  California 


3/21/47  •     M 

Owner  Taking  New  Bid^-Dua  April 
2,  6:80  P.  M. 

Teet  Borings;   Spec.  1827 

SAN   FRANCISCO   BAY. 

Owner— EUiBt  Bay  Municipal  Utility 
District.  Room  312.  512  16th  St., 
Oakland,  Calif. 

District  Engineer— John  8.  Longwell, 
512  16th  St.,  Oakland.  Calif. 

Making  borings  as  required  In  Ban 
Francisco  Bay  along  the  line  of  the 
tuture  outtall  sewer  from  near  the 
end  of  the  Key  Mole  In  Oakland 
and  extending  6600  ft  Into  the  bay. 

Wage  scale  for  laborers  Is  as  follows : 
mate.    8160    per    hour;    deckhand. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

FadUtieo  for  pipe  bending 

and  Banifolda 

wnta  far  Priaaa 

Pacific  Pipe  Coa 

IM  Spear  St„  San  Frardaco 


35—     DOCKS,  PIERS  A 
HARBORS 


n/24/4T  ^3 

Low   Bidder— Officers'   Qusrters    and 

Aopurttnant    Utilities;    Soria"   47-24 

Cost   $68,473.53 

MIRA  LOMA  Calif..  Riverside  Co. 
Mlra   Loma  Quartermaster  Depot. 

Owner— Corps  of  Eigireers.  Of  fire 
of  the  District  Engineer,  Los  An- 
geles  District  7.'51   S.   Flgueroa  St., 


i ^20/47  ,.         '  J^ 

►wner  Taking   Bids— Due  March  27. 

2  P.  M. 

Drydocking  and  Overhauling; 
SerisI    No.  04-a03-47-6» 

SAN  FRANCiaCO.  Calif. 

Owner— San  Francisco  District  Corps 
of  Engineers.  War  Department.  74 
New  Montgomery  St,  San  Fran- 
cisco. Calif. 

Plans  by  owner. 

Drydocking  and  overhauling  govern- 
ment-leased Standard  Dredging  Co. 


Gamerston  &  Green  Lumber  Co. 

WfcofMof*  aad  Jobbing  fordt 

LUMIER  -  TIMtIRS  -  TIIS  -  FIR  -  REDWOOD 

PONDIROSA  -  SUGAR  PINE 


Saa  Praaclsca— 1N0  Army  St. 
ATwmHr  flOO 


0«kl«a4— INI  Uvlagttaa  St. 
Xfllaflfl  4-IM4 


Uniformity 


NOW  in  Stock 

Rock  Wool  Botts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.  CLAWSON   CO. 

INSULATORS  FOR  THE  PAOnC  COAST 
21  f  FACIWC  iUILDING  OAKLAND.  CALIF. 


^/Q 


PACIFIC  PORTLAND  CEMENT  COMPANY 


r     I 


^^AAid.in^:-^  •. . 


PAGE  6 


DAILY    PACIFIC     BUILDER 


MONDAY.  MARCH  24.  1947 


i: 


Hegenberger  Road  and  77th  Ave 
from  Klmburst  Creek  to  SteA  Le- 
andro  St.  and  In  San  L«andro  St 
from   77th    Ave.    southeasterly. 

Owner— City  of  Oakland.  Charles  M. 
Don,  city  clerk,  City  Hall,  Oakland, 
Calif 

City  Engrineer— Waltei  N.  Prtckstad, 
7th  floor,  City  Hall,  Oakland.  Calif 

Contractor — McQuire  A  Hooter,  796 
66th   Avch   Oakland.  Calif. 


40—       STREETS  AND 
HIGHWAYS 

S/21/47  •40 

Owner  Taking  BIdi — Duo  March  27, 

10:30  A.  M. 
Traffic  Signal  Control  System 
FRESNO,  Calif.,  Fresno  County.  In- 
tersection   of    N.    Fulton    St.    and 
Olive     Ave.-WJshon    Ave.;     M    St 
and  Tulare  St.;  N.  Fulton  St  and 
Belmont  Ave. ;  First  St  and  E.  Tu- 
lare St;  Van  Ness  Ave.  and  Kern 
St.;  Tulare  St  and  R  St;  Fresno 
St  and  M  St ;  Tulare  St  and  O  St ; 
N.  Van  Ness  Ave.  and  Olive  Ave.; 
N.   Fresno   St.  and   Belmont  Ave. ; 
Blackstone  Ave.  and  Dlvisadero  St; 
Blackstone   Ave.    and    Olive    Ave.; 
Ventura  Ave.  and  Van  Ness  Ave. ; 
Fulton  St  and  Stanislaus  St. ;  Ful- 
ton St  and  Merced  St;  Fulton  St 
and   Tuolumne   St;    Ventura    Ave, 
and  R  St ;  Tulare  St  and  Dlvisa- 
dero   St    and  E.    Tulare    St;    and 
Fulton  St.  and  Kern   St 
OwnerClty  of  Fresno,  D.  E.   Rough- 
ton,  city   clerk,   City  Hall,   Fresno, 
Calif. 
City   Engineer— A.    Segal,   City   Hall, 

Fresno,  Calif. 
Installation  of  traffic  signal  control 
system. 

Specifications  obtainable  from   the 
above  office. 


SAN  FRANCISCO.  Calif.  —  UntU 
March  81,  2  P.  M.,  bids  will  be  re- 
celved  by  the  U.  S.  Forest  Service,  447 
Sansome  St,  San  Francisco  11,  Call/., 
under  bid  No.  766  for  (1)  40  gallons 
aluminum  paint  f  o.b.  Quincy,  Cfclif., 
and  (2)  30  gallons  aluminum  paint, 
f.o.b.  Northfork,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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8/24/47 
Water  Pipo— Bids  Wanted 
TURLOCK,  Calif.,  Stanislaus  Co.— 


engineer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  retublng 
heating  boiler  at  the  U.  8.  Post  Of- 
fice Bldg.,  Monterey,  Calif. 

Monterey  Boiler  Service,  Monterey, 
Calif.,  at  f487,  submitted  only  other 
bid  March  19. 


Until  April  7,  8  P.  M.,  bids  will  be 
received  by  the  City  of  Turlock,  Wal- 
ter M.  Brown,  city  clerk,  108  N. 
Broadway,  Turlock,  Calif.,  for  fur- 
nishing tha  following  materials: 

(1)  1300  lin.  ft  4-ln.  class  150  cement- 
asbestos  water  pipe; 

(2)  2210  lln.  ft  6-ln.  class  ISO  cement- 
asbestos  water  pipe;' 

(3)  1366  lin.  ft  6-ln.  class  100  cement- 
asbestos  pipe; 

(4)  1520  lin.  ft  6-in.  bell  and  spigot, 
lined  or  unllned,  class  100  cast 
iron  water  pipe; 

(5)  2660  lln.  ft  8-in.  bell  and  spigot, 
lined  or  unllned,  class  150  cast 
iron  water  pipe. 

Specifications  obtainable  from  the 
above  office. 


8/21/47  •  44 

Siren   Cnolesure— No  bids  Received 

SAN  FRANCISCO,  Calif.— No  blfltt 
were  received  March  19th  by  the 
City  and  County  of  San  Francisco. 
Department  ef  Public  Work.s.  Room 
282  City  Hall,  San  Francitsco,  Call 
fomia.  for  Bemal  Heights  siren  on- 
closure 


3/21/47  •  44 

Gymnasium  Sealer  (Sand  and  Apply) 

Low  and  Only  Bidder 

SAN  FRANCISCO.  Calif.— E.  G. 
Fina  Hardwood  Floor  Co..  733  La- 
guna  Hond.n  Blvd.,  San  Francisco, 
wRlifomia.  <n  1800  00.  submitted  low 
tnd  only  bid  March  19th  to  the  City 
and  County  of  San  Francisco,  De- 
partment of  Public  Works,  Room  282 
City  Hall.  San  Francisco,  California, 
for  sanding  and  applying  two  coata 
gymnasium  irealer,  Grant  School. 


PLANT  (2-story,  claas  B,  meat  pro- 
cessing plant,  2nd  unit),  1285,000; 
NE  4th  and  Townsend  Sts;  owner, 
Klngan  A  Co,  446  Drunam  St ;  build- 
er, Cahill  Bros.  206  Sansome  St ;  en- 
gineer, L  H  Nishklan,  1046  San- 
some St 

ELECTRIC  SIGN,  |8S0:  150  Harlan 
Place;  owner,  L  J  Arans,  prem; 
builder.  Neon  Sign  Service  Co,  1201 
Tennessee  St 


Granted 

BUILDING  PERMITS 


43— MACHINERY  AND 
EQUIPMENT 
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3/21/47 

Low  and  Only  Bidders 

Imported    Ba.ae    Material    (Install) 

Cost    $98,320 

HUMBOLDT  COUNTY.  Calif.  Bet. 
1.2  miles  east  of  Korbel  Road  to 
2.7  miles  east  of  itedwood  Summit. 

0\N'Ti*»r — State  of  California,  Divlsiin 
of  Highways,  Public  Works  fildw;.. 
Sacramento,   Calif. 

State  Hlgjhway  Engr. — G.  T.  McCoy, 
Public  Works  Bldg.,  Sacramento. 
Calif. 

Net  distance  of  about  10  miles  fui- 
nish  and  place  imported  base  ma- 
teria) ana  furnish  and  stockpll<> 
sand  screenings  at  various  loca- 
tions. 

Low  Bidder— W.  C.  Railing.  27  Low- 
cil  St..  Redwood  City,  Calif.,  |98,3v;0 
Work   involves: 

(1)  develop    water    supply    and    fur- 
nish water  equipment; 

(2)  1.450  M.   gala,  apply  water; 

(3)  22,500  cu.  yds.  imported  base  ma 
terial; 

(4)  760  cu.  yds.  sand  stockpiles; 

(5)  3,S20   cu.    yds.    screenings,    stock- 
piles. 

Total  bids  submitted  Mar.  10  were: 

(A)  W.     C.     Railing     Redwood     City. 
«98.320.)0. 

(B)  Falrey  Har.-imond  Inc.  and  R    A. 
Farish,   $90.92r..00. 

(C)  Mercer  Frater  Co.,  Eureka,  $109,- 
625.00. 

Unit  pnce.s  were: 


3/21/47  •     43 

Wringers— BIda  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
March  27,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment, 100  McAllister  St,  San  Fran- 
cisco, Calif.,  under  Inv.  SF-3821-47 
for  wringers,  light-duty,  all  metal, 
galvanized,  f.o.b.  San  Francisco. 
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(A) 

(B> 

<C) 

(I) 

$3000.00 

$1300.00 

$500.00 

(a> — 

2.50 

150 

2.00 

iS) 

-J  90 

3.30 

4.00 

<4)......„ 

aoo 

3.00 

3.U0 

(5) 

e.6-» 

6.00 

3.00 

3/24/47 

Air  Compresoor 

Low  and  Only  Bidder* 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  March  21  to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3869  for  furnishing  and 
delivering  one  106-cu.  ft  air  com- 
pressor : 

Rix  Co.,  Inc..  582  6th  St.,  San  Fran- 
cisco, Calif.,  $2525 ;  net  30  days ;  1  day 
delivery. 

Edward  R.  Bacon  Co.,  $2720;  net  30 
days;  7  days'  delivery. 

Buran  Equipment  Co.,  $2725;'  net 
cash;  immediate  delivery. 

Bay  •Cities  Equipment  Inc.,  $2736; 
2%  30  days;  delivery  98  days. 

Ingersoll-Rand  Co.,  $2737;  net  cash 
30  days;  120  days'  delivery. 

Industrial  Equipment  Co.,  $2760; 
net  cash ;  30  days'  delivery. 

Western  Machinery  Co.,  $2756;  net 
30  days;  delivery  3  days. 

Bay  Equipment  Co.,  $2776;  2%  10 
days;  delivery  30  days. 

George  M-  Phllpott  Co..  $2786;  net 
30  days;  1  day  delivery. 

Coast  Equipment  Co..  $2946;  2%  20 
days;  1  day  delivery. 

3/24/47  •  43 

Moving  of   Houts* 
Bids  Wanted 

JTAN  BRUNO.  Caiif.,  San  Mateo 
Co.'— Until  March  26,  8  p.  m.  bids 
will  be  recfjved  by  the  City  of  San 
Bruno,  Ralph  E.  Woodman.  City 
Clerk,  City  Hall,  San  Bruno,  Caiif., 
for  moving  of  houses  ou  Huntington 
Ave. 

Specificitions  obtainable  from  of- 
fice of  City  Engineer  C.  L.  White. 
City  Kail,   San   Bruno,   Calif 


3/24/47  14 

Lighting    Fixtures— Bid*    Wanted 

SAN  PEDRO.  Calif..  Jjos  Angpl«"« 
Co.— Until  April  16.  2  p.  m..  bWs  will 
be  received  by  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration. Office  of  the  District  Enp!- 
neer,  838  U.  S.  Appraiser's  Buildine, 
San  Francisco.  California,  for  fur- 
ni.shing  and  Installine  new  lightlncr 
fixtures  in  first  :obby  of  the  U.  S. 
Post  Office  and  Custom  House,  San 
Pedro.  California.  Plans  and  soerl- 
fications  obtainable  from  the  above 
office  of   the  District  Engineer 


SAN    FRANCISCO 


MARCH  21.  1947 


3/24/47  44 

Asphalt  Tile  Flooring — Bids  Wanted 
SEATTLE.  Wa.shington.  —  Until 
April  16.  2  P  M.  bids'wlU  be  receiv- 
ed by  the  Federal  Works  Agencv. 
Public  Buildings  Administration,  Of- 
fice of  the  District  Engineer,  838 
U.  S.  Appraiser's  Building,  San  Fran- 
cisco, California,  for  new  asphalt 
composition  tile  flooring  at  thp  V.  S. 
Post  Office  and  Custom  House, 
Seattle,  WashingtoYi.  Plans  and  spe- 
cifications obtainable  from  the  above 
office  of  the  District  Engineer.  Bids 
will  be  opened  in  the  office  of  Di- 
vision Engineer.  Room  103,  U.  S. 
Courthouse  Building,  beattle,  Wash- 
ington. 
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Supplies^  Equipment 

Sub-Contract 

Information 
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42-~MISC.    SUPPLIES   AND 
MATERIALS 

3/24/47  •     42 

Coppor  Qround-red,  Etc. 
Bids  Wanted 

DAVIS  DAM,  AriKona— Until  April 
1.  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation. 
Customs  House.  Denver,  Colo.,  under 
Inv.  A -7707- A  for  furnishing  copper 
ground-rod.  round,  hot-rolled,  black 
finish,  copper  wire,  etc.,  f.o.b.  ship- 
ping point  and/or  Earp,  Calif. 

Specifications  obtainable  from  the 
above  office. 


S/24/47  0     42 

Corkboard — Bids   Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  April  1,  2  P.  M.. 
bids  will  be  received  by  the  U.  8.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver.  Colo.,  under  Inv.  38,218-A-l 
for  corkboard.  f.o.b.  shipping  point 
and/or  Odair,  Wash. 

Specifications  obtainable  from  the 
above  offica 


42 


3/21/4 

Plp»— BIdo  Wanted 

OAKLAND,  Calif..  Alameda  Co.— 
Until  April  2,  5:30  P.  M..  bids  will  be 
reot'ivrd  by  the  East  Bay  Municipal 
Utilitv  District,  Room  406.  612  t6th 
St.,  Oakland.  Calif.,  under  LS-881  for 
furnishing  and  delivering  7200  lln.  ft 
6-in.  diameter  asbestos  cement  wator 
pipe. 

Specifications  obtainable  from  tho 
above  offica 


3/24/47 

Aluminum  Paint 
BM»  Wanton 


a 
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3/24/47 

Power  Shovel  Moving 

Bids  Wanted 

EUREKA,  Calif.,  Humboldt  Co.— 
Until  March  24.  2  P.  M..  bids  wil  Ibe 
received  by  the  State  Division  of 
Highways.  G.  F.  Hellesoe,  district  en- 
gineer. 546  Wabash  Ave.,  Eureka,  for 
moving  one  l»4-cu.  yd.  power  shovel 
from  prison  camp  No.  36  at  Burnt 
Ranch  to  east  side  of  Redwood  Creek 
via  the  Trinity  Highway  (U.  S.  Route 
299),  a  distance  of  34.0  miles.  Moving 
will  be  allowed  on  Saturday  and  Sun- 
day, March  29  and  30. 

Specifications  obtainable  from  the 
above  office. 


SUBXOffrRACT 
INFORMATION 


8/21/47  •     44 

Whitowashing  Walla 
Contraot  Awarded 

SAN  FRANCISCO.  Calif.  —  Acme 
Painting  Co..  353  Tehama  St,  San 
Francisco.  Calif.,  at  $10,500,  awarded 
contract  by  the  Board  of  State  Har- 
bor Commissioners  for  San  Fnncisco 
Harbor,  Ferry  Bldg.,  San  Francisco, 
Calif.,  Frank  G.  White,  chief  engi- 
neer, for  whitewashing  and  painting 
shed  and  bulkhead  building  of  Pier 
44  on  the  waterfront  of  the  City  and 
County  of  San  Francisco,  Calif. 
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8/21/47 

Rotubing  Heating  Boiler 

Low  and  Only  Bidders 

MONTEREY,  Calif..  Monterey  Co. 
— Ocean  Shore  Iron  Works.  560  8th 
St.  San  Francisco.  Calif.,  at  $476, 
submitted  low  bid  to  the  Federal 
Works  Agency.  Public  Buildings  Ad-' 
ministration,    office   of    the    district 


3/24/47 

OH   Burning   Equipment— 

Bids  Wanted 

Mc  MINNVILLE.  Oregon.— Until 
April  9,  2  p.  m.  bills  will  be  receive*' 
by  the  Federal  Works  Agency,  Pub 
lie  Buildings  Admlnletration,  Office 
of  the  District  Engineer.  g38  U.  S. 
Appraiser's  Building,  San  Francisco, 
California,  for  new  oil  bumliip 
equipment  for  heating  and  hot  water 
at  the  U  S.  Post  Office  Building. 
MoMlnnville.  Oregon.  Plans  and  jpe- 
cifications  obtainable  from  the  above 
office  of  the  District  Engineer 

3/24/47  44 

Hand   Rail— Bids  Wanted 

IDAHO  FAILS.  Idaho.  —  Untii 
April  9.  2  p.  m.  bids  v/iU  receive-1 
by  the  Federal  Works  Agency.  Pub- 
lic Buildingd  Administration.  Olllcc 
of  the  District  E-gineer.  838  U.  S. 
Appraiser's  Building.  San  Pran- 
rlsco,  California,  for  handrails  at 
front  pnlranco  of  the  U.  S.  Post 
Office  Building.  Idaho  Fall.s.  Idaho 
Plans  and  ppenfiratlons  obtainable 
from  the  above  office  of  the  District 
Engineer.  Bids  will  be  opened  b> 
the  Custodian  of  the  Building.  U. 
S.    Post    Office,    Idaho    Falls.    Idaho. 


BLDG,  1-story  frame,  $8300;  West 
Kempton  Ave  281  N  Alemany  Blvd ; 
owner  and  contractor.  E  Vignatti 
and  F  C  Frank,  4645  Mission  St. 
BLDG.  1-story  frame,  $7500;  Went 
Kemptcn  Ave  306  N  Alemany  Blvd; 
owner  and  contractor.  E  Vignatti 
and  F  C  Frank.  4645  Mission   St. 

BLDGS,  three  1  story  frame.  $800i 
each;  S  Garfield  25,  50,  76  W  Ori- 
zaba Ave:  owner  and  contractor. 
E  Vignatti  and  F  C  Frank,  4645 
Ml.ssion   St. 

SIGN,  electric,  $700;  1775  Polk  S* : 
owner.  Louirs  Crillo;  contractor, 
Scott  Sign  Service. 

REPAIR  fire  damage,  $4000;  1727 
Hayes  St;  owner,  W  Hayes,  c/o 
cntr;  contractor,  Ira  W  Cobum, 
2048   Market   St 

REAfODEL  floor  'nto   two   apts.   $3, 
000  each ;  2213  and  2215  Van  Ness ; 
owner  and   builder,   Harry   Odaba- 
sh.nin,   1862   San  Jose  Ave. 

BLDG.  1-story  frame.  $7500;  S  Gar- 
field St  100  E  Arch  St;  owner  and 
builder,  Eugene  Vignatti  and  F  C 
Frank,  4645  Mission  St. 

BLDG,  I -story  frame.  $9300;  SW 
Cor  Orizaba  Ave  and  Garfield  St; 
owner  and  builder.  E  Vignatti  and 
F  C  Frank.   4645  Mission   St. 

SIGN,  steel.  $3000;  SE  Cor  2nd  and 
Harri.son  Sts;  owner,  FleLshhacker 
Paper  Box  Co,  prem;  contractor. 
V/estco   Steel   Fab,   Inc. 

REMODEL  restrooms.  $950:  1201  Van 
Noss  Ave;  owner.  Henry  J  Kaiser 
Motors,  prem;.  contractor,  F  Geh- 
ring. 

BLDG.  1-Ftory  frame.  $9000;  We.st 
Vernon  365  S  Holloway:  owner, 
Paul  Bonetti.  426  Faxon  Ave;  con- 
tractor, Bonctti  &  Rocca. 

ALTER  flats.  $650;  27  Cabrillo  St; 
owner,  Clyde  C  Llghtner.  27  Ca- 
hrillo';    contractor.    B    F   Dean. 

BUDG.  two-story  frame.  $12,500;  W 
36th  Ave  100  N  Ka'boa;  owner  and 
builder.  H«nrv  Dotlger  Bldr.  Inc. 
320  Judah  St 

&IGN,  metal.  $500;  SM>  Golden  Gate 
Ave;  owner,  C  W  Blakston.  pren; ; 
contractor.  J  M  McLachlan. 


SACRAMENTO  COUNTY 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 

■■—— — 1— — — 

SAN  FRANCISCO 

DWELLING  (2-story,  frame),  $10.- 
000;  N  San  Felipe  Ave  462.6  San 
Jacinto;  owner,  E  R  Roudla,  690 
Market  St;  builder.  Herbert  A 
Crocker  ft  Co.  681   Market  St. 

ALTER  COFFEE  PLANT.  $750;  665 
3rd  St ;  owner,  M  J  B  Co,  prem ; 
builder,  Carl  Arthur  Frandsen,  140 
2nd  Ave. 

DWELLINGS  (1-story,  frame)  (8), 
$7000  each;  SW  comer  14th  Ave 
and  Fanning;  W  14th  Ave  83.653, 
143.653,  168.653.  193.663  S  Fanning; 
SE  Fanning  50,  142,  194  SW  14th 
Ave;  owner  and  builder,  H  Doelger, 
Builder.  Inc.  320  Judah  St 

DWELLINGS  (1-story,  frame)  (3>. 
fflOOO  eaoh  ;  E  43rd  Ave  25,  50.  76  S 
Ulloa;  owner  and  builder,  Mac- 
Arihur  Building  Co.  3224  Judah. 

ALTER  STORE.  $3000;  571  Sutter; 
owner,  John  Breuner  Co,  premises; 
builder.  Empire  Construction  Co, 
Ltd,  844  Harriet  St 


sn 


-:PJtJ  E  R5±  WjniGiNEERiwG  co: 


CONTRACTORS 


SAN  FRANCISCO 
VAIencIo  500S 


LINE 
CONSTRUCTION 


EARTH 
BORING 


DWELLING  (O-roonO.  M500;  Ptn 
Lot  53.  Swan.ston  Acres :  owner 
and  builder.  A  E  Rowe,  Rte  9,  Box 
837. 

DWELLINGS  (2>  5-room  $7500  each  • 
Lots  202  and  204  Bellvlew  Village. 
No  3:  owner,  J  G  Mastsk;  build- 
er.   Robt   Jerauld.  Rte  9,   Box   53?0. 

DWElJ.^INO  (5-roonit,  .S8000 ;  Ptn 
Sec  29.  Rancho  Del  Paso;  owner 
and  builder.  Raymond  S  Hlllyard. 
Rte    9.     Box     1820 

DWELLING  (5-room).  $8750;  P*u 
Lot  J2,  Blk  250.  Lan  Juan  Addn  f.> 
Fair  Oak." ;  owner  and  buildei , 
Richard  Bratzke,  Box  35.  Fail 
Oak* 

12-TrNIT  COURT.  $36,000;  Ptn  Sec 
29.  Rancho  Del  Paso ;  owner  and 
builder,  R.aymond  S  Hillyard.  Rte 
9.    Box    1820. 

DWELLING  (4-rc.om).  $1500;  Ptn 
S»>c  25.  Rancho  Del  Paso;  ownei- 
and  builder,  C  J  Paul.  Rte  2.  Box 
1739.  Del  Paso  Heights. 

DWELLING  (5-room).  $2500;  Lot  35 
Schmidt  Tract;  owner  and  builder 
Marvin  L  Fletcher,  1101  Sonoma 
Ava 

DWELLING  (4-roomi,  $2000;  Lot  98, 
Camellia  Heights;  owner  and 
builder,  Rosina  Sprenger,  333  To- 
kav.    Lodi. 

DWELLING     («-room).     $4500;     Lot 


34,  Schmidt  Tract;  owner  snd 
binider.  Roy  C  Fletcher,  Rte  * 
Box  606. 

DWELLINGS  (2).  (6-room)  $4000, 
each;  Ptn  Lot  1,  Blk  D  North 
Sacramento,  Sub  No  2;  owner  and 
builder,  Roy  Brown,  Rte  7.  Box 
4827. 

DWELLING  (5-room),  $8000;  Lot  80 
Carmichael  Colony  No  2;  owner 
and  builder.  Fi-ank  Tbompeon,  Rte 
2,  Box  3600. 

DWELLING  ^6-room),  $6000;  Lot  5. 
Schn?idt  Tract;  owner  and  build- 
er, Flovd  G  Caudle,  Rte  2.  Box 
2495-Del    Paso    Heights. 

5  DWELLING  UNITS,  $7000;  Ptn 
Lot  71.  Rio  Linda  Sub  No  2;  own- 
er and  builder,  Arnold  C  Lachen- 
auer,  Rte  1,  Box  40,  Rio  Linda. 

DWELUNGS  (2>,  (5-room)  $1260. 
each;  Lot  140,  Lemon  Hill  Tract; 
owner  and  builder,  Lewis  E  Fos- 
ter,    Rte    4,     Box     655-A. 

ADDITION  TO  DWELLING,  $2000- 
Ptn  Lot  3,  Blk  M,  North  Sacra- 
mento, Sub  No  4;  owner  and  build- 
er, F  T  Ellis,  Rte  7.  Box  3946. 

10  DWELLING  UNITS,  $5000;  Ptn 
Lot  6,  and  Lot  6,  San  Joaquiu 
Tract;  owner  and  builder,  Geo  M 
Poland.  Rte,  1,  Box  ,749,  Elk  Grove. 

GARAGES  (2).  $500  each;  Lots  23 
and  33,  Riverside  Village;  owner, 
Warren  HoUern ;  builder,  Glj 
Blomberg,  Rte  8.  Box  5739. 

REMODEL  DWELLING,  $1500;  Lot 
7,  Blk  6,  North  Sacramento.  No  I ; 
owner  and  builder,  Eugene  H 
Fetch,    980   Arcade    Blvd. 

.\DDITION  GARAGE.  $1275;  Ptn 
Lot  iS.*",  City  Farms  No  3;  owner, 
J  F  W.agncr:  builder.  Stanley  J 
Hart.    Rte   8,   Box    1479-F 

DWELLING  (4-room),  $1500;  Lota  J 
and  2,  Cloverdale;  owner  and 
bnllrter.  Joe  Del  Porto.  Rte  4. 
Box    4247. 

DWELLING  (4-room),  $1000;  Lot  4. 
Blk  24,  North  Sacramento  No  8: 
owner  and  builder.  Arthur  Foss  8r 
1162    Acacia   Ave. 

ONE  ."J -room  and  TWO  l-r©om  CAB- 
INS, .'?30O'l;  Lot  13,  Drtjscher  Park, 
owner  and  builder,  Laura  Ras- 
mussen,  Rte  4,  Box  4180. 
DWELLING  (5-room »,  $5000:  Lot  220. 
Blk  11.  Colonial  Heights;  owner 
and  builder,  L  M  Osteen.  3215  X 
Street 


MONDAY.  MARCH  24.  1947 


FOR    SALE 

TIMBERS,  wallboards,  plambinf 
pipe,  millwork,  and  other  bail£ 
ing  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get** 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  V AlencU  49T7 


/\  I.  r  M  I  \  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— TATIO  ROOFS 

GRIEN  HOUSES 

For  ••tiniatM,  or  •nginc«rinr  daalciu 
covcrinR  a  complcta  tnatailatioD,  laaclod- 
ins  (hcct  matal  r*quir«in«nta  .  .  . 


CALL 


EXiROOK  lltS 


Excluaiva   Diatributort   for 
Northern   California 

McKune  Metal  Products  Co. 

266  Tckama  St..  Soa  Froaclteo,  3 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  Street 
OAKLAND  12.  CALIF.  TWi nooks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment'' 

Let  tis  get  the  "Hard  to  Get**  items  for  you. 


STEEL  FIREPLACE  UNITS 

BENNETT  "WARMAIRE"     FIREPLACES 
PERFECT  FORMS  FOR  FIREPLACE  MASONRY 

EFFICIENT  UTILIZERS  OF  FUEL 
ADAPTABLE  FOR  ALL  FIREPLACE  DESIGN^ 

BENNETT  "FLEXSCREEN***  SPARK  CURTAINS 


GUNN   CARIE  &   CO. 


'lO    Potrcro    >^ve. 


UNdcrhill    543C  San    Francisco 


DAILY     PACIFIC     BUILDER 


DWELLING  (4-room;.  $5500;  Lot  15. 
Riveraioe  Villag.  :  owner.  B  F  Car- 
M«;  builder.  Gustaf  ,  Blomberg. 
Rte  8,  Box  5739. 

DWELLINGS  (2.,  (6-room)  %SO00 
^ch;  Ptn  Blk  26.  East  Del  Paao 
Heights,  Sub  No  4;  owner  an«l 
builder,  James  L  Phelan,  Rte  5. 
Box  7405 

WAREHOUSE.  $4000;  Section  13-7-4 
Freeport;  owner.  Francis  Machado'. 
Route  8.  Box  1260;  builder.  Frank 
Anderson. 

I)\^•ELLING  (6-room).  $6000-  Lo' 
S»,  Western  Pacific  Addn;  owner 
and  builder,  J  H  Barden.  3833 
S3rd  St. 

DWELLING  (5-room  >,  l.^bOO;  Lot  272 
City  Farms;  owner  and  builder 
John   Lewis,  4244  Acacia  Ave 

D^^TBLLINO  (3-room).  |1500;  Lot  67, 
Del  Rio  Junction;  owner  ana 
bulkier,  Jo«  Gi«en.  Rte  1.  Box 
6S39-E. 

DWELUNO  (6-rcom).  |7000;  Lot  3. 
Blk  28.  North  Sacramento,  No  3- 
owner  and  builder,  Ffeul  Welndel, 
Rte  7.    Box   3945-B. 

DWELLINGS  (2).  (6-room)  $6000  ea" 
Lot*  61  and  «2,  Western  Pacific 
Addn;  owner  and  builder,  J  H 
Barden.    3833   33rd    St. 
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St;  owner.  Fraaer,  premises;  build- 
er, Gavel  &  Flanders. 

DWELLING  (6-room).  |6000;  3709 
64th  St;  owner  and  builder.  H  J 
Buckman,  6321  14th  Ave. 

REMODEL  DWELLING,  $795;  2275 
12th  Ave;  owner  and  builder.  A  L 
Carlson,  901  36th  St. 


Completion  Notices 


MONTEREY  COUNTY 


OAKLAND 


ALrraiRATIONS.  $30,000;  NW  comer 
»th  Ave  and  Etoibarcadero ;  owner. 
Port  of  Oakland.  Grove  St  Pier- 
builder,  Robert  L  Wilson,  427  Bry- 
ant St,  San  Francisco. 

ALTERATIONS,  $500;  8238  Golf 
Links  Rd;  owner  and  builder,  C 
Compretore,  premises. 

DWELLING  (1 -story.  5-room).  $7500; 
3959  Norton  Ave ;  owner  and  build- 
er, 8  J  Dowllng.  2800  Clay  St,  Ala- 
meda. 

ALTERATIONS,  $1500;  3051  School 
St;  owner,  Leo  Craig,  prem;  build- 
er, Alexander  Oaniats,  3285  Cool- 
Idge  Ave. 

DWELLING  (1 -story,  5-room),  $8200; 
7864  Outlook  Ave ;  owner  and  build- 
er, D  P  Relse,  1024  38th  Ave. 

ADD  TO  CHURCH,  $43,000;  1203  Wil- 
low St;  owner,  Mt  Zlon  Baptist 
Church.  12th  and  Willow;  builder, 
Wm  F  Dunsmore,  1444  Alcatraz 
Ave,  Berkeley. 

DWELLING  (1-story,  4-room),  $5000; 
1137  76th  Ave;  owner  and  builder, 
H  P  Fisher,  376  17th  St. 

DWELLING  (1-story,  6-room),  $8000; 
6512  Buena  Ventura  Ave;  owner 
and  builder,  Mark  Zorlch,  1882 
17th   St 


SANTA    CLARA    COUNTY 


DWELLING,  $2000;  Rose  Street.  Lo3 
Gatos;  owner  and  builder,  J  Read, 
262  E  Main   St,   Los  Gatos. 

DWELLING,  $66C0;  Sylvan  Avenuo, 
Los  Alto8 ;  owner,  E  T  Drusen,  San 
Francisco;  contractor.  Bell  Constr 
Co,   2800   Cowper,    Palo    Alto. 

DWELLING,  $7000;  l^t  65,  Pamlar. 
Dahl  Manor;  owner  and  builder,  E 
T  Schlagel,  143  Sunnyslope  Avenue, 
San  Jose. 


PALO   ALTO 


RESIDENCE  and  garage,  $10,4CXI 
2015  MIddlefielfl  Road;  owner,  1st 
Lutheran  Church.  Homer  and  Web- 
ster; contractor,  A  Q  Frykman,  281 
Willow    Road. 

RESIDENCE  and  garage,  $15,500: 
511  Washington  Aye;  ov^-ner,  W  H 
Sloan,  Los  Altos ;  contractor,  W  P 
Goodenough.    49    Wells    Ave. 

GARAGE,  $500;  1330  Harker  Ave; 
owner    Elisabeth    While. 

ALTER   builneris    bldg,    $1000;   472-i<: 
University    Ave;    owner,    S    M    aijii 
E  E  M  Mjarshall,  430  Nevada  Ave 
contractor,     M     C     Ingrabam,     451 
Santa  Margarita  Ave. 

ADDN  to  phon"  bldg,  type  1.  3-8tor>, 
$350,000;  529  Bryant  St;  owner. 
Pacific  Tel  &  Tel ;  contractor,  Ha.ia 
A  Rothchikl,  San  Francisco ;  plan" 
by  Thomsen  A  Wilson,  San  Fran- 
cisco. 

SACRAMENTO 

DWELLING  (6-room),  $7500;  817  W 
St;  owner  and  builder  Arnold  Allen, 
217  T  St. 

REMODEL  DWELLING,  $1500;  624 
11th  St ;  owner,  A  Parisi,  premises ; 
builder,  O  J  SypnickL 

GARAGE,  $800 ;  3249  C  St ;  owner  and 
builder,  G  D  Westlake,   premises. 

OARAGE,  $600;  2408  1st  Ave;  owner 
and  builder,  Henry  R  Lee,  2400 
Ist  Ave. 

DWELLING  (5-room),  $5000;  3824 
San  Carlos  Way;  owner  and  build- 
er, M  Furtado,  1819>/i  W  St. 

WAREHOUSE,  $6200;  2518  B  and  C 
Sts  alley ;  owner  and  builder,  Thos 
F  Scollan  Co. 

ADD  TO  PERMIT,  $1200;  713  37th 
St;  owner  and  builder,  Ray  Spring- 
er, premises. 

REMODEL  DWELLING  (into  apart- 
ments), $4600;  3124  X  St;  owner, 
J  W  Hollenbeck,  premises ;  builder. 
United  Construction  Co,  606  Broad- 
way. 

REPAIR  DWELLING,  $400;  2181 
Portola  Way;  owner,  Anderson; 
builder,   Bingham   Construction   Co. 

ALTER  OFFICE.  $400;  1107  9th  St 
(Forum  Bldg) ;  owner,  Dr  R  H 
Bean,  premises;  builder,  Bingham 
Constniction  Co. 

WAREHOUSE  (75x150  ft,  steel  and 
corrugated  iron  ronstrutcion),  $22,- 
600;  600  R  St;  owner,  Scofleld  Fur- 
niture Co;  builder,  A  E  Erlckson  8c 
Sons,  1983  EIraonte. 

REMODEL  GARAGE  (to  living  quar- 
ters), |7»6;  4840  9th  Ave;  owner 
•ad  bulkier,  A  L  Wine,  4836  9th  Ave. 

CLiBANING  PLANT  (cement  block), 
Wnrr-,  5541  H  St;  owner,  George 
McClatchy.  2711  Echo  Way;  builder. 
Joe  Saunders. 

ELECTRIC  SIGN.  $500;  1515  K  St; 
owner,  Ken  Sutton,  prem;  builder. 
KltCtrlc  Sign  Service. 

ADD  TO  DWELLING,  |400;   4088  T 


Recorded  Acceptct 

March  14,  1947— LOT  6  Blk  4,  Ea.st 
Side  Homes  Tract,  Salinas.  Wm 
M  and  Dorothy  R  CJoodmpn  to 
whom  it  may  concern  Mar  ,"5,  1947 
March  IC.  1J»47— LOT  ^4  Blk  6,  Hol- 
aday  Tract,  Salinas.  James  N 
and     Ruby     Pearl    Freeman     to 

whom    it     may    concern .. 

February-   ?8,   1947 

March  19.  1947— LOTS  6  and  8  Blk 
lO.S,  3rd  Addn  to  Pacific  Grove 
Frank   M  Dougherty  to  whom   It 

may  concern Mnrch  17,   1917 

March  19,  1947— LOT  21  Blk  2,  Sun- 
stream  Village.  Wm  and  Mabel 
J  Fuhrer  to  whom  it  may  con- 
cern  March    10,    1917 

March  19.  1947  -LOT  8  Blk  4.  Ea.^t 
Sides  Homes  Tract.  Wm  M  and 
Dorothy    T    Goodman    to    whom 

it  may  concern March  14,   1947 

March  19,  1947— LOT  1  Bik  2,  Cat;- 
trovllle     Chas  Rizzo  to  Megna  & 

Welbom March  14,  ■•9i7 

March  14,  1947— LOTS  6  and  7  Blk 
9,  Lots  9.  10  and  11  Blk  10,  Ord 
Terrace,   Etc.    Thomas   Ell   Moon 

to  whom   It   may   concern _ 

March   11,    1947 

March  l4.  1947—0.466  ACRE  in  Blk 
319,  Pacific  Grove  Acres.  Ross  B 
and   Dorothy  Trewhitt    to    whom 

it  may  concern Mar  8,  1947 

Mar  11.  1947— FTN  LOT  73,  Locke 
Paddon  Addn,  Salinas.  Earl  E; 
and  Mamie  A  Grawthon)e  to  whom 

It  may  concern March  10,  1947 

March  13,  1947— PTN  LOTS  34  and 
35,  map  Locke  P.addon  Addn,  Sa- 
linas.     James     R    and     Rury    A 

Tutt  to  E  M  Carlsen Mar  12.  1947 

March  12,  1047— LOT  4  Blk  26.  Blk 
Book  of  city  of  Monterey.  W  L 
and  Mary  F  Hudson  to  Harold  C 

Geyer March   8.   1947 

March  18.  1947— S  %  LOT  g  and  W 
^  Lot  10  Blk  U.  Addn  1.  Carmel 
by  the  Sea  Adrian  S  and  Anna 
M  Harbolt  to  whom  it  may  con- 
cern  March    15.    194/ 

March  17.  1947— LOT  34,  Blk  A. 
McKay  to  whom  it  may  concern.. 

March    14.    194V 

March  17,  1947— LOT  33  Block  A. 
Orean  View  Terrace.  Joseph  A 
McKay  to  whom  it  may  concern 

March    14,    1947 

March  17,  1947— LOT  32  Block  A. 
Ocean  Visw  Terrace.  Joseph  A 
McKay  to  whom  it  may  concern 

March   14,   1947 

ifnrch  17,  1947— LOT  139,  Robles 
Del  Rio  Sub  No  2.   Guy  J  Pedronl 

to    Addison    Whiteside 

March   15,    1947 

March  18,  1947— LOT  9,  Ambler  Fk 
No   2.     Hearley    H    and    Florence 

R  Thomas  to  Geo  L  Fisk 

March   18,   1947 

March  18,  1S47— LOT  5  Blk  3,  Ord 
Terrace.    Monterey  Land  and  Hot 

Spring  Co  to  H  E  Riley 

Murch    17,   19»7 


SAN    MATEO    COUNTY 


Recorded  Completion 

March  18.  i947— LOT  25  >4  LOT  24, 
Blk  13,  Eaet  Sail  Mateo  Hayward 
Park  Division  P^nsiera  Gabera 
tit  al  to  whom  it  may  concern  . 
March   15,   1947 

March  19,  1947- LOl'  1,  BLK  2 
Robinson  Sub  near  Redwood 
Citv  Bert  Bolton  et  al  to  whom 
it    mav    concern        March    14,    1947 

Mar'^h  19.  1947— LOT  10,  BLK  3; 
Dumbarton  Park  Milland  De- 
velopment Co  to  Mills  Const  Co 
March    15,    1947 

Mnich  19,  1941— LOT  21.  BLK  5; 
Mavfali  Village  South  San  Fran- 
cisco     Robert     A     Gregg     et     al 

to   whom   it    may   concern 

Feb    28.    19<7 

Ma,~ch  19,  1947— POR  LOT  6.  Blk 
7,  Ftlendlv  Acres  Sub  No  1;  (4 
notices  of  completion  filed  on 
.above)  Lacey  *  White,  Inc  to 
whom    .t    may    concern    

March  19,  1947— LOT  13.  Mulryan 
Terrace.  Laurel  Creek  Farm 
Flovfl  J  Whitfield  el  al  to  Bert 
Williams Mar    17.     1947 

March  li),  1947— LOT  12.  Mulryan 
Torrdce  Laurel  Treek  Farm 
Jock  M  C:>ok  et  al  to  Bert  Wil- 
liams        Mar    15,    1947 

March    19,    1947— LOT    2.    BLK    31 
Ran       Mateo      Terrace:       Edwin 
S'v.ir.son,    Inc    to    whom    it    may 
concern     Mar     12.     194' 

March  19,  1947— LOT  2,  BIX  4. 
Menalto  Park  No  1 :  LOT  12, 
BIK  20,  Men.ilto  Park  No  S;  R 
W  .Marshall  to  David  Bohannon 
Organisation   Mar  10,    1947 

Murrh  IP,  1947— LOT  J5.  BLK  Ih. 
Menilto   h\kTk  No  2 ;   K  W   Mar- 


shall  to   David   Bohannon   Orga- 
nization     Mar    5.    1947 

March  1947— LOT  4,  BLK  17;  Sub 
No  1 ;  Belmont  Country  Club 
Prop;  Hosea  D  Senter  et  al  to 
O  C  Moroney  Mar  19,  1047 

March  19,  1947— POR  LOT  9  A  10 
BLK  2,  Woodland  Place;  Elmer 
D  Cole  et  al  to  whoip  it  may 
concern    Mar    14,    194? 

March  17,  1947— POR  LOT  163  Lots 
of   the    San    Mateo    City    Home- 
stead   \ss  n  ;    Louis   Gianslrecusa 
et  al  to  whom  it  may  concern.. 
Mar    14,    1947 

March  17.  1947— SW  42.60  LOT  1, 
BLK  10,  Oak  Park;  Robert  W 
Barnwell  to  whom  it  may  con- 
cern  Mar  14,  1947 

March  17  1947— LOT  8,  BLK  M; 
Woodland  Place  Sub  of  Ravens- 
wood  P  J  Murphy  to  whom  it 
mav  concern  —Mar  14.  1947 

March  17.  1947— LOT  64;  Bayshore 
Highway  Tract;  John  Minotto 
et  al  to  Richard  Delucchi  A  Co 
_ :   Mar  15.  1947 

March  18,  1947— LOT  14,  BLK  9; 
City  of  Visitacion;  Delbert  A 
Sweet  et  al  to  whom  It  may  con- 
cern   „ Mar  11,  1947 

March  16,  1947— LOT  11  &  12;  BLK 
12;  Sequoia  Tiact;  J  A  Ja- 
melto  to  Augustine  J  Jamello.... 
Mar   13     1947 

March  15,  1947— LOT  7  A  8,  BLK 
"A"  Vera  Ave,  Villa;  Caurlo  De 
Petris.  lo  FJeldheim  &  Bowman... 
Mar    12,    1947 

March  15,  1947— LOT  7.  BLK  10; 
Eastern  Add'n  of  Redwood  City 
Rosario  D'Antonia  et  al  to  Cat- 
tich  Bros  &  Stevenson  Mar  11,  1947 

March  15,  1947— LOT  26,  BLK  304; 
Highlands  of  Emerald  Lake. 
Dorothy  L  Carroil  to  Chris  Pet- 
ersen.Jr   Mar  8,   1947 

March  16,  1947— LOT  4,  BLK  10. 
Menalto     Park;     Axel     G     Back- 

lund  to  whom  it  may  concern 

Mar    15,    1947 

March  15.  1947— LOT  31.  BLK  50: 
Eastern  Add'n  to  Burllngame 
No  4;  Alexander  Domars  et  al 
to   G   O   Bendon    Mar   13.    1947 

March  17E.  1947— LOT  6.  BLK  62; 
WTiite  Oakfc  Tract  Sub  No  4; 
Walter  A  Worth  et  ai  to  whom 
it  mav  concern   Mar  14,  1947 

March  17,  1947— LOT  29.  BLK  3: 
Escondite  Tract ;  Albert  D  Davis 
et  al  to  whom  It  may  concern... 
Mar    14,     1947 

March  17,  1947— LOT  S  A  4,  BLK 
1;  Belle  Air  Park,  San  Bnmo; 
Edward  Nagel  et  al  to  Huber 
Construction Mar    6,    1947 

March  17.  1947— POR  LOTS  7  A  8 
Ip  BLK  <J,  Properly  of  Burlln- 
game Land  Co;  Pratt  &  Mitchell 
to  same  Mar  7.   1947 

March  17,  1947— East  Side  of  the 
Countv  Road  being  kncwn  as  901 
County  Road,  San  Carlos;  Mat- 
hews Conveyor  Co,  West  Coast 
to  Wagner  A  Martinez  "Mar  17.  1947 

March  17,  1947— LOT  29,  Gray 
Tract:  a  POR  of  tihe  McEvoy 
Tract.  Redwood  City;  Theo  Al- 
vin    Elbert   et   al    to   Ray  Vert 

March  17,  1947— LOT  36.  Brewer 
Prop,  Sub  3,  Hillsborough,  Cal ; 
Piccola  Davis  to  J  F  Millett, 
Jr  Mar   15,   1947 

March    18,   1947— LOT   17,    BLK   54; 
Bov/)e     Estate,     Baatem     Add'n ; 
Edward  Loo  to  R  E  Broderick    . 
Mar  14,    1947 

March    18.    1947— HARBOR    BLVD, 
Bayvifew   Heights;    Pierre   Vittler 
et  al  to  whom  it  may  concern  . 
_Mar    11,    1947 

March  18.  1947— LOT  12.  BLK  60: 
Easton  Add'n  Burllngame;  Chas 
E  Markls  et  al  lo  J  Bettancourt 
Mar    11,    1947 

March  18.  1947—931  EAST  SAN 
CARLOS,  ban  Carlos,  Calif; 
Dudlev  G  Rounlree  to  whom  It 
may  concern  Mar  7.  1947 

March  18.  1947— LOT  20.  BLK  8; 
Co-op  Land  &  Trust  Co  Tr  Sub 
1  No  Flalo  Alto;  Elmer  A  Bocks 
to  Jack  W  Lawrence  Mar  17.  194/ 


March  10.  194/  —  PTN  BLK  20. 
North  s:acramonto  .Sub  No  8  ;A1- 
bert  L  Beahni  to  whom  it  may 
concum    _ „ 


March  10.  1947— N  W  Cor  Intersec- 
tion of  Stockton  Blvd  and  Sher- 
man Way;  Carnation  Company 
to   Transwestern   Const   Co   . 


March  14.  1947— LOT  5.  Carolyn 
Tract;  Ethan  O  Browning  to 
whom    it    may   concern   


SACRAMENTO  COUNTY 


Recorded  Completion 

March  7.  1347— PTN  LOTS  1.  2,  3. 
Blk  8  Jena«>n  Villa;  I»ule  J 
Johrson   to   F  C   Slab<'naw    

March  S,  1947 -PTN  SEC  2-7-5. 
Florin;  Harry  J  French  to  S  W 
Sunx^ri      

March  8.  1947— LOT  ?4,  Larch- 
niont  Tct ;  I.,ouis  P  Bonner  to 
whom   it   mav  concern       

March  8.  1947— PTN  IJOT  «.  Nor- 
v.'ood  Acres;  CeUst  C  Brorsen  to 
whom   it   rrav   concern    

March  R,  1917— PTN  IX>T  91,  Sier- 
ra Oak.<i  Vlifta;  Tony  Jennvino  to 
Charles    Guth     

March  S.  1947— PTN  LOT  28.  Rio 
linda  Sub  No  1;  Elizabeth  M 
Allen   to  whom   It   tray   concern 

March  10.  1947— LOT  3.  CONLET 
Tct,  Ptn  Lot  16  Conlev  Tct,  Ptn 
Lot  in.  Ccnl*^y  Tct.  Ftn  l^ot  18. 
Conley  Tct,  Lot  23,  Conlcy  Tc» 
and  Lot  30,  Conley  Tct ;  J  M 
Walker  to  whom  It  ma  yconcem — 

Mirch  10,  1947— LOT  4-5  FchmUa 
Tct :  Ralphe  Hall  to  Gkiidon  H 
Soderman     ,_ 


National  Expansion  Joint  Co. 

Ma««focf«r«r  oarf  DMrlbwfor 
nilH  lOARD  — PELT-SIDID  ASPHALT  AND 
RIDWOOO  IXPANSION  JOINT   PILLIRS 

Dhfrlhator 
MARVIL*KOTE— ConereH  Cmrimq  Ceiiip«vad 
SIALZ — EvpaMiea  Joiaf  S*«lla4  Ceiii|M«a4 

Compiles  wift  P«4«ral  Sp^McctloM  S$-P.334 
FOR    CONCRETE     CONSTRUCTION 

333  S«v«Btli  StrMt         Uadorklll  7172        Saa  Proaciaco  3.  Calif. 


March  10,  1947— PTN  SEC  'J6,  Ran- 
cho Del  Paso;  C  J  Paul  to  whom 
It    may    concern     

March  10.  1947—2  Pl^es  of  prop- 
erty on  PTN  IjOT  4,  Blk  2  North 
Sacramento  Sutf  6  Lyndall  D 
Smith  to  whom  it  may  concern 

March  10,  1947— Lot  15,  Block  32. 
West  Del  Paso  Heights.  Marvin 
T  Knight  to  whom  It  may  concern 

March  11.  1947— PTN  LOT  12  Twin 
Oaks;  Joseph  C  Culstl  to  John  C 
Fiohes     

March  11.  1947— LOT  22  South  Cur- 
tis Oaks  Vista;  Guorge  J  Knut- 
zon  to  Jansen  Const  Co  

March  11,  1947— LOT  75,  Ridge- 
wood  Tct.  Ooorge  D  Locke  to 
Markwurt   Const   Co   

March  11,  1947— PTN  LOTS  6,  A  7, 
Blk  A  Jensen  Villa;  Ruth  E 
Wagam.'»n   to   Al  Cornelius 

March  11.  19J7— LOTS  7.  8.  and  9 
Perktel  Tct;  C  B  Perkins  and  J 
E  Teleaco  to  Wright  and  Frank   . 

March  12,  1947— PTN  LOT  4,  Blk 
M  North  Sacramento  Sub  No  4 
Milton  C  Heaney  to  whom  it 
may    concern    ..._ 

March  12,  1917— PN  LOT  5.  Blk  K 
and  L  4th  and  3th ,  Canto  Bar- 
doni  to  Bingham  Const  Co  

March  12.  li»47— PTN  LOT  12  and 
Lot  13,  Blk  1  Vina  Vista;  George 
A  Smith  to  whom  it  may  con- 
cern      

March  la.  1947— LOT  5,  Blk  A 
Amended  Ptn  South  Sacramento 
James  Ray  Wilson  to  Janson 
Const    Co 

March  13,  1947— LOTS  17  and  38 
(2)  pieces  of  piuperty,  Bellview 
Village  Lnlt  No  2;  James  B 
Klerper  to  whom  it  may  concern  . 

March  13,  1947— LOT)  27,  Bell- 
view  Village  Unit  No  2;  John  T 
Boyd   lo   James   B  Kleppor   

March  13,  1947— LOT  4,  Valhalla; 
Clarence  P  Edwards  to  whom 
It  may  concern   _ 

March  14.  1917- LOTS  14  and  LOT 
16  Pool  Subd;  Edward  L  Pool  to 
whom    It    may    concern 

March  14,  1947— LOTS  9,  10,  11, 
12  and  13,  East  Del  Paso  Heights 
Addn  No  1;  Klein  Realty  Ser- 
vice Inc  to  whom  it  may  concern 

March  14.  1947— PTN  LOT  10.  Blk 
18,  North  Sacramento  Sub  No  8. 
Noah  J  Spriggs  to  Earl  Kelley  . 

March  14,  1947— FTN  LOT  10,  Blk 
18,  North  Sacramento  Sub  No 
8  Charles  A  Lemke  to  Earl  Kel- 
ley  

March  14,  1M7— LOTS  9.  10,  11,  V 
and  W.  328  and  ^34,  Allsn  and 
Leichl  Tct;  Heniy  O  Shearer  to 
Jansen    Const   Co   

March  14.  1947— LOT  7.  Plat  of 
Fair  Vista ;  Howard  Jackson  to 
whom   It    may   concern    

March  14.  1947— PTN  LOT  1,  Alta- 
mont  Tct;  Leor  H  Hansen  to 
Miller   and    H'arrlgan    _«.... 


CONTRA  COSTA  COUNTY 


Recorded  Accepted 

March  17,  1947— Lot  20,  Block  6. 
Map  No  1,  Lafayette  Homasltaii, 
Lafayette.  Leiand  C  Christenaen 
to  Wallace  Webb March  15,  1947 

March  17,  1947— Ptn  Lot  25.  Amend- 
ed Official  Map.  Unlu  1  and  2. 
Berkeley  Country  Club  Terrace, 
El  Cerrito.  Wallame  D  Jaques  to 
Willis  Foster March  14,  1947 

March  17,  1947— Lots  9  and  10,  Block 
34,  Sunnyside  Terrace  Extension 
Amended    Map  No    1,    Martinez. 

E  H  Bellows  to  BUmer  <7upp 

March  11.   1947 

March  18,  1947— Lots  37,  38,  Block  S, 
Andrade  Central  Tract,  Rich- 
mond. David  R  Zipperian  to  Stro- 
ski  A  Zipperian March  10,  1947 

March  18.  1947— LoU  214.  315,  Sun 
Valley  Estates,  near  Lafayette. 
R  J  Stempel  to  self.  .Jtfarch  14,  1947 

March  18,  1947— Lot  72,  Haciendas 
Del  Orinda,  Unit  No  8,  Orlnda. 
Frank  L  Zorale  to  whom  it  may 
concern March  18,  1947 

March  18,  1947— Lot  24,  Block  19, 
North  Berkeley  Terrace,  El  Cer- 
rito. Everett  V  Eara  to  Shapro  A 
Sage,  Inc March  15,  1947 

BCarch  18,  1947— Ptn  Lot  50,  Sub- 
division No  2,  Larkey  Ranch,  near 
Walnut  Creek.  George  E  LaForce 

to  whom  it  may  concern 

_ March  10,    1947 

March  18.  1947— Lota  82,  94,  95,  96, 
Pleasant  Acres,  Unit  No  2,  near 
Walnut  Creek.  C  Dudley  DeVel- 
biss  Co  to  whom  it  may  concern 
„.March   17,  194T 

March  18,  1947— Ptn  Lots  11  and  12. 
Block  M,  Berkeley  Woods  Addl- 


IMMIDIATI     DILIVIRY 


5-TON  ALL  STEEL  WINCH 

Two  Speeds  for  1300  lbs.  and 

Five  Tons 

Weight  in  Lb$. 

Removable  pinion  permits  (re* 

rui|ninR  drum. 

Holds  490  feet  %"  cable  on  atand- 

afd4H''  X  SH"  drum. 

_     Af  <tnu/dc(Mrer£— -pis(ri^ii(or« 

ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Francisco,  Calil. 

Phone  OEIawara  7487 
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GEORGE  M.  PHILPOTT  CO. 
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COMPRESSORS 

PUMPS 
CONCRETE  IREAKERS 

RENTAL  SERVICE 
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fall  A  Rallar  laarlags 

SAN  PRANCISCO 

NRailock  S47S 
OAKLAND 
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INSUIATION 


Cold  storage  and  locker  plant 
operators  prefer  Fiberglas 
because  it  reduces  operating 
coaa  per  too  of  refrigeration  — 
reduces  initial  plant  cost— re- 
uins  itt  effickocy  permaoendy. 

ApsiUUe  SOW  at  your 
tmtmUtion  Supply  Hcuse. . .  tr  tmll 
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DAILY    PACIFIC    BUILDER 


MONDAY.  MARCH  24.  1947 


tion,  near  Bl  Cenito.  Donald  G 

Ellis   to   Carl  Walstrom. 

March   14,  1»47 

March  18*  1M7— Lrf>t  4,  Block  A. 
Dewing  Parii  Bxtenalon,  near 
Walnut  Creek.  Bert  Edward*  to 

California  Construction  Co  

March   14,   i»47 

Maroh  18,  1947  — Parcel  of  land 
(metes  and  bound  description), 
Walnut  Creek.  Paul  F  Winn  to 
A  McLeod ...March  14,  1»47 

March  19,  1947— Ptn  Liot  6,  Grace- 
land  Walnut  Homesites,  near 
Walnut  Creek.  Floyd  T  Rltchey 
to  Miles  A  Leavens....March  14,  1947 

March  19,  1947—0.738  of  an  acre  In 
Rancho  Las  Juntas,  near  Con- 
cord. Stems  Archibald  to  whom 
It  may  concern March  10,  1947 

March  19,  1947— Lots  8  and  7,  Block 
109,  Amended  Map  City  of  Rich- 
mond. Milton  L  Purser  to  Oscar 
Holland _ March   10,  1947 

March  19,  1947— Ptn  Lot  4-A.  Map 
No  1,  Walnut  Park  Lands,  near 
Walnut  Creek.  Fred  C  Klrkham 

to  whom  It  may  concern 

„ - March  12,  1947 

ALAMEDA  CaUNTY 

Recorded  Accepted 

March   21,   1947—10473.   10476.    10480 


1048J.  10488.  10489.  10496,  10497 
JUNE  COURT  and  10486,  10473. 
10476,  10484,  10489,  10498,  10497 
Patricia  Court,  Oakland.  Alame- 
da Homes  Co  to  whom  It  may 
concern March   20,   1947 

March  21,  1947—2196  BUBNA  Vista 
Ave,  San  Leandro.  Anthony  He- 
menes  to  whom  it  may  concern.. 
_ November  6,    1046 

March  21,  1947— PTN  LOT  6  Blk 
Z,  Tuler  Heights,  Oakland.  Wal- 
lace H  Johnston  to  George  H 
Calder March    19,    1947 


SAN    FRANCISCO 


Classified  Advertising 


s 


1—    MISCELLANEOUS 


Are  3rou  Interested  tn  well-trained. 
quaHfled      men?       SUPBRINTBNB- 
BNTS.  ARCHITECTS.  ENOINBBR& 
DRAFTSMBN.    SirRVETORS.  ESTI- 
MATORS.    SALES     ENOIKEER8. 
CONSTRUCTION     ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE   HELP. 
For  further  Information  oall 
E.   STEVENS,  OArfleld  1617 
Technical  Pealtlone  Agenoy 


BOOKKBEPINQ  SERVICK 
All  taxes,  pasrrolls  for  business  firms, 
contractors  and  Individuals.    No  ac- 
count too   large  or   too  tiMtlT     SBSa- 
bright   4462.  (tf) 


HELP  WANTED 


EXPERT  SUPT.  for  Housing  Proj- 
•ct  In  Peninsula  Area  wanted  imme- 
diately. Salary  open.  Peply  Box  318 
c/o  Dally  Pacific  Builder.  (8/24) 

3— POSmON  WANTED 


Recorded  Accepted 

March  17.  1947— NB  TE^M  of  curve 
cnng  NW  Arrova  Way  and  NE 
Bella  Vista  Way;  NW  Arroya 
Way  0.378  SW  from  NW  bdy  lot 
17:  N  Wcurved  Arroya  Way  10.- 
141  SW  from  NW  bdv  line  lot 
16:  NW  curved  Arrova  Way  119.- 
968  SW  from  NB  lot  15:  NW 
curved  Arroya  Ave  8.142  NE  from 
SW  odv  lot  14:  NW  curved  Ar- 
roya Way  4.788  SW  from  NE  lot 
14:  NW  curved  Arrova  Way  14.- 
753  SW  from  NE  lot  13  NW 
curved  Arroya  Way  10.259  NB 
from  lot  12:  NW  curved  Arrova 
Wuv  .259  NB  from  SW  lot  11: 
NW  curved  Arroya  Way  19.729 
SW  from  lot  10:  NW  curved  Ar- 
roya Way  14.508  S  from  N  lot 
8:  W  curved  Arrova  Way  10.660 
N  from  Let  7:  all  in  Blk  2fi6.'5-A 
Subdiv  5,  Miraloma.  Meyer  Con- 
(•tructlcn    Co    to    whom    It    may 

concern    (16  notices) 

March   17.   IWT 

March  IS.  1947— W  42nd  AVE  225, 
250  and  275  S  Balboa.    M  J  King 

to  whom   It  may  concern 

March    17.   1917 

March  20,  1047— LOT  21  Blk  8.  Cas- 
tro St  Addn  snd  Glen  Park  Terr. 
Larus  snd  Fern  B  Eriendson  to 
whom  it  mav  concern. ...Mar  20.  194? 

March  20.  1047—256  SUTTER  ST. 
Safeway  Stoies,  Inc  to  William 
Horfitmeyer March   11.   1947 


POSITIONS   OPEN 


S-642  BAKERY  ENGR,  qualified 
to  plan  and  constiuct  wholesale  bak- 
erie*.    Salary  open.    San  Francisco. 

S  627  SALES  ENGR..  age  28-40. 
willing  to  travel,  for  processing  ma- 
chinery. 1250  month  while  traveling, 
advances  thereafter.    Hdq„  S.  F. 


ENGINEIIINO  SOCIITiiS 

PERSONNfL  SERVICI.  INC. 

(Ag«»eyl 

N«wfoii  D.  Cook,  Mgr. 

B7  POST  ST.  S.  p.  4 

GAHI«ld  n4t 


Liens  FQed 


MONTEREY  COUNTY 


GENERAL  SUPT..  37.  registered 
C.E..  now  available.  Exper.  embraces 
highway,  commercial  structures,  air- 
ports, housing,  etc.  1.  B.  Oilptn. 
ORayatone  6M0  (3/26^ 

WolnaiT  Bkkpr.,  A'ccountant.  ixp7, 
full  charge;  also  .Burr.  opr.  Reply  Box 
324.  c/o  Daily  Pacific  Builder.        3/28 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKERS. 
TRUCKS.  Padfk;  Carriers.  Oaklaaa 
KB  4-1661. 


FOR  SALE 


Corrugated  ALUMINUM  SHEETS, 
19  gauge.  .036-ln  45Sx96-ln.  Alum- 
inum Products  Co.,  8246  IBth  Street 
Fhone  UNderhlll  2166  or  SUtter  6700. 

AVAILABLE  FOR  dIoSdIA^ 
DELIVERY,  a  limited  quantity  ot 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr^Crandall.  SUtter  826&  (tf) 

LUMBER~T"soiL  PIFETrsHEET 
ROCK;  FIR,  all  sizes,  specified 
lengths;  PINE,  boards  kiln  dried; 
TIMBER,  any  length  and  dimension ; 
MILLWORK.  rail  ties,  mlllwork; 
DOORS.  SHINGLES.  MOULDING. 
SASH.  Wood  Lath.  Metal  lAth. 
Rock  Lath.  Nails.  Plaster  Board. 
Plywood.  Oak  and   Pine  Flooring. 

Asaeelated    Qeneral    Contraetere* 

Servloe 

971  Sutter  St..  S.  F.  9— PRospeot  4g0C 

4-tn.  CAST  IRON  PIPE.  Class  100 
Water  Main.  Available  for  Imme- 
diate delivery.  Williams  A  Co.,  foot 
of  Wells  Ave..  Palo  Alto;  phone  P*Io 
Alto  8156.  (8/24) 

1P87  3-yard  CHEVROLET  DUMP 
TRUCK;  1912  108  JAEGER  CON- 
CRBTE  MIXER.  F^one  GArf1<>ld 
4992.  or  WAlnut  1-8121.  (8/2f» 


Recorded  Amount 

March  17.  1947— PTN  LOTS  20.  21. 
and  2Z  Blk  102.  Addn  5.  Carmel. 
Cree  L  Wilder  and  Orivlle  B 
Jones  vs  Larie  Sorenton.  Adele 
?nrenaon,  John  Ross  Olson  and 
Malcolm    Forsythe    81.208.10 

March  \1,  1947—5.037  ACRES  in  the 
Rancho  Bolsa  Nueva  y  Moro 
Cojo.  Talcott  Lbr  Co  vs  James 
H  and  Wilmerih  A  Bush $455.15 

March  14.  1M7— PTN  LOT  12,  El- 
ton B  Hebbron  Subdiv.  Frank 
Cab.iluna.  Marcellno  Foronda. 
Quirino  Tagabe  and  Cleto  Ne- 
granxa  vs  W  B  Pattorff        f 367.00 

March  13,  1947— LOTS  6  and  3  and 
Wly  H  Lot  2,  Blk  D.  new  town 
of  Csstroville.  Talcott  Lbr  Co 
vs  Amos  L  Triggs 11.174.46 

March  11.  1947— SFIEGLE  Foods 
Company  properly  on  101  South 
Salinas.  Harry  E  and  Doris  L 
Peri.  Waif  red  T  Ahnstrom,  a 
copartner  tn  State  Electric  Sup- 
ply, vs  Spiegel  Food  Co 84.048.58 

March  17.  1947— SPIEGLB  FOOD 
Company  ppty  on  101.  South  Sa- 
linas. Anderson  .  Dough^rty- 
Hargis  Co,  Inc  vs  Spiegle  Food 
Company     415,333.((3 


NW  Burrows.  C  B  Reinhart  dba 
Relnhart  Lbr  &  Planing  MIH  Co 
vs  Frank  J  Macckia $546.22 

March  20,  1947— W  7th  AVE  37-6 
N  Moraga  A  M  Harrison  vs  Le- 
land  B  and  Marguerite  M  My- 
ers      $6i2.71 

March  20.  1947— W  43rd  AVE  200 
9  Lawton  St.  A  M  Harrison  vs 
Robert  M  and  Dorothy  M  Phil- 
lips     $629.51 

March  20.  1947— N  2«th  100  East 
Fo»:ntain.  C  E  Reinhart  dba 
Relnhart  Lumber  &  Planing  Mill 
Co  vs  Meta  Rockteschell $396.64 

March  20.  1947— LOT  9  Blk  A.  Getz 
Addn  to^Lakeview.  C  B  Reinhart 
dba  Relnhart  Lumber  &  Planing 
Mill  Co  vs  Clarence  Morrison.  $91.78 

March  20,  1947— E  CLEMENTINA 
and  4th  Bts.  C  E  Reinhart  dba 
Relnhart  Lumber  &  Planing  Mill 
Co  vs  Frank  and  Annie  Hospo- 
dariiky     $151.01 

March  20.  1947— NW  MORAGA  and 
7th  Ave.  A  M  Harrison  vs  Fred 
C  and   Gloria  M  Rose $715.79 

March  20,  1947— LOT  9  Blk  A.  Getz 
Addn  to  Lake  view.  A  M  Harri- 
son vs   Clarence  Morribon $546.60 

March    20,    1647— SE    MARGARET 
Ave  250  NE  Lakeview.   A  M  Har-   ' 
rison    vs   Arthur  F   and   Illeene 
Sapp $625.33 

■      I    ■■  ■        ,   H—    III.         m.m    MMIM    I  , 

Release  of  Liens 


dealer,  J  Riddle ;  5  f  Ix ;  12  water  con ; 
3  gas. 

712  Webster  Street;  owner,  Jones; 
dealer,  Huf .<!chmldt ;  2  fix;  4  water. 

401   Campbell  St;   owner , 

dealer,  J  Bruce;  2  fix. 

6009  Buena  Ventura;  owner,  Hart: 
dealer,  C  Roland;  25  water  con. 

2510-12-14  26th  Ave;  owner,  Peck 
tt  Lyons;  dealer.  R  A  Rteber;  17 
fix ;  1ft  water ;  12  gas. 

2408  MacArthur  Blvd;  owner.  Dr 
Moody;  plumber.  J  Tancredy;  9  fix; 
15  water  con. 

4011  MacArthur  Blvd;  owner ; 

dealer,  W  Ambrose;  3  fix;  6  waier 
connections. 

7561  Greenley  Drive;  owner,  Arn- 
old; dealer,  Privati;   1  fix;  2  water. 

.1212  Broadway;  owner,  California 
School  of  Alts:  dealer,  Geo  Markln- 
son ;  8  fixtures ;   15  water :  13  gas. 


Electrical  PermiU 


SAN    FRANCISCO 


MONTEREY  COUNTY 


Recorded  Amoun« 
March  17,  1947— LOT  9  Block  127. 
Peter's  Gate.  Cree  L  Wilder  and 
Orville  B  Jones  vs  Jack  M  Thorn- 
burg  also  known  a^  John  Thorn- 
burg,  Peter  V  and  Dorothy  A 
Constanti    $474.74 


SACRAMENTO  COUNTY 


IRVTNGTON  Straight  Une  CU*- 
OFF  SAW,  compound  angle  cutting 
32-Inch  rtroke.  S-hp.  motor,  l8-ineh 
blade.  2156  S^n  Bruno  Ave.  Phone 
JUnlper  4>M68.  (8/26) 


AIR  COMPRESSORS 

!%■  and  C-hp.  automatic  outfits  A.  C. 

284  C!FM  Worth !ngt on  Bare  Unit. 

PUMPS 

1-in.  thru  4-in.  Single  SUgr   Centrlf 

8x2x3    th"u     I(hc6xl0    Duplex     Stear.1. 

BELTING  AND  HOSE 

18  in..    tO-in.,    lO-ln     Rock    Conveyor: 

Vulcanised    Fndleap    Belts;    V-Belts; 

QD  V-Sheaves 

Western   industrial   Supply 

Ssornmento  2-7264  —  Teletype  8C-120 

Floor  CnuM,   2-Tonr  Poiftobli 

STEAM     CLEANING     MACHINE^ 
portable,  for   machinery   or   build- 
ings. 
WELDERS,  gas  and  electilo  drtroa. 

ACE  MFO.  AND  SUPPLY  CO, 

Hillside  and  Misoloti,  8aa   Fraaclaoo 

Phone  Days  JU.  4-8910 

Evenings  FL  8886 

JAEGER  CONCRETE  MlXER 
Mfidal  Wl.  pncunnatlc  tiPed,  with  skip 
loader  and  Aster  tank  ...  as  Is  .  . 
$1500  AUSTIN  WESTERN  TANDEM 
■i«;j|f«d  and  mllp  r;tiprd  .  ,  as  Is  . 
11.200  J  IWNrtY  HARRIS.  2667  •♦h 
200.  J  HENRY  HARRIS.  2657  9th 
St.,  Berkeley;  pho:t«  THomwall  7168 


Recorded  Amount 

March  11.  1947— O  M  FrtUchr  vs 
Ralph  Jackson,  wife  Isabell  and 
Ralph  J.\ckkon  Jr, ;  Lien  for 
nunst  oi  k>am  and  outbldgs,  on 
PTN  Sec  10-7-6.  Balance  Due  $2(i00 


SAN    MATEO   COUNTY 


Recorded  Amount 

March  19,  1947— LOT12;  James  St 
Aud'n.  Redwood  City :  Pedersen 
A  Arnold  vs  Arthur  A  Lucy  Bal- 
samo     $243..*9 

March  19.  1947— LOT  14;  Ti  532, 
Rrookdell  Unit  No  2;  Ross  11 
rhjimborlaln  Ltd  vs  Robert  F 
Ctfllahan  et  al  $10,22471 

Mnich  17.  ir'47— NW  30  ft  LOT  20 
*  SB  10  ft  LOT  19,  Blk  37  White 
Oak<»  Tct  No  4:  Vmcent  W  Wil- 
liams et  al  vs  Wilham  E  Flem- 
ing        $823.0<^ 


SAN    MATEO   COUNTY 


Recorded  Amount 

March  19,  1947— Calgary  St  (Se- 
quoia) at  N  Line  of  Geneva  Ave 
LOT  1,  Blk  n,  A  LOT  20  *  21, 
Blk  11  Bayshore  Sub.  Fay  Im- 
provement   Co   to   whom    it    may 

concern     _ _ 

March  19.  1947— W  Une  Calgary 
St  (.Sequoia)  AKA  LOT  18  A  10. 
Blk  11.  Bayshore  Sub  Fay  Im- 
provement Co  to  whom  it  may 
concern     _ 


ALAMEDA  COUNTY 


Recoried  Amount 

March  20.  1947—257  LESTER  Ave. 
Caklami.  Otto  H  Hanson  to  Fred 
A  Carlson  and  Mrs  Berden...  $745.26 


Nod  -  Responsibility 


CONTRA  COSTA  COUNTY 


March  17.  1947— Ptn  Lot  6.  Map  of 
Luigi  DeMartinl  Tract,  near  Wal- 
nut Creek.  E  L  Woods  as  to  im- 
provements on  property. 


Building  Contracts 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

March  18.  1947— Lot  19.  Map  No  1, 
Ayers  Ranch  Sut>divlsion.  near 
Concord.  Juan  Bloy  Ealas  vs 
Wlalter  E  Martin $1,000.00 

March  19.  1947— Ptn  Lot  9.  Plat  of 
Subdivision  of  part  of  southern 
portion  of  Rancho  Canada  Del 
Haaabre  Y  Los  Bolsas,  near  La- 
fayetta  Charles  S  Hughes  Co  vs 
Joaaph  SchnltBler,  et  al $115.82 

March  19.  1947— Lot  27,  Lafayette 
Oaks,  near  Lafayette.  R  E  Col- 
bourn  vs  Richard  A  Van  Horn, 
et  al   , $467.50 

March  19,  1*47— Ptn  Lot  6,  Block 
29,  Boulevard  (Sardens.  El  Cerrito. 
Tlmmons  it  Beilt  vs  John  J  Park- 
er, et  al $828.00 


ALAMEDA  COUNTY 


Reconded                                       Amount 
March  21.  1947— 44M  RBINHARDT 
Drive,  Oakland.    Central  Lumber 
*  Bulldtnr  Supply  tb  O  F  Ernst 
and  A  W   Miller 1186.66 


SAN    FRANCISCO 


Roeorded  Amount 

March  21.  1947— NE  GAMDIER  130 


SAN    FRANCISCO 


INSTat.L  manhole.  ca.slings,  etc.  30 
Onondaga  Ave  and  1340  I7t,h  Ave 
and  return  of  surplus  materials  to 
rtoreyhrds  at   1340   17tii. 

Owner — Pacific  Te!  and  Tel  Co. 

Contructor — Lowrie   Paving  Co.  Ltd. 

Fll^^d.  March   14.   1947.    Dated.   


Furnace  Permits 


OAKLAND 


3660  Brown  Ave :  owner.  J  Colluon  : 
dealer,  Aladdin  Htg  Corp:  central 

Z?.^!  9ftth  Ave;  owner.  Van  Ness; 
dealer.   Harcr  Furnace   Co;    floor 

2237,  30,  41,  43,  47.  49.  53  98th  Ave 
(7  .<«cparate  houses);  owner.  Van 
Ne«s;  dealer.  Harer  Furnace  Co; 
floor  furnaces. 

2411  Storkridge  Drive;  owner.  R 
Hatcher;  dc.iler,  Hurmon  Sheet  Mil 
Co ;  central  heating. 

686  Jcp.n  Street ;  owner,  Wantrola ; 
dealer,  Hollind  Co:  central  furnace. 


Plumbing  Permits 


OAKLAND 


10508  Dante,  owner.  L  Dollar: 
dealer,  C  Roland;  6  fix;  12  water 
con ;  2  gas. 

3051  Sflhool  St;  o^^Tier,  Alex  Oo- 
niata;  deal°r,  J  A  Faito;  4  fix;  4 
water   con. 

517  F'anorBmic  Way:  owner.  Beyn- 
ton;  dealer.  H  Murphy;  5  fix;  12  wa- 
ter con  :    4   gas. 

3615   Hagerman;    owner ; 


4104  2200  Judah  St ;  owner,  Coo.s ; 
contractor,  Bemal  Blec  Co;  change 
1  phase  to  3  phase. 

4105  252  6th  St;  owner.  Rena  Ho- 
tel; contractor.  Bay  Blec  Co;  sur- 
vey ;  new  service 

4106  1314  Noriegu;  owner.  Mar- 
cus; contractor.  Bay  Blec  Co;  3  out- 
lets; 2  sv/itchcs;  motors. 

4L07     642   Clenjent:    owner,    

contractor.  Century  Blec  Constr  Co; 
5  outlets. 

4108  25  West  Portal;  owner,  E  W 
Perkins ;  contractor.  Richmond  Blec ; 
33  outlets;  4  switches;  4  plugs;  serv. 

4109  1739  ?Mllmore;  owner.  Black- 
shear's;  contractor,  Evcready  Blec 
Service ;  sign. 

4110  2919  16th  St ;  owner.  L  Hirch  ; 
contractor,  Eveready  Blec  Service; 
survey. 

4111  425  Divisadcro  St;  owner. 
Roosevelt  Const  Co;  contractor,  O'- 
Keoffe,   The   Fan    Man;    alterations. 

4112  2956  241h  St;  owner,  J  F^- 
siano:  cci. tractor,  O'Keef'e,  The  Fan 
Man:    6    plugs     service;    motors. 

4113  2043  Fillmore ;  owner,  Duf fey  ; 
contractor.  Quality  Elec  Co;  motors 

4114  25    Taylor;    owner ; 

contractor.  Quality  Elec   Co;    6  out- 
lets ;  6  switches ;  alterations. 

4115  66C  Minnesota;  owner.  Form 
Weld:  contractor.  Quality  Elec  Co; 
motors;    trantforTner. 

4116  406  Sutter  St;  owner : 

contractor.    Elevator    Supp   Co,    Inc; 
5  interlocks. 

4117  198  Guerrero  St;  owner,  Som- 
mers :  contractor.  J  K  Herzog  El<  c 
Co ;  motors ;  special  equip. 

4118  645  Geary  St:  owner,  M  L*;- 
Vof  f ;  contractor.  Scott  Sign  Serv ; 
sign. 

4119  1775  Polk  St;  owner.  Crlllo; 
contractor.  Scott  Sign  Service;  sign. 

4120  12th  Ave  W  side  50  S  Judah  ; 
owner.  Doe!ger-  contractor.  Rich- 
mond Elec  Cu;  temp  saw. 

4121  4P9  Alabama;  owner.  ACCO; 
contractor,    American    Can    Co;    

412?  1281  MisMior  9t ;  owner.  T 
Brodie;  contractor,  State  Elec  Co; 
14  outlets;  4  switches;  50  plugs; 
service. 

4123-26  Various  locations  and  own- 
ers; contractor.  State  Elec  Co;  ''2 
sign  circuits. 

4127  76  Townsend;  owner.  Gatt'.^- 
Yatfs;  contractor,  Stete  Blec  Co;  41 
outlets;  19  switches;  52  plugs;  mo- 
tors ;  service ;  dryers,  etc. 

4128  NE  Cor  4'h  and  Town  sen  (^ : 
.iwr.er,  Kingan  &  Co;  contractor. 
Central  Eire  Co;  281  outlets;  37 
switches;  56  plugs;  service,  motors. 

4129  268  Market  iSt;  owner.  Hans- 
ford BIdg;  contractor,  Central  Elec 
Co;   repair  fire  damage. 


OAKLAND 


460.'»  1100  29th  Ave;  owner.  Calit, 
Pacing  Corp;  contractor.  Pacific  £1 
A  Mech ;  wiring. 

45066  801  Walla  Vista,  owner.  Van 
Bokkelen-Colo ;  contractor,  Roberti> 
Light  Fixture  Co;  repair  fire  dam- 
age. 

45057  6214  A^cot  3t ;  owner.  Reese; 
contractor.  Del  Monte  Eler;  service 
lor  saw. 

4.V)58  8th  St  SW  of  Adeline:  owner 
ant'  builder,  Foster  A  KIciser,  new 
installation. 

450.'S»  1402  E  12th  St;  owner,  Vall> 
contractor,   Clifford   E'ec;   alter. 

45060  J337  102nd  4ve ;  owner,  Mo- 
ber  A  Demont :  contractor.  Clifford ; 
outlets;    switches;    plugs. 

45061  5840  Pinevood  :  owner.  Chop- 
in A  Whitson ;  contractor,  Clif foru  ; 
service   for   saw. 

45062  4631  Tompkins:  owner,  Cha-* 
Heineman  ;  contractor,  Clifford  Blec ; 
outlets;    switches;   plugs. 

45063  4531  Tompkins;  owner,  Cha<) 
Heineman ;  contractor.  Clifford  El ; 
Ber^ice  for  saw. 

45064  4531  Tompkins;  owner.  ChAA 
Heineman ;  contractor,  Clifford  El . 
fixtures. 

45(>65  823  Mandana  Blvd ;  owner, 
T  G  Williams ;  contractor.  Matsori 
Blec  Equip  Co;   plugs. 

45066  8830  E  14th  St ;  owner,  Aus- 
tin Cleaners;  contractor,  Broadm.in  ; 
outlets;  switches;  plugs;  motor.*; 
new  installation. 

45067  273i>  73rd  Avenue;  owner, 
Amorellos ;  contractor.  Broadman ; 
outlets;  switches;  plugs;  alterations: 
new  installation. 

46068     10312  E  14th  St;  owner,  ) 

contractor,   McNews,   Inc;   fixtures. 

4S069     10312  E  14th  St;  owner ; 

contractor.  McNews,  Inc;  outlets; 
switches;   plugs 

4607C  7243  107th  Ave;  owner,  J  M 
Walker;  contractor,  Johnston  Elec; 
outlets;  switches;   plugs. 

45071  9227  Castlewood ;  owner,  R 
M  Taylor ;  contractor,  Johnston  Bl , 
outlets;    switches;   plugs. 

45072  000  Klrkham:  owner,  

contractor,    Scott-Buttncr;    switches 

45073  500    Klrkham;    owner,    S    P 


RR    Co:    contractor,    Scott-Buttner; 
outlets;  plugs;  alterations. 

45074  5945  Hayes  St;  owner,  Par- 
ker; contractor,  Gus  Anderson;  out- 
lets'; plugs;  addition. 

46075     1064  9t8h   Ave;   owner,   Mrs     ^ 
Marie  Crordon;   contractor.  Ace  Elec 
Sign  Co;  sign. 

45076  W  Colby  S  of  Alcatras; 
owner,  J  Whalen;  contractor.  Para- 
mount Elec;  service  for  saw. 

46077  5601  Plcardy  Drive;  owner, 
Carl  Metsterin;  contractor.  Para- 
mount;  alterations. 

45078  C315'  Idaho  St ;  owner.  Smith 
contractor.  Kent  Kibbe;  outlets; 
s'.'.itches;  plugs;  alter;  new  installa- 
tion and  addition. 

45079  6045  Broadway;  owner,  Wn> 
Farias;  contractor,  El  Cerrito  Elec; 
outlets ;   switches. 

45080  6037  Broadway;  owner,  Wm 
Farias;  contractor.  El  Cerrito  Elec, 
outlets ;    switches. 

45081  2807  Broadway;  owner,  C 
Martin;  contractor.  Havens  A  Wade; 
plugs;  alterations. 

45082  3500  Calanuria  Ave;  owner, 
Gede;  ccntractor.  Collins  Elec;  fix* 
tures. 


Official  Proposals 


Moving   of  thrs»  dormltsries   now  at 

Benlcia    and     reerection    on    tha 

Davis  Campus 


"ADVERTISEMENT     FOR     BIDS" 


"Subject  to  the  conditions  prescrib- 
ed by  the  undersigned,  sealed  bldM 
are  Invited  for  the  following  work* 
for  the  moving  of  three  dormltorte« 
now  located  at  Benecia,  California 
and  the  re- erection  on  the  Davis 
Campus,  University  of  California. 
Davis,  California.  Plans  and  specifi- 
cations will  be  Iss^ued  to  Intending 
bidders  upon  deposit  of  ten  ($10)  dol- 
lars per  set.  No  bids  will  be  received 
after  2:00  P  M  April  9,  1947.  Plant. 
specifications  and  information  will 
be  available  starting  March  14,  1947 
at  the  Cashier's  Office,  103  Adminis- 
tration Building,  University  of  Cali- 
fornia, Berkeley,  California,  and  at 
the  Business  Office,  101  Adminis- 
tration Building.  University  of  CalU 
fomla,  Davis,  California.  The  right 
to  reject  any  and  all  bids  is  re- 
served. 

"THE  REGENTS  OF  THE 
UNIVERSITY    OF    CALIFORNIA- 
(Dally  Pacific  Builder) 
3/14.  17.  18.  19.  20,  21.  24.  25.  26.  27.  '47 


Pro.  No.  1827 — Furnishing  Equlpmant, 

Labor  and    Material*  for 

Making  Borings 

NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  Blast 
Bay  Municipal  Utility  District,  612— 
16th  Street,  Oakland,  California,  un- 
til 5:30  P.M..  WedneMlay,  April  2. 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  all  equipment.  labor 
and  materials  for  making  BORINGS, 
as  per  specifications. 

Proposal    No.    1827    covering   sama 
may  be  obtained  upon  application  at 
the    Purchasing    Department,    Room 
312,  of  the  office  of  the  District. 
DANIEL  READ, 

Secretary. 
Oakland,  California, 
March  21,  1947 

(Dally  Pacific  Builder) 
(Mareh  24,  1947) 


L8-381— Asbestos-Cement  Water  Pip* 


NOTICE  TO  CONTRACTOVtS 


Sealed  proposals  for  furnishing  and 
delivering  7200  linear  feet  of  6-lnch 
diameter  asbestos-cement  water  pipe 
will  be  received  at  the  office  of  the 
East  Bay  Municipal  Utility  District, 
Room  205.  512  Sixteenth  Street,  Oak- 
land, California,  until  5:30  P.M., 
Wednesday,  April  2,  1947,  and  will  at 
that  hour  be  opened  and   read. 

Specifications  No.  LS  381  covering 
the  work  may  be  obtained  upon  ap- 
plication at  Room  406  of  the  office 
of  the  District. 

DANIEL  READ, 

Secretary. 
Oakland,  California, 
March  20,  1947 

(Daily  Pacific  Builder) 
(March  24,  1947) 
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PLANS  and 
Speculations 


Nevada  lesrislative  bills  recently 
introduced  call  for  transfer  of  the 
remaining  $329,000  of  the  Univer- 
iiity  of  Nevada's  fund  grant  of 
$350,0001  for  construction  of  a 
clasaroom  building  to  be  used  for 
provision  ot  a  new  heating  plant, 
and  for  |50,000  for  conversion  of 
the  university's  South  Virginia 
Street  farm  into  a  classroom  lab- 
oratory for  the  college  of  agricul- 
ture. 

oOo 

No  bids  were  received  on  Pitta- 
burg's  |8  milUon  steel  plant,  WAA 
revealed  this  week. 

OQO 

Merced  city  council  will  ask  tht; 
Rtate  public  utilities  commission  tu 
authorize  construction  of  a  under- 
pass at  the  Santa  Fe  Railroad  on 
K  Street. 

OQO 

Plans    for   installation    of    5,000 
feet    of    sewer   line    estimated    to 
cost  110,000  ore  under  considera- 
tion by  the  Hollister  city  council. 
oOo 

Twenty-one  engineers  were  reg- 
istered by  the  Nevada  state  board 
of  registei-ed  professional  engi- 
neers in  March. 

oOo 

Santa  Cruz's  Chamber  of  Com- 
merce .has  requested  army  enq;i- 
Beera  to  postpone  the  yacht  harbor 
hearing  schedule  for  March  27  un- 
til  August   16 

oOo 

Improvement   to    the    36th    Dis- 
trict   Agricultural    Association's 
fairgrounds  at  Dixan  are  estimat- 
ed to  cost  1150,000. 
oOo 

WAA    representatives    will    ap- 

{>rove  use  of  water  from  the  water 
ine  at  Basic  Magnesium  project 
in  Nevada,  providing  they  can 
deal  with  a  recognized  municipal 
authority. 

oOo 
Some  28  acres  of  former  Folsom 
prison  land  will  be  used  to  form  a 
new  city  park.  Df^elopment  will 
start  with  a  swiniming  p^  spon- 
sored by  the  Folsom  Lion'sXlub. 


Electrical  Eqaipment 
Cartel  Dissolved  by 
District  Court  Order 

WASHINGTON— Attorney  Gen- 
eral Tom  C.  Clark  announced  that 
a  final  judgment  eliminating  re- 
straints in  our  foreign  trade  in 
electrical  equipment  was  entered 
today  in  the  United  States  Dis- 
trict Court  at  New  York  City 
against  the  Electrical  Apparatus 
Export  Association;  General  Elec- 
tric Company;  International  Gen- 
eral Electric  Company,  Incorporat- 
ed; Wesiinghouse  Electric  Corpor- 
ation; and  Westinghouse  Electric 
International  Company.  Under  this 
judgment  the  Export  Association 
will  be  dissolved  and  the  defend- 
ants enjoined  from  engaging  iti 
the  future,  by  means  cf  any  new 
association,  in  various  illes^al  cartel 
actfiviti^B- 

•This  judgment,"  Mr.  Clark 
said,  "is  a  step  forward  in  the  De- 
partment of  Justice  program  for 
preventing  the  ille^f  use  of  ex- 
port trade  aasociationa.*' 

The  original  suit  was  filed  Octo- 
ber 9,  1945.  The  Government  in 
the  amended  complaint  charged 
the  defendants  with  restraining 
trade  on  all  types  of  electrical 
equipment  and  apparatus  for  the 
generation,  transmission,  and  use 
of  electricity  including  electrical 
motors,  generators,  transformers, 
capacitatom.  rectifiers,  etc.  Gen- 
eral Electric  and  Westinghouee 
were  charged  with  having  entered 
into  a  cartel  agreement  with  lead- 
ing manufacturers  of  electrical 
equipment  in  Germany,  England 
and  Switzerland.  This  cartel  agree- 
ment was  known  as  the  Interna- 
tional Notification  and  Compen- 
sation Agreement  and  provi(iC<i 
for  allocating  orders,  raising 
prices  and  eliminating  competi- 
tion between  the  parties  in  certain 
m.irkets  of  the  world.  The  com- 
plaint further  alleged  that  General 
Electric  and  Westinghouse  had 
caused  the  formation  of  the  Ex- 
poit  Association  for  the  purpose 
of  entering  into  and  carrymg  out 
the  cartel  agreements. 


ArchitectsxQpen  Batde  Against  Fire  BiD; 
Protest  Hoi^  Chief's  Action  to  Governor 

^   By  LORNA   S.   STOCK 

The  architects  of  California  will  not  support  Fire  Safetv  Bill  753 
as  it  is  written,  Johti<^.  liolles  ihairman  of  the  governmental  relations 
committee  of  the  Carifomia  Council  of    Architects,  disck>f.ed  Monday. 

It  was  the  first  intimation  that  all  was  not  sweetness  and  light 
within  the  special  fire  safety  cummitiee  appointed  fo  draft  amendments 
sharpening  fire  provisions  of  the  State  Housing  Act.    The  committee 

was  appointed  several  months  ago* 

by  Walter  P.  Koetitz,  chief  of  the  tjon  industries  committee  of  the 
division    of  housing,  of  the    State    Lqs    Angeles    Chamber    of    Com 


Department    of    Industrial     Rela- 
tions. 

The  rift  started  at  the  time  ihe 
committee  was  appointed,  a  reli- 
able source  revealed.  Architect  an<< 
engineer  members  felt  that  the 
committee  had  been  "packed"  with 
building  officials  and  fire  depart- 
ment representatives,  who  report- 
edly controlled  14  votes. 

'^In  almost  every  issue,"  said 
this  observer,  "the  vote  was  14 
building  and  fire  department  offi- 
cials in  opposition  to  three  archi- 
tects and  engineers." 

Iiast  Friday,  the  Pacific  Coast 
Building  Codes  Conference,  Cen- 
tral district,  went  on  record  op- 
posing 753,  the  building  officiaKs 
Srotesting  the  predominance  of 
re  marshals  on  the  committee 
which  drafted  the  legislation  and 
allegritig  that  they  weren't  proper- 
ly represented. 

'A.  B.  753  Confasing' 

The  architects  have  swung  their 
support  to  Assembly  Bill  No.  1332. 
which  substitutes  the  up  -  to  -  Hate 
eonstruction  provisions  of  the  1946 
uniform  building  code  and  repeals 
Chapters  5,  7,  to  16,  17  to  22.  and 
Chapter  24  of  the  State  Housing 
A«t 

In  Los  Angeles,  Earl  T.  Hcit- 
schmldt,  chairman  of  the  construc- 


merce,  pledged  the  backing  of  his 
organization  to  A.  B.  1332  instead 
of  A.  B.  763.  Explaining  his  posi- 
tion, he  commented:  "Assembly 
Bill  No.  1332  IS  part  of  a  program 
to  secure  uniformity  and  simpli- 
fication in  building  regulation.  .  .  . 
The  value  and  need  for  simple  uni- 
form building  codes  are  so  plainly 
evident  that  opposition  to  the  pro- 
posal is  surprising,  to  say  the  least. 
The  next  step  is  to  bring  the  statf. 
laws  into  agreement." 

Referring  to  pres.«»ure  for  legis- 
lation following  recent  hotel  fires, 
Heitschmidt  stated.  "Hasty  patch- 
ing of  the  State  Housing  Act  wili 
only  make  a  bad  situation  wors". 
The  result  of  that  effort  i«  A.  B. 
753,  composed  of  some  76  random 
amendments  to  the  State  Housing 
Act." 

He  said  A.  B.  753  is  confusing 
in  that  some  provisions  are  retro- 
active while  others  are  not,  and 
enforcement  authority  is  divided 
between  the  fire,  health  and  build- 
ing departments  of  the  state. 

Meantime,  Vincent  Palmer,  pres- 
ident of  the  California  Council  of 
Architects,  protested  to  Governor 
Warren  against  a  letter  signed  by 
Chief  Koetitz,  which,  he  said  "uses 

(Contmued  on  Pag*  T) 


Oakland  Firm  Seeks 
Subs  on  $2  Miliion 
Apartment  Venture 

Sub-bids  will  be  asked  in  about 
six  weeks  on  a  |2  million  apart- 
ment development  in  Oakland,  Jas. 
Hill,  secretary  -  treasurer  of  Rob- 
erts Enterprises,  Inc..  announced 
over  the  we^k-end.  Construction 
probably  will  begin  in  two  months 
on  a  2-acre  site  where  the  home 
of  the  late  Senator  George  C.  Per- 
kins was  razed  recently. 

Location  of  the  development  is 
a  tract  bounded  by  Vernon,  Per- 
kins and  Orange  Streets,  divided 
into  ten  lots,  and  three  other  lots 
on  Glen  Avenue  east  of  Piedmont 
Avenue,  Station  Street  near  Bel- 
mont Avenue  and  MacArthur  Blvd. 
near  Park  Boulevard. 

Twelve  six-story  and  three-story 
buildin^ns  will  include  some  220 
units.  Four  of  the  buildings  will 
be  of  wood  frame  construction,  and 
the  other  eight  of  reinforced  con- 
crete. According  to  Roberts  En- 
terprises' designers,  the  apartment 
houses  will  be  modem  in  every  re- 
spect. All  will  have  elevators. 
There  will  be  a  underground  ga- 
rage for  tenants. 

# 

Deposits  Required 
With  Surplus  Bids 

WASHINGTON.  —  War  Assets 
Administration  said  today  that  de- 
posits will  be  required  hencefor- 
ward from  all  bidders  in  sealed 
bid  sales  and  from  successful  bid- 
ders in  spot  sales  and  auction 
sales. 

Conditions  under  which  deposit.s 
are  required  are  as  follows: 

For  personal  property,  deposits 
of  10  per  cent  on  bids  from  f5,000 
to  $100,000  must  be  made.  If  the 
bid  is  more  than  |100,000,  an  ad- 
ditional two  per  cent  is  reouireJ 
for  the  amount  in  excess  of  |100,- 
000.  WAA  Zone  Admi.nistrators 
may  set,  in  certain  cases,  a  higher 
rate  of  deposit. 

UGHTING  EXPOSITION 
LURES  72  EXHIBITORS 


CHICAGO.  —  Over  72  lighting 
equipment,  lamp,  paint  and  allied 
manufacturers  are  already  signed 
up  to  exhibit  their  latest  develop- 
ments for  'Planned  Lighting'  at  the 
coming  2nd  International  Lighting 
ExpositioB  and  Conference  spon- 
sored by  the  industrial  and  com- 
mercial lighting  equipment  section 
of  the  National  Electrical  Manu- 
facturers Association,  Chairman  E. 
C.  Huerkamp  disclosed  Wednesday. 

It  will  be  held  Nov.  3-7,  1947, 
at  the  Stevens  Hotel  here.  It  will 
be  larger  than  the  first  exposition 
held  in  1946. 

TILE  PRODUCnON 
CONTINUES  GOOD 


WASHINGTON.— Latest  indus- 
try reports  place  the  February 
production  of  brick  and  tile  at  21 
per  cent  more  than  for  the  same 
month  of  1946. 

But  because  of  the  shorter  nun- 
ber  of  working  days  in  February 
the  output  of  brick  was  11  per  cent 
less   than    in    January,   1947,   and 

firoduction  of  tile  was  16  per  cen«. 
ess.  The  average  production  per 
working  days  is  approximately  the 
same  for  both  months,  however. 

10,^49  UNTre  OKAYED 

WASHINGTON— Exactly  10.649 
additional  living  units  of  all  tjrpes 
will  result  from  permits  approvec* 
by  the  federal  housing  administra- 
tion during  the  week  ending  Mai. 
14. 

This  brings  to  140,870  the  num- 
ber of  dwellinfir  units  added  under 
the  permit  "ystem,  in  affect,  since 
December  28,  last  year. 


Tm  Supplies  Below 
1947  Estimates;  Far 
East  Problems  Many 

VaSHINGTON.  —  There  is  a 
marked  deterioration  in  the  supply 
position  of  tin,  according  to  a 
statement  of  the  Combined  Tin 
Committee  Tuesday.  Demands  tor 
allocations  for  the  period  from 
January  to  June,  1947,  total  almost 
60,000  long  tons,  the  lln  Commit- 
tee pointed  out,  whereas  new  sup- 
plies, available  for  allocation  from 
all  sounres  during  this  period  total 
17J00  tons. 

The  committee  reported  that 
production  in  Belgium  is  increas- 
ing. In  China,  production  is  far 
below  pre-war  levels,  due  to  eco- 
nomic and  transportation  prob- 
lems. The  rehabilitation  of  the 
mining  industry  in  Malaya  has 
been  slower  that*,  anticipated  and 
current  recovery  of  production 
has  been  seriously  handicapped  by 
a  shortage  of  coal. 

Exchange  problems  have  so  far 
made  procurement  of  the  tin  al- 
located during  1946  from  Siam  so 
difficult  that  it  is  not  anticipated 
that  Siam  will  be  an  effective 
source  for  new  procurement  dur- 
ing the  first  half  of  1947. 

Exports  from  the  Netherlands 
Indies  have  been  retarded  by  un- 
settled shipping  conditions,  where- 
as smelting  of  tin  ore  in  the  Neth- 
erlands has  slowed  down  because 
of  a  shortage  of  coal. 

Five  thousand  of  almopt  10,000 
tons   of  tin   found   in  Japan   have 
been    allocated    by    the    Combined 
Tin  Committee  in  1946  and  a  thou- 
sand tons  are  now  available.    The 
remaining  quantity  will  be  report- 
ed for  allocation   as   soon   as   the 
protracted    work    of    sorting    and 
sampling  is  completed. 

LOANS  14%  OVER 
JANUARY,  1946 

WASHINGTON.-^Non-farm  real 
estate  financing  in  the  nation  dur- 
ing January  totaled  approximately 
$847  million,  about  a  third  grcatpr 
than  in  the  first  month  of  1946,  the 
Federal  HoQie  Loan  Bank  Admin- 
istration reported  today.  More 
than  half  of  this  rise,  il  was  noted, 
was  due  to  increases  in  the  aver- 
age amount  of  the  mortgages  made 
since  the  number  of  such  loans  re 
corded  in  the  month  was  only  14 
per  cent  higher  th:in  in  January 
1946. 

# 

USE  OF  MODULAR 

SIZES  ECONOMICAL 


WASHINGTON.— oavings  in  the 
cost  of  building  veterans'  hospitals 
will  result  from  the  use  of  mod 
ular  sizes  of  masonry  products, 
windows,  and  other  builaing  ma- 
terials, Tyler  S.  Rogers,  presidert 
of  the  Producers'  Council,  stated 
today. 

"Completion  of  the  hospitals  also 
will  be  speeded  up,  inasmuch  as 
modular  products  can  be  put  in 
place  more  quickly  than  the  tra- 
ditional sizes  beraur.e  the  amount 
of  cutting  and  fitting  on  the  job 
is  greatly  reduced,"  Rogers  said. 

AID  685,000  VETS 

^         - 

Government  loon  guarantees  pro- 
vided in  the  G.  I.  Bill  have  aid^'d 
more  than  685,000  veterans  in  fi- 
nancing purchase  of  homes,  farms 
and  business  with  a  total  value  of 
nearly  13,683,000,000,  Veterans  Ad- 
mi  niptrat  ion  announced. 

Loans  approved  from  the  incep- 
tion ot  the  program  through  Fen. 
26,  1947,  Included  606,MO  fot 
homes,  24^00  for  farms,  and  56,- 
000  for  business  purposes. 

JANUARY  BEST  MONTH 


WASHINGTON— Mere  new  per 
mancnt  homes  and  apartments 
wers  completed  in  January  19^17 
than  in  any  other  morth  since  tlif 
end  of  the  war.  Housing  Expediter 
Frank  R.  Creedon  announced  to- 
day. Total  of  the  new  permaner  t 
units  completed  was  59,300. 


Stewart  Bill  Creates 
Rural  Roads  Agency; 
Federal  Funds  to  75% 

WASHINGTON.  —  Two  bills 
among  the  flood  of  legislation 
thrown  into  the  congressional  hop- 
per this  week  ard  of  special  inter* 
est  to  contractors. 

These  are  S.  821,  providing  ap- 
propriations for  construction  of 
rural  local  roads,  and  S.  854  auth- 
.>rizing  an  additional  $60  million 
for  certain  construction  under  ihe 
national  defense  nousing  act. 

The  first,  introduced  by  Senator 
Stewart  of  Tennessee,  would  sup- 
plement the  federal-air  road  act 
of  1916.  Submitted  to  the  senate 
committe  on  public  roads,  thin 
measure  would  create  within  the 
federal  works  agency  a  constitu- 
ent administialion  of  the  rural  lo- 
cal roads  administration. 

Such  a  conslitutent  part  of  FVVA 
would  be  headed  by  a  commiHuion- 
er  who  would  administer  the  act's 
provisions. 

An    interesting    feature    of    the 
newly   -   introduced  bill   stipulatet* 
that  appropriations  under  its  au- 
thority would  not  bcgi.i  until  after 
legal  termination  of  the  war.    he- 
ginning   on   that   date — yet  to    be 
set  by  congress — appropriations  in 
the  amount  of  $1,126,000,000  would 
be  authorized  to  become  available 
at  the  rate  of  $S75  miliion  a  yvnr 
tor  three  years. 

These  funds  would  be  apportion- 
ed among  the  various  states  in  ac- 
cordance with  provisions  of  the 
federal  highway  act  of  1921. 
Amounts  allote^  to  each  st^atc 
would  be  re-api>ortionod  among  the 
political  subdivisions  on  the  oasis 
of  road  mileage,  populatioi  and 
area. 

Federal  funds  could  net  exceed 
75  per  cent  of  constructiun  costs 
plus  a  percentage  for  •states  which 
include  certain  public  lands. 
More  Authorisations 
The  bill's  author  differeiitmte* 
between  funds  designated  for  local 
political  sr.bdivisrons  and  those  go- 
ing to  towns  or  town>»hiD8.  All 
monies  would  be  match'.a  on  a 
three  to  one  ratio;  but  for  three 
years  if  allocated  to  local  political 
subdivisions  and  for  two  years  if 
allocated  to  towns  or  townsnips. 

8.  854  went  to  the  committee  on 
banking  and  currency.  Tcsst^d  in 
by  Senator  O'Mshoney  of  Wyom- 
ing, it  caliri  for  $50  million  to  be 
authorized  as  a  supplementi  1  ap- 
propriation to  the  ni;tional  defense 
housing  act. 

This  bill  would  increase  fiscal 
authorizations  for  national  housing 
agency  for  use  in  providing  shel- 
ter for  distressed  families  of  serv- 
ice n^en  and  veterans. 

The  money  would  go  for  any 
"necessary  expense"  for  complet- 
ing temporary  houning  under  con- 
tract with  educational  institutions, 
local  yublic  agencies,  political  sub- 
divisions, states  or  non-profil  or- 
ganizations. 

No  Fund<:  Available 
The  implied  importance  of  this 
legii^ation  is  reduced  somewhat  by 
its  application'  only  to  those  con- 
tracts made  nrior  to  passage  of 
the  national  defense  housing  act 
in  1940. 

Since  that  time  funds  have  not 
been  available  t>  complete  those 
temporary  projects  coT>tracted  for 
and  this  measure  would  make  this 
type  of  housing  available  to  serv- 
icemen and  veterans  wherever  it 
has  b**en  cortracted  for  at  state 
or  lower  government  levels. 
' # — — 

NEED  MORE  CASTINGS 

WASHINGTON.— Stf el  demand, 
in  a  wide  range  of  prcnlucts,  will 
decrease  unless  the  output  of  cast- 
ings, also  netfrted  in  these  item*, 
is  stepped  up  by  making  available 
more  foundrv  and  malleable  grade 
merchant  pig  iron,  the  Civilian 
Production  Administration  told  a 
groTJD  of  steel  representatives 
meeting  here  last  week 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  MARCH  25,  1947 


C«mrriaM  1M«  by  F.  W.  Deda* 
CsrperatUn.  R«pPoduetl«n  In  whoU 
•r  Mit,  without  written  p«rmi*. 
•Ion  of  tho  oopyrtght  holdor,  !• 
oxproooly  forblddon. 


CPA  PERMITS  GRANTED 

•AN  FRANCISCO.  —  The  Civilian 
nodttctlon  AdmlnlatraUon,  A.  j. 
•««r,  rrglonal  director,  18SS  Market 
■S*  ■••  •onounced  the  follewlng  per- 
nlta  srantod  for  construction  ot  coni- 
■jarwal  and  tnduetrJal  bulldlnsrs  in 
wo  San  Francisco  area: 

March  19,  1947 
CHURCH     FOUNDATION,     $30,000 
84th   Ave  ft    MacArthur,    Oakland ' 
o'vner,    The    Neighborhood    Church 
of  Oakland,   6119  MacArthur  Blvd, 
Oakland. 

TRACTOR  SALES  &  SERVICE,  $30.- 
000;Harrison  &  Oak  Grove.  San 
Francisco;  owner.  Peterson  Trac- 
tor A  Equip,  923  Harrison  St,  ban 
Francisco. 

CENTRAL  OFFICE.  Bldg.  $85,000  • 
440  Turk  St.,  San  Franclfco;  own- 
er. City  A  Co  of  San  Francisco 
Houcing  Autjiorlty,  525  Market  St, 
San  Francisco. 

OFFICE— FRUIT     CONTROL,     $16.- 

000;     1315     9th     St;     Sacramento; 

owner,  Calif  Tree  Fruit  Agreement 

*   Eugene    L   Williams    1910   Eye 

St,  'Sacramento. 

WOOD  TREATING  PLANT,  $15,000: 
OrovUIe;  owner,  National  Wood 
Treating    Corp.    Box    361,    OrovllU-. 

DAIRY  BARN,  $9,500;  Bloomf leld ; 
owner,  James  Tremarl,  Box  13 
Bloomfield. 

STORAGE  —  EQUIPMENT.  $2,800; 
928  VaUeJo  St,  Napa;  owner,  Pac 
Tel  &  Tel  Co.  140  New  Mont- 
gomery,   San    Francisco 

OFFICE  TEL  CO.  $2,700;  12  West 
Oabilan  St,  Salinas;  owner,  Par 
Tel  St  Tel  Co.  140  New  Montgom- 
ery,   San    Francisco. 

OFFICE— STORAGE  Training  Fk- 
ciUties,  $4,000;  65  So  Srd  St,  San 
Joae;  owner.  I-lac  Tel  &  Tel  Co,  l-*0 
New    Montgomer>-    .San    Francisco 

HETATL  FURNITURE.  $800;  417  E 
Weber  Avenue,  Stockton;  owner, 
Bumham  Bros;  417  E  Weber  Ave. 
Stockton. 

WAR    SURPLUS  —  Sporting     Goodf, 

$50;    3320  So   Market   St,    Redding; 

owner,     Mike    Kaplan,     Box     1046, 
Redding. 
LUNCH    COUNTER    Grocery    Store. 

$7,000;    1820    West    7th;    Oakland: 

owner,   Martin  Plrro,   1820  7th    St 

Oakland. 
OFFICE   BLDG,   Fire   Damage,   $95,- 

000;  268  Market  St.  San  Francisco; 

owner,     L    M     Norton,     57     Suttf- 

St..    San    Francisco. 
MACHINE     SHOP.     $9,445;      Tracv; 

owner.     Southern     Pacific     Co,     65 

Market    St,    San    Francisco. 
nAlTNDRY,  $4  000;   Miner  A   Pilgrim 

St«,     Stockton ;     owner,    Ong    Jew, 

406  So  Sutter  St,   Stockton. 
FRUIT  PROCESSING,  Cold  Storagi , 

$23,000;    Lodi;    o^vncr,    Oust    Frey. 

Rt  1,   Box  375A   Lodi. 
BALL      PARK       Bleachers.      $4.0»0; 

Stockton;  owner.  City  of  Stockton. 

City  Hall.    Stockton. 
TEL   CO.    Photo   Equip,    $11,000;    AdJ 

80  So  Market   St,    San    Jose;   owti- 

er,    I\ic    Tel    Sc    Tel    Co,    140    New 

Montgomery,    San    Francisco. 
IN.'iURANCE,     $4,000;     owner.     Tho. 

O  Verga,  1221  7th  St,  Monterey. 


Building  Section 


MARCH   20,  19-t7 

RESTAURANT,  S83;  DiaMo  Blvd. 
Lafayette,  The  Curve:  o\\npi.  Lar- 
ry Foliar,  Box  271.  lAf.avette. 

BAKERY  warehouse.  $11,000:  S\V 
Jefferson  and  Aurora,  Stockton  • 
owner.  Kilpatrlck's  Marvel  Bakon. 
1312  E  8th  St .  Oakland. 

ELEMENTARY  schoo"  $60,000:  Alum 
Rock  School,  Santa  Clara  County ; 
owner.  Alum  Rock  Union  School 
District 

PACKING  House,  $718(:0;  Ivanhoe; 
owner,  Ivanhoe  Fruit  Assn,  Box  37 
Ivanhoa 

RAMP  Auto  Park,  $2000;  149  Eddy 
St.,  San  Francisco;  owners.  S.  E. 
Onoratc  and  Marietta  F.,  Onora'r, 
220  Bu»h  St..  San  Francisco. 

TIRE  repair  shop,  $4500;  131- A  Wal- 
nut Ave.,  SVinta  Cruz;  owner,  Jos. 
E.  Joynt,  premises. 

MACHINE  shop,  $3517;  Livingston; 
oM-ner,  Johansen-Copley  Mfg.  Co.. 
Box  79  3rd  and  Front  Sts.,  Llv- 
Irigston. 

WAREHOUSE,  $8900;  San  Francisco 
owner  Walton  N.  Moore  Dry  Goods. 
Mission  and  Fremont  Streets,  San 
Francisco. 

HOSPITAL  for  alcoholics.  $13,000 ; 
3845  E  Tulare  Ave.,  Fresno;  own- 
er, John  E.  Goree,  Jr.,  209  HoUai.d 
Bldg.,    Fresno. 

REAL  Estate  and  Insurance  office, 
$4000;  600  N  Irwin  St.,  Hanford ; 
owner,  Alfred  Garvalho,  Box  103, 
Hanford. 

KILN  for  lumber  drying.  $8600;  San 
Leandro  St.  81  86th.  Oakland;  own- 
er. WUlard  A  Kinney.  1117  Colusa 
Ave..    Berkelpv. 

BANK  warehouse,  $5375;  California 
and  Fremont  Sts..  Stockton ;  own  • 
er.  Capita!  Co..  1  F\>well  St.,  San 
Francisco. 

BRANCH  bank.  $6275;  8126  Medan 
Place,  Oakland;  OAvner.  Centra' 
Bank.  Broadway  and  14th  Streets, 
Oakland. 

l.a--COMMERCIALBLDGS. 

8/S8/47  a 

CFA     Approval     Qrantod —  Contract 

Awarded— Work   Expected  to  Start 

Within  60  Day* 
Warohouso  and  Office  Building 

Approximate  Cost  tSOaOOO 
LOS  ANGELES  COUNTY,  Calif.   12- 

acre  alte   at   the   northeast   comor 

of  IDaatem  and  61«t  St 
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Owner— Market  Basket,  001  8.  Arroyo 
Parkway,  Pasadena,  Calif. 

Architect— Harry  T.  Miller,  4814  Loma 
Vista,  Veinon,  Calif. 

Reinforced  concrete,  one-story,  240x 
4'i!0  ft,  10,960  sq.  ft  of  covered  plat- 
form, skylights,  wood  roof  trusses, 
gloss  brick  entrance,  asphalt  tile 
office  floors,  air  conditioning,  sprin- 
kling system,  fork  lifts,  fire  doors. 

Contractor— Wm,  P.  Noll,  4«14  Loma 
Vista,  Vomon,  Calif. 


9-1 0— EDUCATIONAL 
BUILDINGS 


3/25/47  9 

Low  and  Only  Bidders    Contract 
Awarded 

School  Addition 

SEATTLE,  Wash.,  King  Co.  Broad- 
view School,  12516  Greenwood  Ave. 

Owner — Shoreline  School  District  No. 
412,  Melvln  G.  Sayre,  secretary.  Ad- 
ministration Bldg.,  Ist  Ave.  NE.  and 
E.  128th  St,  Seattle,  Wash. 

Architect— William  Mallis,  328  Lyon 
Bldg.,  Seattle  4,  Wash. 

Additions  and  remodeling. 

General  Work  and   Electrical 
S.  S.  Mullen,  9th  and  Roy  Sts.,  Se- 
attle, Wash.,  $157,442  (awarded). 
O.  E.  Tumqulst  $175,337. 
Heden  Construction  Co.,  $192,464. 
Lewis  Construction  Co.,  $193,000. 
Nels  Mortenson,  $203,663. 

Heating  and  Plumbing 
Ashwell-Twlst  Co.,  $56,912. 
West   Coast   Heating   &   Plumbing 

Co.,  $58,396. 
No  award  on  heating  and  plumbing 

announced. 
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Proliminary  Plana  In  Progroao  Bond 
Election  in  Amount  of  Approxi- 
mately $150,000  to   Be  Called   Soon 

School  and  Cafeteria 

NEWARK,  Calif.,  Alameda  County. 
Replace  present  elementary  schooL 

Owner — Newark  Elementary  School 
District,  M.  D.  Silva,  trustees,  New- 
ark, Calif. 

Architect— G.  E.  ElUnger,  1801  Cas- 
terline  Rd.,  Oakland.  Calif. 


SUB  ■  BIDS  WANTED 


General  coniraotora  doolring  aub-blda  on  any  Job  aro  Invited  to  mako  known 
tnoir^requlromonta  In  thio  column.    Thoro  la  no  ohargo   for  thia  aorvloo 


mn^h^^  ;;  ^"•"•"  e'«»nontary  School,  Stockton;  Bids  duo  Apr.  2.  4  PM 
w   /  « »   CoMtr.  Co.,   6329  Kastem  Ave.,   Racramerto   (Sacto  6-6419) 
B^  C.  Giles  *  Co.,  819  Elks  Building,  Stockton. 

M*i!l**^J..^'  "*'''**"8,  Inc.,  400  Sutter  St.,  San  Francisco  (GRaystone  3022' 
M.  E.  Shuper,  321  Elks  UMg ,  Stockt(  n   (biockton  3-4532) 

Litchfield  Constr.  Co.,  721  p^nclsco  Blvd.,  .San  Rafael  (San  Rafael  4Hy7> 

Mann  Corporation,  P.  o.  Box  417,  Sau.'uiiito 

Wm^iS^^f^"'  2«2  Clementina  St.,  San  Fraiiclsco   (GArfleld  8S17) 

r  Pnnin  ir^.!!  ^r°"  ^  ***"  «*•   ^   *>anclsco    (MArket  7239 
,,^     ^^***"***'   ^°<^'  *"  Merchants  Exchange  Bldg.    San   Franclaco 
(Days,   lUkon  6-0656;   Nlghu,  LArkspur  i?i0R)  VthiicIbco 

Snnri^  t  ^^^  "^^  ^"**^  ^*-  ^*°  l^anclsco   (ORdway  3600) 

Ma«n  n       **^'^r'  ^^  **'"'°°  ***"«*•  San  Franci-co.  Calif    .  GArfleld  8--i7». 

MannjCoiToratJon^^O^^ox^,  Saus^   Calif.,  (Sausalito  1360) 

'^^litZ^^UfnZ',2^n^  S^h*"  Addition.  Rosovlllo;  BUH-dUrK^riTTTPKr 
nlTri^l^T^r         '     °  ''*''""'  '"""""'^  ^"''^  °'^«-  Sacramento 
^^jlngtvam^onstr.   Co..  6329  Eastern   Ave.,    Sacramento    (Sacto    6-6419) 

'''w?nn.»°'l"u!1.?^*'*  *'*•*>'  gwltoh  Co.,  8.   F.;    Bids  duo  March  ^ 

wf/u  ^  5  I>eNardo,  814  6tb  St..  Sto  Franclico  (MArket  4493) 
William  Horstroeyer  Co.,  28  Mars  St,  San   Francisco   (MArket  7289) 
mV!.'.  ^T°'  ^^  Clementina   St.,  San   Francisco    (OArtleld  8817) 
Martmeili  Constr.  Co.,  44  Mary  St,  San  Franclacc   (GArfleld  8277) 
(QArtl^''S81)^°°'  "*  ***"*  Montgomery  St..  San  Francisco.  California. 

''^lo-'an^r"**"*"*   **'■"*  ■"*'  Appurtonanoea,   Froono;    Bids  duo  April "lO 
DeLuca  A  Son.  1745  Filbert  St.  San  irranctsco   (URdway  8600) 

Polloo  Station   RopaTFirSan   Franolsoo;    Bids  duo  April  2    2-ao  p    ss 

Weun.,^  »  DeNardo,  816-6tb  St.  San  FrancuJo  (^^L-ket  ^98^  ■*• 
Jii^afer SS"  ^°°-»'"«"°°  ^'  ^^3  Treat  Ave,  ^an  ITranSU  CUf.. 

>eter  Sartorio.  282  Clementina  St,  San  i<Yanc)sco,  CalU..  (GArfleld  8:il7) 
Henry  Arian   Construction.  4142  Gearv   Blvd.,    b.   F.    (BAySew  Tl7of 
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Owner  Taking  Bids  on  (1)  Gonoral 
Construction;  (2)  Heating,  Venti- 
lating and  Plumbing;  (3)  Electric 
Wiring;  (4)  Electrical  Maohlnpry 
(Experimental);  (S)  Switchboards 
and  Miscellanoous  Electrical  Equip- 
ment—Due March  27,  2  P.  M.  (TImo 
Extended  from  March  18) 
Elootrloal  Engineering  Building 

Cost  $830,000 
SEATTLE,      Wash.     Univenity      of 

Washington. 
Owner — Board    of    Regenta    of    Uni- 
versity of  Washington,  Rerbert  T. 
Condon,  secretary,  Rm.  1030  Henry 
Bldg.,  Seattle,  Wash. 
Architect— Paul  Thlry,  1881  Srd  Ave. 

Bldg.,  Seattle,  Wash. 
Supervising  Architect — Bebb  &  Jones, 

Hoge  Bldg.,  Seattle,  Wash. 
Reinforced  concrete  with  brick  veneer, 
three-story  and  half  basement,  T- 
shaped,  260x228  feet 
Plans  and  specifications  for  Items 
(1),  (2)  and   (3)  obtainable  from  the 
office  of  the  architect  and  specifica- 
tions for  (4)  and  (6)  obtainable  from 
the  office  of  the  Electrical  Engineer- 
ing Department  of  the  University,  on 
the  University  Campus,  Washington, 
upon  deposit  of  $20,  refundable. 


tile  floors;  Includea  5  claaaroonna, 
kindergarten  and  teachera'  room, 
toilet  facilities,  enclosed  corridors. 
Plans  and  specifications  may  be 
obtained  from  the  architect's  office 
upon  deposit  of  $25  certified  check. 


iO 


'"  M^a'"h  7ri:'oo*^P.  M.'""*''  '^'•'"•"»-^  School,  ShastXcTiTnt^BldrdUi 

L.  G.  Shall,  Route  1,  Box  142,  Chlco  (Chlco  1088) 

a.  &  K    Constr  Co..  110  Market  St,  San  J-ranclsco   (DOuglaa  7616) 
Scnooi  Addn.,  Lastslde  School.  Orovllle;   Bids  duo  March  Si,  ig  Noon..   . 

L.  G.  Shals,  Route  1.  Box  142,  Chlco  (Chlco  10B8) 
School   Addn.,    Burbank   School.    OrovUie;    B.d.   dua    March   31,   12   Noon 

L.  o.  ShalK,  Rout©  1,  Box  142.  Chlco  (CMco  1C«8 

Bingnam  Constr.  Co..  6329  Eastern   Ave..  Sacramento    (Sacto.   6-6419) 
Juvenile  Hall,  Plumas  County;    Bids  due  April  7,  2:30  P    M 

U  O.  Shall,  Route  1,  Box  142,  Chlco  (Chlco  10tJ8. 

«mghara  Constr.   Co..   6329  Eastern   Ave.,   Sacramento    (Sicto    6-6419; 

t<    ik  R  Constr.  Co.,   110  M&ikot  St.,  Ban   Francisco    (DOuglas'  7516) 
Ambrose  School,  Pittsburg;    Bids  due  March  2S    8  p    M 

Swinorton  ft  Walberg  Co.,  225  Bush  .«Jt,  Sen  *"rsnclsco'  (GArfleld  2980) 
l^eter  Sartorio.  262  Clcmer.tlna  St..  San   l-Ysnclsco,  Calif.,    (GArfleld  8317) 

i-aciric  Coast  Builders.   2680   18th    St,  San   FrancUco,   Calif..    (HEmlock 

J.  A.  Bryant,   1816  Capitol  St,   Vallejo   (VAlleJo  2-444«) 
Classroom  Building,  Jefferson  Union  Elementary  School,  Santa  Clara  Coun" 
ty  California.  Bids  Due   March  31.  8  P.  M. 

i'acuic   Ooaat   Builders,  2630  18th    St.,    San    Francisco.   Calif.    (HEmlock 
6388) 

Mldatate  Constr.  Co..  1299  Bush   St,  San   Francisco   (GArfleld  2618) 
_*^ter  Sartorio,  262  Clementina  St,  San   franosco   (GArfield  8317) 

Ward  Wing  A  Convaloscont~lBarraoka~No.  11,  YountvUlo.  California:    Bids 
uua  April  1,  2  P.  M. 

Moore  ft  Roberis,  698  Mission  Street  San  FranclHCO.  Ca'.lf.  <OArfleld  8679  • 
Carl  N.  Swenson  Co.,  1098  btockton  Ave..  San  Joso  (B.<ikllard  2602) 


Irvlngton  Pumping  Station,  Spec.  436  Irvlngton,  California:  Bids  Duo  March 

25,  3  P.  M. 

U  W.  Jenson  Co..  818  High  Street,  Piilo  Alto,  Calif  (Palo  Alto  2-468/) 

Albert  K.   Manga,   Box  2309,   Ht   Ridge  Road.   Redwood   City.   California 

(Redwood  City  1270J) 

Wlllianis  &  Burrows,  Inc..   10  California   Dr.   Burhngame   (Burl.  4-1796, 

M.  ft  K.  Corp..  200  Financial  Center  Bldg.,  Sar.  Irancicco   (EXbrook  7624* 
Associated  Truck  Service  Sta.,  Rene,  Nev.;   Bida  duo  March  81,  12  Noon 

Bmgnam   Constr   Co.,   6329   Knstem   Ave.,    Sacramento    (Skcto.    6-6419) 
dak  Park  Plunge,  Stockton,  Calif;    bids  Due  March  i\,  ft  k  M. 

M.  E.  Shuper,  321  Elks  Bldg.,  Stockton  (Stockton  3-4532) 


PLANS  ON  FILE 


Tho  fellowino  Hat  of   plana  and  apooirieatlona  for  eenatruotion 
projoeto  aro  now  avallabio  for  Inapootlon  at  tho  offleo  of  DAILY 
PACIPIC  BUILOKR,  4tt  Tonth  •troat,  tan  Franoiaoo 


Work  LMtttlon 

Ward  Wing,  Convaloscont  Barracka      Tountvlllo 


■kl  Oponlng  Data 
4-  1 


IRlUin  PRIHTS 

are   Laboratory   Controlled 
to    Professional   Pairi'ers 
High    Sfcinria'ds 

iRUJin  pniHT  compnnv 

4th  &  Addison  Sts  •  Berkeley  J,  Calif. 
i  Phon(»:  BFrkplpy  3440 


.i'ft'"»^'iTa; 


z^^"^ 


•<wiw- 


3/2P/47  •  9 

Owner  Taking  Bids — Duo  April  10,  8 
P.    M.— School    Building 

REDWOOD  CITY,  Calif.,  San  Ma- 
teo County.  James  Monroe  Gram- 
mar School,  Alden  Street,  bounded 
Ly  Warren,   Samson  and  AUerton. 

Owner  —  Redwood  City  Elementary 
School  Dist.  Andrew  Spinas.  Supt. 
of  Schools.  Redwood  City.  Calif. 

Architect — Arthur  D.  Jarssen,  Aus- 
tin Avenue  and  Patricia,  Dr..  Atb- 
erton.  Calif. 

Structural  steel  and  wood  frame,  1- 
etory.  with  concrete  and  asphalt 
tile  floors;  includes  5  classroomc. 
kindergarten  and  teachers'  room, 
nurses'  rocm,  toilet  facilities,  en- 
cIoBed  cortldors. 
Plans    and    specifications    may    be 

obtained   from   the  architect's   office 

upon  deposit  of  |25  certified  check 


3/25/47  •  9 

Owner  Taking  Bids — Due  April  10.  6 
P     M. — School    Building    (Unit   1) 

REDWOOD  CITY.  Calif.,  San  Ma- 
teo County.  Wm.  H  Taft  Gram- 
mar School.  Friendly  Acres  on  Bay 
Road  bet  bOi  and  10th  Aves. 

Owner  —  Redwood  City  Elementar> 
School  Dlst.  Andrew  Spinas.  Supt. 
of  Schools,  Redwood  City,  Calif. 

Architect — Arthur  D.  Janssen,  Aus- 
tin Avenue  and  Patricia,  Dr.,  Ath- 
erton.  Calif. 

Structural  steel  and  wood  frame,  1- 
story,    with    concrete    and    asphalt 


3/25/47  • 

Low  and  Only  Bidders 
Soils  and  Irrigation  Building 
DAVIS,    Calif..    Yolo    County.    Davia 

Campus,  University  of  California. 
Owner — Regents  of  the  University  of 

C^allfomla.  Beiiceley,  Calif. 
Architects  —  Harry    A.    Thomson    Jn 
and  Aleck  L.  Wilson,  315  Montgom- 
ery St..  San  Francisco.  Calif. 
Reinforced   concrete,   two-story. 
Complete   bid?  follow : 

M)— General  Construction 
Moore  ft  Roberta,   693  MUsloi)   St. 
San   Franclrco,   Calif.,   1351,407:    (AJt. 
1)    add    $2250;     (Alt.    2)    add    11,711; 
(Alt.   3)   ded    S200:    (Alt.  4)   add  81. 
854;  (Alt.  6)  add  |1,044;   (Alt.  6)  ded 
$5000:     (Addendum    1)     ded.    $34,000: 
(Addendum  2)    ded.   ,S7,370;    total   bid 
for    peneral,    plumbing,    heating    and 
ventilatinp,    electrical.    $507,734. 

James  I.  Barnes  Constr.'  Co..  San 
Francisco.  Calif..  $367,700.    (1)   $2000: 

(2)  $1750;  (.')  $300;  (4)  $1600;  (3) 
$1300;  (6>  $?^D0O;  (Adfdendum  1)  J3T,» 
500;  (Addendunj  2)  $7500. 

Carl  N.  Swenson  Co.,  San  Jose 
Calif.,  $373,388;  (1)  $1680;  (2)  $1610; 
<3)  $190;  (4)  $1350:  (5)  J1175;  (6) 
$6000;  (Add.  1)  $43,000;  (Add.  2)  $900. 

John  E.  Branagh,  Piedmont,  Calif.. 
^377.770;  (1>  $1400;  (2)  $1555;  (3) 
$4.'50;  (4)  $1735;  (5)  $950;  (6)  $4000: 
(Add.   1)    $38.6(0;    (Add.   2)    $14,000. 

Erbentraut  &  Summers.  San  Fran- 
claco. Calif..  $384,000.  (1)  $1900;  (2) 
$1700;  (3)  $100:  (4)  $1300;  (5)  $1000. 
(6)  no  bid;  (Add.  1)  $41,000;  CAdd. 
2)    $12,000 

Central  Ca'ifornia  Conctr.  Co..  Sac- 
ramento. Calif..  $409,400;  (1)  $3562; 
^2)  $1600;  (3)  $200;  (4)  $1607;  (3) 
$1170;  (6)  $12,000;  (Add  1)  $41,173. 
(Add.    2)    $17,714. 

Wallace  D  Karkins.  San  Francisco. 
Calif..   $425,100;    (1)   $4000;    (2)    $1800; 

(3)  $200:  (4)  $1700;  (3)  $1500;  (6) 
$45,100;  (Add.  1)  $30,000;  (Add.  2) 
$10000. 

MacDonald.  Young  ft  Nelson,  Inc.. 
San  Francisco,  Calif..  $452,000;  (1) 
$4600;  (2)  $J600;  (3)  $400:  (4)  $1600; 
(5)  $1400;  (6'  $5000;  Odd.  1)  $48.- 
OOO:  (Add.  2)  $1C00;  total  bid  for  gen- 
eral, plumbing,  heating  and  venti- 
lating,  and   electrical,   $582,000. 


CONTRAaORS 

YOUNG  MAN  with  C.  E.  back- 
ground,  10  years'  CONSTRUC- 
TION experience,  honest,  cap- 
able and  induHtrioas,  wants  to 
ioin  General  Contractor  offering 
a  future. 

Reply  Box  321 
c/o  Daily  Pacific  Builder 


A  CARLOAD 


. . .  TALI  the  UENNIS  LUMBER  COMPAniV 

NOW... 

Immediately.  Available 
Douglis  Fir  SCAFFOLD  PLANKINO 

Grade  marked  and  certified  by  the 

West  Coast  Bureau  of  Lumber  Grades 

and  Inspection. 


2  X  10 
2  X  12 


Rough,  random  lengths 


,-r    r'    ^ 
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M.  &  K.  Corp..  San  Francisco.  Cal.. 
no  main  bid;  tl)  $2000;  (2)  $1750: 
(3)  $450;  (4)  $1750.  (5)  $1500;  (6)  no 
.bid;  (Add.  1)  $40,000;  (Add.  2)  $10,- 
000;  total  bid  for  general,  plumbing, 
heating  and  ventilating  and  elec- 
trical.  1554.(00. 

(2)— Electrical   Work 

Del  Monte  Electric  Co.,  8275  San 
Leandro  Road  Oakland,  Calif.,  $44.- 
018 

Manuel  Joseph,  Sacramento,  Cal'f  . 
$48,827. 

(3)— Air  Conditioning  Work 

Monterey  County  Flumbipg  Co.. 
8275  San  L«andro  St.,  Oakland.  Calif.. 
$5503. 

Cor>  ft  Joslln.  Inc..  San  Francisco. 
Calif..  $0500. 

Macnsons,  San  Francisco,  Calif., 
$7,88?. 

Pacific  Heating  &  Sheet  Metal  Co., 
San   Francisco,   Calif.,  $8006. 
(4)— Plumbing   Work 

Macnsons,  151-lGl  Tehama  St.,  San 
Francisco,  Calif.,  $26,848;  (Addendum 
1)  deduct  $500;   (Add.  2).  ded.  $1847. 

F.  W.  Spencer  Sc  Son,  San  Fran- 
cisco, Calif..  $41,009;  (Add.  1)  ded. 
$525;   (Add.  2)  ded.  $1920 

J.    A.    Fazio,    Oaklar.d,    CaKf.,    $47.- 
494;  (Add.  1)  ded.  $350;  (Add,  2)  ded. 
$1600. 
(5)— Heating    and    Ventilating    Work 

Macnsons,    151-161    Te'iama    Street. 
San  Francisco,  Calif..  $52,087. 
(6)— Combination    Plumbing,   Heating 
and  Ventilating 

Pacific  Heating  &  Sheet  Metal  Cn., 
3422  18th  St.,  San  Franci.soo,  Calif. 
$70.78:?. 

Corv  A  Joslyn,  Inc.,  San  Francisco. 
$88,332. 

Macnsons.   San  Franclrco,   $88,887. 

M.  R.  Canienter,  Sacramento,  Cal., 
S06.345;  deduct  $500. 

Monterey  County  Plumbing  Com- 
pany. Oakland,  Calif.,  $108,987. 

11—  HOSPITALS 

3/25/47  11 

Owner  Taking  Bids — Due  April  28, 
10  A.  M. 

Veterans'  Hospital 

MJLJCS  CITY,  Mont.  Southeast  por- 
tion of  city. 

Owner — U.  S.  War  Department,  dis- 
trict engineer's  office.  Col.  E.  H. 
Walter,  district  engineer.  Fort  Peck. 
Mont. 

Architects — A.  V.  Mclver.  Cushing  & 
Terrell,  Billings,  Mont. 
Bids  will  be  taken  a^  follows: 

A,  site  Improvement  calling  for  con- 
struction of  roods,  walks  and  hard 
standings;  B,  construction  of  out- 
*  side  utility  systems,  Involving  a 
water  distribution  system;  gas  dis- 
tribution system;  sanitary  and 
storm  sewer  system;  steam  dis- 
tribution system ;  underground  elec- 
trical distribution  system  and  street 
lighting. 

Under  C,  the  following  buildings  and 
structures  will  be  erected:  One 
main  building;  nurses'  building  No. 
2;  nurses'  garage  building  No.  3; 
garage  and  shop  building  No.  4 ; 
boiler  house  and  reinforced  con- 
crete chimney  No.  6,'  elevated  steel 
water  tank  No.  6;  attendants'  quar- 
ters building  No.  7;  duplex  quar- 
ters building  No.  8;  duplex  quar- 
ters building  No.  9;  manager's 
quarters  building  No.  10. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer  upon  deposit  of  $50. 


SAN   FRANCISCO.   Calif.    2200  Post 
Owner— Mt.   Zion  Hospital.  2200  Post 

St.  San  Franclaco.  Calif. 
Architects — Hyman    &    Applcton,    88 

Post  Street,'  San  Francisco,  Calif. 
Frame  and   stucco,   cone,   floor   slab , 

1.  and  part  2-atory.  30x124. 

14-17— PUBUC   BUILDINGS 


3/26/47  •     14 

Low  and  Only  Bidder* 
Naval  Reserve  Armory;  Spec.  18322 

Cost  1104,000 

BAKERSFIELD.  Calli..  Kern  County. 
Owner — U.  S.  Navy.  Public  Works 
Department.  11th  Kaval  District. 
1220  Pacific  Highway.  San  Diego. 
Calif. 
Plans  by  owner. 
Type  B  buildings  consisting  of 
three  40xl00-ft.  prefabricated  rigid 
frame  utility  warehouse  buildings, 
space  52  ft.  on  centers  and  con- 
nected along  the  front  by  a  one- 
story  frame  structure  approximate- 
ly 20x150  ft.  The  three  40xl00-ft 
prefabricated  buildings  will  be  fur- 
nished by  the  government.  The 
work  includes  earthwork,  concrete 
and  masonry,  steel  work,  erection 
of  prefabricated  buildings,  roofing 
and  sheet  metal  work,  metal  cov- 
ered doors,  carpentry,  glazing,  as- 
phalt tile,  insulation,  hardware, 
plumbing,  heating  and  ventilating, 
lectrical  work,  painting  and  other 
mlscellaJieous  work. 
Low  Bidder— Robert  E.  McKee,  4700 
San  Fernando  Rd.,  West  Lios  An- 
g<>les,  $164,000. 

Bids  were  submitted  upon  the  fol- 
lowing items: 
(1)"  lump  sum,  entire  work  complete; 

(2)  deduct  from  (1)  for  the  omission 
of  certain  paved  roads  and  side- 
walks ; 

(3)  deduct  from  (1)  for  the  omission 
of  flag  pole; 

(4)  deduct  from  (1)  for  the  substitu- 
tion of  a  4-in.  reinforced  concrete 
floor  slab  In  lieu  of  the  typical 
6-in.  slab  indicated; 

(5)  deduct  fiom  (1)  for  the  omission 
of  cooling  and  ventilating  work. 

The  complete  bids  were: 

Robert  E.  McKee.  (1)  $164,000;  (2) 
$1400;  (3)  $350;  (4)  $1100;  (5)  $9600. 

Haddock  Engineers,  Ltd..  (1)  $168,- 
400;  (2)  $800;  (3)  $500;  (4)  $1000;  (5) 
$9(X)0. 

Griffith  Co..  (1)  $160,800;  (2)  $2644; 
(3)  $518;  (4)  $239;  (5)  $9600. 

Ashby    &    Opperman,    (1)    $178,527; 

(2)  $2200;  (3)  $450;  (4)  $1200;  (6)  »11,- 
000. 

Guy  E.  Hall.  (1)  $196,000;  (2)  $2400; 

(3)  $450;   (4)  $1320;   (6)'$11,000. 


eering  Section 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


3/21/47  81 

Contract  Awarded 

Cathodio  Rust  Protection  Equlpm*nt 

Cost  f  1,525 

FRESNO,  Calif..  Fresno  County. 

Owner — City  of  Fresno,  D.  E.  Rough- 
ton,  city  clerk.  City  Hall.  Fresno, 
Calif. 

City  Engineer— A.  Segal.  City  Hall. 
Fresno.  Calif. 

Furnish  and  install  cathodic  rust 
protection  equipment  for  water 
tank  No.  4,  1,000,000-gallon  capacity. 

Contractor— Johnston  A  Jennings  Co., 
Cleveland,  Ohio. 


11 


a/26/47 

Contract    Awarded 

erect  3  Steel   BIdgs.  Cost,  $8697 

LOS  ANGELES,  Calif.,  Los  Angelt« 
County.  Erect  two  at  Chlldrens 
Hospital.  1153  North  Westmoreland 
Ave.  and  one  at  4614  Sunset  Blvd. 

OvN-ner- California  State  Division  ot 
Architecture,  An.son  Boyd,  State 
Architect,  Public  Wcrks  Bldg.,  Sac- 
ramento.  Calif. 

Erection  and  interior  finish. 

Contractor — Harvey  A.  Nichols  Co  . 
936  E.  Slauaon  Ave..  Los  Angeles. 
Calif. 

12-13— INDUSTRIAL 
BUILDINGS 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


?»/24/47  32 

Application  Tiled  for  State  Dept.  of 
Public    Health    Permit 

Sewage  Disposal  Plant  and  Sewer 
System 

SANTA  VENETIA  AREA,  Calif. 
Mann  Co.  POrtola  Gardens  Sub- 
divibior ; 

Owner  —  John  Z.  Fimg.  777  Broad- 
way.   San   FmncisCo.   Calif. 

Engineer- J.  Warren  Nute,  1240  4tl; 
St.,  San  Rafael.  Calif. 

Includes  15.000-gal.  reinforced  con- 
crete Bcptic  tank  with  chlorlnate^l 
effluent  to  be  piped  to  discharge 
to  south  fork  of  Gallnas  Creek,  ap- 
prox  4000  feet  upstream  from  the 
nearest  development  along  the 
creek   in    the   Santa   Venetia   Area. 


Fields.   County   Clerk.   Courthouse, 

Weavervllle,   Calif. 
Consulting    Engineers   —    Thomas    & 

Whipple.  310  University  Ave.,  Pain 

Alto.  Calif. 
Includes    reinforced   concrete   Imhoff 

tank  and  .sludge  drying  beda 

3/24/47  82 

Contemplated 

Sewage   Disposal   Facilitie* 

(Improvements) 
COLUSA.  Calif..  Colusa  Co. 
Owner — City  of  Colu&a,  Mayor  A.  B. 

Davison,   City   Hall.    Colusa.   Calif.' 
Either     Improve     present     facilities. 

cost  $40,000  or  construct  new  plant. 

cost  $200,000. 


33— 


BRIDGES 


3/25/47  2* 

Bid  Call  Canceled  (Bids  Originally 
Scheduled  to  Open   March  4) 

Officers'  Quarters  and   Utilities; 
Spec.  1269 

FAIRFIEI^D  -  SUISUN  ARMY  AIR 
FIELD.   California,   Solano   County. 

Owner — Sacramento  District.  Corps  of 
Engineers.  War  Department.  Wright 
Bldg.,  Sacramento.  Calif. 

Plans  by  owner. 

Includes  13  each  officers'  quarters, 
type  F,  modem,  and  electrical  dis- 
tribution system,  sanitary  sewer 
system,  gas  distribution  system, 
wattr  distribution  system  and  pav- 
ing, drainage  and  sidewalks. 


3/24/47  S2 

Plans  In  Progress — Bond  Election  In 
Amount  of  $170,000  Set   for  May   0 

Sewage   Dispossl   Plant  Cost  %170.000 

ORLAND,  Calif..  Glenn  Co. 

Owner  —  City  of  Orland,  Gua  E 
Frarke  Oty  Clerk,  City  Hall.  Or- 
land. Calif 

Engineers — Chas.  Gilman  Hyde,  2599 
Buena  Vista,  Berkeley,  Calif.,  and 
David  Hume  Caldwell,  IIS"^  Mar- 
ket  St.,    San    Francisco,    Calif. 

Includes  disposal  plant  and  21  In. 
outfall    line.    700C    ft    long. 

3/24/47  32 

Plans  In   Progress 

Sewage  Disposal  Plant       Cost  $60.OC0 

WEAVERVILLB.  Calif..  Trinity  Co 
East  Bank  of  Weaver  Creek  ap- 
prox,   2000  ft.   south   of  Bramer  St. 

Owner— County    of    Trinity.   John    D. 


3/20/47  S'Ji 

Owner  Taking  Bids — Due  March  28, 
1:30  P.  M. 

Tower  Crossings;    Inv.  3940 

COLUMBIA  RIVER,  Washington  ft 
Oregon.  115-kv.  McNary  -  Pasco 
transmission  line. 

Owner  —  Bonneville  Power  Admin., 
Box   3537,   Portland.,  Ore. 

Plans  by  owner,  '.  : 

Work  involves: 

Schedule  1  on  crossing  near  Pasco, 
funiishmg  and  erecting  steel  tow- 
ers. Tower  E,  58.000  lbs. ;  Tower  F, 
257,120  lbs;  Tower  G,  257,120  lbs-.; 
Tower  H,  58,000  lbs.  and  anchors 
bolts   and    channels   6920   lbs. 

Schedule  2  on  construction  at  cross- 
ing near  Pasco,  1852  cu.  yds.  ex- 
cavation nnd  backtill:  5  cu.  yds. 
rock  excavation  and  backfill;  758 
cu.   yds.   concrete;   22,010    lb«.    r'>in- 

■  forcliip  steel ;  lOO  Im.  ft.  of  drilling 
and  grouting ;  6020  lbs.  anchorago 
steel ;  and  four  electric  grounding 
towers. 

Schedule  3  on  materials  for  crosftlnr 
nearUmatilla.  Furnishing  and  erec- 
ting steel  for  towers  a.s  follows ; 
Tower  .\,  58,000  lbs. ;  Tower  B.  99,- 
200  lbs  ;  >  Tower  C  $99.1'00  Ib.i. ; 
Tower  D.  58,000  lbs. ;  and  anchor 
bolts  at^d   channels,   6642   lbs. 

Schedule  4  for  construction  on  croas- 
n?ar  Umatilla:  1640  cu.  yds.  un- 
classified excavation  and  backfill , 
24  cu.  yds.  rock  excavation  an(i 
backfill;  7!i?.  cu.  yds.  concrete;  28,- 
200  lbs.  reinforcing  steel;  100  lir.. 
ft  of  drilling  and  grouting;  6011! 
lbs.  of  steel  anchorages ;  four  elec- 
trical groundmg  towers;  furnish- 
ing nnd  installltig  airway  lighting 
for  to'.vers,  lump  sum ;  airwa.v 
marking,  lump  sum ;  Btringing  con- 
ductors and  ground  wire  between 
towers  A  and  D.  lump  sum. 


cone,    structs. ; 
(6)  no  lin.   ft    rubber  watersiop*; 
(7>  6,453  lln.  ft.  furnish  cone,  pilinc; 

(8)  231    each    drive   pllsa: 

(9)  445    sq.    yds.    membran*    water- 
proofing; 

(10>  110    cu.    yds.    Port.    cem.    oono. 

curbs,  gutters  and  sidewalks. 
(11>  130  !bs.   misc.    iron   and   stael; 

(12)  680.C0O    lbs.    furnish    bar    relnf. 
steel ; 

(13)  6<(0.000  lbs.  place  bar  r«lBf.  steal; 

(14)  696    lin.    ft    steel    railing; 

(15)  elec.   equip.; 
(16)EiiKlneer&  office. 

Specifications  obtainable  from  tha 
Mt>ove  office  of  the  State  Highway 
Engr. 


S/25/47  •     88 

Owner  Taking   Bid*— Dua  April  S9, 

2  P.  M. 
Bridge  (Substructure)  and  Qrading 
HUMBOLDT  COUNTY.  Calif.  Across 

Klamath  River  at  Weltchpec 
Owner— State   of  California.   Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer — G.  T.  Mo- 
Coy.    Public    Works    Bldg..    Sacra- 
mento, Calif. 
Construct   substructure  for  a  bridge 
and  about  0.5  mile  grading  and  sur- 
facing approaches  with  Imported  base 
material. 
(Quantities  will  be  given  tomorrow. 


34~DAMS,  RESERVOIRS  A 
DREDGING 


3/24/47  84 

Contract    Awarded 

Dredging;    SerinJ    No.    04-20S-47-61 

Cost.  $4,032 

GOVERNMENT  ISLAND  Calif.  Ala- 
meda County.  U.  S  Coast  Guard 
dock,    Oakland    Inner    Harbor. 

Ownor  —  S.ir  Francisco  District. 
Ccrps  of  Engineers.  War  Depart- 
ment, 74  New  Montgomery  St..  San 
Francisco,  Calif. 

Plans  by  engineering  department  of 
owner 

Includes  dredging  to  a  depth  of  17 
ft.  below  mcai\  lower  low  water 
of  the  berthing  area  approximate- 
ly HM  ft.  long  by  110  ft  wide  ad- 
jacent to  eastiily  780  ft.  of  th* 
V.    S.   Coast    Guard   dock. 

Contractor— Healy-Tlbblts  Construc- 
tion Co.,  1100  Evans  Av*.,  tan 
Francitco.    Csllf, 


TODAY'S  BID  OPENINGS 


BIALDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project 

3-25—  —Factory  Bldg.  San  Francl.-co 

3.25—  8:00  P.M.— Rewiring  School       Broderick 
3-25—  2 :00  P.M.— Painting,  New  Coal  Dra^vers,  Etc  Vallejo 

3-25—  2:00  P.M— Painting   and   Miscellaneous  Repatrs 
3-25—  8:00  P.M.— School   (Addition)    Wlllits 
3-25—  8 :00  P.M.— Fire  Escape  San  Mateo 


Noted  In  li 


Rosevllla 


ENGINEERING  PROJECTT 


a/25/47  •     12 

Bids  In — To  Be  Opened  March  25th 
Plant  Buildings  (Two) 
BERKELEY,  Calif.,  Alameda  County. 

Fifth  and  Grayson  Sts. 
Owner — Wesco  Waterpalnts,  Inc.,  5th 

and    Grayson  Sts.,   Berkeley,    Calif. 
Engineer— Hamilton  Sc  Wllllges,   1540 

San  Pablo  Ave..  Oakland.  Calif. 
Steel  and  sheet  metal,  one-  and  part 
•  two-story;    Includes    two   buildings 

and    foundations    for   future    third 

building. 

8/25/47  12 

Owner   Will    Build    and    Award    Sep- 
arate   Contracts —  Work    Starts    at 

Once 
Planing   Mill  Cost.  $32.00C 

SAN   MATEO.  Calif.   Ran   Mateo  Co 

421  Fifth  Avenue. 
Owner — Federsen    A    Arnold    Planing 

Mill.   4th   and   Claremont    Sts..    San 

M.ateo. 
Concrete    block    and    frame.    1 -story: 

to  jreplace  mill   recently   destroyed 

by  fire. 
Owner  awards  separate  contract.'*. 

8/25/47  11 

Working    Drawings   Computed 
Out-Patient  Clinic  Bldg.  Cost,  $40,000 


FOR    SALE 

TIMBERS,  wallboards,  plambinr 
pipe,  nillwotjt.  and  other  baild- 
inf  i"«t«ri«»»-  SALE  PRICES. 
Larirc  atocka  of  'Hiard  to  fef* 
Items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
1800  Third  St.  —  VAIenda  4077 


3-25— 

3-25— 

3-25— 

8-2,^- 

3-25  — 

3-25— 

3-25— 

8-25— 

8-25— 

3-25— 

3-2.'>— 

3-2.V- 

3-2.'5— 

3-2."^—  9 

3-25—  B 

3-25—10 

3-25—  S 
3-26—  7 
3-25—  4 
3-25—11 
3-25—  8 
3-25—  3 
3-25—  1 
3-25—  3 
3-25—  B 

3-75—  2 
3-25—  2 
3-25—  8 


:00  A.M.— Paint  Bridge 
:00  A.M.— Bridge 
:00  A.M.— Widen  Bridge 
:00  A.M.— Widen  Bridge 
:0C' A.M.— Paint  Bridge 
30  P.M —Well 


Curry  County.  Oregon 
Klamath  County.  Oregon 
Malheur  County,  Oregon 
Malheur  County.  Oregon 
Tillamook  County.  Oregon 
Watsonvllle 


.30  P.M. — Sewage   Treatment  Plant    Llnd,  Wash. 
KK)  P.M.— Sidewalk  and  Yard  Alterations    Oakland 
:00  P.M.— Hlway  Light.  Sys.       Auburn 


:00  A.M. — Grade.  Surface, 
:00  A.M.— Grade,  Surface 
:00  A.M.— Surface  and  Oil 
:.T0  A.M.— Highway    Imp. 
:00  A.M. — Grade,  Surface 


Oil       Harney  County,  Ore. 

.Tefferson  County,  Ore. 

I..nne  County.  Ore. 

Malheur  County.  Ore. 
Bridge    MuUnomah  Co.,  etc. 
:00  A.M. — Grade,  Pave  Overotructures    Washington  Co..  Ore. 
:00  A.M.— Gould  Canyon  Debris  Dam.  Channel,  Appurtenant 

Works,  Los  Angeles  County 
•00  P.M.— Water  Mains  Torrance 

:30r.M.— Dam,    Spillways        Ration,  New  Mexico 
:00  P.M.— SMswalk  and  Yard  Alterations    Oakland 
:(X>  A.M.— Mooring    Facilities  Santa  Barbara 
:00  P.M.— Street  Improvemant         Menlo  Park 
:00  P.M.— Street  Lighting  System     San  Francisco 
:00  P.M.— Incinerator  Oakland 

:00  P.M.— Irvlngton  Pumping- Station     Irvlngton 
:00  A.M.— Rock  Slop*  Protection  and  Bridge    Multnomah 

County,  Oregon 
:OOP.M. — Drainage     Corrections                        Sharp  Park 
:00  P.M.— Drainage     Corrections                    San  Francisco 
;OOP.M. — Sewage   Treatment  Plant    Prosser.  Wash^ 


3/19/47  33 

Owner    Taking     Bids — Due    Apr.    17, 

2  P.  M.  In   Los  Angeie» 
Undercrossings 
LOS     ANGELES,     Calif.,     On     Santa 

Ana  Parkway  at  Euclid  Ave  and  at 

Marietta    St. 
Owner — State    of    California,   Dlv.    of 

Highways,     Public     Works     Bldg., 

Sacramento,   Calif. 
State   Highway  Engr.,   O.   T.   McCov. 

Public    Works    Bldg..    Sacramento, 

Calif. 
Includes  2  relnf.  concrete  box  girder 

undercrossings    and    roadway    ap- 
proach   embankments. 

Bids   will    be   opened    in    the  State 
Bldg.,    Los    Angeles,    Calif. 
Work   Involves ; 

(1)  250  cu.   yds.   remove  cone; 

(2)  28.500  ru.  yds.  rdwy.  excav. ; 

(3)  1.400  cu.  yds.  struct,  excav.; 
M  1.000   tu.    yds.   3truct.    backfill; 
(5)  2,530  cu.  yds.  class  A  Port.  cem. 


3/24  M7  ^4 

Owner  Taking    Bids — Due    March   21, 

2   P.   M.    (Bidders   Figuring) 
Rubble  Brsakwatar; 

Srrial    No    04-203-47-26 
•  'ItESCENT  CITY,   Calif..  Del   Norte 

C.'ourty.    Cresrent    City    Harbor. 
Owner^War    Department.    Corps    of 
Engineers,  office  of  tho  district  en- 
gineer.   74    New    Montgomery    St., 
Kan  Francisco.  Calif. 
P*.ana  by  owner. 

Ccnj-tructlon    of    rubble    breakwater 
nnproxlmately  1000  ft.  long  extend. 
Ing  Hourheasteriy  fiom   the  nnd  cf 
th\:    existing     breakwater     towards 
Round    Rock,    and    removal   of  ap- 
proximately 790  cu.  yds.  of  material 
from    oiniiacle    rocks    In    ths   fish- 
boat   harbor. 
The    wo!k    Involves: 
(in\  57.900    tons     class     A    stone    In 

breakwater; 
(Ihv  81,900    tons    class    B    stone    in 

breakwater; 
(let  120,5(X>    tons    class    C    stone    bi 

bieakwcter; 
i2>  790    cu.    yds.    pinnacle    rock    ra- 
moval 


ELECTRICAL  COMMURICATIONS 

T«/«pfcofi«  and  Signal  Engln—n 

Manual  and  Dial  Telephone  Sysfems 

Dmtlgnert  of  ftemofe  Confrof  Equlpmanf 


<l^ 


Service    and  Intfallaflant 
We  Will  Sub-Contract  With  Electrical  Controctors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArhet  2017 


UNIFORM    ^    DEPENDABLE 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


3-25 —  —Fuel  OH 

3-2.5 —  — Fuel  Oil 

3-25 —  1:00  P.M. — Sirens 
8-25—  2 :00  P.M.— Gate   Valve 


AmlHjy 

Rasex 

Oakland 

Colo.-BIg  Thompson  ProJ.,  Colo. 


Gamerston  &  Green  Lumber  Co. 

Wfco/etofe  ond  Jobbfag  Yard» 

LUMIER  -  TIMIERS  -  TIES  ^  FIR  -  REDWOOD 

PONDEROSA  -  SUtfAR  PINE 


Soa  Proaeltco— 1  too  Army  St. 
4rwefar  1100 


Oakl«a<l— 2001  Uvlafttoa  St. 
Kffflaff  4-1M4 


100  LK 

US 


There  is  no 

substitute 

for  good 


•  •• 


II  ■■ 


'•cOCiUCtO    B  < 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTRUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


4  OS    AfiOlllS 


COASTWIDE  SERVICE 


$|*TTll 


PAGE  4 


AILY     PACIFIC    BUILDER 


TUESDAY.  MARCH  25,  1947 


TUSSDAA'.  MARCH  25,  1947 


DAILY     PACIFIC     BUILDER 


PAGES 


Specifications  obtainable  from  tho 
above  office. 

The  following  contracton  are  bd- 
lojc  furnished   with   plans: 

Columbia  Constr.  Co.,  Vancouver, 
Wash. 

liacco  Constr.  Co.,  Brisbane,  Calif. 

Johnson  Western  Co.,  Box  416,  Ala. 
meda,  Calif. 

A.  Telchert  A  Son  Inc.,  Box  1113 
Sacramento,   Calif 

Morcer  Fraser  Co..  2n(J  and  Com- 
mercial Sts.,  Eureka,  Calif. 

Guy  F.  Atkinson  Co.,  Orange  Se 
Railroad  Aves.,  South  San  Francisco, 
Calif. 

Excavators.  Inc.,  Box  760,  Pitts- 
burg, Calif. 

Granite  Constr.  Co..  Box  WK).  Wat- 
Bonville,   Calif. 

K.  A  C.  Co.,  Milwaukee,  Wise. 

N.  M.  Ball  Sons,  Box  4S0.  Berkeley 
Calif. 

FredrlckHon  Bros.,  1289  05th  St, 
Emeryville,  Calif. 

Morrlaon-Knudsen  Co.,  785  Market 
St..  San  Fn-.ncisco,  Call£ 

Fredrickson  &  Watson  Constr.  Co. 
873  81st  Ave..  Oakland.  Calif. 

E  .P.  BJalhop,  Orland,  Calif. 

George  Pollock  Co.,  Box  903,  Sac- 
ramento,  Calif. 

Ooerlu  Bros..  208  So.  L.lnden  Ave., 
South  San  Francisco,  Calif. 

Plorobo  Bros.,  &  Co.,  1571  Turk 
SL,    Son    Francisco,    Calif. 

Marlcham  &  Brown,  Kearny.  Crumo 
A  Co.,    Dallas,    Texas. 

Healy-Tibblts  Constr.,  Co.,  1100 
Evans  Ave..  San  Francisco.  Calif. 

Pacific  Bridge  Co.,  333  Kearny 
St.,    San    Francisco,   Calif. 

Charles  L.  Harney.  675  Berry  St., 
San  Francisco,  Caiif. 

Fred  J.  Maurer  &  Son.  J25  W.  6tli 
St.  Eureka,  Calif. 

Kern  &  Klbbe,  Box  2660,  Portland. 
Ore. 

Basalt  Rock  Co.,  Inc..  900  8th  St.. 
Napa,  Calif. 

Marshall  S.  Hanrahan,  Box  429, 
Redwood  City.  Calif. 

Scheumann  &.  Johnson,  1001  Lloyd 
Bldg..   Seattle.    Wash. 

35—     DOCKS,  PIERS  & 
HARBORS 

8/24/47  "~~  35 

Owner   Talcing    Bids — No    Due    Date 
Set    (Indefinitely    Postponed    From 
March  25) 
Mooring  racilltles;   Spec  1835S 
SANTA     BARBARA.     Calif..     Santa 

Barbara  County. 
Owner— Officer  in  charge  of  con- 
struction, 11th  Naval  District,  Pub- 
lic Works  Department,  1220  Pacific 
Highway,  San  Diego,  Calif. 
Includes  construction  of  four  12-pile 
dolphins  with  concrete  caps  and 
fender  piles  and  miscellaneous  work 
for  Naval  Reserve  training  ship, 
U.  S.  S.  Weeden. 


STOCKTON.  Calif.,  San  Joaquin  Cc 
Part    of    the    site    of    the    E^dison 
High  School. 
Owner    —    Stockton    Unified    School 
District  Tho«.  H.  McCandless,  pur- 
chasing   agent,    lobby    of    the    Ad- 
ministration  Building,    324    N.    San 
Joaquin    St.,     Stockton.    Calif. 
Architect  —  John     Upton     Clowdsley. 
Exchange   Building,    Stockton.    Ca^ 
Flans    and    specifications    may    be 
obtained  from  the  office  of  the  ar- 
chitect   upon    deposit    of    $10.00    re- 
fundable. 

Each  bid  muet  be  accompanied  by 
currency,  certified  check,  cashier's 
check  or  money  or  surety  bond  pay- 
able to  the  Stockton  Unified  School 
District  in  the  sum  of  10%  of  the 
amount  of  the  bid. 


40 


3/21/47 

Contract  Awarded 

rtemoval  of  Cable  Car  Tracks  and 
Reconstruction   of   Pavement 
Spec.    20,204  Cost    $17,723.30 

SAN  FRANCISCO,  Calif.,  Sacramen- 
to St.,  from  Van  Ness  Ave.,  to 
Gough  St. 

Owner  —  City  and  Coimty  of  San 
Francisco,  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Francisco,   Calif. 

City  Engmeer  —  Ralph  Wadaworth, 
City  Hall,  San  Francisco,  Calif. 

Contractor — Fay  Imp.  Co..  760  Mar- 
ket   St„   &»n    Francisco,   Calif. 


sewer  system  with  vitrified  iron- 
stone sewer  pipo;  installing  vitri- 
fied ironstone  pipe  sewer;  install- 
ing Street  Monument;  installing 
one -inch  water  services;  fonstruc- 
ting  concrete  manholes  complete 
with  cast  ircii  ^urbs  and  covers; 
grading  and  constructing  an  as- 
phaltlc  concrete  pavement  6hi 
inches  in  thickness 


40 


a?*—     RAILROADS,  SUB- 
WAYS  &  TUNNELS 

3/19/47  37 

Owner  Taking    Bids— Due   March   27. 

2  P.  M 
Railroad    Relocation 
LANE  COUNTY.  Ore.  Lookout  Point 

dam.    (Meridian   Site) 
OMmer-— Portland    District    Corps    of 

Engineers,  Col.  O.  E.   Walsh,  Dist 

Bngr.,  Pittock  Block,  Portland.  Ore 
Plans  by  owner. 
Includes     concrete     abutments     and 

piers. 

Specifications  obtainable  from  the 
above  offica 


39— SEWERS 


aa 


8/21/47 

Contract  Awarded 

Industrial  Waste  Trunk  Line 

Cost   $60,60 

TURLOCK.    Calif.,     Stanislaus     Co. 

Owner-Cltv  of  Turlocit,  Walter  M. 
Brown,  city  rlerk.  108  N.  Broad- 
way,  Tnrlock,   Calif. 

City  Engineer— Don  C.  Davis,  108  N. 
Broadway,  Turlock.  Calif. 

Includes  reinforced  concrete  p<pc, 
manholes,  outlet  structure,  byi>a*s 
strufture,    etc. 

Contractor— Manuel    Smith,  313   Syn- 
dicate  Bldg.,  1440   Broadway,   Oak 
land,   Calif. 


3/19/47 

Contract  Awarded 

Grading  and  Paving       Cost  $63,650.50 

SANTA  CLARA  COUNTY.  Calif.  N 
Fourth  St.,  bet.  Route  69  and  San 
Jose. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,    Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. I>ublic  Works  Bldg.,  Sacra- 
mento. Calif. 

About  1.2  miles  grading  and  paving 
with    asphalt    concrete 

Contractor— Piazza  A  Huntley,  176 
8.  Montgomery  St.,  San  Jose,  Calif 


3/24/47  40 

Hearing  of  Protects  Set  For  March 
2S,  8  P.  M. 

Street    Improvement;    Resolution 
2606 

SACRAMENTO,  Calif.,  Sacramento 
Co.  San  Joaquin  St,  from  65th  St. 
to  easterly  line  of  Mallegni  Ter- 
race and  €Sth  St.,  from  northerly 
line  of  Mallegni  Terrace  to  point 
924.97  ft.  southerly  of  8th  Ave., 
and  rights  of  way 

Owner — City  of  Sacramento,  H.  G. 
Denton,  City  Clerk,  City  Hail,  Sac- 
run:  fnto,   Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall,  Sacramento.  Calif. 

Includes:  grading  and  constructing 
concrete  curbs,  gutters  and  side- 
walks; in&taliing  cast  iron  gutter 
drains  and  connecting  same  to 
sewer  fysttm  with  vitrified  iron- 
stone sewer  pipe;  constructing  vit- 
rified ironstone  pipe  sewer;  in- 
stalling street  monument;  con- 
structing concrete  manholes  com- 
plete with  cast  iron  curbs  and 
covers;  installing  a  water  system 
complete;  grading  and  construc- 
ting an  asphaltic  concrete  pave- 
m«>nt   5  inches   in   thickness 


6acramMito,  Calif. 

State  Highway  B^ngineer— O.  T.  Mc- 
Coy, PubUc  Worita  Bldg.,  Sacra- 
mento, Calif. 

AJboat  2.3  miles  net  length  grading 
and  paving  a  4 -lane  divided  high- 
way with  Portland  c«m«nt  concrete 
on  cement  treated  subgrade,  sur- 
facing other  areas  with  plant  mix 
surfacing  on  crusher  run  base  and 
on  imported  borrow  and  construct- 
ing a  einforoad  coitcret*  bridge  on 
timber  pUes. 
Quantities  will  be  given  tomorrow. 


•    40 


40 


3/19/47 

Contract  Awarded 

Grading  and  Surfacing 

Ceet  $47,828.50 

SACRAMBINTO  COUNTY,  Calif. 
Howe  Ave.,  between  Fair  Oaks 
Blvd.  and  Aj-den  Way. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  1.6  miles  grading  and  surfac- 
ing with  crusher  run  base  on  im- 
ported borrow  and  widening  exist- 
ing pavement  with  crusher  run 
base  and  surfacing  with  plant  mix 
surfacing. 

Contractor — Weatbrook  4  Pope,  Rta. 
9.  Box  841.  Saoramento,  Calif. 


3/24/47  40 

Owner  Taking    Bids— Due   Apr.   3, 

10  A.  M. 
Clearing   Hungry   Horse   Rer.ervoir 

Site    (Portion):    Spec.   1743 
HUNGRY  HORSE   PROJECT..   Mon- 
tana.    South  fork  of  Flathead  Riv- 
er  .approx.    30    miles    northeast    ol 
Kalispeil,    Montana. 
Owner— U.    S.    Bureau    of    Reclama- 
tion, Kalispeil,  Montana. 
Plans  by  owner. 
Work  involves: 

Schedule  No.  1 
Clearing    Hungry    Horse    Reservoir 

bite  in 
Sections  22.  23.  26,  27,  35.  T.  30  N..  R. 

19   W.    tMPM) 
Clearing  570  acres. 

Schedule  No.  2 
Clf^armg    Hungry    Horse    Rescrvott 

Bite  in 
Sections   25   and   36.  T.    30   N..    R.    19 
W.    (MPM)    and   Section   1.   T.   29 
N.,   R.    19  W.    (MPM) 
Clearing    540    acres. 

Specifications  obtainable  from  tl;e 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others  |1,  not  re- 
fundable. 


3/24/47 

Low  and  Only  Bidder* 

Clearing  and  Grubbing        Cost  $12,250 

SAN  MATEO  COUNTY,  Calif.  From 
County  Road  No.  20  (Canada  Road) 
near  the  entrance  to  Canada  Road 
Park  to  intersection  of  Canada 
Road  with  County  Road  Na  19 
(Ralston  Ave.) 

Owner — County  of  San  Mateo,  E.  B. 
Smith,  purchasing  agent.  County 
Courthouse,  Redwood  City,  Calif. 

County  Engineer— M.  A.  Grant,  Court- 
house, Redwood  City,  Calif. 

Lump  sum,  approximately  4.7  miles 
clearing  and  grubbing. 

Low   Bidder — T.    A    B.    Construction 
Co.,  Box  1,  Colma,  Calif.,  $12,250. 
Other    bids     submitted     March     21 

were: 
Eaton  &  Smith,  San  Francisco,  $12,- 

475. 
Peter  Sorensen,  Redwood  City,  $13,- 

500. 
Frank  Morrison,  $15,620. 
F.  E.  Young,  Berkeley,  $16,930. 
Piombo    Bros.    Se.    Co.,    San    Fran- 
cisco. $19,000. 
Sondg^roth    Bros.,    Mountain    View, 

$20,449. 


8/26/47  •     40 

Owner  Taking   Bid^— Du«  April  23» 
2  P.  M. 

Surfacing 

SACTRAMENTO  COUNTY,  Calif.  Be- 
tween 12  miles  east  of  Sacramento 
and  RUey  fit  in  Folsom. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Blfig., 
Sacramento,  Calif. 

State  Highway  Ehigineer— G.  T.  Mc- 
Coy, Public  Worlu  Bldg.,  Sacra- 
mento, Calif. 

About  5.4  miles  placing  plant  mix 
surfacing  over  existing  pavement 
and  placing  imported  borrow  on  the 
shoulders  of  portions  of  the  project 
The  work  involwt 

(1)  7300  cu.  yds.  imported  borrow; 

(2)  develop  water  supply  and  furnish 
water  equipment; 

(3)  260  M  gallons  apply  water; 

(4)  23  tons  Uquid  asphalt  (SC-2) 
prime  coat  and  penetration  treat- 
ment r 

(5)  100  tons  sand  prime  coat  and 
penetration  treatment; 

(6)  9500  tons  plant  mix  surfacing; 

(7)  14  tons  asphaltic  paint  binder; 

(8)  28  tons  asphaltic  emulsion  seal 
coat. 

Specifications  obtainable  from   the 
above  office. 


Bids  will   be  opened   In  the  Stat* 
Bldg.,  Los  Angeles,  Calif. 
Quantities  will  be  given  tomorrow. 


3/25/47  •     30 

Owner  Taking  Bids— Due  April  24, 

5  P.  M. 
Sanitary  Sewer  Lines 
CERES,  Calif.,  Stanislaus  County. 
Owner — City  of  Ceres,  Mayor  Henry 

Kline ;  E.  N.  Disney,  clerk.  Box  8878, 

Ceres,  Calif. 
,     Plans  by  engineering  department  of 

owner. 

Specifications    obtainable   from   the 
above  office  upon  deposit  of  $6. 

40—       STREETS  AND 
HIGHWAYS 

3/24/47  M) 

Own<>r   Takings    Bids— Due    April    4 

4   P.   M. 
Rough  Grading 


COMFORT  AIR.  Inc. 

Sk—f  M«tal  Coatraetiiif  for 
N«w  aid  Old  •eattractloa 

CHRYSlERe^AIRTEMP 

0«af*r  for 

HIATINO.  AIR  CONDITIONINft 

*  RIFRIGIRATION 

2100  17»li  St..  SoR  Praiielico 

HEmleck  2048 

lost  iay—Toll  fr— 

INtvrpris*  10041 


3/24/47  40 

Hearing  of  Protests  Set  for  March 
28,   8   P.    M. 

Street    Improvement;    Resolution 
2605 

&ACR\MKNTO.  Calif..  Sacramento 
County  30ih  St  from  i2th  Ave.  to 
Southerlv  City  LimiU. 

Owner — City    of    Sacramento,    H.    G. 
Denton,  City  Clerk,  City  Hall,  Sac 
ramento,    Calif. 

Cily  Sngln«>er  —  Fred  Klaus,  City 
Hall.  .<7acramento,  Calif. 

Includes  grading  and  constructing 
concrete  curbj^,  gutters  and  side- 
walks, ins'.athng  cant  iron  gutter 
drains     and    connecting    same     to 


3/26/47  •     40 

Owner  Taking   Bid*— Dua  April  24, 
2  P.  M.,  in  Los  Angele* 

Surfacing 

IMPERIAL  COUNTY,  Calif.  Between 
Jimctlon  Route  26.  1.6  miles  east  of 
Heber  and  1.9  miles  south  of  Cali- 
patria,  and  between  3.6  miles  north 
of  Bonds  Comer  and  Alamorio. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Elngineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  10.4  miles  net  length  repairing 
highway  by  placing  road  mix  sur- 
facing over  the  existing  surfacing 
and  repairing  portions  with  Im- 
poricd  base  material  and  road  mix 
surfacing. 
Bids   will   be  opened    in    the  State 

Bldg.,  Los  Angelee,  Calif. 
The  woric  involves: 

(1)  15,800  cu.  yds.  Imported  base  ma- 
terial ; 

(2)  420  M  gallons  apply  water; 

(3)  7650  cu.  yds.  minimum  aggregate 
road  mix  surfacing; 

(4)  735  tons  liquid  asphalt  (SC-3  or 
SC-4)  prime  coat  and  road  mix 
surfacing ; 

(6)  124,000  sq.  yda  mix  and  compact 

road  mix  surfacing; 
(6)  58   tons    asphaltic    emulsion    seal 

coat. 
Specifications  obtainable  from  the 
above    office    of    the  state    highway 
engineer. 


3/25/47  •     40 

Owner  Taking   Bid*— Due  April  24, 
2  P.  M.  ,ln  I-os  AngelM 

Grading  and  Paving 

LOS  ANGEUSS,  Calif.,  Los  Angeles 
County.  Santa  Ana  Parkway,  be- 
tween Aliso  and  Kearney  St. 

Owner — State  of  CtUlfomia,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Grading  and  paving  Interchange  road- 
ways between  Aliso  St.  viaduct,  Ra- 
mona  Parkway  and  Santa  Ana 
Parkway  with  portland  cement 
concrete  and  asphalt  concrete. 


8/26/47  •     4» 

Owner  Taking   Bids— Due  Apiil  M, 
2  P.  M.,  in  l-o*  Angela* 

Surfacing  

SAN  BERNARDINO  and  RIVER- 
SIDE COUNTIES,  Calif.  Between 
east  city  limits  of  Upland  and  0.6 
mile  east  of  Haven  Ave.;  between 
2.4  miles  and  0.3  mile  west  of  River- 
side and  between  Panorama  Point 
and  Squirrel  Inn. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, I'ublic  Works  Bldg.,  Sacra- 
mento, Calif. 

About  10.7  miles  net  length  repairing 
highway  by  placing  plant-mix  sur- 
facing and  seal  coat  over  existing 

pavement. 
Bids  will  .be   opened  in  the  State 

Bldg,  Los  Angeles,  Calif. 
The  work  Involves: 
Location  No.  1— VI I  l-SBd-8-A 

(1)  16,200   tons   minimum  aggregate 
plant  mix  surfacing; 

(2)  810    tons    liquid    asphalt    (SC-8 
plant  mix  surfacing; 

(3)  44  tons  asphaltic  paint  binder; 


OVERHEAD  GARAGE  DOORS 


ELECTRICALLY 


OPERATED  DOORS 
OVERHEAD  DOOR  CO. 

I  Phontt  Olympic  6312 

5420  San   Pablo   Ave.,  OAKLAND 


Phone  JUnlper  4-7897 
6731   Mission,  SAN   FRANCISCO 


BURKE     FORM     CLAMPS 


^ 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCTD  PAPER 


SNAP  TIBS 
EXPANSION  JOINT 
SUP  FORM  JACKS 

AVL  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO.,     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


3/25/47  •     40 

Owner  Taking   Bide— Due  April  28, 

2  P.  M. 
Grading  and  Paving  and  Bridga 
SANTA     BARBARA,     Calif.,     Santa 

Barbara  County.    Between  0.2  mile 

east  of  Park  Place  and  Rancheria 

Street. 
Owner— State  of   California,   Division 

of  Highways,  Public  Works   Bldg., 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM    PACIFIC 

COAST     STIEL     CORPORATION 

Sohi  OMcet:  Son  Frondtco,  Los  AngeUt,  Portland,  Seattle, 

Salt  lake  City,  Honolulu 

SH»I  PlanHt  South  Son  Frandico,  Lm  Angelst,  Seattl* 

^brleattng  Workit  So.  Son  Frondice,  Alamedo,  Let  Angelet 

MtUOtptHi  Im  PrsMlMe,  Us  Aaa*tet,  Portland,  Seattle 


Associated  Wood  Products  Co. 


,ff 


"Oft  Wood  We  1^4Ul 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


Use  BASALITE 

for  all  typos  of 
BUILDING  CONSTRUCTION 


Par  campfefe  iMrorMatleii 
••If  a  •ASALITf 
>e#ra«eafativa. . . 

CkarloaW.OIillas 

Main  OtRc* 

T*l«ph«n«  h4apa  2260 
Harald  A.  Pr%f 

T*l«phen«  Campb«ll  3M9 
A.  C.  Lamoial 

T*l«pttef»«  Stockton  2-3439 
1. 1.  tryaa 

TaUpheno  Morytvillo  30«5-R 
Owt  Maaiberg 

T«l«phon«  Socromonte  A-3976 
Pavl  NelfMi 

T»l«pHon«  Turlock  1331 
Thofoas  Caryell 

TaUphon*  Sf  rkaUy  747B-W 
Loa  KeRwarfky 

T«Uphon«  Wlllit*  20P-J 
Walter  •rawell 

Son  Froncltco  Olltc* 

Tolcphon*  GArfi«ld  37M 


B 


These  lightweight  concrete  masonry 
building  units  offer  economy,  perm- 
anence ar>cl  speed  in  modern  building 
construction.  BASALITE  is  machine- 
made  and  steam -cured  . . .  assuring 
precision  building  units  with  volume 
production  for . . . 

Immediate  Deliveryl 

roar  artfar  far  •AIALITI 
will  b«  dellvararf 
ioimadiately . . . 

OROIK  TODAY  I 

Otker  tAtAlT  ■ullding  Products  Includa... 

ROCK,  SAND  and  GRAVEL 

STIIL  TANKS 

READYMIXfO  CONCRETE 

REFRIGERATION  (Walk-in  »ex*t) 

RIP-RAP  STONE 

tor  Harbor  ond  Riv»r  lank  Prolvcfion 


BASALITE 

Ll9fifw«f0ht  MASONRY   BUILDING   UNITS 

■  AtALf   eOCK   CO.,   INC.,   Dept.   D^.,   NAPA,  CALIPOINIA 
rieals  la  Uhth,  STOCKTON,  tUNNVVAll 


DAILY 
PACIFIC   BUILDER 

(SsUbUshod  In  1880) 

FaMlehed  every  morning,  txoapt 

••tuaday*,  Sunday*  and    Logal 

Holiday*  by 

F.  W.  Oodg*  Corporation 

4M  Tenth  St^  8an   Pranolsoo  S 

Talaphon*  MArkot  71  tO 

•.  E.  MoQavran,  Managor  •  Editor 
J.  C.  Odgara,  Advortlting  Manag«r 

•ubaerlptlon  Rat**: 

'930.00  par  y*ar 

(Payabi*  in  Advane*) 

SIngI*  Copy  19  C*nt* 

Adv*rtl*lng  Rat**  on  R*qu**t 

Printed  by 
ttark-Rath  Printing  ^^^ 

A  Publlahing  Co.  — 

CBntered  a*  Second  Clasa  Matter, 
July  20.  1007.  at  the  post  office  In 
■an  rranclaco.  Calif.,  under  tbe 
Act  of  March  8,  1897.) 

Ck)pyrlght  l»4e  by 
F.  W.  Dodge  Corporation 


(4)  96  tona  asphaltic  emulsion  seal 

coat; 
(0)  900  tons  screenings  seal  coat; 
Location   No.  2— Vlll-Riv19-A 
(9)  4900    tons    minimum    aggregate 

plant  mix  surfacing; 
(7)  245    tons    liquid    asphalt    (SC-6) 

plant  mix  surfacing; 
(9)  IS  tons  asphaltic  paint  binder; 
(9)  98  tons  asphaltic  emulsion  seal 

coat; 

(10)  960  tons  screenings  seal  coat; 
Location   No.  »— VI I  l-8Bd-43-A 

(11)  9900    tons    minimum    aggregate 
plant  mix  surfacing; 

(13)  815   tons    liquid    asphalt    (SC-8) 
plajit  mix  surfacing; 

(13)  35  tons  asphaltic  paint  binder; 

(14)  56  tons  asphaltic  emulsion   seal 
coat; 

(19)  900  tons  ascreenings  seal  coat. 

Specifications  obtainable  from  the 
abov*  office  of  the  state  highway 
engineer. 


3/36/47  •     40 

Owner  Taking   Bid*— Due  March  27, 
10:30  A.  M. 

Paving 

FRBSNO,  Calif.,  Fresno  County.  Por- 
tion of  W.  Olive  Ave.,  between 
State  and  Highway  Route  No.  4  and 
easterly  line  of  Weber  Ave. 

Owner — City  of  Fresno,  D.  E.  Rough - 
ton,  city  clerk,  City  Hall,  Fresno, 
Calif. 

City  Knglneer^A.  Segal,  City  Hall. 
Fresno,  Calif. 

Approximately  0.06  mile  paving. 
Specifications   obtainable   from    the 

al>ove  office  of  the  city  engineer. 


9/39/47  •     40 

Own*r  Taking   Bids — Due  April  23, 

a  p.  M. 

Grading  and  Bridgaa 

INTO  COUNTY.  Calif.  Near  Bishop 
on  Wlarm  Springs  Road  and  Pleta 
Road. 

Ownar — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Caiif. 

Stat*  Highway  Engineer— G.  T.  Mc- 
Coy. PubUc  Works  Bldg.,  Sacra- 
mento, Calif. 

Net  distance  of  about  4.4  miles  ^fad- 
ing  and  applying  [>enetration  treat- 
ment thereto  and  constructing  two 
timber  trestle  bridges. 
The  work  involves: 

(1)  45  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

(9)  14.400  cu.  yds.  roadway  excava- 
Uon; 

(4)  00.500  sta.  yds.  overhaul; 

(9)  710  cu.  yda.  structure  excava- 
Uon; 

(9)  300  cu.  yds.  ditch  and  channel 
excavation ; 

(7)  15.400  cu.  yds.  Imported  l>orrow. 
type  B; 

(9)  14,800  cu.  yds.  imported  borrow. 
type  A; 

(9)  develop  water  supply  and  fur- 
nish water  equipment; 

(10)  1700  M  gallons  apply  water; 

(11)  232  sta,  finish  roadway; 

(12)  100    tons    liquid    asphalt    (SC-2) 
penetration  treatment; 

(19)  340    cu.    yds.    class    A    portland 
cement  concrete  structures; 

(14)  24,240  lbs.  furnish   bar  reinforc- 
ing ate*!!  'Ili 

(15)  24.240  lbs.   place  bar  reinforcing 
steel; 

(19)  99.8  M  ft  b.m.  Douglas  fir  tim- 
ber; 

(17)  &5    M  ft.    b.m.   treated    Douglas 
fir  timl)er; 

(18)  18.8  M  ft.  b.m.  Douglas  fir  tim- 
ber bridge  railing; 

(1»)  2815  lln.  ft.  furnish  treated  Doug- 
las fir  piling; 

(20)  81  each  drive  timber  piles ; 

(21)  98   lln.    ft.    12-ln.    l«-gage   CMP 
culverts;  

(22)  124  lln.   ft    18-ln.    le-gage   CMP 
culverts ; 

(38)  118   lln.   ft   24-ln.   14-gage  CMP 

culverts ; 
(34)  140   lin.   ft    38-in.   12-gage   CMP 

culverts ; 


(25)  73   lln.    ft    48-in.    12-gag*   CMP 
culverts ; 

(26)  73    each    culvert    markers    and 
guide  posts; 

(27)  200  lbs.  miscellaneous  steal ; 

(28)  remove  bridges. 
Specifications  obtainable  from  the 

at>ove  office. 


3/25/47  •    40 

Owner  Taking  Bid*— Du*  April  29, 
2  P.  M.  r-      «», 

Surfacing.  Etc. 

MONO  COUNTY,  Calif.  Between 
Point  Ranch  and  Bridgeport. 

Owner— SUto  of  California.  Division 
of  Highways.  Public  Works  BMg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.8  miles  placing  Imported  bor- 
row over  existing  roadbed  and  sur- 
facing with  road-mix  surfacing. 


The  work  involves: 

(1)  12,300  cu.  yds.  Imported  borrow; 

(2)  develop    water    supply    and    fur- 
nish water  equipment; 

(3)  850  M  gallons  apply  water; 

(4)  37     tons    liquid     asphalt    (SC-2) 
prime  coat; 

(5)  4100  cu.  yds.  minimum  aggregate 
roadlmlx  surfacing; 

(6)  300    tons    Uquid    asphalt    (MC-S) 
road -mix  surfacing; 

(7)  36,500  sq.~  yds.   mix  and  compact 
road-mix  surfacing; 

(8)  16    tons   asphaltic    emulsion    seal 
cuat 

Specifications  obtainable   from  the 
above  office. 


3/25/4  7  •40 

Owner  Taking   Bids — Due  April  24, 

2  P.  M.,  In  L.OS  Angelee 
Surfacing 
VENTURA  COUNTY.  Calif.  Between 

Oxnard   and   Big   Sycamore  Creek. 
Owner— State  of  California,  Division 


HIGHWAY.  LANDER 

Owner  Taklr.q  New  Bids— Due  Apri. 
7,  1:30  P.  M.— Highway 

LANDER  COUNTY,  Nev.  From  \ 
mile  east  of  Battle  Mountain  to  a 
point  9.3  miles  east  of  Battle  Moun- 
tain, Route  1.  Sec.  A-2. 

Owner— State  of  Nevada.  Department 
of  Highways,  Heroes'  Memorial 
Bldg.,  Carson  City,  Nev. 

State  Highway  Engineer— Robert  A. 
Allen,  Carson  City.  Nev. 

Includes  Re22  miles  state  highway 
system.  Work  to  be  completed 
within  180  working  days  from  date 
of  award. 

The  work  involves: 

(1)  force  accbunt  special  detours; 

(2)  100    hours    9S-hp.    tractor    and 
carryall ; 

(3)  300   hours    motor    grader    with 
scarifier ; 

(4)  100  hours  4-cu.  yd.  dump  truck; 

(5)  150  hours  ^-ton  pickup  r 

(6)  21,474  cu.  yds,  type  1  gravel  base 
(detours) ; 

(7)  420  tons  liquid  asphalt  type  SC-2 
or  SC-3  (roadmtx  detours) ; 

(8)  8.45  miles  roadmix  detour* ; 

(9)  lump  sum.  signs; 

(10)  249  lln.  ft  remove  culvert  pipe; 

(11)  2  each  remove  headwalls; 

(12)  6666  cu.   yds.   roadway   excava- 
tion; 

(13)  37  cu.  yds.  drainage  excavation  r 

(14)  150.093  cu.  yds.  borrow; 

(15)  732,177  yd.  sta.  overhaul; 

(16)  26,286  yd.  mile  overhaul; 

(17)  187    cu.    yds.    structure   excava- 
tion; 

(18)  241  cu.  yds.  backflH; 

(19)  force  account,  roadside  cleanup; 

(20)  13,748  M  gallons  water; 

(21)  854  hours  power  roller;' 

(22)  12,744  ft  hr.  Umplng  roller  (In- 
Unit  bids  were  • 

eluding  motive  power) ; 

(23)  57,150  cu.  yds.  type  1  gravel  base 
(roadway) ; 


COUNTY,  NEVADA 

(24)  34.350   tons    type  2  gravel   base. 
1-lnch; 

(25)  319    tons     liquid    asphalt,     type 
MC-1  (prime); 

(26)  52  tons  sand  blotter; 

(27)  44  tons  liquid  asphalt  type  MC-2 
(seal  roadmix) ; 

(28)  102  tons  liquid  asphalt,  type  SC-5 
(seal  plantmix) ; 

(29)  750  tons  screenings  ^ 

(30)  592  tons  liquid  asphalt,  type  SC-2 
or  SC-3  (roadmix  shoulders) ; 

(31)  17.24  miles  roadmix  shoulders; 

(32)  890  tons  liquid  asphalt,  type  SC-5 
(plantmix) ; 

(33)  15,463    tons    class    F-2    plantmix 
surface ; 

(34)  59  cu.  yds.  class  A  concrete; 
(36)  1  cu.  yds.  class  B  concrete; 

(36)  9170  lbs.  reinforcing  steel; 

(37)  116  lin.  ft  18-ln.  corrugated  metal 
pipe  (dipped) ; 

(38)  224  lin.  ft  24-in.  corrugated  metal 
pipe  (dipped) ; 

(39)  60  lin.  ft  relay  culvert  pipe; 

(40)  9  each  move  pipe  culvert  head- 
walls  ; 

(41)  14  each  culvert  marker*; 

(42)  72  each  guide  posts: 

(43)  29  each  monuments. 

Pl,an«  and  specif ication^  obtnlnablo 
from  the  above  office  upon  deposit 
of  $10.  of  which  $5  if  refundable. 

Bids  submitted  March  10  were  all 
rejected  Total  bids  .ind  unit  prices 
submitted  at  that  time  were  as  fol- 
lows : 

(A)  V    C    Mendenhall  &   Son.s.  $280.- 
004.^. 

(B)  W.    E.    Clyde   &    -Jo.,    Springvlllc. 
$287,052.33. 

^C)  Frederickson    &    Kaiser,    Sacra- 
mento,   $295,576.86. 

(D)  Dodge   Conrtruction   Co..    Fallon. 
Nev..    $'^96.904  82. 

(E)  S'ilver     State     Construction     Co., 
Fallon,   Nev..   $301,086.86. 

>F>  Carl  E.  Nelson  Co..  L«gan,  Utah. 
$326,028  09. 


<A)  (B)  rc)  (D)  (Ei  (F) 

(1)  11000.00  $1000.00  $1000.00  $K00.0«3  flOOO.OO  $1000.00 

(2» 12.00  9.00  11.30  10.0<»  H.O.T  lO.Of. 

(3»  7.00  6.60  7.00  7.00  8.00  60i) 

(4» S.50  4  00  5.00  4.00  3.00  4.00 

(6) 2.60  2.00  2.7r  2  5C  3.00  2.50 

(O .70  .88  .62  .75  .80  .85 

(7)  -  IZ.m  2350  2600  26.00  '    ZIOO  25.00 

(8> .V)0.00  r.OC.00  530.09  .'y)000  SOO.OO  !500.0() 

(9) ."WOOO  50(^.00  SOO.O*!  lOOO.CC  5CO.00  1000.00 

(10) \.A  150  1.0(.  2.00  1.00  1.50 

(11) 20.00  10.00  10.00  12.50  20.0C  15.00 

(12)  .25  .25  .W  .30  .40  .30 

(13)  2.50  ..W  .88  IOC  .40  .7.'5 

<14) .25  25  .31  .29  .24  .29 

(15) .015  .   015  .CI  015  .02  .015 

(16) .15  .15  .15  .15  .15  .17 

(17) J.OO  2.00  l."50  1.50  1.50  2.00 

(18)  l.r,0  150  .-.■S  1.50  l.OP  200 

(19) 3000.00  3000.00  3000.00  30000.1  3000.00  3000.00 

(20) 1,50  1.60  1.30  1.6C  1.60  1.75 

(21)  5.00  500  8..»«1  5.50  9.0C  5.0C 

(22)  .CO  .76  .6^  .75  .76  .7^ 
(23»  .68  .76  C3  .66  .71  .85 

(24)  ..^S  .62  .70  .65  .96  .85 

(25)  25  00  27.00  35.00  2650  'AOO  260i> 

(26)  1.50  3.00  2i>0  250  2.00  4  OO 

(27)  25.(>0  2500  34  0)  250C  25.00  25.00 

(28) 25.PO  2500  32.(»0  27.50  25.00  2600 

'29)  3.00  3.00  2f^>  5.00  5.00  4  o^ 

(30)  ?3.00  2350  26.00  25.00  25.00  25.00 

(31)  350.00  SOO.OO  280.00  40000  250.00  300.00 

(32)  25.00  24.00  25  00  2S.0(>  25.00  26.(/) 
(331  2.20  2.0C  2.6S  2.2C  2.60  2.70 

(34)  50.00  .Vf.OO  50.00  50.00  30.00  50.00 

(35)  60.00  50.00  90.00  50.00  50.00  50.00 

(36)  ly  .12  .10  .12  .15  .10 

(37)  3.00  3.00  3.25  3.00  9.00  2.80 

(38)  4.00  4.00  4.50  4.00  4.00  4.00 

(39) 1.60  2.00  1  25  1.50  1.00  2.0(^ 

(40) 2400  2600  20.00  20.00  20.00  20.00 

<41) 5.00  600  5.f«  5.00  5.00  7.00 

(42)  3.00  5.00  500  6.00  8.00  7.00 

(43) 9-OC  0.00  500  6.0C  8.00  8.00 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phont:  DEIaware  7313 


of  Highway*.  PubUc  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Snglneer— G.  T.  Mc- 
Coy, Public  Work*  Bldg.,  Sacra- 
mento, Calif. 

About  6.7  mile*  resurfacing  with 
plant  mix  surfacing  and  placing 
Imported  l>orrow  on  shoulders  and 
apply  bituminous  surface  treatment 
thereto. 
Bids  will  be  opened   In   the  State 

Bldg.,  Los  Angelee.  Calif. 
Tbe  work  Involve*: 

(1)  6700  tons  imported  borrow; 

(2)  335  tons  liquid  asphalt  (SC-3) 
bituminous  surface  treatment; 

(3)  54^000  sq.  yds.  prepare,  mix  and 
ahape  surface  bltuminoua  suiface 
treatment ; 

(4)  12.000  tons  plant  mix  surfacing, 
base  course; 

(5)  4500  tons  plant  mix  surfacing, 
surface  course; 

(6)  100  tons  rock  dust; 

(7)  30  tons  asphaltic  paint  binder. 
Specifications  obtainable  from  th* 

above   office    of    the   state    highway 
engineer. 


Specification*  obtainabi*  from  th* 

above  office. 


3/25/47  •    40 

Owner  Taking   Bid*— Due  April  29. 
2  P.  M.  f       —. 

Surfacing 

MONTEREY  COUNTY.  Calif.  Be- 
tween Chualar  and  three  miles 
north,  location  A;  between  Salinas 
and  Castroville,  location  B,  and  be- 
tween Werner  Hil  land  Watson - 
vllle  Junction,  location  C. 

Owner — State  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  3.7  miles  net  length  repairing 
highway  by  placing  plant-mix  sur- 
facing over  the  existing  pavement. 
The  work  involves: 

(1)  1450  tons  plant-mix  surfacing,  lo- 
cation A ; 

(2)  1430  tons  plant-mix  surfacing  lo- 
cation  B ; 

(3)  900  tons  plant-mix  surfacing  lo- 
cation C 


3/26/47  •    40 

Owner  Tsking  Bid*— Due  April  \% 

2  P.   M. 
Grading  and  Surfacing 
SHASTA     COUNTY,     Calif.     County 

Highway   No.    14-C,    between    Mlll- 

ville  and  5.87  miles  easterly. 
Owner  — County   of    Shasta,    county 

clerk.  Hall  of  Records  Bldg.,  Had* 

ding,  Calif. 
County   Surveyor — Ernest  D.  Breun- 

Ing,  P.  O.  Box  820,  Redding,  Calif. 
About  5.87  miles  grading  and  surfac* 

Ing  with  plant -mixed  surfacing. 

The  work  involvrs : 

(1)  11  acres  clearing  and  grubbing; 

(2)  92,000  cu.O  yds.  roadway  excava- 
tion; 

(3)  1200  cu.  yds.  ditch  and  channel 
excavation ; 

(4)  760   cu.   yds.    structure   excavm- 
tion; 


CORN     BROOMS 
FOR  EVERY  PURPOSE 

Koo\   -    Concrete 

Warehouse 

Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  J 
HEmlock  4380 


you've  eves  wonted  in  o 

GARAGE     DOOR! 


CAN'T  RUST! 
CKN^T  ROTI 
TERMITE-PROOri 


CAN'T  SAO  I 

GIVES 

riNGER-TIP 
CONTROL 


Han'a  fh«  raol  quality 
gaxag*  door  thol'a  dmUgnmd 
to  loat  a  Ufetima— aliml- 
nat*  oarage  doer  lioublas 
and  sava  you  monoy. 


Waighs  only  101  pounds.  Hongt  on  Ufa* 
tima  lubricated  ball  bearings.  Opsrotes 
on  Floating  Tengion.  8*ems  to  float  in 
tK«  air— ot  just  a  touch  of  ths  fingsr  tips. . 
Hos  dual  lifting  ntschanisms.  Rsquirss 
no  spacs  insids  gorags.  Takss  paint  bsau- 


tifully  or  can  bs  Isft  unpaintsd  in 
moslcUnxatss.  InunsdiatedsUvsry. 


$84 


Twin  Doers  $184  F.O.B.  Our 
Warehouses,  Uneroted. 

Ostffsr  >lg«ffcl«s  Opss 

WHITE   BROTHERS 

Hardwood    Headquarters 


%fk  ond  Irosnas  Stt..  S.  F. 
SUfHr  1365 


SOO  High  St..  Ooklasd 
ANdovr  lAOO 
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DAILY    PACIFIC     BUILDER 


TUESDAY,  MARCH  25.  1947 


1 


(5)  Sff.OOO  tons  imported  borrow,  lo- 
cation 2  or  8; 

(6)  35,000  cu.  yda.  imported  borrow, 
<  location  1 ; 

(7)  70,000  ata.  yds.  overhaul  on  road- 
way excavation ; 

(8)  61,250  mile  yds.  overhaul  on  im- 
ported borrow,  location  1; 

(9)  developing  water  supply  and  fur- 
nishing water  equipment; 

(10)  6S50  M  gallons  applying  water; 

(11)  SIO  Bias,  finishing  roadway; 

(12)  140    tons     liquid     asphalt     SC-2 
(prime  coat) ; 

(13)  460  tons  paving  asphalt  (plant- 
mixed  surfacing) ; 

(14)  66   tons    liquid   asphalt   RORC-5 
(eeal  coat) ; 

(15)  9200     tons      mineral      aggregate 
(plant-mixed  surfacing) ; 

(16)  68S  tons  screening  (seal  coat) ; 

(17)  70  cu.  yds.  class  A  portland  ce- 
ment concrete  (structures) ; 

(18)  6000  lbs.  bar  reinforcing  steel; 

(19)  10.6      miles     constructing      new 
property  fences; 

(20)  160  lin.  ft.   remove  and  salvage 
existing  corrugated  metal  pipe; 

(21)  100  lin.  ft.  relay  salvaged  corru- 
gated metal  pipe; 

(22)  2050    lin.    ft.    18-ln.    corrugated 
metal  pipe,  16-gauge; 

(23)  220     lin.     ft     24-ln.     corrugated 
metal  pipe,   14-gauge; 

(24)  86  lin.  ft.  60-ln.  corrugated  metal 
pipe,  10-gauge; 

(26)  80  lin  .ft.  8-ln.  corrugated  metal 
pipe,  16-gauge; 

(26)  44    lin    .ft.    22x36-in.    corrugated 
metal  pipe  arch,   12-gauge; 

(27)  68  Un.  ft.  SO-in.  reinforced  con- 
crete pipe; 

(28)  6  spillway  assemblies :' 

(29)  4800     lin.     ft.     compacting     and 
shaping  dikes; 

(80)  25  each  14-ft.  metal  drive  gates; 
(31)  5000  sq.  yds.  compacting  original 
ground. 
Specifications  obtainable  from   the 
above  office. 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


BUILJ3INGS  (1-story,  frame)  (2), 
18800  each;  W  line  26th  Ave  226. 
260  N  Lawton;  owner.  Heglin  & 
Nielsen,  1451  27th  Ave;  contractor, 
Arthur  G  Heglin. 

FIREPLACE,  f500r  98  Taraval  St; 
owner,  Dr  McOlnlss,  premises;  day 
work. 

ALTER  STORE  FRONT,  8900;  612 
Dlvlsadero  St ;  owner,  M  G  Hanson, 
618  Valencia  St;  contractor,  John  A 
Nickelson. 

ALTER  and  REPAIR  FRONT,  $600; 
394  3rd  St;  owner,  Doyle  Estate, 
premises;  contractor,  M  H  Croy, 

INSPECT  and  REPAIR  BRICK 
WALLS,  $5000;  445  Bush  St;  own- 
er. Pacific  Tel  &  Tel  Co;  contrac- 
tor, Dinwiddle  Construction  Co. 

RENEW  FRONT  OF  BUILDING, 
$600;  426  Dlvlsadero;  owner.  Jack 
Babrow,  premises;  day  work. 


SAN  JOSE 


SAN    FRANCISCO 

AI TPR  storage  bldg.  $2500.  ^3^6 
Natomn  St;  owner,  Leo  Vlscarrrv 
281  nivthedale. 
ALTER  stores  and  flats.  $1926;  6«6- 
572  Halght;  owner,  Malcomb  DtJ 
rost.  105  DeSolo  Way;  contractor 
Pen-na  Stone  Imp  Co.  Inc,  n^- 
Gouph   St. 

ALTER  apts.  $2250;  3025  21  st  St. 
owner.  City  Title  Ins.  Co.  c/o  cnlr; 
contractor,  Leonard  Salomon,  1734 
Broderlck  5t. 

ALTER  paint  mlg  b'dg.  $200,000: 
1300  7th  St;  owner.  The  Glldden 
Co,  lOOl  Madison  A.V6,  Clevelsind. 
Ohio:   contract  not  let. 

ALTER  office  and  v.-arehouse,  $20.- 
000;  610  Folsoin  St;  OA»-ner,  Walk- 
up  Drayage  &  Warehouse  Co,  84C 
Folsom  St ;  rontraotor.  Barrett  Sc 
HHp.  91&  Hnrrl.'-.or  St;  architect. 
Anpriif   McS\\een<y,  614  Mission   St 

DWELLING.  1 -story  frame.  $5000; 
E  GoctHngen  80  S  Olmstead ;  own- 
er and  builder,  G  Carraro  &  Son.i. 
7.V»   Felton    bt. 

ALTER  dwelling.  $1600;  2512  Leav- 
enworth at;  owner.  Irving  Allard. 
prem ;  contractor.  W  F  and  V.'  P 
Di-marals.    732    Page    St. 

ALTER  dv^elUng,  $1636;  15  Rotteck; 
owner.  Ed  Snider,  prem;  contrac- 
tor, Permo  Stone  Imp  Co,  Inc,  736 
Gcugh   St. 

ALTER  Jtore  and  offices,  $70,000: 
1109-11  Market  St;  owner.  Colum- 
bia of  San  Francisco.  2600  Mission 
St ;    contractoi    not   let. 

AUTO  rc-pair  ahop.  1 -story  Class  C, 
$2000;  E  Woodward  262  S  Dubor«! 
Ave;  ov,-ner  and  builder,  K  Ly- 
brand,  54 -B  Woodward  St 


ALTER  BUILDING,  $700;  23  E  Santa 
Clara;    owner    and    builder,    Jules 
Bozzl,  premises. 
RESIDENCE,   $7500;   436  N   18th  St; 
owner  and   builder,  G  M  Sherertz. 
FOUNDATION,    $600;    235    Balbach ; 
owner    and    builder,     J    Rodrlgulz, 
premises. 
REPAIR  BUILDING.  $500 ;  644  S  7th 
St ;  owner  and  builder,  E  A  Garber, 
premises. 
RESIDENCE,   $4690;   366  N   16th   St; 
owner,    F   W    Reed;    builder,    C    F 
Nichols. 
ALTER  BUILDING,  $600;  964  E  San- 
ta Clara;  owner  and  builder,  Balle> 
Bros,  premises. 
ALTER  BUILDING,  $1400;  41  E  San- 
ta  Clara;   owner,   Joe  Wasserman, 
premises ;  builder,    O    E   Anderson, 
398  Menker  Ave,  San  Jose. 
ALTER   RESIDENCE,    $1500;    398  E 
San    Salvador;    owner,    Mrs    Marie 
Davidson,    premises;    builder.    E    C 
-     Lelck,  1459  E  San  Fernando  St,  San 

Jose. 
FOUNDATION,   $500;    744   Willis   St; 
owner  and  builder,  Salvador  Spano, 
prenvlses. 
ALTER   BUILDING,   $950;   32   S   2nd 
St;  owner.  G  F  Cavanaugh.  prem; 
builder.  Larry  Stead. 
RESIDENCE,     $9000;    1222     Prevost; 
owner,     Tony     Bamantl ;      builder, 
GagUardl    Construction    Co,    115    S 
2nd  St,  San  Jose. 
REPAIR     RESIDENCE,     $600;      214 
Willow ;    owner   and    builder,    Chas 
Kelly,  premises. 
ADD  TO  OFFICE  BUILDING.  $600; 
255    W    San    Carlos;     owner    and 
builder,  Brooks  Used  Car  Co,  prem. 
RESIDENCE.    $5500;    403    N    2l8t  St; 

owner  and  builder,  R  J  Walker. 
RESIDENCE,    $10,860;    1139    Carolyn; 
owner,  B  A  Camlea;   builder,  Gag- 
Uardl Construction  Co,  11  S  2nd  St, 
San  Jose. 
RESIDENCE.   $7500,    1624   Cottle   St; 
owner.    N    Pyle;    builder,    Clyde    F 
Dlas    Sr,    176  Cragmont    Ave,    San 
Jose. 


ALTERATIONS,  $1000;  542  Lake 
fark  Ave;  owner,  E  D  and  F  J 
Schlftman,  premises ;  contractor,  B 
Reinlnghaus,  146  Mountain  Ave, 
Piedmont. 

DWELLING,  1-story  6-room,  $8000; 
4121  Maple  Ave-  owner  and  con- 
tractor, Sam  IJpwhitz.  €03  63rd  St. 

OFFICE  and  warehouse,  1-story  con- 
crete, $41,000;  1136  57U.  Ave;  own- 
er aad  builder.  The  Austin  Co,  618 
Grand  Ave. 


PALO  ALTO 


MOTEL  (type  5,  and  manager's 
home),  $28,000;  3200  El  Camlno 
Real;  owner,  A  L  Currier,  3220  El 
Camlno  Real;  builder.  Nelson  & 
Rugg,  San  Leandro. 


SOUTH   SAN    FRANCISCO 


ALTERATIONS  (to  existing  build- 
ing), $14,000;  Section  27,  Zone  1, 
Bayshore  Highway;  owner.  United 
Air  Lines,  South  San  Francisco; 
builder,  The  Austin  Co,  618  Grand 
Ave,  Oakland. 

ADDITION  (14x24  ft  addition  to  rear 
of  existing  building),  $2000;  102 
Belmont  Ave;  owner  and  builder, 
Amendes  J  Brown  Jr,  102  Belmont 
Ave. 

ADDITION  (14x16  ft  addition  to  rear 
of  building),  $1650;  444  Commercial 
Ave;  owner,  Loulgl  Tomaslnl,  444 
Commercial  Ave ;  builder,  A  Planca, 
609  Pine  Terrace. 


DALY   CITY 


REMODEL  STORE  FRONT  (and  en- 
large store  space),  $2800;  owner, 
Fred  Lagoure.  6261  Mission  St; 
builder,  A  Mldlle,  954  Brunswick  St. 


COTTAGER  (6-room,  rustic)  (6), 
$7000  each;  818,  821,  828,  829,  834, 
860  Tuba;  owner  and  builder,  Scott 
W  Bonds,  2951  Shasta  Rd,  Berkeley. 

COTTAGE  (6-room,  stucco),  $5000; 
611  35th  St;  owner  and  builder,  J  E 
Motell,  3501  Roosevelt. 

MACHINE  SHOP  (masonry),  $7000; 
1430,Potrero ;  owners  and  builders, 
John  J  Kerahner  and  S  D  Taylor, 
318  3l8t  St. 

STORE  BUILDING,  $2000 ;  703  S  29th 
St;  owner  and  builder,  G  W  Rease, 
671  S  29th  St. 

COTTAGE  (4-room,  prefabricated), 
$7000;  5425  Modoc  St;  owner  and 
builder,  Lincoln  Lumber  Co,  9025 
G  St,  Oakland. 

COTTAGE  (6-room,  rustic),  $6000; 
2327  Clinton;  owner  and  builder, 
Claude  R  Allen,  5663  Arlington, 
Richmond. 

COTTAGE  (4-room,  rustic),  $5900; 
5508  Van  Fleet;  owner  and  builder, 
Pearl  J  McJimsey,  1335  Panhandle. 

COTTAGE  (4-room,  rustic),  $6500; 
574  Duboce;  owner  and  builder, 
James  G  Carter,  574  Duboce. 

REMODEL  (building  Into  2-room 
cottage,  $1800;  1754  Costa;  owner 
and  builder,  B  W  SpagnoU,  1758 
Costa. 

COTTAGES  (5-room,  stucco)  (3), 
$6500  each;  1104,  1111.  1117,  1125 
Coallnga,  1668  Santa  Clara;  owner. 
Prudential  Realty  Co,  350  17th  St. 
Oakland;  builder.  G  O  Vest,  1801 
Rose  St,  Berkeley. 

COTTAGE  (4-room,  masonry),  $3500; 
2515  Downer;  owner  and  builder, 
330  Nevln. 


Phillips  and  C  Rlchanbach,  doing 

business  as  Coast  Building  Co 

_ $160.00 

March  24,  1947— Labor  and  mate- 
rials, S  Mt  Vernon  Ave  78.6  W 
San  Jose  Ave.  T  MinutoU,  doing 
business  as  San  Franclaco  Ter- 
razzo  Co,  vs  Clarence  Morriaon.... 
_ $160.00 

March  22,  1947— Labor  and  mate- 
rials. Lots  41  and  42,  Block  36^ 
Fairvlew  Terrace.  D  J  and  T  Sul- 
livan, Inc.  vs  Paul  W  and  Bemice 
V  Tormey 4860.00 


CONTRA    COSTA   COUNTY 


Recorded  Amount 

March  20,  1947— Lots  36,  37,  Block 
12,  Richmond  Junction  Heights, 
El  Cerrlto.  California  Mill  &  Lum- 
ber Co  vs  C  L  Wood  Jr _...$762.0« 

March  20,  1947— Lot  7,  Block  7,  Map 
No  1,  Lafayette  H^mesites,  La- 
fayette. A  R  Johnson  vs  R  2i 
Myhre,  et  al  — 41,383.26 

March  21,  1947— Lot  16,  Block  2, 
Maltby  High  School  Tract  Addi- 
tion, Concord.  Daniel  J  Baldwin 
vs  Albert  P  Dudley,  et  al $440.59 

March  20,  1947— Lot  13,  Block  1,  Bay 
Point  Subdivision,  Port  Chicago. 
G  T  Chesnut  vs  William  Spivock 
$162.23 


SAN   MATEO  COUHTY 


Completion  Notices 


^ANTA  CLARA  COUNTY 


ALAMEDA  COUNTY 


SACRAMENTO 


BUILDING  (4-flat),  $16,000;  1616  9th 
St;  owner  and  builder,  Eugene 
Williams,  Mltau  Bldg. 

GARAGE,  $400;  1949  Broadway;  own- 
er. King  LIm  Yee,  premises;  build- 
er, H  Bamberry,  2714  F  St. 

ADD  TO  DWELLING.  $800;  834  8th 
Ave;  owner  and  builder.  R  Hardy, 
premises. 

DWELLING  (6-room>.  $7500;  817  W 
St;  owner  and  builder  Arnold  Allen. 
217  T  St. 

DWELLINGS  (5-room)  (12).  $6800 
each;  6830.  5824,  5818,  5812.  5806. 
5801.  5807.  5813.  5819.  5823.  5831  U  St ; 
owner,  Cavanaugh  A  Trinor.  1017 
J  St;  builder.  J  W  McCray.  1945 
Vermont  St.  West  Sacramento. 


GUEST    HOUSE,  $3000;    Hilltop   and 

Wright  Aves,  off  Summerhill ;  own- 
er, N  V  Williams,  Los  Altos ;  build- 
er, J  Weber,  21u  Marvir  Ave,  Los 

Altos. 
ADD  TO    STORE,    $7000;    northwest 

comer    San     Carlos  ,  and    Menker; 

owner    and    builder,    Joh.-.    Hulvcy. 

310  Menker,   San  Jose. 
DWELLING,  $6000;   Lot  73,  Elva  off 

Esterley,      Saratoga;      owner      and 

builder,   Ross  Owens,  P  O  Box  494, 

Saratoga. 
DWELLINGS    (3),   $6500   each;    Lotfl 

460,  461,  462,  west  side  Walnwrlght; 

owner     and      builder,     Hayden     & 

Thompson,    95   Empey,   Campbell. 
ADDITION,   $500;    Garden    Ave,    off 

Monterey;  owner  and  builder,  R  E 

Palaclos,    Route    4,    Box    376,    San 

Jose. 
DWELLING,  $7000;  southeast  comer 
Flagg  and  Scott ;  owner,  A  B  Haw- 
kin,     1212    McKee     Rd,    San     oose; 
builder,  George  Fell,  142  S  19th  St,  ^;f;ph  W,'l94V--LOTS  9and  lo'silT 

t^«?£t  T  TifrV.    .oryw>     T    *  «    «  A  *.    Tract    744,    Eden    Twp.     F    W 

DWELLING,  $2500;  L^t  9,  Fees  Ave;        valley  and  W  G  IJncoln  to  Vnl- 

owner  and  builder,  C  J  Nolke,  Rte        ,„y   /  Lincoln   A  Co 

3,  Box  18.  San  Jose.  M.-irch   21     19i/ 

FRUIT  STAND.  $500;  2191  Bayshore  [  ^f^^j,    22.    1947-LOTH  '  11    and    1? 

Blvd   (east   .side),   Palo  Alto;   owner!      fj,j^    ^     Tract   744,    Eden   T\vp.     F 


RecorcJed  Accepted 

March  .'>4  1^47— 21173  LOCUST  St. 
Haywaid.  Olpa  V  and  I'ranci.s  A 
Gearhart  to  Johnson  &  Cleman.s 
March    19.    194"' 

March  24.  1P47— 21179  IX/CUST  St. 
Havward.  R'chard  I  and  Ellen 
M  MiLsselman  to  Jones  A  CW- 
n.an.s March  18.  1>>P 

Mprch  24.  1947— 3I?0  KINGSLAND 
Ave.  Glbbs  H  and  Maria  Car- 
men Brown  tc   Melvln  C  Shaw 

March  19.  1917 

March  21.  1947— 92&4-P212  P  Street. 
Oakland.  Thiol  Roalty  Co  to 
OleTin  Piirkir March  24.  194? 

March  24,  1947—3307  HIGH  ST. 
Oakland.  Albert  G  Ens?ol  to  C  R 
Tlsher March.  20,  1917 

March  24,   1947     LOT  2  BIk   G.  Tc'- 
708.    Eien    Twp.     Michael    J    Mc-" 
Gulre,  Jr  to  Stanley  M  Davis 

March    19,    If'i? 

March  22.  lf>47— 33  HOME  PLACE, 
Oakland.  We.sley  M  Jones  to  E  T 
Le'tcr   Snn.q March    22,    19'.7 


OAKLAND 


and  builder,  Y  Kawakami 
DWELLING,  $9000;  Eureka  and  Con- 
cord,    near    Loyola ;     owner,     O    L 

Moore,    Mlramonte   Ave,    Mt   View; 

builder,    Paul  Gibson,    372    Velarde, 

Mt  View. 
ALTER      RETAIL      STORE,      $3000; 

southeast   corner   Lincoln   and   Ma- 
lone,   San  Jose;  owner,  Geo  Oliver, 

premises;    builder,    Sam    E    Barth, 

1801   McDaniel,  San  Jose. 
DWELLING,    $8000;    Lot    13,    corner  ■ 

Pico  and  Portola,  Los  Altos ;  owner  ' 

and  builder,  J  R  Lindsay,  417  30th  | 

Ave,   San    Mateo. 
DWELLING,    $5400;    Lot    11,    Emory 

St,     Garrison     Tract ;     owner     and 

builder,   B   M  Veal,  1326  Peach   Ct. 

San  Jose. 
RESTAURANT,      $10,000;      northeast    March  21,   1947 — 1701   Mac  ARTHUR 


W   V.iMoy   .and    "".V   O    Lincoln    to 

Vallev  &  Lincoln  &  Co 

.". Maroh    20.    194. 

March  22,  1917— 1*17  lOOfh  AVE. 
Oakland.     P«ter    Will  lamp    to 

whom    it    may    conf^m  

Mf^rrh    19.    1947 

March  22.  1947-1064  ^Mh  AVE. 
Oakland.  Merl  A  Wphh  to  .7  B 
Petersen  A   Son M.irch    1.   1<*17 

?farch   ?1.   1947—171    MARLOV   Dr, 
Eheffleld  Village,  Oakland.    Clea 
tus  H  and  Fnye  i3u<"k1'v  to  whom 
it  m:iy  concern. March    18.  1917 

Marf-h  21,  1947—15302  153rtl  AVE. 
San  Leandro.  Wcldon  and  Von- 
nit  Gartner,  Ri.bert  ind  Joae- 
ph'ne   M   Bolm    to   whom    It   mav 

March    20,    1917 


Recorded  Amount 

March  22,  194V— Ptn  Lot  19,  Block 
6,  Menlo  Heights.  C  E  Reinhart, 
doing  business  as  Reinhart  Lum- 
ber &  Planing  Mill  Co,  vs  Martin 
R  O'Donnell,  et  al  $143.66 

March  22,  1947— Ptn  Lots  20  and  21. 
Block  6,  Menlo  Heights.  C  E 
Reinhart,  doing  business  as  Rein- 
hart Lumber  &  Planing  Mill  Co, 
vs  Jack  Elderton,  et  al $130.39 

March  22,  1947— Ptn  Lots  24  and  25, 
Block    6,     Menlo    Heights.     C     E 
Reinhart,  doing  business  as  Rein-  - 
hart   Lumber  &  Planing  Mill  Co, 

vs  John  E  Newman  Jr,  et  al 

$12».06 

March  21,  1947— Lots  1,  2,  3  and  4, 
Block  40,  Abbey  Homestead  Asso- 
ciation. E  E  Hansen  vs  John  S 
Lee $1,361.01 

March  22,  1947— Ptn  Lots  22  and  23, 
Block  6,  Menlo  Heights.  C  E 
Reinhart,  doing  business  as  Rein- 
hart Lumber  &  Planing  Mill  Co. 
vs  Lyle  G  Mann,  et  al $181.46 

March  22,  1947— Lots  39,  40,  Block 
8,  San  Bruno  Park  4th  Addition. 
C  E  Reinhart,  doing  business  as 
Reinhart  Lumber  &  Planing  Mill 
Co  vs  Vlrgfll  J  Worthington,  et  al 
$243.95 

March  22,  1947— Lot  17,  Block  IS, 
Crocker  Estate  Tract,  Subdivision 
No  1.  C  E  Reinhart,  doing  busi- 
ness as  Reinhart  Lumber  Sc  Plan- 


LUMBER 
DISTRIBUTORS 

of    SAN    FRANCISCO,    Ltd. 

(  ,1  I  tl.'i  ,1      (III   \V       \!, 

DOUGLAS     FIR 
PONDEROSA      P/N5 
REDWOOD.      CEDAR 
LU  M  BE R         TIMBERS 
SHINGLES    6     SH^KfS 


concern. 


Granted 

BUILDING  PERMITS 


SAN    FRANCISCO 


MARCH    24,   1947 


BUILDING  (1-Story,  frame).  $7000; 
west  Bide  Bayshore  Blvd  120  ft  N 
San  Bnmo;  owner.  E  B  Hamilton. 
2168  Bayshore;  contractor,  Hamil- 
ton A  Orr. 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BQILDIRe  BLOCKS 

WATIR  RiPELLINT 

NEW,  ARTISTIC,  ECONOMICAL 

CUTS  iUILDINO  COSTS  Vi 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 

CAST  IN  RLOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentin  "V 

On  S.  F.  Highway  U.  S.  101 

Post  Oitacc  Box  18S 


DWELLING,    2-8tcr>-    7-room,    $9200; 
5301    Brann    St:    owner,    G    L   Wy- 
man,   .W19    Foothill   Bl\d;    contra* - 
tor.    StanUy    S    Placldo.    5918    Hal- 
way  St. 
DUPIEX,    two-story    7-room,    $700f : 
10.'^2-5S  «»rd   St;   owner,    M    NImrcd 
Wilson,   3308   Chentnut :    contractor 
C   Baker,   2060-B   Lucas,  Alameda 
DA^'F'XING,    1 -story    5-room,    |6000 
9870  Lawior   Sc ;    owner   and   build- 
er. Angelo  I.« spina.  1020  92nd  Ave. 
DWELLING.    l-«»ory    Broom,    ^WVi; 
2511  Truman  Ave;  owner  and  con- 
tractor,   W     A     George,     1706    89tl. 
.\venue. 
ALTERATIONS,    f2<)00;    9000    D    St; 
owner    and     contractor,     J     Ackei. 
9000  D  St 
DWELLING,    l-^tory    6-room,    $9000; 
6O40  Dublin    Ave;   owner  and   cr.v- 
tractor.   Wm    Morgensen,   5830  Vir' 
man  Ave. 
DWELT.,ING,    l-Btorv'    5-room,    S8800. 
garage.    $.<¥)0;     3397    Arkansa«     St  • 
owner.  Arlhui    D  Smitn,    1226  K»^t 
14th    St;    contractor,    D    T    Groonr-. 
2707  76th   Ave.  ' 
DWELlvING,    1 -story    3-room.   $5000; 
4314  Whittle  Ave;  owner  and  con- 
tractor,   Jos    T    Renaldl,    33    Kes- 
wick Court. 
DWELLING,    1-slory    B-room,    »7875 
5574    Ei^tateH    Drive;    owner.    R    C 
Rohlnson,     440     Florence     Avenue- 
coptrartor    W   H  Edwaros,    1103   E. 
12th  Street 
SfTGRE,    1-story    concrete,    $8100;   812 
E  24th  St,  owner,  Kermlt  P  Jone.i. 
3227  High    St;   contractor,  Owen   * 
Hamilton,  .1630  High  St. 


comer  BayHhore  and  Mof  f ett ;  own- 
er and  builder.  Mounts  Bros,  116  N 
10th  St,  San  Jose. 

DWELLING,  $8000;  Blanchard  Dr 
off  Santa  Clara-Lo.<4  Gates  Rd; 
owner,  E  C  Boehnke;  builder, 
Archie  KeesUng,  Box  657.  Camp- 
bell. 

DWELLINGS  (2).  $7000  each;  rme 
Ave  off  Los  Rohles ;  owner,  G  W 
Mapes,  129  Cherrv.  San  Jose;  build- 
er, J  W  Cabbage,  P  O  Box  117,  Palo 
Alto.    • 

RICHMOND 

STORAGE     BUILDING     (furniture). 

$9000;   417  23rd  St;   owner,  Clifford 

A    Imlay;    builder,    T    G    Anthony, 

531  San  Pablo,  Albany. 
COTTAGE    (5-room,    stucco),   $12,000; 

1810  San  Benito;  owner  and  builder, 

Louis    Rapp,    2053    Berkeley    Way, 

Berkeley. 
COTTAGE     (3-room,     rustic),    $3000; 

337     Walker;    owner     and     builder, 

Ezzel  Thompson,  509  Market  St,  San 

Pablo. 
COTTAGE     (3-room,     rustic).    $2000; 

386    Monroe;     owner    and     builder, 


Rlvd,  Oakland.  Gerald  S  and 
Billle  Mar\-ln  to  whtm  it  may 
concern March    15,    19i7 

SAN    FRANCISCO   COUNTY 

Recorded  Accepted 

March   20,   1947— NW  Kirkham   and 

47th   Ave.  H  A  Sala  and   H  Cor- 

bell  to  Mifhom  It  mav  concern 

March   20,    1947 

March    21,    1947—59,    61.    65.    67.    75 

Vienna;    71.    77.    88,    83    Vienna. 

Eugene  Vlgnattl  and   F  C  Frank 

to  whom  it  may  concern 

March    21,    1947 


367    BAYSHORE 

BOULEVARD 
Phone  ATwofer  8174 


Liens  Filed 


San  Rafael 
431.W 


Phon 


et 


Mill  Valley 
1889-) 


SAN    FRANCISCO   COUNTY 


Recorded  Amount 

March  21,  1947— lAbor  and  mate- 
rials, N  Bush  137.6  W  Taylor. 
Robert  J  Lee  vs  G  B  and  Kate 
Antcninl,  Victor  J  Canepa,  Ed- 
ward Carlsoner  and  Harr>-  Green - 

^.    .         hach    $400.00 

George    Brown,    4810   Cutting  Blvd,    March  24,   1947— W  43rd   Ave  200  S 

Lawton.   T    MinutoU,  doing  busi 


PITTSBURGH 

TESTING 
LABORATORY 

Successors  to 

SMITH.  EMERY  AND  CO. 

Compfef*  Pfcyslcol  oncf  Cfctmlcol 
Tcsfing  and  Inspccffea 

CONCRETE  MIX.  PLACING  AND 

TESTING 

STEEL  AND  OTHER  iUILDING 

MATERIALS 

MACHINERY  AND  EQUIPMENT 


Apt  6 
COTTAGE     (3-room,     rustic),    $2000; 

382  Monroe ;  owner  and  builder,  R  L 

Tuggle,  4500  Cutting  Blvd,  Apt  3. 
ADD   TO   STORE,   $3500;    155-57   23rd 

St;    owner,    L   La    More,   premises; 

builder.  Chas  M  Wolfe.  1937  Garvin. 
COTTAGE     (6-room.     rustic).     $5600; 

5613    Fresno;     owner    and    builder, 

Franse  A  Van  Winkle,  430  32nd  St. 


ness   as   San    FrancLsco  Terrazzo 
Co.  vs  Robert  W  and  Estelle  M 


6S1 

HOWARD 

STREET 

S  A 

N      FRAN 

CISCO 

EXbrook   1747 

CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

lOfh   A   DivWon   Stro^ts   -   SAN    FRAN'CISro    -    Klondike   2-0462! 
Main  Office  A  Factory.  401  Paci8r  Avf..  Alameda  •  LAkrhurM  2-3.1771 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  Complete  Renfal  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNderhlll  5026 


TUESDAY.  MARCH  25.  1947 


tag    Mill    Co,    vs    Louis    A    Thie- 

baut,  et  al   $138.69 

March  22,  1947— Ptn  Lot  19,  Block 
6,  Menlo  Heights.  A  M  Harrison 
vs  Martin  R  O'Donnell,  et  al..$392.54 

March  22,  1947— Ptn  Lots  20  and  21, 
Block  6,  Menlo  Heights.  A  M  ±iar- 
rison  vs  Jack  Elderton,  et  al.. $434.37 

March  22,  1947— Lot  17,  Block  13, 
Crocker  Estate  Tract,  Subdivision 
No  1.  A  M  Harrison  vs  Louis  A 
Thlebaut.  et  al $612.50 

March  22,  1947— Ptn  Lots  24  and  25, 
Block  6,  Menlo  Heights.  A  M  Har- 
rison vs  John  E  Newman  Jr.,  et  al 
- $391.10 

March  22,  1947— Ptn  Lots  22  and  28, 
Block  6,  Menlo  Heights.  A  M  Har- 
rison vs  Lyle  G  Mann,  et  al.... $388.39 

Release  of  Liens 


CONTRA    COSTA    COUNTY 

Recorded  Amount 

March  20,  1947— West  75  ft  of  Lot 
50,  Contra  Costa  Land  Co  Sub- 
division No  2  of  Larkey  Ranch, 
near  Walnut  Creek.  Walter  B 
Gibbons,  doing  business  as  Orlnda 
Construction    Co,    to    George    La 

Force    „ $149.75 

March  21,  1947— Lots  37,  38.  Block 
3,  Andrade  Central  Tract,  Rich- 
mond. Timmons  &  Berk  to  Cora 
Goswick,  et  al  $326.93 


Non-Responsibility 


SAN    FRANCISCO   COUNTY 

March  22,  1947—1821  Fillmore  St. 
M  M  Morris  as  to  improvements 
on  property. 

H.  B.  753  Protested 

(Continued  from  Page  One) 

the  position  of  state  office  to  bo 
smirch  the  motives  and  integrili 
of  its  citizens  and  requests  pre.-;- 
sure  on  the  legislature  by  corre- 
spondence insjiired  by  its  preju- 
dicial and  distorted  representa- 
tions." 

Increase  Act's  Scope 

The  San  Francisco  Chamber  of 
Commerce  has  approved  A.  B.  75;] 
"in  principle."  The  Chamber'.- 
statement  read:  ''This  approval  ex- 
tends both  to  the  enactment  of 
more  rigid  building  standards  and 
requirements  for  new  construc- 
tion, and  to  the  application  of 
these  standards  and  requirements 
retroactively  to  existing  buildin.<jr.«: 
with  provision  for  alternative  re- 
qnireinenta  were  full  compliance 
with  the  stadards  and  require- 
ments applicable  to  new  structure.'- 
would  be  unnecessary  or  unreason- 
able." 

The  architects  object  vlgoro'jr-ly 
to  the  inclusion  of  any  more  main- 
tenance features  in  a  housing  act, 
and  they  feel  that  the  Rosenthal 
Bill  (753)  already  has  far  too 
many. 

The  group  feels  that  the  rigid 
Are  provisions  should  not  be  lim- 
ited to  hotel  and  apartment  house 
buildings  alone,  but  shot^ld  apply 
to  industrial  and  commercial  struc- 
tures, as  well. 

The  construction  industries  com 
mittee  adds  two  more  objections 
Its  spokesman  declared  thpt  dis- 
astrous fir?8  in  skyscraper  hotels 
should  not  be  used  to  justify  blan- 
ket state-M'ide  retroactive  laws  ap- 
plicable to  all  small-  and  medium- 
sized  comnmnities  where  the  prob- 
lem of  multi-story  hotels  is  entire- 
ly theoretical. 

Aathority  Split 

"This  is  a  problem  that  should 
be  left  to  individual  citios,"  he 
pointed  out. 

The  second  objection  is  that 
jurisdiction  under  A.  B.  753  is  ik.'. 
confined  to  the  state  buildinp-  do 
partment.  Authority  is  divided  be- 
tween the  health,  fire  and  birMirtj 
departments. 


DAILY     PACIFIC     BUILDER 
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Building  Contracts 

SAN    FRANCI&CO  COUNTY 
Vicinity  of~227Td~and"Texas  Sti! 
Installation  of  wire  fence. 
Owner— Western  Pacific  Railroad  Co. 
Contractor— Cyclone    Fence    Division, 

American  Steel  &  Wire  Co. 
Reco^ed— March  13,  1947, 

TOTAL  „ $3,434.00 


SAN  MATEO  COUNTY" 


Comer  Alameda   de  las    Pulgas  and 

Reservoir  Ave.,  Atherton,  Calif. 
School  classroom  building. 
Owner— Las  Lomitas  School  District, 

Menlo  Park,  Calif. 
Architect— Franklin,    Kump    &    F^lk, 

9  Main  St.,  San  Francisco,  Calif. 
Contractor— Russell    A.    Cullen,    Inc., 

478    Jackson    St-,     San    Francisco, 

Calif. 

Recorded  and  signed— March  21,  1947. 
Progressive  payments. 
Performance  bond — $54,834. 
Material  bond.  $27,417. 
Surety— United  Pacific  Insurance  Co. 
Forfeit— $25  per  day. 
Limit— 120  calendar  days. 
Specifications  and  plans  filed. 


BERKELEY 


2323  Glen ;  owner.  Kingsley ;  dealer, 
Geo  Marklnson ;  water  closet ;  wash 
basin ;  bath  tub ;  sink ;  wash  tub. 

2323  Glen ;  owner.  Kingsley ;  dealer. 
Geo  Marklnson ;  water  closet ;  wash 
basin  ;  bath  tub ;  sink ;  wash  tub. 

1610  Hopkins;  owner,  Cox;  dealer. 
Art  Johnson ;  wash  basin ;  bath  tub. 

2016  Shattuck;  owner,  Robt  Lew; 
dealer,  Art  Johnson;  X-ray  machine; 
2  wash   basins;   sink;  2  dental  units. 

2701  7th  St;  owner,  Fred  Stalkl; 
dealer,  Art  Johnson;  3  sinks;  wash 
tub. 

896  Arlington;  owner,  Dr  Redfleld; 
dealer.  Art  Johnson ;  water  closet ; 
wash  basin;  shower. 

1917  6th  St;  owner,  Falk;  dealer. 
Art  Johnson ;  water  closet ;  wash 
basin;  bath  tub- 

833  Bancroft;  owner,  D  H  Mc- 
Corkle ;  dealer.  Art  Johnson ;  2  water 
closets;   3  sinks. 


OAKLAND 


11020  Apricot;  owner.  R  Macroe ; 
lealer.  J  H  Edwards;  10  fix;  6  gas, 
20  water  con. 

8802  Seneca;  owner.  D  Gr«:)onn : 
rosier.  R  E  Bums;  5  fix;  3  gas;  12 
water  con. 

8662  Seneca ;  owner,  D  Gro<im ; 
realer,  R  E  Burns;  6  fix;  3  gas;  12 
water   con. 

8674  Seneca ;  o'wner.  D  Groom . 
rea'or,  R  E  Bums;  5  fix ;  3  gas;  12 
water   con. 

8309  Brann  St;  owner..  G  Wymrn  . 
dealer.  Wm  Christy;  5  fix;  3  gan ;  "?. 
water    con. 

5669  San  Pablo  Avenue;  owner.  IM 
Spellman;    denier.    Al    Rowse;    2    f Ix  • 

6.*i35  Foothill  Blvd:  owner.  Taylor, 
dealer.  J  Pierce;  2  fix;  2  water  con. 

877  Jjongrldge  Road ;  owner,  John  - 
fion :  dealer,  J  fl  P<erco ;  S2  water 
connections. 

482   7th    St ;    owner.    A    E    Thomas 
deal'?r.    Cleaners   Exchange:   4   water 
con ;  4  gas. 

115  Murlowe  Drive;  owner,  Buck- 
ley; dealer.  C  Goody;  5  fix;  13  watei 
con :   3  gas. 

991  Gist  St;  owner.  Grant;  dealei, 
H   Buck!.un  ;    1   fixture . 

2775  Inyo  Ave:  owner,  Dr  Katz: 
(loaler.   W   Linr'wall;    1    fixture. 


4143  783  iulssion;  owner.  Advance; 
contractor,  Casey  Electric;  motors. 

4144  242  Turk;  owner.  D  Aliens- 
bury;  contractor,  Q  R  S  Neon  Co; 
sign. 

4145  1516  Ocean  Ave;  owner,  Mi- 
chael King;  contractor,  Q  R  S  Neon 
Co ;  sign. 

4146  20  Market  St;  owner.  Stock; 
contractor,  Charles  H  Yick;  10  out- 
lets. 

4147  734  Jackson  St;  owner.  Sow 
Wo;  contractor,  Charles  H  Yick;  7 
outlets. 

4148  1568  Clay  St;  owner,  Wing; 
contractor.  Charles  H  Yick;  8  plugs. 

4149  1979  Union  St;  owner,  Mrs 
Walker;  contractor,  Luna's  Service 
Co;  sign. 

4150  690  10th  St;  owner,  ; 

contractor,    Frank    F    Goodman ;    in- 
stall   comer  pole. 

4151  1023  Market  St;  owner t 

contractor,  Frank  F  Goodman ;  alter- 
ations. 

4152  1410  Vallejo;  owner,  A  Turco; 
contractor.  G  Vaccarino ;  survey. 

4153  3037  24th  St;  owner,  HAH 
Cleaners ;  contractor,  J  K  Herzog ; 
survey;  alterations. 

4154-55  Various  locations  and  own- 
ers ;  contractor,  O  Vaccarino ;  roof 
fan. 

4156  965  McAllister;  owner,  L  A 
Cord  :  contractor,  John  Philis ;  3  plugs 

4157  300  Front  St;  owner.  Modem 
Lltho  Co;  contractor,  Marelco,  Inc; 
2  outlets ;  4  plugs. 

4158  298  Alabama  St;  owner.  In- 
dependent Lltho  Co;  contractor, 
Marelco,  Inc;   motors. 


BERKELEY 


Electrical  Permits 


SAN  FRANCISCO 


Just  Received 

LONG  JOISTS 

Up  to  7S  ft. 

plywooTpaiiels 


ALUMINUM 

OARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 


19f4  OAKDALE  AVE. 

Corner  RonkiR  Street 

ATwater  4180 
jePFERSON'S 

GREATER  CITY 
LUMBER  CO. 


4130  2275H  Pine  St;  owner.  M 
Gatehava ;  contractor,  Bertrand  Elec- 
tric :  4  outlets. 

4131  1530  Laguna;  owner.  D  Peta- 
gara :  contractor.  Bertrand  Electric  ; 
5  plugs. 

4132  1703  Buchanan;  owner,  Buck- 
meyer;  contractor,  Byington  Elec- 
tric: 1  plug. 

4133  2263  Mission  St;  owner.  Full 
House;  contractor,  Byington  Elec- 
tric; 3  outlets. 

4134  3175  Sacramento  St;  owner, 
Romeo  Cleaners;  contractor,  Bying- 
ton Electric ;  motors. 

4135  Balboa  and  Great  Highway; 
owner.  Pacific  Tel  A  Tel  Co;  contrac- 
tor, Byington  Electric;  2  phone  booth 
outlets. 

4136  1101  Powell  St;  owner,  Dand ; 
contractor.  Byington  Electric;  1  plug. 

4137  2660  Callfomia;  owner,  Thur- 
man :  contractor,  Byington  Electric; 
5  plugs ;  service. 

4138  247  Powell ;  owner,  Techow ; 
contractor.  Byington  Electric;  range; 
service. 

4139  215  Fillmore;  owner.  Sickles; 
contractor.  Byington  Electric;  cor- 
rect   sub-standard    wiring. 

4140  2160  California  St;  owner, 
Clausen ;  contractor.  Byington  Elec- 
tric :  meter  loops. 

4H1  588Hatght;  owner,  O'Looney; 
contractor,  Byington  Electric;  spe- 
cial complaint. 

4142  1400  Halght;  owner.  D  Nlc- 
kolas;  contractor,  C  Stehle  Electric; 
alterations. 


67852  1526  Grant;  owner.  James  C 
Luce;  contractor.  White  Electric:  8 
outlets;  9  switches;  10  plugs;  2  cir- 
cuits. 

67853  2171  Shattuck  Ave;  owner. 
Mason -McDuf fie;  contractor.  College 
Avenue   Electric ;   6  plugs. 

67854  2074  San  Pablo  Ave;  owner, 

;  contractor,  T  L  Rosenberg: 

10  outlets;  12  plugs;  new  service;  1 
motor. 

67855  2547  8th  St;  owner,  Kawneer 
Co;  contractor,  T  L  Rosenberg;  35 
fixtures;  2  plugs;  new  service;  2  cir- 
cuits: 4  motors. 

67856  1289  Cedar;  owner.  Merritt 
Supply  Co;  contractor,  T  L  Rosen- 
berg;  1   motor. 

67857  917  Carlton;  owner ; 

contractor,  T  L  Rosenberg;  rectifier; 
4  motors. 

67858  917  Carlton;  owner ; 

contractor.  T  L  Rosenberg ;  2  outlets ; 

2  fixtures. 

67859  2248  Dwight;  owner,  M  A 
Gordon;  contractor,  Scott-Buttner;  2 
outlets;  2  switches;  2  plugs;  2  cir- 
cuits. ^ 

67860  2900  6th  St;  owner,  Durkee 
Famous  Foods;  contractor,  Scott- 
Buttner;  17  outlets;  8  switches;  10 
plugs:  8  circuits. 

67861  2611  Ashby;  owner,  L  A 
Carlson;  contractor,  Scott-Buttner;  1 
outlet;  2  switches;  1  fixture;  18 plugs; 

3  circuits. 

67362    2123  Addison;  owner ; 

contractor.  V  G  Electric;  18  fixtures; 
1  motor. 

67863    13049  Campus  Dr;  owner,  D 


tratlon  Building,  University  of  Call- 
fomia. Davis.  California.  The  right 
to  reject  any  and  all  bids  Is  re- 
ser\'ed. 

•THE  REGENTS  OF  THE 
UNIVERSITY   OF    CALIFORNIA* 
(Daily  Pacific  Builder) 
8/14,  17,  18,  19,  20.  21,  24.  26.  26.  27.  '47 


Shasta  County  Highway  14-C 


COUNTY  OF  SHASTA 
STATE  OF  CALIFORNIA 


NOTICE  TO  CONTRACTORS 


(Continued  on  Page  8) 


Official  Proposals 


Propcsed      Schcol       BulMingc      Wm. 

Howard    Taft    Elemcntsry   School— 

1946     (Friendly    Acres,    San     Mateo 

Co.):     James     Monroe     Elementary 

School  — 1946    (Re<fwood    City,   Cal./ 

SR.\LED  proposals  for  each  school 

will  be  received  at  the  office  of  the 

McKlnley   School,   comer  James   and 

Duane    Stre't-?.    Redwood   City,    Ca'l- 

fornia.  until  8:00  P.  M..  April  10,  1947 

lor  the  above  school  buildings.    Bids 

will    be    opened     publicly    the    same 

evening  at    me  above  address. 

Each  bldd«  r  shall  accompany  Mr 
bid  with  a  cafihlera  or  certlfle«l 
check  for  an  amount  not  less  than 
109?  of  the  bid.  drawn  to  the  clerk 
of  thf  boari,  Mr.  C.  O.  Uhlenberg. 
DoxHCO  Buildmg.  Redwood  City.  Csl. 
A  deposit  of  $25.00  will  h.^  required 
for  each  set  of  plans  arid  speclficn- 
tlons.  P'aris  avalleble  at  the  office 
of  Arthur  D.  Jan^sen.  architect.  58 
Aufclin  Avenue,  Atherton.  Calif. 

(Dailv   r-Viciflc   Builder) 
(MHrch   25.  April  1.  8,  19471 

Moving   of  thr«»  dormitories   now  at 

Benlcia     and     recrectlon     on     the 

Davis  Campus 


"ADVERTISEMENT     FOR     BIDS' 


"Subject  to  the  conditions  presca^lh- 
ed  by  the  undersigned,  sealed  olds 
are  invited  for  the  following  work* 
for  the  rro/Ing  of  three  dormitories 
now.  Iocs  ted  at  Benecia.  Callfomia 
and  the  re-erection  on  the  Davis 
Campus.  University  of  Callfomia. 
Davis.  Callfomia.  Plans  and  specifi- 
cations will  be  Isfued  to  intending 
biddetR  upon  deposit  of  ten  (flO)  dol- 
lars per  net.  No  bids  will  be  received 
after  2:00  P  M  April  9.  1947.  Plan*. 
specifications  and  information  will 
be  available  starting  March  14.  1947 
at  the  Cashier's  Office.  103  Adminis- 
tration Building.  University  of  Ca'l- 
fomia.  Berkeley.  California,  and  at 
the    Business    Office.    101    Admlnis 


Sealed  proposals  will  be  received 
at  the  Office  of  the  County  Clerk. 
Hall  of  Records  Building,  Redding, 
Callfomia,  until  2  o'clock  p.  m.,  April 
16,  1947,  fat  which  time  they  will  be 
publicly  opened  and  read  in  the 
Board  Room  ot  said  Building,  for 
constructing  Highway  in  accordance 
with  the  specifications  therefore,  to 
which  special  reference  is  made,  as 
followE : 

Shasta   County    Highway   14-C,   be 
tween    Mlllville   a,rd    5.87   miles   east- 
erly,   about   5.87    ml  lee   to    be   graded 
and   surfaced   with   plant-mixed   sur- 
facing. 

Bids    are    required    for   the    entire 
work    described    herein. 
COUNTY  SURVEYOR'S  ESTIMATE 
Item    1.  11  acres  dealing  and  gnb- 

bing; 
Item   2.  92,000   c.y.    roadway   excava- 
tion; 
Item    3.  1200   c.y.   ditch    and   channel 

excavation ; 
Item    4.  750  C.y.  structure  excavatloii 
Item    5.  35.000  tons  Imported  borrow. 

location  2  or  3; 
Item    6.  Sfi.O'X*    c.y.    imported    borrow, 

location  1; 
Item    7.  70,000  station  yards  overhaul 

on  roadway  oxoavation ; 
Item  '8.  51,250  mile  yards  overhaul  on 
imported    borrow,    Location    1 ; 
Item    9.  Developing  water  supply  and 

furnishing    water  equipment : 
Item  10.  6360  M.  gallons  applying  wk. 

ter; 
Item  11.  310   stations   finishing   road- 
way; 
Item  12    140  tor«  liquid  asphalt   SC-2 

(prime  coat) ; 
Item  13.  460    tons    paving    asphail 

(plani.  mixed   surfacing) ; 
Item  14.  65  tons  liquid  asphalt  RORC- 

5  (seal  coat) ; 
Item  15.  9200  tows   mineral  aggregate 

(plant  mixed   surfacing); 
Item  16.  685   tons    KCieening    (nee I 

coat) ; 

Item  17.  70    c.y.    Class    "A"    Portland 

cement  concrete    (structures) ; 

Item  18.  5000  Iba  bar  reinforcing  steel 

Item  19.  10.5   miles    constructing   new 

property   fences ; 
Item  20    150   If.    remove   end    salvage 
existing  corrugated  metal  pipe 
Item  21    100   l.f.    relay    salvaged    cor- 
rugated metal  pipe ; 
Item  22.  206C     If      18-ln.     corrugated 

metal  pipe   (16  gauge); 
Item  23.  220    l.f.     24-lroh     corrugated 

metal  pipe   (16  gauge); 
Item  21.  86  l.f.  eo-ln.  corrugated  met- 
al pipe   (10  gauge) ; 
Item  25.  80  l.f.  8-in    corrugated  meld 

pipe   (16  gauge) ; 
Item  26.  44  l.f.  22x36-in.   corru.   metal 

pipe  arch   (12  gauge); 
Item  27.  BS  If.  30-in.   reinforced  con- 
crete pipe; 
Item  28.  6  spillway  asremblics ; 
Item  29.  4800      l.f.      compacting      and 

shaping  dikes; 
Item  30.  25  14-ft.  metal  drive  gates: 
Item  31.  5000  fiq    yds.  compacting 
original    ground. 
In   accordance   with    the  provisions 
of    Section    1770   of    the    Labor  Code, 
the  County  of  Shasta  has  ascertained 
the  general  prevailing  rate  of  wages 
applicable    to    the    work    to    be    done 
as  follows: 

Classification  Rate  ptr  hour 

Skilled  Labor 
Asphalt  plant  diycrman  or 

fireman   ~ 

Asphalt  plant  mixer  oi.«etator 
Asphalt  spreading  iQachlne 

operator   1  96 

Carpenter — — ..^ 1.75 

Cement  finisher  1  875 

Concrete   mixer  operator    (one 

cu.  yd.  capacity  or  less) 1.00 

Concrete  mixer  operator  (over 
one  cu.  yd  capacity  and  pav- 
ing type)    — — ....  1.90 

Motor  grader  operator „ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type   controls    (up   to 

and  including  1  cu.  yd.) 

Opera*pr^W  power  shovel  or 
o'.b^  exoavatlng  equipment, 
sho^rel   type  controls    (over  1 

-^bie^vard)  

RelTforcing  steel   worker. 1.75 

Roller  operator 196 

Tractor  drivtr  ..„ — 1.96 

Truck  driver  (18  cu.  yds.  wa- 


I1.6U 
.  1.65 


ter  level  capacity  or  more)....  1.T185 
Truck   driver   (14.  cu.  vds.   and 
lens  than   18  cu.   yda.   water 

level   capacity)    ..."  1.58T6 

Truck    driver   (8   cu.    yds.    nnd 
leFs   than   14  cu    yds.   water 

level    capacity)    1.625 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.876 

Jackhammer  opera|pr  1.87B 

Oil   distributor   boolman 1.278 

Oiler  power  shovels  or  cranes..  1.90 
Truck   driver   v4   cu.   yds.    and 
less    than   8   cu.    yds.   water 

level   capacity)    1.3S/5 

Truck  driver  (less  than  4  ou. 
yads.  water  level  capecity)..  1.25 

Unskilled  Labor 

Flagman  — '  '3 

Laborer    —  l-l' 

Positions  not  listed  above  will  bo 
allocated  in  accordance  with  the 
definllions  which  appear  in  the  spec- 
ial provisions,  as  Interpreted  In  the 
light   of   this   clasclflcation. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  whjfh  rates  are  not 
shown  above,  shall  be  not  less  than 
fl.S75  per  hour. 

The  minimum  wage  paid  to  all  m- 
termediate  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  le.i» 
than  8115  per  hour. 

The  minimum  wage  paid  to  all  un. 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  le^ja 
than  11.18  per  hour. 

Overtime  one  and  one-half  (1^> 
times  the  above  rate. 

Sundays  and  holidays  one  and  one- 
half   (1^)  times  the  above  rate. 

The  rates  of  wages.  Ir eluding  ov- 
ertime, holiday  and  Sunday  rates, 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tlv  crderw  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  TYesident  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  bo 
applicable  to  this  contract.  In  cab-> 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  ahall 
control. 

The  foregoing  quantities  are  ap- 
proximate only  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  County  of  Shasta  does  not,  ex- 
presslv  or"  by  Implication,  agree  that 
the  actual  amount  of  woik  will  cor- 
respond therewith,  but  reserves  the 
right  to  Increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  necesso.ry 
or  expedient  by  the  Engineer. 

The  attention  of  tht  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6).  of  the  Standard  Speclflcatlrns 
regarding  the  use  of  domestic  ma- 
terials ;and  also  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plare  may  be  seen,  and  forms  ef 
propofsl,  bonds,  contract,  and  speci- 
flcntlons  may  be  obtained  at  the  of- 
fice of  the  County  Clerk.  Hall  of 
Records  Building,  Redding,  Califor- 
nia, end  they  may  be  seen  at  the 
Office  of  the  County  Surveyor  of 
Shasta   County. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  foim  fur- 
nished by  the  County  of  Shasta  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposa'  Requlrement-i 
and  Conditions  set  forth  under  Sec- 
tion  2  of  the  Standard  Speclficatlonr 
Each  bldde"  roust  be  licensed  and 
also  prqu.illfied  as  required  by  lav. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  County  of  Shasta  reserves  the 
rlBht   to   reject  any   or  all    bids. 
COUNTY  OF  SHASTA 
By  ERNEST  D    BREUNINO 
County  Road   CommUiiloner 
Board    of    SupervlMors. 
(Dally  Pacific  Builder) 
(March  25.  31;  April  7,  191T) 
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GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-4859  or  3-0286 

SpetudUing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  Calieornia 

70  N.  EL  CAMINO  REAL 
San  Mateo 


STEELFORM  8 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

U6  Horrison  Str««t       DOuqIas  5583       Sa*  Francisco 


"PACIFIC"  DOME  TYPE 
DAMPERS 

Made  in  San  Franciico 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 


Price  Building  Specialties  Co. 

Buy  Approved  Peerless  Window  Cleaners  Bolts 
35  GILBERT  STREET  UNdcrliHI  6733 


.. .  ■ ..-..,. 
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DAILY     PACIFIC    BUILDER 


TUESDAY.  MARCH  25.  1947 


P    Smith;     contractor,     Manning    A 
Whitaker;  1  motor. 

67804  45  Alta  Rd;  owner,  H  He- 
welke;  contractor,  Manning  St  Whit* 
aker;  1  motor. 

67866  San  Pablo  and  Bumette; 
owner  and  contractor,  Foster  ft 
Klelaer;  3  outlets;  1  switch;  8  flx- 
turea;  1  circuit;  1  sign. 

67866  University  and  Shattuck; 
owner  and  contractor,  Foster  & 
Klelser;  S  outlets;  8  fixtures;  1  cir- 
cuit; 1  sign. 

67867  2023    Shattuck    Ave;    owner, 

;  contractor,  Rochester  Blec- 

trlc;  2  outlets;  2  fixtures. 

67868  2647  Prince;  owner,  _.; 

contractor,    Rochester  Electric;    new 
service. 


67860  1911  Addison;  owner,  T  Wen- 
derlng;  contractor,  Bradshaw  Elec- 
tric; 9  fixtures. 

67870  2809  Forest ;  owner, ™ ; 

contractor,     Rochester     Electric;     2 
plugs;   new  service. 

67871  2136  San  Pablo  Ave;  owner. 
Golden  Bear  Liquor  Co;  contractor. 
Manning  &  Whltaker;  1  outlet;  1 
plug;  1  sign. 

67872  700  Allston ;  owner,  Solano 
Iron  Works;  contractor.  Pacific  Elec- 
tric Motor  Co;  1  motor. 

67873  725  Channlng;  owner,  Glbbs 
Manufacturing  Co;  contractor.  Pa- 
cific Electric  Motor  Co;  2  motors. 

67874  2218  Shattuck  Ave;  owner, 
Hink's;  contractor.  Pacific  Electric 
Motor  Co;  1  motor. 


CLASSIHED  ADVERTISING 


1—    MISCELLANEOUS 


Am  you  Interested  in  well-tralzled. 

Suallfled      men?       SUPERINTBND- 
INTS,  ARCHITECTS,  BNOINEBRa 
DRAFTSMEN,   SURVEYORS,  ESTI- 
MATORS,    SALES     ENGINEERS. 
CONSTRUCTION     ACCOUNTANTS. 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
flj.  STEVENS,  OArfleld  1617 
Taohnloat  Poaltlona  Aganey 

BOGKKEEPINQ  SERVICE 
All  tMUM.  payrolls  for  bualnaaa  flrma, 
oootimetors  and  Indlvlduala.    No  ao- 
oount  too  large  or  too  small.    SBa- 
bright  4462.  (tf) 


HELP  WANTED 


EXPERT  BUPT.  for  Housing  Proj- 
••t  In  Peninsula  Area  wanted  imme 
diately.    Salary  open.    Peply  Box  318 
c/o  Dally  Pacific  Builder.  (3/24) 


1P87  3-yard  CHEVROLET  DUMP 
TRUCK;  1942  IDS  JAEGER  CON- 
CRE1%  MIXER.  F'hone  GArfleld 
4992,  or  WAlnut  1-8121.  (3/25; 


IRVINGTON  Straight  Line  CUT- 
OFF .SAW,  compound  angle  cutting 
J»2-lnch  Etroke,  5-hp.  motor,  18-inch 
Made.  2156  San  Bruno  Ave.  Bhone 
JUniper  4-8663.  (3/26) 


AIR  COMPRESSORS 

i%'  and  S-hp.  automatic  outfits  A.  C. 

284  CFM  Worthington  Bare  Unit. 

PUMPS 

1-ln.  thru  4-in.  Single  Stage   Centrif 

3x2x3    thru    10x6x10    Duplex    Steam. 

BELTING  AND  HOSE 

18 -in.,  80-in.,   30-in    Rock   Conveyor: 

Vulcanized    Endless    Belts;    V-Belts; 

QD  V- Sheaves 

Western   Industrial   Supply 

Sacramento  2-7264  —  Teletype  SC-120 


67875  1461  Virginia;  owner, ; 

contractor,  Moore  Electric;  range. 

67876  2000  Dwight  Way;  owner. 
Dr  F  J  Morley;  contractor,  Moore 
Electric;'  6  outlets;  7  switches;  18 
plugs;  8  circuits;  4  heaters;  X-ray. 

67877  1353    Grizzly    Peak;    owner, 

;  contractor,  Moore  Electric; 

temporary  service. 

67878  1971   Shattuck   Ave;    owner, 

;  contractor,  U  C  Electric;  7 

outlets;    7    fixtures;    2    plugs;    new 
service;   1  motor. 

67879  734  Cragmont;  owner,  R  B 
McLean ;  contractor.  El  Cerrito  Elec- 
tric; 15  fixtures;  1  motor. 

67880  1299  Hearst  Ave;  owner.  F 
Payne;  contractor,  EU  Cerrito  Elec- 
tric; 9  outlets;  8  switches;  17  plugs; 
4  circuits. 

67881  984-90  Addison;'  owner ; 

contractor.  El  Cerrito  Electric;  new 
service. 

67882  1017-23  Bancroft  Ave;  owner, 
_.;  contractor,  El  Cerrito  Elec- 
tric; new  service. 

67883  2240-46  10th  St ;  owner, „ ; 

contractor,  El  Cerrito  Electric;   new 
service. 

67884  1410  Grant ;  owner ; 

contractor.  El  Cerrito  Electric ;  8  out- 
lets; 3  switches;  8  plugs;  8  circuits. 

67885  1249  Francisco;  owner,  J  M 
Walker;  contractor,  El  Cerrito  Elec- 
tric ;  10  fixtures. 

67886  8038  San  Pablo  Ave;  owner, 
Bennett's  Photo  Service;  contractor, 
Conrad  Electric;  1  motor. 

67887  3045  Telegraph  Ave;  owner, 
_. ;  contractor.  Paramount  Elec- 
tric; 7  outlets;  7  switches;  18  plugs; 
10  circuits ;  X-ray. 


3—POSrnON  WANTED 


GENERAL  SUPT.,  37,  registered 
C.E.,  now  available.  Exper.  embraces 
highway,  commercial  structures,  air- 
ports, housing,  etc.  I.  E.  Gilpin. 
GRaystone  6.M0  (3/26^ 


Woman  Bkkpr.,  Accountant,  exp., 
full  charge ;  also  Burr.  opr.  Reply  Box 
824,  c/o  Dally  Pacific  Builder.        3/28 


Floor  Crane,   2-Ton,  Portable 

STEAM     CLEANING     MACHINE, 
portable,  for   machinery   or  build- 
ings. 
WELDERS,  gas  and  electric  driven. 

ACTE  MFG.  AND  SUPPLY  CO. 

Hillside  and  Mission,  San   Francisco 

Phone  Days  JU.  4-8910 

Evenings  FI.  8886 


MAN,  30,  whlsle.  elect,  supply  exp., 
buy.  sell  and  procedure.  Desires  pos. 
elect,  contr.  or  whlsle.  Reply  Box  325, 
c/o  Dally  Pacific  Builder.  to  8/31 


FOR  RENT 


JAEGER  CONCRETE  MIXER, 
Model  El.  pneumatic  tired,  with  skip 
loader  and  water  tank  .  .  .  as  is  .  .  . 
S1500.  AUSTIN  WESTERN  TANDEM 
ROLIJ5R.  8-10  ton  converted,  over- 
hauled and  tolls  retired  ...  as  is 
$1,200.  J.  HENRY  HARRIS.  2657  9th 
St.,  Berkeley;  phone  THomwall  7165 

(3/29) 


45102  471  11th  St;  owner.  Stand- 
ard Oil  Co;  contractor.  Elec  Products 
Corp;  sign. 

45103  2800  Broadway;  owner.  In- 
candescent Supply  Co;  contractor. 
Elec  Prod;  InsUl  tubing 

45104  1544  Broadway;  owner,  Pet- 
ers Bros;  contractor.  Eiec  Products; 
instal   tubing. 

45106  7501  E  14th  St;  owner.  Auto 
Parts  Paint  Shop;  contractor.  R  F 
I^ng  Co;  alterations. 

4510C  1118  4th  Ave;  owner,  Hallo- 
ran;   contractor,   Flagler  Elec;   alter 

45107  10716  Sheldon;  owner  ,E  R 
Edwards;    contractor,    Flagler    Eloo; 

45108  5601  Leona ;  owner,  J  Stem ; 
contractor,  Parkhourst  Elec  ;  outlets : 
switches;   plugs. 

45109  5601  Leonn ;  owner,  J  Stem  ; 
contractor,  Parlihurbt  Elec;  fixtures. 

45110  1337  6Cth  Ave;  owner,  Car- 
riers Curtain  Cleaners;  contractor 
American  Neon  Displays;  

45111  1406  Harrison;  owner,  Har- 
rison Tavern;  contractor,  American 
Neon    Displays;    tubing. 

45112  467  19th  St;  owner,  Helene't 
contractor.  American  Noon  Displays; 
sign. 

46113  1529  Clay  St;  owner.  West 
Coast  Paints;  contractor.  American 
Neon ;  sign. 

45114  3201  Grand  Avenue;  owner. 
Craig  Oil ;  contractor,  American  Neon 
Displays;  sign. 


POSITIONS   OPEN 

S-62e  JR.  ENGR.,  about  28,  for 
training  as  Insurance  engineer.  Perm. 
oppor.    Northern  California. 

S-615  CH3M1ST,  exper.  on  paints, 
for  rcBf-arch  work.  Slalary  open.  Calif. 

S-639  RESEARCH  CHEMIST,  pre- 
ferably with  Ph.D.  in  organic  chem.. 
for  liaison  bet.  research  staff,  plant 
and  customers.    f5t0  mo.    Bay  Are*. 


OAKLAND 


FOR    LEASE    OR    SALE 
INDUSTRIAL  PLANT 


45083  1636  Vista  Ave;  owner.  Oil 
Harris;  contractor,  Collins  Elec;  out- 
lets; switches;  plugs;  new  installa- 
tion*. 

4S0S4  Magnolia  N  of  8rd:  owner. 
Simplex  Mfg  Co;  contractor,  T  L 
Rosenbersr ;    fixtures. 

4508.?  E  Magnolia  N  of  3rd;  own- 
er. Simplex  Mfg  Co;  contractor.  T  L 
Rosenberg;  outlets;  switches;  plugs; 
motors ;    n«>.w    Installations. 

45086  621  6th  St;  owner.  East 
Bay  Glass;  contractor,  T  L  Ros- 
enberg;   motors. 

4-5087  2524  Havenscourt;  owner,  R 
Stock;  conti actor,  Ete  Hokin  &  Gal- 
van;   outlets. 

4JiOB8  6172  ghabot  Rd;  owner.  Rev 
Father  Peter  Curran ;  contractor. 
Ets    Hokin    &.    Galvan :    fixtures. 

4508V  7009  Thornhlll  Rd;  owner, 
Wiggins  Sc  Marsh;  contractor.  Bay- 
less    Lght    Fixtures;    fixtures. 

45090  3220   Llese;    owner.    A    Cas 
qulero;    contractor,   Hayr.es;    outlets; 
switches;    plugs;    new    installations. 

45091  7604    Fisher;    owner. 


ENGINEEtINO  SOCIITIIS 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  p.  4 

GArHvId  fa4t 


45115  5434  E  14th  St;  owner,  Kay 
Chesterfield ;  contractor,  American 
Nccn;  sign. 

45116  518  17th  St,  4th  floor;  own- 
er, Candoll  Studio  of  Music;  contrac- 
tor, Clifford  Elec;   alterations. 

45117  733  Alvarado  Road;  owner, 
I.apham  &  Son;  contractor,  Johns- 
ton Elec ;   service  for  saw. 

45118  1137  7Gth  Ave;  owner,  H  P 
Fisher;  contractor,  Johnston  Elec; 
service  for  eaw. 


SSf?"?A,SSS'°'SrA^^-        Area  ' ^'^'' ir.C^:^feU   under    contractor,  Jones  Elec ;  new  installa 


UXHTi  CARRIERS,  8TACKSR6, 
TRUCKS.  Padfkj  CarrUra.  Oakland. 
KB  4-1661. 


FOR  SALE 


FOR  SALE 

LUMBER.  SOIL  PIPE,  SHEET 
ROCK:  FIR,  all  sizea,  specified 
lenjrths;  PINE,  boardH  kiln 
dried;  TIMBER,  any  length  and 
dimennion;  MILL  WORK,  rail 
ties,  millwork;  DOORS.  SASH. 
SHINGLES.  MOULDING; Wood 
Lath.  Metal  Lath,  Rock  Lath, 
Nails.  Plaster  Board.  Plywood, 
Oak  and  Pine  Flooring 

AModated 

GenenJ  Contractors'  Service 

1151  Sutter  St..  San  Francisco  9 
PRoipect  4500  or  2800 


Corrugated  ALUMINUM  SHEETS, 
19  gauge.  .0S6-in.  45Hx96-in.  Alum- 
inum Products  Co.,  S248  16th  Stree' 
Phone  UNderhill  2166  or  SUtter  6700. 


AVAILABLE  FOR  IMiaSDIATII 
DELIVSmT.  a  limited  quaaUty  of 
26  -  gauge  corrugated  ALUMnnm 
8HSETS,  standard  dimension.  Phona 
Mr.  Crandall.  SUtter  8266. (tf) 

LUMBER  -  SOIL  PIFTE  -  SHEET 
ROCK;  FIR,  all  slses.  specified 
loifrths;  PINE,  boards  kiln  dried; 
TIMBER  any  length  and  dimension; 
MILLWORK.  rail  ties,  mlllworlc: 
DOORS.  SHINGLES.  MOULDING. 
SASH.  Wood  Lath.  Metal  Lath. 
Rook  Lath.  Nails,  Plaster  Board, 
Plywood,  Oak  and  Pine  Flooring. 

AMOclatad    General    Contractor*' 

Service 

971  Sutter  St .  S    F.  ft— PRospect  450C 

4-ln.  CAST  IRON  PIPE,  Class  160 
Water  Main.  Available  for  imme- 
diate delivery.  Williams  A  Co.,  foot 
•f  Wells  Ave..  Palo  Alto ;  phone  FHlo 
Alto  8168.  (8/24) 


cover;  2  overhead  heavy-duty  cranes, 
loading  and  receiving  platforms. 
Spur  track.  Adapted  to  heavy  indus- 
try. TREVOR  &  CO.  SU.  6483.  368 
Bush  St.,  San  Francisco,  Calif.        3/26 


ELECTRC  MOTOR 
3/60/440,     600     r.p.m., 


plus 


400-hp., 
starier. 

TRANSFORMERS  (3) 
50   KVA  3/60—2x00/240x120 
AIR  COMPRESSOR 
750  cu.  ft.  Sullivan  WJ  3,  late  over- 
haul, new  butterfly  valves,  complete 
with  aftercooler. 

ELECTRO  PLATING  SET 

G.  E.  15(X)-amp.,  15-volt. 
MOTOR  GENERATOR  SET 
25  to  76-hp— 250-volt. 
SYNCHRONOUS  MOTOR 
200-hp.,    WO-r.p.m.,    2800-volt,    com- 
plete with  automatic  starting  equip- 
ment 

CENTRAL  SUPPLY  CO. 
766  Folsom  St.,  S.  F.  DO.  2667 

8/81/47 


HOISTS,  ELECT..  Monorail.  2-ton. 
3-ton,  5-ton  capacity,  S-phase,  220- 
440  volts,  p.  St.  H.  Yale  and  Shaw-Box. 

H.  KRIEGER  CO. 
724  Brannan  St..  S.  F.  MA.  5400 

a/81/47 


tlon 

45092  1748  7th  St;  owner.  Slim 
Jenklni;  contractor,  Spott  Elec;  in- 
Htallation. 

4509o  14th  ft  Washington;  owner, 
Goldman's  Cloak  &  Suit;  contractor, 
Spott    Eiec;    Installation. 

45094  931  77th  Ave;  owner.  Pa- 
cific Mill  A  Fix,  contractor,  Spott 
Elec ;    installation. 

4509C  1774  7th  St;  owner.  Pack 
Trftln  Barbecue;  contractor,  Spott 
Elec;  change  tubing. 

45096  «22  Panoramic  Way;  owner. 
So  Own  Per;  contractor,  Rollie  J? 
Wheeler;  switches;  fixtures;  plugs; 
new    mstallatlons. 

4C907  260.3  99th  Ave;  owner,  R  T» 
Augello;  contractor,  St  Francis  Ele"; 
outlet."*;  switches;  plugs;  new  in- 
stallations. 

4509.S  'J617  99th  Ave;  owner.  R  B 
Augello;  contractor.  St  Francis  Elec; 
outlets;  switches;  plugs;  new  m- 
stallations 

7.',079  1624  Franklin  St;  owner,  Le- 
roy  Wertr  Jewelers ;  contractor,  Elec 
Prod   Corp;    sign. 

4riOO  3660  Broadway;  owner,  Andw 
\Vllllf\mH;  contractor,  Elec  Products 
Oorp  •   sign. 

45101  4S6  ItTh  St-  owner,  TWA; 
contractor,    Elec    Prod    Corp;    sign. 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 

WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNdarhill  3144 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Coblnct  Slaiit 

Woll  Cabinets 

Fleor  Cabinett 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNd«rblli  2727 


ra 


1947  FUND 


California's  industrial  development 
before  and  during  the  war  has  be* 
come  permanent  growth— the  post- 
war trend  is  upward !  We  are  going 
places  in  a  big  way! ...  in  industry, 
payrolls,  population  and  markets. 

Immediately  after  wartime  build- 
ing restrictions  were  lifted,  P.  G.  and 
E.  began  to  provide  increased  ser- 
vice for  Northern  and  Central  Cali- 
fornia to  meet  new  and  increased 
demands  for  gas  and  electricity  and 
to  huild  well  ahead  of  anticipated 
growth.  In  1946  approximately 
$45,000,000  was  spent  toward  that 
end.  AND  NOW  a  comprehensive 
5-year  expansion  program  has  been 
developed  calling  for  the  expendi- 
ture of  an  additional  $300,000,000 
by  the  end  of  1951. 

New  power  plants  will  be  con- 
structed and  others  enlarged,  adding 
about  1,000,000  horsepower  to 
P.  G.  and  E.'s  power  capacity.  Also 
included  in  the  program  is  a  vast 
systemwide  expansion  of  transmis- 
sion and  distribution  facilities. 

P.  G.  and  E.  will  be  fully  ready  to 
help  Northern  and  Central  Cali- 
fornia grow  during  the  busy  years 
ahead  with  a  power  capacity  of  more 
than  3,500,000  horsepower. 


PACIPIC      SAI      AH»      I  1  I  C  T  ■  I  C      C  O  ■  »  A  M  T 
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Creedon  Calls  VHP4 
'Most  Important  of  All 
Government  Gintrols' 


San  Francisco's  water  depart- 
ment has  been  authorized  to  ac- 
quire Lots  7,  8,  9,  22,  23  and  24 
in  Block  2207  by  eminent  domain 
proceedings  for  the  Forest  Hill 
tanks. 

oOo 

Purchase  of  land  to  extend  the 
boundaries  of  San  Francisco's  pi*o- 
posed  McLaren  Park  has  been  au- 
thorized.   Four  lots  are  involved. 
oOo 

San  Francisco  supervisors  voted 
unanimously  to  seek  state  aid  for 
the  rdhabilitation  of  the  deterio- 
rating Palace  of  Fine  Arts.  It 
miff ht  be  used  as  a  state-sponsored 
coonty  agricultural  fair  pernian- 
ently  located  there. 
oOo 

City  Engineer  Ralph  Wadswortli 
has  urged  San  Francisco  state  rep- 
resentatives to .support  the  super- 
highway bill  as  originally  passed 
by  the  senate.  Such  state  aid  is 
essential  to  meet  San  Francisco'^ 
minimum  traffic  needs,  he  said. 
oOo 

Yah*  County  Junior  CoUege  at 
Marysviile  has  been  authorized  to 
obtain  1,920  square  feet  of  surplub 
itmcturea  for  administrative  anil 
other  facilities. 

oOo 

San  Francisco  supervisors  tl  is 
week  authorized  the  purchase  of 
Lot  1  and  the  southeasterly  26  feet 
of  Lot  2  in  Assessor's  Block  6272 
for  17500.  The  tract  will  be  used 
as  the  site  for  a  branch  library. 
oOo 

Coolidge  school  district  21  uf 
Pinal  County,  Arizona,  has  FWA 
approval  of  its  .ipplication  for  1,- 
000  souare  feet  of  agricultural  tnd 
mechanical  arts  classroom  facili- 
ties. 

OQO 

The  city  of  San  Francisco  will 
apply  for  state  aid  for  construc- 
tion of  thf  Vicente  Street  outfall 
sewer  project  soon.    Total  cost  of 
the  project  is  $189,000. 
oOo 
St.  M£r\  's  Boys'  High  School  at 
Phoenix,  Ariz,    is  to  obtain  about 
1,000  square  feet  of  surplus  struc- 
tures to  be  converted  into  indus- 
trial arts  classroom  facilities. 
oOo 
Residents   of  the    Stanford   wa- 
ter diftrict  recently  voted  68-13  to 
be  annexed  to  the  city  of  Palo  Alto. 
oOo 
Walnnt    Creek    city    council    is 
making    plans    for    widening    Bo- 
nanza Street  between  Locust  a».d 
the  Sacramento  Northern  railroad 
crossing. 

oOo 
Niles  Chamber  of  Commerce  has 
endorsed  proposed  establishment  of 
a    memorial    stadium    and    nieht- 
lighting   of    the    football    field    of 
Washington  Union  High  School. 
oOo 
The  200  inch,   530-ton   telescope 
at  Mount  Palomar,  Calif.,  will   bf> 
in  operation  by  the  end  of   1947, 
the    Rockefeller    Moundation    dis- 
closed last  week. 
oOo 
Requests  that  traffic  sip-nals  bo 
installed    at    the    Redwood    Rond- 
Castrc  Valley  Boulevard   intersec- 
tion have  been  forwarded  to  John 
H.    Skeggs,   district    engineer    fov 
the  highway  department. 
oOo 
Oroville  Citv  Fngineer  S.  J.  Nor- 
ris  has  resigned  his  position,  ann 
will    leave    tc    do    engineering    on 
the  proposed  dam  and  reservoir  for 
the  Oroville  -  Wyandotte  irrigation 
district  in  the  Palermo  area. 
oOo 
Incorporation    of    the    highway 
from  Morro  B&t  on  the  Californi:. 
coast  to  the  Nevada  line  into  the 
state    highway    lystem    has    be<»n 
approved  by  the  state  apsembly's 
eommitte**     on     conservation     and 

planning.  ^ 

oOo 
Thwe  subdivisions  have  request 
ed  extension  of  water  service  from 
Sacramento.  They  are:  Covle  Acre  b 
the    Pong    Tract,    and    Sunnysio" 
Terrace. 


WASHINGTON.  —  Housing  Ex- 
pediter Frank  R.  Creedon  told  con- 
gress vestorday  that  the  construc- 
tion limitation  order— VHP-1 — is; 
the  most  important  government 
control  in  operation. 

Testifying  before  the  house 
banking  and  cunency  committee, 
Creedon  explained  to  the  congress- 
men that  the  total  volume  of  con- 
struction allowed  by  CPA  since 
Creedon  became  expediter  now  has 
been  increased  40  per  cent.  He 
meant  that  the  weekly  allowance 
since  January  15  has  been  boosted 
to  $50  million.  Before  that  time 
it  remained  at  |35  million  for 
months. 

Scarcities  Remain 

He  described  VHP-1  as  "the  bar- 
rier'' that  holds  construction  ma- 
terials in  line  for  home  buildinr. 
adding  that  its  importance  could 
not  be  overemphasized.  If  this  con- 
trol wore  to  be  removed,  he  said, 
the  much -needed  items  for  home 
construction  would  eo  immediately, 
in  great  measure,  into  such  unes- 
sential jobs  as  night  clubs,  race 
tracks,  bars,  bowling  alleys,  etc. 

Committeemen  questioned  tht 
expediter  closely  on  all  phases  of 
his  written  statement. 

One  congressmen  asked  if  the 
limitation  order,  in  ettect,  did  not 
"continue  the  labor  shortage  .un- 
necessarily. Creedon  replied  tliat 
from  his  own  experience  he  ha*! 
learned  that  whenever  materiais 
come  into  adequate  supply,  labor 
shortages  disappear.  He  added 
that  reports  of  some  labor  defi- 
ciences  in  the  construction  trades 
had  reached  his  office  but  that  they 
were  spotty,  coming  from  isolated 

Most  materials  still  are  scarce, 
Creedon  testified,  citing  cast  iivn 
soil  pipe  af  an  outstanding  exam- 
ple. Framing  lumber  is  one  item 
that  is  plentiful  but  homes  require 
all  materials  to  be  completed,  he 
pointed  out. 

Continue  ATS 


mm 


DIPLOMATIC  DOUBLE  -  TALK 


Probably  the  greatest  need  of 
this  country  is  some  honesty  in 
High  Places. 

if    if    -fir 

The  first  approach  to  this  would 
be  cutting  out  the  diplomatic 
double-talk  and  using  simple  words 
having  only  one  meaning. 

it   if    if 

Imagine  a  diplomat  using  words 
which  anyone  could  understand 
and  which  he  couldn't  later  weazel 
out  of!  He  would  rather  be  caught 
without  his  striped  trousers! 
if    if   if 

"Unilateral  action"  he  says  when 
ho  means  "we're  doing  this  alone". 
"Bilateral  actio©**  means  "there 
are  two  of  us  in  this". 
if  if  if 
"Multilateral  action"  means  "we 
are  all  in  agreement  until  one  of 
us  gets  his  pants  caught  in  the 
barn  gate" — 

<f    if    it 
And  then  we  are  in  " 
ment  in  principle". 


agree- 


Nat'l  Chamber  Endorses  Gradual  Decontrol 
Of  Wolcott  B3I;  Need  Simultaneous  Growth 

WASHINGTON.— The  Chambtr  of  Commerce  of  the  United 
States  had  added  its  voire  to  thi  se  being  heard  for  and  against 
H.  R.  1549,  legislation  introduced  by  Roppisentative  Wolcott  and 
designed  to  kill  most  phases  of  the  Patman  Housing  Act. 

Spokesman  for  the  Chambt»r  nas  George  W.  \\e8t,  chairqian  of 
the  construction  and  civic  development  department  committee.  He 
also  is  president  of  the  First  Federal  Savings  and  Loan  Association 

and    of    the    West    Lumber    Com-** — -~- — 

pany.  both  of  Atlanta,  Georgia 

Needless  to  say,  the  body  of 
West's  remarks  favored  the  Wol- 
cott 'egislation  in  its  pattern  of 
dec6ntrol. 

Freedom's  Incentives 

The  basic  problem,  in  the  simp- 
lest tcrm.s,  is  how  most  effectively 
and  quickly  to  multiply  the  oper 
ations  of  a  major  industry  which 
came  out  of  the  war  period  at  ar 
extremely  low  level  of  activity, 
whether  mea-'jured  in  terms  of 
physical  production  or  of  employ- 
ment level.  West  said.  In  other 
words,  how  to  persue.de  a  great 
many  people  to  engage  in  the  bus- 
iness of  not  only  erecting  houses, 


City  Rejects  Offer  . 
To  Save  $125,000 
On  Market  Rail  Job 


The  cost  of  new  homes  has  level- 
ed off,  the  expediter  declared.  But 
shortages  of  many  housing  items 
continuas.  In  no  event  can  gov- 
ernment controls  be  removed  with 
safety  before  the  last  quarter  of 
1947,  in  his  estimation. 

Creedon  would  continue  the  ap- 
prentice training  program,  not  so 
much  because  of  a  need  for  labor 
at  present,  but  because  of  the 
drain  to  ccmc  from  a  much  ac- 
celerated construction  program 
which  he  sees  just  ahead. 

.# 

FARM  LID  $5,000 

Non  -  r-.-sidentiai  structures  on 
farms  of  five  acres  or  more  may 
now  be  huilt,  altered,  or  repaired 
without  authorization  from  the  Ci- 
vilian Production  Administration  if 
the  job  does  not  exceed  $5,000, 
CPA  said  today.  Formerly  the 
farm  small  job  exemption  was  fl,- 
000. 


Terminal,  Sbdfmg 
Tubes  for  Cables 
Available  Here 

Large  quantities  of  surplus  ter- 
minal and  stuffiing  tubes  for  elec- 
tric cable  installations  which  cost 
the  government  about  $1,200,000 
are  being  offered  for  sale  on  a 
competitive  bid  basis. 

Designed  for  use  with  cables  ii. 
bulkheads,  decks,  partitions,  etc., 
they  may  be  adapted  for  a  variety 
of  uses  in  industry.  They  are  made 
of  brass,  steel,  bronze  or  alum 
inum. 

They  are  nc  longer  subject  to 
priorities  and  are  offered  fob.  loca- 
tion through  WAA  offices  at  Spo- 
kane, 85,000  available;  Portland, 
9,000:  San  Francisco.  2,500,  and 
Los  Angeles,  2,000. 

BOILER  OUTPUT  CUT 

WASHINGTON.  —  New  ord  ra 
were  booked  during  January  for 
1,.393  steel  boilers  of  100  sq.  ft. 
of  heating  surface  and  over,  ac- 
coriling  to  o  report  released  today 
by  the  Bureau  of  the  Census.  The 
beating  surface  of  these  boilers 
amounted  to  1.4  million  sn.  ft.  This 
compares  with  orders  for  l,4biJ 
steel  boilers  with  a  hcp.ting  sur- 
face of  1.5  million  sq.  ft.  which 
were  booked  during  December  of 
last  year,  and  orders  for  I. •'^81 
boiler?  with  heating  surface  of  1.6 
million  sq.  ft.  which  were  booked 
during  January  1946. 


The  City  of  San  Francisco  has 
rejected  a  proposal  made  by  Chas. 
L.  Harney  that  by  working  around 
the  clock  he  can  reconstruct  the  ' 
inner  rails  on  Market  .Street  in  G5 
days  instead  of  the  anticipated 
300,  and  at  a  saving  rf  at  least 
?125,000. 

Harney    advanced  this    startling 
proposal  shortly  after  commencing 

~.^ o  ,   *^®  project.    It  received  immediate 

but  also  of  supplying  the  mute- 1  consideration  of  utility  officials 
rials,  financing,  land,  and  other  es- 1  who  held  it  up  to  determine  it*, 
sentials  which   add  up  to   useable    legality.     Under   original    contract 

,      „.       ..„  I  provisions,    traffic    was    re  -  routed 

dwelling  units.  ^    ^        and  construction  work  allowed  only 

A    satisfactory    volume    of    ftn- 1  geven  hours  a  day  between  9  u.  m. 
ished    homes    can    not    result,    he  1  g^^  4  p^  ^i. 

maintained,   unless   raw   materia  lb  |      utilities   Manager  Ja».  H.  Tut- 
I.roduction,     processing,     distribu-  I  ^g,  g^id  Harney's  proposition  was    " 
tion,  site  preparation,  financing  and  1  turned  down  because   It  was  "too 
erection  all  expnnd  at  a  compar- 1  gjf^nt  a  change  in  the  concept  cf 
able  rate.  Juie  contract   and  it    would   aefemt 

From   this   beginning,    West   d'--Jtj,g    competitive    bid    provision    0/ 


veloped  his  testimony  as  foJIov/s:      ^____^   ^_^^    

"It  is  the  firm  conviction  of  the  |  ""■suc'h''a  change,  he  added,  would 
national  chamber  that  only  a  froe/gjgQ   cause   considerable    inconven- 
market  can  supply  incentives!  jgnce  to  the  riding  public, 
which   meet  these  exacting  stand- 1      >iy/g    didn't    write    the    original 
ards.    To  attempt  to  'program'  so    contract   on   an    around    the   clock 
vast  and   complex   an    activity  as    basis,"  Turner  explained,  "because 
the    construction    industry    of    the  I  unjon   laoor   reqiured   double   time 


COAST  BUILDING  PERMITS 

Summary  of  permit  valuations  reported  to  DAILY  PACIFIC 
BUILDER  by  principal  city  and  county  building  inspection  depart- 
ments  for  seven  western  States.  For  detailed  report  turn  to  Page  IJ 

194  5  1946  ,  1947 

P'mts          Value  P'mts  Value  P'mts          Value 

Jan.  11.693  $  13.998303  l^.J^O  $  80.904  44.3  21522      ^6^91333 

Feb  10,206  13,775.233  19,755  74,734,712  21,686        77,39«,9b7 

Mar.  12,C80  18,116,289  22,283  140,000,989  -..- 

Apr.  .  13  289  21,103,984  22.915  83.602,474 -. 

May  .    13.712  26,713.453  21,072  78,556,204  

June  14,689  29,851.429  18,659  69,401316  -— ~ 

July  :  13409  30,421,510  21.199  77,332,688  • 

Aug.  ..  13,764  30,110,630  22,769  81,040.585  ..„ -. 

Sept.  14,301  37,662.525  21,917  69,914,036  

Oct.  18,318  46,667,363  19,141  76,662^00  

Nov.  17,719  54,908,961  15.54«  61,880,584  - 

P^.  ■■  16:479  66:776359  16.428  54,412,397 

Total    169,609  |388.996,039  240333  1948,443,722    -. 


United  States  is  to  attempt  the 
impossible.  This  is  demonstratad 
by  recent  history.  Government 
subsidies,  market  guarantees,  pri- 
orities, and  other  artificial  devices 
have  served  to  multiply,  rather 
than  to  decrease,  the  difficulties  of 
the  industry.  Unnecesaary  and  il! 
advised  restrictions  have  added  to 
its  problems.  Supporters  of  a  plan- 
ned economy  for  construction  cite 
many  figures  which,  they  claim, 
prcve  the  effectiveness  of  their  ef- 
forts. But  the  one  statistic  that 
really  counts  —  the  number  of 
dwelling  units  completed  in  the  U. 
S. — gives  clear  indication  of  their 
failure." 

Enact  H.  R.  2549 

West  told  the  committee  he  felt 
that  pnitial  relaxation  of  federal 
controls  during  the  lust  few  months 
should  not  be  permitted  to  "ob- 
scure the  irsue." 

In  a  statement  of  strong  pro- 
portions, the  witness  said  the  con- 
struction industry  is  still  more 
closely  controlled  than  any  other 
segment  of  the  American  pron- 
omy.  He  pointed  out  that  it  is 
still  necessary  to  conform  to  many 
hampering  restrictions,  to  secure 
the  permission  of  the  federal  gov- 
ernment before  a  job  can  be  start- 
ed and  to  procure  a  permit  through 
tedious    and    time  -  consuming    red 

Vhen  he  said:  "Title  I  of  H.  R. 
2549,  now  before  this  committer, 
would  remove  these  remaining  con- 
trols and  give  the  industry  full 
freedom  to  expand  in  response  to 
natural  economic  forces  the  ♦^fT'?''- 
tiveneps  of  which  is  unquestioned. 
It  should  be  enacted  into  law  as 
soon  as  possible." 

Use  Permanent  Agencies 
Th«  chamber  of  commerce  rfp- 
reseniative  pointed  out  that  with 
the  end  of  federal  control  as  out- 
lined in  the  bill,  the  purpose  for 
which  the  National  Housing  Ag»;ii- 
cy  was  created,  "progiamming  of 
private  constrt'Ction",  will  no  long- 
er exist. 

As  an  altemntlvf  to  full  oneri- 
tlon  of  the  government's  hnu«ipiT 
agencies.  West  pmnosfd  coordina- 
tion of  policies  and  op'^rations  «'f 
permanent  agencies  concerned  with 
housing  in  a  comm'tt*»e  or  council 
'of  thrir  directing  heads. 


reqi 
.<»t  night."  ^        ..     . 

The  utilities  manager  described 
present    progress    as    "eminently 
.satisf.nctory"    and    Etated    he    ex- 
•pected    the   project    will    be   com- 
pleted "well  within  contract  time." 

In  effect,  Harney  told  the  com- 
mission: "G»ve  me  those  rails  24 
hours  a  day  for  65  days  and  you 
can  have  the  remaining  235  days 
of  allotted  construction  time.  And 
you'll  save  about  $125,000  at  the 
same  time." 

APARTMENT  BILL  IS 
DEFEATED  IN  TEXAS 

AUSTIN,  Tex.— A  bill  designed 
to  authorize  lif-  insurance  com- 
panies to  invest  up  to  five  per  cent 
of  their  admitted  assets  in  apart- 
ment house  projects  in  Texas  has 
been  defeated  in  the  Texas  Icris- 
lature.  _  . .  -, 

HEAT  COILS  ON  SALE 

Government  surplus  stockK  of 
unused,  nonfroere  h?.'itinf?  coils  for 
steam  pressures  up  to  160  pounds 
per  square  inch  will  be  offered  for 
sale  to  all  trade  levels,  including 
exporters  nt  low  fixed  nrices  rang- 
ing upward  from  $21.60  each,  fob 
Meohnnicsb'jrg,  Pa.  The  offering 
will  open  early  in  April. 

The  coils  consist  of  3/8-in.  tnl>es 
within  5/8-in.  tubes,  and  are  sdapt- 
able  for  manv  heating,  ventilating, 
air  -  conditioning,  -processing  and 
drying  uses.  Tube*  and  flns  are 
copper  nnd  the  steel  casings  have 
drilled  flanges  on  all  sides  for  easy 
attachment  of  ducti)(rork  or  for 
bolting  the  fiecticns  together. 
— # 

VET  TURNOVER  SUGHT 

WA.SHTNGTON.  —  Veterans  of 
World  War  II  comprised  one  out 
of  every  five  factory  employees  Ir. 
December  1940,  the  bureau  of  la- 
bor statistics  of  the  Department 
of  Labor  reported  today.  Over  2.ft 
million  veterans  were  employed  m 
msnnfactnring  industries. 

Job  shifting,  as  r<»f!ected  by  the 
number  of  ouits,  continued  to  de- 
cline. Veterans'  nuit  rates  in  De- 
cember in  both  durable  and  no»»- 
dnrable  Roods  industries  were  th« 
lowest  on  record. 
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FHA  PERMITS  ISSUED 

BAN  FRANCISCO.— The  Fedora) 
HowBlng  Admlnlatratlon,  D.  C.  Mc- 
OtanoM,  district  director,  81S  Mont- 
gomery St,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
Units  (other  than  for  owner-occu- 
pancy) in  the  Ban  Francisco  area 
for  applicants  as  noted: 

4  UNITS  — Richmond;  Minnie  Lou 
Eakln,  Box  22,  Albany  6,  Calif. 

a  UNITS— Oakland ;  Charles  E  Reise- 
bach,  2100  4l8t  Ave,  Oakland  1. 

0  UNITS — Oakland;  Jamea  J  Oahan, 
315  14th  St,  Oakland  12. 

5  UNITS — Sacramento;  Earl  R  Kpl- 
ley,  8181m Lassen  Way,  North  Sacra- 
mento. 

a  UNITS— Ukiah ;  SJoberg  &.  Tucker, 
719  8  Oak  St,  Uklah. 

1  UNITS— Mt.  Shasta;  Nell  Taylor, 
Box  333,  Mt.  Shasta. 

3  UNITS — Oakland;  Alameda  Homes 
Co,  9035  A  St,  Oakland. 

8  UNITS— Redwood  City;  Leonard 
Realty  Co,  575  El  Camlno  Real, 
Redwood  City. 

1  UNIT— Oakland;  Vernon  W  Owen, 
4315  Masterson  St.  Oakland  2. 

1  UNIT— San  Carlos;  Foster  &  Sand- 
berg,  3410  Devon  Way,  Redwood 
City. 

1  UNIT— Hayward ;  Steams  &  Threl- 
keld,  9288  Edwards  Lane,  Hayward. 

1  UNIT— Sacramento ;  A  L  Stucky, 
3915  B  St.  Sacramento  16. 

1  UNIT— Mt  View ;  Charles  O  Harris, 
895  Bailey  Ave,  Mt  View. 

1  UNIT— Gait;  Joseph  C  Llndberg, 
Box  379B,  Gait. 

9  UNITS— Albany ;  O  D  Gaeta,  928  j 
San  Pablo  Ave,  Albany. 

a  UNIT— Redwood  City,  Wm  D  Mac- 
Donald,  23  Clinton  St,  Redwood 
City. 

1  UNIT  —  San  Francisco;  Boyd  C 
Lindsay.  1176  Alemany  Blvd,  San 
Francisco  12. 

88  UNITS— Redwood  City;  William 
Mooser  Jr  and  George  Workmen, 
681  Market  St,  San  Francisco. 

2  UNITS— Richmond ;  Joseph  Michael 
Kayfes,  1333  S  57th  St.  Richmond. 

2  UNITS — South  San  Francisco;  H  P 
Carrey,  118  Green  Ave,  South  San 
Francisco. 

1  UNIT— Rlpon ;  M  D  Den  Dulk,  Main 
and  Acacia  Sts,  Rlpon. 

1  UNIT— San  Francisco;  Frank  Ta- 
tone,  780  Russia  Ave,  San  Fran- 
cisco. 

S  UNITS— Lafayette;  R  C  Bemler,  8 
Virginia  Gardens,  Berkeley. 


Building  Section 


CaUf. 
L«Me«  —  General   Motors   Truck   a 

Coach    Dh'ision,   General    Motors. 
Masonry,    one-story    154x352    feet    in 

area,    ot^el    aash,    meUl    lath    arcl 

.stucco,    composition    roofing.    off..ce 

partitions,       painting,       plastering. 

plnmbUg,  electrical  work. 
Contraotor— McNeil  Construction  Co.. 

5860    Avalon    Blvd..     U>a    Angelef, 

Calif 


3/26/47  ,      ..    .     o 

Owner   Taking    Bids — Due   April   4.  2 

P.    M.    (Time    Extended    from    Mar. 

28)— Automatic   Sprinkler   and    Fire 

Ai.irm  System;  Spec.  1270— Bidder^ 

Figuring 
NF:aR  HERLONO,  Callf.,  Lassen  Co. 

Sierra  Ordnance  Depot 
Owner  —  Sacramento   District,   Corps 

of     Engineers,     War     Department. 

Wright  Bldg.,  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Automatic  sprinkler  and  supervisory 

fire  alarm  system. 

The  work  Involves: 

(1)  lump  sum,  sprinkler  and  super- 
visory fire  alarm  system  for  Bldg. 
No.  P-205; 

(2)  do  for  Bldg.  No.  P-211: 

(3)  do  for  Bldg.  No.  T-S& 

Names    of    bidders    figuring    plans 
were  given  March  11. 


3/27/47  « 

Contemplated  > 

Shopping  District   Est.  Cost  $2,000,000 

SALINAS    Calif.,    Monterey    Co.    20 
acre    site    to    be    fMlled    the    Valley 
Center 

Owner— T.  T.  Tustln,  Jr.,  (real  es- 
tate) 5203  Beverly  Blvd.,  Los  An- 
geles,   Calif. 

Large  shopping  district,  including 
national  stores,  with  provision  for 
off-street  parkmg,  siniilar  to  own- 
er's development  at  Stockton,  Cal 
Tenants  who  have  leased  some  cf 
the  15ie  feet  of  frontage  in  lhc> 
centef  thus  Tar  are  the  Lucky  Su- 
p-'rmarket.  Sears  Roebuck,  Thrifty 
Drue,  Leed's,  Grayr.on's  (dresses ), 
Kress,  Bloom's  (shoes),  J.  Magnln, 
J.  C.  Penney  and  F.  W.  Woolworlh. 
CPA  approval  for  construction  of 
the  grocery  and  the  drug  store 
was  granted. 


8/27/47  ^ 

Construction    Underway 

Rektaurant 

SAN  .MATEO,   Calif.,  San  Mateo  Co. 

350    Eavshorc   Highway. 
Owner— Casa    Mateo    Inn,    360    Bay- 

Fthore   Highway,    San    Mateo,    Calif. 
Architect   —  Vincent  G.   Raney,   233 

Post   St.,   S'an   Francisco,   Calif.  • 
Frame   and    stucco,   one-story. 
Contractor  —   Williams    &    Burrows, 


SUB  -  BIDS  WANTED 


General  eontraotor*  desiring  aub-blds  en  any  Job  are  Invited  to  make  known 
their  requirements  In  thi*  cplumn.    There  le  no  charge  for  this  eervlce. 


School  Addn.,  Hazelton  Elementary  School,  Stockton;  Bids  due  Apr.  2,  4  Phi 
Bingtiam  Constr.  Co.,  6329  Kastem  Ave.,  Kacramerto    (Sacto  6-6419) 
b.  C.  Giles  &  Co.,  819  Elks  Building,  Stockton. 

Wallace  D.  Harkins,  Inc.,  400  Suiter  St.,  San  Francisco  (GRaystone  3022  > 
M  E.  Shuper.  821. Elks  mag,  Stocktin  (Stockton  8-4532) 


Apartment  Bldg.,  San  Franolsoo  Theological  Seminary,  San  Anselmo;   Bids 
Due  March  26,   8:00  P.  M. 
Litchfield  Conatr.  Co.,  721  Francisco  Blvd.,  .San  Rafael  (San  Rafael  4ia:> 
Mann  Corporation.  P.  o.  Box  417,  Sau.ialito. 

i'eter  Sartorlo,  282  Clementina  St.,  San  Francisco  (GArfleld  8317) 
Wm.  Horstmeyer  Co.,  23  Mars  St,  San  Francisco  (MArket  7239) 
ii:.  FhlUp  Merrltt,   Inc.,   806   Merchants   E:xchange   Bldg.,    San    Francisco 

(Days,   lUkon   8-0656;    Nights,   LArkspur  J?JOK). 
DeLuca  ft  Son,  1745  Filbert  St.,   San  JTanclsco   <ORdway  3600) 
Moore  &  Roberts,  693  Mission  Street,  San  FrancUco,  Calif.    GArfleld  8V9- 
Mann  Corporation,  P.  O.  Box  417,  Sausallto,  Calif.,  (Sausalito  1360) 

woodDridge  Elemental^ SohoorT^dditTonrRoievmer Bids'duo  A^rfT i,"!  PiS 
central  California  Const.  Co.,  820  Capitol  National  Bank  Bldg.,  Sacramento 

Sacramento  8-8371) 
Mingham   Constr.   Co.,  8329  Eastern   Ave.,   Sacrimento    (Sicto.    8-8419) 

Sewage   Treatment   Plant  and   Appurtenances,   Fresno;    Bids  due   April   10 
1U:30  A.   M. 
DeLuca  ft  Son,  1746  Filbert  St,  San  Jrranclsco   (ORdway  8600) 
Trewhitt,  Shields  &  Fisher,   PaclUc-SW    UlUg.,   J^Yesno   (Fresno  3-4267) 
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1.8 — COMMERCIAL  BLDGS. 

8/28/47  t 

Construction    Under    Way — Founda- 
tion   Poured— CPA   Approval 
Granted 

Drug  Store  Cost  $16,000 

HILMAR,  Calif.,  Merced  County. 

Owner — A.  Norman  Renshaw,  Hll- 
mar,  Calif. 

Private  plans. 

Concrete  block  reinforced  with  steel, 
cement  floor,  composition  and  wood 
roof. 

Contractor— Hubbard  A  Son,  P.  O. 
Box  1822,  Stockton,  CsHf. 


Police  Station   Repairs,  San   Francisco;    Bids  due  April  2,  2:80  P.  M. 
Wellnlts  ft  DeNarde,  816— 6th  St.  San  Francisco  (MArket  4493) 
H.  L.    Peterson   Construction   Co.,  7S3   Treat   Ave,   .-'an    Jb'ranclsco,   Ca'.il.. 
(ATwater  8160) 

teter  bartorto,  262  Clementina  St.,  San  Franosco,  Calif.,   (GArfleld  8;;17) 
Henry   Arlan  Construction,  4J42   Geerv   Blvd,,   S.    F.    (BAyview   3170) 
Hot)Grt  L.    WllHon,   1209  Bush   St     San   Francisco    (Gltayatone    6224) 
Adam  Arras  &  Son,  116  New  Montgomery  St.,   3.   F.    (GArfleld  8381) 

Two  Cia"»8room»,~M£'Burney  Elementary  School.'ahasta  Ceunty7~~Blds  due 
March  31,  8:00  P.  M. 
L.  U.  Sbalz,  Route  1.  Box  142,  Chlco  (Chlco  1088) 
li.  &  R.  Constr.  Co..  110  Market   St.,   .Sen   Krancl.sco    (DOugla.s   7516) 

School  Addn.,  Eastslde  School,  Orovllle;    Bids  due  March  31,   1^   Noon 

U  G.  Shalz,  Route  I,  Box  142,  Chlco  (Chico  10M8) 

School  Addn.,   Burbank   School,   Orovilii>;    Bids  dun   March   31,  12   Noon 
L  G.  ShalK,  Route  1,  Box  142,  Chico  (CMco  IttSK 
liingham  (Nmstr.  Co.,  6329  Kastern  .*Lve.,  Sacramento    (Sactc.   6-6419) 


Inc.,    10   California    Drive,    Burlin- 
game,  Calif. 


3/26/47  •     a 

CPA    Permit   Granted    In    Amount   of 

490,000 — Contract  Awarded 

Warehouse  and  Office  Building  

EMERYVILLE.    Calif.,   Alameda   Co. 

Hollls  and  65th  Sts. 
Owner — Joseph   T.     Ryerson    &    Son, 

Box  8000A,  Chicago,  IlL 
Structural  Engineer— H.  J.  Brunnier, 

812    Sharon    Bldg.,    San    Francisco, 

Calif. 
Steel  with  sheet  metal  exterior;  office 

2-8tory,     warehouse     l-story,     for 

steel  products. 
Contractor — Louis  C.   Dunn,   Inc.,  7M 

Monadnock    Bldg.,    San    Francisco, 

Callf. 


3/26/47  •  8 

Completing    Working    Drawings — 

Ow.ier  Will  Take  Bid*— 
Store   Bldg.    (Addn.)  Cost,   fSOOO 

OAKLAND.   Calif.,  Alameda  County 

4820  E  14tb  St. 
Owner— Atkln    Candy   Co.,   4820  East 

14th  St.,  Oakland. 
Architect  —  Lawrence   K.    Cone.   59t)6 

Ocean  View  Drive,  Oakland,  Callf. 
Addition   and   alterations. 


8 


3/26/47  • 

Building   Permit  Gr.-inted — 

Warehouse,  Class  C  Cost,  $75,000 

SAN  FRANCISCO,  Calif.  SW  Cor 
Evans  Ave  and  Quint  St. 

0^vner — Lawrle  Paving  Co.,  Inc.,  1540 
16th  S't.,  San  Francisco,  Calif. 

Architect— .Mfred  F.  Roller.  Crock'T 
First  National  Bank  Bldg.,  San 
Francisco,   Celif. 

Contractor— The  Louis  C.  Dunn  Co.. 
799  Monadnock  Bldg.,  San  Fran- 
cisco, Calif. 


9-10— EDUCATIONAL 
BUILDINGS     . 


.^ 


3/26/47 

Contract  Awarded 

Elementary  School  Cost  1193/488 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
Crown  Point  School  site  on  Ingra- 
ham  St.,  between  Fortuna  Ave.  and 
Pacific  Beach  Dr. 

Owner — Board  of  Education  of  the 
San  Diego  Unified  School  District, 
825  Union  St.,  San  Diego,  Calif. 

Archil  ects — Jackson  &  Hamlll,  Bank 
of  America  Bldg.,  San  Diego,  Calif. 

Frame  and  stucco,  one-story,  60x360 
ft.,  composition  roofing,  concrete 
floor,  hot  water  heating  system. 
Incandescent  lighting,  marble  work, 
metal  lath  and  plaster,  metal  sky- 
lights, plate  glass,  tile  work,  wood 
sash ;  includes  15  classrooms  and 
kindergarten. 

Contractor  —  O.  L.  Carpenter,  121 
Broadway,   San   Diego,  Calif. 


3/26/47  •     • 

Architect  Appointed — Project  l»  In- 
cluded in  Bond  Election  for  ISiMll- 
000  Set  for  March  27 

School  Additions  Cost  $e,000 

SACRAMENTO,  Calif.,  Sacramento 
County.  Theodore  Judah  Elemen- 
tary School,  San  Miguel  and  D  Sts. 

Owner — Sacramento  Board  of  Iklu- 
cation.  Dr.  James  F.  Burscta.  su- 
perintendent of  schools.  Adminis- 
tration Bldg.,  1200  21st  St,  Sacra- 
mento, Calif. 

Includes  4  new  classrooms,  |60,000; 
playground  toilet  facilities,  |15,000. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Supervising  Architect — Harry  J.  De- 
vine.  1012  J  St.,  Sacramento,  Calif. 


8/26/47  •    • 

Owner  Taking  Bld»— >Due  April  10^ 

8  P.  M. 
Grammar  School  (Addition) 
DANVILLE.  Calif.,  Contra  Costa  Ca 

Danville  Union  Grammar  School. 
Owner  —  Danville    Union    Grammar 

School  District,  Danville,  Callf. 
Architects— W.  G.  Corlett  and  Arthur 

W.    Anderson,    Bank    of    America 

Bldg.,  Oakland,  Calif. 
Wood    frame   addition   equivalent   to 

four  classrooms. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architects  upon 
deposit  of  |25. 


3/27/47  • 

Low  and   Only   Bidders — Contract 

Awarded 
School   Additions  Cost  $128,811 

BURBANK,    Calif.,   Los   Angeles  Co. 

John    Burroughs    Jr.    High    School, 

1920  Clark  St 
Owner     —     Burbank     City     Unified 

School  Dlst.,  245  E.  Magnolia  Ave., 


Juvenile  Hall,  Plumas  County;    Bids  due  April  7,  2:30  P 
U  G.  Shalz,  Route  1,  Box  142,  Chlco  (Chlco  lOtMt* 
iiinghara    Constr.    Co..   6329   Eastern    Ave.,    Saoremcnto 


M. 


(Sacto.    8-6419) 


,K.  *  R  Constr.  Co.,  110  M&ikut  St.,  Hin   Francisco    (E>Ouglas  7516) 
Ambrose  School,   Pittsburg;    Bids  due   March   za.   8   P.   M. 

swinerton  ft  Walberg  Co.,  225  Bi-sh  St.,  Sen  Krinclsco  (GArfleld  2980) 
Feitr  Sartorio,   262  Clcmetitina   St.,  San   Francisco.    Calif.,    (GArfleld   8317- 

Jt'acuic  Coast   Builders,   2580   18th    St.,  San    Fra:icisco,   Calif..    (HEmlock 

J.   A.   Bryant,   1815  Capitol   St.   ValUJo   (V All* Jo  2-4446) 


8/26/4T  7 

CPA  Approval  Granted — Construction 
Under  Way — Foundation  Poured 

Grocery  Store  Cost  $2,300 

WATSONVILLE,  Calif..  Santa  Cruz 
County.  Beach  Road. 

Owner— Earl  G.  Gallender,  814  Or- 
chard, Watsonvllle,  Calif. 

Private  plans. 

Frame  and  stucco. 

Contractor— T.  H.  Rosewsld,  544  Main 
St.,  Watsonvllle,  Callf. 


Clastroom  Building,  Jefferson  Union  Elementary  School,  Santa  Clara  Coun. 
ty  California.  Bids  Due  March  31,  8  P.  M. 
i'acitic   Coast    Builders,   2580   18th    St.,    San    Francisco.   Calif.    (HEmloc)^ 

ttSHH) 

Midstate   Constr    Co..   1299    Bush    St  ,    San   Francisco    (GArfleld    2618) 
feter  Sartorio,  262  Clementina  St..  San  i«ranc»sco  (GArfield  8317) 
carl  N.  Swinson  Co.,  1095  Stockton  Ave.,  San  Joso  (BAllard  2802) 

Ward  "Wing  ft  Convslescent~B«rracksn^o~117"VouhtvTller'Callfornla;    BlaT 
uus  April  1,  2  P.  M. 

Moore  ft  Roberts,  603  Mission  Street,  San  Francisco,  Ca:if.  <  GArfleld  857t>) 
Carl  N.  Swenson  Co..  Hi»5  tstockton  Ave.,  San  Joso  (BAllard  2602 1 
Oarl   N.   Swenson  Co.,   10W5   Stockton   Ave.,  San   Jo.se    (BAPard   28021 

Associated  Truck  Service  Sta.,   Heno,   Nov.;    Bids  due  March  31,  12   Noon 
Bingnam    Constr.   Co..   <W29    fcJastem    Ave..    Sacramento    (Sacto.    6-6419) 

dalTPark  Plunge.  Siockion.  Call'  :    Aids  Due  March  31.  8  H.  M. 
M  B.  Shupcr,  321   Elks  tJldg.,  .>^lookton    csiocKton  3-45J2) 
M.  ft  K.   Corp.,   200  Financial  Center  Bldg.,   S.   F.    (EXbrook  7624) 

Mira  Vista  and  Puirm«^rr'Ssh^olsr'Rrcnmond;~Blds~dire~AprlJ  2,  8  P.  M. 
C.    F.    Parker.    1644   Monterey    Blvd..    San    Frsnctfco    (OVerland   3723) 


3/26/47  •     9 

Architect  Appointed — Project  Is  In- 
cluded In  Bond  Election  for  $3,938,- 
000  Set  for  March  27 

School  Additions  Cost  $164,000 

SACRAMENTO,  Calif.,  Sacramento 
Co.  Riverside  Elementary  School, 
2970  Riverside   Blvd. 

Owner — Sacramento  Board  of  Educa- 
tion, Dr.  James  F.  Bursch,  super- 
intendent of  schools.  Administra- 
tion Bldg..  1200  2l8t  St.,  Sacra- 
mento, Callf. 

Includes  new  auditorium.  $75,000;  4 
new  classrooms,  $80,000;  outdoor 
toilet  facilities,  $15,000. 

Architect— Kobllk  ft  Fisher,  726«/4  K 
St..  Sacramento,  Calif. 

Supervising  Architect — Harry  J.  De- 
vine,  1012  J  St..  Sacramento.  Callf. 


iRUiin  PHinTs 

are   Laboratory  Controlled 
to    Professional   Painters 
High   Standards 

iRiuin  pninr  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


ipl"'"?.'"^!' 


8/28/47  •     4 

Owner  Taking   Bide— Due  April   1, 
2  P.   M. 

Removal  of  Buildings  and  Restora- 
tion  Work;    Serial    No.  04-203-47-67 

SAN  FRANCISCO,  Callf.  Fourth  and 
Perry  Sts. 

Owner — San  Francisco  District.  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco. Callf. 

Plans  by  owner. 

Includes    removing   and   disposing    of 
dispatcher's     office,      straightening 
and     repairing    fences    and     gates, 
patching  pavement,  etc. 
Specifications   obtainable  from  the 

above  office. 


Sewage  Treatment  Plant  Alterations,  Tulare;   Bids  due  April  3  5:00  P.  M. 

Trewhitt.  Shlelda  ft  Plshor.   I'sclfic  SW.   BIO>;..    '^Te.-no   (Fresno   3-4267) 
James  Monroe  Grammar  School,  Redwood  City:   Bids  due  April  10,  8  P.  M. 

Cattlctt  Bros,  ft  Stevtnson.  P.  O.  Box  165,  Redwood  city  (R,  C.  4900W) 

Wm.  H.'Taft  Grammor"Schooi~Redvvood"Cltyr&i^«  clua~AprlMO,  8  P.  M. 
Cattich  Bros,  ft  Stevenson,  P.  O.  Box  165,  Redwood  C^ity  (R.  C.  490OW) 


PLANS  ON  FILE 


The   following    lUt   of    pisns    and   specifications   for   construction 
projects  are  now  avsllatoie  for  inspeetlon   at  the  office  of  DAILY 

PACIFIC   BUILDER,  488  Tenth  Street,  San   franoieoo 

Bid  Opening  uate 


Uniformliy 


Work 
Wanl  Wing,  Convalescent  Barracks 


Laoatlen 

Tountvllle 


3/27/47  8 

Contract   Awarded — CPA   Approval 

Granted — Work     St.irtt     In     About 

9  Weeks 
Warehouse  4  Office   Bldg. 

Est.    Coat    $400,000 
VERNON.    Calif.,     Uo.i     .Vngelrs     C<: 

Corner  of  DowBcy  road  and  LeonI* 

Blvd  :• 
Owner— Las    V'?gas    Lind    A    Wntrr 

Co.,   422   W.  ,6th    St.,    Los    Angeles, 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  U9  regarding  Improvement  District  Jobfc    We  handle  collec- 
tions; buy  Warrants  or  Bonds  on  all  1915  or  1911  Act  Di«ricts. 

Telephone  GArfield  8000 

HANNAPORD    A    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANaSCO  4 


w-v  A^roc/i/ei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


s  .X  IN   r  H  A  K<  r  I «;  i:  o 


WEDNESDAY.  MARCH  26,  1947 


DAILY    PACIFIC    BUILDER 


PAGE  3 


Burbank.  Calif. 
Architects    —    Austin,    Field,    Fra>, 
and    Crlx,    Chamber    of    Commerce 
Bldg.,   Los  Angeles,  Callf. 
Frame  and  stucco,   168x74;   11  class- 
rooms: ccmposttlon   roofing,  concrete 
and   cement  work,   brick   masonry, 
ml«icellaneou8     metal     work,    .sheet 
metal,   carpentrj-,  finish   hardware, 
terrazzo,   waterproofing,   and   plas 
terfoond,  lathing,  plastering,  acous- 
ti'ial    tile,    tile    end    marble,    toiict 
stalls,  steel  sash,  glass  and  glazing, 
hollow   metal   doors,    resilient   floor 
covering,    plumbing,    heating,    elec- 
trical work,   signal   and   communi- 
cation    system,     roofing,     painting 
blackboards. 
Complete   bids    were : 
Peter    Shelby,    *128,811. 
Brunzell     Construction     Co.,     $130, 
SOS. 

Steed  Bros.,  Inc.,  |1S0,£40. 
Johnson  A  Vedder  and  E.  C.  Nca.^- 
rr,    1134,798. 

ICanderbach       Corstruction      Co. 
$187,182. 

J.  F.  Cummins,  |144,250. 

Beyer   &    Ab'^hamson,    $145.58!,. 

R.  J.  Daum,  $150,238 


4745 


Bids — Due    April 


8/27/47 

Owner    Taking 
•  P.  M. 

Seheel  Bldg. 

OILDALE,  Calif.,  Kern  Co.,  Stand- 
ard  School   property. 

©•WTier — Board  of  Trustees,  Stand- 
ard School  District.  Olldale,  Calif., 
Paul  PhllMps.  Clerk  of  the  Board. 

Architect— Charles  H.  Bigger.  &  W. 
J.  Thomas,  G02  Hj>.borfelde  Buikl- 
ing,    Bakersfield,   Callf. 

Includes     admHilstratton     unit,     two 
kindergartens.  fTA  room,.  12  class 
rooms,    toilet    rooms,    corridor    and 
appurtenant    facilities. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  archi- 
tect  upon  deposit   of   $20.00. 
Bach  bid  mu.st  be  .-iccompanied  by 

by  a  certified   check   in   the  amount 

of   10%   of   the   bid 


8/27/47  » 

Working  Drawings  in   Progress 
School  Addn. 
MBNLO    PARK,    Calif.    San     Mateo 

Co.     Fremont    Elemontao'    School. 
Owner — Boaid  of  Trustees.   Fremoat 

Elementary    School,    Menlo    Park. 

Calif. 
Architects — Thomas    M.    Edwards    A 

George   Wlemeyer,   704   Market    Ft.. 

San   Francisro,   Calif. 
Frame,    cement    plaster    Interior,    to 

Include    2    classrooms,    lunch    roor** 

and   toilet   facilities 


taken  out  plans: 

Blltwell     Construction      Co., 
Geary  St,  San  Francisco,  Calif. 

S.  &  Q.  Construction  Co.,  15  Sutter 
St,  San  Francisco,  Calif. 

Willis   F.    Lynn,   1040   Folger  Ave., 
Berkeley,  Calif. 

John  M.  Bartlett,   703  Everett   St, 
El  Cerrlto,  Calif. 

C.  F.  Parker,  1644  Monterey  Blvd., 
San   Francisco,  Calif. 

Carl    Overaa   &   Co.,    520    16th    St, 
Richmond,  Calif. 

Pacific    Coast    Builders,    2530    18th 
St.,  San  Francisco,  Calif. 

Wallace  D.  Harkins,  451  Arlington 
Ave.,  Berkeley. 


3/26/47  •  0 

Architect  Appointed — Project  Includ- 
ed In  Bond  Election  for  $3,938,000 
Set  for  March  27 

School    Additions  Cost,  $302,700 

SACRAMENTO.  Calif.,  Sacrament.. 
County.  Tahoe  Elementary  .^chool, 
59th  Street  and  Fifth  Avenue. 

Owner — Sacramento  Board  of  Edu- 
cation, Dr  Jas.  F.  Bursch,  super- 
intendent of  schools,  Admlnistni- 
tlon  Bldg..  120O  2lBt  Street,  &a.cra- 
mento,  Callf. 

Includes  8  clasprooms,  $120,000;  audi- 
torium .seating  275,  $75  000;  kinder- 
garten room,  $30,000;  library.  $22,- 
500;  office  and' nur.«e's  suite.  $15.- 
O'JO,  and  additional  toi!et  faciiitler. 
$15,000. 

Architect  —  Gordon  Stafford,  Forum 
Bldg.,   Sacramento,   Calif. 

Supervising  Architect — Harry  J.  De- 
vine.    1012    Jay    Kt.,    Sacra:Tiento. 


3/26/47  •     9 

Contract    Awarded 

School  (3  Classrooms)         Cost  $54,834 

MENLO  PARK,  Calif.,  San  Mateo 
County.  Los  Lomltas  Elementary 
School. 

Owner — Board  of  Trustees,  Los  Lo- 
mltas Elementary  School  District, 
Florence  B.  Smith,  Walters.  Schelb, 
Percy  E.  Davidson,  trustees. 

Architects— Franklin,  Kump  &  Falk, 
251  Kearny  St.,  San  Francisco, 
Callf. 

Rigid  steel  frame,  reinforced  con- 
crete floor  and  foundations,  con- 
crete block  walls,  3  classrooms  and 
toilet  facilities. 

Contractor — Russell  A.  Cullen,  Inc., 
478  Jackson  St.,  San  Francisco, 
Calif.,  $53,667  alteration  (add)  $1177. 


meda  Ave.,  Denver,  Colo.,  $70,400. 

Lane  &  Co.,  Grand  Junction,  Colo., 
$70,948. 

Alternate  bids  on  general  contract: 

C.  E.  Poland,  Grand  Junction,  Colo., 
alternates  No.  1,  2.  3  and  4.  respec- 
tively, deduct  $7144;  add  $3500;  de- 
duct 17000;  add  $104,660. 

Newstrom -Davis  &  Co.,  2000  W.  8th 
Ave.,  Denver,  Colo.,  alternates  No.  1, 
2,  3  and  4,  respectively,  deduct  $22,- 
000;  add  $6000;  deduct  $2200;  add 
$102,700. 

James  B.  Kenney.  3233  Osage  St.. 
Denver,  Colo.,  alternates  No.  1,  2,  3 
and  4,  respectively,  deduct  $21,777; 
add  $7127;  deduct  $2100;  add  $117,375. 

Bids  on  alternate  No.  4  on  plumb- 
ing and  heating: 

Larson  &  Co.,  361  W.  4th  8..  Salt 
Lake  City,  Utah,  $18,347. 

McCarty  -  Johnson,  944  Osage  St, 
Denver,  Colo.,  $27,775. 

Robert  B.  Anderson,  1377  W.  Ala- 
meda Ave..  Denver,  Colo.,  $31,260. 

Lane  &  Co.,  Grand  Junction,  Colo., 
$25,163. 


12-13— INDUSTRIAL 
^^ BUILDINGS 


3/20/47  IS 

Plans  In  Progress — To  B*  Complotod 
Within  Three  to  Five  Months 

Steam  Power  Plant 

EL  CENTRO,  Calif.,  Imperial  County. 

Owner — Imperial  Irrigation  District, 
El  Centre,  Calif. 

Engrlneers— Gibbs  &  Hill ;  H.  E.  Snow, 
project  eng^lneer,  Pennsylvania  Sta- 
tion, New  York  City,  N.  Y. 

Steam  electric  power  plant  of  20,000- 
kilov/att  and  25.000-kva.  capacity. 


3/26/47  12 

Completing  Working  Drawings— CPA 
Approval  Granted 

Factory  Building  Cost  $960,000 

RICHA.OND,  Calif.,  Contra  Costa  Co. 
Northeast  side  of  Prichard  St.  ad- 
jacent to  present  plant 

Owner — American  Radiator  ft  Stand- 
ard Sanitary  Corp.,  Pittsburgh,  Pa. ; 
local  branch,  Critchett  and  Essex, 
Richmond,  Callf. 

Architect— Prack  &  Prack,  119  Fed- 
eral St.  NS..  Pittsburgh,  Pa. 

Steel  frame,  reinforced  concrete,  two- 
story,  Moniter  roof,  200,000  sq.  ft., 
for  manufacture  of  brass. 


23  Mars  8t,  San  Franclsoo. 

Complete  bids  received  March  25 
were: 

William  Horstmeyer  Co.,  San  Fran- 
cisco, $35,988. 

Peter  Sartorio,  San  Francisco,  $38.- 
00& 

Welnltz  A  DeNemle,  San  FYancisco, 
$40,803. 

Richard  Delucchi  Co.,  San  Fran- 
cisco, $41,548.  / 

Rademann  -  Gulsto,  San  Francisco, 
$45,975. 

Adam  Arras  A  Son,  San  Francisco, 
$48,582. 

MartlnelU  Construction  Co.,  San 
Francisco,  $51,750. 

14-17— PUBUC   BUILDINGS 


3/20/47  15 

Owner  Taking  Bids— Due  April  14. 
4   P.   M. 

City  Mall 

NEWPORT  BEACH,  Calif.,  Orange 
County.  Pricing  Central  uvenu»* 
north  of  32nd  street 

Owner — Newport  Beach  City  Coun- 
cil, City  Hall,  Newport  Beadh,  Ca!. 

Architect — Ralph  C.  Flewellmg  A  As- 
."loclateg,  3112  Los  Fellz^  Blvd.,  Loe 
Angeles,   Calif 

Reinforced  brick  and  concrete,  1- 
story,  steel  roof  construction,  wood 
deckmg  with  composition  roofing, 
reinforced  concrete  i)ile8,  concrete 
floors  covered  with  asphalt  tile, 
steel  sash,  jail  equipment,  til  > 
toilet  floors,  acoustic  ceilings,  gut. 
heating  system .  includes  varioi:.'< 
city  offices  and  jail. 
Plans  and  specifications  obtainable 

from  the  office  of   the  city   clerk   or 

the  architect  upon  dtpouti  of  $25. uO 


Pacific  Painting  A  Decorating  Co.. 
Oakland,  $4385. 

R.  A.  Newman,  McMinnville,  Ore., 
$4482. 

Jack  Tlcoult,  Ltong  Island.  N.  T., 
$5517. 

I-arr>'a,  San  Francisco,  $5781. 

A.  c.  Saraida,  Vallejo,  $5819. 


IS 


8/27/47  9 

Contracts  Awarded 

Administration   Bldg.         Cost  $374,i&5 

GLENDALE,  Calif.,  Los  Angeles  Co. 
Anderson  W  Clark  Junior  High 
School,  2920  Community  Drive,  l^a 
Crescenta. 

Owner — Glendale  Unified  School  Dis- 
trict, 411  B.  Wilson  Street  Glen- 
dale, Calif. 

Architect— Albert  HansenC  f 32  83U»h 
Glendale   Ave.,  Glendale.  Callf. 

Reinforced  concrete,  pteel  Joists,  2- 
story  and  basement,  182x68  ft; 
til*  and  composition  roofing,  inter- 
ior plu«ter,  acoustic  ceilings  in 
classrooms,  steam  heating  rystem, 
file  toilet  floorj*  ond  walriscole, 
metal  toilet  partitions,  steel  saah. 
asphalt  tile  floor  covering,  etc. 
General   Work 

Osnoral  Contractor — Fred  F.  Green- 
field Co..  1437  Norton  Ave.,  Glen- 
aale.   Calif.,  $309,636 

Electric  Wiring 

Stolper  Electric  Co.,  150  S.  San 
Fernando     Blvd..     Burbank.     Calif, 

$15,540. 

Plumbing 

8.  Glenn  Hlckjnan  Co..  2411  Cham- 
wood  Ave.,  Los  AngcU-s.  Calif.  $24- 

8(K>. 

Heating  A  Ventilating 
S.   Glenn    Hickmai.    Co..   2411    Chara- 
wood   Ave.,  Los  AngeUs,  Cal..  $10,- 

069. 

Painting  Work 
Klass     Bros.     2012     Hyperion     Ave, 
Los   Ange:e».  Calif..   $8,200. 

3/28/47  ,      ..    •     » 

Owner  Taking  Bids— Due  April  2. 
%  p.  M.^Bidders  Figuring 

School   (Addition) 

RICHMOND.  Calif.,  Contra  Costa  Co. 
Pullman  School.  39th  and  Waller 
Sts..  and  Mira  Vista  School,  Bar- 
rett Ave. 

Owner— Richmond  Union  School  Dis- 
trict Walter  T.  Helms,  superintend- 
ent of  schools,  1108  Blssell  Ave., 
Richmond.  Callf. 

ArchlUct— Dragon,  Schmidts  A  Hard- 
man,   2088  Allston    Way,  Berkeley. 

Calif. 
Pullman  School— Frame,  one-story,  to 

include  seven  classrooms  and  toilet 

facilities. 
Mira  Vista  School— Frame,  one-story, 

to     Include    five     classrooms     and 

toilet  faciliUaa. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $20. 

Only  lump  sum  bids  will  be  taken 
on  combination  of  both  schools. 

The     following     contractors     h*ve 


3/26/47  •     9 

Contract  Awarded 

Utility  Building  Cost  $5,371 

CARMEL,  Calif.,  Monterey  County. 
Owner — Carmel    Unified    School   Dl.s- 

trict,   Carmel.   Callf. 
Architect— Franklin,    Kump  A    Falk, 

251     Kearny     St.,     San     Francisco, 

Callf. 
Wood    frame,    adobe    veneer,    stucco 

exterior,  utility  shed  for  storage  of 

buses,  etc. 
Contractor — Stolte,  Inc.,  8451   San  Le- 

andro  St.,  Oakland,  Calif. 


3/26/47  •     14 

Owner  at  5050  Race  St.  Taking   Bids 

on    Grading    and    Excavating — Due 

April  1 
Midget  Race  Track  and  Stadium 

Cost  $1,500,000 
DENVER,    Colo.    49th    and    Brighton 

Blvd. 
Owner — Speedway   Bowl,   Inc.,   G.    F. 

Strauss,    5050    Race    St. ;    Louis    L. 

King,  3322  W.  46th  Ave.,  and  C.  D. 

and  E.  A.  Hlngley,   1818  Blake  St., 

Denver,  Colo. 
Architect — Stanley  E.  Morse,  864  Aco- 

ma,  Denver,  Colo. 
Includes    14 -mile  speedway;   concrete 

stadium   with    approximately   22,000 

seating   capacity ;    project   to   cover 

16  acres. 

Plans    and   specifications    available 
at  architect's  office,  854  Acoma  St 


3/26/47 
Low  and  Only  Bidder* 
Painting  and   Miscellaneous  Repairs 

Cost  $2,fSS 

ROSEVILLE.  Calif..  Placer  County. 
U.  S.  Post  Office  Bldg. 

Owner— Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer.  838  Ap- 
praiser's Bldg..  San  Francisco,  Calif. 

Plans  by  owner. 

Interior  and  exterior  painting  and 
miscellaneous  repairs. 

Low  Blddei^-Paclfic  Painting  A  Dec- 
orating, 5414  Telegraph  Ave.,  Oak- 
land. $2698. 

Other  bidders  March  25  wer«: 
Acme  Painting  Service,  San  Fran- 
cisco, $2921. 
R.  A.   Newman,   McMinnville,  Ore.. 

$2982. 
Jack   Tlcoult,    Long   Island,   N.    Y., 

$8300. 


3/26/47  •     18 

Owner  Taking    Bids— Due  April  8, 
1    P.  M. 

City  Hall  Alteration* 

OAKLAND,   Calif.,  Alameda  County. 

Owner — City  of  Oakland,  Charles  M. 
Don,  city  clerk.  City  Hall,  Oakland, 
Calif. 

Plana  by  owner. 

General  structural  alterations  and  in- 
stallations. 
Specifications  obtainable  from  the 

above  office.' 
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3/26/47 

Contract  Awarded 

Naval  Reserve  Armory; 

Spec.   18172  Cost  $70J80 

OAKJ.AND.  Calif.,   Alameda  County. 

Hurley  Marine  Works,  foot  of  6th 

Ave. 


3/26/47  •     12 

Owner  Taking  Bld»— Due  April  15. 

2  P.  M. 
Pile  Foundations  (New  Jute  Mill) 

SAN  QUENTIN.  Calif.,  Marin  County.  

California  State  Prison.  U/or/^t  •     ia 

Owner— State  of   California,   Division    3/26/47  i* 

of  Architecture,  Public  Works  Bldg.,    J-ow   "nd   Only   Bidders 
Sacramento,  Calif.  Painting  New  Cash  ^ '••>*' •/[•-^to 

State  Architect— Anson  Boyd,  Public  a^i-^^T     r.r»^TV 

Works  Bldg.,   Sacramento,  Calif.        |  VALLEJO.     Calif.,     Solano     County 
Includes   the   furnishing   and   driving 


11 


HOSPITALS 


3/26/47  11 

Low     Bidders    on     General     Contract, 

Plumbing  and   Heating 
Epileptic   Building  and  Warehouse 

Building  Cost  $332,909.80 

GRAND     JUNCTION,      Colo.      State 

Home  site. 
Owner — State  Home  Training  School 

for    Mental    Defectives.    Dr.    B.    L. 

Jefferson,      superintendent.     Grand 

Junction,  Colo. 
Architect —Raymond    H.    Ervln,    728 

Patterson  Bldg.,  Denver,  Colo. 
Epileptic  bplldlng.  brick,  concrete  and 

steel    joists:    2    atul    3    stories;    no 

basement:   40x275   ft. 
Warehouse,  brick,  concrete  and  steel 

joists;    1-story;    no    basement;    50x 

125  ft 

Low   and  only  bidders   on   general 
contract : 

C.  E.  Poland,  Grand  Junction,  Colo., 
$289,199.80. 

Newstrom-Davls  A  Co..  2000  W.  8th 
St.,  Denver,  Colo.,  $301,147. 

James   B.   Kenney,    3233   Osage   St. 
Denver.  Colo..  $332,999. 

Low  and  only  bidders  on  plumbing 
and  heating: 

Larson   A   Co..   361   W.   4th   S..   Salt 
Lake  City,  Utah.  $43,710. 

McCarty  -  Johnson,    944    Osage    St, 
Denver,  Colo.,  $61,950. 

Robert   B.   Anderson,  1377  W.   Ala- 


U.  S.  Post  Office, 
concrete  piles 


Specifications  obtainable  from   the 
above  office. 


8/27/47  '-^ 

Contemplated  | 

Natural    Gasoline    Plant^A^  Reckling  I  ^^    Bldder-Emll     Solve,     862     42nd 


lie  Buildings  Administration,  office 

of    the  district   engineer.   838   U.    S. 

Appraiser's    Bldg.,    San    Francisco, 

Calif. 
Plans  by  owner. 

Interior  painting,  new  cash  drawers, 
etc. 


Unit 


Texas.     Seel- 


KLEBERO    COUNTV, 

iiison    Field 

Owners  —  "Hie  Magnolia  Petroleum 
Company,  Sunray  Oil  Corp.,  Sun 
Oil  Company.  Shell  Oil  Company. 
Inc..  and  Sinclair  Fralrle  Oil  Com- 
pany  (joint   venture). 

.•^/27/47  1- 

Contemplated— Site     Acquired 

Radio-Newtpaper  Plant 

Cost   $500,000 

SALINAS,    Calif,    Monterey    County.  1 
Near   the    olvlc    center.  | 

Owner— Salina.^     C.iHfomlan.    Gilben  | 
Bavmiller.     general     manager.     137 
IkJonterey   St,    Ssllna*.,    Callf. 

3/26/47  •     J2 

Low  and  Only  Bidder*— Contract 

Awarded  ^^ 

Factory  Building  Cost  $35,988 

SAN  FRANCISCO.  Calif.  423  Tehama 

Street 
Owner  — Meyers    Safety    Switch    Co., 

423    Tehama    St.,     San     Francisco, 

Calif  ,.,« 

Engineer— Hamilton   A  Wllllges.   1540 

San  Pablo  Ave.,  Oakland,  Calif. 
Concrete  frame,  class  C  construction. 

two-story. 
Contractor^— William   Horstmeyer  Co.. 


Ave.,  San  Francisco,  $3680. 
Other  bidders  March  25  were: 


yowr  iMW 
b«ll4lN9  for 

C«ll 
SUMMtUlU 


1746  Thirfrontli   SfriM >f 
Oakland,  Ci\\xioTn\,\ 

T  W  I  n  o  .1  l<  N     ?  o  C  7 
ElVtctrprisc    I0910 


PIPE 

PIPB  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolda 

Writ*  fer   PrI*** 

Pacific  Pipe  Co* 

Iff  spear  8t^  Ban  Francisco 


THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 


TILE  CONTRACTORS 


Sh*w*r  Doers 

TMb 

Eaci*SHr*f 

M*dicio*  Cabis«H 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

"Not  How  Cheat*  But  How  Good" 

253  MINNA  STREET 

Phone 

YUkon  6-1489 


A  CARLOAD 


...CAll  the  DENNIS  IIIMBEH  COMPARIV 

NOW... 

ImmediatBly  AvailabiB 
DoHgUs  Fir  SCAFFOLD  PLANKINe 

Grade  marked  ond  certified  by  the 

West  Coast  Bureau  of  Lumber  Grades 

and  Inspection. 

Rough,  random  lengths 


^UEIVIMIS    ^"^;;,^^e.SC0  .  M.SS.ON  647V 
MJO  JtMOtO  AVE.  •  S*N  FRA"  _-      ^^    y 


I  If 


Wl 


tl* 


PA(2£4 


AILY     PACIFIC    BUILDER 


WEDNESDAY.  MARCH  26.  1947 


Owii*r— Bureau  of  YardB  SAd  Docka, 
c/o  Public  Work!  Department,  12th 
Naval  District,  Room  134,  Federal 
Office  Bldg.,  Civic  Center,  San 
Francisco,  Calif. 

Includes  addition  and  alterations  to 

two  2-story  wood  frame   buildings 

with  the  necessary  fill,  demolition, 

piles,  concrete  construction,  asphalt 

concrete  paving,  miscellaneous  iron 

and    steel,   carpentry   and   Joinery, 

asphalt    tile   flooring,    roofing   and 

sheet    metal    work,   glazing,    finish 

hardware,    metal     windows,    metal 

doors,  metal  studding,  furring  and 

lathing,      plastering,      wire      fence. 

plumbing    and    heating,    electrical 

work  and  field  painting,  complete 

and  ready  for  use. 

Contraotei^-Wlllls  F.  Lynn,  1040  Fol- 

ger  Ave.,  Berkeley,  Calif. 

18-lft— REUGIOUS  BLDGS. 

8/26/47  ^     ^       ^     ^  1» 

CPA  Approval  Granted — ConstPuotlon 

Just  Started  ».«.««« 

Church   (Addition)  Coet  »35,000 

VISALJA.  Calif.,  Tulare  County.  318 

S.  Garden  St  ^    «««  a 

Owner— First  Baptist  Church,  315  S. 

Garden  St.,  Vlsalla.  Calif. 
Architect— Donald   Powers  Smith,  58 

Sutter  St.,  San  Francisco,  Calif. 
Reinforced  concrete. 
Centraotor— L.  C.  Clark. 

8/27/47 

Architect  Taking  Bids  From  Selected 

List  of  Contractors 

Due  April  9,  5  P.  M. 
Church   Building  „  *  „ 

BUBLINGAMK,    Calff.,    San     Mateo 

County.  Comer  Channing  and  Bur- 

lingame,    Ave. 
Ov,-ner— American    Lutheran    Churc-  j. 

c/o    architect 
'    Architect  —  Alfred  W.   Johnson.   6»»1 
Market   St..    San    Francisco,   Caht 
Frame  and  stucco,   1 -story,  3.000  sq. 
ft  225  person   seatmg   capacity 

"  1» 


Include*  IS  each  offioers'  quarter*, 
type  F,  modem,  and  electrical  dis- 
tribution system,  sanitary  sewer 
system,  gas  distribution  system, 
water  distribution  system  and  pav- 
ing, drainage  and  sidewalks. 


22.26— RESIDENTIAL 
BUILDINGS 
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a/20/47 

Contract  Awarded  ..«-«« 

Residence  Cost  $15,000 

OAKLAND,  Calif.,  Alameda  County. 
1384  Barrows  Road. 

Owner— Flora  B.  Anderson,  2703  Web- 
ster St,  Oakland,  Calif. 

Architect— Thomson  &  Evans,  1808  HJ. 
38th  St  at  Park  Blvd.,  Oakland, 
Calif. 

Wood  frame,  two-story,  six-room. 

Contraotor— Brown  A  Marsh,  830  53rd 
St.,  Oakland,  Calif. 

3/27/47  ^,         ^         ,     ^   ^^ 

To   Prepare   Plans — Site   Acquired 

Hotel 

SANTA  MONICA,  Calif.,  Los  An- 
gfcle'3  Co.  The  Soirento  Beach  Cub 
property,  at  808  Palisades  Beach 
road.  Including  3«>  feot  of  ocean 
frontage.  ,  ^     ^ 

Owner— Thomas  E.  Hull,  prcsldei  t 
of   Hull   Hotels,    Inc. 

Architect— Frank  Green,  1835  Ar\'(n 
Drive.   Glendale.  Calif. 


8/27/47 

Sub-Contracts  Awarded— Work 

Started— Alter  Church   Cost  *^^'^ 
Church     (Alter.  Cost    $10,000 

.,OAKLAJ«>.   Calif.,   Alameda   Co.   937 
:}■     Market  St 
.  Owner— Temple    of    Truth,   937    Mar- 
ket St.  Oakland,   Calif. 
,  Engineers— J  Y.  Lon«?  Company,  1441 

Franklin    St.,    Oakland.    Calif. 
',  AUenviions. 

;   Contractor— M.  Drinkward,  765  Blen- 
'       helm    St..    Oakland.    Calif. 
Roofing— Frultvale  Roofing  Co.,  52-6 

E  14th   St 
.Plumbing    A    Heaung— J.    R.    Pteice 
Plumbing  Jo.,  l844  73rd  Ave. 
Electric  Wiring  —  T.   I*   Rosenberg 

Co..  37i  5th  St. 
Sheet  Metal— American   Sheet   Metu' 
ft  Roofing  Co  .  3220  Telegraph  Ave. 
Glass — Gleason'.-    Auto  Glass  Servlct 

426  25th   St. 
Lumber— East  Bay  Lumber  Co. 
Mill  Work — Lincoln  Lumber  Co..  2Mi 

Hardware— T.    W.    Banford    Co..    209 

Wth   St 
Painting— John«ton    and    Legg,    1«7.; 

Gardner  Place.  San  Leandro,  Cahf. 
Concnete— Powell     Bros.     Inc..     20'J« 

Pearl  St 

All  nf  Oakland.   Calif.,   unless  oth- 
erwise  noted. 


3/27/47  ^^   ^        20 

To   Start   Work    In    About  10  Days 

Residences    (460) 

MONTEREY  PARK,  Calif..  U>s  Aft- 
goles  Co.  E  3rd  St.  and  Geiharl 
Ave  to  br?  known  as  Bella  Vis;! a 
FYoperties. 

Owrer  A  Builder— M.  Burgbacher  A 
Sons,  1801  S.  Bluff  road,  Monto- 
bello,  Calif. 

Architect  —  Paul  J.  Duncan,  4.';.?r) 
Radford  Ave.,  North  Hollvwood, 
Calif.  ^    , 

Frame  and  stucco,  160  2  &  3  be  - 
rooms,  A  300  rental  units;  shingle 
roofs,  wood  sash,  concrete  .^!ab 
floors,  linoleum  flour  covering,  tilo 
work,  gac  floor  furnace  heating, 
two  car  garages,  asiphalt  con- 
crtte    'Irlvea 


458  3  Spring  St.,  and  Murray  Erick 
811  W.  7th  St..  Los  Angeles,  Cal'f. 

Mechanical  and  Electrical  Engineer- 
Ralph  E,  Phillips.  816  W  Fifth  St. 
Los   Angeles,    Calif. 

Reinforced  concrete,  class-A  filtra- 
tion and  drier  building  333x130x60 
ft  high,  and  a  fertilizer  and  stor- 
age  building,   «,oprox.   133x146  feet 

3/27/47  32 

Owner    Taking     Bids — Due     April     3. 

5   P.   M.   (Bidders   Figuring) 
Sewage  Treatment  Plant  Alterations 
and    Additions  Cost    $157,000 

TULARE.  Calif.,  Tulare  Co.,  Approx 
imately  one  mJle  southwest  of  the 
southwest  comer  of  the  city. 
Owner  —  City  of  Tulare,  Gail  Bash. 
City     Manager,     Board     of     Public 
Utilities  Commissioners,  City  Hall. 
Tiilare.  Calif. 
Consulting  Engineer — Qulnton   Engi- 
neer,    Ltd.,     S16    S.     Flgueroa     St.. 
Los  Angeles.   Calif. 
Includes    reconstruction    of    the    pri- 
mary sedimentation  tank  and  cer- 
tain pump  pits  and  construction  of 
a  neAT  filter  and  new  dlgebtcr  with 
appurtenant  equipment  and  struc- 
tures. 

Specifications  obtainable  from  the 
office  of  the  city  ele:k  or  the  engi- 
neer's   office    upon    deposit    of    825. 

The  following  contractors  have 
taken  out  plans: 

Fred  J   Early,  Jr,  Co.,  Inc..  1151  S. 
Broadway,    Los    Angeles,   Calif.,   and 
369   Fme   St.,   San   Francisco,    Calif. 
Hoagland-Findlay    Engr.    Co..    32.il 
Cherry   Ave.,   Long  Beach,   Calif 


San    Francisco.   Calif..   8112,098. 
(D)  Williams  &  Burrows.  Burllngame 

Calif.,  1113.646.26. 
(B)    Peter   Sorensen,    Redwood   City. 

Calif..  1117.650.99. 
(F)    M.   &.   K.    Corp.,    San    Francisco, 

Calif.,  ri38,666. 

Unit  prices  will  be  given  tomorrow. 

8/26/47  •     82 

Low  and  Only  Bidder 

Incinerator  Cost  82,337 J&O 

OAKLAND,  Calif.,  Alameda  County. 
Oakland  Auditorium,  12th  and  Fal- 
lon Sts. 

Owner — City  of  Oakland,  Charles  M 
Don,  city  clerk.  City  Hall,  Oakland, 
Calif. 

City  Engineer— Walter  N.  Frickstad, 
7th  floor.  City  Hall,  Oakland,  Calif. 

Furnish  and  Install  incinerator. 

Only  Bidder— James  A.  Gallagher,  152 
Chestnut  St,  Oakland,  82327.60. 


33— 


BRIDGES 


S3 


3/26/47 

Contract  Awarded 

Bridge,  Grading,  Surfacing 

Cost  821830.10 
NAPA  and  LAKE  COUNTIES.  Calif. 
Between  0.1  mile  southerly  and  1.5 
miles   northerly  of   the   Napa-Lake 
County  line. 
Owner— State  of  California,  Division 
of  Highways,   Public  Works   Bldg., 
Sacramento,  Calif. 
Slate  Highway  Engineer— G.  T.   Mc- 
Coy.   Public    Works    Bldg.,    Sacra- 

iir-iiy    X..VC.,    ^^''e,   — — ^ — t    I      mento,  Calif. 

J.  W.  Huntley,  2020  Hyperion  Ave,  j  includes  about  0.8  miles  (net  length) 
Los  Angeles,  Calif        _  _  grading,  placing  road  mix  surfacing 

I     ^^^  constructing  two  bridges. 


Johnson  Western  Co.,  2100  Wll- 
mlngton-San    Pedro    Rd,    San    Pedro, 

Calif. 

Process  Engrs.  Inc..  6381  Holly' 
wood  Blvd.,   Los   Angeles,  Calif. 

De  Luca  &  Son,  1745  Filbert  St., 
San  Francisco,  Calif 

Builders  Pacific  Inc.,  2085  Belgai: 
Ave..    Huntington    Park,    Caiif. 
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Contractor — Piombo  Construction  Co., 
...1971  Turk  St.,  San  Francisco,  Calif. 
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3/27/47  ^ 

Contemplated 

Hotel,    Apt.    House,    Theater, 

Residences  ^^ 

Total    Cost    Approx.    $5,O(M).OO0 

SALINAS.  Calif.,  Monterey  County. 
\Tonterey    Park    subdivision. 

0^vn or— Salinas  Engineering  and  De- 
velopment Compary,  headed  by 
citv  councilman,  Cyril  Vertln,  c/o 
Cltv  Hall,  Salinas,  Calif. 

includes  El  Rancho  type  hotel 
($800,000  -  ?1.000,000>  apart  men 
house.  (8300,000).  theater,  resi- 
dences   and    possibly    a    bank. 


3/26/47 

Contract  Awarded 

Bridge  and  Approaches      Cost  882,921 

TULARE  COUNTY,  Calif.  At  Yokohl 

Creek,  about   four   miles    north    of 

3/26/47  •  31  i  Owner— State  of   California,  Division 

Low  and   Only   Bidders  i     of  Highways,   Public  Works   Bldg., 

Irvington    Pumping    Station;    Spec.      |     Sacramento,  Calif. 

439  Cost.  $87,559.50  |  g^^^^^  Highway  Engineer^-G.  T.  Mc- 

NEAR  IRVINGTON.  Calif.,  Alameda  ,     ^y^    Public    Works   Bldg.,    Sacra- 
County.  I     mento,  Calif. 
Owner— City  and  County  of  San  Fran-  i  steel  beam  span  bridge  and  grading 
Cisco,  N.  A.  Eckart,  genwral  man-  1     and  surfacing  of  approaches, 
ager   and  chief   engineer,  287  City    Contractor— R.  M.  Price  Co..  2764  Sa- 
Hall.  San  Francisco,  Calif.  I     torn  Ave.,  Huntington   Park,  Calif 


Work  Involves: 

(1)  6    acres    clear    and    grubb; 
(2)28,400  :u.  y^is.   rdwy.  excav.; 

(3)  2,800  cu.   yds.  stripping: 

(4)  7,900  cu.   yds.   trenot*  excav.; 

(5)  3,856  cu,  yds.  struct  excav.; 

(6)  75    cu.    yds.    uitch    and   channel 
excav. ; 

(7>  110,300  Sta.  yds.  overhaul. 

(8)  2,750  cu.   yds    import  htiae   mtl; 

(9)  1.150   cu.   yds.   import   base   mtl.  ^ 
stockpile ; 

(10)  develop  water  supply   and   fur- 
nish  water  equip; 

111)  400  M.    guls.   apply  water; 

<12>  2o  sta.  linish   rdwy.; 

a3)  52  cu.   yds.   sand  stockpile; 

(14)  210    cu.    yds.    screenings    stock- 
pile: 
(15)  1.615    cu.    yds.    class    A    port 
cement    cone,     structs. ; 

(16)  14  cu.   yds.   dry   rubble; 

(17)  '40  cu.  >d6.  rubble  masonry; 

(18)  43    each    monuments; 

a9)  43    each    culvert    markers    euid 

guide  posts ; 
(20)  0.25  mile  new  property  fence; 
<21)  2  each  drive  gates 

(22)  165  lln.  ft  8  in,  CMP  16  gage; 

(23)  15  lin.  ft  12  in.  CMP  16  gage; 

(24)  756  lln.  ft  18  in.  CMP  16  gage; 

(25)  42  lui.  ft  24  in.  CMP  14  gage; 

(26)  160  lin.  ft.  4  m.  stand,  drain  ti»e 
undcidtains ; 

(27)  2.780  lin.  fi.  8in.  perf.  metal  pipe 
underdraine,    16  gage; 

(28)  4.125    cu.    yds.    filter  mtl; 

(29)  4  each  spillway  assemblies; 

1 30)  225    l.f.   8   in.    CMP   dov/n  dralnb 
16  gage; 

(31)  32    lin.    It       tulvage    exist,    pipe 
culvort.'j ; 

(32)  6  each  redwoqd  covers  for  drop 
Inlets ;  _ 

(33)  210,e00    lbs.    .furnish    bar    relnf. 
steel ; 

(34)  210.600   pounds    place   bar   relnf. 
steel ; 

(35)  2.500  lbs    miscellaneous  steel; 

(36)  Engineer's   office. 
Specifications   obtainable  from  the 

above  office  . 


Plans  by  engineering  department  of 

owner.  '  3/26/47 

Includes  construction  of  2200-hp.  elec-  i  Grading 
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lu.uucB  uuMo^MK."^ -r «.»-...,   A  Surfacing  Cost  8226,365.50 

trlcally    operated    pumping    station  .TULARE    COUNTY.    Calif.    Between 
with     appurtenant    structures    and  •      Packwood  Creek  and  Route  10. 
connecting   steel   pipes.   Frame  and    Owner— State   of  California.   Division 
stucco    buildings    consist    of    pump  I     of  Highways,  Public  Works  Bldg.. 
'      '  ■       "       _.  -^    -  ._  .  ,     Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc 


34__DAMS,  RESERVOIRS  & 
DREDi^ING  / 


20-21— SOCIAL  A  RECREA- 
TIONAL  BLDGS. 


3/26/47  *  ^^ 

Plans   Completed— Owner  Will    Build 
Residence  Cost  $7500 

RICHMOND,  Calif..  Contra  Costa  Co. 

Fine  Street  near  2Srd  Street 
Owner- W.  E.   Trowbridge,  1100  Lin- 
coln St..  .Richmond. 
Architect  —  Lawrence    K.    Cone,    5965 

Ocean  View  Uri\e,  Oakland.  Calif 
Fremc,  5  rooms. 
Owner  will  build.  _^ 
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3/20/47 

Plans  Completed 

Project    Held    In    Abeyance      ,_^_, 

Theater  Building  Cost  *W.0OO 

SOUTH     SAN     FRANCISCO.     Call!.. 

£tan  Mateo  Co.  .   ^      i 

Q^ner  —  Bayshore   Amusement  Co., 

605     Market     St..     San     Pranciscc. 

Calif.  ,   .    ^, 

Architect*— A.  A.  Can  tin  and  A.  Mac- 

Ken«le  Cantln.  701  Market  St..  San 

Francisco.  Calif. 
Reinforced    concrete,    steel    or    woca 

trusses,  seating  capacity  800 

2/26/47  ^         *    J,    ^ 

Owner  Taking  Bids— Due  April  25, 
2:30  P.  M.  (Postponed  From  April 
7)— Bidders  Figuring  ..^,»«* 

Juvenile  Hall  Estimated  Cost  850,000 
PLUMAS  COUNTY,  Calif. 
Owner— Plumas  County  Board  of  Su- 
pervisors, Courthouse,  Qulncy,  Calif. 
Architect— Leonard  F.  Starks.  416  Na- 
tive Sons'  Bldg.,  Sacramento,  Calif. 
Frame  construction.  ^^   .      ui 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  820.  > 

The  following  contractors  have 
taken  out  plans: 

Paul  I.  Jenks.  Route  2.  Grass  Val- 
ley  Calif 

Lawrence  Construction  Co..  3020  V 

St.  Sacramento.  Calif. 

L.  G.  Shalx.  Route  1.  Box  142.  Chico, 

Calif.  

8/''7/47 

Tax    Increase    Approved    To    Finance 

Gymnasium  Cost  8200,000  ,  p,^„,   ,„ 

FORTUNA,  Ca-.if..  Humboldt  Cou.it y 
Fortuna    Union    High    School. 

Owner— Fortuna  Union  High  bcho  I 
District.  Oeorgi  Bai'-ura,  princi- 
pal of  Fortuna  Union  High  bchoo!, 
Fortuna.  Calif. 

Ne«r  ovinnaslum  would  have  thn.e 
basketball  courts,  12  rows  of  sea.^ 
in  rooting  section  to  accommodate 
2400  handball  courts,  locker  room 
space,  shower  facllllle.^.  and   park 


2/26/47  *     .   .  ,       „*,^ 

Plans  Completed — Owner  Taking  Bids 
Apartment  Bldg.  Cost,  820.000 

OAKLAND.  Calif.,   Alameda  County. 

Moorpark    tst.   near   Apricot   St. 
Owner— K.    D.    Banker.    489   40th    St., 

Oakland.   Calif. 
Architect— Lawrence    K.    Cone.    5966 

Ocean  View  Dr.,  Oakland,  Calif. 
Framo  and  litucco,  2  stories  and  part 

basement;  includes  four  4-rm.  aptd. 

each. 


station,  25-ft  6-ln.  by  64-ft  6-in.; 
garage.  18x23-ft,  and  storehouse, 
10xl2-ft 
Low  Bidder— Fred  J.  Early.  .Tr.  Co.. 
Inc.,  .^169  Pine  Street.  San  PYanclsco. 
Calif..  887,559.50. 
The  work   Involves: 


Cay.   Public    Works    Bldg..    Sacra- 
mento. Calif. 
About  2.3  miles  of  grading  and  sur- 
facing with  plant  mix  surfacing  on 
cement  treated  base. 


Bids— Due     Apr.    23 


Engineering  Section 
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—  20 

r  Bid  ^ Call    Canoaled    (Blda   Originally 

Scheduled    to   Open    April   4) — 
Officers'  Quarters  and   Utllltlae; 

Spec.  1268 
FAIRFIELD  -  SUISUN    ARMY    AIR 

FIELD,  California.  Solano  County. 
Owner— Sacramento  District,  Corps  of 

Engineers,  War  Department  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  owotr. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

w 

,  .„,.-    ...    Progress 

Filtration,    Drier,    Fertilirer    A 

Storage    BIdge.    Est   Cost   $1,250,000 
IX>S  ANGET>ES,   Calif..   Loa  Angeles 

Co.      Hyperion      Sewage      DlsT>osal 

Plant 
Owner— City  of  Los  Angeles. 
Architect— Samuel     E.     Lunden,     400 

Rowan    BMg..   458  S.   Spring  fetre"* 

Los  Angeks.  Calif. 
AKHOclated    Structural    Englneeru    — 

Norman    Green,    826    Rowan    Bldg.. 


(1)  1800  cu.  yds.  general  excavation  I  Contractor — R.  M.  Price  Co.,  2784  Sa 
and  grading;  turn   Ave.,   Huntington   Park,  Calif. 

(2)  275  cu.  yds.  excavation  for  struc- 
tures and  pipe; 

(3)  48.000  sq.  ft  surfacing  for  road- 
ways ; 

(A)  150  cu.  yds.  concrete  work; 

(5)  25.000  lbs.  reinforcing  steel; 

(6)  lump  sum.  constructing  pumping 
station  above  concrete  work; 

(7)  lump  sum.  constructing  garage 
above  concrete  work; 

(8)  lump  sum.  constructing  store- 
house above  concrete  work ; 

(9)  lump  sum.  Instelllng  pumps,  mo- 
tors, valves  and  flttlnga  fur- 
nished by  the  city; 

(10)  lump  sum.  furnishing  and  in- 
stalling pressure  gauges  and 
miscellaneous  small  pipe  and 
fittings : 

(11)  12.000  lbs.  furnish  and  install 
cast  steel. fittings;  ' 

(12)  lump  sum.  furnish  and  install 
cast  iron  sole  plates  for  pump- 
ing units; 

(18»  lump  sum.  electrical  work; 
(14>  lump    sum.    furnish    and  install 
traveling  crane  and  hoist; 

(15)  12.500  lbs.  furnish  and  lay  welded 
steel  pipe; 

(16)  14,500  Iba  furnish  and  install 
steel  pipe  specials  not  Included 
in  other  Items; 

(17>  31,600  lbs.  reconditioning  and  in- 
stalling 44-ln.  I.D.  welded  steel 
pipe  furnished  by  the  city ; 

(18)  lump  sum.  installing  44xl8ln. 
Venturt  meter  furnished  by  the 
city ; 

(19)  4<X)o'lb8.  furnish  and  install  mis- 
cellaneous steel  work; 

(20)  2000  lbs.  furnish  and  install  caat 
Iron  soil  pipe  and  fittings; 

(21)  5  each  furnish  and  install  4-in. 
gate  valves; 

(22)  3  each  furnish  and  install  4 -In. 
vacuum  valves; 

(23)  3  each    furnish    and    Install    air 


3/27/47 

Owner    Taking 
2    P.    M. 

Bridges    (2)  „^ 

TTTLARES  CO..  Calif.  Across  St 
Johns  River  abcut  5.5  miles  easl 
an«l    about    1.5    miles    north    of   Vi- 

suUa. 
Owner— State    of    Callfomi-\,    Dlv    ol 

Highways,   Public  Works  Building 

Sacramento,    Ca!lf. 
State  Highway  Engr.- G.  T.   McCo>, 

Public    Works    Bldg..    Sacramento. 

Calif. 
Two  reinforced  concrete  slab  bridges 
Work    involves; 
( 1 1  Remove   exist    bridges ; 
(2)1.230  cu.   yds.   struct,    excav.; 

(3)  2.200  cu.  yds.  ftltch  and  channel 
excav. : 

(4)  2    M     ft.    3    M    red'.vood    tlmbfi 
select  all  heart  struc.  grade; 

(5;  340  cu.    yds.    class    A    port.   ccm. 
cone,   footing   blocks ; 

(6)  1.720  cu.  yds.  class  A  port,  ccm 
cone     ctructs. ; 

(7)  7.850  lin.  ft    furnish  treat,  doug. 
fire  piling; 

(8»  314    each    drive    piles; 

(9)  283.000    lbs.     furnish     bar    rrlnf 

steel ; 
(10)  283.000     lbs.     place     4>ar     rtrinf. 

steel ; 
(11>  1,109  Hn    ft.  pipe  hanorall; 
fl2)  28.000   lbs.    misc.    steel; 
nSi  Engineer's     office. 

Specifications   obtainable  from   the 
abcve  office  . 


3/26/47  3* 

Low  and  Only  Bidders — Dorena  Dam 
and  Appurtenant  Work; 
Spec.  47-266  Cost  87,737,870.80 

DORENA.  Ore.,  Lane  Co.  Row  River, 
a  tributary  of  the  coast  foric  of 
Willamette  River  and  apprax.  2 
miles  below  the  village  of  Dorena 

Owner— Portland  District  Corps.,  of 
Engineers.  War  Department  Col. 
O.  E.  Walsh,  District  Engineer, 
628   Pittock    Block,    Portland,    Ore. 

Plans  by  engineering  department  of 
owner. 

Earthfill  type  structure  with  crest 
length  of  4650  feet,  and  having  a 
capacity  of  75,000  acre  feet  of  wa- 
ter   completion    time    120    calendar 

Low  Bidder— Guy  F.  Atkinson  Co., 
Orange  and  Railroad  Aves.,  South 
San  Francisco,  Calif.;  K.  HJ.  »•» 
Construction  Co.,  1462  N.  Stanley 
Ave.,  Los  Angeles.  Calif. ;  Bressi  4c 
Bevanda  Constructors,  Inc.,  417  3. 
Hill  St.,  Los  Angeles,  Calif.,  and 
A  Telchert  A  Son.  Box  1113,  Sac- 
ramento. Calif.  (Joint  venture),  87,- 
737.570.50. 
The  work  Involves: 

(1)  70.00<>    cu.    yds.    river    diversion 
channel    common    excay^tlon; 

(2)  2,000    cu.    yds.    river    diversion 
channel,   solid   rock  excavation; 

(3)  lump     sum     clearing     reservoir 
and    dam   sites   areas; 

(4)  214.000  cu.   yds.   stripping; 

(5)  7J500   cu.    yds.   common    excava- 
tion   for   ditches; 

(6)  300  cu.   yds.   solid  rock  excava- 
tion for  ditches;  t„.„»,.r-i 

(7)  2  700  cu.  yds.  common  structural 
excavation  for  subdralnage  sys- 

f«.  50? cu.  yds   solid  rock  stnicturaJ 
nfcavation  for  subdralnage  sys- 

(9)  2/S)  lin.  ft  8-lnch  dj^meter  per- 
forated cast  iron  pipe  in  place. 


release  valves; 

(24)  lump  sum,  furnish  and  install 
flexible  couplings; 

(25)  2000  lbs.  furnish  and  install  cor- 
rugated metal  pipe  culverts; 

(26)  lump  sum,  furnish  and  install 
ceptic  tank  system; 

(27)  lump  sum.  furnish  and  install 
domestic  water  supply  piping 
and  fittings; 

(28)  2  M  b.m.  furnish  and  install 
Douglas  fir  lumber. 

Total  bids  submitted  Mar.  2"i  were ; 
(Ai   Fred  J.  Early  Jr   Co.,   Inc.,   Sar 
Francisco.  Calif.,  887.559.F0. 

(B)  L.   W.   Jenson,   F^lo   Alto,   Calif. 
8106,516. 

(C)  Central    California    Constr.    Co.. 


3/26/47  _33 

Owner  Taking   Bids— Due  April  23, 
2  P.  M. 

Bridge  (Substructure)  and  Grading 

HUMBOLDT  COUNTY.  Calif.  Across 
Klamath  River  at  Weltchpec. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  f.  Mo- 
Coy,    Public   Works    Bldg.,   Sacra-  I 
mento.  Calif.  ! 

Construct  substructure  for  a  bridg*  [ 
and  about  0.5  mile  grading  and  sur-  | 

facing  approaches  with  imported  base  i 
material.  ' 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANEHOIST  A 
MONORAIL  CO. 
Formerly  Ksowa  as 
Riage  Tramroll  SytteaM.  lac 

593  Market  St..  Saa  Praacltce 
YUkoR  8-2042 


STEELE ORM  S 

STEELTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

U6  HoiTltoii  S*r«#t       DOtt«lat  55»3       Sa«  PrawcUco 


Associated  Wood  Products  Co. 


r// 
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(A)  Guy  F.  Atkinson  Co.,  W.  K.  Kler, 
Bressi  &  Bevanda  Constructors, 

'  Inc.,  and  A.  Telchert  &  Son,  Inc., 
$7,737,570.50. 

(B)  Morrison -Knudsen  Co.,  Inc.,  Peter 
Kiewlt  Sons  Co.,  Natt  McDougal 
Co.,  Raymond  Concrete  Pipe  Co., 
Birch  &  Son  Construction  Co.,  F. 
h.  8.  Contracting  Co.  and  Mc- 
Laughlin, Inc.,  $8,380,000. 

(C)  Engineer's  estimate,  $6,536,918.46. 
(A)  (B)  (C) 

$    .60  $     .70  $     .31 

2.00  3.00  3.33 

386,230.00     611,356.00     337,500.00 

.50 


(10)  8S0  .Un  ft.  8>inch  diameter  cast 
iron   pipe.   In   place; 

(11)  Deleted; 


(13)  Deleted; 

(18)  128  lln.  ft  48  in.  diam.  extra- 
strength  relnf.  coincrete  culvert 
pipe  in  place; 

(14)  Deleted 
(U)  3700    cu.    yds     sand    filter    for 

drains  in  place; 

(16)  700  cu.  yds.  gravel  filter  for 
drains  in  place; 

(17)  186X)00  cu.  yds.  pervious  zone 
material   in    place; 

(18)  n.000  cu.  yds.  common  excava- 
tion for  spillway  structure; 

(10)  58.000  cu.  yds.  solid  rock  ex- 
cavatloc  for  spillway  btructurc, 

<20)  83.000  cu.  yds.  common  excava- 
tion for  core  trench ; 

(31)  8/)00  cu.  yds.  .solid  rock  ex- 
cavation for  core  trench; 

(S3)  4/)00,000  cu.  yds  borrow  exca- 
vation ; 

f22a)  620.000  cu.  yds.  embankment, 
acne  1  and  random  gravel  cov- 
er; 

(32b)  1,131,000  cu.  ydis.  embar.»:ment, 
sone  2; 

(23c)  1,114.000  cu.  yds.  embankment, 
sone  8  and   gravel  toe; 

(22d)  63,500  cu.  yds.  embankment, 
tailwater  channel  levee  and  ac- 
cess   road ; 

(23e)  120,000  M  sq.  ft.  additional  roll- 
ing, two  passes; 

(28)  127.000  cu.  yds.  common  exca- 
vation for  tailwater  channel ; 

(24)  130C  cu.  yds.  solid  rock  Excava- 
tion  for   tailwater   channel; 

(28)  3.800  cu.  yds.  excavatlc.n  for 
diversion    levee   embankment; 

(88)  80,000  cu.  yds.  excavation  from 
8toekpi*es ; 

(37)  Deleted; 

(88)  Deleted ; 

(30)  Deleted; 

(80)  Deleted'; 

(81)  7.000  lln.  ft.  Type  "A''  founda- 
tion  grout    holes ; 

(83)  5.000  Un.  ft.  type  "B"  foundation 

grout  holes : 
(82a)    2.000    Un    ft.    drtlllng    through 

overburden  for  type   "B"   grout 

holee; 
(83b)  P3  each  grout  outlet  holes; 
(88)  8,000   Un.    ft.    foundation    draln- 

ago  holes; 
(34)  48.000     lb.     miscellaneous     pipe, 

fittings    and   valves    for   groul- 

(S4a)  300  lln.  ft    copper  grout  stops; 

(85)  10.000  cu.  ft  prefcsure  grouting; 

(86)  80,800  cu.  yds.  select  gravel 
backing,  in   place: 

(87)  81.000    cu.    yds.    dumped    revet 
ment  >n  place; 

(38)  Deleted;  ,  . 

(18)  14.300  cu.  yds.  derrick  placed 
revetment  In  place; 

(40)  15.000   M.    gal.    sprinkling; 

(41)  8.000  cu.  yds.  gravel  surfacing 
for  dam  road,  in  place ; 

(42)  IC    acre    seeding; 

(48)  146.000  cu.  yd».  concrete  in  spill- 
way .section  and  In  north  and 
■outf.  abutment: 

(44)  8,800  cu.  yds.  concrete  in  "t""- 
ing  basin  ilab  and  baffles  and 
outlet   channel   slab; 

(46)  830  cu.  yds.  concrete  in  traah 
rack    structure; 

(46)  1.380  cu.  yds  concrete  In  up- 
stream retaining  wall; 

(47)  4150  cu.   yda.    concrete   In    spili- 
**  '  i-ay    training    walls    In    stilling 

basin  and  outlet  channel  retain- 
ing   wall ;  . 
1 48)  80  cu.  yds.  concrete  In  recorder 
house    and    adit    structure; 

(48)  25  cu.  yds.  concrete  In  head- 
walls;  . 

(90)  160.000  bbl.    Fbrtland    cement : 
(81)  1J75.000  lb.  steel  reinforcement; 
(5«  2.600  lb    metal  water  stops; 
(M)  28  ton  asphaH  for  seals: 
(54)  84  000   lb.   structural  steel; 
(55>  lump  sum  10  outlet  gates,  com- 

ptote    with    conduit    llilngs.    o»l 

piping    and     control     (Standard 

Design); 
(55a)  lump  sum  10  outlet  gates,  com- 

pleto    with    conduit    linings,    oil 

eiplng    and    control     (Alternate 
esign) ; 
(S8)  lump  sum  sump  pump  and  mc- 

(87)  80000    lb.    miscellaneous    metal; 
(58)  51,000     lb.     miscellaneous     pipe. 

fItUngs   and   valves; 

(08)  lump  oum  olectricaJ  work,  com- 
plete; 

m80)  lump  sum  adit  entrance  struc- 
ture and   recorder  house; 
(81)  660   lln.    ft    8-Inch    porous    con- 
erote  drain  tile  and  porous  con- 

(88)  Sw'Un    ft  12-inch   epUt   drain 
Ule  and  grave:  backflU; 

(•)  8J0O  Un.  ft  drtlllng  and  grout- 
Ins  anchor  bars;  ^     .      - 

(M)  lump  sum  installation  of  stand- 
by power  unit. 
The  toUl  bids  March  20  wore: 
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3.00 
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3.00 


.40 
.45 
4.14 
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17.82 

~2A3 

5.04 

1.75 

.30 

3.51 

.33 

3.07 

.42 

.10 

.17 

.13 

.10 

.27 

.30 

2.60 

.31 

.30 


7.10 
6.94 
6.06 
2.95 
&16 
.33 
6.94 
1.96 
1.73 
3.00 


Johnson  Western  Co.,  Alameda. 
Calif.,   $835,081. 

Franks  Dredging  Co.,  San  Fran- 
cisco, Calif.,  $927,178.20. 


.'5/27/47  .    _,.    /•* 

Owner   Taking    Bids — Due    April    9, 

2  P.   M.    (Time    Extended    from 

April    2,) 
Bank    Protection;     Spec.    1273 
SAN    JOXJUIN    RIVER.    California. 

Foui    sites    on    Bradford    Island. 
Owner— Sf.HCramcnto     District     Corph 

of     Enpir.eor^^     War     Department, 

Wripht    Bldg ,    ."^acrainento.    C^lif 
i'lans   fiy  owner. 

Tne  work  involves: 

(1)  30  derrick   barge   hours   clearing, 
backfilling    and    sloping; 

(2)  5660  ton.s  fumi.'ih  and  deliver  au»* 
place  quarry  stone. 

NariT's    of    Bidders    figuring    plan.- 
were   given   March  24. 

3/26/47  •  ^ ' 

Bond  Election  In  Am^ount  of  $1,000,000 
Set  for   April    18 — Time   Extended 
from    March  r8)— Scotts   Fla.t   Proj- 
ect  (Completion) 

NEVADA  COUNTY.  Calif.  Five  miW» 
east  of  Nevada  City  on  Doer  Creek. 

Owner— Nevada  Irrigation  Dist.  Win. 
Durbrow.  ma:iager:  Elizabeth  P 
Frey,  secretary.  Gras.s  Valley.   Cn\. 

Engineer— Blackie  &  Wood,  544  Mai  - 
ket   Street,   San   Frainclaco,   Calif. 

Includes  completion  of  Scotts  Flat 
proJ'Tt  and  lippurteffances,  InclU'l- 
ing  rompletiosi  of  the  Conibie-Ophlr 
canal  and  D-S  oanal. 


34 


5.00 

2.00 

3.25 

500.00 

12.00 

15.00 

72.00 

42.00 

38.00 

130.00 

72.00 

5.40 

.11 

1.50 

360.00 

.22 

348,000.00 

2,4b6.bb 

.86 
-    .60 

36.000.00 

3.000.00 

7.00 

4.00 

1.60 

2,500.00 


4.93 

2.60 

2.15 

62.25 

9.78 

12.54 

30.00 

33.38 

27.30 

75.30 

50.00 

4.20 

.102 

1.13 

116.00 

.21 

311,800.00 

'2,806.66 

.22 

.81 

9.250.00 

1,520.00 

2.39 

1.45 

.57 

510.00 


3/26/47 

Low  Bidders 

Hydraulic     Dredging,     Etc;     Federal 

Aid  Project  No.  FI-248  (11) 
MULTNOMAH  COUJJTY,  Ore.  Trout- 
dale-Wahkeena    Creeck    section    of 
the  Columbia  River  Highway. 
Owner— State  of  Oregon,  Oregon  State 
Highway    Commission,    R.    H.    Bal- 
dock.  state  highway  engineer.  Pub- 
lic Service  Bldg.,  Portland,  Ore. 
Plans   by   engineering  department   of 

owner. 
6.07   miles   of  hydraulic   dredged   em- 
bankment   requiring   approximately 
3.200.000  cu.   yds.  of  embankment. 
Low  Bidder— Hydraulic  Dredging  Co.. 
Ltd      1221-25    Central    Bank    Bldg,. 
Oakland,  Calif..  $937,337. 
Johnson -Western  Co..  Alameda  and 
San  Pedro.  Calif.,  at  $962,235,  submit- 
ted second  low  bid  March  24. 

Both  bids  were  submitted  on  Sched- 
ule B. 


tersectlon  of  Ventura  Blvd.  and 
Telephone  Read,  and  Intersection 
of    Ventura    Blvd.    and    Telegraph 

Owner — SUtc  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, CaMf. 

Contractor— L.    H.    LeonardI    Electric 
Constr.    Co.,    717    Francisco    Blvo.. 
San  Rafael,  Calif. 
Bids  opened  1.ti  the  State  Bldg.,  Lo« 

Angeles,  CalU!. 

3/26/47  •  ^ 

Low  and  Only  Bidders 

Lighting   System  Cost,  $47,004.83 

SACRAMENTO,  Calif.,  Sacramento 
County.  G.  C.  Hughes  Memorial 
Stadium,  Sacramento  College. 

Owner  —  Sacramento  City  Board  of 
Education,  Dr.  James  F.  B»irach, 
superintendent  of  schools.  Admin- 
istration Bldg,  1200  2l8t  St,  Sac- 
ramento,  Calif. 

Architect— Harry  J.  Devhie.  1012  J 
Street,  Sav-rameiito.  Calif. 

Includes  lighting  syetera  consisting 
of  six  100-foot  eteel  poles  outsld** 
stadium  lim.  three  on  east  and 
three  on  west  side,  each  with  cross- 
arm  mountings  for  24  floodlights, 
contiol  svfitem,  special  transform- 
er  room,   etc. 

Low  Bidder— Reliable  Elevator  Wks, 
619  California  St,  Sacramento,  Cat. 
.547.094  ^3. 

Other  bids  March  24  were: 
Grason    Electric    Co.,    Sacramento. 

Calif.,  $47,449.33. 

Manning  &  Whltaker,  San  Fran- 
cisco. Calif.  $5C.7ri. 

Sam     Blscet       Sacramento,     Calif , 

$53,«I80. 
Georffe   C.    Fob.«.    Sacramento,    Cal., 

$58,666. 

Peterson  Engrg.  Co..  San  Fnm- 
cisco,   Calif..   $68,068. 

Bids  taken  undti  advisement  until 
April  3. 


39— SE'VERS 


35—     DOCKS,  PIERS  & 
HARBORS 


3/26/47  ^       ^        ^         .     ^* 

Owner  Taking   Bids— Due  May  1 
Bull  Shoalt  Dam;  Serial  46-42 
WHITE    RIVER,    Arkansas.    Baxter 
County.    Approximately    115    miles 
north   of  Little   Rock  and  10  miles 
west  of  Mountain  Home. 
Owner- Uttle    Rock    District,    Corps 
of   Engineers.  Col.   G.  E.   (Calloway, 
district  engineer.  Gay  Bldg.,  Broad- 
way and  34th  St.,  Little  Rock,  Ark. 
Plans  by  owner.  .    ^      ., 

Concrete  gravity  dam.  Include  diver- 
sion dam.  .._,,_   »!,„ 
Specifications  obtainable   from  the 
above  office  upon  deposit  of  $10. 

3/26/47  ^       ^        „         -     '* 

Owner  Taking  Bide— Due  May  5 
Excavation  and   Diversion,  Etc. 
WHITE      RIVER.      Arkansas.      Bull 

Shoals   Dam,    White   River   Water- 
Owner— Little    Rock    District.    Corp-s 

of  Engineers,  district  engineer.  Gay 

Bldg,  Little  Rock,  Ark. 
Excavation,    diversion    and     flipping 

Specifications   obUlnable  from   the 
above  office  upon  deposit  of  $10. 


3/27/47  ,.         ^    ^- 

Owner   Taking    B;d8 — Due    March    27 
2    p.    M— (Bidders    Figuring) 

Drydocking    and    Overhauling; 
Serial    No.  04-203-47-63 

«AN     FRANCT&CO,     Calif. 

ownei  --  San  FrancK«>co  Dlstrl*!*, 
r.jrp.M  of  Engineers,  War  Depart- 
ment, 74  New  Montgomery  Si., 
San   Francisco.   Calif. 

rian.M    bv    owner. 

Drvdorklng  and  overhauMng  govern - 
rnent- leased  Stai.dard  Dredging  C:> 
table  barr*'  for  dreogr  Point  Lon  t 
Uid.s  win   be   taken  as  follows: 

<1i  hull  and  m.uhlnery  repairs: 

(2)  p1<  ttncp.l    r.H>a*''s; 

(3)  scrap    allowance. 
.Specifications   obtainable   from    th. 

.•ihove  office. 

The  following  cmtiartors  are  ne- 
mg    furnijhed    with    pltns: 

Genital  Enp;.neerl>g  *  Drydocli 
.-o.,  1100  Sansome  St.,  San  Francisco. 

Cnllf. 

Betbiehem  Steel  Co..  20th  and  Illi- 
nois S»8.,  San   Francisco.  Calif. 

Unlt.>d  Engineering  Co.,  Ltd.,  too; 
of   Main   St.,  Aiamida.  Calif. 

Graham  Shir  Repair  Co..  Fool  .1 
Washington    St..    Oakland,    Calii 

Huriey  Marine  Works  Inc.,  FuH  ol 
5t;>    Ave.,   Oakland,   Calif. 

Pacific  Coast  Engiatering  C... 
Drawer   E.    Alameda,    Calif. 


3/27/4-  •   39 

Owner    Taking    Btd8--Due    April    23, 

2    P.    M. 
Storm    Drain 
CASTHO    VA.lt/SY,    Tallf.,    Alameda 

Co.   Be'.wef.n   San  Miguel   Ave.   anvl 

Park    Way 
Owner — State   of    California.    Dlv.    of 

Highways,     Public     Works     Bldg., 

Sncrart<°nlo,  Calif. 
State  Highway   Engineer— G.  T.   Mc- 
Coy.   Fublic    Wcrks    Bldg..    Sacra 

mento,  Ct-llf. 
About    0.4    miles    storm    drain. 

Work  Involves : 

(1)  IF   «u.   vdb.    remove   cone; 

(2)  3.200  cu.   yds.   sti-uct    excav.; 
(3»  dcve'.op    water    supply    and    f  ;r 

nlsh    water   equip; 

(4)  40  M.  gals,  apply  water; 

(5)  22    cu.    yds.    class    A    port     com. 
cone,  structs; 

(6)  144  lln.  ft.  12  in.  rel.if.  cone,  pipe 
stand,   strength ; 

Ftaiid.   btrrngth  - 
(7»   102  hn.  ft  18  in.  relnf.  cone.  plp« 

stand,    strength  : 
(8)   1.15i    Ilii.    ft.    21    In.    relnf.    cone 

pipe,    st.and    strength: 
(9 1  687  lin.  ft.  24  In.  relnf.  cone.  plp<\ 

stani.   r.trength : 

(10)  IS  lln.  It.  jelnf.  cone,  taper  ccc- 
tion: 

(11)  700  lbs.  bar  relnf.  steel; 

(12)  7     each     manhole     frames     and 
covt  rs : 

(13)  e    eac^    drop   Inlet    frames    and 
covers. 

Specifications   obtainable   from   thi» 
above  office  . 


drainage  ditch. 

Nan.ert   of    Bidders    figuring    plans 
weic  given  March  24. 

3/26/47  •     •• 

Low  and  Only  Biddoro 

Street  Lighting  System;  Spoo.  "0 

Coot  88322 

SAN  FRANCIS(X).  Calif.  Union 
Square.  .^^ 

Owner— City  and  County  of  San  Fran- 
cisco, Public  Utilities  CommiMion, 
Room  287  City  Hall.  San  Francisco, 

Plans  by  engineering  department  or 

owner.  _^ 

Low  Bidder— Abbett  Electric  Co.,  472 

Tehama  St.,  San  Francisco.  Calif.. 

$9522. 

Other  bids  March  25  were: 
George   F.  Brayer  Co.,  San  Fran- 
cisco, $9932.  

Clmlno  Electric  Co.,  San  Frandoco, 

*^itonnlng   &    Whltaker,    San    Fran- 
Cisco,   $12,221.  ..^ 

Severin  Electric  Co.,  San  Francisco, 

'^H^*^.  Reld  &  Co.,   San  FranclBCO. 

818  945-  '  '^^'jPBl 

ICacCabe    Electric   Co.,    San    Fran- 
cisco, $14,800. 
H.  S.  Tittle  Co.,  San  Francisco,  $15,- 

€•91.  

3/26/47  •     •• 

Low  and  Only  Biddoro  ,.»--. 

Drainage  Corrections  Cost  82,6» 

SHARP     PARK.    Calif..     San     Mateo 

County.  Sharp  Park  Municipal  Oolf 

Course.  . 

Owner— Park  Commission  of  City  and 

County  of  San  Francisco,  McLaren 

Lodge.     Golden     Gate     Park,     San 

Francisco,  Calif. 
Plans  by  owner. 
Low    Bidder  —  George    Paulsen,    2922 

25th    Ave.,    San    Francisco,    Calif., 

$2625. 

Other     bids     submitted     March    25 

were :  ._^ 

Patrick    R.    Kelly,    San    Francisco, 

8381183  ^        ^  ,  ,      J 

-^McGulre    &    Hester  Co.,    Oakland, 

$4661.60.  -  „ 

Arthur    Walgren,     San     Francisco, 

85220.  „ 

Fred     T.     Falrey,     San     Francisco, 

$5398. 

E.  J.  Treacy,  $5498. 
Eaton  &  Smith,  $5604. 


84 


3/26/47 

Three  Low  Bidders 

Hydraulic  Dredged   Embankment; 

Project  No.  28-D.  Unit  1 

'  Cost  $824,734.20 

MULTNOMAH  COUNTY.  Ore.  About 

20    miles    east    of    Portland    along 

bank  of  Columbia  River. 
Owner— Public  Roads  Administration. 

808    Bedell    Bldg..    Portland    4,    Ore. 
Plans   by  engineering  department   of 

owner.  rwvrt/Mw» 

Includes  approximately  2.000.000  ru. 
yds.  of  hydraulic  dredged  embank- 
ment construction.  120.000  cu.  yds. 
of  excavation  in  rock.  1500  cu.  yds. 
concrete  and  196.000  lbs.  of  rein- 
forcing steel.  „  ^  .  , 
Low  Bidder  (Unit  1.  Basis  Schedule 
B)— Hydraulic  Dredging  Co..  Ltd.. 
1221-25  Central  Bank  Bldg..  Oak- 
land. Calif..  $824,734.20. 
Second  and  third  low  bids  March 
24  were: 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


?/26/47  •  •*«' 

Contr;ict   Awarded 

Airport  Extension  Fill.  Drainage 
Work  and  Related  Construction; 
Spec.  93  Cost   $3,722,310.50 

SAN  MATEO  COUNTY.  Cain.  Srin 
Francisco  Airport. 

Owner  —  Citv  and  County  of  Sar 
Fran.iaro,  r'u»)ll<  Utilities  Commi;- 
■ion,  Rm.  r87  City  Hall,  S&n  Fran- 
rlscc,  Calif. 

Plan-,    ov  Epgrg    Dept  cf  Owner. 

Consists  of  coiif^t ruction  flll.^  for  the 
reclamation  of  tldelands  and  wm- 
tcr  areas  and  other  low  -  Ivlni; 
ground  adjaoent  to  exbtlng  de- 
veloped ana  of  tho  airport.  roa'I- 
way  embankments,  fill  on  thrf  ie- 
veloned  prea  to  ralpc  grades,  drain, 
age  pipelines  and    related   w  >Tk". 

Contractor— Guy    F.    Atkinson    Com 
pany.    Orange    and    Railroad    Aves., 
South  San   Francisco.  Calif. 


3/28/47  •     8* 

Low  and  Only  Biddoro  ».»-«« 

Drainage  Corpoctlone  Cost  $2,500 

SAN   FRANCISCO.  Calif.  San  Fran- 
cisco Zoological  Gardens. 


\  1  I  M  I  \  r  \ 


PUTTYLESS  GLAZING 


3/27/47  ^^ 

Owner    Taking     Bids — Due     April     », 

3  P.  M.   (Time   Extended   from 

April   2) 
Drainage    Ditch:    Spec.    1274 
NEAR  RIO  VISTA.  Calif..  Solano  Co 

Lower     Hastings     Tract. 
Owner — Sanamento  District  Corps  of 

Engineers.      War      Dept.      Wright 

Bldg..    Fairnmento,    Calif. 
Plans  by  owner 
Includes     43..'50o     lln.      ft.      «f.nstruct 


U.S.Pst.  21/1)19 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  iOOFS 

ORIEN  HOUSES 

Pof  •MimatM.  or  •nsiB««Hor  «!••<«■• 
covering  •  compUi*  InirtalUelon.  Incliirf- 
iag  th**!  metal  rvquiramcntf  .  .  . 

CALL...  IXMOOKI Its 

Exriualv*   DUtributor*   f«r 
Northcni  CalHomi* 

McKune  Mefol  Products  Co. 

244  Tohamo  St..  Son  PraacUco.  3 


BOILERS  .  .  .  High  Pressure  &  Heating 

NEW   Olid    REIUILT 

All  Sift  and  Typos  of  Sfool  Tankt 

150  Hp.  Boiler  Preferred  Utility  make.  125  lb.  W.  P.  comp.  with  No.  fl 
Ray  burner,  steam  pump,  injctr.,  feed  water  cont.,  low  water  cut  off, 
induced  fan  with  induced  pull  thru  fan  and  motor. 

OCEAN    SHORE    IRON   WORKS 

SSO  Eighth  Stroot  Phooo  UN4orhlll  4310  Urn  FrooeUeo 


38— ELECTRIC  LIGHTING  & 
TRANSMISSION  LINES 


3/2*5/47 

Contract  Awarded 
Traffic    Signals    and 


38 


llumination 
Cost.  834,914 
VENTURA    COUNTY,    Calif.     At   In- 


r 


Gamerston  &  Green  Lumber  Co. 

Wliofesofe  and  Jobbing  ITords 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

S«.  Pr«iKl.«— ItSO  Ariy  St.  O«klo.*-.2001  Llvl.,.to.  St. 

ATwotor  nOO  ««"••§  <*'••< 


ASBESTOS  CEMENT  BOARD 

3/16"  &  l/4"x4R.x8Ft. 
NOW   AVAILABLE 


BUTTON  ASBESTOS  &  SUPPLY 

532  NATOMA  ST.,  SAN  FRANCISCO 
Phone  UNdcrhill  6028 


BBSS 


y 


■f 


II 


PAGE  6 


DAILY    PACIFIC    BUILDER 


^  WEDNESDAY.  MARCH  26.  1947 


Owner— Park  Commiulon  of  City  and 

County  of  San  Francisco,  McLaren 

Lodge,    Golden     Gate     Park.     Ban 

Francisco,  Calif. 
Plans  by  owner. 
Paddock  drainage  correctiona. 
Low   Bidder^-Hlilton  J.  Treacy,   2781 

87th    Ave.,    San    Francisco,    Calif., 

92S00. 

Other    bids    submitted     liarch    25 
were: 

Arthur    Walgren,    San     Francisco, 
$2065. 

McGuire    &    Hester    Co.,    Oakland, 
$3046.00. 

E.  J.  Treacy,  San  Francisco,  13159.10. 

Fred     T.     Falrey,     San     Francisco, 
$4157. 

Eaton     A     Smith,     San     Francisco, 
$7723. 

40—       STREETS  AND 
HIGHWAYS 


Unit  prices  were: 

(A)  (B) 

(1) - $    .»6  $    .85 

(2) 1.36  1.25 

(8) .21  .20 

(4) 18  .!» 

(5) 2.50  4,00 

(6) .70  M 

(7) laOO  20.00 

(8) 1.60  1.40 

(9) 15.00  17.50 

(10) 25  1.00 

(11) _...  250.00  260.00 

(12) 10  .15 


3/26/47  •     40 

Owner  Taking  Bids— Due  April  7, 

8  P.   M. 
Street  Improvement;  Spea  1189 
SOUTH     SAN    FRANCISCO,     Calif., 

San     Mateo     County.     Commercial 

Ave.,    between    Oak    and  Chestnut 

Aves.  v 

Owner — City  of  Bouth  San  Francisco, 

Daniel   J.  Hyland,   city  clerk.  City 

Hall,    South    San   Francisco,   Calif. 
Works  Engineer— John  Estes,  814  El 

Camino  Real,  San  Bruno,  Calif. 
Grading,  5-ln.  water  bound  macadam 

base  with  2%-ln.  asphaltlc  concrete 

wearing   surface,    35-ln.    wide,    and 

concrete   curbs,   gutters   and   side- 
walks. 

The  work  involves: 

( 1 )  2150  cu.  yds.  excavation ; 

(2)  21,190  sq.  ftf  preparation  of  sub- 
firr&ctc  * 

(3)  21,190 'sq.  ft.  pavement;  Oakland,  Calif 

(4)  1240    Un.   ft.   standard    curb    and    Plans  by  owner 
gutter:  -^  • 

(5)  C150  sq.  ft.  Portland  cement  con- 
crete sidewalk; 

(6)  720  Un.  ft.  4-in.  vitrified  clay  pipe 

(7)  266  Un,  ft.  6-in.  vitrified  clay  pipe 
scwcr  * 

(8)  861    Un.   ft    10-in.    vitrified  clay 
pipe  sewer; 

(9)  13  each  6x4-ln.  Y*8; 

(10)  10  each  10x4ln.  ys; 

(11)  28  each  4-in,  %  bends; 

(12)  24  each  side  sewer  cleanout|; 


(C) 

$  1.50 

1.10 

.18 

.186 

2.00 

.76 

15.00 

1.60 

15.00 

1.00 

250.00 

.20 

3/26/47  •  40 

Owner  Taking   Bids — Due  April  15,  8 

P.   M. — Street    Improvement 
MONTEREY,     Calif.,     Monterey     Co. 

Munrai   Ave.    bet.    Eldorado   Street 

and   intersection    of   Cass    St.    an<^ 

Munras  Ave. 
Ovtmer — City   of   Monterey,   Clyde  A. 
Dorsey,  cltv  manager,  E.,,g.CWalker, 

city    clerk.    City    Hall,    Monterey, 

Calif. 
City    Engineer  —  Hov/ard    Severance, 

City  Hall.  Monterey,  Calif. 
Includes  widening  roadway  from  40 

to   64    ft.    bet    curbs,    also   concrete 

curb    and    gutter    and    excavatlnR 

and    grading. 

&pecificatlon8   obtainable  from  the 
above  office  of  the  City  Engineer 

3/26/47  •     40 

Low  and  Only   Bldders>— Contract 
Awarded   Subject  to   Approval  of 
District   Attorney 

Sidewalk  and  Yard  Alterations 

Cost  12,700 

OAKLAND,  Calif.,  Alameda  County. 
Montclair  School,  1757  Mountain 
Blvd. 

Owner— Oakland  Board  of  Education, 
John  W.  Edgemont,  secretary.  Ad- 
ministration   Bldg.,    1025    2nd    Ave., 


nia  Screw  Co.,  76  Clementina  St.,  San 
Francisco,  Calif.,  at  (1)  $1.25.  <2) 
$1.50,  (3)  $1.10,  (4)  $0.50,  (5)  $1.1*  (6) 
$0.75,  (7)  $1.35.  (8)  $1.10.  net  30  days, 
submitted  only  bid  March  24  to  Pur- 
chaser of  SuppUes  M.  H  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der bid  'No.  8871  for  furnishing  and 
delivering  motor,  case,  gear  case  cuid 
axle  cap  bolts, 

3/26/47  •     42 

Pipe    Low  and  Only  Bidders 

OAKI.AND,  Calif.,  Alameda  Co.— 
Sutorbllt  Corp.,  Monadnock  Bldg., 
San  Francisco,  Calif.,  at  $478.  sub- 
mitted low  bid  March  24  to  the  Oak- 
land Port  Commission,  A.  H.  Abel, 
secretary,  foot  of  Grove  St.,  Oakland, 
Calif.,  for  furnishing  and  delivering 
60  ft.  8-in.  flexible  pipe  to  the  7th 
Street  unit,  Oakland. 

Other  bids  were: 

F.  Somers  Peterson,  $705. 

C.  W.  Marwedel,  $778.68. 

U.  S.  Flexible  Metal  Tile  Co.,  $799.20. 

Rolph  Mills  Sc  Co.,  $818,70. 


Westley.  Calif.: 

Rockwell  Knglneerins  Co,.  f.o.b. 
Chicago.  IlL.  $12,884.60;  63.000  lbs.; 
net. 

Vulcan  Rail  ft  Construction  Co.. 
Maspeth,  N.  Y.,  f.o.b.  Benwood,  W. 
Va.,  $9680;  51,100  lbs.;  net. 

Fabri  Steel  Co.,  Oakland.  Calif., 
f.o.b.  shown  (ship  Oakland).  $7773; 
64,500  lbs.;  net 


43— MACHINERY  AND 
EQUIPMENT 
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Contractor — J.     H.    FItzmaurice,    2857 
Hannah  St.,  Oakland,  $2700. 
Other  bidders  March  25  were : 

J.  Henry  Harris,  Berkeley,  $4599. 
O.  C.  Jones,  Berkeley,  $9480.63. 


8/26/47 

Carbon  Brushes 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UtatU 
March  81,  3  P.  M.,  bids  wlU  be  re- 
ceived by  Purchaser  of  SuppUes  M. 
H.  Gerry.  2^0  City  Hall,  San  FraB- 
cisco,  Calif.,  under  bid  No.'  3888  for 
furnishing  and  delivering  8950  carbon 
brushes. 

Specifications  obtainable  from  the 
above  office. 
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3/26/47 

Sale  of  ElectrlcaKFIttlngs 

SAN  FRANCISCO,  Calif,  — Until 
April  3,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Inspector  of  Naval 
Material,  Property  Disposal  Division, 
600  Bryant  St,  San  Francisco  7,  Calif., 
under  sales  No.  C-95-47  for  sale  of 
miscellaneous  salvable  electrical  fit- 
tings and  fixtures  located  at  Bethle- 
hem Steel  Co.,  San  Francisco,  Calif. 
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41— GAS,  WATER  AND  OIL 
PIPE  LINES 

•     41 


3/26/47 

Contract  Awarded   Under  Plan  2 
ii*i  it  «n;ii  o.uc  Dc»,c»  ^.^^^^^~,  Pipeline  Cost  $119,8&3.90 

(13)  1  each  6-in.  side  sewer  cleanout;    NAPA  COUNTY,  Calif.  From  Rector 

(14)  2  each  brick  manholes;  .     Creek    Reservoir   to    the    Veterans' 
(16)  1  each  brick  drop  manhole.  I     Home. 

Specifications  obtainable   from   the   Owner— State   of  California,  Division 
office  of  the  works  engineer;  no  de-  ,     of  Water  Resources,  Public  Works 


3/2«/47 

Loam— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
April  3.  2  P.  M.,  bids  will  be  received 
by  the  San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St,  San  Francl.sco. 
Calif.,  under  Serial  No.  04-203-47-69 
for  furnishing  and  delivering  700  cu. 
yds.  of  loam  to  Columbia  Park, 
bounded  by  Harrison,  Sherman,  Fol- 
som  and  Columbia  Park  Sts.,  San 
FVancisco,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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3/26/47 

Hot   Water  Heater 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
April  2,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Treasury  Department, 
100  McAllister  St,  San  Francisco  2, 
Calif.,  under  Inv.  SF-3834-47  for  one 
hot  water  heater,  approximately  70- 
75-gallon   capacity,  f.o.b.    Sells,   Ariz. 


clflo  Blvd.,  Ijoa  Angelee.  CaUf..  at 
$3990,  submitted  low  bid  March  24  U> 
the  Oakland  Port  Commission,  A.  H. 
Abel,  secretary,  foot  of  Orore  St, 
Oakland,  Calif.,  for  alteratlona  to 
steel  work  In  end  gables  of  hancan| 
No.  3,  4  and  8,  Oakland  Municipal 
Airport  Oakland,  Calif, 

Other  bids  were: 

Independent  Iron  Worka,  OakUUM, 

$4104. 
Osborne  Engineering  Co.,  Baa  L*- 

andro  ,$5006.  ^  ,,     ^  .^-^ 

Hen^ck'  Iron  Works,  Oakland,  |«BM. 

3/26/47  .^^      .  ^    '     ** 

Electric  Wlring—Blde  Wanted 
MONTEREY,  Calif..  Monterey  Co.— 
Until  April  7,  7:80  P.  M..  bids  wlU  b« 
received  by  the  Monterey  City  School 
District,  Board  of  B^ducatlon,  216 
Calle  St,  Monterey,  Calif,,  for  the 
installation  of  electric  wtrlng  at  the 
Walter  Colton  School,  700  Pacific  8t, 
Monterey,  Calif. 

Plans  and  specificatlona  obtainable 
from  the  office  of  Architect  Robert 
Stanton,  Pebble  Beach,  Calif,,  and 
from  the  office  of  the  secretary  of 
the  board  upon  deposit  of  $15.  re- 
fundable, ,  ^  . 

Each  bid  must  be  accompanied  by 
a  certified  or  cashler'a  check  or  bid 
bond  in  amount  of  not  leas  than  6% 
of  item  4  on  the  bid  form. 
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3/26/47 
Battery 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
April  2,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Treasury  Department, 
100  McAllister  St,  San  Francisco  2, 
Calif.,  under  bid  No.  SF-3833-47  for 
one  16-cell  battery,  f.o.b.  U.  S.  Naval 
Air  Station,  Moffett  FieJd,  Calif. 
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posit  required. 

3/26/47  •     40 

Owner  Taklnfl  Bide— Due  April  7, 

8  P,  M, 
Parking  Facllltlee 


Bldg..  Sacramento,  Calif 

State  Engineer— Edward  Hyatt,  Rm. 
401  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

I  Bids  were  taken  as  follows:  Note 
that  Plans  1  and   2  are  alternatives. 


REDWOOD  CITY,  CaUf.,  San  Mateo    Plan    1    comprises    items   1   to   4,   In 
County.  CaUf omla  Square.  elusive,  and  items  6  to  37,  inclusive. 

Owner— City  of  Redwood  City,  Ralph  Plan  2  comprises  items  1-a  to  4-a, 
S  Dodge,  city  clerk.  City  Hall,  Red-  inclusive,  and  items  6  to  37,  Inclu- 
wood  City.  Calif.  ■  sive.    Bids   are    required    for   the    en- 

Clty  Engineer — Cecil  L*  Longson,  ICty  tire  work  to  be  performed  under 
Hall.  Redwood  City.  Calif.  |  either  plan.   Bids  must   be  submitted 

The  work  Involves:  I  on  both  plans. 

(1)  24,250  sq  ft  subgrade;  '  Contractor— N.  P.  Van  Valkenburg  & 

(2)  24.250   sq.    ft    5-in.    crusher   run        Co.,  Howe  Ave.,  North  Sacramento, 


3/26/47 

Repairs  to  Fireboat 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.- Bethle- 
hem Steel  Co..  20th  and  Illinois  Sts., 
San  Francisco,  Calif,  .at  $3180,  $4.60 
sales  tax,  complete  work  five  days, 
submitted  low  bid  March  24  to  Pur- 
chaser of  Supplies  M.  H.  Gerry.  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der bid  No.  3874  for  furnishing  re- 
pairs to  fireboat  Dennis  T.  Sullivan 
for  the  Fire  Department 
I     Other  bids  were: 

Moore  Drydock  Co.,  Oakland,  $3388 ; 

$3.60  sales  tax;  net. 
I     General  Engineering  Sc  Drydock  Co., 

Alameda.  $3535;   $6.62   sales  tax;   net 

30  days. 


3/26/47 

Water  Tank  Apparatus 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  March  24  to 
Purchasfer  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco.  Calif., 
under  bid  No.  3873  for  furnishing 
and  delivering  two  water  tank  appa- 
ratus for  the  San  Francisco  Fire  De- 
partment: 

Mack  -  International  Motor  Truck 
Co.,  $16,491;  delivery  300  working 
days;  payment  30  days  after  de- 
livery. 

F.  S.  ft  W.  W.  Hirsch,  $16,445;  de- 
livery 18  months;  net 

American-LaFrance  Foamite  Corp.. 
$32,420.66 ;  net ;  delivery  240  days. 
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3/26/47 

-Perimeter  Fence 

Bids  Wanted  „  ^„ 

BENICIA.  Calif..  Solano  Co.— Until 
March  31.  10  A-  M..  bids  wlU  be  re- 
ceived by  the  War  Del>artment  U.  B. 
Engineer  Office.  Benlcia  Arsenal. 
Benicia.  Calif.,  under  bid  No.  40-016- 
47-13.  Serial  No.  13,  for  construction 
of  perimeter  fence  around  Stockton 
Subdepot  of  Benicia  ArsenaL 

The  work  involves: 

(1)  9500  Un.  ft.  remove  and  salvage 
chain -link  fence; 

(2)  3600  Un.  ft  remove  and  aalvage 
wood  posts  and  4 -strand  wire 
fence ; 

(3)  9500  Un.  ft  construct  chain-link 
fence ; 

(4)  7  each  furnish  and  Install  18-ft 
double  opening  gates ; 

(5)  2  each  construct  barricades. 
Specifications  obtainable  from  the 

above  office. 
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base  with  armor  coat  pavement; 

(8)  1Q55  Un.  ft  concrete  curb  and 
gutter  (street  area) ; 

(4)  880  Un  .ft  concrete  curb  and 
gutter  (parking  area) ; 

(6)  4555  sq.  ft  4-in.  concrete  side- 
walk ; 

(6)  VSO  sq.  ft.  6- In.  concrete  drive- 
way; 

(7)  1076  Un.  ft  remove  existing  con- 
crete curb  and  dispose  of  same; 

(8)  2151  sq.  ft  rem6ve  existing  pave- 
ment and  dispose  of  same; 

(9)  87  Un.  ft.  reinforced  concrete 
pipe  culvert; 

(10)  2  each  catchbasins. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5.  refundable. 


Calif. 


3/26/47  •  -^1 

Ownen  Taking  Bids— Due  April  15,  2 
p    ^.—Repairs  to  Water  Services 

MODESTO,  Calif..  Slanirlnus  Coun- 
ty.   Modeito  State  Hospital. 

Owner— State  of  Callfor.ila,  Division 
of  Architecture,  Public  Works  Bl<ig. 
Sf«cramenio,  Calif. 

«?tate  Architect— Anson  Boyd,  Pubic 
Works   Bldg.,  Sacramento 

Includes   replacement  of   certain   un 
dcrground  water  services  lines.  Al- 
ternate bids  will  be  required. 
&pe<;lficationa   obtainable   from   the 

above  office. 
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3/26/47 

Transite  Pressure  Pipe 
Low  and  Only  Bidder 
SAN    FRANCISCO.    Calif. —  Johns 

Manvllle  Sales  Corp..  116  New  Mont         

gomery  St.,  San   Francisco.  Calif.,  at  ,  $3265.48 


3/26/47 

Refrigerator    Box 
Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif— The  fol- 
lowing submitted  bids  March  24  to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall.  San  Francisco,  Calif., 
under  bid  No.  3872  for  furnishing  and 
installing  one  walk-in  refrigerator 
box  for  the  coroner's   office: 

Binney    Refrigeration    Service    Co.. 


3/26/47 

Rearranging   Electrical  Servlee 

Low  and  Only  Bidder* 

OAKLAND.  Calif..  Alameda  Co.— 
Spott  Electrical  Co.,  676  22nd  St, 
Oakland.  Calif.,  at  $2326.  submitted 
low  bid  March  24  to  the  Oakland 
Port  Clmmlsslon.  A.  H.  Abel,  eecre- 
tary.  Grove  St.  Pier.  Oakland.  Calif.. 
for  rearranging  electrical  service  in 
43  hangar  No.  27,  Oakland  Municipal 
Airport,  Oakland,  Calif, 

Other  bids  were: 

Haynes  Electric  Co.,  Oakland,  $2876. 

Charles  A.  L.anglals,  San  Franctoco, 
$2607. 

T.  L.  Rosenberg  Co.,  Oakland,  $2766. 

Scott  -  Buttner   Electric    Co.,    Oak- 
land, $3940. 


Frank      Hess     Refrigeration 
$3043.56;  delivery  60  days. 

Snell  Refrigeration   Co..    $3899; 


Co., 


$0.97    per  ft.    6-ln.    and    $1.37    per    ft 
8-in..  delivery  20  tons  per  month  from 

April    to    July.    1947.    net,  submitted        .^..^w   ^v^^..,,^... — . 

only    bid    March    24   to    Purchaser  of  60  days ;  delivery  30  days. 

Supplies  M.  H.  Gerry,  270  City  Hall,  Cyclops    Iron    Works,    $2332.52 

San    Francisco.   Calif.,  under  bid   No.  30   days ;   delivery  30  days. 

3878    for    furnishing    and    delivering  Electrical    Food    Machinery    Corp., 

5000    feet    of    6-in.    transite    pressure  $3988.54;     2%     10    days;    delivery    45 

pipe  and  5000  ft  8-ln.  transite  pres-  days. 


net 
net 


sure  pipe. 
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3/26/47 

Cap  Numbers 

Bids   Wanted  # 

SAN  FRANCISCO.  Calif.  —  Until 
March  31.  3  P.  M..  bids  will  be  re- 
ceived  by   Purchaser  of   Supplies    M, 
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3/26/47 

Low  and  Only  Bidders 

Street  Improvement;  Spec.  2601 

Cost  $7,829.97 

SACRAMENTO,     Calif.,     Sacramento  1 
County.  53rd  St.  from  R  St.  to  T  St 

Owner— City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus.  City  HaU 
Sacramento,  Calif. 

Includes    grading    and    constructing 
concrete    curbs,    gutters    and    side- 
walks:  placing  street  monumenta; 
installing  cast    iron    gutter    drains 
and  connecting  same  to  sewer  sys- 
tem with  vitrified  ironstone  sewer 
pipe;     constructing    vitrified    iron- 
stone   pipe    sewer;     reconstructing 
existing  manholes  by  placing  curbs 
and  covers  to  proper  grade ;  remov- 
ing and  resetting  fence  to  property 
line;   grading  and   constructing  an 
asphaltlc     concrete     pavement    5H 
inches   In   thickness. 
Low  Bidder  — McOiUlvray    Construc- 
tion    Co.,     Box     873,     Sacramento, 
CaUf.,  $7829.97. 
Work  involves: 

(1)  680  cu.  yds.  excav.  and  grading; 

(2)  1469    Un.    ft    curb    and     gutter 
Cut  No.  13  to  constr.; 

(3)  3087  sq.  ft  8H  Inch  cone,  side- 
walk to  const; 

(4)  22,430    sq.    ft    6H    Inch    asphalt 
concrete  pavement  to  const; 

(5)  4  street  monument  to  place; 

(6)  24  Un.  ft  curb  alone  to  const; 

(7)  66  Un.  ft  6  inch  V  I  sewer  pipe 
to  place; 

(8)  3  manholes  to  reconstruct; 

(9)  75  Un.  ft.  fence  to  reset; 

(10)  6  trees  to  remove,  2  10  incn 
elm,  1  8- inch  elm,  1  12-incA 
elm;  and  1  14-lnch  cottonwood, 
lump  sum; 

(11)  91  sq.  ft.  of  concrete  sidewalk  to 
remove. 

Total  bids  March  21  were: 

(A)  McOiUlvray  Construction  Co., 
$7829.97. 

(B)  A.  Telchert  A  Son,  17888.10. 

(C)  J.  R.  R««ves,  $7910.81. 


Supplies^  Equipment 

Sub-Contract 

Information 


Scatena-York  Co.,  $3854.78;  4%  30 
days;  delivery  30  days. 

6'Keefe  Jr.  Inc.,  $3684.97;  1%  10 
days  after  completion ;  46  days'  de- 
livery 


3/26/47  •     44 

Spillway  Gate  (Furnish  and  Inatall) 
Bid  Opening    Date  Extended   From 

March  24  to  March  81,  2  P.  M. 

SAN  BERNARDINO  CO.,  Calif.— 
Until  March  31,  2  P.  M..  lump  sum 
bids  will  be  received  by  the  War  De- 
partment, Corps  of  Engineers,  office 
of  the  district  engineer,  751  S.  Fig- 
ueroa  St,  Los  Angeles,  CaUf..  for 
furnishing  and  installing  one  60x25-ft 
tainter  (radial  type)  spillway  gate, 
hoisting  equipment  and  appurtenant 
equipment  to  be  Installed  on  exist- 
ing structures  in  which  required  an- 


'J^^'   ,-._       .  «  *  .         »•         ^      ichor  bolts,  trunnion  seaU.  beam  sup 

San    Francisco    Refrigeration    Co..        ^^         ^    conduit     and     electrica 


$2699.43;    net 
davs. 


30    days;    delivery    80 


inaser    ui    oupiJiien    sn^    aaVS. 

H   .Gerry.  270  City  Hall,   San   Fran-       General  Contracting  &  Supply  Co.. 
Cisco.  Calif.,    under   bid   No.   3890  for   $3885 ;  net ;  delivery  30  days. 

Shlrar- Young    Refrigeration    Corp., 


furnishing  and   delivering  2000  pairs 
brass  gold-plated  cap  numbers. 

Specifications  obtainable  from  the 
above  office. 


3/26/47 

Armature  Colls— Bids  Wanted 
SAN     FRANCISCO.     Calif. 


42 

Until 


$2777.60;  net 


SUB-CONTRACT 
INFORMATION 


April  4,  3  P.  M.,  bids  will  be  received   Vlaop  ( 
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ports  and  conduit  and  electrical 
equipment  ai%  provided.  The  work  la 
located  on  Lytle  Creek  channel,  ap- 
proximately 500  feet  north  of  Foot- 
hill Blvd.  bridge,  San  Bernardino 
County ;  Serial  47-28. 

(Continued  in  Second  Section) 
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3/26/47  •     42 

Concrete  Mix' 
Contract  Awarded 

BERKELEY,  Calif..  Alameda  Co.— 
Charles  S.  Hughes  Co.,  1001  Ashby 
Ave.,  Berkeley.  Calif,  .at  (1)  $1.56  per 
ton.  (2)  $2.47,  (3)  $2.02,  awarded  con- 
tract by  the  City  of  Berkeley.  Wm. 
Hunrick  Jr..  purchasing  agent  and 
budget  officer.  City  HaU.  Berkeley. 
Calif.,  for  furnishing  concrete  mix. 

Other  bids  March  24  were: 

Contra  Costa  Building  Materials 
Co.,   (1)  $1.56.   (2)  $2.47.  (3)  $2.02. 

Pacific  Coast  Aggregates.  (1>  $0.96 
carload  lots  delivery  plus  freight.  (2) 
$2.47.    (3>    $2.02. 


by  Purchaser  of  Supplies  M  H.  Gerry, 
270  City  Hall.  San  Francisco,  Calif., 
under  "bid  No.  3893  for  furnishing 
and  delivering  armature  coils  and 
field   coils. 

Specifications  obtainable  from  the 
above  office. 
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3/26/47 
Telephone  Poles 
Bids  Wanted 

SAN  FRANCISCO.  CaUf.  —  Until 
April  4.  3  P.  M..  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall.  San  Francisco.  Calif., 
uivler  bid  No.  3887  for  furnishing 
and  delivering  25  western  red  cedar 
telephone  jjoles. 

Specifications  obtainable  from  the 
above  office. 


Floor  Covering 

Low  and  Only  Bidder 

OAKLAND.  Calif..  Alameda  Co.— 
Lorentzeen  Co..  2207  Market  St.  Oak- 
land. Calif.,  at  $2424.60.  submitted 
only  bid  March  24  to  the  Oakland 
Port  Commission.  A.  H.  Abel,  secre- 
tary, foot  of  Grove  St..  Oakland. 
CaUf..  for  placing  of  floor  covering 
at  Grove  St  Pier.  Oakland. 

3/26/47  •     44 

Steel  Work  Alteratlona 
Low  and  Only  Bidder* 

OAKLAND.   Calif..    Alameda   Co.— 
Modem    Iron   Works,   Ltd.,   4860   Pa- 
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3/26/47 

Bolts — Low  and  Only  Bidder 
SAN   FltANCISCO,  Calif.— Callfor 


Need . . . 
WIRE  ROPE? 

Call  .  .  .  STANDARD 
EXbroQk   8845 


^»  ^^m^^^^^^ ^^^^o^^^o^^^^^  ^^m m »^i^^^^»^^« 
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3/26/47 

Bridge  Railings  and  Posts 

Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT, 
California.— The  following  submitted 
bids  March  19  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Denver 
2,  Colo.,  under  Inv.  E-33.176-A  for 
bridge  railings,  posts  and  brackets, 
etc.,     f.o.b.     shipping     point     and/or 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  ♦  San  Francisco  -  GArficId  9110 


te«5  B»«n«  Av«. 
S«n  Fnnriaro,  Calif, 
f  A0««.*  GArfiald  9110 


Ph. 


.YARDS    AT   .  .   . 
755   County   Rc»«d 
San   Carlo*.  Calif. 

f,r:   San  Carloi   2041  M 


%07   Bonania    lt«td 

Laa   Vfttai,    Ntvada 

t'honr:    La*  Vtgai    1544 


^For  a  Square  Deal  Call  ONeiiV 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  GenerAl  Mani««r 

575  Berry  Street  Phone  MArket  3121 


• 


W«  Af  R«orfy  fo  Stv  fewr  ll«q«lreiii«iift 

READVMIXED  CONCRETE 


'»■■  ■■■■■! 


WEDNESDAY.  MARCH  26.  1947 


DAILY    PACIFIC     BUILDER 
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RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN   FRANCISCO 


ALTER  MARKET,  31000;  110  West 
Portal  Avenue;  owner,  De  Lucchi 
Bros,  prem;  builder.  N  L  Priest. 
1758   Mii.-ilcn    St. 

ALTER  STORE.  f600;  1516  Buchan- 
an St;  owner,  Wm  Poon.  Guilder, 
Carl  J  Fung  &  Co.  777  Broadway. 

AI-TER  STORE  &  FLATS,  flOOO; 
825  Valencia  St;  owner.  Frank 
Louis,  prem;  builder.  Frank  Ylck, 
6'0  Washington. 

ERECT  EUBK3TRIC  Sign.  $660;  1922 
Taraval;  owner.  F  Braunsworth, 
1922  Taraval :  builder.  Q  R  S  Neon 
Co.    690    Potrero. 

ALTER  DWELLING,  $945;  18  Mer- 
cury St;  owner.  L  Andrade.  prem; 
builder,  A  Mkllle,  9M  Brunswick 

ALTER  FLATS,  |975;  1860  Sutter 
Street:  owner.  L  Armstrong.  1»05 
Laguna;  builder.  Fred  Hall.  130 
Avalon  A\a. 

ALTBR  apts.  $500;  450  Eddy  Street; 
owner.  A  W  Morton.  1055  Pine  St. 

ALTER  office.  |1000;  286  Folsom  St- 
owner  and  builder.  George  Brayer. 
116  7th  St. 

ALTER  dwelling.  |1700;  15  Cordova, 
owner.  P  Colonna,  premises. 

DWELLING,  l-story  frame.  $5050; 
W  Munidh  JtSO  N  Brazil;  owner. 
Kdward  Johansen.  c/o  cntr;  con- 
tractor. J  A  Johansen.  1393  Va- 
lencia St 

ALTER  dwelling,  $800;  307  Paris  S^; 
owner  and  builder,  Lucia  Del  Cos- 
tello,  premises. 

ALTER  soda  fountain.  $750;  175"' 
Stockton  St;  owner.  Louis  Maglioto 
premises;  contractor.  Leo  Dal  Bon 
1307  Oilman  Ave. 

ALTER  mfg  plant.  $8000;  1790  Yo- 
semite ;  owner  and  contractor,  H 
Papenhausen.  32  West  Portal  Avo. 

ALTER  store  and  flat,  $1000;  52G8 
Mission  St ;  owner.  J  Fanculllo, 
prem ;  contractor.  A  CoglLato.  220 
Edna  St. 

ALTER  Jew  elry  shop.  $4650 ;  126  Pobt 
tt  i  owner.  Jenkel  Jewelers  Tnc,  150 
Post  St;  contractor,  George  Munk, 
260  Kearny   St. 


Granted 

BUILDING  PERMITS 
■■■■■■•■■■■■■■■■I 


^ 


SAN    FRANCISCO 


MARCH    2S.    1M7 


OFFICE  partitions,  etc.  $1300;  66 
Pngp  St ;  owner.  R  A  Parina,  prem 

ALTER  b!dg.  $2500;  E  San  Bruno 
Ave  75  N  Thornton ;  owner,  Eezy 
Freezy  Food  Stores.  San  Bruno 
Ave;  contractor,  E  W  Perkins  & 
Sons. 

ADD  story  to  front  of  bldg,  $4000; 
460  Niagara  St;  owner.  W  H  Apple- 
ton,  6234  Mission  St;  contractor, 
San    Fruricisco    Glass    Co. 

CONCRETE  piers  and  repair  stairs, 
$700;  129  Merced  Ave;  owner  and 
contractor.   P  Oaluc,   129  Merced. 

ADD  Room.  $950  3236  Cabrillo  Si: 
owner.  Howard  Kay.  prem;  con- 
tractor, M  R  Crewe. 

SIGN.  neon.  $660;  3134  Fillmore  St; 
owner.  P  Allcto.  prem;  contractor, 
Halihan  Neon  Malnt  Co. 

T:NLARGE  and  alter  office  area. 
$6000;  45  Hubbell  St:. owner  u:id 
contractor.   Southern   Pacific  Co. 

DIJXJ,  2-ttory  frame  .$12,800;  W 
San  Bnmo  Ave  160  S  Ordwa^' : 
orvner  and  builder.  Geo  F  Belcher, 
3.^30  San   Bruno  Ave. 

BLDG.  1-ntory  frame.  $5000;  NW 
Ml.sslon  76.6  SW  Tingley ;  own^r, 
R  Comisa,  230  Justin  Dr;  contra:*- 
tcr.  WellniU  A  DeNarde. 

BLDG.     2nd     unit     Class    C,    $75,000; 

Fvans    Ave   knd    Quint    St;    owner. 

Lowrie  Paving  Co;  contractor,  The 

Louis    C    Dunn    Co ;    architect,    A    F 

Roller,  engineer.  H  J  Bruiinler. 
DWELLINGS,  two  l-story  frame, 
$83«0  each;  U  36th  Ave  193  and 
218  8  Noriega;  owners,  Alf  Ovalle 
and  RIchsrd  T  Lynch;  contractor. 
Rude  Sc  Lippman.  1894  86th  Ave. 


000;  2907  Carlaen  St;  owner.  Paul 
Petersen.  367  Moraga  Blvd.  Lafay- 
ette; builder.  Lester  O  Petersen. 
2715  Carlsen  St. 

ALTERATIONS  (move  house).  $850; 
3215  E  8th  St ;  owner.  Donald  A  La 
Rose,  premises;  mover.  Herbert  G 
Johnson.  5819  El  Dorado,  El  Cer- 
rlta 

ALTERATIONS,  $8000;  7130-34  E 
14th  St;  owner  and  builder,  Cum- 
mlngs.  Beg  Sc  Collogan.  premises; 
architect,  Geo  Ellinger,  1801  1801 
Casterline  Rd. 

ALTERATIONS  (apartments).  $3500; 
lOOOA-B  56th  St ;  owner  and  build- 
er. D  E  Flowers.  1002  55th  St. 

DWELLING  (l-story.  6-room).  $10.- 
000;  1801  Carter  St;  owner.  Arthur 
Nelson.  1531  E  31st  St ;  builder.  F  A 
Farrlnger,  3030  Modesto  Ave. 

ADDITION  TO  DWELLING,  $600; 
964  62r.d  St;  owner,  Frank  Rossi, 
prem;  builder.  J  H  Fltzmaurice. 
2857   Hannah. 

ALTERATION.  $500;  4500  Pleasant 
Valley  Court;  owner  and  builder 
Mrs.   H  D   Mclntyre. 

GARAGE.  $600;  2715  Mac  Arthur 
Blvd;  owner  and  builder.  F  E 
Planer. 

ADDITION.  $700;  1155  73rd  Ave: 
ownfr  and   bullaer.  A   L  Dorsey. 

ELECTRIC  SIGN.  $9^0;  2800  Broad- 
way; owner.  Incandescent  Supply 
Co;  builder,  Elect 'Prod  Corp.  950 
30th  St. 

ELECTRIC  SIGN,  $500;  1529  Clay 
Street;  owner,  West  Coast  Pants; 
builder.  Amer  Neon  Displays,  lOul 
19th  Ave. 

ELECTRIC  SIGN.  $1000;  3201  Grand 
Ave;  owner,  Craig  Oil  Co;  builder, 
Amer  Necn  Displays,  1061  19th 
Ave. 


PALO  ALTO 


RESIDENCE  and  garage,  $10,500; 
2458  Waverly  St ;  owner.  J  W  and 
M  E  Cabbage.  Men  to  Park;  con- 
tractor. J  W  Cabbage,  P  O  Box  117. 
Palo  Alto-  plans  by  H  Nelson, 
Menio  I>ark. 

RESIDENCE  and  garage,  $11,000: 
220  Portola  Ave;  owner,  F  J  ano 
Gene  Gray ;   contractor.   F  J   Gray 

RESIDENCE  and  garage.  $3003;  1160 
Oregon  Ave;  owr.pr,  Albert  and 
Josephine  Akerson ;  contractor,  Al- 
bert Akerson. 


SANTA   CLARA    COUNTY 


BUILDING  (office  and  utility)  $5000; 
northwest  comer  Pasadena  and 
Grandada.  Monte  Vista;  owner  and 
builder.  Damico-Frates.  Route  2. 
Box  435,  Cupertino. 

DWELLING,  $7000;  Lucot  Way. 
Campbell ;  owner.  Del  Lucot.  prem ; 
builder.  A  G  Lantz. 

BUILDING  (office).  $2000;  W  San 
Carlos.  San  Jose;  owner.  J  Moore. 
1163  W  San  Carlos  St.  Sah  Jose; 
builder.  V  R  Maggie. 

ALTER  OFFICE.  $1000;  El  Camino. 
Mt  View;  owner  and  builder.  In- 
ternational Nursery.  Route  3,  Box 
84,    Mt   View. 

DWELLING.  $9000;  Crest  Dr;  owner 
and  builder.  Dr  A  J  GlacUone.  905 
Bank  of  America.  San  Jose. 

DWELLING.  $7000;  Terrace,  Dr.  Los 
Altos;  owner.  J  Endert.  First  Na- 
tional Bank  Bldg.  San  Jose;  build- 
er, R  B  Knight. 

GUEST  HOUSE.  $2000 ;  1537  Keesllng. 

San  Jose;  owner  and  builder.  R  B 
Courtney,  premises. 

DWELLING.  $12,000;  Glen  Una  Dr. 
Los  Gatos ;  owner  and  builder.  D  S 
Fuller,  40  W  San  Antonio  St,  San 
Jose. 

DWELLING.  $1250;  Lot  371,  Coyote 
Lake  and  Hot  Springs  Rd ;  owner 
and  builder,  C  A  Marvin,  Route  2, 
Box  344A,  Gllroy. 

ADD  TO  WORKSHOP.  $2500;  708 
Colorado,  Palo  Alto;  owner  and 
builder,  J  E  Phillips,  premises. 

DWELLING.    $1280;    Lot   47,    Coyote 

j     Lake  Rd;  owner  and  builder,  Har- 

I     old  Bishop,  1527  8th  St.  Alameda. 

DWELLING.  $6000;  Lot  8.  Rosewood 

I     Ave;    owner  and    builder.    Kenneth 

I     A  Sawyer. 

DWELLINGS  (3).  $5250  each;  Lots 
20.  3  and  21,  Campbell;  owner  and 
builder,  A  L  Garrison,  Route  2.  Box 
306,  Campbell. 

DWELLING.  $2600;  805  Downer  Ave; 
owner  and  builder,  E  C  Haines.  809 
Downer  Ave,  San  Jose. 

DWELLING,  $12,000;  Lot  13.  Santa 
Maria ;  owner,  Tony  LaBarbera : 
builder,  H  Chargin. 

DWELLING.  $6600:  Lot  240,  Laswell 
Ave;  owner,  Emil  Campey ;  builder. 
Art  Walker. 


Scott  W  BonJs  to  whom  it  may 
conc»»m Mar   17.    1W47 

March  ro,  19-17- LOT  9.  Ram  ho 
San  Ramon  Heights,  Unit  No  1, 
near  Danville  L  C  Dyne?  to 
whom  it  may  cfincem  Mar.  17,  1917 

March  20.   1947— LOT  44.  Lafayette 
Homeland,    Unit    No    2.Lafayette 
Samuel  D  Long  to  Elmer  Cupp 
Mar.    14.    1947 

March  20.  1947— POR  of  Specific 
Tract  "G",  Map  of  Rancho  El 
Sob'ante,  near  Richmond  Bam- 
abus  C  Dorrett  to  whom,  it  muy 
c(»ncem     Mar    il,     194" 

March  20.  19^7— LOT  6,  BLOCK  2b. 
Boulevard  Gardens,  El  Cerrito 
Jordan  4  Read  to  whom  it  may 
concern    Mar    IS,    1947 

March  21.  j047— POR  of  the  Ran- 
cho San  Miguel,  containint;  2 
acres,  near  Walnut  Creek.  John 
Baird  to  E  McDaniels  Mar  20,  1947 

MarcV     21,     1947— LOT    8.     Hilldale 
Tract,    near    Lafayette     Lt.slle    C 
Dawe  to  vhom  it  mav  conctrn. 
.Mar   20.    1947 

March  21,  1047— f  OR  LOT  26,  Map 
No  1,  M.acdonouph  Subdvn,  neir 
Walnut  Creek.  T  O  Smith  to 
■whom  It  may  concern  Mar  21,  1947 

March  21,  1947— POR  LOT  3,  Hook 
EstatOk  Subdvn  No  1,  near  Wal- 
nut   Creek    Raymond    L    Warner 

to    whom    it    may    concern 

Mar    11.    1947 

March  21.  3947  -FOR  LOT  f4.  Sec- 
tionazation  o*  a  Portion  of  Ran- 
cho Laguna  do  los  Palos  Colo- 
rados,    near    Orlnda.    Walter   H 

Noffslnger  to  A  L  Holm  

Mar    12,    1917 

SAN    MATEO    COUNTY 


OAKLAND 


ADDITION  (2-story).  $15,000;  3247 
E  14th  St;  owner.  Fox  Tile  Co, 
premises;  builder,  J  B  Petersen  Sc 
Son,  611  29th  Ave;  architect,  I  M 
Johnson.  449  MacArthur  Blvd. 

ALTERATIONS.  $36,000;  1901  Tele- 
graph Ave;  owner.  L  J  Skaggs. 
premises:  builder,  O  B  Long,  19 
Downey  Place;  architect.  Cecil  A 
Mayer.   1082  Sterling.   Berkeley. 

DWELLING  (2-story.  6-room).  $8000; 
4346  Short  Hell  Rd ;  owner  and 
builder.  Henry  O  Smith.  858  E  14th 
St.  San  Leandro. 

ALTERATIONS.  $800;  2136  47th  Ave; 
owner  and  builder.  A  G  Fraley. 
premises. 

DWELLING    (2-story.   8-room).   $15.- 


Completion  Notices 


CONTRA  COSTA  COUNTY 


Recorded  Completed 

March     ?0,     1947- LOTS     13     &     l^. 
BLOCK    F.    North    Berkclev    Ter 
raot,   }51    Cprrlto.    Robert   J    Bnri 
to    whom    it    mav    conrern 

Mar    IV.    Ol? 

March  20.  1917     LOTS  IS.  14.  18.  19. 
20.  21.   Liht-rty   Trait,  El   Cerrl*  >. 


Mnrch    20.    1947— LOT    34.    BLK    11 
East  Sen  Mateo  Sub.  Harry  Sha- 
piro, et  al   to  whom  it  may  con- 
c«»m    Mar    12,    1947 

March  20,  1947- IX>T  2.  UNIT  No 
1.  Greenoaks,  Atherton.  Wm  H 
Henderton,  et  ul  to  Lyal  Inger- 
soll  _ _  Mar  17,   1917 

March  20,  1947— LOT  29.  GRAY 
Tract  a  por  of  the  McEvoy  Tr. 
P.edvood  Citv.  Thoo  A  Elbert,  et 
al  to  Ray  Vert  (rr- recorder  for 
date  of  completion)    .    Mar  14,   1947 

Marcfh  20,  1047— NO  1743  SO  El 
Ciimino  San  Mateo.  Vcm  Gould 
to  Geo  Arthur  Sc  Sons  Mar  18,  1917 

March  20.  1947— NW  H  LOT  ", 
BLK  1?  Oak  Park  Sub,  San 
Carlos.     Horace   D   Brown,    et    a  I 

tc    Cunningham    Con^t    Co    

Mar   18,    1947 

March  20.  1947— NLY  125  ft  (mol) 
TOT  6,  BLK  2;  Tllton  Terrace. 
Stephen  L  Vlstlca  to  whom  It 
mav    concern    Mar   8,    1947 

Ma-fh  20,  n47— LOT  8,  C  W  DIEL 
Sub.  Slegfrgid  Martinson  to  Ber- 
nard   L    Lewis Mar    18,    1947 

Match  20  1047— POR  LOT  16,  Blk 
1 ;  Tef  f  crson  Acres,  Redwood 
City.  Kenneth  S  Hoag  to  N  F 
UoiHon    Mar  20.    1947 

March  20.  1947— LOT  10.  BLOCK 
11;  Woodland  Place  Sub  No  1 
of     Ravenswood ;     P     J     Murphv 

to  whom  It  may  concern   

Mar   18.    1947 

March  20.  1917— LOT  4  to  29  (Incl) 
BLOOK  2:  Homeview,  Belmont. 
Grand  Homes  Inc  to  Wm  Spl- 
vock     Mar    18,    1947 

March  20,  1047— LOT  23,  BIX)CK  2 
Estates:  of  Emerald  Lake  Sub 
No  1 ;  Napolson  Willis,  et  al 
to   Emi;  G   S'emegger  Mar  13,    1947 

Marr:h  20,  1947— LOT  2.  BIX)CK 
8;  Tract  509.  Friendly  Acres. 
Anlonlo  Menepuzzi  to  whom  it 
mav   concern   Mar  20.   1947 

March  20,  1947— LOT  39  &  POR 
Lot  38  Sc  40,  Blk  3,  White  Oaks 
Tr  Sub  No  2  Vincent  J  Alek- 
.sinas.  fct  al  to  B  Lloyd  Osborne..  . 
Mar    2.    194T 

March  20.  1947- LOT  20.  BLOCK 
24.  Sub  N)  1,  Belmont,  Calif. 
Jos  T  Mi.skcll.  et  al  to  O  C  Mor- 
onev  Mar     20.      1947 

Marclfi  20.  T941— SW  's  LOT  7, 
BLOCK  2.'  Oak  Park.  Gordon  <^ 
Hens,  ©t  a!  to  John  W  Kri.'^tjan- 
Bon    Mar    18.    1947 

Ma-ch  21,  1947— LOT  160,  161  &  l62 
The  Willow.-,.  Floyd  I^iwo.  ct  al 
to  Barrett  *r  Hllp  Mar  17,  1911 

March  21.  U«47— SW  30  Tt  IX)T  26 
*  NE  10  ft  LOT  27,  BLK  46; 
Whit^  Oaks  Tr  Sub  No  4;  Don- 
ald A  Lefd.  et  al  to  D-ir.iel  E 
Sanfier-ion         Mar  20.   ll»>7 

March  2i.  1947-  T^T  ]i7  A  N  '. 
1  OT  140,  i^,t  149  S  >,i  l.^t  148. 
Blk  14.  lx>t  17  A:  IS.  r.ll;  :».  O.  C- 
loigh  Pari:  Tr.  Hodahl  Mortin  Co 

to  v.hom   it    mav   concern    

Mar   20.    1947 

March  21.  1M7— LOT  8.  BLK  17; 
"•.rl«n'»>«''^f"  Orovr.  »^'>oi!;n  / 
Cole,  et  al  to  whom  it  may  con- 
,    -» Mar    19.    1917 

March    2).    1947-LOT    7.    ELK    T'; 
Santa     Inez     Pnrk     Tract      -^h^in 
H    Thompson.    Jr    lo    WaUtr    B 
DT.'in     .  M-  r    2V     IP-W 

M.irch   21.   1947— POR  LOT  6.   BLK 
7,     Friendly     Acres     .SiiS     N' '     : 
L<t'  ey  &  White  lo  Whom  It  may 
conrriern     (re-rccorder    for    com- 
pletion   date;  Mar    17.    19' i 

March    21.    1047— LOT    16,    BLK   24. 


Sub  1.  Belmont  Country  Club 
Prop.  Clement  M  McElroy.  et 
al  to  Harvey  Shirley  Mar  19,   191  < 

March   21.    1947— I^R    LOT    1    Sc   ?. 

T»t  3,  4,  1  &  6.  Blk  5;  Sunset 
Higiilands.  Walton  A  Gould  to 
Could  Const  Co    Mar  21.   19*? 

March  21.  1947— LOT  6.  BLK  2 
Lloyden    Park.   Nolan    L  Pike,   et 

al    to    Schmaiing    &    Stenbit 

Mar    15.    1947 

March  21.  1947— LOT  13.  BLK  6; 
Redwood    Manor.    M   J   King,    Inc 

to  whom  it  may  concern  

Mar   14.    1947 

March  21.  1947— LOT  2;  POPLAR 
Sub  No  2.  Floyd  C  Shank  to 
whom  it  may  concern  Mar  13.  1947 

March  21,  1947— POR  LOT  2B  &3B 
Bowie  Estate,  Edwin  M  Ricker 
to  Ohli;nd  *  Co  Mar  13,   194^ 

March  21.  1947— POR  LOT  8  BLK 
31  A  (2>  Town  of  San  Carlos. 
Julefl  O  Le  Furgey  to  whom  it 
mav  concern   Mar  19,   1917 

March  21.  1947— POR  LOT  1  &  2 
B  31  A  (2)  San  Carlos.  J  O  Le 
Furgey  to  whom  It  may  con- 
cern     Mar    18,    1947 

March  22,  1947— LOT  163.  The  Wil- 
lows. Flovd  Lowe,  ct  al  to  Bar- 
rett &  Hilp Mar  20.  1947 

March  22  1947— POR  LOT  6  &  8 
BLK  A  F^raiso  Park,  Menlo 
Ma>-lleld  Amusement.  Co  to 
Moore   A   Roberts Mar   14,    1»47 

March  ?2,  1947— LOT  2^  Amrw 
Prop  W  Santa  Inez  Ave,  Hills- 
borough. Rlohard  L  McKee  to  G 
W  Wlliiams  Co  Mar  14,   1947 

March  22,  1947— POR  N  >-,  of  NW 
14,  Sec  2.  Twnshp  5,  So;  Range 
4  West  Mt  Diabic-  Base.  Am- 
phlett  Printing  Co  to  Geo  Ar- 
thur and  Sons  Mar  14.  1947 

Mar  22,  1947— LOT  2.3,  BLK  25; 
Newbridge  Park  ,  No  2.  Eugene 
Deuprey  tc  whom  it  may  con- 
cern   ....i...«.i..,,v.-v,- Mar   22.    194? 

MARIN    COUNTY 


Recorded                                       Accepted 
Mar«Ah  22,  1C47— EL  CERRITO,  Mill 
Valley.    Murii    Capital  Co  to  Go- 
heen   Constr  Co   (3  houses) 

March   21,   1947 

Maich  .  ,  lf4V-  -VLTO  Tract  near 
Mill  Valley.  Hartley  F  Schau 
to  Gust  Bvstrom March  21,  1947 


plumber.  J  a  Freltas;  8  fixture*;  12 
water  connections. 

3224  Grand  Ave;  owner.  Wools- 
worth;  plumber.  D  Minogglo;  2  gaa 
outlets. 

3305  Adeline  St;  owner,  Olaoa; 
plumber.  P  j  Walsh;  2  fixtures;  2 
water  conncctiona 

1227  E  14th  St;  owner,  Necomb; 
plumber.  P  Christlanson;  1  gaa  out- 
let. 

3001  E  7th  St;  owner,  Gardner; 
plumber.  J  A  Freltas;  10  fixtures; 
10  water  connections. 

12?1    13th    Ave;    owner _; 

plumber.  Flnzel ;  4  fixtures ;  8  water 
connections. 

4022  Huntington ;  owner.  Rinkert ; 
plumber.  Flnzel;  6  fixtures;  8  gas 
outlets;  11  water  connectiona 

5840  Ascot  Dr;  owner,  liel  Brass; 
plumber,  Finzel;  5  fixtures;  3  gas 
outlets ;  10  water  connections. 

3009  Courtland ;  owner,  Wm  Wat- 
son;  plumber,  D  Watson;  6  fixtures; 
3  gas  outlets ;  15  water  connections. 

8009  Courtland;  owner.  Wm  Wat- 
son; plumber.  D  Watson;  0  fixtures; 
9  gas  outlets;   15  water  connections. 

3887  Huntington  ;  owner.  Johnson  ; 
plumber.  Morrill;  6  fixtures;  3  gas 
outlets;  10  water  connections. 

010  E  14th  St ;  owner,  East  Lawn 
Chapel;  plumber.  J  A  Freltas;  2  fix- 
tures; 4  water  connections. 


Electrical  Permits 


SAN    FRANCISCO 


SAN    FRANCISCO 


4159  48th  Ave  B  125  ft  N  San- 
tiago- owner.  Marvel  Home  Bldg; 
contractor.  B  J  Doherty ;  temporary 
saw. 

4160-4172  various  locations;  own- 
er, Pac  Coast  Const  Co;  contractoi. 
B  J  Doherty;  9  outlets;  9  switches; 
13  plugs;   <*rvire ;    bell   transformer 

4173  2942  Lyon;  owner,  F  Kram- 
mcr;  contractor.  Neon  Maintenance 
Com:    sIrhs. 

4174  240  Pacific;   owner.   Norwalk 
Oil-    contractor,    Ncor    Maintenance 
survey. 

4175  844  46th  Ave ;  owner,  Meyer , 
contractor.  E  A  Koenig;  22  outlets; 
20  switches ;  TG  plugb ;  ser\'ice:  2 
transformers. 

4176  7^  Sutter;  ow.ier.  Canter- 
bury Hotel :  contractor,  Elec  Pro.! 
Corp;   signs. 

4177  ^V1  Pest ;  owner,  Barrett 
Garage;  contractor.  Elec  Prod  Corp; 
8igr>8. 

4178  Morterey  Sr  Tennensec;  own 


Hecoided  Accepted 

March     24.     1947—141     QUINT     ST. 

Frederick  M  &  Krancis  S  Speek- 

man  to  Jamee  H  HJul 

March    24.    1947  1  er  Standard  Oil  Co;  contractor.  Kl.»c 

March   26.   1947—34   CHABOT   Terr.        Prod   Corp;    Blgn<«. 

Richard  Murphy   to  Btfrke   Const  4179     289   Geary    St;   owner.   Frank 

Company March    25.    1947     More ;    contractor.    Elec    Prod    Corp; 

March  24.  1947— S  PACHECO  70  W      )  nlgns. 


43rd  Ave.  R  F  and  BemartUn*- 
W  Gain  to  whom  It  may  con- 
cern  March  24.  1947 

March  25.  1947—74  DANTON.  Ethti 
F  Jenkins  to  A  Midile  ..Mar  21.  1917 

March  21.  1947— LOTS  fi  and  9  Blk 
8.   Ocean   View   Pk.     Lloyd   Sund- 
berg  to  whom   it   may  concom.. 
March    19.    1947 


4180    2367  Ocean  Ave;  owner.  Bad- 


Liens  Filed 


SAN    FRANCISCO 


Record**d                                          Amount 
.  1M7— E  CLEM12NTINA  and 
4th    Sts      Smith    Lumber    Co    vs 
Mrs  A   Hotipodarsky   $210.33 


Plumbing  Permits 


OAKLAND 


76  7th   St;   owner,   ;  plumber, 

J  Smith;  2  gas  outlets. 

1241  7th  St;  owner.  Smith;  plumb- 
er. Schoenfeld;  1  fixture. 

841  Walker  Ave;  owner,  Bisulkner; 
plumber,  P  Blake;  8  fixtures;  1  gas 
outlet;  12  water  connections. 

1823  Vicksburg  Ave;  owner,  Lac- 
cabanl :  plumber.  C  W  Roland ;  5  fix- 
tures; 3  gas  outlets;  12  water  con- 
nections. 

670  98th  Ave;  owner.  Union  Oil  Co; 


f.STRUCTURE8i^ 

iii«e«roRATi» 


220  M*iits«ai«ry  MrMt.  VUkcn  ••0407 

•••  FrsiialM*  4.  Calif. 

BsersiDMita  Ofltcc 

1014  •  llh  St..  Phon*  Sac    MM1 


mmaw. 


FOR    SALE 

TIMBERS,  wallbwurds,  plumbiiiK 
pipe  millwork,  and  other  build- 
InirBiAtcrislB.  SALE  PRICES. 
Liirf»  stocka  of  *niard  to  ffcC* 

ItOMS. 

Wire,  write,  or  'phone 
CLE\'ELAND  WRECKING  CO. 
nn  Third  St.  — VAlenda  4»77 


BUILDERS  DROICERAGE  COMPANY 
1430  Alic*  Street 


OAKLAND  12.  CALIF. 


TWiiioaks  9227 


"We  Procure  and  Expedite  Builders 
Material  and  Equiptnent" 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


m^mmmm 


«». 


A.  C.  HORN  COMPANY.INC, 


liloc  ♦k,r  »r '     '.  ♦    Mnt'r.al-.     fo'     Bii'ldiiq     Convt'utt'on      i'nc*   IB^^ 


.1 


H 


PAGES 


DAILY     PACIFIC     BUILDER 


WEDNESDAY,  MARCH  26,  194r' 


abacco  Real  Estate  Office;  contrac- 
tor, Elec  Prod  Coip;   signs. 

4181  630  Tennessee :  owner,  J  D 
Sheedy;  contractor.  Geo  P  Brayer, 
temporary    motors. 

4182  400  2bd;  owner.  City  of 
Paris ;  contractor,  Geo  F  Brayer ;  ai  ■ 
terations. 

4183  113  Stillman:  owner.  H  C 
Wood;  contractor,  Geo  F  Brayor; 
eervlce ;    motors. 

4184  1821  A  Fillmore,   owner,  

contractor,    Retter    Elec    Co;    2    out- 
lets :   2  switch*" 8 :   2   plugs   . 

4185  3032  Buchanan;  owner,  Con- 
tl;  contractor,  Columbia  Elec  Co; 
10  outlets ;  8  switches ;  10  plugs ; 
service. 

418C-4I88  various  local  ions  on  li-<\  ; 
various  owner;  contractar,  Columbia 
Elec    Co*    underground    service 

4189-4192  vorious  locations  and 
owners;  contractor.  Columbia  El'^'' 
Co ;   range. 

4193  n22   Valencia:    owner,   Roch- 
ester Pants;  ccntraetor.  Weber-Con 
roy:  -4   plug.s. 

4194  629  Post  owner,  Sheldon 
Hotel:  conli-actor,  Weber  Conroy 
extend    sign    feed. 

4195  5.37  Guerrero:  owner.  P  H 
Keenan  ;  contractor,  Weber- Conroy ; 
underground   service. 

4196-4197  1155  Van  Ness,  1101  V^n 
Ness;  owner  Van  Etta  Motors;  con- 
tractor, Mahoney  Elec  Co ;  2  out- 
lets :    motors ;    alterations. 

4198  230  Jones:  owner,  Muslci.anj 
Union ;  contractor.  Mahoney  Elec  Co  • 
2   outlets;    '1    pluRs. 

4199  474  'jeary ;  owner.  Si'vorman ; 
contractor,  Muhoney  Elec  Co;  4  out- 
lets;   3   plugs. 


4200  1492  Ellis;  owner,  Kusuno; 
contractor,  Mahoney  Slec  Co;  1  out- 
let ;  3  plugs ;   meter  .-jwltch 

4201  NE  Cor  Ocean  Ave  and  Mir 
amar;     owner,    MoKales,     Inc;     coi;- 
tractor,  Kuchel  &  Slevers  Elec  Wks, 
Ltd; -      ^ 

4202  1314  Noriega ;  owner.  Noriega 
Ice  Cream  Shop;  contractor.  Won- 
derllte   Neon    Prod   Corp;   sign. 

4203  1234  FVjst  St;  owner.  Kaiser 
Garage;  contractor.  Wonderlite  Neon 
Products  Co;   sign. 

4^04  218  Fllhnore;  oWner,  Henrys; 
contractor,  Wonderlite  Neon  Pr.-d 
Co;   sign. 

4205  1154  Market  »t;  owner.  H  C 
Hansen ;  contractor  Wonderlite  Neon 
Prod  Co;  sign. 

420C  33M  Mission  St;  owner.  Skin- 
ner; contractor.  Bedford  Electric  Co; 
Blgn  circuit. 

4207  893  Eli-iabeth;  owner.  Deai^ : 
contractor,  Bedford  Elec  Co;  7  out- 
lets ;  5  swltcheE ;  7  plugrs ;  service. 

4208  2401  Busih  St;  owner ; 

contractor.    Century    Elec    Prod    Co: 
alterations. 

4109  274  Valencia  •  owner,  John . 
contractor.  Century  Elec  Const  Co; 
motors. 

421C  200— 20th  Ave;  owner,  Simp- 
son; contractor.  Century  Elec  Const 
Co;  

4211  270  15th  Ave;  owner.  Ham, 
contractor.  Century  Elec  Const  Co; 
1   plug. 

4212  1641  Ellis  St;  owner,  Bagdad 
Bowling  Alley;  contractor,  Bedford 
Elec  Co;  1  switch;  1  plug;  hot  wk- 
ter  heater. 

4213  160  Sutter  St-  owner,  Robert 


1—    MISCELLANEOUS 


Are  you  Interested   In   well-tralne«i 
qualified      men?        SUPERINTEND 
ENT8,  ARCHITECTS,  ENOINTCERi* 
DRAFTSMEN,    SURVEYORS.  FSTI 
MATOR8.     SALES     ENGINEERS 
CONSTHIICTTON      ACCOUNTANTS 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  information  call 
E.    STEVENS.   GArfleld    1617 
T*chnloat  Poaltlone  Aqencv 


BOOKKEbPINQ  SERVICE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SS>& 
hneht    4462.  (tf> 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .036-in.  45H't06-ln-  Alum- 
inum Products  Co.,  3245  16th  Stree* 
Phone  UNderhlll  2166  or  SUtter  6700. 


LUMBER  -  SOIL  PIPE  -  SHEET 
ROCK ;  FIR,  all  sizes,  specified 
lenprths;  PINE,  boards  kiln  dried; 
TIMBER,  anv  length  and  dimension  ; 
MILLWORK,  rail  ties,  mlllworU , 
E>OORS,  SHINGLES,  MOULDING. 
SASH.  Wood  Lath,  Metal  Lath. 
Rock  Lath,  Nails.  Plaster  Board, 
Plywood,  Oak  ar.<1  Pine  Flooring. 
Carload  lots. 

Associated    General    Contractors' 

Service 

1151  Sutter  St.,  S.  P.  9— PR43Ppect  4500 


S    Atkins;    contractor.    Beacon    Elec 
Co;  4  outlets;  3  plugs. 

4214      3355    17th    St;    owner,    Wax- 
:np.n8   Bakeries;  /luntractor,  Weiden 
thp.l-Gosllner;  alterations. 

4216    1334  Evans  Ave;  owner,  ; 

contractor,     Weidenthal     -    Goslinei , 
rep-\lr  fire  damage. 

4216  182  2nd  St;  owner.  Heath  Co; 
contractor.  .Tames  E'ec  Co;  6  plugp. 

4217  687  Geaiv  <> t :  owner,  Dolores 
Vies;  contractor,  Byington  Electric; 
;neter  lo'-'ps. 

4218  1432  Lombard;  owner,  Well^ 
Fargo  Bank;  contractor,  Byington 
Elec   Co;   underground    service. 

4219  2810  Bush  St;  owner,  Estelle; 
contractor.  Byi'igton  Elec;  9  outlet.s 
n  switche.s ;  8  plugs. 

4220  2801  Market  St;  owner,  Wei- 
ner;  contractor,  Byington  Elec  Co; 
correct   sub-standaid   wiring. 

4221  1815  Oak  St;  owner.  Fair; 
contractor,  Elyington  Elec  Co;  three 
meter  loops. 

4222  SW  Cor  Fillmore  and  Sutter; 
owner.  United  Cigars ;  contractor, 
Byington  Elec  Co;  3  outlets;  two 
phone  booths. 

4223  1069  Market  St;  owner,  -^_; 
contractor,  Malm  &  Welter;  5  out- 
lets. 


OAKLAND 


45119      I5fi    12th    St:    owner,    Alex- 
ander,   contractor.    Fox    Elec:    on  I- 


Official  Proposal 


Moving   of  threis'  dormitories   now   at 

Benlcia     and     reerection     on     the 

Davis  Campus 


'ADVERTISEMENT     FOR     BIDS' 


lets;    switches. 

4n20  14th  St.  &  Madison;  owner. 
Coco  Cola  Co;  contractor.  Fox  Elec 
Co;  outlets;  switches;  sign  ser\-ice: 
new    installations. 

45121  6th  and  Jefferson ;  owner. 
Merchants  Refer;  contractor.  Clif- 
ford :  alterations. 

45122  1305  Lincoln  St;  owner. 
Norman  Chow;  contractor.  Clifford > 
alteration.s. 

45123  5936  Grove  St ;  owner,  Bec- 
ivett  &  Fechrlghi ;  contractor,  Clif- 
ford;   outlets;    switches;    plugs. 

45124  59?6  Grove;   owner.   Beckett 
.md    Fechrlghi;    contractor,    Clifford 
fixtures 

45125  785  60th  St;  owner,  Beckett 
and  Fechrlghi;  contractor,  Clifford; 
outlets;    .t^witches;    plugs; 

45120  786  00th  St;  owner,  Beckeit 
and  Fechrlghi;  contractor,  Clifford; 
fixtures. 

4512'/  6020  Grove  St;  owner,  Bec- 
kett a:id  Fechrlghi;  contractor.  CJif- 
foif';    outlets;   switches:   plugs. 

4K128  6020  Grove  St;  owner.  Bec- 
kett and  Fechrlghi;  contructor.  Clif- 
ford;  fixtures. 

45129  789  61st  St;  owner.  Beckett 
and  Fechrlghi:  contractor,  Clifford: 
outlets;   switches;    plugs. 

4.M0O  789  01st  St ;  ov.ner,  Beckett 
and  Fechrlghi;  contractor,  Clifford: 
fixtures. 

45131  1501  3Sth  Ave;  owner,  Ray 
contractor.  Clifford;   change 


POSITIONS  OPEN 


S-611  —  ENGINEER,  pre*.  80-40, 
with  archtL,  engrg.  trg.  and  ezp«r. 
on  concrete  design  and  conatructioii. 
Also  exper.  structl.  draftsman  for 
genl.  office  work.  Salaries  open.  Gkwd 
opportunity.  San  Francisco. 

S- 650— STRUCTURAL  DESIGNER 
with  good  exper.  on  steel  and  con- 
crete. Salary  open.  San  Francisco. 


1100    6th     Ave;     owner,     C 
contractor.   Clifford;   repa?i 


IRVINOTON    Straight   Line    CUT- 
These  Men  art  evallable:  Ccnstnic- lOFf  ^A\y,   cStapound   angle  cutting 
tlon  Supts..  Working  Foremen.  ProJ-    ?2-lnch^troke,    5-hp.    motor,    18-Incl 


ect  Managers,  Estimators,  Archlte<;ts 
Engineers  —  btructural,  DcElgn,  M.R. 
and  E.E.  Draftsmen — all  types.  In- 
strument Men,  Rod  and  Chain  Men, 
Construction  Accountants,  Timekeep- 
er.*? and  iTales  Engineers. 

For   complete    Inform.ntlon    call 

Henry  Helbig  and   Ralph  Olsen 

YUkon  6-0679 

This    service    is    designed     to    help 

yon  secure  I. he  right  man,  (tf) 

2—     HELP  WANTED 

OFFICE  MAN  FOR  DOOR  A.ND 
SASH  ESTIMATING  and  COUNTER 
WORK.  State  previous  exp.  Reply 
Box  326  c/o  Dally   Pacific   Builder. 

(4/2> 

Senirr  ■ARCHtg<^tUrtALC)hAr!*S- 
MAN.  Out  of  town  position.  Must  be 
first  class.  Capable  of  sketches, 
working  drawings  and  details.  Sal- 
ary will  be  satlsfactor>'  to  a  fnst 
worker,  .ible  to  produce.  Phone  8U 
6169  for  appointment (tl ) 

ESTIMATOR,  PAINTING,  first- 
class.  Must  know  new  and  old  work. 
Large  reputable  firm.  Ideal  condi- 
tions. State  exp.  and  qualifications. 
Reply  Box  327,  c/o  Daily  Pacific 
Builder.  4/1/47 

3 — POSITION  WANTED 

GENERAL  SUPT.,  37.  registered 
C.E.,  now  available.  Exper.  embraces 
highway,  commercial  structures,  air- 
ports, housing,  etc.  I.  E.  Gilpin. 
GRaystone  6.'40  _  _  _^  (3/26" 
~  Woman  Bkkpr^  Accountant,  exp., 
full  charge  aUr*  Burr.  opr.  Satur- 
days onlv.  Reply  Box  374  c/o  Daily 
Pacific    Builner. ( 3/28  > 

MAN,  30.  whlsle.  elect,  supply  exp., 
buy,  sell  and  procedure.  Desires  pos. 
elect,  contr.  or  whlsle.  Reply  Box  325, 
c/o  Dally  Pacific  Builder.  to  3/31 

5—         FOR  RENT 


blade.    2156   San   Bruno   Ave. 
JUniper  4-8663. 


AIR  COMPRESSORS 

1^-  and  S-hp.  automatic  outfits  A.  C. 

2S4  CFM  Worth ingion  Bare  Unit. 

rUJIF-S 

1-ln.    thru   4-in.   Single   Stapf    Centrit 

3x:>1l3     thvu     10x6x10    Duplex     Sfcai.i. 

BELTING  .-VND  HOSE 

18  in.,    30-in..    30-in     Rock    Conveyor-; 

Vulcanized    Fndlesr    Belts;    V-Be!ts; 

QD  V-Sheaves 

Western    Industrial    Supply 

Sacramento  2-7264 —  Teletype  SC-ISO 


"Subject  to  the  conditions  prescrib- 
ed by  the  undersigned,  sealed  bids 
are  invited  for  the  following  work* 
for  the  mo  zing  of  three  dormitories 
now  located  at  Benecia,  California 
and  the  re-erection  on  the  Davis 
Campus,  University  of  California. 
Davis,  California.  Plans  and  specifi- 
cations will  be  issued  to  intending 
bidders  upon  deposit  of  ten  (|10)  dol- 
lars per  set.  No  bids  will  be  received 
after  2:00  P  M  April  9,  1947.  Plant. 
specifications  and  Information  win 
be  available  starting  Mrrch  14.  1947 
at  the  Cashier's  Office,  103  Adminis- 
tration Building,  University  of  C**'!- 
fomta,  Berkeley,  California,  and  ai 
the  Business  Office,  101  Admlnls 
tratlon  Building,  University  of  Cali- 
fornia, Davis,  Cailfornla.  The  right 
I  to  reject  any  and  all  bids  is  re- 
served. 
"THE  REGENTS  ®F  THE 

UNIVERSITY    OF    CALIFORNIA" 
(Daily  Pacific  Builder) 
S/14.  17.  18.  19.  20.  21.  24,  25.  26.  27.  '47 


Floor  Crane,   2-Ton,  Portable 

STEAM     CLEANING     MACHINE, 
portable,   for    machinery    or    build- 
ings. 
WELDERS,   gas   and   electric   driven. 

ACE  MFG.  AND  SUPPLY  CO. 

Hillside   and   Mission,    San    Francisco 

Phone  Days  JU.  4-8910 

Evenings  FL  8886 


Gilbeit; 
switch. 

45132 
Thrams 
service. 

45133  2330  Ivy  Dr;  owner,  Harrj.- 
Kleckner;  contiactpr.  Johnston  Elec; 
motors. 

451.34  4th  &  Jackson ;  owner,  Safe- 
way Stores;  contractor.  Clifford  Elec 
connect  range. 

45135  3153  Middloton;  owner.  R  K 
Smith:  contractor.  Clifford ;  outlet.s: 
switches ;    pluga. 

45136  3153  Middleton ;  owner.  R  K 
Smith:   contractor.  Clifford;  fixtures. 

45137  1.324  51.«t  Ave;  owner.  John- 
son: contractor.  Melrose  Elec:  out- 
let":    nluc:s-    •service. 

45138  826  52nd  Ave;  owner.  Ple- 
itte;  contractor,  Melrose  Elec;  out- 
lets :     switches ;     plugs. 

45139  1320  Webster;  owner.  Quie". 
Hour;    contractor.    Paramount;    sign. 

45i4f'  2395  Wood  F* ;  owner,  Mc- 
Coy Motors;  contractor,  Matson  Elec 
Equip;    motors:   addition. 

45141  3073  Broadway;  owner,  Mc- 
Clain  Auto  Co;  contractor,  Matson 
Electric;   plugs;   motors. 

45142  3073  Broadway;  owner.  Mc- 
Claln  Auto  Co;  contractor.  Matson 
Electric;  outlets;  fixtures;  plugs. 

45143  1166  67th  St;  owner,  Western 
Iron  &  Body  Works;  contractor, 
Scott-Buttner;   plugs;   motors. 

45144  1646  7th  Ave;  owner,  Glen 
Sturtevant;  contractor,  Conrad  Elec- 
tric; alterations. 


45145     4021    Carrington    St;    owner,   alterations. 


ENGINIIIING  SOCIITIIS 
PERSONNEL  SERVICE.  INC. 

(Aq*acy) 
Nswton  D.  Cook,  M«r. 

57  POST  ST.  S.  P.  4 

•Ar««ld  f24t 


F  H  Armstrong;  contractor,  Haynss 
Electric;  service. 

45146  360  60th  St;  owner,  L«wla 
Construction  Co;  contractor,  Capitol 
Electric;  outlets;  plugs. 

45147  8318  E  14th  St;  owner.  H 
Jones;  contractor,  Capitol  Electric; 
outlets;  plugs;  alterations. 

45148  8318  E  14th  St;  owner,  H 
Jones;  contractor,  Capitol  Electric; 
fixtures. 

45149  1190  67th  St;  owner,  l£ar- 
chant  Calculating  Machine  Co;  con> 
tractor,  H  P  Clark ;  outlets ;  swltctaM ; 
motors. 

45150  1190  67th  St;  owner.  Mar- 
chant  Calculating  Machine  Co;  coll« 
tractor,  H  P  Clark;  outlets;  switch**; 
plugs;   motors. 

45151  6427  E  14th  St;  owner,  Vir- 
ginia's Beauty  Shop;  contractor; 
Western  Neon  Co;  sign. 

45152  3038  Telegraph  Ave;  owner. 
Knapp's  Market;  contractor,  Stand- 
ard   Display ;    sign. 

45153  8th  Ave  and  E  12th  St ;  own- 
er. Fairway  Stores ;  contractor  Stand- 
ard Display;  sign. 

45154  12th  and  Cypress;  owner. 
Crab  Shad ;  contractor.  Standard  Dis- 
play ;    sign. 

45155  17th  and  Harrison;  owner. 
Chevron  Gas  Station;  contractor, 
White  Electric;  wiring. 

45156  749  B  12th  St;  owner,  Fonir; 
contractor,  Monzo  Electric;  outlets; 
switches;  plugs;  service;  motors  al- 
terations. 

45157  1523  Harrison;  owner.  Shop- 
ard ;  contractor.  Mongo  Electric ;  out- 
lets; switches;  plugs;  alteratlona 

45158  546  30th  St;  owner,  Nichols; 
contractor,  Monzo  Electric;  outlets; 
switches ;   plugs.   , 

45159  1015  57th  St;  owner,  Califor- 
nia Construction;  contractor,  Monso 
Electric;  fixtures. 

45160  1015  57th  St;  owner.  Califor- 
nia Construction ;  contractor,  lionso 
Electric ;     outlets ;     switches ;    plngB ; 


ROMPT   DELIVERY- 


NOW! 


JAEGER    CONCRETE     MIXEP. 
.Model  El,  pnou:natic  '.iretl,  with  skiii 
loader  and    .vator  tank  ...  as  is  .  . 
.S1500.    AUSTIN  WESTERN  TANDE.\T 
HOU.ER.    8-10    toi'    converted,    over- 
hav'letl  and  lolls  retired  ...  as  is 
j;i.2">0.    J    HENRY  HARRIS.  2657  910 
.St.,  Berkeley ;  phone  THornwall  716!^ 

(.1/291 


I^UMBER  HANDLING  EQUIP- 
MENT: CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KK   4-1651. 


FOR  SALE 


FOR  SALE 

LUMBER.  SOIL  PIPE,  SHEET 
ROCK;  Fill,  all  sizes,  •^pecificv' 
lengths;  PINE.  bo«rd»  kiln 
<!rlfd:  TIMBER,  nnv  length  and 
diinenKioii:  MILL  WORK,  rsil 
tl^'s.  mlllwork;  DOORS,  SASH. 
SHINr.LES.  MOULDING; Wood 
Laih,  Metal  Lath.  Rock  Lath, 
NaIN,  Plaster  Board,  Plywood, 
Oak  and  Pine  Flooring 

AMocMted 
General  Contractor*'  Service 

1151  Suiter  St..  San  FranciBCO  9 
PRo<ipect  4500  or  2800 


FOR  LEASE  OR  SALE 
INDUSTRIAL  PLANT 
Area  60,000  feet.  30,000  feet  under 
cover;  2  overhead  heavy-duty  cranes, 
loading  and  receiving  platforms. 
Spur  track.  Adapted  to  heavy  Indus- 
try. TREVOR  A  CO.  SU.  6483.  368 
Bush  St.,  San  Francisco,  Calif.        3/26 


ELECTRO   MOTOR 
400-hp.,     3/60/440,     600     r.p.m.,     plus 

TRANSFORMERS  (3) 
60    KVA  3/60^-2x00/240x120 
AIR   COMPRESSOR 
7(50  cu.  ft.  Sullivan  WJ  3,  late  over- 
haul, new  butterfly  valves,  complete 
with  aftercooler. 

ELECTRO  PLATING  SET 

O.  E.  1500-amp..  15-volt. 
MOTOR   GENERATOR   SET 
25  to  75-hp— 260-volt. 
SYNCHRONOUS  MOTOR 
200-hp..    900-r.p.m ,    2300-volt.    com- 
plete with  automatic   starting  equip- 
ment. 

CENTRAL  SUPPLY  CO. 
766  Folsom  St..  S.  F.  DO.   2557 

3/81/47 


AVAILABLE     FOR     IMMEDIATF 

DELIVERY,  a  limited  quanUty  of 
26  -  gauge  corruaated  ALUMINUM 
fiHEETS.  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  826«.  (tf ) 


HOISTS.  ELECT..  Monorail,  2- ton. 
3-ton,  5-ton  capacity,  3-pha8e,  2'.:0- 
440  volts,  p.  Sc  H.  Yale  and  Shaw-Box. 

H.  KRIEGER  CO. 
724  Brannan  St.,  S.   F.  MA.  6409 

3/31/47 


SHREDDED   REDWOOD    BARK 
Tops    for    INSl'LATION      Im"i»Hl  "t- 
Delivery.      OILLON     LTTMBER     ro . 
Genry    at    4th     Ave..    San    Frnnclsjo. 
SKvline   .^515 

j  aF:6i^-R  c61^'nt^TK  MIXEH. 
Model  14  EL.  pneii.  Mred.  with  -'d,' 
loader  and  water  tank,  as  Is.  $1,500. 
AUSTIN  WESTERN  TANDEM 
ROLLER.  9t-\0  ton  converted,  ovn 
hauled  and  rolls  r<tlre<l  as  Is.  11200. 
J,  HENRY  HARRIS.  26r>7  Nlr.th  St., 
Berkelev :    phone   THornwall    7165 

(3/2«> 


enestra 

INDUSTRIAL  STEEL  DOORS 


NOW  AV4/u7T, 

Irom  our  Poc,7,-,  f^^^  »  I  f  j 


Fenestra  Industrial  Steel  Doors  are  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
parages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 


> 


/ 


of  structures. 


(tight)  Typical  Single  Swing 
Door  •  Well  Datlgned, 
Sturdy  •  Long«lotting 

STOCK  TYPES  . . .  Sizes  range  from  TV  to 
7'4  "  width  and  6'8"  to  T^"  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  catalog. 


foclfic  Coast  Plant 

13!0  Siity-Third  St.,  Emeryville 

Oakland  8,  Callfemia 

Phone:  OtymHc  ••>* 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


Local  Sales  Office 
23S  Montgomery  St.,  Iwss  BMf . 
Son  Proncltc*  4,  Callfemia 
Phona:  OOugIa* 


, 
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ComfortaHe^Fiuictional  Home  Is  Modest-Sized,  Yet  Spacious 


NEWS  INDEX 


Olaposal   Plants 

Bridges  


Planning:  a  house  in  which  to 
live  happily  ever  after? 

Then,  study  the  plan  of  this 
modest-sized  house  recently  com- 
pleted in  the  suburbs  of  Chicago, 
designed  by  architect  David  M. 
Barrow  and  its  owner,  Howard 
M.  Sloan.  House  and  Garden  calsl 
this  house  "one  of  the  most  im- 
portant small  houses  it  has  evei 
published."  \ 

The  basic  plan  is  simple  and 
functional.  Appealing  and  charm- 
ing as  this  house  is  in  its  appear- 
ance and  plan,  its  equipment  and 
mechanical     principles     are     even 


more  important,  and  are  applicable 
to  any  blueprint. 

The  house  turns  its  back  to  the 
street,  and  its  face  to  the  private 
garden  and  the  sun  which  hits  the 
rooms  most  uBed  during  the  day, 
as  well  as  the  tiny  greenhouse.  The 
overhanging  roof,  protected  witli 
durable,  colorful  and  fire-resistant 
asphalt  shingles,  shields  the  main 
area  from  too  much  sun.  Supple- 
mentary awnings  are  used  in  the 
summer.  In  winter,  when  the  sun 
is  lower  In  its  zenith,  the  sun's 
rays  help  to   heat  the  house. 

Here's   a   house   that    makes   its 


own  weather  the  year  around.  It 
is  completely  sealed  in.  Double 
glazed  windows  throughout  are 
fixed — cannot  be  opened — ^but  the 
air  conditioning  system  provides 
filtering,  cooling,  dehumidificatiovi, 
and  air  circulation  in  the  summer; 
warming,  humidification,  filtering 
and  air  circulation  in  the  winter. 

The  sheet  stoel  floor,  with  warm 
air  circulating  beneath  it,  provides 
radiant  heating. 

Despite  its  forward  looking  de- 
sign, the  house  approximates  its 
neighbors  in  nppearance,  and  fits 
easily  into  its  suburban  environ- 
ment. 


.31-32 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


3/24/47  82 

Preliminary  Plans  In  Progress 
Incinerator  Cost  $875,000 

LOS    ANGELES    COUNTY.  Calif.   In 

vicinity  of  120tii  St.,  Imperial  Higli- 

way  and  Normandie  Ave. 
Owner — Los  Angelea  County  Board  of 

Supervisors,    801    Hall    of    Records, 

Los  Angelea,  Calif. 
Engineers— Koebig  &  Koebig,  Rowan 

Bldg.,  Los  Angeles,  Calif. 
500-ton  daily  capacity  incinerator. 


3/20/47  82 

Engineering  Surveys  for  Main  Trunk 
Sewer  Line  In  Progress — Bond  Elec- 
tion Contemplated  —  Application 
Filed  for  State  Department  of  Pub- 
lic  Health    Permit 

Sewage  Disposal  System 

CONTRA  COSTA  COUNTY,  Calif.  400 
feet  north  of  Arnold  Highway  on 
west  bank  of  Walnut  Creeic,  to 
servo  area  in  and  adjacent  to  the 
cities  of  Walnut  Creelt,  Saranap, 
Lafayette,  Moraga,  Orinda,  Alamo 
and  Danville. 

Owner — Central  Contra  Costa  Sani- 
tary District,  Lawson  H.  Weill, 
president;  O.  S.  Cutler,  temporary 
secretary,  American  Legion  Hall, 
Mt.  Diablo  Blvd.  and  Locust  St., 
Walnut  Creelv,  Calif. 

District  Engineer  —  Clyde  C.  Ken- 
nedy, Room  504  Atlas  Bldg.,  604 
Mission    St.,    San    Francisco,    Calif. 

Treatment  works  consisting  of  pump- 
ing station,  screenings  grinder,  grit 
cliamber,   primary  clarifiers,   sepa 


Plans  by  Chief  Engineer  H.  E.  Hedf- 
tr,  751  S.  Pigueroa  St,  L<oa  An- 
geles, Calif. 

Includes  alterations  to  existing  over- 
flow (lam  and  construction  of  a 
rectangular  reinforced  concrete 
conduit  about  40OO  ft  long,  with 
two  reinforced  concrete  bridge* 
cn>sslng.s. 

L,*)w  Biiki.i^-A.  Teicheil  &  Son,  Inc., 
l«4tt    S7iii    St.    .Sacramento,    Calif., 
$418,810. 
Tlie  Work  involves: 

Proposition  1 
Coutiactur  to  furnish  all  material* 
except  copper  water  seals. 

Spillway  Items 

(1)  80  cu.  yds.  removal  of  concrete 
from  crest  of  dam; 

(2)  65  cu.  yds.  removal  of  reinforced 
concrete  from  dam  aprons; 

(3)  2050  cu.  yds.  class  A  spillway 
excavation ; 

(4)  300  cu.  yds.  class  B  spillway 
excavation ; 

(5)  280  cu.  yds.  bridle  trail  excava- 
tion ; 

(6)  15  cu.  yds.  bedrock  excavation 
for  spillway  floor  subdrain  sys- 
tem ; 

(7)  5  cu.  yds.  excavation  for  spill- 
way cutoff; 

(8)  3670  cu.  yds.  fill  and  backfill  of 
spillway   walls  and  bridle  trail; 

(0)  1700   cu.   yda.  compacted   fill   in 
/  place ; 

(10)  400  sq.  yds.  each  additional  sin- 
gle roller  trips  covering  1000 
sq.  fL; 

(11)  325  lin.  ft.  furnish  and  placing 
6-in.  concrete  pipe  lateral  sub- 
drain  ; 

(12)  45  lin.  ft.  same  8-in.  center  sub- 
drain  ; 

(13)  92  lin.  ft.  same  10-in. ; 

(14)  lump  sum,  alterations  to  well 
box  No.  1; 

(15)  25  lin.  ft.  8-in.  drain  and  outlet 
for  well  box  No.  1 ; 

(16)  50  lin.  ft.  same  for  well  box 
No.  2; 

(17)  360  cu.  yds.  concrete  in  west 
spillway  wall ; 

(18)  960  cu.  yds.  same  In  ecMt  spill- 
way wall ; 

(\9)  ISO  cu.  yds.  snme  in  east  wall 
below   minimum  depth ; 

(20)  31,000  lbs.  placing  reinforcing 
steel  in  spillway  walls; 

(21)  60  cu.  yds.  concrete  in  cutoff 
wall  at  toe  of  dam ; 

(22)  2  cu.  yds.  reinforced  concrete  in 
cutoff  wall  at  sta.  348  plus  100; 

(23)  100  cu.  yds.  same  in  spillway 
crest ;  * 

(24)  145  cu.  yds.  same  in  spillway 
floor,   12-in.   slabs ; 

(25)  200   cu.   yds.   same.    18-in.   slabs; 

(26)  16  lin.  ft.  drilling  2-in.  weepholes 
in  existing  rock  walls; 

(27)  425  lin.  ft.  drilling  holes,  placing 
end  grouting  steel  dowels ; 


rate   sludge   digesters   ,open  sludge 

drying    beds  and    oxidation    ponds.    <28)  330    lin.    ft.   furnish    and   placing 
and    central    trunk    line    and    con-  fence  on  spillway  walls; 

tlngent  sanitary  facilities.  *29)  125  Un.  ft.  placing  copper  water 

I  seals ; 

3/20/47  81  1  (30)  2660    bbls.    furnish    portland   qe- 


Chamberlin's  District  Headquarters  Move  to 
Oakland  in  Firm's  50th  Anniversary  Year 

In  1947,  the  Chamberlain  Company  of  America  marks  its  50th 
anniversary,  according  to  District  Marapor  V.  R.  ReynoId».  who 
Hupervi»e8  the  company's  interests  in  the  states  of  California,  iNevaoa 

.""  Fa"to?"*  branch  offices  are  located  in  «'"  J""l"^,?o*V"Vr4i.LT 
many  years  district  headquarters  has  b^en  lo<*a»ed  at  1^3  Tenth  St rwl. 
San  Francisco.   The  50th  anniversay  year,  1947,  has  been  chosen  for 

another  step  in  the  company's  Pa- ♦" 
cific  coast  expansion  pro-am,  ac- 
cording to  Reynolds. 

Modem  offices,  n  large  ware- 
house and  manufacturinp-  site  has 
been  acquired  at  1496 — 67th  Street, 
Oakland  8  (Emeryville).  On  Mar. 
1,  diPtrirt  hepdquartera  for  the 
firm  will  be  located  at  that  addrrss. 

The  San  Francisco  offic*^  will 
continue  to  sorve  this  area.  The 
downtown  Oakland  office  will  be 
discontinued.  It's  personnel  and 
activitie.''  will  function  from  tho 
district  headquarters  at  the  67th 
Street  address. 

After  50  years  in  business  the 
Chamberlin  Company  is  the  only 
national  manufacturer  of  fuel  sav- 
ing and  home  -  comfort  products 
which  sells  and  services  directly 
to  and  for  the  customer.  Other 
lines  of  similar  products  are  usual- 
ly handled  by  independent  dealers. 
With  Cham'i>erlain  there  is  no  di- 
vision of  responsibility.  It's  prod- 
ucts are  sold  and  installed  only  by 
full-time  regularly  employed  com- 
pany representatives. 

"Prom  a  humble  beginning  in 
1897,  Chamberlin  now  opei^tes  36 
branches  and  live  factories,  and  is 
America's  oldest  and  largest  firm 
of  home  comfort,  fuel-saving  spec- 
ialists," Reynolds  declared.  "Over 
2,500,000  home  and  building  own- 
ers have  installed  Chamberlin 
equipment  to  save  fue',  reduce 
draft.*?  and  keep  out  dust  and  dirt." 

Among  the  fuel-saving  services 
that  Chamberlin  installs  are  metal 
weatherstrips,  rock  wool  insula- 
tion, calking  and  screens,  Reynolds 
pointed  out. 

Ijargely  responsible  for  the  com- 
pany's success,  according  to  Rey- 
nolds, 18  the  policy  of  recommend- 
ing lt«  services  only  if  a  survey 
clearly  indicates  that  the  home  or 
buildin?  nerds  the  specific  weather- 
proofing  product. 


Electron  Compass 
Small  but  Accurate 


NEW  YORK.— An  electron  gun 
compass  no  larger  than  a  flash- 
light, but  capable  of  flying  the 
largest  airplanes  or  navigating 
ocean  liners,  was  unveiled  at  the 
annual  meeting  of  the  American 
Institute  of  Electrical  Engineers 
here  last  week.  The  new  instru- 
ment is  capablo  of  precise  reijdings 
hitherto  unattainable  by  the  con- 
ventional type  of  magnetic  com- 
pass. 

Containing  no  moving  parts  and 
looking  more  like  a  black  stick 
than  a  comoass,  the  device  depends 
upon  a  constant  bombardment  of 
electrons  aimed  at  a  target  to 
provide  directional  signals  and 
guide  an  airplane  or  ship  on  a  pre- 
set course,  he  exnlainea. 

INGENIOUS  TEXAN 
SOLVES  ALIGNMENT 
KITCHEN  CABINETS 


One  installation  problem  some- 
times faced  by  kitchen  dealers  is 
properly  lining  np  base  and  wall 
cabmots  in  rooms  which  are  out  of 
line. 

This  recently  confronted  a 
Youngstowr.  Kitchens  dealer  in 
Texas. 

He  found  that  the  house,  which 
had  no  basement,  bad  settled  »o 
much  that  he  couldn't  level  the 
cabinets.  Undismayed,  this  ingen- 
ious Texan  went  outside  and 
raised  the  corner  of  the  house  two 
and  a  half  inches. 

Presto!  The  cabinets  fitted  per- 
fectly. 


Plumbing-Heafing 
Output  to  Set  New 
High  Markm  1947 

CHICAGO.— That  1947  will  be  a 
significant  year  for  the  plumbing 
and  heating  industries  in  that  it 
will  mark  a  return  to  full  peace- 
time production  is  predicted  by  the 
Plumbing  and  Heating  Industries 
Bureau. 

Production  figures  for  1946  foi 
some  lines  indicate  that  the  recon- 
version hump  has  already  been 
passed,  the  Bureau  points  out. 

Manufacturers  of  plumbing  and 
drainage  specialties  report  a  130 
per  cent  increase  in  1946  produc- 
tion. 

Cast  iron  radiator  production  for 
l'J46  was  100  per  cent  ahead  of 
1945.  A  further  50  per  cent  in- 
crease in  1947  is  expected. 

Soil  pipe  production — 100  pei 
cent  over  1945;  steel  boilers,  dou- 
ble the  1945  figure;  power  driven 
oil  heating  equipment,  nearly  four 
times  ahead  of  1945;  unit  heater 
production,  35  per  cent  above  1945. 

Manufacturers  of  brass  pipe  and 
copper  tube  expect  that  all  peace- 
time manufacturers  records  will 
be  broken  in  1947.  Iron  and  steel 
pipe  in  great  volume  will  be  pro- 
duced in  1947,  nnle.«is  the  industry 
is  faced  with  interruptions  over 
which  it  has  no  control. 

"The  productive  capacity   of  the 

Elumb'ng  and  heating  industries  if 
eing  increased  by  the  addition  of 
new  plants,  expansion  of  existing 
plants,  mechanizations  of  manu- 
facturing processes,  and  the  ap- 
plication of  new  methods  learned 
during  the  war. 

# 

NOBLE  CHAIRMAN 

Weller  Noble,  of  Berkeley,  was 
elected  chairman  of  the  Bay  Area 
transportation  and  traffic  commit- 
tee at  its  first  meetinir  hold  today 
at  the  Commercial  Club  in  San 
Francisco,  to  ntap  a  program  cf 
action  for  the  study  of  area-wido 
transportation  and  traffic  require- 
ments, with  emphasis  on  the  need 
for  an  additional  Bay  crouing 


Owner  Talking   BIda — No  Due  Data 
Set 

Inatall    Penstock*   and   Valve* 

MUD  MOUNTAIN  DAM,  Washing- 
ton. White  River,  located  about  40 
miles    east   of   Tacoma. 

Owner — Seattle  District,  Corps  of  En- 
gineers, War  Deiiartment,  Col.  I*  H, 
Dewltt,  district  engineer,  1400  Tex- 
tile Tower,  Seattle,  Waah. 

Plans  by  owner. 

Installation   of  valves  and  penstocks 
m  existing  23-ft.  tunnel. 
Specifications  obtainable  from   the 
above  office. 
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3/20/47 

Plans  In  Progress 

Sewage  Plant 

SEL.MA,  Calif.,  Fresno  County. 

Owner  — City    of    Selma,    city    clerk, 

City  Hall.  Selma.  Calif. 
Engineer— Ross  &  Price.  Rowell  Bldg., 

Fresno,  Calif. 
New  industrial  sewage  trunk  line  and 

check  and  settling  plant. 


83 


3/19/47 

Low  and  Only  Bidders 

Sewage  Treatment  Plant  and 
Sanitary  Sewer  Cost  $109,266 

TONASKET.   Wash. 

Owner  — City  of  Tonasket,  Vernon 
Allen,  city  clerk,  Municipal  Bldg., 
Tonasket,  Wash. 

Engineers— DeWitt  C.  Griffin  A  As- 
sociates,  Spokane,   Wash. 

Low  Bidder— Everett  McKellar,  Cash- 
mere. Wash..  1109,266. 
Other  bids  March  11  were : 
Hansen    A    Parr,    Spokane,    Wash.. 

$116,960. 
Ford    *    Walters,    Seattle,    Waah., 

$120,283. 
Vandlvort  Construction  Co.,  Wenat- 

chee.  Wash..  $122,789. 
W.  L-  Ridge.  Spokane,  Waah,  |1»4,- 

,653 
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Plans     In    Progress 

Power  and  Blower  Building 

Est.  Cost   $750,000 
LOS    ANGELES,   Calif..   I>o«   Angplea 

County.  Hyperion  Sewage  Disposal 

riant. 
Owner — Cltv  of  Lo-s  Angeles. 
Ardhltcct— Samuel     E.     Lunden.     400 

Rowan  Bldg..  45R  S.  Spring  Street. 

Los    Angeles,    Calif. 
Structural  Engineer— Paul  E.  Jeffers. 

816  W.   ath    St..   Jjnn  Ang<'I.H,  Callt 
Mechanical    nnd    Electrical    Engln»«ei 

—Ralph    E.    Phillips.    816    W.    «lh 

St..   I.^s   Angeles,  Calif.. 
Reinforced    concrete,    class-A    pow>r 

and  blower  building  230x125x47   it 

high. 


34— DAMS,  RESERVOIRS  & 
DREDGING 
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Low  and   Only   Biddtrs 

Concrete   Conduit  Cost,   $41S.((10 

PASADENA,  Calif..  Ix)8  Angeles  Co. 
Arroyo  Seco  Channel,  between  Col- 
orado St.  and  La  Loma  Ave. 

Owner — Board  of  Supervisors  of  Los 
Angeles  County  Flood  Control  Dis- 
trict. 501  Hall  of  Records,  Los  An- 
gelea, Calif. 


tnent ; 

Conduit  Items 

(1)  54,700    cu.    yds.    class    A  conduit 
excavation ; 

(2)  6000  cu.  yds.  class  B  same; 

(3)  1600    cu.    yds.    class    A    training 
channel  excavation  ; 

(4)  200    cu.    yds.     class    B    training 
channel  excavation  ; 

(0)  200  cu.  yds.  class  A  typical  cut- 
off wall  excavation  ; 
(6>  1000  cu.  yds.  class  A  downatraam 

cutoff  wall  excavation ; 
(7)  6  cu.  yds.  class  B  same; 
(8;  aOO  cu.  yds.  bedrock   excavation 

for  subdraln  trenches; 
(9>  990   cu.    yds.    reinforced   concrete 

invert  slab,  center  strip; 

(10)  19SA  cu.  yds.  same,  side  strips; 

(11)  3160  cu.   yds.  same,  wall  boxM; 

(12)  2376  cu.  yds.  same,  well  atama; 

(13)  13  cu.  yds.  same  In  spread  foot- 
ings of  bridge; 

(14)  19  cu.    yds.    same    In    abutment 
footings  of  bridge; 

(19)  42  cu.  yds.  same  in  abutment 
walls  of  bridge; 

(16)  84  cu.  vds.  same  In  deck*  of 
bridge, 

(17)  10  cu.  yds.  same  In  bridge  curbs; 

(18)  75  cu.  yds.  same  In  typical  cut- 
off wall; 

(19)  77  cu.  yds.  same  In  downstream 
cutoff  wall: 

(20)  10  drain  outlet  boxes; 

(21)  6  drain  Inlet  boxes; 

(22)  2   18-ln.   druln  plpo   inlets; 

(23)  7992  lin.  ft.  fumlHhlng  and  plac- 
ing 6-ln.  concrete  pli>e.  continu- 
ous pipe  drain ; 

(24)  1305  lin.  ft.  same,  center  sub- 
drain  ; 

(2.'i)  4460  lin.  ft.  same,  lateral  sub- 
drain; 

(26)  900  lin.  ft.  same,  8-ln.  center  sub- 
drain  ; 

(27)  1670  Un.  ft.  same.  10-ln.; 

(28)  lump  sum.  furnish  and  place 
equestrian  bridge  fences: 

(29).  lump  sum.  fumlHh  and  place 
truck   bridge   railings; 

(30)  7964  Un.  ft.  furnish  and  place 
fence  on  conduit  walls; 

(31)  lump  sum.  furnish  and  place 
riprap  and  rockflll  at  down- 
stream cutoff  wall; 

(32)  13.200  bbls.  furnish  portland  ce- 

!T.f«I>t. 

Total   bids  M.Hfch    18  wore: 

(A)  A  T<»lfhoit  A  Son,  Inc.,  Sacra- 
mrnto.  Calif..  $4J8.810. 

(B)  M:»f  Don.ild  &  Kru/>e  and  H»«nnler 
CdnNtr.  Corp..  0!cndale.  Calif,.  $4^0- 
105.00. 

(C)  M^too  Corii.  ClrnrWRtM  am. 
Bnrlintrame,     Calif,     $499,933  80. 

iD)  Guy  F.  Alklnjion  Co.  Long  Bf-nch 
Calif.,    and    South    San    Francisco. 
$M6.06B.70. 
Unl»    bids   were: 


<A> 

(B) 

(C/ 

(D) 

(1) 

$30.00 

$20  00 

(4  70 

$20.00 

(2) 

2500 

20.00 

3.80 

17.00 

(3) 

.70 

2.00 

.05 

4.0U 

(4) 

1800 

10  00 

3.60 

fl.00 

(5) 

400 

300 

1.20 

2.00 

(fi) 

20,f)O 

12.00 

10.00 

20.00 

(7) 

4  00 

30«» 

3(<0 

7.00 

(8) 

.40 

1.00 

.45 

1.00 

(9) 

2  yi 

sm 

2.00 

40O 

(10) 

.20 

.10 

.05 

.10 

(11) 

1,60 

4.00 

1.60 

250 

(12) 

200 

4.25 

1.45 

2.75 
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(13) 2.00  4.50  1.65  ^.00 

(14) 150.00  300.00  100.00  325.00 

(16> 5.00  9.00  6.00  5.00 

(1«) 5.00  9.00  6.00  d.00 

(17)  ._...  30.00  40.00  24.00  38.00 

(18) 30.00  40.00  23.00  20.00 

(1»)_..    .  20.00  40.00  12.50  25.00 

(20) .03  .Oi  .05  .025 

(21)  40.00  60.00  27.00  23.00 

(22) 50.00  40.00  42.00  60.00 

(23) 25.00  35.00  27.00  30.00 

(24) _  2500  25.00  23.00  24.00 

^25) 25.00  25.00  25.00  26.00 

(2«)_ 2.00  1.50  .80  2.50 

(27) 2.40  2.00  .85  1.50 

(28) 2.00  2.00  2.00  Vi  25 

(29) _  2.00  1.25  1.20  2.00 

(30) 2.50  2.5C  2.80  2  50 

Conduit   Items 

(1) .50  .72  .30  1.00 

(2) 1.00  4.50  ?10  5.00 

(3) .80  .72  .46  .60 

(4) lOO  4.20  1.20  C.f5 

(6) 2.00  2.00  J. 76  8.00 

(6) 2.00  1.50  1.20  5.60 

(7) 7.00  6.00  6.00  15.00 

(8) 18.00  8.00  10.00  25.00 

(9) 20.00  18.00  25.00  22.00 

(10) 18.00  15.00  23.00  1600 

(11) 19.00  15.00  23.00  23.(K) 

(12) 36.00  45.00  "O.CO  62.00 

(13) 28.00  30.00  34.00  40.00 

(14)  40.00  30.00  3S.00  39.00 

(16) 45.00  60.00  50.00  64.00 

(16).       .  50.00  71.00  68.00  66.00 

(17)  _  7000  40.00  4«.00  C6.00 

(18)  -  .  45.00  25.00  62.00  79.00 
119)  35.00  3<f.00  40.00  38.00 

(20) 160.00  150.00  200.00  2OC.O0 

«1>"U  .1000.00  ISaOO  750.00  140f).OO 

(22)"™.  10.00  460.00  13.00  24.00 

(28)'..--  1.80  1.00  .90  1.25 

(24)  1.80  1.10  l«iO  2.25 

(a6)'.!Z.  1.90  1.10  l.SO  2.50 

(28)      ..  2.0C  1.25  1.45  2.50 

27;" 2.10  1.50  l.W  3.00 

(28)  220.00  300.00  240.00  273.00 

(29)  600  00  1000.00  500.00  990.00 
(80) 1.00    1.00  .90  .SO 

(81)  700.00  2000.00  1600.00  1700.00 

(82)  2.50  2.50  2.80  2.50 


at   $129,144.80   submitted   second    low 
bid  March  JT. 


8/24/47 


34 


Application   Filed   for  Stale   Water 
Permit 

Conservation    Dam        Cost    fl.OOO.OOC 

Near  LOS  GATOS.  Calir..  Santa 
Clara  Co.  Windy  Point,  about  2 
miles  south  of  Los  Gatos 

Owner— Santa  Clara  Valley  Water 
Conservation  District  (Herbert  C. 
Jones,  Porier  BIdg..  San  Jjse,  at- 
torney, O.  W  Hunt,  district  engi- 
neer. eC'  North  2nd  St.,  San  Jose 
Calir..  374  West  Santa  Clara  St, 
San  Jose,  Calif. 

Plans  by  engineering  department  of 
owner. 

Reservoir   with    capacity    of   approx 
25.000    acre-feet    and    surface    area 
of  450  acres;   earthen  dam,   \1Q  fl. 
high   w<th    15-toot   freeboard. 


3/20/47  .    _,   5* 

Owner    Taking     Bids— Due     April     1, 

1     p.    M.— (Bioders    Figuring) 
Flood    Control    Channel    and    Levies; 

Serial   47-25 
r.OS     ANGELES;    CO..     Calif.     From 

mouth   of   &an   Gabriel   Canyon    t'« 

Sp.nta    Fe    Dam 
Own^T  —  Lios  Angelea  Dist.  Corps  of 

Engineers,  War  Dept.,  751  So.  Fig 

noroR    St.,    L.OS   Angeles,    Calif. 
ITnlt    quantities    were    given    March 
18 

Tiie  following  contractors  havf 
taken  out  plans: 

Guv  F.  Atkinson  Co.,  22233  South 
.Sa:ita  Fe  Ave.,  P.  O.  Box  250,  Long 
Beach,    Calif. 

Brep.ll  &  Bcvanda  ConstructorH 
Inc.,  417  S.  Hill  St.,  Lcs  Angeles,  Cal. 

Peter  Klewlt  Sons  Co..  345  Kieway 
Ave.,    Arcadia,    Calif. 

Macco  Coip.,  815  N.  Paramount 
Blvd.,    Clearwater   Calif. 

J    F.  Shea,  &  Co.,  8660  Rheed  Ave 
South   Gate,  Calif. 

United  Concrete  Pipe  Corp.,  P.  O. 
Box  425,  Baldwin  Pavk,  Calif. 

Vlnnell  Co..  1145  Westminster,  Al- 
hambra,    Calif 

E.  B.  Bishop.  P.  O.  Box  325.  Or- 
lani,  and  P.  O.  Box  1811,  Long  Beach. 
Calif. 

Columbia  Constr.  Co.,  14J>S  St 
Ix)uis  Ave..,  Long  Beadh,  Calif. 

Winston  Bros.  Co.,  411  W.  5lh  St., 
Los    Angeles,    Calif. 

Mittry  Bros.  Constr.  Co.,  4801  San 
Fernando  Kd,  West  Los  Anereles, 
Calif. 

Marshall  *  Haas,  P.  O.  Box  411, 
San    M.^teo,    Calif. 

CHiarles  T.  Brov.n,  Co..  1956  Sixth 
St,  S.nn   Fernando,  Calif. 

Dragline  Rentals  Co..  2000  W.  Pa- 
cific Coast  Highway,  Long  Beach, 
Calif. 

Basii'h  Bros.  Constr.  Co.,  P.  O. 
Box  161,  Alhambra.  Calif. 

W.  E.  Kier  Constr.  Co..  1462  N. 
Stanley   Ave.,   Los  Angeles,   Calif. 

Olympian  Dredging  Co.,  525  Mar- 
ket 5?t..  San  Francisco,  Calif 


S4 


8/24/47  84 

Contract  Awartled 

Huts,  Sidewalks,  Water  and  Sewer 
Systems:  Spec.  1629    Cost  $28,468.30 

MISSOURI  BASIN  PROJECT.  Mon- 
tana. Hardin.  Mont. 

Owner — U.  S.  Bureau  of  Reclamation. 
Billings,  Mont 

Plans  by  engineering  department  of 
owner. 

Erecting  five  steel  arch-rib  huts  and 
constructing  sidewalks,  water  dis- 
tribution system  and  seewr  system. 

Contractor— William  J.  Rrates  Con- 
struction Co.,  424  Rlmrock  Rd.,  Bill- 
ings, Mont. 


3/19/47 

Bids  Rejected 

Fish  Hatchery 

PUYALLUP,  Wash. 

Owner — State  Directors  of  Game  Don 
W  .Clark,  615  Smith  Tower,  Se- 
attle, Wash. 

Plans  by  engineering  department  of 
owner,  James  H.  Lyon,  chief  engi- 
neer. 

Includes  hatchery  building,  16  cir- 
cular concrete  rearing  ponds,  8 
rectangular  concrete  raceways.  In- 
take and  water  supply  pipeline, 
water  distribution  system,  drainage 
and  sewage  disposal  system,  walk- 
ways, etc. 

As  previously  reported,  A.  W.  John- 
son Co.,  Inc.,  208  E.  Pacific,  Seattle. 
Wash.,  at  $305,000,  submitted  the  low 
bid  February  27. 


Broadway,  Oakland,  Calif. 
Plans  by  owner.  .      ,,       j, 

Approximately  61  miles  of  railroad. 

Major  Items  of  work  are: 
3  200,000  cu.  yds.  of  embankment ; 
230  000  ft.  b.m.  timber  for  trestle ; 

27,000  lln.  ft.  treated  piling; 

550  each  driving  pile; 
170,000  track  ft.  natural  ballast; 
275,000  track  ft,  laying  track; 

106.000  track  ft.  screen  ballast; 
30-  to  72-ln.  corrugated  metal  pipe; 
30x52-ln.     and     40x65-in.     corrugated 
metal  culverts. 

Note:  The  owner  will  furnish  all 
ties  aad  rails. 

The  following  list  of  general  con- 
tractors have  received  plans  for  the 
project :  „ 

DImmItt  A  Taylor,  816  E.  69th  St., 
Los  Angelas,  Calif.  «-   o 

Haddock  Engineers,  Ltd.,  1616  S. 
Greenwood  Ave.,  Montebello,  Calif. 

Clifford  C.  Bong,  6  N.  Ist  St.,  Ar- 
cadia. Calif. 

J.  F.  Shea  &  Co.,  8660  Rheem  Ave., 
South  Gate,  Calif. 

J.  A.  Thompson,  P.  O.  Box  618, 
Inelewood,  Calif. 

Clyde  W.  Wood,  Inc.,  6900  Tujunga 
Ave.,  P.  O.  Box  620,  North  Holly- 
wood, Calif.  „-.    w 

Gunther  &  Shlriey  Co.,  714  W. 
Olymrlc  Blvd.,  Los  Angeles,  Calif. 

H.  B.  Nicholson,  1151  S.  Broadway, 
Los  Angeles,  Calif. 

William  A.  Smith  Contracting  Co., 
514  Central  Bldg.,  Los  Angeles,  Calif. 

Morrison  -  Knudsen  Co..  810  Title 
Guarantee  Bldg.,  Los  Angeles,  Calif. 

Fredrickson  &  Watson  Construc- 
tion Co.,  873  81st  Ave.,  Oakland,  Calif. 

Wallace  D.  Harklns,  451  Arlington 
Ave.,  Berkeley,  Calif. 

A.  D.  Schader,  144  Spear  St.,  San 
PVanclsco.  Calif. 

O.  B.  Richter.  624  California  St, 
Sacramento,  Calif. 

3/24/47  ^ 

Low  and  Only  Bidders 

Light   Lane  and   Instrument  Landing 

System;   Pro.  8-47-375 
WINSLOW,  Ariz.  WInslow  Municipal 

Airport. 
Owner  —  Civil  Aeronautics  Adminis- 
tration, 5651  Manchester  Ave.,  Los 
Angeles,  Calif. 
Low  Bidder— Wickes  Engineering  & 
Construction  Co.,  Des  Moines,  Iowa, 
(1)  $20,820.50;  (2)  $3996;  90  days- 
completion. 

Corbin  &  Davis  Electric  Co..  Phoe- 
nix. Ariz.,  at  (1)  $44,390.50;  (2) 
$8257.30;  90  days,  submitted  the  only 
other  bid  March  14. 


fflerra  Electric  Co.,  101  Regent  St., 
Inplewood,   Calif. 

California     Electric     Works.     Ltd.. 
424  8th   Ave.,  San  Diego,  Calif. 

Electric  &  Machinery  Co..  4493  Fire 
stone  Blvd.,  South  Gate,  Calif. 

K.  R    Jones  Electric  Co..  925  Meri- 
dian  Ave.,   South   Pa.«iadena,  Calif., 

V.ancott   Co.,    6024    W.    Washington 
Blvd.,   Los  Angeles,  Calif. 

Walterscheid    Electric   Co.,    161    W. 
BoPlta,  San  DImas,  Calif. 

Scott  Biittner  Electric  Co..  634  2Cth 
St..  Oakland,  Calif. 

3/20/47  3*> 

Contract  Awarded 

Test   Piling;   Spec  1650     Cost,  $19,20. 

CENTRAL  VALLEY  PROJ..  Calif, 
Site  of  Delta  -  Mendota  pumping 
plant,  approx  eight  miles  north- 
west of  Tracy,  Calif. 

Owner— U.  S.  Bureau  of  Recalmation 
O.  G.  Boden,  consti-uctlon  engineer 
Antioch,  Calif. 

Plans  by  Ergrg.  Dept.   of   Owner. 

Contractor — Underground  Constr.  co. 
75th  Ave.  and  San  Leandro  Blvd., 
Oakla.nd,  Calif. 


Owner  —    Tov.-n    of   Nev/port,   C.   K. 

Jaynes,    Town    Clerk,    Town    Hall. 

Newport,   Weu3h. 
Engineer— H.     A.     Sewell,     Newport, 

Wash. 
Includes    14.209    lln.    ft    6   *"•    ••^•' 

pipe-  8266  lln.  ft.  8  In.  do;  2667  lln. 

ft.  10  in.  do;  795  lln.  ft.  12  In.  do; 

ard  218  lln.  ft  16  m.  do;   120  lln. 

ft  6  in.  cast  Iron  pipe;  103  lln.  ft 

8  In.   do;   20  lln.   ft   12  In.  do;   88 

manholes,     2     pump     manholes,     2 

flush    tanks,    19    cleanouts    and    8 

catchbasins. 

Specifications  obtainable  from  of- 
fice of  the  Englneei  vpon  deposit 
of  $25.00 


39— SEWERS 


39 


Cost  $94,689 


3/24/47 

Low  and  Only  Bidders 

Storm  Sewers 

CAMAS,  Washington. 

Owner  —  City  of  Camas,  Odmund 
Egaas,  city  clerk.  City  Hall,  Camas, 
Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  installation  of  6351  ft  6-ln. 
concrete  sewer  pipe,  4669  ft  8-ln. 
pipe,  3961  ft.  10-in.  pipe,  4550  ft  12- 
In.  pipe,  900  ft.  18-ln.  vitrified  clay 
sewer  pipe,  66  ft.  18-ln.  cast  iron 
pipe,  62  ft  12-in.  cast  Iron  pipe,  86 
ft  24-in.  steel  casing  pipe,  845  ft. 
24-in.  concrete  sewer  pipe,  72  man- 
holes, etc. 

Low  Bidder— Smith  Bros.,  Vancouver, 
Wash.,  $94,689. 
Other  bids  March  11  were : 
Stateside  Construction  Co.,  Seattle, 

Wash..  $99,044. 

Henshaw  Bros.,  Portland,  Ore.,  $99,- 

599. 
Bergh     &     Olds,     Tacoma,     Wash., 

$103,313. 
P.  S.  Lord,  Portland,  Ore.,  $113,181. 


30 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 


38 


34 


8/21/47 

Low  and  Only  Bidders 

Low    Bidder 

Cost  $118,020.16 

LOS  ANGELES.  Calif..  Lof.  AngelcT 
Co.  Wilbur  Creek  between  Devon- 
shire St..  and  the  Los  Angelcrt 
Flood  Control  District  debris  banin 
located  at  a  pomt  700  feet  down- 
stream from  Nordhoff  St. 

Owner- Dept.  of  AgrlciUture,  S?ll 
ConBer\'ation  Service.  2033  4th  St , 
(4th  and  Hubbard,  Slan  Ftrnando, 
Calif). 

Plans   by   owner. 

Low  Bidder— Gam  L.  Moody.  ll'»Tlfl 
Bheitnan  Way.  North  Hollywood. 
Calif.,    $118,020.16. 


35—     DOCKS,  PIERS  & 
HARBORS 


3/19/47  35 

Contemplated— Legislation    Necessary 

To    Finance    Long-Range    Bulldlna 

Program 
Wharf.    Cold    Storage    Space    A.    Pier 

Impts.  Cost  $20,000,000 

SEATTLE,  Wa.oh.,  King  County.   Br' ■ 

to  Madison  street  and  Salmon  Biy 

Terminal  on  Lake  Washington  ship 

canal 
Owner  -Port    of    Seattle,    Warren    C. 

Iximport,    general-manager,    Seat- 

tl*-.  Wash. 
Progrum    ircludes    $18,000,000    quay- 

ty|,i?  wb.ai-f,  JOOO  feet  long,  to  rc- 
1  plac>  .-.mall  finger- type  piers,  a 
I  $600,000  expenditure  for  coldstor- 
'  age  space,  lmptn  to  piers  for  flsh- 
'  Ing  boat.s.  ftaving  of  aprons  and 
tTannit  sl.cd  floors  and  installation 
of  cirgo  hnndtlng  facilities  to  cost 
$1,'JOO.O()0. 


3/21/47  34 

Bids    Rejected— To    Be    Readvertised 

as  Spec.  1753  To  Open  Apr.  9 
Clearing    Scofleld    Reservoir   Site 

(Portion);    Spec.    1367 
SCOFIKLD  PROJECT,    Utah.   30  ml 

northwest  of  IVice. 
Owner — U.    S.    Bure;ni    of    Reclamt.- 

tlon    Federal    Bldg.,   Price.   Utah. 
Plans   by   owner. 

As  previously  rcpf-rtcd  Burks  ft 
Co,  Denver.  Colo.,  at  $13,200  sub- 
mitted the  low  bid  June  27. 


36 —  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


88 


3/20/47 

Contract   Awarded 

Paving  Tennis,  Basketball  and  Volley- 
ball  Courts  Cost  $7,296 

STt:>CKTON,  Calif.,  San  Joaquin  Co. 
El  Dorado  School,  Pacific  Ave.  and 
Harding  Way. 

Owner — Stockton  Board  of  Educa- 
tion, San  Joaquin  and  Lindsay, 
Stockton,  Calif. 

Plana  by  owner. 

Contractor  — M.  J.  B.  Construction 
Co.,  322  Elks'  Bldg.,  Stockton,  Calif. 


8/19'47  .  34 

Low  Bidders 

Earthwork  and   Structures;    Spec. 
1688  Cost    $120,341 

KLAMATH  PROJECT,  Ortgon-Call- 
fnmia.  About  35  miles  southeast  of 
Klamath   Falls,   Ore 

0\(-ner — U.  S.  Bureau  of  Reclamation, 
Raymond  R  Best,  district  engi- 
neer, P.  O.  Box  S12,  Klamath  Faiis, 
Ore. 

Flans  by  engineering  department  of 
owner. 

Includes  earthwork  and  structures, 
laterals  and  drains.  Coppeck  Bay 
area,  first  extension,  and  concrete 
lining  m  "M"  canal,  Modoc  Unit, 
Tulc    Lake    Division. 

Low  Bidder— George  R  Stacy,  Tule- 
lak«,  Calif..  $120,341. 
C.  A.   Dunn,   Klamath   Falls,   Ore, 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


87 


3/25/47 

Owner  Taking    Bids— Duo  April   15, 
3  P.  M. 

Railroad 

RIVERSIDE  COUNTY,  Calif.  From 
Eagle  Mountain  Iron  mines  to 
Southern  Pacific  main  line  on  the 
north  side  of  the  Salton  Sea  near 
Mecca. 

Owner-Kaiser  Engineers,  Inc.,  B.  T. 
Larsen,      project      engineer,      1924 


3/24/47 

Contract  Awarded 

Transmission  Line;  Spec.  1627 

Cost  $49,155 

HUNGRY  HORSE  PROJECT,  Mon- 
tana.  Northwest   part   of   Montana. 

Owner— U.  S.  Bureau  of  Reclamation, 
Denver,  Colo. 

Plans  by  engineering  department  of 
owner. 

Includes  construction  of  12.47-Kiio- 
volt  transmission  line  from  H«ingry 
Horse  Dam  construction  substation 
to  the  Hungry  Horse  Government 
Camp  substation  and  electrical  dis- 
tribution system  for  Hungry  Horse 
Government  Camp. 

Contractor — Olson  Construction  Co., 
Inc.,  1540  S.  2nd  W.,  Salt  Lake  City, 
Utah. 

3/25/47 

Owner  Taking   Bids— Duo  April  1S, 

2   P.   M. 
Electrical   Distribution  System 
YOUNTVlLI-,E.  Calif.,  Napa  County. 

Veterans'  Home.  

Owner— State   of   California,   Division 

of  Architecture.  Public  Works  Bldg., 

Sacramento.  Calif.  ^  ^  „  .  ,,^ 
State  Architect— Anson  Boyd.  Public 
Works  Bldg..   Sacramento.  Calif. 

Specifications  obtainable  from  the 
above  office. 

3/20/47 

Owner    Taking     Bids- Due     April     4. 

^    p.    M. — (Bidders    Figuring) 
Electric    Distr.    System;    Serial    ♦7-28 
MUROC.   Calif.,    San    Bernardino   Co. 

Murf.c  Army  Air  Field. 
Ownei^Los    Angeles    District   Corps 

of    Englnetrs,    War    Dept,    751    S. 

Figueroa  St.,  Los  Angeles,  Calif 
Flans  by  owner. 
4800-volt  underground   electrical   ma 

trlbutlon  system  and  alterations  on 

existing  overhead  dlntrlbutlon  sy.s- 

tem.  ,  ,. 

Specifications    obtainable   from  tne 
above  office  upon  deposit  of  $5.00. 

Following  contractors  have  takHii 
out    plans: 

Flschbach  &  Moore,  Inc..  1509  W 
8th   St.,   Lob   .\ngelp.«!.   Calif. 

Fritz  Zlebarth,  820  W.  Esther  St  . 
Ix>ng  Beach,  Calif. 

Bartel  Electric  Co..  1328  W.  Flor- 
ence   Ave,    Los    T^goles.    CaUf. 

C  D.  Dmucker..2700  San  Fernan- 
do  Road.   L<  s   Angeles.   Calif. 

Vlnnell  Co.,  1145  Westminster.  Al- 
hambra,  Calif. 

N.  H.  .Vndersor.  P.  O.  Box  1270. 
.380  Alexander  Ave.,  .San  Bemardlnv . 
Calif. 

Hokln  A  Galvan,  218  Avalon  Blvd  , 
Wilmington,  Calif. 


3/21/47 

Contract    Awarded 

Pipe   CoViduit    and    Appurtenances 

Cost    $28,555.10 
OAKT,AND,   CaMf.,   Alameda   County. 

Rlght-cf-v.-ays     and    a    portion    of 

MacArthur     Blvd.,     between     551h 

Ave.  and  Plerson  St. 
Owner — Cltv  of  Oakland,  Charles   i>l. 

Don,  cltv  clerk.  City  Hall,  Oakland. 

Calif. 
City  Engineer — Walter  N.  Frickstad, 

7th  floor.  City   Hall,  Oakland.   Cal. 
Contractor — D.  J.   Bressi,  305    Linden 
Ave..  South  San  Francisco,  Calif. 


3/20/47  _.     ^,       >• 

Plans  in  Progress — Bond  Election  In 
Amount  cf  $75,000  Proposed  for 
June— Sanitary    Sewer   System 

Cost,   $75,000 

KINGSBURG,  Calif.,  Fresno  County. 

Owner  —  Ciiy  of  Kingsburg,  Oscar 
Erickscn.  City  Supt.,  City  Hall, 
Kingsburg,  CaUf.  ,,  ,. 

City  Engineer— A.  J.  Ross,  City  Hall. 
Kingsburg,  Calif. 

3/20/47  „   » 

Bond  Election  In  Amount  of  $50,000 
Proposed  for  June— Industrial  Sew- 
er System  Cost,  fISauOC 

KINGSBURG,  Calif.,  Fresno  County 

Owner  —  City  of  Kingsburg,  Oscar 
Erlckson,  City  Supt.,  City  Hall. 
Kingsburg,  Calif. 

City  Engineer— A.  J.  Ross,  City  Hall, 
Kingsburg    Calif. 

Consulting  Engineer — Chas.  GUman 
Hyde,  Professor  Emeritus  of  En- 
glneeri.ng.  University  of  California, 
Berkeley,  Calif. 

Includes  two  new  sewer  lines,  12- 
and  18-in.,  sand  filter  beds  and  In- 
stallation of  receiving  dump  and 
pumping  station. 


40—    STREETS  AND 
HIGHWAYS 
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3/24/47 

Proposed 

Streets,  Sewers  and  Water  System 

RENO,     Nev.,     Washoe     Co.,     Albion 

Tract   No.    1. 
Owner— City   of  Reno.  T.   L.   Taylor, 

City   Clerk,   City    Hall,    Reno,    Nev. 
City    Engineer— E.    C.    Frltch,    City 

Hall,    Reno,    Nev. 
Includes   grading   and   paving,    sani' 

tary  sewer  mains,  water  mains 

3/24/47  *» 

Proposed 

Streets,    Sewers   &    Water    System 

RENO,  Nev.  ,Wa;4hoe  Co.  F^rkslde 
Vista  Tract  on  Idlewlld  Park  Road 

Owner— Cltv  of  Reno,  T.  U  Taylor, 
Cltv  Clerk.  City  Hall,  Reno,  Nov 

City  Engineer— E.  C.  Frisch,  City 
Hall,   Reno,   Nev. 

Includes  grading  and  paving,  sani- 
tary   sewers    'i.nd    watei    mains 


3/21/47  39 

Plans    In    Progress — Owner  Will    Ask 

Bids   Within    Two  to   Six    Months- 
Sanitary  Sewer  Lines       Cost,  $180,000 
EAST  MERCED,  Calif.,  Merced   Co. 
Owner— Cltv   of    Merced,   J.   E.   FrlU. 

mayor,  G.  E.  Winton,  city  engineer. 

City  Hall,  Merced,  Calif. 
Consulting  FJnglneer— W    A    McCan- 

less.   City   Hall,   Merced,    Calif. 


C9 


n/2C/47 

Contract   Awarded 

Sanitary    Sewers  Cost,   $90,696.30 

MONTEBELLO,   Calif.,    Los    Angeles 

County       Concourse     Ave.,     etc. 
Owner— City  of  Montebello,  city  clerk 

Cltv  Hrill.   Montebello,  Calif. 
Plons  by  Engrg.  Dept.  of  Owner 
Contractor— Bebek  &    Brkich,  238  W. 

Florence    Ave.,    Los    Angeles,    Calif. 


40 


3/24/47 

FWA  Funds  Advanced 

Street  Improvements         Cost  $136^0 

LAS  VEGAS,  N.  M. 

Owner — City   of    Las    Vegas,    Mayor 

Alfred  E.    Rogers,    City   Hall,    Lm 

Vegas,  N.  M. 
Engineer — Southwestern   EnglnMrtng 

Co.  of  Albuquerque,  N.  M. 
Includes  grading;  paving;  curbs  and 

gutters;  sidewalks,  etc. 


40 


3/20/47  39 

Proposed— Sewers  Cost,   $88,000 

REDDING.  Calif..  Shasta  Co.  Gar- 
den ano  Olivia  Tracts. 
Owner— City  of  Redo'ing.  Daniel  S. 
Carlion.  Citv  Alty. ;  W.  W.  Green, 
Planning  Engineer,  City  Hall,  Red- 
ding,  Calif. 


3/20/47  39 

Owner   aking    Bids — Due    Apr.   9, 

8   P.   M. 
Lateral    A    Sub-Trunk    Sewers 
NEWPORT,     Wash. 


3/25/47 

Low    Bidders 

Grading,  Surfacing,  Bridges 

WASHINGTON. 

Owner— State  of  Washington,  Clar- 
ence B.  Sham,  director  of  hlgh- 
\kaya,   Olympla,   Wash. 

Plans  by  engineering  department  of 
ownc  r. 

Projects    Include: 

1.  Grading,  constructing  asphaltlc 
concrete  and  cement  concrete  pave- 
ment. Integral  concrete  curb  and 
concrete  sidewalk  on  0  588  mile  of 
P.SH.  No.  1,  fales  Rd.  to  Tacoma 
m  Pierce  County,  F.A.P.  No.  U-171 
il5>. 

Low  Bidder— Paine  A  GalluccL  Ta- 
coma.  Wash.,    $86,102.07. 

2.  Improving  portion  of   P.S.H.  No 
S  as  follows ;  Y.^kima,  Ist  St  from  E. 
B    St.    to    E.    Beech    St.,    resurfacing 
existing  concrete  pavement  with  as- 
phaltlc  concrete;   E.  Beech  St   to  E. 


CflHHOr  HHHCE?! 


BURKE     FORM     CLAMPS 


^fmm. 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOLWD 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREID  §UPPORJS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Typet   of  Concrete  Comlruclion  Spccialtie* 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Stre«t  San  Francisco  Phone  GArficId  8768 


SAVES - 

•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


MANUFACTUtIO    »Y 

BEATTY-SAFWAY  SCAFFOLD  INC. 

415   »tYANT   STillT.   SAN   PRANCISCO   •  YUlioa  0150 
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L<aaos  Ave.,  constructing  concret': 
pavement  strips  8  ft  wide  along  ex- 
{•Uag  pavement,  resurfacing  existing 
pavement  with  asphaltlc  concrete, 
constructing  concrete  sidewalks  and 
storm  sewer;  south  corporate  limits 
of  Yakima  at  E.  Lenox  Ave.,  to 
Meade  Ave.,  constructing  8-ft.  con- 
crete paving  strips  along  existing 
?ivement  and  concrete  sidewalk  in 
aklma  County,  F.A.P.  No.  F-103 
(8),  U-lf.5  (7)  and  U-132  (21) 
Low  Bidder— Fiorito  Bios.,  Seattle, 
Wash.,  $184,081.48. 

3.  Reconstructing  a  part  of  the 
drawrcat  of  Snohomish  Biver  bridge 
Vo.  1 -A/205  on  S.S.H.  No.  1-A.  a 
state  project  In  oiiohomlsh  County. 
Contract    Awarded  —  American     Pile 

Driving   Co.,    Everett,   Wa«h.,   $11,- 
427. 

4.  Constructing  reinforced  concrete 
flat  slab  bridges,  Corbett  Creek 
bridge  on  S.S.H.  No.  4-C,  F.A  S  No 
S-20  (1)  and  Rock  Creek  bridge  and 
approaches  on  S.S.H.  No.  2-G,  state 
project  In  Lincoln  County. 
Bids  Rejected.   Low  Bidder— Pfelffer 

Uohner      A      Hargrave,      Spokane, 
Wash,   $59,135 

5.  Surfacing  and  constructing  light 
bituminous  surface  treatment  on  4.5 
miles  of  Steploe  Butte  State  Park 
Rd.  in  Whitman  County,  a  state 
project 
Contract    Awarded    —  Carbon    Bros.. 

Spokane,   Wash.,   $31,625. 

«.  Clearing,    grubbing   grading    and 
surfacmg  on  2.519   miles  of  Kalama 
River    Road,    Cowlitz    County    Roac' 
Project.   F.A.S.   No.   S-145  (1) 
Contract     Awarded  —  Lynn     Constr. 

A,     Engrg.     Co.,     Chehails,     Wash., 

$73,72054. 

7.  Clearing,  grubbing,  grading  and 
surfacing  on  1.358  miles  of  Eaton - 
vlUe  Cutoff,  Alder  Section,  Pierce 
Couniy  Road  Project,  F.A.S.  No. 
S  107    (2) 

Contract  Awarded  —  Consolidated 
Constr.  Co.,  Tacoma,  Wash.  ,$56,- 
386.70. 

8.  Clearing,  grubbing,  grading,  sur- 
facing and  constructing  bituminous 
surface  treatment  road  mix  type  on 
7.61  miles  of  the  Addy-Gifford  Roar;. 
Stevens  County  Road  I*roject,  F.A.S 
No.  S-168  (1) 

Contract  Awarded — F.  B.  Htwett  Co., 
Parkwater,  Wash.,  $141,944.40. 

3/19/47  10 

Contract  Awarded 

Grading  Cost  $0.22  per  cu.  yd. 

BURLINGAME,  Calif..  San  Mateo  Co. 
Ray  Park  baseball  diamond. 

Owner — City  of  Burllngame,  Herbert 
K.  White,  city  clerk.  City  Hall, 
Burllngame.  Calif. 

Ebccavate  approximately  5000  cu.  yds. 
of  earth  and  move  within  the  play- 
ing field  area.  (AUerationa  to  ex- 
isting sprinkler  system  and  play 
equipment  and  engineering  and 
turf  seeding  to  be  done  by  city). 

Contractor — Keeble     &     Brown,     Box 
I.   San   Mateo,  Calif. 


3/19/4^  40 

Owner  Taking  Bids — Due  April  16, 
2   P.   M. 

Grading  * 

KERN  CO.,  Calif.,  On  Conanrfie 
Drive  between  State  Highway 
Route   58   and   3.3.    milea   southerly 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  BMg.. 
Sacramento,  Calif. 

State  Hlghwav  Engr— G.  T.  McCoy, 
Public  Works  Bldg.,  Sacrameitto, 
Calif. 

About  3.4  miles  grading,  applying 
bituminous  surface  treatment  to 
the  central  portion  and  penetration 

treatment  to  the  shoulden.. 

,    Work    involves : 

(1)  15.0C)0  cu.  yds.  rdwy.  excav. : 

(2)  380,000    sta.    yds.    overhaul; 

(3)  310  cu.  yds.   struct   excav.; 

(4)  9,000  cu.  yds.  import  borrow: 

(5)  develop   water   supply   and    fur- 
nish   equip. ; 

(6)  1,400  M.  gals,  apply  water; 

(7)  173  sta.  finish   rdwy.; 

(8)  65  tons  llq.    asphalt,   SC-2   penc. 
treatment ; 

(9)  50  tons  llq.  asph.  RC-2  or  RC-3 
prime    coat ; 

(10)  43,700  sq.  yds.   prepare,  mix  and 
shape  surf.  bit.  surf,  treatment ; 

(11)  360  tons  llq.  asph.  SC-3  or  SC-4 
bit.    surf,    treatment ; 

(12)  35  tons  asph.  emulsion  seal  coat; 
(13).  430  tons  screenings  se.il  coat: 
(14)*  60   cu.    yds     class    A    Port.    cem. 

cone,  structs. ; 
(15)  288  lin.  ft  30x5  inch  iiart  circle 

CM  culvert  8  gage ; 
(lfi»   12    each    culvert    markers; 
(17)  2,000   lbs.    bar   reinf.    steel. 

Specifications   obtainable   from   the 
above  office. 


(6)  4  street  monuments  to  place; 

(7)  3    gutter  drains   cut   No.    11   to 
place ; 

(8)  4  manholes  to  construct ; 

(9)  512  lin.  ft  6-in.  V.L  aewer  pipe; 
(10;  1102  lin.  ft  8-ln.  V.L  sewer  pipe; 

(11)  18  8x8x6-ln.  tees  to  place; 

(12)  21  8xex4-in.  wyes  to  place; 

(13)  140  lln.   ft  curb  and  gutter  No. 
13  to  remove; 

(14)  630  sq.  ft  S%-ln.  sidewalk  con- 
crete to  remove; 

(15)  88  sq.  ft  5>4-ln.  concrete  pave- 
ment to  remove; 

(16)  1  10-ln.  olive  tree  to  remove; 

(17)  1  water  system  complete  In  place. 
Specifications   obtainable  from  the 

above  office. 


40 


3/25/47 

Contemplated 

Surfacing 

COLUSA.    Calif.,    Colu.'sa   Co    . 

Owner— City  of  Colusa,  City  Hall 
Colusa,    Calif 

Includes  sealing  with  heavy  coat  of 
pebble  frurfacinfe  25  blocks  of  resi- 
dential htroets. 


.'^/25/47  "  4< 

Truck 

Bids  Wanted 

CHICO,  Calif.,  Butte  Co.  —Until 
.A.pr,  2.  5  p.  m.  bid.s  will  be  received 
by  the  Chlco  City  School  Dlst.,  F.  t. 
Martin,  Clerk,  :48  Salem  St.,  Chlco, 
Oallf.,  for  furnishing  M  or  %  ton 
pickup   truck. 

Specifications  obtainable  from  the 
above  office. 


40 


8/10/47 

Contract   Awarded 

r«nea  and  Curb  Cost  $1,709 

SAN  FRANCISCO,  CaMf.  Opposite 
Kezar  Stadium,  Golden  Gate  Park. 

Owner — Park  Commission  of  the  City 
and  County  of  SaJi  Francisc,  Ger- 
ald J.  Linares  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  San 
Pranclsco,     Calif. 

Plans  by  owner. 

South  Drive  fence  and  curb. 

Contractor — Cyclone  Fence  Division 
440  Bayshore  Blvd.,  San  Francisco, 
Calif. 


40 


8/21/47 

Plans  in   Progress 

Paving 

RENO,    Calif.,   Washoe,    Co. 

Owner— City    of   Reno,   T.   L    Taylor, 
City  Clerk.  Citv  Hall,  Reno,  Nev. 

City    Engineer— Edward     C.     Frisch, 
City  Hail,   Reno,  Nev. 

Includes  (1)  asphalt  surfacing  of 
60.600  lln.  ft  of  streets.  32,400  ft 
on  north  side  and  37,200  on  south 
side;  cost  $500,000;  23,000  Hn.  ft 
allev  paving,  $150,000;  Installing 
curbs  and  gutters  along  approx 
140,000  lln.  ft.  of  city's  street-*; 
cost  $175,000  and  approx.  GO.OOO  ft. 
sidewalk    installation,    co.st    $70,000. 

3/21/47  ""^ 

Cont'-act   Awarded 

8tre*'t    Improvement;    Spec.   20.186 

Cost  $6,?'»6 
SAN     FRANCISCO,     Calif.     Portions 

of    Thrift    Street    bttween    Capitol 

and  Plvmouth  Avenues. 
Owner   —    City    ard    County    of    San 

Pranclsco.    bepaitment    of     Pub!.r 

Works,    Room    282    City    Hall.    Sn.i 

Francisco,    Calif. 
City   Engr.— Ralph    Wadsworth.    City 

Hall.    San    Fiancisco.    Calif. 
Contractor— Charles    L.    Harney,    575 

Berry  St.,  Sin   Fr»/icisco,  Calif. 

8/21/47  _  ^  J'^' 

O^ner    Taking     Bids— Due     Apr.    2 

10  A.   M. 

Grading  and  Paving 

LOS    ANGELES    Calif.,   Los   Angeles 

Co.     Imperial     Tlifhwsy     between 

Main    St.    and    L roadway. 
Owner— Los    Angeles    City    Board    of 

Public   WorkF.    153   City   Hail,    Ix>s 

Angeles.    Calif. 

Plans  by  owner. 

Speclficntlons   obtainable   from   fre 
above  office. 


Roy  M.  Scott 

BMtbif  and  yentiUtinfc  Eqaipmcnt 

■•liar*  •  High  and  Lew  PrMsur* 

•taam  Traps  -  Valvoa  •  Strainers 

Fans    •    Blowor*    •    Heating    and 

Cooling  Cells 

Phone  MArket  29S1 

•Tall  Ua  Your  Problems" 

tSS  Tenth  StrMt,   San  Frsndaco 


3/25/47  40 

Owner — Taking   Bids — Due  April  11, 
5  P.  M. 

Street   Improvements 

SACRAMENTO.  Calif.,  Sacramento 
County.  Streets  adjacent  to  Buck- 
man  Court,  Van  Osten  Tract  and 
Macneve  Tract. 

Owner — City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer — Fred  Klaus,  City  Hall. 
Sacramento,  Calif. 
The  work  Involves : 

(1)  1690    cu.     yds.     excavation     and 
grading ; 

(2)  2907  lln.  ft  curb  and  gutter  Na 
13  to  construct; 

(3)  463  lln.  ft  curb  and  gutter  No.  6 
to  construct; 

(4)  15.048    sq.     ft     3% -in.     concrete 
sidewalk  to  construct; 

(5>  39,138     sq.    ft.     5V4-ln.     concrete 
pavement  to  construct; 

(6)  6  street  monuments  to  place; 

(7)  6   gutter    drains    cut   No.    11   to 
place; 

(8)  378  lin.  ft.  e-in.  V.L  sewer  pipe 
to  place; 

(9)  1028  lln.  ft.  8-ln.  V.L  sewer  pipe 
to  place ; 

(10)  660  lln.  ft  10-in.  V.L  sewer  pipe 
to  place ; 

(11)  8  manholes  to  construct; 

(12)  1  6-in.  flushing  branch  to  place; 

(13)  2  12-in.  trees  to  remove; 

(14)  1  water  system  complete. 
Specifications  obtainable  from   the 

above  office. 


-Due  April  11, 


40 


3/25/47 

Owner  Taking  Bid 
5   P.   M. 

Street  Improvement 

SACRAMENTO.  Calif.,  Sacramento 
County.  Arnold  Tract  No.  2. 

Owner— Cltv  of  Sacramento,  H.  G. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Improvement  of  streets,  etc. 
The  work    involves : 

(1)  1080    cu.    yds.    excavation    and 
grading; 

(2)  2220  lln.  ft.  curb  and  gutter  cut 
No.   13  to  construct; 

(3)  9900  sq.  ft  3^ -In.  concrete  side- 
walk to  construct; 

(4)  27.600     sq.     ft.     5Vi-in.     concrete 
pavement  to  construct; 

(5)  940     sq.     ft.    asphaltlc     concrete 
pavement  to  construct; 


5/25/47  ^^ 

Owner    Taking    Bids — Due    April    1, 

10  A.  M. 
Grading,    Surfacing    A    Bridges 
WASHINGTON 

Ovner— State  of  Washington   Direc- 
tor of  Hiphways  Clarence  B.  Shain, 
Olypipla,  Wash. 
Plans   by   eneineerlng  departn'ent 
Projoctfi     Include: 
1.  Clearing     grubbing   and    grading 
and    constructing    fteel    girder    farm 
bridge   on    4.357   miles   of    P.S.H.   No. 
1,  Ostrander  to  Castle  Rock  In  Cow- 
litz Counlv,  F.A.P    No.  FI-32  (8)   In- 
volving 5?  acre?  of  clearng.  28  acres 
of    grubbing,    0')4,S4O    cubic    yards    of 
common     excavation,     103,800     cubic 
yards    of    soiid    rock    excavation,    2,- 
S80    cubic    yards    of    common    trench 
excavation."    28.930     cubic     yards     of 
special     borrow,     3.880     cubic     yards 
of    .structure    excavation,    1,035    cubic 
yards  of   gravel   backfill,    6.560  cubic 
yards  of  crushed  r^tone  surlaclng,  .^,- 
170    cubic    vards    of    ballast    595    cu- 
hic  yards  of  concrete,  104,106  pounds 
of    steel    reinforcing    bars,    880   cubic 
vards    of    loose    liprap.    5,490    linear 
feet    of    culvtrt    olpe,    2.000    poun«^s 
structural    steel,    500    linear    feet    o' 
treated     timber     piling,     lump     sum 
erecting    structural    sfcel.    and    other 
items. 

2.  Clearing,  grubbing,  grading  sur- 
facing •snd  constructing  asj^alUc 
concrete  pavmcnt  on  3.675  miles  of 
P.S.H.  No.  2.  Spokane  to  Geiger  Fi»M<l 
Road  in  Spokane  County,  F.A.P.  Nos. 
F-1.58  (2i)  &  FI-156  (20)  Unit  1  and 
State  Project,  involving  lump  sum 
clearing  nnd  grubbing,  and  about  i,- 
500  cubic  yards  of  common  excava- 
tion, 9.980  cubic  yards,  of  Solid 
rock  (xcavaticn.  8,600  cubic  yardi 
of  ballast,  4.370  cubic  yards  of 
cru.shcd  !  tone  surfacing,  12.563  tors 
of  asphaltlc  cmcrete,  1,189  linear 
feet  o<"  beam  guard  rail,  S72  linear 
feet  of  Culvert  pipe  and  other  Items 

3.  Coi'^t-uctlng  42.4   mile"?   of   Non 
tkld  smgle  seal  treatment  and  man- 
ufftcturmg    crushed    ttone    surfacing 
and   crushed   cover   stone.  P.S  H    No. 
4.  Republic  to  Alice  Creek   construe 
ting  1.8  mile  of  Non-rkld  single  seal 

I  treatment,  28.8  miles  of  light  bitum- 
inous surface  treatment  and  manu- 
facturing crushed  cover  stone  S.S.II. 
No.  4-A,  Republic  to  British  Colum- 
bia Ivlne,  a  State  Project  In  Ferry 
Oountv,  Involving  about  1,397  tons  of 
bltumi  jous  cement  MC-2,  18,900  cubic 
yaris  of  crushed  cover  stone  in 
stockpiles.  H,67i  cubic  vards  of  plac- 
ing crushed  cover  stone,  4,320  crush- 
ed fitone  suifac'ng  In  stockpiles  and 
other  Items. 

4.  Removing  and  disposing  of  ex- 
isting steol  bridge  over  Wiishoug.il 
River  on  P  S.H  No.  8  near  Wash- 
ougal  in  CHrk  County,  a  State  Proj- 
ect, involving  lump  sum  removing 
exi.oting  rteel  span. 

5.  CicRring.  grubbing,  grading,  sur 
facing,  Boulder  Creek  Revision,  and 
conslructmg  reinforced  concr.-'c 
bridge  over  Boulder  Creek,  F.A.P 
No.  43  i9»;  po.islructlng  relnforct^l 
concrete  bridges  over  three  sma.' 
.•streams.  Quinbult  to  J.'ffcrson  Co 
Line  FA. P.  No.  F-43  (8),  on  P.S.H. 
No  9  In  Gravs  Harbor  County,  m- 
volvlng  .ibout"  2  acrei  of  clearing.  2 
acres  of  gri'bblng,  5,420  cubic  yards 
of  in<la!!slf:ed  excavation,  4.460  cu- 
bic vard*?  of  selected  roadway  bor- 
row, 700  Mr  ear  feet  of  oeam  gunnl 
rail.  3^7  :?ubic  yards  of  concrete,  2Sa 
linear  fert  of  rfinforced  concrete 
bridge  railing,  C6,000  pounds  of  steel 
reinforcing  har^    and  other  Itrm-s. 

6.  C  )n'»«nictlng  s  reinforced  co'i- 
crft.-  flat  sl.ih  br.dge  on  P.S.H.  No. 
12.  Ravm'>nd  East  B-^dge  in  Pnciflt 
Cnuntv.  a  State  Pr  ;ji'ct  Involvirg 
78  cutic  vardM  of  concrete  pavement 
; 4.260  pounds  of  pavement  reinforc- 
ing, 505  ctihic  yards  of  bridge  con 
'•rete.  97,000  pMurd.-.  of  steel  rcin- 
for-^InK  bars  6.700  pounds  of  struc- 
tural ftfcl,  3.300  linear  feet  ot  steel 
piling  nnd  other  Items. 

7    Manufacturing     and     stockpiling 
cru«!hed    cover    stone    for    S.S.H.    Ni 
tt-A,    Port   Angeles   to  Twin.   In  Cla'- 
lam  Courtv.  a  State  Project,  lnvol\ 
jiiK  abo.it  6,280  cubic  yards  of  crush- 
ed cover  stf  )ie  in  stockpiles 

8.  Cleaning  snd  pamting  steel 
•)ri.iccf.  as  follows:  .S.SH.  No.  l-i). 
Canoe    Pr-'»«     bridge    anri     Deception 


Pass  bridge.  S  S.H.  No.  6-M,  Green 
River  bridge,  m  Skagit,  Island  and 
King  Counties,  a  State  Project,  In- 
volving iump  sum  cleaning  and 
painting  for  each  of  the  above 
bridges. 

9.  Cleaning  and  painting  steel 
bridges  as  "  follows :  F'.S.H.  No.  6, 
Burnett  bridge;  S.S.H.  No.  9-B,  Soie- 
duck  River  bridge  and  Bogachlel 
River  bridge,  in  Pierce  .and  Clallam 
Counties,  a  St*te  Project  Involvli.g 
lump  sum  cleaning  and  painting  for 
each   bridge. 

10.  Cleaning  and  painting  steel 
bridges  as  follows:  PS.H.  No.  1. 
CowMtz  River  bridge;  S.S.H.  No. 
ft-L.  Cowlitr.  River  bridge;  S.SH 
No.  8-C,  Wind  River  hrie'ge,  in  Lowin 
and  Skamania  Counties,  a  StaU 
Project,  involving  lump  .sum  clean- 
ing and  painting  for  each  of  the 
above  bridges. 

11.  Constructing  ll,crht  bltumlnf'u.- 
surface  treatment  and  manufactur- 
ing and  stockpiling  crushed  stone 
surfacing  on  16.32  miles  of  Farmer- 
Mansfield  road  and  on  7.S3  miles  of 
Leahv-Slms  Comer  road,  Doup-las 
Countv  road  projects,  F.A.S  Nos. 
S-2.16  (2)  and  S-81  (1),  Involving 
about  494  tons  of  bituminous  cemer.t 
MC-2,  9,923  cubic  yards  of  crushed 
cover  <!tone  in  stockpiles,  3,923  cubic 
yards  of  crushed  cover  stone  on 
roadway  from  stockpiles  and  other 
items. 


3/19/47  40 

Owner  Taking  Bids — Due  March  28. 
2:45  P.   M.^ — Graded    Roadway 

TOOF.LE  and  JUAB  COS.,  Utah.  S. 
P.  No.  36  bet.  Boulter  Summit  and 
St.  John. 

0\\ner— Utah  State  Road  Commis- 
sion, Rav  H.  Learitt,  Chairman, 
State  Capitol,  Salt  I^ke  City,  Utah 

Plans  by  Engrg.  Dept.   of  Owner. 
Specifications   obtainable   from    the 

above    office    upon    deposit    of    $2.00, 

refundable. 


M.  McF-heraon.  district  super.n- 
t«-ndent  of  schools,  Hall  of  Rec- 
ords.   Napa.   CaHf. 

Archltects-W.  G.  Corlett  and  Ar- 
thur W,  Andersen,  Bank  of  Amer- 
ica Bid*;.  Oakland,  Calif. 

Installation  of  water  mains,  sewars, 
and  cltctr  cal  and  gas  connectiona 
for  the  new  junior  college  pl»n'  ^° 
be  niovt  d  from  C.'.mp  Shoemaker 


3/21/47  ^      " 

Owner  Taking  Bids — Duo  Apr.  t, 
1PM 

Water  Supply  Facilities   (Recon- 
struct);   Serial    47-30 

MUROC.  Calif.,  Kern  Co.,  Muroc 
Air  Base. 

Ownei^-Los  Angeles  District  Corps 
of  Engineers,  War  Dept,  751  So 
Piguerca    St..    Los    Angeles,    Calif. 

Plana  by  owner. 

Specifications   obtainable   from    the 

above  office 


3/lfl/4  7  40 

Owner   Taking    Bids — Due    March    28, 

2  P.  M. — Gravel  Surfaced  Road 
BOX    ELDER   CO..    Utah.     S.    R.   No 

83  bet.  Corlnne  and  I..ampo. 
Owner — Utah     State    Road     Commls- 

sl.in,    Ray    H.    Leavitt,    Chairman, 

State  Capitol,  Salt  Lake  City,  Utah. 
Plnrs   by  Engrg.  Dept.   of  Owner. 
About  17.605  miles, 

Sp»»clflcations  obtainable  from  the 
above  office  upo.i  deposit  of  $2.00, 
refundable. 


40 


3/21/47  *^ 

Contract  Awarded  on  Schedules  1  &S 
Discharge   Pipelines;    Etc.,   Spec.  1588 

Cost  $773,131 
YAKIMA  PROJ.,  Wash.,   Roza  Divi- 
sion alontr  full  reach  of  the  canal 
between   Yakima  and  Benton  City, 

Wash.  '        _     ■ 

Owner — U.  S  Bureau  of  Reclama- 
tion. 7Vj  'second  St,  Yakima. 
Wash. 

Plans   by  Engrg.   Dept   of   Owner. 

Includes  manifolds,  oischarge  plpo- 
Ilnc<>  tind  outlet  structures  for  16 
pumping  plants. 

Contractor — Scheumann  A  Johnson, 
l.loyd    BIdp.,    Seattle,    Wash. 

3/21/47  «   ..  ^    ,         *^ 

Contr.-'.ct   Awarded   on    Schedules 

lA  and   IIA 
San    Vicente    Pipeline,    2nd    Unit 

Cost  $683,535.65 
SAN   DIEGOt    C-illf..    San    Diego   Co. 

From     San    Vicente    Reservoir     to 

L"U«side.  _  ^^ 

Owner  —   City    of   San    Dlogo,   City 

rietk,   Cltv  Hall,   Sen  Diego,  Calif. 
Finn''   by   Engrg.    Dept.    of   Owner. 

The  work  Is  divided  Into  two  sec- 
tiois.    JVectlon    1    extends    from    San 
Vicente   Dam   tc   station  143  plus  10, 
a    distance   of   about    14,800   ft.    with 
two      alt»-ri>ate      bidding     schedules: 
Scbox^ule  l-»   for  reinforced  concrete 
cvlliutcr    pipe   and    Schedule    1-b   for 
vveldeii    steel  pipe-   Section  2   extendr 
from  .station  143  plus  10  to  I^ike.slde, 
a  distance  of  about  7400  ft.  Schedule 
2  provides  for  the  Installation  of  re- 
Inf'^rccd    concrete    cylinder   pipe. 
Contr=»ctor — American    Pipe    A    Con- 
struction Co.,  4635  Firestone  Blvd., 
South    Gate,   Calif 


3/19/47 

Contract   Awarded 

Grading,     Etc.  Cost     $11,858.04 

INYO  COUNTY,  Calif.,  Between  Te- 

copa  and  State  Highway  Route  127  U,9^/47  *1 

Owner— County    of    Inyo,    Fay    Law- 1  q^^^^  yy^,„  ^aic  Bids  When  Delivery 
rence,     county     clerk,     Courthoube,  I      o^tes    of    Materials    for   Which 
Independence,    Calif  .     .      ..    « 

Plans  by  eng;lneertng  department  of 

owner.  • 

Includes  about  4.72  miles  grading  and 
applying  penetration  treatment,  to- 
gether   with    drainage    facilities. 
Contractor   —    Roland    T.    Reynolds, 
Route  4,    Box    139.    Anaheim,  Calif 


41 — GAS,  WATER  AND  OIL  3/24/47 
PIPE  LINES  " '" 


Bids   Will    be    Opened    April    2 

Are  Known 
Water  Mains   (Install  Only) 
LODI,    Calif.,    Ban    Joaquin    County. 
Ov.rer— City    of   Lodl,   John   Blakely, 

city  clerMJ  City  Hall.  Lodl.  Calif. 
City    ICnglneer    —    Clinton    Heanlag, 

Cltv    Hall.    Lodl,    Calir. 


3/24/47  41 

Plans  In  Progress 

Gas    Lino  Cost    $55,000,000 

TEXAS-VIRGINIA.  Between  Hous- 
ton Texas,  and  Virginia. 

Owner — Tennessee  Gas  A  Transmis- 
sion Co.,  Gardiner  Symonds,  presi- 
dent Houston,  Texas. 

Engineer — Private  plans. 

Includes  a  1000-mlle  gas  line  with 
booster  stations,  etc 


41 


-Oue    April    8th 


3/24/47 

Owner    Taking    Bid 
School    Facilities 
NAFA,    calif.,     Napa    County 
Owner — Napa     Union      High     S'chool 
and  Junior  College  District,  Dr.  H. 


41 

Contract  Awarded  ..--«, 

Inttall    Pipe  Cost   $16,307 

SAN  URUJNiO,   Calif.,   San   Mateo  Co. 

Mills  Park   No.   3.  „   .  .. 

Owner  —  City  of  San  Bruno,  Ralph 

E.  Woodman,  city  clerk.  City  Hail, 

San    Bruno,    Calif. 
Cily    Engineer   —   C.    L.    White    City 

Hall,    .Snn    Bruno,   Calif. 

Contractor— t.    C.    Jensen,    2525   64th 

Ave.,  Oakland,   Calif  - 

3/24/47  ^ 

Bids  Rejected 

Water  Mains  ,  ^  .,  _ 

VANCOUVER,  Wash.  Hazel  Dell  Dis- 
trict 

Owner— Public  Utility  District  No.  1, 
Clark    County,    219    Central    Bklg., 

(Continued  on  Pago  14) 


BAxeo 


PRESSURE    TREATED    LUMBER 
POLES      PILING    /' 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  .SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417  SIXTH  ST. 


SAN  FRANCISCO  3 


Pboaa  EXbroeli1f40 


J.ff.BaXi 


333    MONTGOMIRY    STREtT   ■   SAN    FRANCISCO    4,   CAlUO«N.^ 
lOS    ANGIIIS       lONG    BIACH      ALAMIDA  •   CAIIFOBNIA     U     •,    A 
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WEDNESDAY.  MARCH  26.  1947 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  MARCH  26.  1947 


V 


BUILDING  PROJECTS 


Bid  Opening  Data 


Project 


Netad  In  laauaof 


8-2«—  2 :00  P.M.— Floor  Covering   and  Mlscellaneoua  Repairs 

Flagstaff,  Ariz.  8 

S>2ft—  3:00  P.M.— Apartment  Bldg.,  (Married  Students),  San  Anselmo  3- 


8-26—  8  -.00  P.M.School    Addition  Pittsburg 

8-27— 10:00  A.M.— Apartmenta    (Alter  from  Adminlatration  Buildings) 

Samoa 
3-27— 2 -00  P.M.— Elec.     Enp.     Bldpr    Seattle.  Wash 
3-27—  2 :00  P.M.— Warehouse    Restoration     San  Francisco 
3-28—  2 :00  P.M.— Automatic  Sprinkler,  Etc.  Herlong 

3-28 —  1:00  P.M. — Apartments    (Conversion  from  Barracks)  M.arch 

Field 
3-28 —  1 :30  P.M.— Steel  Towers  (8)     Pa3Co,  Wash.,  Umatilla,  Ore. 
3-28—  — Addl.    Facilities        Los  Alamos,  N.  M. 

3-31— 8:00  P.M.— Claasrooma  (2)         Bumey 
3-31— 12:00  M.    —School  Building  (Addition)     Orovllle 
8-81 —  1 :00  P.M.— Warehouse  Sprinkler  Protection    Bellemont,  Ariz. 
3.31_  8.00P.M.— Classroom  BulldingSanta  Clara  County 


3-31 
8-81— 


Ore. 


00  P.M.— Housing  Facilities  and   Utilities     Marion   Co., 
—Housing   Facilities,  White  Sands  Proving 

Ground      New  Mexico  3- 

1 —  —School  Addition       Rosevllle  8- 

1 —  2 :00  P.M — Convalescent    Barracks     Yountville  8- 

1 —  — Truck  Service  Station     Reno,  Nev.  3- 

3 —  4 :00  P.M. — School  (Addition)  Stockton  8- 
2 — 8:00  P.M. — School  (Addition)  Richmond  3- 
2 —Apartment  House  (3  Units)     San  Francisco  3- 

2—  2 :30  P.M— Police  Station  Repairs  San  Francisco  8 
3 — 10:00  A.M.— Warohmise  Bldg.  Ta)-a  Angeles  ?•■ 
3 — 2:00  P.M. — School   Buildings     Maricopa  County,  Ariz.  2 

4 —  2:00  P.M. — Community  Center  Los  Alamos,  N.  M.  3- 
7 — 8:00  P.M.— Ho.spltal                      Corcoran  2' 

7 —  2 :30  P.M.— Juvenile  Hall  Plumas  County  8' 
7_  8:00  P.M.— School  Building  (Moving)  Sanger  3' 
8 — 10:00  A.M. — Loam   Storage  Shed     San  Francisco  8- 

8 —  2 :00  P.M.— Bear's  Cub  Den  and  Yard  San  Francisco  8' 
»—  2 :00  P.M.— Painting  and  Miscellaneous  Work— Twin  Falls,  Ida.  8- 
9 — 11 :00  A.M.— Townslte  Facilities,  Harlan  County,  Neb.  8- 

9 —  2:00  P.M. — Sidewalk  and  Fence  Kellogg,  Idaho  8- 
9—  8 :00  P.M.— Junior  High  School  Building  Corona  3' 
9—  2:00  P.M.— Paint.  Re.surface,  Etc.  Richmond  3- 
9—10 :00  A.M.— Off  Ice  Building       Ephrata.  Columbia  Basin  Project, 

Washington  2> 

2:00  P.M.— Move.  Re-ercct  3  Bldga.  Davis  3- 

4-  9 —  8 :00  P.M.— Classroom  BulldingNorwalk  3- 

4.J0 —  8:00  P.M.— Sclmol  B;dg.  Itedwood  City  '  3- 

4. 10_  8:00  P.M. -School   Bldg.    (Unit   1)  Rertwood  City  3 

4-11—  2:00P.M.— Palntlnc.  Mi.sc.   Repairs  Sandpolnt.  Idaho  3- 

4-14—  2 :00  P.M.— Steam  Plant  Alterations     Longvlew,  Wash.  8- 

4-14— 10:00  A.M.— Indlgent.s'      Barracks  Salinas  3- 

4-15—  2 :00  P.M.— Of  fleers'  Quarters  and  Utilities     Near  Merced  3 

4-15—  2:00  P.M.— Public  Works  Building  Addition     Sacramento  3 

4-16 —  8:00  P.M. — Classroom     Buildings     Norwalk  2- 

4-22—  8:00  P.M.— Furnace    Room    and  Heating  Plant    Reno,  Nev.  3 

4-23—  1 :00  P.M.— Federal  Jail  Kodlak.  Alaska  3 

4-23—  2 :00  P.M.— Hoistway  Doors  and  Car  Gate     San  Diego  3 

4-28— 10:00  A.M.— Yets.    Hospital  Miles  City,  Mont.  3^ 


4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 


4-  9— 


11 
12 
10 

17 
25 
17 
10 

5 
13 

21 

14. 

7 

20 

19 
19 

24 
8 
6 
24 
7 
19 
12 
-14 
21 
•28 
20 
25 
.  7 
19 
17 
•17 
17 
24 
24 
19 
10 

13 

13 
18 
25 
2? 
10 
19 
21 
24 
■18 
20 
19 
•18 
24 
25 


ENGINEERING  PROJECTS 


Prejaet 


Netadin  latueof 

2-2.''> 
3 


Bid  Opening  Data 

3.26—  2:00  P.M.— Bridge  Contra  Costa  County 

3-2ft—  2 :00  P.M.— Access  Roads  and  Excavation    Pine  Flat  Dam 
3-2ft— 10 :00  A.M.— Runway  Extension .  Etc. 
3-26—  2 :30  P.M.— Evans  Avenue  Bridge     San  Francisco 
3-26 — 10:00  A.M. — Improve  Runways  Wells,  Nev. 
3-26—  2:00  P.M.— Surfacing.  Etc.         Humboldt  County 
3-26—  2 :00  P.M.- Resurf ace.  Widen      Fre.sno  County 
3-26 — 11:00  A.M. — Pier  Repairs  San  Diego 

3-26—  2 :00  P.M.— Rubble    Breakwater    Crescent  City 
3-27—  8:00  P.M.— Wa%r  Well  Dlnuba 

3-27— 10:30  A.M.— Traffic  Signal  Control  System     Fresno 
3-27— 2:00  P.M.— Drydocking  and    Overhauling    San  FYanclsco 
3-27—  S :00P.M. —Water  Main  and  Deep  Well  Pumps     Dlnuba 
3-27—  4 :00  P.M.— Sidewalk,  Cutter  aid  Curb.  Etc.     El  Cerrito 
3-27— 10:00  A.M.— Bow  Lake  Pipeline  Near  Seattle,  Wash. 
3-27—  2 :00  P.M.— Dredging  Hamilton  Field 

3-27 —  — Re.surfBcing  Los  Angeles.  Orange  Cos. 

3-27—  2 :00  P.M— Crash  Boat  Channel  Dredging    Hamilton  Field 
3-27— 10:30  A.M. — Paving  Fresno 

3-27—  2:00  P.M.— Rnilroad    Rolor.        lAno   County.   Ore. 
3-28—  1 :30  P.M.— Tower  Cros.slngs      ColuT.hla  River.   Wash. 
3-28— 11:00  A.M— Grading     Perklnsville -Williams  Highway,  Arizona 
3-28—  2:00  P.M.— Navigation    Lock,    Etc.  (First  Unit) 

Umatilla.  Ore. 
3-30— 10:00  A.M.— Suction   Dredge       System  Project.  Ariz.-Callf.-Nev 
3-31 —  8:00  P.M.— Swimming   Pool       Stockton 
3-31 —  8:00  P.M. — Sanitary  Sewer       Stockton 
3-31—  8:00P.M.— Sanitary  Sewer  (Hazelton  Ave)       Stockton 
3-31—  8:00  P.M.— Resurf  art" -;    Tennis  Courts     Richmond 
3-31—  8 :0f»  P.M.— Sanitary  Sower  (Mendocino  Ave.)  Stockton 

3-31—  2 :00  P.M.— Viaduct  Tacoma.  Wash. 

3-31—  4:30  P.M.— Sewage  Plant   Alterations     San  Leandro 
4-1 —  8:00  P.M.— Grading,  Etc.  Monterey 


4- 
4- 
4- 
4- 
4- 
4- 
4- 

4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 


1—  1 :00  P.M.— Flood  Control  Channel  and  Levees     Imh  Angeles  Co 
1—  2 :00  P.M.— Street  Lighting  System     San  Francisco 
1 —  1 .00  P.M. — Street  Improvement    Oakland 

1 —  8:05  P.M. — Sanitary  Sewer        Alameda 

2—  5 :80  P.M.— Test  Borings  San  Francisco  Bay 
2—  2:30  P.M. — Caselll   Street   Sewer    San  Francisco 

2—  2 :30  P.M.— Unit  1,  Sec.  8.  Joint  Outfall  "B"  Trunk  Sewer, 

I.,oa  Angeles 
2—  2 :00  P.M.— Earth  Levee  Y|iklma,  Wash. 

2 —  2:00  P.M. — Bridge  Repair  Colusa  County 

2—  2 :00  P.M.— Bridge  and  Approaches    Madera  County 


2— 
2— 
2— 
2— 
2— 
2— 
2— 
2— 
3— 


6 

8-17 
8-  6 

2-28 
2.2o 
2-25 
8-18 
8-18 
8-18 
3-24 
3-24 
8-18 
8-18 
3-20 
8-  8 
2-2r) 
3-  7 
3-25 
3-23 

:?-2.'> 
3-18 

3-19 

2-  S 

8-12 

8-12 

3-13 

3-24 

3-13 

8-18 

3-19 

8-14 

3-18 

3-19 

3-19 

3-24 

3-24 

8-18 

8-18 

3-18 

3-  4 

8- 

8- 

8- 

8- 

3- 

S- 


COAST  BUILDING  PERMIT  TOTALS  FOR   13  MONTHS 


CALIFORNIA 


CITY 


Alamada. 


Albany 

Alhambra„ 
Anaheim — 
Atherton... 


Bakersfleld 

Berkeley 

Beverly    Hilia.. 
Burbank 


4- 
4- 
4- 
4- 
4- 
4- 
4- 

4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 

4- 
4- 
4- 


Burllngame 


Chico 

Colton 

Compton....~ 

Coronado 

Culver  City.. 
El  Cerrito.— 


Emeryvllla... 
Eureka.. 
Freano — 
Fullerton. 
Qlendaie... 


JAN,  1M7 
No.       Est.  Coat 


91 
22 

162 
38 
10 


t    111.505 

6730 

792.429 

166.052 

28^460 


107 
172 

saa 

13 


361.345 
270.272 
163,065 
858.566 

84.575 


FEB.,   1947 
No.         Est.  Cost 


91 

24 

102 

36 

5 


105.297 
102,275 
803,717 
153,275 
6,750 


FEB.,  1946  MARCH,  1M6 

No.        Eat.  Coat     No.      Eat.  Coat 


61 
47 
11» 
14 
64 
21 


74,780 

76,406 

320,210 

20.279 

237.627 

145.250 


Hayward 

Huntington  Park 

Inglewood 

LodI 

Long  Beach 

Los  Angeles  (City) 

Los  Angeles  (County).. 

Los   Gatos 

Martinez — 

M  od  esto 

M  on  ro  vl  a 

Montebello 

Monterey 

Mountain   View 

N  a  pa 1 

Oakland 


Oceansido 

Ontario 

Orange. 

Orovllle 

Palo  Alto... 


Pasadena 

Piedmont 

Pittsburg 

Pomona 

Redding 


Red  lands...- 

Redwood  City... 

Richmond ,.. 

Riverside 

Sacramento — , 


S 

•1 

200 

50 

279 


90.000 
184,418 
545,466 
125,322 
502.972 


SO 

214 
58 

1722 


156,515 
196,260 

1,325.935 
235,660 

1,722,360 


4816 

3803 

19 

19 

57 


14,056,437 

16.271,435 

61,000 

27,000 

195.647 


102 
58 

20 

14 

20 

604 


330,868 

816,980 

85,675 

36,000 

73,615 

2.141,896 


41 
113 
36 
23 
57 


139,535 
314,365 
130,637 
55.735 
215.976 


321 
8 

11 
238 

30 


622,133 

12,230 

36,600 

1,013,606 

61.400 


Salinas 

San   Bernardino. 

San  Carlos 

San  Diego 

San  Francisco — 


San  Gabriel 

San  Jose 

San  Leandro. — 

San  Marino 

San  Mateo 


San   Mateo  (County)-.. 

San  Rafael 

Santa   Ana 

Santa   Barbara 

Santa  Clara  (County). 

Santa  Clara 

Santa   Cruz 


Santa   Monica 

Santa    Rosa 

South  Gate 

South    Pasadena... 
Stockton ., 


50 
39 

86 
167 
240 


126.534 
131350 
392.975 
343,709 
1.266.745 


56 

321 
52 

869 
656 


149,659 

567,560 

840,100 

1,840,063 

2.994,730 


101 
148 

72 
234 

25 


351,415 
282,974 
398,70^ 
949,130 
236,850 


43 
9u 

221 
16 
72 
37 


37,855 

316,379 

1,015,154 

33,275 

326,163 

133,787 


6 

45 
206 

64 
311 


23,197 
174,790 
590,4U> 
173,20- 
500,612 


19 


125.363 

34,064 

428.290 

140.016 

20^200 


82 

194 

88 

219 
27 


566.000 

461.081 
1,204,665 
1,070.366 

266,700 


60 
52 

118 

8 
90 


68340 

92.201 

614,150 

8,060 


26 

52 

120 

33 

1243 


1340C 

818.677 

637.464 

145,900 

1.651,000 


4541 

3680 

15 

14 

72 


16,892.503 

13,741.665 

18,260 

93,045 

85,476 


114 
61 
19 
24 
40 

559 


334.375 

223,675 

40,885 

56.469 

88.325 

,818,914 


48 
115 
28 
21 
67 


162,296 

342.1 3C 

55.007 

76,300 

224,560 


313 

13 

8 

297 
26 


618,598 

18,470 

18,000 

1,549,084 

165,100 


71 

58 

89 

159 

230 


14 

170 

38 

228 


200.189 


611,129 

41.161 

701.491 


17 
60 

45 
1774 


136.410 
810,800 
736316 
203300 
3,618380 


4236 

3063 

9 

15 

00 


127 

21 

138 

27 

114 
233 
123 
337 
45 


I    267.150 

64.461 

726358 

178306 

S333M 


1306329 
1304,403 


2.426,410 
1.433387 
664360 


73 
69 

100 
14 

111 


APRIU  1946 
No.       Est.  Coat 


121 
26 
82 

12 


9    102,496 

67367 

258,185 

81^300 


75 
168 

77 
228 

21 


190,024 
340331 
460,590 
905,056 
103,700 


107.756 
184388 
522,775 
176390 
1370379 


6 
122 

250 

51 

237 


710.300 
532354 

2,184304 

206373 

1345.666 


22 

71 

154 

57 

1639 


156380 
415,630 

1,541,818 
259,750 

6,624,675 


17,021,788 

910.813313 

37.150 

20,065 

190.060 


109 
"22 

"48 
578 


322.736 

336,030 
346300 


121.550 
1.58838* 


53 

"a 

18 
106 


140300 

206.414 

40,087 

36,640 

734.060 


5559 
..._.„ 

24 
92 


29,838393 

12,038,464 

45,000 

70340 

37333s 


133 
SO 
17 


38 

705 


446373 
223,075 
139,800 

"oeiiii 
3399321 


60 
66 

130 
10 

103 


57380 
166,780 
362.996 

42320 
676306 


MAY,  1949 
No.       Est  Coat 


JUNE,  1949 
No.        Cat.  Coat 


149  I    1063« 

22  39.100 

102  289394 

"'7  "23309 


66 

135 
83 

240 
17 


183,129 
508394 

325310 

1368.196 
47300 


6 
78 

236 
55 

248 


13350 

60386 

959361 

295,145 

734371 


20 

41 

102 

42 

1679 


127,890 

318.163 

141315 

2.652.745 


4954 

3699 

23 

24 

46 


23,467,103 

14.412355 

132.300 

9,192 

90,075 


122 
48 
10 


47 

120 

30 

21 

143 


20 
660 


267,722 

659,947 

24,300 

"80,775 
1,722,358 


59 

120 
23 
81 


196,742 

270390 

50,700 

390377 


6 
58 

186 

29 

194 


63300 
70,189 

488319 
73,666 

537.142 


27 
58 

113 

39 

1790 


77360 

236339 

540,706 

154,029 

3,062.000 


72      f 

24 
71 

89 
11 


141.006 

88.723 

442325 

179331 

70.100 


91 
129 

72 
216 

28 


JULY.  1946 
No.        Eat.  Cost 


201460 


323396 
469388 

779,120 
902394 

138310 


72 
79 
90 

17 


62 

207 
93 

240 
21 


AUG.,  1M6 
No.      Cat.  Coat 


110  9    210374 

S3  87397 

248  1367368 

224,667 

10  61300 


227,010 
402.036 
364,100 
941,758 
86,100 


67.796 
222300 

222^975 

31.090 

523,150 


11 
90 

171 
60 

179 


156370 

71314 

646302 

338319 

582,694 


4598 

2738 

16 

15 

68 


21,706304 
1131 6373 

49,490 
9300 

90342 


165300 

515,062 

69,580 

88,025 

1,047,400 


15 

11 

127 


3,021334 

4M04 

282,900 

363,783 

104364 


201.679 
237.900 
273,480 
331,576 
674,276 


SO 

156 
60 
33 
49 


1.403.154 

249300 

75,775 

307300 


186 
48 

138 
109 
296 

14 
122 


1,583,060 
149380 
411390 
283345 

I3353SO 


167.050 
418380 


Torrance 

Ventura 

Vallejo 

Vernon — .. 

Watsonvlllo... 


Total 


153 

34 
150 

41 
196 


580,386 

90,625 
628,606 

45,502 
867324 


21 
26t 

42 
929 
715 


236.82b 

616,561 

278,900 

1,883.757 

4,837,662 


44 

128 

37 

115 
85 


235.<'1C 
1.255.''90 
140,225 
173,601 
547,860 


315 
41 
152 
119 
356 
11 
118 


2.067,744 
271,562 
480,613 
365,809 

1,956.2?5 

33.5'=.0 

424.335 


78 
98 

27 
41 
» 


1322386 

158347 

227,725 

269348 

53300 


189 
43 

111 
38 
86 


92 

61 
85 

132 
310 


167,482 
529,675 
419360 
409385 
1320,565 


42 
307 

34 
824 
548 


149360 

595396 

228300 

1,560354 

2,115344 


60 

155 
48 
31 


296,167 

1395377 

167306 

182306 

1,005,388 


200 

38 

162 


93 


324 
17 
13 

209 
35 


991,664 

41318 

155,150 

1,314,766 

173,030 


37 

65 

104 

223 

361 


254375 
509,750 
526,174 
806,094 
2,673,966 


48 
399 

90 
838 
883 


276,000 
1,497,964 

894,100 

3,050,095 

12.718,603 


70 

166 

41 

93 

168 


516,768 

1,545,739 

190,325 

706,964 

1,770,180 


1308382 
269,140 
319392 
367,603 


175,009 


678.01-'* 
97.125 

414,273 
67.081 

245,690 


44 
66 
24 
39 
16 


160 
52 

118 
29 

114 


894,615 
339,650 
391,704 
140321 
515.094 


378 
35 

180 
79 


111 


2.356,500 
202.694 
831.531 
216,079 


27 
108 
37 
11 
70 


48,175 

184,911 

61,344 

22.950 

401350 


358 
19 
11 

140 
38 


717362 
17,017 
237325 
422.474 
105,854 


61 

60 

72 

139 

332 


129,516 
347.150 
190,756 
343346 
1,347392 


38 

317 

65 

844 

813 


148,035 

785,906 

450,150 

2.027.668 

2.622.530 


43 

122 
41 

139 
74 


186366 
661 337 
136,640 
319320 
447,727 


253 

30 

128 

110 


1345,700 
114345 
653,135 
543,646 


103 
57 
11 

"26 
636 


199371 

244309 

6O37O 


49,790 
1,624,676 


45 

126 
27 

10 
109 


99 
99 

111 

21 

1316 


297,190 

134335 

614,723 

53300 

2,864,610 


4324 

2675 

9 

27 

32 


19372364 

9377,134 

39396 

11363 

186309 


90 
91 
18 

~87 
604 


238,957 

553.345 

34,100 


66 

60 

78 

26 

103 


29330 
260,079 
213395 

35390 
529340 


10 
96 

192 
46 


231315 

49307 

953380 

129,031 
839.674 


39 

91 

146 

49 

1907 


368375 
204,550 
741322 
221,630 
3305.530 


194 

iio 

20 


643381 

486382 

449,794 

1.491379 


50 
96 

168 
19 
68 


SEPT.,  1949 
No.       Est.  Coat 


92  f    102338 

31  61.194 

200  981368 

139392 

10  .           32.129 


71 

200 

99 

226 
13 


267.733 
1,039326 

194,770 

1364,786 

99300 


141396 
117,748 
729,190 
41300 
382364 


6 
92 

197 
47 

234 


79300 
122,789 
494379 

96349 
949378 


24 
43 

119 

35 

1493 


96386 

108366 

728.723 

120300 

:^a06,690 


4348 

3621 

11 

27 

48 


21,600.508 

11,802,652 

34,850 

44,800 

123380 


134300 
1,707322 


119380 

261391 

64,089 

7375 

S94350 


292 

9 

114 

118 

39 


794,631 
22394 

639,660 
179343 
103395 


56 

65 

71 

131 

238 


92329 

364360 
152,676 
171300 
715377 


48 

278 

37 

838 

734 

97 
201 
40 
50 
97 


194,194 
i63374 
^600 

8B7371 
1,182312 
162,735 
182396 
56339S 


27 
19 
24 

13 
30 


37,670 

301.511 

74,594 

24,650 

239,625 


228 

6 

9 

130 

33 


1,056380 

8,520 

MMO 

a«42 

190325 


42 
49 
66 

102 
227 


90.925 
213,750 
203.633 
290375 
964303 


104 

287 

15 


21 
574 


266364 

2,139370 

67300 

81365 
2,136,026 


21 

107 

IS 

13 

107 


47.150 

361.861 

47.628 

20,940 

330340 


363 

5 

9 

151 

29 


650,373 

9,97S 

25,050 

346358 

153,550 


79 
43 

85 
162 
190 


191,776 
157,239 
198,590 
506380 
621375 


3633 
11 
23 
69 


20^002393 

11320.630 

96.600 

56380 
178,175 


119 
66 
19 

681 


296,106 

339,730 

09370 


73 
69 
478 
22 
93 
24 


58.135 

100,028 

2.719,783 

31300 
410327 
236,788 


3 
52 

208 

47 

208 


2300 


362329 
202,811 
485.148 


OCT..    1946 


No. 


Est.  Cost 


112 
S3 

202 
51 
13 


88,573 

38.501 

953,599 

100,148 

76.100 


84 
204 

275 
14 


NOV.,    1946 


No. 


Est.  Cost 


DEC  1946 


87 
32 

180 
45 

4 


529320 
34348 

893385 

92,165 

800 


453.169 

965389 

286,495 

1,082.649 

74,600 


75 
70 
111 
20 
74 
61 


198.030 
101.156 
244.009 
18,036 
273342 
277,665 


5 

62 
205 

43 
231 


26 

51 

186 

32 

1801 


96341 

97300 

1,096,734 

122.750 

2303375 


4370 

3068 

18 

17 

65 


$17,066,901 

8,355,673 

71.950 

48,555 

57317 


04,700 
1,709369 


41 

199 
31 

9 
79 


94,782 

709309 

81319 

47,000 


14 

10 

137 

14 


775379 
43382 
96360 

296341 
42309 


29 

198 

41 

761 

071 

"43 

193 

33 

30 
176 


147370 
909341 
294360 

1314314 
2,903,001 

200.571 
896,741 
153.090 
169.956 
1,146,716 


754325 


215 
63 

194 
30 

156 


1.614.087 
201360 

1,178360 
311.796 
914.042 


157.420 
194,327 

75,200 
178,953 

33.800 


48 
45 
16 
40 
16 


501,102 
113.005 
84.560 
373,077 1 
124,600, 


59 
62 
43 
37 


256,626 


182 
40 

102 
40 

118 


802317 
129,700 
366,721 
124,942 
307,147 


206,506  92 

436367  67 

283360  19 

716341  54 

164.000  12 


141,660 
83360 
66,170 

672397 
40,200 


139 

283 

18 

88 


91 


462329 

1,463.120 

58360 

211367 


335.710 


147 
48 

186 
37 
91 


504314 
137390 
960,790 
94343 
670336 


38 

51 
20 
58 

7 


106355 
92301 
26395 

735325 
2330O 


271 
38 

102 
73 


58 


1,665300 
168325 
290388 
I8O347 


207388 


26 
292 

84 
881 
591 


67,680 

536,176 

631300 

1,751,484 

2306306 


39 

136 
25 
38 


156,958 

524,646 

73,825 

173.624 

370,790 


197 
29 
93 
43 


714363 
6O3OO 
311335 
302,169 
366.090 


36 
44 
17 
44 
11 


133396 

66366 

125325 

976364 

21300 


217 
30 

131 
88 


66 


1,179,190 

9931 6 

292.515 

231,450 


203,313 


159, 
52 

130 
40 
96 


650,485 
191,525 
486354 

66,624 
292365 


25 

61 
24 


51,635 
90371 
63,060 
740,722 
55,000 


87 

60 

110 

144 

271 


145,042 
246325 
275365 
388340 
820360 


123 
58 

16 

649 


226,350 

299,715 

55,825 


87,500 
1,578,856 


39 

108 
19 

9 
79 


97.884 

329355 

48,831 

28.150 

267,667 


368 
7 
8 

166 
25 


118300 
65,428 
478.241 
142,840 
605354 


28 

57 

199 

44 
1458 


73300 

161.330 

1,013,545 

1,129,950 

3.630,035 


4280 

14 

19 

105 


13,895,436 

13,117,514 

35390 

8312 

201,646 


130' 
64 
28 
26 
36 

553 


74 
139 

298 
14 


195,256 

245,845 

197,605 

1,791,800 

38300 


53 
39 

175 
14 
56 
45 


55,030 

41,696 

1,177307 

36,025 

328,627 

148,570 


8 

72 
162 

43 
171 


21,896 
109,335 
443,397 
102,017 
434,745 


No. 


Est.  Cost 


51 
22 

199 
46 

9 


233377 

61,000 

900,530 

118,170 

12.600 


52 

156 
43 

212 
16 


156,068 
225.875 
108,605 
872.801 
118,650 


42 
36 
89 
20 
51 
36 


48,600 

66,671 

320,150 

25,030 

220,726 

126,305 


26 
43 

174 

36 

1379 


276.250 
117.850 
903,889 
132,665 
2.084.935 


3663 

13 
23 
62 


10,622,979 

6,799,441 

77,749 

58.175 

46,472 


299360 
368,744 

45,870 
188,650 

69,600 
2,171,313 


47 

173 

22 

20 

195 


108,000 

671,928 

33,864 

33,775 

1,088360 


1,183.109 

23343 

45,100 

470.184 

70300 


82 

371 

100 

1023 

796 


81,606 

900305 

624,100 

1396333 

8.906324 


67 

189 

70 

35 

70 


216326 
760320 
350,620 
128310 


319 
34 

139 


98 


1377.010 
224363 
801348 
309329 


889394 


239 

42 

217 

26 
119 


1317320 
178.729 

1.756389 

74,630 

891345 


88 
57 
29 
56 

14 


91396 

97390 

36,793 

714393 


63 

41 

102 

146 

209 


153.741 
339,335 
319318 
377359 
603370 


329 
14 
15 

351 
33 


1,483,782 
19,166 
58.20C 

1,892,742 
62,050 


95 
82 
20 

11 

40 

432 


373.923 

566,345 

54,700 

60.350 

65,955 

1,161,064 


27 
109 
18 
15 
60 


46,256 

247,563 

28,576 

55,000 

154,702 


64 

68 

104 

169 

260 


159,813 
336,465 
293,445 
471,324 
651,378 


22 

279 

46 

957 

566 


212.915 

402,807 

255.600 

1357341 

2,183,317 


52 
162 
30 
35 
70 


226.057 

827,514 

94.720 

97.879 

457373 


260 
31 

143 
82 
33 

368 
64 


1333.530 
100.485 
819.137 
226.825 
176304 

1.930.792 
140.765 


156 
50 

146 

40 

153 


660.769 
125320 
784311 
121386 
503,230 


59 

60 
28 
49 
27 


141,770 

02348 

31,010 

1,188350 

55,600 


325 

12 

58 

519 

21 


790,782 

27.771 

362.250 

2,931,933 

43,250 


49 

34 

78 

125 

208 


3 

46 
125 

29 
183 


56,100 
74,800 

352.851 
59,771 

286,055 


15 
40 

165 

40 

1213 


27,650 

59,655 

890,358 

163,125 

2,513,060 


3299 

2887 

8 

13 

58 


8.551.618 

9,945,428 

31,000 

14,700 

142,057 


89 

47 
23 
13 
20 
404 


276,900 

148,698 

34,200 

39300 

73,618 

935,182 


39 

253 

27 

9 

37 


84,640 
1,092.139 
43,331 
13,915 
80,630 


378 
11 
11 

120 
22 


728,588 
16,360 
49,325 

277358 
14,950 


51,704 
123,670 
192,257 
206.463 
494.396 


24 

343 

65 

1141 

690 


28.669 

192311 

484,750 

2306.127 

2,627,638 


71 
148 
45 
28 
61 


303,923 
541,787 
135325 
169,395 
302.»5 


314 
41 
183 
123 
383 
226 
101 


1,760,433 
150,276 
414,079 
315,934 
1.891,515 
1,349,150 
274.853 


107 
42 

190 
36 

117 


321,034 

181,030 

920,462 

72,762 

330,328 


79 
73 
21 
56 
12 


283,405 
68.759 
25.015 

811,896 
65,000 


18943      165,131,145  18256      $66,272,632,15676        66,02238210865    8114352328,18566      $68396,196  16999 


$62.34430619297      98i34a39S,  17464      963328326, 18831      86437236318002      $9931 9362|  15579      $66,646312 


27 
264 

24 
719 
578 


29 

68 

76 

188 


82377 
119.120 
227.100 
254388 
498,770 


43.125 

754,295 

262,450 

1,133,067 

4,651,724 


35 

100 

36 

21 

311 


176.576 

377.760 

275.875 

57.490 

2.103,657 


31 
230 

22 
730 
516 


115,100 
588,635 

150,000 
1,51Z915 
1324,739 


40 

101 

9 

21 

75 


113375 
501310 
44325 
121.926 
738,370 


244 
30 

126 
87 

213 
11 
91 


Z777380 
105,230 
258,371 
295.260 
877,850 
21.515 
190,091 


50 
93 
22 
90 


609,791 

147,040 

318,167 

50,358 

315,070 


176 
35 

150 
86 

257 
21 
77 


984,405 
146,809 
265,144 
232,815 
1314,910 
122,100 
152,318 


247 
69 
12 
45 

12 


1.058.419 
79,863 
29,890 

1,315,573 
42.100 


35 
125 

32 
107 


534.061 
110350 
526.956 
37322 
738,622 


40 

70 
19 
44 
12 


175348 

173,737 

50.800 

1319,010 

40,400 


13025      $54369,001  14129      $44330,967 


ARIZONA 


Phoenix.. 

Tucson 

Total.-. 


4 
4 
4 
4 
5 
17 


2:00  P.M. — Grading  and  Bridge     Napa  County 
2 :00  PM.— Surfacing  Tulare  and  Kern  Counties 

2 :00  P.M. — Surfacing  Mendocino  County 

2:00  P.M.— GrndinR  and  Surfacing     San  T..ul«  Obispo  Co. 
2:30  P.M.— Pumping  Station  Arlditlona     San  Francisco 
2 :30  P.M. — Sewer  Relocation     Ran  Francisco 
2 : 30  P.M.— Third  St  Imporevement    San  Francisco 
2:00  P.M. — Surfacing  I>assen  County 

6:00  P.M. — Sewage   Treatment  P'.ant  Alterations  and  Additions. 

Tulare 
3—10:00  A.M.— Wharves,    Bulkhead.i.  Etc.     Long  Beach 
3—  2:00  P.M.— Surfacing  Riverside  County 

3—  2:00  P.M.— Planting  and  Sprinkling  System    San  Diego 

3—  2 :00  P.M.— Bridge  and  Oradlnp    San  Diego  County 
4_  4  :P0  P.M.— Rough    GradlnK        Stor-Uton 

4—  1 :00  P.M.— Electric    Distribution  Syste^n    Muroc 
7—10 :00  A.M.— Earthwork,  Concrete  .Structures  and  Steel  Pipeline 

Deschutes  Project.  Oregon 
7—  3 :00  P.M— Culverts,    Drainage  Ditch.  Etc.     Palo  Alto 
7 —  8:00  P.M. — Electric  Line  Exten.'iiiins     Palo  Alto 

7 —  8:00  P.M. — Melville  Avenue  Improvement     Palo  Alto 
8_10  00  A.M.- HlKhwav  Project.   Marlon  County,  Oregon 
8-^10 :00  A.M.— Grading  Project       Marion  County,  Oregon 
8— 10:00  A.M.— Grading  and  Brtdgo     Marlon  County.  Oregon 

8-  8:00P.M.— Meek   St.   Orchards  Sewers     Hayward 

8—  8:00  P.M.— Hlllcrest  Knolls  Sewers     Hayward 
8— 10:00  AM— HlRhwav  Project   (TTnlt  11     Marlon  County.  Oregon 

9—  2 :00  P.M.— Steel  Bridge  Stanl.Mlaus  and  San  Joaquin  Counties  3-11 
9—  2: 00  P.M.— Bridge  Fresno  and  Kings  Counties  3-11 
9—  2:00  P.M.— Bridge  San  Joaquin  County  (Northwest  of  Lodl)  3-11 
0—  2:00  P.M.  Grading  and  Surfacing  Plumas  and  Lassen  Cos. 
9— 2 :00  P.M.- -Resurfacing  Marin  County 
9— 2:00  P.M.— Surfacing  Yolo  County 
9—  8:00  P.M.— Sewage    Treatment  Plant  and  Tnmk  Sewer 

Newport.  Wash. 

9 2:30  P.M. — 41st    Ave.   Improvement     San  Francisco 

9 2:30  P.M. — Geary  Widening      San   Francisco 

9 10:00  A.M. — Interceptor  Sewer  Vancouver,  Wash. 

4.10_10 :00  A.M.— -Spillway    Alterations     Rio  Grande  Project.  N.  M. 

4.1() 10:.30A.M.  -Kowng.'   Tn-ff.    ri.int  *   Animrtrn.inrer.         Frej»no 

4.10— 10:00A.M.  -Kanhvork,    Ptnicturcs      Tnciimcarl  ProJ,  N.  M. 

4.11 12:00M.    — Alvaro   Obregon    Dsm     Sonora,  Mexico 

4-16— 10:00  A.M.— Highway  Gila  County,  Arizona 


8-17 
8-17 
8-  8 

8-18 
8-18 
8-  4 

8-  B 
3-  6 

3-2.'. 
3-18 

3-  6 
8-14 
8-18 
3-18 
3-18 
3-18 
3-18 
S-19 
3-19 
3-18 


8-11 
8-11 
8-11 

3-20 
8-17 
8-18 
3-18 
3-18 
3-?i 
2-2« 
3-18 
8.18 


IDAHO 


Boise 

Lewlston 

Total r- 


204 
181 


$907,780 

301314 

$000,604 


NEVADA 


Reno...- 

Las  Vogaa.. 
Total 


OREGON 


Astoria r 

Eugeno 

Klamath   Falls.. 

Portland...- 

Salem _. 

Total 


81 


46300 
8141.708 


120 

97 

217 


298314 
$415300 
8701314 


200 
202 
402 


694.647 

359.647 

1,054.i!0'l 


86 
53 

139 


365.437 
101,139 
466,576 


84 

84 


896380,     240 

343,750     218 

1330,630     456 


$1,640,170,     104 

701316'       98 

$Z341,686      202 


135 

73 

208 


378,047 
%  327,055 
$  705,102 


UTAH 

Logan....~~... 

Ogden 

Salt  Lake  City.... 
Total 


18 
64 
38 

460 
83 

658 


103,198 

28395 

3,589360 

106398 

$3,809,783 


WASHINGTON 

Aberdeen ..__ 

Bel  I  Ingham --.. 

Seattle . — ..._..... 

S  po  k  a  n  o....  ~. — ~.- 

Taooma 

Vancouver _. 

Walla  Walla 

Wonatcheo. 

Yakima »..- 

Total . 


Qran4  Total _. 


5 

42 

72 

119 


8  4360 
101379 
161 379 
267,400 


64 

63 

127 


$     106,467 

97,994 

$     284,091 


$    206,370 

114,750 

$     323,120 


92 
54 

146 


$   468349 

101392 
$    570,141 


137       9    947317     200        $1.194306 


40 

86 

59 

482 

104 

771 


89,045 
172,467 
250.00U 

2,110.105 
291.502 

2313,119 


17 

78 

482 

152 

186 
47 
36 
12 

102 
1106 


•    14336 

131 310 

2388378 

347373 

944,635 

76,146 

62390 

19319 

941375 

$4,090,644 


17 

80 

174 

271 


51,660 
204,963 

842.718 
1,090.331 


33 

118 

28 

95 
274 


$     111.050 

212,966 

96380 

2,623.003 

240339 

3394.127 


38 

94 

514 

380 

310 

96 

61 

19 

126 

1.633 


34.590 

99.962 

1,751.535 

1,029.018 

1.274.362 

207,966 

96.730 

5Z820 

349.92C 

4,885,933 


33 

82 

119 


$    268350 

937,880 

1,031398 

1337.793 


27 

991 
268 

in 


106 

1120 


$      27389 


2302329 
640,043 
612388 

494,778 


29Z746 
4371311 


57 
116 

63 
958 

126 
1320 


120 

76 

196 


$     392,715 

79317 

$     471,582 


154       $     332,062 


130 
164 
294 


$    266379 

551,067 

$     817342 


88 

00 

148 


$    163368 

r379 
8    9*0342 


200       $    886,081 


$    148,346 

366301 

229383 

5,068,172 

603,666 

$6,431356 


33 

139 
344 

516 


$   107,600 

512308 

Z338,706 

$2,958,714 


79 


920 

677 

485 

167 

79 

61 

161 

2619 


32 

141 

89 

879 

133 

1274 


$      49.836 

366,169 

127335 

4,470,174 

287,796 

$  5301,411 


19 

82 

290 

391 


$     114,600 

229,700 

1,154339 

$  1,407,639 


$    117310        73       $       37,700 


792 


397 
110 


5347,796 
1372.124 
2301362 

919,168 

225339 

139330      

067390      199 
$12,190304    2142 


30 
150 

47 

660 

123 

1010 


113 
114 
227 


292,136'     124 
203330'     142 
$  485365'     206 


573300 
426303 


162 
^154 


$     8I23OO      160       $    929399 


189      $ 


888,169 


I8M308     316     $130^66 


94 

47 
111 


96317 
8  199,023 


108 


406312 


$     63.215 

371387 

115.817 

2,783,818 

711,966 

8  4.046,123 


24 

78 
206 

307 


8      97,600 

147,856 

1389372 

$  1,644.927 


22 

120 

60 

649 

121 


89329 

219390 

99347 

2314388 

192.046 


969     8  3.023383 


94 

94 


$231,610 
$231310 


$127,369 


33 

124 

87 

648 

120 
1012 


106 
40 

154 


8    148399 

83301 

$    182389 


212      8    561349 


51,179 

199,100 

65305 

4301.868 

234300 

$4341.667 


94 

79 

298 

866 


•7380 

891,660 

788354 

$1,188364 


3.821,666 

1.273,060 

1,438394 

127318 


682,078 

$  7.309315 


66 
206 

701 
541 
369 

102 


180 
2114 


8      82.337 

228377 
4361300 
Z1 57341 
1.113.095 

IOe.603 


880.640 
8  8376383 


219S      979,791338  21685      $7738639 '117898        78,977371  Jt8889    f  14O,909^899  2291 5      $93,602374  21072      $79386394 


946 
492 

279 
91 
91 

lio 


2390.090 

1,197393 

916,619 

112390 

199300 


294319 
$  9377313 


9IMt1.t1981199 


19 

92 

327 

437 


54300 

299300 

1308320 

$1,745320 


77 

643 

441 

350 

97 

71 

29 

141 

1938 


40 

164 

72 

682 

169 

1127 


115  199354      235 

275      $  1.129.749      424 


745390 
321.504 
$  1367.384 


154 
209 
363 


$     681.130 

529.821 

$1,210,951 


90       8    114,742 

93  273300 

143       8    888342 


96 

42 

138 


$      136.585 

37,730 

$      174315 


136 
142 
278 


$    318.379 

996.705 

$1,315,080 


67 

41 

108 


$     343,299 

38,855: 

$     382,1941 


61 
31 
92 


$    139,820 

43.910 

$      183,730 


190      $    499.694      149 
149 


$      380310, 

672,359; 

8    1,062,669 


8     140,068 

157337 

64,797 

2.614399 

221389 


154 

204,156 

203 

$      388.380 

73 

$     446,996 

60 

29Z550 

227 

$     653,152 

263 

680,930 

29  $      19369  29  $       263001 

129  109311  100  151,404 

•2  124343  75  80.588 

572  1,778,788;  548  1.888,455 

124  132344;  89  92.5«> 


9  81904382      945      8  Z166348      841      $  2.230327 


32 

122 
240 


$  SII3OO 
862379 
766391 

$  1341356 


19 
44 
41 

419 
86 

609 


$       74,525; 

82,705 

54.009 

1.564.670 

161,464 

$1337.373! 


22 
58 
35 

339 
51 

505 


8     28360 

130,795 

38345 

2,311389 

132360 

$2.641339 


38  8    112380  21 

126  $    279329  83 

261  881,022  192 

422  $  1368397  296 


$        73,056  14 

198,570  65 

585387;  128 

8     818318  207 


$  61,150 
284.130 
351.323 

$     606.603 


11 
41 

132 

1 


84     8 


44350 
105.379 
482.307 
632,636 


100      8      9431« 


3347300 

1,089381 

998,941 

99,433 

148,675 

97,600 

393300 


061 


946 

98 
99 

25 
12B 


53 
191 

6,77ai65j     686 

1.139,028      429 

794335I     291 

893711 

949.100 

80340 ! 

316380 


102 

» 
123 


|«;M4,298     1936  9,491391  j   1890 


$       30.135  58 

270377  158 

2,739;500  601 

686377  459 

978393  215 

933421  71 

'59396  "27 

181,166  126 

$  4,644344]  1715 


66,357 

111309 

1.616320, 

1,521,33r 

674.4711 

320.756 

154300' 

199,945 

4,665,489 


26       $       44,750 


361 

1,097,670 

109 

374.062 

173 

455,314 

51 

89,304 

55 

70,780 

21 

93,550 

123 

309,920 

1009 

$2.535350 

16 

57 

370 

262 

146 

99 

41 

9 

77 

1037 


$      13,325 

417367 

1.935.540 

1308322 

399.060 

76,110 


37,000 
245.745 

$4319349 
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I         BID  OPENING  SCHEDEE 

SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


Bid  Opening  Oat*  Prejoot 

3-26—  2 :00  P.M.— Hollow  Metal  Doors 
3-26—  2 :00  PJM— Hollow  Metal  Doora 


Netod  In  losuo  of 


«773S8398:2Z709      891.044396  21917      $69,91438819142      876,062300  15548      $61,880.584  16488      $54,705.0271 


Z. 


Central  Valley  Project 
Parker  Dam  Project, 
Arizona-California 
3-26—  2 :30  P.M.— Air  Raid  Siren  Removal    San  Francisco 
8-26—  2 :00  P.M.— Flag  Pole  Willows 

3-26—  2 :00  P.M— Regradlng  Los  Angeles 

3-2«— 2:00  P.M— Pamt  Remover        San  Francisco 
3-26-  2 :00  P.M.— Reinforcement  Bars    Prove  River  Project.  Utah 
3-26—  2 :00  P.M.— Tractor  RenUl  Humboldt  County 

3-26—  2 :00  P.M.— Air  Compreaaor  Rental    Eureka 
3-2a-  2:00P.M.-Lathe8  Central  Valley  Project 

3-26—  2 :00  P.M— Oil-Burning    Equipment     Beverly  Hills 
3-26—  2 :00  P.M.— Caae  Lighting  Bremerton,  Wash. 

3-26—  2 :00  P.M.— Sump  Pit  and  Pump    Redwood  City 

3-26 — Suppllea  and  Materials     Panama  Canal,  C 

3-26—  1 :30  P.M.— Service  to  Transformers    San  Francisco 
3-26—  1 :30  P.M.— Change  Fence  Locations     San  Francisco 
3-26—  2 :00  P.M.— Paint.  Varnish,  Paint  Thinner    Wilmington 
3-26—  8 :00  P.M.— Moving  of  Housea  San  Bruno 
3-27—  2 :00  P.M.— Wringers  San  Franclaco 

3-27—  — Fuet  OH  Eureka  or  Areata 

3-27—  —Fuel  Oil    Eureka,  Blue  Lake,  Willow  Creek,  Etc. 

3-27—  — Asphaltlc    Emulalon     Sacramento 

3-27—  —Dleael  Oil  El  Cajon 

3-27— 10:30  AM— Truck  Chaasla  Fresno 

3-27— 2:00  P.M.— Repairs  to  Concrete  Beams     San  Francisco 
3-27—  2 :00  P.M.— Culvert  San  Francisco 

3-27—  5:00  P.M.— Fire  Truck  and  Auxiliary  Pump    RlverbanK 
3-27—  2 :00  P.M.— Aluminum  Railing,  Etc.     Boulder  Canyon  Project. 

ArlEona-Callfomla-Nevada 

3-27—  4 :00  P.M.— Fencing  Richmond 

3-27—  5 :00  P.M.— Steel  Sash  Fresno 

3-27 2:00  P.M. — New    Mezzanine  Floor    San   Pedro 

3-27—  5:00  P.M.— School  Chairs  and  Tables    Fresno 
3-27—  2  00  P.M.— Hollow  Metal  Doors    Columbia  Basin  ProJ..  ^traah 
3-27—  2 :00  P.M.— Hollow  Metal  Door  n        Central  Valley  Project 
3  27- -  2  CO  P.M.-- Pruning    Shears        S.an   Francl-ico 

3.2P S -00  P.M.— Power  Unlt.s  Sutter  Croek 

3-28—  2 :00  P.M.— Steel  Roof  Deck     Columbia  Basin  Project..  W^ash. 

3-28 2K)0P.M. — Steel   Accordion   Door    Central  Valley  Project 

3-28 2-OOPM. — Copper  Conductor  and  Asaembllea       Davla  Dam 

Project.  Arlaona 
3-28—  2 :00  P.M.— Structural  Steel      Columbia  Basin  Project 
3-28—  2 :00  P.M.— Steel  Strips  Davis  Dam,  Arizona 

3-28—  2 :00  P.M.— Stove  Tops  and  Door  Frames     San  Francisco 

3-28 2 :00  P.M.— Dragline   Excavator  and  Bucket    Shoshine  Project, 

Wyoming 
.1-29—  2 .00  P.M.— Reinforcement  Bars     Central  Valley  Project 
3-31—  2  00  P  M.— Douglas  FMr  Lumber    Central  Valley  Project 
3-31—  2 :00  P.M.— Electrical  Equipment     Central  Valley  Pr^ect 
3-31—  2:00  P.M.— Disconnecting  Switches     Central  Valley  Project 
3-31—  2:00  P.M.— Work  Boats  and  Trailers     Boulder  City,  Nev, 
3-31—  2 :00  P.M.— Portland  Cement     Casa  Grande,  Aria. 
3-31—  3:00  P.M.— Air  Compressor        San  Francisco 
3-31—  2:00  P.M.— Aluminum  Paint      San  Francisco 
3-31_-  3:00  P.M.— Ga^    Heat     Sya.       Oakland 
4-  1—  2:00  P.M.— Axe  Handles.  Levels.  Etc.     San  Francisco 
4-  1-  2 :00  P.M.— Aaphaltlc  Cement  and  Cutback  Asphalta 

Sacramento 
1—  3  .00  P.M.— Fencing  Redwood  City 

l-_  2  00  P.M.— SynchronouB    Motors    Central  Valley  Project 
1_  2  00  P  M —Outlet  Pipes  Colo-Big  Thompson  ProJ.,  Colo 

4.  i_  —Sheet  Metal   Work       Central  Van«»y  Project 

4-1 —  8:30  P.M. — Station  Wagon  San  Leandro 

4.  i_io  00  A.M. — Sheet   Metal  Work  (Fumlah  and  Install) 

Central  Valley  Project 
4.  1—  8  00  P.M.— Hckup    Truck  Sulsun   City 

4.  i_  8 :00 P.M.— Polke  Patrol  Car    Sulsun   City 
4.  1 2:00  P.M. — Copper  Ground  Rod.  Etc.     Davis  Dam,  Arlr 


4- 
4- 
4- 


Columbla  Basin  Project.  Wash. 

Oakland 

Berkofev 

Central  Valley  Project 


4.  1 —  2:00  P.M. — Corkboard 

4-  2—  8:30  P.M.— pipe 

.J-  2—  8  00  P.M. —Fuel    Oil.   Oaa 

4-  2—  2:00  P.M.— Flap  Gates  ^ _.    ..   -      r     „.     . 

4-  2 2:00  P.M. — Tile  and  Composition  Flooring    Seattle,  Wash. 

4-  2—  2:30P.M. — Stair  Tread  Repai'^s     San  Francisco 
4-  2 —  2:00  P.M. — Ventilating  Fans     Seattle,  Wash. 
4-  2 —  2:00  P.M. — Tile  Flooring  Loa  Angeles 

4.  2 2:00  P.M. — Fence  and  Gate  Repairs     Nogales,  Ariz. 

4-  2 —  2:30  P.M. — Sand  Removal  San  Francisco 

4.  2—  2 :30  P.M.— SmokeaUck  Firebrick  Lining    San  Francisco 

4.  2—  2 :00  P.M.— RIght-of-Way   Fence    Alameda  County 

4-  2—  5 :00  P.M.— Water   Pipe,   Flttln^H       Etc.     I>odl 

4-  2—  2 :00  P.M.— Metering  Unit  Fort  Pock,  Montana 

4.  3—10 :00  A.M— Aaphalt  TUe  Floor  Covering    Parker  Dam  Project, 

Arizona-California 
4-  3—  2  :00  P.M.— Bulkhead  Oatea  and  Frames— Missouri  Basin 

Project.  Wyoming  a-" 

4.  4_  2  00  P.M. —Stilling  Wella  and  Piping    Davis  Dam  Project  Aria., 

and  Missouri  Baaln  Project    8-14 
4-  4—10:00  A.M.— Sand  and  Coarse  Aggregate    Mirage  Flata  Project, 

Nebraska 
4— 10:00  A.M.— Sluice  Galea  and  Valves  Loa  Angelea 

4-.  3  00  P  M     -Sawing  Machine  A- r.rlnder  San  Fr.inrlsco 


2-12 

2-13 
8-14 
8-12 
8-  9 

3-13 
8-18 
8-18 
8-18 
3-18 
8-18 
8-18 
8-18 
3-90 
3-30 
3-30 
3-20 
3-24 
3-24 
3-20 

s-ao 

8-80 
8-30 
3-20 
3-30 
8-20 
3-18 

8-  6 
3-17 
2-28 
8-  8 
3-21 
2-12 
2-13 
3-'Jl 
3-2? 
2-18 
2-18 

8-18 
8-18 
3-18 
3-20 

3-18 
3-18 
8-18 
2-18 
2-21 
3-  6 
8-20 
3-20 
3-24 
3-21 
8-20 

8-20 

3-20 
2-18 
2-26 
2-25 
8-14 

8-  9 

8-21 

3-21 

8-24 

3-24 

8-34 

8-21 

8*  8 

3-lR 

8-18 

3-18 

8-18 

8-18 

8-18 

8-17 

3-20 

3-20 

3-21 


8-14 


4 —  3:00  T'.M.— Primary   TahleH 
"j_10:00  A.M.— FIrr  Engine 
4.  7_jO:00  A.M.— Trucka 
4-  7—  8.00P.M.— Water  Pipe 

7 2 :00  P.M. — Accordion  Doora 

7 2 :00  P.M. — Structural  Steel 

8— 
8— 


4- 
4- 
4- 
4- 
4- 


?an   Frnn'-lsco 
Sobastorol 
Altnras 
Turlock 

Central  Valley  Project 
Central  Vallev  Project 
—Hollow  Metal  DooFb     Columbia  Baaln  ProJ.,  Wash. 
8 :00  P.M.— School  Busea  Hllmar 

2  00  P.M— Power  and  Control  Conduit  Sunports, 

Central  Valley  Project 
4-  8—  8 :00  P.M.— School  Bus  ChaaalapaHon,  Nev. 

4.  s  -  2  f>0  r*M.  -.'^wltrh  *  Take-Off  stnir        Columbia    B.-inIn    Proj. 
4-  8—  2:00  P.M.— Trash  racks      Colora^o-BIg  Thompson  ProJ..  Colo. 
4.  9—  2 :00  P.M.— Prefabricated  Steel  Buildings     Hungry  Horse 

Project,  Montana 
4.  9—  2  00  P.M.— Disconnecting  Switches    Fort  Peck  Project.  Mont. 
4.  9^-  2  00  P.M  — Disconnecting    Switches  Fort  Peck  PmJ..  Mont. 

4.  j)_  2:00P.M.— Switchboard    Chan^p„.  Etc  San  Francisco 

4-9—  2  :00  P.M.— Sump  Pump.  Etc.     Yuma.  Ariz. 
4-  9---  2:00  P.M. — Entrance  Doora.  Etc.     Varavllle 
4-  9^-  2:00  P.M.— Oll-Bumlng    Equipment     McMlnnvllle,  Ore. 
4.  9—  2 :00  P.M.— Hand  Rail  Idaho  Falls.  Idaho 

4.10  -  5:  i.TO  PM— Poles  AlsmP'la 

4-10—  2  OOP  M.  — Slide  Gate.  Gate  Liftn  Tuoumrari  Project 

4-10 —  8:00  P.M.— School  Bus  Elk  Grove 

4.10^  2 :00  P.M — Disconnecting  Bwlt,;!,,,^    Davis  Dam  Project. 

Arizona-Nevada 
4-11-  2 :00  P.M.— Compressor  Unlta  and  Tools     Boise  Project  and 

Missouri  Basin  Project 


3-18 
2-25 
3-21 
r<-!>i 
8-21 
1.«0 
8-34 
8-31 
2-21 
2-28 
2-28 

8-  9 
8-  9 

s-  " 
3-14 

2-14 
8-  6 

S.13 
8-18 
3-18 
8-24 
8-24 
.l-Vl 
X  "« 

t-18 

8-11 

3-18 


4-14  -  2:00  P.M.— Pumping  Unlta 
4-14—  2 :00  P.M.— Governors 


8-18 
318 


Colorado-Bljj  Thompson  Project. 

Colorado 
Davis  Dam  and  Colorado-Big 
Thompson   Project 
4.14—  2 :00  P.M.— Transformers  and  Disconnecting   Switches. 

Shoshone  Project.  Wyoming    8-11 
4.14_  8:00 P.M— Dump  Truck  Davis  J    - 

4-16—  2 :00  P.M.— Transformer  Columbia  Basin  Project.  Waan.    a-  o 

4-13—  2  00  P.M. —Prefabricated    Residences     Central  Valley  Project      3-ia 
4-15—  2  00  P.M. —Lightning   ArreaterH     Colorado-BIg  Thompson 

Project.  Colorado 

4-18 2  00  P.M. — Transformers  and  Disconnecting   Switches. 

Colorado-Big  Thompson  Project,  Colo. 
4-ie__  2:00  P.M.— Lighting    Fixtures  san  Pedro 
4-16—  2:00  P.M.— Asphalt   Tile  Flooring    Seattle.  Wash, 
4-18—  2K)0P.M. — Structural  Steel       Davis  Dam.  Arixona-Nevada 

Pnl"e   Protect     Tdnho 
Columbia  Basin  Project.  Waah. 
Davis  Dam.  Arizona-Nevada 
Columbia  Baaln  Project.  Wash. 


-ig 2  :'^' P  M — Hi»;1mw   Metal  Door. 

4-17—  2:00  P.M. —Substation 
4-21—  2:00  P.M.— Gantry  Crane 

4-22-  — Structural  Steel       .,„ 

4.24 2 -00 P.M.— Reactors  and  Circuit  Breakers     Columbia  Basin 

Project.  Washington 
4-28—  2:00  P.M.— Structural  Steel  Framework  and  Panela, 

Central  Valley  Project 
4-28 2.00P.M.— Control    Board  Davla  Dam.  Aria-Ntv, 


8-18 

8-11 
8-24 
8-24 
8-11 

8-14 
8-  9 

8-14 


8-18 

8-18 

8-21 


'4 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY.  MARCH  26.  1947 


WEDNESDAY,  MARCH  26.  1947 


DAILY    PACIFIC     BUILDER 
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(Continued  from  Pagv  U) 

Vancouver,  Wash. 

Project    EInglfteer  —  Harry    Li.    Gray, 
1035  Henry  Bldg.,  Seattle,  Wash. 

Includes  installation  of  115,910  ft.  as- 
phalt-dipped and  asbestos-wrapped 
steel  pipe  mains,  4-in.  to  12-in. ; 
8300  ft  2-in.  galvanized  steel  pipe 
mains;  10,410  ft.  %-ln.  to  l>4-ln, 
steel  pipe  services;  700  service 
meters;  1  master  meter,  etc. 
As  previously  reported,  Thorbum  & 

Logozo,  4608  36th  SW.,  Seattle.  Wash.. 

at    1221,397.   submitted    the    low    bid 

March  6. 
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3/25/47 

Supplies  and  Materials 

Bids  Wanted 

PANAMA    CANAL.  Canal    Zone.— 
Bids    will    be    received    by    the    Gen 


ftchsdule   1 

(1)  4,    45-foot,    class       3poies; 

(2)  20,    CO-ft.    closk    2    poles; 

(3)  120,  55-ft.   class  2  polefc; 

(4)  400,   60  ft.    class   2    poles; 

(5)  1,550   65-ft.   class   2   poles: 

(6)  400,    70-ft.    class    2    poles; 

(7)  160.   75-ft.   class   2   poles; 

(8)  6,    80-ft,    class    2    poles; 

Schedule  2 

(9)  4,   45-ft.   class  3   poles; 
aO)  30,  60-ft    class  2  poles; 

(11)  ISO,    65-ft.    class    2    poles; 

(12)  BCO.    60-ft.    class    2    poles; 

(13)  500,    65-ft.    class    2    poles; 

(14)  250,   70-ft.    class  2   poles; 

(15)  6J,   75-ft.   class  2   poles; 
(It)  4.  80-ft.  class  2  poles, 

J.  H  Baxter  and  Co..  San  Fran- 
olsco,  Calif.,  f.o.b.  Alhambra  or 
L.ong  Beach  (1)  $43.75;  (2)  J67.70;  (3) 
571.15;  (4)  |8ie.';  (5)  |tf2.66;  («) 
$104.00-  (7)  $115.80;  (8)  $132.60;  (9. 
$45.00; '(10)  (159.40;  (11)  $73.10;  (12> 
$8325:  (13)  $95.20;  (14)  $106.90;  (15» 
il  19.50;    (16^    $136.20;    net. 


3/25/47  42 

Reinforcement  Bars 
Bids  Wanted 

GILA  PROJECT,  Arizona.  —  Until 
April  2,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Customs  House,  Denver  2,  Colo.,  un- 
der Inv.  A-24,589-Q-l  for  reinforce- 
ment bars,  f.o.b.  shipping  point  and/ 
or  Yuma,  Ariz. 

Specifications  obtainable  from  the 
above  office. 
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Specifications  obtainabl*  from  the 
above  office. 
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8/21/47 

Loam— Bids  Wanted 

STOCKTON,  Calif.,  Skn  Joaquin 
County.— Until  April  4,  4  P.  M.,  bldi 
will  be  received  by  the  Stockton  Uni- 
fied School  District.  Tlios.  H.  Mc- 
CandlesB,  Purchasing  Agent,  324  N. 
San  Joaquin  St.,  Stockton,  Calif.,  for 
furnishing  and  delivering  approxi- 
mately 860  yards  of  loam  to  Lottie 
Grunsky  School  grounds. 

Specifications  obtainable  from  the 
above  office 


42 


3/21/47 
Electric  Cable 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
March  31,  3  P.  M..  bids  will  be  re- 
ceived by  F^irchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  for  furnishing  and  de- 
livering wire  and  cable  for  the  De- 
partment of  Electricity. 

Specifications  obtainable  from  the 
ab'jve  office. 


42 


3/25/47 

Reinforcement   Bars 
Bids  Wanted 
COLORADO -BIO  THOMPSON 
eral  Purchasing  Officer.  The  Panama  '  PROJECT,    Colorado.— Until    April   2, 
Canal,  Washington  25,  D.  C,  for  mis-  1 2  P.  M.,  bids  will  be  received  by  the 
cellaneous  materials  as  follows :  { U.    S.    Bureau   of   Reclamation,   Cus- 

M arch  28  ..   toms  House,  Denver,  Colo.,  under  Inv. 

Sch.  8553 — Partition  lavatory  fit-  F-46,416-A  for  reinforcement  bars, 
tings ;  locks  and  lock-trim ;  handrail  f.o.b.  shipping  point  and/or  Fort  Col- 
brackets;    sash    balances;    showcase    Una,  Colo. 

hardware;  glass  wire,  clear;  30  safety       Specifications   obtainable  from  the 
treads ;     natural    slate    blackboards ;   above  office, 
cork   bulletin   boards;    asbestos  mill-  ■ 

board;    1400    lbs.    cement-floor   hard-    3/25/47  42 

ener;     100     gallons     exterior     traffic    Reinforcement  Bars 
paint;    100    dry    batteries;    2500   cord    Bids  Wanted 
sets  for  heating  appliances ;  36  50-f t.       CENTRAL     VALLEY     PROJECT, 
steel   measuring  tapes;    36  100-ft.   do    California.— Until    April    2.    2    P.    M.. 
and  150  sheets  welded  wire  fabric  for   bids    will   be   received    by   the   U.    S. 
concrete  reinforcement.  Bureau     of     Reclamation.     Customs 

March  31  House,    Denver   2.   Colo.,    under   Inv. 

Sch.   8556—1    centrifugal  blower;    6   E-33.071-A-2  for    reinforcement  bars 
instructors'  tables ;  2  instructors'  ta-    for  concrete,  f.o.b.  shipping  point  and/ 
bles;    12    students'    tables;    4    prison    or  Westley,  Calif..  8ub  follows: 
type  lavatories;  1  prison  type  water    (i)  637,000  lbs.  % -in.  and  larger  round 
closet;    13  drinking   fountains;    12.000  deformed  bars; 

steel     dowels;      12,000     steel      dowel    (2)  295,000  lbs.  %-ln.  round  deformed 
sleeves;  12  pneumatic  backfill  tamp-  '         bars; 

ers;  100  tons  foundry  pig  iron;  1500    (3)  175,000  lbs.  %-ln.  round  deformed 
fire    bricks;    50    safety    switches;    50  bars; 

junction    or    pull    boxes;    30    electric    (4)  92.000  lbs.    %-ln.   round  deformed 
signal  bells ;  20  gross  practice  arrows ;  ,         bars. 

470  ft.  rubber  radiator  hose.  {     Specifications   obtainable   from   the 

Sch.  8555 — 150  90-degree  street  pipe    above  office. 

elbows;  1000  ft.  %-ln.  brass  pipe;  2000  

ft    1-in.   copper  tubing;   200  ft.    %-ln.    3/25/47  42 

o.    d.     steel    tubing;     10    water    gate    Steel  Strand 
valves;  \QXi  compression  faucets;  1800    Bids  Wanted 

lbs.  oorroBion-resistlng  bar  steel;  600  KEP^DRICK  PROJECT.  Wyoming, 
lbs.  sheet  copper;  1400  lbs.  sheet  —Until  April  4,  2  P.  M.,  bids  will 
aluminum;  500  lbs.  sheet  brass;  400  be  received  by  the  U.  S.  Bureau  of 
lbs.  brass  rod;  200  lbs.  do;  1000  lbs.  Reclamation,  Customs  House,  Den- 
brass  rod.  •  I  ver,  Colo.,    under  bid    No.   C-22,397- A 

' 'for    3,200,000  lln.    ft.    %-ln.    diameter 

3/24/47  42  hlgh-trength  steel  strand,  f.o.b.  ship- 
Top  Soil — Bids  Rejected  ping  point  and/or  Gerlng,  Neb. ;  Chey- 
ALAMEDA,  Cnlif..  Alameda  Co.—  enne,  Laramie  and  Medicine  Bow, 
Bids  fiubmltted  March  3  were  re-  Wyo.,  and  Greeley,  Colo, 
jected  hv  the  City  of  Alameda,  J.  P.  i  Specifications  obtainable  from  the 
Clark,  city  clerk.  City  Hall.  Alameda,  above  office. 
Calif.,    foi    800   cu.    yds.    top   soil   de-  j 


3/24/47 

Suspension  Clamps,  Eto. 

Bids  Wanted 

DAVIS  DAM,  Arizona.— Until  April 
1,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver  2.  Colo.,  un- 
der Inv.  A-7001-A  for  suspension 
clamps,  etc.,  f.o.b.  shipping  point  and/ 
or  Earp,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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3/24/47 

Suspension  Clamps,  Eto. 

Bids  Wanted 

MISSOURI  BASIN  PROJECT.  Ne- 
braska.—Until  April  1.  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Customs  House.  Den- 
ver. Colo.,  under  Inv.  67.600-B-l  for 
suspension  clamps  and  hooks,  double- 
strain  yoke  assemblies,  etc.,  f.o.b. 
shipping  point  and/or  Gering,  Neb., 
and  Sidney,  Neb. 

Specifications  obtainable  from  the 
above  office. 
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InsUlJatlon  in  the  spillway  of  Ander- 
son Ranch  Dam,  Boise  Project,  Ida- 
ho. The  gates  and  hoists  will  be  In- 
stalled by  the  government 

3/21/47  *2 

Qate  Valve  Castings 
Contracts  Awarc»ed 

SAN  FRANCISCO,  Calif.,  —Em- 
pire Foundry  Co.,  428  3rd  St..  Oak- 
land, Calif.,  and  Lincoln  Iron  Foun- 
dry. 1000  25th  St,  San  Francisco. 
Calif,  awarded  contract  by  Purch- 
aser of  Supplies,  M.  H.  Gerry.  270 
City  Hall.  San  Francisco,  Calif.,  un- 
der Inv.  5841  for  furnishing  and  de- 
livering approximatelor  63,000  lbs. 
cast  Iron  gate  valve  casUngs  from 
city  patterns. 

3/21/47  *2 

Pipe— Low  and  Only  Bidder 

CALISTOGA.  Calif..  Napa  Co.— The 
Johns-Manville  Sales  Corp..  116  New 
Montgomery  St,  San  Francisco.  CaUf.. 
at  $1,846  per  foot,  awarded  contract 
by  the  City  of  Callstoga,  (Jeorge  C. 
Locey,  city  clerk.  City  Hall.  Call- 
stoga. Calif.,  for  furnishing  1500  lln, 
ft  of  10-inch  tranaite  pipe,  manu- 
factured from  asbestos  and  hydraulic 
cement  In  standard  lengths  of  13  ft., 
including  couplings. 


Pump  and  Equipment  Co..  Be*t. 
tie,  Waah..  $2941;  ship  155  days. 
"-' ..,!!;"♦  »iv«nt  f.o.b.  nearest  r»U- 

terma 


road    siding    at    destination; 

1%— 10  days    No  equallxatlon  offer- 

fcd.  Film  bid 

Chapman  Valve  Mfg.  Co..  Indian 
0«-haVd.  Mass.;  $S6<)8;  «Wp  WO 
davs:  5000  lbs.— SpnngflelQ.  Mass., 
fo.b  Pliapcnt  Grove,  Utah;  terma 
2^—10  days.  No  equalization  offer- 
ed.  Firm  bid. 
Item  2: 

Pump  and  Equipment  Co..  Seatt'.e. 
Wash,  and  Chapman  Valve  Mfg. 
Co.  Indian  Orchard.  Mass.,  both  bl<l 
$1050;  firm  bid.  No  equalization  of- 
fered. The  exceptions  are  listed  bo- 
lov.- : 

Pump  end  Equipment  Co..   ship  8 

nvB-   no  weight  given;   f.o.b.   near- 


terms    1%— 10 


43— MACHINERY  AND 
EQUIPMENT 
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3/24/47 

Fuel  Oil 

Low  and  Only  Bidders 

SACRAMENTO.  Calif.,  Sacramento 
Co.  —  The  following  submitted  bids 
March  19  to  the  State  Purchasing 
Agent,  Sacramento.  Calif.,  under  Req. 
62183,  Quo.  49022.  for  12,000  gallons 
dlesel  engine  fuel  oil  delivered  to 
storage  tanks  at  Goshen  maintenance 
station : 

Shell  Oil  Co..  $.075. 

Tidewater  Oil  Co..  $.075. 

Sunland  Refining  Co..  $.0679. 

Valley  Oil.  Merced,  $.065;  awarded.  I  well-float-and-cable-actuated 
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ilvercd  to  Bay  Furm  Island. 

A^  previously  reported  Arl.sf;- 
Knnop  Co..  961  41st  ?t..  Oakland, 
Calif.,  at  $?  per  cu.  yd.  submltteH 
the   low   bid. 


3/25/47 

Portland  Cement 

Bids   Wanted 

COr.,OKADO  -  BIG  THOMPSON 
PROJECT,  Colorado.  —  Until  March 
31,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation. 
Customs  House.  Denver  2,  Colo.,  un- 
der Inv.  F-46,410-A  for  40,000  bbls. 
Portland  cement  In  bulk  (1)  f.o.b.  cars 
at  shipping  point;  (2)  f.o.b.  trucks  at 
shipping  point;  (3)  f.o.b.  cars  Love- 
land,  Colo.,  or  (4)  In  a  ground-level 
unloading  hopper  at  east  portal  of 
Ramshom  tunnel  and/or  south  portal 
of  Prospect  tunnel,  approximately 
three  miles  south  of  Estes  Park. 
Colo. 

Specifications  obtainable  from  the 
above  office. 


3/25/47 

Gate  Valve,   Etc. 

Low  and  Only  Bidders 

PROVO  RIVER  PROJECT.  Utah 
— FoIIowJnt?  sul  mitted  bids  Mar  13 
to  the  U.  S.  Bureau  of  Reclama- 
tion, Customhouse,  Denver,  Co'o., 
under  Spec.  1692  for  fumi.<»hlng  an<l 
delivering  fo.b  cars  at  the  ship- 
ping, point  or  f.p.b.  cars  at  Nash 
Utah,  one  (1)  SO-l.ich,  150-pound, 
steel-bodv.  flanged  gate  valve  faced 
and  drilled  with  a-inch  1-y-pass,  ai.rt 
rquipped  for  pull-chain  operation* 
one  (1)  24-incb  125-pound,  flanged 
t'ht»ck  valve  of  the  non-slam  tilting 
(]i.«ik  type,  f^ced  and  drlled;  one  (1) 
pump  pump  of  the  deep-well  turbine 
type,  direct-connected  to  a  vertlca! 
3-  phase,  ?2(h'olt  motor  to  discharge 
600  gallons  per  mliMito  against  a 
total  dynamic  head  of  SO  feet ;  one 
(1)  v.'ster  jet  primer  of  the  fixed 
nozzle  tvpe  to  dlsch<trge  20  cubic 
feel  of  air  per  mlr.ute  against  a  neg- 
ative head  of  i5  feet  of  water;  thrae 
(3)  flowmeters  for  indicating,  re- 
cording, and  totalizing  the  flow  f.t 
variou.s  points  in  the  system,  for 
Jordan  Narrows  Pumping  Plant. 
Detr  Creek  Division.  Provo  River 
Project.  Utah.  Two  (2)  of  the  flow- 
meters shall  be  of  the  mercurv- 
,  well -float-actuated  type,  and  one  (1) 
I  flowmeter  shall  be  of  the  water- 
type 
The  apparatus  will  be  Installed  bv 
the  Government. 
Item    1: 


days ; 

est    railroad    siding; 

days. 

Chapman  Valve  Mfg.  Co..  ship  150 
days;    3200    lbs —Springfield,    Mass.; 
f.o.b.    Pleasant   Grove,    UUh:    terncrs 
2%—i6  days. 
Item   3:  ^       _      ... 

Pump  and  Equipment  Co.,  Seattle. 
Wash..  $807;  ship  90  days;  2400 
lbs— Alhambra.  Calif.;  f.o.b.  no«re»t 
railroad  siding,  terms  1  %  "-l"  **y*- 
No  eq  lalization  offered.  Firm  bid. 

Water  Engineeiing  Co..  I>«»vcr, 
Colo..  $825.25;  ship  262  days;  1W5 
lbs— Los  Angeles;  f.o.b.  Pleasant 
Grove,  Utah;  terms  net  No  equali- 
zation offered.  Firm  bid  »,,„.^ 

Worthlngton  Pump  and  Machinery 
Corp..  Denver.  Colo..  $867.97:  ship 
210  davs;  1155  lbs.— pump  unit  and 
255  lbs.— motor;  f.o.b.  Denver  with 
freight  allow  to  destination;  terms 
net     No    equalization    offered.    Firm 

**'f.  H.  Whiting  Co..  Denver^olo. 
f  Ob,  Pleasant  Grove,  Utah,  $907  net, 
no  equalization.  -^..<. 

Utility   Engineers,    Inc..    Salt    i^<o 
City      Utah:     fo.b      railroad     siding 
nearest    Nash.    Utah    $944;    net;. no 
«quaU7..atlon. 
Item  4: 

No   bids    received. 

Item  5:  .  »vi   .  ._~ 

Builders  Providence.  Inc.  Division 
of  Builder-.  Iron  Fourdpj  Provi- 
dence, R.  I..  $1566;  ship  112  days;  625 
f.o.b.    Providence ;     terms 


lbs.; 


nei. 


Equalization   is  offered.  Firm   bid. 

Mine  and  .^Jmelter  Supply  Co..  Den- 
ver Colo..  2  motora  at  $422  each  and 
1  motor  at  $542;  ship  8  weeks;  no 
weight  cr  lo.b.  point  given;  terms 
net.  Firm  bid. 


3/25/47  ^     ,.  ^ 

Disconnecting    Switches 

Low    Bidders  _      ,„ 

KENDRICK  PROJECT.  Wyo.  — 
Following  submitted  bids  Mar.  11,  tc 
the  U  8  Bureau  of  ReclamaUon. 
Customhouse.  Denver.  Colo.,  under 
Spec.  1678  for  furnishing  and  de- 
ilVering  f.o.b.  cars  at  tt»e  »hlpplng 
point  or  fob.   cars  at   Parco.  Wyo- 


3/24/47 

Sale  cf  Cable— CIds  Wanted 
SAN    FRANCI&CO.    Calif.    —    War 
Assets    Admin..    o3    Berry    St..    San     

Frnnclsco.    Calif.,    announces    sale    of  ■■y^jj^j' gj^j^g,  Colo. 


3/25/47  42 

Reinforcement  Bars 
Bids  Wanted 

COLORADO  -  BIG   THOMPSON]  3/25/47 
PROJECT,   Colorado. — Until    April    4.  j  Reinforcement    Bars 
2  P.  M..  bids  will  be  received  by  the  j  Bids  Wanted 
42  _  u.    S.    Bureau    of   Reclamation,    Cus-        SAN     FRANCISCO. 


42 


Sisalkraft  Reinforced 
Building  Paper 

FOR  CURING  AND  PROTECTING  CONCRITI 
SHEATHING  AND  COVERING  MATERIAL 

Tough  —  Wof  erproof  —  W/ndproof 


GUNN   CARLE  &  CO. 


20    Potrcrc    Ave. 


UNdcrhill    54«^0 


Son    Frrnc'    co 


Navy  and  Maritime  cable  to  normal 
trade  channels  with  closing  datt- 
set  for  Apr   30,  4  p.  m. 


42 


Calif.  —  Until 
toms  House.  Denver.  Colo.,  under  bid  I  March  31,  2  P.  M..  bids  will  be  re- 
No.  F-46,382-A-l  for  reinforcement  |  celved  by  the  U.  S.  Treasury  De- 
bars,    f.o.b.     shipping     point    and/or  |  partment.     100     McAllister     St,     San 

Francisco  2.  Calif.,  under  bid  No.  SF- 
3828-47  for  reinforcement  bars  for 
concrete,  f.o.b.  vendor's  plant  or 
Coram,  Calif, 

Specifications  obtainable  from  the 
above  office. 


Specifications   obtainable  from  the 
above  office. 


42 


3/25/47 

Douglas   Fir   Lumber 

Bids  Wsnted 

CENTRAL  VALLEY  PROJECT, 
California.— Until  April  2,  2  P.  M., 
bids  win  be  received  by  the  U.  S. 
Bureau     of     Reclamation,     Customs 


3/24/47 

Pipe,    Bolts.    Etc.— Bids    Rejected— To 

Be   Readvertised   as   Spec.  1757 — 

To  Open  April   16 

DESCHUTES     PROJ.,     Ore.  —  Bids 

submitted     February    5    under    Spec      _      

1646  have  been  rejected  by  the  U.  F.  I  Houser  Denver  2.  Colo.,  under  Inv. 
Bureau  of  Reclamation.  Denver,  Col..  X-48.806-A-6  for  Douglas  fir  lumber, 
lor  furnishing  and  delivering  fob  carr  ,qJj  shipping  point  and  ;/or  CIovls. 
nt   the  shipping  point  or  fob  cars  at  U;jj^uf 

Madra.s.  Ore.,  one  96-lnch  diameter  specifications  obtainable  from  the 
plate  steel  r>pe  with  structural  ste.  I  "j^jjoye  office. 
supports,  anchor  bolta  and  24  sets  of 
-field-weld  test  plates  for  the  Willow 
Creek  siphon,  north  unit  main  ca- 
nal. Deac.lutes  Frrject.  Ore.  The  pipe 
will   be  installed  by  the  government 


42 


42 


3/24/47 

Structural   Steel 
Bids  Wanted 

COLUMBIA      BASIN      PROJECT,    furnishing  and  delivering  500  copper 
Washlngton.-Untll  April  22    2  P.  M..    j^rmlnal  rail  bonds. 


3/25/47  •     42 

Rail  Bonds 

Bids  Wanted 
SAN     FRANCISCO,     Calif.  —  Until 

March  31.  S  P.  M..  bids  will  be  re- 
,  celved  by  Piirchaser  of  Supplies  M. 
L».  Gerry.  270  City  Hall.  San  Fran- 
'  -Isco.   Calif.,    under  bid   No.    3894   for 


bids  will  be  received  by  the  U.  S.  Bu 
reau  of  Reclamation.  Customs  House, 
Denver,  Colo.,  under  Spec.  1749  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Pasco,  Wash.,  at  the  option  of  the 
bidder,  structural  steel  framework, 
roof  and  sldewall  panels  and  other 
materials  for  a  steel  pumping  plant 
building  for  Pasco  pumping  plant 
Columbia  Basin  Project.  Washington 


Specifications   obtainable  from   the 
above  office. 


42 


3/21/47 
Reinforcement  Bars 
Bids  Wanted 

DESCHUTES  PROJECT.  Oregon. 
—Until  March  31.  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver.  Colo.,  under 
Inv.    A-30,R06-A-1    for    reinforcement 


The  materials  will  be  erected  by  the    ^^j.^      ^^^^      shipping     point     and/or 
government  No  charge  for  copies  of    j^^tollus    Ore. 
the  specifications  to  prospective  bid- 
ders; to  others,  $1.25,  not  returnable. 


3/25/47 
G^te    Parts 
Contract    Awarded 

OGDEN  RIVER  PROJECT,  Utah. 
— Fnc.flc  Coast  Engrg  Co..  Draver 
E,  Alameda.  Calif.,  at  $2125  awarded 
contract  by  the  U.  S.  Bureau  of 
X^eclamntion,  Denver.  Colo.,  under 
Spec.  1641  for  furf-.lRhlng  and  deilv- 
eriog  .'.o  b  cars  at  the  .«ihlpplng  point ) 
or  fob.  cvrs  at  Ogden.  Utah,  one  lot 
of  parts  to  be  used  In  making  altera- 
tions en  drive  unit  for  existing  cylin- 
der port  pate,  Ogden  Canyon  Con- 
duit, Oirdon  Klver  FYoJect,  Utah. 
The  niateri.ll  will  be  inslaJied  by 
ihe  g(  vcrnnient. 

.1/21  /47  42 

Radial    Gste^ 
Contract    Awarded 

BOTRE  PROTECT.  Idaho.— Valley 
Iron  Work.««.  Yakima.  Wash,  at  $18,200 
awarded  contnvct  by  th'.«  U.  S.  Bur- 
eau of  Reclamation,  Customs  House. 
Denver,  Colo.,  under  Spec.  1658  for 
furnlshlnp  and  delivering  f.o.b.  cars 
at  the  shlpr,lng  point  or  f.o.b.  cars 
at  Mountain  Home,  Idaho,  two  ?'>- 
foot  bv  22-foot  radial  gates  with  5- 
diameter  rollers,  pin  bearings.  10- 
Inch  wall  plates  with  but  splices  and 
gate  Fills;  two  40,000-lb.  capacity 
motor-driven    radHl-gate    hoists    for 


1 


ft/2r./47  *" 

Poles — Low   and    Only    Bidder 

DAVIS  DAM,  Arir.— J  H  Baxter 
A  Co.,  333  Montgomery  St.  r.H>; 
Frsncfsco,  Calif.,  submitted  the  on5> 
hid  at  urilt  prices,  f.o.b.  Alhamhr.i. 
or  Long  Beach,  poles  for  the  161 -kv 
and  115-kv  trsn.-imlNHlon  hnea  !or 
the  Dnvl«  dam  project  Ariz-Nex 
Invlt.  7475- A.  as  follows: 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ltd. 

Manufacturers  of 

Wire  Cut,  RepreMcd  P«v-  DDiriT  "o"*"'  BnM- 
Inu,  Acid  Realnting,  Face,  hiyi,!^  Inff.  PwtiUon 
Fire  Clay,  and  Fire   ...  and  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


iatlg 

SUBSCRIBERS  ARB  THE 

THE  CONSTRUCTION 
INDUSTRY 

. . .  DOES  THi  "BUIIDCR"  CARRY 
YOUR  ADVERTISING  MBSSAGIT 

MArket  711 0 


r.W.  DODGE 


I 


CORIK>RATION 


W 


mlng.  one  d)  115,0(0-volt,  600-am- 
pere,  3-pole,  single-throw,  manually- 
gang  •  operated,  vertical  -  mounting, 
outdoor-type  disconnecting  switch ; 
one  (1)  115.000- volt  600-ampere.  ?- 
pole,  single -throw,  manually-gang- 
cperated.  horizontal-uprigbt-mount- 
ing,  outdoor  -  type  disconnecting 
switch  wltl-  arcing  horns;  for  the 
addition  to  Sepninoe  switchyard. 
Kendrick  Projtct.  Wyoming.  The 
apparatus  will  be  installed  by  the 
Government 

Delta-Star  Elec.  Co..  Chicago.  Ill  ; 
Oeneral  Elec.  Co.,  Denver;  Railway 
and  Industrial  Engineering  Co.. 
Oreensburg,  Fa. ;  Pacific  Elec  Mfg 
Corp.,  San  Ftanciscc,  Calif.;  A  C 
Chance  Co. ;  Bowie  Switch  Dlv..  San 
Francisco.  CaUf.  raid  Southern 
States  EJqulpment  Corp..  Hampton. 
Oa.;  all  bid  $2008.80  for  items  1  & 
2  each,  totaling  $4017.60  f.o.b.  Pai- 
co,  Wyo.:  teims  net.  Equalization  of- 
fered.   The    exceptions    are    below: 

Delta  Star  Elec.  Co..  ship  360  days 
10.000  lbs.  — Chicago.  Price  clause  of 
20%. 

Oeneral  Elec  Co..  ship  280  days; 
9940  lbs.— Philadelphia  and  6160  lbf>. 
— Baltimore;  Price  clause  of  30% 

Railv/ay  and  Industrial  Engineer- 
ing Co.,  ship  365  days;  6450  lbs.— S 
Oreensburg  and  3700  lbs.  Baltimore, 
Md.,  Uma,  N.  Y..  or  Barbeton.  Ohio; 
price    clause   of    20%. 

Pacific  Elec.  Mfg.  Corp..  ship  3C0 
days;  12.502  lbs.  San  Jose.  Calif.; 
20%   price  clause. 

A.  B.  Chance  Co.,  ship  360  days; 
10,000  lbs. — San  Francisco;  price 
of  20%. 

Southern  States  Equip.  Corp.,  shin 
180  dayr;  12,045  lbs.— Hampton, 
Price  clause  of  20%. 

(2)  Electric  Power  Equipment 
Corp..  Philadelphia.  F'a.,  item  1  & 
2.  $2167  each;  totaling  $4334;  ship 
150  days;  1900  lbs.— Philadalphla 
and  3080  Iba.- Baltimore ;  f.o.b.  Par- 
co. Wyo, ;  terms  net.  Equalization  is 
offered.   Firm  bid. 


43 


3/2C/47 
Trantformara 
Contract  Awarded 

DAVIS  DAM,  Ariz-Nev.— Standard 
Transformer  Co.,  Warren,  Ohio,  at 
(Sch.  1  and  2)  $10,333  80  awarded 
contract  by  the  Bureau  of  Recla- 
mation. Purchasing  Agent.  U.  8, 
Customs  House.  Denver.  Colo.,  un- 
der Spec  1640  for  six  non-inflam- 
mable, liquid  filled,  or  dry-type,  air- 
cooled,  indoor  -  type  distribution 
transformers  and  two  dry  -  type.  In- 
door -  type  or  compound  -  filled,  in- 
door-typo  potential  transfoimers,  for 
the  230-kv  Parker  Dam   Switchyard. 


outdoor,  watt-hoiir  indicating  de- 
maiid  meter.  w\|*.h  30-ininute  Inter- 
val, front  connected  type ;  for  34  5- 
kv  to  12.47-kv.  substntion,  Roza 
Division,    Yskima    FYoJect,   Wash. 

Specification,,  obtainable  from  Ih-- 
above  office;  no  charge  to  pros- 
pective bidders  r  to  others  $1.00,  nut 
returnable. 


43 


2/25/47 

Transformers,    Disconnecting 

Switches 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash— Until  Apr  11.  2  p.  m.  bidd 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver. Colo.,  under  Spec.  1720  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  snipping  point  or  f.o.b,  cars  at 
Pasco,  Washington,  four  (4)  1.000- 
kva,  110,000-  to  7.97C/13.800-Y  volts, 
single  phase,  00  cycle,  oli  immersed, 
self -cooled,  outdoor- type  transform-- 
ers:  one  (1)  15,000-volt,  GOO-ampeie, 
3-pole,  single-throw.  outdoor-type 
power  circuit  breaker;  one  (1)  15.- 
OOO-voU.  600-ampere.  3-pole.  single 
throw,  outdoor-type  power  circuii 
breaker;  one  (1)  115.000-volt,  600- 
ampere,  3-pole,  single-throw,  man- 
ually -  gang  -  operated,  outdoor  -  type 
disconnecting  switch;  one  (1)  15,C;'0- 
volt,  400  -  ampere,  3  -  pole,  single - 
throw,  manually-gang-operated,  out- 
door-type dlsccnnectmg  switch;  si.\ 
(6)  lo.OOO-volt  400-ampere.  single- 
pole,  single  -  throw,  hook  -  operated, 
outdoor-type  disconnecting  switches: 
one  (1)  15.000  volt.  400  ampere.  3- 
pole,  single-  throw,  nianually-gang- 
operated,  outdoor-type  disconnecting 
switch;  six  (6)  15.000-volt  400-am 
pere,  slngle-pola.  single-throw,  hook- 
operated,  outdoor- type  disconnecting 
switches;  three  (3)  115.000-volt.  200- 
ampere,  disconnecting  fuses;  each 
compute  With  two  20E-ampere  fust 
units,  for  the  n5-kv  Pasco  Switch- 
yard and  Substation,  Columbia 
Ba&ln  Project,  Washington.  The  ap- 
paratus v.ill  be  installed  by  the  Go\  - 
emment. 

No  charge  for  copies  of  the  speci- 
fications tc  bona  fide  bidders;  to 
others   $1.00.   not   returnable. 


screw-Uft  vertical  gates  with  hand- 
wheel  gate  lifts;  20  H-beam  and 
angle  liners;  8  deflector  plates  and 
2  cast  Iron  gates  with  gate  sterna, 
geared-gate  hand  hoists,  stem  guards 
and  cast  iron  stem  guides  for  Delta- 
Mondota  canal  and  Weatley  waste- 
way.  Central  Valley  Project.  Califor- 
nia. The  installation  will  be  made  by 
the  government 
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3/26/47 
Asphaltic  Cement 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  April  1.  2  P.  M.,  bids  will 
be  received  by  the  California  State 
Purchasing  Agent,  Room  107  State 
Office  Bldg.  No.  1,  Sacramento,  Calif., 
for  asphaltic  cement  and  cutback  as- 
phalts covering  the  requirements  of 
the  Division  of  Highways  for  the 
period  from  April  1,  1947,  to  March 
31,  1948, 

Bids  are  to  be  rendered  on  basis 
of  tank  car  shipment  only,  with  ex- 
ception of  requirements  shown  for 
Districts  V  and  VT,  where  deliveries 
will  be  taken  in  tank  trucks  at  ven- 
dor's plants  in  general  area  of  Santa 
Maria  and  Bakersfield, 

Requirements  of  above  products 
for  the  following  districts  of  the 
Division  of  Highways  are  not  In- 
cluded in  this  advertisement 

District  VII— Los  Angeles. 

District  VIII — San  Bernardino, 

District   IX— Bisnop. 

District  XI— San  Diego, 

Bids  for  these  districts  will  be 
called  for  on  individual  requisitions 
during  the  year  as  the  Jobs  come  up. 

This  is  also  true  for  bulk  of  re- 
quirements for  District  IV.  San  Fran- 
cisco, and  District  V.  San  Luis  Obispo. 
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3/25/47 
School  Buses 
Biqs  Wantea 

DURHAM.  CaUf.,  Butte  Co.— Until 
Apr.  9.  8  p.  m.  bids  will  be  received 
by  the  Durham  Union  High  School 
District.  Louis  Edwards.  Clerk,  Dur- 
ham, Calif.,  for  one  or  more  school 
buses  with  capacity  of  61  to  67 
passengers. 

Specifications  obtawablc  from  tiie 
above   office 


43 
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3/34/47 

Dump  Truck  Rental 

Bids  Wanted 

HUMBOLDT  COUNTY,  Calif.— Un- 
til April  2,  2  P,  M.,  bids  wUl  be  re- 
ceived by  the  State  Division  of  High- 
ways, O,  F,  Hellesoe,  district  engi- 
neer, 54(t  W.  Wabash  Ave,,  Eureka, 
Calif,,  for  rental  of  five  4^-  to  5>4- 
cu,  yd.  dump  trucks  for  approximate- 
ly BOO  hours'  use  in  Humboldt  County, 

Specifications  obtainable  from  the 
above  office. 
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8/24/47 

Sale  of  Loeometivee,   Hoists   and 

Boilera 

SAN  FRANCISCO.  Calif.  —  War 
Assets  Admin..  33  Berry  St.  San 
Francisco  7,  Calif.,  announces  sale 
of  locomotives,  hoists  and  boileis 
at  fixed  price  basis  to  priority  claim- 
ants and  normal  trade  channels 
concurrentlv  with  closing  date  set 
for  March  27. 
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3/25/47 
Fire    Truck 
Bids    Wanted 

CHICO,  Calif.,  Butte  Co.  —Until 
April  15.  bids  will  be  received  by 
the  Citv  of  Chico.  Harry  H.  Hume. 
City  Clerk.  City  Hali.  Chico,  Calil., 
for  a  pumper  truck  and  an  aerial 
ladder  truck. 

Specifications  obtainable  from  the 
above  office 


.^/2.';/47 

Radial   Gates   and    Hoists 

Low   and  Only   Bidders 

SHOSHONE  PROJECT.  Wyoming 
and  BOISE  PROJECT,  Idaho.— Tlie 
following  submitted  bids  March  12 
to  the  U.  S.  Bureau  of  Reclamation 
Cut  toms  House,  Denver,  Colo.,  under 
Spec.  1684  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Cody,  Wyo.  and 
Cascade,  Idaho,  one  10-foot  S-lnch  by 
13  foot  radial  gate  and  one  5000-lb. 
capacity,  motor-oper.\ted,  radial-gate 
hoist  for  stctlcn  148+.  Heart  Moun- 
tain canal.  Shoshone  Project  Wy  - 
mlng:  one  5-foot  9-inch  by  14-foo> 
radial  gate  for  station  0+43.59.  pen- 
stock intake,  Heart  Mountain  power 
plant,  Shoshone  Project,  Wyoming; 
and  two  21 -foot  by  22-fcot  radial 
gates  for  Cascade  Dam,  Boise  Proj- 
ect. Idaho.  The  material  will  be  in- 
stalled  bv   *be   government 

Johnson  M.ichln<<  Works,  Inc,  f.o.b. 


Francisco  2.  Calif.,  under  Inv.  SF- 
3819-47  for  electric  refrigerators, 
electric  ranges  and  electric  air-con- 
ditioning units,   f.o.b.   San  Francisco. 
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3/24/47 

Transformers — Contract    Awarded 

SHOSHONE  PROJ.,  Wyo.— Stand- 
ard Transformer  Co..  Warren.  Ohio, 
at  $."^^79  awarded  contract  by  the  U. 
S.  Bureau  of  Reclamation.  Denve;. 
Colo.,  under  Spec.  15&3  for  furnish- 
ing and  delivering  fob  cars  at  the 
shipping  point  or  fob  cars  at  Cod>. 
Wyo.,  one  200-kva.  2400-volt  del<a 
to  480-voit  grounded  wye,  3  phase, 
W-cycle.  liquid  filled,  self -cooled,  in- 
door type  trnnsformerc ;  two  37.5-kva. 
480  to  120/210  volt,  j'lngie  phase,  oO 
cycle,  liquid  filled,  self  cooled,  in- 
door type  transformers  for  the  Heart 
Mountain  power  plant,  Shoshone 
Project,  Wyo.  The  apparatus  will  b-^ 
installed    by   the   government 


3/24/47  43 

Sale    of   Trucks   4   Tractors 

RAN  FRANCISCO.  Calif.,  •  -  War 
Assets  Admin.  33  Berry  St..  Ban 
li^nclsco,  Calif.,  announces  sale  of 
Industrial  trucks  and  tractors  to  pri- 
ority claimant-^  and  normal  tradt 
channels  concurrently  with  closing 
date  set  for  Apr.  8. 
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3/21/47 
Vertical  Gate* 
Low   Bidders 

TUCUMCARI  PROJECT,  New  Mex- 
ico. —  The  following  submitted  low 
bids  March  17  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House.  Denver, 
Colo.,  under  Spec.  1694  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Tucum- 
cari,  N.  M..  at  the  option  of  the  bid- 
der, 167  screw-lift  vertical  gates  and 
gate  lifts  for  Hudson  Canal  lateral 
unit  No,  5  and  Smith,  Troutmaji  and 
Harris  laterals.  Tucumcari  Project 
New  Mexico.  The  gates  will  be  In- 
stalled by  the  government: 

Morse  Bros.  Machinery  Co..  Denver. 
Colo.,  total  bid  $8576.70;  ship  90  days; 
39,148  lbs.;  f.o.b.  Denver;  terms  %  of 
1%  20  days.  No  equalization  offered. 

John  W.  Beam.  Denver,  Colo.,  total 
bid,  $8960;  ship  120  days;  44.000  lbs,; 
f.o.b.  Boise.  Idaho;  terms  H%  10 
days.  No  equalization  offered. 

Krajewskl  -  Pesant  Manufacturing 
Corp..  New  York  City.  N.  Y..  total 
bid  $17,091;  ship  160  days;  67,000  lbs. 
AJlentown.  Pa. ;  f .o  b.  destingation ; 
terms  net.  No  equalization  offered. 


3/24/47 

Traffic     Signal    Controllers    and 

Signals 
Contracts  Awarded 

OAKLAND,  Caiif.,  Alameda  Co.  - 
El«ctric  Corp.,  178  lOlh  St..  Oakland, 
Caiif.,  at  (1)  $1624  and  Taper  Tube 
Pole  Co.,  Monadnock  Building,  San 
Francfsc;!,  Calif.,  at  (2i  $4157.40 
awarded  contracts  by  the  City  of 
Oakland,  Charles  M.  Don,  city  olerk. 
City  Ha'l.  Oakland.  Calif.,  for  (1) 
traffic  signal  controllers  and  (2) 
street   traffic  signals. 


4:> 


3/24/47 

Penstocks,    Etc.    (Furnish)— 

Contract  Awarded 

MISSOURI  BASIN  PROJ.,  Wyo.- - 
Darby  P.-oducta  of  St.ite  Plate  Corp.. 
Kansas  City,  Kan.,  at  $78,85«T  award- 
ed contract  by  the  U.  S.  Bureau  of 
Reclnmatlon,  Denver.  Colo.,  under 
Spec.  1611  for  furnishing  and  deliver- 
ing fob  cars  at  the  shipping  point  ov 
fob  cars  at  Casper,  Wyo..  three  \^- 
inch  diameter  welded  plate  steel  nor- 
i^tocks,  complette  with  supportJ, 
anchor  bolts,  stlffener  rings,  drain 
and  air-vent  coiuie<tlons,  I'lange."?. 
expanrior  Joints,  expansion  Joint  lad- 
ders and  manhalos  for  the  Korte« 
powsr  plant,  Kortes  Unit.  Mlsaoiin 
Baflln  Project,  Wyo.  The  penstocks 
win  be  Inrtniled  by  the  /jovernmcnt. 
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3/24/4 

Lath«»— Bids  Wanted 

SAN  FRANCISCO.  Calif.  — Until 
April  7,  3  P.  M..  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry. 
270  City  Hall.  San  Francisco.  Calif., 
under  bki  No.  8886  for  furnishing  and 
deliverin  gl2  Super  Regal  engine 
lathes  and  one  South  Bend  bench 
lathe  for  the  School  Department 

Specifications  obtainable  from  the 
above  office. 
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3/28/47 
Transformers 
Bids  Wanted 

YAKIMA  PROJECT.  Wash.  —  Un 
til  April  23.  2  p.  m.  bids  will  be  le 
celved  by  the  IT.  s.  Bureau  of 
Reclamation,  Customhouse.  Denver, 
Cok),.  under  Spec.  1752  for  fumlbh- 
Ing  and  delivering  f.o.b.  cars  at 
4  ho  shipping  point  or  f.o.b.  cars  at 
Yakima.  Washington,  at  the  option 
of  Itie  blddrr,  one  (1)  50-kva,  33.000 
delta-  to  7.200/12,470  wye-volt,  3- 
phase,  60-cycle,  cll-lmmerted.  seK- 
cooled.  outf'oor  -  type  transformer, 
with  three  single-pole.  line-type 
lightning  arresters  for  34,500- volt,  3- 
phase.  ungrounded-neutral  circuit 
and  three  single-pole,  distribution - 
type  Mghtnlng  arresters  for  12,470 
volt  grounded -neutral  circuit  mount- 
ed on  the  tank;  one  (1>  34,600-volt. 
600  -  ampere,  3  -  pole,  single  -  throw . 
manually  -  gang  -  operated,  out 
door-type  disconnecting  switch/  one 
(1)  15.000-volt,  eoo-ampere.  3-pole. 
single-throw,  manually-gang-opwrat- 
ed.  outdoor  -  type  disconnecting 
switch;  three  (3)  34,300- voU,  200- 
amperc,  single-pole,  hook-operated 
outdoor,  expulsion-type  dlsconneol- 
Ing  fuses,  each  complete  with  two 
fuse  units:  three  (S>  15,000-volt  lOO- 
ampere,  flngle-pole,  3-shot  reclosing, 
hook -operated,  outdoor,  expulsion 
type  disconnecting  fuses;  each  com- 
plete with  9|x  fuse  units;  three  (X) 
IHwOOO- volt -Insulated,  7.200-to  120- 
volt,  single-phase.  60-cycle.  outdoor- 
type,  potential  t^an^formers :  each 
complete  with  T-cross  arm  hanger, 
or  susperslon  hanger;  three  (3»  l.*^.- 
aOO-vnlt-tnsulated.  10-  to  6-ampere. 
ao-c^'cle.  outdoor-type  cu-rent  trans- 
formers: each  complete  with  T-cros.i 
arm  hanaer.  or  suspension  hangei  ; 
(1)    8-el«nient.    tf-phaa«.   4-wlre. 


3/26/47 
Pickup  Trucks 
Bids  Wanted 

RENO,  Nev.,  Washoe  Co.  —  Until 
Apr.  21,  10  a.  m.  tide  will  be  r^- 
ceived  by  the  M^ashoe  County  Board 
of  County  Commisrioners,  E.  H 
Beemer,  Clerk,  Courthouse.  Reno 
Nov..   for  two    %    ton    pickup   trucks. 

Specifications  cbtainable  from  the 
above  office. 
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3/24/47 

Gates  and   Hoists 

Cotnract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  Isaacson  Irv^n  Works, 
Seattle.  Wash.,  at  $6250.  awarded  con- 
tract by  the  Bureau  of  Reclamation, 
Denver.  Colo.,  under  Spec.  1647  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Pasco.  Wash.,  two  4x5-foot  emer- 
gency gates  with   two  4-to-l   geared 


3/21/47  VS 

Applications  Made  for  State  Board 
of  Public  Health  Permit — Final 
Plans  To  Be  Started  Upon  Receipt 
cf  Permit— $425,000  Bond  Election 
Proposed  by  City  of  San  Carlos 
For   May 

Sewage    Disposal    Plant 

SAN  CARIX)S,  CrJif.,  San  Mateo  Co. 
Marshland  1000  ft.  northeast  cf 
Bayshore  Highway  In  line  with 
Brittan   Ave. 

Ownerr — City  cf  Ssn  Carlos,  Beatrice 
L.  Roberts,  city  clerk.  City  Hall. 
San  Carlos,  imd  City  of  Belmont, 
citv  clerk.  City  Hall,  Belmont  Cal.    Wash 


Charlton.  Iowa,  (1)  $973,  6500  lbs.  (2> 

$932,  6760   Ibc;    (3)    $6,670.  63,200  lbs. ;  I  Consulting  Engineer— R.   A. 
no    equalization.  Stafford  Bldg..  Redwood" 

ConsuUing      Sanitary 


3/24/47  43 

Turnout  Gates  and   Qate   Lifts 
Low  and  Only  Bidders 

BOULDER  CANYON  PROJECT. 
Arizona-Calif omta-Nevada. — The  fol- 
lowing submitted  bids  March  19  to 
the  U.  S.  Bureau  of  Reclamation. 
Customs  House.  Denver,  Colo.,  under 
Spec.  1697  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Coachella.  CaUf..  the 
turnout  gates  and  gate  lifts  for  the 
Coachella  Canal,  station  5819  plus 
57.4  to  station  6087  plus  86.0.  All- 
American  Canal  System,  Boulder 
Canyon  Project,  Arizona-Callfornla- 
Nevada.  The  turnout  gates  and  gate 
lifts  will  be  installed  by  the  govern- 
ment: 

John  W.  Beam.  Denver.  Colo.,  $1710 ; 

ship   90   days;  6200    lbs.    from    Boise, 

Idaho;    f.o.b.   Boise;    terms   net;    %% 

10  days.  No  equalization  offered, 

Isaacson      Iron      Works,       Seattle, 

$2267;    no    time    given;    5200 


No 


Brown  Shipbuilding  Co,.  f.o.b. 
Houston.  Tex.,  (1)  $1,809,  6,326  U>s. ; 
(2)  $2,066.  5212  lbs.;  (St  $9,967,  54,- 
(KK)  lbs.;  (4)  $1,596,  1891  lbs.;  no 
equalization. 

Berkelev  Steel  Consvr  Co.,  Inc . 
f.o.b.  Berkelev.  (1)  $1,430,  6800  lbs.; 
r2)  f  1,2 JO  5«00  lbs.;  (3>  J9.700,  57,000 
lbs.;    no   equalization. 

Newport  Ncw8  Shipbuilding  and 
Drj'dook,  f.o.b.  Newport  Newn,  Va., 
(2>  12,600,  7062  lbs.;  (2»  $2,310.  55P2 
lbs.;  (3)  510,975,  51,872  lbs.;  no  equa- 
lization. 

Southwest  Weldirig  and  Mfg.  f.o.b. 
Alhambra,  (J»  $2,3G0.  7200  lbs.;  (2) 
$2,016,  6400  lb3.;  (3)  $10,880.  57.00u 
lbs.:  J/2/1-10.  Combination  1,  2,  J. 
$15.?2C.    no    equalization. 

J.  W.  Beam,  f.o.b.  Denver,  (1)  $1,- 
200.  67.000  lbs.;  (2)  $780.  4400  lbs.:  (3) 
$8018.  5200  lbs.:  1/2/10,  no  equallza- 
tton. 
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3/23/47 
Furnace 
Bids  Wanted 

WILMINGTON,  Calif.,  Los  Angeles 
Co.— Until  April  1,  2  P.  M.,  bids  will 
be  received  by  the  Veterans'  Admin' 
istration.  Hospital  Supply  section, 
Procurement  Division.  Veterans'  Ad- 
ministration    Bldg..    Washington     25. 


Harry  N.  Jeuks,  i46  Madrono  Av 
Palo  Alto,  CaUf. 
Joint  t-ewage  disposal  plant  comprls- 
ing  Intercepting  sewers  and  sew- 
age pumping  and  treatment  works, 
consisting  of  a  mechanically  clean- 
ed clarlfier.  heater  and  covered 
sludge  digetter,  pludgo  drying  on 
open  beds  .and  effluent  disposal  tc 
Stenberper  Slough  opposite  the 
plant.  Includes  24-ln.  intercepting 
service  line  from  Ralston  Ave.,  to 
point  Jjst  beyond  Hclly  St.,  in 
San  Carlos. 


Klassen.  libs. ;  f.o.b.  Seattle;  terms  net. 
City.  Cal.  1  equalization  offered. 
Engineer  —  I  Newport  News  Shipbuilding  &  Dry- 
dock  Co..  Newport  News.  Va.,  $8950; 
ship  90  days:  6800  lbs.;  fob.  New- 
port News;  terms  net.  No  equaliza- 
tion offered. 


43 


gate  holsU  comprising  only  parts  d.  C,  under  Inv.  Uo.  L-99  for  f ur- 
Nos.  1  to  22.  Inclusive,  for  the  Pasco  '  nlshing  one  electric  muffle  furnace, 
pumping  plant,  Columbia  Basin  ProJ-  ,  f.o.b.  Veterans'  Administration  Sup- 
ect,  Washington.  The  gates  and  hoists  ply  Depot  General  DeUvery,  Wil- 
wlU  be  installed  by  the  government    mington.  Calif. 


3/24/47 

Oil   Purifier 

Contract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Washington. — The  National  Acme  Co., 
Cleveland.  Ohio,  at  $5400.  awarded 
contract  by  the  U,  S.  Bureau  of  Rec- 
lamation. Denver.  Colo.,  under  Spec, 
1620  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Odalr.  Wash.,  one  oil 
purifier  for  the  Grand  Coulee  power 
plant.  Columbia  Basin  Project.  Wash- 
ington. The  apparatus  will  be  In- 
stalled by  the  government 
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3/24/47 

Vertical   Gates 
Contracts  Awarded 

CENTRAL  VALLEY  PROJBJCT, 
California.— The  Valley  Iron  Works, 
Yakima,  Wash.,  at  (1)  |1178,  and 
John  W.  Beam,  Denver.  Colo.,  at  (2 
and  3)  $6660.  awarded  contracts  by 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Spec.  1665,  for  furnishing  and  deliver 


43    3/25/47 

Transporting  Portland  Cement 
Bids  Wanted 

COLORADO  -  BIG  THOMPSON 
PROJECT.  Colorado.  —  Until  March 
31,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation. 
Customs  House,  Denver,  Colo.,  under 
Inv.  F-46.411-A  for  transporting  15,- 
040,000  lbs.  bulk  Portland  cement 
from  (1)  Laramie.  Wyo.;  (2)  from 
Boettcher,  Colo.,  and  (3)  from  Love- 
land,  Colo.,  to  east  portal  of  Rams- 
hom tunnel  and/or  the  south  portal 
of  Prospect  tunnel,  approximately 
three  miles  south  of  Estes  Park, 
Colo.,  and  unloading  the  cement  Into 
ground -level  hopper. 

Specifications  obtainable  from  the 
above  office. 
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3/24/47 

Water    Meter    Parts 

Contract   Awarded 

OAKLAND,     Calif..     Alameda     Co.— 

Nrptuiie    Meter   Co..   :20   Market    St., 

San     Frnnclsco,     Calif.,     at     $9140:5 

award*-d    contract    by   the   East   Bov 

Municipal  Utility  District.  Room  312. 

512    16th    St..    Oakland,    CaUf..    under 

Prop.    No.    'f«24    for   furnShlng   partn 

for     Trident     and      Lambert      water 

meters. 

3/24/47  43 

Fire   Hydrants 
Centract    Awarded 

SAN  JOSE,  Calif..  Santa  Clara  Co. 
—Pacific  StPtes  Cast  Iron  Pipe  Co, 
Monadnock  Bldg..  ban  Francisco. 
Calif.,  at  $85  43  per  hydrant  award- 
ed contract  by  the  City  of  San  Jost. 
O.  W.  Campbell,  city  manager;  Dor- 
othy Covill.  citv  clerk;  H.  J.  Flar- 
nery.  citv  engineer.  City  Hall,  Sj-h 
Jose,  CnMf..  lor  furnishing  fire  h>  - 
drants 


3/21/47  at 

Hollow-Jst  Valves 
Low    Bidders 

BOI.SFJ  PROJECT,  Idaho,  and  COL- 
ORADO -  BIO    THOMPSON     PROJ- 
EJCT,    Colorado. — The    following    sub- 
mitted low  bids  March  17  to  the  U,  S. 
Bureau  of  Reclamation,  Denver.  Colo., 
under  Spec.    1663  for   furnishing  and 
delivering    f.o.b.     cars     at    Mountain 
Home.  Idaho,  and  Fort  Collins,  Colo,, 
five     "'2-ln.     hollow-Jet     valves    with 
valve     controls,     position     indicators. 
Intermediate    shafts    and    couplings, 
anchor  brackets  and  bolts  and   erec- 
tion  equipment   for  the  outlet  works 
nt  Anderson  Ranch  Dam.  Boise  Proj- 
ect. I<;aho,  and   two  72-in.  hollow-Jet 
valves    with    valve    controls,    position 
indicators.    Intermediate    shafts    and 
couplings,   anchor  brackets  and   bolts 
and     erection     equipment     for    outlet 
works  at  Horseshoe  Dam.  Colorado- 
Big  Thompson  Project,  Colorado.  The 
valves,  ciintrols  and  anchor  bracketa 
and    l>olts    will    be   installed    by   the 
government  • 

Nev  port  News  Shipbuilding  *  Dry- 
dOk.'k  Co..  Newport  News,  Va.,  Sch,  1, 
item  1.  $139,515,  ship  1  valve  without 
motor  In  330  days  and  motor  450 
days;  ship  1  valve  without  motor  380 
davs  and  motor  in  450  days;  ship  1 
valve  without  motor  890  days  and 
motor  45<»  days;  ship  1  valve  without 
motor  420  days  and  motor  460  days; 
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3/25/47 

Rsfrigeraters.  Range  and  Alr- 

Conditioning   Unlta 
Bids  Wanted 

SAN     FRANCISCO,     Calif.  —  Until 


March  31.  2  P.  M..  bids  will  be  re- 
Irig  f.o.b.  cars  at  the  shipping  point  I  celved  by  the  U.  S.  Treasury  De- 
er f.o.b.   cars  at  Patterson,  Calif.,   21  |  partment,     100     McAllister     St.     San 


JOIST  HANGERS 

Alt     flIZEfl 

FOR  IMMEDIATE  DELIVERY 
PATTERSON  &  ELVIN  IRON  WORKS 

280— 19th  STREET,  SAN   FRANCISCO  MA.ket   .W47 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Size*  in  Stock) 
Cemplafa  Focfery  Sarvlea— Pulckar  Dallvery 


REINFORCING   STEEL 

Complete  Service  ond  Erection 


W.  S.  WETENHALL  CO* 

17th  and  Wisconsin  Streets 

Son  Froncitco  10.  Colifornio 

Phone  HEmlocIc  1480 


() 


I 


PAGE  16 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  MARCH  26.  1947 


ship  1  valvo  &nd  motor  4S0  days; 
335.000  lbs.;  item  2,  $1677;  ahlp  180 
days ;  8600  Ibe. ;  Item  3,  |43S ;  ahlp  330 
days;  400  lbs.;  ship  all  items  f.o.b. 
Newport  News,  Va, ;  total  bid  of  Sch. 
No  1,  $141,827.  Sch.  No.  2,  item  4,  |61,- 
160;  ahlp  1  valve  without  motor  270 
days  and  motor  in  450  days;  ship  1 
valve  without  motor  270  days  and 
motor  in  480  days ;  ship  1  valve  with- 
out   motor   300   days    and    motor   460 


Combination     bid     of 
fqualization    offered 


S2ti.eo\.:Q.     No 
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3/24/47 

Switchboard    Extension* 

Bids  Wanted  ^^,„^„ 

CENTRAL  VALLEY  PROJECT, 
California.— Until  April  29,  2  P-  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver,   Colo.,    under    Spec.    1760   for 


days;  134,000  lbs.;   item  5.  J671;  ship   furnishing   and   delivering  f.o.b.  cars 
180  days;  3400  lbs.;  item  6,  $435;  ship    at  the  shipping  point  or  f.o.b.  cars  at 


270  days ;  400  lbs. ;  ship  all  items  f.o.b. 
Newport  News,  Va. ;  total  bid  of  Sch. 
No.  2,  $62,266 ;  terms  net.  Combination 
bid  of  Sch.  Nos.  1  and  2.  $194,948.  No 
equalization  offered. 

Westinghouse  Electric  Corp.,  Sun- 
nyvale, Calif.,  Sch.  No.  1,  item  1,  fl64,- 
021;  ship  1  valve  without  motor  390 
days  and  motor  524  days;  ship  1 
valve  without  motor  420  days  and 
motor  624  days ;  ship  1  valve  without 
motor  460  days  and  motor  624  days; 
ship  1  valve  without  motor  480  days 
and  motor  524  days;  ship  1  valve 
without  motor  510  days  and  motor 
524  days;  364.400  lbs.;  item  2,  |1078; 
ship  180  days ;  5850  lbs. ;  item  3,  $288 ; 
ship  390  days ;  350  lbs. ;  ship  all  items 
f.o.b.  Sunnyvale;  total  bid  of  Sch. 
No.  1,  $165,377;  Sch.  No.  2,  Item  4, 
$75,598;  ship  1  valve  without  motor 
330  days  and  motor  524  days;  ship  1 
valve  without  motor  360  days  and 
motor  524  days;  145.840  lbs.;  item  6. 
$486;  ship  180  days;  2340  lbs.;  Item  «, 
$283;  ship  330  days;  350  lbs.;  ahlp 
all  Items  f.o.b.  Sunnyvale;  total  bid 
of  Sch.  No.  2,  $76,367;  terms  net 
Combination  bid  of  Sch.  Nos.  1  and  2, 
$234,894.  No  equalization  offered. 

Filer  &  Stowell  Co.,  Milwaukee, 
Wis..  Sch.  No.  1,  item  1,  $173,210;  ship 
1  valve  without  motor  330  days  and 
motor  450  days ;  ship  1  valve  without 
motor  360  days  and  motor  450  days; 
ship  1  valve  without  motor  390  days 
and  motor  450  days;  ship  1  valve 
without  motor  420  days  and  motor 
450  davs;  and  ship  1  valve  and  motor 
450  days;  350.000  lbs.;  item  2,  $1314; 
ship  180  days ;  7200  lbs. ;  item  3.  $393 ; 
ship  333  days ;  500  lbs. ;  ship  all  items 
f.o.b.  Milwaukee;  total  bid  for  Sch. 
No.  1,  $174,917;  Sch.  No.  2,  item  4, 
$80,581;  ship  1  valve  without  motor 
270  days  and  motor  450  days;  ship 
1  valve  without  motor  300  days  and 
motor  450  days;  140.000  lbs.  ;ltem  6, 
$612 ;  ehip  180  days ;  2900  lbs. ;  item  6, 
$393;  ship  270  days;  600  lbs.;  ship  all 
items  f.o.b.  Milwaukee;  total  bid  of 
Sch.  No.  2.  $81,586;  terms  net  Com- 
bination bid  of  Sch.  Nos.  1  and  2, 
$227,283.  No  equalization  offered. 


Redding,  Calif.,  one  (1)  extension  to 
main  control  switchboard  CS;  one 
(1)  extension  to  auxiliary  switch- 
board CAS  for  Keswick  power  plant. 
Central  Valley  Project,  California. 
The  apparatus  will  be  installed  by 
the  government.  No  charge  for  copies 
of  the  specifications  to  prospective 
bidders;  to  others,  $1,  not  returnable. 
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3/24/47 
Transformers 
Bids  Wanted 

DAVIS  DAM  PROJECT,  Arizona - 
Nevada.— Until  April  29,  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1754  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Bannock.  Calif.,  five  (5)  45,000/56,250/ 
60,000-kva.,  13,600-  to  132,800/230,000 
Y  -  volt,  3  -  phase,  60  -  cycle,  oil  -  im- 
mersed, self-cooled/forced  air-cooled, 
outdoor  type  power  transformers  for 
Davis  power  plant,  Davis  Dam  Proj- 
ect, Arizona-Nevada.  The  apparatus 
will  be  installed  by  the  government. 
No  charge  for  copies  of  the  specifica- 
tions to  prospective  bidders ;  to  oth- 
ers, $0.75,  not  returnable. 


2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation. 
Customs  House,  Denver,  Colo.,  under 
Spec.  1745  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Granby,  Colo.,  three 
(3)  vertical-shaft  6600-volt  3-phase, 
60-cycle,  alternating  current,  0.96 
leading  power  factor,  synchronous 
motors  with  direct-connected  excit- 
ers, each  rated  eOOO-hp.  at  327-rpm., 
complete  with  excitation-control  cu- 
bicles and  protective  equipment  cu- 
bicles, for  the  Granby  pumping  plant, 
Colorado-Big  Thompson  Project  Col- 
orado. The  apparatus  will  be  in- 
stalled by  the  government.  No  charge 
for  copies  of  the  speciflqations  to 
prospective  bidders;  to  others,  $1.25, 
not  returnable. 


J:/21/47  i? 

Ambulances 

Contract   Awarded     •• 

REDWOOD  CITY.  Calif..  San  Ma- 
teo Co.— J.  A.  Schacfor  Co.,  4627  Bev- 
erly Blvd.,  Los  Angeles,  Calif.,  at 
.$59€8  ca. :  delivery  July  1.  award- 
ed contract  by  the  County  of  San 
Mateo,  E.  B.  bmlth,  purcha.slng  &n- 
ent,  Courthouae.  Redwood  City,  Calif., 
for  furnishing  2   ambulances 
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3/24/47 
Transfer  Car 
Bids  Wanted 

BOISE  PROJECT,  Idaho.  — Until 
April  18,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1755  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Mountain 
Home,  Idaho,  one  30-ton  transfer  car 
for  the  Anderson  Ranch  Dam,  Boise, 
Project,  Idaho.  The  transfer  car  -will 
be  Installed  by  the  government  No 
charge  for  copies  of  the  specifications 
to  prospective  bidders ;  to  others, 
$0.75,  not  returnable. 
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44—  SUB-CONTRACT 
INFORMATION 


3/21/47  •  44 

Electrical    and    Mechanical    Work — 
Contracts  Awarded 

SEATTLE,  Wa«h.,  King  County  — 
W.  E.  Beggs  Co.,  2S4  0th  Ave.  Nortli, 
Seattle.  War,h.,  »it  $595,630  for  mj- 
ch'inlcal  work,  and  Industrial  Elec- 
tric Co.,  1828  Yal«?  Avenue,  Seattle. 
Wash.,  .at  $114,621  for  electrical  work 
awarded  contracts  by  the  University 
of  Washington,  Dr.  Raymond  B.  Al- 
len, president,  Herbert  T.  Condon, 
secret.iry.  Board  of  Regents,  Room 
1030.  Henry  Bldg..  Seattle.  Wash.,  fui 
plettr'oal  and  mechanical  work  for 
first  unit  of  Hfialth  Science  Bldg.  at 
University    of   Wa.shington    Campus. 

Flans  by  Architects  Naramore, 
Bain,  Brady  &  Johnson,  De.xtcr  Hor- 
ton  Bldg.,  and  J^ssociate.s  McClelland 
&  Jone?,  Republic  Building.  Seattle. 
Wash.,  and  Supervising  Architects 
Bebb  &  Jones,   Hoge   Bldg.,   Seattle. 
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3/21/47 

Disconnecting   Switch 

Bids   Wanted 
FT.   PECK   PROJECT.   Montana.  - 

Until  Apr  15,  2  p.  m.  bids  will  be 
received  by  the  U.  S 
Reclamation,  Cxistomhovse,  Denver, 
Colo.,  under  Rpec.  1730  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
bhipping  point  or  f.o.b.  cars  at  S#b»*- 
age.  Montana,  at  the  option  of  th» 
bidder,  one  (1)  69,000- volt.  aOO-am- 
pere,  3-pole,  single-throw,  manually- 
gang-opeiated,  outdoor-type  discon- 
necting switcii,  with  manually-gang- 
operattd  grounding  blades  for  tna 
Savage  Pumping  Plant  C9-kv  Trans- 
ml.«sion  Line.  Fort  Peck  Project, 
Montana.  Tne  apparatus  will  be 
installed   by   the   Grovemment. 

No  charge  for  copies  of  the  spr- 
cifiriatlona  to  prospective  bidders;  to 
others  $0.75,  not   returnable. 


3/24/47 

Pipe  and  Test  Plates,  Etc. 

Bids  Wanted 
DESCHUTES  PROJEX^T,  Oregon.— 

Until   April  16,   2  P.   M.,   bids  will  be 

received  by  the  U.  S.  Bureau  of  Rec- 
lamation,    Customs     House,     Denver, 

Cok,.,  under  bid  No.  1757  for  furnish-    ^j^^       ^^^^     ^^^   furnishing   and   in- 
«.    «...    «^,'°?  ^""^  del  verlng  f  .o  b.   cars   at  the  j  „,„,„'„^    „^^.    ,^^„    snHnkler    valves. 
Bi.rpnu    of    ■^^'PP^'^K  point  or  f.o.b.   cars   at  Ma 
Dureau    oi  i  ^^^^  q^.^    ^^^  96-lnch  diameter  plate 


3/21/47 

Lawn  Sprinkler  Valves,  Etc. 

Bids  Wanted 

SANTA  CLARA,  Calif.,  Santa  Clara 
Co.— Until  March  26,  2  P.  M.,  bids 
will  be  received  by  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engineer, 
838  U.  S.  Appraiser's  Bldg.,  San  Fran- 


from  the  above  office  of  the  district 
engineer. 
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S/21/47 

Reoalrs  to   Concrete   Beam* — 

Bids   Wanted — Bidders   Figuring 

SAN  FRANCISCO,  Calif.  —  Until 
March  27,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Board  of  State  Harbor 
Commlesionprs.  Ferry  Building.  San 
Francisco.  Calif.,  Frank  G.  White 
chief  engineer,  for  repairing  rein 
lorced  concrete  beams  and  girders  of 
Piers  29.  31  and  3.1  on  the  waterfront 
of  the  City  and  Coiuity  of  San  Fran 
Cisco,  Calif.  ~" 

Plans  end  specifications  obtainab.e 
from  the  above  office  of  the  chief 
engineer  upon  depo.sit  of  $10.  Each 
bid  mtist  be  accompanied  by  a  cer- 
lifird  check  payable  to  the  Board  cf 
State  Harbor  Commissioners  in  the 
amount  of  5%  of  the  bid. 

Following  contractors  have  taken 
out  plane: 

Johnson -Western  Co.,  Box  416,  A.- 

amcda.  Calif. 

Ben  C.  Gervick,  Inc..  112  Market 
St..   San   Francisco,   Calif. 

Emsco  of  San  Francisco,  Call.*.. 
1020  Harrison  St,  San  Francisco,  Ca! 

Cement  Gun  Constr.  Co.  of  CaM- 
foraia.  24  California  St.,  San  Fran- 
cisco, Calif. 


3/21 /47  ^^ 

Alterations — Low  and  Only  Bidder 
SEATTLE,  AVashington.  — Udra! 
Construction  Company,  Securifies 
Building,  Seattle.  Washington,  at  $3.- 
443,  submitted  low  and  only  bid 
March  19th  to  the  Federal  Works 
Agoncv,  FHiblic  Buildings  Adminis- 
tration. Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  Building. 
San  Francisco.  California,  for  alter- 
ations to  Public  Buildings  Adminis- 
stratlon  office  space  at  the  U.  S. 
Courtl!*««e,  Se.ittle.  Washington. 
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and     Only 


stalling    new    lawn    sprinkler    valves, 


3/21/47 

Water     Heaters — Low 

Bidder 

SAN  FRANCISCO,  Calif.— Service 
Heat  &  Power  Company,  636  21st 
Street.  Oakland,  Calif.,  at  $264.00, 
submitted  low  and  only  bid  March 
)9th  to  ^he  Federal  Works  Agency. 
Public  Buildmgs  Administration,  Of- 
fice of  the  District  Engineer,  838 
U.  S.  Appraiser's  Buildinc,  San 
Francisco.  Calif.,  for  furnishing  and 
installing  new  gas  burner  water 
heater  at  the  U.  S.  Rincon  Annex 
Post  Office  Bulldmg.  San  Francisco. 
Callfomla. 


Grunsky   School   Playground. 

Sfeclfications  obtali-aMe  from   th« 
above  offic»». 
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3/25/47 
Contemplated 

Water  Towers  Cleaning  A  Palntlnp 
COLUSA,  Calif.,  Colusa  Co.— Tlie 
Citv  of  Colusa,  City  Clerk,  City  Hall, 
Colusa,  Calif.,  plans  the  cleaning 
and  painting  of  two  water  towers 
and   a  400,000-gal.    reservoir 


*4 


3/24/47 

Prefabricated    Steel    Building 

Contract   Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Armco  Drainage  &  M«^tal  Products. 
Inc..  7th  and  Parjter  StK..  Berkeley, 
Calif.,  at  $5114.49,  %%  discoutt 
awarded  contract  by  the  East  Bay 
Munirinal  Utility  District  Room  312, 
512  16th  St..  Oakland  4,  Cailf.,  un- 
der Spec.  No.  1825  for  furnishing 
one  unassembled  prefabricated  steel 
building,  f.o.b.  San  Leandro,  Calif. 


3/24/47  44 

Relocating   Refrigerating  Compressor 

A.    Condensing    Unit — Bids    Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  9,  2  p.  m.,  bids  will  be  received 
by  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  Office 
of  the  District  Engineer,  838  U.  S 
Appraiser's  Building,  San  Francisco, 
Callfomla,  for  relocating  refrigerat- 
ing compressor  and  condensing  unit 
at  the  U.  S.  Post  Office  Building, 
Rincon  Annex,  Saua  Francisco,  Call- 
fomla. Plans  and  specifications  ob- 
tainable from  the  above  office  of  the 
District  Engineer. 
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3/24/47 

Planting   of   Grass 

Bids  Wanted 

STOCKTON.     Calif. 
Co— Until    Apr.   4.    4 
be  received   bv   the   Stockton  Unified 
School    DUtrlct.    Thos.    H.    McCand- 


San     Joaquin 
m.   bids   will 
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steel  pipe  with  structural-steel  sup- 
ports, anchor  bolts  and  twenty-four 
(24)  sets  of  field-weld  test  plates  for 
the  Willow  Creek  siphon.  North  Unit 
Main  Canal,  Deschutes  Project,  Ore- 
gon. The  pipe  will  be  installed  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders; to  others,  $1.60,  not  returnable. 
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r/21/47 

Pumping    Units 

Low  nnd  Only  Bidders 

COLUMBIA  BASIN  PROJECT. 
Wash.  —  F«>llowing  submitted  bids 
Marchl2  to  U.  b.  Bureau  of  Recla- 
mation, Customhouse,  Denver,  Colo., 
\mder  Spec  16S3  for  furnLshlng  and 
delivering  f.o.b.  cars  at  the  shippln  • 
point  or  f.o.b.  cars  at  Pasco,  Wash- 
ington, Ht  tne  option  of  the  bidder, 
seven  motor-driven,  vertical-shaft 
pumping  inits,  complete,  for  install- 
ation In  six  rellft  punfping  plant.  .  ^  .^  ^.  m  ^i  _—.--,, 
Pasco      Lateral      S>-8tem.      Columbia    received    by    the    Tracy    Elementary 

School     District,     clerk.     West     Park 


3/24/47 

Power  Circuit    Breaker,    Etc. 

Contracts  Awarded 

FORT  PECK  PROJECT,  Montana. 
— The  Pacific  Electric  Manufacturing 
Corp.,  5815  3rd  St.,  San  Francisco, 
Calif.,  at  (1)  $8350,  and  Standard 
Transformer  Co.,  Warren,  Ohio,  at 
(5)  $2567.98,  awarded  contracts  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1560  for 
power  circuit  breakers  and  metering 
equipment  for  Northern  Electric  Co- 
upeative.  Inc.,  substation  and  meter- 
ing station. 

3/24/47  43 

School    Bus 
Bids  Wanted 

TRACY,   Calif..    San   Joaquin    Co.— 
i  Until   April  12,  8  P.   M.,  bids  will  be 


etc..   at    the  U.  S.   Post   Office  Bldg.,    le.ss.   Purchasing  Agent,  S24  No.   San 
Santa  Clara,  Calif.  Joaquin     St..     Stockton, 

Plans  and  specifications  obtainable  '  planting     of      grafts     ut 


3/24/47 

Heating   Boiler,  Etc 

Bids  WantMl 

ROSEBURG,  Ore.— Until  May  1,  2 
P.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg.,  San  Francisco,  Calif.,  for 
new  heating  boiler,  etc.,  at  the  U.  8. 
Post  Office  Bldg.,  Roeeburg,  Ore. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  diatrict 
engineer. 
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3/3/24/47 

Roofing 

Contract  Awarded 

BOULDER  CANYON  PROJECT, 
Arizona-Callfomla-Nevada.  —  Gres- 
ham  Roofing  Co.,  8696  Adams  Ave., 
Ogden,  Utah,  at  $3281.26,  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Boulder  City,  Nev.,  under 
Spec.  1642  for  Installation  of  roofing 
on  50  houses  at  Boulder  City,  Nev., 
Boulder  Canyon  Project,  Arlzona- 
Callforala-Nevada.  The  houses  will 
be  located  in  Boulder  City.  Nev. 

The  work  involves  furnishing  and 
C:»lf..  for  I  applying  46.700  sq.  ft  mlneral-sur- 
the     Lottie  I  faced    asphalt   prepared    roll   roofing. 


Bapln  Project,  Washtngton.  The  ap- 
partus  will  be  installed  by  the  Gov- 
ernment. 

Crane- O'Falion  Co..  Denver,  Colo.. 
Sched  No.  1,  item  1.  $2607;  25o0 
lbs.-  item  2,  $3158.50;  2P89  lbs.;  Item 
3.  .«.2(V31.5C;  137C  Ibp. ;  item  4.  $203b.50; 
2050  lbs.:  item  6.  $2680;  2290  lbs.; 
shipping  all  itomc  from  Hamilton, 
Ohio,  no  time  given;  item  6,  $25  per 
day— engineer;  total  bid.  V12.51SfS0: 
Sched.  2.  item  7.  $13..'564;  11,960  lbs.; 
no  fhipplng  tlmu  given  ;item  8,  $25 
per  day — engineer;  both  schedules 
f.o.b.  destination ;  terms  net.  Combi- 
nation bid  cf  $26,077.50.  Will  equal- 
ise. 

Foods  Machinery  Corp..  Peerles.s 
Pump  Division,  Los  Angeles.  Calif.. 
Sched.  1,  item  1.  $2606;  2458  A  485 
lbs  :  item  2.  $3066.30:  2835:  St  605  lbs.  • 
Item  3.  .$2011. "SO;  1800  and  360  lbs.; 
item  4,  $1962.50;  1858  .and  330  lbs 
Item  5,  $2929.50;  2080  and  330  lbs.: 
Ship  all  item.s  from  Los  Angeles  and 
Quincy.  111.:  150  days;  item  «,  $?6 
per  dav — engineer:  total  bid  $12,- 
676.10;  Scheci  No.  2,  item  7,  $13,551. 
7511  A  2860  lbs.  from  Loa  Angeles 
and  Quincv;  9300  lbs  — SchenecUdy. 
N.  Y. ;  iteni  8,  $25  per  day— engineer ; 
nhip  150  days;  both  schedules  fob. 
d*»stinalion  •  tcrm.s  net.  Combination 
bid  of  $2«.127.10.  No  equalization  of 
fered. 

Fairbanks-Morse  Co.,  Kansas  City, 
Mo..  Scdied.  No.  1.  item  1.  $2912:  2700 
&  ROO  ibs. ;  item  2  $3256.50;  3300  k 
1100  lbs  :  Itrm  3,  2134.50;  2S00  &  7W 
lbs.:  item  4,  .12228.50;  2500  A  650  lbs.; 
Item  5.  $2654:  260<"^  A  500  lbs.— ship- 
ping all  items  from  Pamona  and 
Oakland:  360  day^ ;  item  6.  $26  per 
tlav— engineer;  total  bid  of  $13,184.50: 
Sched.  No.  2.  Item  7;  $13,617;  9300 
lbs  St  18;'/0a  IbE,— shipping  from 
Pamona  and  fe=chencrtady ;  Item  8. 
$25  per  day — engineer;  both  sched- 
ules   f.o.b.     destination;     terms    net 


School,  Tracy,  Calif.,  for  furnishing 
one  school  bus  with  capacity  of  71 
passengers. 

Specifications    obtainable  from  the 
above  office. 
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3/24/47 

Gate  Assembly 

Contract  Awarded 

DENVER,  Colo. —  Willamette  Iron 
A  Steel  Co.,  3050  NW.  Front  St.  Port- 
land, Ore.,  at  $93,987,  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation. Walker  R.  Young,  chief  engi- 
neer, Denver.  Colo.,  under  Spec.  1555 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Binders,  Neb.,  and  Wilds. 
Colo.,  at  the  option  of  the  bidder, 
one  high-pressure  gate  assembly  for 
Installation  in  the  outlet  woilcs  of 
Enders  Dam.  Frenchman-Cambridge 
Unit,  Missouri  Basin  Project  Ne- 
braska, consisting  of  one  6-ft.  by  7-ft 
6-ln.  high -pressure  gate,  one  173.000- 
Ib.  hydraulic  hoist,  one  hydraulic  gate 
hanger  with  one  single-throw  and 
one  double  -  throw  mercury  switch 
assembly,  two  conduit -lining  transi- 
tions and  one  1%-in.  standard  shoul- 
der eyebolt  and  also  three  high -pres- 
sure gate  assemblies  for  installation 
in  the  penstock  gate  structure,  Estes 
power  plant  Colorado-Big  Thompson 
Project,  Colorado,  consisting  of  three 
6-ft  by  7-ft.  6-in.  high-pressure  gates, 
and  three  173.000-lb.  hydraulic  hoists, 
three  single-throw  and  three  double- 
throw  mercury  switch  assemblies  and 
three  1%-ln.  standard  shoulder  eye- 
bolts.  The  materials  will  be  Installed 
by  the  government 
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Synchronous  Motors,  Etc. 
Bids  Wanted 

COLORADO  -  BIO  THOMPSON 
PROJECT.  Colorado.— Until  April  26. 


The  profitable  machine  on  any  job  is  the  machine  that  keeps  busy 

The  TRAXCAVATOR— ^ront-cnd  loader  built  by  THE  TRACKSON 
CO.  and  mounted  on  a  "CATERPILLAR"  diesci  tractor — has  been  called 
"the  busiest  machine  on  the  job"  by  many  builders.  It*s  the  perfect 
machine  for  jobs  that  involve  digging,  loading,  leveling,  or  backfilling, 
and  for  the  handling  and  rehandling  of  materials. 

HIGHLY  VERSATILE 
EASILY  MOVED  FROM  JOB  TO  JOB 

For  informoffon  see  your  PETERSON  REPRESENTATIVE 

or  CO//  SWeefwood  5600 

Peterson  Tractor  &  Equipment  Co. 


HAYWARD 
SWeefwood  5600 
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G4r«eld  fISI 


■RENTWOOD 
lrMtw««d  I  OS 


HALF  MOON  tAY 
HUB  2MI 


# 


^ 


# 


B  U  f  L  0  r  N  G 
AND      ENGINEFItlNG 
NfWS     S?RViC£ 


fill  ^^tta  Pacific  IJuililcr 

EiiPORATioN    LARGEST    CONSTRUCTION    DAILY    IN     THE     WEST 


Vol.  57— No.  60 


SAN  FRANCISCO.  THURSDAY,  MARCH  27,  1947 


F.  W.  0*da«  CiM-MratiM 


PLANS  and 
Speculatiohs 


The  latest  figure  on  the  proposed 
bond  issue  for  transit  and  other 
improvements  is  $118,450,000.  The 
original  figure  was  about  $56  mil- 
lion. Mayor  Lapham  has  called  a 
meet  of  his  aaministrdtive  plan- 
ners to  deride  wlicther  a  bond  ia- 
8tte  in  the  $118,450,000  amount  wili 
be  submitted  to  voters  in  Novpm- 
ber. 

oOo 

Mayor  Lapham  has  recommend- 
ed to  the  supervisors  that  the 
stute  ahould  purchase  Angel  Island 
for  state  park  purposes.  City  of- 
ficials reported  thrt  the  640-aorr 
island  would  not  be  practical  for 
veta  emergency  housing?. 
oOo 

Initial    steps    toward    establish- 
ment of  a  Murray  township  recre- 
ation district  were  taken  recently 
by  the  Liver  more  citv  council. 
oOo 

Gifts  totaling  $423,891  have  been 
riven  to  the  current  Mills  Collejfe 
building  program,  according  Lo 
Prank  W.  Wentworth.  financii^l 
vice-presid*»nt  of  the  school. 
oOo 

Vallejo  Community  hospital  wiii 
be     taken     over     by     Permanento 
Foundation  from  the  federal  works 
agency  the  first  of  f^pril. 
oOo 

Ofllcials  of  the  Marin  municipal 
water  district  have  proposed  to  the 
state  park  commission  that  thrj 
Rtate  take  over  two  areas  of  Mount 
Tamalpais  totaling  40  acres  for 
a  state  oark. 

oOo 

Construction  of  a  new  North 
Sacramento  city  hall  will  be  <\u- 
la^ed  until  building  costs  have  de- 
clined, city  officials  announced  this 
week. 

oOo 

San  Luis  Obispo  has  contracted 
with  the  Jttate  for  construction  of 
the  proposed  new  freeway  at  *hc 
city's  north  entrance  by  agreeinp- 
to  relocate  the  city  water  mail; 
betwi-en  the  Motel  Inn  and  thi 
foot  of  Cuesta  grade. 
oOo 

Redding  city  planning  commis- 
sion has  presented  to  rhe  citv 
council  a  proposal  to  extend  Akard 
Avenue  and  a  rezoning  of  Eureka 
Way. 

oOo 

Establishment  of  a  junior  hi^^h 
school  tc  serve  seventh  and  eighth 
grader*;  from  the  Esparto,  Madi- 
son. Cottonwood,  Gordon,  Clover 
and  Mount  Pleasant  districts  ha?. 
been  proposed.  The  Esparto  would 
be  used. 

oOo 

VaUejo  will  bs  gifted  with  the 
deed  to  the  SROO.OOC  Franklin  Ju- 
■ior  High  School  building,  the  fed- 
eral works  agencv  has  announced. 
The  gift  is  one  tne  condition  that 
the  pchool  di<Atrict  build  additional 
fucilities  to  cost  at  least  $25,000 

oOo 

!i  Hayward's  business  district  sooii 

will     have     new,     modem     street 


^UA  MEETS  IN  PALO 
VALTO  NEXT  TUESDAY 


The  Nortl>€rn  California  Chap- 
ter of  the  American  Institute  of 
Architects  will  meet  at  Rickey's 
Studio  Club  south  of  Palo  Alto,  on 
Tuesday,  April  1. 

The  program  has  been  arrancrod 
by  the  members  residing  in  Sarta 
Clara  and  Santa  Cruz  Counties. 

ISO  OFFICIAL  BODY 


NEW  YORK.— The  Internation- 
al Organisation  for  Standardiza- 
tk>n  (ISO),  has  become  the  official 
hody  for  international  standardi- 
sation work  following  ratification 
of  its  constitution  and  by-laws  by 
the  national  standards  bodies  of 
IS  nations. 

Genera.  Switierland,  will  be  the 
headquarters   of  ISO. 


Hotel  Construction 
Rules  May  Be  Set 
Up  By  Government 


WASHINGTON.— The  Secretary 
of  Commerce  would  be  authorized 
to  establish  standards  for  con- 
struction of  hotels  and  other  build- 
ings housing  large  numbers  of 
persons  under  a  house  bill  intro- 
duced by  Congressman  Camp  and 
now  before  the  committee  on 
interstate   and   foreign  commerce. 

Camp  drew  his  bill  with  a  view 
to  maldng  such  buildings  safe 
against  fire  and  provided  that 
the  Secretaiy  of  Commerce  would 
be  guided  by  National  Bureau  of 
Standards  findings  in  drawing  un 
his  set   of  stan^rds 

These  standards  would  be  ap- 
plicable to  materials  used  in  build- 
ing hotels  and  other  structures 
for  use  in  housing  large  numbers 
of  people  as  well  as  to  the  build- 
ings themselves. 

Duties  of  the  Secretary  as  out- 
lined in  the  measure  read: 

"a — to  set  up  and  establish, 
from  time  to  time,  fire  prevention 
standards  for  the  construction,  re- 
modeling, and  operation  of  hotels, 
apartments,  schools  and  other 
buildings  where  large  numbers  of 
people  congregate  or  are  housed, 
and  for  the  materials  u^d  in  the 
same: 

"b— to  set  up  and  establish, 
from  time  to  time,  standards  for 
fire  detection  and  for  the  life- 
saving  equipment  and  facilities  of 
such    buildings,    and; 

"c — to  prepare  and  make  sug- 
gestions and  proposals  for  model 
state  laws  and  municipal  ordinan- 
ces embodying  such  standards,  and 
to  encourage  the  adoption  of  the 
.same  by  state  and  municipal  auth- 
orities." 

It  is  further  provided  that  the 
Secretary  of  Commerce  shall 
publish  and  make  readily  available 
to  interested  persons,  states  and 
municipal  authorities  the  stand 
ards   and   model   laws 

SEEK  BETTER  METHODS 

NEW  YORK.  —  Improved  meth- 
ods of  applying  ceramic  tile  di 
rect  to  old  plaster,  wood  and  other 
wall  surfaces  are  being  sought  in 
a  research  program  of  the  Tilf- 
Council  of  America,  according  to 
A.  R.  McMannis,  chairman  of  the 
Council's  research  committee. 


HONESTY,  SIMPLIFIED 

Yesterday's  column  had  hardly 
enjoyed  its  morning  coffee  whei. 
some  Reader  wanted  to  know  ex- 
actly my  meaning  in  repeatedly 
mentioning  our  need  for  honesty 
in  High  Places. 

^    ^     * 

A  fair  question  and  I  will  answoi 
with  the  most  recent  example  at 
hand. 

^r   ^   ir 

You  have  just  been  told  that  it 
will  be  necessary  for  you  to  make 
a  down  payment  of  500  million 
dollars  to  prevent  the  spread  of 
Communism  in  Korea. 
-tr    tr    <r 

The  first  point  is  that  this  plan- 
ned expenditure  in  Korea  has  bse.i 
some  time  in  the  cooking  and  did 
pot  just  "happen"  last  week 
^    -Cr    ^ 

To  more  honestly  state  this  sit- 
uation, you  are  being  clipped  a 
half-billion  dollars  because  Ruseia 
refuses  to  keep  her  part  of  the 
Potsdam  Agreement  regardinR 
Korea ! 

-ir    ^    -Cr 
Let  Claude  Pepper  explain 
that  one  away. 

# 

CEMENT  MANUFACTURER 
ADDRESSES  SEA  MEETING 

Otto  Beuhner,  Salt  Lake  City 
manufacturer  of  precast  slabn, 
joists  and  artificial  stone  work, 
will  address  the  Structural  En^ri- 
neers'  Associttion  dinner  meeting 
next  Tuesdav. 

It  will  be  held  in  the  Engineers' 
Club,  with  assembly  at  5;30  and 
dinner  at  6  p.  m.  The  history  of 
reinforced  concrete  construction, 
which  originated  in  San  Francisco 
about  1004,  will  be  discussed,  also. 
President  William  Moore  will  ore- 
side. 

# 

RETURN  AQUATIC  PARK 

The  San  Francisco  park  com- 
mission announced  today  that 
Aquatic  Park  will  be  returned  to 
the  city  by  the  government  within 
three  months.  Rehabilitation  of 
the  building  is  estimated  to  cost 
$25,000  and  to  require  30  to  CO 
days. 


Pablic  Housing  Woulii  Benefit  All  Citizens, 
Especially  Vets,  Senate  Committee  Is  Told 

WASHINGTON.— Hearings  of  proponents  of  the  Taft-Ellender- 
Wagner  bill  by  the  senate  banking  and  currency  committee  have 
been  nearly  completed,  and  mo^t  of  its  opponents  are  yet  to  be  heard. 

Raymond  M.  Foley,  national  housing  administrator  and  federal 
housing  commissioner,  told  the  senate  committee  that  he  favored 
$•866,  and  that  it  "reflects  the  results  of  the  thorough  uenate  titudiea 
and  investigations",  a*  well  as  the  informed  interest  of  the  sponsors 

in  the  housing  problem.  ♦  - 

He    stressed   the   need   for   ade 


Kaiser-Burns  Project  in  San  Jose  to  Be 
Deilicated:  Seven  Homes  Built  Each  Week 

SAN  JOSE. — The  first  large  group  of  houses  in  Kaiser  Community 
Homes'  700-unit  project  here  will  be  formally  dedicated  today  in 
presentation  ceremoni«>s  led  by  Industrialist  Henry  J.  Kaiser  and 
Frits  B.  Boms,  president  of  the  company. 

More  than  100  city  officials  and  civic  leaders  were  to  be  on  hind 


to  se?  Kaii.er  and  Burnr.  present 
a  veteran  of  World  War  II  with 
the  keys  to  one  of  the  completed 
homes  in.  tha  develooment. 

The  initial  block  of  17-3  Kaiser 
houses  lies  in  a  br(2|id  tract  at  the 
San  Jofe-Santa  Ciara  bcundary. 
Sixty  houses  already  have  been 
finished  in  this  group,  and  com- 
pletions are  at  the  rate  of  seven 
a  week. 

The  com.nunity  site  is  dotted 
with  beautiful  walnut  tree-?,  is  clo.se 
to  a  developing  business  center, 
and  adjacent  to  land  set  aside  f'^r 
later  phases  of  the  project. 

Homes  in  the  project  are  con- 
ventionally constructed. 

A  basic  advantage  of  the  Kaiser 
house  is  its  combination  of  a  Ein- 
ple,  standardized  interior  floiM 
plan  with  a  wide  range  of  exte"- 
lor  depigns.  The  homes  are  e  rected 
in  five  fundamental  styles — Ranch 
house,  Colonial,  Califomian,  Sub- 
urban and  New  Englander.  Upon 
that  foundation  more  than  750  dis- 
tinct variations  can  be  devised  by 
altering  numerous  details  of  arch- 
itectural treatment. 

The  Kaiser  organiw».tion  has  de- 
veloped this  "system  of  funda- 
mental architectural  variables"  tr 
a  high  degree  of  effectivenf  s.?,  K 
relies  chiefly  upon  changes  in  the 


position  of  the  attached  garage 
with  respect  to  the  house,  in  the 
form  and  pitch  of  the  roof,  in  the 
setback  of  houses  from  the  street, 
and  in  the  community  layout. 

Other  variations  are  the  style 
and  size  of  porches,  the  range  of 
pastel  colors  used  'n  exterior  sur- 
facing, and  such  secondary  adorn- 
ment as  shutters,  trellises  and 
wainscoting. 

The  Kaiser  houses  here  are  not- 
able *'or  such  quality  features  as 
"storage  walls"  —  spacious  closet 
areas  utilizing  the  full  interior 
depth  of  wall  partitions;  a  Formica 
plastic  sink-top  practically  imper 
vious  to  damage  from  bums  or 
scratches;  asphalt  tiling  in  batli- 
room,  kitchen  and  service  porch; 
two-car  garage;  wood  shingles  on 
all  roofs;  wide  lot  frontage;  an«1 
hardwood  flooring  or  high-grade 
carpeting. 

Both  two  and  three  bedro'^m 
models  are  available.  The  two- 
bedroom  types  arc  priced  at  $9,650 
and  the  three  -  bedroom  units  at 
$10,425.   In  cases  where  a  detached 

farage  is  provided,  the  price  is 
200  more.  Financing  features  a 
long-term  loan  with  a  down  pay- 
ment of  at  least  $600. 


quate  low-cost  housing.  He  said, 
"Perhaps  no  other  single  factor  so 
directly  affects  the  general  well- 
being  of  our  people." 

Serve  Many  Families 

He  pointed  -JUt  the  need  for  us- 
ing every  means  of  lowering  home 
costs,  and  said  that  the  cost  of 
financing  should  be  reduced  to  the 
"lowest  point  consistent  with 
sound  fiscal  and  economic  policy 

He  told  the  senators:  "For  many 
of  these  blighted  areas,  I  do  not 
believe  thci'e  is  any  acceptable  al- 
ternative under  existing  conditions 
except  public  aid." 

Foley  was  followed  up  by  Dil- 
lon S.  Mycr,  commissioner  of  the 
Federal  public  housing  authority, 
who  called  for  public  housing  to 
serve  "a  tremendous  number*  of 
American  families  who,  because 
they  cannot  afford  to  pay  even  tlie 
lowest  rentals  charged  for  decent 
private  housing,  are  forced  to  live 
in  quarters  that  are  a  disgrace  to 
any  civilized  nation. 

"The  problem  is  made  particular- 
ly acute  today  by  the  fact  that 
new  families  have  been  forming 
at  an  uncommonly  rapid  rate — the 
great  majority  of  them  veterans' 
families — and  many  of  these,  too, 
have  no  prospect  of  being  able  to 
afford  decent  private  housing." 

He  added  that  in  his  opinion,  the 
low-rent  housing  program  has  suc- 
cessfully stood  tiie  test  of  nearly 
a  decade  of  operation. 

Other  proponents  of  the  public 
housing  legislation  arc  the  Vet- 
erans of  Foreign  Wars,  who  par- 
ticularly praised  the  features  un- 
der Titles  V  and  VI.  Tney  sug- 
?:ested  that  top  priority  be  given 
or  veterans  or  veterans'  coopera- 
tives to  purchase  government-own- 
ed permanent  war  housing  develop- 
ments on  a  negotiated  bid. 
Roosevelt  Speaks 

Edward  Weinfcld,  chairman  of 
the  legislative  committee  of  the 
national  public  housing  conference, 
supported  the  measure,  but  sug- 
gested that  administration  be  un- 
der the  pennanent  and  established 
national  housing  agency,  and  that 
it  shall  include  provision  for  95% 
insurance  at  a  m<iximum  of  Si's'/ 
interest  for  mutual  ownership 
housing. 

Cleman  Woodbury,  executive  di- 
rector of  the  National  Association 
of  Hour.ing  Officials,  commented: 
"I  am  confident  that  an  overwhelm- 
ing majority  of  the  Association's 
members  do  strongly  endorse  the 
objectives,  principleE  and  substan- 
tive content  of  S   866." 

Ho  added:  "Althoujih  I  firmly 
believe  that  public  housing  should 
be  confined  to  needs  aafoiy  bolow 
those  served  by  private  builders, 
I  would  suggest  that  your  com- 
mittee might  consider  whether  th" 
20*^  gap  provision,  under  presfnt 
conditions,  is  not  necessirily  sc- 
conditions,  is  not  unnecessarily  se- 
vere." 

He  suggested  that  the  gap  should 
be  modified  to  10%. 

Franklin  D.  Roospvelt,  Jr..  na- 
tional hour.Ing  chairman  of  the 
American  Veterans  Committee, 
said  his  group  endorsed  the  bill 
as  "the  major  weapon  wc  need  to 
lead  the  attack  on  the  housing 
crisis." 

The  CIO,  charging  that  the  pres- 
ent housing  shortage  is  a  "natitm- 
al  disaster,"  voiced  full  support  for 
the  bill,  but  suggested  five  im- 
provements. The  revisions  are  as 
follows: 

1.  To  include  the  Douglas-Tay- 
lor hill  as  an  amondment  to  S.  866 
in  order  to  fill  part  of  the  gap 
which  high  construction  costs  have 
created  between  public,  and  private 
housing. 

2.  To   nro\nde   100%    inruranco 


at  interest  of  3%,  and  advance 
loans  of  1%  to  assist  cooperative 
groups  to  get  started; 

3.  To  invest  the  administrator 
of  housing  activities  with  direc- 
tive po>\ers,  on  the  ground  that  a 
strong,  central  agency  will  a«:t 
economically  and  effectively; 

4.  To  establish  a  technical  di- 
rector for  housing  with  authority 
to  use  funds,  previously  appro- 
priated for  housing,  to  finance  the 
pioneer  developmental  and  exper- 
imental work  on  factory  -  built 
housing  in  order  to  reduce  costs; 

5.  To  provide  that  development 
funds  ana  100%  loans  be  available 
to  new  producers  of  factory  -  built 
housing  in  order  to  speed  up  the 
modernization  of  the  building  in- 
dustry. 

Other   groups   to   appear  before 
the  committee  advocating  the  IC-F.- 
W  bill  includes  the  American  Fed- 
eration of  Labor,  the  Federal 
Council    of    Churches,    the    Un'ted 
States'  Conference  of  Mayors  and 
the  National  Association  of  Hous- 
ing* Manufacturers. 

Housing  Gear  Unwanted 
Among  the  many  who  will  vig- 
lorously  oppose  this  legislation  are 
I  the  National  Association  of  Homo 
Builders,  the  National  Association 
of  Real  Estate  Boards,  the  Build- 
ing Products  Institute  and  other 
industry  organizations. 

"There  is  no  place  in  this  coun- 
try for  a  peacetime  housing  czar 
as  propo.sed  in  the  Taft-EIlender- 
Wagner  housing  bill,"  Douglas 
Whitlock,  chairman  of  the  Build- 
ing Products  Institute,  stated  Mon- 
day. 

"The  construction  industry  itself 
proposed  the  creation  of  a  housing 
commisfiion  of  the  general  type 
specified  in  the  bill  to  coordinate 
tne  activities  of  the  various  fed- 
eral agencies  dealing  with  housing 
matters,  but  there  is  no  need  what- 
soever for  a  permanent  housing 
administrator,"    Whitlock  said. 

"In  the  etTort  to  justify  his  ex- 
istence on  the  payroll  and  to  ex- 
pand the  scope  of  his  authority,  an 
overall  housing  administrator  in- 
evitably wnuld  attempt  to  main- 
tain governmental  control  of  the 
building  industr^v. 

Impaitiality  Unlikely 
"The  federal  housing  adminis- 
tration and  the  Federal  Home  Luan 
Bank  Administration  which  the  ad- 
ministrator would  coordinate,  un- 
der the  terms  of  the  new  W-E-T 
bill  served  private  enterprise  and 
the  nation's  home  owners  with  en- 
lire  satisfaction  before  the  war 
and  can  dr>  so  again  if  left  free  to 
perform  their  functions  without 
outside  interference. 

"Altho\igh  the  a<'ministrator  is 
described  in  one  part  of  the  bill 
as  a  meie  coordinator  of  housing 
activities,  other  sections  make  him 
the  director  of  a  far-flong  urban 
redevelopment  program  and  make 
him  responsible  for  public  houh- 
ing  policy.  We  hold  that  th«»se  di- 
vers->  rrsponsibilities  are  incom- 
patible. No  sdminlstrator  whos* 
principal  acllvitics  consist  of  stim- 
ulating Federal  programs  in  th« 
housing  and  sli'm  clearance  field 
can  be  counted  en  to  administer 
impartially  the  conflicting  r*»spon- 
sibility  of  guiding  the  govern- 
ment's credit  airencies  intended  tx) 
aid  private  building. 

'Separate  Agenciea' 
'Tast  experience  has  shown  that 
the  oppcrtunities  to  spend  many 
■nillions  of  dollars  of  public  funds 
take  precedence  in  snrh  a  com- 
bination r.f  responsibilities.  If  there 
is  tn  be  an  sirenrv  d^'voted  to  pub- 
lic housing,  it  should  Ty»  separate 
from  those  ng^ncif'S  which  ar«»  de- 


of  loans  for  private  rental  projects   voted  to  helping  pn'vaf ^  ent»«r»»'-«se 
and  mutual  or  cooperative  projects,  I  me<»t  the  nation's  housing  n^ed." 
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C»^yri9ht  1M«  by  F.  W.  Dodg* 
Cerporatian.  Raproduotlan  In  whole 
or  part,  without  wrtttan  parml»« 
■Ion  of  tha  copyright  holdar,  U 
•xpraaaly  farblddan. 


CPA  PERMITS  GRANTED 

BAN  FlElANClSCO.  —  The  Civilian 

Praductlon      Administration,      A.      j. 

Gtrlev,  regional  director,   135*  Market 

at,  haa  announced  the  fo'llwwlng  per- 

mlta  granted  for  construction  ot  coni- 

marclal   and    Industrial    buildings    In 

(he  San  franclsco  area : 

ALTER  MORTUARY,  $6000;  Sac 
ramento;  owner,  James  R  Garlick, 
2001  P  St,  Sacramenta 

BUIL4DING  (farm  equipment  sales 
and  service),  $10,000;  18  E  Elm  St. 
liOdl;  owner,  Walter  T  Rott,  116  N 
School  St,  Lodl. 

l*l-ANT  (prune  dehydrating),  $26,000; 
B  lat  St,  Campbell;  owner,  Camp- 
boll  Cooperative  Dryer,  Box  307, 
Campbell. 

SCHOOL  BUILDNG,  $175,000;  St 
Thomas  School,  40th  and  Balboa, 
San  Francisco;  owner,  Roman 
Catholic  of  San  Francisco,  1000  Ful- 
ton St,  San  Francisco. 

GRAIN  ELEVATOR,  $10,000;  Yolo 
County;  owner,  Andersen -Hansen- 
Pullen.  Box  242,  West  Sacramento. 

BUILDING  (auto  and  truck  repairs), 
$3000;  Chlco;  owner,  Cyril  H  Olson, 
506  Ivy,  Chico. 

SERVICE  STATION,  $4950;  Worces- 
ter and  Randolph,  San  Francisco; 
owuer,  Bernard  Dooley,  250  9th  St, 
San  Ftancisco. 

BCH(X)L  BUILDING,  $82,000;  Ander- 
son; ouTier,  Anderson  Elementary 
School  District,  Anderson,  Calif. 

ALTERATIONS  (offices  In  court- 
house), $16,500;  County  Courthouse, 
1225  Fallon,  Oakland;  owner,  Ala- 
meda County,  Oakland,  Calif. 

PLANT  (mfinufacturing  of  canvas 
products),  $32,000;  2016  K  St,  Sac- 
ramento; owner,  Fred  E  Carnie  & 
Son,  1622  K  St,  Sacramento. 

BUILDING    (contractor's   office  and 
warehouse),    $12,000;     Pacific    and  | 
Polnsettia,  San  Mateo;  owner,  Mor- 
ris   Daley,    530    Ravenscourt,    San 
Mateo. 

PLANT  (mlilwork  production),  $9500; 
1021  6th  Ave,  Oakland ;  owner,  C  H 
Thrams,  1100  6th  Ave,  Oakland. 
COMPLETE  WAREHOUSE,  $7500 ; 
995  Sebastopol,  Santa  Rosa;  owner, 
Jensen's  Dray  Line,  995  Sebastopol, 
Santa  Rosa. 
BUILDING  (office  and  warehouse 
for  roofing  contractor),  $7500 ;  Char- 
ter and  Bayshore,  Redwood  City; 
owner,  Harmon  Williams  Co,  c/o 
Sequoia  Hotel,  Redwood  City. 

BANK,  $4610;  111  25th  Ave,  San  Ma- 
teo; owner,  American  Trust  Co,  464 
California  St,  San  Francisco. 

REMODEL  BANK.  $4725 ;  631  Laurel, 
Ban  Carlos;  owner,  Rachel  Solo- 
mon, 1301  Cherry,  San  Carlos. 

ALTERATIONS  (for  printing  plant), 
$10,500;  466  S  Van  Ness  Av*e,  San 
Francisco;  owner,  A  L  Leach,  486 
S  Van  Ness,  San  Francisco. 


Building  Section 


3/27/47  12 

Owner  Will    Build— Work   Started 

March    10 — Foundation    Laid    and 
.  Framework    Started — Shop     (Auto- 
motive   Electric)  Coat,  $2,600 

SAI-JNAS.    Calif.,    Monterey    County. 

Owner— David    A.    Bales,     I36fe    East 
Market  St.,  Salinas,  Calif. 

Plans  by  owner 

Stucco   with    concrete   foundation. 

Owner  will  build.' 

Stucco  Work — Cortege  &  Random,  19 
Chaparral,  Salinas,  Calif. 


S/1'7/47  7 

Plans   In   Progress  —Market  BIdg. 

ARCADIA,  Calif.,  Los  Angeles  Co. 
1055  W  Huntington  Drive. 

Owner  —  Rancbo  Santa  Anita,  Inc  , 
'043  W  Huntmgton  Dr.,  Arcadia. 

Architect  —  Rowland  H.  Crawford, 
146'4  S  Doheny  Dr..  Beverly  HUls, 
Calif. 

Light  feteel  frame  construction  with 
gunltc  walls,  one-story,  mezzaniue 
an'!  part  basement,  110x130;  com- 
position roofing,  cement  and  wood 
floors,  plate  glass  front,  glas.s 
doors,  metal  sash,  refrigerator  rir., 
conveyor  and  elevator,  hollow  met- 
al door,  toilets,  ate. 


3/27/47  7 

Plans    In    Progress— CPA   Approval 

Granted— 
Market   BIdg.  Est.  Cost,  $100003 

VAN  NUYS,  Calif.,   Los  Angeles  Co 


Sepitlveda   Blvd. 

Owner— B.  S.  Miller  and  E.  B  Hum- 
ma,  1467  North  Kings  Road,  Los 
Angeles.  Calif. 

Engineers — Macintosh  &  Maclntoah, 
306  N.  Vermont  Ave.,  Los  Angeii-s. 

Reinforced  concrete,  one  story,  90x 
110,  arched  roof,  composition  room- 
ing, concrete  floor,  gla.ss  and  metal 
trim,  painting,  plastering,  plumb- 
ing, electrical  woric. 


3/27/47  8 

Building  Permit  Granted 
Warehouse  Coet  $40,000 

SACRAMENTO,     Calif.,     Sacramento 

County.  1809  C  St 
Owner — California    Almond   Growers, 

18th  and  C  Sts.,  Sacramento.  Calif. 
Engineer — Walter  A-  Buehler,  Forum 

Bldg..  Sacramento,  Calif. 
Steel  frame  and  aluminum.  65x296  ft. 
Contractor — Owner  will  build. 


9-1 0— EDUCATIONAL 
BUILDINGS 


3/27/47  9 

Low  and  Only  Biddera 
School   Addition*  Cost   $198,300 

BANNING,   Calif.,   Rivereide  Co. 
Owner — Barning    Elementary    School 

District,   Banning,   Calif. 
Architect& — Allison    and    Rfble,    and 

consultmg  engineers,  Bowen,  Rcwe, 


SUB  •  BIDS  WANTED 


Qeneral  contractor*  deelring  sub-bid*  on  any  job  are  Invited  to  make  known 
tneir  requirement*  In  thia  column.    There  I*   no  oharge   for  thie  eervlce. 

'^Mtnl^'!^"^  "aielton  Elementary  Schooirst^ckton;  Bid*  due  Apr.  2,"rPM 
Bingham  Constr.  Co.,  6109  Kaatem  Ave.,   Sacramerto   (Sacto  6-6419) 
o.  c.  Giles  ft  Co.,  819  Elks  Building,  Stockton. 

Wanace  D.  Harklns,  Inc.,  400  Sutter  St.,  San  Francisco  (GRaystone  3022' 
M    t,.  Shuper,  321  Elks  Bidg,  Stockt<  n   (Stockton  3-4532) 

^«*!^f *"'???  ^'•'"•"**''y**'''*'®''^*''''*'«^"»«<i^'»'«TBW 

central  California  Const.  Co.,  820  Capitol  National  Bank  Bldg.,  Sacramento 
Sacramento  8-8371) 

Bingham   Constr.   Co.,   6329  Eastern    Ave.,   Sacramento    (Sacto.    6-6419) 
Sewage   treatment   Plant  and  Appurtenance*,   FreenO;    Bids  due   April   10 

DeLuca  A  Son,  1746  Filbert  St,  San  JJTuncieco   (ORdway  8600) 
Trewhitt,  {shields  &^sher,  Pacitic-yw    toldg.,  Fresno  (Fresno  3-4267) 

Police  Station    RepelSTSan   Fr*li^is6o;    Bid*  due  April  2    230  P    M 

Welln.tz  ft  DeNaPde.  8I«^6th  St.  San  Francisco   tALt'SnT,' 
Jii^afeVmal  ^°"**'"*'"''°  ^^•'  "^^3  Treat  Ave.  ran   J^Tancisco,  Ca:if.. 

ir-eter  Sartorlo.  262  Clementina  St.,  San  UYanosco.  Calif.    fGArfleld  8:.l7) 
Henry  Arlan  Construction,  4142  Gesrv   Blvd.,   b.   F    (BAySew  3l70^ 
Hobert  L  Wilson.  1299  Bush   St     San   Francisco   (GRaystone  6224) 
Adam  Arras  &  Son,  116  New  Montgomery  St.,  S.  F.   (GArfleld  8381) 

^"^""m^'.!!*  «°T'™I*o  ^'■"•y  EI«menti77"8iliwir3hiiUC^ijrity7"Bld.-di;i 
maron  81,  BiOO  P.  M. 

L.  O.  Shala,  Route  1,  Box  142.  Chlco  (Chlco  1088) 

^-  *  R-  Constr.  Co..  110  Market  St..  Ssn  Francisco    (DOuglas  7616) 

School  Addn..  iLa*t*lde  ficheol,  Orovllle;    Bids  due  March  81,  12  Noon 

U  G.  Shalz,  Route  1,  Box  142.  Chlco  (Chlco  1088) 
School   Addn.,    Burbank   School,   Oroviiip;    Bid*   due   March    SI,   12    Noon — 
U  Q.  Shalz,  Route  1,  Box  142,  Chico   ICMco  ltt«J 
Bingham  Conslr.  Co.,  6329  Eastern  Ave..  Sacramento    (Sacto.   6-6419) 
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1.8— COMMERCIALBLDGS. 

8/27/47  •  8 

Low  Bidder— Remodel   Store 
SAN  FRANCLSCO,  Calif    856  Market 
Ow*ner— Albert    S.    Samuels    Co..    856 

Market  St,  S'ln  FrancL^co.  Calif 
Plans    by    Roalyn    &    Gartner,    Llo>d 

Gartner,  AIA.  821   Market  St.,   San 

Francisco,  Calif. 
ix>w    Bidder — Jacks    nnd    Irvine.    (WO 

Market    St.,    San    Francisco.    Calif.. 

approx.  1100,000. 


Juvenile  Hall,  Plumas  County;    Bids  due   April  7,  2:30  P    M. 

U  G.  Shalz.  Route  1,  Box  142,  Chlco  (Chico  10t«Ji 

wingham   Constr.   Co..  6329  Eastern   Ave.,    Sacramento    (Sacto.    6-6419; 

K  ^  R  Constr.  Co.,  110  M&ikut  St.,   San   Francisco    (DOuglas  7516) 
Classroom  Building,  Jefferson  Union  Elementary  School,  Santa  Clara  Coun- 

ty  California.   Bids   Due   March  31,  8   P.   M. 

i-acifi*  coast    Builders,   /6S0   I8th    St.,    San    Francisco,   Calif.    (HEmlock 

Midstate  Constr.  Co..  1299  Bush   St,   San   Francisco    (GArfleld   2618) 
feter  Sartorlo,  262  Clementina  St..  San  francisco  (GArfield  8317) 
Cari  N.   Swenson  Co.   1095   Stockton   Ave..  San  Jose    (BAllard  2802) 
Kobt   McCarthy.  1050   Klrkham   St.   San   l-Yancisco    (OVerland   4050) 
Wm.  Horstmeycr  Co.,  28  jlara  St.,  San  JJTancisco   (MArket  TO39) 

Ward  Wing  ft  Cenvale*c*nr~Blirracke~Noril,  Yountvliie,  California:    bTos 
uue  April  1,  2  P.  M. 

Moore  ft  Roberta,  693  Mission  Street,  San  Francisco,  Ca:if.  1  GArfield  857«t 
Curl  N.  Swenson  Co.,  1096  btockton  Ave.,  San  Joso  (BAllard  2602) 
Ctil   N.   Swenson  Co.,   1095   Stockton   Ave.,  San   .Tose    (BAllard   26021 

Associated  Truck  Service  Sta.,  Heno,   Nov.;    Bids  due  March  31,  12  Noon 
JOmgnam    Constr.   Co.,   6329    Eastern    Ave.,    Sacramento    (Slacto.    6-641») 

OaiTPark^Plunge.  Stockion.  Call!  :    Bids  Due   March  i\,  &  f>.  M." 

M.  E    Shuper.  321  Elks  Wldg..  Stockton   CStoclUon  3-45J2) 

Al    ft  K.  Corp.,  200  Financial  Center  Bldg.,  s.  F.    (EXbrook  7624) 

MIra  Vista  and   Pulimann5=hools7"Ricnmortd7~Blds  due   AprinsTs^P.   M. 
C.    F.    I'arker,    1644   Monterey   Blvd..    San    Franclrco    (OVerland   3723) 

Sewage  Treatnient~Plant  Alteration*,  Tulare;  Bid*  due  April  3  5:00  P.  M. 
Tre\MiUt.   j-htelda   &   Piahor.    fhcifii    SW.    BIU^..    ."■re^  no    (Fresno    3-42(57) 


Rule  and  Bowen.  2836  Gilroy  St 
Los  Angeles,  Calif. 
The  work  will  consist  of  the  con- 
struction of  second  Increment  ol 
aJditior>B  to  the  Banning:  elemen- 
tary school  of  ten  classroom  ad- 
dttlcns  including  offices  and  toi- 
lets, together  with  boiler  and  show- 
er rooms;  reinforced  concrete 
frame,  cement  block  filter  walls, 
steel  joists,  wood  roof  construc- 
tion, composition  loofing,  cement 
and  aiiiphalt  tile  floors,  Insulation, 
acoustic  plaster  ceilings,  plaster 
in'.Pinor  v.aD.s,  steel  sash,  steel 
toilet  partitions,  kalameln  doors, 
ceramic  tile  work,  sheet  metal 
work,   central  steam  heating  system 

for  the  new  and  old  buildings. 
Low    Bidder   —    W.    D.    Haxton,    432 
Spreckels  Theater  Bldg.,  San  Diego, 
Calif 

Bids  were  taken  as  follows: 
(1)  for  the  construction  oC  /the 
central  wing  of  4  classrooms, 
toilets,  btorage  room,  office  and 
covered  walkway,  but  omitting 
the  beating  and  movable  cabi- 
nets ; 

(2)  for  the  constrL.ction  of  the  Nortii 
wing  of  6-cla8srooms,  and  cov- 
ered walkways  but  omitting  the 
heating  and  movable  cabinets; 

(3)  for  the  conttruction  of  the  boiler 
and  shower  room  building  but 
omitting    the    heating; 

(4)  to  complete,  except  for  heating 
and  movable  cabinets,  and  ex- 
cept for  the  covered  walkway  be- 
tween  the  boiler  and  .shower 
room  buUding  and  the  existing 
Central  school  buildmg,  all  work 
for   the   entire   project; 

(5)  to  complete  all  "work  in  connec- 
tion with  the  heating  .system,  in- 
cluding tho  central  heating  plant. 

The  bids  which  were  held  under 
advisement    were : 

W.  D.  Ha>ton,  (1)  $84,900.  (2)  881.- 
900.  (3)  $31,500.  (4)  $198,:i00.  (5)  849.- 
500. 

Arthur  Pinner.  Jr.,  (1)  |110,800  (2) 
.S107.400.  (3)  843.800,  (4)  8244.000.  (5) 
143,000; 

R.  J.   Daum,    (1)   8119,300.   (2)   $114.- 
300.  (3)   $47,800,   (4)   $2tX),600,   (5)   $43 
000 


glaring,  kalameln  and  metal  coviered 
doors,  asphalt  tile  floors,  aeouatlc 
tile,  tile  work,  metal  qbowcr  and  tol. 
let  partitions,  finish  hardware,  awn- 
ing type  window  hardware,  padntUkt** 
Venetian  blinds,  p'.umbing  and  heat- 
lug,  electrical  work,  signal  and  com- 
munications system,  chalkboardt., 
tackboards,  site  work. 
Low  Bidder — Geo.  B.  Thatcher,  484  B 

Sierra  VVav,  9<in  Bernardino,  CCllf., 

$353,500  . 

Bids  were  taken  as  follows: 

Bid  No.  1— Projects  A  and,  B 
complete. 

Bid   No.   2 — Project   A   only. 

Bid  No.  3— Project  B  only.   , 

Bid  No.  4 — Project  C  only. 

Complete  bids  were: 

George  B.  Thatcher,  (1)  ISMJWO. 
(2)  $176,740,  (3)  $181,960,  (3)  $3i>,S8^ 

J.  N.  Robinson  and  T.  A.  Stanfleld. 
fjoint  venturers)  (1)  $391,780^  (2) 
$198,780,    (3)    $193,295.    (4)    $39,090. 

3/27/47  '      • 

Plans  In  Progreee 

School  Building  Coet  8154]),000 

SANGER  Calif,  Fresno  County. 
Owner— Sanger   Elementary    Sclu>ol 

District,  Sanger,  Calif. 
Architect — Swartz  ft  Hyberg,  Rpwell 

Bldg.,  Fresno,  Calif. 
Frame  conatructlon,  concrete  floor*. 


3/27/47  9 

Low  and   Only    Bidders 
Elementary  School   Bldg., 

Cost   $353,500 
COLTON   Calif.    San    Bernardino   Co. 
Owner  —  Coltr.n   Elementary   School 
District.    F^aul    R.    Rogers,    district 
supt ,    P.     O.     Box    311,     office    at 
Roosevelt    School.    West    I    Street, 
(Highway    99).    bet     2nd    and    3rd 
Sts.,    Colton,    Calif. 
Architects    —    Kistnci,     Curtis     aid 
Wright.    Aichitccts,    Bldg..    816    W 
.•Sth    St.,    Los    Angeles.    Calif. 
Tho  il^irk    will    consist   of: 
Project     A — New     school     at     10,50 
Olive  Ave..   con.?isting  of :   Unit   A,  4 
class  rooms,  136x30  feet  in  area;  Unit 
B,     2     class     rooms,     toilets,     storage 
ri>oni.    llOx.'O    feot    in    area;    Unit    C. 
administiation    building.    215x30    feet 
In    area. 

Project  B— New  school  at  540  W 
Olive  St..  consisting  of:  Unit  A.  4- 
olars  rooms,  162x30  feet  in  area ;  Unit 
B.  2  class  rooms.  library,  all-purpose 
room,  irOx.30  feet ;  Unit  C.  adminis- 
tration building,  122x24  feefTrTarca. 
and  kindergarten,  51x45  feet  In  area. 
Project  C — W.'ishington  chool  kin- 
dergarten  u.nit,  52x45  feet  in   area. 

The  work  will  include  concrete 
and  finish  cement  work,  miscellan- 
eous steel  and  iron  work,  reinforced 
brick  woik,  sheet  metal  work,  com- 
po-siiion  roofing,  li^rht  weight  bhingle 
tile  roofing,  lathing  and  pla.'^tcring. 
flnifch  ca'per.try.  millwork,  glass  and 


3/27/47  >   .m    • 

Owner  Taking  Bide— Dua  April  14 
School  Addition  Coat  $67,000 

REEDLE"S1..  Calif.,    Fresno    County. 

Lincoln  SchooL 
Owner  —  Reedley  Joint  Elementary 
School  District  of  the  Counties  at 
Fresno  and  Tulare,  W.  O.  Hughes, 
W.  J.  Calms,  chairman;  C.  R.  Con- 
ner, members.  Reedley.  CaJif. 
Architect — Swartz  ft  Hyberg,  Rowell 

Bldg..  Fresno,  Calif. 
Frame  and    stucco,    one-story,    22x40 
ft.,  includes  four  classrooms. 


3/27/47  9 

Owner  Taking  Bide— Due  April  8,  4 
P.  M,  (Tto  be  opened  at  8  p.  m. 
same   day)— <>rimary    School    Bldg. 

Coet,  8200tOAO 

OILDALE,  Calif..  Kern  Co  Stand- 
ard School  property. 

Owner — Board  of  Trustees,  Stand 
ard  School  District,  Oildole,  Calif.. 
Pau;  Phillips.  Clerk  of  the  Board. 

Architect — Chas.  H.  Bigger  and  >y. 
J.  Thomas.  302  Haberfelde  Bl<lg.. 
Bakcrsfield,  Calif. 

Steel  frame  and  stucco,  1 -story  and 
part  basement,  tile  roof,  concrete 
floor,    asphalt    tile    flooring,    steel 


UNISTRUT 
STORAGE  RACKS 

UNISTRUT  is  an  all-purpoee 
steel  structural  framing  member 
for  a  wide  variety  of  uses.  With 
it  one  can  build  adjustable  steel 
shelving,  racks  for  storinv  bar 
and  tube  stock,  tires,  wheels  and 
wire  coils.  Fully  adjustable  and 
salvageable.  Simplifies  engineer- 
ing and  end  item  cost. 

CARRIED  IN  STOCK,  for  im- 
mediate  delivery. 


UNISTRUT  SERVICE 
COMPANY 

Squires  8C  Marshall 

729  Second  Street 

San  Francisco  7 

Phone:  SU  9037 


3;27;47  •  8 

Architect  Taklrg    Bids — Due   Mar.  31 
Store  Bldg.  (Hardware) 
SAN    FRANCISCO,    Calif.     19th     \vv 

and  Ocean  .\verue. 
O^wner — Sidney  Cohn,  c/o  Architect. 
Architect  —  Irwin  William  Goldatinv, 

821   Market  St.,  .«nn   Kianclseo.  Cal 
Frame,  wood  trusprs,  ono-.st'iry,  retl 

wood,  rock  rubble  and  glass. 


Metfll  Weather  Strips 

Rock  Wool   Insulation 

Calking     •     Screens 

"frmpT  iNsfoffoflon  It  halt  ffce  /eb 
.  .  Cfcantberlls  does  If  HIGHT" 

Ch«mbrrlin  Mantifacturr«.  Still,  Initalli 
and  Strvioct — A«*ufnc«  (nil  iindividvd  rt- 
■poniikility  (or  a  rnmplairty  iatiiljarton* 
inafallaton. 

Boildart    ara    invitrd    to    inv**tiKalc    our 

co-op«rativa  proRram.    Tha  nama 

Cn  A  M  BERLI N , 

pliia     othar     (aatnraa     o(     our     proKram, 

malMa    your    buildin*    mora    attractivo    to 

proipactiva  buycrt. 

I  "Out  SOlh   Yetr" 

2,9O0,0e0  Satiifiad  Caatomara 


CHAM  BERLIN 


mwtttn  I 


11)  lOth  Si.,  San  Franritio   f,  MA.  7669 
1496  67th  St.,  Oakland  8,  OLympic  2  VI 9 


James  Monroe  Grnmmar  School,  Hedwood  City:   Bids  due  April  10,  8  P.  M. 
CattlcM  Bros.  &  Stevenson.  P.  O.  Box  IW.  Kedwood  City   (R  C.  4900W ) 
Huber  Constr.  Co..  R938  Mission  St.,  Daly  City   (JL'nlper  7-0417) 

WmTH.  Taft'Orammor^SchooirRedwood'Clty;   BTdtTdulTAp^ririO.^a'PT  mT~ 
Cattlch  Bros.  &  Stevenson,  P.  O.  Box  1«5,  Redwcod  City   (R  C.  4900W) 
Huber  Constr.  Co.,  5998  Mission  St.,  Daly  City    (JUnlper  7-0417) 

Sidney  Cohn   Hardwarc~Store7~19th  and~Ocea/)  Avee~8irn~Francl>co;    Bids 
due   March  31 

Taylor- Wheeler  Commercial  T.ic.  of  Fre.«<no,  c/o  Architect  I.  W.  Ooldstlne, 
Suite  711.  821  Market  St..  San  Francisco  (KXbrook  8946) 


BURKE     FORM     CLAMPS 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

All  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  B76S 


Officers'    Quarters    .tnd    Utilities;    Spec.    1268,    near    Merced;    Castte    Arn-y 
Air  Field;    Bids  due  April  15    2   P,   M. 
Jas.    I.   names   Constr.   Co.,   941    Kuks   Biclg.,    S     t      (hJXhnxik    r).\'{2i 
Catelli    Street    Sewer    Rplacemer.t;    Spec.   20216,    San    TraricTicoj    Bide    due 
April  2,  2:30  P.   M. 
M.  &  K.  Corp,  200  Financial  Corner  Bldg.,  .Sen  Franci.sco  (EXbrook  7624) 

Urammar   School   Addn.,   Danville   Union   Qrammar   School,    Danville;    Btd» 
Uue  April  10.  8  P.  M. 
I'ayne  Constr.   Co.,   398   Fifth   St .    San    J- rancscj    (iiiXbrook   e>«3) 


PLANS  ON  FILE 


The   following   llet   of    Plane    and   epeoiTlcatione   for   construction 
projeote  are  now  available  for  tnepeotlon  at  the  effloe  of  daily 
PACIFIC   BUILDKR,  468  Tenth  Street,  San   rranoiaoe 


Work  Loeatlon 

Ward  Wing,  Convaleecent  Barracks      Yountvliie 


Bid  Opening  Date 
4-  1 


Gamerston  &  Green  Lumber  Coe 

Wholesale  and  Jobbing  Yardt 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

OohlaRd— 2001  LIvinqstOR  St. 
Klllogg  4-?fl4 


Son  FroneUce— 1 800  Army  St. 
4rwoter  1300 


i 


THURSDAY.  MARCH  27^  1947 


DAILY    PACIFIC    BUILDER 


PAGES 


»•■ 


aaah,  gas  steam  radiators;  includes 
.f  classrooms,  2  kindergarten  room^ 

•Ad  offices. 

Piaiu  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  |20.00. 
-  Bach  bid  muct  bo  accompanied  by 
A  certified  chck  in  tho  amount  of 
10%  of  the  bid. 


3/27/47  9 

Owner  Taking  Bids — Due  May  16,  11 
A.   M.— Junior  College  Bldg. 

OL.ENDAL.E,  Calif,,  Los  Angeles  Co. 
Oleudale  Junior  College  Site.  If/OO 
N  Verdugc  Road. 

Owner— Olendale  Unlfieii  School  Dis- 
trict, 411  E  Wilson  Ave..  Glendale. 

Architect— Greorge  M.  Ldndsey,  106'/. 
S  Olendalo  Ave.,  Glendale,  Calif.  * 

structural  Engineer— J.  G.  Middleton 
8S4  N  Central  Ave.,  Giendale,  Ca'. 

Kechanlcal  Engineer — R.  M.  Stormis, 
8369  Yucca  St.,  Hollywood,  Calif. 

Electrical  Engineer — Harry  M.  Gal- 
ley, 111  W  7th  St.,  Los  Angeles. 

Reinforced  concrete,  two '^stories,  180x 
143,  clay-tile  roofing,  metal  chan- 
nel and  plaster  partitions,  cement 
iUnd  asphalt  tile  floors,  steel  truss- 
es, sprinkler  system,  tile  entrance 
floor,  decorative  tile  work,  stetil 
toilet  partitions,  gridiron,  asbestos 
curtain,  counterweight  s>ys. ;  in- 
cludes auditorium  to  seat  1200  stu- 
dents, 10  clas&rooms,  dressing  rm&. 
and  a  complete  c<tage. 
Bids  will  b«  taken  on  the  genera*. 

contract,    electrical,    plumbi.ig,    h.?Rt- 

ing  and    ventilating,    and    pairting. 
Plans  and  specifications  obtainable 

at    the    office   of    the    school    board. 

commencing  April  3,  upon  deposit  of 

I2S.00. 


>  a 


8/27/4T 

Contract  Awarded 

Fire  Escape 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
San  Mateo  High  School. 

Owner — Board  of  Trustees,  San  Ma- 
teo High  School  District,  Nora  S. 
Evans,  clerk  of  the  board,  San  Ma- 
teo High  School,  Delaware  and 
Bellevue,  San  Mateo,  Calif. 

Architect  —  James  H.  Mitchell,  407 
Sansome  St.,  San  Francisco,  Calif. 

Install  fire  escape. 

Contractor — Peter  Sartorlo,  262  Clem- 
entina St.,  San    Francisco,  Calif. 
Other  bidders  March  25  were: 
A.  p.   Mattock  Co.,   San  Francisco, 

Calif.,  $2888. 

William  Horstmeyer  Co.,  San  Fran- 
cisco, Calif.,  84293. 

11—  HOSPITALS 

3/27/47  11 

Owner  Taking   Bid*— Due  April  24, 

2  P.  M. 
Memorial  HoeplUI 
NEWCASTLE,  Wyoming. 
•  Owner  —  Weston     County     Hospital, 
Board    of    Trustees,    J.    E.    Oliver, 
chairman,  Newcastle,  Wyo. 
Architect — Frederic  H.  Porter,  Room 
?    104,    2U8   Central    Ave.,    Cheyenne, 

Wyo. 

Specifications  obtainable  from  the 
office  of  the  architect  upon  deposit 
of  $25. 


8/27/47  H 

Owner  Taking  Bide— Due  April  7 
Hospital   (25  Beds)  Cost  893,000 

CORCORAN,    Calif..    Kings    County. 

Hanna  Ave. 
Owner-r-City    of   Corcoran    Municipal 
,    Hospital,  c/o  city  clerk.  City  Hall, 

Corcoran,  Calif. 
Architects— David  H.  Horn  and  Mar- 
shall D.  Mortland,  235  Rowell  Bldg.. 

Fresno,  Calif. 

The     following     contractors     have 
taken  out  plans : 

Larsen-Ratto  Construction  Co..  1901 
Hedges,  Fresno,  Calif. 

Taylor-Wheeler    Commercial,    Inc., 
420  Safford,  Fresno,  Calif. 

L.   H.    Hansen    &   Sons,    P.   O.    Box 
1784,  Fresno.  Calif. 

Uoyd  C.  Flowers,  405  S.  H  St..  Tu- 
lare. Calif. 

Perry  Shiriey,  P.   O.  Box  885,  Tu- 
lare, Calif.  

ia-13— INDUSTRIAL 
BUILDINGS 


3/27/47  ^     •     12 

Centraotor  Taking   Bids  for  Furnish- 
ing and   Driving  Approximately  150 
40-Foot    Creosoted     Piles— No    Due 
Date  Set 
Cwiceete  Batching  Plant    Cost  850,000 
3AJI  RAFAEL,  Calif.,  Marin  County. 

yraticlsco  Blvd. 
Owner— McPhail  Fuel  Co.,  John  Mc- 
PJiall.  president;   Bob  O'Brien,  su- 
perintendent  of    building  materials 
ikpartment.  917  C  St.,  San  Rafael, 

Calif. 

800- ton  bunker  and  wood  frame  and 
•tucco  warehouse  (40x120). 

Cantractor^-Charles  E.  Warner,  •An- 
toinette Ave.,  San  Rafael,  Calif. 


Corporation  Yard 

DINUBA,  C^llf.,  Tulare  County.  Joat 
St.,  off  College  Ave. 

Owner — City  of  Dinuba,  City  Coun- 
cil, City  HaU,  Dinuba,  Calif. 

Architect  —  Horn  &  Mortland.  603 
Rowell  Bldg.,  Fresno,  Calif. 


•     18 


3/27/47 

Low  and  Only  Bidder 

Floor  Covering  and  Miscellaneous 
Repairs 

FLAGSTAFF.  Ariz.  U.  S.  Post  Office 
Building. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 
Nick  Hemmlnga,  627  38th  Ave.,  San 

Francisco,  Calif.    ,at    8975,   submitted 

low  and  only  bid  March  26. 


20-21— SOCIAL  &  RECREAn 
TIONAL  BLDGS. 


3/27/47  •        20 

Owner  Taking    Bids — Due    March    31 

8   P.   M.   (Bidders   Figuring) 
Swimming    Pool 
STOCKTON,  Calif.,  San  Joaquin  Co. 

Oak   Park. 
Owner — City  of  Stockton,  B.  L.  Tra- 

hern.  City  Clerk,  City  Hall,  Stock- 
ton, Calif 
City  Engl.— Lyla  Payton,    Citv   Hull 

Stockton,  Calif. 
165x75-ft 

Unit   quantities  we»e   given   March 
12. 

The     following     contractors     have 
taken    out   plans : 

M.     E.     .^huper,     .321     Elks     Bldp. 
Stockton,    Calif. 

M.  &  K.  Corp.,  200  Financial   Cen- 
ter  Bldg.,    San    Fmnclsco,    Calif. 

C    H.    Dodd.   310   W.    Flora,    Stock- 
ton. Calif. 

Louis     Blasotti     &     Son,     Box     5S7, 
Stockton,   Cilif. 

Haas   &   Rothchild,    326    Merchants 
Exchange  Bldg..  San   Francisco.  Cal. 

Henfy    Mason,    1245    W.    40th    PI., 
Los    Angeles,    Calif. 

Ro!ph  Mills  A  Co.,  915  Rlulto  Bldg. 
San    Francieco,    Calif 

Elmer  H.  Dolan  Co.,  40  W.  Clay  St., 
Stockton,  Calif 

M.    J.    B.    Con,«5tr.    Co.,    Elks    Bldg., 
Stockton,  Calif. 

C.  E.  Kennedy,  350  W.  Charter  SI., 
Stockton,  Calif. 

Don    Clark,    74    W.    ArcaJe.    Stock- 
ton,   Calif 

F.  Kaus,  1446  W.  EUn  St.  .Stockton, 
Calif. 

R.  Goold  &  Son,  516  So.  El  Dorado 
St.,    Stockton.  Calif. 

H.  H.  Henning,  17E1  Berkeley  Ave., 
Stockton,  Calif. 

R     E.    McCartv.    1800    E.    Hardinc 
Wav,  Stockton,  CuUf 


22-26 — RESIDENTIAL 
BUILDINGS 


3/27/47  23 

Owner  Taking    Bide — Due.  April   15. 
2   P.   M. — Officers'   Quarters   aid 
Utilities;    Spec.   1268    <B, ciders 

...Figuring) 

NEAR  MERCED,  Calif..  Merced  Co. 
Castle  Army    Air   Field. 

Ownet  —  Sacramento  District  Corp? 
of  EnglnTrs,  War  Dept..  Col.  Leis- 
ter F.  Rhodes,  District  Enirlntfi. 
Wripht    Bidj.'.,    Sacramento,    Calif. 

Plans   by   o'Aner. 


Includes  conversion  of  existing  bar- 
rack.s  to  officers'  apts..  and  con- 
struction of  officers'  quarters  and 
utilities. 

Unit  quantities  were  given  Mar.  24 
The   following  contractors  are  be- 
ing furnished  with  plans: 
C.  M.  Allen.  Box  46S.  Fairfield.  Cal. 
T.  C.  and   W.  H    Irwin    126  North 

Broadway,    Fresno,    Calif. 

C.  A.  Otto    1028  H  St,  Marysvil'c, 
Calif. 

A   R.  Liner,  Box  43,  Merced,  Calif. 

Bingham  Constr.  Co.,  Rout"  2,  Box 
5975,    Sacramento,    Calif. 

Harold  E.  Peterson,  2917  V  Stre?t, 
Sacramento,  Call.f 

Matthew   A.   Little,   1   Grand  View 
Ave.,    San    Francisco,    Calif. 

Jas.  McFarland,  266  Laguna  Honda 
Blvd.,   San   Francisco,  Ciiif. 

Pacific    Coast    Builders,    2530    18th 
St.,   San   Francisco,    Calif. 

Arthur    J.    Isaacson,    219   W.    Rose 
St.,  Stockton,  Calif. 

Moore    and    Moore,    Route    2,    Box 
289-Z,    Chico,    Calif. 

J.    A.    Bryant,    1813   Capital    Street, 
Vallejo,    Calif. 

R.   J.    Dunlap   Co.,   785   Market    St., 
San    Franci.sco,   Calif. 

Guv  E.  Hall,  31(^— 30th  St.  Baker '- 
field.  Calif.     

G    W.  Williams  Co..   10  California 
Drive,    Burlingame,    Calif 

L.  H.  Hansen  and  Sons.  313   Palm 
Ave..   Fresno,   Calif. 

R.  J.  Daum.  6S03  West  Blvd..  Ingle- 
wcod.  Ca'.if. 

Myers    Bios.,    3407    San    Fernando 
Road.  Los   Angeles.   Calif. 

Harvey  E.   Nichpls,  936  E.  SlaOson 
Ave.,   Lo.s  Angeles.   Calif. 

Campbell  Constr.  Co.,  800  P  Street. 
Sacramento.   Calif. 

Fran'-'hetchl    Constr.    Co..    845    Ma- 
rina Blvd..   San   Francisco,  Calif. 

Lawrence   Constr.    Co.,  3020   V    St., 
Sacramento.   Calif. 

Frank  Maloney.   1915  S  St.,   Sacra- 
mento, Calif. 

Carl    N     Swenson    Co.,    P.    O.    Br,x 
558,   San   Jose,   Calif. 

E.  T.  Haari  Co.,  P.  O.  Box  411.  San 
Mateo,  Calif. 

Anderson   &    Ringrose.    320   Mark-M 
St.,    San    Francisco,    Calif. 

Barrett   &    Hllp,    018    Harrison    Sc:. 
San  Francisco,  Calif. 

Central  California  Constr.  Co..  Ire. 
116  Erie  St..  San  Franci.sco.  Calif. 

C'.lnton  Constr   Co.,  923  Folsom  S»  . 
San   Franoifoo.  Calif. 

Empire  Con.str.  Co..  Ltd.,  344  Har- 
riet   St.,    Ran    FrancLsco.    Calif. 

Erb<ntiaut  ft  Summers,  696  Penn- 
sylvania  Ave..    San   FranciKco.    Calif. 
"Pobt    McCarthy,  1050  Kirkham  St., 
f?an    Francisco,   Calif. 

Theo.   J.   Meyer  &  Sons.   20O  Quint 
St..    S.in    Francisco    Calif. 

M.  &  K.  Corp..  200  Financial   Cen- 
ter Bldg..  San  Frpnclsco,  Calif. 

Moor.e  and  Roberls.  09?  Mission  St.. 
San    Fianclsco.    Calif, 

Wagner    and    Martinez,    181    South 
Park,   San   Francisco,   Calif. 

C.  I^  Wold  ConHtr.  Co..  44 j2  Fulton 
St..   San    Francisco,   Calif. 

Thomas   C.    Buck.    1123   E.    Charter 
Way.  Stockton.  Calif. 

C    E.    Kennedy.    350   West    Charter 
Wav.  Stockton,  Calif. 

Sheppard   &   Green.    309   First    Na- 
tional  Bldg..   Stockton.   Calif.   . 

Continental  Constr.  Co..  1402  Front 
.St..    Sacrnmrnto,   Calif. 

Wnllace  D    Harklns.   Inc.,  40C  Sut- 
ter  St..    San    Francisco,    CaMf. 

Charles    McCloskey    Co.,    112    Mnr 
ket  St..  £an  Francisco.  Calif. 


3/27/47  •  23 

Bide    In— Held    Under  Advisement- 
Apartment   Bldg.    (Married   Students; 
Approxima.te  Cost,  $100,0C>3 
SAN    ANSELMO,    Calif.,    Mann    Co. 

140  Bolinas  Avenue. 
Owner  —  San  Francisco  Theological 

Seminary,  San   Anselmo,  Calif. 
Architect— Jas.  H.  Mitchell,  407  San- 
some Street,   San  Francisco,  Calif. 
Concrete  exterior  walls,  wood   intei  • 
lor,  one.  and  pa»t  two-story. 


N.  Jenks.  345  Madrono  Ava,  Palo 
Alto,    Calif. 
Treatment  niant. 


8/27/47  •  23 

Contract  Awardd — Apartments  (Con- 
version of  BIdgs.);  Ssrial  No.  04- 
203-47-56  Cost.    $466.?:'0 

FORT  ORD.  Calif..  Mont?rey  County. 
About  six  miles  north  of  Monterey. 

Owner — San  Francisco  Dist.,  Corps 
of  Engineers,  War  Department,  71 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Flans  by  ownr. 

Conversion  of  fifty  buildings  to  191 
apartments   or  family   housings. 

Contractor^H.  E.  Rahlmann  Co.,  251 
Kearny  St.,  San   Francisco,  Calif. 


Engineering  Section 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


3/27/47  12 

State  Department  of  Public  Health 
Permit     Granted — Owner     ExpOwtt 
to    Hold   Bond    Election   in    Amount 
Of     »ll,250XM)O     Within     Next      Few 
Months 

Sewage  Treatment   Plant 

Cost   $1,250,000 

MARIN  COITNTY,  Cplif..  Area  f'^ora 
Alto  and  Mill  Vahey  to  and  in- 
ducting MaHnship,  Sausallto  and 
Strawberry   Point. 

Owner  —  Southern  Mann  Sanitation 
District,  Fred  Bagshaw.  Charles 
Slonn  and  Clyde  Hlldreth.directorb. 

ConsulMng  Sanitary  Engineer — Harry 
N,  Jenks,  345  Madrono  Ave..  Palo, 
Alto.  Cnllf. 

Includes  sewage  pumping  and  treat- 
mtnt  plant,  Mill  Valley  pumping 
plant,  .si'wage  lift  station.  11.25 
r.iiUs  of  .stwage  lines,  etc 


.''/i7/47  82 

Project    Indefinitely    Postponed   on 

Account    of    Cost — Proceeding*    for 

Formation   of  Sanitation   District 

Abandoned 
Sewage   Disposal   Plant,   Etc. 

Cost  8266,000 
MARIN  COUNTY,  Calif.  Santa  Vene 

tia  area,  eajjtcrly  end  of  McAllister 

Blvd.,    on    south    fork    of    CalUuas 

Cretk    (location    recommended). 
Owner   —    banta    Venetia   Sanitation 

District,     c/o     Couity     of     Marin. 

Boiird      I'f      Supervisors.      Geo.      Z. 

Jones.    County    Clerk,    Courthouse, 

.Sai    Hafaol.  Calif. 
Co'istilting  S^mitury  Engineer — Harry 

N    .>nk.i,   o45  Madrono  Ave..   Palo, 

Alt  J.  Calif. 
Iniludes  sov.age   pumping  plant   and 

treatment    plant,    bcwer   lines    and 

appurtenances  and  access  road. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 

Blds~to~be  O^pened  Project     Location  of  Project         Noted  In  Issue 

3-27— 10:00  AM.— Apartments    (Alter  from  Administration  Buildings) 

Samoa  8-17 

3.27 —  2  '^O  P  AT  -  Kloc.     r.rnr.     Rldir    ?eattlr.   Wnsh  3-25 

3-27—  2 :00  P.M.— Warehouse    Restoration    San  Francisco 8-17 


ENGINEERING  PROJECTS 


3-27- 
3-27- 
3-27- 
3-27- 
3-27- 
3-27- 
3-27- 
3-27- 
3-27- 
3-27 
3-27- 


-  8:00 
-10:30 
-2:00 

-  8:00 

-  4:00 
-10:00 
-2:00 

-  2:00 
-10:.3& 
-2:00 


P"M— Water  Well  Dinuba  8-18 

A.M.— Traffic  Signal  Control  System     Fresno  8-24 

P.M. — Dr>''iocklng  and    Overhauling     San  Francisco  3-24 

P.M.— Water  Main  and  Docp  Well  Pumps     Dinuba  8-18 

P.M.— Sidewalk.  Cutter  a.id  Curb,  Etc.     El  Cerrito  8-18 

AM.— Bow  Lake  Pipeline  Near  Seattle,  Wash.  3-20 

P.M. — Dredging  Hamilton  Field  8-  8 

—Resurfacing  Tyos  Angeles.  Orange  Cos.  2-2.'i 

P.M.— Crash  Boat  Channel  Dredging    Hamilton  Field  8-  7 

A.M. -Paving  Fresno  3-25 

P.M.— Railroad    Reloc.        Lane   County,   Ore.  3-25 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


14,17— PUBUC  BUILDINGS 

a/iT/47  1' 

win  Less 

8TE1LACOOM,  Wash.  —  Fire  re- 
cetttly  damaged  a  357-patlent  ward 
of  the  Western  State  Hospital  for 
th«  Insane  at  Stellacoom.  Was^.. 
with  loss  estimated  at  81.000.000 

Omnmr  Taking   Bide— Du«  April  10, 
t  P.  M.  s^ 


1:1       FOR    SALE 
ihMBERS.  wallboards,  plumMnK 
{ipe,  millwork.  and  other  baHd. 
bf  materiab.    SALE  PRICES. 
b8ri«  atoeka  sf  'liard  to  ffvt" 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

Third  St.  —  VAlenda  4977 


3-27—  2 .00  P.M 

3-27— 

3-27— 

3-27— 

3-27 

3-27 

3-27 

3-27 

3-27 

3-27 


10:30  AM 
2 :00  P.M.- 

2:00  P.M 
■  5:00  P.M 

2 :00  P.M 


3-27- 
3-27- 
8-27- 
3-27- 
3-27- 
8-27- 
3-27- 
8-27- 


4 :00  P.M 
5:00  P.M 
2 :00  P.M 
5:00  P.M. 
2K)0P.M. 
2:00  P.M 
2  00  P.M 
2  :00  P.M 


, — Wringers  San  Francltco 

— Fuel  Oil  Eureka  or  Areata 

—Fuel  Oil    Eureka,  Blue  Lake.  Willow  Creek,  Etc 

— Asphaltlc    Emulsion     Sacramento 

—Diesel  Oil  El  Cajon 

-Truck  Chassis  Fresno 

Repairs  to  Concrete  Beams     San  Francisco 
. — Culvert  San  Francisco 

—Fire  Truck  and  Auxiliary  Pump    RIverbank 
—Aluminum  Railing,  Etc.     Boulder  Canyon  Project, 

Arizona-Callfomla-Nerada 
. — Fencing  Richmond 

—Steel  Sash  Fresno 

.—New    Mezzanine  Floor    San  Pedro 
. — School  Chairs  and  Tables    Fresno 
:.— Hollow  Metal  Doors    Columbia  Basin  ProJ.,  Wash. 
—Hollow  Metal  Doors        Central  Valley  Project 
.  -Pnining    Shears        .S,in   Francisco 
.—Repairs  to  Concrete  Beams    San  Francisco 


8-34 
8-30 
8-30 
8-30 
8-20 
3-30 
8-30 
8-30 
3-18 

8-  6 

8-17 
3-38 
8-  8 
3-31 
3-13 
2-13 

3-::i 

3-26 


3/27/47  82 

Application  Made  for  State  Board  of 
Publlo  Health  Permit— Final  Plans 
to  Be  Started  Upon  Receipt  of  Per- 
mit; $425,000  Bond  Election  Pro- 
posed by  City  of  San  Carlos  for 
May 

Sewage  Disposal  Plant 

SAN  CARLOS.  Calif.,  San  Mateo  Co. 
Marshland  1000  feet  northeast  of 
Bayshore  Highway  In  lino  with 
Brittan  Ave. 

Owner — City  of  San  Carlos,  Beatrice 
L.  Roberts,  city  clerk.  City  Hall, 
San  Carlos,  and  City  of  Belmont, 
olty  clerk.  City  Hall,  Belmont,  Calif. 
Consulting  Engineer — R.  R.  Klassen, 
Stafford  Bldg.,  Redwood  City,  Calif. 
Consulting  Sanitar>'  Engineer — Harry 
N.  Jenks,  345  Madrono  Ave.,  Palo 
Alto,  Calif. 

Joint  sewage  disposal  plant  compris- 
ing intercepting  sewers  and  sew- 
age pumping  and  treatment  works, 
consisting  of  mechanically  cleaned 
clarlfier,  heater  and  covered  sludge 
digester,  sludge  drying  on  open  beds 
and  effluent  disposal  to  Stenberger 
Slough  opposite  the  plant.  IncliidcH 
24-in.  intercepting  service  line  from 
Ralston  Ave.  to  point  Just  beyond 
Holly  St.  in  San  Carlos. 


3/27/47  32 

State    Department    of    Public    He"  *h 
Permit   Granted — Final    Plans 
Approved— Advertising    For    Bids 
Awaiting   Completion    of   Financing 
of    Project 
Sewage  Plant  Cost  $160,000 

NOVATO,    Calif.,    Murin    Co.    Novate 

Creek,    ROuthoa.st    of    Noviito. 
Owner — Novato  Sanit.iry  District  No. 
6,  W.  T.  Simmons  and   A.  W.  Bo-v- 
man.    directors,    Novato,    Calif. 
Consulting  Sanitary  Engineer — Harrj 


•?  ">7/47  82 

Owner   Taking    Bide — Due    April    10, 

10.30  A    M.— (Bidders   Figuring) 
Sewage  Treatment  Plant  and 

Appurtenances 
FKr.'-NO,    Ciillf.,    Fresno   Co.    Fresno 

sewer  farm,  about  seven  miles  west 

i>f    the   city    limits. 
Owner — City  of  Fresno,  D.  E.  Rough- 

\<>n.   ?lty    clerk.   City    HaU,   Fresno. 

Cnllf. 
Consulting  Engineer — Koeblg  A  Koe- 

blg,     Rov.'an     Bldg.,     Los     Angeles, 

CiMif. 
Priniarv  .sedimentation  type  with  ef- 
fluent used  for  lirlgatlon;  180  da>* 

for  completion. 

t'nit   prices   were  given  March  12. 

Plans  and  specifications  obtainable 
from  the  offlc^  of  City  Engineer,  A 
Ses'al,  City  Hall,  Fretsno,  Calif.,  upon 
df'pos-lt  of  certified  check  for  $20, 
payable  to  the  City  of  Fresno;  cash- 
itr'.s  iheck  or  bid  bond  for  10%  to 
I  accompany  bid. 


Summerbell 

Roof  Structures 


Wbea  ploMtaf 
your  new 
bHlldlH9  for 
today's  ■oodt. 

Caff  .  •  • 
SUMMIMILL 


1746  Thirteenth  Street 
Oakland,  California 

TWinoak  %    3622 
ENterpri^r   I0910 


iRuiin  pninrs 

are  Laboratory  Controlled 
fo    Professional   Painters' 
High    Standards 

iRiuin  PRinr  comPRnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


CORRUGATED 

ALUMINUM 

8s,  10s  ,12s. 

.    LET  US  QUOTE  YOUR 
NEXT  JOB 


SAN  JOSE  STEEL  CO.,  Inc. 

SUPPLIERS  OF  REINFORCING 
AND  STRUCTURAL  STEEL 

195  No.  30th  STREET  SAN  JOSE.  CALIF. 

COLUMBIA  4184 


i'-'    ■ 
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BAILY     PACIFIC    BUILDER 


-L 


THURSDAY.  MARCH  27.  1947 


The  following  contractora  have 
taken  out  plans: 

Fred  J.  Early  Jr.,  Co.,  Inc.,  1181 
S  Broadway,  Log  Angeles,  and  360 
Pine  St.,  San  Francisco,  Calif. 

Hoagland-Fludlay  Engr,  Co.,  3254 
Cherry  Ave.,  Long  Beach,  Calif. 

Process  Bngrs.  Inc..  6381  Holly- 
wood Blvd.,  Los  Angeles,  Calif.,  and 
690  Market  St.,  San  B'rancltco,  Calif 

Pranceschl  Constr  Co.,  845  Marina 
Blvd.,  San  Francisco,  Calif. 

Clinton  Constr.  Co.,  923  Folsom  St., 
San    Francisco,   Calif. 

De  Luca  &  Son,  1745  Filbert  St., 
San   Francisco.   Calif. 

Harris  Constr.  Co.,  P  .O  .  Box  109, 
Fresno,   Calif. 

Stanley  H.  Kohler,  1894  Pomona. 
Crockett,   Calif. 

Trewhitt,  Shields,  &  Fisher,  1501 
F'aclfic  Stouthweat  Bldg.,  Fresno,  Cal. 

Builders  Paclllc,  Ire,  921  Univer- 
sity Ave.,  Berkeley,  Calif. 

Healey  -  Popovic^,  1703  Fulton, 
Fresno.   Calif. 


BRIDGES 


J/27/47  •    88 

L^w  and  Only  Bidders 

Evan*  Ave.  Bridge  Cost  167,900 

SAN  FRANCISCO,  Calif.  Evans  Ave. 
at  Army  St 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Law    Bidder  — Eaton     &    Smith,     715 
Ocean  Ave.,  San  Francisco,  Calif., 
$67,500. 
Charles  L.  Harney,  San  Francisco, 

at  195,435,  submitted   only  other  bid 

March  26. 


Low  Bidder — George  R.  Stacy,  Tule- 

lake,  Calif.,  |120341. 

C.  A.  Dunn,  Klamath  Falls,  Or*., 
at  $129,144.50,  submitted  second  low 
bid  March  17. 


34 


3/27/47 

Contract   Awarded— 

Los  Angeles  River  Channel 
Improvements;     Sp*c.    47-21 

.Cost  $2,496,202.»0 

LOS  ANGELES  COUNTY.  Calif.  Be- 
tween Niagara  St.  and  Lankershim 
Blvd.  river  mile  33  7  to  liver  miie 
.35  4  in  the  cities  of  Burbank  and 
Los  Angeles. 

Owner — Los  Angeles  District  Corps 
of  Engineers,  War  Department,  751 
&.  Figueroa  St.,  Los  Angeles.  Calif. 

Plans  by  Engrg.  Dept.  of  Owner 

9000  lin.  ft.  of  river  channel  Improve- 
ment and  .appurtenant  consisting  of 
rectangular  reinforced  concrete 
section  with  a  rectangular  low 
v/ater  channel  in  t«he  center. 

Contractor  —  United  Concrete  Pipe 
Corp.,  VInnell  Co.,  and  Raiph  A. 
Bell  (a  Joint  venture),  P.  O.  Box 
425,    Baldwin    Park,    Calif. 


34 


33 


3/27/47  • 

Contract  Awarded — 

Bridge   Railings,   Etc.         Cost,  $23,S.?4 

CONTRA  COSTA  .and  SOLANO  COS. 
Carqulnez   Bridge. 

Owner— StMte  .>f  California.  Dlvlsior. 
of  Highways,  Public  Works  Bldg., 
Siacramento,  Calif. 

State  Highway  Kngr.— G.  T.  McCoy, 
Public   Works    Eldg.,    Sacramento. 

Construct  maintenance  railings,  lad- 
ders and  platforms. 

Contractor — MInton  and  Kubon,  200 
Davis    St.,    San    Francisco,   Calif- 

34— DAMS,  RESERVOIRS  & 

DREDGING 

J 

8/27/47  84 

No  Bid*  Received 

Channel  Improvement 

OROVILLE,  Wash..  Okanogan  Co. 
Okanogan  River  between  Osoyoos 
Lake  and  Zosel  Dam. 

Owner — Seattle  District,  Corps  of  En- 
gineers. War  Department,  1400  Tex- 
tile Tower,  Seattle,  Wash. 

Plans  by  owner. 

In  chides  enlargement  of  channel  out- 
let of  Osoyoos  Lake,  channel  im- 
provement for  approximately  2000 
feet  and  channel  change  at  mouth 
of  Tonasket  Creek. 


3/2T/47  34 

Complete  Bids  on  Pile  for  Examina- 
tion at  Office  of  Dally  Pacific 
Builder 

Earthwork  and  Structures;  Spec. 
166S  Cost  1120,341 

KLAMATH  PROJECT.  pregon-Cali- 
fomia.  About  35  miles  southeast  of 
Klamath   Falls,  Ore. 

Owner — U,  S.  Bureau  of  Reclamation, 
Raymond  R-  Best,  district  engi- 
neer, P.  O.  Box  812.  Klamath  F&lls, 
Ore. 

Plans  by  engineering  department  of 
owner. 

Inclndes  earthwork  and  structures, 
laterals  and  drains.  Coppeck  Bay 
area,  first  extension,  and  concrete 
lining  In  "M"  canal,  Modoc  Unit. 
Tule  Lake  Division. 


3/27/47 

i-ow  and  Only  Bidders 

Gould  Canyon  Debris  Dam,  Channef 
and  Appurtenant  Works 

LOS  ANOELWS  COUNTY.  Calif.  La 
Canada,  located  about  a  mile  north 
of  Oakwood  Ave.  and  Poothlll  Blvd. 

Owner — I.os  Angeles  County  Flood 
Control  DJst.,  501  Hall  of  Reocrds, 
Los  Angeles.  Calif. 

Plans  by  H  E  Hedger.  chief  engi- 
neer, 751  S.  Figueroa  St.,  Los  An- 
geles, Calif. 

Tjow  Bidder— Macco  Corp.,  815  Para- 
mount    Blvd.,     Clearwater,     Calif.. 
$298,024.05. 
The  work  involves: 

(1)  lump  .sum  for  removal  of  exist- 
ing obstructions ; 

(2)  lump  sum  for  clearing  and  grub- 
bing ; 

(9)  5.500  c.y.  stripping; 

(4)  8.900  c.y.  baiin  excavation; 

(5)  660  c.v.  cut  off  trench  excav. ; 

(6)  2.170   c.y.   struc.    excav.; 

(7)  30.000  cy.  borrow  pit  oxcav. ; 

(8)  18,000  c.y.  channel  excav.; 

(9)  1.770  c.y.  access  road  excav.; 

(10)  22.850  c.y.  compacted   fill: 

(11)  »6<;  c.v.  compacted  backfill; 
(12^  8,550  c.y.  loose  fill; 

(13)  100,000  c.f.  wetting  loose  fill  In 
dam ; 

(14)  25,00*  squares  each  addl.    roller 
trip; 

(15)  2,750   c.y.    uncompacted    backfill 
for  structures ; 

(16)  280    c.v.    rockfill    around    outlet 
tower ; 

(17)  6.015  bbls.  Portland  cement; 

(18)  3,193  cy.  Class  A  concrete; 

(19)  505  c.y.  Class  B  concrete; 

(20)  140  c.y.  Class  C  concrete; 

(21)  10  c.v.  Class  D  concrete; 

(22)  741,522   lbs.    placing   relnf.    steel: 

(23)  lump  sum  placing  outlet  tower 
above  base , 

(24)  826  If.  placing  6-in.  cone,  pipe 
drains; 

(25)  270  If.  placing  8-ln.  do; 

(26)  195  c.y.  lumlsh  and  place  gravel 
backfill  for  drain  outlet; 

(27)  288  l.f.  Install  36-ln.  relnf.  cone, 
outlet  pipe; 

(28)  160  l.f.  install  IB-in.  relnf.  cone, 
pipe   in   culvert; 

(29)  40  If.  Install  24-ln.  reinf.  cone, 
pipe  in  storm  drain  and  cjlvert; 

1 30)  190  rq.  yds.  cemented  rock  pav- 
ing; 

(31)  1600  sq.  ft.  furnish  and  place  3- 
In.  a'phaltlc  concrete  gutter; 

(32)  945  sq.  ft  irnlsh  and  place  as- 
phaltlc  concrete  channel  em- 
bankment lining; 

(33)  7,480  If.  Install  channel  wide 
fencing: 

(84)  1.450     l.f.     ln3tall     debris     basin 
right  of  way  wire  fencing. 
Note:  The  District  will  furnish  all 
reinforcing    steel    cut    to    length    and 
bent  to  .«'hape  at  site  of  work. 

Cost,   $298.024.0b 


Total  bids  submitted  Mar.  25  were: 

(A)  Macso  Corporation,    $29e,0i24.0S. 

(B)  MacDonald  ft  Kruse.  Inc.,  $329,- 
780.63. 


(C)    Mlttry  Bros. 
099.88. 

Unit  bids  were 
(A) 


Constr.   Co.,  $352,- 


3/27/47  •     34 

Big    Dry   Creek    Reservoir   and   Out- 

leU;  Spec.  1241  Coat  $762,885.80 

NEAR    CLOVIS,    Calif,,    Fresno    Co. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Earthfill  levee  dam. 
Contractor — H.  Earl  Parker,  12th  and 

F  Sts.,  Marysvllle,  Calif. 


(1) 

(2) 

(3) 

(4) „ 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(18) 

(17)... 

(18) 

(19) 

(20) 

(21) 

(22) 

(28)- 

124) 

(35) 

(26) 

(27) 

(28) 

(29) 

(30) 

t31) 

(32) 

(33) 

(34) 


(B) 
$1,000.00   $3,000.00 


5.000.00 

1.00 

1.00 

2.00 

800 

.75 

.55 

.50 

.50 

2  SO 

.20 

.01 

.<Xk 

.20 

4.00 

3.00 

40:00 

85.00 

3600 

50.00 

.025 

50000 

.60 

1.00 

6.00 

4.00 

■     &C0 

5,00 

8.00 

.65 

.80 

.60 

1.20 


15,500.00 

1.00 

.70 

4.00 

1.60 

1.43 

.80 

.45 

.50 

4.50 

.21 

.04 

.10 

1.80 

12.00 

325 

38.00 

2aoo 

60.00 

75.00 

.04 

450.00 

3.00 

3.75 

12.00 

7.00 

4.00 

7.00 

7.00 

.30 

.40 

.20 

.25 


(C) 

$1,300.00 

18.000.00 

1.1'! 

1.00 

5.00 

5.0<) 

1.50 

.60 

.80 

.30 

3.00 

.20 

.035 

.15 

.30 

10.00 

3.00 

46.00 

25.00 

40.00 

50.00 

.04 

650.00 

1.00 

1.50 

6.00 

4.0O 

3.0') 

5.00 

6.0(? 

.75 

.80 

.40 

40 


3/27/47  •     34 

Owner  Taking   Bids— Due  April  ^28, 

2  P.  M. 
Clear  Overflow  Areas;  Spec.  1277 
FEATHER  RTVER,  California. 
Owner — Sacramento  District  Corps  of 

Engineers,  War  Department,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  owner.  , 

Includes  225  acres   clearing  overflow 

areas  of  Feather  River. 

Specifications   obtainable  from  the 
above  office. 


40—       STREETS  AND 
HIGHWAYS 


3/27/47  *') 

STATE  OF  CAUFORNIA 
SPECIAL  NOTICES 

SAC  RAMENTO.  Calif..  Sacramento 
Co.— State  Highway  Engineer  G.  T. 
McCoy  announces  cost  of  blue  print? 
now  available  for  work  tor  which 
bids  will  be  opened  in  Sat^raniento 
on  April  16  and  in  Los  Angeles  on 
Apr.    17.    1S47: 

I-Lak-&9-B,  C  Across  Kelsoy  Cr. 
plnni,    $1.23. 

II-Sls-753  II-Mod,  Sis-210-B.  A  no 
plans  available  'location  sheet  in 
.special  provisions). 

IV-R-m-l-C  bet.  3  mi.  N.  Petalumu 
i  1  mi.  S  of  Petaluma.  no  plans 
available  (locatior  aheet  in  special 
provlpions). 

VI-Ker-P84  on  Comanche  Drive 
plans,  $1..'V4;  mass  diagram,  $0.31; 
total  cost  plans,  mass  diagram  ard 
cross  sections,  $1.85. 

VS.  B-149-D  bet.  2.6  ml.  E.  of 
Buollton  A  Grand  Ave.,  plans,  $2.00; 
cross  sections.  $7.07;  total  cost  plans 
mi*;^  diagram  and  cross  section,  $9.07. 

VI-Tul-1130  .across  White  Klver 
plans.   $0.93. 


ACCESS  ROADS  AND  EXCAVATION,  PINE  FLAT  DAM 


Low  and  Only  Bidder* 
Accese  Roads  and   Excavation: 

Spec.  1271  Cost  $261,988 

PINE   FLAT  DAM.  California.  Near 

Pledra. 
Owner  —  Sacramento   District,   Corpa 

of  Bnglneers.  War  Department.  Col. 

Laater  F.  Rhodes,  district  engineer, 

Wright  Bldg..  Sacramento.  Calif. 
Plans  by   engineering  department   of 

owner. 
Includes  access  roads  and  excavation 

of  left  abutment  of  Pine  Flat  Dam. 
Low     Bidder  —  Piombo     Construction 

Co..  1571   Turk   St.,   San  Francisco. 

Calif..  $261,988. 

The  work  involves: 
(1)  29  acres   clearing  and  grubbing 
for  access  road; 
(A) 

(1) $880.00 

(2) 700.00 


(2)  5    acres    clearing   and    grubbing 
left  bautment  area; 

(3)  56.000    cu.  yds.    excavation,   un- 
classified, left  abutment; 

(4)  78.000   cu.    yds.    excavation,    un- 
classified, for  access  road; 

(5)  3450  cu.   yds.   spot  aubgrade  re- 
inforcing; 

(6)  1500  M  gallons  water  for  com- 
paction ; 

(7)  6600    cu.    yds.    gravel    surfacing 
course  In  place; 

1070  lin.  ft.  12-ln.  CMP.  16-gage; 
220  lin.  ft  24-ln.  CMP.  14-gag«; 
1500  squares  cleanup. 

bids     submitted     March     26 


(8) 

(9) 

(10) 

Total 
were : 

(A)  Piombo     Construction 
Francisco.    $261,988. 


Co.,     San 


(B) 
(C) 

(D) 

<E) 

(F) 

(G) 

(H) 

(I) 

(J) 

(K) 


Westbrook  &  Pope.  Sacramento, 
$293,590. 

Bowen,    McLaughlin    and    L.    G. 
Lentz,  Sacramento,  $322,560. 
E.  B.  Bishop.  Orland.  $331,265. 
Madonna  Construction   Co.,   San 
Luis  Obispo.  $377,296. 
Morrison -Knudsen  Co..  San  Fran- 
cisco, $391,709. 

H.  Earl  Parker.  Marysvllle.  $407,- 
370. 

A.  Telchert  &  Son,   Inc.,  Sacra- 
mento, $467,438. 

W.  E.  Kler  Construction  Co.,  Los 
Angeles,  $468,810. 
Haddock  Engineers,  Ltd.,  Pasa- 
dena. $586,(»2. 
Government  estimate,  $329,563. 


Unit  prices  were; 


(8).. 
(4).. 
(8).. 
(6).. 
(7).. 
(8).. 
(»).. 
(10).. 


2.25 
1.22 
4.2B 
3.00 
4.25 
4.60 
7.70 
19.26 


(B) 
$500.00 
60000 
2.80 
1.50 
2.00 
2.00 
2.00 
2.00 
6.00 

20.00 


(C) 
$300.00 
400.00 
3.80 
1.38 
2.60 
3.00 
3.60 
4.00 
6.00 
3.00 


(D) 

$500.00 

750.00 

3.00 

1.70 

3.50 

2.50 

4.00 

5.76 

7.60 

20.00 


(E) 
$500.00 
600.00 
4.30 
1.62 
3.73 
3.00 
4.95 
3.00 
4.00 
5.00 


(F) 
$226.00 
228.00 
4.06 
1.06 
3.60 
1.80 
2.50 
2,70 
6.00 

56.00 


(G) 
$200.00 
200.00 
5.00 
1.76 
2.50 
2.00 
3.00 
2.25 
4.00 
4.00 


(H) 

$250.00 

126.00 

6.60 

1.80 

1.80 

2.00 

6.30 

3.40 

5.50 

15.00 


(I) 
$500.00 
350.00 
4.35 
2.86 
4.30 
4.30 
5.35 
4.25 
7.00 

17.00 


(J) 
$600.00 
850.00 
6.50 
3.00 
3.60 
5.00 
3.60 
4.60 
8.00 

12.50 


(K) 
$125.00 
110.00 
3.18 
2.20 
1.80 
6.00 
8.80 
2.00 
4.00 
3.70 


I 


We  sf>eciali:e  in 
repairing  all  makes  of 

TRANSITS.  LEVELS. 
BINOCULARS 

and  other  optical  instruments 

25  yean  experience 

Ail  Work  Guaranteed 

for  12  Months 


SURVEYOR'S 
REPAIR    SHOP 

408  COLUMBUS  AVENUE 

SAN     FRANCISCO 

DOugfas  M39 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


X-Mer-18-A.  bet  Pianada  and  5.3 
miles  eaftt.  ho  plans  available  (lo- 
cation sheet  in  special  provisions). 

X-S.  J-75-A  bet.  Middle  River  and 
Holt,  no  plans  available  (location 
sheet  in  special  provisions). 

VII-U  A-2-L  A  at  Euclid  Avenue 
and   at    Marietta   Ave,   plans,   $3.24. 

(Prices  shown  above  include  sales 
tax). 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  Rhould  accompany  the  order  to 
this  office. 

Requests  for  t(he  above  plans,  spe- 
cifications and  proposal  forms  must 
be  addressed  to  the  office  of  the 
JJtate  Highway  Engineer,  P.  O  .Box 
1499,   Sacramento,   California. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

A  representative  will  meet  pros- 
pective bidders  on  projects  for  which 
bids  are  to  be  opened  In  Sacrameu- 
to  on   April   16.    1047  as  follows: 

LAKE  CO..  Calif.  Representativj 
of  the  District  Office  wil!  meet  pros- 
pective bidders  for  the  proposea 
project  in  Lake  County,  I-Lak-89-B. 
C,  at  Cobb  Post  Office  on  Friday. 
Aorll  11.  1947  at  11:00  A.  M. 

MODOC  &  SISKIYOU  COS..  Calif. 
Representative  of  the  District  Of- 
fice. Mr.  Creed,  will  meet  prospec- 
tive bidders  for  the  proposed  project 
in  Modoc  and  Siskiyou  Counties.  II- 
Sls-733,  II-Mod.  Sis-210-B,  A;  will  bo 
available  in  office  at  Bank  Build- 
ing. Merrll!.  Oroeron  or  Friday,  April 
11.  1947  frcm  11:00  A.  M.  to  3:00 
P.   M. 

SONOMA  CO..  Calif.  Representa- 
tive of  the  District  Office  will  meet 
prospective  bidders  for  ^Jie  proposed 
project  In  Sonoma  County,  FV-Son- 
1-C,  jit  south  end  of  project  1  mMe 
south  of  Petalvma  on  the  Redwood 
HiRhwav  on  Tuesday.  April  8,  1947 
at   2:00  P.   M. 

KERN  CO..  Calif.  Representative 
of  the  County  Surveyor.«:  Office  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Kei-n  County,  VI- 
Ker-884.  at  Countv  .Surveyor's  Of- 
fice at  the  Court  House  in  Bakers- 
field  on  Tuesday,  April  8,  1947  at 
9:.30   A     M. 

SANTA  BARBARA  CO..  Calif.. 
Representative  of  the  District  Office 
will  meet  prospective  bidders  for 
the  proposed  project  In  Santa  Bar- 
bara County.  V-S.  B-140-D.  at  San- 
ta Ynez  Valley  High  School  south 
end  of  project  en  Thursday,  April  10, 
1947  at   10:00  A.   M. 

TULARE  CO..  Ca'if.  Representn- 
live  of  the  County  Surveyor's  Office 
will  meet  prospective  bidders  for  the 
propopod  prelect  m  Tulare  Countv. 
VI-Tul-1?30.  In  the  Cou  ity  Survey- 
or's Office.  202  North  Church  Street. 
VTlsalla  on  Monday.  April  7.  1947  at 
1:00  P.   M. 

MERCED  CO..  Calif.  Pepreseptatve 
of  the  Diptrlct  Office  will  meet  pros, 
pective  bidders  for  the  proposed 
project  in  Merced  County,  X-Mer- 
18- A.  on  Highway  at  Plaiiada  on  Fri- 
dav.  April   11^1947  at   11 :0O  A.   M. 

SAN  JOACJUIN  CO.,  Calif  Repre- 
sentattve  of  the  District  Office  wili 
meet  prospective  bidders  for  the  pi'  - 
posed  project  in  San  Joaquin  Coun- 
ty. X-S.  J-75-A.  on  Highway  at  Hcit 
Road  Junction  or  Tuesday,  April 
8.  1947  at  11 :00  A  .M. 

Proppective  bidder'^  are  urged  trt 
cooperate  vith  the  District  Office 
and  the  County  Suiveyor's  Office  and 
anangc  to  make  their  field  inspec- 
tion  oi   the  above  datec. 


3/26/47  •  40 

Owner  Taking   Bids — Due  April  2,  10 

A.  M.— Street   Improvement 
SACRAMENTO    CO..    Calif.      Drivep. 
way  and  ra.iementa  in  Wright  and 
Kimbrougti.  Arden  Park  Vista  Unit 


No.   5.  -t 

Owner — Countv  of  Sacramento.  C  C' 

LaRue,  County  Clerk,  Court  Hotwe. 

Sacramento,  Calif. 
Consulting    Engr.-^oseph    B.    Spinkv 

California  Fruit   Bldg.,   Sacrmmen-* 

to,  Calif. 

Work  involves:  i 

(1)  14,600   c.y.    earthwork,    excav.;? 

(2)  1100  cy.  earthwork,  ditch  excav.; 

(3)  15,200  l.f.  concrete  curb  and  gut-<. 
ter; 

(4)  126  If.   concrete  gutter; 

(5)  34,700  sf.  asph.  cone,  pavement  r 

(6)  161,000  s.f.   armor  coat   pave.; 

(7)  286  l.f.   CM  drain   pipe,  24-inch, 
16  gage; 

(8)  299  If.  vit.  clay  dram  pipe,  B-ln- 
diameter; 

(9)  883  If.  vit    clay  pipe.  8-in.  dla  ;» 

(10)  400  l.f.  do,  10-lnch  diam.; 

(11)  700  If.  do,  12-inch  diam.; 

(12)  711  If.  do,  i5-lnch  diam. ; 

(13)  296  l.f.  vit.  clay  drain  pipe,  6-ln. 
encased  in  concrete; 

(14)  32  l.f.  vit.  clay  drain  pipe,  i-ln.- 
encased  in  concrete; 

(15)  100  If.  vit.  clay  drain  pipe.  10-in. 
encased  In  crncrete; 

(16)  40  l.f.  vit.  clay  drain  pipe,  12-ia. 
encased  in  concrete; 

(17)  198  l.f.  vit.  clay  drain  pipe,  la-in. 
encased  in   concrete; 

(18)  21  C.I.    gutter  drains; 

(13)  9  manholes  complete  with  frame 

and   cover; 
(20)  72  l.f.  curb  and  gutter,  remove. 

Specifications  obtainable  from  the 
office  of  the  engineer. 


3/26/47  "^ 

Owner  Taking   Bids — Due  April  11,  t 
P.  M.— Street  Imp.;   Res.  2597 
SACRAMENTO.     Calif..     Sacramento 
County    Alley   bet.   V  and   W  H\.m.s 
from  16th  to  17th  Streets. 
Owner — City    of    Sacramento,    H.    G. 
Denton.  City  Clerk.  City  Hall,  Sac- 
ramento. Calif. 
City    Engr— Fred    Klaus,    City    Hall, 
Sacramento.  Calif. 
Work  Involves  • 

(1)  42  p.f.  concrete  wnik,  remove; 

(2)  116  c.y.  excuv.  and  grading; 

(3)  2   c.y    fill   grading; 

(4>  I  manhole,  reconstruct  to  grmae; 
<5)  2  gutter  drains.  No.  11.  place;  > 

(6)  14  l.f.  6-in,  VI  sewer  pipe,  place; 

(7)  61    l.f.    concrete    curb    wall,   con- 
struct ; 


Just  Received 

LONe  JOISTS 

Up  to  28  ft. 

PLTWOoTPAMElt 

ALUMINUM 
GARAGE     DOOtS 

CORRUGATED 
ALUMINUM    SHEETS 


1994  OAKDALE  AVE. 

CeriMr  Rankin  Sfr**t 

ATwat«r  4180 

SREATER  CITY 
LUMBER  CO. 


> 


LINE     CON  STRU  CTI  O  N 

We  contract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Our  Optrations  Coyer  AH  Western  States 

L.    H.    LEONARD!    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

Telephone  San  Rafael   9501 


GLASS  and  GLAZINfi 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7313 


t!    ill 


THURSDAY.  MARCH  27.  1947 
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(8)  It  %x6x20-ft    expansion  Joint,  to 

plaoo; 
(9>  120  c.y.  Class  D  early  hardening 

concrete  pavement,  place. 
Specifications   obtainable  from  thc- 
above  office. 


3/26/47  40 

Owner  Talcing  Bid»--Oue  April  24, 
2  P.  M.  ,in  Loe  Angelea 

Grading  and  Paving 

LOS  ANGELES.  Calif.,  Los  Angeles 
County.  Santa  Ana  Parkway,  be- 
tween  Allso  and  Kearney  St. 

Owner—State  of  California,  Division 
of  Hifl^ways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif. 

Grading  and  paving  Interchange  road- 
ways between  Allso  St.  viaduct,  Ra- 
mona  Paiicway  and  Santa  Ana 
F&rkway  with  portland  cement 
coaarete  and  asphalt  concrete. 
Bids  win  be  opened  In  the  State 

Bldg.,  Los  Angeles,  Calif. 
Work  involves : 

(1)  35    cu.    yds. remove    cone; 

(2)  10  acres  clear  and  grubb; 
(8)  86,000  cp.  yds.  rdwy.  excav. ; 

(4)  2,000    cu.    yds.    struct,     excav,; 

(5)  14a000  mile  yds.  haul; 

(6)  17,000  s(^  yds.   compact  original 
ground; 

(7)  13,800  sq.  yds.  mix  and  compact 
cement  treated  aubgrade; 

(8)  1,580   bbls.    port,   cement   treated 
subcrade ; 

(•)  COOO  cu.    yds.    Import    top   soil; 

(10)  35.000  sq.  yds.  preparatory  land- 
scape   treat. ; 

(11)  develop  water  supply  and  fur- 
nish water  equip; 

(12)  2.000    M     gals,    apply    water; 
(18)  finish     rdwy.; 

(14)  ISO  tons  asph.  cone; 

(15)  16  tons  asph.  emuls.  paint  bind- 
er and  curing  seal; 

(16)  8.100  cu.  yds.  cla^s  B  port,  cem 
cone,  pave  and  base. ; 

(17)  2  200  each  pave  tile  bolt  assem- 
blies ; 

(18)  60  cu.  yds.  class  A  port,  cement 
cone,    structs. : 

(19)  6,800    lbs.    bcr    reinf.    steel; 

(20)  470  cu.  yds.  class  A  port,  cem 
cone,  curbs,  gutters  and  side- 
walks; 

(21)  40  cu.  yds.  class  C  port,  cement 
cone,    pipe ;    relnf. ; 

(22)  60  cu.  yds.  class  A  port  .cem. 
cone    surface   drain    lining; 

(28)  2,100   lin.   ft.    chain    link    fence: 

(24)  2  each  walk  gates  chain  lir  k 
fence ; 

(25)  15  111.  ft.  18  In.  reinf.  cone.  pi|  e 
IJSO-D: 

(26)  iro  Hn.  ft.  27  In.  relnf.  cone, 
pipe.  1750-D; 

(27)  80  lin.  ft.  30  In.  reinf.  cone,  pipe 
1750-D; 

(28)  25  lin.  ft.  S6  in.  relnf  cone,  pipe 
2000-D;  , 

(29)  80  lin.  ft  36  in.  rolnf.  cone,  pipe 
2000-D.    jack    installed; 

(30)  550  lin.  ft.  15  In.  plain  cone, 
pipe; 

(81)  90  cu.  yds.  filter  material : 

(82)  100  Im.  ft  8  In.  stand,  drain  tile ; 
(88)  800  Itn.  ft  6  In.  perf    metal  pipe 

underdraws ; 

(84)  80  Un.  ft  8  m.  Cn  pipe; 

(85)  10  Hn.  ft.  pipe  shaft  manhole; 

(86)  5    each    remdl.    manholes; 
<87)  8,400  lbs.  misc.  iron  and  steel; 

(88)  65  each  control  n.a.'iemblles 
sprinkling    system ; 

(89)  47  each  sprinkler  connections, 
sprinkling    system ; 

(40)  105    lin.    ft     K    in.    galv 
sprinklmg    system; 

(41)  215  lin.  ft  1  In.  galv.  pipe, 
sprinkling    syatem; 

(48)  515    Hn.    ft    1^    In.    galv.    pipe, 

sprinkling  system; 
(tt)  f>60    Hn.    ft    IH    In.    galv.    pipe, 

sprinkling  system; 
(44)  1,125  Hn.   ft..   2  inch   galv.   pipe. 

sprinkling  system ; 
(40)  810    Hn.    ft.    2H    In.    galv 

•prlnkllng    sysUm; 


pipe, 


pipe 


COMFORT  AIR.  iiie. 

SM9*  M«««l  C«a«rMMa«  far 
Nvw  ciitf  OM  C«Mtr«c«loB 

CIITSUI#'AilTEMP 

0*«f«r  for 

NIATIN«.  All  C0NDIT10NIN0 

A  lim«IIATION 

2100  17tfc  St..  Sm  Prmcltco 

HIalMli  20M 

iMt  iflf— T«ll  fr— 


galv.     pipe. 


(46)  910     lin.     ft.     3     in. 

sprinkling  system  i 
(47>  860    lin.     ft     4     in.     galv 

sprinkling  system; 
(48;  4,340    Un.    ft    \    in. 

noExle   lines ; 

(49)  4,090    Un.    ft.    1    In. 
nozzle  lines; 

(50)  300    Un.    ft    1»4    In 
nozzle  lines; 

(51)  electrical  work. 
Specifications   obtainable  from   the 

above  office  of  State  Higtiway  Engr. 


galv. 
galv. 


pipe, 
pipe, 
pipe. 


galv.    pipe. 


40 


.^/27/47  • 

Low  and  Only  Bidders 

Surfacing,  Etc.  Cost,  $89,2S& 

HUMBOLDT  COUNTY,  Calif.  Bet 
Greenlaw  Bluffs  and   Scotia. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
SacramentOj  Calif. 

State  HiRhway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, C&llt. 

About  3.2  m:ies  constructing  cement 
treated  base  and  surfacing  with 
plant  mix  surfacing  and  seal  coat 

Low    Bidder — Clements    &    Co.,    Box 
277,  Hayward,  Callt.,  ?!89,295. 
Work   involves : 

(1)  develop  water  supply  and    fur 
nish  water  equipment; 

(2)  460  M.  gals,  apply  water; 

(3)  45,000  s.y.  cement  treated  base; 

(4)  3,700    bbls.    of    portland    cement 
treated  base; 

(5)  47   tons    asph.    emulsion    curing 
seal; 

(6>  450    tons    sand    cement    treated 
base;  „ 

(7)  19    tons    liq.    asph.    SC-2,    prime 
coat; 

(8)  9,300  tons   mln.   agg.   plant  mix 
surfacing ; 


(9)  460  tons  pave,  asph.,  plant  mix 
surfacing; 

(10)  51  tons  asph.  emulsion,  seal  coat 

(11)  520  tons  screenings,  seal  coat. 
Total  bids  submitted  Mar.  26  wett;: 

(A)  Clements  &  Co.,  Hay  ward,  Calil , 

$89,295. 
CB)  Mercer-Fraser  Co.,  Eureka,  Cal., 

$90,832. 

(C)  Sheldon    Oil   Co.,    Sulsun,   Calif.. 
$93,824. 

(D)  Fairey  Hammond  Inc.  San  Fran- 
cisco. Calit,  $98,635. 

Unit  prices  were : 

(A)  (B(  (C)  (D) 

$1000.00     $500.00  $20U0.00  $2000.('0 


(1) 
(2) 
(3) 
(4« 
(5) 
(6) 
(7) 
(8» 
(9) 
(10) 
(11) 


.1.00 
.35 

4.40 
2000 

4.90 
35.00 

4.00 
21.00 
30.00 

600 


2.00 

2.00 

.23 

.42 

3.96 

4.30 

50  00 

47.00 

3.00 

5.00 

30.00 

i-7.00 

4.70 

3.75 

24  00 

22.50 

50.00 

37.00 

.•^.80 

7.75 

?.30 
.42 

42o 
40.(H) 

4.00 
30  OU 

4.35 
25.00 
40.00 

5.25 


3/26/47  40 

Owner  Taking   Bids — Due  April  23, 
2  P.  M. 

Grading  and  Paving  and  Bridge 

SANTA  BARBARA,  Calif.,  Santa 
Barbara  County.  Between  0.2  mile 
east  of  Park  Place  and  Rancherla 
Street 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  B\dg.,  Sacra- 
mento, Calif. 

About  2.2  miles  net  length  grading 
and  paving  a  4-lane  divided  high- 
way with  Portland  cement  concrete 
on  cement   treated    subgrade,    sur- 


facing other  areas  with  plant  mix 
surfacing  on  crusher  run  txase  and 
on  Imported  borrow  and  construct- 
ing a  elnforced  concrete  bridge  on 
timber  piles. 
Work  involves: 

(1)  t.QOO  cu.  yds.  remove  cone; 

(2>  118   sta.    clear   aad   grubb; 

(S)  43.000  sq.   yds    compact  original 
ground: 

(4)  55.500  cu.   yds.   rdwy.   excav.; 

(5)  6,000  cu.   yds.   struct  excav.; 

(6)  450  cu.   yds.   ditch   and  channel 
excav. ; 

(7)  14l\000  tons  import  borrow,  type 

(8)  10.600    cu.    yds.    import    borrow, 
type   B, 

(9)  develop  water  supply   and   fur- 
nish   water    equip; 

(10)  6.900  M.   gals,  apply  water; 
(11  >  1J8  fta.   finish  rdwy.; 

(12)  i3,500   sq.    yds.    mix    and    com- 
pact cement  treated  bubgrade. 

(13)  l.SOO    bbls.     port     cem.    cement 
treated    subgrade; 

(14)  9,950  tons  crusher  run   base; 
(151  88    tons    liq.    asph.    SC-2    prime 

coat; 
(16)  f,ro  tons.  liq.  asph.  SC-5  or  SC-6 
plant  mix  surf.; 


(17) 
(18) 
(19) 

(20) 
(21) 

(22) 
(23) 

(24) 

(25) 

(26> 
(27) 
(28) 

(29) 

(SO) 

(31) 

(82) 

(33) 


8.90C   tons  mln.  agg.    plant   mlS 

surf  ; 

950  Un.  ft  raised  bars  and  traf- 
fic fna; 

76  tons  asph.  emulsion  paint 
binder,  curing  seal  and  aeai 
cuats: 

280  tons  screenings  seal  coat; 

10.000  cu.  yds.  pert  cem.  cona 

pave.; 

tie  bolt  assemblies, 
stand,  timber  bridge 


,250  each 
180  Un.  ft 
railing; 

172  lin.  ft   special  timber  bridge 
railing    Mission    Creek    bridge; 
2,400   cu.    yds.    port.   cem.    cono. 
structs. ; 

290,000  lbs.   bar  reinf.  steel; 
21,000   lbs.   misc.  Iron   and  stno!; 
3,260     lin.     ft     furnish     timber 
r'les; 

108  each   drive   timber  piles; 
guide  posts; 

1,500   cu.    yds.    port.    cem.    cone, 
curbs  and  gutter*; 
110    cu.     yds.     pert     cem.    cone, 
sidewalks ; 

350     lin.     ft     laminated    guard 
railing ; 

126   each    culvert   markers   and 
giude  posts ; 


STREET  IMPROVEMENTS,  MENLO  PARK 


IRVINGTON  PUMPING  STATION 


Low  and  Only   Bidders 
Irvlngton    Pumping    Station;    Spec. 

436  Cost.  $87,559.50 

NEAR  IRVINGTON,  Calif.,  Alameda 

County. 
Owner— -City  and  County  of  San  Fran- 
cisco, N.   A.  Eckart,  general  man- 
ager  and  chief   engineer,   287   City 
Hall,  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 

Includes  construction  of  2200-hp.  elec- 
trically   operated    pumping   station 
with     appurtenant    structures    and 
connecting  steel  pipes.  Frame  and 
stu(x:o    buildings    consist   of    pump 
station,  25-ft   6-ln.   by  54-ft  6-ln.; 
garage,    18x23-ft,    and    storehouse, 
10xl2-ft 
Low   Bidder— Fred   J.   Elorly,   Jr.    Co.. 
Inc.,  369  Pine  Street,  San  Francisco, 
Calif.,  $87,559.50. 
The  work   Involves: 
(1)  1800  cu.  yds.  general  excavation 
and  grading; 

275  cu.  yds.  excavation  for  struc- 
tures and  pipe; 

48,000  sq.  ft  surfacing  for  road- 
ways; 

150  cu.  yds.  concrete  work; 
26,000  lbs.  reinforcing  steel; 
lump  sum,  constructing  pumping 
station  above  concrete  work; 
lump   sum,   constructing   garage 
above   concrete  work; 
lump    sum,    constructing    store- 
house above  concrete  work; 
lump  sum,  installing  pumps,  mo- 
tors,   valves    and    fittings    fur- 
nished by  the  city; 
lump    sum,    furnishing    and    in- 
stalling    pressure     gauges     and 
miscellaneous     small     pipe    cuid 
fittings ; 

12,000    lbs.    furnish    and    Install 
cast  steel  fittings; 
lump   sum,    furnish    and  Install 
cast  Iron  sole  plates  for  pump- 
ing units; 

(A) 

) $  1.60 

) 5.00 

) .145 

) 29.00 

) „ .10 

) 13,400.00 

) 1,693.00 

) 682.00 

) 4,340.00 

) 300.00 

) 1.10 

) 1,297.00 

) 14,400.00 

) 1,815.00 

) jn 


(2) 

(3) 

(4) 
(5) 
(6) 

(7) 

(8) 

(9) 


(10) 


(11) 
(12) 


(13) 

(14) 

(15) 
(16) 


(17) 


(18) 


(19) 
(20) 
(21) 
(22) 


lump  sum,  electrical  work; 
lump    sum,    furnish    and  install 
traveling  crane  and  hoist; 
12,500  lbs.  furnish  and  lay  welded 
steel  pipe ; 

14,500  lbs.  furnish  and  Install 
steel  pipe  specials  not  Included 
In  other  Items; 

31,500  lbs.  reconditioning  and  In- 
stalling 44-in.  I.D.  welded  steel 
pipe  furnished  by  the  city; 
lump  sum,  installing  44xl8ln. 
Venturi  meter  furnished  by  the 
city; 

40()0  lbs.  fumLsh  and  install  mis- 
cellaneous steel  work; 
2000  lbs.  furnish  and  install 
iron  soil  pipe  and  fittings; 
5  each  furnish  and  Install 
gate  valves; 


cast 
4-ln. 


and   Install   air 


and    Install 


install 
piping 


InsUll 


.125 
1,042.00 
.25 
M 

90.00 
155.00 

43.00 
600.00 
.16 
200.00 
260.00 
200.00 


(B) 

$     .86 

3.60 

.12 

39.00 

.08 

17,829.00 

1,696.00 

700.00 

8,836.00 

480.00 

.82 

1,748.00 

12,278.00 

1,678.00 

.375 

.64 

.21 

720.00 

JBO 

.14 

70.00 

].V).00 

100.00 

640.00 

.17 

282.00 

307.00 

200.00 


3  each  furnish  and  Install  4-tn. 
vacuum  valves; 

(23)  3   each   furnish 
release  valves;   - 

(24)  lump    sum,   furnish 
flexible  couplings; 

(25)  2000  lbs.  furnish  and  Install  cor- 
rugated metal  pipe  culverts; 

(26)  lump   sum,    furnish    and    Install 
ceptlo  tank  system; 

(27)  lump  sum,  furnish  and 
domestic  water  supply 
and  fittings ; 

(28)  2  M  b.m.  furnish  and 
Douglas  fir  lumber. 

Tot.T.1  bids  .siihmlttpd  Mar.  25  wric 

(A)  Frod  J.  E.TTlv  Jr.   Co..   Inc..  Snr 
Francisco,  Cn  lif.,   $87,559  .*0. 

(B)  L.   W    Jen.son,   F'alo  Alto.  Calif 
$100,516. 

(C)  Central    California    Constr.    Co. 
San    Francisco.    Calif.,    $112,098. 

(D)  Williams  &  Burrows,  Burllnpnmr 
Calif.,   $113,646.25. 

(E)  P( 
Calif 

(F)  M 
Calif.. 
Unit 

(C) 


Low  and  Only  Bidders 

Street  Improvement;  Spec.  1946-2 

Cost  |09,7S6.M 
MENLO  PARK,  Calif.,  San  Mateo  Co. 

Portions  of  Santa   Cruz  Ave.,   Oak 

Grove  Ave.,  Crane  St,  Chestnut  St. 

and  Johnson  Lane,  alleys  and  pailc- 

ing  lot. 
Owner — City    of  Menlo   Park,   Mayor 

Chas.  P.  Burgess,  City  Hall,  Menlo 

Park,   Calif. 
City  Engineer— Edwin  H.  Smith,  Bay 

and    Chestnut    Sts.,    Redwood  City, 

Calif. 
Low  Bidder— L   C.  Smith,  First  amd 

Railroad   Aves.,    San    Mateo,    Calif., 

$99,786.64. 

The   work   involves: 

(1)  409,158  sq.  ft  grading; 

(2)  90,414  sq.  ft  6-ln.  asphaltlc  con- 
crete paving; 

(3)  95,696  sq.  ft  S-ln.  asphaltlc  con- 
crete paving; 

(4)  110,447  sq.  ft  2-in.  asphaltlc  sur- 
facing and  5-in.  crusher  run 
base; 

(5)  63,532  sq.  ft.  4-ln.  concrete  side- 
walk; 

(6)  1144   sq.   ft    5-ln. 
walk ; 


$  1.20 
2.50 

.22  • 

40.00 

.10 

11.000  00 

2,020,00 

600.00 

9.671.00 

293.00 

1.268 

1.281.00 

1,297  00 

2,700  00 

41 

.46 

.V) 

500.00 

.47 

.45 

60  00 

1.18.00 

325.00 
.30 
475.00 
493.00 
190  00 


!t»r    Sorenscn,    Redwt 

«d    City, 

,  $117,669.99. 

A    K.    Corp.,    San    Francisco. 

.  $138,666. 

prices  were 

; 

(D) 

(E) 

(F) 

$  1.85 

$    .75 

$  2.30 

3.35 

3.00 

4.00 

.18 

.10 

.16 

36.00 

55.50 

45.00 

.10 

.10 

.10 

15,500.00 

12.467.00 

16,(^00.00 

2.200.00 

1,078.00 

2,.V»0.00 

775.00 

330.00 

950.00 

7,600.00 

10,642.00 

8.400.00 

310.00 

568.00 

900.00 

1.14 

1.02 

1.12 

1.2150.00 

1,418.70 

3,260  00 

13.600.00 

16,372.50 

28.700.00 

1.750.00 

3,947.80 

2,100.00 

.53 

.673 

.54 

.58 

.737 

.72 

.48 

.455 

.42 

500.00 

1.085.00 

1,200  00 

.50 

.664 

.78 

.25 

.886 

.80 

50  00 

128.00 

84  00 

220  00 

172.50 

250.00 

.^-iOO 

49.90 

96.00 

750.00 

465.75 

1.450.00 

.25 

.15 

.20 

300.00 

176.54 

240.00 

2.50.00 

312.00 

300.00 

225.00 

200.00 

530.00 

urn 


ASBESTOS  CEMENT  BOARD 

3/16"  &  l/4"x4Ft.x8R. 
NOW   AVAILABLE 


DBTTON  ASBESTOS  &  SUPPLY 

532  NATOMA  ST.,  SAN  FRANCISCO 
Phone  UNderhill  6028 


pipe; 
pipe, 

pipe. 


8337  Un.   ft   standard  curb  and 

gutter; 

220  Un.  ft  concrete  valley  gutter;: 

3588  Un.  ft  headerboarda ; 

22  only  electroliers; 

3200  Hn.  ft.  cable; 

420  Un.  ft.  2-ln.  conduit; 

2050  Un.  ft  18-ln.  concrete 

492   lin.   ft  12-ln.   concrete 

standard  strength; 

163  Hn.   ft.   12-Tn.  concrete 

extra  strength ; 

14  only  catchbaslns ;' 

3  only  storm  sewer  manholes; 

680    lin.   ft    4-ln.    vitrified    clay 

sewer  laterals. 
Total     bids     submitted     March     25 
were: 
(A)  L.  C.  Smith,  San  Mateo,  199,786.64. 

Peter    Sorensen,    Redwood   City, 

$105,453.61. 

Charles    L    Harney,    San    Fran- 
cisco,   $119,390.46. 

Eaton   &   Smith,   San    Francisco, 

1123,730.32. 

Falrey-Hammond,    Inc.,    and    R. 

A.  Farish,  San  Francisco,  $134,- 


(7) 

(8) 
(9) 
(10) 
(11) 
(12) 
(13) 
(14) 

(15) 

(16) 
(17) 
(18) 


(B) 
(C) 
(D) 
(E) 


(1) 

(2) 

(3) 

(4  )...„. 

(5). 

(6)...„. 

(7)...... 

(8) 

(9) 

(10).„.. 
(11)..... 

(12) 

(13)..... 

(14) 

(15) 

(16) 

(17) 

(18) 

Bids 


440.78. 

'ete  side- 

Unit 

prices  were 

; 

(A) 

(B) 

(C) 

(D) 

(B) 

8    .025 

$     .03 

1    .036 

8    .026 

1    .06 

.167 

.1575 

.246 

.24 

.24 

.152 

.156 

.21 

.21 

.20 

.185 

.155 

.16 

.18 

.196 

.227 

.25 

.24 

.27 

.24 

.27 

.80 

.80 

.88 

.40 

1.12 

1.25 

1.80 

1.40 

IM 

1.50 

1.60 

1.76 

.55 

1.60 

.25 

.30 

.28 

.86 

.40 

262.00 

340.00 

250.00 

350.00 

250.00 

.475 

.58 

.47 

.40 

.60 

.83 

1.15 

1.20 

1.20 

1.20 

3.40 

2.40 

2.60 

8.00 

8.00 

2.20 

2.80 

2.90 

2.78 

2.60 

2.46 

8.00 

2.08 

3.25 

8.00 

140.00 

120.00 

1.35.00 

160.00 

180.00 

188.00 

120.00 

156.00 

160.00 

176.00 

1.86 

1.20 

1.10 

1.65 

1.60 

. . .  f  ALL  the  DENNiiS  LUMBER  COMPANV 

NOW... 

Imnfdiat0ly  Availabim 
DoBglas  Fir  SCAFFOLD  PLMKIRG 

Grade  marked  ond  certified  by  the 

Weft  Coast  Bpreau  of  Lumber  Grodet 

ond  Inspection. 


I 


2  X  10 
2  X  12 


Rough,  random  lengths 


L^M50  JERROLD  AV^jS^NFRANObW^^^^^ 


!».»  WW.  awtmtwm 


It 


I 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  MARCH  27,  1947 


■1.1 


(54)  120    Un.    ft    12    In.    relnf.    cone. 

pipe  standdard  strength; 
(80)  570    lin.    ft.    18    in.    relnf.    cone. 

pipe  standdard  strength; 

(36)  850    lln.    ft    36   in     relnf.    cone, 
pipe  stand,  strengt; 

(37)  10  each  spillway  aaaemblles; 

(38)  lOO    lln.    ft    8    In.    CMP    down 
aralns,  16  gage ; 

(39)  4  each  brick  inarholea; 

(40)  23     each     adjust     manholes     to 
grade; 

r41)  35  each  red  lef lectors; 

(42)  3600  Un.  ft  chain  .Ink  fence,  4 
ft  high; 

(43)  15,100   Un.   ft   chain    link   fence 
6  ft.  high : 

(44)  2  each  walk  gates; 

(45)  500    Un.    tt    %    In.    galv.    steel 

pJp«; 

(46)  1,480    lln.    ft    1    In.    galv.    steet 

(47)  220    'An.    ft     1%    In.    galv.    steel 

Plp«; 

(48)  2.550  lln.  ft  l^  In.  galv.  steel 
pipe; 

(40)  4,450    lin.    ft.    2    In.    galv.    steel 

pipe; 
(50)  190  If.  3  in.  galv.  steel  pipe; 
(51)35    each    sprinkler    connections- 

(52)  30  each  remove  and  replanting 
palm   trees ; 

(53)  misc.   items   of  work; 

(54)  traffic   signal    system; 

(55)  demoliaJiing  bldg.  and  appurten- 
ances on  northeasterly  eomcr 
of  Morteclto  and  Santa  Bar- 
bara  Sts. ; 

(5€)  demolish  bldg.  and  appurtenan- 
ces on  northeasterly  corner  of 
Monteelto  and  State  Sts.; 

(57)  demolish  bldg.  and  appurt.  on 
northeasterly  comer  of  Mon- 
teelto and  Chapala  Sts.; 

(58)  demolish  btdg  and  appurt.  at 
number  510  Chapala  St ; 

(50)  demolish    bldg     ana    appurt.    on 
northeasterly    comer   of    Monte- 
elto and  Chapala  Sts. 
Specifications  obtainable  from   the 

above  office  . 


Wm.  Hunrlck,  Jr.,  Purchasing  Agent 
and  Budget  Officer,  City  Hall.  Berke- 
ley, Calif.,  for  gasoline  as  follows: 

(1)  105,000  gals,  premium  grade  gas- 
oline delivered  in  tank  care  or 
tank  trucks  and  trailer  lots  fob 
Corporation  yard; 

(2)  76,000  galB.  regular  gasoline  de- 
livered as  above; 

(3)  17,000  gals,  premium  gasoline  de. 
Uverd  tank  wagon  lots  fob  var- 
ious firehouses. 

Specifications  obtainable  from  tl.e 
above  office. 


42 


3/26/47 

Controller    Fingers— Bids   Wanted 

SAN  FRANCISCO,  CaUf.  —  Until 
April  4,  8  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  6an  Fran- 
cisco, Calif.,  under  Bid  No.  3895  foi 
furnishing  and  delivering  contrclltr 
fingers  BJid  parts  K-28-J. 

Specifications  obtainable  from  the 
above  office. 


40 


Supplies,  Equipment 

Sub-Contract 
r   Information 
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42— .MISC.    SUPPLIES    AND 
MATERIALS 


3/26/47 

Low  and  Only  Blddsrs 

Street  Improvement;  Spec.  2602 

Cost  12,170.40 

&AC?RAMENTO,  Calif.,  Sacramento 
County.  Alley  between  Ist  and  2nd 
Aves.  from  30th  St  to  Alhambra 
Blvd 

Owner— Clt  yof  Sacramento,  H.  G. 
Denton,  city  clexk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall.   Sacramento,   Calif. 

Includes  installing  cast  iron  gutter 
drains  and  connecting  same  to  the 
sewer  rystem  with  vitrified  iron- 
stone sewer  pipe;  reconstructing 
existing  manhole  by  placing  curb 
and  cover  to  proper  grade;  grading 
and  constructing  a  hydraulic  con 
ereto  pavement  six  inches  in  thick- 
ness. ^   , 

Low  Bidder— E.  F.  Hilllard,  1355  43rd 
St,  Sacramento,  Calif.,  |2170.40. 
Work   involves; 

(1)  76  lln.   ft  hedge  to  remove; 

(2)  2   trees   10   Inch   and   12  Inch    to 
remove,  lump  t>um; 

(3)  6  pq.  ft    sidewalk  to  remove; 

(4)  1  manhole  reconstruct  to  grade; 
<6)  2  gutter  drains  cut  No.  11 

(6)  10  lln.  ft    6  inoh  VI  sewer  pipe 
to  place; 

(7)  246  cu.  yds.  excav.  and  grading; 

(8)  120    cu.    yds.    S   Inch    cone.    pave, 
early    hardening; 

(9)  16  %x6x20  ft  expansion  joints. 
Total  bids  March  21  were: 

(A»  E.  F.  Hllliai-d,  >2170.40. 
(B)  A.  Telchert  &  Son.  $2269.70. 
Unit  prices  were: 

(A) 

(1) »    -20 

(2) 75.00 


Crane  Co.  and  Waterworks  Supply 
Co  at  13.117  submitted  Identical 
total  bids  March  21  to  the  City  of 
Sacramento,  H.  G  Denton,  City 
Clerk,  City  Hall,  Sacramento.  Calif.. 
for  10,000  ft.  1  In  copper  tubing  for 
the  Water  Dept 

3/27/47 

Besuxlte— Low  and   Only   Bidder 

SACRAMENTO,  Calif.,  Sacramento 
Co.— American  Cyanamld  Co.,  New 
York,  at  $8.00  per  gross  ton  submit- 
ted the  only  bid  March  21  to  tnc 
City  of  Sacramento.  Cltv  Council  H 
G.  Denton,  City  Clerk.  City  HaU, 
Sacramento.  Calif.,  for  300  ton.^ 
beauxlt* 

•  A'' 

3/27  '47 

Liquid  Asphalt,  Etc.— Bids  Wanted 

SAC:RAMENT0,  Callf.  Is'aciamcn- 
to  County.— Bids  will  be  received  by 
the  State  Purchasing  Agent  Sacra- 
mento, Calif.,  for  materials  as  fol- 
lows: 

March  31 

QUO.  52096;  Req.  78502: 
22  tons  RORC-6  liquid  aspnalt.  de- 
livered   and    spread    on    Firestone 
Blvd.    bet.    Norwalk    and    Artesla 
Ave.,  Los  Argeles 

QUO.  51601;  Req.  E4960S: 

2,000    gals,    dlesel    oil,   delivered    as 
reqxieated  at  higfliway  maintenance 
yard  at  Walnut  Creek. 
April  2 

QUO.  52343;  Req.  52008: 

35  tons  20-35  penetration  air- re- 
fined asphalt  In  100-lb.  cardboard 
packages,  fob   Santa   Maria. 


{{an  Francisco,  Department  of  Public 
Works.  Room  282  City  HaU,  San 
Francisco,  Calif.,  for  exterior  paint- 
ing of  San  Francisco  Junior  College. 
Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy,  Room  265  City  HaU,  San  Fran- 
cisco, Calif.,  upon  deposit  of  $5,  re- 
fundable. 


44 


3/27/47 

Air  Raid  Siren  Removal 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— Charles 
B.  Wait,  666  Mission  St,  San  Fran- 
cisco, Calif.,  at  (A)  14494.60,  (B) 
$4454.  submitted  low  bid  March  26  to 
the  City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif.,  for  removal  of  four  air  raid 
sirGiis 

Warren  Balllnger  Dredge  Co.,  at 
(A)  no  bid,  (B)  $5454,  submitted  only 
other  bid. 


frame   building    20x150    ft;    small 

arms    range,    17x71    ft;    antenn^ 

platform.    fUg  pole,    roadip.    waliV 

and   utilities. 
Low    Bidder  —  CahlU  -  Mooney    CoB- 

struction  Co.,  220  East  Ct,  Butte. 

Mont,  $134,448. 

Complete   bids  received    ICarcn   H 
were  i 

CahlU  -  Mooney     Construction     Co., 
Butte,  Mont.,  $134,448,  (2)  deduct  |880. 

(3)  deduct  $1250,  (4)  deduct  |200,  (B) 
deduct  $600,  (6)  deduct  $776,  (T)  de- 
duct $260,  (8)  deduct  11800,  (»)  de- 
duct $5300.  _       „  , 

Carson    Construction    Co.,   Helena. 
Mont.    $151,637,    (2)    HJ^.^)    »!*«»• 

(4)  $149,  (5)  $225,  (6)  $7«.  (7)  |122.  (S) 
$1222,   (9)  $5093. 


43— MACHINERY  AND 
EQUIPMENT 


3/27/47  • 

Asphalt  Plant  Repairs 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
April  2,  1 :80  P.  M.,  Informal  bids  wUl 
be  received  by  the  Cnty  and  County 
of  San  Francisco,  Department  of 
Public  Works.  Room  282  City  Hall, 
San  Francisco,  Calif.,  for  removing 
old  liner  plates,  both  bottoms  and 
ends,  replace  with  %-lnch  boUer  plate 
securely  attached  to  Inside  of  No.  2 
mixer  shell,  asphalt  plant 

Specifications  obtainable  from  the 
office  of  chief  clerk.  Room  235,  City 
Hall,  San  Francisco.  CaUf. 


RECORDED 
NOTICES 

BUILDING  PERMTTS 

Applications 


SAN    FRANCISCO 
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3/27/47 

Portable   Rock  Bunker  Rental 

Bids  Wanted 

MONTEREY  and  SAN  LUIS 
OBISPO  COUNTIES,  Calif.  —  Until 
March  31,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, L.  H.  Gibson,  district  engineer, 
50    Higuera    St,     San    Luis    Obispo, 

Calif  •     ■     '-" " 

bunker  ._.  _rr ,     ^^, 

use  In  Monterey  and  San  Luis  Obispo 

Counties. 

Specifications  obtainable  from  the 
above  office. 


3/27/47 

Exterior  Painting 

Bids  Wanted 

SAN  FRANCISCO,  Calif.— UntU 
April  16.  2:30  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  Room  282  City  Hall.  San 
Francisco,  CaUf.,  for  exterior  painting 
of  LeConte  School. 

Specifications  obtainable  from   the 


[iguera  St,  San  Luis  omspo,  ^^^^-^  ^^  ^^^^  Architect  Dodge  A- 
,  for  rental  of  on®  PO^tabie  rock  -  j^j^^  ^^^^^  266  City  Hall,  San  Fran- 
erf  or  approximately  one  month  s  ^^,jj     y  deposit  of  $5,   re- 

n   M-nnferPV  «nd   SaJl  Luls  OblSPO     .,'.,. 


3/27/47  •     i 

Metal  Work 

Three  Low  Bidders 

YAKIMA    PROJECT.    Washington.  , 
—The   following    submitted   low    bids    *^'- 


March  24  to  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1702  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Sun- 
nyslde.  Wash.,  trash  rack  metal  work 
for  the  Intake  structures  of  15  pump- 
ing plants  for  pump  areas  No.  1,  2, 
8,  4,  5,  6.  7,  8,  9,  9A,  10.  12,  15,  16  and 
17,  Roza  Division,  Yakima  I*roject. 
Washington.  The  trashrack  metal- 
work  win  be  installed  by  the  govern- 
ment: 

Hawley  Industries,  South  San 
Francisco,  Calif.,  $6400.30:  ship  180 
days;  79.500  lbs.;  f.o.b.  South  San 
Francisco;  terms  %  of  1%  10  days. 
No  equalization  offered. 

Commercial  Shearing  St  Stamping. 
Inc.,  Chicago.  III..  $7100;  ship  180 
days ;  76.300  lbs. ;  f.o.b.  Chicago ;  terms 
H  of  19c  10  days.  No  equalization 
offered. 

Independent  Iron  Works.  Inc..  Oak- 
land, Calif.,  $7258;  ship  180  days;  78,- 
000  lbs.;  f.o.b.  Oakland;  terms  net 
No  equalization   offered. 


4? 


(8).... 

(9) 


.20 

10.00 

16.00 

1.40 

LBO 

1S.4B 

2.80 


(B) 
$     i60 

100.00 
.20 
17.60 


SUB-CONTRACT 
INFORMATION 


44 


fundable. 


44 


3/27/47  ^    ,  *" 

Copper  Tubing— Low  and  Only 

Bidders 

SACRAMENTO.  Calif.  Sacramento 
Co  — Sl.-vke  Bros  .  Metal  Supply  Corp.. 
San  Francisco.  Grinnell  Co..  Sar. 
Fr':ncisc.  Tay  Holbrook,  Inc..  San 
Francisco.       Dsllman       Supply       Co.. 


3/27/47 

Service  to  Transformer* 

Low  and  Only  Bidder 

SAN   FRANCISCO,   Calif.— General 
Co.,  235  Montgompry  St.,  San  Fran- 
cisco.   Calif.,  at   $350,   submitted   low 
i,  ou   and  only   bid  March  26  to   the  City 
2o"()0   and  County    of    San   Francisco,    De- 
140    partment  of  Public  Works,  Room  282 
150    City   HaU,   San  Francisco,   Calif.,  for 
18  76    service     to     transformers.     Including 
filtering  of  transformers  and  testing 
of    seven     transformers    at    Funston 
Playground. 


2.50 


3/27/47  •     <* 

Exterior  Painting 

Bids  Wanted  ,^   ^„ 

SAN  FRANCISCO.  CaUf.  — UntU 
April  16.  2:30  P.  M.,  bids  will  be  re- 
ceived   by    the    City    and   County    of 


3/27/47  "      • 

Reroofing — Contract   Awarded 

SANTA  ROSA,  Calif.,  Sonoma  Co. 
— D.  Johnson  (Johns-Manville).  805 
Beaver  St..  Santa  Roi»a.  CaUf..  at  «2,- 
278  awarded  contract  by  the  Board 
of  Edue.Ttlon  of  the  City  of  Santa 
Rosa  Hlgji  School  District.  He'en 
M.  Tubman,  Clerk.  756  Humboldt  St., 
Santa  Rosa.  CaUf..  for  reroofing  (^x- 
eludlng  sheet  metal  work)  shop  bldg 
at   the   Santa   Rosa   High    School. 

Complete  bids  received  March  1«) 
were  as  foUows: 

D.  Johnson  ( Johns -ManvlUe).  80f> 
Beaver  St.,  Santa  Rosa.  CaUf.,  $?.- 
278;   sheet  metal   work.   $647. 

b.    Johnson    (Fabco).    Santa    Rosa. 
CaUf..  $1,689;  sheet  metal  work,  $6i7. 
J.   B.   Rice   Co.,   Santa  Rosa.  Calif. 
$1,P68. 

Knight  Roofing  Co..  Santa  Rosa, 
Calif.,  $4,473   (Inclusive). 


TWO  CULVERTS.  ORANGE  COUNTY  ^       ,     „ 

(11)  290  If.  4-in.   standard  drain  tile 


3/26/47  • 

Cocks  and  Pipt  Couplings — 

Low   and  Only   Bidders 

SACRAMENTO,  Calif..  Sacramen- 
to Cov.nty. — Following  submitted  bld.i 
March  21  to  ihe  City  of  Sanramentn. 
H.  G.  Denton,  City  Clerk.  City  Hall, 
Sacramento.  CaUf.  for  (1)  1000  ft 
1-ln.  corporation  cocks,  and  (2)  1000 
ft.  1-ln.  service  curb  cocks  and,  {?) 
1000  ft.  1-ln.  copper  pipe  coupUngb 
for  the  Water  Department : 

Watrrworku  Supply  Co.  (Item  ]• 
$1940   total;    (Item   5)    $640. 

Orlnnell    Co.    unit    price    (1)    $2.3». 
unit  price   (8)  $.78. 

Tay-Hi,lhrook.  Inc..  (1>  $280;  2' 
$2040;   3)    $750.   totals   only. 

Crane  Co..  1)  $2200;  (2.  $1950;  (3' 
$784.  totnls  ony. 

Mueiler    Co..    (1)    $2450;    (2)    $239^ 
(3)   $830.  toUls  only. 

James  Jones  Co..  (1)  $2470;  (2»  $?.- 
190;   (3)   $1C30.  totals  only. 

DaPman  Supplv  Co..  (1)  $2470.  (2» 
$2190;   (3)   $1060.  totals  only. 

3/24/47  *2 

Fabricated  Pipe  4  Fittings 
Contract  Awarded 

COLUMBIA  BASIN  PROJECT. 
Wash.— Albert  Pipe  A  Supply  Co.. 
Inc..  Brooklyn.  N.  Y  at  $(>.279.20 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Co'o.. 
under  Spec.  1630  for  furnishing  and 
delivering  f.o.b.  can*  at  the  «hlp5)ing 
point  or  f.o.b.  cars  at  Almira,  Wash., 
fabricated  pipe,  fittings,  valves  and 
appurtenances  for  the  air  !»upply 
header,  ilOO  gallery,  station  5  plus 
71.5  to  station  S7  plus  81.33.  for  air, 
water  and  s?wer  service  lines.  Granrt 
Coulee  Dam,  Columbia  Basin  ProJ 
set,  Washington.  The  material  wM 
be  installed  by  th«  goveinment 

3/26/47  *- 

Gaseline— Bids  Wanted 

BERKELEY.    Calif..    Alameda    Co. 
—Until  April  7.  9  A.  M..  Mis  will  bp 
•   received    by    the    City    of    Berkeley  I 


Low  .nnd  Only  Bidders 
Culverts  (2)  Co»t  $4S.55^20 

ORANGE  <X)UNTY.  Calif.    Near  Ir- 
vine about  6  'niles  south  of  Tustln. 
Ownei^-State  of   Callfomia.  Division 
of   Highways.   Public  Works  Bldg, 
Sacramento.  C^llf. 
State  Highway  Engr.— G.  T.  McCoy, 
Public   Works    Bldg..    Sacramento. 
Construction   of    tv.-o   culverts. 

Bids    opened    in     the     State    Bide., 
Loo    Angeles,    Calif 
Low     Didder— Catallna    Construction 
Co..    Box    385.    C«vlna,    Cal.f ,    $48,- 
5S4.20. 

Work  Involves: 
(1)  440  c.y.  remove  concrete; 
(2>  9.50C  cy.    rdwy.   excav.; 
(3>  1,08C  c.y.    rtruc.    excav.; 

(4)  develop    \v.«ter   suptly   and   fur- 
nish water  equip. ; 

(5)  200  M.  gals    apply  water; 

(6)  200  tons  untreated   lock  base; 

(7)  0.5    ton    llq.    aspJi.    SC-2.    prime 
coat; 

(R)  1.500  tons  plant   mix   surf.; 

(9)  340  c.y.  Cla.HS  A  porlland  cement 

concrete  striio  ; 
(10)  60.000  lbs.  bar  relnf.  steel   ; 

(A)         (B^         (C> 


(1) ... 

(2» ;-.^i-..-. 

(3)....^.^......-.— .... 

(4)...»i .. 

(5V..„... ..».-.  ^-.. 
(6)...*....-.....—.. 
(7 »....-- T,...- 

(9) .....,- 

(10).... 

(11)..— ..-w.—.  ... 

(12)... 

(IS) 


f9.00  $12.00  $1900 

90  70  1.00 

7.25  3.50  3.00 

925.00  2000.00  800.1A)   lOOO.OO 

2.5^,  2.00  4.00          1.50 


underdralns ; 

(12)  200  tonn  filter  material; 

(13)  15   each    portable   timber   barri- 
cades. 

Total    bids    March    20    were : 

(A)  Catallna    Construction    Co.    $43.- 
5,"^  1.20. 

(B)  O'Brien  &  Bell   Conatniction  Co., 
Santa    Ana,    $55,492.50. 

(C)  Walter  H.  Barber,  Lo  Mesa,  $r>«,- 

843. 

(D)  Oherg    &    Cook.    Gardena.    $58. 

059 

(E)  E.  G.  Ferham.  Lor  Angeles,  $59.- 
I  490. 
I  (F>  VHo  Kovaoevlch  Co..  South  Gat^. 

$59.9.52.50. 
(G»  O     B.    Plerson.    Bollf lower.    $00,- 

(H)  C     B.    Tuttle    Co.,    Long    Beac»i. 

$61  ..530. 
(I)  Clifford    C.    Bong.    Loa    AngeK-.s, 

$67,258.50. 
(J)  Haddock-Engl  leers.  Ltd..  Monte- 

bello.    $77,080. 
(K)  E    T   S.  *  N.  S.  Johnson,  Fuller- 
ton,  $78,424. 
Unit  bids  were: 

(D)         (E)         (F>         (G» 
$13.01)     $15  00 
1(»0  60 

4  00         4  50 


3/27/47  •     ** 

Dismantling   Gantry  Cranes,  Etc 
Bids  Wanted 

RICHMOND.  CaUf.,  Contra  Costa 
Co.— Until  April  8.  1  P.  M..  bids  will 
be  received  by  othe  War  Assets  Ad- 
ministration. 130  Sutter  St..  San  Fran- 
cisco 10,  Calif.,  under  bid  No.  WAA- 
10-80-47  for  dismantling  and  prepara- 
tion of  gantry  and  other  type  cranes 
at  Richmond  Shipyards  No.  1,  2  and  4. 

3/27/47  •     1* 

Low  and  Only  Bidders — Recommen- 
dation of  Award  to  Low  Bidder 
Forwarded  to  Washington 

Naval    Reserve    Armory; 

NOy  14118  Cost  $134,448 

BUTTE.  Montana. 

Owner— 13th  Naval  District  Capt  H. 
C.  Fischer,  officer  In  charge  of  con- 
struction. Room  202.  Building  256. 
U.  S.  Naval  Station.  Seattle,  Wash. 

Plans  by  owner. 

Includes     building     three     40xlOO-ft  > 
prefabricated     rigid     frame     ware- 
house  structures    connected    by    a 


ALTER  dwelling.  $2000;  701-03  Anza 
St;  owner,  George  Oara,  <03  Anza. 

ALTER  dwelling.  $500;  752  Shotwell 
St;  owner.  Isabelle  Gooding.  Pr«J"- 

DWELLING,  1-story  frame,  $6000; 
W  Lexington  250  S  18th  St;  owner 
Frsnk  Beale,   741    Valencia  St 

ALTER  flats.  $1500;  N  Jefferson  St 
233  3  W  Dlvisadero;  owner  and 
builder,    Oliver  Rousseau,    725   Te- 

ALTER  ^dweUlng,  $2800 ;  2661  Clay; 
owner,  Mr  and  Mrs  T  Cohen.  2661 
Clay  St:  contractor,  J  Johnson  & 
Son,  1614  Church  St 

ALTER  auto  sales.  $15,000;  Van  Ne« 
and  Gear>-  St;  owner.  Van  Ett* 
Motors,  c/o  contractor;  contractor. 
Fed  J  Eariy  Jr  Co,  Inc,  369  Pine 
St;  architect.  BlanoJmrd  &  Mayer. 

369  Pine   St  Mwwi. 

DWELLING,  l-story  frame.  $55w, 
NW  Laldley  180  &W  Roanoke: 
owner  and  builder,  H  Abrahamnpn 
536  J-Aldley  St 

ALTER  offices.  $60,000;  525  Bush  St, 
owner.  Standard  Oil  Co.  Pj;em«»^' 
contractor.    Swlnerton   &   -Walberg, 

225  Bush   St.  .onnft. 

DWELLING.  1 -story  frame.  jW"". 
NE  Cor  Vernon  and  Stanley  Park . 
o^vner.  G  Sablns.  12  Vernon;  con- 
tractor. E  T  Adams.  2546  27th  Ave 
ALTER  gas  station.  $8000;  SW  cor 
8th  and  Bryant ;  owner.  Texaco  On 
Co  Hearst  Bldg;  contractor.  C  M 
Peterson,  Berkeley. 

\LTER  store  and  apts,  $3000.  luz'- 
1028  McAi:ister  St:  owner  and  con- 
tractor. C  D-Otri,  427  Balboa 

APTS  2-8torv  frame.  $16,000,  wes? 
17th'  Ave  175  S>  Santiago;  owner 
and  builder,  N  T  .Johnson,  89  Gra- 
nada Ave.  mtuuux- 

DWELLING,  1- story  frame,  »5«W , 
S  Army  li7  W  Noc;  owner.  Robert 
Smith.  1729  Golden  Gate  Avenue; 
contractor,    D   W    Anderson,   Oak- 

ALTKR  ftore.  $1865;  998  Oilman  Ave; 
owner.  Harry  Kockos.  ^320  Snu- 
gerald;  eoi.tractrr.  Riteway  Consir 
Co.  1324  Fitzgerald. 


USED    TIMBER 

250,000    ft.    7    X    8    —    30    ft. 

Bridge  Ties 
250,000   ft.   7   X    17    —    30   ft. 
Bridge  Stringers 
50.000  ft    12  X   12  —  30  It. 
100,000  lin.  ft.  Piling 

Other  Misc.  Size$ 

Joseph  D.  Balllnger  &  Co. 

1905  Cyiwess  Street 
OsklMid,  Cslif. 
TWinoaks  6177 


2.50 

l.JO.OO 

4.98 

^2.00 

.125 

.IS 

250 

17.00 

(I) 


500 

105.00 

6.00 

56.00 

.106 

2.00 

5.00 

50  00 

(J) 


3.^0 

;5.oo 

5.10 

.re.oo 

.12 

.95 

3.30 

28  00 

(K) 


3.00 

100.00 

700 

65.00 

.11 

1.10 

3.00 

30  00 


10000 

200 

3.40 

150  00 

625 

7000 

.095 

1.00 

380 

50.00 


$20.0*)  $12.00 
1.25  .70 

4.0U         &0C 

135.0(»  1000.00 
2.75         2.00 


(1)  $10  25  $37.00  $20  00  (R) 

(2)  ...  .85  .65  2.0(*  (9) 

(3)  6.00  12.50  5.30  (10). 

(4)  ...„ 2500.00  1500.00  8000.00  (1H 

(5)_... 3.00  2.50  4.80  (12> 

(6). 3.00  5.00  .1.40  (13) 

(7)  .„ 75.00  2C0.00  50.00 


S.S6 

175.00 

4.55 

•5675 

.10 

..V) 

4  0C 

30.00 

(I) 

4.50 

8&66 

12 

.50 

3.00 

20.00 


8.00 
30.00 

6.00 

70.00 

.10 

1.00 

4.00 
25.00 

(J) 
600 

74.CO 
.115 
1.00 
4.60 

75.00 


(H) 

$11.00 

2.00 

4.r.0 

lOOO.OJ 

2  0i> 

4  00 

100.00 

42.1)0 

.10 

1.00 

4.00 

50.00 

(K) 

740 

60.00 

.11 

3.00 

4.00 
35  00 


ELECTRICAL  COMMURICATIONS 

Telephone  and  Signal  Engineers 

Manual  and  Dial  Telephone  Sytfems 

Designers  of  Remote  Control  Equipment 

Service    and  InttatlafloM 
We  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET         ^ 
SAN  FRANCISCO  3  MArket  2017 


J 


^]fEiiiiiRiiiG:i:o. 


CONTRACTORS 


SAN  FRANCISCO 
VAIencIo  5005 


LINE 
CONSTRUCTION 


SBES 


EARTH 

BORING 

"i-  * ' 


NOW  In  Stock 

_.  • 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAaFIC  COAST 

219  PACIFIC  BUILDING  OAKLAND.  CALIF. 


THURSDAY,  MARCH  27.  1947 


DAILY     PACIFIC     BUILDER 
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m 


Granted 

BUILDING  PERMITS 


8AN    rRANClSCO 


MARCH  26,  1947 


CONVERT     residence     Into     church. 
112.000;   1817  to  1823  Sutter  Strert  ; 
owner,  E  C  Watshlng^ton.  1603  Fair 
view,  Berkelev. 

BEIPAIR  fire  damage,  S1400;  3344 
Sacramento  Kl :  twner,  Humphreys 
Kstate,  c/o  cntr:  contractor,  Leon- 
ard Salomon.  1734  TSroderick  St 

8TUCCO  front  of  bldg.  $650;  2943-15 
Pine  St;  ownfr,  fh^lps.  prem;  con- 
tractor, S  F  Plastering  Co. 

PARTITION  office  bldg,  5»50;  417 
Markt  St;  owner.  Pacific  Tel  and 
Tel  Co,  140  New  Montgomery  St  • 
contractor.  N  H  Sjoberg  &.  Son. 

CONVERT  loft  hito  office  building, 

:•  tNO.OOO;  065  Mission  Street;  owi;- 
er,  Henry  F  Bloorafleld,  et  al.  TWA 
Bldg;  contractor,  Barrett  &  HUp; 
architect,  J  H  Devitt;  nglneer,  El- 
Uson  *  King. 

DWELLINGS,     two    l-story     frame, 

^»0C  each;  W  J2nd  Ave  20o  and 
225  N  Quintara-  owner  and  con- 
tractor,   Burke   Constr   Co. 

INSTALL  workshop.  $600;  15S2  33rd 
Ave;  owner  and  builder,  Ralph  S 
Blley. 

INOTALI.  dumbwaiter.  $800;  SE  Cor 
Iftt  and  Brannan  Sts ;  owner  and 
contractor,  S  P  Co,  65  Market  St. 

BtDG.  wood  frace,  l-story,  $8000; 
W  London  St  107  N  Amazon;  own- 
er, Jos  Zlto,  il  Amazon  Ave;  con- 
tractor, Andrew  Waechtei,  "Wm  B 
Merryman. 

SANTA  CLARA  COUNTY 

ADDITION,  $500;  Anza  St  off  Mt 
View  Ave;  owner  and  builder,  N 
Fucile,  Route  2,  Box  152D,  Mt  View. 

DWIJ-1.ING,  $7000 ;  Curtner  Ave  near 
Lincoln ;  owner  and  builder,  F  O 
Davis,  81  Palo  Alto  Ave,  San  Jose. 

GUEST  ROOM,  $2000;  Herring  Ave, 
ICablum  Gardens ;  owner  and  build- 
er, C  E  Huber,  Route  3,  Box  7, 
Herring  Ave,  Campbell. 

AUTO  COURT  (4-unlt),  $7500;  Route 
4,  Box  357C,  Monterey  Highway, 
San  Jose;  owner  and  builder,  J  S 
Moucressey,   premises. 

DWELLING,  $11,000;  Lot  9.  Vista 
Canon,  Monteelto ;  owner  R  D  Hoot- 
man;  builder,  E  A  Hathaway  Co, 
1275  Glen  Eyrie  Ave,  San  Jose. 

STORAGE  UNIT,  $1000;  San  Lean- 
dro  and  Terrabella  Aves;  owner 
and  builder.  W  Groom,  P  O  Box 
547,  Redwood  City. 

ADDITION,  $1500;  Stone  Ave  off 
Monterey  Rd;  owner  and  builder, 
O  Roth,  Route  4,  Box  423.  San 
Jose. 

OARAGE  (storage),  $1000;  Route  2, 
Box  570,  Cupertino. 

DWELLING,  $8000;  Fremont  Road; 
owner  and  builder,  Paul  Bogdanlch. 

DWELLING,  $4000;  east  side  Hollen- 
beck,  north  of  Fremont ;  owner  and 
builder,  Pasquale  Guescio,  Route  1, 
Box  202A,  Sunnyvale. 

PLANT  (steel  fabricating),  $150,000; 
Santa  Clara- Alvlso  Rd;  owner  and 
builder.  Pittsburgh  -  Des  Moines 
Steel  Co,  Box  456,  Mt  View. 

ADDITION,  $1000;  2063  Rado  Ave, 
San  Jose;  owner  and  builder,  R  L 
Pople,  premises. 

ADDITION,  $1000;  40  Pala  Ave,  San 
Jo»«;  owner  and  builder,  E  Brown, 
premises. 

DWELLING,  $6000;  Eldera  St  near 
Mt  View;  owner  and  builder,  C  C 
Taylor.  P  O  Box  266.  Mt  View. 

RUlfruS  ROOM,  $1000 ;  Route  1,  Box 
18S,  San  Jose-Los  Gatos  Rd,  Camp- 
.  bell;  owner,  J  Long,  prem;  builder, 
D   Baldwin. 

DWELLING,  $4000;  Lot  41.  Unit  1, 
Bayshore  and  Tyrella;  owner  and 
builder,  R  Mathls,  P  O  Box  85, 
CampbelL 

DWELLING,  $4000;  Lot  41,  Unit  2. 
Bayshore  and  Tyrella;  owner  and 
builder,  F  Cotta,  Box  38,  Marcy,  Mt 
View. 

BUILDING  (accessory),  $1000;  Lot 
25,  Ham  Ave  off  El  Camlno;  own- 
er and  builder,  W  W  Wlllard,  Route 
1,  Box  1446A,  Santa  Clara. 


bulkier,  Oliver  &  Cobum,  1006  Par- 
dee St,  Berkeley;  plans  by  H  M 
O'Neil  Co,  610  16th  St. 

ALTERATIONS,  $800;  1106  Broad- 
way; owner.  Pacific  City  Lines, 
1106  Broadway;  builder,  F  H  White, 
331  17th  St. 

REPAIRS,  $500;  1029  Oak  St;  owner, 
Nick  Parkins,  premises;  builder, 
James  L  Dillon,  5212  San  Pablo 
Ave. 

GARAGE,  $500;  645  Chetwood  St; 
owner  and   builder,   A  King,   prem. 

DWELLING  (l-story,  6-room),  $10,- 
000;  4429  Norton  Ave;  owner,  Geno 
Fasulo,  4425  Norton  Ave;  builder, 
M  W  Halvig,  8026  Atherton  St. 

REPAIRS,  $610;  1330  Washington  St; 
owner,  Lionel  Works,  prem;  build- 
er, E  A  Johnson  &  Sons,  819  Brock- 
hurst  St. 

ALTERATIONS,  $650;  1908  81st  Ave; 
owner,  C  A  Robbins,  prem;  builder, 
G  Tribuzlo,  3706  Porter  St. 

ADDITION  (steel),  $1000;  3250  School 
St:  owner.  Norwalk  Oil  Co.  prem; 
builder,  C  N  Peterson,  70  Rock 
Lane.  Berkeley. 

ALTERATIONS.  $500;  4127  Emerald 
St;  owner  and  builder,  R  C  Latham, 
premises. 

ALTER  (apartments),  $5000;  2005-07 
Filbert  St;  owner  and  builder, 
Tatsuo  Hatanaka,   2007   Filbert    St. 

ADDITION,  $3000;  341  Vernon  St; 
owner,  Dr  Lester  C  Lee.  premises ; 
builder,  R  O  Shoemake,  2415  Mc- 
Gee  Ave.  Berkeley. 

DWELLING  (l-story,  5-room).  $6000; 
4421  Albert  St;  owner  and  builder, 
Melvln  C  Shaw,  3821  Park  Blvd. 

SACRAMENTO    COUNTY 


MACHINE  shop  and  garage.  $14,000: 
16th  and  A  Sin ;  owner  and  builder. 
Pacific  Coast  Aggregates.  Inc. 

REPAIRS  to  store.  $1000;  008  914 
7th  St;  owner,  L  Luppen ;  contruc- 
t(ir,  Myron  Wetmore,  2216  2Srd  St. 

DWELLING.  !>.room,  $500;  5214  C 
St;  owner  and  builder,  L  F  Stew- 
art, 3911  Solano  Wav. 

REMODEL  Hats,  $2000;  2709  H  SI; 
o  vner  and   builder.   C   N    Aluersou. 


Completion  Notices 


ALAMEDA  COUNTY 


DWELLING.  4-rm,  $,'000;  SW»4  Sec 
36:  owner  and  oullder,  Peter  Jar- 
win.  Box  91,   Florin 

DWELLING,  C-room,  $7000:  River- 
side Village;  owner,  Wesley  W  D^- 
vis;  contractor,  G  Blomberg.  Route 
8  Box  5720. 

D^VFLLINa.  e-room,  $7000;  Lot  4. 
Riverside  Village:  owner.  Sheldon 
T  Russell;  contractor.  G  Blom- 
berg, Rte  «  Box  5739. 

DWEI.,LING.  6-room,  $5000;  Lot  48 
Rlvfrolde  Village;  owner.  H  W 
Magnuson ;  contractor,  G  Blomberg 
Kte  8  Box  5739. 

DWELLING,  2  room,  $2000:  Rancho 
Del  Paso;  owner  and  builder,  John 
P  I^wnev.  Rte  6  Box  L463. 

DAVELLING,  5-room,  $9430;  55  Sierra 
Oaks  Vista;  owner  and  bulldnr, 
Avron    Samovllle,    1515    17th    St. 

DWELLING.  5-room.  $2000;  Ftn  Loto 
67  and  68  Camella  Park ;  owner 
and  builder,  Ntven  Wold,  Rte  4, 
Box  3350-A. 

DWELLING,  5-room,  $4600;  Pin  Lot 
3  Bik  P,  North  Sacramento  No  4 ; 
owner  and  builder,  Cyril  Hamilton, 
988   Arcade   Blvd. 

DWELLING,  5-room.  $2500;  Ptn  Sec 
62.  Ranrho  Del  Paao;  owner  and 
builder.  Adolph  A  Jones,  2721  El- 
len Street 

DWELLING.   5-room,   $2500;    Lot   313 
CUy  Farms  No  5:  owner  and  con 
tractor,  E  G  Keith,  3291  36th  Ave. 

AUTO  Court,  3-unlt.  $3900;  Lot  49 
Del  Paso  Parkview  No  1 ;  owner 
and  builder,  Donald  Olson,  Routt 
7  Box  1246. 

DWELLING  7-room,  $4000;  Ptn  Sec 
10.  Rancho  Del  F^so;  owner  and 
builder.  Carney  Johnson.  Route  t 
Box  565,  Del   Faso  Heights. 

DWELLING,  4-room,  $4000;  Ptn  Lot 
1,  Htllbron  Trart ;  owner  and  con- 
tractor,  Virgil   C   Kllllngfiworth. 

GREASE  PUck.  $1400;  Ptn  Lot  7(?, 
Cclonial  Acres;  cwner  and  builder 
Ben   Olcnslager.   Rte  2  Box   IOCS. 

CITY   OF   NORTH   SACRAMENTO 

REMODEL  cleaning  plant,  $500;   ^3/ 

Lee    Wav :    owner    and    contractor, 

D  L  Lcvell. 
DWELLING.  5-room,  $2000;  2718  6lli 

Street:   owner  and  builder,   Beedle 

Alonzo. 


Recorded  Accepted 

March  25.  1947— LOT  3  Bli;  G.  Tract 
708,  Eden  T>\p.    CTharles  E  Neal, 

Jr  to  Stanley  M  Davis 

„ March   19,    1947 

March  24.  1947—630  VAN  BUREN 
Ave,    Oakland.     George    Kalmar 

tc  whom  It  may  concern 

March    15,   HM7 

March  26,  1947  —  17513  AL^MOND 
Avenue,  Castro  Valley,  Hayward. 
Frank  A  and  Tina  B  Steams. 
Ethel   E  and  James   J   Threlkeld 

to  whom  It  may  concern 

March   21,   19i/ 

March  2C,  1947— LOT  8  BLOCK  H. 
Tiact   708,   Ellen   Twp.    Dewey  V 
Chsstln  to  Stanley  M  Davis 
March    17.    1947 

March  25.  1947- LOT  i67  BIk  80-3!., 
I^t  218  Bik  80-35,  East  14th  St 
Terrace,  Oakland.  Geo  B  Sher- 
boume  to  whom  It  may  concerii 
March   21.    1917 

March  25.  1947— LOTS  14  and  15 
DIk  13.  lAs  PalPiaH  on  the  Blvd. 
Oakland.  A  Casquflro  to  whon 
It   mav   concern  March   24.   1917 

,^Iarch  25.  1947—3379  MADERA  Ave 
Oakland.     Marie    Chandler    to 

Langbehn    &   Chandler 

March   21.    194T 


MARIN  COUNTY 


Rodoni  -  Becktr    Co   vs    Orpheum 
Corporation     $4.4iaS3 


Release  of  Liens 


SAN    FRANCISCO 


Recorded  Amount 
Jan  2.  1947— OL  BLK  hounded  un  N 
by  Pacheco.  on  E  by  "S5t(h  Ave. 
on  S  bv  Quintara  and  on  W  by 
36th  Ave;  all  OL  BIk  1008  bound- 
ed on  N  by  Pacheco,  on  E  *y 
34th  Ave,  on  b  by,  Quintara  and 
on  W  by  35th  Ave.  Incl  grading 
on  35th  Ave  and  on  S  H  Pa- 
checo St.  S  F  U.ilfied  School 
Dlst,  pltff  to  Northern  Countls 
TUIe  las,  et  al,  by  Chas  L  Har- 
nev  to  S  F  Unified  School  Dis- 
trict  ._.. „ $7,696.00 


Non-Responsibility 


ALAMEDA  COUNTY 


March  25,  1947— ON  BROADWAY 
5C  ft  S  17th  >Jt.  Oakland.  Execu- 
tors Estate  Belle  Mhoon  Magee,  t 
Matt  Wahrhaftlc,  trustee  Estate 
Helen  G  Tasheira,  Bank  of  Amer- 
ica as  to  improvementn  on  prop- 
erty. 


Building  Contracts 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  25,  1947— San  Rafael.  Eu- 
gene   A    and    Mary    Lockton    to 

Ralph   E  Murphy  &  Sons 

March  20,    1947 

March  25.  1947— Near  Mill  Valley. 
Robert  J  and  Mildred  Oliphant 
to  W  A  Barker March  18.  1947 

March  25.  1947— San  Rafael.  San 
Rafael  Land  Title  Co  to  Enrl 
Cavasso March  22,    1947 

CONTRA  COSTA  COUNTY 


Terminal  Yard,  foot  of  Adeline  St., 
Oakland,  Calif. 

General  utility  building,  store  build- 
ing, boiler  and  wheel  lathe  building, 
truck  repair  building,  transformer 
building,  washer  control  building 
and  oil  pump  house. 

Owner — Western  Pacific  Railroad  Co. 

Contractor— H.  E.  Rahlmann  Co.,  261 
Kearny  St.,  San  Francisco,  Callf. 

Recorded— March  26,  1947. 

Payments : 

Each  month  per  completed 90% 

36  days  after  completion 10% 

TOTAL  $86,119.00 

Bond— $36,119. 

Surety — Western  National  Indemnity 
Co. 

Umit— Juno  1,  1947. 

Specifications  filed. 


4442  Acadia  :  ou-ner,  Geo  Jackson  ; 
dealer,  H  U'e;  floor  furnace. 


Plumbing  Permits 


OAKLAND 


OAKLAND 


DWELLING  (l-story,  5-room>,  $12,- 
600;  5838  Plnewood  Rd ;  owner, 
Donald  T  Harvey;  builder,  Fred  F 

;  Chapln,  1990  Mountain  Blvd ;  archi- 
tect. John  D  Wagenet,  Femwood 
•  Drive. 

ADDITION  (l-story,  concrete).  $12,- 
400;  4145  Broadway;  owner,  Ander- 
son Carpet  A:  Linoleum  Co,   prem; 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO.     Ltd 

C>  O  U  &  L  >1  S     F  \  fi 

f  o  N  r  f  P  o  s  '1    p  /  N  r 

RfDWOOD        CEDAR 


CITY    OF    SACRAMENTO 


ADDN  to  dwelling,  $700;  2182  «'!i 
Ave:  owner  and  builder,  L  Falcon. 

DUPLEX,  9-rooni,  $10,000:  662  Lago- 
mursino;  owner,  J  CJoodrich,  1017 
J  St;  contractor,  Donald  Carter 
Co,   1017  J   St. 

RFPAIFifJ  to  apt.  $800;  1609  20th  St. 
owner  and  contractor,  L  Shetzky. 

DWELLING,  5-room.  $9600:  1523  54th 
St;  owner,  L  Mori,  1148  58th  oi. 
contractor.   H  J   Harlow.  .':423  J   St. 

REPAIRS  to  bldg,  $450  1213  4th  St; 
owner,  Y  K  Niehigama;  contrac- 
tor, Y  Imura. 

REMODEL  store  front.  $500;  2017"^ 
J  St;  owner  and  contractor.  D  Lei- 
bel. 

WAREHOUSE.  66x296  ft.,  steel  frame 
and  RlumnuTTi.  $40,000;  1809  C  Si; 
owner  and  builder.  California  Al- 
mond Orowers,  Inc.  engineer,  W  A 
Bijehler.    Forum    B!dg. 

ADDN    to    dwelling.    $400;    3420    32nd 
St;   owner  and   builder,   Q   R   Mor 
rill. 

STORAGE  bide.  $'600  2314  16th  r,t  , 
owner,  Jean  Moss  and  M  Ander- 
son; contractor.  <im  Bli>mti<i,"„ 
Rte  S  Box  &V39. 


Recorded  '  Accepted 

March  22,  1947  — Lot  99,  Beverly 
Hlllys,  near  El  Cerrito.  Leroy  A 

Cowan  to  Valory  &  Wilson 

March   7,   1947 

March  24.  1947— Lot  23,  Block  O. 
Berkeley  Highlands  Addition  near 
El   Cerrito.    Wilbur   L   Barnes    to 

A   H  and   W  H   Rahlves _ 

March   20.   1947 

March  24,  1947— Lota  72,  73,  74,  75 
and  ptn  Lot  71,  Lafayette  Oaks, 
Lafayette.  W  F  McGregor  to  Geo 
MacDonell March  18,  1947 

March  24,  1947— Lot  1,  Block  116, 
East  Richmond  Heights  Tract 
No    3,    near    Richmond.    Roy    R 

Ck>rdon  to  Charles  R  Orr .• 

- March    14,    1947 

March  24,  1947— Ptn  Lot  44,  Del 
Hambre  Terrace,  Walnut  Creek. 
C  F  Hendrlck  to  Minton  A  Kubon 
March   20.    1947 

March  24,  1947 — Ptn  of  Rancho  San 
Ramon,  near  Danville.  Carl  T 
Magee  10  whom  It  may  concern. . 
March   24,   1947 

March  24,  1947— Lot  31,  Lakewood 
E.states.    Walnut    Creek.  *  John   C 

Anderson  to  Hary  G  Bergland 

March   22,   1947 

March  24,  1947— Lots  1  and  2,  Block 
11,  Almond  Court  Addition,  Wal- 
not  Creek.  William  S  Simpson  to 
Blake  &  Calloway       March  17,  1947 

SAN    FRANCISCO 

Recorded  Accepted 

,  1947—200  TARAVAL  ST. 
Taraval  Motors,  Inc  to  W  C  Tail 
Company March   14.   19'7 

March  26.  1947—4542-4  CABRILLO. 
C  L  Woln  Conatr  Co  to  whom 
It    mav  concern  M.irch    25,    1947 

March  26  1P47-  14.''.9-63-67  47th  Ave. 
Superior  Bldg  Co  t<>  wnom  St  may 
concern March    26.    191." 


SAN    FRANCISCO 


BUILDING,  reinforced  <^oncrcte,  tile 
and  frame  N  Ookdale  Ave  195.143 
E  Bamcveld. 

Owner — Cariani    Sausage    Company. 

Contractor — Amoroso     Constr    Co. 

Filed,   Feb   26.    ^947      Dated 

TOTAL   COST,   $249,800 


REMODEL  offices  and  testing  kitch- 
ens.   609  Sutter  Street. 

Owner — IlaWmark    Testing   Serv.,    di- 
vision of  Safeway  Stores,  Inc. 

Contractor — Wm  Horstnieyer  Co. 

Fi!ed,  Jan  13,  1947     Dated, 

TOTAL  COST,   $24,637 


Liens  Filed 


ALAMEDA  COUNTY 


Recorded  Amoun; 

March  20,  1947—1012  B  14lh  ST. 
Oakland.  Ihtorhay  Lbr  Co  vs 
Globe  Constr  Co,  Paula  and  Ber- 
nlce    Craig $1.«95(.l 

SAN    FRANCISCO 


Recorded  Amoun; 

1947— NW  TAYLOR  ST  and 

Goldn  Gate  Ave.    A  C  Rodoni  dba 


SM/N'GL£S     .' 


T  I  ^^  B  E  R  S 


:67     BAYSHORE 

DCULE VAR  D 

Pht  l^r    ATwnf '.T    8174 


National  Expansion  Joint  Co. 

MaaafacfNrer  aad  OMrlhaf^r 
FIIEK  lOARD  — FELT.SiDID  ASPHALT  AND 
REDWOOD   IXPANSION   JOINT   PILLIRS 

Oiifr/bafor 
MARVEL-KOTI— CeacreH  CMri»9  Compoyad 
SEALZ — Expoaaiea  Joiaf  S««lia«  Campeaad 

CeaipHat  wl#ft  Federal  Specifteotioaa  SS-P-334 

FOR    CONCRETE    CONSTRUCTION 

333  Sevaatli  SfrMt         Uaderklll  7172         Sm  Proacltee  3.  Calif. 


Furnace  Permits 


OAKLAND 

69  El  FUtio;  own<'r.  J  Flnberg; 
dealer,  J  S  Wool;  central  furnace. 

9305  Burr;  owner.  Wlyte;  dealer, 
L  F  WItharm ;  floor  furnace. 

P.321  Burr;  owner.  Wlyte;  dealer. 
L  F  Witharm;  floor  furnace. 

4133  .Mavbclle;  ovne.-,  Capneroii ; 
dealer,   Holbrook ;   floor  furnace. 

4r61  Sequoyah  Road;  owner.  John- 
son *  Cameron ;  dealer,  Davie  and 
HoIbr«)ok;   central   furnace. 

1945  108th  Ave;  owner.  Marquis 
Constr  Co;  denier,  Harer  Furnace 
Co;  central  fuma'^e. 

26  Eldridare;  owner  and  dealer,  I' 
Boogland ;   floor  furnace. 

3^60  Greenwood;  owne-  Swanberg: 
dealer,   Alad.lln   Htg  Corp;    floor. 

4166  Wilslilr  Blvd :  owner.  MIley ; 
dealer.   Aladdin   Htg  Corp;   central. 


6016  M<  nadnock  Way;  owner,  J  J 
Carv;  denier.  P  Plainer;  8  fixtures. 

2967  Ciimiel;  owner.  W  Wiggins; 
dealer  F  Plainer;    1   gas  opening. 

280S  Carmcl  St ;,  owner,  A  Jacob - 
son;    dealer.   C   Carlson;    6   fixtures; 

2  ?a.x  openings;  10  water  connections. 
2694    Fisher    St;    owner,    R    Wool- 
ridge;  dealer;  D  Watson;  6  fixtures; 

3  gas    cpenings;    16    water    connec 
tlons. 

1224  MacArthur  Blvd;  owner. 
Wood;  dealer,  E  LAWless;  1  fixture: 
2   water  connections. 

64i>  ?4th  St;   owner ;  dealer. 

Huf»chmldt.    1   fixture. 

175.1  16th  St;  owner ,  dealer. 

2  fixtures;  4  water  connections  l  gas 
openings. 

937  Willow  St:  owner.  Smith;  dto-I- 
er.  Huf.schmidt;   1  fixture. 

8726  Sfneca;  owner,  D  Groom  t 
dealer,  R  Bems ;  S  fixtures;  3  gas 
openings;  12  water  connections. 

8744  Seneca:  owner,  D  Groom; 
dealer,  R  Berne;  5  flxturc.T;  3  gas 
openings-    1*   water   connections. 

10O6  7th  St:  owner,  H  Rich;  deal- 
er. Cleaners  Exchange;  2  water  con- 
nections. 

6937  Slmson;  owner,  H  Kleckner; 
dealer,  E  Lawless;  8  fixtures;  3  gas 
openings :  IP  water  connections. 

8682  R'eneca:  owner,  D  Groom; 
de.«iler.  R  Ferns;  B  fixtures.  3  g*8 
openings;   12   water  connections. 

8708  Seneca:  owner,  D  Groom: 
dealer.  R  Berns  5  fixtures;  3  gas 
openings;    12    water  connections. 

8716  Seneca;  owner,  D  Groom: 
dealer.  R  Berns;  5  fixtures:  3  ga? 
openings;    12   water    connections. 

8732  Seneca :  owner,  Don  Groom ; 
dealer.  P.  Berns;  5  fixtures;  3  ga.i 
openings;   12  water  connections. 

9621  Thermal  St;  owner,  Hodgson; 
den'er.   Otlmour  Bros;   4   gas. 

4260  Wllshlre  Blvd;  owner.  Bla- 
zlck:  dealer,  Flnziel:  3  fix;  4  water. 

1945  24th    Ave;   owner.  :    deal- 

er. Wm  Souza;  1  fix;  2  water. 

44W)  MacArthur  Blvd  ;  own^r,  Jones 
dealer,  O  Zeis;  2  fix;  8  water  con. 

2130  23r'i  Avenue;  owner.  Jenkins; 
dealer.  F.  J  Hoerst ;  2  fix ;  2  water. 

6018  San  Pablo  Ave;  owner.  Ran- 
kin: dealer.  Al  Rowse;  9  fix;  20  wa- 
ter connections. 

812  Union  Sti'eet;  owner,  W  Rose; 
dealer    Bruce;   ?  fix;   6  water  con. 

Comer  21i«t  Ave.-  and  25th  Street: 
owner.     McChesney;     dealer,     J     Tl 

Pierce;  1  fix.  ^ 

7129  Homewood:  owner,  F  Tisner; 
dealor.  F  Tlshcr.  Jr;  10  fix;  16  water 
connections. 

2100  23rd  Ave;  owner,  ;  dealer, 

E  Brain  ;  6  gas. 

801-3  E  14th  »t:  owner,  Loomls 
Bros;  dealer.  E  Bon  in ;  1  fix;  4  wa- 
ter co:in<?ctlons. 

971  fl9th  Ave;  owner,  General  Elec 
Co  dealer.  E  Hanson;  2  fix;  2  wa- 
ter conn. 

5955  Mazuela ;  owner.  Pahlben : 
dealer.  J  R  Pierce;  7  fix;  20  water 
connections. 

2383  Thackeray  Dr;  owner,  John- 
pon;   dealer,  J  R  Fierce;  1  fixture. 


HIGHWAY 
EARTH    BORING 

MACHINE 
R«iif  •  L«as«  •  Contract 

Mailing  ftWhifaker 

Electrical  Contractors 

375  9tli  St.  -  San  Francisco  3 
HEmlock  6148 


HoccQcoftv 

V;  I  N  D  O  VV     S  C  R  E  F  N  .^ 


ilRCH/TfCTS  .  .  . 

You  can  again  specify 

ROLL-AWAY 

Window  Screen* 

THE  PERFECT  SCREEN 
FOR  EVERY  TTFE  OF 
WINDOW  ... 

•  Keeps  insects  ^nt  .  . 

•  Keeps  curtains  in  .  .  . 

•  Roiis  out  of  si^iit 
wiien  window  is  closed. 

Roll-Away  Screens  can  l>e 
built  in  or  installed  on  ex* 
isting  windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

f4ame  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

S«ee«st»r(  fe  ROLL-AWAY  WINDOW  SCRIIN  COMPANY 

Mala  Ome*  and  Facfery:  tlRKILIY.  CALIP..  Itll  ft  Carifva  SfrMtt 

P**N«  THorawell  0340 
Manufacturwt  of  the  POPUEAR  RoU-Awty  SCREEN    •    Sine*  192 J 


\ 


PACE  a 


DAILY     PACIFIC     BUILDER 


THURSDAY,  MARCH  27,  1^47 


4001  San  L>«andro  B)vd;  owner, 
Jens«!n;  dealer.  J  R  Pierce;  15  fix;  2o 
water  con. 

180©  8»th  Ave:  owner,  E  SwanhoK 
dealer,  E  Swanholt ;  5  f Ix ;  0  water. 

SW  Cor  16th  and  Sah  Pablo  Ave; 
owner,  C  Tye;  .lealer,  E  Bonin;  4  fix 

2<S2  Kingf,lar.d  Ave;  owner.  Bolt 
A  iMwia ;  dealer.  Cleaners  Exchange ; 
2  ga*. 

7120  Circle  Hill  Dr;  owner,  Unga- 
retti;  dealer,  Finzel;  10  fix;  20  wa- 
ter; 4  gas. 

4334-40  Shafter;  owner.  Lane;  deal- 
er, T  Donaldson;  43  water. 


Electrical  Permits 


8AN    FHANCI8CO 


4254  17tb.  E  side  200  ft  N  of 
Judah;  owner.  United;  contractor. 
nichmonU   Elej    Co;    temporary    saw. 

4223-1228  various  Griffith  loca- 
tions; owner,  H  Kockos;  contractor. 
W  H  Klrster;  3  outlets;  2  switches; 
2   plugs. 

4229  96C  Orlffith;  owner,  Kockos; 
contractor,  W  H  K>rste«;  S  outlets; 
4    {•  witches;    3    plugs. 

4?30  3300  .S'an  Bruno;  owner.  Bel- 
cher; contractor,  Arc  Elec  Co;  tem- 
porary saw, 

4231  30  Keinpton :  owner,  F  C 
Frank;  contractor.  Arc  Ble«^  Co: 
temporary   saw   pole. 

4282-4234  various  Sagamore  lo- 
cations; owner,  F  C  Frank;  contrac- 
tor. Arc  Elec  Co;  9  outlets;  9 
switches;  9   plugs;   cable  service. 

4235  1450  17th  Ave;  owner,  Ber- 
tndsen  St  Harper;  contractor,  Grandl 
Elec  Co;   temporary  "-aw. 

4236  1919  Hayes;  owner,  Lowell 
Cleaners;  contractor,  Giancli  Elec 
Co :    motors. 

4237  50  Tehama;  owner,  J  Thoma  ■ 
contractor.  Grand!  Elec  Co;  1  out- 
let ;    2    plugs ;    rervice. 

4238  8..4  Dlvisadero;  owner,  Dea«y 
&  Coin ;  contractor.  Grandi  Elec   Co 
servict;    alterations. 


4289      746    Brannan ;    owner, 

contractor,     Weidentnal     .     Gosllntr 
Elec    Works ;    motors. 

4240  46  Margaret;  owner.  E  J 
Lehman ;  contractor,  Dowd-Seid  Elec 
Co;  12  ouilets;  12  switches;  14  plugj; 
service 

4241  450  Mission ;  owner,  Cai 
Phys  Service;  contractor,  Dowd-Seid 
Elec    Co;    5   plugs. 

4242  262  Chester,  owner,  E  J 
Lehman ;  contractor,  Dowd  -  Seid 
TClec  Service;  '6  outlets;  21  swotches: 
25  jJlugs ;    service. 

4243-4  Va-ious  Ashbury  locations; 
owner,  Paperhauser:  contractor. 
Eureka  Elec  Co:  22  outlets;  20 
switches;   24  plugs;   cable  service. 

4245  1726  27  Hayes;   owner.    • 

contractor,    Goklen    State    Elec    Co; 
fire  repairs. 

4246  390f  Clay ;  owner,  L  Lavre . 
contractor,  Edw  W  Scott  Elec;  3 
outlets;  12  plugs. 

424T  2422  Clay;  owner.  Arlan 
Constr  Co;  contractor,  Edw  W  Scot* 
Elec  Co :  10  outlets ;  5  switches ;  10 
plugs. 

4248  2040  Fulton;  owner,  Roht 
McCarthy  Co;  contractor.  Lynch 
Elec    Co ;    service. 

4249-4274  various  locations  own- 
ers ;  Beer  signs,  etc ;  contractor,  Apex 
Elec  Co;  signs. 

4275  Civic  Auditorium;  owner,  .. 
;    contractor,    C   J    Holzmueller. 

4276  Seals  Stadium,  16th  &  Bryan* . 
owner ;  contractor,  C  J  Holz- 
mueller: temporary  generator  sot 
and  searchlight. 

4277  255  4th  St;  ownen  Eastmari 
Tag  and  Label  Co;  contractor,  Ku- 
chel  &  Slevers  Elec  Works,  Ltd ; 
separate   light    from    power   meter. 

4278  o765  Jack.son ;  owner,  Con- 
nelly; contractor.  Century  Elec  Co; 
1  plug. . 

4279  34  Schwesln;  owner.  Bay; 
contractor.  Centuiy  Elec  Const  Co; 
1  plug. 

4280  1539  Mason ,  owner,  Chinr. ; 
contractor.  Century  Elec  Const  Co ; 
temporary  Fervlce. 


1_    MISCELLANEOUS 


Are  jrou  intereeted  in  well-trained, 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS,  ENQINEKRS, 
DRAFTSMEN,   SURVEYORS.  B8TI- 
1CATOR8,     SALES     ENGINEERS. 
CONSTRUCTION      ACCOUNTANTS, 
TnUUKHIBPERS.    OFFICE    HELP. 
For  further  Information  call 
B.   STEVENS.  OArfleld  1617 
Technical  Peeltiene  Agency 

B60KKEEP»iNG  s^Avite 

Ali     taxes,     p.-ivrollr     lor     business 
firms,    contractors    and    individuals. 
No   account    loo    large   oi    too   small 
SEabright  4462.  (tf) 


FOR  SALE 


AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf ) 

Corrugated  ALUMINUM  SHEETS, 
19  gauge.  .036-ln.  45^x06-ln.  Alum- 
inum Products  Co.,  3245  16th  Stree' 
Phone  UNderhin  2166  or  SUtter  6700. 


THESE.  MEN  ARE  AVAILABI^: 
CONSTRUCTION  SUPTS..  WORK- 
ING FOREMEN,  PROJECT  MAN- 
AGERS, ESTIMATORS,  ARCHI- 
TECTS. ENGINEERS  —  STRUC- 
TURAU  DESIGN.  M.  E.  and  E.  E. 
DR\FTSMKN  — all  types,  INffTRU 
M?  NT  MEN,  P.OD  and  CHAIN  MKS 
CONSTRUCTION  ACCOUNTANTS 
TIMFKEEI'ERS  and  SA^.^S  ENGI- 
NEERS. 

HENRY  HELBIG  and 

RALPH   OLSEN 

YUkon  6-0079 

This  AGENCY  ^er^^cc  is  designed  to 

help  you  8c>.  ure  the  rigin  man 

2—     HELP  WANTED 


OFFICE  MAN  FOR  DOOR  AND 
SASH  ESTIMATING  and  COUNTER 
WORK.  State  previous  exp.  Reply 
Box  326  c/o  Dally  Pacific  Builder. 

(4/2> 

feWN16R  Ak<5HITE<;TURAL 

DRAFTSMAN.  Out  of  town  position 
Must  be  Ist  class.  Capable  of  sketch- 
es, working  drawings  and  details. 
Salary  will  oe  satisfactory  to  a  fa&t 
worker,  able  to  produce.  Phone  SU 
6169  for  appointment  (tf ) 


4281  140  Broadway;  owner,  Lor- 
raine Hotel;  contractor,  Amer  Elftv 
Const  Co;  sign  circuit. 

4282  2652  36lh  Ave;  owner.  Wil- 
son; contractor.  Star  Elec  Co;  ran«e 
feed. 

4283  276  32nd-  'owner,  Nichols; 
contractor.  Star  Elec  Co;  1  outlet; 
1  rtwitc{h;  6  plugs;   service. 

4284  467  Guerrero  St;  owner,  Ver- 
duzo;  contractor.  Star  Elec  Co;  un- 
derground   service. 

4285  490  Guerrero ;  owner,  Bre- 
mer; contractor.  Star  Elec  Co:  u.i- 
derground   service 

4286  126  Pof.t  St ;  owner,  Jenkel 
Jeweliy;  contractor,  Smith  Elec  Co. 
survey. 

4287  1202  Page;  owner,  Dr  Berg- 
koff;  contractor,  G  H  Armstrong 
Elec  Co;    1  outlet:   2   switches 

4288  16th  and  Bryant  Sts;  owner, 
S  F  Baseball  Club;  contractor.  Cen- 
tral Elec  Co;  10  plugs. 

4289  434  Clement  St;  owner,  E 
Potrucco;  contractor,  Scott  Sign  Ser- 
vice; sign. 

4290  645  Geary  St;  owner,  Marie 
lyeVoff;  contractor,  Scott  Sign  Serv, 
flgn. 

4291  5265   3rd    .St;    owner 

contractor,    Bernal    Elec    Co;    meter 
loops. 

4292  55:67  3rd  St;  owner.  Thomp- 
son :  contractor,  Bernal  Electric  Co , 
service ;    heater. 

4293  141  Shawnee  Avenue;  owner, 
Sorbi :  contractor,  Bernal  Elec  Ct ; 
.service.  , 

4294  259  Topeka;  owner,  Stella, 
contractor,  Bernal  Elec  Co;  service; 
rarge. 

4295  104  Marietta  Drive;  owner, 
Halloway;    conlractor,    Bernal    Elec. 

4296  937  Steiner;  owner,  Lubln ; 
contractor,  F'aciflc  Elec  Constr  Co ; 
repair   service. 

4297  566  Columbus  Ave;  owner. 
Quasi :  contractor.  Pacific  Electrical 
Constr  Co;  1  plug. 

4298  377  Ellis  St ;  owner,  Coronado 
Coffee  Shop;  contractor,  Pacific  Elf^c 
Constr  Co;   motors. 

4299  2f)9  Post  St;  owner.  Jacks  & 
Irvine ;  contractor,  Galvin  BrotherH ; 
8  outlets. 

4300  Carroll  St.  E  300  S  3rd:  own- 
er  ;    contractor,    Cimlno    Elec 

Co;   temp  saw.  . 

4301  5298  Srd  St;  owner,  , 

contractor-.    Martinez    Elec:    Iq    out- 
lets;  3  switches. 

4302  295   Sanchez;    owner,    ; 

contractor,  .S  H  Arm?trong  Elec  Co; 
10  outlets;   10  switches;    10   plugs. 

4303  2601    Newhall;    ov/ner,    ; 

contractor,    Get.oral    Brewing    Corp: 
motors. 


OAKLAND 


Floor   Crane,   2-Ton,  Portable 

STEAM     CLEANING     MACHINE, 
portable,   for   machinery    or   build- 
ings. 
WELDERS,   gas  and  electric  driven. 

ACE  MFG.  AND  SUPPLY  CO. 

Hillside  and   Mission,   San    Francisco 

Phone  Days  JU.  4-8910 

Evenings  FI.  8886 


ELECTRIC  MOTOR 
400-hp.,     3/60/440,     600     r.p.m.,     plus 
starter. 

transfor;hers  (3) 

60   KVA  3/60—2x00/240x120 
AIR   COMPRESSOR 
750  cu.  ft.  Sullivan  WJ  3,  late  over- 
haul, new  butterfly  valves,  complete 
with  aftercooler. 

ELECTRO  PLATING  SET 

O.  E.  1600-amp..  15-volt. 
MOTOR   GENERATOR  SET 
25  to   75-hp— 250-volt. 
SYNCHRONOUS  MOTOR 
2C0-hp.,    900-r.p.m.,    2300-volt,    com- 
plete with  automatic  starting  equip- 
menL 

CENTRAL  SUPPLY  CO. 
766  Folsom  St.,  8.  F.  DO.  2567 

3/31/47 


ESTIMATOR,  PAINTING,  first- 
class.  Must  know  new  and  old  woi^. 
Large  reputable  f^rm.  Ideal  condi- 
tions. State  exp.  and  qualifications. 
Reply  Box  327,  c/o  Dally  Pacific 
Builder. 4/1/47 

3— POSITION  WANTED 


Woman  Bkkpr.,  Accountant,  exp.. 
full  charge:  also  Burr.  opr.  Satur- 
days only.    Reply  Box  324  c/o  Daily 

^H(ifl<    Riillner.  (3/28» 


MAN.  SO,  whlsle.  elect,  supply  exp., 
buy,  sell  and  procedure.  Desires  pos. 
elect,  contr.  or  whlsle.  Reply  Box  325. 
c/o  Daily  Pacific  Builder.  to  3/31 

sH  FOR  RENT 


LUMBER      HANDLING      _ 

KENT:      CAimrERS,      STAC] 

TRUCKS.    Pacific  Carriers.  Oaklana 
KB   4-1661 


BQUIP. 
LCKBR6. 


FOR  SALE 

LUMBER.  SOIL  PIPE,  SHEET 
ROCK;  FIR.  all  sizes,  !ip«Krifled 
lensrtho;  PINE,  boards  kiln 
Hrifd;  TIMRBR,  any  length  and 
dimendon:  MILL  WORK,  rail 
ties,  millwork;  DOORS,  SASH. 
SHINGLES,  MOULDING; Wood 
Latb,  Metal  Lath.  Rock  Lath, 
NailH,   Plaster   Board,   Plywood, 

Oak  and  Pine  Flooring 

Carload  I^ots 

Aasodated 

General  Contractors  Semes 

1151  Softer  St..  San  Franciaco  9 

PRo^pect  4500  or  2800 


HOISTS,  ELECT.,  Monorail,  2-ton, 
S-ton.  5-ton  capacity,  3-phase,  220- 
440  volts,  p.  &  H.  Yale  and  Shaw -Box. 

H.  KRIEGER  CO. 
724  Brannan  St.,  S.  F.  MA.  5409 

3/31/47 


SHREDDED  REDWOOD  B.\RK— 
Tops  for  INSULATION.  ImnmKnte 
Dehvery.  GILLON  LUMBER  CO. 
Oenrv  at  4th  Ave.,  San  FrancLsco. 
SKvline   .rM6. 


JAEGER  CONCRETE  MIXER. 
Model  14  EIx  pneu.  tired,  with  "Ulfi 
loader  and  water  tank,  a^  Is,  $1500. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  S-10  ton  converted,  ovri 
hauled  and  rolls  retired,  as  Is,  $1200. 
J.  HENRY  HARRIS.  2657  Nlr.th  St., 
Berkeley;  phone  THomwall  7l65. 
"MOTOirGHADJvHS.  GAI.LION  101 
and  WARCO  ll<ht  patrol  c'lesel.  hofn 
first  class  condition.  Cnmpletelv  re- 
built T.  D.  18  INTERNATIONAI. 
TRACTOR.  rab>  sngledozer;  also  T 
D.  INTERNATIONAL  T  R  A  C  T  O  U 
comb  loader  and  dozer.  All  prioe.i 
right.  Marin  Equip.  Co.,  101  High- 
wav,  1  mile  routh  of  San  Rafael, 
i'hone  Mill  VaPov  602-W. 


46161  809  Brush  bt ;  owner,  C 
Shea;  contractor,  Monzo;  outletci, 
switches ;    plugs. 

4,M62  809  BruKh  St;  owner,  C 
Shea;  contractor,  Carl  Monzo;  fix- 
tures. 

45163  950  19th  Ave;  owner,  Mr. 
Schwenelpennig;  contractor,  Ets-  Ho- 
kin   &    Hokiii ;    motors. 

45161  9  El  Patlo;  owner,  Erwlng; 
contractor.  T  C  Moody;  fixtures. 

45165  1276  17th  St;  owr.er  ,Moore; 
contrartor,    T   C    Moody    service. 

4516C  398  Wood  St ;  owner,  Robin- 
st>r. ;  contractor.  T  C  Moody;  outlets; 
.•-witches;    plugs;    new    installations. 

45167  105  Alpine  Terrace:  owner, 
H  .Molrell;  contractor,  Haventi  fr 
Wade;  service 

4r.l68  1234  47th  Ave;  owner.  Col- 
yrar  Motor  fe'aves  Co,  contractor, 
Scott     -     Buttncr;      plugs;     n.otors. 

46169     3440  Bn^aJwav;  owner, 
contractor,   T   L  Rosenberg;   wiring. 

45170  Bru.id'.vay  Jt  Ma<Arthur; 
owner.  Plants;  rontrattor,  T  L  Ros- 
enberg;   moton-. 

45171  2200  E   7th   St;    owner.    ; 

contra. lor,   T   L   Ros^nbert;;    plug.4. 

45172  6975  Shattuck ;  owner,  G 
Gciu-i;  contractor.  C  A  Langlais ; 
.swi'dies;  plugs. 

45173  479  42nd  St;  owner,  Orllow; 
contiKCtor.  C  A  Langl'ils :  outlets; 
switches;    plugs. 

45174  1711  Myrtle;  u\.ner.  F  L 
Campbell;  contractor,  Scott,  alter- 
ations. 

4517IS  Tele>;iaph  and  66tli  St;  own- 
er. Special  Lite  Sign;  contractor 
,Spott;    wiring. 

4»M76  140  Marlow  Dr;  owner,  and 
rontnut  r,  R  Vetio;  service;  altet- 
aflcn.s. 

4ril77  517  Fanoramer;  owner  and 
contractor,  Judd  E  Boynton  ;  outlets; 
j;\vl*.chcs;  fixtures;  plugs;  new  In- 
.stn'lations. 

45175  1037  36th  Ave;  owner,  P  L 
Brnndi ;  co-.itractor,  Haynes  Eler; 
altrralions. 

45179  38S3  Piedmont ,  owner.  J 
Jarder;  jpontractoi.  Pletimont  Elec; 
(=lgn. 

45180  4260  Wilshlre  Blvd ;  owner. 
Rudy  Blazick;  contractor,  Chesney 
Elec;  outlets;  switches;  plugs;  ac:- 
(Utlon. 

45181  2230  B\'wood  Drive:  owner, 
J  A  FarringT;  contractor,  Haynes; 
outlets;   switches;   plugs. 

45182  :9fil  San  Pablo  Ave;  own*  i 
.Tnd  contractor,  S.'ott  Sign;  new  lii- 
.stnllatlon. 


45183  E  14th  St  NW  62nd:  owner 
and  contractor,  Foster  &  Kleiser: 
outlets;  switches;  fixtures;  new  in- 
stallation. 

451S4  E  14th  SE  olst  Ave;  owner 
and  contractor,  Foster  and  icielser, 
outlets;  .switches;  fixtures. 

45185  7th  and  Fallon;  owner,  S  P 
Co;  contractor.  Ets,  Hokin  &  Gal- 
van  -    outlets ;    plugs. 

45186  5423  Grove  St;  owner,  Geo 
T  Blpo;  contractor,  Parkhurst;  out- 
lets;   switches:    plugs;    service. 

45187  f422  Grove  St;  owner,  Geo 
T  Bespo;  contractor,  Parkhurst;  fix- 
tures. 

45188  6429  E  14th  St;  owner,  Moa- 
em  Vanity  Store;  contractor.  West- 
ern Neon ;  sign. 

46189  1023  23rd  Ave;  owner,  Calif 
Bldrs:  cotractor,  Clifford  Elec  Co; 
fixtures. 

45190  1023  23rd  Ave;  owner,  Calif 
Bldrs ;  contractor,  Clifford  Elec  Co ; 
outlets;  switches;  plugs. 

45191  938  23rd  Ave;  owner,  Pa- 
cific Engrg  Co;  contractor,  Clifford; 
service ;  .-notors. 

45192  2800  E  14th  St;  owner,  C 
Pederson ,  contractor,  Paramount  Ei 
Co:   alterations. 

45193  1615  Cedar  St;  owner,  Ber- 
keley Floor  Co;  contractor.  Para- 
mount  Elec ;    service. 

45194  3248  Sylvan ;  owner  and  con- 
tractor, L  A  Larson;  outlets;  plugs; 
switqhes :  service  for  saw. 

45195  1066  47th  Ave;  owner,  Geo 
Warn  &  Son ;  contractor,  Johnston 
Elec;   fixtures. 

46196  5733  Colton  Blvd;  owner,  C 
B  Johnson ;  contractor,  Johnston  El ; 
outlets;   switches;  plugs. 

45197  10008  Voltaire;  owner,  Ala- 
neda  Homes ;  contractor,  Johnston  ; 
outlets;  switches;  plugs. 

*5198  1232  88th  Ave;  owner,  Ala- 
meda Homes  ;  contr.actor,  Johnston  ; 
outlets;  switches;  plugs. 

4519P  1137  Seminary;  owner,  Ale- 
meda  Hemes  ;  contractor,  Johnston  , 
outlets,  switches:  plugs. 

45200  3260  Hollis  St;  owner,  J  H 
Fitzmaurice;  contractor,  Conrad  El; 
outlets ;  .<7witchcs ;  plugs. 

45201  022  7th  St;  owner.  Van  Bok- 
kel'»n ;  contractor,  Roberts  Lighting 
Fixture;  fixtures. 

45202  267  E  12th  St;  owner.  Army 
Navy  Store;  contractor,  Scott-Butt- 
ner;    alterations. 

45203  361  13th  St;  owner,  J  A 
Frenette;  contractor,  Scott-Buttner ; 
alterationi*.  , 

45204  2327  Foothill  Blvd;  owner, 
J  Altnssere;  contractor.  Gross  Elec 
Shop;   add   meter   loops. 


POSITIONS   OPEN 


S-619  — STRUCTL.  DRAFTSMAN, 
exper.  on  steel  and  concrete.  fMt  mo, 
plus  O.T.  12- month  contract  Ifanila, 

S-572— ASST.  CHIEF  B»IOR,  <1B. 
grad..  to  plan  utilities,  roads,  bridges, 
etc.  1635  mo.  Also  a  civil  engr.  for 
field  work  and  a  bidg.  estinmtor  for 
field  office.  |518  mo.  12-month  con- 
tract. Go  single.  P.  I. 

S-603— ARCHTI*  DBSIONBk  Vfth 
several  yrs.  exper.  on  the  board.  $600 
mo.  San  Francisco. 


iN«iNiiRiN«  sociirin 

PIRSONNIL  SIRViei.  IMC. 

fAgvBcyl 
Newton  D.  Cook,  Mgr. 

S7  POST  ST.  S.  p.  4 

•AHM4  fl4t 


Official  Pr 


I .  I  Y7\ 


Moving  of  thrta  dormitories  now  at 

Benlela    and    reerectlen    «n    tha 

Dsvis  Campua 


"ADVERTISEMBNT     FOR     BIDS" 


"Subject  to  the  conditions  presorlbV 
ed  by  the  undersigned,  sealed  bids 
are  Invited  for  the  following  woritt 
for  the  moving  of  tftiree  dormitories 
now  located  at  Beneda,  California 
and  the  re-erection  on  the  Davis 
Campvis,  University  of  CaUfonila. 
Davis,  California.  Plans  and  speotfi- 
catlons  will  be  Issued  to  Intending 
bidders  upon  deposit  of  ten  (flO)  dol- 
lars per  pet.  No  bids  will  be  reoetred 
after  2:00  P  M  April  9,  1M7.  PlaB&. 
specifications  and  information  wUl 
be  available  starting  March  14,  1M7 
at  the  Cashier's  Office.  108  Adminis- 
tration Balldlng.  Unlvarsity  of  Cali- 
fornia. Berkeley,  California,  and  at 
the  Business  Office.  101  Adminis- 
tration Building.  University  of  Cali- 
fornia. Davis.  California.  The  right 
to    reject   any   and   all    bids    la    rr- 

served.  

"THE  HEGBNTS  %'W  THB 
UNrVBRSITY   OF   CiOJCFORNIA" 
(Daily  Pacific  BulMer) 
S/14.  17.  18.  19,  20.  21,  24,  26.  261  ST.  '«7 


^O 


FOR     SALE 

Compressors  -  Pumps 
Pnemnatic  Tools 
Rock  DriUs 

•  .  .  Comp/efe  Renfa/  %^Ty\^e  .  .  . 

THE  RIX  COMPANY  •  INC. 


SS2  SIXTH  STREET 


UNderhill  5026 


NEW    Improved 

SCOOPMOBILl 

¥\^e    NEW 
IMPROVEMENTS! 


1 
2 
3 
4 

5 


NEW  "Shovel  Action"  BUCKET 

A  full  load  .  .  .  plus!  No  more  rsmming  into  stock  pile.  Simply  ci 
SCOOPMOBILE  into  pile  and  lift  bucket  with  s  full  load  .  . . 
on  the  machine  .  .  .  faster,  fullerl 

HAND  LEVER  CONTROL 

Two  hand  levers  at  operator's  fingertips  give  positive,  flexible 
control  of  bucket  sction.  No  more  trip  rope  and  "shock  ffaunping" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  discharged  from  very  top  of  rsck.  (Up  to 
8  ft.)  Partial  loads  can  be  discharged  by  closing  bucket  at  any 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  ground!  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  ol  Scoopmofcile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved    double  sheaves    and    mechanical  improvemanii  giv*  en- 
tirely new  control  of  digging  angle.    New  deaign  of  bucket 
NO  spillage  over  rough  terr-iin. 


I. 


ns 


MOBILE   ■   EFFICIENT    -   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRBTE 

.   .  .   LIFT  FORKS   LOAD,   CARRY  AND  STACK  .   .   .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ud. 

333  23RD  AVENUE  OAKLAND.  CAilP.' 

KEIlog  3-S22S 

Aa9nf9  for  i 

MIXERMOBILE     -     TOWERMOBILR     -     BU^OYMOtlLI 
BUILDING  MATERIAL     -     RIADYMIX  CONCtflTI 


R  E  C  E  I  V  edI 

MAR  2  8  1G47' 

^^lOCATION      DIVISION 
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B  U  I  LC  ,  ;. 
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Aiken  BiD  Would  Authorize  Appropriation  of 
$250  MiDion  for  College  Veterans'  Housing 

WASHINGTON. — Little  attention  hfs  been  given  to  a  bill  just 
introduced  by  Senator  George  D.  Aiken  which  would  authorize  the 
appropriation  of  $2.'S0  million  to  be  granted  by  the  federal  works 
•gency  to  colleges  for  the  erection  of  housing  for  veteran  students. 

In  the  form  in  which  it  was  introduced  on  the  senate  floor  and 
referred  to   the  labor  and  public   welfare  committee,   the   Aiken   bill 

'  (S 


_    ,„     CojyrliM  I94t  ky 
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State  Building  Boom 
To  Require  20%  of 
National  Tile  Output 

LOS  ANGELES.  —  Californiu's 
pyramiding  popuiation  and  indus- 
trial growth  is  reflected  in  a  stag- 
{rering  demand  for  tile  and  other 
luilding  materials,  Richard  F.  Bai- 
ley, west  coast  advisory  commit- 
tee member  of  the  Tile  Council  of 
America,  announced   today. 

Bailey,  a  Los  Angeles  and  Hynr'i 
manufacturer,  revealed  California 
requirements  account  for  about  20 
per  cent  of  the  total  national  out- 
put which  is  expected  to  exceed  yO 
million  square  feet  in  1947. 

**Tile  is  probably  the  orlv  build- 
ing inaterial  used  today  which  Cal- 
ifornia manufacturers  are  selling 
for  an  average  of  25  per  cent  les.s 
than  20  years  ago,"  Bailey  said, 
"Expanded  plant  and  production 
facilities  and  economies  effected 
through  exhaustive  laboratory  re- 
search have  made  this  and  a  widor 
."election  of  quality  products  pos- 
sible." 

Creations  and  installations  of 
California's  tile  industry  have  es- 
tablished nation-wide  "trends"  and 
will  continue  lo  pace  the  field  with 
products  that  not  only  harmonize 
or  contrast  with  bathroom  and 
kitchen  fixtures.  Bailey  said,  but 
with  floor  and  furniture  coverings 
and  drapes  to  meet  demands  of 
sonie  modem  architects  and  in- 
terior decorators  for  "cordinated 
styling"  of  colors. 

California  Council  members  in- 
clude General  Tilv?  Corp.,  Gladdinjf, 
McBean  *  Co.,  Pacific  Clav  Prod- 
ucts, Pacific  Tile  &  Porcelain  Co., 
and  Pomona  Tile  Company. 

SAVAGE  OKAYS  PLANS 
FOR  $27,840,000  DAM 
ON  GOULBURN  RIVER 

Dr.  J.  L.  Savage,  one  of  «he 
world's  best  known  engineers, 
famed  for  his  work  on  the  Grarnd 
Coulee  and  Boulder  Dam,  has  f^n- 
doraed  studies  on  the  $27,840,000 
proposed  Eildon  Dam  at  Eildon 
Weir  on  the  Goulburn  River  in 
Victoria,  Australia,  made  by  the 
Victorian  state  rivers  and  water 
supply  commission. 

Fuiidp.meptal  basis  of  the  proj- 
ect is  the  increase  of  the  area  of 
the  present  E'ldon  Reservoir  from 
306.000  acre  feet  to  2.350,000  ace 
feet.  The  proposed  dam  would  in- 
crease the  caprcity  of  existin/cr 
Rtor.iges  on  the  Goulburn  to  fonr 
times  the  prosont  ones,  enabling 
local  irrigalior  areas  to  be  ooublrH. 

RESIDENTS  OPPOSE 
TEHACHAPI  CHANGE 

SACRAMENTO.— A  bill  by  .Sen- 
ator Charles  Deuel  lo  transfer  the 
CrJifomia  Institution  for  Women 
from  Kern  County  to  a  new  un- 
designated site  and  to  utilize  tx- 
isting  Tehachapi  facilities  a"?  a 
branch  of  the  Lancaster  intermo 
diate  institution  for  men  is  oji- 
posed  by  Tohachcpi  residents. 

They  contend  that  their  safely 
would  be  jeopardized  by  escapes 
from  the  mon's  institution.  A  hear- 
ing will  be  held  April  3. 

M -——- 

DEMOLITION  BETTER 


WASHINGTON.— D<!molition  of 
8lumH  and  reconstruction  of  dwell- 
ings from  the  group  up  is  mo»-e 
prartiral  in  many  cases  than  re- 
habilitation of  existing  structure.'^, 
according  to  a  recent  studv  cited 
h9  The  National  Association  of 
Housing  Officials. 


971)  would  amend  Title  V  of 
the  national  defense  housing  act 
of  1940. 

The  funds  so  made  available 
would  be  for  construction  projects 
which  would  be  started  prior  to 
December  31,  1948.  No  grant 
would  exceed  50  per  cent  of  tl;c 
cost  of  the  educational  facilities 
to  the  institution  as  determined  ^y 
the  federal  works  administrator. 

Apportionment  among  the  states 
of  75  per  cent  of  the  $250  million 
would  be  based  on  the  total  num- 
ber of  veterans  in  each  state  cer- 
tified by  Veterans  Administration 
as  eligible  for  education  and  train 
ing.  The  balance,  or  25  per  cent, 
would  be  alloted  to  institutions  at 
the  discretion  of  tlie  administra- 
tor. 

Should  this  bill  get  through  con- 
gress in  its  present  form,  and  aii 
lunds  so  provided  are  allocated, 
and  used,  it  means  that  contrac- 
tors will  engage  in  a  $500  mUlioii 
program  for  housing  btudent  vet- 
erans, all  within  the  next  two 
years. 

The  act  defines  "institution  of 
higher  learning"  as  including  any 
educational  institution  as  univer- 
sities, colleges,  junior  colleges,  or 
normal  schools,  which  is: 
1 — ^a  public  institution,  or 
2 — a  private  institution  no  part 
of  the  net  earnings  of  which  shall 
inure  to  the  benefit  of  any  private 
shareholder  or  individual. 

When  presenting  the  bill  to  con- 
gress. Senator  Aiken  said  when 
the  colleges  opened  last  Septem- 
ber, 1,090,000  veterans*  were  en- 
rolled for  full  -  time  instruction. 
This  brought  total  enrollments  tu 
over  2  million. 

"To  meet  this  unprecedented  in- 
crease in  college  enrollment  and  to 
carry  out  the  implied  contract  be- 
tween the  federal  government  and 
our  educational  institutions  to  pro- 
vide educational  opportunities  for 
every  able  veteran  who  chooses  to 
take  advantage  of  the  GI  bill,  col- 
leges and  unversities,  state  and 
local  governments,  and  the  federal 
government  have  worked  hand  in 
hand,"  Senator  Aiken  said. 

"Due  to  the  scarcity  of  buildii.g 
materials  and  the  immediacy  of 
the  demand,  it  was  necessary  to 
provide  temporary  housing  and 
temporary  classrooms  and  laboia- 
tories  if  institutions  were  to  ac- 
cept veterans  through  increasing 
their  capacity  for  enrollment." 

The  senator  pointed  out  that  a 
sur\'ey  of  12  institutions  r<;vealrd 
expenditure  of  §6,462,000  by  the 
schools  themselves  to  enroll  74,- 
000  veterans.  This  was  spent  on 
temporal ie3  At  the  same  12  col- 
leges the  federal  government  has 
spent  $8,369,000  for  the  same  pur- 
pose. 

Based  on  a  ratio  of  5  to  8  ?n 
terms  of  relative  expenditures,  alt 
instituticns  have  spent  for  non- 
quota housing,  for  site  prepara- 
tion and  other  expenditures  for 
temporal  y  structures,  something 
over  $200  million. 

Citing  the  intention  of  3  million 
additional  vclcrans  to  enroll  as 
expressed  in  certificates  of  eligi- 
bility and  entitlement,  he  said  t"p 
estimate  of  an  enrollment  of  3  mil- 
lion by  1950-61  is  conservative. 

The  United  States  office  of  edu- 
cation already  has  certified  insti- 
tutional needs  for  non-housing  con- 
struction of  more  than  12  million 
square  feet  of  floor  space  in  excess 
of  that  which  cF.n  be  made  avail- 
able through  prpropriations  for 
temporary  lacfrities.  The  institu- 
tions have  stated  that  they  will 
require  a  total  of  52  million  square 
feet  to  adecjuately  instruct  vetei- 
ans  now  enit>lled. 


.MISCHIEVOUS  BOYS 


Americans  nre  beginning  lo 
think  about  a  long  rope  and  run- 
ning iron  for  rebranding  Commun- 
ists and  their  fellow  stoodges. 
^    ^    ^ 

Already  the  Commies  are  squall- 
ing about  their  "inalienable  rights." 
Such  jabberwock  is  utterly  stupid. 
■^    -^    ^ 

There  is  nothing  in  our  Consti- 
tution, stated  or  Implied,  which 
gives  protection  to  a  person  who 
would  destroy  thct  Constitution  by 
force  and  violence. 

*    *    * 

It  is  the  American  people  who 
have  been  stupia  —  stupid  in  per- 
mitting so  weird  a  doctrine  unucr 
the  tolerant  theory  that  boys  must 
be  boys  and  blow  oflF  steam. 
^r    ^    -Ct 

The  little  boy  living  in  the  next 
block  is  forced  to  play  on  th»- 
street  because  his  pa.'^nts  object 
to  his  playful  habit  of  putting 
chopped  up  rubber  bands  in  the 
ground  coffee  and  the  family  cat 
in  the  washing  machine. 
fe    ir    it 

He   comes   on   your  block.     You 
know  he  isn't  a  bad  boy  at  bean — 
he  is  just  repressed,  frustrated  and 
misunderstood. 
^^^         ._,«     -fr     it 

You  invite  the  little  fellow  ;n 
and  tell  him  to  make  himself  .".t 
home.  You  give  him  a  bunch  of 
old  newspapers  and  a  handful  of 
matches,  send  him  down  into  your 
basement  to  amuse  himself — 
it  it  ir 
—It  wss  a  nice  home  you  had 


Paving  Brick  Institute  Predicts  Billion  DoOar 
Year  in  H^hway  Construction  Daring  1947 

WASHINGTON.— With  the  advent  of  warmer  weather,  contractorn 
soon  Will  be  starting  what  the  experts  predict  will  be  the  greatest 
road  building  program  in  history— (hat   for   1947. 

It  is  anticipate>d  that  more  than  $6  billion  will  be  spent  on 
highway  construction  during  the  next  hve  years.  A  reasonable 
assumption  is  that  between  $1  and  $IV;  billion  of  that  money  will 
go  into  the  road  program  during "f" 
the  current  year. 

Need  still  stands  as  the  great- 
est single  factor  for  progress  in 
road  building  in  the  immediate  fu- 
ture while  excessive  cost  stands 
just  as  stubbomly  against  the  ex- 
panding program. 

Most  private  groups,  including 
road  building  contractors  them- 
selves, are  inclined  to  be  optimis- 
tic over  the  outlook  for  the  1947 
building  season. 

Maintenance  Needed 
Claude  C.  Blair,  president  of  the 
Paving  Brick  Institute,  has  voiecil 
this  opinion  as  follows: 

"Although  some  authorities  have 
reduced  their  estimates  of  the  vol- 
ume of  highway  construction  to 
be  completed  in  1947,  sufficient  m.i- 
terials,  labor,  and  funds  should  be 
available  to  permit  more  than  $1, 
billion  of  new  paving  this  year."' 

In  his  estimation  it  should  bo 
considered   feasible    that   the    road 

SVil*^'^ful°^i^To^^"IrJ"''T'**^!i°r    ^«^ong    the    important    projecU 
$1\^  bilhonin  1948.   'Then,  he  adds    announced  for  the  bay  regfon  dur 
to  these  figures  a  half  billion  doi-limr  Pebruarv  at»- 
lar    repair    and    maintenance    job 
on    old    highways    nnd    streets    in 
1947.    Like  volume  of  new  paving 
installations,    this    should   incrc.Hs^ 
in  1948. 

Road  builders  and  highway  ofTi- 


Will  Erect  Large 
Plant  to  Produce 
Nescafe  at  Ripon 


Forty-nine  new  northern  Cali- 
fornia plants  to  cost  $2,878,500, 
and  29  expansions  of  existing 
plants  to  aggregate  $2,358,600 
were  announced  during  February, 
it  was  reported  today  by  the  San 
Francisct-  Chamber  of  Commerce 
industrial  department. 

The  San  Francisco  bay  region 
(12  counties)  will  account  for  89 
of  the  new  projects  to  total  $2,- 
082,500  and  2U  expunsions  costing 
$2,239,500. 


ing  February  are: 

Unl-BUt  Store  Equipment  Co., 
136  Quint  Street,  San  Francisco, 
U'ased  28,5U0  square  feet  for  a  new 
factory  to  produce  store  fixtures. 
New  equipment  will  be  installed. 

„.  .    _„     ...      i.  J  -1    *-  I      DeBoom   Paint  Co.,  NW.  coi-ner 

cials  say  that  a  great  deal  of  main-  22nd  and  Mississippi  Streets,  San 
tenanee  work  18  sorely  needed  be-  Francisco,  purchased  property  and 
cause  of  forced  neglect  during  the  plan  erection  of  a  new  Victory  to 
war  years  and  immediately  after-  cost  approximately  $125,000. 
11.1™  ^  '*<'.'*  fl"'  sufficient  ma-  Pio„e«.r  Queen  Lily  Soap  Co, 
ch:nery  has  influenced  the  con-  isth  and  Carolina  Sts..  San  Fran 
tinumg  breakdown  of  the  nation's  cisco,  plans  $200,000  expansion  of 
highway  system,  femporary  re-  their  facilities, 
pairs  to  scaling  and   broken    road 


RENT  CONTROL  VOTED 
TO  MARCH,  1948,  BY 
SENATE  SUBCOMMITTEE 


WASHINGTON.— A  senate 
banking  subcommittee  reached  an 
agreement  on  a  bill  extending  rent 
controls  io  March  1,  1948.  Frank 
Creedon,  housing  expediter,  would 
administer  the  program. 

The  subcommittee  took  no  final 
action,  however,  to  first  smootn 
out  technicalities.  Control  under 
this  measure  would  be  turned  ov^r 
to  those  states  having  adequate 
laws  for  its  administration.  Local 
rents  advisory  committees  would 
make  r^nt  adjustments,  or  decon- 
trol areas. 

# 

STEEL  BOOiONGS  UP 

22,000  TONS— AISC 


NEW  YORK.  —  Estimated  lolni 
bookings  of  fabricated  8tru<;tU!Hl 
steel  for  Febnnrj'  were  124,436 
tons.  This  w.is  22,000  tons  larger 
than  the  bookings  for  January,  ac- 
cording to  the  American  Institute 
of  Steel  Construction. 

Estimated  total  for  .January  and 
Fcbruar:/  was  226,305  tons  or  an 
increase  of  11%  over  the  average 
of  203,858  tons  booked  in  the  same 
months  in  the  averaged  five  pre- 
war years   1936-40. 

■ ^ 

WARREN  HINTS  VETO 
OF  HIGHWAY  MEASURE 


SACRAMENTO.  —  Gov.  Wn rmn 
today  called  for  passage  of  the 
super-highway  bill  in  its  original 
form  and  at  the  same  time  hinted 
that  otherwise,  he  might  veto  the 
measure  from  which  tnt»  asa.-mbly 
revenue  and  taxation  committee 
has  stripped  most  of  the  revenue 
raising  provisions. 

Warren  commented:  "T  don't 
think  that  would  be  a  highway  bill. 
There  is  no  money  in  it  for  con- 
ptruction,  and  the  trucks  would 
pay  less  than  they  do  at  the  pres- 
ent time.' 


slabs  have  been  regarded  largely 
as  wartime  expedients,  holding  up 
automobile  travel  until  more  per- 
manent repairs  can  be  installed. 

Undoubtedly  many  .«tretches  of 
badly  damaged  paving  will  have 
to  be  replaced  altogether  a?  so<m 
as  material  price  adjustment  and 
heavy  equipment  supply  w;irranl. 
Limitations  Important 

The  overall  program  will  bring 
gradual  improvement  in  sunrr- 
highways,  streets  and  farm  -  to- 
market  roads  in  all  sections  of  the 
country. 

In  some  sources  it  is  considered 
that  labor  shortages  will  add  to 
excessive  bidding  in  holding  ba*-): 
full  realization  of  road  building 
plans. 

There  are  those,  however,  in- 
cluding the  building  materials  men, 
who  do  not  hold  to  this  theory. 
They  are  banking  <'n  an  assump- 
tion that  continued  limitation':  on 
comerci.''.!  and  industrial  non-hous- 
ing construction  will  frtx  enough 
labor  for  all  building  work  in 
progress,  inclnding  highways  anH 
streets. 

To  Overcome  Scarcity 

Finally,  'he  industry  people  look 
for  all  principal  .'•oad-building  m;. 
terials  soon  to  be  available  in  ^-m- 
ple  quantities.  As  construction  in- 
creases, they  say,  any  shortag"? 
of  construction  equipment  will  be 
overcome  with  little  delay. 
# 

DOMESTIC  WATER  SYSTEM 
SHIPMENTS  ARE  SMALLER 

WASHINGTON.— Factory  ship- 
ments of  domestic  water  systems 
totaled  59.545  ui.lts  durintf  .la"- 
uary,  and  were  vp.lued  faf  $4;{52,- 
257.  This  was  four  per  cent  lower 
than  the  number  for  December,  but 
28  per  cent  higher  then  that  for 
the  same  month  in  1946. 

# 

GET  AUBURN  HOSPITAL 


J.  I.  Case  Company  of  Racine, 

Wis.,  purchased  16-ncre  tract  ana 
auxiliary  buildings  f?>rnierly  owned 
by  Harris  Manufacturing  Co.  in 
Stockton.  PltMs  are  being  drawn 
for  additional  building  for  manu- 
factuiing  and  abscmbly  of  farm 
machinery. 

Leslie  Salt  Company,  Newark, 
Alameda  County,  plans  two  -  story 
addition  to  present  refinery  for 
screening  and  processing  of  crude 
salt  for  industry. 

Nestle's  Milk  Products,  Inc.; 
Ripon,  San  Joaciuin  County,  will 
erect  $360,000  plant  to  manufac- 
ture soluble  coffee. 

Reo  Motors  of  Lansing,  Mich., 
.icqiiir'^d  129,000  square  feet  at 
22nd  and  Poplar  Streets,  Oakland, 
and  plan  60.000  square  foot  build- 
ing Tor  tnn'k  assemoly  plant. 

Westinghouse  KlfHtric  Corpora- 
tion lea-es  the  .Io««hua  Hendv  Iron 
Works:  While  this  important  an- 
nouncement of  WfStingnousc  is  not 
considered  a  new  plant  or  exoan- 
sion  ct  existing  plant,  it  is  a  par- 
ticularly significant  development  in 
the  heavy  industrial  equipment 
fiebl.  Westinghoiiso  bar  lea«eH  the 
Hendv  plant  for  a  lO-y«»ar  period, 
wHh  an  option  to  buy. 

ii^ 

PONDEROSA  FORESTS  IN 
DANGER,  ENGLE  WARNS 


AUBURN.— The  tlO  million  De- 
Witt  General  Hospital  here  will 
be  turned  over  to  the  slate  for 
$142,594,  the  war  assets  admin- 
istration aiino  inred.  The  h.ispi*  A 
haa  been  used  since  last  June  hv 
the  state  as  a  2500-bed  mental  hoii- 
piUl. 


WASHINGTON.  —  Representa- 
tive Engle  pointed  out  Wednesday 
that  unless  a  federally-sponsored 
program  for  the  control  of  nine 
bp.rk  beetles  was  started  at  nnce, 
billions  of  board  feet  of  Califor- 
nia's porderopa  pine  would  b*  de- 
stroyed. 

He  is  author  of  a  bill  to  estab- 
lish a  cooperative  program  to  com- 
bat insects  dangerous  to  pondero.ia 
pine  forests  In  California,  Oregon 
and  Washington. 

URGE  COMPLETION 


SACRAMENTO.  — The  Legisla- 
ture's senate  committee  on  ml'l- 
tary  and  veterans  affairs  Thursday 
recommended  appropriation  of  3H 
million  dollars  to  complete  1,679 
vets,  housing  units  left  incomplete 
by  the  fedt  rpl  public  housing  au- 
thority. 
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Copyright  1946  by  F.  W.  Dodg* 
CtrperatUn.  Rvproduotlon  In  whole 
or  M'^>  without  wrltton  pormlo- 
•Ion  of  tho  copyright  holdor,  I* 
oxproooly  forblddon. 


CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Clvtllau 
Production  Administration,  A.  J. 
Orler,  regional  director.  1365  Market 
St.,  haa  afonounced  the  following  i^er- 
mlta  granted  for  construction  of  com- 
mercial and  Industrial  buildings  In 
the  San  Francisco  area: 

March  24,  t947 

BAKERY,  117,000:  owner,  Alex  Toso, 
1502   Main.    Redwood    City 

FOOD  MARKET.  $30,000:  Roberte- 
vlUe;  owner.  Theodore  P  Lamnri- 
tia.  Route  3,  Box  418.  Los  Oator. 

OOLD  STORAGE  &  QUICK  Freez- 
ing Plant.  $3,000;  Rnckawav  Beach  ; 
owner,  Joseph  Williams,  1393  Va- 
lencia,   San    Fr.inct.'ico. 

AUTO  REPAIR  SHOP,  $4,500;  1601 
K  St,  Sacramento;  owner,  Gall  E 
Stater,  Inc,  1605  K,  Sacramento 

RETAIL,  JEWELRY  STORE,  .?8,fl7S : 
477  14th  Street,  O.-iklnnd;  owner. 
Genaler  Lee  Inc,  1773  Bdwy,  Oak- 
land. 

DISPATCHING  HALL  and  OFFICE 
$4,500;  1448  Webster,  Oakland: 
owner.  Operating  Eng  Local  Nf  .'! ; 

*   1095   Market,   San    Francisco. 

TO  COMPLETE  FACTORY,  $350.0on ; 
E  Grand  Ave,  South  San  Fran- 
cisco ;  owner,  W  P  Fuller  &  Co,  3J1 
Mls.slon.   San   Francisco. 

RESTAURANT.  $10,000;  Yosemite  & 
Santa  Cruz;  owner,  FVter  Ruff'no, 
827    Sycamore,    Modesto. 

ALTER  ATJTO  SAI-£S  Room.  $8,500; 
owner,  Webb  Motor  Company.  2171 
Shattuck,   Berkeley. 

School  stadium  seats,  $3,500; 
Sallna.s  High  School,  Salinas;  own- 
er, S:allna8  Union  H.  S.  HO  Sa- 
Ihnas   Ntal   Bank   B'.dg. 

FENCE  CONDEMNED  RIGHT-CF- 
Way  through  Ranch.  $19,500;  Suit  a 
Clara  County;  owner.  State  <>f 
CaHf.  Dept  of  Public  Works,  Dis-i 
Hiways,  2001  Van  Ness,  San  Fran- 
cisco. 

FORD  AGENCY,  SALES  A  Servi.  f . 
I8S.800;  Alta  at  7th.  Gonzales: 
owner.  Don  Boysen  Motors,  220 
Towt  St.  Salinas, 

OFFICE  BLDG  for  INS  BROKFm. 
$4,0C0;  owner,  John  E  Costa,  224  E 
19th   Pittsburg. 

STORE  BLDG,  $30,000;  2001  Pacific 
Ave.  Stockton;  owner,  Irsvln  Bar- 
bour, Box  2112,  Carmel. 

BANK,  $97,000;  2701  Mission,  San 
Francisco;  owner.  Capital  Com- 
pany, No  1  Powell  St,  San  Frnn- 
cUeo.  * 


Coitu  County.  400-acre  site  front- 
uig  llonkor  Bay  and  bounded  on 
east  bv  Shell  Chemical  Corp.  prop- 
erty, on  west  by  McAvoy  Yacht 
Harbor,  and  extending  from  the 
bay  to  AT&SF  railroaa  tracka  . 

Owner— Amtrican  Dredging  Co.,  Rub- 
sell  S.  Harris,  picsident  and  man- 
a>;'?r.  1419  Broadway.  Oakland,  Cal. 

Offices  of  purcha-jing  agent  and  oth- 
er Qopartaci.ts,  corporation  area 
ami  tfiiipnicnt  will  be  moved  to  the 
new    site,    which    will    be    utilized 

principilly  for  storage  ot  oredge.s 
and  )^arges. 


3/28/47 

Plans    Nearing   Completion — Store 


(Alter.)  Approx.  Cost,  $15,000 

OAKL.\ND,  Calif.,   Alameda  County. 

Hobart,  (>>nd  Broadway. 
Owner— VMtbhfcld. 
Plans    by    Ruslyn    &    Gartner,    Llo\»i 

Gartner,  AIA,  821   I>larket  St.,   Sau 

Francisco,    Calif. 
Work   Includes   now   t?tore  front,   in  ■ 

terlor  part.'tions,  platu  glass. 
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Plant  Completed— Construction  Will 
Start  As  Soon  As  Conditions  Per- 
mit— Department  Store — Est.  Cost. 
$1,000,000 

TUCSON,  Ariz.  Corner  of  Scott  an  i 
Pennington    S'treet.s. 

Owner — Levy  Brothers'  Clothing  Co. 


63  E  Congress  St..  Tucson,  Ariz 
.\rchitect— Marcus  Miller,   111   W  7tn 

St.,  Jxis  .\ngeles.  Calif. 
Reinfcict'd  concrete  and  steel  fire- 
proof, a  8tor.es,  150x100,  70,000  bq. 
ft.  of  floor  space,  steel  sash,  glasb 
and  glazing,  painting,  plastering, 
plumbing,  electrical  work,  air  con- 
ditioning, roof-top  recreational  I'a- 
cillties,  two  passenger  ai.d  une 
freight  elcvatorE. 


SUB  •  BIDS  WANTED 


General  eontractore  deelring  aub-blda  on  any  job  are  invited  to  make  known 
their  requirements   in   thia  column.    There  la   no  charg*  for  thia   eervlce 


Building  Section 


School  Addn.,  Hazelton  Elementary  School.  Stockton;  Bide  due  Apr  2  4  PM 
^ingnam  Constr.  Co..  0329  Kastern  Ave..  Sacram;r!o   (Sacto  S-Mwl 
b.  C.  ailea  4k  Co.,  819  Elks  BulMlnir,  Stockton.  lo  o  ^  9, 

M*"**!^-  "arklns.  inc.,  400  Suiter  St..  San  Francisco  (GRaystone  3022 > 
M   E.  Shuper,  821  Elka  mag.  Stockt.  n   (Ktockton  8-4532) 

*^c'!nfill??*  .^••"'•''*«>y" »«»'«>«•  AddltTinrRo-iivllle-rBid.-  du^lkpTnTa  PM 
^aSiiJnto™!«87lT*'  ^"  ^°  ^''''"°-  ^''"°°*'  ^*"»^  B'««-  Sacramento 
«ingnam   Constr.   Co.,   6329  Eastern    Ave..    Sacramento    (Sacto     6-M19) 

'^^^T*.'^!"!.'""''*  **'•"*  «"d  Appurtenances,   Freeno;    Bid,  due  April    10 

JJeLuca  ft  Son.  1746  Filbert  St.  San  UTanclsco   (ORdway  SeoO) 
irewhitt,  b^elds  &  Fisher.  Paclflc-SW    toWg.,  HYosno  (Fresno 

Police  Station   Repairs,  8an   Francisco;    Bide  due  AprlTa    2  30  p    m 

Wellnltz  ft  DeNarde.  816-«tb  St.  Sa'n  Francisco  Tilrket4«3^-       ' 
Jii^afe'r  S  ''°°'*'"*=""°   C*'-  ^^  Treat  Ave.  .-'an   Krancisco,   Ca;u.. 
i^eter  Sartorlo.  262  Clementina  St.,  San  l<Tanc>sco,  Calif.    fGArfield  «L17) 

"oSeTt  f' w.,''°"^'r^°»°'   ''''  "^»^   «'^^-   ^-    ^-    <«Ay?iew  1  70^     ' 
Kobert  L.   Wilson,  1299  Bush   St     San   Jj^ranclaco   (GRaystone   e224) 
Adam  Arras  ft  Son,  llSJMew  Montgomery  St.,   S.   F.   (GArfield  8381) 


3-4267) 
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Contract   Awarded — CPA   Approval 
Granted — Warehouse     BIdg. —  Esti- 
mated   cost,    $896,000 

LOS  ANGELES,  Calif.,  Los  Angelej 
County.    5IJ75  Anaheim-Telegraph. 

Owner— U.  S  Rubber  Co.,  purchasinj,' 
department,  5678  Anaheim  -  Tele- 
graph  Road,   Los  Angeles. 

Architect-Engineer  —  L.  A.  Parker, 
Room  716.  408  &  bpiing  Street,  Lcb 
Angeles.  Calif. 

Steel  frame  and  relnf.  concrete  with 
reinf.  brick  filler  wails,  one-story, 
3(30x521,  steel  roof  joists  on  steel 
frame,  2-in.  wood  roof  eheathlng, 
corapositiou  roofing,  no  sash  (ar- 
tificial lighting  throughout),  con- 
crete floor,  3prinkl;:'r  system,  fire 
doors,   railroad  spur 

Contractor — Haddock- Engineers,  Ltd 
129  W  2nd  St..  Los  Angeles,  Calif. 

Steel  Work— Consolidated  Steel  Co- 
poration,  570O  S  Eastern  Ave.,  Los 
Angele.s.  Calif. 


Two 
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Ma'"h  "silT/oO^P.  m"""*^  Elsmentary-Whool.  Shasta  County;   Bids  due 

L.  G.  Shalz,  Route  1.  Box  142.  Chlco  (Chlco  1088) 

^'  ^  ^  ^"""tr   Co-.  IJrf  Market  St.,  .San  Francisco   (DOuglas  7516) 
Scnooi  Adfln.,  bastslde  School,  Orovllle;   dids  due  March  ii,  12  Noon 

L.  G.  Shalz,  Route  1.  Box  142.  Chlco  (Chlco  1088) 
School   Addn.,   Burbank   School,   Orovii,^..    B.ds  di;«   March   31.   12   Noon — 

L.  G.  Shalz.  Route  1,  Box  142.  Chico  (Chlco  1C«8 

U'ngham  Constr.  Co.,  6329  Eastern   Ave..  Sacramento    (Sacto.   6-6419) 
Juvenile  Hall.  Plumas  County i    Bids  due   April  7.  2:30  p'"m" ' 

L.  G.  Shalz,  Route  1.  Box  142.  Chico  (Chlco  10«8» 

Wmgham   Constr.    Cc.   6329   Eastern    Ave..    Sacramento    (Sacto.    6-6419; 

t<.  &  R.  Constr.  Co.,  110  Maikut  St.,  Sin   Francisco    (DOuglas  7516) 

'"tTcanToi^T'm'i;  -^l^'^'T  UnT^n  Elementary  School,  Santa  Clara  Coun- 
ty  California.  Bids  Due  March  31,  8  P.  M 

J^iflc  coast   Builders,   -?630   18th    St..    San    Francisco.    Calif.    (HEmlocl. 

Midstate  Constr.  Co..   1299   Bush    St.   San    Francisco    (CArfleld    2618) 
t'eler  Sartorlo.  262  Clementina  St..  San   Francisco   (GASlield  8317) 
w^K.^^^l'^*'"'"'"  ^°'  ^*^^  Stockton  Ave.,  San   Jose    (BAllard  2602) 
Uobt.   McCarthy.   1050   Klrkham   St,   Saii   *YancUco    (OVerland    4050) 
vvm^  HorstnneycrCo.,  23  Mats  St.   San  i'Tanclsco    (MArket  7239) 

^uu»  ApPS  ,*2*^J"^'"*'^''*  B*""**"**  N^iirvo^nwini."ciirfo?fiiirBrdi 

Moore  ft  Roberts.  603  Mission  Street.  San  Francisco.  Calif,  i  GArfield  8a7«* 
Carl  N.  Swenson  Co.,  10»5  Stockton  Ave..  San  Joso  (BAllard  2602) 
Carl  N.   Swenson  Co.,   1095   Stockton  Ave.,  San   Jose    (BAllard   2602) 


3/26/47  2 

Owner  Taking  Bids — Due  April  16,  10 

A.   M.— Garages;    Spec.  1756 
DAVIS  DAM  I RO  ,  Arlz.-Nev.    Davis 
Government  Camp,  about  30  mile.« 
west  of  Kingman,  Ariz.,  on  Arizona 
side  of   the   Colorado  River. 
Owner — U.    S.    Bureau    of    Reclama 

tion,  Kingman,  Ariz. 
Plans  by   owner. 

Garages  for  permanent  residences 
including  (1)  220  c.y.  excavation; 
(2)  60  c.y.  concrete,  and  (3)  lump 
sum  coiistiuctlon  of  20  do-jble  ga- 
rages, except  excavation  and  coi*- 
crete. 

Speclllcations  obtainable  from  th?j 
above  oftice;  no  charge  to  prospec- 
tive bidders,  to  others,  $1.00,  not  re- 
fundable. 


Associated  Truck  Service  Sta.,   Reno.   Nev.;    Bids  due  March  31,  12   N^^ 
omgham    Constr.    Co..   6329    l^stem    Ave..    Sacramento    (Sacto.    6-6419) 
Oak  Park  Plunge.  Stockton.  (Tiirf." 


Bids   Due   March  31.  8  P.  "M: 

M.  E    Shuper,  321  Elks  Bidg..  Stockton    (iStockton  3-4532) 

&  K.  Corp..  200  Financial  Center  Bldg..  S.  F.    (ElXbrook  7624) 


M 


1.8--COMMERCIALBLDGS. 
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Contemplated — Site    Acquired — 
Construction     Planned     About    the 
Middle  of  This  Year 

Central    Office    Telephone    Bldg. 

LODI,  Calif..  San  Joaquin  Co.  l.<  \ 
150  ft.  sit.i  ai  the  Boathea<?t  conui 
of   Church   and   Elm    Streets. 

Owner — Pacific  Telephone  &  Tolr- 
graph  Co..  140  New  Montgomery 
St..  San  Francisco,  Calif..  Grorg-- 
A.   Burrell,   Lodl.   manatier. 


Haas  &  Kothchild,  S26  Merchant."!  Exchange  Bldg.,  S.  F.   (EXhrook  1205 • 
Mira  Vista  and   PuMman~S£hools~Ricnmondr~Bldirdue   April  2^i~P~M'. 
C.   F.    Parker.    1644   Monterey    Blvd..    -San    FrancJpco    (OVerland   3723) 
Biitwcil    Constr.    Co.,    4745    Gehry    Blvd.     S.    F     (BAvview    5947) 


Sewage  Treatment  Plant  Alterations,  Tulare;  Bids  due  April  3  5:00  P.  M. 
Tre\Mntt,  Shields  ft  Pishor.   Pacific  SW.   Bi<ig.,   .MTe.-no   (Fresno   3-4267) 
Central  California  Constr.  Co..  lie.  IIP  Erie  St     S.  F.    (HEmlock   7920) 

James  Monroe  Grammar  School,  Kedwood  City:   Bids  due  April  10,  8  P.   M. 
<  nttlch  Bros,  ft  Stevtnson,  P.  O.  Box  165.  Redwood  r-jtv   (R  C.  4900W) 
Hubor  Constr.  Co.,  5938  Mission  St.,  Daly  City   (JL'nIper  7-0417) 

Wm.'H.  Taft~Qrammor  S'chool.~Redwood"crtyrBidrcl'ua  ApririO,  8  'P.  M.  ' 
Cattich  Bros,  ft  Stevenson,  P.  O.  Box  165,  Redwood  City   (R  C.  4900W) 
Huber  Con.str.  Co.,  5998  Mission  St..  Daly  City   (JUtilper  V-0417) 

Sidney  Cohn   Hardvvarc  Store7~19th~lirid~Oceajfi   Aves.,  San    Francisco;    Bid's 
due   March  31 

ij.yK  r-whceliM-  Commercial  Inc.,  of  Frei<no   c/o  Architect  I.  W.  Goldstlne. 
Suite  711.  821   Mjrket  St..  San  Frnnclsco  (hiXbrook  8946) 
Haas  &  Kothc.iild,  32(>  Merchants  Excliar.ge  Bldg.,  S.  F.    (EXbrook   120r; 


Cost  $GO.PG0 
Calif.,    225    Bu.Hh 


3/28/47 

Contract  Awarded 
Office  Bldg.,  Alter 
SAN    FRANCISCO, 

Street. 
Owner— Standard    Oil    Company.    2i5 

Bush  Street,  San  Francisco.  CnIK 
Plans  by  owner. 
Alterations   to   office*. 
Contractor  —   Swinerton   A   Walberg. 

228  Bush  St.,  San   Francisco.  CiJif- 


3/28/47  8 

Contract   Awarded 

Auto  Sales  Bldg..  (Alter)  Cost  $15,000 

SAN  FRANCISCO.  Calif.,  Van  Nchs 
ft  Geary. 

Owner — Van  Etts  Motors,  c/o  Con- 
tractor. 

Architects— Blanchard  &  Mah^r,  368 
Pine  Street,  San  Francisco.  Calif. 

Alterations. 

Contractor — Fred  J.  Early,  Jr.,  Co.. 
Inc.,  369  Pine  Street.  San  Fran- 
cisco. Calif 


8/28/47  1 

Contract  Awarded— -CPA  Approval 

Gra/ited   for  Skeleton    Frame  Onl/ 
Bank  Building  Est.  Cost.  $155,000 

LOS   ANGELES.   CMlif.,    I^.b    Angel-'-J 

County.    8780  Wllshlre  Blvd. 
Owner — Citizens    National   Trust   end 

Savings  Bank  of  Los  Angeles.  45S 

S  Spring  St,  Los  Angeles,  Calif. 
Architects  and  lingmeers^  -Stiles  Cl« 

mentJi,  ll3r  Van  Nuvs  BWg.,  210  W 

7th  St.,  Lon  Angeles. 
PY)undiitlon    En^^lnerr— L.    T.    Evansi. 

408  S  Spring  St,  Los  Angeles.  Cai. 
Reinforced  oMcrcte;  ?  stories  .f4xl.'iO. 
Contractor— C.  W.  Driver,  Inc.,  Ill  W 

7th  St.,  Los  Angeles,  Calif. 


Ottlcers'    Quarters    and    Utilities:    Spec.    1268,    near    Merced;    CastKe    Army 
Air  Field;   Bids  due  April  15    2  P.  M. 
Jas.    I.   IJarnes  Constr.  Co..   941   Kurs  t*idg.,   S.   f    (EXbrook   6532) 
li;rbcntr!»ut  &  Summers.  BHC  I'ennsyivnnia   St..   Ji.   F.    (ATwater  2420) 
Wallace  D.  Harklns.  Inc..  406  Sutter  St.,  San  Francisco  (GRaystone  30'.'^» 
liiltwell    Constr.    Co..    4745    Geary     HIvd..    S.    F     »BAyVlew    5947) 
Midstate  Constr.  Corp.,  1299   Bush  St..  San  Francis. o   (GArfield  261'») 

CaVel  11    Street    Sewer~R"placemert;~"8p«c.   20216,   btn    Hranclsco;    Bids    due 
April  2.  2:30  P.  M. 
M.  &  K  Corp,  200  Financial  Conner  Bldg..  Son  I-Yancisco  (EXbrook  7624" 

Orammar  School   Addn.,   Danvllls   Union   Grammar  School,   Danville;    Bids 
Due  April  10,  8  P.  M. 
i'aync   Constr,   Co..  398   Fifth    St,   San   J-rancisco    (KXbrook   69^3) 

^officers'   Quarters   and    Utilities,   Two-Rock    Hanch.    bonoma    County;    Bid' 
Due   April   15,   2  00    P-    M. 
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uow  and    Only    Bidders — Warehouse 
Restoration;    Spec.   04  203-47-64 

.SAN  FRANCISCO.  Calif..  Columbia 
Steel  Co.,  15th  and  Hamsun  Stt>. 

Owner — San  Francisco  District  Corp-s 
of  Engineers,  War  Department,  74 
New  Montgomery  .St,  San  Fran- 
cisco. Calif. 

Plans  by  owner. 

Geneial  restoration  work,  including 
replacing  and  resetting  of  les'sefa 
metal  enamel  sign  and  removing 
iwo  government  -  insluiled  lights 
and   r«.>moving  diivoways. 

Low  Bidder — Chas.  E.  Walt,  666  Mlb- 
slon  St.,  San  Francisco,  Calif.,  $o,- 
108. 
Henry    Aiiau    Constr.,    San    Fran- 

ci.sco.  Calif.,  ut  $6,210  submitted  only 

other  bid  March  27. 
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Owner  Taking   Bids — Due  April  1, 
2  P.  M. 

Remcval  of  Buildings  and  Restora- 
tion   Work;   Serial    No.  04-203-47-67 

SAN  FRANCISCO.  Calif.  Fourth  and 
Perry  Sts. 

Owner — Saui  Francisco  District  Corps 
of  Engineers.  War  Depariment,  74 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Includes   removing  and  disposing   of 
di.spatcher's     office,     straightening 
and     repairing    fences    and     gates, 
IKitchlng  pavement  etc 
Specifications   obtainable   from  the 

above  office. 
The  following  contractors  are  being 

furnished  with   plans: 
A.    M.   Hardy,    736  Clementina   St, 

San  Francisco,  Calif. 

Fredrlckson    &    Watson    Construc- 
tion Co.,  873  81st  Ave.,  Oakland,  Calif. 
Charles  L.   Harney,   575  Berry   St. 

San  Francisco.  Calif. 


Peter  Sorensen.  927  Arguello  St. 
Redwood  City,  Calif. 

Tomell  Construction  Co..  46  8.  6th 
St.,  Tracy,  Calif. 

J.  Henry  Harris,  2657  9th  Bt,  Berke- 
ley, Calif. 

Rosenberg  Bros..  12  Oak  Grove,  San 
Francisco.  Calif.  r 

A.  O.  Raisch.  2048  Market  St.  Sttf; 
Francisco.  Calif. 

Robert  L.  Wilson.  1297  Bush  8t, 
San  Francisco,  Calif. 

Whalln  Bros..  2942  23rd  Ave.,  0«k- 
land.  Calif. 

H.  E.  Rahlmann.  251  Kearny  St. 
San  Francisco,  Calif. 

De  Luca  &  Son,  1745  Filbert  St,  SAn 
Francisco,  Calif. 

A.  F.  Mattock  Co.,  212  Clara  St;" 
San  Francisco,  Calif. 

W.  C.  Akard,  226  Cervantes  Blvd., 
San  Francisco,  Calif. 

W.  C.  Thompson,  2801  Srd  St.  San 
Francisco,  Calif. 

Charles  C.  McClosky,  112  Market 
St.,  San  Francisco,  Calif. 

Henry  Arian  Construction,  4142 
Geary  Blvd.,  San  Francisco,  Calif. 

B.  &  R  Construction  Co.,  110  Mar- 
ket St.,  San  FraJiclsco,  Calif. 

Joseph  F.  Clattl,  1751  Palou  Ave.. 
San  Francisco,  Calif. 

Charles  E.  Wait,  666  Mission  St. 
San  Francisco,  Calif. 

Drinkward  Bros..  7801  Outlook  Aye.» 
Oakland,  Calif. 

Eaton  &  Smith,  716  Ocean  Ave.. 
San  Francisco,  Calif. 

Shapro  ft  Sage,  6^1  Panama  Ava. 
Richmond,  Calif. 


9-10— EDUCATIONAL 
BUILDINGS 

3/28/47  •     0 

Low  and  Only   Bldder»— To   Be 

Awarded    March  28 
School  Addition 
PITTSBURG.  Calif.,  Contra  Costa  Co. 

Ambrose   School.   Willow    Pass   Rd. 
Owner — Board  of  Trustees,  Ambrose 

School  District,  Harold  F.  DeFraga, 

principal,    Ambrose    School,    Willow 

Pass  Rd..  Pittsburg,  Calif. 
Arc.^iitect  —  C.     F.     Oromme,     Albert 
Bldg.,  San  Rafael,  Calif. 
Frame,  six  rooms. 

Bids  were  taken  as  follows : 

(1)  lump  sum ; 

(2)  cost  plus  fixed  fee.  but  with  guar- 
anteed ceiling  price. 

Low  Bidder — Swinerton  ft  Walberg 
Co.,  225  Bush  St,  San  Franciaco, 
Calif.,  (1)  $73,350;  escalator  clause. 
Other  bidders  March  26  were : 

GASOLINE  ond  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  150  Kilowatts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natona  Si. 
Phone:    M.\rket    1651 


lurbentraut  &  Summers,   696  Pennsylvania  St.  S. 

iMunTcipaT  "Sewage^  Workir~enlarQcment,~~No~«i«-"% 
April  28.  3:00   P.   M. 
Central  California  Constr.  Co.,  Inc,   116  Erie  St.  S.  F.   (HEmlock  IV^ti) 


F.    (Al  water  2420) 
Palo    Alto;    BIdsOue 


iRuiin  prihts 

are  Laboratory  Controlled 
to   Professional   Painters' 
High   Standards 

iRUiin  PRinr  compRnv 

4th  &  Addison  Sts  •  Berkeley  7,  Calif. 
i  Phone:  BErkeley  3440 


•,piu'np«in„ 


PLANS  ON  FILE 


The  following   list   of   plana   and   speoificatiens   for  oonstruotlon 
projects  ara  now  available  for  Inspeotlen  at  the  office  of  DAILY 
PACIFIC   BUILDER,  4«B  Tenth  Str««t,  Ban   Franoieoo 


Work 

Ward  Wing.  Convalescent  Barracks 
Emergency  Hoi.slng;  NOy  14307 


tlon 

TountvUle 
Stockton 


Bid  Opening  uate 

«•  1 

4-16 


8/28/47  4 

Contemplated— Site  Acquired  —  Sur- 
veying  of   Site    In    H'rofireM — 
Office   Building 
WK8T    PITTSBURG,    Cillf.,    Contra 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS   . 

Sec  us  i«garding  Improvement  District  jobs.     We  handle  collec- 
tioas;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Aa  Districts. 

Telephone  GArfield  8000 

HANNAFORD     &    TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


itf 


PLYWOOD 

All  Tfcfcknesses^/nfeWor  ond  Exterior 

WALLBOARD 

Exferior 

THE  BROOKMAN  COMPANY 

2833  THIRD  ST.  SAN  FRANCISCO 

ATwater  9644 


FRIDAY.  MARCH  28.  1947 


DAILY     PACIFIC     BUILDER 


PAGES 


Peter  Sartorlo,  San  Francisco, 
Calif..  (1)  $73.90C;  (2)  fee  |5000;  ceil- 
ing  price.  |7«,906. 

Pacific  Coast  Builders,  San  Fran- 
Cisco,  Calif.,  (1)  174,880. 

Veaey  Construction  Co..  Oakland. 
Calif.,  (1)  174,865;  (2)  fee  |9»00;  cell- 
ing price,  176,600. 

J.  A.  Bryant,  Vallejo,  Calif.,  (1) 
$79,621;  (2)  fee  |1200;  ceiling  price, 
$86,837.  *^ 


8/28/47  10 

Owner  Taking  Bids— Due  May  13, 
10  A.  M. 

Elaotrlcal  Engineering  Building 

Cost  $700,000 

CORVALLIS,  Ore.  Oregon  State  Col- 
lege Campus. 

Owner— Oregon  State  Board  of  High- 
er Sducatonl,  Dr.  Charles  D.  Byrne, 
secretary,  Benson  Hotel,  Portland, 
Ore. 

Architect— Jones  &  Marsh,  201  Con- 
cord Bldg.,  Portland,  Ore. 

Reinforced  concrete  with  steel  frame- 
work, 2-  and  part  3-story,  L-shaped, 
and  ground  floor,  215x123  feet. 
Specifications   obtainable   from  the 

office  of  the  architect  upon  deposit 

of  $50. 


3/28/47  10 

Owner  Taking   Bids — Due  April  18, 
2  P.  M  . 

School   Building 

WOODBURN,  Ore.  Oregon  State 
Training  School. 

Owner — Oregon  State  Board  of  Con- 
trol, Roy  Mills,  secretary,  Room  108 
State  Capitol  Bldg..  Salem,  Ore. 

Architects — Tom  Bums  and  Wyman 
K.  Bear,  3604  NE.  Broadway,  Port- 
land, Ore. 

Reinforced    concrete,    1 -story.    46x114 
ft,  with  2  wings  each  40x67  ft. 
Specifications  obtainable  from   the 

office  of  the  architects  upon  deposit 

of  $50. 


3/28/47  .         S 

CPA  Approval  Granted 

School 

ANDERSON,    Calif.,    Shasta   County. 

Owner — Anderson  Elemintarv  School 

District.    Mr3.    Lidia    Miller.    Clerk 

of  the  Board. 
Architect — Otto   A.    Delchmann.    1026 

Market    St.,    San   Francisco.   Calif. 
Reinforced     concrete    and    frame,     5 

classrooms,  and  administration  ol- 

flce. 


3/28/47  •    o 

Plans   Completed 

Owner  Will   Ask    Bids   Soon 

School     (Addition)  Cost    i17.000 

NEAR  GHA.SS  VALLEY.  Calif..  Ne- 
vada   County. 

Owner — P.  J.  Bosanko.  Union  Hills 
School.   GraR.«  Valley.   Calif. 

Architect— Charles  F.  Dean,  Califor- 
nia State  Life  Bldg..  Sacramento. 
Calif, 

Includes  two  classrooms  and  altera- 
tions to  kitchen. 


8/28/47  •    B 

Contract    Awarded 

Rewiring   School  .  Cost  t32C9.00 

BRODBRICK.  Calif..  Yolo  County. 
Washington     Elementary    School. 

Owner  —  Washington  Elementary 
School  Diptrtr*.  B'.anl  of  Trus- 
tees,   Broderlck,    Calif. 

Architect— Charles  F.  Dean,  ralifor- 
nia  State  Life  Bulhllng. '  Sacra- 
mento,   Calif. 

Rewiring   school    building. 

Contractor — George  C.  Foss,  172o  Uth 
St.,    Sacramento,   Calif. 
Complete  bids  received  March  2.'ith 

were: 
Geotge  C    Foss.  Sacramento.  Calif 

$3200  00. 

Gra.'<on    Electric    Company,    Sacra- 
mento,  Calif..  $3333.00. 

Ed     H.     Wiimunder.     Sacramento. 

Calif.,  $3633  00 

Sam     Bisset.     Sacramento.     Calif.. 

$3633.00. 

Merwin     Sc    Gatejen,     Sacramento. 

Calif..   $407400. 


8/2«/47  9 

Included  In  Bond  Election  in  Amount 

0*  $800,000  Set  for  May  IB- 
School    Farm 

MERCED    COUNTY,    Calif..    40    acre 
farm  Iccatod  centrally  het.  Merced 
and  LJvingston. 
Owner — M»»rced    Union    High    Schorl 
District.    Frank    H.    Poytress,    di.s- 
trlct    supenntenrlent.    19th    and    G 
Sts.,  Mercod,  Calif. 
Architect —Frank   Wynkoop   &   Asso- 
ciatra,   821   Market   St.,  San    Fran- 
cis*. Calif. 
School   farm   to   b<?   used   by   Merced 
and   Livingston   hi  eh    schools. 


3/28/47  9 

Bonds  Approved  In  Amount  of  $19,000 
Elementary    School    (2o    rooms)  — 
Cost.  $112000 
VACAVILLE,   Calif..   Solano  County 
Owner — Varavllie  Elementary  School 
District,   Kenneth   F.    Glines,    prin- 
cipal, Vacavllie  Elementary  School. 
Vacaville,  Calif. 
Construction    scheduled    to    start    in 
May  or  June. 


3/28/47  9 

Bonds  Approved  In  Amount  of  $100.- 
300  to    Finance   Project — 

New  School 

SANTA  CRUZ  COUNTY,  Calif.  Site 
not  selected. 

Owner  —  Board  cf  Trustees,  newly 
created  ,San  Lorenzo  Urion  Ele- 
mentary School  Dist.,  compriair,; 
Ben  Lomo)jd,  Felton  and  Zayanto, 
In  .'^anta  Cru;;  County,  Calif .;  Chas. 
B^uttUh,  L.  IJ.  Chase,  Erich  Koo- 
■■lig.  CnrPfir'Coneily,  A.  G.  Okoy, 
members  cf  the  board ;  Edith  F. 
Fikes,  county  school  supcrlnieu- 
dent,  c/o  County  Board  of  Supi - 
visors,  Courthoute,  Santa  Cruz. 
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3/28/47 

Contract  Awarded 

Parochial  High  Schoo'     Cost.  $100,000 

BAKERSFIELD,    Lu    Creiia,    Calif. 

Kern  County.    Garces  Parish. 
Owner — Rom.'xn    Catholic    Bi.shop    of 

Fresno-Monterey  Diocese,   Fresno. 
Reinforced  concrete. 
Contractor — Gannon    Bros.,    3400    Un 

lon   Ave.,   Bakersfield,  Calif. 


Westmoreland   Ave.,   1x>b  Angeles. 
Classroom   building. 


3/2S/47  9 

Election   Set  for  May  16  to    Increase 
School  Tax    Rate — Addition   to 
Elementary    School 

BOULDER  CREEK.  Ca.if.,  S'antii 
Cru7   County. 

Owner — Boulder  Creek  Union  Ele- 
mentary School  Dist.,  A.  F.  Wotei-v 
chairman  of  board  of  trustees, 
Boulder  Creek,  Calif. 

Two  classrooms. 


3/28/47  y 

Contrnct    Awarded — Elementary 

School    Buildings  Cost.   $176,740 

COLTON,  Calif.,  dan  Bernardino  Co 

Owner  —  Colton  Klcmcntary  S<hn,.! 
Di.strict,  F*aul  R.  Rogers,"  distriot 
superintondont,  P.  O.  Box  ."ll,  of- 
fice at  Roosevelt  School,  West  3st 
St.  bet.  2nd  .and  3rd  Sts. 

.'VrchltectE— Kl.stner.  Curtis  &  WriR:'.! 
..Architects    Bldg..    816    W    5tli     St 
Los   Ange'es,   Cellf. 

Includes  Project  A,  consisting  of  .i 
new  school  al  1050  Olive  Avenue. 
Colton  ;  Unit  A,  4  classrooma,  13S.X 
30  ft.  in  area,  Unit  C,  2  oiassrooms. 
toilets,  storage  loom,  110x30  ft.  m 
rea;  and  Unit  C.  .ndmlnistration 
building,   SlSx-^O   ft.   in    area. 

Contractor — George  B.  Thatcher,  '\2^ 
S  Sierra  Way.  San  Bernardino,  Cal 


3/28/47  » 

Owner  Taking    Bids — Due  April  23, 
7:30  P.  M. 

Junior  High  School  Addition 

DOWNEY,  Calif.,  Los  Angeles  Co. 
Third    St 

Owner — Downey  Union  Junior-Senior 
High  School  District,  superintend- 
ent's office,  319  E.  Firestone  Blvd., 
Downey,  Calif. 

Architect  —  Allison  &  Rlble,  650  S. 
Grand  Ava,  Los  Angeles,  Calif. 

Second  floor  addition,  fireproof  con- 
crete, 60x135  ft.,  concrete  roof  slab, 
concrete  stairways,  tile  roof,  steel 
awning  type  sash,  plumbing,  elec- 
trical work,  gas-steam  radiators, 
painting,  plastering,  sheet  metal 
and  miscellaneous  iron  work,  glass 
and  glazing,  furring,  lathing,  lino- 
leum, acoustical  treatment,  shades 
and  blind.s,  blackboards  and  cork- 
boards,  caulking,  carpentry,  demoli- 
tion, excavation,  site  work;  includes 
six  classrooms. 
Plans    and    specifications    may    be 

obtained   from   the    architect's  office 

or   from    the    office    of    the    district 

April  1. 

2/28/47  10 

Plans   Completed — Board    of   Educa- 
tion   Has   Authorized    Immedlata 
Call  for  Bids 

(Shops  (2)       Estimated  Cost,  $268,720 

STOCKTON.  Calif..  San  Jomquin  Co 
Stockton  Junior  College,  North  Pa- 
cific Avenue. 

Owner — Stockton  Unified  School  Dis- 
trict. Andrew  P  Hill,  city  super- 
intendent of  schoolt:,  San  Joac^uin 
and   Lind.sny  Sts.,  Stockton.  Calif. 

Architect!^ — Mayo  and  John.son,  306 
Exchange  Building,  Stockton,  Calil. 

Reinforced  con'.-rote  and  steel,  one- 
story;  includes  electrical,  sheet 
meial   and   plumbmg  departments. 


11- 


HOSPITALS 


Jefferson  St.,  Portland,  Ora 
Reinforced  concrete,  brick  faced,  main 
building  3-story  and  5  wing  addi- 
tions a-story,  containing  95,000  sq. 
ft.  floor  space. 

Specifications  obtainable  from  the 
office  of  the  architect  upon  deposit 
of  $50. 

12-13— INDUSTRIAL 
BUILDINGS 


S/28/47  12 

Contract  Awarded 

Factory  Addn.  Cost  $12,400 

OAKLAND,  Calif..  Alameda  County 
4145    Broadway. 

Owner  —Anderson  Carpet  &  Linol- 
eum. 4145  Broadway,  O.ikland.  (;al. 

Consulting  Engineers— H.  M.  O'Nell. 
610  16th  .srtreet.  Oakland.  Calif. 

Concrete,    l-stcry 

Contractor^ — H.  M.  O'Ncil  Compa.ny, 
610   16th   St..   Oakland.    Calif. 


Transmitting   Station 

OAKLAND.  Calif.,  Alameda  Conntjr. 

Owner— Pacific  Broadcasting  Ca,  c/o 

architect. 
Architect  —  Sewall    Smith,    Oarrett 

Bldg..  Lafayette,  Calif. 
20x10  feet,  one-story,  poured  conereta. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect 


:V28/47  12 

Contract   Awarded — Work    Starts 
Soon 

Factory    Bldg.  Cost   $50,000 

SAN  CARIX)S.  Calif.,  San  Mateo  Co. 
East  San  Carlos  Ave.,  ISO  feet 
from  the  Old  .County  road.     -. 

Owner — A.  M.  Brazell  Company,  A. 
M.  Brai:ell,  owner,  72  Otis  Street, 
San    Francisco,   Calif. 

Veneti.an  blind  and  window  shade 
factory  of  multiple  quonset  con- 
struction with  reinforced  concretfl 
slabs,  to  include  general  offices. 
Kales  offices,  executive  offices 
^^toI•agc    and    plant. 

Contractor — MacDona.'d,  Young  and 
Nelson,  127  Montgomery  St.,  San 
Francisco.  Calif. 
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3/2S/47  9 

Owner  Taking  BIdr— Dte  April  15,  8 
P.    M. — Elementr->rv   School 

Estimated   Cost,  $175,000 

OXNARD.  Calif.,  V(ntut.»  rv,.  Theo- 
dore Riwsevcit  RWmentary  School. 
?nd  and  H  Street.';. 

Owner  —  Oxnard  Elerio'-t.iry  .*;i^->nl 
District.  Woodrow  Wilson  School, 
Oxnard,  Calif. 

Architect— Roy  C.  Wil.spn,  P.  O.  Bo>- 
951.  Santa  Paula.  Calif. 

Reinforcf.d  brick  with  concrete  roof 
deck,  unit  floor  heating  system . 
Include.""  8  classrooms,  kindergar- 
ten, cafeteria,  kitchen  and  nsser.i  - 
My  units.  Tl'e  cia.s.sroom.s  and  klr. - 
dergarten  comprise  the  first  unit 
scheduled  for  con.ntructlon.  Pren- 
ent  Rocsevelt  school  building  is  to 
be  converted  into  a  city-county  of- 
fice building. 


3/28/47  11 

Low  and  Only  Bidders 
Hospital  Addition;   Project  740 
SPOKANE    COUNTY,    Wash.    Edge- 
cliff  Sanatorium.  Park  St,  south  of 

E.  Sprague. 
Owner — Count  yof  Spokane,  Board  of 

County  Commissioners,  Courthouse, 

Spokane,  Wash. 
Architect-Engineer — G.  A.  Pehrson  A 

Associates,      Old      National      Bank 

Bldg.,  Spokane,  Waish. 
66-bed   wing,   including  kitchen,  din- 
ing room  and  employees'  quarters; 

alterations  in  present  power  house 

and  laundry,  etc. 

Basic     bids     submitted     March     20 
were : 

General  Work 

Walter  G.  Meyers,  Spokane,  Wash., 
5661.900. 

Roy  L.  Balr  &  Co.,  $678,041. 

Hazen  &  Clark,  $699,214. 

Central  Construction  Co.,  $713,254. 

Mclnnis  &  Roberts  and  Henry 
George  &  Son^  and  Eric  Plath,  $796,- 
613. 

All  of  Spokane. 

Heating  and  Plumbing 

Arnold  &  Jeffers,  Spokane,  Wash., 
$195,659. 

Warren.  Little  &  Lund,  Spokane, 
Wash.,  $204,235. 

Electrical  Work 

Brown- Johnston  Co.,  Spokane, 
Wash.,  $48,963. 

Electric  Smith,  Spokane,  Wash., 
$52,057. 

Power  City  Electric,  $57,858. 

Tlnling  &  Powell,  $62,000. 

Hughes  Electrical  Co.,  $62,253.57. 


3/28/47 

CPA    Approval    Granted 

Paint     Factory  Cost    $500,003 

SOUTH  SAN  FRANCISCO,  Calit., 
San  Mateo  County.  West  of  pres- 
ent group  of  buildings  on  E.  Grand 
Ave. 

Owner — W.  P.  Fuller  and  Company. 
"lOl  Misxirn  Str»et,  San  FcHnolaco. 
Calif..  George  L.  rjlhson.  GontTRl 
Plant  Superintendent  and  Super- 
visor of  Construction,  E.  Grand 
Ave ,    S'luith    San    Francisco.   Cn'if 

Structural  Engineer — L.  H.  Nishklan, 
1045  San.svjme  St.,  San  Franciuco. 
Calif. 

Concrete  and  gla.ss  brick,  3-storle<) 
102x281 ;  complete  air  conditiontn^; 
system,  .steel  sa.sh,  composition 
roofing,  three  freight  eievator:^. 
modem  filling  and  i^ackaging  sys- 
tem, which  will  include  consider- 
able mechanical  equipment,  con- 
veyor belts,  etc.  Equipment  esti- 
mated to  cost  an  additional  $500,000 

Contractor  —  Parker,  Steffens  & 
Pearoe.  135  South  Park,  San  Fran- 
cisco, Calif. 


3/2S/47  •     IS 

Owner    Taking    Bids    From    8«leetad 

List   of   Contractor* — Due   April    19 
Clectra   Powerhouse  and   Related 

Structures  Cost  $15,600,000 

AMADOR     COUNTY,     Calif.     Moke- 

lumne   River,    approximately    eight 

miles   east    of   Jackson    (accessibla 

by  road). 
Owner — Pacific  Oas  &  Electric   Co., 

243  Market  St..  San  FranciHco,  Calif. 
Plans  by  engineering  department  of 

owner. 

Dotr.ils    later. 

14-17— PUBUC   BUILDINGS 

?/2S/47  14 

Contract  Awarded 

Naval  Reserve  Armory;  Spec.  18216; 
NOy  14138  —  Cost  $48,837 

V^ALI.KJO.  Calif.,  Solano  Co.,  South 
of  the  lntor.sectlon  of  Maryland  St. 
and    4th    St.    extension. 

Owner  —  Public  Works  DopHrtment, 
12th  N.ival  District,  Room  A-109, 
Federal  Office  Bldg.,  Clvjc  Center, 
S.qn  Francisco,  Calif. 

Plan.q    hv   owner. 

Includes  construction  of  a  concrete 
block  boiler  house  addition  to  an 
cxi.sting  wood  frame  building  and 
alterations  to  a  second  existing 
wo«k1  frame  building  with  ail  nec- 
essary excavation,  till,  demolition, 
v.ood  piling,  concrete  construction, 
concrete  units,  roads,  paving  struc- 
tural steel  work,  mi.scellaneous 
steel  and  iron  work,  carpentry  and 
Jolner.v,  roofing  and  sheet  metal 
work,  glazing,  finish  hardware, 
metal  windows.  metal  covered 
rl  )or>«.  wire  fence,  plumbing,  heat- 
ing electrical  work  and  field  paint- 
ing. 

Contractor — J.  A.  Bryant,  1815  CapU 
tal   Street,  Vallejo,  Calif. 


3/28/47  15 

Prtlinrlnary    Plans    Approved — To 

Start    Working    Drawings 
City   Hall  Cost,  $160,000 

OROVILLE,    Calif.,     Butte    Co.      Lot 

l«  rated  between  fire  hall  and  Ford 

garage   facing   on   Montgomery   St 
Owner — Citv  of  Orovllle.  City  Clerk, 

City  Hall. 
Architect  —  E.  Geoffrey   Bangs.  60b 

\?aiket   St.,    San    FraneiHco,    Calif. 


3/28/47  fl 

To  Prepare  Plans 

School  Building  Est.  cost,  $14O.Ot>0 

GARDKNA,    Calif..    Los    Angeles    Co. 

Denker  Ave.   School     16801    Denker. 
Owner — Los   Angeles   Board   of    Edu- 

cf;tion.  '^42?  .S.   San   Pedro   St,  Los 

Angeles,  Calif. 
Architects   —    Ki.«ilcy    and    Gould.    220 
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3/28/47 

Owner  Taking   Bids — Due  May  2, 
2  P.  M. 

Hospital   (Treatment  of  Psychiatric 
Cases)  Cost  $850,000 

NEAR  SALEM,  On  .  State  Hospital, 
Cottage  Farm. 

Owner — Oregon  State  Board  of  Con- 
trol. Roy  Mills,  secretary,  Room  108 
State  Capitol  Bldg.,  Salem,  Ore. 

Architect— Pletro  Belluschi,  2040  SW. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project        Noted  In  Issue 

3-28 —  1:00  P.M. — Apartments    (Conversion  from  Barracks)  M.arch 

Field  S-  8 
3.2g—  1 :30  P.M.— Steel  Towers  (8)  Pasco,  Wash.,  Umatilla,  Ore.  3-13 
3-2S—  — Addl.    Facilities        Los  Alamos,  N.  M 3-2J 

ENGINEERING"PRdJECTS 


S/28/47  » 

included  In  Bond  Election  In  Amount 
of  $800,000  Set  for  May  16— 

High  School  Buildings 

MERCED,  Calif..  Merced  Co.  Mercod 
Union  High  School.  19th  and  G  Sts 

Owner — Merced  Union  High  School 
District  Frank  H.  Poytrrss,  dis- 
trict stiperlntnndent.  19fh  and  o 
Sts.,  Merced.  Calif. 

Architect— Frank  Wvnknop  &  Asso- 
ciates, 821  Market  St.,  San  Fran- 
cisco, Calif. 

Includes    gymnasium,    shop    building, 
muric    building,    additional     cia.ss- 
rooms  and  repair  of  existing  build 
logs. 


3/2M/47  ^  I 

Included  in  Bond  Election  in  Amount 
ef  $000,000  Set  for  May  16— 

High  School  Buildings 

LIVINGSTON.  Ca!if..  Merced  Coun- 
ty.    Livingston    High    Tjchool. 

Q-wner M«>rred    Union    High    School 

District    Frank    H.    Poylress,    dls 
trlct    superintendent,    19th    and    G 
Sta.,  Merced.  Calif. 

ArchHect— Frank  Wynkoop  A  Asso- 
ciates, 821  Market  St,  San  Fran- 
ciaoo.  Calif.  ^        .    „., 

Includes  gymnasium,  shop  building, 
additional  classrooms  and  repair 
•f  existing  buildmgs. 


■3.2^ —  1 :30  P.M.— Towor  CrosplnK's      rohiT.hIa   Rivor,   Wnsh. 
3-28 — 11:00  A.M.— Grading     Perkinsville-Wllliams  Highway,  Arizona 
3-28—  2 :00  P.M.— Gravel   Surface   Road     Box  Elder  County.  Utah 
3-28—  2 :00 P.M.— Navigation    Lock,    Etc.  (First  Unit) 

Umatilla,  Ore. 


3-2fi 
8-18 
3-26 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


3/28/47  •  13 

Owner  Ttiklrg   Bids — Due   April  9,   13  I 

A.  M. — Racon   Bu'.lding 
MENDOCINO   COUNTY,   Calif. 
Owner — U.   &.   Coast  Oiiurd,   Rm.   498, 
CiiEtoms  House,  Sar  Franci.ico,  C»  I 
Plans  by  Engrg.   Dept.   of  Owner. 
Frame,    Ifxi.'i   sq.    It.,    1 -story,    to    In- 
clude   Installation    of   air   compiea- 
sor. 

Plans  .and  specif  leal  iors  obfainabU 
j'rom  tho  above  office  of  the  owner, 
no  deposit   required. 


Summerbell 

Roof  Structures 


13 


3/28/47 

Completing   Working   Drawings 
Power    Plant     Approx.    Cost,    $126,000 
OROVILLE.   Calif.,    Butte  Co.     Buite 

County  Hospital. 
Owner — County    of    Butte,    Board    of 

Suporviffois.  Orovllle,  Calif. 
Architect   —   E    Geoffrey    Bangs,   6«tJi 

Market   St.,    San    Francisco,   Calif. 


3/28/47  •     18 

Plans    Completed  —  Architect    Taking 
Bids — No  Due  Date  Set 


Wfc**  plaaafaf 
year  aaw 
httUdlmq  far 
today's  MO^i. 

Call  .  .  . 
SUMMIMILL 


1746  Thirteenth  Street 
Oakland,  California 

TWinonkv    3622 
CNterprisr    lOOlO 


Gamerston  &  Green  Lumber  Co. 

Wfco/e$a/e  and  Jobbing  Yard% 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


Son  FroaeUco— 1  too  Army  St. 
ATwofmr  1300 


Oaklqad— 2001  Livla«stea  St. 
KEUofg  4. If 14 


•^  V^r<— **' 


Uniformiiy 


3-28— 

.-^.o«_.  g  00  P.M. 

3-28—  2:00  P.M. 

3-28—  2:00  P.M. 

3-28—  2:00  P.M. 

3-28—  2:00  P.M. 

3-28—  2:00  P.M.- 

3-28—  2:00  P.M. 

3-28—  2  too  P.M. 

— Supplies  and  Materials.  Panama  Canal,  C 

Power  Unit."*  Sutter  Cr^'U 

—Steel  Roof  Deck     Columbia  Basin  Project.,  Wash. 
—Steel    Accordion    Door     Central  Valley  Project 
-.-Copper  Conductor  and  A.«isemblie8       Davis  Dam 

Project,  Arizona 
.—Structural   Steel       Columbia  Basin  Project 

Steel  Strips  Davis  Dam,  Arizona 

— Stove  Tops  and  Door  Frames     San  Francisco 
, — Dragline   Excavator  and  Bucket     Shoshlne  Project, 

Wyoming 


BURKE     FORM     CLAMPS 


=-^ 

^J 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 


STEEL  ACCESSORIES,  CURING  COMPOUND 
COIXJMN  CLAMPS  SCREED  SUPI>ORTS 

SOITIT  HANGERS        REINFORCFD  PAPHR 


All  Types  of  Concrete  Comtruction  Specialties 

W.     J.     BURKE     &     CO..     INC. 


780  Bryant  Street 


San   Francisco 


Phone  GArfi-ld  8768 


PACIFIC  PORTLAND  CEMENT  COMPANY 

K.XM  Fn/KHtUmtzO  i 


) 


■lite 


PAGE  4 


DAILY    PACIFIC     BUILDER 


FRIDAY.  MARCH  28.  1947 


FRIDAY.  MARCH  28.  1947 


DAILY     PACIFIC     BUILDER 


PACE  5 


Reliif.  concrete,  3-Ftory;  Includes  jail 
and  p>ollce  depts. ;  clerk'*,  auditor'^, 
aaa«i*ors,  treaaurer'a,  englncer'b 
attorney  and  purchaalng  agent's 
otticmB,  dty  health  dept,  council 
chamber,  city  court,  chamber  ul 
commerce  office,  mayor's  office  & 
Judge's  office. 

18-19— RELIGIOUS  BLDGS. 

t/28/47  ^3 

Plans   Completed — Architect   Will 
Take   Bids    Soon — Church    Building 
Total  estimated  cost,  $225,000 

WEST  LOS  ANGELKS,  Calif.,  Los 
Angeles  County.  San  Vicente  Blvd. 
and  Bundy  Drive. 

Owner — Brentwood  Presbyterian  Ch  , 
Rev.    Dean    Obterbeig,   pastor. 

Architect— Wm.  Woollett,  458  South 
Spring  St.,  Los  Angeles,  Calif. 

Frame  and  stucco,  seating  capacity 
of  250  persons;  shake  roof,  woud 
sash,  hardwood  floors,  gas  forcM- 
air  heating  system ;  mcludea  bHdc«» 
room,  clubroom,  primary  room, 
kitchen  facilities  and  rest  rooms. 
The  present  church  will  be  re- 
modeled into  a  Sunday  school  bldg. 


of  Engineers.  War  Department,  761 

S.  Flgueroa  Bt,  Los  Angeles,  Calif. 
Plans  by  owner. 
100    new    prefabricated    houses;    270 

days  completion  time. 

Complete  design  data  Is  to  be  aub- 
mltted  with  each  bid. 

Alternate  bids  will  be  taken  aa  fol- 
lows: .  ^     , 

(1)  stucco   exterior,   plaster  Interior; 

(2)  asbestos  cement    board    exterior, 
plywood  Interior; 

(3)  concrete    block    exterior  and    in- 
terior. 

Specifications    available   from    tne 
above  office. 


examined  at  the  office  of  DAILY 
PACFIC  BUILDER,  466  Tenth  St., 
San  Francisco,  Calif. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


8/27/47  ^      2C 

CPA  Approval  Granted— Work  Starts 

at  Onoe — Teamsters'   Union   Bldg. 
LOS  ANGELES,  Calif.,   Los  Angele.s 

County.    Comer  of  9th  Street  and 

UnioQ*  Avenue. 
Owner— Teamsters'  Union,  Local  No. 

42. 

Plans  by  Howard  G.  ElweJl,  1200  VV 
nth   St.,   Los   Angehjs,  Calif. 

Reinforced  concrete  exterior  wallr.. 
three  stories,  50x160,  wood  stud  and 
plaster  partitions,  comp.  roofing, 
cement  and  maple  floors,  steel  sa-sh 
elevator,  air  conditioning,  tile  toilet 
floors,  fire  escapes. 

Contractor— Oltmars  Constr  Co.,  810 
E.  18th  St.,  Los  Angeles,  Calif. 


21 


8/28/47 
Fire   Loss 

OAKLAND.  Calif.,  Alameda  Co — 
Fire  recently  swept  the  theater  audi- 
torium and  an  adjoining  building  at 
Navy  Supply  Base  on  Oakland  Es- 
tuary, Oakland,  Calif.,  with  damage 
estimated  at  ^50,000. 


S/28/47  20 

Plans   Completed    and    Approved- 
Awaiting   CPA    Approval 
Club  House  and  Grandstand 
CHICO,  Calif.,    liulle   County.     Butte 

Ball  Park. 
Ov/ner— County    of    Butte.    Board    of 
Supervisors,   Arthur  Ma^on.   chair- 
man.  Courthouse,  OrovlUe.  Calif. 
Architect  —  E.  Geoffrey   Bangs,   fiOS 
Market  St.,   San   FranclBCo,   Calif. 


24 


3/28/47 

Contract   Awarded  , 

Residence  Cost     $12,50o 

OAKLAND.   Calif.,   Alameda  County. 

5838     Plnewood     Road 
Owner— Donald  T.  Harvey,  6838  Pine- 

v/ood  Road,  Oakland,  Calif. 
Architect— John  Davi.s  Wagenet,  1579 

Fernwood    Drive,    Oakland,    Calif. 
Dwelling,    1-story,   5   rooms 
Contractor   —    Fred    F.    Chapin,    1990 

Mountain   Blvd.,  Oakland,  Calif. 


3/28/47  •     2» 

Bid  Call  Canceled — Project  Held  In 
Abeyartee  Pending  Mere  Favorable 
Building  Condition* 

Apartment  House  (3  Units) 

SAN  FRANCISCO,  Calif.,  Clay  St. 

Owner— Pon  G.  Gee,  734  Grand  Ave., 
San  Francisco,  Calif.,  China  1284. 

Plans  by  B.  K.  Dobkowltz,  425  Mon- 
terey  Blvd.,    San    Francisco,   Calif. 

Reinforced  concrete  foundation,  two- 
story  frame,  three  apartments  (one 
8-room,  two  8-room),  26x64  ft 


3/28/47 

Contract   Awarded— Apts.   (Convert 

from   Barracks)  Cost,  $736,694 

FORT  LEWIS,  Seattle,  Wash. 
Owner— Seattle  District  Corps  of  En- 

ginears.  War  Dcpt.,  Seattle,  Wash. 
Plans  by  owner. 
Conversion  of  40  B-63  barracks  into 

100  apts.,   and   3   M-250  mess  halls 

into  18  apts.,  and  10  AC  recreation 

buildings   into   20  apts.,   and   5B-45 

barracks  into  10  apts. 
Contractor— The   Carson    Constr.  Co., 

Helena,   Mont. 

3/28/47  * 

Plans    Wearing    Completion        ,^„„„ 
Church  Approx.  Cost.  $100,000 

SAN  JOSE,  Calif..  Santa  Clara  Co. 
Comer  Washington  and  MlnneaoU 
Avenues.  ^^ 

Owner— Willow  Glen  Meth.  Church. 
Architect— Glffcrd  E.  Sobey,  69  South 

First  St.,  Sat:  jose,  Calif. 
Haydite  concrete  block,  wood  truss- 
es, cement  asbestos  fhlngle  roof 
1-H<cry  and  part  basement,  seating 
capacity  215  In  nave,  84  In  adjoin- 
ing chapel,  C2  in  balcony;  to  In- 
clude 8   classrooms   \t-   basement. 


36-lnch    concrete    pipe    storm    drain 
across  the  north  end  of  the  school 
property. 
Specifications   obtainable   from   the 

office  of  the  architects  upon  deposit 

of  $10,  refundable. 


Engineering  Section 


Cost,  $240,800 
Whldby    la- 


22-26--RESIDENTIAL 
BUILDINGS 


8/28/47  24 

Plans  Completed 

Indefinite  When  Bids  Will   Be  Asked 

Reeldenoe    Approximate  Cost  $12,000 

ATHERTON,    Calif..    San    Mateo    Co. 

Owners— Mr.  and  Mrs.  Paul  Mahoney. 
c/o  Roselyn  St  Gartner. 

Plans  by  Roalyn  ft  Gartner,  Lloyd 
Gartner.  AIA,  821  Market  St.,  San 
Francisco,  Calif. 

Frame,  redwood  shingle  exterior,  one- 
story,  rive  rooms,  attached  garage. 

8/28/47  24 

Contract  Awarded 

Bachelor  Offloers'  Quarters  and  Road 

Improvements  Cost  $57,234 

BAN  FRANCISCO,  Calif.,  San  Fran- 

elaco  County.  Air  Station. 
Owner  — U.   8.   Coast  Guard  Service, 

12th  District,  Customs  House,  San 

Francisco,  Calif. 
Plans  by  engineering  department   of 

owner. 
Concrete  block  and  frame,  two-story, 

30x70  feet 
Contractor— Etvin     C.     Stendell,    2278 
Market  St.,  San   Francisco,  Calif. 


.1/28/47 

Contract   Awarded— 

Dredging 

COUF'EVILLE     Wash 

land. 
Ovvner— Seattle  District  Corps  of  En- 
Kineers.  War  Dept..  Col.  L.  H.  He- 
witt.   Dlst.    Engr..    Textile    Tower. 
Seattle  1.  Wash. 
Plane  by  owner 

Drsdglrg  and  disposing  of  400,000  c.y. 
of  materia!  li>  Lake  Crockett  an'1 
constructing  rubblestone  breakwa- 
ter mvolvlng  placirg  of  28,000  tons 
of    stone.  ^ 

Contractor — General    Constr.  Co.,   840 
Iowa  Ave.,  Seattle,  Wash. 
Fuect    Sound    Bridge    &    Dredging 
Co..   Seattle.   Wash.,   at   $282,200   sub- 
mitted only  otler  bid  March  21. 

'  •     26 


-Due  April   16, 
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3/28/47 

Low  and  Only  Bidder* 

Apartments  (Alter  From  Administra- 
tion  Building) 

SAMOA,  Calif..  Humboldt  County. 

Owner  — U.  S.  Coast  Guard  Service. 
12th  District.  Customs  House,  San 
Francisco,  Calif. 

Plans  by  owner. 

Alter  and  convert  administration 
building  Into  10  apartmenU. 

Jjow  Bidder— Mercer-Fraser  Co.,  2nd 
and  Commercial  Sts.,  Eureka.  Calif., 

$63,811. 

Other  bidders  March  27  were: 

B.  S.  Mackins.  898  10th  St..  Eureka. 
Calif..  $72,000. 

Clem  Anderson,  Alameda,  cam.. 
$73,680.66. 

3/28/47  * 

Contractor  Now  Taking  Sub- Bids  on 
All  Trades  and  Materials- Work 
Will  Begin  Within  Next  Two  Weeks 

ReeJdencee   (211)  ,.*«««« 

Total  Approximate  Cost  $1,900,000 

TORRANCE,  Calif.,  Lob  Angeles  Co. 

Tract  10306. 
Owner— Continental  Construction  Co., 
'     Inc.,  112   8.   LaBrea,   Los   Angeles, 

Calif.  ,     .  ... 

Contractor— Haddock  Engineers,  Ltd., 

1616  8.  Greenwood  Ave.,  Montebello, 
Calif.  (Telephone  Union  1S121). 
Wood  frame  with  stucco  exterior, 
aome  two  and  some  three  bedrooms, 
all  with  garages,  composition  roof 
and  all  site  work  (grading,  streets, 
utlUtlea).        

3/28/47 

Owner  Taking  Bids— Due  April  28, 

1  P.  M. 
Temporary  family  Quarterti 

MUROC,  C»Hf..  Kern  County.  Muroc 

Army  Air  Field. 
Ownetl-Loe   Angelea   District   Corps 


3/28/47 

Owner  Taking    Bid 
2   P.   M. 

Emergency   Housing;    NOy  14307, 
Spec.  18370 

STOCKTON,  Calif..  San  Joaquin  Co. 
Pacific  Reserve  Fleet  personnel. 
Rough  and  Ready  Island. 

Owner— Bureau  of  Yards  and  Docks, 
Public  Works  Department,  Room 
A-109,  Federal  Office  Bldg.,  Civic 
Center,  San  Francisco.  Calif. 

Includes  earthwork,  new  concrete 
foundations,  setting  exlsUng  con- 
crete piers,  additions  and  rehabili- 
tation (50  homoja  and  9  quonset 
huts),  roads  and  walks,  parking 
areas,  furnishing  and  Installation 
of  100  gas  ranges,  100  gas  space 
heaters.  lOO  electric  refrigerators, 
plumbing,  heating,  water,  sewer  aiid 
gas  services,  electrical  work,  field 
painting  and  fire  protection. 
Bids  will  be  taken  as  follows: 

(1)  work  complete; 

(2)  deduct  for  elimination  of  interior 
painting  of  existing  painted  sur- 
faces; ,     ,,    , 

(3)  deduct  for  elimination  of  all  elec- 
tric refrigerators,  gas  space  heat- 
ers and  gas  ranges; 

(4)  deduct  for  elimination  of  roads; 

(5)  deduct  for  ellmlnaUon  of  clothea 
lines.  . 

Plans  and  specifications  may  t)e 
obtained  from  the  office  of  the  Pub- 
lic Works  Department,  Room  A-119, 
Fedaral  Office  Bldg..  Civic  Center, 
San    Francisco,   Calif.,    and   may   be 


3/28/^7  •     24 

Plans  Completed  — Architect   Taking 

Bld^No  Due  Date  Set 
Reeldenoe  Cost  $22,000 

LAFAYETTE,     Calif.,    Contra    Costa 

County.  Rellez  Valley. 
Owner— Anthony  Perata,  657  31st  St., 

Oakland,  Calif. 
Architect  —  Sewall     Smith.    Garrett 

Bldg..  Lafayette,  Calif. 
Frame    and   stucco,    tar   and   gravel 

roof,  Includes  seven  rooms. 

3/28/47  *     22 

Preliminary    Plane    Completed— To 
Start  Working   Drawings  Soon 

Apartment  and  Motel 

Estimated  Cost  $180,000 

LAFAYETTE,  Calif.,  Contra  Costa 
County. 

Owner— Gus  Swartz.  Tunnel  Inn,  La- 
fayette, Calif. 

Architect  —  Sewall  Smith,  Garrett 
Bldg.,  Lafayette,  Calif. 

Frame,  rustic  and  stucco  exterior,  in- 
dividual heating  system,  12  4-room 
apartments;  20  motel  units;  80-ft. 
swimming  pool. 

3/28/47  •     23 

Owner  Taking   Bid»— Due  April  IS, 

2  P.  M. 
Officers^  Quarters  and  Utilities; 
Serial  04-2(0-47-50;    Job    Nos.   2717, 
2718,  2756  and  2767 
SONOMA  COUNTY,  Calif.  Two  Rock 
Ranch,  between  Petaluma  and  San- 
ta Rosa. 
Owner — San  Francisco  District  Corps 
of  Engineers.  War  Department.  74 
New    Montgomery    St.,    San    Fran- 
cisco, Calif. 
Plans  by  owner. 

The  following  contractors  are  being 
furnished  with  plans: 

Daley     Bros.,     Box     127,     Belmont, 
Calif. 

Peter    Sorensen,    927    Arguello    St., 
Redwood  City,  Calif. 

B.  &  R.  Construction  Co.,  110  Mar- 
ket St,  San  Francisco,  Calif. 

Fred  J.  Early  Co.,  Inc.,  360  Pine  St, 
San  Francisco,  Calif. 

Tomell  Construction  Co.,  45  E.  6th 
St.,  Tracy,  Calif. 

Whalln  Bros.,  2942  23rd  Ave.,  Oak- 
land, Calif. 

A.   M.   Hardy,    736   Clementina    St, 
San  Francisco,  Calif. 

M.  &  K  Corp..  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Robert    McCarthy    Co..    1060   Kirk- 
ham  St,  San  Francisco,  Calif. 

Charles  C.   MacClosky,   112  Market 
St.,  San  Francisco,  Calif. 

Erbentraut  &  Summers,  696  Penn- 
sylvania Ave.,  San  Francisco,  Calif. 
James  I.  Barnes  Construction  Co., 
941  Russ  Bldg.,  San  Francisco,  Calif. 
Parker,  Steffens  &  Pierce,  135 
South  Park.  San  Francisco,  Calif, 
ta  Rosa,  Calif. 

C.   W.  Hansen,  1301   Sonoma  Ave., 
Santa  Rosa,  Calif. 

Wade  C.  Harvey,  2256  Guemevllle 
St.,  Santa  Rosa. 

Charles    H.    Hood,    618   Sllva  Ave., 
Santa  Rosa,  Calif. 

Hugh   B.   Codding.   706   Hoen   Ave., 
Santa  Rosa.  Calif. 

Louis  Benelll,  1360  West  Ave.,  San- 
ta Rosa,  Calif. 
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Owner  — Portland  District  Corp*  of 
Engineers,  War  Department  CoL 
O.  E.  Walsh,  district  engineer,  628 
Plttock  Block,  Portland,  Ore. 

Plans  by  engineering  department  of 
owner. 

Earthflll  type  structure  with  crest 
length  of  4650  feet  and  having  a 
capacity  of  75,000  acre  feet  of  wa- 
ter; completion  time  120  calendar 
days. 

Contractor  —  Guy  F.  Atkinson  Co^ 
Orange  and  Railroad  Ave*.,  South 
San  Francisco,  Calif.;  K.  E.  Kl*r 
Conotructlon  Co.,  1462  N.  Stanley 
Ave.,  Los  Angeles,  Calif.;  Bre**l  4 
Bevanda  Constructor*,  inc.,  417  8. 
Hill  St,  Los  Angeles,  Califs  and 
A.  Teiohert  A  Son,  Box  1113,  Sac- 
ramento, Calif.  (Joint  venture). 


31-32— WATER  SUPPLY 
SEWAGE  DISPOSAL 
PLANTS 


& 


3/28/47  32 

Bond  Issue  Approved  in  Amount  of 
$90,000 

Sewage  Disposal  Plant 

ARBUCKLE,  Calif.,  Colusa  County. 

Owner— Arbuckle  Public  Utility  Dis- 
trict, Dr.  Clifford  E.  Johnson,  chair- 
man ;  Dr.  H.  S.  Powls.  J.  C.  Homall, 
directors,  Arbuckle,  Calif. 

Engineer — Clyde  C.  Kennedy,  604  Mis- 
sion St.,  San  Francisco,  Calif. 

Includes  disposal  plant  and  sewage 
lines. 


34 


3/28/47 

Low  and  Only  Bidders 

Crash  Boat  Channel  Dredging; 

Serial  No.  (M-2i03-47-60    Oo*t  $35;806 

HAMILTON  FIELD,  Calif..  Marin 
County. 

Owner — San  Francisco  District  Corp* 
of  Engineers,  War  Department,  74 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 


flECIRICIANS 
SINCE   1920 


55)  IMISSinN 
EXb'Ooli  0432 
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BRIDGES 


3/28/47  •     33 

Contract  Awarded 

Bridge  Cost  $94^394 

BUTTE  COUNTY,  Calif.  Across  the 
south  fork  of  Feather  River  at  Bid- 
well  Bar. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  girder  bridge. 

Contractor  —  Dey  Contracting  Co., 
Route  1,  Box  871A,  Menio  Park, 
Calif. 

34— DAMS,  RESERVOIRS  & 
DREDGING 


designing 


3/28/47  84 

Contract  Awarded 

Dorena  Dam  and  Appurtenant  Work; 
Spec.  47-265  Cost  $7,737,570.50 

DORENA,  Ore..  Lane  Co.  Row  River, 
a  tributary  of  the  coast  fork  of  the 
Willamette  River  and  approximate- 
ly two  miles  below  the  village  of 
Dorena. 


supplying 
installing 

Seme  of  Coliferaia's  finvit 
power  and  lighting  Installa- 
tions have  been  made  by  E. 
H.  ft  G.  Ovr  faciiiti**  and 
•xperlence  ar*  at  year 
s*rvie*. 


ETS-HOKIN 
&  GALVAN 


28.30— MISCELLANEOUS 
BUILDINGS 


3/2^/47  •     28 

Owner  Taking   Bide— Due  April   10, 

7:30  P.  M, 
Storm  Drain 

EL  CERRITO,  Calif.,  Contra  Costa 
County.  (Castro  School,  south  of 
Gladys  Ave.,  between  Norvell  Ave. 
and  Lawrence  Ave. 
Owner — Richmond  School  District,  W. 
T.  Helms,  secretary.  Administra- 
tion Bldg..  1108  Blssell  Ave.,  Rich- 
mond, Calif. 

Architect— Dragon,  Schmidts  &  Hard* 
man,  2068  Allston  Way,  Berkeley, 
Calif. 


Industrial  Wheels,  Casters,  Hand 
Trucks,  Flat  Trucks,  Lift  Trucks 

MATERIAL  HANDLING  EQUIPMENT 


GUNN   CARLE  &  CO. 


20    Potrcro    Ave 


UMdc.hill    51^0 


Son    Finnclbco 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CC. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7313 


'/ir^^^^7^>^^&^<^;a/ 


BY    MVLLINS 


BETTER  KiTCHENS 
AT  LOWER  COST 


^        FOR  BUILDERS 


Cabinet  Sinks 

Wall   Cabln«ts 

Floor  Cablnots 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdorhlll  2727 


DAILY 
PACIFIC   BUILDER 

(Satabllahed  in  18»0) 

Publlehed  every  morning,  except 

•atuvdaye,   Sundaye    and    Legal 

Helldaya  by 

F.  W.  Dodge  Corporation 

46B  Tenth  St.,  San   Francisco  S 

Telephone  MArket  7110 

Q.  E.  MeOavran,  Manager  -  Editor 
4.  E.  Odgere,  Advertising  Manager 

•ubacrlptlen  Rates: 

tS0.00  per  year 
(Payable  In  Advance) 
Single  Copy  IS  Cents 

Advertising  Rates  on  Request 

Printed  by 
SUrk- Rath  Printing  <^^ 

A  Pubilshiilg  Co. 

(Entered  aa  Second  Class  Matter, 
July  26,  1907,  at  the  post  office  in 
San  Francisco,  Calif.,  under  the 
Act  of  March  8,  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Includes  186,000  cu.  yds.  dredging. 
Low  Bidder — Olympian  Dredging  Co., 

S25     Market     St.,     San     Francisco, 

CiOlf.,  10.1925;  total,  f 35,805. 

Oliier    bids    submitted     March     27 
were: 

Associated  Dredging  Co.,  San  Fran- 
cisco, 10.224 ;  total,  $41,664. 

Johnson     Western     Co.,     Alameda, 
$0,244;   total,  $45,384. 

35—     DOCKS,  PIERS  & 
HARBORS 

3/28/47  •     35 

Lew  and  Only  Bidders 

Drydocking    and   Overhauling; 
Serial  No.  04-203-47-63      Cost  $6,129 

SAN  FRANCISCO,  Calif. 

Owner — San  Francisco  District  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco. Calif. 

Plana  by  owner. 

Drydocking  and  overhauling  govern- 
ment-leased Standard  Dredging  Co. 
cable  barge  for  dredge  Point  Loma. 
Bids  taken  as  follows: 

(1)  hull  and  machinery  repairs; 

(2)  electrical  repairs; 

(3)  scrap  allowance. 

Low  Bidder — Moore  ©rydock  Co.,  foot 
of  Adeline  St.,  Oakland,  Calif.,  (1) 
$3529;  (2)  $2650;  (3)  $50;  total, 
$6129. 

Other  bids  March  27  were: 
Pacific  Coast  Engineering  Co..  Ala- 
meda, Calif..  (1)  $6137;   (2)  $2868;  (3) 
$5;  total.  $9000. 

Bethlehem  Steel  Co.,  San  Francisco, 
Calif.,  (1)  $11,299;  (2)  $6175;  (3)  $12; 
total.  $17,462. 


culvert  pipe,  42-in.  diam. ; 

(19)  1600    lln.    ft.    cosrugated    mttal 
culvert  pipe,  48-m.  diam. ; 

(20)  300     lln.     ft.     corrugated     metil 
culvert  pipe,  54-m.  diam.; 

(21 »   IPOO    lln.    ft.     corrugated    metal 
culvert  pipe.  60-ln.  diam.; 

(22)  2100    lln.     ft.    corrugated    metal 
culvert  pipe,  66-in.  diam. ; 

(23)  1500    lln.    ft.    corrugated    metal 
culvert  pipe.  72-ln.  diam.; 

(24)  50    lln.    ft.     corrugated    metal 
culvert  arch  pipe,  30x43-in. ; 

(25)  150     lln.     ft.     coirugated     metal 
culvert  arch  pipe,  27x43-in. ; 

(26)  125     lin.     ft.     corrugated     metal 
culvert   arch   pipe.    40x65-in. ; 

(27)  125     lin.«    tt.     coirugated     melai 
culvert    arch    pipe.    24x50-in. 

Names    of    bidders    figuring    plaiiu 
were  given   March  26. 


39^— SEWERS 
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Contract  Awarded 

Culverts  (2)  Cost  $46,554.20 

ORANGE  COUNTY,  Calif.  Near  Ir- 
vine, about  six  miles  south  of 
Tustln. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Englneei^-G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construction  of  two  culverts. 
Bids  opened  in  the  State  Bldg.,  Los 

Angeles,  Calif.  , 

Contractor  —  Catallna  Construction 
Co.,   Box  385,  Covina,  Calif. 


Street   Improvement       Cost  $11,9M.60 

SAN  CARLOS,  Calif.,  San  Mateo  Co. 

Chestnut  St.  and  Woodland  Ave. 
Owner — City  of  San  Carlos,  Beatrice 

L.    Roberts,    city    clerk,    City   Hall. 

San  Carlos,  Calif. 
City    Engineer— R.    A.  .Klassen,    2382 

Broadway.  Redwood  City,  Calif. 
Contractor — M.   Weber.   3227  2l8t   St., 

San   Francisco,  Calif. 

The  work  involves : 

(1)  46,100  sq.  ft.  grading; 

(2)  2520    lln.    ft.    concrete    curb    and 
gutter ; 

(3)  11.400  sq.  ft.  concrete  sidewalk; 

(4)  14,900   sq.    ft.    crusher    run    base 
pavement ; 

(5)  44,700  sq.  ft.  armor  coat  surface 
*    pavement ; 

(6)  400  lln.  ft.  lateral  sewer. 
Complete  bids  March  26  were : 

M.  Weber,  (1)  $0,033;  (2)  $1,265;  (3) 
$0,253;  (4)  $0,099;  (5)  $0,066;  (6)  $1.60; 
total.  $11,998.60. 

T.  M.  Blomquist,  Atherton.  (1) 
$0,035;   (2)  $1.35;   (3)  $0,265;   (4)  $0.11; 

(5)  ^.06;  (6)  $1.85;  total.  $12,497.50. 
Clements  &  Co.,  Hayward,  (D  $0.04; 

(2)  $1.30;  (3)  $0.25;  (4)  $0.10;  (5)  $0.07; 

(6)  $1.75;  total.  $12,589. 

Charles  L.  Harney,  San  Francisco, 
(1)  $0,015;  (2)  $1.50;  (3)  $0.33;  (4) 
$0.12;  15)  $0.075;  (6)  fl-SO;  total,  $13,- 
224. 

(iabrlel  Construction  Co..  San  Fran- 
cisco. (1)  $0.10;  (2)  $1.42;  (3)  $0.35; 
15)   $0.12;    (6)    $1.88;    total. 


40 
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Contract  Awarded 

Grading  and  Seal  Coat       C«ct  |M,M3 

HUMBOLDT  COUNTY.  Calif.  Elk 
River  Road,  between  Junction  with 
State  Highway  Route  1  south  of 
Eureka  and  El  River  School. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,   Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.2  mllea  grading  and  apply- 
ing class  B  single  seal  coat. 

Contractor  —  Meroer-Fraeer  Co.,  2ml 
and  Commercial  Sts.,  Eureka,  Calif* 


•     39 
-Due  April   9, 
Extended    From 


3/28/47 

Owner  Taking  Bids 
5:30  P.  M.  (Time 
April  2) 

Test  Borings;  Spec.  1827 

SAN  FRANCISCO,  BAY. 

Owner— East  Bay  Municipal  Utility 
District,  Room  312,  512  16th  St., 
Oakland,  Calif. 

District  Engineer— John  S.  Longwell, 
512  16th   St.,  Oakland,  Calif. 

Making  borings  as  required  In  San 
Francisco  Bay  along  the  line  of  the 
future  outfall  sewer  from  near  the 
end  of  the  Key  Mole  In  Oakland 
and  extending  6600  ft.  Into  the  bay. 

Wage  scale  for  laborers  Is  as  follows : 
mate,    $1.50    per    hour;     deckhand, 
$1.30;  boatman,  $1.54  per  hour. 
Bids  will  be  taken  as  follows: 

(1)  moving  barge  and   equipment   on 
and  off  Job; 

(2)  500    lln.    ft.    making    borings    in 
water  less  than  35  ft.  deep; 

(3)  100    lln.    ft.     making    borings    in 
water  less  than  35  ft.  deep. 

(4)  60  each  taking  undisturbed  sam- 
ples. 

Specifications  obtainable  from   the 
above  office. 


(4)    $0.09; 
$18,435.30. 
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Contract   Awarded 

Grading  . 

MENDOCINO  COUNTY,  Calif.  Long- 
vale-Covelo  Rd.,  between  1.5  and 
5.4  miles  easterly  of  Dos  Rlos. 

Owner— State  of  California.  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento. Calif.  «„       „  , 

Net  distance  of  about  2.9  miles  of 
grading.  _^ 

Contractor— N.  M.  Ball  Sons,  Box 
430.  Berkeley,  Calif. 


40 
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Contract  Awarded 

Grading  and  Surfacing 

Cost  $137,527.50 

SAN  BENITO  COUNTY,  Calif.  Be- 
tween 2.6  miles  south  of  HolUster 
and  Hollister. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.6  miles  grading  and  surfac- 
ing with  plant  mix  surfacing  on 
crusher  run  base. 

Contractor — A.  Teiohert  A  Sons,  Inc., 
Box  1113,  Sacramento,  Calif. 


40 
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Contract   Awarded 
Resurfacing 
SAN   MATEO,   Calif. 
I      CentJHl   Park 
Cost  $170,927.90    Owne.— City   of   San    Mateo.    Wm.    J 


Cost  $798.70 
San   Mateo  Co. 


O'Fnrrell,  city  clerk.  City  Hall.  San 

Mateo.  Caljf. 
City    Engineer— ArtJiur    B.    Sullivaa, 

City   Hall,   San   Mateo,   Calif. 
R'^surfacinp   patii.s  and    loadwaVH. 
Contractor — T.  M.  Blomquist.  36  Pla- 

cltas    Avenue,    Atherton,   Calif. 


Water   and   Sewer   Laterals;    Moving 
and  Converting  Buildings; 
Spec.  R-2-6  Cost  •4S,6MwT0 

ORANGE    COVE,    Calif..  Freono    Co. 

Owner— U.  S.  Bureau  of  RecUunatlon, 
Friant.  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  the  moving  and  converting 
buildings  and  constructing  water 
and  sewer  laterals  for  government 
housing.  Orange  Cove.  Buildings  to 
be  moved  from  former  AAFTTC 
Basic  Training  Center  No.  8,  Freano 
County  Fairgrounds,  near  Freano, 
and  re-erected  and  converted  at 
the  government  campsite  In  the 
town  of  Orange  Cove. 

Contractor— Paul  Spencer,  832  W.  5th 
St.,   Los  Angeles.  Calif. 

S/28/47  ,       ^  ^  *{ 

Bond  Issue  Approved  in  Amount  or 
$100,000 

Water  System 

ARBUCKLE,  Calif.,  Colusa  County. 

Owner— Arbuckle  Public  Utility  Dla- 
trlct,  Dr  Clifford  E.  Johnson,  chair- 
man ;  Dr.  H.  S.  Powls,  J.  C.  Hornall, 
directors,  Arbuckle,  Calif. 

District  Engineer  — Clyde  C.  Ken- 
nedy, 604  Mission  St.,  San  Fran- 
cisco, Calif. 

BJxtend  facilities. 


Supplies^  Equipment 

Sub-Conlract 

Information 


NEWS  INDEX 

Misc.  Supplies  A  Material*  0 

Machinery  and  Eqalpmont  4S 

I  Sub-Contract    Information   44 
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-37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 

«/27/47  37 

Centract  Awarded 

Light  Lane  and  Instrument  Landing 
tyatem:  Pro.  6-47-375  Cost  $24,615.50 

WINSLOW,  Ariz.  Winslow  Municipal 
Airport 

Owner  —  Civil  Aeronautics  Adminis- 
tration. 5651  Manchester  Ave.,  Los 
Angeles,  Calif. 

Contractor  —  Wickes  Engineering  A 
Construction  Co..  Dec  Molnee,  Iowa. 


STREETS  AND 
HIGHWAYS 


3/28/47 

Contract  Awarded 


40 
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Contract   Awarded 

imoorted   Base  Material   (Install) 

Cost  $98,320 

HUMBOLDT  COUNTY.  Calif.  Be- 
tween 1.2  miles  east  of  Korbel  Rd. 
to  2.7  miles  east  of  Redwood  Sum- 
Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento,  Calif. 

Net  distance  of  about  10  miles  fur- 
nish and  place  Imported  base  ma- 
terial and  furnish  and  stockpile 
sand  screenings  at  various  loca- 
tions. 

1  Contracto^-W.  C.  Railing,  27  Lowell 

I      St.,   Redwood   City,  Calif. 


3/28/47 

Hearing   Set  for  Apr.  18,   10:30   A 

Street    Improvement;     No.   26,120 

SAN  FRANCISCO.  Calif.,  Mendell 
St..  between  Hudson  A.ve.  and 
Jerrold  Ave. 

Owner  —  City  and  County  of  San 
Francisco.  Dept.  of  r*ubllc  Work.s, 
Rm.  282,  City  Hall.  San  Francis- 
co.  Calif.  ' 

City  Engineer  —  Ralph  Wadswurth, 
Citv  Hell.  San  Francisco.  CnJji 

Includes  grading  VCP  sewer  and 
culvert,  brick  maaliolc  and  calcli- 
h>iisir.s,  aide  sewers,  unarmored 
concrete  curb,  asphaltic  concretf 
pav-ment  and  2-course  concrete 
ridewaik  on  angular  corners. 

•     40 


42-~MlSC.    SUPPLIES    AND 
MATEBIALS 
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3/28/47 
Varnish  and  Oil 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
April  1.  2  P.  M..  bids  will  be  received 
by  the  U.  S.  Treasury  Department. 
100  McAllister  St..  San  Francisco. 
Calif.,  under  Inv.   SF-3839-47   for  200 

gallons  water-resisting  spar  varnish 
and  2075  gallons  linseed  oil.  f.o.b.  San 

Francisco. 


BRIDGE,  CONTRA  COSTA  COUNTY 


3/28/47  37 

Owner  Taking   Bids— Due    April  15, 
8  P.  M.  (Unit  Quantities) 

Railroad 

RIVERSIDE  COUNTY.  Calif..  From 
E^igle  Mountain  iron  mlne.s  t.i 
Southern  Pacific  main  line  on  tbe 
north   side  of   the  Salton   Sea  near 

Ovirner— Kaiser  Engineers.  Inc..  E.  T. 

Larsen.      project      engineer,       1924 

Broadway,  Oakland,  Calif. 
Plans  by  owner. 
Approximately    51    miles    of    railron.l 

Note:   The  owner  will   furnish   all 
ties  and  rails. 

The  work  Involves: 

(1)  3.200.000  cu.  yds.  embankment: 

(2)  230  MBM  treated  lumber  for 
trestles.   Including  hardware; 

(8)  furnish  27,200  lin.  ft    treated  pil- 
*         Ing  at  driver; 
(4>  550    each    drive    treated    timber 
piling; 

(5)  300  each  place  treated  timber 
piling   In    bents; 

(6)  20O  cu.  yds.  concrete  for  sill"?; 
(7»   105.000   tr.    ft.    screened    ballast; 
(8)  20.000    cy.    screened    ballast    in 

stockpile ; 
(9»  170,000  tr    ft.   natural   ballast: 
(10)  275,000  tr.   ft.    laying   the   track: 
(111  lump    sum    alteratlon.s    to    U.    S 

Highway  90-70; 
(12)  lump  sum  bridge  at  Station  850- 

(18)  eight  each  alterations  to  coun- 
try roads: 

(14)  lump  sum  alterations  to  Metro- 
politan    Water    District     High- 

WAV. 

Owner  may  at  its  option  order.  Jn 
writing,  performance  of  the  followlrg 
Items  .and  the  following  unit  prices 
will  apply  to  any  such  items  so  or- 
dered. . 
(18)  15.000  cu.  yds.   riprap; 

(16)  7800  lin.  It.  corrugated  metal 
culvert    pipe.   30-in.   diam.; 

(17)  1500  lln.  ft.  corrugated  metal 
culvert  pipe.  .'?6-in.  diam.: 

(18)  900     lln.     ft.     corrugated     metal 


DouKlas  fir  piling 

(11)  206  each   driving  piles; 

(12)  230,000    lbs     furnish     bar    reinf. 
steel ; 

(13)  230.0<X)  lbs.  place  do; 

(14)  43.000  lbs.   rmichlnery; 

(15)  office. 
Total  bids  ««ubmitted  Mar  26  w  to  : 

(A)  Chas    r;.   MacCloskv.   San    Fran- 
cisco. Calif.,   $217,620.50. 

(B)  Diincan.'jon   .   Harrcl:«on  Co.,  San 
Francisco,  Calif..  $26,434. 

(C)  D.Tn    Captito,    S.in    Jc.«5e,    CaMf.. 
$240,980. 

(D)  Ouv  F.  Atlcinfson  Co..  Smith   San 
FranclHco,   Colif.,   $245.0.'52..'iO   . 

(El    A.   Hndu  &  Son.   Oakland.   Cailf. 

$248,99934. 
(E>   H.  F.   l.auiltzen.  Piltuburg,   Ci  .. 

$256,034  22 
(G)  United  Concrete  Pipe  C<irp..  Bald- 
win  Park.  CHiil  ,  $257,169 
(H)    Frerlrirkson    &    W.it.-ion    rn:\t,*- 

Co.,   Oakland.  Calif..  $263,033  70 
(I)  Butte  Con.«<ir.  Co,  San  F^nn^i^^n 

Calif.,   $28K68042. 
(J»    Heaiy-Tibhitts    Con-tr.    Co.,    San 

Francl.Vco.  Calif.,  $297,290. 

Unit  piicr.q  were: 
(D)  <E)  (F)  <n> 

!?60n7.O()$18.5()0*.0G  $11,000.0*.  $15,000  00  SH,7<»4.31  f  11.00<»  00   $1^00l.()O 


Low   and    Only    Bidders 

Bridge  Cost.    $217,620.50 

CONTRA  COSTA  COUNTY,  Calif. 
Across  Pacheco  Slough  near  Avon. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg, 
Sacramento.  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

.«?teel  plate  girder  twing  bridge  with 
reinf.    concrete    approach    spans. 

l^w  BMdder— Cha.s.  C.  MacClo.sky,  112 
Market    St..    San    Francisco.    Calif.. 
$217,620.50. 
Work    Involves: 

(1)  remove  existing  bridge; 

(2)  615  c.y.  struc.  excav.,  type  A; 

(3)  375  c.y.  do,  type  B: 

(4)  1.158  If.   timber  railing; 
(5f  200    c.y.    Cla.'js    A    j)ortland    ce- 
ment cone,  footing  block; 

(6)  1.150   c.y.    Class    A   portland   ce- 
ment cone,  struc. ; 

(7)  100    c.y.    light    weight    portland 
cement  concrrte; 

(8)  39O.0("O  lbs.   furnish   struc.   steel; 
(9t  390.000  lbs.   erect  do; 

(10)  13,200   lin.    f.    furnish    untreated 
(A)  (H'  'C> 

(1) 

(2) 

(3) 

(4) 

(5) 

(«) 

(7) 

(8). 

(9) 


3/28/47 

Low  Bidder 

Resurfacing  Cost  $86,200 

LOS  ANGELES  and  ORANGE  COS. 
Firestone  Blvd.,  between  Pioneer 
Blvd.  and  Lincoln  Ave. 

Owner—State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  C^llf. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  6.9  miles  (net  length)  resur- 
facing with  plant  mix  surfacing 
and  placing  Imported  borrow  on 
snoulders  and  applying  thereto  bi- 
tuminous surface  treatment. 
Bids  opened  In  the  State  Bldg.,  Los 

Angeles,  Calif. 

Low  Bidder— Jesse  S.  Smith,  444  E. 
Ross,  Glendale,  Calif..  $86,200. 
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(10). 
(11). 
(12). 
(13). 
(14). 
(15» 


(1) 
(2).. 
(8)... 
(4)  . 
(5) 
(6)  . 
(7i 
(8)... 
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.5.'. 

42.00 
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.02 
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1  lOO.OC 

(H) 


20.00 

lOOC 

3.0) 

20.00 

15.0  • 

55,00 
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.04 

.6'. 

30  Of, 

.06 

.OJ 

.80 

5,000.00 

(I» 


2»/0 

6  00 

1.00 

30.00 

.-)!•.  0.1 
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-r 
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.02 

.00 

2  CO )  00 
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10.00 

3  6<:f 
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35.00 

54.00 

60.00 

.10 

.07 

.60 

37.50 

.06 

.OR 

.95 

2,Of^.OO 


$15,00.00  $26,000  00  42.5,000  00 
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5.5.50 
7300 
.122 


20  00 

9.00 
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57.?!0 
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.025 
-  .95 
.-,.000,0(> 

(H) 
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1.00 

IPOO  00 
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9.00 

2.31 

87.00 

74  10 
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.037 

.60 

27.00 
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016 

.8.32 

^  00^*00 
<ii 
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5.00 
3.C'i 

31.00 

sa.o. 

Cl.O't 
.12 

.0. 
.>»0 
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1  '!') 

.",000,';r 
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41— GAS,  WATER  AND  OIL 
PIPE  UNES 


3/28/47 
Contract  Awarded 


41 


3/28/47 

Pipe  and  Bolts,  Etc. 

Bide  Wanted 

SAN     FRANCISCO.     Calif.  —  Until 
April  4.  2  P.  M..  bids  will  be  received 
by  the  U.  8.  Forest  Service.  447  San- 
some  St..  San  Francisco  11,  Calif.,  for 
materials  as  follows: 

Bid  No.  769— OalvanlEod  water  pipe, 
f.o.b.   Sonora.  Calif. 

Bid  No.  770 — BolU  and  washers, 
f.o.b.    Sonora.   Calif. 

Bids  No.  771— Galvanlxed  iron  pip« 
for  campground  stoves,  f.o.b.  Sonora, 
Calif. 

Specifications  obtainable  from  the 
above  office. 


FOR    SALE 

TIMBERS.  w.ilIbuardH,  plumbing 

f»ipe,  millwork,  and  other  bniid- 
ng  matrriab.  SALE  PRICES 
Large  stocks  of  "hard  to  get** 
items. 

Wire,  writei,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  8t.  —  VAIencia  4977 


TKCO 


Double    Grip   $pik*i 

TImbmr  Connmcfor*  and  7oef8 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4)14  CatifornU  St..  Sm  FraoriK-e 
SKrIio*  7972 


1191    So.    Broadway,    Ix>i   Ans«l«t 
PRo*p«rt   fli69 


79  00 

.08 

03 

,W5 

l.«  00.00 


40.WI 

.<c 

1.00 
2,V)0.00 


BUILDERS  B!lOKERAGE  COMPANY 
1430  Alice  Street 


OAKLAND  12.  CALIF. 


TWinoaks  9227 


"We  Procure  and  Expedite  Builders 
Material  and  Equipment* 

Let  us  get  the  ^'Hmrd  to  Get**  items  for  you. 


The  ORlCfNAL  Pre- sealed  Insulateil  Pipe 


For  Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


\W rite  for 

Full 
ParticuUrs 


Trade  Mark  Reg.  U.  8.  i'atent  Office 


DftfrlksfW  fy 

NEIL  H.  PETERSON  COMPANY 

11 2f  POLSOM  $T«irr  SAN  niANCISCO  I.  CAUP. 

f  »•■•  UNtfM^III  tOM 

Waehlngten,  Orefon  and  Terrltery  teuthem  California i 

ef  Alaakai  ENOLI8H  A  LAUIR.   In«. 

B.  H.  LANOOON  COMPANY  ^^  ^„j,.,„  „   callf. 

Phene   RIohmend   8818 
1878  teuth  Lee  Angelee  %X^ 


78  Vine  ttreet 

Seattle  1,  Washington 

Phane  KUlatt  


j»-^.^.^-  ....t^^.a^^. 


r 


"■i!5f" 
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DAILY     PACIFIC     BUILDER 


FRIDAY,  MARCH  28,  1947 


I 


^i| 


43— MACHINERY  AND 
EQUIPMENT 

8/28/47  •     48 

Watteway  ValvM,  Automatic 

Controls,  Eto. 
Bid*  Wantod 

OAKLAND,  Calif..  Alameda  Co.— 
Until  April  28,  6:30  P.  M-,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Room  406,  612 
16th  St,  Oakland,  Calif.,  under  Spec. 
74  for  second  Mokelumne  Aqueduct 
wasteway  valves,  automatic  controls 
and  related  aqueduct  pipe  specials. 
More  details  later. 

Specifications  obtainable  from  the 
above  office. 


FRIDAY.  MARCH  28.  1947 


DAILY     PACIFIC     BUILDER 


PACE  7 


48 


Co.,  Bremerton,  Wash.,  11412.83. 

DriscoU     Electric    Co.,     Bremerton, 
Wash.,  I1988.6& 
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8/28/47 

Repairs  to  Concrete  Beams 

Contract  Awarded 

SAN  FRANCISCO,  Calif.— Ben  C. 
Gerwick,  Inc.,  112  Market  St.,  San 
Francisco,  Calif.,  at  $56,585,  awarded 
contract  by  the  Board  of  State  Har- 
bor Commissioners,  Ferry  Building, 
San  Francisco,  Calif.,  Frank  G.  White, 
chief  en£:ineer,  for  repairing  rein- 
forced concrete  beams  and  girders 
of  Pies  29,  31  and  S3  on  the  water- 
front of  the  City  and  County  of  San 


ALTER  DWELLING.  |1400 ;  1«6»  Pul- 
ton St;  owner,  T  Spalaso,  1660  Ful- 
ton St;  builder.  Western  States 
Construction  Co,  664  Fulton  St 

ALl'ER  STORE.  |750;  1360  Fillmore; 
owner,  arry  Shifs,  1460  Golden  Gate 
Ave;  bulldet,  WiUlam  Andrlch.  870 
Maynard. 

ALTER  DWELLING,  |1760;  1496  19th 
Ave ;  owner,  R  Friedman,  premises ; 
builder,    L  Erlendson.   400  Douglas. 

ALTER  RESTAURANT,  |3000;  NE 
corner  Golden  Gate  and  Franklin; 
owners,  Mr  and  Mrs.  E  Griffon,  608 
Masonic ;  builder,  Valaris  &  Valarls, 
405  Montgomery  St. 

ALTER  FLATS,  $500;  584  Castro  St; 
owner.  Maria  Rodrlquez.  3737  27Jth 
St ;  builder.  E  O  Rlsu,  2535  I6th  Ave. 


Francisco,  Calif 

Complete   bids    received    March    27  j  gf^'cTRIC  SIGN,   $850;   150  Harlan 
were  as  follows :  Place ;  owner.  L  J  Arens,  premises ; 


Ben   C.    Gerwick,    Inc.,    San  Fran- 
cisco, Calif.,    (1)   $5.60;    (2)   $5.75;    (3) 


3/28/47 

Garbage  Cans 
Bids  Wanted 

SAN     FRANCISCO,     Calif.— Until    ^.  „„    „„,,,     ,..    ,-„..    ,„,    „--.    .-. 
April  1.  2  P  M.,  bids  will  be  received    l'^^'.   ^  «7«     f?;  « il     t  Jf«^    Ml 
by   the   U.  S.   Treasury   Department    *®-^'   ^*'  ^^•^^'   ^^^  '^■"'  '°**''  '"'" 


builder,  Neon  Sign  Service  Co,  1201 
Tennessee  St. 


$5.85;   (4)  $5.90;    (5)  $2;  toUl,  $56,586.  ! el^cTRIC  SIGN,  $950;  1400  Haight 


Emsco  of  San  Francisco,  San  Fran 


100  McAllister  St,  San  Francisco, 
Calif.,  under  bid  No.  SF-3838-47  for 
galvanized  steel  garbage  cans,  f.o.b. 
San  Francisco,  Calif. 


48 


3/28/47 

Moving  »f  House* 

Low  and  Only  Bidder* 

SAN  BRUNO,  Calif.,  San  Mateo 
Co.— D.  J.  &  T.  Sullivan,  Inc.,  1940- 
42-44  Folsom  St.,  San  Francisco,  at 
$16,895.90,  submitted  low  bid  March 
26  to  the  City  of  San  Bruno,  Ralph 
B.   Woodman,   city   clerk.   City   Hall, 


625. 

Johnson  -  Western  Co.,  Alameda, 
Calif..  (1)  $6.60;  (2)  $6;  (3)  $6.60;  (4) 
$8;-  (5)  $3.30;  toUl,  $64,380  . 

Cement  Gun  Construction  Co..  of 
California,  San  Francisco,  Calif.,  (1) 
$9;  (2)  $10;  (3)  $10.25;  (4)  $11;  (5> 
$3;  total,  $99,225. 


St;  owner,  Kovack,  prem;  builder. 
Brumfield  Electric  Sign  Co,  966 
Folsom  St. 
ALTER  FLATS,  $1500;  3342  Laguna 
St;  owner,  H  McManus,  premises; 
builder,  M  E  Noble,  606  Noe  St 
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3/28/47 
Sump  Pit  and  Pump 
Low   Bidder 
REDWOOD  CITY.  Calif..   San  Ma 


Granted 

BUILDING  PERMITS 


SAN    FRANCI&CO 


March  26.  1947 


$1000;  3200  16th  St;  owner.  M  Hunt 
and  B  Chasn.  prem ;  contractor.  W 
G   McCallijtei-. 

PARTITION  room,  $1200;  897  Eliza- 
beth St;  owner.  James  Chrest,  807 
Elizabeth  Street;  contractor,  B  F 
Dean. 

SUB-DIVIDE  into  two  stores.  $1000; 
525  Valencia  St;  owner.  F  Louii*, 
325  Valencia  St;  co:itractor.  Franl- 
Yick. 

ilEPAlR  roof.  $1500;  1386  Natom.i 
St;  Ifssoe.  Leo  Iscurra,  281  Blyth- 
dale    Ave. 

SIGN,    neon,   $6.'50;    1922    Taraval    c-t 
owner,    FrPd    R   Braun.sworth,    192'/ 
Taraval;    contractor.  ^RS   Neon 

ENLARGE  Htore  front  entrance.  $1,- 
000;  110  West  Portal  Ave;  owner, 
DeLuchl  Eros,  prem;  contractor,  N 
L  Priest. 

ENLARGE  store  ad  dwelling.  $1000: 
525P  Mi.'^sicn  St ;  owner.  J  Fanciallo, 
prem  •    contractor.    Colonial   Bldg. 

ADD  porch,  etc.  |2800;  2661  Clay  St: 
owner.  T  Cohen,  prem;  contractor, 
J  Johnson  &  Son;  architect.  Cllt- 
ford  Conly. 

ALTER  store  and  apts,  $3000;  1024- 
1028  McAllister  St;  owner  and  con- 
tractor.  Cesare  D'Atri.  427  Balboa. 

EXTEND  mezzanine  floor,  $2000; 
4935  Mission  St;  owner.  R  Andreini 
4727  Mission  St;  contractor.  J  F 
Ciotti. 


HILLSBOROUGH 


RESIDENCE,  $22,000;  M4  Fah^ay 
Clrclf;  owner  and  builder,  W  il 
Dimmick,  Jr.  ^,    „  j        ., 

RESIDENCE.  $24,000;  105  Redwx-d 
Drive;    ov/ner    and    builder,    p-erry 

Leibman.  ....-»      „   v  i 

iVLTER  garage.  $1600;  69  De  Sabla 
'  Road;  owner,  Henri  Haber;  con- 
tractor, Martin  J  Fisher. 
STOREHOUSE,  $5000;  760  El  Centro 
Ave;  owner,  W  S  Harkson ;  con- 
tractor. J  B  Oswald  Bldg  Co.  527 
Carmel  Circle.   San   Mateo. 


PALO  ALTO 


OAKLAND 


teo    Co. — Macnsons.    181-161    Tehama  „»„„,  tt.-^^^  tji^„    cmnrut- 

San  Bruno,  Calif.,  for  moving  houses    St.    San    Francisco,    Calif.,    at    $297,  '  ERECT  l-story  Frame  Bldg.  $10,000 
on  Huntington  Ave.  { submitted   low   bid   March   26  to  the 

Other  bids  were:  Federal  Works  Agency.  Public  Build- 

John  Newton  &  Son,  San  Francisco,  ,ings  Administration,  office  of  the  dls- 
$19,182.  I  I 


W  side  of  Otsego  Ave;  i96.r,  N  of 
Santa  Ynez;  owner,  Dlno  Roselli, 
323    Rus.5la    Ave;    contractor.    A    L 

lltrict  engineer.  838  U.   S.  Appraiser's    p.^J^t^^''"  RAqirivrPTsrT    tnto    «!(^ 
Hanson  Bros..  San  Francisco,  $25,-    Bldg.,   San   Francisco,  Calif.,   for  the    CONVERT   BASEMENT    INTO    SO 

875.25.  building  of  new  sump  pit  and  sump 

Bids  referred  to  City  Engineer  C.    pump  at  the  U.  S.  Post  Office  Bldg., 

L.  White.  Redwood  City,  Calif. 


8/28/47  .•     48 

Sale  of  School  Bu* 

CASTROVILLE,  Calif.,  Monterey 
Co.— Until  April  1,  8:30  P.  M.,  bids 
will  be  received  by  the  Castroville 
Union  Elementary  School  District,  J. 
F.  Gambetto,  clerk,  P.  O.  Box  94,  Cas- 
troville, Calif.,  for  sale  of  1931  Dodge 
6-cynnder  school  bus,  55-passenger 
capacity. 


SUB-CONTRACT 
INFORMATION 


3/28/47  •     44 

Fencing — Contract  Awarded 

STOCKTON,  Calif.,  San  Joaquin 
Co. — Guntert  &  Zimmerman.  Lindsay 
and   Monroe  Sts..  Stockton.  Calif.,  at 


(Continued  from  Page  9) 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


$1508.06.  submitted    low  bid  and  was    ALTER  FLATS    $1680;    154-imh    St 


awarded    contrax:t    March    24   by    the 
Stockton      Unified      School      District, 
Thomas    H.   McCandless,    purchasing 
agent,  324  N.  San  Joaquin  St.,  Stock- 
ton,  Calif.,  for  approximately  650   ft 
chain -link  fencing  for  the  McKlnley 
School. 
Other  bids  were: 

Cyclone  Fence  Co.,   San   Francisco, 
$1508.96. 
Anchor  Post  Fence  Co.,  $1668. 


3/28/47  '44 

Regrading — Low  and  Only  Bidder 

LOS  ANGELES.  Calif..  Los  An- 
geles Co.— Fischer  Construction  Co., 
Inc.,  2403    Garth    Ave.,    Los    Angeles,  I  ;^£tER  DWELlTnG.  Jt^OOO;   119  Le 


owner.  Anna  Ryhenf?ky,  1734  Brod- 
erick ;  builder,  Leonard  Salomon. 
1734   Broderlck. 

ALTER  DWELLTNG.  $630;  E  23r.i 
Ave;  100  N  Qulntara;  owner.  A 
Carlomagno.  2022  McAMster;  buUd- 
ei.  Burke  Const  Co.  2."}63  I6fh   A\r 

ALTER  APTS,  $950:  10S5  Church  .'?•  ; 
owner,  M  Cody,  954  Vi  rmont : 
builder,  McDonald  &  Johnson,  P6« 
Rutland. 

ALTER  DWELLING,  ?1000.00;  4-8 
Goettlngen  St;  owner  and  bul'd- 
er.  Francis  French,  prem 

ALTER  DWELLING,  ffiO,  1?23  41st 
Ave;  owner.  David  Friedman, 
prem;    builder,  day    work. 


Calif.,  at  $13,935,  submitted  low  and 
only  bid  March  26  to  the  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration, office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg.. 
San   Francisco.   Calif.,   for   regrading 

approach   arches    at   the   U.    S.   Post  j  ~  ~~ 

Office  and  Courthouse,  Los  Angeles,  '  ALTER  APARTMENTS.   $1500;    1135 


Roy  Place;  cwncr,  A  S  Aiidrev.-, 
prem ;  builder,  A  Anderson,  320 
Hazelwood  Ave, 

SAN    FRANCISCO 


Calif. 


44 


3/28/47  • 

Flag  Pole — Low  and  Only  Bidder* 

WILLOWS.  Calif..  Glenn  Co.— R  A. 
Newman.  P.  O.  Box  149,  McMlnnville. 
Ore.,  at  $848.  submitted  low  bid  to 
the    Federal    Works   Agency.    Public  I  ALTER  STORES,  $4600;  141-45  Mont 


Masonic;  owner.  Amle  Cohen,  c/o 
contractor;  builder,  Leonard  Salo- 
mon. 1734  Broderick. 
ALTER  DWELLING,  $1400;  1418 
Geary  St;  owner,  Yoshlko  Kiwata. 
premises;  builder.  Western  States 
Construction  Co.  564  Fulton  St 


Buildings  Administration,  office  of 
the  district  engineer,  838  U.  8.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif.. 


gomery  St ;  owner,  Alice  Hansbro. 
c/o  contractor;  builder.  R  S  Sllver- 
berg.  753   Larch   St 


Post  Office  Bldg..  Willows.  Calif. 
Other  bidders  March  26  were: 
Nick    Hemmlnga,    San     Francisco. 

Calif..  $918. 
Price     Building     Specialties.     San 

Francisco,  Calif.,  $1000. 


for  new   steel   flag  pole  at   the   U.  S.    DWELLING   (l-story.  frame).  $7000; 

NW    Madrid  150   SW   Peru;    owner 

and  builder,  E  Lombardl.  1218  Hol- 
llster  St 
ELECTRIC  SIGN,  $1000;  914-16  Mar- 
ket St ;  owner.  Cavalier  Restaurant, 
premises;   builder,   Electrical  Prod- 
ucts Corp.  910  Harrison  St. 
44    ELECTRIC  SIGN,  $945 ;  846  Clay  St ; 
owner,    Wong,     premises;     builder, 
Brumfield    Electric    Sign    Co,    966 
Folsom  St. 
ALTER   STORE.   $2500;    1122  Market 
St;     owner,     Kohler    &     Chase.    26 
O'Farrell  St;   builder.  Thomas  EU- 
Ingson.  309  Valencia  St 


3/28/47 

Oil-Burning   Equipment 

Low  and  Only  Bidders 

BEVERLY  HILLS,  Calif.,  Los  An- 
geles Co. — English  A  Lauer,  Inc.,  1978 
8.  Los  Angeles  St,  Los  Angeles. 
Calif.,  at  $1040.64,  submitted  low  bid 
to  the  Federal  Works  Agency.  Public 


Buildings    Administration,     office    of    ALTER  DWELLING.  $1500;  3906  Clay 
the   district    engineer.    838   U.    S.    Ap-  '      '     '  ""*  """ 

pralser's  Bldg..  San  Francisco,  Calif., 

for  furnishing  and  installing  new  oil-        

burning  equipment  at  the  U.   S.  Post    ALTER  MILL.   $1350;   135  Quint   St; 


St;  owner,  Robert  LeFevre,  2444 
Great  Highway;  builder.  Western 
States  Constnictlon  Co.  664  Fulton. 


Office  Bldg..  Beverly  Hills.  Calif. 
Other  bidders  March  26  were: 
Automatic    Burner    Co.,    Loa    An- 
geles, Calif..  $1700. 

Service  Heat  A  Power  Co.,  Oak- 
land, Calif.,  $1297. 

8/28/47  *     ** 

Cas*  Lighting 

Low  and  Only  Bidder* 

BREMERTON,  Waah.  —  Thompson 
Electric  Co.,  Bremerton,  Wash.,  at 
$647.47,  submitted  low  bid  to  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  888  U.  S.  Apprais- 
er's Bldg..  San  Francisco,  Calif.,  for 
furnishing  and  installing  new  case 
lighting  at  the  U.  8.  Post  Offlo* 
Bldg.,  Bremerton.  Wash. 

Other  bidders  March  26  were : 

Rockwell  Electric  Co.,  Bremerton, 
Wash.,  $1049. 

Ahem  Electrical  Co.,  $1092. 

Union  Electric  ft  Hardware  Co., 
Bremerton,  Wash..  $1860.66. 

Northwaat    Engineering    Electrical 


owner  and  builder.  Unlt-Bllt  Store 
Equipment  Co,  premises. 
ALTER  (upholstering  plant).  $2000; 
4935  Mission  St;  owner.  R  Ander- 
son. 4727  Mission  St;  builder.  J 
Clatti,  369  Thornton  Ave. 


CIAL   HALL.    Etc,    $2350;    770   46th 
Ave;    owner.    Louts   ft   Helen    Hon- 
tales.      prem ;      contractor,      David 
Kvlstad. 
ADD     SUNROOM.     $£00;     1449     11th 
Ave;    owner,    Shields,    prem;    cbn- 
tractor.  C  Priellpp. 
ADD  ROOM.  $1000;  45  Nlantlc ;  own- 
er, Eugene  Lewis ;  contractor,  E  T 
Adams. 
CONVERT   SHOWROOM   INTO   OF- 
FICE, $945:  4175  Mtsslon  St;  own- 
er.   Pac    Tel    &    Tel    Co.    140    New 
Montgomery ;      contractor,      N      H 
Sjoberg   &    Son. 
REMODEL  RESIDENCE.  $2000;  1490 
Douglas    .St;    owi.-er,   Anthony   Cat- 
alano.   50  Seville ;   contractor.   Rob- 
ert T  Bergquist. 
ADD  ROOM  &  barb.  $2500;  2046  23rd 
Ave;    owner,    Hyman    Gold,    prem; 
contractor.    McDonald    &   Johnson. 
REINFORCED  CONCRETE  BEAM.S 
Etc.  $3500;  SE  cor  Folsom  &  Spear 
St;    owner.    Hills   Bros    Coffee    Co; 
No     2     Hairlson     St;,     contractor. 
Swlnerton  &  Walberg. 
ERECT    l-story    Frame    Bldgs.,     (2) 
$7000;     SW^     cor     14th     &     Fnnnini? 
W^ay;    W^/14th    Ave;    88.653    S/Fan- 
ning  Way ;   owner,   and   contractor, 
Henry    Doelger,    320   Judah. 
ERECT     1-storv     Frame     Bldgrs.     (3» 
$7500    each :     W/14th     Ave    140.653 : 
16«.653:   &   193.6.'53  S/Fannlng  Way: 
owner  and  contractor,  Henrv  Doel- 
ger  Bldr,   Inc,  320  Judah    St 
ERECT    l-.stor\    Frame    Bldg.   $7000: 
SE     Fanning     W.iy     50.     SW     141  h 
Ave;  owner  and  contractor,  Henry 
Doelger    Bldr    Inc.   320   Judah    St. 
EREK^T     l-story    Frame    BIdg.s,     (2' 
$8500  each;   SE  Fanning  Way;    142 
ft    194    SW    14th    Ave;    owner    and 
contractor.     Henry     Doelger.     Bldr. 
Inr,    320    Judah    St. 
NEON  SIGN,   $650:   1154   Market    St: 
owner.    Dr    H     C     Hausen,     prem : 
contractor,    Wonderllte    Neon    Prod 
Co. 
ERECT   l-story    Fram«    Bldg,    $7500; 
E  side  Goettingen  .%0   &   Olmstcad. 
owner   and    contractor.    G    Carraro 
&  Sons,  7.5o  Felton  St. 
REPAIR      FIRE     DAMAGE.      $2250: 
3025    2Ht    St;    owner,    FHA;    Citv 
Title  Ins   Co.   17.'14   Broderick;   con- 
tractor, Leon.-^rd   Salomon. 
PARTITION  OFFICE  fc  SHOP  BklR. 
Into  Jewelry   Shop.  SKViO;   126  Popt 
St;    o^^ner.    Jenkol    Jowclers.    Inr, 
l.V>  Po.«<t;  rontrnctor,  George  Munk. 
INSTALL   ROOF    lERGOLA.    $1000; 
119  LeRoy  Place:   owner  ,A   S  An- 
drew,    prem;     onlractor.     Adolph 
Anderson. 

MARCH  27,  1947 
PiXTEND  bldg.  J.2700;  623  27th   Ave. 
owner,   Theodore   N   Choppelas.   6^:3 
27th    Ave;    contiactor,    David    Kvl- 
ttad,  457  Valley. 
INSTALL  asbeato?  siding.  $1100:  24.19 
Sutter   St;   own'-r,   Weiss,    290   30th 
Ave.     contrar-tor.    Cooper    Roofluc 
Co.  .^87  21  et  Ave. 
r-ONVERT  garage  Into  apt,  $1500;  401 
3i)th   St;   ownor.  Clay  R  Yerly.   iOl  1 
30th  Street.  | 

CONVERT     parage     Into    upholstery 
shop,  $1000;   2820   San   Bruno   Ave;  I 
owner.    John    Ortega,    989    Filbert :  : 
contractor.  R  C  Smith.  I 

BLDG,  2 -story  frame,  $11,000;  N  tm 
S:«n  Felipe  Ave  462.6  E  San  Ja-  , 
<mto;  owi  cr.  jS  H  Rouda,  690  Mar-  1 
hot  Street;  (ontn-vctor,  Herbert  A.  | 
Crocker  ft  Co;  architect.  Vincent  I 
Buckley. 
.\DD    ROO^T     from     adjacent    store. 


RESIDENCES  and  garages.  5.  $9750 
eaph-  2491.  2411.  2431,  2451.  2471 
Middiefleld  Road;  owner.  Coast- 
wise Constr  Co.  »199  Middleflela; 
contractor,  E  Comblum,  2499  Mid- 
diefleld Road. 

RESIDENCES  and  garages.  10.  $87 jo 
each;  2410,  2430,  2450.  2470,  2490. 
2411,  2431.  2451.  2471.  2491  Ross  Ru ; 
owner.  Coastwise  Constr  Co.  2493 
Middiefleld  Road ;  contractor,  Com- 
blum, 1499  Middiefleld  Road. 

RESIDENCES  and  garages.  28.  $975^ 
each;  on  Coastland  Drive  (as  yet 
unnumbered) ;  owner.  Coastwise 
Constr  Co,  24S9  Middiefleld  Road; 
contractor,  E  Cornblum,  2499  Mid- 
dlefield  Road 


GARAGE,    $900;    279    Jayne    Avenue; 
owner,    Fred    Phllllpn,    prem;    con- 
tre.ctor,  Jame.s  H  Pedgrift  518  Ap- 
go/  St 
ALTER.    $29.00<\    r.54   Hobart   Street; 
c  .vner,   A   Penn,    prem ;    contractor4i 
C  H  Thrams.  1100  Gth  Ave. 
ALTFJR.  $800;  622  Grand   Ave;   own- 
er. Emll  Lebarthe.  534  12th  Street; 
contractor,     Frank     W     Anderson 
2111    Ashby   Ave. 
ALTER    and    Addn,    ?3200;    18G0    'th 
St;    owner    and    contractor.    Noble 
Co,    premises. 
CHURCH    bldg.    1-storv.    $2500;    9."1 
3rd  St;  owner  and  builder.  El  Geth- 
semani.   premises. 
GARAGE.     l-s>lor>'.     $62C ;     1927    94th 
Ave:    o-vner  and   builder,   J   Rodvi- 
gues,    1927   04th   Ave. 
ADDN,   $2000;   1100  Mtn   Blvd;    own- 
er.   Ernest    S    Copliy.    prrm ;    con- 
tractor. W  F  Willoughby,  1422  l3th 
Avenue. 
ADDN,  $800;   4123  OaUhill  Rd ;   own- 
er £nd  builder,  Ray  D  Nlodiols,  4123 
Oakhill  R<10. 
ADDN    and    Alter.    $1500;    333    Per- 
Fhi?ip  Dr;  owner.  S  A.  Moore,  prem; 
contractor.   C   Howird    Burnett,    45 
Harbord    Court 
DWELLING,   l-story  6-room,   $ll,00v; 
5348  Hilltop  Crescent;  ov.ner,  Hai"? 
Sorensen,   5822   Genoa   St ;   contrac- 
tor. S  J  Eertftlsen,  30  Eotrella  Ave, 
Piedmont 
SERVICE  Station,  l-ctory  steel.  $10- 
000;   5542  E  14th    St,    owner.  Cra*K 
Oil  Co.  546  Grar.d  Ave ;  contractor, 
Fred    D    Alexander,    1727    Frankl'n. 
SIGNS    electric  roof.  $1200  each;  4ir, 
P'.th  St:  owner,  .\wful  Fiesh  Mac- 
Fari.Hnd,     prem;     contiactor,     Elej 
Prod   Corp,    950  30th    St. 


BURLINGAME 


RESIDENCE,  $7000;  Lot  10.  Block  11, 
Toyon  Rd ;  owner.  D  A  Nlcholaldia, 
1005  California  Dr;  builder,  W  O 
Nlcholaidis  ft  Son,  218  Peninsular 
Ave.    San  Mateo.  ,,  _., 

ALTERATIONS.  $15,000;  345  Myrtle; 
owner.  N  Ganio,  premises;  builder, 
Charles  F  Schwartz  Co. 

ALTER  GARAGE,  $600;  1125  Bemal; 
owner,  Keith  A  McCarty,  premises; 
builder,  Tom  N  Gesso,  1201  Van- 
couver Ave.  Burlingame. 

ALTER  STORE  BUILDING,  $1000; 
Block  11,  Burlingame  Ave;  owner, 
Richard  Hoag,  premises;  builder, 
R  F  Royden. 

ALTERATIONS  (residence  and  ga- 
rage), $2000;  1460  Bellevue  Ave; 
owner  ^nd  builder,  Leon  B  Ander- 
son, premises. 


SAN  CARLOS 


BERKELEY 


DWELLING.  MOCO;  1226  Stannacre: 
ov>ner  an.l  builder.  Anthony  Unifa. 
1229   lOth. 

DWELLING.  5- room,  SI  2,840;  1?(58 
Grizzly  Peak;  owner  and  Jnilldtr, 
Glenn   Richard   Feist.  2.1!9  Grant 

.ALTERATIONS,  .$4000;  2900  Flft.i; 
o.vner,  Durkce  Famous-  Foo("s.  2W)0 
Fifth;  contractor.  C  N  Peterson, 
70  Rock  Lane;  plans  bv  H  Bruno. 

ALTERATIONS,  ?:2000 .  2018  Allston 
Wav;  owner.  Elks  Club,  piimisi.-: 
contractor,  Frank  A  Stead.  1050 
Addison;  plans  bv  J  H  Piott. 

ALTERATIONS,  .52000;  1417  Grove; 
owner  and  contractor.  L  J  Hewitt. 
2''20  Channing  Way. 

ALTERATIONS.  WOOO;  53  Menlo  Pl ; 
owntr.  W  Glasby,  prem:  contrac- 
tor, C  Ran  Andt-r.son,  832  Lexing- 
ton, El  Cerrito. 


BOILER  ROOM,  $500 ;  668  El  Camino 
Real;   owner  amd  builder.   Kalem'* 
Curtain  Laundry,  premises. 
DWELLING,  $12,000;   2079  Alma  St;' 
owner,  Ernest  Von  Emster;  build- 
er.  Barnwell   &  Breen,  5646  Geary, 
San  Francisco. 
DWELLINGS    (2),   $10,000    each;    137 
and  125  Chestnut ;  owner  and  build- 
er.   Herman   Christensen,    1399   2lBt 
Ave,   San  Francisco. 
DW^ELLINO,    $12,000;    132    EdgehlU; 
owner  and  builder,  Foster  ft  Sand- 
berg.  ,      . 
DWELLING.  $8000;  1376  Alameda  de 
las   Pulgas ;   owner  and  builder,  W 
S  Melville,  1568  School.  San  Carlos. 
WAREHOUSE    (lumber),    $4000;    756 
Old  County  Rd;  owner  and  builder, 
O'Nell  Lumber  Co. 
DWELLING.    $11,000;    589    Emerald; 
owner  and  builder,  Loretz  ft  Sullng. 
1964  Alemany  Blvd,  San  Francisco. 
DWELLING.  $9000;  1524  Greenwood; 
owner  and  builder,  Renato  ft  Ales- 
sandrl,  1361  Belmont,  San  Carlos. 
DWELLING.    $10,000;    2043   St    Fran- 
cis Way;  owner  and  builder  Renato 
ft    Alessandrl,     1361    Belmont    San 
Oftrlos 
DWELLING.     $8000;     1956     Brlttan ; 
owner.    Louis    Brown;    builder.   El- 
mer E  Hansen,  573  28th   Ave,   San 
Francisco. 
TICKET     OFFICE      (and     restroom. 
class  C).  $500;  372  El  Camino  Real; 
owner  and  builder.  R  B  Schwerin. 
DWELLING.     $10,000;     1944     Aroyo; 
owner  and  builder.  Louis  J  Ernst 
DWELLING.    $9000;     2662     Thomhill 
Dr;  owner  and  builder.  James  Con- 
Ian. 


O'NEILL  LUMBER  CO. 

Distributors  of   West  Coast  lorest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995  Ev«ni  Avt. 
San    Fr«nci»co,  C«lll. 
Pibon«>GAr6«Id9110 


...YARDS     AT... 
755    County    Pond 
San   Carlo*.   Calif. 

Phone:   San   Carlos   2041  M 


307   Boiianrn    Road 

I..1/I  Vesaa,    Navada 

Phnnc:    La*  VaRM    1344 


"l^or  a  Square  Deal  Call  O'Neiir 


kUMaSI*     OIMCNUON 


WALI.     TMICKNK** 


Associated  Wood  Products  Co. 


//  • 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


SNAP  TIES    -    COIL  TIES    -    CYCLONE  DRILLS   ^ 
BAR  CHAIRS    -    JOIST  CHAIRS    -    HIGH  CHAIRS*" 
SLAP  SPACER    -    REED  CLIP    -    RAWL  PLUGS 
PERMAFORM  (Form  Oil)    -    STEEL  BEAM  HANGERS 


hufie^ucn^  UoHc^eie  ^upfU^ 


321   SIXTH  STREET  OAKLAND  7.  CALIF. 

TWinooks  8383 


DWELLING.  $12,000;  2135  White  Oak 
Way;  owner  and  builder,  F  Sebanc. 

ALTERATIONS.  $1000;  647  Laurel; 
owner  and  builder.  Gould  Construc- 
tion Co,  680  Laurel  St  San  Carlos. 


SACRAMENTO  COUNTY 

BUILDING.  $3000 ;  Lot  49,  Carmlchael 
Colony;  owner  and  builder,  Robert 
L  Turner,  Route  6,  Box  6095. 

ADDITION.  $2500;  Block  33.  Lou- 
isiana Tract;  owner  and  builder, 
Prank  R  Petach.  1716  27th  St. 

DWELLING  (4-room).  $5000;  ptn 
Lots  6  and  6.  Hagginwood  Sub- 
division; owner  and  builder.  R  A 
Black,  general  delivery,  North  Sac- 
ramento. 

DWELLING  (5-room).  $5000;  %  Lots 
18  and  19,  New  Glendale;  owner 
and  builder.  John  H  Reule,  2739 
Preeport  Blvd. 

SHOP  BUILDING.  $6000;  Lot  8, 
Block  S3,  Section  28.  Rancho  Del 
Paao;  owner  and  builder.  Ran  R 
Ventura,  2771  Echo  Way. 

CHAPEL,  $3000;  ptn  Lot  4,  Block  26, 
Fair  Oaks ;  owner  and  builder.  Fair 
Oaks  Federated  Church,  Route  1, 
Box  7,  Fair  Oaks. 

GARAGE.  $1400;  Lot  23.  Greenwood; 
owner  and  builder,  E  A  Vollmer, 
3328  22nd  Ave. 

DWELLING  (5-room),  $3000;  Lots  2 
and  3.  Bates  Smith  Addition;  own- 
er and  builder.  W  A  Waterworth, 
Box  296,  Courtland. 

DWELLING  (6-room),  $5000;  ptn 
Lots  14,  15.  16.  Robla  Acres;  own- 
er and  builder,  J  L  Gibson.  Route  1. 
Box  1010.  Del  Paso  Heights. 

DWELLING  (2- room),  $1000;  Lot  23, 
Rio  Linda  Subdivision  No  2;  own- 
er and  builder,  Frank  Dunn.  Box 
272.  Rio  Linda. 

DWELLING  (7-room).  $2800;  Lot  2. 
Block  22.  Del  Paso  Heights;  owner 
and  builder.  Charles  Durham.  1461 
18th  St.  Oakland. 

ADD  TO  DWELLING.  $2000;  Lots 
737,  738,  Orange  Park  Subdivision 
No  7;  owner  and  builder,  Frank 
Metzker,   Route  1.   Bov  500.   Florin. 

DWELLING  (4-room).  $3000;  Lot  64, 
Rancho  Del  Paso;  owner  and  build- 
er, John  P  Runbeck,  general  de- 
livery. Del  Paso  Heights. 

DWELLING  (8-room),  $1500;  Lot  68, 
Del  Rio  Junction ;  owner  and  build- 
er, John  L  Lewis,  Route  1,  Box 
5470C 

DWELLINGS  (4-room)  (3).  $3000 
each ;  Lots  1.  2.  3,  Vernon  Tract 
No  1 ;  owner  and  builder.  Union 
Electric  Co.  2631  6th  St,  North  Sac- 
ramento. 

DWELLINGS  (6- room),  $6500;  Lots 
6  and  7,  Block  7.  Robla  Acres ;  own- 
er and  builder.  George  Sady.  Route 
1.  Box  540.  Del  Paso  Heights. 

DWELLING  (5-room),  $6000;  ptn  E 
H  Block  26,  East  Del  Paso  Heights 
No  1 ;  owner  and  builder,  Lee  Nes- 
bit.  Box  298.  Del  Paso  Heights. 

DWELLING  (5-room),  $7000;  Lot  26, 
Norwood  Acres ;  owner  and  builder, 
Jessie  Vaugh,  Box  298,  Del  Paso 
Heights. 


5  fix :   12  water .  2  gas. 

3250  Georgia  St;  owner.  Cook; 
dealer.  H  Lass;  2  fix 

830  E  14th  St  ;ov.ner.  East  Oak- 
land I.,aur.dr>  ;  deader.  H  Lass ;  2  fix ; 
4   water  con 

1406  3rd  St,  owner,  Cole;  dealer. 
H  'ijBL^'i;  4  fix.  4  water;  3  gas. 

2049  Broadway ;  owner.  Melnber- 
ger ;  dealer.  J  Tancrcdy ;  9  f  Ix ;  20 
water;  2  gas. 

774  Klng.sion :  owner.  KroU;  deal- 
er. J  Tancrcdy ;  2  water. 

8363  Ney  Ave;  owner,  Skovifiand 
Bros;  dealer,  O  Hanson  ;5  fix;  20 
water;  4  gas. 

1041t'  Shaw;  owner.  M  Golle;  deal- 
er. J  Edwards;  5  fix:  12  water  con: 
3  gas. 

27^  9t6h  Ave;  owner,  R  Angello: 
dealer.  T  F  Watson;  6  fix;  13  water- 
2  gas. 

601  36lh  Ave:  owner,  Owens  Glass 
Co;  dealer,  H  Taylor;  15  fix;  30  wa- 
ter;   1    g8S. 

3817  Harbor  View  Drive;  owner.  F 
Hankermeyer;  de.iler,  H  Taylor;  1 
fixture. 

1508  48th  Ave:  owner ;  dealer. 

H  Sogn;  5  fix;  0  water:  2  gas. 


BERKELEY 


2528  Ridge;  owner.  W  P  Leger; 
dealer.  Chas  Knights ;  water  closet ; 
wash  basin ;  shower. 

631  Camella;  owner.  Clear  Flour 
Valve  Co;  dealer,  J  H  Jevans;  2  wa- 
ter closets;  sink;  drain. 

1482  University;  owner,  H  E  Driv- 
er ;  dealer,  Neal  &  Son ;  wash  basin. 

450  Vermont ;  owner.  J  Hart ;  deal- 
er, Scott  Co;  bath  tub. 

2360  Telegraph ;  owner.  Beatte- 
hein ;  dealer.  W  A  Bohan ;  water 
clo.set;  sink. 

2400  McGee ;  owner  and  dealer,  Dan 
K  Herget ;  sprinkler  system. 

2522  College;  owner  and  dealer. 
Wm  Singer;  water  closet;  wash 
basin  ;  sink ;  shower. 

1375  2nd  St;  owner.  Van  Deusen; 
dealer.  Al  Ferreria;  2  water  closets; 
2  wash  basins ;  urinal ;  drain. 

2622  Piedmont;  owner,  Raymond; 
dealer.  J  H  Jevans;  water  closet; 
bath  tub. 

1433  Grove;  owner,  S  A  Weeka; 
dealer,  Carl  Martin ;  bath  tub. 


contractor.   Malm   &   Welter;    6   out- 
lets;  4   switches;   20   plugs. 

4307  180  ist  St;  owner,  Paul  Stan- 
ley; contractor,  Calif  Elec  Const  Co; 
6  plugs;  servic*. 

4308  180  1st;  owner.  Parker  Print- 
ing Co;  contractor,  Calif  Elec  Constr 
Co;  service. 

4309  801  McAllister;  owner.  Black; 
contractor.  Richmond  Elec  Co;  3 
outlets ;  4  switches ;  5  plugs ;  ser- 
vice, e 

4310-4311  various  locations  and 
owners;  contractor.  Casey  Elec  Co; 
motors. 

4312  568  A  -  Greenwich ;  owner. 
Franceschi ;  contractor.  Northern 
Elec  Co;  1  outlet;  2  switches;  13 
plugs. 

4313  480  Colllngwood;  owner, 
Whitaker;  contractor.  Dewey  Elec 
Co;  4  outlets;  2  switches;  4  plugs. 

4314  106  Elliot  St;  owner.  Mills 
Const  Co;  contractor.  C  Stehle  Elec 
Co:    fire    repair    . 

4315  1665  Mleslon;  owner.  Ketlcn- 
hofer;  contractor.  Brumfield  Elec 
Sign  Co;  signs. 

4316  503  Ellis ;  owner.  Bai,shaw ; 
contractor,  Brumfield  Elec  Sign  Co ; 
signs. 

4317  1132  Divisadero;  owner.  Em- 
pire Refrigeration;  contractor.  Elec- 
trical FVod  Corp;   signs. 


4318  16S9  Folk;  owner.  Awful 
Fresh  MacFarlane;  contractor,  Elec 
Prod  Corp;   signs. 

4319  2262  Chestnut;  owner,  Vin- 
cents; contractor.  Elec  Prod  Corp; 
signs. 

4320  1234  Polk;  owner,  Paul's; 
contractor.    Elec    Prod    Corp;    signs. 

4321  4646  3rd  Sit ;  owner.  Bay  CUy 
Pharmacy ;  contractor.  Elec  Fri>d 
Corp ;   signs. 

4822  256  Sutter;  owner,  Preston 
Constr;  contractor.  Pac  Elec  &  Mech 
Co;  26  outlets:  4  switches:  7  plugs 

4323  812  Douglas  St;  owner,  Fad- 
esco;  contractor,  Pac  Elec  &  Mecli 
Co;  water  heaters. 
4324  26  First  St;  owner,  Porigos; 
contractor.  Pac  Elec  &  Mech  Co;  4 
outlets;    2    plugs;    motors. 

4325  91    Httzelwood;    owner ; 

contractor,   Kennedy  Elec,   motors. 

4326  1931  Noriega ;  owner,  A 
Schott;  contractor.  Emerson  Wider 
Co,  Inc;  3  outlets;  2  gwltches;  3 
plug*. 

4327-4341  various  locations  and 
owners;  beer,  etc;  contractor.  Apex 
Elec   Co;   signs. 

4342  3178  17th  St;  owner.  Dudlnl; 
contractor,   M  Schlmet.scheK ;  survey. 

4343  3976  Washington  St :  own«>r. 
Vaughn:  contractor.  M  Schlmetschek 
repair   f:re  damage. 


4344  1472  Valencia;  owner.  Ades; 
contractor.  M  Schlmetschek ;  repairs 
to  meter  board. 

4345  2103  Union  St;  owner.  Gra- 
nuccl;  contractor.  M  Schin.etachek ; 
alterations. 

4346  450  Eddy  St;  owner.  Morton; 
contractor,  M  Schlmetschek;  repair 
fire  damage. 

4347  903  O'Farrell  St;  owner.  Ac- 
curate Appliance;  contractor.  Schl- 
metschek ;     alterations. 

4348  ]934  46th  Ave;  owner,  ..^....;' 
contractor,  M  Schlmetschek;  10  out- 
lets;   10  switches;  12  plugs;  service. 

4349-50  S  Mission  E  of  Allison; 
owner,  J  H  Notherton ;  contractor. 
Atlas  Elec  &  Engrg  Co;  38  outlets; 
20  switches;  3.^  plugs,  service. 

4351  SW  Cor  Van  Ness  Ave  and 
Sacramento:  owner.  Sioss  &.  Gllk- 
barg;  contructor,  Chas  A  Langlau- 
Co;  blgn. 

4352-3  Various  locations;  owner. 
MucArthur  Bldg  Co;  contractor,  Ad- 
ams Elec   Co:    temp   saw. 

4354-6  Various  locations  on  41st 
.'Vve;  owner.  MacArthur  Bldg  Cu: 
contractor.  Adams  Elec  Co;  20  out- 
lets; 2u  switches;  26  plugs;  cable 
service;  2  transformer*. 

4857  212  Stockton  St;  owner.  Chas 
Nundler;  contractor,  QRS  Neon  Co; 
sign. 


RUNWAY  EXTENSION,  LOS  ANGELES  AIRPORT 


Low  and  Only  Bidders 

Runway    Extension,    Etc 

LOS  ANGEIJES.  Calif..  Los  Angeles 
Co.   Los   Angeles   Airport. 

Owner — Los  Angeles  City  Board  of 
F'ubllc  Works,  153  City  Hall.  Lo.s 
Angeles,  Calif. 

Plans  by  owner. 

Extension  of  runway  "A",  site  grad- 
ing  and    related   work 

Low    Bidder— Morrison- Knudsen    Co., 
Inc.,  810  Title  Guarantee  Bldg.,  Los 
Angeles,  Calif.,   (Alt  1)   $231,860.36; 
(Alt  2)   $213,346.69. 
The  work   involves : 

(1)  lump   ^um  for  removals; 

(2)  68,150  cu.  yds.  of  excavation; 
l3)  7765   tons    of   asphaltlc   concrete 

wearing  surface; 

(4)  320  tons  abphaltic  concrete  bace, 
over  culvert ; 

(5)  33,075     tons     asphalUc    concrete 
base,  runway  and  gutters; 

(6)  398,460  sq.  ft.  soil  cement  stabl- 


Liens  Filed 


Completion  Notices 


8AN    FRANCISCO 


Recorded  Accepted 

March  27.  1947—1955  45th  AVE. 
John  Warda  to  whom  :t  may 
concern. March    27,    1347 


Plumbing  Permits 


8AN   MATEO  COUNTY 

Recorded  Amount 
March  24,  1947— lOT  8  and  ptns 
Lots  9  and  10  Blk  1.  Sub  of  Lot 
29.  Reese  Sub.  Mission  Carpet 
House  vs  Geo  W  Clarkson.  Jr. 
et  al  - %\M.(M 


liznd  base  9  inches  thick; 

(7)  88.632   sq.    ft   soil   cement   stabi- 
lized  base    5   inches    thick; 

(8)  11.623  bblh.  pt>rtland  cement  for 
soil    stabilized    base; 

(9)  .^24.421    sq.     ft.    select    material 
compacted     subbase,     6     Inches 

thick; 

(10)  88  632  pq.  ft  select  material 
compacted  base.  2  Inches  thick ; 

(11)  lump  sum  for  .reinforced  con- 
crete culvert , 

(12)  lump  tum  remove  and  reset 
existing  fence  and  gates  and 
furnish  and  install  new  fence; 

(13)  lump  sum  for  concrete  encased 
conduit; 

(14 1  2  units  rai.sing  and  resetting 
runway  lights. 
Note:  Bids  v/ill  be  taken  on  Al- 
ternate 1.  tctal  <  f  Items  1  to  5  in- 
cluRlve,  and  9  to  14  inclublve.  Alter- 
nate 2,  total  cf  itcrrs  1  to  4  inclusive 
and   6  to  14  inclusive. 


Total  bids  March  26  were: 

(A)  Morrlson-Knudsen  Co.,  Inc..  Alt 
1.  $231,860.36;  Alt  2,  $213.34659. 

(B)  Griffith  Co..  Alt  1,  $264,93078; 
Alt  2,  $213,859.64. 

(C)  Peter  Klewlt  Sons  Co..  Alt  1, 
$239,839.35;  Alt  2,  $218,169.53. 

(D)  Hensler  Construction  Corp.  ahd 
MacDonald  &.  Kruse,  Inc.,  Alt  1, 
$254,929.02;  Alt.  2.  $226,877.90. 

(E)  Warren  Southwest  Inc.,  Alt.  1, 
$248,437.07 ;  Alt  2,  $245,238.80. 

(F)  Clyde  W.  Wood,  Inc.,  Alt  1, 
$272,672.97;   Alt  2,  $256,110.86. 

(G)  Nathan  A.  Moore.  Alt.  1.  $261.- 
827.31;  Alt  2,  $243,400.7& 

(H)  Hayden  W.  Church,  Alt  1,  $289,- 
952.74 ;  Alt  2,  $278,519.29. 

(^)  Tomi  Construction  Co.,  Alt.  1, 
$372,920.54;   Alt  2,  $358.76667. 

(J)  Engineer'a  estimate,  Alt  1,  $814,- 
958.89;  Alt  2,  $279,706.40. 


Unit  bids  were: 


Non-Responsibility 


8AN    FRANCISCO 


March  24,  1947— S  LOMBARD  ST 
91.029  E  .Stehier  Wm  J  Traner 
a.s  tc   improvements  on   property. 


Electrical  Permits 


SAN    FRANCISCO 


OAKLAND 


6109  MucArthur;   owner.   Neighbor- 
hood   Ch.irch;    dealer.    R   A    Roeber. 


4304  No  2  Alabama ;  owner,  Blake ; 
contractor.  Malm  &  Welter;  1  switch- 
fan. 

4305  1375  Sansome;  owner.  Pan 
Pac  Meat:  contractor.  Malm  &.  Wel- 
ter;»  8  outlets. 

4306  1112    Ellis;     owner.    Bloshe; 


BUrL£R%BUiir 

STEEL^BUILDINGS 


Enclosed  In 

Butler 
First  Grade 
Aluminum 

IMMEDIATE  DEUVERT 


(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) „.. 

(8) ™ 

(9) 

(10) 

(11) ~ 

(12) 

(13) 

(14) 


(A) 
$3,150.00 
.34 
5^ 
4.66 
4.68 
.114 
.081 
3.20 
.007 
.005 
36.800.00 
6.400.00 
7.S00.00 
240.00 


(B) 
$7,800.00 
.46 
5.00 
5.50 
4.75 
.064 
.068 
3.25 
.01 
.01 
42.950.00 
7.860.00 
8.150.00 
250.00 


(C) 
20,000.00 
.60 
4.00 
3.50 
3.50 
.07 
.04 
240 
.025 
.01 
40.110.00 
5,500.00 
6.000.00 
200.00 


(D) 
$5,000.00 
.50 
5.00 
4.75 
4.05 
.06 
.04 
8.25 
.03 
.02 
48,600.00 
6.000.00 
10,000.00 
25.00 


(E) 
$6,200.00 
.60 
4.90 
4.90 
4.36 
.14 
.09 
2.90 
.016 
.012 
39.000.00 
6,000.00 
6.500.00 
200.00 


(F) 
10,000.00 
.00 
4.81 
4.80 
4.40 
.06 
.04 
5.00 
.021 
.015 
61,000.00 
7.000.00 
6,900.00 
200.00 


(G) 
$3,750.00 
.70 
4.50 
5.00 
4.25 
.104 
.08 
2.70 
.02 
.02 
50.000.00 
6,000.00 
6,500.00 
600.00 


(H) 
$5,412.00 
.48 
5.00 
4.25 
4.86 
.12 
.10 
2.80 
.106 
.06 
36.090.00 
6.188.94 
7.158.00 
453.00 


(I) 
$7,000.00 
1.20 
0.00 
4.70 
6.00 
.14 
.09 
8.26 
.10 
.040 
40.000.00 
8,000.00 
11,100.00 
300.00 


(J) 
$3,800.00 
.77 
6.00 
5.00 
6.20 
.106 
.066 
8.80 
.007 
.07 
48.200.00 
8.000.00 
9,600.00 
00.00 


Boiler  boOdliigv  sm  aeeepted  throaghoot  ttie  eoontry  m 
•oallty.  Factory  Made,  Predsloii  FH  Iralldlnf .    Stee  40  foo#^ 
WMtk  .  . .  Okmr  spaa  . .  .  Lenfth  variable  .  .  .  Bolted  throocta- 
at  he»rT  steel  eoastmction. 


Quantity  productkMi  makes  low  prices  possible.  Prices  range 
from  J1.2S  per  square  foot  of  floor  area  on  a  standard  building 
100  feet  long  down  to  as  low  as  98c  per  square  foot  when 
iHiilding  is  300  feet  long  or  longer.  Prices  are  F.O.B.  cars 
your  nearest  California  RJl.  siding— Erection  not  included. 
(BuUdings  less  thsn  100  feet  In  length  are  arafiable  at  alighUy 
higgler  prices.) 

DrvBsnoAi 


WM  aa  eatllBe  •(  y«ar 


EC   LIVINGSTON  CO 

OFFICES       THROUGHOUT      CALIFORNIA 


Service  Stations;  Rest  Rooms;  Drive- 
in  Restaurants;  Display  Buildings; 
Metal  Canopies;  Steel  Fabricated 
Buildings;  Flat  Panel  Type  Buildings 
. . .  built  to  your  specifications.  'U  For 
complete  information  write  or  phone 


Metal  Products 


MAIN    OFFICE 

1236  RAILROAD  AVEME,  PASO  ROBLES 

NEAREST    BRANCH 

2009  SHATTUCK  AVENUE,  BERKELEY 


PHONE  22 
PHONE  TH  5911 


Michel  &  Pief  f  er  Iron  Wdrkf ,  Inc. 

W.  A.  JAMKS,  Manager  St—I  Baildtag  Dlrimloa 

Tenth  and  Harrison  Street*,  San  Francisco  3,  Calilornls 

Telephone  MAxket  5966 


PAGES 


DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  28.  1947 


4358  2922  Taraval  St;  owner.  F 
Brauireworth;  contractor.  QRs  Neon 
Co;   lign. 

4359  St   FiTincls   Hotel;   owner.   R 
nei.nett;  contractor.  Victor  LemoKe 
59  outlet*;  38  .wltchea:  24  plug^ 

4360  15«4  Hyde  St;  owner.  Pat- 
ter.Hor. ;  contractor,  Malm  and  Welter 
move  compressor. 

4361  2809  Gouffh  St;  owner,  Jows- 
l«y:  contractor.  Malm  A  Welter-  1 
outlet. 

4362  1755  Polk  So;  owner.  Cirollo 
contractor,  Malm  «  Welter;  2  pluKs  ■" 
motors.  f    B    . 

4363  Eyxbee  W  side  125  S  Shields . 
owner.  E  A  Adims;  contractor,  \rc 
EIcc  Co;   terip  saw. 

4364  487  Balboa;  owner,  Campbell, 
contractor.    Arc   Elec   Co;    alter. 

4365-71  Varlcus  locations;  owner. 
Valerton  Bldg  Co;  contractor.  Arc 
Elec  Co;  9  outlets:  9  awltches;   9  pi. 

4372--8  Various  locations  on  Howth ; 
owner.  EerwlcK- ;  contractor,  Arc  Kl 
Co;  9  outlets;   10  switches;  12  plugh 

4379  Approx  9  Garfield:  owner, 
G  Belcher;  cot^tractoi,  Arc  Eiec  Co; 
temp  sa\v. 


4380  106«  Market  St;  owner.  Par- 
amount Theatre;  contractor,  .Matson 
Elec  Equip  Co;  1  searchlights  and  1 
Kenerotor. 

4381  1724  O'Fatrell  Street,  owner. 
Shaw;  contractor,  P  &  J  Elec  Co;  3 
outlets;  2  switches;  3  plugs;  mo- 
tore. 

4382  1274  fage  St,  owner.  Under- 
wood; contractor,  W  B  Baker  &  C.i; 
rectify  complaint. 

4383  65  Shipley;   owner,  A  Graff; 
contractor,  W  3  Baker  &  Co;  2  out 
lets;  motors 

4384  768  Geary  s:t ;  owner.  Geary 
Club;  contractor,  W  B  Baker  &  Co; 
itinge. 

4385  22S  Naloma;  owner,  Calif 
Eng  &  Much ;  contractor.  W  B  Baker 
&  Co;  motor. 


BERKELEY 


67888  1623  Francisco;  owner,  Sal 
Amato;  contractor,  Aladdin  Heating; 
1  motor. 

67889  2785  Blmwood;  owner  and 
contractor,    David;    1    outlet;    1    fix- 


CLASSMED 


1-.    MISCELLANEOUS 

Ar«  you  Interested  in  well-trained 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTd,  ENGINBBRS 
DRAFTSMEN.    SURVETORS,  ESTI- 
MATORS,    SALES      ENGINEEllS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS.    OFFICE    HELf. 
For  further  information  call 
E.   STEVENS.   GArfleld   1617 
Tachnloal  Positions  Agency 

b66KKeC^llslG  S^RVICl& 

All     taxes.     r»yr'jilc     lor     business 
nrins.    contractors    and     Individuals. 
No  account    loo    iarKe   oi    too   small 
SEabrtpht   4462.  (tfi 


THESF.  MEN  ARE  AVAILABLE- 
CONSTRUCTION  SUPTS  WORK- 
ING FOREMEN.  PROJECT  MAN- 
AGERS. .TS  S  T  I  M  A  T  O  R  S.  ARCHI- 
TECTS. ENGINEERS  —  STRUC- 
TUP.AU  DE.<^IGN.  M.  i2.  and  E  E 
DR  \FTSMEN  —  all  types,  INSTRU- 
Afl-.NT  MEN,  ROD  and  CHAIN  M^JN 
CONSTRUCTION  ACCOUNTANTS 
TlilFKEEI'ERS  and  SAT..e:s  ENGI- 
NEERS. 

HENRY  HELBIG  and 

RALF-H   OLSEN 

Yukon  6-0579 

This  AGENCY  ter\'lct  is  designed  to 

help  you  secure  the  right  man 


FOR  SALE 

nw^T^T^ii^®'^  '^^  IMMEDIATF 
DELIVERY,  a  limited  quantity  of 
^^-_5»UKe  comiKrated  ALUMINUM 
ShicjcTS,  standard  dimension.  PTione 
Mr.  Crandall.  SUtter  8266.  (tf ) 


Corrugated  ALUMINUM  SHEETS 
19  gauge,  .036-in,  46Hxe6-in.  Alum- 
inum Products  Co.,  3245  16th  Stree* 
Phone  UNderhill  2166  or  SUtter  6700 


ELECTRIC  MOTOR 
400-hp.,     3/80/440.     600     r.p.m..     plus 
starter. 

TRANSFORMERS  (8) 
50   KVA  3/60—2x00/240x120 
AIR  COMPRESSOR 
750  cu.  ft.  Sullivan  WJ  3,  late  over- 
haul, new  butterfly  valves,  complete 
with  aftercooler. 

ELECTRO  PLATING  SET 

O.  E.  1500-amp.,  15-volt. 
MOTOR   GENERATOR   SET 
25  to  75-hp— -250-volt. 
SYNCHRONOUS  MOTOR 
200-hp..    900-r.p.m..    2300-volt.    com- 
plete with  automatic  starting  equip- 
ment. 

CENTRAL  SUPPLY  CO. 
766  Folsom  St..  S.  F,  DO.  2567 

8/31/47 


HELP  WANTED 


OFFICE  MAN  FOR  DOOH  AND 
SASH  ESTIMATING  and  COUNTER 
WORK.  State  prrjvlous  exp.  Reply 
Box  826  c/o  Dally  Pacific  Builder. 

(4/2) 

slWt6k  AkdHlTEOTURAL 

DRAFTSMAN.  Out  of  town  position 
Muet  be  Ist  cla.«s.  Capable  of  sketch- 
es, working  drawings  and  details. 
Salary  will  oc  KalLsfstctcry  to  a  fa;-.t 
worker,  able  to  produce.  Phone  SU 
6169  for  appointment (if) 

ESTIMATOR.  PAINTINOi  flrsT 
class.  Must  know  new  and  old  work. 
Large  reputable  firm.  Ideal  condi- 
tions. State  exp.  and  qualifications. 
Reply  Box  327.  c/o  Dally  Pacific 
Builder.  4/1/47 


HOISTS.  ELECT..  Monorail.  2-ton. 
3-ton,  5-ton  capacity,  S-phase,  220- 
440  volts.  P.  ft  H.  Yale  and  Shaw-Box. 

H.  KRIEOER  CO. 
724  Brannan   St.,  S.   F.  MA.  6409 
3/81/47 


SHREDDED  REDWOOD  B.\RI-C-- 
Tops  for  INSULATION.  ImmediHtf 
Dcliverv.  GILI^ON  LUMBER  CO. 
Genry  at  4th  .-Vve..  San  Francisco. 
SKyllne  .^'515. 


3— POSITION  WANTED 

Woman  Bkkpr,  Accountant,  exp.. 
full  charge  al!»D  Bi:rr.  opr.  Satur- 
days only.  Reply  Box  324  c/o  Dally 
PHclfi<    Dtillner.  ( 3/28 > 

MAN,  30,  whisle.  elect,  supply  exp., 
buy.  sell  and  procedure  Desires  pos. 
•lect.  contr.  or  whisle.  Reply  Box  325, 
c/o  Dally  Pacific  Builder.  to  3/31 

SECTY  .  ENG..  CONRTR  Payroll 
exper.  Downtown  Oakland.  Pl'ea.se 
write  P.  O.  Box  1525.  Oakland  I  wi!' 
call  ycu.  (3/31) 

5—  FOR  RENT 

LUMBER      HANDLING      EQUIP- 
MENT        CAKRIKRd.       STACKERS 
TRUCKS     Pacific  Carriers.  OaKian 
KB  4-1651. 


FOR  SALE 

LUMBER.  SOIL  PIPE,  SHEET 
ROCK;  FIR,  all  sizes,  specifiei' 
lenjfths;  PINE,  boards  kiln 
^ried;  TIMBER,  any  lenjrfh  and 
dimension;  MILL  WORK,  rail 
ti'-s.  millwork;  DOORS,  SASH. 
SHIXr.LES,  MOULDING;Wood 
Laih.  Metal  Lath,  Rock  Lath 
Nails.   Plaster   Board.   Plywood, 

Oak  and  Pine  Flooring 

Carload  Lots 

Associated 

General  Contractors'  Service 

1151  Sutter  St..  San  Francisco  9 

PRospect  1R00  or  2800 


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .  .  Any  Place 
Home  field  20  minutes 
from   downtown    S.    F. 

S.  F.  BAY  AIRPORT 

One    Mile   East   of   San    Rafael 

on  Richmond-San  Rafael   Ferry 

Highway. 

Vhont:  San  Rafael  4748 


JAEGER  CONCRETE  MIXER. 
Model  14  EU  pneu.  tired,  -.vith  I'clp 
loader  and  'vater  tnnk,  as  Is.  $150n 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  ovoi 
hauled  and  rolls  retlrod.  as  is.  $1200. 
T.  HENRY  HARRIS.  2657  Nlrth  St.. 
Berkeley;    phone  THornwall    7165. 

MOTOTt  ORADFRS.  G.\LLION  101 
and  WARCO  llorht  patrol  diesel,  bofn 
first  elas.s  condition.  Cnniplelely  rt- 
huilt  T.  D.  J8  INTERNATIONAT, 
TRACTOR  fib'.e  anKiedozer;  also  T 
D.  INTERNATIONAL  T  R  A  C  T  O  U 
"on-.b  loader  >\nri  dearer.  All  prlcp;i 
ripht.  Mnrln  Eviuip.  Co..  101  lUr!.- 
way.  1  mile  routh  of  Run  Rafael. 
i*hone   Mill  VaPey   6'>2-W. 

1  SlNGLi:  DRUM  HOIST.  lO-in. 
diameter  x  i4-in..  iOM  lbs  draw  pull 
30-h.p.  FalrhankK  Morse  induction 
motor,  control  starter  on  steel  skids. 

2  DOUBLE  DRUM  HOISTS.  12x16 
with  2  nlpKer  heads.  40-h.p.  G.  E. 
Induction   Motors. 

2  S-A  CAR  PULLERS.  Capstin 
typo.    lO-h.p     - 

NOBLE   CO.,    IJI6O— 7ih    St..   OekUnd. 
Phone  HIgate  8768 

<4/?» 


ture;  I  switch;  2  plugs. 

67800  2535  Piedmont;  owner,  Sat- 
terwalte;  contractor,  Clifford  Elec- 
tric;   12  fixtures. 

67891     3002  Telegraph  Ave;    owner. 

;  contractor,  Cha8  Langlals; 

heater. 

67882  829  Bancroft;  owner  and 
contractor,  Berkeley  Pump  Co;  30 
fixtures;  6  motors. 

67893  2404  Edwards;  owner  and 
contractor.  Louie  Valaecchi;  7  out- 
lets; 8  switches;  13  plugs;  new  serv- 
ice; 3  circuits. 

67894  2000  Shattuck;  owner.  M 
Friedman ;  contractor.  General  Neon 
Lite;  1  sign;  3  transformers. 

67895  2000  Shattuck ;  owner,  M 
Friedman;  contractor,  General  Neon 
Lite;  1  sign;  1  transformer. 

67896  1950    Shattuck    Ave;    owner. 

;  contractor,  Oscar  Heide;  1 

motor. 

67897  1172  Laurel ;  owner ; 

contractor,  Oscar  Heide ;  range. 

67898  3015  Garber;  owner,  Edward 
Van  Adelung;  contractor,  Oscar 
Heide;  10  outlets;  6  switches;  13 
plugs;  2  circuits. 

67899  2005  Prince;  owner.  U  M 
Broun;  contractor,  Oscar  Heide;  3 
plugs;    new  service. 

67900  2110  Parker;  owner,  Fidelity 
Motors;  contractor,  Spott  Electric;  1 
sign. 

67901  University,    east    of   Grant; 

owner,  Special  Site  Sign  Co;  con- 
tractor, Spott  Electric;  6  outlets;  6 
fixtures. 

67902  Telegraph  and  Moolsey;  own- 
er. Special  Site  Sign  Co;  contractor, 
Spott  Electric ;  6  outlets ;  6  fixtures. 

67903  University  and  Grove;  own- 
er, Special  Site  Sign ;  contractor  Spott 
Electric ;  3  outlets ;  3  fixtures. 

68904     2510  College;  owner,  ; 

contractor,  Spott  Electric;  5  outlets; 
20  plugs ;  13  circuits ;  5  meatera ;  new 
service. 

67905    1915  4th  St ;  owner, ; 

contractor,  Manzo  Electric;  4  outlets; 
3  switches;  4  plugs;  range. 

68906  1629A-B  Rus.sell ;  owner,  H  D 
Watts;  contractor.  Payne  &  Burke; 
10  outlets ;  8  switches ;  8  plugs ;  4  cir- 
cuits. 

68907  1166  Amador;  owner,  C  F 
Newman ;  contractor  Payne  &  Burke ; 
13  outlets ;  9  switches ;  18  plugs ;  4  cir- 
cuits. 

67908  2817   McGee;    owner,   ; 

contractor  Payne  &  Burke ;  new  serv- 
ice; range. 

67909  2987   Sacramento  St;   owner, 
;  contractor  Payne  &  Burke; 

6  outlets;  2  switches;  new  service. 

67910  1831-35    Harmon    St;    owner. 

;  contractor,  Payne  &  Burke; 

53  outlets;  34  switches;  53  fixtures; 
43  plugs;  19  circuits. 

67911  3015  Dohr;  owner.  Jack  Fos- 
ter ;  contractor,''  Payne  &  Burke ;  9 
outlets;  10  switches;  8  plugs;  4  cir- 
cuits. 

67912  2738  Acton  ;  owner,  ^  White ; 
contractor.  Payne  &  Burke;  8  out- 
lets ;  10  switches ;  15  plugs ;  4  circuits. 

67913  1630A-B  Alcatraz;  owner.  T 
H  Lewis;  contractor,  Payne  &  Burke; 
10  fixtures. 

67914  15ieA  Julia;  owner,  C  B 
Fischer;  contractor,  Payne  &  Burke; 

7  fixture."?. 

67915  2213-15  Union;  owner  and 
contractor,  University  of  California; 
20  outlets;  12  fixtures;  new  service. 


and  contractor,  Foster  A  Klelser; 
outlets;  switches:  fixtures;  new  Ir- 
stailations. 

45218    E  14th  NW  17th  Ave;  owner 
and    contractor,     Foster    &    Kleis^er; 
outlets;    twitches;   fixtures;    new   in 
stallations. 

415219     E  14th  SE  16th  Ave;  owne* 
and    contractor,     Foster    &     Klelser : 
outlets ;   switches  ;    fixtures  ;    new    in 
stallations. 

45220  1260  E  12th  .Sr ;  owner,  Ilc>-- 
nolds«  contractor,  T  BUehman ;  out- 
lets ;    plugs. 

46221  ."iSlS  San  Pablo;  owner.  Bor- 
ges'  Hardware;  contractor.  T  Bush- 
man;  fixtures. 

45222  1260  E  12th  St;  owner, 
Reynold ;  contractor.  T  Bushman ; 
flxture-g. 

45223  5730  Margarido  Dr;  owner. 
R  P  Fcrbes;  contractor,  Clifford; 
outlets ;    .-^witches :    plu{:s 

45224  3397  Arkansas;  owner.  Art 
Smith;      contractor,     Clifford;      s«w 


POSITIONS   OPEN 

S-648  — ARCHTL.  DRAFTSMAIT, 
exper.   Oakland. 

S  -  655  —  MASTER  BUJICTRICI  AN, 
exper.  in  operation  and  maintenance 
of  power  plant  equipment,  motor* 
and  controls.  |400  mo.  to  start  T.  H. 

S-592— ELEC.  ESTIMATOR,  exp«r. 
on  construction.  Salary  open.  San 
Francisco. 


service. 

45225 
Jensen ; 
ations. 

45226 


312*    E    11th    St;    owner.    H 
contractor,    Clifford ;    alter- 


OAKLAND 


PLYWOOD 

All  sizes,  iilnin  or  re.»ln  sealed  ply- 
wood .available  In  «nv  qunntiiy.  ii.- 
(-•ludlnR  truck  and  trailer  U>ts.  State 
amount   and   wtifc  for  prices. 

CONVERSE    INDUSTRIES 
Stockton    Blvd.    and    Frultr'dr<-    P.-a'l 

Phone  Sacrnmeiilo  6-6479 
P.  O.   Box  .■«»     -     Sacramento.  C»Hf 
— — r-  (tf> 


45205  2C..»i  Teleprar  h  ;  ov  nn . 
contractor,    Matson    Elec;    fixture-* 

45206  2615  Telegraph;  owner  f 
E  Cooper;  contractor.  Matson  Elec: 
outlets. 

45207  B'way  &  Webster  nt  25th 
St;  ovner.'Doe;  contractor.  Red  Top; 
outlets;    fixtures, 

45208  618  Grand  Ave;  owner.  Aus- 
tin Co:  contractor.  Pac  Elec  Motor- 
alterations. 

45209  152  Chestnut,  owner.  G«'- 
laghcr  Co;  contractor.  Con'-ad  Eire, 
pluqs. 

45210  1001  81st  Ave;  owner,  Peter 
Paul  Candy:  cortia«-toi,  I-'ac  Elec 
Motor:    outlets:    switches. 

45211  1899  7th  St.  ownrr,  D<.>p?! 
Co;  contractor.  Pac  Elec  Motor; 
motors. 

4.')212  5850  Marshftli;  owner,  Hors- 
post  A  Romalne:  contractor.  I'r.r 
Elec    Motor:    motors 

4r;213  2.%'.^  Vailoy;  cr.vi.er.  P.  ; - 
ter  Paper  Box;  contractor,  Pac  El««' 
Motor;    motor!:. 

45214  1809    89th    Ave;    owner    and 
contmctor,    R    W    Sv  anholt :    hv;  ten 
es;  fixtures;   plugs;  alterations;   nf. 
additions. 

45215  18th  &  Pera'ta:  owner.  F'ii?- 
!d  Process;  contractor.  Vincent;  mo- 
tors;    ulteratlons. 

45216  S048.Font.iire;  owner  ar.d 
contractor,    D    P    Barrett:    »er\*1<.e 

4W17      20lh     SE     Fianklln ;     Owntr 


2800     B'way;     owr.er,     Inca 
Supplies ;    contractor.    Clifford ;    sign. 

45227  70  Lincolnshire  Dr;  owner, 
Mr  Ober;  contractor,  Clifford;  al- 
terations. 

45228  3341  Tjlegraph ;  owner.  Mid- 
dents;  crntractor,  Plavens  &  Wade; 
plugs. 

45229  4217  Balvour  Ave;  owner 
Kormel;  contractor.  Havens  * 
Wade .   outlets ;  plugs. 

45230  6528  Telegraph;  owner.  J 
Morse;  contractor,  Havens  &  Wade; 
alterations. 

45231  35th  St;  &  E  14th;  owner. 
Stolte  Inc;  contractor,  Haynes;  out- 
lets; switches;  plugs;  motors;  new 
installations. 

45232  74  76  7th  St;  owner.  »lhg 
Lee;  contractor,  Bert  Mansfield;  out- 
lets;   switches;    alterations. 

45233  74    76    7th    St;    owner,    Ping 
Lee;  contractor.  Bert  Mansfield:  fix 
tures. 

45234  9937  Dante;  owner,  Geo 
McAtlee;  contractor,  Matson  Eler 
Equip;    service;   a'teratlons. 

4.';235  1255  Trestle  Glen  Rd;  owner. 
Geo  Angle;  contractor,  Paramoim' ; 
range. 

45236  19th  &  Telegraph ;  owner. 
Hall  Market ;  contractor.  Paramount : 
fixtures. 

45237  19th  &.  Telegraph;  owner, 
Glascow  Juices;  contractor.  Para- 
mount ;    sign. 

45238  19th  &  Telegraph ;  owner. 
Rope  F'oultry;  contractor,  Par'i- 
inount;  fixtures. 

45239  3616  35th  Ave;  owner.  Mar- 
tys*   contractor.   Red   Top;    meters. 

45240  121  ,10th  St;  owoer.  C  J 
Lowry ;  contractor,  Joseph  Taloff: 
outlets;    fixtures. 

45241  1753  16th  St;  owner.  O 
Berry;  contractor,  Scott  -  Buttner: 
flxtiires. 

45242  1753  16th  St;  owner,  O 
Berry;  contractor.  Scott  -  Buttner: 
outlets. 

45243  7500  MacArthur;  owner.  Mo- 
iiawk  Petroleum;  contractor,  Scott- 
Buttner;  sign. 

4.5244     3817  Market  St:  owner,  Ne- 
vada   Poultry ;     contractor,     Scott 
Buttner;   sefVice. 

45245  8th  E  of  Fallon ;  owner, 
Calif  Spring  Garden  Show ;  contrac- 
tor. Scott  .  Buttner ;outlets;  plugs; 
motors. 

45246  1672-74   7th    St;;   owner.   Lee 
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Bros;     contractor,     Neon     E:ng     Co: 
outlets ;    new    installations. 

45247  1344  82nd  Ave;  owner,  John 
Nevis;  contractor,  St  Francis  Elec; 
outlets ;  switches ;  plugs ;  alterations. 

45248  3356  Pieamcnt;  owner.  Bob 
White  Garage;  contractor,  Spott  El; 
sign. 

45249  503  W  MacArthur  Blvd ;  own- 
er, Do.;  House  C^Jife;  contractor  Spctt 
Elec:  fixtures. 

45250  877  Longr'dge  Road;  owner 
and  contractor,  Irene  Rablno;  fix- 
tures. 

45251  1234  47th  Ave;  owner.  Coi- 
year  Motor  Sales ;  contractor,  Elec 
Prod ;  sign. 

45252  1106  Broadway;  owner.  Key 
System;  contractor,  Chas  K  Notley  ; 
service. 

45253  l9th  aiid  Telegraph;  owner, 
Payless  Market ;  contractor,  Rosen- 
berg Elec;  subfeed. 

45254  504  Vernon  St;  owner,  Sam 
Server;  contractor,  T  L  Rosenberg; 
switches. 

452.';5  MacArthur  3E  Champion: 
owner  and  contractor,  Foster  ft  Klcl- 
eer;  outlets;  switches;  fixtures;  new 
installation. 

45256  Mac-\rthur  NE  Maple;  own- 
er and  contractor,  Foster  &  Klelser; 
outlets;  switches,  fixtures;  new  in- 
Etallation. 

45257  4730  E  14th  St;  owner  and 
contracttr.  Ets,  Hokln  &  Oalvan; 
alterations 

35258  473'>  E  14ih  S* ;  owner  and 
contractor.  Eta,  Hokin  ft  Galvan: 
fixtures. 

45259  5735  S"iattuck  Ave;  owner. 
J  M  Walker;  contractor,  Havens  ft 
Wtbde:    outlets;    switches;    plugs. 

4.5260  r>315  Ford,  owner,  Gllro  Ma- 
chinery &  Stamping  Co,  contractor, 
£cctt-I>uttner ;   ^w Itches:    motors. 

45261  74»   26th    St;    owner.    West 
wood;    contractor,    A    L   Solar! ;    fix- 
tures. 

45262  1408  Trestle  Olen;  ownar. 
Sarded;  contractor.  Broadnian  Elec; 
plug.? :  range  service ;  aiteratlon* : 
new  installation. 

45263  1497  7lh  St;  owner ; 

contractor.  Modern  Neon  ;  tubing  and 
transformers 

45264  10th  and  Wasliington  Sti» ; 
owner.  10th  St  Market;  contractor. 
Standard  Display;  sign. 

45265  3401  14th  St;  owner.  Ha?f 
Moon  Cafe,  contractor.  Standard 
DisDiav;   sign 

4526C  805  MaaArthur  Blvd;  owner 
H  C  Andresen ;  contractor,  P  Va- 
.shell;  outle:f;  switches;  plugs;  mo- 
tors ;   alterations. 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Street       DOuglos  5583       San  Francisco 


ASBESTOS  CEMENT  BOARD 

3/16"  &  1/4"  X  4  Ft.  X  8  Ft. 
NOW   AVAILABLE 


BUTTON  ASBESTOS  &  SUPPLY 

532  NATOMA  ST.,  SAN  FRANCISCO 
P/ione  UNderhill  6028 


,jA«A/»A\A..>AM- 

HOLO-THE-mEiB 
INSULATION 

K%9p%  H%af  Insldm 

baicery  event,  paint  ovent,  procett  ovent 
and  all  rypct  of  neared  equipment  or  piping 

IMICIINT  •  low  THIRMAl  CONDUCTIVITY 

LIONTWIIONT  •  MtMANINT 

NOT  NAKMIO  IT  MOItTURI 

VIRMIN  raOOf  •  lAST  TO  U9I 

LOW  IN  COST 

AvailabU  NOW  at  %our 
Iniulation  Supply  Houtt. . .  ©r  call 


OfNft 

FIffftOlAS 

VSfSt 

lucTtKAi  msuunoN 

COUMMIUTION 

COIIVOIT  MSUUTION 

MCMUnviPAMKS 

fHTII  dOfW 

MisT-sTOf  mnn 

Smr  MtUUTMM 

SOUND  NAMNNM 

tOOr  MCK  mtUUTION 

MOPIt'S  MOr  TARN 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


Dis  r«iBuro«s 

SAN    FRANCISCO 


SUfIrr    S96 


INGINU  Hi 

OAKIAND 
'j26    Ird    Strpr* 

T  W  in  r.  n  ••  ^     )  4  S  >• 


COMTSACTOR'i 

FBI  SNC) 

'>0S    MoNon    Piiltl. 
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38— ELECTRIC  LIGHTING  & 
TRANSMISSION  LINES 

3/27/47  •     38 

Low  and  Only  Bidders 

Highway  Lighting  System  Co*t  $6,000 

AUBURN,  Calif.,  Placer  Co.  Nevada 
St.  and  In  vicinity  of  East  St.  un- 
dercrosslng. 

Owner — State  Division  of  Highways, 
C.  H.  Whitmore,  district  engineer, 
703  B  St,  Marysville,  Calif. 

Plans  by  engineering  department  of 
owner. 

Lump  sum,  furnish  and  install  light- 
ing system. 

Low  Bidder — L.  H.  Leonard!  Elec- 
trical Construction  Co.,  717  Fran- 
cisco Blvd..  San  Hafael,  Calif.,  |6000. 
H.  W.  Ruby,  Sacramento,  at  $8917.42 

submitted  only  other  bid  March  25. 


3fr— SERVERS 


3/27/47  S9 

Contract  Awarded 

Sewer  Line*  Cost  $107,618.78 

NEWPORT    BEACH,    Calif.,    Orange 

County.  Corona  Del  Mar. 
Owner--City  of  Newport  Beach,  City 

Hall,  Newport  Beach,  Calif. 
City  Engineer— J.  B.  Webb,  City  Hall, 

Newport  Beach,  Calif. 
Contractor-.v.  C.  K.  Construction  Co., 

629  S.  Atlantic  Blvd..  Los  Angeles, 

Calif. 

Other  bids  March  24  were: 

P.  Sc  J.  Artukovich,  $111,237. 

D.  D.  Gray,  $113,502.25. 

Haddock  Engineers,  Ltd.,  $115,805.19. 

J.  L.  Kruly  Co.,  $122,162.25. 

Artukovich  Bros.,  $122,441.25. 

Charles  Dorfman,  $134,932. 

Oreen    -   Mears     Construction     Co., 
$139,702. 

J.  S.  Barrett,  $148,849.31. 


(b)  using  prLcaat  same: 
(5)  9001  lln.  ft.  54-in.  i -enforced 
concrete  pipe,  between  Stations 
48  plus  80  and  84  plus  57,  Sta- 
tions 85  plus  05  and  92  plus  08. 
Stations  94  plus  50  and  119  plus 
2685,  and  between  Stations  136 
plas  00  and  154  plus  00,  coin- 
pl'.'tc  in  place; 
■  a)  using    r:cntrifugal    pipe,    100 

D   loading: 
<b)   using    precast    same; 
(P>  29  standard  manholes  type   '  L", 
complete  In  place;     * 

(10)  2  standard  Junction  chamber.s 
typo  "B",  complete  in  i>lace; 

(11)  ctie  standard  manhole  type  "B'* 
with  8  lin.  ft.  57-in.  1800  D  load- 
Ind  (thick  wall)  reinforced  con- 
crete pipe  stub,  complete  in 
place ; 

(12)  100  cu.  vds.  .standard  concrete 
bed  to  be  placed  where  required , 

(13)  600  tons  of  gravel  bed  to  bf- 
placed  where  required  under 
pipe 


40—    STREETS  AND 
HIGHWAYS 


3/26/47  •     40 

Low  Bidder* 

Rock  Slope  Protection  and  Bridge 

MULTNOMAH  COUNTY,  Oregon. 

Owner — State  of  Oregon,  Oregon  State 
Highway  Commission,  R.  H.  Bal- 
dock,  state  highway  engineer.  Pub- 
lic Service  Bldg.,  Portland,  Ore. 

Plans  by  engineering  department  of 
owner. 

Includes  the  following  two  projects: 

(1)  Multnomah  County:  Troutdale- 
Wahkeena  Creek  section  of  Co- 
lumbia River  Highway;  Federal 
Aid  Project  No.  FA-248  (11)  .In- 
volving 0.9  mile  rock  toe,  2.S8 
miles  rock  slope  protection,  8.43 
miles  of  roadbed  topping  and  top- 
soillpg  and  seeding  requiring  ap- 
proximately 185,000  cu.  yds.  rock 
excavation,  114,0<M)  cu.  yds.  topsoil 
materials  and  280  acres  see<Ung; 

Low    Bidder— J.   N.    &   M.    J.    Conley, 

Portland,  Ore.,  $389,770. 

Leonard  &  Slate  Oregon,  Ltd.,  Port- 
land, Ore.,  at  $390,100,  submitted  sec- 
ond low  bid  March  25. 

(2)  Multnomah  County:  Construct 
concrete  bridge  over  O.W.R.R.  A 
N.  Co.  tracks  at  Bridal  Veil  on 
Columbia  River  Highway;  Fed- 
eral Aid  Project  No.  FC;i-248  (12), 
structural  excavation,  3300  cu. 
requiring  approx.  890  cu.  yds. 
yds.  concrete,  582,000  lbs.  rein- 
forcing steel  and  2000  lin.  ft. 
metal  railing. 

Only  Bidder — Guy  F.  Atkinson  Co., 
Portland,  Ore.,  and  Orange  and 
Railroad  Aves.,  South  San  Fran- 
cisco, Calif.,  $817,400. 


3/27/47  39 

Owner  Taking  Bids — Due  April  2, 
2:30   P.    M.    (Unit   Quantities) 

Ut'it  1,  Section  8,  Joint  Outfall  "B" 
Trunk    Sewer 

JJOS  ANGELES,  Calif.,  Los  Angelos 
Co.  From  Washington  Blvd.,  to  San 
Gabrte'    Blvd 

Owner — Loa  Angeles  County   Sanita- 
tion   District    No     2,    A.    M.    Rawn, 
chief    englncftr    and    general    man 
ageer  1200  S.  Miple  Ave.  Los  An- 
geles.   Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  construction  of  20,000  lin.  ft 
54- In.,    57-in.    and    60-in.    reinforced 
concrete  pipe 
Specifications   obtainable  from   the 

above  office  upon  deposit  of  $5. 
The  work  Involves; 

(1)  1C67  lln.  ft.  60-ln.  teinforced 
concrete  pipe,  between  Stations 
15  plus  85  and  18  plus  S5.  and 
between  Stations  25  plus  10  ar.d 
32  plus  85,  complete  in   piace ; 

(a)  u.sing   centrifugal    pip*^,    1600 
D  loading; 

(b)  using    precapt    same; 

(2)  621  lin.  ft.  60-in.  reinforced  con- 
crete pipe,  between  Stations  0 
plus  10  and  6  plus  36,  complete 
in  place; 

(a)  us'ng  cenvrifugal  pipe,   1200 
D  li>auing; 

(b)  vsing    precast    same; 

(3>  2664  lir.  ft.  60-in.  reinforced  con- 
crete plpo  between  btationfi  6 
plus  35  and  15  plu:.  85,  between 
Stations  18  plus  85  and  25  plun 
10,  and  between  Stations  32 
plus  85  and  43  plus  SO,  complete 
in  place; 

(a)  using   centrifugal    pipe,    1000 
D   loading; 

(b)  using    precast    same; 

(4^  4165  lin.  ft  57-in.  reiafo.ccd 
concrete  pipe,  between  Stations 
154  plus  00  and  195  phu  9^ 
complete    in    place : 

(a)  using    ceiitrifugal    pipe,    100 
D  loading: 

(b)  using    preca.st    same; 

(6)  48  lln.  ft.  54-ln.  reinforced  con- 
crete p*pe,  between  Stations  81 
plus  57  and  85  plus  05,  co:npi'»t-' 
In    place ; 

(a)  uslns:  centrifugal   pip^,   2.'*on 
D  loading; 

(b)  using    precast    same; 

(6)  238  '.in.  It.  54-in.  rcmforced  con- 
crete pipe,  between  92  plub  08 
end  94  plus  50,  complete  in 
place ; 

(a)  using  centrifugal  pipe.   1200 
D  loading; 

(b)  using    precast    same; 

(7»  1666  lln.  ft.  54-in.  reinforced 
concrete  pipe,  between  Stationn 
110  plus  26.85  and  136  plus  00, 
complete  in  place; 
(a)  using  centrifugal  pipe,  1100 
D  loading; 


2/27/47  •    40 

Owner  Taklr.g   Bid* — Due  Apr.  23, 
2  P.   M. 

Highway    Repair 

MODOC  CO.,  Calif.  Between  Lassen 
County  Line  and  Canby  and  be- 
tween 68  miles  and  7.4  miles 
northwest  of  Canby. 

Owner— State  of  California.  Div.  of 
H'Khwayd.  Public  WorKs  Bldg., 
Satramon*?.  Calif. 

.State  Highway  Engineer— G  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento,  Calif. 

A  net  length  of  about  20.8  miles   re- 
pairing with  crusher  run  base  and 
st'Bl    coat. 
Work   involves: 

Location    1,    II-MOD-28-A 

(1)  5    cu     yds.    remove    cone: 

(2)  1,300  cu.  yds.   rdwy.  excav.  type 
A; 

(3)  6.000  cu.  yds.  rdwy.  excav.,  type 
B; 

(4)  IfO  cu.  yds.  struct,  excav.; 

(5)  lO.OCC  mile  yds.  haul; 

(6»  develop   water    supply    and    fur- 
nish  >\ater  equip. ; 
(7»  640  M.   gals,  apply  water; 

(8)  108  t.ta.  finish  rdwy.; 

(9)  28,000  tons  crucher   run   base; 
<jO>  185   tons    llq.    asph.    SC-S    prime 

coat; 

(11)  415    tons    liq.    asph.     SC-6    seal 
coat; 

(12)  3.600  tons  coarse  screenings  seal 
coat; 

a3)  2,000   tens   fine   screenings,   seal 
coat ; 

(14)  72  lin.  ft  12  In.  CMP  16  gage; 

(15)  122  Hn.  ft.  24  in.  CMP  24  gage; 

Location    2,    II-MOD-2I0-A 

(16)  35  M.  gals,  apply  water; 
*17)   1.365  tons  crusher  run  base; 

(18)  11    ions    liq.    asph.    SC-2    prime 
coat . 

(19)  13     tons     Uq.     asph,     SC-()     Real 
coat; 

(20)  100  tons  coarse   screenings,   ncal 
coat; 

(21)  55     tons     line     Fcreenings     seal 
coat. 

Specifications   obtainable   from    the 
above  office  . 


Resurfacing  and  Widening 

Cost  $107J8» 

FRESNO  COUNTY,  Calif.  Between 
Fowler  and  Calwa  Overpass  and 
between  4.6  miles  north  of  Kln|r* 
County  line  and  Mountain  View 
Avenue. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  4.8  miles  resurfacing  with 
plant  mix  surfacing  between  Fowl- 
er and  Calwa  Overpass  and  about 
6  4  miles  wideing  portions  with  un- 
treated rock  borders  and  resur- 
facing entire  length  with  plant  mix 
surfacing  between  4.6  miles  north 
of  Kmgs  County  line  and  Mountain 
View  Avenue. 

Low   Bidder^— Gunner  Corp.,    272   An- 
nandale  Rd.,  Pasadena,  $107,885. 
Work    involves : 

(1)  106  sta.  trenching  borders.  Loca- 
tion B; 

(2)  2,100    tons    untreated    rock    base 
borders.  Location  B; 

(3)  7,500  tons    min.   agg,   plant   mix 
surfacing,  location  A; 

(4)  11,500  tons  do,  location  B; 

(6)  375  tons  llq.  asph.  SC-6  plant  mix 
surfacing,  location  A; 

(6)  575  tons  do,  location  B; 

(7)  8  tons  liq.  asph.  SC-2,  prime  coat 
location  B; 

'8)  30  tons  asph.  paint  binder,  loca- 
tion A; 
(9)  35  tons  do,  location  B. 

Total     bids     submitted     March     26 
were : 

(A)  Gunner  Corp.,    Pasadena,    $107,- 
885. 

(B)  Ted  F.  Baun.  Fresno,  $110,985. 

(C)  R.  M.  Price  Co.,  Huntington  Park. 
$115,180. 

(D)  Valley    Paving    &    Construction 
Co.,  Fresno,  $117,140. 

(E)  M.    J.    Ruddy    &    Sons,    Modesto, 
$132,138. 

Unit  prices  were: 

(A)       (B)       (C)       (D)       (B) 

(1) $20.00  $10.00  $40.00  $30.00  $18.00 

(2) 3.50   4.50   3.50   4.0O   4.25 

(3) 3.60   4.60   4.00   4.25   5.30 

(4) 4.40   6.10   4.50   4.75   5.30 

(6).....     19.00       6.00     20.00     17.50     18.00 

(6) 20.00       5.00     20.00     17.50     18.00 

(7) 30.00     50.00     30.00     20.00     40.00 

(8) 30.00     35.00     40.00     35.00     49.00 

(9) 30.00     36.00     40.00     35.00     49.00 


3/27/47  -li; 

Contract    Awarded 

Seal    Coat  Cost    $8525.70 

HIVERSIDE  COUNTY,  Calif.,  Be- 
tween Mira  Loniu  and  2.5  miles 
west   of   Riverside. 

Owner — State  of  California,  Division 
of  Highways,  E.  O.  Sullivan,  dis- 
trict Engineer,  247  3rd  St.,  San 
Bernardino,    Calif. 

Plans  by  engineering  department  of 
owner. 

About    5  G    miles    furnish    and    apply 
seal  coat. 

Contractor — Geo.  Hertz  A  Co.,  Base 
Line  €.  Lytle  Creek,  Box  191,  San 
Bernardino,   Calif. 


I 
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Owner     Taking     Bids — Out     Apr     18, 
10    A     M.    (Tim^    Extended    from 
Apr.   3.) 

Clearing fHuogry   Horse   Reservoir 
Site  (Portion;,   Spec.  1743 

HUNGP,^'  HORSE  PPOJECT.  Mon- 
tana. South  fork  of  Flathead  Riv- 
er approx.  30  miles  :iortheasf  of 
Kalispell,    Montana. 

Owner- U.  S.  Burr.au  of  RccUn:ii- 
tion,     Xa*ispeli,     Montana. 

Plans   by  owner. 


(Continued   on   Page   10) 


PROSPEaiVE 
BIDDERS 
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Contract   Awarded 

Surfacing  Cost  $1M,0t1 

YAKIMA.  Wash..  Yakima  County. 
First  St.  from  E.  B  St.  to  E.  Beech 
St..  and  E.  Beech  St  to  E.  Lenox, 
etc. 

Owner— State  of  Washington,  Clar- 
ence B.  Shain,  director  of  highways, 
Olympla,  Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  resurfacing  existing  con- 
crete pavement  with  aspbaltlc  con- 
crete, constructing  paving  strips 
and  concrete  sidewalk. 

Contractor— Florito  Bros..  1100  Loary 

...Way.  SMttIo,  Wa*h. 


8/27/47 
Low  and   Only  Biddor* 
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Hazdton  Elementery 
School,  Stockton,  CaUf. 


BIDS:  Stookton  Unified  School 
District.  Andrew  P.  Hill,  city  supsr- 
intendsnt  of  school*.  San  Joaquin 
and  LIndaay  St*..  Stookton,  Calif., 
April  %  4  P.  M.  Plan*  by  Architect 
John  U.  Clowd*lsy,  Exchange  Bldg.. 
Stookton.  Caiif. 

S  C.  Giles  A  Co..  810  Elks  Bldg., 
Stockton.  Calif. 

Samuel  Eyre,  1035  N  Pilgrim  St.. 
Stockton.  Calif. 

M.  E.  Shuper,  ll7  E    Sonoma  Ave. 
Stockton,  CsUf. 

O.  H.  Chain,  Elks  Bldg.,  Stockton 
Calif. 


Officer*'  Qourters  and 

UtiUtiM,  Fair6dd.Siisai 

Army  Air  Fidd 


BIDS:  Sacramento  Olstrio  Corps  of 
Engineers.  War  Departmsnt,  Wright 
Bldg..  Sacramento,  Calif.;  Spoo.  1269; 
April  4.  2  P.  M. 

C.  M.  Allen,  Box  463,  Fairfield.  Cal. 

T.  C.  and  W.  H.  Irwin,  126  North 
Broadway,  Frerno,  Calif. 

C  A.  Otto,  1026  H  St.  Marysville 
Calif. 

A.  R.  Liner,  Box  43,  Merced,  Calif. 

Bingham  Constr.  Co.,  Route  2.  Box 
6975,  Sacramento,  Calif. 

Harold  E.  Peterson.  2917  V  Street 
Sacramento,  Calif. 

Matthew  A.  Little,  1  Grand  View 
Ave.,  San  Francisco,  Calif. 

Jas.  McFlsrland,  266  Laguna  Honda 
Blvd.,  San  Francisco.  Calif. 


Pacific    Coast    Builders,    2530   18th 
St.,  Skn   Francisco,  Calif. 

Arthur   J.    Iboacson,   210   W.    Rose 
St.,  Stockton,  Calif. 

Moore    and    Moore,    Route    2,    Box 
289-Z,  Chlfco.  Calif. 

J.   A.   Bryant,   1816  Capital    Street. 
Vallejo,  Calif. 

R  J.  Dunlap  Co.,  785  Market  btrset, 
San  Francisco,  Calif.  , 

Guy  E.  Hall,  310— 30th  St,  Bakers- 
field,  Calif. 

G.  W.   Williams   Co..   lO  California 
Drive.  Burlingame,  Calif. 

L.  H.   Hansen  and   Sons,  313   Pafm 
Ave.,  Fresno,  Calif. 

H.  J.  Daum,  6803  West  Blvd.,  Ingle- 
wood,  Calif. 

Myers    Bros.,    3407    San    Fernando 
Road.  Los  Angeles,  Calif. 

Har\-ey  E.  Nichols.  936  E.   Slauson 
Ave..  Los  Angeles,  Calif. 

Campbell  Constr.  Co.,  800  P  Street, 
Sacramento,  Calif. 

Francheschi  Constr.  Co.,  846  Marina 
Blvd..  San  Francisco,  Calif. 

Lawrence   Constr.    Co.,   3020   V   St., 
Sarramento,  Calif. 

Frank  Maloney.  1915  6  St,  Sacra- 
mento, Calif. 

Carl    N.    Swenson    Co.,    P.    O.    Box 
568,  San  Jose,  <^llf. 

E.  T.  Haas  Co.,  P.  O.  Box  411,  San 
Mateo,  Calif. 

Anderson   &    Hlngrose,   320   Market 
St.,  San  Francisco,  Calif. 

Barrett   A.   Hilp,   918   Harrison    St, 
San  Francisco,  Calif. 

Central  California  Constr.  Co.,  Inc., 
116  Erie  St..  San  Francisco.  Calif. 

Clinton  Constr.  Co..  923  Folsom  St. 
San  Francisco,  Calif. 

Empire  Constr.  Co..  Ltd.,  344  Har 
riett  St.,  .San  Francisco,  Calif. 

Erbentraut  Sl  Summers,  696  Penn- 
sylvania   Ave.,    San   Francisco,   Calif. 
Robt.  McCarthy,  lOAO  Klrkham  St., 
San  Francisco,  Calif. 

Theo    J.    Meyer  A   Sons,  200   Quint 
St.,  San  Francisco,  Calif. 

M.  &  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Moore   A  Roberts,   603   Mission    St., 
San  Francisco,  Calif. 

Wagner   and    Martines,    181    South 
Park,  San  Francisco.  Calif. 

C.  L  Wold  Constr.  Co..  4412  Fulton 
St..  San  Francisco,  Calif. 

Thomas  C.   Buck,   1123   E.   Charter 
Way,  Stockton,  Calif. 

C.   E.    Kennedy,   360   West   Charter 
Way,  Stockton.  Calif. 

Shepnard   A  Green,    300   First   Na- 
tional  Bldg.  Stockton,  Calif. 

Continental  Constr.  Co.,  1402  Front 
St,  Sacrameuto,  Calif. 

Wallace  D.  Harklns,  Inc.,  406  Sut- 
ter St .  San  Francisco.  Calif. 

Charles  MacCIoskey  Co..  112  Mar- 
ket St.,  San  Francisco,  Calif. 


Education.  Orovllie,  Csllf.;  March  ff, 
12  Noon.  Architects,  Koblik  A  Flshar, 
726'/2  K  St.,  Sacramento,  Calif. 

Bingham  Constr.   Co.,  6329  Eastern 
Ave..    Sacramento.   Calif. 

Lawrence    Constr.    Co.,   3030  V   St., 
f-'Rcramenfo,  Calif. 

Robert    Taylor,    Bex    065,    Orovllls. 
Calif. 

L    G.     Shalz.    Route    1,    Box    143, 
Chico,  Calif. 


!3r:? 


Birbank  School, 
Orovflle,  California 


BIDS:   OrovllU  Elementary  Soheei 
District,    C.    F.    Fylllng.    suporintond- 
snt    of    sismsntary    schools;     Austin 
Darby,    prssidsnt,   Orovllls   Board    of  ket  ~<7t.,  .San  Fruiclsco.  Caltf 


Eaatiide  Elementary  School  I 
Oroville,  California         I 

BIDS:  Orovllls  EismonUry  SoImoI 
DistHct,  C.  F.  Fylllng.  suporfntand- 
ent  of  sismsntary  schools;  Austin 
Darby,  president,  Orovllls  Board  of 
Education,  Orovllie,  Calif.;  March  t1, 
12  Noon.  Architects,  Koblik  4  FIshar, 
726'/a   K   St.,   Sacramento,  Calif. 

Bingham  Constr.  Co.,  6320  Eastern 
Ave.,    Sacramer.to.   Caiit. 

l.rfiwrence  Constr,  Co.,  3030  V  Bt, 
Sacramento,  Calif. 

Robert  Taylor,  Box  666,  Otovllis, 
Calif. 

L  G.  5<hal2,  Route  1,  Box  142, 
Chlco,  Calif. 

♦ __4. 

Flood  Control  Channel  and  I 

Levee*,  Lot  Angeles  Coonlyl 

BIDS:  Lob  Angeles  Olatriot,  Corp* 
of  Engineers,  Wsr  Dcpsrtmont,  TBI 
S.  FIgueroa  St,  Los  Angst**,  Calif., 
April   1,  1947. 

quy  F.  Atkinson  Co.,  22233  South 
Santa  Fe  Ave.,  P.  O.  Box  250,  Long 
Beach,   Calif. 

Bres^tl  A  Bevsnda  Constructors 
Inc..  417  S    Hill  Bt  .  Lrs  Angeles.  Cal. 

Peter  Xlewlt  Sons  Co..  340  Kieway 
Ave.,    Arcadia,   Calif. 

Macco  Corp..  815  N.  Paramount 
Blvd.,    Clearwater   Calif. 

J  F.  Shea.  A  Co.,  8660  Rheed  Avs 
South,  Gate,  Calif. 

United  Concrete  Pipe  Corp.,  P.  O. 
Box  425,  Baldwin   Paik.  Calif. 

VInnell  Co.,  1143  Westminster,  Al- 
hambra,    Calif 

E.  B.  Bishop,  P.  O.  Box  825,  Of. 
land,  and  P.  O.  Box  1811,  Long  Bench. 
Calif. 

Columbia  Constr.  Co.,  1433  St. 
Ixiuls  Ave...  Lorg  Beadh,  Calif. 

Winston  Bros.  Co..  411  W.  8ih  St.. 
Los    Angeles,    Caltf. 

Mittry  Bros.  Constr.  Co..  4801  San 
Fernando  Rd.  Wsst  Loa  Anrsles 
Calif. 

Marshall  A  Haas.  P.  O.  Box  411. 
San    M.iteo.   Calif. 

Chariest  T.  Brown.  Co..  1956  Sixth 
St .  San  Fernando,  Calif. 

Dragline  Rentals  Co.,  2000  W.  Pa- 
cific Coast  Highway,  Long  Bmu4i. 
Calif, 

Baslch  Bros.  Constr.  Co.,  P.  O. 
Box  151.  Alhambra.  Calif. 

W.  E  Kler  Constr.  Co..  1469  N. 
Stanley   Ave.,  I^s   Angeles,   Calif 

01ymp*an    Drodging  Co.   S38   Mar 
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Karl  C.  Harmellnjf.  1710  Mt.  Diablo 
Ave.,    Stockton,    Calif. 

S.   M.   McGaw,   Elks    BIdg.,    Stock- 
ton.  Calif. 

M.   Ik  K.   Corp.,  200  Financial  Cen- 
ter BIdg.,    San    Fninclsco,    Calif. 
Geo.   A.   Wlrth,    Biggs.    Calif. 
Tyson    St.   Walters,    1201    10th   Ave. 
Bacramerto,  Calif. 

CaOf.   Nursery  Co.,   Nurserv  Road, 
Nlles.  Calif. 

Yuba-Sutter  Oil  A  Burner  Co..  420 
3rd  St..  Marv-svlllo.   Calif. 

Louis  Vistica,  Ldve  Oak.  Calif. 
Huettlg  &  Schromm.  Box  798.  Pa'n 
Alto.  Calif. 

J.  W.   Brem  Co.,   BtJi   and   Oilman. 
Berkeley.   Calif. 

Parish  Bros.,  Box  6.  Benicla.  Call' 
0«o.    M     Rob'nscn    A   Co .    490    5.h 
St..    San    Francisco.   Calif. 

Herman    LAweon    Co.,    465   Tehama 
St..    San   Francisco.   Calif. 

Orinnell  Co..  601  Brannan  St.,  &»•■ 
Pranclsco,   Calif. 

M.  R.  Carpenter,  Wil  Front  St.,  Sac  • 
nunento.  Calif. 

Millsr  &  Stoutenburg.  Rm.  401.  Cen- 
tral  Bank   Bldg..   Oakland.   Calif. 

McOuIre  A  Hester,  796  66th  A%... 
Oakland.  Calif 

N.  P.  Van  Valkcnburg  Co..  Hove 
Ave..  North   Sacramento.  Calif. 

E.  T.  Haas  Co..  Box  411.  San  Ma- 
teo.   Calif. 

DeLuca  A  Son.  1745  Filbert  S>1  , 
San    Frar Cisco.   Calif. 

Markwart  Co.,  Inc.,  Box  2071,  Sac- 
ramento, Calif. 

Underground  Constr.  Co.,  75th  Ave., 
and  San  Leendrc  Blvd.,  Oaklaiul. 
Ca^lf 

Pacific  Pipe  /Jne  Constr.  Co..  2128 
San  Pablo  Ave..  EI  Cerrito.  Calif. 
Jo^n   Ayres,  Arbuckle,   Calif. 

Grant  Constr.  Co..  70  W.  I  St.. 
Benicla,  Calif. 

Shelrton  Oil  Co.,  Main  St.,  Sulaun 
C»llf. 

Harmon  Rowe,  1700  46th  St.,  Sacra- 
mento, Calif. 

Morrison-Knudsen  Co..  Inc.,  7r5 
Market  St.,   San   Francisco,  Calif 

Stolte  Inc.,  8451  San  L«endro  St., 
Oakland,  Calif. 

Capital  Nursery  Co.,  Box  1162.  Sac- 
ramento, Calif. 

Perry  Morse  Seed  Co.,  800  Pau! 
Ave..  San  Francisco,  Calif. 


vILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  2d,  1947 


be  installed  and  field-wired  by  the 
government : 

Starr  Iron  &  Steel  Co.,  Tacoma, 
Wash.,  item  1,  1306.300;  ship  500  days; 
630,000  and  370,000  lbs. ;  heaviest  part, 
60,010  lbs.;  f.o.b.  Tacoma;  item  2,  $40 
engineer  and  $25  mechanic;  terms 
net.  No  equalization  offered. 

Whiting  Corp.,  Harvey,  111.,  Item  1, 
1320,500;  ship  500  days;  394,600  lbs. 
Harvey,  42,000  lbs.  Schnectedy,  N.  Y., 
and  540,000  lbs.  Chicago;  heaviest 
part,  76,000  lbs.;  f.o.b.  Harvey,  111.; 
Chicago,  111.,  and  Schnectedy,  N.  Y. ; 
item  2,  $38  engineer  and  $38  me- 
chanic; terms  net.  No  equalization 
offered. 

LAkeside  Bridge  &  Steel  Co.,  Mil- 
waukee. Wis.,  item  1,  $336,849,  and 
alternate  item  lA,  $322,885;  ship  500 
days ;  670.000  and  453,000  lbs. ;  heaviest 
part,  100,000  lbs.;  f.o.b.  destination; 
Item  2,  $40  engineer  and  $30  me- 
chanic; terms  net.  No  equalization 
offered. 
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Hollow-Jet  Valve* 
Low  and  Only  Bidder* 

BOISE  PROJECT.  Idaho,  and  COL- 
ORADO -  BIG  THOMPSON  PROJ- 
ECT, Colorado.— The  following  sub- 
mitted bids  March  17  to  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1663  for  furnishing  and 
delivering  f.o.b.  cars  at  Mountain 
Home,  Idaho,  and  Fort  Collins,  Colo., 
five  72-lnch  hollow-Jet  valves  with 
valve  controls,  position  Indicators, 
intermediate  shafts  and  couplings, 
anchor  brackets  and  bolts  and  erec- 
tion equipment  for  the  outlet  works 
at  Anderson  Ranch  Dam,  Boise  Proj- 
ect, Idaho,  and  two  72-inch  hollow- Jet 
valves  with  valve  controls,  position 
indicators.  Intermediate  shafts  and 
couplings,  anchor  brackets  and  bolts 
and  erection  equipment  for  the  outlet 
works  at  Horseshoe  Dam,  Colorado- 
Big  Thompson  Project.  Colorado.  The 
valves,  controls  and  anchor  brackets 
and  bolts  will  be  Installed  by  the 
government : 

Hardie  -  Tynes  Manufacturing  Co., 
f.o.b.  Birmingham.  Ala..  (1)  $211,225, 
(2)  $89,335;  combination.  $290,080;  net. 

Pelton  Water  Wheel  Co.,  f.o.b.  San 
Francisco,  Calif.,  (Y)  $242,070;  (2) 
$108,750;  combination,  $335,000;  net. 

Newport  News  Shipbuilding  &  Dry- 
dock  Co..  f.o.b.  Newport  News.  Va., 
(1)  $141,627:  (2)  $62,266;  combination, 
$194,989;  net. 

Consolidated  Steel  Corp.,  f.o.b.  Los 
Angeles,  Calif.,  (1)  $211,373;  (2)  $87,- 
261;  combination,  $290,430;   net. 

Westlnghouse  Electric  Corp.,  f.o.b. 
Sunnyvale,  Calif.,  (1)  $165,377;  (2) 
$76,367;  combination,  $224,894;  net. 

Filer  &  Stowell,  f.o.b.  Milwaukee, 
Wis.,  (1)  $174,917;  (2)  $81,586;  com- 
bination, $227,283;  net. 

Willamette  Iron  A  Steel  Co.,  f.o.b. 
Portland,  Ore.,  (1)  $166,854;  (2)  $71,- 
308;   combination,  $229,762;'  net. 


oach-itet. 

Wes^tinghouse  Electric  Corp,  f.o.b. 
Tucson  and  Phoenix,  (1)  and  (2> 
$1664.50    rach-net 
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Gate  Valves — Contract  Awarded 

SAN  FRANCISCO,  Call.— Chapmu.i 
Valve  Co.,  564  Brvint  St.,  San  Fran- 
cisco, Calif.,  at  (f)  $6,180;  (2)  $6,115; 
(3)  $2,735;  (4)  $3,160;  total  $33,155; 
2%  IC  dayd,  net  SO  days,  awarded 
contract  by  F'urchaser  of  Supplies, 
M.  H.  Gerry,  270  City  Hall,  Sun 
Francisco.  Calif.,  under  Inv.  3842  for 
fumisbln?  and  Jelivenng  30-  and  47- 
inch    diameter  gate  valves. 


'cipal  Utility  Dist.  .Tas.  E  McCaf- 
frey.  General  Mgr  and  Chief  Engr., 
Mt*)  and  R  Sts..  bacramento,  Calif., 
for  furnishing  materials  as  follows; 

(1)  Watt  hour  meters,  test  awltcheu, 
Instrument  transformers  and  dis- 
tribution, transformers; 

(2)  primary   fuse  cut-outs; 

(3>  split     bolt     connectors,     splicing 

sleevec  and  splices; 
(4)  Insulators. 

i?pecifl<:ationE  obtainable   from   the 
above  office. 
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3/27/47 

Venturl  Meter 
Contract  Awarded 

SAN  FRANCISCO,  Calif.— Simplex 
Valve  A  Meter  Co.  awarded  contract 
by  Purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall,  San  Francisco, 
Calif.,  under  bid  No.  3844  for  furnish- 
ing and  delivering  one  Venturl  meter 
for  60-inch  pipeline. 


4S 


3/26/47  43 

Dining    Room    Tables — Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  7.  3  P.  M.,  bids  will  be  re- 
ceived bv  Purchaser  of  Supplies  M. 
II.  Gerry.  270  City  Hall.  Sfen  Fran- 
ciHTo,  Calif.,  under  Bid  No.  3896  for 
furnishing  and  delivering  53  dining 
room  tables  for  the  Health  Dept. 

Specifications  obtainable  from  the 
above  office. 


^3 


n/:.'7/47 

Fire   Extinguishers 
Bids    Wanted 

S.\N  FRANCISCO,  Calif  —  Unt  ' 
Apr.  4.  2  p.  m.  bids  will  be  received 
"V  th<  U  S.  Treasury  D*  pt  ,  100  M<'- 
Alllster  St.,  San  Francisco,  Calil., 
UP'l.  r  Bid  No.  SF-3827-47  for  fire  ex- 
tinKnlshors    f.o.b.     San     Francisco. 
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3/26/47 

Gantry  Crane 
Three  Low  Bidder* 

DAVIS  DAM.  Arizona  -  Nevada.— 
The  following  submitted  three  low 
bids  March  21  to  the  U.  S.  Bureau  of 
Reclamation.  Denver.  Colo.,  under 
Spec.  1645  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Louise,  Ariz.,  one  826- 
ton,  double  -  trolley,  motor  -  operated 
gantr  ycrane  and  one  lifting  beam 
for  Davis  power  plant,  Davis  Dam 
Project.  Arizona-Nevada.  Each  trol- 
ley shall  have  a  main-hoist  capacity 
of  162H  tons,  and  an  auxiliary-hoist 
capacity  of  37  tons.   The  crane  will 
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3/27/47 
Abney  Levels 
Bids  Wanted 

SAN  FRANCISCO,  Calif  —Until 
March  31,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment, 100  McAllister  St.,  San  Fran- 
cisco, Calif.,  under  Inv.  SF-3837-47 
for  36  Abney  levels  with  cases,  f.o.b. 
San  Francisco. 
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3/27/47 

Gates  and  Lifts 

Contract  Awarded 

ALTUS  PROJECT,  Oklahoma.  — 
Valley  Iron  Works,  Yakima,  Wash., 
at  $3021,  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver,  Colo.,  under 
Spec.  1673  for  30  screw-lift  vertical 
lift  gates  with  handwheel  gate  lifts 
for  canal  structures,  Ozark  Canal, 
Altus. Project,  Oklahoma. 


43 


8/27/47 

Coupling    Ctpacltors 

Low  and  Only  Bidders 

DAVIS  DAM.  Arizona.  -  Fcllow- 
Ing  submitted  bids  Mtir.  21  to  the 
U.  S.  Bureau  of  Reclamation.  Cus- 
toms Hoiuie,  Denver.  Colo.,  under 
Inv.  7487- A  for  (1>  S  each  coupling 
capnc'ltors  with  potential  de\ico.i 
and  carrior  acces.sories  for  115,000- 
volt  transmission  line,  f.o.b.  Tucson, 
Arizona.,  and  (2)  3  each  do  for  Phoc- 
nix,  Ariz. 

General  Electric,  Denver,  Colo , 
fob.    Tucson,    (1)    and    (2)    $1634.50, 


3/27/47 

Trs-nsformers,   Etc 
Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT 
California.  —  Following  submlttcci 
bids  Mar  17  to  the  U.  S.  Bureau  of 
R«»clanation  Denver,  Colo.,  under 
Spec.  1664  for  furnishing  and  deliv- 
ering f.o.b.  car.s  at  t,he  shipping 
point  and/or  f.o.b.  cars  at  Herdlyt. 
and  Sacr.amcnto,  Calif.,  auto-tranj- 
formers.  reg-jlatlng  transformers  and 
oil  circuit  breakers  for  Delta  and 
Elveta  Fub.5tatloni>,  Central  Valley 
Project,  California. 

AlUs-Chalmers  Mfg.  Co.,  Denver 
Colo..  Sch.  1.  $1,135,800;  Sch  2.  $510,- 
540;  .-Sch.  5.  (12)  $96,925;  (13)  $22,- 
865;  (14)  $44.824 ;  Sch.  6.  (16)  S4).- 
500     (17)    $91,660. 

Westlnghouse  Electric  Corp..  Den- 
ver. Colo.,  Sch.  1,  .Tl,13i.062;  Sch.  2 
S521.161;  Sen.  3.  $435,980;  Sch.  4. 
$219.K0;  Sch.  5.  (12)  $96,234;  '13. 
$21,680:  (14)  $13,750;  Sch.  6  (16)  $76,- 
000,     (17)    $S9.723. 

General  Electric  Co.,  Denver,  Colo.. 
Sch      1,    $1,1.14,150;     Sc:i.    2,     $526,7n0 
Sch.  S.  $438,310;  Sch.  4,  $221,9.50;   Sch 
.5   (!2)   $96,760;   (13)  $21,000;    (14)   $43,- 
S95;   Sch.   6,    (16)    $40,336,   (17)    $S5.85(' 

Pacific  Electrtc  Mfg.  Co..  San 
FrnncJKCo,  Calif.,  Sch.  5,  (12)  ?98,{»50. 
(14)  $43,100;  bch.  €  (16)  $39,920. 

All  above  price?   f.o.b.   destination 

3/27/47  "  43 

Water  Meters — Contract  Awarded 

SAN  FRANCISCO.  Calif.— Neptune 
Meter  Co.,  320  Market  St.,  San  Fran- 
cisco, Calif.,  at  $736  each,  awarded 
contract  by  Purchaser  of  Supplies 
M.  H.  Gerry,  270  City  Hall,  San  Fran- 
cisco. Calif.,  under  bid  No.  3865  for 
furnishing  and  delivering  two  6-Inch 
compound  water  meters. 


3/27/47  4s 

Discharge  Manifold  Assembly 
Contract  Awarded 

CENTRAL  VALLEY  PROJECT, 
Calif ornla.  —  The  Montague  Pipe  A 
Steel  Co.,  1999  3rd  St.,  San  Francisco, 
Calif.,  at  $6350,  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Spec.  1674  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Antloch,  Calif.,   one 

(1)  discharge  manifold  assembly.  In- 
cluding   sleeve    type    couplings;    two 

(2)  suction  tubes;  two  (2)  valve  sup» 
ports;  two  (2)  concrete  pipe  pilot 
tube  sleeves  and  accessories  for  the 
Ygnacio  Canal  pumping  plant;  one 
(1)  discharge  pipe  assembly.  Includ- 
ing sleeve  type  couplings;  three  (3) 
suction  tubes;  three  (3)  valve  sup- 
ports and  accessories  for  the  Clayton 
Canal  pumping  plant.  Central  Valley 
Project,  California. 
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3/27/47 

Supplies   and    Equipment 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  Apr.  V.  3  p.  m.  bids  will 
received    by    the    Sacramonto    Muni- 
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3/27/47 
Industrial    Screen 
Bids  Wanted 

MODESTO.  Calif.,  Stanislaus  Co.— 
Until  Apr.  9.  7:30  p.  m  bids  will  bo 
received  by  the  City  of  Modesto,  Rtx 
E.  Gailfus,  City  Clerk.  717  10th  St., 
Modeeto,  Calif.,  for  one  electrically 
operated  Industrial  screen  capable  of 
hardhng  a  maximum  peak  flow  of 
ll,C-00  gals  .per  minute,  together  with 
an    electrically    operated    elevator. 

Specifications  obtamable  from  of- 
fice of  City  Engr,  Frank  J.  Rossi. 
717  10th  St,  Modesto,  Calif 


SUB-CONTRACT 
INFORMATION 


3/27/47  44 

Sub-Contracts    Awarded — Work    Ju*t 

Started 
Officers'   Apartments   (Conversion 

From  Barracks);  Spec.  1265 

Cost  $124,^9 
STOCKTON,  Calif.,  San  Joaquin  Co. 

Stockton  General  Depot  Annex. 
Owner — U.  S.  Engineer  Of  floe,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 
Contractor— Thomas  C.  Burke,  P.  O. 


CONCRETE 

TRUCK 
MIXERS 

Now  In  Sfock 

RANSOME 
3  Cu.  Yd. 

4V2  Cu.  Yd. 


For  Confrocfors 

3V2S  to  US 
Portable  Mixers 

Co//  CO>IST  F/rsf 

COAST 

EQUIPMENT 
COMPANY 

948  Iryaiit  St.      MArli«t  5740 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 
Ooklond  7.  Collf. 

Pertabk  Welding  Service 
GLencoHrt  6828 


BLAW-KNOX    ELECTROFORGED 


STEEL    GRATING 

(All  Size$  in  Stock) 
CempUf*  Factory  S«rvlc«— 9ulch*r  D*liv*ry 


\ 


REINFORCING   STEEL 

Complete  Service  and  Erection 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Streets 

Son  Francisco  10,  California 

Phone  HEmlock  1480 


CORRUGATED 

ALUMINUM 

8s,  10s  ,12s. 

LET  US  QUOTE  YOUR 
NEXT  JOB 


SAN  JOSE  STEEL  CO.,  Inc. 

SUPPLIERS  OF  REINFORCING 
AND  STRUCTURAL  STEEL 

195  No.  30th  STREET  SAN  JOSE,  CALIF. 

COLUMBIA  4184 


FRIDAY.  MARCH  28.  1947 


DAILY    PACIFIC     BUILDER 


PAGE  1 1 


B»x  407,  Stockton.  Calif. 

Plumbing,  Heating  and  Sheet  Metal— 
Vetter  Plumbing  Co..  237  S.  Hunter 
8L,  Stockton,  Calif. 

Electric  Wiring  —  Collins  Electrical 
Co.,  P.  O.  Box  879.  Stockton.  Calif. 

Insulation— L.  D.  Reeder  Co.,  1214  I 
St..  Sacramento.  Calif. 

Lumber  and  Mill  Work— Charter  Way 
Lumber  Co.,  1123  E.  Charter  Way. 
Stockton.  Calif. 

Painting- W.  L.  Clinton,  125  S.  Wil- 
son Way,  Stockton,  Calif. 

Linoleum— Allied  Floors  Co.,  27  N. 
Grant  St.,  Stockton,  Calif. 

8/27/47  44 

Prefabricated  Steel  Building 
Lew  and  Only  Bidders 

NEEDLES,  Calif..  San  Bernardino 
Co.  —  The  following  submitted  bids 
March  24  to  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver. 
Colo.,  under  Spec.  1736  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Needles, 
Calif.,  one  (1)  40-foot  by  100-foot 
prefabricated  steel  building  for  shops 
an  dstorage  space  at  Needles,  Calif., 
Colorado  River  Front  and  Levee  Sys- 
tem Project,  Arlzona-Califomla-Ne- 
vada.  The  building  will  be  erected 
by  the  government : 

Titan  Metal  Products,  Inc.,  Port- 
land. Ore.,  item  1,  15120.50;  ship  an- 
chor bolts  20  days  and  balance  45 
days;  25  lbs.  anchor  bolts  and  26,200 
lbs.  balance;  f.o.b.  Portland;  terms 
net.  No  equalization  offered. 

Steel  Builders,  Inc.,  Redlands,  Calif., 
item  1.  ^132.31 ;  ship  anchor  bolts  Jind 
base  gates  20  days  and  balance  45 
days ;  anchor  bolts  and  base  plates 
45  lbs.  and  balance  24,919  lbs.  Ecorse, 
Mich. ;  f.o.b.  destination ;  terms  net. 
No  equalization  offered. 


3/26/47  44 

Sub-Contracts    Awarded — Ma.sonry 

Walls    Completed — 
Soda  Fountain 

OXNARD.  Calif.    Ventura  Co.    A  St. 
Owner — r.szy   Otani,    c/o   Architect. 
Architect  and   Kngineer— Hanna  and 

Cllre.    Pacific    Bldg.,    610    16th    St 

Oakland.  Calif. 
Concrete    block    walls,    wood    fram>; 

and  composition    roof,   25x55,   brick 

and  glass  store  front. 
Contractor — Albert    E.    Schuster,    405 

Palm  Drive,  Oxnard.  Calif. 
Roofing — Hilton    Bros.    Roofing    Co., 

1138  Ventura  St.,  Santa  Paula,  Cal. 
Plumbing — Appliance  Sei-vice  Co..  322 

4th  St.,  Oxnard,  Calif. 
Electric  Winng-^eo.  Billinger  Eiec 

trie  Co.,  438  B  St.  Oxnard.  Calif. 
Sheet   Metal   —   Duckham    Plumbing 

Co.,  P.  O.  Box  368,  Oxnard,  Calif. 
Glass — Mission  Glass  Co.,  Ventura. 
Lumber.  Mill  Work  and  Hardware — 

Peoples  Lumber  Co.,  P.  O.  Box  930, 

Ventura,  Calif. 
Painting — Rose  A   Kilander,   Oxnaid. 
Lathing    and    Plastering — Wm.    Cox, 

P.   O.    Box   1391.   Ventura.   Calif. 
Asphalt    Tile — Ed's    Furniture    Store, 

Santa  Paula.  Calif. 
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3/27/47 

Sub  Contracts   Awarded 

Shop   Building  Cost  $33,000 

ALAMEDA   Caiif.,   Alameda  Counvy. 

2516     Blanding. 
Owner — Pltchometor   Propeller    Com- 
pany,  1900  Park  St.,  Alameda,  Cal. 
Engineers — J.  Y.  Long  Company.  1441 

Franklin   St..    Oakland,  Calif. 
T^'o-.'-tories,   6-rooms. 
Contractor — D.    W     Nicholson    Corp.. 

1701    San    Leandro    Blvd.,    Oaldand. 

Calif. 
Roofing    —    Camisa    Brothers,     1901 

Broadwav.     Alameda,    Calif. 
Plumbing    &     Sheet     Metal— Charlf.s 

Smith.   1250  Park   Street,  Alameda, 

Calif. 
Electric     Wiring— T.     L.     Roscnberc 

872  5th   St.,  Oakland,  Calif. 
Brick   A  Stone   Work— A.   Langeberp 

*    Son.    2712    Logan    St..    Oakland. 

Calif. 
Grading — Warren  Transportation  Co.. 

16  Jackson   St,   Hayward.  Calif. 
Lumber  —   Scammell    Lumber   Com  • 

pany.  Foot  of  Follon   St..  Oaklan«l 

Calif. 
Mill  Work California  Mill  A  Lum- 

ber    Company.    140    Townsend    St., 

San     Franci.>co,     Calif. 
Hardware— Maxwell  H.ardware  Com- 
pany,   1320    Washington    5t..    Oak- 
land.   Calif. 
Concrete- J.     H.     Fitzmaurice.     2857 

Hannah    St..    Oakland.    Calif. 


Sheet  Metal  —  Duckham  Plumbing 
Co.,  P.  O.  Box  368,  Oxnard,  Calif 

Glass — Mission   Glass   Co.,   Ventura 

l..umbcr.  Mill  Work  and  Hardware- 
Peoples  Lumber  Co.,  P.  O.  Box  930, 
Ventura,  Calif. 

Painting — Rose  A   Kllander,   Oxnard. 

J-Athlrg  and  Plastering — Wm.  Cox, 
P    O.   Box   1391.   Ventura.   Calif. 

Asphalt  Tile — Ed's  Furniture  Store. 
Santa  Paula.  Calif. 
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3/26/47 

Sub -Contracts   Awarded 

Central  Office  Telephone  Building 

Cost   $765,000 

VISALIA  Calif.,  Tulare  County. 
Acequia  St 

Owner  —  Pacific  Telephone  A  Tele- 
graph Co.,  140  New  Montgomery 
St.,  San  Francisco,  Calif. 

Architect — Harry  A  Thomsen  Jr.,  315 
Montgomery  St.,  San  Francisco, 
Calif. 

Steel  frame  and  reinforced  concrete. 

Contractor — Trewhitt,  Shields  A  Fish- 
er, 1501  Pacific  Southwest  Bldg., 
Fresno,   Caiif. 

Plumbing  and  Sheet  Metal  —  Koller 
Plumbing  Co.,  420  E.  Main  St,  VI- 
salia,  Calif. 

Electric — Wayne  Sutton,  627  S.  Gar- 
den St,  Visalia.  Calif. 

Heating — Frank  Hudson.  2141  S.  Van 
Ness,  P.  O.  Box  254.  Fresno.  Calif. 

Tile,  Marble  and  Terrazzo  Work — San 
Joaquin  Tile  &  Marble  Co..  1470 
Blackstone  Ave..  Fresno,  Calif. 

Glass  and  Mill  Work— Visalia  Planing 
Mill,  Visalia,  Calif. 

Steel  Rolling  Shutters  and  Miscel- 
laneous Iron  ^ork — Kyle  A  Co.,  346 
G  St.,  Fresno,  Calif. 

Granite — The  Raymond  Quarries,  6600 
Foothill  Blvd.,  Oakland.  Calif. 

Piling — Raymond  Concrete  Pile  Co.. 
333  Montgomery  St,  San  Francisco, 
Calif. 

Lathing  and  Plastering — L  C.  Strong, 
411  S.  Willis  St,  Visalia,  Calif. 

Metal  Windows — Truscon  Steel  Co., 
1901  Carroll  St,  San  Francisco, 
Calif. 

Metal  Doors — ^A.  J.  Bayer  Co.,  P.  O. 
Box  396,  Vernon  Dr.,  Los  Angeles, 
Calif. 

Interior  Stairs — F.  Kern  A  Son  Iron 
Works,  517-519  6th  St,  San  Fran- 
cisco, Calif. 

Reinforcing  Steel  —  Judson  -  Pacific  - 
Murphy  Corp.,  1200  17th  St,  San 
Francisco,  Calif. 

Cement  —  Pacific  Portland  Cement 
Co.,  417  Montgomery  St.,  San  Fran- 
cisco, Calif. 


Official  Proposals 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Sacramento    County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of   PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE     TO     CONTRACTORS 


In  accordance  with  the  provision <« 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hat 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  he  done  lo  be  as  lollows: 
Classification  Rate  per  Hour 

A.sphalt     Dlant     dryerman     or 

fireman "  $1.90 

Asphalt    plant    mixer   operator  l.CS 
Asphalt  spreading  machine  op- 
erator     _ l.W 

Flagman    , . —  1.2S 

Laborer 1.28 

Motor  grader  operator ,„_•>..  2.10 

Oil  di.stributor  bootman  1.275 

Oiler  power  shovels  or  cranes  1.80 

Opemtor    of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up   to 

and      including      one      cubln 

yard) 2.10 

Op<»rator  of  power  shovel  or 
other  excavating  equipment, 
.spovel     type     controls     (over 

one  oubic  yard)    _ 2.26 

Roller  operator 1.93 

Tractor    driver    1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  le.5s  than  18  cubic  yards 

water   level   capacity)    1.5875 

Truck  ddver  »8  cubic  yardf. 
and  less  than  14  cubic  yards 

water   level   capacity)    1.525 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic  yards 

water    I'^vpI    capacity)    1.337h 

Truck  driver  (less  than  4  cu- 
bic yards  water* level  capa- 
city!        1.25 

Any      cltv'^.siflcation      omitted 

herein    not    less    than    1.25 

Oveitiint  one  and  one-half 
(1'4)  times  the  above  rates. 
Sundays  and  hoUdayr  one  and  one- 
half  (IVi)  limes  the  above  rates. 
Flans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works  Building.  Sacramento. 
California,  and  they  may  be  aeen  at 
the  offices  cf  the  District  Engineers 
at  Los  Angeles  ar.d  San  Francisco, 
at  the  office  of  the  District  Engi- 
neer rt  the  District  in  which  the 
work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in   San   Francisco. 

No  bid  will  be  con.sldered  unless 
it  is  made  on  .a  blank  form  furnish- 
ed bv  the  State  Highway  Engineer 
and  i.s  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  (he  Standard  Spe- 
cifications. Each  bidder  mu.sl  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements     and     Conditions  ) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated  March  23.  1947 

(Daily   Pacific   Builder) 
(Mar.   28."  April    1.    11.    1947 > 


cial  reference  is  made,  as  follows: 

-Monterey  County,  between  Chpa- 
iar  and  3  miles  north  (V-Mon-2-B, 
Location  A),  between  Salinas  and 
Castroville  (V-Mon-118-A,  Location 
B)  and  between  Werner  Hill  and 
Watsonvllle  Junction  (V-Mon-&6-J. 
Location  C),  about  three  and  seven - 
tenth*  (3.7)  miles  in  net  length  to 
be  repaired  by  placing  plant-mixed 
surfacing  over  the  existing  pave 
ment. 

Rids    are    required    for    the    entliu 
work"  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claaalflcation  Rate  per  hour 

Asphalt     plent     dryerman     or 

fireman  _ _ _ |1.60 

Asphalt  plant  mixer  operator....  1.65 

AsDhalt  spreading  machine  op- 
erator     .-„..— ._„_-^ ...,..._...  1.95 

Flagman _ 1.16 

Laborer    1.15 

Motor  grader  operator  2.10 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power   shovel    or 

other  excavating  equipment. 

shovel    type   controls    (up   to 

and      including      one      cubic 

yard) 2.10 

Operator  of  power  shovel  or 
other  e.xcavating  equipment, 
shovol     type    controls     (ever 

one    cubic    yard)    _„..,.„ 2.2:> 

Roller  operator  ....„_ ., 1.95 

Tractor  driver  l.Oo 

Truck  driver  (18  cubic  yard» 
water      level      capacity      or 

more) 1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.5875 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yards 

water    level    capacity) 1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.S37U 

Truck  driver  (kss  than  4  cubic 

yards  water  level  capacity)....  1.28 
Any      classification      omitted 
herein   not  less   than  1.16 


Overtime  —  oni»  and  one-half    (1H> 

times  ^ho  above  rates. 
Sundays  and  holidaya — one  and  one- 
half  (1'^)  times  th  -  al>ove  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  bo  obtained  at  th« 
office  of  the  State  Highway  Knsl* 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  oftices  of  the  District 
Engineers  at  Los  Angeles  and  Ban 
Fmncisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  tn 
which  the  work  is  situated,  and  at 
the  office  of  tjhe  Associated  Genera! 
Contrnotors    in    San    Francljco. 

No  bid  wll!  be  considered  unless  It 
is  made  on  a  blank  form  fumlshsd 
by  the  State  Highway  Engmeer  and 
i.s  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirement* 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  piequaltfied  as  required  by  law 
(See  suld  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEP'ARTMENT  of  PUBLIC  WORK* 
DIVISION    OF   HIGHWAYS 
^  O.  T.  McCOY 

State  Highway  Engineer 
Dated  March   28,   1947 

(Daily  Pacific  Builder) 
(Mar.  28,  April  4.  11.  1947) 


FIRST  PUBLISHED  TODAY 

Highway    Improvements 
Modoc   County 


STATE     OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKb 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sea'ed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  S73,  Public  Works 
Bu'.Iding.  .Sacramento,  Callfomin,  un- 
til  2  o'clock    p.    m.  on    April  23,  1947, 

(Contmcied  on  Page  12) 


Hoists  and  Winches 

For  Your  Jobs 


3/26/47  ^^ 

Sub-Contracts    Awarded— Masonry 

Walls    Completea — 
Auto   Sery/lce   Shop 
OXNARD,  Calif.    Ventura  Co.    A   St. 
Owner— Tzzv    Otani,    c/o    Architect. 
Architect   and   Engineer— Hanna  anc 

Cllne,  Pacific  Bi-Wdlng,  610  16th  St., 

Cline.  Pacific  Building.  610  16th  St., 

Oakland.   Calif. 
Concrete     block,     bolstering     ♦russes, 

compoBitlon  roof,  46x60 
Contractor— Albert    E     Schii.sler.    40*» 

Palm  Drive,  Oxr.ard.  Calif. 
Roofing— Hilton     Bros.     Roofing    Co.. 

1138  Ventura  St..  Satita  Paula.  Cai. 
Plumbing— Appliance  Service  Co..  322 

4th  St..  Oxnard,  Calif. 
Electric  Wiring— Geo.  Billinger  Elec 

trie  Co.,  438  B  St..  Oxnard,  Calif. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Writs  for   Prices 

Pacific  Pipe  Coe 

IM  Spear  St,  San  Frarci»co 


Sealed  proposals  will  bo  received  at 
the  office  of  the  -Stale  Highway 
Engineer  Room  373,  Public  Works 
Buildir.g,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  April  23.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing; 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  a.<>  fol- 
lows : 

Sacramento  County,  between  12 
miles  east  of  Sacramento  and  Riley 
Street  in  Foisom  ( 1 1 1 -Sac-11-B.  Fr>\), 
about  five  and  four-tenths  (5.4)  miles 
in  length,  plant-mixed  surfa.cing  to 
be  placed  over  sxisting  pavement, 
and  on  portions  of  the  project  im- 
ported borrow  to  be  placed  on  the 
shoulders. 

Bids  are  required  for  the  entire 
work    describe**    herein. 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Monterey  County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  *T0   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  3T3.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  2J,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  same  bulM- 
ing  in  a  room  to  be  designHted  <)n 
the  day  bids  are  opened,  for  repalrlne 
State  Highway  In  accordance  with 
specifications  therefor,  to  whicn  «.|>i.- 


AVAILABLE     NOW! 


REG. U.S.  PAT. OFT. 


CHAIN  SAWS 

COST  LESS     •     WEIGH  LESS 
EASIER  TO  OPERATE 

Discover  the  advantage   of  ths  completsly 

outomatic    elHtch  — on    EXCLUSIVE    MALL 

fsoturs!    Gosolino  •  Air  •  Electric. 

CUTTING  CAPACITIES  UP  TO  SIX  FEET 


A.  L  Young  Machinery  Co. 


1301   HOWARD  ST 

MArkef  8228 
SAN  FRANCISCO 


2510  BLACKSTONE  AVE. 

Phone  4-3303 

FRESNO.  CALIF. 


COFFING  HOISTS 

Models  F-6,  F-T-G,  Z-G  and  W-G  In  ttock. 
From    l'>6    ^on.  to    IS   ton    capacity.    Theae 
lamouf    "Safety   Pull"    hoitfi   cannot   slip   or 
drop  load.  Special  itopt  prevent  handle  frem 
spinning    in    case   operator's  i^nd    slips   off. 


COFFING  ELECTRIC  HOIST 

Plug  in  any  AC  or  DC  outlet.  Heavy  duty  motor 
.  .  .  ball  bearing,  high  starting  torque,  single  or 
three  phase.  Top  tnd  bottont  hooks  treated  to 
stand  300%  over  rated  capacity.  Fool-proof  safety 
limit  switch.   8670  mechanically  efficient. 


BRADEN-TULSA  WINCHES 


Famous  original  oil  field  winches.  Models  from  6000  lb.  to 
100,000.  lb.  line  pull.  Timken  bearings,  oil  cooled  safety  brakes, 
minimum  weight.  Complete  and  ready  for  installation.  2  and 
I  P.T.O. 

Model  M6-1 511— 12,000  lb.  line  pull. 

Model  MI2-teB— 25.000  lb  rating. 

S«e  our  compfofo  stock  of  fco/sfs  and  w/ncfcot  for  •vry 
Indutfrlal  and  contfrucflon  iiso.  Sfop  In  tomorrow. 


Bronchos:   FRESNO 


RENO 


SACRAMENTO 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUSSET     STREET.  OAKtAND   3,  CALIFORNIA 
SWEETWOOD   8877 

■'  ■     (•ti'Miio     No    »»t>o    toll  I        Alb    op.'o'O'   'o'   fntetprn.    I0I'8 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MARCH  28.  1947 


(Continued  from  FVige  11) 


At  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  aa  follows : 
Modoc  County],  betv^een  L««aen 
County  Line  and  Canby  and  between 
•J  miles  and  7^  miles  northwest  of 
Canby  (II  .  Mod  -  28,  210- A.A)  a  net 
length  of  about  twenty  and  eight- 
tenths  (20.8)  miles  to  be  repaired 
with  orusher  run  base  and  seal  cont. 
Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  I»ubllc  Works  hsj 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rats  per  hour 

Asi^alt     plant     dryerman     or 

fireman  $1.60 

Flagman  „ 1.18 

Jackhammer    operator    —  1.375  < 

Laborer  _ 1-15 

Motor  grader  operator 2.10 

Oil  distributor  bootman  1.276 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up    to 

and      Including     one      cubic 

yard)    ..._ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one    cubic    vard)    2.2.'5 

Roller   operator    - 1  95 

Tractor  driver  1-95 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  \eTsl  capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and   less   than   8  cubic   yard.s 

water   level   capacity)    ...„ 1.3378 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1.2C 

Any     classificalion      omitted 

herein  not  leas  than   1.15 

Overtime  —  one  and   one-half 
(\^)   times  the  above   raten. 
Sundays  and  holidays — one  and  ono- 
half   (1%)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,    bonds,    contract,    and    spe- 
cifications  may   be   obtained   at   the 
office   of   the   State    Highway   Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and   they  may  be 
seen   at   the   offices   of   the    District 
Engineers   at   Los    Angeles   and    San 
Fruicisco,  at  the  office  of  the  Dis- 
trict   Engineer    of    the    District    In 


Apprentices  may  be  employed  pro- 
vided they  arc  proporly  Indentured 
to  the  Contractor  in  lull  compliance 
with  the  provisions  of  Section  1777.5 
of   the  Labor  Code. 

Plans  and  specif icationn  for  ex- 
amination are  on  file  In  the  Offica 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of 
ficea. 

Contrar^tors  who  are  desirous  of 
securing  plans,  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and.  bubmitling  a  proposal 
for  this  work  may  do  so  fcubject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  in  writing  from 
the  Division  of  Architecture,  Public 
Works    Building.    Sacran^.ento    14. 

No  bid  will  be  considered  unles.^- 
It  is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  unucr  Sec- 
tion 1  of  the  Standard  Specification:'. 
K.<ich  bidder  must  be  licensed  and 
also  prequalified  as  required  by  la\/. 
(See  said  Proposal  Requirements 
and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
in   any   bid   received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirtj-  (30)  days  af- 
ter the  time  bet  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKP. 

DrvisioN  OF  architecture: 

ANSON    BOYD 
STATE    ARCHITECT 

(Daily  Pacific   Builder) 
(March  28.  April  4,  and  11,   IMV) 


which  the  work  is  sltuited.  and  at 
the  office  of  the  Associated  General 
Contrfictors  In   San  Francisco. 

No  bid  will  be  considered  unlesb 
it  la  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  Is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequahfied  as  re- 
quire! by  '.aw.  (See  said  Proposal 
Requirem'ent  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Ergineer 

I>ated  March  2S,  1947 

(Daily   Pacific   Builder) 
(Mar.   28,   April  4,    11.    1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Alameda    County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE     TO    CONTRACTORS 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
EnfiTlneer,  Room  373,  Public  Works 
Building,  Sacrame;.to,  California,  in- 
tll  2  o'clock  p.  m.  on  April  23,  1947, 
at  which  time  th^^y  will  be  publlc»y 
onened  nnd  read  in  the  Assembly 
Room  of  said  builrMng,  for  construc- 
ting storm  drain  en  State  Highway 
in  .accordance  with  the  specifica- 
tions therefor,  to  which  special  ref- 
prence   is   made,   as   follows: 

Alameda  County,  between  San 
Miguel  Ave.,  and  Park  Way  In  Castro 


.Valley     (IV-Ala-5-B).     about     four 
which  thp   work   In   situated,   and   atU^^t^s   (0.4)   mile  In  length,  a     storm 
the    office    of    the    Associated    Gen 
eral   Contractors   in   San   Frsipclsco. 


FIRST  PUBLISHED  TODAY 

pile    Foundations     New    Jute    Mill 
Calif.   State   Prison,   San   Quentin 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE    TO    CONTRACTORS 


No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  I*roposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Bach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  oi 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  28.   1947 

(Daily  Pacific  Builder) 
(Mar.  28,  April  4.  11,  1947  • 

FIRST  PUBLISHED  TODAY 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build  - 
Ing,  12th  artd  "If"  Streets,  Sacra- 
mento, California,  up  tc  2:00  P.  M., 
Tuesday,  April  15,  1947,  said  bins 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Pile  Founda- 
tions, New  Jute  Mil!,  California 
State  Prison,  San  Quentin,  Califoi- 
nia.  In  accordance  with  plans  and 
specifications     therefor. 

The  contract  will  Include  the  fur- 
nishing and  driving  of  approxima.te- 
ly  36<i  cast   In   place   concrete   piles. 

Authority    Notice    —   Approval    for 
fhlE  construction  was  granted  by  the 
CMvllian     Productlrn     Administration 
under   VHP-1    with    Serial    No.    9-1 
462ft 

Prevailing  Wage  Scale:  In  accorri- 
ancc  with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  PuIjHc  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  apolicable  to  the  work  to  Lvi 
done   to  be   as   follows: 

Hourly   Rate 
Pile   Drl\cr   Engineem   .„«_^..«_.|2.i0 

Pile  Driver  Men ._.  1.85 

Iron    Worke^    Reinforcing   175 

Concrete  Mixer  up  to  1   yard   ....  l.bO 

Concrete  Mixer  over  1   yard   l.IKi 

Laborer 1  '-'.3 

Any  classification  omitted  here- 
in   not   less    than    1.25 

Overtime — One    and     one-half    times 

the  above  rates. 

Apprentices  may  be  employed  pro 


drain   to   be    constructed 

^'i?''^*'"*  .r!J"\r*'*    '"^    ^^^    «""'^'-Mvided''thev^are""proljVl7*'lndcnture^ 

to  the  Contractor  in  full  compliance 


Electrical   Distribution   System, 
Vatcrana*    Home,    Vountviile.   Calif 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  he  r.- 
ceived  at  the  office  of  the  Division 
of  Architecture,  Public  Works  Bullo- 
ing,  12th  and  *N"  Streets,  Sacra- 
mento, Califorria,  up  to  2:00  P.  M., 
Tuesday,  April  15,  1947,  raid  hid.t 
thereafter  on  said  day  to  be  publicly 
op«»ned  and  read  for  Electrical  Dli.- 
tribution  System,  Veteiann"  Home 
Yountville,  California,  in  accordance 
with  plans  and  specif Icutii.ns  there- 
for. 

The  contract  will  Include  under- 
ground duct  !lnes,  manholes.  puH 
holes,  high  and  low  voltage  cables. 
high  and  low  voltage  switch  gear, 
ate.  for  a  new  Electrical  Distribu- 
tion System. 

Alternate  Bids  will  be  required  for 
the  omission  of  a  part  of  the  work. 
Prevailing  Wage  Scale:  In  acconl- 
ance  with  the  provisiono  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Pubilc  Works  has  f»«certfcl:i- 
ed  the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows : 

Hourly    Rate 

Bricklavera $2  06 

Bricklayers    Hod  ,  Carrlera    1 .4ij 

Carpentera    - 1.7o 

Electric    Workers        2.00 

Iron   Workers    Reinforcing   Steel  1 78 

I.Aborers  Building  1.28 

Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.2" 
Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  one 

cubic   yard)    2.35 

Tractor  Driver  - l.M 

Anv  classification  omitted  here- 
in nbt  lesa  than  1.25 

Overtime   — one   and   one-half    times 
the  above  rate*. 


work-. described    herein 

In  accordance  with  the  provisions 
of  .Section  ]77(^  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  'lone  to  be  as  follows: 
Classification  Rate  per  Hour 

Carpenter    J1.75 

Cement    finisher    1.875 

Concrete   mixer  operator    (one 

cubic  vard  capacity  or  less)  1.60 
Concrete  mixer  operator   (over 

one  cubic  vard  capiclty)  1.90 

Concrete  vibmtor  operator  1.375 

Flafnnan     125 

Jackhammer  operator  _ 1.375 

Laoorer 1.25 

Motor  grader  operator 2.10 

Oiler  power  shovels  or  cvanes  1.60 

Operator    of    power    shovel    or 

other   excavating   equipment. 

shovel    type   controls    (up  to 

and      including      or.e      cubic 

yard)    2.25 

Operator  of  power  r  hovel  or 
otner  excavating  equipment, 
shovel     type     controls     (over 

one  cubic  yard)    _ 2.35 

Reinforcing    st«'el    worker   1.75 

Roller     operrlor     - ...  1.9S 

Tractor  driver  ~ 1.95 

Truck    driver    (8    cuHc    yards 
wator      level       capacity       or 

mor^) 1.875 

Truck   driver   (6  cubic  yards 
and   less  than  8  cubic  yards 

water  lovol    capacity)    1.5(> 

Truck    driver    (4    cubic    yards 
.and   lo.o.s   than   6  cubic  yards 

water   level    oapuoily)    1.4O70 

Track  driver   (less  than   4  cu- 
bic   vBi'ds    water    level    ca- 

pncity)     1.2825 

Any  classification  omitted  here- 
in not  les^  than   1.25 

Overtime — one     and     one-half     (1^) 

times  the  above  rates. 
Sundays  e.nd  holld.ays — one  and  one- 
half  (IVj)  times  the  above  rates. 
Plans  i.iay  be  seen,  and  forms  of 
proDo«.al,  bends,  contract,  and  spe- 
cifications may  bo  obtained  at  t'ae 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California  .and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  I-os  Ar.goles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict   Engineer    of     the    district     in 


with   the  provisions  of  Section   1777.5 
of   the    Lfibor   Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  toe  Office 
of  the  Division  of  Architecture,  Pub- 
lic Work.s  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  an.i  at  the  prmcipal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of 
securing  piiuis  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  proposai 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
bv  rer)uestlng  ^ame  in  writing  from 
the  Division  of  Architectuie,  F'ubl'c 
Works    Building,    Sacramento    14. 

No  bid  will  be  considered  unleri.i 
it  is  made  on  a  blank  form  furnished 
by  tho  Division  of  Architecture,  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Pro})osal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 1  uf  the  Standard  Specifications 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions). 

The   Department    of    Public   Works 
reserves   the  righl   to   reject   any   or 
all  bids  and  to  waive  any  Informality 
In   any    bid    received- 
No   bidder   may   withdraw    his   bid 
for  a  period  of  thirty   (30)   days  af- 
ter the  time  set  for  opening  thereoi. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON    BOYD 
STATE    ARCHITECT 

(Dally   Pacific   Builder) 
(March  28.  April  4.  and  11,   1947- 


Bullding,  1120  "N"  Street.  Sacra- 
mento. California,  up  to  2:00  P.  M.. 
Tuesday,  April  15.  1»47,  said  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Repairs  to 
Water  Services,  Modesto  State  Hos- 
pital, Modesto,  Calif oi-nla,  In  accord- 
ance with  plans  and  jpeclflcations 
therefor. 

The  work  Includes  the  replace- 
ment of  certain  underground  water 
service   lines. 

Alternate    bids    will    be    required. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  orovislons  of  Section 
177C  of  the  Labor  Code,  the  Depart 
ment  of  Public  Works  has  ascertain- 
ed the  general  pievaiilng  rate  of 
wages  apolicable  to  the  work  to  L»e 
done    to    be    as    follov/s: 

Hourly    Rate 

Carpenter    - $1.75 

Concrete    Mixer   Operator    (up 

to  one  yard)    1*W 

Grader   Operator   2.10 

Jackhammer  Operator  1.375 

Laborers    Building    1 15 

Plumber     -  1-875 

Roller  Operator    1*5 

Tractor    Driver    105 

Trenching    Machine    Operator  ..  2.C0 
Any     classification     omitted 

herein   not   less   than   I.IP 

Overtime — One    and    one-half    times 

the  above  rates. 

Apprentices  may  be  employed  pro- 
vided thev  are  properly  indenturea 
to  the  Contractor  In  full  compliance 
with  the  provisions  of  Section  1777.." 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  en  fi|e  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Buildini;,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali 
fomia  Citits  Builders'  Exchange  Of- 
fices. 

Contractors  who  aro  desirous  of 
.securing  plans,  specifications,  aiul 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  pioposal 
lor  this  work  may  dc  ao  subject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  in  writing  from 
the  Division  of  Architecture,  Public 
Works    Building.    Sacramento   14. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  .and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Propos.al  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Specificationp. 
Each  bidder  must  be  licensed  ar-i 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions^. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  cr 
all  bids  and  to  waive  any  Informality 
in   smy   bid    received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 

ANSON    BOYD 

STATE    ARCHITECT 

(Dally  Pacific  Builder) 
(March  28,  April  4,  and  11.   1947) 


Engineer,  Room  378.  jfuWic  Worka 
Building,  Sacramento.  Ca»«<»™»^,^; 
til  2  o'clock  p.  m.  on  April  23,  ^9*r, 
at  which  tlmo  they  will  be  publicly 
opened  and  read  In  the  Aaeombly 
Room  of  Bald  building,  for  conatruct- 
Ine  State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows : 

Humboldt  County,  acroaa  Kla- 
math River  at  Weitchp«J  (l-Hum- 
84,  46- B,  C,  D),  the  substructure  for 
a  '  bridge  to  be  constructeod  and 
about  five-tenths  (0.5)  mile  of  ap- 
proaches to  be  graded  and  surfaced 
with    Imported    base   material 

Bids  are  required  for  the  entire 
work  described  herein. 

la  accordance  with  tho  provisions 
of  Section  1770  of  the  Labor  Cooe, 
the  Department  of  Public  Worka  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  aa  follows: 
Classification  R"t«  P*""  »»•"•' 

Skilled  Labor 

Carpen  ter     -^ '^'I?. 

Cement  finisher  — -^ l-»'o 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  leas)  1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)    ...„ - l-W 

Motor    giadtr    operator    -.  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including      one      cubic 

yard)    2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic    yard)    2.26 

Reinforcing  ateel  worker  1.75 

Roller    operator    1.95 

Tractor    driver    - 1.96 

Truck  driver    (18  cubic   yarda 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14   cubic   yarda 
and  less  than  18  cubic  yarda 


(Continued  on  Page  13) 


FIRST  PUBLISHED  TODAY 


Highway  'Improvements 
Humboldt  County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


A  I  I   M  I  \  E  \ 


PUTTYLESS  GLAZING 


Sealed   proposals   will   be    received 
at   the  office   of   the   State   Highway 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 
SIDEWALL  SASH— PATIO  ROOPS 
*  GREIN  HOUSES 

For  Mtinuitct,  or  ciigin««ring  dMicn* 
covering  a  compUta  Inataliation,  includ- 
ing thcat  matal  raquircinanta  .  .  . 

CALL..  .  EXBROOK  11 85 

Excluaiva   Diatributora   (or 
Northern   California 

McKune  Metal  Products  Co. 

266  Tehama  St.,  Saa  Fraaclsca.  3 


nRST  PUBLISHED  TODAY 


Repair    to    Water    Services    Modesto 
State   Hospital,   Modesto,  Calif. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of    Architecture,    F'ubllc    Works 


FORM     CLAMPS 

SNAP     TIES 

SCREED     SUPPORTS 

C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  16th  St.    •    OAKLAND.  CALIF. 

Phon*  TEmplebor  140S 


A  Big 

Organization 
To  Fill  Every 
Construction 
Need 


WiMflicr  your  censfrMctien  •quipmaHt  needs  ara  larg*  or 
small.  yoM'll  fliid  that  ERBCO  is  ready  to  sorvo  you  in  a  big 
way.  Parts,  repairs,  rentals — new  and  used  eqaipment,  In- 
formotlon,  advice,  field  service  .  .  .  they're  all  port  of  the 
big  ERiCO  ergonliatien  geared  to  serve  year  every  nood. 


FRIDAY.  MARCH  28.  1947 


DAILY    PACIFIC     BUILDER 


PAGED 


(Continued  from  Page  13) 

water  level  capacity)   1.5875 

Truck   driver    (8   cubic   yarda 

and  laea  than  14  cubic  yard* 

water   level  capacity) 1.526 

Intermediate  Qrade  Labor 

Concrete  vibrator  operator 1.875 

Jaokhanuner  operator  lJi75 

Oiler  power  ahovels  or  cranes  1.50 
Truck    driver    (4    cubic    yardB 

and  leas  than  8  cubic  yards 

water  level  capacity) 1.3375 

Truck  driver  (less  than  4  cubic 

yards     water     level     capa- 
city)      1.25 

Unakllied    Labor 

Flasrman  _ 1.15 

Liaborer    „ 1.16 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  lijcht 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  flhown  above  shall  be  not  less 
than  11.876  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than  |1.16   per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  (.1%) 
times   the  above   rates. 

Sundays  and  holidays — one  and 
one-half  (1V6)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  •with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als: and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regaro- 
Ing  subcontracting  and  assignment 
of   the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
se«i  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Ass-jclated  Oeneral 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  ftimlshed 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  tjie  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Bach  bidder  must  be  licensed  and 
also  prequalified  aa  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.  > 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
an  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  28,  1947. 

(Dally  Pacific  Builder) 
(Mar.  28.  April  4,   11.   19471 


and  less  than  14  cubic  yardj 

water  level   capacity)    1.525 

Intermediate  Grade    Labor 

Oil  dl.strlbutor  bootman 1.275 

Oiler  power  ghoveis  or  cranes  1.50 
Truck    driver    4    cubic    yarda 

and  less  than  8  cubic  yards 

water   level   capacity) 1.3375 

Truck  driver  (les8  th>in  4  cubic 

yards  water  level  capacity)..  1.25 
Unskilled    Labor 

Flagman     l.lo 

Laborer 1.15 

Positions  not  listed  above  will  he 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spec- 
ial provisions,  as  interpreted  in  the 
light   of   this    classification. 

The  minimum  wape  paid  to  all 
skilled  labor  for  which  rates  are  not 
show<i  above  shall  be  not  less  thun 
11.375  per  hour. 

The  minimum  w  age  paid  to  all  in  • 
tcrmediate  labor,  for  which  ra+oji 
are  not  ahc>\'n  above  ^hall  be  not 
less  than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rater,  are  not 
shown  above  shall  ba  not   less  than 
S1.15  per  hour. 
Overtime — one  and  one  -   half   (IH* 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (IH)   ttaties  the  above  rates. 

The  attention  of  bidders  is  di- 
rected to  -the  fact  that  the  work 
herein  proposed  to  be  done  will  tc 
financed  fn  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statute.^', 
rults.  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  tlio  provislon.s 
of  Section  7,  article  (a),  subartic'i 
(6),  of  the  Standard  Speciflcatlonp 
regarding  the  use  of  domestic  mate- 
rials ;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of   the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angiiles  and  San  Fnin- 
<lsco,  at  the  office  of  the  District 
Engineer  of  the  Distrirt  in  whi<.h 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco,  and  t>i 
the  oflce  of  the  Coynty  Engineer  or 
t^ounty  Sun'eyor  at  the  county  seat 
of  the  county  In  which  the  work  is 
to   be  performed. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  m.ide  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  Ir.w.  (Sec  said  Propopal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEP.*  RTMENT  of  PUBLIC  WORKb 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engine<»r 
Dated  March  21,  1947. 

(Dally   Pacific    Bullde: , 
(March  21.  28.  April  4,  1947) 


shovel    tyi^  controls    (up   to 
and  including  one  cubic  yard)  2.10 
Operator    of    power    shovel    or 
other  excavating   equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.25 

Reinforcing  steel  worker L75 

Roller  operator  1.96 

Tractor  driver  _ 1.96 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.5875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.526 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.3375 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  clsisslflcation  omitted 

herein  not  less  than. 1.16 

Overtime  —  One    and    one-half    dH) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (1^)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  %t  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and  also 
prequalified  as  required  by  law.  (See 
said  Proposal  Requirements  and  Con- 
ditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  March  21,  1947. 

(Dally  Pacific  Builder) 
(March  21-28,  April  4.  1B47) 


Item  3.  2,««0  lineal  feet  woven  wti* 
fencing. 

Item  4.  1  each.  14-foot  wido,  •- 
foot  high  double  drive  ntei 

Item  5.  2  each,  S^-mch  otaadard 
pipe  gate  posts  and  aoceeeoiieo. 

Item  e.  6  each,  2H-indi  ftaadard 
pipe  pull  and  comer  poata  and  ac- 
cessories. 

Item  7.  1  each,  2  H -Inch  standard 
pip*  end  post. 

DEPARTMENT  of  PUBLIC  WDRKB 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Bkigineer. 
By  HOWARD  C.  WOOD. 
Principal  Bridge  BIngineer. 
Dated:  March  21,  1947. 

(Dally  Pacific  Builder) 
(March  21-28.  1947) 


Highway  Imp. — Sonoma  County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Highway  Imorovemerts — 
Sisklypu  and  Modoo  Countle* 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Highway  Improvement — Lake  County 

m 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  April  16,  1947, 
at  which  time  they  will  be  publicly 
opened    and    read    In    the    Assembly 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  16,  1947, 
at  which  time  they  will  be  publicly 
opened    and    read    in    the    Assembly 


-, ^.        ..  _,     .  (Continued    o '.     Page    12) 

Room  of  said  building,  for  surfacing   j^^^  „,  g^id  building,  for  construct- 
Hi<rhwnv     In     accordance     wl»h     the    ^^^    sute     Highway    in    accordance 


Highway  in  accordance 
Spec*lflcatiors  th.>rcfor.  to  which 
special  reference  Is  made,  as  follows: 
Siskiyou  and  Modoc  Counties,  be- 
tween Route  72,  three  miles  north  of 
Derris  and  four  mllee  v/est  of  Hat- 
field (ll-SIs  7M)  about  tiOesi  and 
•Ix-tenths  (15.6)  mllee  In  length  to 
be  surfaced  with  plant  mixed  sur- 
facing  and  seal  coat,  and  between 
2.4  mllee  north  of  Stronqhold  and 
Oregon  State  Line  (ll-Mod,8ls-210- 
B.A),  about  seven  and  two  tenths 
(7.2)  mllee  In  length  to  be  surfaced 
with  plant-mixed  surfaclrg  and  seal 
ooat  and  shoulders  te  be  restored 
with   Imported   borrow 

Bids    are    reqiJlred    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Cmlt. 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
ClaMlficatien  R«te  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman  _ - fj  «' 

Asphalt  plant  mixer  operator..  1.65 
Asphalt  spreading  machine 

operator    - '•** 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  *ype  controls  (up  to 
and  includl.ig  1  cubic  yard)  .  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controta  (over  i 

cubic  yard)  -—  2«> 

Roller  operator  

Tractor  driver ••• 

Truck   driver    (18   cubic    yardf. 

water  leve"  capacity  or  more  i  1.7125 
Truck   driver    (14   cubic    yards 
and  !'«  than  18  cubic  yards 
weter   level   rapacity*     -..^     '»»..> 
Truck   driver    (•   cubic    yards 


with  the  Specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows :  f 

Lake  County  across  Kelsey  Creek 
at  Cobb  (l-Lak-89-B,C),  a  reinforced 
concrete  bridge  and  approaches  to  be 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  dftne  to  be  as  follows: 

Classification   ^         , •«•»•  P**"  hour 

Carpenter  »— - — .$1.75 

Cement  finisher  1.876 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.80 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving  type)  1-90 

Concrete  vibrator  operator  —  L876 

Flagman   1.16 

Jackhammer  operator 1.87B 

Laborer ^5 

Mason    JOS 

Motor  grader  operator  2.10 

Oil  distributor  bootman  _  UW6 

Oiler,  power  shovels  or  cranes..  1.50 
Operator  of    power    shovel    or 
other  excavating  equipment. 


San  Francisco-Oakland  Bay  Bridge, 
Alameda  County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  Principal  Bridge  Engi- 
neer, San  Francisco  -  Oakland  Bay 
Bridge,  Toil  Plaza,  Oakland  8,  Cali- 
fornia, until  2  P.M.  o'clock  on  April 
Z  1947,  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
performing  work  as  follows: 

Alameda  County,  on  the  San  Fran- 
cisco-Oakland Bay  Bridge  Approach, 
between  Toll  Plaza  and  Distribution 
Structure  ( t  V  •  Ala  -  5-Oak),  a  right 
of  way  fence  to  be  constructed. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
Is  made  In  accordance  with  the  pro- 
visions set  forth  under  Section  2. 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by  a 
proposal  guaranty  in  accordance  with 
the  requirements  of  article  (f)  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  herein- 
after stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  Engi- 
neer to  be  necessary  or  advisable. 

Bids  are  required  on  the  work  de- 
scribed herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicabl/s  to,  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 
Carpenter  _41.76 


Sealed  pniposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  April  16,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembiy 
Room  of  said  building,  for  construc- 
ting State  Highway  In  accordance 
with  the  Specific-itions  there/or,  to 
which  special  reftrer.ce  Is  made,  es 
follows  • 

Sonoma  County,  between  three 
miles  north  of  Petaluma  and  one 
mile  couth  of  Petaluma  (IV-8on-1- 
C),  about  (4.0)  miles  in  net  length 
to  be  rerurfaced  with  asphalt  con- 
crete .^md  shoulders  to  be  construct- 
ed with  crusher  run  base  and  seal 
coat. 

Bids  are  required  for  the  entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Depaitmcnt  of  Public  Works  ha? 
as'-ertaini'd  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  par  hour 

A.sphalt  plant  dryerman  or 

fireman   11.80 

Asphalt   plant  inixer  op-rator.  1.65 
Asphalt  spreading  machine 

operator    .....w,..^— ~-~.«».«- li*5 

Flagman 1.15 

Laborer     — 1.15 

Motor  grader  operator 2.10 

Oil  distributor  bootman 1.275 

Oiler  power  shove's  or  cranes..  1.5o 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tyno  controls  (up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  conirols    (over  1 

cubic  yard)  —  2.25 

Roller  operator  „..._.-.. 1.95 

Tractor  driver 1.9B 

Truck    diiver    (8    cubic    yards 

water   level   capacity  or  more)  1.875 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity).... 1.5C 

Truck  driver  (4  cubic  yards 
and   less  than   6  cubic  yards 

water   level   capacity) J.<07.'; 

Truck  drivtr  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)      1.2825 

Any   clasFification   omitted 

herein  not  less  than 1.15 

Overtime — one  and   one   .   half   (l^^) 

times  the  above  rates. 
Sundavs  and  hollcays — one  and  one- 
half"  (1^)   times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  tc  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works    Building.   Sscramento. 
California,    and    they    may    be    seen 
at   the  offices  of   Ihe  District  Engl 
necrs  at  Los  Angeles  and  San  Fran- 
cisco,  at   th.-   office    of    the    District 
Engtn.^er    of    the    District    in    whlcn 
the    work    is    sltusted,    and    at    the 
office    of     the     Afisoclated     General 


Contractors  in   San   Francisco. 

No  bid  win  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
la  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Oon<ntlonb  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed raid  slso  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements   and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bkls. 

DEPARTMENT  of  PUBLIC  WORKb 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated  March  21.  1947. 

(Dally  Pacific  Builder) 
(March  21.  78,  April  4,  1947) 


Highway  Imp.  —  San  Joaquin  County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  .<78.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  April  16,  1947, 
at  which  time  they  will  bo  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairlnp 
State  Highway  in  accordance  with 
tho  Specifications  therefor,  to  which 
special  reference  Is  made,  as  follows: 

San  Joaquin  County,  betw^n  Mid- 
dle River  and  Holt  (X  -  S.J  •  79  -  A). 
■  bout  four  and  four  -  tenths  (4.»i 
miles  In  length  to  be  surfaced  with 
plant-mixed  surfacing  on  untreated 
rock   base. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  ptr  hour 

Asphalt  plant  dryerman  or 

fireman   11-60 

Asphalt  plant  mixer  operator.  1.66 
Asphalt   spreading  machine 

operator 

Flagman  ...„...._.........-.~..-,...«— ....... 

Laborer    ~.... 

Motor  grader  operator  „ 

Oil  dlKtrlbutor  bootiran 

Oll»«r  power  shovels  or  cranes 
Operator    of    power   shovel    or 

(Continued  on   Page  14) 


1.95 

1.25 

1.26 

2.10 

1.275 

1.50 


220  MMtsamwT  tIrMt.  YUkM  t-OMtJ 
■as  FrsntliM  4,  Calif. 

MmtnmmH  0M««: 
Itl4  •  iui  M..  PIMS*  tM.  SSS43 


Fence  erector 

Flagman   _ 

Laborer 


1.86 
1.26 
1.25 


«> 


COMPRESvSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


1.95 
1.95 


Any  classification  omitted 
herein  not  less  than  — .  1.25 

Overtime  —  One    and    one-half    (1^) 
times  the  above  rates. 

Sundays  and  holidays — One  and  one- 
half  (IVj)  times  the  above  ratea. 

Engineer's  Estimate 
Item  1.     Cie-aring. 
Item  2.     310  lineal  feet  moving  and 

reconstructing  existing  guard  railing. 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

10th   A   DiTl«ion   Street.   -    SAN    FRANCISCO    -    Kl.ondike    2-046Z 
Main  Office  ft  Factory.  401  Paciflc  Are^  Alameda     LAkehurM  »-Jt177 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timk«ii  Co.         GordiMr-D«iiv«r  Co.         Morlow  Pumps 

Fofnir  I*arln9  Co.  Now  Doporfuro  loorinq  Co. 

Hyatt  Boorlng  Co.  Atlot  Bromo  Co. 

Rochostor  Ropot         Mollory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

tryoat  tet.  ffh  ft  10M  S*«. 

Plioaa  Hlmlocli  M7S 


OAKLAND 
S2II  S«a  Pablo  Ave. 
PkMM  NUMboMt  Ul« 


PACE  U 


DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  28.  1947 
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1 

n 


>:,) 

•i"i 


(C<ntlau«d  tnm  Pa^  ij) 

°^*^ ,  "c^vatlng  equipment, 
shovel  type  controta  (up  to 
and  including  1  cubic  yard)..  2.10 
Oparator  of  power  shovel  or 
other  excavating  equipment. 
■novel  type  controls   (over  1 

cubic  yard)  2  25 

Roller  operator  ""  {^k 

Tractor  driver  ... .  195 

Truck   driver   (18   cublc""^rt8 

water  level  capacity  or  more)  1.71^5 
Truck   driver    (14    cubic   yaixis 
and  less  than  IS  cubic  yards 

water   level    capacity) 1.5875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacitv)   1.526 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  leve:  capacity) 1  3373 

Truck  driver  (le»s  than  4  cubic 

yards  water  level  capacity)..  1.25 
-Any  clapslficatlon  omitted 

herein  not  less  than 1.25 

Overtime — one  and  one  .   half   (1»4> 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1>4)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
^  flcatlons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi 
neers  at  1»8  Ang'3les  and  San  Fran- 
cisco, at  the  office  cf  the  Distrlot 
En^neer  of  the  District  in  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General 
Cortractors  in   San   Francisco. 

No  yid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  .i- 
censed  and  also  prequa^ified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements   and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKs 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

T^  »  J   ,,       ?***®  Highway  Engineer. 
Dated  March  21,  1947. 

(Daily  P.acjfic  Builders 
(March  21,  28.  April  4.  1947) 


Roofers   „ 1.7B 

Sheet  Metal  Workera 1.76 

Steam  Fittera *_ 1.87% 

Tile  Setters 1,76 

Tile  Setters'  Helper*  1.26 


Addition  on  the   Exiating   Public 
Works  Building 


^^^STATE   OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 

NOTICE  TO  CONTRACTORS 


Transit  Mix  Operator  (6  Tda.)_  1.46 
Any  classification  omitted 

herein  not  less  than 1.26 

Overtime  —  One   and  one-half   times 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  contractor  In  full  compliance 
with  the  provisions  of  Section  1777.8 
of  the  Labor  Code. 

Plans    and    specifications    for   ex- 
aminatlon    are   on   file  in   the  office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Bulldinj.  Sacramento,  and 
Room  803  State  Office  Building.  Los 
Angeles,  and  at  the  principal  Califor- 
nia Cities  Builders'  Ehcchange  Offices. 
Contractors    who    are  desirous    of 
securing    plans,     specifications     and 
proposal   forms   for  the   purposes   of 
preparing  and  submitting  a  proposal 
for    this    work    may    do    so    subject 
to  certain   conditions    as   hereinafter 
stated  by  requesting  same  In  writing 
from    the    Division    of    Architecture, 
Public   Works   Building,  Sacramento. 
Such    request   shall    be   accompanied 
by  a  deposit  of  Twenty  Five  (|2S.OO) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guarantee  the 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Divi- 
sion  of  Architecture  within   30  days 
after  the  date  set  for  opening  bids. 
Failure  to   so   return    the   plans   will 
cause    forfeiture   of    the    Deposit    to 
the  State. 

Prequallfloatlon:  Plans,  specifica- 
tions and  proposal  forms  will  only 
be  issued  to  those  contractors  who 
are  prequalifled  with  the  Department 
of  Public  Works  by  having  filed  a 
statement  of  experience  and  financial 
condition  on  a  standard  questionnaire 
form  in  accordance  with  the  provisions 
of  the  State  Contract  Act.  Such  state- 
ment must  have  been  filed  and  ap- 
proved not  more  than  one  (1)  year 
and  not  less  than  five  (5)  days  pre- 
vious to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  will  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  In 
accordance  with  the  provisions  of  the 
Contractor's  License  Act  or  to  whom 
a  proposal  has  not  been  issued  by 
the  Department  of  Public  Works. 

No  bid  will  be  considered  unless  it 
is  presented  on  a  proposal  form  fur- 
nished by  the  Division  of  Architec- 
ture and  accompanied  by  a  bidder's 
bond,  cash,  a  cashier's  or  certified 
check  made  payable  to  the  Director 
of  Public  Works,  in  the  sum  of  at 
least  ten  per  centum  (10%)  of  the 
amount  of  the  bid. 

The   Department   of   Public  Works 


Item  8.     118   each,   driving  piles. 
Item  9.    200,000     pounds     furnishing 

bar   reinforcing  steel. 
Item  10.  200.000    pounds    placing    bar 

reinforcing  steel. 
Item  11.  2   each,   clearance   marken. 
Item  12.  Engineer's    office. 

In  acccrdance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 

Carpenter  11.75 

Cement  finisher  1.875 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    „ 1.90 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2J85 

Pile  driver  hoistman  or  oper- 
ator     2.10 

Pile  driver  man .1.86 

Reinforcing   steel   worker  ^1.75 

Roller  operator  _.  1.95 

Tractor   driver 1.95 

Truck   driver(    18  cubic   yards 

water  level  Capacity  or  more)  1.7125 
Truck   driver    (14    cable   yards 
and  less  than  18  cubic  yards 

water   level   capacitv)    1.5873 

Truck  driver  18  cubic  yards 
and  lesK  tJian  14  cuMc  yards 

water   level   capacity)    1.52f5 

Intermediate  Grade   Labor 

Concrete  vibrator  operator  1.875 

Jackhanimer    operator    1.375 

Oiler  power  shovels  or  cranes..  1.50 
Truck    driver    (4    cubic    yards 
ajJd  less  than  8  cubic  yards 

w:iter  level   capacitv)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)  „ „ _ 1.25 


SEALED  PROPOSALS  will  be  re-  .w      -   ^.    . 

celved  at  the  office  of  the   Division     tft!i^**    ^®      '^  \  reject  any   or 


Ing,  J2th  and  "N"  Streets.  Sacra- 
-  men  to.  California,  up  to  2K)0  PM. 
Tuesday,  April  15,  1»47,  said  bids' 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Additions  to 
Public  Works  Building,  Sacramento. 
California,  in  accordance  with  plans 
and  specifications  therefor. 

The  work  Includes  alteration*  and 
eonstruetlon  of  a  partial  fifth  and 
sixth  story  addition  on  tho  existing 
Public  Works  Building.  Tho  addition 
will  be  of  structural  stool  and  r«ln- 
forood  concrete,  and  oomprlseo  17,000 
square  feet  approximately. 

Separate  bids  only  will  bo  enter- 
tained for  the  following  segregate 
parts  of  the  work: 

General   Work. 

Plumbing,  Heating  and  Air  Con- 
ditioning. 

Electrical  Work. 

Authority  Notice:  Approval  for  this 
construction  was  granted  by  the 
ClvlHan  Production  AdmlnistraUon 
with  Serial  No.  9-1-6375. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertained 
the  general  prevailing  rate  of  wages 
applicable  to  the  work  to  be  done  to 
be  as  follows: 

.   ^     .      «,    .  Hourly  Rat* 

Asbestos  Workers |l.'r6 

Bricklayers    .  j^jq 

Bricklayers'  Hod  Carriers  ...."".  l!47U 

Carpenters   1.75 

Cement  Finisher*  ~.Z  i.87% 

Elevator  Constructors   „ I'gfj 

Elevator  Constructors'  Helper*  1J7 

Electric   Workers   2.OO 

Material  Hoist  Operator '.  L86 

Glass  Workers  l86 

Iron  Workers,  Structural  2!oo 

Iron  Workers,  Architectural  ....  1.86 
Iron  Workers,  Reinforcing  Steel  1.76 

Laborers,  Building  „ 1.25 

Lathers 2.OO 

Painters    2.OO 

Plasterers  1-87% 

Plasterers'  Hod  Carrier*  1.66 

Plumbers    _ 1.87^ 


of  Architecture,  Public  Works  BuUd-  1  f "  ^*'*"  "^*  ^°  waive  any  InformaUty 


in  any  bid  received. 

No   bidder   may   withdraw   his   bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCMITECTURB 
ANSON  BOYD, 

State  Architect 
(Dally  Pacific  Builder) 
(March  21-28,  April  4-11,  1947) 


HIgnway    Improvements 
Fresno  and  Kings  Counties 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  propo««al.s  will  be  received 
at  the  office  of  the  Stale  Highw!»y 
Engineer.  Room  373,  Public  Work.s 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9.  1947.  at 
which  time  they  will  be  publicly  op- 
ened and  rend  In  :he  Assembly  Room 
of  said  building,  for  constructmjt 
Highway  in  accordance  with  the 
Specifications  therefor,  to  which 
special  reference  is  made,  as  follows . 
Fresno  and  Kinty*  Counties,  across 
Kings  River,  near  Hardwick  (VI- 
Fro-.  Kln-623),  a  reinforced  con- 
crete girder  bridge  to  be  constructed. 
Bids  are  required  for  the  entire 
work  described  herein. 
State  Highway  Engineer's  Estimate 
Item  1.  Clearing  and  grubbing. 
Item  2.     l.fWW)   cubic   yards    structure 

excavation. 
Item  3.     l.l.'W      lineal      feet      timber 
bridge  railing. 

Item  4  197  cubic  yards  Class  "A" 
F'ortland  cement  concrete  (foot- 
ing blocks). 
Item  5.  1.460  cubic  yards  Class  "\" 
Portland  cement  concrete  (struc- 
ture). 
Item  6.     700  pounds  of  miscellaneous 

iron   and   steel. 
Item  7.  3,400    lineal    feet    fumishtnf 
concrete   piling. 


NEED  A  PUMP? 


Coffo. eSTANDARD 


iVa"— 3M  CMC  DUAL  PRIME 
2"— 7M  dC  lOM  CMC  DUAL  PRIME 
3"— 15M  dC  20M  CMC  DUAL  PRIME 
4"— 30M  &  40M  CMC  DUAL  PRIME 
6"— 90M  CMC  DUAL  PRIME 
3" — ^FD  3  Diaphragm  Pumps 
4"— FD  4  Diaphragm  Pumps 

— EXbrook  8845 ~ 

STANDARD     MACHINERY     CO 

112  Mork«t  Street  •  Son  Francisco 


Unskilled  Labor 

Flagman     1.15 

Laborer    1.15 

PcsUions  not  listed  above  will  be 
allocated  In  accordance  with  the 
clefinltlons  which  appear  in  the  spe- 
cial proA-isions,  as  interpreted  in  tlie 
light  of  tills  cltisslflcatlon. 

The  minimum  wage  paid  to  all 
Fkllled  labor  for  which  rates  are 
not  shown  above  shall  be  not  leas 
than  11.376  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate la'oor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    f.1.15    per  hour  . 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   $1.15  per  ho\ir. 

Overtime — one  and  one-half  (1%) 
time.^  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  {!%)  times  the  above  rates. 

The  foreg-oing  quantilics  are  ap- 
proximate onlj',  being  given  as  a 
basis  for  the  comparison  of  bids, 
and  the  Department  of  Public  Works 
does  not,  expressly  or  by  implication, 
agree  that  tho  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  increase  or 
decrease  the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions of  the  work,  as  may  be  deemed 
necospary  or  expedient  by  Itie  Engi- 
neer. 

The  attention  of  bidders  is  direct- 
ed  to  the  fact  that  the  work  here 


eral  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes, 
rules  and  regulations  will  apply  to 
such   work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; aod  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontractmg  and  assignment 
of  the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building.  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
EJnglneers  at  Los  Angeles  and  Sa.t 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  tho  woric  is  situated,  at  the 
office  cr  " "  Associated  (j«neral 
Contractors  in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Sur\'eyor  at  the  county  seat 
of  the  county  in  which  the  woric  Is 
to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalifled  as  required  by 
law.  (.«?ee  .-^id  Proposal  Require- 
ments and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DrV'ISION   OF  HIOHWATS 

G.    T.    McCOY 

St.ite    Highway    Engineer 

Dated  March  14,  1947. 

(Dally  Pacific  Builder) 
(Mar.  14,  21.  28,  1947) 


Highway   Imp. — Merced  County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  tho  office  of  the  State  Highway 
Engineer.  Room  373,  Public  WorV.<? 
Buildlnjr,  Sacramento,  Cultfomla.  un- 
til 2  o'clock  p.  m..  on  April  16,  1947. 
at  which  time  they  will  be  publicly 
opened  .'ind  read  in  the  Assembiy 
Rocm  of  said  building,  for  repairing 
State  Highway  (n  accordance  with 
the  Specltlcation.i  therefor,  to  which 
special  reference  is  made,  as  follows : 

Merced  County,  between  Planada 
and  5.3  miles  east  (X-Mer-18-A) 
about  five  and  three-tenths  (5.3)  miles 
In  length,  untreated  rock  base  to  be 
placed  over  existing  pavement  anc 
surfaced  with  plant-mixed  surfacing. 

Bids  are  required  for  the  entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  I^bor  Code, 
the  Department  of  Public  Works  hab 
ascertained  the  i;enora:  provaillnfi 
rate  of  wage."  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   $1.60 

Asphalt  plant  mixer  opornlor..  1.65 
Asphalt   spreading   machine 

operator   — _ 1.95 

Fla«?man  ..„ .._. I.15 


Oiler  power  shovels  or  cranes.-  1  80 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  typo  controls  (up  to 
and  Including  1  cubic  yard)..  2.10 
Operator  of  power  thovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  _ 2.26 

Roller  operator  —  1.98 

Tractor  driver  _ 1.2C 

Truck   driver    (18  cubic   yards 

Ayater  level  capacity  or  more)  1.7125 
Truck    driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity) _ 1.S676 

Truck    driver    (8   cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.526 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water   level   capacity) 1.83Y3 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  classification   omitted 

herein  not  lest  than 1.16 

Overtime — one  and  one'  -  half   (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half' (1%)  times  the  above  rates 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bldis, 
and  the  Department  of  Public  Work* 
does  not.  expressly  or  by  implica- 
tion, agree  that  the  actual  amount 
of  work  will  correspond  therewith, 
but  rc.«!erves  the  right  to  Increase  or 
decrease  the  amoimt  of  any  class  or 
portion  of  the  work  or  to  omit  por- 
tions of  the  work,  as  may  be  deemed 
necessary  or  expedient  by  the  En- 
E^Ineer. 

Plang  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  he  obtained  at  tho  of- 
fice of  the  State  Highway  Engineer. 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  In  which 
the  work  is  situated,  and  at  the 
office  of  the  A.ssociated  General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  tho  Proposal  Require- 
ments and  Condition.s  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications.   Each   bidder  must   be   li- 


FRIDAY.  MARCH  28.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  15 
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Laborer    1.15 

in  proposed  to  be  done  will  be  fin-  'Motor  grader  operator  ,  2.10 

anced  In  whole  or  in  part  with  Fed-    Oil   distributor   bootman 1.275 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universol  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNderhill   3144 


Schramm  Compressors  and  Tools 

20-f  t.,  35-f  t,  60.f  t,  105-f  t,  210-f  t,  315-f  t,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  etc. 


ir-— 


I<>^lrJV\ 


-.'.,*«  I  •^- 


SALES     •     RENTALS     •     SERVICE 

Our  Rental  Service  is  Without  Limit— No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190 
3254  EAST  SHORE  HIGHWAY 


5-2191 


RICHMOND 


(Continued  from  Page  14) 


ceneed   and   alsc    nrequailfled    as   re- 
quired   by    law.     (See    said    Propcsal 
Requirements    and    Conditions). 
The   Department    of   Public   WorlcJ+ftecaeaary  or  expedient  by  the  Engl 


reser\eB   the  right   to   reject  any  or 
all  bids. 

DEPARTMENT  of  FUBUC  WORK.^ 
DIVISION   OF    HIGHWAYS 
G.  T.  McCOy 
State  Highway  Engineer. 
Dated  March  21,  1347 

(I^ilv   Pacific   Builderj 
(March  21,  23.  April  4.  1947) 

Highway,  improvemeriti 
8tanlalaus   A    San    Joaquin    Counties 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Bhigir.eor,  Room  373,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  April  9,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read,  "in  the  Aa.'iembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  la  made,  as 
follows : 

Stanislaus  and  San  Joaquin  Coun- 
tiM,  abeut  8  miles  northwest  of  Mo- 
desto (X-Sta,S.  J-4-B,  A)  a  steel 
bridge  across  Stanislaus  River  to  be 
constructed. 

Bids   are    required    for    the    entire 
work  described  herein. 
State   Highway   Engineer's    Estimate 
Item  1.    Clearing  and   grubbing. 
Item  2     1,400   cubic   yards   structure 

exca\'ating. 
Item  3.    2,632      lineal      feet      timber 

bridge  railing. 
Item  4.    100   cubic   yards    Claa-s    "A" 
Portland   cement  concrete    (foot- 
mg  blocks). 
Item  8.    1,790  cubic  yards  Class  "A'' 
Portland       cement       concrete 
(structure). 
Item  0.    996,000     pounds     furnishing 

structural    steel. 
Item  7.    995,000      pounds      erecting 

structural  steel. 
Item  8.    7,070    lineal    feet    furnishing 

concrete  piling. 
Item  9.    150    each,    driving    concrete 

piles. 
Item  10.  3,810   hneal    feet    furnishing 

steel    piling. 
Item  11.  108  each,  driving  steel  piles. 
Item  12.  15  each,  steel  pile  splices. 
Item  13.  300  cubic  yards   riprap. 
Item  14.  282,000     pounds     furnishing 

bar  reinforcing  steel. 
Item  15.  282,000    pounds    placing    bar 

reinforcing  steel. 
Item  16.  Engineer's  office. 

In  accordance  with  the  provisions 
cf  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows* 
Classification  Rate  per  hour 

Skilled  Labor 

Carpenter    41-75 

Cement  finisher  - 1.875 

Concrete  mixer   operator    (one 

cubic  yards  capacity  or  less)  1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)    1.90 

Derrick  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  . — 2.25 

Painter  (brush)  1.625 

Painter    (spray)    1.75 

File  driver  hoistman  or  oper- 
ator     - - 2.10 

Pile  driver  man  —  1.86 

Reinforcing   steel   worker  175 

Roller  operator  1.95 

Structural  steel  worker  2.00 

Tractor    driver    ..._ 195 

Truck   driver    (18  cubic   yards 

water  love!  capacity  or  more)  1.7125 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

•water    level    capacity)    1.587J 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity) 1.525 

Intermediate  Grade    Labor 

Concrete  vibrator  operator  1.375 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level   capacity)    1.3373 

Truck  driver  (less  than  4  cubic 
yards   water   level   capacity)  1.25 
Unskilled  Labor 
Flagman    (Stanislaus    County)  1.15 
Flagman    (San    Joaquin    Coun 

ty)   - 1-25 

Laborer    (Stanislaus    County)      1.15 
Laborer  (San  Joaquin  County)  1.25 

Positions  not  lifted  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in  the 
light   of   this   claa.siflcatlon. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  le^s 
than  11.375  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor,  for  wWch  rates 
are  not  »hown  above,  shall  be  not 
less  than  |l.i5  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor,  for  which  rates  are 
not  shown  above,  .^hall  be  not  less 
than    11.15   per  hour. 

Overtime — one  and  one-half  dH) 
times  the  above  rates. 

Sundays  and  Holidays — one  and 
one-half  (1%)  times  the  above  rates. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
baslto  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not,  expressly  or  by  implication, 
mgrf    that    the    actual    amount    of 


work  will  correspond  therewith,  but 
reserves  the  right  to  increade  or 
decreaf^e  the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions cf  the  work,  as  may  be  deemed 


neer. 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  tho  work  herein 
propof ed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules 
and  regulations  will  apply  to  such 
work.  ^^  ^^    . 

Tho    attention    of    bidders    l/pEtT^'     other  excavating  equipment, 
tlculatly  directed  to  the  provisions  of        shovel   type  controls    (up  to 
Section     7,     aixicle     (a),     subartlcle 
(6).    of    the    Standard    Specifications 
regarding    the   use    of   domestic   ma 
terlals ;  and  also  to  the  provisions  of 
Section    8    articles    (a)    and    (b),   of 
the  Standard   Specifications,   regard- 
ing subcontracting  and  assignment  of 
the    contract,    resnectlvely. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  spe- 
cifications may  b"  obtained  at  tho 
office  of  the  .State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francl.sco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Cortractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnish- 
ed bv  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalifled  as  re- 
ouirod  by  law.  (See  said  Proposal 
Requifemonts    and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.    T.    McCOY 

State    Highway    Engineer 

Dated  March  14.  1947. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28.  19471 


Highway    lmproven>ents 
Marin   County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  .^73,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly 
Room  of  «aid  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 
Marin  County,  between  San  Rafael 
and  Waldo  (IV-Mm-1-C),  about  two 
and  two-tenths  (2.2)  miles  in  net 
length  to  be  resurfaced  with  asphalt 
concrete  and  shoulder*  to  be  con- 
structed with  crusher  run  base  and 
seal   coat. 

Bids    are    required    for    the    entire 
work  described  herein. 
State    Highway    Engineer's    Estimate 
Item  1.     1,420    lineal    feet    removing 

existing  raised   bars. 
Item  2.    3,750  tons  crusher  run  base. 
Item  3      19  tons   liquid  asphalt   SC-1 

(prime   coat). 
Item  4.     36    tons    aaphaltic    emulsion 

(paint-binder    and    seal    coat). 
Item  5.     211     tons     screenings     (seal 

coat). 
Item  6.    8,135    tons  asphalt   concrete.' 

(leveling    course). 
Item  7.     4.575    tons    asphalt   concrete 

(Type  "A''  surface  course). 
Item  8.     425  lineal  feet  raised  bars. 

In  accordsnce  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 


to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     1160 

Asphalt     plant     mixer     oper- 
ator  —.  1.65 

Asphalt  spreading  machine  op- 
erator     „ 1.95 

Flagman     ^^ 1.25 

Jackhammer  operator  1.375 

Laborer _ 1.25 

Motor  grader  operator  2.10 

Oil  distributor  bootman   1.275 

Oiler  power  shovels  or  cranes  1.60 
Operator   of    power   shovel    or 


and      including      one      cubic 

yard)     „  2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic   yard)    _ 2.35 

Roller  operator  . . 1.9G 

Tractor  driver  1.9C 

Truck  driver  (8  cubic  yards 
water     level      capacity     or 

more)   „ 1.872 

Truck  driver  (6  cubic  yards 
and  less  than  S  cubic  yards 

water   level    capacity)    1.60 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water  level  capacity) 1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      _ 1.2825 

Any     classification      omitted 

herein  not  less  than  _ 1.25 

Overtime — one     and     one-half     (1^) 

times  the  above  rates. 
Sundays  and  hoUoays — one  and  one- 
half  (1*4)  times  the  above  rates. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids, 
and  the  Department  of  Public  Works 
does  not,  expressly  or  by  implication, 
agree  that  the  actual  amount  of 
work  will  correapoad  therewith,  but 
reserves  the  right  to  Increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions of  the  work,  as  may  be  deem- 
ed necessary  or  expedient  by  the 
Engineer. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  Se.i 
Francisco,  at  the  office  of  the  Di.s- 
trict  Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in    San   Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  also 
prequalifled  as  required  by  law.  (See 
said  FYoposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G    T.  McCOY 

State    Highway    Engineer 

Dated  March  14,  1947. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 


thereafter  on  said  day  to  be  publicly 
opened  and  read  for  New  East  Ward 
Unit  and  Convalescent  Barracks  No. 
11,  Veterans'  Home,  Yountville,  Cali- 
fornia, In  accordance  with  plans  and 
specifications  therefor. 

The  New  East  Ward  Unit  Is  a  four 
(4)  story  reinforced  conorcte  wing 
to  be  added  to  the  existing  Hospital 
and  has  a  total  floor  area  of  ap- 
proximately   33000   sq     ft. 

The  Convalescent  Barracks  Is  a  one 
(1)  story  reinforced  conorato  build- 
ing with  a  floor  area  of  SMOO  aq.  ft. 
approximately. 

Separate  bids  for  each  building  and 
combined  bids  for  both  buildings  will 
be  entertained   for  each   of   the  fol- 
lowing segregations  of   the  work: 
Oeneial  Work 

Heating  and  Ventilating  Work 
Plumbing  Woiic 
Electrical  Work 

Combination  bids  to  include  both 
the  General  Work  and  the  Mechani- 
cal Work  will  be  entertained  for  each 
building  and  also  for  both  buildings. 

Alternate  Bids  will  be  required  for 
the  omission  of  a  part  of  the  work. 
Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Hourly   Rate 

Asbestos  Workers  <1.76 

Bricklayers     .„ _  2.06 

Bricklayers  Hod  Carriers  1.40 

Carpenters     ..._ 1.75 

Cement  Finishers  1.75 

Electric  Workers _.  2.00 

Engineers,    Portable   Hoiat    or 

Otherwise  ..^  1.88 

Glass    Workers   _ _ 1.66 

Iron    Workers   Architectural     1.86 
Iron       Workers       Reinforcing 

Steel     1.75 

Laborers  Building 1.25 

Lathers  2.00 

Painters _„ 1.76 

Plasterers 1-63-^ 

Plaetereri)   Hod   Carriers   _  1.40 

Plumbers     - „. 1-87- Vi 

Roofers   ..._ „ 1.75 

Steam  Fitters 3.OO 


Tile  Setters  i.go 

Tile   Setters   Helpers   .!."..!...  1.37- Vft 

Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one     cubic 

yard) _...  2.23 

Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard)  ,  ,,.,  .  ,;. .  2.S5 

Tractor  Driver _  1.96 

Truck  Driver  (8  cu.  yds.  water 

level  capacity  and  over)  1.87-H 

Truck  Driver  (6  cu.  yds.  and 
less   than   8  cu.    yds.    water 

level   capacity)    „ „ 1.50 

Truck  Driver  (4  cu.  yds.  and 
less   than   6  cu.   yds.   water 

level   capacity)    . 1-^-% 

Truck  Driver  (less  than  4  cu. 

yds.  water  level  capacity)  128-^ 
Any      classification      omitted 

herein  not  leas  than  . 1.25 

Overtime — One    and    one-half    times 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  aro  properly  Indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  fiactlon  1777.9 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  In  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State'  Office  B  illdlng,  Los 
Angeles,  and  at  the  principal  Cali- 
forula  Cities  Builders'  Hlxchange  Of- 
fices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposed 
fov  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
B'.ated  by  requesting  same  in  writ- 
ing from  the  Division  of  Architec- 
ture, Public  Worka  Building,  Sacra- 
mento. Such  request  bhall  be  accom- 
panied by  a  deposit  of  Twenty  Five 
($25.00)  dollars.  Check  shall  be  made 
pay-ible  to  the  Division  of  Architec- 
ture. Such  deposit  is  required  tu 
guarantee  the  safe  return  In  good 
condition  of  the  plans  and  speciflca- 
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For   Faster  Cutting   of  Timbers  in 

Construction    Worli    Uso 

(/fi€x££  Power    Choin    Saws! 


New  East  Ward  Unit  and  Conva- 
lescent Barracks,  Veterans  Home, 
Yountville 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE   TO   CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division  of 
Architecture,  Public  Works  Build- 
ing, 12th  and  "N''  Streets,  Saclfc- 
mento,  California,  up  to  2:00  P.  M., 
Tuesday,    April     1.    19«7,    said    bidfe 


MALL  DRILLS  will  ssvc 
time,  money  and  labor  in 
construction  work  where 
hand  drills  may  be  used. 
Lightweight,  easy  to  hsn- 
die  .  .  .  the  Mall  Drills 
are  compactlv  built  for 
long  dependable  use.  For 
a  better,  faster  job  . . .  use 
MALL    Power    DRILLS! 


In  construction  work  for  clearing 
timber  areas  a  Mall  Power  Chain 
Saw  will  fell  and  buck  4  times  as 
many  board  feet  of  timber  as  one 
hand-operated  croM-cut  saw,  in 
the  average  8-hour  day.  For  all 
types  of  large  timber  cutting  .  .  . 
you'll  save  time,  labor  and  money 
with  Mall  Power  Chain  Saws.  Call 
today  for  a  demonstration  ...  no 
obligation.  Gas  Engine  .  .  . 
Electric  .  .  .   Pneumatic    Power. 


•If  ir$  a  Perfobla  Tool 


W»  Hflva  If 


DELTA     EQUIPIMENT     AGENCY 

SALES    -    RENTAL    -    SERVICE 
2312  ■roadway.  OAKLAND   •   Talaphea*  TlM|il«bar  4t7t 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  sfo^  for  immediate  delivery 
...  40'  0"  —  50'  0"  —  60'  0"  —  70'  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Bufld- 
ings  *  Bridges  •  Barges  •  Dredges  • 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  *  Steel  and  Sheet  Metal 
Products  •  Miscellaneotas  Iron  •  Truck 
Tanks  *  Road  Machinery. 


The  latest  develop- 
ment in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


PHONE  TEMPLEBAR  0160 


OAKLAND.  CALIFORNIA 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  28,  1947 


(Continued  from  Page  15) 

tloa«  to  the  Division  of  Architecture 
vTlthln  90  day*  after  the  date  set  for 
opening  blda  Fullure  to  so  return 
the  plans  will  caube  forfeiture  of  the 
Deposit  to  the  State. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  In  accordance  with  the 
provisions  of  the  Proporal  Require- 
ments and  conditions  set  forth  under 
Section  1  of  the  Specifications.  Each 
bidder  must  be  licensed  and  also 
prequallfled  as  required  by  law.  (See 
said  Proposa*.  Requirements  and  Con- 
dlUons.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty In  any  bid   received. 

No   bidder   may   withdraw   his    bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DBIPARTMENT  of  PUBLIC  WORKG 

DIVISION  OF  ARCHITECTtTRB 
ANSON    BOYD 
STATE  ARCHITECT 
(Dally  Pacific  Builder) 

(March  7,  14.  21  and  28,  1947) 


Highway   Improvemente 
Plumas  and  Lassen  Ceuntlee 


STATE    or    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  Raid  building,  for  construc- 
ting {7tate  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  refemtce  is  made,  as 
follows : 

Plumas  and  Lassen  Counties,  be- 
tween as  mile  west  and  0.8  mile  eaet 
of  Plumas- Lassen  County  Line  (11- 
Plu,  Las-29-A,  A),  about  one  and 
one-tenth  (1.1)  miles  in  length,  to 
be  graded,  surfaced  with  plant-mix- 
ed surfaeling  and  seal  oeajts  applied 
thereto. 

Bids    are    required    for    the    entire 
work    described    herein. 
State    Highway    Engineer's    Estimate 
Item  1.    3  cubic  yards  removing  con- 
crete. 
Item  2.    11  acres  clearing  and  grub- 
bing. 
Item  3.    23.500  cubic  yards   roadway 

excavation.    Location    "A". 
Item  4.    23,000  cubic   yards  roadway 

excavation.   Location  "B". 
Item  S.    230    cubic    yards    structure 
excavation. 


•hovel    type    controls     (over 

one  cubic  yard)   2.25 

Reinforcing  steel  worker  _.  1.76 

Roller  operator  .......■.—■;.■■ 1.93 

Tractor   driver    1.96 

Truck   driver    (18   cubic  yards 
water     level     capacity     or 

more) ~ 1.7125 

Truck   driver   (14   cubic   yardu 
and  less  than  18  cubic  yards 

water  level  capacity)   1.5875 

Truck    driver    (8    cubic    yarda 
and  leaa  than  14  cubic  yards 

water  level  capacity)  _..,  1.525 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water   level    capacity) „...  1.3375 

Truck   driver    (less    than    4    cu- 
blc    yards    water    level    ca- 
pacity)   1.25 

Any     classification      omitted 

herein  not  less  than  1.15 

Overtime — one    and     one-half     (1^6) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1»^)  times  the  above  rates. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Dep6rtment  of  Public  Works 
does  not.  expressly  or  by  implication, 
agree  that  th©  actual  amount  of 
work  will  correspond  therewith 
but  reserves  the  right  to  increase 
or  decrease  the  amoimt  of  any  clasa 
or  portion  of  the  work,  or  to  omit 
portions  of  the  work,  as  may  be 
deemed  necessary  or  expedient  by 
the  Engineer. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, F"ubllc  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineer  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in    San    Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OP   HIGHWAYS 

O.   T.    McCOY 

State    Highway    Engineer 

Dated  March  14,  1947. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 


.  ■ 


Item  ft.    255,000   station    yards    over 

hauL 
Item  7.    22,075     square     yards     pre- 
paring  subgrade    (Class    "B", 
Method  No.  2). 
Item  8.     Developing      water      supply 
and   furnishing   watering   equip- 
ment. 
Item  9.    800    thousand     gallons    ap- 
plying water. 
Item  10.  69   stations    finishing   road- 
way. 
Item  11.  24  tons  liquid  asphalt,  SC-3 

(prime  coat). 
Item  12.  140     tons      paving     asphalt 

(plant-mixed   surfacing). 
Item  18.  2,775    tons    mineral    aggre- 
gate   (plant-mixed    surfacing). 
Item  14.      4,500    lineal    feet    shaping 
and    compacting    plant    -    mixed 
dikes. 
Item  15  3     tons     asphaltic     emulsion 

(seal  coat). 
Item  16.  IS  tons  liquid  aspnalt,  R  O- 

R  C-5  (seal  coat). 
Item      17.  180    tons    fine    screenings 

(teal  coat). 
Item  18.  6    cubic    yards    Class     "A" 
Portland  cement  concrete  (struc- 
tures). 
Item  19.  200   pounds   bar   reinforcing 

steel. 
Item  19.  14  each,  monuments. 
Item  21.  570   lineal   feet   metal   plate 

guard  railing. 
Item  22.  56     each,     culvert     markers 

and  guide  posts. 
Item  23.  V40  lineal  feet  18  in.  corru- 
gated  metal   pipe    (16  gauge). 
Item  24.  4  each,  spillway  assemblies 
Item  25.  92    lineal    feet    S    In.    corru- 
gated   metal    pipe    down    drains 
(16  gauge). 
The    State    will    furnish    the    steel 
plates    and    all    necessary    parts    for 
use  Id  metal  plate  guard  railing  as 
more    explicitly     set    forth     In     the 
special  provisions. 

In  accordance  with  the  provisions 
of  Section  177C  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  wor'i 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt     plant     dryetman     or 

fireman     $1.60 

Asphalt     plant     mixer     oper- 
ator      1.68 

Asphalt  spreading  machine  op- 
erator   .— ..  1.96 

Carpenter    „ L75 

Cement   finleher  1.87^ 

Concrete   mixer   operator    (one 
cubic      yard      capacity      or 

less)    1.60 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity  ouid 

paving  type)    — „ 1.90 

Concrete  vibrator  operator  . 1.S76 

Flagman  ^ _.  1.16 

Jackhammer  operator  . U75 

Laborer    _ 1.1S 

Motor  grader  operator  ._.^-.  2.10 

Oil  distributor  bootman   1.275 

Oiler  power  shovels  or  cranes  1.60 

Operator   of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up   to 

and      including     one      cubic 

yard)     2.10 

Operator    of    power   shovel    or 
other  excavating  equipment, 


Hl4|hway    Improvements 
San  Joaquin  County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sea>ed  proposals  will  be  received  at 
the  office  of  the  State  Highway  En- 
gineer, Room  373,  Public  Works 
Building,  Sacramento,  California,  un< 
til  2  o'clock  p.  m.  on  April  9,  1947,  al 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Rooir 
of  said  building,  for  constructing 
Highway  In  accordance  with  the  spe- 
cifications therefor,  to  which  apecial 
reference   Is  made,  as   follows: 

San  oaquin  County,  across  Mokel- 
umne  River  abeut  5  miles  northwest 
of  LodI  (X-8J-901),  a  structural  steel 
and  reinforced  concrete  bridge  tu 
be  oonatructed. 

Bids    are    required    for   the    entire 
work  described  herein. 
State   Highway    Englneer'e    Estimate 
Item  1.     480    cubic    yards    structure 

excavation. 
Item  2.     60    cubic    yards    Class    "A" 
Portland   cement   concrete    (foot- 
ing block). 
Item  8.     1,27!5  cubic  yards  Class  "A" 
Portland  cement  concrete  (struc- 
ture). 
Item  4     1,4C4     lineal     feet     concrete 

raMing. 
Item  5.     208,000     pounds     furnishing 

ntructura'  steel. 
Item  6.     206,000      pounds      erecting 

structural  steel. 
Item  7.     2,400  pounds  cast   steel. 
Item  8.     1.060    lineal    feet    furnishing 

Douglas  Fir  piling. 
Item  9.     48      each      driving      timber 

•     piles. 
Item  10.  5,760   lineal    feet    furnishing 

concrete   piling. 
Item  11.  128    each,    driving    concrete 
pile*.  -     -  > 


Item  12.  255,000     pounds      furnishing 

bar   reinforcing   steel. 
Item  13.  255,000    pounds    placing    bar 

reinforcing  steel. 
Item  14.  Engineer's  office. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classiflcitlcn  Rate  per  hour 

Skilled    Labor 

Carpenter    _ 11.75 

Cement    finisher    ..._ 1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  ov  less)  1.60 
Concrete  mixer  operator  (over 
cne  cuhlo  yard  canaclty  and 

paving    type)     '.. „ 1.90 

DeiTlck   operator  2.10 

Operator  of  power  shovel  or 
ether  excavating  equipment, 
shovel  -.ype  controls  (up  to 
and      including      one      cubic 

yard)     ...; 2.IO 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.25 

Painter  (brush)  „„ 1.625 

Painter  (spray)  „ 1.75 

Pile  driver  hoistman  or  oper- 
ator     2.10 

Pile  driver  man  ... 1.86 

Reinforcing   steel   worker  1.75 

Roller    operator    1.95 

Structural  steel  worker  2.00 

Tractor  driver  _  1.95 

Truck   driver    (18    cubic    yards 

water  level  capacity  or  more)  1.7123 
Truck    driver    (14    cubic   yards 

and  less  than  18  cubic  yards 

water  level  capacity) 1.5875 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water  level  capacity)   1.525 

intermediate  Grade  Labor 
Concrete    vitrator   operator   ....  1.375 

Jackhammer  operator  _ 1.375 

Oiler   power  shovels   or  cranes  1.50 
Truck    driver    (4    cubic    yards 

and  lese  than  8  cubic  yards 

water   level    capacity)    1.3375 

Truck  driver  (less  than  4  cubic 

yards    water   level    capacity)  1.25 
Unskilled    Labor 

Flagman ., 1.25 

Laborer  1.25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial rrovislon.s.  as  interpreted  in 
the    light    of    this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  bo  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
intf'rmediate  labor  for  which  rates 
are  not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

The  mlnlrr.um  wage  paid  to  all  ur- 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  lesa 
than    $1.25    per   hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  one  and  one- 
half  (1^)  times  the  above  rates. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not,  expressly  or  by  Impllcaticn. 
agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  Increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work,  or  to  omit  por- 
tions of  the  work,  as  may  be  deemed 
necessary  or  expeoient  by  the  Engi- 
neer. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  materi- 
als ;  and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting .  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  o* 
proposal,  bonds,  contract,  and  specl- 
fioalions  may  be  Dbtalned  at  the  of- 
fice of  tho  State  Highway  Engineer, 
FHibllc  Work.s  Building,  Sacramento. 
Califomi.i,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engi- 
neer of  the  district  in  which  the  work 
is  situated,  at  the  office  of  the  As- 
sociated General  Contractors  in  San 
FranclFCo,  and  at  the  office  of  the 
CJounty  Engineer  or  County  Surveyor 
at  the  county  seat  of  the  county  in 
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which  the  work  ic  to  be  performed. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  acconlance  •with  the  pro 
visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Propof>al  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OP   HIGHWAYS 

G.    r.    McCOY 

State    Highway    Engineer 

Dated  March  14,  1947. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 


Highway    Improvements 
Yolo  County 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hl^way 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  9,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  Si-eclflcations  therefor,  to 
which  ?pecla!  reference  is  made,  as 
f  oyows : 

Yolo  County,  between  I1/4  miles 
north  of  Solano  County  line  and 
Woodland  and  between  3%  mllee 
north  of  Woodland  and  1  mile  south 
of  Knights  Landing  (lll-Yol-7,87-A, 
Wd,  A),  a  net  length  of  about  nine 
and  two  -  tenths  (9.2)  mllee  to  be 
repaired  with  plant-mixed  surfacing 
and    seal    coaL 

Bids   required  for  the  entire  work 
described   herein. 
State    Highway    Engineer's    Estimate 

LOCATION   1 
Item  1.     4,775    cubic    yards    imported 

borrow. 
Item  2.     Developing     water      supply 
and    furnishing    watering   equip- 
ment. 
Item  3.     215     thousand     gallons     ap- 
plying water. 
Item  4.    2,050  ton^  crusher  run  base. 
Item  5.     5    tons    liquid    asphalt   SC-2 

(prime   coat). 
Item  C.     46   tons   sand    (prime  coat). 
Item  7.     C    tons    asphaltic    emulsion 

(seal    coat). 
Item  5.     48  tons  screenings  (seal 

coat).  * 

Item  9.     10      tons      asphaltic      paint 

binder. 
Item  10  5,400    tons    plant-mixed    sur- 
facing. 

LOCATION    2 
Item  11.  C.3C0    cubic    yards    importe<l 

borrow. 
Item  12.  Developing     water      supply 
and    furnishing    watering    equip- 
ment. 
Item  13.  160  thousand  gallons  apply- 
ing water. 
Ham  14.  )  4      tons      asphaltic      pdint 

binder. 
Item  15.  10,2C0  tons  plant-mixed  sur- 
f.acing. 
In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained     tl#!    general     prevailing 


rate  of  wages  applicable  to  the  woric 
to  l)e  done  to  be  as  follows: 
Classification                   Rate  per  hour 
Asphalt     plant     dryerman     or 
fireman     _ $1.60 

Asphalt   plant   mixer  operator  1.66 
Asphalt  spreading  machine  op- 
erator  1.96 

Flagman    US 

Laborer    „ 1.S6 

Motor  grader   operator   2.10 

Oil   oifctributor  bootman   1.375 

Oiler  power  shovels  or  cranee  1.50 

Operator    of    power  iihovel    or 

other  excavating  equipment, 

shovel    type   controls    (up  to 

and      Including     one      cubic 

yard)    2.10 

Operator  of  power  ehovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    yard) 2.2B 

Roller   operator    „ 1.95 

Tractor   driver    _.  1.96 

Truck  driver  (18  cubic  yard* 
water      level      capacity      or 

more) 1.712S 

Truck  driver  (14  cubic  yarda 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5675 

Truck  driver  (S  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity)    — 1.626 

Truck  driver  (4  cubic  yards 
and  lesn  than  8  cubic  yards 

water    level    capacity)    . — 1.S375 

Truck  driver  (less  than  4  cu> 
blc    yards    water    level    ca> 

paclty)    1.S6 

Any     classificatloa     omitted 

herein   not  less  than  —  1.25 

Overtime — one    and     one-half     (1V4) 

times  the  above  rates. 
Sundays  and  holidays— one  and  one> 
half   (1^)   times  the  above  rates. 

The  foregoing  quantitiea  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
aoes  not,  expressly  or  by  implication, 
agree  that  the  actual  amoimt  ci 
work  will  correspcnd  therewith,  but 
reserves  the  right  to  increase  or 
decrease  the  amount  of  any  class 
or  i>ortion  of  the  work,  or  to  omit 
portions  of  the  work,  aa  may  be 
deemed  necessary  or  expedient  by 
the  Engineer. 

Plans  may  be  seen,  and  forme  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  tlie 
office  of  the  State  Highway  Ehigi- 
neer,  Public  Works  Building,  Skc- 
ramento,  California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Die-  . 
trict  Engineer  of  the  District  in 
which  ths  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San   Francisco. 

No  bid  will  bo  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Ehigineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Bach  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.    T.   McCOY 

State    Highway    Engineer 

Dated  March  14,  1947. 

(Daily  Pacific  Builder) 
(Mar.  14,  21,  28,  1947) 
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WEMCO  does  it  again! 

Rental  fleet  back  to  pre-war  strensth 

60  COMPRESSORS 
All  Sizes  Available  with  Any  Allied  Tools 


JUST  RECEIVED  INTO  STOCK 

1  500  cu.  ft.  diesel 

3  60  cu.  ft.  {{as 

4  105  cu.  ft.  gas 
1  210  cu.  ft.  gas 
1   160  cu.  ft.  gas 

All  pneumatic  tire  mounted. 

A  yailable  for  rental  with  purchase  option 
or  outright  purchase. 
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WESTERN    MACHINERY    CO. 

760  Folsom  St.  San  Frandaco,  Celif.  Phone:  EXbrook  4167 
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RECEIVED 

!S47 

ALLOCATION     DIVISION 


F.V/.DODGE 


CORPORATION 


^ailij  Pacific  |Suil^er 

LARGEST    CONSTRUCTION    DAILY    IN     THi     WEST 


Vol  57— No.  62 


SAN  FRANCISCO.  MONDAY.  MARCH  31,  1947 


r.  W.  Dod«*  CwMrStM 


WOhelm  Is  Elected 
1947  President  of 
BaOders'  Exchange 

A.  H.  Wilhelm  was  elected  pres- 
idtnt  of  the  San  Francisco  Build- 
en'  Exchange,  to  serve  during: 
1«47.  A.  I.  Bos  was  elected  first 
Tioe-president 

S«eond  rice-president  is  Al  W. 
Oobbj.  A.  I.  Bos  will  also  seive 
M  treasurer.  Secretary  is  H.  N. 
Patterson.  H.  J.  Thomas  is  assist- 
ant secretary. 

The  first  big  event  at  which  the 
n»w  officers  will  be  introduced  is 
the  Exchange's  annual  dinner  dance 
to  be  held  Thursday  evening,  Apr. 
17,  at  6:30  p.  m.,  in  the  Palace 
Hot«l. 

Reservations  are  being  accepted 
now  at  the  exchange   office.    The 

Sila. affair  will  be  held  in  the  Gold 
00m  of  the  Palace. 

# ' 

AMERICAN  CONTRACTORS 
ELIGIBLE  FOR  PHILIPPINE 
REHABILITATION  JOBS 

WASHINGTON.   —   American 
contractors     can     undertake     con 
struct  ion  work   in  the   Philippines 
under    the    Rehabilit.ition    Act    ol 
1946  on  an  equa'  foting  with  Fili- 

Eino  contractors,  Thomas  H.  Mac- 
^iQliald,  Commissior.tr  of  the  Pub- 
lic Roads  Administration,  Federal 
Works  Agency,  aiu.ounced  today. 
The  announcement  is  based  on  a 
recent  opinion  of  tho  Philippine 
Secretary  of  Justice. 

In  piiblic  works  undertaken  ex- 
elusively  at  the  expense  of  the 
Philippine  government,  Filipino 
sontractors  arc  legally  eiititled  lo 
preferential  treatment.  However, 
the  Secretary  of  Justice  has  stated 
that  these  prefrential  laws  do  not 
apply  to  public  works,  undertaken 
eader  the  Philipoine  Rehabilita- 
tion Act.  which  will  be  financed  en- 
tirely by  the  United  States  govern 
ment  or  jointly  bv  it  and  the  Phil- 
ippine government.  For  such  work, 
Ainerican  contra.''tors  will  have 
equal  status  with  Filipino  contrac- 
tors in  qualification  for  bidding, 
determination  of  the  low  bidder, 
and  award  of  contract. 

The  Secretary  of  Justice  also 
raled  that  Americsn  contractors 
will  be  permitted  to  take  equip- 
■lent  and  supplies  to  the  Philip- 
pines subject  only  to  the  same 
taxes  as  those  imposed  on  Filipii.o 
contractors. 

BACK  RETURN  OF  CVP 
TO  STATE  MANAGEMENT 

Support  in  principal  of  pending 
state  legislation  directing  the  state 
water  proi^t  authority  to  negoti- 
ate for  return  of  control  and  nian- 
agement  of  the  Central  Valley 
Project  to  the  state,  and  requirinp 
that  state  water  law  provisions, 
■ot  the  federal  IfiO-acre  limitation. 
apply  in  contracts  made  within 
Cwifomia  by  any  federal  agency 
wfs  announced  today  by  the  Cali- 
fomia  State  Chamber  of  Com- 
■isrOT.  The  St.ite  Chamber  direc- 
tors also  took  action  on  other 
water  measures  before  the  state 
Itfialatura 

CALIFORNL\  BACKLOG 
TO  REMAIN  UNTIL '60 


SACRAMENTO— The  enomiouH 
backlog  of  con.struction  probnb'y 
cannot  be  disposed  of  before  lJ)6(i. 
aesording  to  a  report  just  released 
by  the  state  reconstruction  and  re- 
employment commission. 

The  report  attributed  the  back 
log  to  wartime  deferment  of  all 
types  of  building,  plus  the  fact 
that  California  had  accumulated  a 
housing  shortage  even  before  the 
war  started. 

Thi.-^  backlog  will  be  pupplemrnt- 
ed  by  growing  population,  increas- 
iiif  demand  for  public  construc- 
HOB,  sdKpansion  of  business  and  in 
4tBttj  snd  obsolescence  of  exi<?t- 
iir  fl*ru«tures,  it  was  predicted. 


I  Earmark  $25,000  for 
Designing  of  Second 
Senate  Office  Bldg. 

WASHINGTON.— The  senate 
public  works  committee  h.as  fa- 
vorably reported  a  bill  authorizing 
$25,000  to  be  spent  for  the  prep- 
aration of  plans  and  specifications, 
and  a  survey,  for  a  new  Senati; 
Office  Building  in  Washington. 

The  area  just  west  of  the  pres- 
ent Senate  Office  Building  is  un- 
der consideration  as  a  possible  site. 
Construction  of  the  new  building 
here  would  balance  the  second 
House  Office  Building  across  the 
Capital  plaza. 

The  senate  committee  also  con- 
sidered a  bill  calling  for  appronri- 
ation  of  $400,000  for  preparing 
plans  and  specifications  for  a  new 
federal  court  house  for  the  distri  t 
but  took  no  action. 

Chairman  Chapman  Revereornb 
of  West  Virginia,  said  further  con- 
sideration would  be  given  to  this 
larger  bill  which  was  reported  fa- 
vorably from  the  subcommittee. 

The  federal  courthouse  job  would 
run  in  the  neighborhood  of  $5  mil- 
lion in  cost,  on  the  basis  of  earlier 
estimates. 

— # ' 

RENTAL  PROGRAM  IS 

BOOMING— McGINNESS 


mMi\ 


HERE  IS  ONE 

WE  CAN  UNDERSTAND: 


One  thousand  four  hundred  sev- 
enty-fivo  commitments  to  insure 
loans  on  single-family  residential 
properties  were  issued  by  the  FHA 
during  the  month  of  February  ana 
1521  commitments  have  been  is- 
sued during  the  first  three  weeks 
of  March,  with  applications  pour- 
ing in  at  an  increased  rate,  ac- 
cording to  D.  C.  McGinness,  district 
director  of  the  federal  housing  ad- 
ministration. 

Projects  involving  437  rental 
units  are  located  in  San  Francisco, 
1694  in  the  East  Bay,  688  on  the 
Peninsula  and  1625  in  all  other 
Northern  California  communities, 
notably  Salinas,  Sacramento,  San 
Jose,  Stockton  and  Fresno. 
# 

'DECONTROL  ANSWER 

TO  HOUSING  POSER' 


The  local  Customs  Office  is  de 
ploying  65  out  of  76  Customs  mei 
in  one  classification. 

if   if   ir 

This  will  mean  more  "pilfering 
of  the  docks",  a  nice  way  of  say- 
ing waterfront  stealing.  This  will 
mean  higher  insurance  rates.  It 
may  also  mean  some  jewel  smug- 
gling, which  doesn't  count  very 
much  one  way   or   the  other. 

r      .        if    ir    if 

It  will  mean  an  increase  in  the 
illicit  narcotic  line — in  other  words, 
a  Hopheads  Holiday 

if    if    if 
Some    years    ago   we   embarke<l 
on  an  international  WPA.  We  have 
carelessly  tossed  money  around  by 
countless  billions. 

if    if    if 
We  are  now  scraping  the  bottom 
of    the    barrel    and    beginning    to 
count  in  millions- 

if    if    ir 
There    is    a    direct    relationship 
between  the  money  we  will  give  Lo 
European  countries  and   these   65 
Customs  men  who  are  losing  jobs 
some  of  them  have  worked  at  for 
more  than  20  years. 
<r    -fr    ir 
We  have  finally  spent  ourselves 
down  to  iindeistandabie  size.    The 
time  may  come  when  giving  away 
a  million  dollars  means 
^    ir    ir 
250  Job«  here  at  home. 


WET  Bill  Was  Vigorously  Fought  in  House 
Committee  Last  Year;  Chairman  Let  It  D» 

WASHINGTON.— (Exclusive).— Opposition  to  the  revised  version 
of  the  old  Wagner-Ellendor-Taft  long-iange  housing  bill  rolled  up  like 
a  snowball  in  Washington  as  members  of  the  sen.ite  banking  and 
currency  committee  heard  testimony  against  the  plan  to  subsidize 
housing  in  America. 

Reminiscent  of  the  surge  of  protest  that  developed  last  June  when 
the  WET  bill  was  up  for  considerution  in  the  house  committee,  this 
year's  controversy  is  finding  voice  •^ 
in  testimony  of  private  industry 
witnesses. 

Wyatt  Pressure 
Last  year  it  "took  from  the  mid- 
dle of  June  until  the  end  of  July 
for  this  opposition  to  pyramid  an<! 
effectively  block  the  housing  meas- 
ure. In  this  interim,  however,  it 
often  was  nip  and  tuck  as  cun\- 
mitte  favor  swayed  back  and  fort.^ 
between  the  powerful  recommend- 
ations of  Wilson  W.  Wyatt  as 
housing  expediter,  and  the  equally 
strong  objections  of  such  groups 
as  the  National  Association  ot 
Home  Builders,  the  National  As- 
sociation of  Real  Estate  Boards 
and  the  U.  S  Chamber  of  Com- 
merce. 

A  flashback  to  the  exciting  day 
at  the  end  of  July  \vhen  *he  WET 
bill  finally  was  washed  out  in  tht 
closing  days  of  tho  79th  session 
should  be  in  order  in  view  ot 
mounting  interest  now. 

Last   year   the   criticul   hour   dt-  __ 

veloped  on  July  29  following  weeks  U g^ty^e'pr'tncfp^^ cause"  of  ^nflatioa 
of  hearings  which  saw  one  of  the    ^^y  trends,  HoMen  said: 

Leads  to  Depreeeion 


Public  Housing  Bill 
Would  Bring  Crisis, 
Holden  Warns  Senate 

WASHINGTON— The  Commeroa 
and  Industry  Association  of  New 
York  was  placed  on  record  over 
the  week-end  against  the  Taft-feil- 
lender  -  Wagner  housing  bill  by 
Thomas  S.  Holden,  president  of  F. 
W.  Dodge  Corporation,  when  ha 
appeared  before  the  senate  bank- 
ing and  currency  committee  yes- 
terday. 

Basing    the    major   part   of   his 
testimony  on  an  article  he  authored 
for  the   Architectural    Record  last 
November,    Holden    warned    sena- 
tors   that    passage    .if    the    T-E-W 
bill  would  stabilize  building  costs 
at  the  highest  rate  in  the  nation's 
history.    ElTect   of   the  bill  would 
be  highly  inflationary,  he  said. 
Striking  at  government  controls 


WASHINGTON.  — Congress  has 
within  its  grasp  the  answer  to  the 
housing  problem,  Herbert  U.  Nel- 
son, executive  vice-president  of  the 
National  Association  of  Real  Es- 
tate Boards,  told  the  senate  bank- 
ing and  currency  committee  Thurs- 
day morning. 

The  removal  of  controls  on  the 
industry,  coupled  with  certain  ex- 
isting or  proposed  lo^slation,  will 
do  the  job,  he  explained.  Such  a 
program,  moreover,  will  not  put 
the  government  in  the  hou^ng 
business,  as  proposed  in  S.  866 
(the  Wftgner-Ellender  -  Taft  bill), 
but  it  will  get  houses  built. 


CAUFORNIA  HAS  175 
•HALTS'  IN  FEBRUARY 


WASHINGTON.— A  total  of  175 
"stop"  telegramp  against  viola- 
tors of  VHP-1  was  issued  in  Cali- 
fornia in  February,  the  civiliar 
production  administration's  com- 
pliance division   announced. 

Among  them  were  injunctions 
obtained  against  further  unauth- 
orised construction  of  four  horse 
barns,  a  cafeteria,  clubhouse  aii«l 
grandstand  at  Tanforan  race  track 
at  San  Bruno.  The  unauthorizid 
const*ucTor  of  a  $3,500  office  build- 
ing in  la  Mesa,  Calif.,  was  flneJ 
$1,000  in  federal  covrt. 

PHENOLIC  RESmS 
ALLOCATIONS  END 


toughest  lobbying  buttles  dcvfl-jo 
On  that  dav  Chairman  Spencc  of 
the  house  banking  and  currency 
committee  suddenly  called  hin 
group  Into  executive  session.  H>^ 
planned  to  force  a  showdown  vote 
but  it  never  en  me.  Scared  out  by 
a  promise  on  the  part  of  demo- 
cratic» members    that    they    would 


'At  a  time  of  severe   Bhortagea 
the  government  deliberately  inflat- 
ed housing  demands   at   the  MLmm 
time,  through  a  wage-price  policy 
later   admitted   to    be   unsound,   it 
encouraged  inflated  costs  and  sell- 
ing  prices    of   building    materials, 
and  startca  a  cycle  of  rising  living 


WASHINGTON.  —  Allocation  of 
phenolic  resin  molding  compound 
will  end  March  SI,  the  Civilian 
Production  Administration  an- 
nounced today. 

Producers  have  assured  CPA 
that  they  will  voluntarily  make 
avoilnblo  to  manufacturers  of  elec- 
trical wiring  devices  sufficient 
molding  material  to  meet  their 
minimuBR   essentisl   ra^uirsneats. 


Eastern  Equipment 
Dealers  Ask  Speed 
Up  Machine  Sales 

WASHINGTON— East  coast  ma- 
chinery distributors  today  weiv  on 
record  favoring  an  immediate  in- 
crease in  scrapping  of  surplus  ma- 
chine tools  by  the  War  Assets  Ad- 
ministration up  to  30  or  40  per 
cent  of  the  total. 

Individually,  these  distributors 
approved  a  nve-point  plan  of  ac- 
celerated distribution  adopted  by 
the  Ameriian  Machine  Tool  Dis- 
tributors Association  at  Chicago. 

This  plan  results  from  a  fear 
that  the  creeping  disposal  pace 
now  set  may  result  in  a  surplus 
dumping  program  that  could  be  dis- 
astrous to  the  industry. 

The  five  points  recomn^eided  to 
WAA  are: 

1 — Work  "around  the  clock"  to 
tag  all  tools  needed  for  the  Na- 
tional  Security   Reserve. 

2 — After  removing  motors  and 
controls,  fcmp  remaining  snecia! 
and  standard  equipment  whicn  has 
no  commercial  value. 

3 — Advise  schools,  charitable  in- 
stitutions, county,  city,  state  and 
federal  organization.',  to  select  ma- 
chines they  can  use,  provided  they 
agreed  to  keep  them  at  least  10 
years. 

4 — Reinventory  remaining  ma- 
chines and  relocate  them  in  ware- 
houses, plainly  tagged  with  man- 
ufacturer's name  and  serial  num- 
ber and  give  all  d^)"lers  unencum- 
bered access  to  warehouses  for  in- 
spections. 

5 — Operate  each  warehouse  as 
a  selling  unit. 

In  January,  it  was  pointed  o'.it, 
only  approximately  one  -  third  of 
machines  declared  surplus  by  WAA 
had  been  sold. 

# 

DROP  LUMBER  RULES 

WASHINGTON— All  production 
cdfitrols  on  lumber,  millwork, 
hardwoofl  flooring  and  softwood 
plywood  will  be  removed  -March 
$1. 

CPA  announced  todar  that  lim- 
itation orders  L-868  and  L-8$t  will 
be  rtyolni  at  that  time. 


throw  then  vote  with  republican  jgog^g  ^y^^^in  tum^  brought  about 
fellow  committeemen  in  rejecting  1 1,1^^^^  anj  higher  wages  in  the 
the  bill  (then  S.1592),  the  commit- 1  building  trades. 


tee  head  dropped  the  move  for  a 
forced  vote. 

Let  Bill  Expire 

The  explanation  given  at  thai 
time  was  tliat  Congressmen  Spence 
feared  bringing^  the  vote  to  a  head 
would  jeopardize  the  chance.s  fo: 
the  legislation  in  1947.  Ocviously, 
a  unanimous  ur  nearly  unanimous 
rejection  of  the  original  bill  would 
have  a  strong  adverse  effect  on  its 
chances  in  a  succeeding  session  of 
congress,  furnishing  fire  for  ob- 
jectors and  dampening  the  en- 
thusiasm that  proponents  might 
whip  up  in  new  committee  mem- 
bers. 

So  Spence  let  the  bill  die,  pre 
dieting  at  the  same  time  that   it 
would  receive  favorablt   action  tnu 
next  time  around. 

The  national  housing  bill  01 
1946  outlined  a  10-year  progmiii 
de8ii|:ned  to  provide  1,600,000 
dwelling  units  er.ch  y«iar.  This  in- 
cluded 125,000  public  housing  units. 
The  1947  version  has  been  revised 
to  cover  a  45-year  span,  requiring 
approximately  $150  million  eacli 
year  to  carry  out  itr,  proviP'oni?. 
It  would  build  500,000  public  hous- 
ing units  in  four  years'  time. 

Among  the  first  to  testify  in  o>>- 
position  this  year  was  George  W. 
West,  chairman  of  the  construc- 
tion and  civic  development  depart 
ment  committee  of  the  U.  S.  Cham- 
ber of  Commerce;  Herbert  U.  Nel- 
son, executive  vice-president  of  the 
National  Association  -»f  Real  Es- 
tate Boards,  and  Edward  R.  Cnrr 
Washington.  D.  C,  builder  and 
president  of  the  Nati(»nal  At.j ) 
elation  of  Home  Builders. 

*A  Community  Problem* 

Edmund  R.  Purves,  r^prese.  t- 
ing  the  American  Institute  of 

(Continued  on  Pag*  7> 


STANDARD  MACH.  CO. 
TO  HANDLE  'DUMPCRETE' 


Standard  M«chini»ry  Company, 
450  Bayshore,  are  exclusive  north- 
em  California  drstributors  of  the 
"Dumpcrete".  it  was  announce 
today.  The  "Dumpcrete"  is  a  spec- 
ial utility  body  for  hauling  air-f  .i- 
trained  concrete. 

The  nnit  also  mav  be  U8'»d  f <  r 
hauling  sand,  gravel,  earth  or  ethet 
mat^fials. 


"At  a   time   when   the   situation 
cries    out    for    cost    stabilization, 
when    housing    demand    needs    no 
artificial  stimulation,  proponents  cf 
this  hill  jrek  to  inflate  housing  oe- 
mands  still  further.     There  will  b# 
little    incentive    to    cost    reduction 
until  the  housin|f  market  again  be- 
comes  competitive.    The   subsidies 
of  various  kinds  proposed   in   thfa 
bill    will    tend    to    further    inflato 
housing   demand   pnd   to   maintain 
high  costs  at  great  expense  to  the 
taxpayers." 

The  F.  W.  Dodgo  Corporation 
president  told  of  finding  nothing  in 
the  bill  (S.  866)  which  he  thought 
could  be  helpful  to  the  "present 
pituatior".  Instead,  he  found  in  it 
a  number  of  things  he  felt  would 
aggravate  it.  Subsidy  provisions 
and  libeial  home-owner.Hhip  tcru  s 
were  among  the  features  he  eaid 
ho  could  not  condone. 

This  contention  h«»  proved  by 
citing  figures  that  throw  a  light 
of  absurdity  on  housing  need  es- 
timates reieasc-d  by  governmental 
sources. 

From  these  fifiures  the  Com. 
merce  and  Indusfy  Association 
spokesman   drew   two  conclusions: 

1— The  NHA  estimate  of  post- 
war housing  needs  of  the  country, 
upon  which  has  been  argued  the 
need  for  this  legislation,  are  fan- 
tastic; they  are  figuret  blown  up 
for  use  as  rales  arguments  to  con- 
gress and  the  public,  without  ec».- 
nomic  validity. 

2 — In  times  of  reasonable  pros- 
perity, the  people  of  this  country 
will  improve  their  <fwn  housing 
conditions  without  excessive  lib- 
eralization (»f  housing  finance  or 
lavish   government  subsidies. 

Then  Hf)lden  proceeded  to  sound 
the   alarm   concerning   oversaturs- 
tion  of  the  housing  market: 
•A  Very  Bad  Bill* 

'It  is  my  strong  belief  that  a 
program  for  construction  of  12.f00- 
OOC  or  n\ort  new  non-farm  dwell- 
ing units  '!n  10  years,  if  actually 
carried  out  hv  means  of  this  leg- 
islntion  or  by  any  other  means, 
would  so  far  outstrip  the  actoal 
housing  needs  of  the  country  as  to 
ornate  an  economic  crisis  of  tha 
first  order." 

H**  "xnrfrsed  his  conviction  that 
inflationary    factors    would    doiai- 

( Continued  00  Peg*  •) 
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CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  CtvlUan 
]nx>4uotloD      Administration,      A.      J. 
ertoa^  rvgtonal  director,  1S56  Market 
Bt~  ham  announced  the  following  per- 
aaitfl  granted  for  construction  of  coni- 
merpla.1   and    Industrtai   buildings    in 
Ino  San  Francisco  area: 
BVILDINOS  (office  and  utility),  $11,- 
000;  Calvary  Cemetery,  Madera  Co; 
owner,    Madera   Cemetery   District, 
Box  60S,  Madera.  " 

SdJILiDINQ  (rooming  house,  store), 
10380;  2315  J  St,  Sacramento;  own- 
er, Kdgar  J  Mayo,  2318  J  St,  Sacra- 
mento. 
ALTlfiR  STORE  FRONT  (complete). 
|<IOOO>:  10th  and  I  Stn,  Modesto; 
owner,  Milton  Meyer,  SO  Sutter  St, 
San  Francisco. 
REPAIR  (restaurant).  $9000  r  229 
Main  St,  Watsonvllle;  owner,  L 
Pasadaro,    229    Main    St,    Watson - 


3  UNITS  — Vl«»ll»;  Helen  Shaffer 
Brown,  Route  1,  Box  180,  VlaiUla. 

2  UNITS— Cajnpbell ;  E  A  Garrison, 
Route  2,  Box  245.  Campbell. 

1  UNIT— King  City;  Wm  E  Merrttt, 
King  City,  Callf. 

1  UNIT— Sacramento;  Paul  J  John- 
son, 1929  23rd  St,  Sacramento. 


1  UNIT— Stockton ;  A  S  Wilson,  185d 
W  Harding  Way,  Stockton. 

1  UNIT— Hayward ;  Marvin  BauUm, 
65  Main  St.  Hayward. 

1  UNIT— Menlo  Heights ;  Dan  D  Rob- 
ertson, 42  Stockbrldge  Ave,  Ather- 
ton. 

1  UNIT— Chlco;  Hugh  M  Cooper,  324 


SUB  -  BIDS  WANTED 

Oenerai  ooAtraotera  deelring  aub-blde  en  any  jeb  are  invtted  to  make  known 
their  roqulrementa   In   thia  column.    There   Is   no   cn^rge   for  this   service 


School  Addn..  Hazelton  Elementary  School,  StooKton;  Bids  due  Apr.  2,  4  PM 
±iingnam  Constr.  Co.,  6B»  ifiastem  Ave..   Bacramerto   (Sacto  6-8419) 
b.  C.  ones  *  Co.,  810  Elks  Building,  btockton. 

Wallace  D.  Harklns.  Inc..  406  Sutter  St.,  San  Francisco  (GRaystone  3022 
M   K.  Shuper,  321  Elks  Bidg,  Stockt<  n   (BtccKton  3-4532) 


TUle. 
BUILDING    (office    equipment   sales 
and  repairs),  |2500;  910  9th  St,  Mo- 
desto;   owner.    Joe    Venturlnl,    427 
Franklin,  Modesto. 
BUILDING     (retail     Jewelry    store), 
11460;     1633     Broadway,     Oakland: 
owner,     A     F    Edwards     Co,     1711 
Broadway,  Oakland. 
HaANT  (processing  dairy  products), 
11746;  near  Redding;  ownr,  Eleanor 
Pawley,  1644  Orange,  Redding. 
SHOP  (tire  repair).  814,000;  18th  and 
A  Ste,  Sacramento;  owner.  Pacific 
■  Coast  Aggregates,  400  Alabama  St, 

San  Francisco. 
•AMP    (construction),    928,000;    Gus- 
tlne;   owner.    Pacific  G&b   8t   Elec- 
tric, 245  Market  St.  San  Francisco. 
SHOP    (plumbing).   J16,600;    8rd    and 
State  Sts.  Los  Altos;  owner,  Ralph 
W  Hanson  for  Los  Altos  Plumbing 
&  Heating,  Los  Altos. 
MILKING    BARN,    |8200;    Tomales; 
owner,   Mrs   A  Leall,   Box  48.  To- 
males. 
SWMMING    POOL.    115.000  r    Merrill 
and   Laurel,   Willows;    owner,   City 
of  Willows,  128  N  Butte.  Willows. 
STORE    (hardwa,re),    $37,000;    Butte 
and    Oak.    Willows;    owner,    T    H 
Ward  Hardware  Co,  119  N  Tehama, 
Willows. 
SHOE   STORE.    $10,000;    3741   E  14th 
St,    Oakland;    owner,   Fanny    Mal- 
-    nick.  163  Lake  St.  Oakland. 

Buildings    (office    and    utility), 

$11,000 ;  Arbor  Vltae  Cemetery,  Ma- 
dera;    owner,     Madera     Cemetery 
District,  Box  608,  Madera. 
liUNCH  COUNTER.  $2000 ;  1054  Mar- 
ket St,  San  Francisco;  owner,  B  & 
M  Foods,   Inc,   260  W    Porta,    San 
Francisco. 
STOBE    (men's    clothing).    $5000;    11 
S    School    St,    LodI;   owner.    Squire 
Clothiers,  1685  West's  Lane,  Stock- 
ton. 
■6AW    OFFICE,    $4500;    1490    El    Ca- 
mlno,   San  Carlos;   owner,  Michael 
Aaronson,  2(X)7  Cedar,  San  Carlos. 


woodbrldge  Elementary  School  Addition,  Rosevllle;  Bide  due  April  1,  t  Pm 
Central  California  Const.  Co.,  820  Capitol  National  Bank  Bldg.,  Sacramento 
bacramento  8-6871) 
^»gt»g>  Constr.  Go.,  6329  Eastern   Ave,   Sacriimento    (8h,cto.   6-6419) 

aewaga  Treatment  Plant  and  Appurtenanoea,   Freeno;    Bids  due  April  10 
10:80  A.  M. 
DeLuca  A  Son,  1745  nibert  bt,  San  UTancisco   (ORdway  8600) 
Trewhltt,  bhlelds  de  Fisher,  Paclfic-yw    toldg.,  ^Yesno  (Fresno  3-4267) 

>»ollce  Station   Repairs,  San  Franolaoo;   Bids  due  April  2,  2:80  P.  M.     — 
Wellnltz  &  DeNarde,  816— Oth  St.  San  Francisco  (MArket  4498) 
H.  L.  Peterson  Construction  Co.,  733  Treat  Ave.  .-'an   iJTancisco,  Ca!if.. 
(A'X'water.gieO) 

reter  bartorio,  262  Clemenuna  SL,  San  Jfranclsco,  Calif.,  (GArfleld  8i.l7) 
ilenry  Arian  Construction,  4142  Gesry  Blvd.,   b.   F.    (BAyvlew  3170) 
Robert  L.  Wilson.  1299  Bush   St     ban  ITranclsco   (GRaystone  6224) 
Adam  Arras  A  Son,  116  New  Montgomery  St.,  S.  B.  (GArfleld  8381) 

Two  Classrooms.  Mt.  Burney  Elemental^  School,  Shasta  Countyr"Blds"due 
March  81,  8:00  P.  M. 
U  O.  Sbals,  Route  1.  Box  142.  Chlco  (Chlco  1088) 
B.  &  R.  Constr.  Co.,  110  Market  St.,  Ssn  iTranclsco   (DOuglas  7516) 

School  Addn.,  Easislde  School,  Orovllle;   Bids  due  March  %\,  12  Noon 


\.    i:r.ialr.n  Ave,  Box  817,  Chico. 
1    i.;N!i  — x'Teano;    M  H   Brown,   4203 

] ,-,  c  I.  .L-reano  2. 
1    ,".....— San  Jose;  A  J  Rogers,  256 

..   uth  St,   San  Jose  12. 

1  UNIT— iYesno;  John  W  Lassley, 
4320  Illinois  Ave,  Fresno. 

2  UNITS— Los  Altos;  Rach  &  Fuga- 
rette,  425  S  Mathilda  Ave,  Sunny- 
vale. 

20  UNITS— Visalla;  S  W  Develop- 
ment Co,  Box  349,  North  Hollywood. 

1  UNIT— Hay  ward ;  Fred  Hennings, 
1646  B  St,  Hayward. 

1  UNIT  — Walnut  Grove;  Darsie, 
Hutchinson  &  Pettlgrew,  Box  536, 
Walnut  Grove. 

4  UNITS— Santa  Cruz;  Howard  Wm 
Plagge,  1436  TlUa  St,  San  Mateo. 

4  UNITS — San  Jose;  O  D  Toeve.  Rte 
5,  Box  404,  San  Jose. 

12  UNITS  —  Salinas ;  Stanley  Seed- 
man,  362  Main  St,  Salinas. 

1  UNIT  — Dlnuba;  First  Lutheran 
Church,  Dlnuba. 

1  UNIT— Yuba  City ;  M  C  Taylor,  729 
Walnut  St,  Box  487,  Yuba  City. 


Contractor^— W, 
vantos  Blvd., 


C.    Akard,    228   Cer- 
San   Francieoo,  Calif. 


L.  G.  Shala,  Route  1.  Box  142,  Chlco  (Chico  lOttS) 

School  Addn.,   BurbanV   School,   Oroviii^;    Bids  due   March   31,   12   Noon 
L  G.  Shalz,  Route  1,  Box  142,  Chlco  (Chlco  1C«8 
Bingham  Constr.  Co..   6329  Eastern  Ave..  Sacramento    (Sacto.   6-6419) 

Juvenile  Hall,  Plumas  County;   Bids  due  April  7,  2:30  P    M. 
U  O.  bhalz.  Route  1,  Box  142.  Chlco  'Chlco  1088 1 

Bmgham   Constr.   Co.,   6329  Eastern    Ave.,    Sacramento    (Sacto.    6-6419; 
1:*.  &  R.  Constr.  Co.,  110  Market  St.,  San  Francisco    (DOuglas  7516) 


Classroom  Building,  Jefferson  Union  Elementary  School,  Santa  Clara  Coun. 
ty  California.  Bids  Due  March  31.  8  P.  M. 

i'acuic  Coast   Builders,  2630  l«th    St.,    San    Francisco,   Calif.    (HBmlocK 
&3«8) 

Mldstate  Constr.  Co..  1299  Buah   St,   San   Francisco    (GArfleld   2618) 
feter  bartorio,  262  Clementina  St.,  San  u-ranclscc  (GArfield  8317) 
Carl  N.   bwenson  Co.,  1095  Stockton  Ave.,  San  Joso    (BAllard  2602) 
Kobt.   McCarthy,  1050  Kirkham   St.   Sai>   **ranclsco    (OVerland   4050) 
Wm.   Horstmeycr  Co..  23  Mars  St.,   San  JHYanclsco    (MArket  7230) 

W ard  ~W J ng~ dTCorivaTescent   Ba rracks~Nori'l~>'ou ntvl | JeT  CaTTfornla;    Bias 
Due  April  1,  2  P.  M. 

Moore  ft  Roberts,  688  Mission  Street.  San  FranclM:o,  Ca'.lf.  (GArfleld  8S7U> 
Carl  N.  Swenson  Co.,  1095  btockton  Ave.,  San  Joso  (Bollard  2602) 
Carl   N.   Swenson  Co.,   1005   Stockton   Ave.,   Sun   .To.se    (BAllard   2602) 

Associated  Truck  Service  bta.,   Heno,   Nov.;    Bids  due  March  31,  12   Noon 
Umgnam    Constr.   Co.,   6320    l<:a8tem    Ave.,    Sacramento    (Sacto.    6-641H) 

Oak  Park  Plunge,  Stockton.  Calif.:    Bids  Due  March  31,  8  P. 
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Owner  Taking  Bids  on  (1)  General 
Work;  (2)  Elect.  Work;  (3)  Meal- 
ing and  Air  Conditioning  and  (4) 
Plumbing— Due  April  15,  2  P.  M. — 
Plans  on  File 
Public  Works  Building  Addition 
SACRAMENTO,     Calif..     Sacramento 

County.    12th  ai.d  N  Streets. 
Owner— State  of  Callfoi-nla,  Dlvi»»un 
of  Architecture,  Public  Wks  BWg., 
Sacramento,   Calif. 
State  Architect— Anson  Boyd,  Public* 

Works  Bldg.,  Sacra.-nento,  Calif 
Alterations  one-  construction  of  struc- 
tural ateel  atid  reinforced  concw;to 
partial  fifth  and  sixth  story  addi- 
tions on  existing  building  to  pro- 
vide approx.  17,000  sq.  ft.  of  floor 
erfea.  ^  ^. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $25,  re- 
fundable. J 
A  set  of  plans  and  copy  of  speci- 
fications Is  now  on  file  for  examina- 
tion at  the  office  of  the  DAILY  PA- 
CIFIC BUILDER,  465  Tenth  Street. 
San   Francisco,  Calif. 


9-10— EDUCATIONAL 
BUILDINGS 


1.8 — COMMERCIALBLDGS. 
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Plans  Completed — Contract  Awarded 

Construction   to   Start    Immediately 
Warehouses  (2) 

SAN    FRANCISCO,    Calif.   62    Town- 
send    St. 
Owner— Pacific  Vegetable  Oil  Corp., 

62   Townsend    St.,    San    Francisco, 

Calif. 
Architect    and    Engineer  —  Hanna    & 

Cline,  Room  310  Pacific   Bldg..   610 

16th  St..  Oakland.  Calif. 
Steel  frame,   corrugated  iron   roofing 

and  siding.  65x90  and  40x160. 
Contractor^E.  8.  McKlttrIck  Co.,  610 

16th  St.,  Oakland,  Calif. 


3/31/47  10 

Owner  Taking   Bids— Due  April  14, 
2  P.  M. 

Insecticide  Laboratory  Building  and 
Insecticide    Compounding     Building 

RIVERSIDE,  Calif.,  Riverside  Co. 
Riverside  Experiment  Station,  Uni- 
versity of  California 

Owner— Regents  of  the  University  of 
fice.  Room  101  Administration  Bldg., 
University  of  California.  405  Hfl- 
gard  Ave.,  Los  Angeles,  Calif. 

Architect  — G.  Stanley  Wilson,  3681 
6th  St.,  Riverside,  Calif. 

Wood  frame  and  concrete,  one-story, 
tile  roof,  steel  sash,  slab  and  wood 
TAG  flooring,  interior  stucco  on 
metal  lath,  blower  type  heating  and 
ventilating,  sliding  doors;  includes 
greenhouses. 
Bids  shall   be   submitted  upon   the 

following   items: 

(1)  general  construction ; 

(2)  plumbing; 

(3)  heating  and  ventilating; 

(4)  electrical  work; 


■RT 


M.  £.  Shuper.  321  Elks  Jctldg.,  Mockton    (Htockton  3-4532) 
M.  St  K.  Corp.,  200  Financial  Center  Bldg.,   3.   F.    (EXbrook  7624) 
Haas  &  Kothchlld,  826  Merchanl.s  Exchanf.e  Hldg.,  S.  i''.    (KXbrook  1205' 
M FriT  Vistira"nd~Pullman  Schools.  RIcnmond;    B1ds~due  April  2.  8~P.  M . 
C.   F.   Parker,  1644  Monterey  Blvd..    -Jan    Francisco    (OVerland   8723) 
BUtwell    Constr.    Co.,    4745    Genry    Blvd.     S.    F     (BAyvlew    5947) 
Pacific  Coast   Builders,  2.'i30   18th   St.,  San  Francisco    (HiUmlock   5388) 


FHA  PERMITS  ISSUED 

SAiN  FRANCISCO.  —  The  Federal 
KoMSing  AdminlstraUon,  D.  C.  Mc- 
•tnness,  district  director,  816  Mont- 
gomery Bt,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
eonatructlon  of  dwelling  or  rental 
QBlta  (other  than  for  owner-occu- 
pancy) In  the  Ban  Francisco  area 
for  applicants  as  noted: 

1  UNIT— Los  Altos ;  John  R  Lindsay, 
417  80th  Ave,  San  Mateo. 

2  UNITS— San  Leandro;  Louis  Spag- 
glaria,  13775  K  14th  St,  San  Le- 
andro. 

4  UNITS— Uklah ;  Hayes  &  Hayes. 
Box  497,  Uklah. 

1  UNIT  —  Palo  Alto;  owner.  John 
Regan,  273  Clipper  St,  San  Fran- 
cisco. 

8  UNITS — San  Francisco;  Theo  G 
Meyer  A  Sons,  200  (julnt  St,  San 
Francisco  24. 

8  UNITS— Porterville ;  Ida  M  Sause, 
103  E  Morton   St.  Porterville. 

3  UNITS — Sacramento;  Geo  J  Har- 
lan. Box  755.  Sacramento. 

3  UNITS — Callstoga;  John  O'Connell. 
745  39th  Ave.  San  Francisco. 

•  UNITS— Napa;  A  A  Douglas.  1406 
Srd  St.  Napa. 

34  UNITS— Daly  City;  Sterling  Build- 
ing Co.  235  Arch  St.  San  Francisco. 

1  UNIT  — Placer;  D  N  Rahlmann, 
Clover  Top  Ranch.  Newcastle. 

10  UNITS — Oakhurst ;  D  J  Morehouse, 
Oakhurst,  Calif. 

2  UNITS — San  Francisco ;  Mrs  E  Llc- 
clardo,  37  Mullen  St,  San  Fran- 
cisco. 

4  UNITS — Ripon;  P  G  Dolfin,  Route 
1.  Box  288.  Ripon. 

2  UNITS—Saft  Jose:  Al  H  Miller. 
1220  Magnolia  Ave,  San  Jose. 

3  UNITS— Oakland ;  C  B  Matheny, 
1429  105th  Ave,  Oakland. 

'    9  UNITS — Fresno;    Fisher    &    Stiritz 

Construction  Co,  2125  McKlnley  St. 

Fresno. 
7  UNITS — San  Francisco;  MacArthur 

Building    Co,    3224    Judah    St,    San 

FVanclsco. 
a   UNITS— Stockton ;    Carl    A    CJold- 

smlth.  925  N  Argonaut  St.  Stockton. 
3   UNITS— Del   Paso   Heights;   Bruce 

A    Palone,    Route   1.    Box    433,   Del 

Paso  Heights. 
1     UNIT— Fresno;     Fisher   Bt    Stiritz 

Construction  Co,  2125  McKlnley  St, 

Fresno. 
1  UNIT— Campbell ;  J  D  Kdgeson,  566 

Apricot   Ave.   CTampbell. 
15    UNITS— Menlo  Park;    P    J    Mur- 
phy.  2106    Eaton    Ave.    San   Carlos. 
7    UNITS — Watsonvllle:    Cramer   Co. 

345  Vermont  St,  San  Francisco. 

•  UNITS— Daly  City:  Sierra  Con- 
struction Co,  525  4th  Ave,  San 
Bruno. 

•  UNITS— Berkeley ;  Harold  R  Sproul, 
76  Norwood  Ave,  Berkeley. 


Sewage  Treatment  Plant  Alterations,  Tulare;  Bids  due  April  3  5:00  P.  M. 
Trewhltt.  Shields  *  Fisher.  Pacific  SW.   BWg.,  .H•re^no   (Fresno  3-4267) 
Central  California  Constr.  Co..  lie,  116  Erie  St    S.  F.   (HEmlock  79;«l) 
ueLuca  &   Son,   1745   Filbert  bt ,  San   Francisco    (ORdway   3600) 
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Plans  Completed — Owner  Will  Build- 
Taking  Sub-Bids 
Repair  Shop  (Airplane)  * 

HAYWARD,  Calif.,  Alameda  County. 
I     Hayward   Municipal   Airport. 
1  Owner  —  Aviation      Service,      Messrs. 
I      Sperry  &   Miles,    Hayward    Airport. 
Consulting    Engineer  —  Carl     S.     Re- 
plogle,    610   Boulevard   Way,    Pied- 
mont, Calif. 
Wood    and    steel    frame    with    metal 
siding  and  roof  (70x70  ft.),  concrete 
floor,  part  1-  and  2-story. 
Contractors-Owner  will  build. 


James  Monroe  Grammar  School,  Redwood  City;   Bids  due  April  10,  8  P.  M. 
Cattlch  Bros.  St  Stevtnson,  P.  O.  Box  165.  Redwood  Pity   (R.  C.  4900W) 
Huber  Constr.  Co.,  5098  Mission  St.,  Daly  City   (JL'iilper  7-0417) 
i^aclllc   Coast    Builders,   2530    IMh    St.,   ,San    Francisco    (KKmlock    5388) 
i-'etcr   bartorio,   262   Clementina   St.,    San   l«'rancisco    (GArfleh;    fc317> 

W mT H ."  Taft~Qramm«r  School.  Redwood  City;   Bids  Qua  TTprll  1  0.~8~p7  M 7~ 
Cattich  Bros,  ft  Stevenson,  P.  O.  Box  165,  Redwood  City  (R.  C.  4900W) 
Huber  Constr.  Co.,  5998  Mission  St.,  Daly  City   (JUnlper  Y-0417) 
i'acltic   Coast   Builders.   2.'>30    iSth    3t..   San   Frar.clsco    (HlUmlock   5388) 
t-etcr  bartorio,  262   Clemenilna   St.,   San   i^Tanclscc    (GArfleld  8317) 

Sidney  Cohn~Hiirdware  Stors.  19th  and   Ocean   Aves.,  San   Fra"nclscoT~Bid8 
due   March  31 

raylor- Wheeler  Commercial  Inc.,  of  Fresno,  c/o  Architect  I.  W.  Goldstlne, 
bultc  711.  821  Market  St.,  San  tranclsco  (KXbrook  8946) 
Haas  &  itothciiUd,  320  Merchants  Exchange  Bldg.,  S.  F.   (EXbrook  1201 
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Plans  Completed— Building    Permit 
Applied  for — CPA  Approval  Granted 

Furniture  Store   (Alter  and   Add) 

Approximate  Cost  $80,000 

SAN  FRANCISCO,  Calif.  West  of 
Mission,  between  24th  and  25th  Sts. 

Owner— Max  Shaff,  c/o  consulting 
engineer. 

Consulting  Engineer— Hyman  Rosen- 
thal, 617  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Class  C  construction,  part  2  and  3 
stories  and  mezzanine,  alterations 
and  additions   to   existing   building. 


ENGINEERING 

IN 

WOOD 

Laminated  Beams, 
Arches,  Tnisses 


;8TRucTURESi;;;; 

tll«08r08ATI» 

220  MontBomery  8trwt.  YUk««  •-0407 
San   Franelteo  4.  Calif. 

SMramtnto  Ome*: 
1014  -  mh  St.,  Phon*  Sae.  3SS43 


Otticers'    Quarters    and    Utilities:    Spec.    1268,    near    Merced;    Castle    Arn-y 
Air  Field;   Bids  due  April  15    2  P.  M. 
Jhs.   I.   Barnes   Constr.  Co..   941  Kuss  MIdg.,   S.   K    (EXbrook  5532) 
mrbcntraut   &  Summers,  69C  I'ennsylvanla   St.,   b.   F.    (ATwater  2420) 
Wallace  D.  Harklns,  Inc.,  406  Suiter  St.,  San  Francisco  (GRaystone  30!i» 
tsiltwell   Constr.    Co.,    4745    Geary    Mvd..    S.    F     (BAyvlew    5947) 
Mulstatc  Constr.  Corp.,  1299   tfush  St  ,  Han  Francisco  (GArfleld  26la) 

Casein    Street    Sewer    Rplacemer.t;    Spec   20216,    ban    ^ranc^sco;     BiSs    aue 

April  2,  2:30  P.  M. 
M.  &  K  Corp.,  200  Financial  Center  Bldg..  .San  Francisco  ( EX brook^7624  • 

tirammarSchooi   Addn..  Danville   Unlon^Q»*mnir~8chool,   Danvllis;    Bids 
Due  April  10.  8  P.  M. 
h-ayne  Constr.  Co.,  898   Fifth   St ,   San   I'Tancisco    (UiXbrook   e9«3) 
l-'eter  bartorio,   262   Clementina   St.,   Han   yrancl.<co    (GArflek'    8317) 
dlllcers'   Quarters   and    UtllHles,   Two-Hock    Hanch,    iionoma    bounty;    Bier 
Due   April   15,   2  00    P.    M. 
ii;rbentraut  ft  bummers.  696  Fennsylvtmla  St,  b.   F.   (Al water  2420) 
MiLrnrclpaf~8ewrale~Works~l£nlargement7~No~s6^3,    Palo    Alto;    Bids    Due 

April  28,  3:00   P.   M. 
central  California  Constr.  Co.,  Inc.,   116  Erie  St     S.  F.   (HEmlock  TOl-ti) 
UeLuca  &  Son.   1745   Filbert   St..  .San   Frarclrco    (ORdv/ay   3600) 


Gamerston  &  Green  Lumber  Co. 

Wfco/esofe  ond  Jobbing  Yard* 

LUMBER  •  TIMBERS  -  TIES  -  FIR  •  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Ooklaad — 2001  Llvlagstoii  St. 
KCf/ofg  4-Ift4 


Son  FroNcUce — 1SQ0  Army  St. 
4Twater  1300 


UNIFORM    -^    DEPENDABLE 


PLANS  ON  FILE 


The   following   list   of    plans   and   speolfloatlone   for   oonstruotlon 
prejeots  are  now  available  for  Inspeotlen   at  the  office  of  DAICY 
PACIFIC  BUILDER,  488  Tenth  Btreet,  Ban  Franolaoo 


Work 

Ward  Wing,  Convalescent  Barracks 
Kmergenoy  Howslng;  NOy  14307 
Public  Works  Building 


uecatlon 

Yountville 
Stockton 
Sacramento 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

Sec  us  t«garding  Improvement  District  jobs.    We  handle  collec- 
tions; buy  Warranu  or  Bonds  on  all  1914  or  1911  Act  Dt^cts. 

Telephone  GArfield  8000 

HANNAPORD     &    TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


Bid  Opening  Date 

«-  1 

(•16 
4-15 


i 


(0)  eombinatlon  plumbing,  heating 
and  ventilating. 
Plans  and  specifications  are  avail- 
able at  the  Architecture  and  Elngl- 
neerlng  Division,  Room  223  Adminis- 
tration Bldg.,  405  Hilgard  Ave.,  L«s 
Angeles,  upon  deposit  of  |50  for  each 
set  of  plans. 


cultural,   shops,   ana   physical  edu- 
cation rooms 


8/31/47  •  9 

Arohlteots    Authorized    To    Prepare 
Dooupmerts  Calling  for   Bids — 

High  School  Addn.  Est.  Cost,  $25aOuO 

ANTIOCH,  Calif.,  Contra  Costa  Co 
Uve  Oak  Hl^  S(;hool. 

Owner — Antioch  -  Live  Oak  Unifiod 
Bchool  Dist.,  Henry  Spie.-^s.  Supt. , 
T.  J.  Dozier.  president  board  of 
trustees.   Antioch,  Calif. 

Architect — Franklin,  Kump  &  Falk, 
291  Kearny  St.,  San  Francisco,  Cul. 

Includes  8  classrooms  and  complete 
S€r\'lce;  reinforced  concrete,  two- 
story,  radiant  heating. 


8/81/47  9 

Bond   Election    In   Amount   of  $2i,00'j 

Bet  for  April  18— 
Sohoel   (Additions  and   Impts.) 
SACRAMENTO    COUNTY,   Calif. 
Ownei^Elder   Creek    School    Dlstr'.ci 
of    Sacr&nicnto    County,    Al    Ev^r- 
SUlt.  Clerk,  Route  4,  Box  3926,  Sac- 
ramento, Calif. 


3/31/47  9 

Bond    Election    In    Amount  of  |77,000 

Set   for  April  22nd 
Elementary    School    (Add.n) 
N'II.ES,  Calif.,  Alameda  County. 
Owner   —    Nlle.s    Elementary    School 

District,    Nilcs.    Callt 


3/31/47  9 

Owner    Taking    Bids— Due    April    17, 

8   P.    M. 
School    (addn) 
BAKERSFIELD.  Calif..  Kern  County 

Beardsley  School  site,  1001  Robert.s 

L<ane 
Owner    —    Beardlsey    Elementary 

School  District  of  Kern  County.  R 

W.    Fraysier.    clerk     office    of    the 

Beardsley  School.  Bakersfieid,  Cal. 
Architect— E      L.     McCoy,     135     Hny 

Building,    Bakersfieid,    Calif. 
Includes     eight     classroom     addition, 

and    bus    gamgc-warehouse. 

Plans  and  specifications  may  toe 
obtained  at  the  office  of  the  archi- 
tect upon  deposit  of  350.00  refund- 
able. 

Each  bid  must  be  accompanied  by 
certified  check  or  bidder's  bond  In 
amount  of  10%  of  bid  payable  to  the 
clerk  of  the  board  of  trustees 
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Plans  Approved  by  School   Board 
High  School   Addition       Cost  $450,000 
BAN    JOSE.    Calif.,    Santa    Clara    Co. 
Abraham     Lincoln     High      Scnocl. 
Dann  Ave.,  off  Naglee  St. 
Owner — San    .To«e    Bean'    of    Educa 
ttOB,    Cecil    D    Hardesty,    superin- 
tendent of  schools ;   C.   L.   Sufflelt, 
bu!«incfls     manaper,     Auzerais     and 
Almaden  Ave .  San  Jo^e,  Cnlif. 
Architects— E.   N.   Curtis.  35  W.   San 
Carlos    St.,    San    Jose;    Edward    W. 
Kress.     515    First     National     Bank 
Bldg,  San  J«^e,  and  Ralph  Wyck- 
off,   Santa   Clara   and    Market   Sts . 
^fian    Jose,    Calif. 
••    include    auditorium,    gymnasium, 
dramatics    and    music    room.i,    pub- 
lic and  radio  speaking  room,  agrrl- 
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Contemplated — Included  in  Bond  is- 
sue Approved  March  27  In  Amount 
of  $3,938,000 

Junior  College  Addns.     Cost,  3S39.200 

SACRAMENTO.  Calif.,  Sacramento 
County.  Sacramento  Junior  College. 
Freeport   Boulevard. 

OwTiei' — Sacramento  Board  of  Educa- 
tion, Dr.  James  F.  Burcsh,  Super- 
intendent of  Schools.  AdmlnlstiH- 
tlon  Bidg..  1200  Twenty-first  Si, 
Sacramento,  Calif. 

Includes  stii-lent  union  to  serx'e  3500 
students.  $408,500,  and  an  outdoor 
swimming   pool.   $1.30.700. 

Supervising  Architect^— Harry  J,  De- 
vine,  1012  Jay  St..  Sacramento,  Cj».I. 


SACRAMENTO.  Calif.,  Sacramento 
County.  Sacramento  Senior  High 
School,  341  h  and  W  Streets. 

Owner — Sacramento  Board  of  Educa- 
tion. Dr.  James  F.  Burcsh.  Super- 
Intendout  of  Schools.  Administra- 
tion Bldg..  1200  Twenty-first  St. 
Sacramento,  Calif. 

Includes  boys'  gymnasium,  8408,000; 
indoor  swimming  pool,  $220,650; 
and  new  school  cafeterio,  $204,500. 

Super\'l3ing  Architect — Harry  J.  De- 
vine   1012  Jay  St,  Sacramento.  Cal 
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Contemplated — Included  in  Bond  Is- 
sue Approved  March  27  in  Amount 
of  $3,938,090 

School    Additions  Cost,  $99,400 

SACRAMENTO,  CnUf..  Sacram.:nto 
Count  v.  101  Dorado  Elementary 
School,   53rd   and   J   Streets. 

Owner — Sacramento  Board  of  Educa- 
tion.  Dr    James  F    Burcph.  Sunov 
irterdor.t    of    School.s,    Administra- 
tion   Bldg..    1200    Twenty-first    St., 
Pnrramento,  Calif. 

Includes    4    new    classrooms.    S60.(X)0 
sheltered    plavro'im.    $,5,000      play- 
ground   toilet   facilities.   $15,000. 

{Supervising  Aiqhltect — Harry  J.  Do- 
vine,  1012  Jay  St.,  Sacramento,  Cal 
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Contemplated — Included  In  Bond  Is- 
sue Approved  March  27  in  Amount 
of  $3,938,000 

High  School  Additions     Cost,  $500,000 

SAr'RAMENTO,  Calif..  Siicramenlo 
Co.  MrClatchv  Senior  High  School, 
Freepori  Blvd. 

Ownor— Sac  ■.amenta  Board  of  Educa- 
tion. Dr.  James  F.  Burr-h,  S'lnor- 
intendent  of  Schools.  Administra- 
tion Bldg.  120(>  Twenty-first  St.. 
Sacramento.  Calif. 

Includes  new  v.-intr  of  10  om.s.sroorrf.. 
$165,000:  outt'oor  .snimming  pool, 
$130,700:  addition  of  a  classroom 
to  boys'  ^m,  $16,350;  addition  of 
a  clas.sroom  to  ?lr!.'^»  gym.,  $40.H.'>0 : 
addition  of  radio-elect rioity  shor., 
classroom,  $.'}.'>.709:  stagecraft  room 
$32,800:  toilet  faoiiilte*,  $32,700;  one 
shop  classroom  for  .general  instruc- 
tion purposes.  $15,000. 

Supervising  Architect — Harry  J.  De- 
vine.  li>12  Jay  St .  Sacramento.  Cal. 


3/31/47  9 

Contemplated — Included  In  Bond  Is- 
sue Approved  March  27  In  Amount 
of  $3,938,000 

Special   Education  Center 

Cost.   $228,600 

SACRAMENTO.  Calif.,  Sacramento 
County.    Eighth  and  S  Streets. 

Owner — Sacramento  Board  of  Educa- 
tltin.  Dr.  James  F.  Bursch,  Super- 
intendent of  Schools,  Administra- 
tion Bldg,  1200  Twenty-first  St., 
Sacramento,  Calif. 

Education  c-r-nter  for  phvsically  and 
mentally  handicapped  children. 

Supervising  Architect— Harry  J.  De- 
vine,  J.G12  Jay  St..  Sacramento,  Cal. 


MONTBRESr,  '  Callr.,     Monterey    Co. 

Owner — Monterey  City  School  Dis- 
trict. O.  T.  Goodwill,  superintend- 
ent. Box  1031,  Monterey.  Calif. 

Architect  —  Robert  Stanton.  Pebble 
Beach,  Calif. 

For  elementary  and  high  school. 


3/31/47  ■    -    — — - — 9 

Contemplated— Included  In  Bend  Is- 
sue Approved  March  27  In  Amount 
of  $3,938,000 

Elementary  School  Cost,  $213,000 

SACRAMENTO.  Calif.,  Sacramento 
County.  White  and  Terry  Propert>. 
south  of  H  Street  Road. 

Owner — Sacramento  Board  of  Educa- 
tion, Dr.  James  F.  Bursch,  Super- 
intendent of  Schools,  Administra- 
tion Bldg.,  1200  T^venty-first  St., 
Sacraniento,  Calif. 

Frame  and  stucco,  one-story,  con- 
taining 12  classrooms,  offices  and 
toilet  facilities. 

Suptrvi-sing  Architect — Harry  J.  De- 
vine,  1012  Jay  St.,  Sacramento,  Cal. 


S/Sl/47  0 

Plans  Completed— Awaiting   Approval 

of    State    Division    of    Architecture 
Emergency  School    Building 

Estlmatsd  Cost  $8,500 
ST.   HELENA,  Calif..  Napa  County. 

St.  Helena  SchooL 
Owner — St.     Helena    School    District, 

St.  Helena.  Calif. 
Architect— Doyt    Early,    2406    L    St., 

Sacramento,  Calif. 


3/31/47  9 

Plans  Completed — Awaiting  Approval 

of  State   Division    of    Architecture 
Classroom   Buildings 

Estimated  Cost  $100,000 
SAN  JOSE,  Calif.,  Santa  Clara  Co. 
Owner— Alum    Rock    Unified    School 

District,  Santa  Clara  County. 
Architect— Franklin.    Kump    ft    Falk, 

251  Kearny  St.,  San  Francisco. 


3/31/47  '  • 

Contemplated — Included   In    Bend    Is- 
sue Approved  March  27  In  Amount 
of  $3,938,000 
Elementary  School  Cost.  $21^008 

SACRAMENTO.  Calif.,  Sacramento 
County.  River  Park.  N  H  St  Roa4 
between  S  P  tracks  and  Amer- 
ican River. 

Owner — Sicramonto  Board  of  E!duca- 
tton.  Dr.   James  F.   Bursch,   Supvr- 
inteiident    of   Schools,    Administra- 
tion   Bldg.    1200    Twenty-first    St 
S^acramento,  Calif. 

Frame  and  stucco,  one-story,  con- 
taining 12  classrooms,  offices  aind 
necessary   toilet   facilities. 

Supervising  Architect— Harry  J.  Dt- 
vine.  1012  Jay  St..  bacramento,  Cal. 


3/31/47  g 

Contemplated — Bond  Election  Planned 

About  Middle  of  Summer 
Elementary  School  (Addition) 
ELK  GROVE.  Calif..  Sacramento  Co. 

Elk  Grove  Elementary  School. 
Owner — Elk  Grove  Union  Elementary 

School  District  EikoGrove,  Calif. 
Includes  7-claBsroom  addition  to  the 

present   school. 


3/31/47  8 

Plans  Completed — Awaiting  Approval 
of    State    Division    of   Architecture 

Cafeteria  Building 

Estimated  Cost  $60,000 

SANTA  CLARA  COUNTY,  Calif.  Jef- 
ferson Union  Elementary  School. 

Owner — Jefferson  Union  Elementary 
School  District,  p.  O.  Box  397,  Santa 
Clara,  Calif. 

Architect — Franklin,  Kump  &  Falk, 
251  Keamy  St,  San  Francisco,  Calif. 


3/31/47  9 

Plans  Completed — Awaiting  Approval 
of    State    Division    of    Architecture 

Agriculture  Shop  Building 

Estimated  Cost  $30,000 

ESCALON,    Calif.,    San    Joaquin   Co. 
Escalon  High  School. 

Owner — Escalon    Union    High    School 
District,  Escalon,  Calif. 

Architect— E.  G.  Ernst,  561  E.  Hard- 
ing Way,  Stockton,  Calif. 


3/31/47  •  W 

Contemplated — Included    In    Bond    Is- 
sue Approved   March  27  In   Amount 
of  $3,938,000 
High  School  Additions     Cost,  $833,650 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


3/31/47  9 

Bonds  Approved  In  Amount  of  $36,000 
Elementary  School   (Addition) 
POLLOCK  PINES,  Calif.,  El  Dorado 
County.   Pollock   Pines  Elementary 
School. 
Owner  —  Pollock     Pines     Elementary 
School  District,  clerk,  P.  O.  Box  481, 
Camino,   El    Dorado    County,   Calif. 
Architect  —  Gordon    Stafford,    Insur- 
ance Bldg.,  806  K  St.,  Sacramento, 
Calif. 
Includes  two  classrooms,  kitchen  and 
health  room. 


3/31/47  9 

Plans  Completed — Awaiting  Approval 
of    State    Division    of    Architecture 

Temporary  Classroom 

Estimated  Cost  $6,000 

HURON.  Calif..  Fresno  County.  Huron 
Elementary  School. 

Owner  —  Huron  Elementary  School 
District,  Huron,  Calif.     . 

Architect — Frank  Wynkoop  St  Asso- 
ciates, 821  Market  St,  San  Fran- 
cisco, Calif. 


3/31/47  • 

Contemplated — included    In    Bond    Is- 
sue Approved   March  27  In  Amount 
of  $3,938,000 
School   Additions  Cost,  $226,420 

SACRAMENTO,    Calif,    Sacramento 

County.    Lincoln  Jr.  High  School. 
Owner — Sacramento  Board  of  BJduca- 
tlon.  Dr    James  F.  Buisch,  Suprr- 
intenient   of   Schools,    Admlnlstra- 
tlcn    Bldg.     1200   Twenty-first    St, 
Sr.cramentu,  Calif. 
Includes    gymnasium,    $106,380;    new 
cafeteria,    $30,400    and    craft    shop 
$20,070. 
Supervising  Architect— Harry  J.  De- 
vine.  1012  Jay  St.,  Sacramento,  Cnl 


3/31/47  0 

Archit  App.— Included  In  Bond  Is-, 
sue  Approved  March  27  In  Amount 
of  $3,938,000 

School    Additions  Cost,    $30t.700 

SACRAMENTO.  Calif..  Sacramento 
County.  Taboo  Elementary  School, 
.'9th  Street  and  Flith  Avenue. 

Owner — Sacramento  Board  of  Educa- 
tion, Dr.  James  F.  Bursch.  Super- 
intendent of  Schools.  Administra- 
tion Bldg,  1200  Twenty-first  St, 
Sacn»mento,  Calif. 

Includes  8  cIa.ssrocms,  $120,000;  audi- 
torium iTeating  373.  $75,000;  klnd'^r- 
garten  rocm,  $30,000;  library,  $32,- 
'iW);  office  and  nurse's  suite.  $15,- 
000.  and  additional  toilet  facilities., 
$15,000. 

Architect  —  Gordon  Stafford,  Forum 
Bldg.,  Sacrantento,  Calif. 


Sumtnerbcll 

Roof  Structuros 


Noted  In 


ftlds  to  be  Opened  Project     Location  of  Project 

8-31 —  8:00  P.M. — Classrooms   (2)         Burney 
8-81— 12K)0M.     — School  Building  (Addition)     Orovllle 
8-81—  1:00  P.M. — Warehouse   Sprinkler  P>rotectlon     Bellemont,   Ariz, 
8-31 —  3:00  P.M. — Classroom  BuildlngSanta  Clara  County 
8-81 —  2 :00  P.M.-^Houslng  Facilities  and   Utilities     Marion   Co.,   Ore. 
8-31 —  — Housing   Facilities.  White  Sands  Proving 

Ground       New  Mexico 
3-31 —  — Store  Building  (Hardware^,  San  Francisco 


Issue 
8-14 
8-  7 

3-20 
3-19 
3-10 

3-24 
3-28 


ENGINEERING  PROJECTS 

*8:81_  8 :00  P.M. — Swimming  Pool       Stockton  3-12 

8-81— 8  K)0  P.M.— Sanitary  Sewer       Stockton  3-12 

3.31_  8:00P.M. — Sanitary  Sewer  (Hazelton  Ave  >       .Stockton  3-13 

3-31 —  8:00  P.M. — Resurfacing    Tennis  Courts    Richmond  3-24 

3-31 —  8:00P.M.— Sanitary  Sewer  (Mendocino  Ave.)          Stockton  3-13 

8-31—  2 :00  P.M.— Viaduct                       Tacoma.  Wash.  8-18 

3-31 —  4:80  P.M. — Sewage  Plant  Alterations     San  Leandro  8-19 


*%-2»— 
8-81— 
8-81— 
8-31— 
8-81— 
8-31— 
8-81— 
3-31— 
S-Hl  — 
8-81— 
«-8l— 
8-31 
8-31— 

8-31— 
8-81— 
8-31— 
8-31— 

3-81— 
8-81— 

S-81— 
1-81- 

8-81— 
3-81— 
8-31— 

8-31- 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 

'2 ibb P.M.— Reinforcement  Bars     Central  Valley  Project  8-18 

2  K>0  P.M.— Douglas  Fir  Lumber    Central  Valley  Project  8-18 

2 :00  P.M.— Electrical  Equipment     Central  Valley  Project  2-18 

2  K)0  P.M. -Disconnecting  Switches    Central  Valley  Project  2-21 

2  K)0  P.M.— Work  Boats  and  Trailers  Boulder  City.  Nev.  3-  6 
2:00  P.M. — Portland  Cement  Casa  Grande.  Ariz.  3-20 
3K)0P.M. — Air  Compressor  San  Francisco  8-20 
2:00  P.M.— Aluminum  Paint  San  Francisco  8-24 
3:00  P.M.— Gas     Heat     Svs        Oakland  3-?' 

— Supplies  and  Materials.  Panama  Canal,  C.  Z.  8-26 

3  :00  P.M. — Carbon   Brushes       San  Francisco  3-26 
10 :00  A.M.-^Perimeter  Fence      Benicia                                      "^  3-26 

2:00  P.M. — Spillway  Gate  (Furnish  and  Install), 

San  Bernardino  3-26 

00  P.M. — Rail  Bonds                 San  Francl.sco  8-26 

00  P.M.— Reinforcement  Bars.  Deschutes  Project.  Oregon  3-26 

00  P.M.— Electric  Cable          San  Francisco  3-26 
00  P.M. — Portland   Cement,   Colorado-Big  Thompson  Project, . 

Colorado  3-26 

00  P.M. — Reinforcement  Bars,  San  Francisco  3-26 
00  P.M. — Transporting   Portland  Cement,  Colorado-Big 

Thompson  Project,  Colorado  8-26 

3:00  P.M. — Cap  Numbers  San  Francisco  8-26 
2:00  P.M. — Refrigerators.    Range  and  Air  Conditioning  Units  , 

San  Francisco  8-26 

— Liquid  Asphalt          Los  Angeles  8-28 

—Diesel  Oil                   Walnut  Creek  8-28 
2:00  P.M. — Portable  Rock  Bunker  Rental.  Monterey  and  San 

Luis  Obispo  Counties  8-28 

2  K)0  P.M.— Abney  Levels            San  Francisco  8-28 


3/31/47  •  9 

Plans  Completed— Awaiting  Approval 
of    State    Division    of    Architecture 
Classroom  Estimated  Cost  $9,600 

SACRAMENTO  COUNTY.  Calif. 
Owner— Dry  Creek  Joint  School  Dis- 
trict, Sacramento  County,  Calif. 
Architect — CTharles   F.   Dean,   Califor- 
nia  State  Life    Bldg.,   Sacramento, 
Calif. 


3/31/47  9 

Plans  Completed— Awslting  Approval 
of    State    Division    of    Architecture 
Pre-Cut  Units  Est.  Cost  $10,000 

RICHMOND.  Calif.,  Contra  Costa  Co. 
Owner — Richmond  Union  High  School 
District,  W.  T.  Helms,  superintend- 
ent of  schools,  1108  Bissell  Ave., 
Richmond,  Calif. 
Architect — Dragon,  Schmidts  A  Hard - 
man.  2068  Allston  Way,  Berkeley, 
Calif. 


3/31/47  9 

Plans  Completed— Awaiting  Approval 

of    State    Division    of    Architecture 
Temporary  Classroom 

Estimated  Cost  $25,000 
NAPA,  Calif.,  Napa  County. 
Owner — Napa  Union  High  School  and 

Junior   College   District,   Dr.    H.    M. 

McPherson,   district   superintendent 

of  schools.  Hall  of  Records,   Napa, 

Calif. 
Architect — Corlett  St  Anderson,   Bank 

of   America    Bldg.,    Oakland,    Calif. 
Includes  showers  and  shop. 


3/31/47  9 

Plans  Completed — Awaiting  Approvsl 

of  State  Division  of  Architecture 
Administration   Building 

Estlmsted  Cost  $30,000 


S/31/47  9 

Architect  Appointed — Project  Includ- 
ed In  Bond  Issue  Approved  March 
27th    In    Amount    of    $3,938,000 

School   Additions  Cost,  $32,000 

SACRAMENTO.  Calif..  .Sacramento 
County  Theodore  Judah  Elemen- 
tarv  School,  San  Miguel  and  D  .'".m. 

Owner — Sacraminto  Board  of  Educa- 
tion. Dr.  Jan-.es  F.  Bursch.  super- 
intendent of  schools.  Administia- 
tlon  Bldg..  1200  Twenty-first  Sf. 
Sacraniento.  Calif. 

Includes  4  new  clas'srooms.  $60,000; 
playgrounrt  toilet   facilities.   $1.5,noi. 

Architect— Charles  F.  Dean.  Califor- 
nia State  Life  Bidg.,  Sacramento. 
Calif. 

SuperNisIng  Architect — Harry  J.  Di- 
vine. 1012  Jay  St,  Sacramento,  Cal. 


Wbaa  plaBBlB« 
y«ar  mtw 
bolldlM  Ur 
today**  Mao^t, 

Call  .  .  . 
SUMMIMIU 


1746  Thirfccnfh  Strcvt 

Oakland,  California 

T  W  i  n  o  .« I<  >'     16  2  2 
ElVfcrprisc    lOOIO 


Roy  M.  Scott 

H««Hnf  and  Ventilating  Equipment 

Boilers  •  High  and  Low  Preeeurs 

Stsam  Traps  -  Vslvoo  -  Strainer* 

Fans    -    Blowers    •    Hosting    and 

Cooling  Cells 

Phone  MArket  29S1 

"Tell  Us  Your  Probisme" 

128   Tenth   Street,    San   Prandaco 


V.  Eb  messier  -  M.  E. 

CONSULTING  ENGINEER 


CANNERY  WASTE  DISPOSAL  SYSTEMS 


CANNERY  OUTFALL  TO  STILLS 

OR 

UNIT  PARTS 


IRUUin  PnillTS 

are   Laboralory   Controll«'d 
to    Professional   Painters' 
High   Standards 

jRUjin  pnini  comPRnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkpJe/  3440 


',RUiinp«int5 


-SI?.* 


S«rv/ce  Rlghtt 
Fully  Profecferf. 
Partial  Unit 


Pofenft. 


OAKLAND 

Atlat  Pacific   9ul\4\mq 

1321    67tli  STREET 

OLyaiple  722t 


SAN  FRANCISCO 

Pacific   f/im  ft   Mis*  lHlMta« 

526  FOLSOM  STREET 

SUHer  4fY0 
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DAILY    PACIFIC    BUILDER 


MONDAY.  MAUm  3J,  Ufjg 


■opMrrMng  ArahltMt— Harry  J.  I>«- 
Tln*.  1012  Jay  St..  Sacramento,  Cat. 

1/11/47  10 

Owtttr  Taking   Bld»— Due  May  IS,  9 

A.  H^— Womena*  Dormitory  Bldg- 

Est.  Cost,  1750.000 
•ORyALX.IS,    Or*.,    Benton    County. 

Orejfon    State  College, 
•wuei — Oregon  State  Board  of  High- 
er Education,   c/o   Secretary,   On 
fon  State  Board  of  Higher  Educa- 
tion.    Room     305,     Benson     Hotei 
Portland.  Oregon. 
Arebltecta — Stanton  &  Johnson.  Con- 
cord   Bldg.,    Portland,    Oregon. 
Reinforced   cone,   S-story,  H-shaped, 
each    wing    will    be    l-story,    cou- 
taining  a  central  kitchen ;  brick  ve- 
aeer,    concrete    floors,    steam    heat 
oonnections  from  a  central  campuH 
plant,    convertor    units,    general 
plumbing  and  heating,  ventilation. 
66  se]>arate  toilets,  40  showers  ana 
tub    Installations,    general    lighting 
fixtures,     power     installations     for 
freight    elevator   and   dumbwaiter; 
accommodaticns     for     320     woman 
studcnta. 

Plana  and  specifications  may  be 
obtained  from  the  office  of  the  arch- 
itect upon  deposit  of  |100.  Bidders 
iniaraiitee  of  10%  required 

1/81/47  » 

Architect  Appointed — Project  Inolud. 
•d  In  Bond  Issue  Approved  March 
27th   In    Amount   of   $3,938,000 

•ohool    Additions  Cost,    $164,000 

SACRAMENTO,  Calif..  Sacramento 
Co.  RiverBlde  Elementary  School, 
2870  Riverside  Boulevard. 

Owner — Sacitimento  Board  of  Educa- 
tion, Dr.  James  F.  Bursch,  super- 
intendent of  schools,  Adinlnistra- 
Uon  Bldg.,  1200  Twenty-first  St., 
Sacramento,  Calif. 

Includes  new  auditorium,  $75,000;  4 
new  classrooms,  $80,OCK),  outdoor 
toilet   facilities.    $15,000. 

Architect— Koblik  ft  Fisher.  7261%  k 
Street,  Sacramento,  Calif. 

Supervising  Architect — Harry  J.  Dc- 
vlne,  iei2  Jay  St.,  Sacramento,  Cal. 


(6)  draioag*  of  eobMCratlotui ; 

(7)  1785  cu.  yda.  rock  surfadnc  ct 
yards  and  roadways; 

(8)  42,400    sq.    ft    face-forms,    sub- 
structure ; 

(9)  2400  sq.  ft  back -forma  for  aub- 
structurM ; 

(10)  4500  sq.  ft  face-forms,  tall  raca 
bridge ; 

(11)  7000  sq.  ft  back-forma  for  taU 
race  bridge; 

(12)  2250  sq.  ft  face- forma  for  pan- 
stock  anchors  and  piers; 

(IS)  H>50  sq.  ft  back-forms  for  pen- 
stock anchors  and  piera ; 

(14)  600   sq.   ft    face-forma   for   an- 
chors and  piers; 

(15)  600  sq.  ft  face-forms,  all  other 
concrete  work; 

(16)  4000   sq.   ft  back-forma   for   all 
other  concrete  work; 

(17)  166,500  lbs.  reinforcing  steal  for 
substructure ;' 

(18)  37,500    lbs.    reinforcing    atel    for 
tail  race  bridge;  ' 

(19)  300  Iba.  reinforcing  ateal  for 
piers ; 

(20)  52,000  lbs.  reinforcing  steel  for 
other  concrete  work; 

(21)  2300  cu.  yds.  class  A  concrete  for 
substructure ; 

(22)  250  cu.  yds.  class  A  concrete  for 
tail  race  bridge; 

(23)  1200  cu.  yds.  class  A  concrete 
for  other  work ; 

(24)  630  cu.  yds.  class  B  concrete  for 
lower  penstock  anchor*  and 
piers; 

(25)  110  cu.  yds.  class  B  concrete 
completing  anchors  and  piers; 

(26)  20,400  sq.  ft  finishing  unformed 
concrete  surfaces,  application 
wood  float; 

(27)  2300  sq.  ft  monolith  finishing  of 
main  floor; 

(28)  1800  sq.  ft.  finish  tail  race  bridge 
deck  surface; 

(29)  45f>0  sq.  ft  plain  monolithic  fin- 
ishing; 

(30)  500  lbs.  miscellaneous  steel; 

(31)  per  lin.  ft  sewer  pipe; 

(32)  installation  of  electrical  work. 
Plans  and  specifications  obtainable 

from  the  above  office. 


14-17— 4>UBUC  BUILDINGS 

8/S1/47  17 

Preliminary    Plans    Approved 
Detention  Home  Cost  $185,(C0 

SANTA    ROSA,    Calif.,    Sonoma    Co. 

Sonoma    County    Hospital    grounds 
Owner  —  Courtly  of  Sonoma,  Board 

of    Supervisors,    Courthouse,    Stirta 

Rosa.  Calif. 
Architect  —  B.  Geoffrey  Bangs,  605 

Market  Street,  San  PYancisco,  Cal. 
Includes  2  hides. 


IB 


3/81/47  • 

Preliminary   Skatohea  Approved-— 

Archltaet  Authorized  to  Proceed 

With  Plana 
Naw  Courthouaa        Eat.  Coat  $818,500 
SANTA  CRUZ,  Calif..  SanU  Crua  Co. 

Site  not  selected. 
Owner — County    of    Santa    Cruz,    c/o 

Board  of   Supervisors.    Courthouse, 

Santa  Cruz,  Calif. 
Architect — Charles  E.  Butner,  7  Wln- 

ham  St,  Salinu,  Calif. 

20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


Xtf) 


(e) 
(f) 
(K) 

(6) 


20 


3/31/47 

Preliminary  Plana  In  Pregreaa 

Gymnasium 

PARLIER,  Calif..  Fresno  County. 

Owner  —  Board   of   Trustees,    Parliar 

School  District,  Parlier,  Calif. 
Architect    and    Engineer  —  Hanna    & 

Cllne,  Room  310  Pacific  Bldg.,   610 

16th  St,  Oakland.  Calif. 
Wood  frame,  stucco  exterior,  80x100, 

4000  sq.  ft.  locker  room. 


S/Sl/47  9 

Contemplated—- Included  In  Bond  Is- 
sue Approved  March  27  in  Amount 
af  $3,988,000 

Remodel  Admin.  Bldg.    Cost,  $159,000 

SAC7RAMENTO,  Calif.,  Sacramento 
€Jo.  Jefferson  Elementary  School, 
Ifth  and  N  Streets. 

Owner — Sacramento  Board  of  Educa- 
tion, Dr.  James  F.  Buisch,  super- 
intendent of  schools.  Administra- 
tion Bldg.,  1200  Twenty-first  St., 
Saeramento,  Calif. 

Remodel  school  building  in  admin - 
iatratlon  building. 

Supervising  Architect — Harry  J.  De- 
Tlne.  1012  Jay  St,  Sacramento,  Cal. 

12.13— INDUSTRIAL 
BUILDINGS 


18 


8/81/47  13 

Owner  WIS  BulM 

•hop  Building  Cost  $38,000 

ALAICBDA,  Calif..  Alameda  County. 
2025  Everett  St 

Owner — Peerless  Iron  Works,  Inc., 
foot  of  Everett  St.,  Alameda,  Calif. 

Atgioeer-^.  T.  Long  Co.,  1441  Frank- 
lin Bt,  Oakland,  Calif. 

One-atory  ahop  building. 

Contraotai^— Owner  will  build. 


3/31/47 

Contemplated 

West  Point  Powerhouse 

Cost,  $4.00u,0oo 
AMADOR     COUNTY,     Calif.      Moko- 

lumne  Hiver  19  miles  from  Jackson. 
Owner— Pacific   Gas    A   Electric   Co. 

245  Market  St.,  San  Francisco,  Cal. 
Plans  by  Engrg.  Dept.   of  Owner. 
Power  plant  with  cai^icity  of  21.000 

horsepower. 

3/31/47  5* 

Contemplated 

Rock  Creek  Powerhouse 

Cost,  $26,800,000 
BUTTE   OOITNTY,   Calif.     Northfork 

of  Feather  River  near  Cresta. 
O^-ner— Pacific    Gas    &   Electric    Co., 

245  Market  St.  San  Francisco,  Cnl. 
Plans  bv  Eigrg.  Dept.   of  Owner. 
Pc.wer  plant  with  capacity  of  169,0»>0 

horsepower. 


8/31/47  20 

Board    of    Education    Agrees    To 
Provide   $25,000    Funds   and    Accept 
Offers  of  $25,000  In   Donations- 
Construction  Will  Begin  as  Soon  as 
Permission     to     Build     Is     Secured 

Swimming     Pool    A    Bathhouse 

Coat   $40,000   A    $10,000 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
Adjacent  to  Abraham  IJncoVi 
High   School 

Owner  —  San  Jose  Unified  School 
District.  Cecil  D.  Harde.sty.  super- 
intendent, C.  U  Suffleld,  busln»!»s 
manager,  A\^erals  and  Alamaden 
Ave.,  San  Joee,  Calif 


UOO  Ita.  it  6-ln.  anat  Iron  pip^ 

lao-lb. ; 

1  each  6- in.  flra  hydrant; 

1  each  6-ln.  plugged  tee  croaa; 

1  each  6- in.  valve  and  metal  valve 

box; 

Roada,  Patha  and  Stepa 

(a)  3C0  cu.  yds.  crusher  run  rook; 

(b)  IGOO  sq.  yds.  aeal  coat; 

(c)  1600  sq.  yda.  subgrade  prepara- 
tion for  roada; 

(d)  2400  sq.  ft  cement  paths,  4- In. 
thick.  Including  subgrade  prepa- 
ration; 

100  lin.  ft.  cement  step  and  riser 
unit,  including  reinforcement; 
40  Un.  ft   12-ln.  CMP  culvert  In 
place; 
82  lin.  ft.   15-ln.  CMP  culvert  In 

Sanitary  Sawara 

40    lin.    ft    6-ln.    VC,    Including 

trenching  and  backfilling; 

1700    lin.    ft   8-ln.    VC,    Including 

trenching  and  backfilling; 

1  each  8-ln.  cleanout  to  grade; 
4   each   manholes,    rings,   covers; 

Alternate   I 

2  each  type  E  buildinga  (In  lieu 
of  type  A) ; 

deduct  for  deleting  2  outside  en- 
trances to  second  floor  kitchens, 
including  steps,  landings  and 
doors,  and  substitute  standard 
windows  for  the  doors  from  the 
landings  in  type  E  buildings; 
deduct  for  deleting  gutters,  down- 
spouts and  cement  splash  pans, 
olass  E  buildings; 
deduct  for  deleting  strip  shingle 
roofing  and  substituting  55-lb. 
roll  roofing,  class  E  buildings; 

Alternate  II 
add  to  unit  price  of  type  A  build- 
ings and  to  type  E  buildings  for 
reinforcing  of  all  masonry  units; 

Alternate  III 
twjd  to  unit  price  of  each  building, 
type  A  and  type  E,  for  using  re- 
inforced concrete  foundation  walls 
in  place  of  unreinforced  masonry 
units; 

deduct  from  unit  of  each  build- 
ing, type  A  and  type  E,  for  using 
reinforced  concrete  .walls  In 
place  of  reinforced  masonry 
foundation  walls. 


(e) 
(f) 

<f) 

(8) 
(a) 

(b) 

(c) 
Id) 

(7) 

(a) 


(b) 


(c) 


(8) 


(9) 


(10) 


Tarda  and  Docka,  and 
amined  at  the  office  of  DAIIiT  PA- 
CIFIC BUILDER,  468  TanUi  0t»  Wm 
Francisco.  (TaJlf. 


U 


4/31/47 

Plana   Completed 

Owner   Will    Build 

Residence 

ORINDA.    Calif..    Contra    Costa    Ca. 

Owner— Ralph  Locke.  2652  Harrison 
St,  San  Francisco.   Calif. 

A^rchitect  —  Sewall  Smith,  Garrett 
Building,    Lafayette.   <3alif. 

Frame  and  stucco,  two-story.  In- 
cludes   six    rooms. 


ao 


28 


3/31/47 

To  Start  Work  Soon  On   First 
Homes   of    New   Project 

Residences     (60)     Est.    Cost    $000,009 

WOODLAND,  Calif.,  Yolo  Co.  Wil- 
liam Crawford,    Sr,    subdivision. 

Owner— Graeser  Realty  Co..  .154  Col- 
locre    St..     Woodland,     Calif. 

Plans  by  owner. 

Two  and  three  bedrooms  each 

Contractors — Stolte,  Ine^  8481  tarn 
Leandro  St.,  Oakland,  Calif. 

FMfty-one  homes  are  now  being  com- 
pleted by  the  contractor  in  the 
same   subdivision 


22-26— RESIDENTIAL 
BUILDINGS 


Bids— Due  April   16, 
NOy  14307, 
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8/81/47  •     IS 

0«»nar    Taking    Bids    From    Selected 

List   of   Contractor*— Due   April   16 
■laetra  Powarhouse  and   Related 

Structurea  Cost  $15,600,000 

AMADOR     COUNTY,     Calif.     Moke- 

lumn*    River,  approximately    eight 

mllaa   east  of  Jackson    (accessible 

by  road). 
Owi-.er— Pacific   Gas   &   Electric   Co.. 

245  Market  St.,  San  Francisco.  Calif. 
Plans  by  engineering  department  of 

owner. 

The  work  Involves: 
(1)  lump  sum,  powerhouse; 

(a)  concrete     superstructure     above 
main  floor; 

(b)  glass  block  panela; 

(e)  hollow  concrete  block  partltiona; 
(d)  metal   lath  and   plaater  ceilings 

and  plastering  of  masonry  sur- 
faces; 
(a)  furnishing  and/or  installation  of 
all  ornamental  and  miscellane- 
ous steel  and  iron,  sheet  metal 
!  work,  steel  windows  and  doora; 

(f)  all  carpentry  and  mlllwork  other 
than  laminated  roof; 

(g)  composition     and    asbestos  -  ca- 
ment  shingled  roofs; 

(k)  lumlsh    and     install     plumbing 
fixtures    and    water    and    sewer 
piping,  etc.; 
(1)    all  glazing  of  steel  windows; 
(J)    furnishing  and    install   air  con- 
ditioning   and    ventilating    sys- 
1  tem    and    air    conditioning    and 

ventilating  equipment  units; 
t'  (k)  miscellaneous     steel     for    drain 
j  sump    at    and     of     transformer 

1  foundation ; 

(1)    miscellaneous     steel     for     light 
atandards  in  switchyard; 
=,(»)  miscellaneous  steel   for  founda- 
•■  tions    for    disconnecting   switch 

structure; 
(n)  mlBcellaneous  steel  for  founda- 
tions for  main  bus  structure  and 
operating  platf onrs ; 
(o)  miscellaneous   steel  for  founda- 
tions for  main  transformers ; 
(p)  miacallaneous    steel    for    trans- 
former bus  structure; 
(q)  miscellaneous    steel    for    trans- 
former transfer  track; 
(r)  furnishing    and    Installing    steel 
tail  race  liners  beneath  tall  race 
bridge: 
(a)  furnish  and  Install   steel  hand- 
1  railings,      gratings      and      light 

t  standards ; 

"    (2)  per  cu.  yds.  miscellaneous  exca- 
vation and  trimming; 
■{■  (8)  per  cu.  yd.  earth  backfill; 
(4)  200  cu.  yds.  2-in.  crushed  rock- 

flll; 
(9)  maintenance  of   existing  barrier 
across  tall  race  ehannal; 


3/31/47 

Contemplated  ,.^««„ 

Cresta    Powerhouse     Cost,  $21,500,000 
BUTTE    COUNTY.   Calif.     Northfcrl; 

of  Feather  River  near  Cresta. 
Owiipr— Pacific   Gas    A   Electric    Co., 

245  Market  St.,  ban  Francisco,  Cal 
Plans   bv  Engrg.  Dept   of   Owner. 
Power  plant  with  capacity  of  101,000 

horsepower. 


.'?/31/47  13 

Contemplated 

Potter  Valley  Powerhouse   Ilmpts.) 
MENDOCINO  COUNTY.  Calif. 
Owner— Pacific    Ga.i    &   Electric    Cc, 
2-15  Market  St.,  San  Francl«co,  CaV 
Plans  by  Engrg.  Dept   of  Owner. 


t2 


3/31/47 

Contracts   Awa.rded — Foundations 

Poured.   Masonry   Started 
Planing  Mill  Cost.  $50,000 

SAN   MATEO,  Ca-if.,  San  Mateo  Co. 

421  Fifth  Avenue. 
Owner— Pedersen    &    Arnold    Planing 

Mill.   4th    and    Claremont   Sts..   Sa.i 

Mat?o,  Calif. 
Plans  by  owner's  drafting  dept. 
Concrete  and  concrete  block.  l-slor>, 

to   replace   mill    recently  destroyed 

by   fire. 
General  Work— Ward  Tucker,  816  4th 

Ave..  Sen  Mateo,  Calif. 
Maronry  Work- Person   A  Wlk.    1301 

F'aloma  Ave.,  Burllnganie,  Calif. 
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n/.'}i/47 
Contemplated 
Eureka  Steam   Plant 
EUREKA.   Calif..   Humboldt  County. 
Owrer-Pacific    Gas    A    Electric    Co., 
245  Market  St  .  San  Francisco,  Cal. 
Planj  by  Engrg.  Dept.   of  Owner. 


IS 


:?/31/47 

Contemplated 

Colgate    Powerhouse     Cost,   $3,000,000 

YTTRA  COUNTY,  Calif.    Yuba   Rlvei 

r^-i   miles   northeast   of    M.irysvllle. 
Owner— Pacific   Gas   A   Electric   Co.. 

245  Market  St.  San  Fr.inolsco.  Cal 
rian^  bv  Engrg.   Dept.   of  Owner. 
Power  plant   with  capacity  of  38,000 

horsepower. 


8/31/47  ,„^       3* 

Plana  Completed— I ndaflnlta  Whaw 

Construction  Will  8tart  ^^g^ 
Residence 

ORINDA.  Calif.,  Alameda  County. 
Owner— Albert  Buxton,  c/o  architect 
Architect  and   Engineers  —  Hanna  ft 
Cllne,    Pacific   Bldg.,    610    16th    St, 
Oakland,  Calif. 
Wood    frame,    rustic    siding,    shingle 
I     roof,   seven   rooms,   lH-"tory,   two- 
car  garage  (attached). 

8/31/47  " 

Working   Drawings  In  Prograaa 
Residence  ,     ^ 

ORINDA.  Calif.,  Alameda  County. 
Owner— John  H.  Cllna  Jr.,  c/o  Hanna 

A  Cllne.  „  - 

Architect    and    Engineer  —  Hanna    ft 

Cllne,  Pacific  Bldg..  Room  810,  610 

16th  St,  Oakland,  Calif. 
Wood  frame  and  siding,  shake  roof, 

one-story,  15,000  sq.  ft.  six  rooms, 

hot    air    furnace,    two-car    garage 

(attached). 

3/31/47  ^        ^    ^t\m.^ 

Owner  Taking   Bld»— Due  April  15, 

2  P.  M.  (Unit  Quantities) 
Offlcera'  Quarters;  Serial  No. 

04-203-47-59  ,    _        „     , 

SONOMA  COUNTY,  Calif.  Two  Rock 

Ranch,  near  Petaluma. 
Owner— San  Francisco  District  Corps 

of  Engineers,  War  Department,  74 

New    Montgomery    St,    San    Fran- 
cisco, Calif. 
Plans  by  owner. 
Two  buildings  for  officers'  quarters, 

allied  exterior  utiliUes  and  adjacent 

road  work. 

Names    of    contractors   being    tur- 
nished  with  plans  were  given  Mar.  28. 

Bids  will  be  taken  as  follows: 

(1)  2  each  type  "A"  buildings; 

(2)  Underground   Electrc<al  Work 
(a)  3  each  monuments; 
(b>  350  lin.  ft  phone  ducts  (empty); 

(c)  250  lin.  ft  2.in.  type  II  fibreduot 
and  No.  2  RC  conductors; 

(d)  200  lin.  ft.  2-in.  type  "  "breduct 
and  1  No.  6  VCL  and  1  No.  6  BC, 

(e)  80  lin.  ft  2-in.  rigid  conduit; 

(f)  lumpsum,  install  and  equip  trans- 
former fumlahad  by  government; 

(»)  lump   sum,   concrete  transformer 
pad    and    enclosure,    including    2 
j        ducta ; 

(3)  Exterior  Earthwork 
(a)  900  cu.  yds.  unclassified  excava- 
tion, exclualvo  of  road  work  exca- 
vation ; 

400  cu.  yds.  unclassified  excava- 
tion, road  work  only; 
Water  Supply  and  DIatribtulon 
System 

80  lin.  ft.  \-\n.  galvanized  plpa; 
160  Un.  ft  1^-ln.  galvanized  pipe; 
BO  Un.  ft  IH-in-  galvanised  pipe; 
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3/31/47 

Preliminary  Plana  in  Prograaa 

Residence 

LAFAYETTE,  Calif.,  Contra  Cosia 
County.   Crestvicw  Tract." 

Owner — Harry  Sommer,  a/o  Arahl- 
tect 

Architect  —  Sewall  Smith,  GktrraM 
Building,   Lafayette,   Calif. 

Wood  frame,  wood  exterior  and  aid- 
ing, 6  rooms. 


34 


-No     Dua 


3/31/47  2« 

Owner  Taking 

a  P.  M. 
Emergency   Housing; 

Spec.  18370 
STOCKTON,  Calif.,  San  Joaquin  Co. 
Pacific     Reserve     Fleet    personnel. 
Rough  and  Ready  Island. 
Owner — Bureau  of  Yards  and  Docks, 
12th   Naval   District   Public   Works 
Department    Room   A-109,    Federal 
Office     Bldg.,    Civic     Center,     San 
Francisco,  Calif. 
Includes     earthwork,     new     concrete 
I     foundations,   setting    existing    con- 
crete piers,  additions  and  rehablU- 
tatlon    (50   homoja   and    9    quonset 
huts),    roads    and    walks,    parking 
aresui,   furnishing    and    installation 
of   100  gas    ranges,    100   gas    space 
heaters,    100   electric    refrigerators, 
plumbing,  heating,  water,  sewer  and 
gas   services,  electrical  work,  field 
painting  and  fire  protection. 
Bids  will  be  taken  as  follows: 
(1)  work  complete; 
I  (2)  deduct  for  elimination  of  interior 
painting  of  existing  painted  sur- 
faces ; 

deduct  for  elimination  of  all  elec- 
tric refrlKerators,  gas  space  heat- 
era  and  gas  ranges; 
deduct  for  elimination  of  roads; 
deduct  for  elimination  of  clothes 
lines. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  Pub- 
lic Works  Department  Room  A-119, 
Federal    Office    Bldg.,    Civic    Center, 
Sfin  Fi-ancisco,  C^llf.,  upon  deposit  of 
check  or  postal  money  order  for  $10. 
payable  to  tha  Chief  of  the  Bureau  of 


S/31/47 

Plans   Completed 
Owner     Taking     Bidi 

Date  Set 
Residence 

MARIN  COUNTY,  California. 
Owner — Margaret    Day,    c/o    Bunaet 

Line  and  Twine  Company,  864  ©tk 

St..    San    Franclnco.    CalET. 
Architect   —   Sewall   Smith.   Garrett 

Building.   Lafayette,  Calif. 
Wood  frame,  rustic  exterior, 

800  sq.  ft.  4  rooms. 


apprvz. 


8/31/47  >* 

Plans  Completed 
Construction   By   Days  Work 
To   Start   Approx.   1    Month 
Residence  Coat  810,008 

MILL    VALLEY,    Calif..     Marin    Co. 
Owner— Richard   Vamey,    c/o  Var- 


mfW^ 


(8) 


(4) 
(5) 


SHAW 
BOX 

(Heary  Duty) 

LOAD 

LIFTER 

ELECTRIC 

HOIST 

CAPACITIES 
H  to  20  Too 

Shaw-Box  Electric  Cranes 

Jib  Cranes  -  "A"  Frames 

Hand  Operated  Cranes 

Manufacturers— Distributori 

ROUND  CALIF.  CHAIN  CO. 

Bayshorc  Highway 

South  San  Francisco.  Calif. 

Phone  Delaware  7487 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArficld  9110 


1»»5  ■▼••>•  At«- 
Sea  FModaco.  Caul. 
P/bof>«.GArfi«l(i91lO 


.   .   .  YARDS    AT  .   .  . 

755   Connty   Road 

San   Carlo*.   Calif. 

rh.mr:   San   Carlo*   2041  M 


507   Bonan7.i    Rnid 

I  .J*  Vfga*,    Navada 

r/boir:   La*  Vagaa   M44 


'For  a  Squarr  Deal  Call  O'NeAl" 


NOW  AVAILABLE 

"sTKl  TRUSS  JOISTS 


(b) 
(4) 

(a) 
(b) 
(c) 


\\\r 


m^i 


GEORGE  M.  PHILPOTT  CO. 
Iryast  bst.  ftk  osd  lOtb  Stt..  S.  F. 


COMPRESSORS 

PUMPS 
CONCRETE  IREAKERS 

RENTAL  SERVICE 

Drill  St««l    •    Gods    -    V-I*l«» 

Wir*  Rop«  aad  PIHIsqi 

•all  A  Roll«r  tsariaf* 

SAN  FRANCISCO 

HEmlech  547S 
OAKLAND 

HUmboldt  U56 


PHONE 


STEEL  COMPANY 


1750    ARMY    ST  mm  m        il  |  /|1 

SAN    FRANCISCO  W  §\       •♦•••■ 

COASTWISE      SERVICE 


MONDAY.  MARCH  31.  1947 


DAILY     PACIFIC    BUILDER 


PAG^i 


DAILY 
PACIFIC   BUILDER 

(SrtabttahMl  In  1890) 

^wtlUslMd  every  morning,  oxeept 

•ataadaya,   Sundays   and    Legal 

Holidays  by 

W.  W.  Dedgs  Corporation 

4ift  Tsnth  tt.,  San   Franoteoe  S 

Telsphons  MA  rkst  7110 

Q.  C  MoOavran,  Manager  •  Editor 
J.  ■.  Odflsrs,  Advsrtlting  Manager 

8ubpcr1ptlon  Rates: 

laOiOO  par  year 
(Payabia  In  Advance) 
aingis  Copy  15  Cents 

AdvarUsIng  Rates  on  Request 

Prtntadby 
SUrk- Rath  Printing  ^^^ 

A  Publishing  Co. 

(Vntersd  as  Second  Class  Matter, 
tMiy  28,  1807,  at  the  post  office  In 
Bdiib  tVandaco.  Calif.,  under  the 
Act  of  March  3.  1807.) 

Copyright  1»46  by 
F.  W.  Dodf  e  Corporation 


nsy  Bros  Plumbing  &  Hardware 
Co..  57  Throckmorton  Ave..  Mi' I 
Vallay.  Calif. 

Architect  —  Conrad  F.  T.  Kett,  75 
Oesdenta  Dr.,  Sausallto.  Calif. 

Frame  and  stucco,  one-story,  v.ond 
shingle  roof  with  jheet  rock  Int.  - 
rlor,  plaster  exterior,  brick  fire- 
place end  brick  entrance  step.'. 
hardwood  floors,  two  floor  lur. 
naoes,  tile  bath,  and  kitchen;  in- 
cludes six  rooms,  two-car  attached 
Karage,  farmhouse  style  poicli, 
rancb    style    design. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


and  200  N  Noriega:  owner  and 
contractor,  MacArthur  Bldg  Co, 
3224  Judah  St 

DWELLINGS,  five  l-(<tory  fr  $7800 
each :  E  42nd  Ave  275,  SOO.  325,  350, 
875  S  Quintara;  owner  and  con- 
tractor, Superior  Bldg  Co.  142G 
Noriega  St. 

AL'r^R  tlats,  13250;  ti63  Minna  St. 
owner,  Schuler,  c/o  cntr;  contrac- 
tor, Leonard  Salomon,  1734  Brcd- 
erick  St 

FLATS,  2-8tory  frame,  $13,000;  Eant 
10th  Ave  126  S  Judah-  owner  and 
contractor,  John  Mauck,  1219  2iid 
Avenue. 

STORAGE  bldg,  one-story  Class  C, 
$9186;  E  Colin  Kelly  200  S  Bran- 
nan ,  owner,  P.iclfic  Vegetable  Cor- 
poration, 62  Townsend ;  contractor, 
E  S  McKittrIck  Co,  Inc.  Oakland ; 
architect,  Geo  Hanna,  610  16th  ot, 
Oakland 

DWELLINGS,  two  l-atory  fr,  $85CK) 
each;  E  Monticello  lO  and  50  South 
Sargent;  owner,  L  N  Crescio,  140 
Chester  St;  ccntraclor.  Modern 
Home  Bldrs,  4103  24th  St. 

DWELLING.  2-«tor>-  fr,  $9900;  Wert 
Fountain  310  N  25th  St;  ownoi, 
Jack   I..ester.  Vacaville. 

FLATS,  2-atory  frame,  $15,000,  South 
Jersey  219  W  Dolores;  owner,  Pete 
Mortensen,  c/o  cntr;  contractor,  C 
L  Wold  Constr  Co,  4412  Fulton   St 

ALTER  laundry,  $6800;  NE  .19th  St 
and  Alabama ;  owner.  Independent 
Ldry  &  Dry  Cleaning,  prem ;  cor  - 
tractor,  R  H  Kimball.  1400  17tl. 
Ave. 

STORAGE  bldg,  one-story  Class  C, 
$17,075;  SW  Bmnnan  and  Ist  St.s ; 
owner.  Pacific  Vegetable  Oil  Corp. 
62  Townscnd  St;  contractor,  E  S 
McKlttrick  Co,  Inc.  Oakland;  arch- 
itect. George  Hanna,  610  16th  St, 
Oakland. 

DWEL.LINGS,  two  l-ctory  fr,  $5000 
each:  S  Campbell  100  and  125  Eas( 
Delta;  owner  and  builder,  T  J 
Sullivan,  r.45S  26th  St. 

STORE  .and  flats,  2-story  fr,  $11,000; 
SE  Mission  101.69  SW  Avalon ; 
ovvnrr,  John  Nat.lnl,  c/o  crtr; 
contractor,  Alemany  Consir  <-'i. 
6235  Mission  St. 

ALTER  store,  $30,000;  2868  Mission; 
owner.  Max  Shaff,  618  Montgom- 
ery St;  contractor.  W  C  Akard,  i;-5 
Cervants  Blvd:  architect,  C  E  Per- 
ry,  617   Montgomery    St. 


D"WELLINGS,  14,  1-story  frame,  $7,- 
OOo  ach;  E  45th  Ave  150.  175,  200, 
226,  250,  270  S  Moraga;  E  4.'>lh  Ave 
93,  118,  143.  ICS.  193.  218,  243,  2Uj 
N  Noriega,  owntr  and  builder,  li 
F  Gain.  377  West   Portal  Ave. 

INSTALL  new  front,  $4000;  968  Msu- 
ket  St:  owner,  Kenny  Bruce  Sloies 
Inc,  premises. 

LUNCH  room,  $750;  665  3rd  Street: 
owner,  MJB  Co,  prem ;  contractor, 
Carl  A  Prandsen. 

ALTER  bldg  into  twc  dwellings,  $5.- 
000;  2412  Clay  St;  owner.  Michael 
Macaulcy,  c/o  cntr;  contractor, 
Henvy  Ar-.an  Con.itr,  4142  Geary. 

SANTA    CLARA    COUNTY 

DWELLING,  $7000 ;  Lot  20,  McKenzle 
Ave,  Los  Altos ;  owner  and  builder. 
Major  J  M  Graham,  1539  California 
St,  Mt  View. 

REPAIR  SHOP.  $5000;  Sterling  and 
Central,  Mt  View;  owner  and  build- 
er. B  M  Schley,  650  Alma  St,  Mt 
View. 

DWELLING,  $6000;  Holly  Dr  off 
Toyon ;  owner  and  builder,  H  G 
Wick,  342  Westcourt,  San  Jose. 

DWELLING,  $5000;  Lot  10,  140  Glen 
Ave;  owner,  C  Terry,  97  Alexander 
Ct,  San  Jose ;  builder,  M  Allen.  441 
L^nlverslty  Ave,  San  Jose. 

DWELLING,  $5000;  San  Antonio  and 
King;  owner,  Terry- AUen-Tatro,  97 
Alexander  Ct,  San  Jose. 


CABINET  SHOP,  $8000;  San  Antonio 
Rd.  Los  Aitos;  owner  and  builder, 
J  H  Budd,  2815  Palo  Vsrds,  Los 
Altos.  ^    .^ 

REPAIR  SHOP,  $7000;  Mlddlsflsld 
Rd;  owner  and  builder,  A  Barcsi, 
Route  2,  Box  86A.  Mt  View. 

DWELLING,  $4000;  King  and  Ma- 
bury  Rds;  owner  and  builder,  A  F 
Rosa,  Route  6,  Box  70B.  San  Jose. 

DWELLING.  $6000 ;  Lot  71.  Ellsworth 
Place;  owner  and  builder.  F  Cou- 
lombe.  Box  906C,  Laurel  Avs,  Manlo 

DWELLING,  $7000;  Placer  Oaks  Rd, 
Los  Altos;  owner  and  builder,  A 
Wallace,  premises. 


SANTA  CLARA   COUNTY 


WAREHOUSE.  $1000:  San  Jose  Ave, 
San  Jose;  owner  and  contractor, 
Issacscn  Grain  Co.  1645  So  lat  St, 
San  Joee, 

DWELLING  (l-famlly).  $13000;  cor- 
ner San  Antonio  A  El  Camino  Real; 
<nvnf»r,  EuRcne  Calvo,  Rt  1.  Box 
80.  Mt  View;  contractor,  Frank 
Nevis,  981  Harrison  St,  Santa 
Clara. 

DWELLING  (l-famlly>.  $7000:  Rare 
Drive.  Lot  152 ;  owner.  S  W  Schaller. 
175  Tennyson  Ave.  Palo  Alto;  also 
contractor. 

PRIVATE  GARAGE.  $1000;  Red- 
wood Estates.  Ix)t  267.Blk  R;  own- 
er and  contractor.  V  D  Jones.  112 


No  Murphy  Avs.   Sunnyvala. 

REAL  ESTATE  OFFICE.  $1700:  BT 
Camino  Real  A  Fremont  Lot  11; 
owner  and  contractor.  J  P  Shearer, 
2600  University  Ay*.  r^aloAUo. 

DWELLING  (1-famlly).  $6000:  Ben- 
venue  St  uot  8.  Los  Altos,  owner 
and  contractor,  A  B  Nelson  Rt  l. 
Box   87,   Los   Altos. 

DWELLING  (1-famlly),  |1000;  Can- 
ter Street  nr  Alvlso  Road:  owner 
and  contractor,  Steve  Fopovlch. 
(56  Center  St  Mt  View. 

UTILITY   ROOM    t trailer  camp)   $4.- 
300;  e/B  El  Camino  Real  .Rt  2,  Box 
303,   Mt   View  ;   owner.   J    M    HoltJS- 
claw.    Mt    View;    contractor,    F    Ar- 
Miller.  _     ^       , 

ADDITION,  $2000;  e/a  El  Camino. 
No  of  Mt  View;  owner  and  con- 
tractor. Fred  A  Miller. 

DWELLING,  (one-family).  $6000;  » 
El  Camino.  No  of  Mt  View:  own- 
er and  contractor.  F  A  Miller. 

DWELLING  (1-famlly).  $6000:  Par- 
ma and  Rose.  Lot  2.  !r,e«wood 
Manor;  owner.  R  K  Giffcn,  5-:0 
Palo  Alto  Ave,  Palo  Alto;  contrac- 
tor, O  H  Freols. 


OAKLAND 


ALTERATIONS.  $2000;  405  14th  St; 
owner  and  builder,  Financial  Cen- 
ter Bldg,  premises. 

ALTERATIONS,  $865;  BS7  14th  St; 
owner.  Max  Belling,  prem;  builder. 


SAN    FRANCISCO 


DWELLINGS,  20,  1 -story  fr,  $80>0 
each:  W  37th  Ave  25,  ftO.  75.  ICO  N 
Vicente:  W  St7h  Ave  250,  .100,  2if>. 
825,  sac  S  Ulloa ;  SW  cor.  37th  Ave 
and  Taraval;  W  .37th  Ave  25,  50, 
75,  100  125,  150.  175,  200  S  Taraval ; 
8  Taraval  82.€  W  37th  Ave;  owner, 
Atlss  Realty  Co.  1600  Judah  St 
crntractor.  Pacific  Coast  Constr 
Oo.  1506  Judah  bt. 

DWELLINGS,  24,  1-etory  fr.  $7000 
^•ach;  E  42nd  Ave  100  and  125  S 
Rivera:  W  41.«<t  Ave  175  and  200 
e  Taraval;  SB  43rd  Ave  and  Ri- 
vera; E  43rd  Ave  TitO,  50  and  73  H 
Rlrera;  SW  cor  42r.rt  Ave  and  Ri- 
vera; W  42nd  Ave  25,  50,  75,  100, 
ltd  S  RlTira.  S  Rivera  70,  95,  i?o. 
146  W  42nd  Ave:  S  Santiago  82  6, 
107.^  132.6  and  l67.6  W  4i:nU  Avo; 
S  Vicente  67.6  and  82.6  W  44th  Ave; 
owner,  Atlas  Realty  Co.  1500  Ju- 
dah St:  contractor.  Pacific  Coaa 
Co,  i600  Judah  St 

DWELLINGS.   4    1 -story    frame.    $6- 
800  each ;  W  48th  Ave  255.  250,  275 


Granted 

BUILDING  PERMITS 


SAN    FRANCISCO 


MARCH  28,  1947 


BLDG.  1  story  frame,  $10,000:  SW 
corner  Claremont  Blvd  and  Kenr,- 
Ington  Way ;  owner  and  builder,  M 
Rcscn,   174C   Broadway. 

CONVERT  two  garages  Into  office, 
$950;  295  Guerrero  St;  owner,  P  J 
O'Hara,  premises;  contractor,  Carl 
Olsen  A  Son. 

DWELLINGS,  6  1 -story  frame,  $8VC0 
each;  W  ?2nd  Ave  225,  250  and  2i5 
g  Taraval:  W  4l8t  Ave  100.  125  anr' 
150  N  Ulloa  St :  owner,  Atlas  Realty 
Co.  1500  Jurtali  St;  contractor,  .Pa- 
cific Coast  Constr  Co. 

REPAIR    fire    damage.    $5000:     .3ft7rt 
Washlngtcn;     owner,     V     Vaughn, 
c/o  cntr:  contractcr,  F  J  Early  Jr 
Co,  Inc. 

ALTER  public  garage.  $050:  S58  Pa- 
cific;  owner,  Edward  Podesta.  *C»^ 
Pacific;    contractor.   Capital   Oo. 


RESURFACING,  LOS  ANGELES  AND  ORANGE  COS. 


Low  and  Only  BIddsrs 

Rssurfadng  Cost  I86.9X) 

LOS  ANGELES  and  ORANGE 
COUNTIES.  Firestone  Blvd.  be- 
tween Pioneer  Blvd.  and  Lincoln 
Ava 

Ownet^-State  ef  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Bnglneer^-G.  T.  Mc- 
Coy. PubMc  Works  BWg.,  Sacra- 
mento. Calif. 

About  6.9  miles  (net  length)  resur- 
facing with  plant  mix  aurfadng 
and  placing  Imported  borrow  on 
shouldsrs  and  applying  thereto  bl- 
taminous  surface  treatment 
Bids  opened  In  the  SUte  Bldg..  Los 

Angslss,  Calif.  ^ 

Low   Bidder— Jesse   S.    Smith,   444  E. 
Ross.  Glendale.  Calif.,  $86,200. 
Bids   will   be  openad  In   ths   Stata 

BMf.,  Los  Angeles,  Calif. 
Tha  work  Involves: 

(1)  Mto  tons  Imported  borrow; 

(2)  866    tons    liquid    asphalt    (SC-8) 
Wtumlnous  surface  treatment; 


(3)  56.000  sq.  yds.  prepare,  mix  and 
shape  surface,  bituminous  sur- 
face treatment ; 

(4)  12,600  tons  plant  mix  surface  base 
course; 

(51  4200  tons  plant  mix  surfacing  sur- 
course ; 

(6)  110  tons  rock  dust; 

(7)  30  tons  asphalt  paint  binder. 
Total  bids  March  27  were: 

(A)  Jesse  8.  Smith,  $86,200. 

(B)  Sully  -  Miller     Contracting      Co.. 
Long  Beach.  $87,776. 

(C)  Vldo  Kovacevlch  Co.,  South  Gate, 
$88,865. 

(D)  Oswald  Bros..  Los  Angeles,  $89,- 
145. 

(E)  Warren  Southwest.  Inc.,  Los  An- 
geles, $94,092.50. 

(F)  J.    E.    Haddock,    Ltd.,   Pasadena. 
$95,547.50. 

(G)  Griffith   Co.,    Los    Angeles,    $96.- 
306. 

(H)  W.  E.  Hall  Co.,  Alhambra,  $106.- 

8M. 


RENEWING 


OUR  PLEDGE  OF 

Sensible  Prices  for 

Quality  Building 

Materials! 


New  San  Francisco  "Head- 
quarters" Building  of  Pacific 
Coast  Aggregates,  Inc.,  at 
400  Alabama  Street  .  .  . 
one  of  48  PGA  plants,  of- 
fices and  warehouses  serving 
all  Northern  California. 


>*i 


Unit  prices  were: 


tt) 
(4) 
(I> 
(•) 
(T) 


(A) 
$2.50 
13.00 
.OS 


(B) 
$2.06 
12.50 
.OS 


SJS 

8.00 
40.00 


8.86 

5.50 

25.00 


(C) 

$2.10 

14.00 

.10 

3.80 

3.95 

4.50 

26.00 


(D) 

$1.75 

14.30 

.10 

3.85 

3.90 

5.50 

86.00 


(E) 

$2.50 

14.25 

.07.5 

3.92 

4.10 

8..V) 

75.00 


(F) 
$2.35 
13.35 

.125 

4.05 

4.05 

4.00 

41.00 


(O) 

$2.66 

18.50 

.12 

8.99 

3.90 

7.50 

46.00 


(H» 

$2.30 

15.00 

.12 

4.50 

4.75 

28.00 

45.00 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATF  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

I.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAOFIC  COAST 

21f  PACIFIC  lUILDING  OAKLAND.  CALIF. 


Never  before  has  this  country's  need  for  new  housing  and  construction  been  so  great. 
To  help  .solve  this  vital  problem  in  Northern  California,  we  of  Pacific  Coast  Aggre- 
gates,  Inc.,  are  greatly  expanding  our  facilities  for  manufacturing  and  distributing  all 

kinds  of  building  materials.  ....  n  •  i 

Once  again  we  wish  to  emphasize  that  it  is  our  established  policy  to  sell  materials 
in  the  largest  possible  volimie  at  the  lowest  possible  mark-UD  ...  and  to  pass  along 
the  benefits  of  our  l.nrge-scale  operations  to  the  Public  in  the  form  of 

TOP  VALUE  III 
EVERY  KINB  OF  BUILDINO  MATERIALS 


SAN&    •     GRAVfL     .     CRUSHED  ROCK     •     READY-MIXID  CONCRlTi 


Palvo  Rootins   Mnlcrial* 

Pabco  Puilding   Paper, 

Pabi'O  Roof   Coating!* 

Pabio  PainU  and   Adhesive? 

Fiberflai   Iniiilations 
Fiherttlo*   Aroii«li<iil    Material* 
Fibcrslaa  I>u«t>>p  Air  i  ilttr* 

Aquclla  Waurproofins 


Rirhknft  ConcrM*  Curitis  P*p«n 
Rirhkraft   RiiildinR    Papcn 
Richkraft  Silvarcot*   iMulalio* 

Steeltex  Plaater  Ba«« 
SiccImx  Sturro  Bm« 
St««it«x  Floor  Ledi 

DartK   Air  Entrainins  Asa«t 
for  Concrata 

AND    MANY    OTHIRSI 


Marlita   D»cofU4   Boar«la 
Marlita   Mouldinga 
Marlita   Marah   Maatw 

S<raa-S«a«l  Qiionaat  Buildingi 
S<i—  8a«  Domaadf  BuiMinsa 
S«n«4-Su«l  Garasa  Ooon 

Aaii-Hr<lro  WBl#rf>roo*M 


Pacific  Coast  Aggregates,  Inc 

CONTACT  THE  NEAREST  PCA  OFFICE  BELOW 


SAN  FRANCISCO 

400  Alabama  Street 
KLoadike  2.U16 

OAKLAND 

2400  Peralto  Street 
Hlgote  0770 


FRESNO 

414  F  Street 

Fk.  4-3049 
SACRAMENTO 

Utk  md  A  Streets 

Fk.  3.45t4 


STOCKTON 

1020  S.  Mala  Street 
Fk.  1-8443 

SAN  JOSE 

7fO  Stecktea  Ave. 
lAllard  1470 
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Royal  Showcase  Co.  770  McAlllater 
Bt,  San  FranclBCO. 

ALTERATIONS,  $8000;  8238  San  1>- 
andro  St;  owner,  California  BoU«r 
Work*,  premisea;  builder,  C  H 
Thrama.  1100  6th  Ave.  .  ^  „, 

FIRE  REPAIRS,  fWOO;  1061  7th  St ; 
owner,  Oakland  Macaroni  Co,  1061 
7th  St;  builder,  Van-Bokkelen-Cole 

Co.  »86  22nd  St.  _^  „,    ^ 

ADDITION,  $950 ;  2401  Lelmert  Blvd ; 
owner,  Robert  Keyston,  premlaes; 
builder,  C  H  Thrama,  1100  6th  Ave. 

ADDITION,  11176;  2674  Grove  St; 
owner,  R  Shannon,  San  Leandro; 
builder,  B  Anderson,  Claremont 
HoteL 

ADDITION,  1600;  6122  Hilton  St; 
owner  and  builder,  Louise  Selrer, 
premise*.  ^,^^ 

DWELLING  (1-story,  6-room),  |7oOO; 
6966  ColtoD  Blvd ;  owner  and  build- 
er, W  M  Freeborn,  2970  Georgia  St 

ADDITION,  $500;  10005  Empire  Rd; 
owner  and  builder,  Terrell  Young, 
premises. 

DWELLING  (1-story,  4-room),  $7000; 
7136  Homewood  Dr;  owner  and 
builder,  R  W  Devlne,  1922  88th  Ave. 

FLOWER  SHOP,  $500;  6806  Foothill 
Blvd;  owner,  E  A  Noyer,  2322  Rose- 
dale  Ave ;  builder.  P  L  Weirsma  & 
Sons,  1720  65th  Ave. 

ALTERATIONS.  $1500;  2300  Webster 
St;  owner  and  builder,  Henry  J 
Kaiser  Motors,  2230  Broadway. 

DWELLING  (1-story.  4-room),  $5000; 
2d"7  Marcom  Ave;  owner,  C  Smith, 
2014  Rosedale  Ave;  builder,  D  M. 
Cotton,  5042  Calaveras  Ave. 


SAN  JOSE 


RESIDENCE.  $10,000;   1134  Garfield; 
owner  and  builder,  Henry  T  Saine. 
ALTER  RESIDENCE,  $2000;  671  Mc- 
Kendrle;   owner  and   builder,  Rose 
Boole,   premises. 
ALTER    BUILDING.    $800;     135    W 
Santa  Clara;  owner.  M  De  Couse, 
premises;     builder.     Pasetta     Con- 
struction Co. 
RESIDENCE,   $3500;  606    Spruce   St; 
owner,  U  E  Ilardcuineaut ;  builder, 
N    Petersen.    255    N    11th    St.    San 
Jose. 
BUILDING.   $1000;    64   Melrose    Ave; 
owner    and   builder,    C    F    Downs, 
premises. 
RESIDENCE.    $10,000;    1299    Lennon 
Way;    owner    and    builder,    Ira    D 
Eldridge. 
BUILDING.   $4600;   70  S  Market   St; 
owner   and    builder.    Pacific    Tele- 
phone &  Telegraph  Co. 
RESIDENCE,   $6950;   693   N   17thSt; 
owner,  Roy  Howard ;  builder,  Floyd 
McNabb,  48  Lester  Ave,  San  Jose. 
ALTER  BUILDING.  $40,000;  W  San 
Fernando;  owner  and  builder,  Cali- 
fornia Packing  Corp.  premises. 
FOUNDATION,    $500;     1229    Locust; 
owner,  Sam  Crlsaf ulli,  prem ;  build- 
er,  Franic   Paris.   44   Floyd   St.  San 
Jose. 
RESIDENCE,    $10,000;   1165   Prevost; 
owner   and   builder,   George   D   De 
Vack. 
RESIDENCE,    $6000;     1016    Spencer; 

owner  and  builder,  C  H  Moser. 
ALTER     BUILDING.     $6700;     130     S 
Market  St;   owner,  A  E   Anderson, 
premises ;  builder,  Al  Bolei.  154  Vine 
St.   San   Jose. 
ALTER  RESIDENCE,  $750;  848  Ne- 
vada St;  owner.  G  L  Eyth.  prem; 
builder.    John    Fletcher.    446    May- 
ellen  St.  San  Jose. 
ALTER     RESIDENCE.     $1000;     1111 
Palm  St;  owner  and  builder,  Philip 
Taormlno,  premises. 
ALTER    BUILDING,    $20,000;    84    W 
Santa  Clara  St;  owner,  L  Hart  ft 
Son,  premises;   builder,  W  M  Cald- 
well. 1241  Heading.  San  Jose. 
ALTER     BUILDING,     $950;     145    W 
Santa  Clara  St;  owner  and  builder, 
H  Miller,  premises. 
RESIDENCE,    $4800;    1377  Settle   St; 
owner  and   builder,  J   V  Gohrlsen. 
ALTER     BUILDING,     $7000;     195    N 
Market  St;  owner.  F  Aiassa.  prem; 
builder,  O  Achille.  911  Riverside  Dr. 
San  Jose. 
RESIDENCE.  $7500;  1264  Spencer  St; 

owner  and  builder,  A  J  Rogers. 
RESIDENCE,  $7600;  1491  Hicks  St; 
owner  and  builder.  Howard  Sevier. 
RESIDENCE.  $6500;  1780  Glen  Una; 
owner,  E  Grossman;  builder,  L 
Falcone. 


dale  Blvd;  owner,  Robert  Buhl, 
premises;  builder,  Allen  *  Raitt, 
4600  Clement.  Oakland. 

REPAIR  FIRE  LOSS,  $5000;  2009 
High  St ;  OMrner  and  builder,  George 
Sturtevant,  2816  Santa  Clara  Ave. 

ALTERATIONS,  $600;  1836  Central 
Ave;  owner  and  builder,  W  L  Wls- 
hart,  premises. 

REMODEL  STORE  FRONT,  $700; 
1613  Park  St;  owner  and  builder, 
W  J  Justin,  1608  Park  St 

DUPLEX  (1-story,  6-room),  $7500; 
2241  Buena  Vista  Ave;  owner.  El- 
don  Smith,  526  Gibbs  Ave;  builder, 
J  H  Pickrell  &  Son,  1831  Stanford. 

GARAGE,  $600;  127  Central  Ave; 
owner  and  builder,  Lloyd  G  Teeter, 
premises. 

FIREPROOF  BASEMENT,  $600;  1221 
Park  St;  owner.  Jack  O  Jessen, 
1404  High  St;  builder.  R  O  Torr, 
3520  Ardley  St,  Oakland. 

BUILDING  (1-story,  1-room),  $1000; 
1420  Grand  St;  owner  and  builder, 
Christ  Church,  premises. 

GARAGE  (2-car).  $1000;  2241  Buena 
Vista  Ave;  owner,  Eldon  Smith, 
526  Gibbs  Ave;  builder,  J  H  Pick- 
rell &  Son,  1831  Stanford  St 

SHOP  BUILDING  (1-story,  1-room), 
$35.000 ;  2035  Everett  St ;  owner  and 
builder,  Peerless  Iron  Works,  Inc. 
foot  of  Everett  St;  plans  by  J  Y 
Long  Co.  Easton  Bldg.,  Oakland. 

DWELLING  (1-story.  6-room).  $6000. 
1813  Lincoln  Ave;  owner  and  build- 
er, Peter  Sieber,  2200  Clinton  Ave. 

DWELLING  (1-story,  4-room),  $4000; 
25  Garden  Rd;  owner  and  builder, 
Ernest   Hollcraft,   903   Williams   St. 

ALTERATIONS  (1-famlly  to  2-fam- 
lly),  $2500;  842  Laurel  St;  owner, 
Dr  Omer  R  Etter,  2025A  Central 
Ave;  builder,  Charles  Ungaretti  A 
Son,  1727  Foothill  Blvd. 


F  Abney.  2681  Benvenue;  builder, 
G  V  Harris.  6912  Ayala  Ave,  Oak- 
land. 

RETAINING  WALL.  $976:  817  Arl- 
liigton;  owner,  Albert  Kesaler,  817 
Arlington;  builder.  J  V  Ameil, 
2217   Parker. 

ALTER  $600;  1789  Tacoma;  owner, 
Geo  A  Hall,  1739  Tacoma;  builder. 
Sta-Tex  Co;  3248  San  Pablo,  Oak- 
land. 

ALTER,  $1,200;  2821  Regent;  owner. 
Prof  Holmes,  prem :  builder,  Elmer 
B   Pearson,   2839   Shattuck. 

ALTER,  $1,000:  2900  Fifth;  owner, 
Durkee  Famous  Foods.  2900  Fifth  • 
builder,  C  N  Peterson,  7o  Rock 
Lane. 

GARAGE,  $600;  1825  Addison;  own- 
er. B  M  Standley.  1825  Addison, 
builder.  Bates  Brothers,  Ford;  6 
Lenox  Rd. 

ALTER,  $950;  6  Hlllcrest  Ct:  own- 
er, H  Lynip,  prem;  builder.  Paco 
Const  Co.   1629  Telegraph. 

ALTER.  $800;  1000  Parker;  owner, 
Western  Door  &  S^ash,  1000  Parker 
builder.  Hans  C  Jensen.  3906  Asli- 
more  Rd,  Oakland. 


SACRAMENTO  COUNTY 


SAN  MATEO 


ALAMEDA 


ALTERATIONS.    $4600;     2924     Fern 


A  I.  I   M  I  \  E  \ 


PUTTYLESS  GLAZING 


ALTER    GARAGE.    $700:       444    Vila 
T«rrac<»,  Lot  13;  owner,  Helen  and 
Cnnstarce  Uhl;  builder,  M  N  Cab- 
ral,   19  Highland   Ave,    Burllngame 
F.RECT  PATIO  &  Storage,  $500 ;  142S 
Loctist;    owner    and    builder,    H    i- 
Roberta. 
APT.  f erect)  4-unit  $26,000;  16  Belle- 
viie;     owner    and     builder.    United 
Com  t. 
ERECT    ':iARAGE     $1,500;    16    Bello- 
viie;    owner    and    bulldei-,     Unltt-i! 
Contt. 
AFT  (4-unlt)  erect,  $26,000;  12  Belk. 
vue ;     owner    and    builder,     UnUt-d 
Cnnrt. 
ERECT   GARAGE.    $15CD;    12   Bell' 
vne:     owner    and     builder,    United 
Const. 
ERECT  DUPLEX,  $10.0»>0:   lOM-Sfc  B 
Idaho,  Ix)».   14,  Blk  6;  owner.  G  W 
WllllamB    Co.    buili'er.    Williams    & 
B'lrrows,  10  California  Drive,  Bur- 
Itrignme. 
ERECT   DUPLEX.   $10,000;    1111-1115 
I      Rnnr.vbrae,  Lot  13  Blk  6;  owner,  G 
W  Williams  Co;   builder.  Williams 
Burrows,    10  California   Dr,    Bur- 
llngame. 
ALTER    OFFICE.    $2,000;    718    N    K< 
'"smino;    owner,    Dr    Martin    Cam 
bullrtor,  Arthur  Bros. 
ERECT     DWELLING,     $9,600;      1319 
Mt   Diablo,    Lot    14,    Blk   3:    owner 
Bayvlew  Development;  builder,  T  H 
Dare 
ERECT  DWELLING,  $9,600;  1539  Mt 
Diablo.  Lot  14.  Blk  4;  owner.  Bay- 
view    Development;     builder.        H 
Dare. 
ERECT    GARAGE,    $1,000;    1539    Mt 
Diablo,  Lot  14.  Blk  4;  owner.  Bay- 
vJeM'  Develop;   builder,  J  H   Dare. 
ERECT  DWELLING.  $9,500;  1401  Mt 
DlaMo.  Lot  23.  Blk  4;  owner.  Bay- 
view  Develop,   builder.  J  H  Dare. 
OARAGE.     $1,000.00;     1401     Mt     Di- 
ablo:    owTjer.     Bayvlew     Develop- 
ment :  builder.  J  H  Dare. 
DWELLING,    19,500;    1541    Mt    Diab- 
lo;  owner.   Bayview   Development; 
bulkier.  J  H  Dare. 
GARAGE,    $1,000:     1641     Mt    Diablo; 
owner,     Bayview      Development; 
builder,  J  H  Dare. 
DUPLEX,    $12,500;    4^-50    38th    Ave 
owner  ond  builder.  Conway  *  Cui- 
Itgan. 
DUPI..EX.     il2.500:     9-11     King     St; 
cwrer  and  bulldtr.  Conway  A  Cvl- 
ligan. 
DUPIJCX.     $12,000.     13-15    King     St: 
owner  and  builder,  Conway  A  Cul- 
llgan,    3700  E:    Camlno    Real 
DUPLEX,    $12,f>00:     10-12    King    St; 
owner  and  build*  r.  Conway  A  Ciil- 
llcan. 
DUPLEX,     S12,500.     24-26    King     St; 
owner  and  bulluer.  Conwuy  A  Cu!- 
I'-gan. 
DUPLEX,    $12,500:     18-20    Kln^    St. 
irwner  and  builder,  Conway  .A  Cul- 
Hj?an. 
DUFl.EX.    $12,iW0:    26-22    38th    Av^ ; 
owner  and  builder.  Conway  A  Cul- 
lljran 
DUPLEX.    $12,500,    34-38    88th    Ave; 
owner  and  builder, "Conway  A  Cnl- 
llgan. 
DUPLEX.    SI2,.V)0:    30-32    38th    Ave; 
owner  and  builder.  Conwiy  A  Cul- 

llgan.  

ALTER  MOTOR  COURT  APT,  $900; 
801  So  Bayshore,  owner  and  build- 
er, Hugo  Kraft 
DWELLING,  $4,000;  236  No  Gran  I ; 
owner,  Harr>-  Krung;  builder,  Tri 
City    Bullc^ers. 


DWELLING  (6-room),  $2000;  Lot  46. 
Blk    28.    Louisiana    Tract;     owner 
and    builder,    John    P   Thrane.   4201 
Maple  St. 
DWELLING    (5-room).   $4500;   Lot   1. 
Blk   M   North   Sacramento,    No    4: 
owner  and  builder.  Wm  Parbs,  2633 
17th   St 
ADDN  DWELLING.   $3000:    Ftn   Lot 
1.   Blk  9.   Del   Paso   Heights;    own- 
er  and   builder,   Claude    A    Gotten, 
Box   1111.  Del   Paso  Heights. 
DWELLING   (3-room),   $2000;   Lot   4, 
Oakdale  Tract;  owner  and  builder, 
Reuben  A  Skogberg.  2118  Sye  St 
DWELLING  (4-room),  $2500;  Lot  10 
Linda  Vista  Sub  No  1:  owner  and 
builder.  A  V  McDonald.  3658 '/i  Bret 
Hart  Court. 
DWELLING     (6-room),     $7500;     Ptn 
Tract    78.    Carmichael    Colony    Sub 
No    1 ;     owner    and     builder,    Jean 
Gross,  Rte  6,  Carmichael. 
DWELLING     (4-room),     $2800;     Lot 
10,  East  Del   Paso  Heights;    ownpr 
and  builder,  Lindsey  Thornton,  Box 
648  Del  Paso  Heights. 
DWELLING  (4-room).  $1300:  Lot  69, 
Gardenland     No     2;      owner     and 
builder.    Robt   C    Fox,   4030   Termi- 
nal  Ave. 
DWELLING  (7-room).  $5000:  Lot  41, 
Del   Papo  Vale;   owner  and   build- 
O  H  Pyle,   Box  267,  Broderlck. 
DWELLINGS,     2:     (5-room.'').     $2500 
each:     Lots     4     and     8.     Highland 
Oaks;     owner    and     builder,     L     D 
Smith.  Rte  6,   Box  3223-B. 
OFFICE    BLDG,    $1000;     Ptn     SWVi 
Sec    17:    owner   and    builder,    Fred- 
erick  Haase,   Box    172,    Perkins. 
DWELLING     (5-rcom),     $4000:     Ptn 
Tract    6,    Twin    Oaks;    owner    and 
builder,  Allen  L  Holmes,   163  Don- 
rer,     RoscviUe. 
DWELLING     (4-room),     $1500;     Lot 
58,    1000    Oaks    Addn;    owner    and 
builder.  Max  M  Kuster,  2693  Ring- 
gold St. 
DWELLING     (4-rcom).    $4000;     Lots 
5  and  6.  Blk  17,  North  Sacramento 
Heights;    owrcr  and    builder.    Axel 
Lundqulst.   Box  537.  Brodcrltk. 
DWEI  LING    (4-room)    $1500;    Lot    5. 
Sqhauz-nbacha    Addn ;    owner    and 
builder,  Dora  Fandrick,  Rte  2.  Box 
2704     Elk    Grove. 
DWELLING    (5-room),  $6000:   Lot   4. 
Schnuzenbachs    Addn:    owner    and 
builder,     L*Hjnard     Fandrick.     Bor 
2704,    Elk    Grove 
STORE    BLDG,    $2500;    Ptn    Lots    4 
and  5,   Blk  X  Gould  Tract;    owner 
and  builder.  Phil  Kane,  4700  Stock- 
ton   Blvd. 
STORE    AND    APTS.    $7500      Lotn    7 
and     8     East     Del     Paso     Heights; 
owner  and  bulldfr.  Lerov  E  Snyder, 
1974   Enclna   Ave. 


Completion  Notices 


SAN    MATEO   COUNTY 


U.S.  Pat.  21/1)19 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH—PATIO  ROOFS 

6REEN  HOUSES 

For  ciitimat**,  or  •osiB»«rinr  d'iis"* 
covering  •  compUl*  in*talUrien,  includ- 
ing *h*«(  maial  rcqiiiramanu  .  .  . 

CALL  .  .  .  EXBROOK  11  tS 

Rxcluaiva   Di*tri>>iiton   to* 

Nor»h»«Ti    CdMomld 

McKunc  Metal  Products  Co. 
244  Tsfcoina  St..  San  rronclsc*.  3 


BERKELEY 


iTTOREROOM.     $1,200:     2067     Banoi  ; 

owner  tnd  builder.  Lester  Schaef- 

'or,  prem. 
ALTER.  $560;  2031  Benvenue;  owner. 


Recorded  Completed 

March  24,  1947— WESTERLY  LINE 
of  Howard  Blvd  intersected  bv 
line  dividing  Lot  ?2  A  23.  Blk 
24;  Oak  Park.  J  B  Wehner  to 
whom  It  mav  concern  Mar  20.  1947 

March    24,    1947— LOT    15.    BLK    5; 
Stanford    Gardens.    Menlo    Park 
Floyd    Lowe,    et    al    to    Sunllte 
Homes,    Inc.    Mar   21.    1917 

March  24.  1947— LOT  79.  CARMEL- 
ITA    Manor,    Leonard    Realty   Co 

to  whom   it  mav  concern 

Mar   22     1947 

Murch    24,     1947— LOT    9,    BLK  11 ; 
Howard  FHrk.  No  2;  Walter  Per 
son   to  whom  it  may  concern 

Mar    16,    1947 

March     24.     1947— N     74     ft.     WEST 
MOREIJVND   Ave;    Lot    188;   Sub 
No   2:    Snn    Mateo   Park;    Gerald 
M    Poldemann.    et    al    to    Henry 
D    Kensit    Mar    22.    1917 

March  24,  1947— LOT  1.  BLK  11: 
Town  of  San  Carlos:  John  W 
Rutherdale  to  Cecil  L  Smith 

Mar    19.     1947 

March  24.  1947— LOT  17  *  28.66 
I>OT  18.  Blk  10;  Menio  Height? 
Amelia   Hartmau.   et   al    to    Carl 

G  Rosherg   Mar   14.   17947 

March  24,  1947  -  POR  BLK  2: 
Western  Add'n  to  San  M»ite(>;  N 
D  Morrison.  Jr.  et  al  to  Oscar  T.. 

Cavanagh    Feb    22,    1947 

March    24,    1947— LOT   3  &    4,    BLK 


Bl ;  No  Fair  Oaks  Sub  No  2 ;  Geo 
L  Ludgus  to  whom  it  may  con- 
cern     - Mar    22.     194r 

March  24.  1647— LOT  79,  Tlie  WIL- 
LOWS:   Clifford    P    Featheri*.    et 

al  to  J  R  Simon  Mar  19,  194T 

March  24,  1947— POR  LOT  6,  BLK 
7:  Friendly  Acres.  Sub  No  1; 
(8  completion  notices  filed  on 
above) :  Lacey  A  White  Inc  to 
whom  it  may  concern  (re- record- 
ed for  completion  date  Mar  17,  1947 
March  24,  1947— LOT  80.  THE  Wil- 
lows;  James  H  Weller.  et  al  to 

J  R  Simon   Mar  19,  1947 

March  24.  1947— LOT  10  to  18.  in- 
clusive: BLK  8;  Map  No  4  Shore 
View  Tract:  Newbridge  Park 
Realty  Co  to  Belle  Haven  Realty 

Co    ...- Mar   21     1947 

March   24.   1047— LOT   14.   BLK   63 
Sub  No  6;  Belmont  Country  Clqfc 
Prop:     M    M    Millard,     et    al    to 
whom  itmay  concern  Mar  24.  1947 
March    24.    1947— WESTERLY    1/3 
IvOT  7.  BLK  11;  Oak  Knoll  Man- 
or,   Redwood    City;     Richard    N 
Schellens  to  Rav  Vert  Mar  23.  1947 
March  24.  1947— (UNDERGROUND 
CONDUITS)    Various    streets    in 
Daly    City;    The    Pacific    Tel    A 

Tel  Co  to  Lowrie  Paving  Co  

_.Mar   15.    1947 

March  24.  1947— LOT  20,  BLK  4; 
Escondite  Tract;  Chas  E  Mc- 
Cammon   to  Rugg  A   Nelson 

Mar    24,     1047 

March  24.  1947— LOT  16.  BLK  10; 
University  Heights:  Chas  E  Mc- 
Cammcn,  et  al  to  Rugg  &  Nel- 
son   Mar    24,    1947 

March  25.  1947— LOT  3,  BIJC  1; 
Ray  Park,  Burllngame;  Harry 
J  Hardy,  et  al  to  whom   it  may 

concern     -Mar    20.     1917 

March  25,  1947— LOT  9  &  10,  BLK 
2;  University  Add'n;  Andrew  J 
Gawley    to    Gawley    A    Deuprey 

Mar    5.    1947 

March  25,  1947— LOT  15,  BLK  6; 
Redwood   Manor;  M  J  King,   Inc 

to  whom  it  may  concern  

Mar  ,19.     1947 

March  25.  1947— SW  20  ft.  LOT  26 
NE  20  ft  LOT  26.  BLK  46 ;  White 
Oaks  Tr,  Sub  No  4;  Michael  F 
Kerwlck,     ct     al     to     Daniel     E 

Sander-'on   Mar  24.   1947 

March  25,  1947— LOT  1,  BLK  4; 
Lomita  Park,  Showing  Sub  No 
1  A  2;  Philip  D  Barnes  to  Lloyd 

Curtiss    ., Mar    22.    1947 

March  25.  1947— LOT  164  A  165. 
THE  Wlllcws     Floyd  Lowe,  el  al 

to  Barrett  A  Hilp  Mar  22,  1047 

March  2!i.  1947- LOT  39,  40,  41  & 
42,  BLK  24;  Seaside  Park.  Far- 
allone  City;  Frank  S  Hamilton, 
Jr.  et  al  to  whom  It  may  con- 
cern     Mar    17.    1947 

March  25,  1*47— LOT  5.  BLK  30: 
Crocker  Est  Tr  Sub  No  1.  Sierra 
Construction  Co  to  whom  it  mav 

concern    Mar    18,    1947 

March  25.  1947— LOT  1.  BLK  22: 
Oak  Knoll  Manor;  John  O  Plneo, 

et  al  to  whom  it  may  concern 

.Mar  15,  1947 

March  26,  1947  —  POR  LOT  ?: 
I'ierce  Tract,  MenIo  Park;  Fred 
C  Butow  to  whom  it  may  con- 
cern    - Mar  2n,  1947 

March  26.  1947— LOT  4.  BLK  3; 
Parrott  Park.  San  Mateo  J  Hen- 
ry Delaney  to  whom  it  may  con- 
cern         Mar   24,    1947 

March  26,  1947— LOT  29.  S  12.5  f« 
LOT  30,  BLK  14;  Huntington 
Park  2nd  Add'n ;  A  J  Gaf ford,  et 

al   to  Norman  Mclnnl?    

Mar   21,    1947 

March  26,  1947— LOT  28,  BLK  67; 
Sub  8;  Mlllbrae  Highlands;  Lee 
F  Gunning,   et  ai   to  James   Mc- 

Cabe   Mar  24.    1947 

March  26  ,1947— POR  LOT  1.  BLK 
1 ;  Por  Crystal  Springs  Park : 
Ross    C    Bley.    et   al    to    Chas    J 

Pedersen    ~ Mar    24.    1947 

March  22.  1S47— LOT  16.  BLK  20; 
Map  No  1,  Vista  Grande.  Roger 
L  Dempsey  to  Huber  Constr  Co. 

February   6.    1947 

March  24,  1947- LOT  11.  BLK  6: 
Kensington  Square:  Gilbert  C 
Foster,   et  al   tc   Foster  A  SanJ- 

berg         Mar    24.     1947 

March  24.  1647— LOT  26,  DLK  1: 
Tr  f.60.  Suburban  F'ark ;  H  J  Dun- 
lap   to  whom   It   may   concern 

Mar    21,    194T 

March  24,  1947— LOT  6.  7.  8.  A  9. 
BLK  18:  Sunnybrae  No  2;  G  W 
Williams  Co  to  Williams  A  Bur- 
rows   Inc    Mar    21.    1947 


whom  it  may  concem..Mar  20,  i'Kf 
March  28.  1947— W  4Sth  Ave  ITV  K 
TaravaL    John    W    Biselnger    to 

Jack  Bissinger March  27,  IMf 

March  27,  1947—67  Regent  Thorns* 
A  StrattOD  to  Huber  Construction 

Co -March   27,    1»47 

March  27.  1947— SW  Russia  Ave  2S 
SE  Athens.  Stephen  M  and  Mary 
M  Kovadk  to  Modem  Home 
Builders March  27,  1»47 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  2^  1947— LOTS  6  to  14  incl. 
Tract  723.    Philip   F  Heraty,   loc 

to  whom  it  may  concern _ .. 

March   26,   1947 

March  27,  1947—1880  to  1340  SO- 
LANO .WE.  Albany.  Jojin  Plelca 
Jr  and  Gordon  Courtrig'nt  to  Har- 
ry  S  Paddock March  17.  1947 

March  27.  1947— PTN  LOT  3  Blk  F, 
Glenwood,  Oakland.  Robt  H  Mc- 
Kellar  to  G  O  Vest Mar  21,  1947 

March  27,  1947— LOT  8  Blk  B,  Tct 
721     Dale  E  Patterson  to  whom  ^. 
It  may  concern March  26,  194T 

March  27,  1947— PTN  LOT  20  Blk 
E,  Huntington  Tract,  Oakland. 
Alfred  H  Merkcr  and  Raymond 
F  Miller  to  Edward  M  Sorensen 

_ March   20.   1947 

March  27,  1947—727  McLEOD  ST, 
Livermore.  L  H  Smith  to  whom 
it  may  concern _ March  1,  1947 

March  26,  1947— LOTS  51  and  32  Blk 
N.  Ivevvvood,  Oakland.    Joseph  F 
and  Flora  M  Carroll  to  whom  It, 
may  concern March  17,  1947 

March  26.  1947— LOT  190.  Madison 
Square.  Oakland     Chester  A  and 


Forecasts  Disaster 

(Continued  from  Page  One) 


nale  the  housing  market  for  some 
years  to  come  if  housing  demands 
as  anticipated  in  the  T-E-W  bill 
were  added  to  the  needs  and  de- 
mands of  ordinary,  unsubsidized, 
taxpaying  families. 

"I  think  it  is  a  very  bad  bill," 
the  witness  commented  after  de- 
scribing it  as  essentially  a  public 
housing  measure.  The  first  two 
titles,  ne  said,  assume  that  "the 
federal  government  shall  become 
the  all-'wdse  guardian  and  mentor 
of  all  the  people  with  respect  Id 
their  housing  opeds." 

•Deoontrol  Urgent' 

A  more  immediate  urgency,  he 
concluded,  is  the  removal  of  gov- 
ernmental restrictions  as  auickly 
as  possible.  The  basic  problem  is 
hooising  production,  cost  stabiliza- 
tion and  then  cost  reduction  with 
neither  government  subsidies  nor 
government  control  of  the  hora«* 
building  industry  in  a  position  to 
accomplish  any  of  these  puj  '^ 


^ 


Sound  Conditii 
with 
Acousti-Cel 


h 


SAN    FRANCiaCO   COUNTY 

Recorded  Accepted 

March  27.  1947— E  48rd  Ave  275  and 
300  S  Balboa.  M  J  King,  Inc,  to 


WESTERN 
ASBESTOS 

COMPANY 

6'S  Towns'nd  St  ,  Son  froT^isi. 
[«»l-phon»>    Hf  mlofl-.  IStt'l 


STEELE  ORM  8 

STIILTUII  CONSTRUCTION  TOWERS 
HIAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

Uh  Horrhon  Str««f       DOu^lot  5St3       Son  Fraaeltco 


PITT  F  R  S  e  N  JiiCMKW'ro:^^: 

CONTRACTORS 

SAN  FRANCISCO 
VAUncIo  5005 

LINE 

CONSTRUCTION 


EARTH 
BORING 


BUILDERS  BROKERAGE  COMPANY 

1430  Allc«  Str*tt 
OAKLAND  12.  CALIF.  TWInoaks  9227 


i( 


We  Procure  and  Expedite  Builders 
Material  and  Equipment" 


Let  us'  get  the  "Httrd  to  Get**  items  lor  you. 


MONDAY.  MARCH  31.  1947 


DAILY     PACIFIC     BUILDER 


PACE  7 


ConKt&nce  M  Gilbert  to  whom  it 
may  concern March  2S,  1947 

March  26.  1947— IX)T  109,  Mtlls- 
moiit.  Oakk  nd.  I«>ed  and  Thelma 
I.  X>ematei  to  Cyril  E  Kuffel 

March   20.    ltM7 

March  28,  1947—772  MOORPAKK 
St,  Oaltland.  Paul  Mayerle  to 
Jack  Reno March  28.  H»47 

March  2S.  1947— PTN  LOT  5  Blk  B. 
Liberty    A    Garii<il<l    Tract.    Ala- 
meda.    Joe:    B    and    Marjorie    M 
Grimshaw  to   Sidney  J  Dowllne^ 
_ „ March   21,   iSil 

March  28,  1947— LOT  33,  Suodiv  of 
Sequoyah  Hills,  Oakland  Gor- 
don ana  Virginia  Hrltzei  to  John- 
eon  A  Caineron  March  28,   1947 

March  28,  1947— 92?5  MacARTHUR 
Blvd,  Oakland.    Lorenzo  and  Qiu- 

11a  Martlnelll  to  S  I^asori 

..._ March   19,   1947 

March  28,  1947—156  NORTH  Liv- 
ermore, IJvermore.  Ruth  M  and 
Fred  Q  Brown  to  whom  It  may 
concern March   28,   1947 

March  28  1947— 59th  and  HOLLIS 
Sta,  Emeryville.  Tide  Water  Aa- 
rocieted  Gil  Co  to  D  E  Burgess 
Co  March   26,    1947 


SACRAMENTO    COUNTY 


Recorded  Accepted 

March  15,  1947- LOT  3  Block  G, 
Falrmond.  Dorothy  Pierce  to 
Tj  jj  Pierce  

March  15,  1947— LOT  23  Cardell. 
David  C  Chiistenson  to  whom 
It  may  concern  

March  10,  1947— PTN  LOT  68  Smith 
Tract  No  3.  Robert  J  Cecchet- 
tini  to  August  Pleines 

March  15,  1947— LOT  9  Coloma  Ter- 
race Sub  No  4.  Joseph  L  Binet 
to  whom  it  may  concern 

March  15.  1947— LOT  S625  Elm- 
hurst  No  1.  Ivan  F  Nill  to  Jacob 
Smith    A 

March  15,  1947- LOT  34  East  Sac- 
ramento Terrace.  Edward  W  Ev- 
ans to  Jansen  Conatr  Co .. 

March  15,  1947— PTN  LOT  2  Blk 
C,  Addn  No  4.  North  Sacramen- 
to, cnnton  W  Famam  to  whom 
It  may  concern  

March  17.  1947— LQT  548  Carleton 
Tract.  Ewaid  H  Zom  to  Eddie 
Zom    - 

March  17,  1947— PTN  Sec  25  Ran- 
ch© Del  F^so.  Wm  G  Grimes 
to  whom  it  may  concern  (two 
completions)    - 

March  17,  1947— LOTS  7.  8  Huck- 
abay  Trt  No  1.  Russell  T  Huck- 
abay  to  Jack  Hackabay  

March  17.  1947— LOT  77  Hollywood 
Park.  Joyce  A  Gray  to  Paul  Op- 
dyke 

March  17.  1947— LOT  65.  Wright  & 
Kimbrough   Tract   No  36.    Ralph 

/      F  Smith  TO  E  E  Grcnz 

Mard:  H.  ^^^  —  PTN  LOT  175. 
lb  Estates.    Velma  L 
it  may  concern 
. AUBURN  Rd 


In  Sec  19-10-7.    Arthur  M  Larria 

to  Arthur  Odman  

Man^  18.  It47— LOT  4107  Elmhurst 
No  1.    Roy  E  Johnson  to  Donald 

G  Canter   - 

March  18.  1947— LOT  3609  Elmhurst 
No'l.    Fred  AInsworth  to  Jansen 

Conttr  Co  _ 

March  18.  1947— LOT  84.  Amended 
Ellwood  Tract.   Leslie  W  Hood  to 

Jansen  Conatr  Co 

March  18.  1947— L-DT  103.  Plat  of 
E^ast    Pacrjimcntj   Terr.     Lyle    M 

Smith  to  Jansen  Constr^Co 

March  18,  1947- PTN  LOT  1  Blk  E 
North  Sacramento  Sub  No  2. 
Theron  Walker  to  whom  it  may 

concern    

March  18,  1947— LOT  1  8th  and  9th. 
H  and  I  Sts.  ptn.   Arthur  Leasing 

to  whom  It  mav  concern 

March    18,    1947— LOT    176    Carmi- 
chael   Colony.     Victor    P    More- 
houce  to  whom  it  may  concern... 
March  19,  1947— LOT  14  East  Sac- 
ramento Terr.    Cbaa  P  Taylor  to 

Jansen  Constr  Co  

Match  19,  1947— LOT  2323  Elmhurst 
No  2.    Dewey  Jsmes  to  whom  :t 

mav  concern  

March  19.  1947— PTN  LOT  7  Oak- 
va'e.     Stanley   C    Llnd   to   whom 

it  may  concern  

March  20.  1947— LOTS  1  and  2  Blk 
6,  North  £i- CI  amen  to  Sub  No  10 
Howard  H  Stow  to  whom  It  may 

concern    _. ; 

March  20,  1947— PTN  LOTS  557  and 
558,  Carleton  Tract.  David  L  Wa- 
ters to  whom  it  mav  concern 
March  20,  1947— PTN  IX)T  44  Car- 
michael Colony  No  2.  George  W 
Peterson  to  whom  it  may  con- 
cern  

March  20,  1947— LOT  10  BLOCK  8. 
Vina  Vista.  H  B  Nelson  to  whom 

St  may  concern  

March  20r^947— LOT  17  BLOCK  30, 
North  5?acramento  Sub  No  8.  El- 
ta  E  Richardson  to  whom  it  may 

concern    

March  20.  19-17— PTN  SEC  9-T8- 
NRE.    Harry   V   Suchcr   to   F  H 

Betz  

March  20,  1947— LOT  S  Blk  4  North 
Sacramento  Hgts.  John  H  Clark 
to  whom  it  may  concern.,,  


Building  Contracts 


ALAMEDA  COUNTY 

ADDITION  to  mausoleum.    Oakland. 
Owner — First    Hebrew    Congregation 

of  Oakland. 
Contractor — Mlnton  and  Kubon,  1045 

Sansome  St,  San   Francisco,  Calif. 
Filed  March  26.  1947.     Dated. 

Monthly  payments  of 74% 

Usual  35   days   after ^5% 

TOTAL  COST,  $24.31T 
Bond,  $24,317.  Sureties.  Fidelity  A 
Casxinlty  Co  of  New  York.  Plans 
and  specifications  filed. 


Plumbing  Permits 


OAKLAND 


Liens  Hied 


&AN    FRANCISCO   COUNTY 


Recorded  Amount 

March  28.  1947— Labor  and  mate- 
rials, W  Webster  38  N  Clay. 
Thomas  Cuthbertson  vs  Frederick 

A  and  Ruth  L  Fender $858.86 

_ — Labor  and   materials,   N 

25th  100  E  Fountain.  C  B  Rein- 
hart,  doing  business  as  Reinhart 
Lumber  &  Planing  Mill  Co,  vs 
Charles  Richanbach,  doing  busi- 
ness as  Coast  Building  Co,  and 
Mota  Rockteschell   $829.02 


4015  Rusting;  orvner,  Bernard; 
dealer,  Saunderman;  5  fix;  15  wt.- 
ter;  3  gas. 

1425  50th  Ave;  owner,  L  Fitxger- 
ald;  dealer,  F  E  Nearhood;  3  fix; 
12  water;  3  gas. 

5512  Thomas  St;  owner,  Steven- 
son; dealer,  F  E  Nearhood;  3  fix; 
6  water. 

71»3  8th  St ;  owner,  J  Christiansen ; 
dealer.  J   Smith;  7  fix;  10  water. 

1561  8th  St;  owner,  Jones;  dealer, 
Hufschmidt;  3  fix 

918  Filbert   St;    owner ; 

dealer,  B  D  Brown;  2  gab. 

3260  Hollis  St;  owner,  Fitzmau- 
rlce ;  dealer,  Saunderman ;  3  fix ;  o 
water  con. 

5801  Leona;  owner,  J  Stem;  dealer 

Saunderman;  11  fix;  24  v.aler;  3  ga:^. 

3411    Telegraph    Ave;    owner,    J    E 

Denton;    dealer,   D    Minogglo;    6   fix, 

8  water  Con. 

4030  Foothill  Blvd:  owner,  Erick- 
son ;  dealer,  W  Ruf ;  1  fix. 

1706  19th  Ave;  owner,  A  Twlliiger; 
dealer,  D  Watson ;  1  fix ;  4  water. 

28C2  38th  Ave;  owner,  Allendale 
Cleaners ;  dealer,  R  Klndblad ;  2  wa- 
ter; 2  gas. 

1C35    94th     Ave:     owner.     Souza 
dealer.  J  Ullvera;   6  fix;   6  watr. 

240Q  Adeline  St;  owner.  J  Cehibi; 
dealer,  J   Bruce ;    1   fix ;   4  water. 

1052   Park  Lane;   owner,  and  dea* 
er,   B  Rose;  6  fixtures;   20  water; 
gas. 

5025  Daisy;  owner,  M  Bowen; 
dealer,  D  Minogglo;  2  fix;  4  water. 

3917  Keller;  owner,  Espos'ta;  deal- 
er, C  Roland ;  1  fix ;  2  water ;  1  e;as. 
2623  7&th  Ave ;  owner,  Wentworth  ; 
deeler,  C   Roland;   19   water. 

1736  11th  St;  owner,  E  R  Edwards; 
dealer,  E  Lawless;  3  fix;  0  water. 

420o  Park  Blvd ;  owner,  Blank.s ; 
dealer,  W  Griffith;  3  fix;  5  water; 
2    gas. 


Vamoa;    contractor.    Neon    Mainten- 
ance Corp;  signs. 

4389  1699  Halght ;  owner,  A  Lewis  . 
contractor.  Neon  Maintenance  Corp; 
signs. 

4390  434  Clement  St;  owner 

contractor.  Scott  Sign  Service;  signs. 

4391  5450  Geary;  owner  ;  con- 
tractor, Halihan  Keon  Maintenance; 
signs. 

4392  3154  Fillmore,  owner,  Alioto; 
contractor,  Halihan  Neon  Malnt  Co; 
signa 

4393  3342  Stciner,  owner,  J  Nor- 
ten ;  contractor,  Halinan  Neon  Malnt 
Co:  signs. 

4394  1413  Ocean  Ave;  owner,  Rich- 
creek;  contractor.  Bay  Elec  Co;  mo- 
tors ;    range    circuit. 

4395  Civic  Audit;  owner.  Sun 
Francisco;  contractor,  C  J  HoU- 
mueller;    temporary   light. 

4396  S93  Elizabeth;  owner,  B  F 
Dean;  contractor,  Bedford  Elec  Co; 
2  outlets;    1   switch. 

4397  2011  Broadway;  owner,  .... 
....;  contractor,  Bedford  Elec  Co;  re- 
quest for  survey. 


SAN  FRANCISCO 


SACRAMENTO  COUNTY 


Recorded  Amount 

March  .  ,  1947— LOT  17  Mead  Tr. 
Gartner  and  Bullock  vs  Con- 
i^tance    $323.38 

March  ,  1947—426-427  L  STREET. 
Bingham  Constr  Co  vs  Dante 
and  Delia  Bardonl.   ux $4,400.81 

Itnrch  ....,  1947—1709  S  STREET, 
i^inpham  Constr  Co  vs  John  Poili 

and  Charles  Irwin  $2,791.94 

irch  - ...  1947— PTN  LOT  1  Alta- 
tiont  Tract.  J  T  McDermott  Tile 
i/o  vs  Green  and  Hansen  $229.»0 
l«rch  .  ,  1947— PN  LOTS  6  and  7 
tnd  ptn  Lot  8  Blk  14,  Woodlake. 
.Lrrow  Lumfcer  Co  vs  Parsons 
Brothers,  Anthony  J  and  Marian 
Shlurba   $690.88 

liarch  .,  1947— LOT  12  Coloma 
Terrace  Sub  No  4.  Arrow  Lumber 
Co  vs  FTarsons  Bros,  Robert  T 
and  Celia  M  Lane $2^3.37 


fxt- 

^/?ay, 

li  are 

More 

rH?  laws  to 

?elopment  by 

ITnicipalities,  and 

fo-jilional  states  have 

_  under  consideratioti. 

-'**A  aecision  by  the  government 
tO-keep  out  of  this  field  woulo  servo 
to  ttimulate  additional  efforts  by 
locaJ  snd  state  governments. 

•'Furthermore,     as     the     private 
building    industr>-     .J?ets     into     its 
stride    in    providing    new    housing 
accommodations,    more    and    more 
older  but  still  useful  dwellings  will 
become  availnble  for  those  unable 
to  build  for  themselves." 
Wipe  Out  NHA 
Nelson     recommended     con^res- 
jrional    adoption   of   an   eight-point 
NAREB-sponsored  program  in  lieu 
of  the  T-K-W  provisions  now  un- 
der committee  consideration.    Th>s 
alternate  plan  calls  for  dissolutio.n 
of    the    national    housmp:    agency, 
featrictipn  of  Federal  Housmg  Ad- 
ministration functions  to  mortgage 
insurance  operations,  operation  of 
the  Federal  Home  Loan  Bank 
Board    as   a   separate    agency,    re- 
establishment  of  the  Federal   Sav 
higB  Loan  Insurance   Corporation, 
repeal  of  the  Patman  Act  and  co- 
OTdirtatlon  of  all  federal  partiopa- 
tion  in  the  housing  industry. 
Want  Rent  Boost 
NAREB    reiterated    its    requent 
for  a  16  per  cent  across-the-boar  1 
r«nt   increase   oti    existing   houses 
and  removal  of  rent  control  on  all 
new  honring.   It  favored  extonr'ini 
until    January   81.   1948.   Title    VI 
of  th«  National  Housing  Act.  This 
would  continue  mortgage  insurRrce 
oh  hom%  properties  constructed  for 
rtnt. 


Release  of  Liens 


OAKLAND 


ALAMEDA  COUNTY 


Rocordort  Amount 

March  ^8.  1947— LOT  18  Tract  535. 
Oakland.  Joseph  A  Sherwin.  J.'- 
t.    Ella  M  .Shaver  $886..*^: 


SAN    FRANCISCO   COUNTY 


Recorded  Amount 

Marth  26.  1947—4375  or  167  SW 
Halght  St  and  Masonic  Ave.  Hill 
A  Smale  to  Julius  Feigenbaum... 

$3,400.00 


Non-Responsibility 

- .  -I    I —  -* — ^-^.~— — 


ALAMEDA  COUNTY 


March  27,  1947—1218  BATLS  Uoad, 
Oukl.uu;.  Department  of  Vet- 
rians  Affairs  ol  the  State  of 
Calli'omia  as  to  improvements  oa 
p.oporty. 


9874  Walnut  St;  owner,  HaD;  deal- 
er, J  A  Freitas ;  5  fixtures ,  12  water 
connections ;  4  gas  openings. 

942  23rd  Ave;  owner.  Long;  deal- 
er, J  Steinberg.    2  gas   openings. 

2825  High  St ;  owner,  E  Whalin ; 
dealer,  J  Serenson;  10  fixtures;  20 
water    connections ;    6    neLS    openingd. 

76  7th  St ;  owner,  Anderson ;  deal- 
er,  J    Smith;    8    fixtures. 

5461  Bond  St;  owner.  Hanks;  deal- 
er. J  A  Freitas;  6  fixtures:  12  water 
connections;    2    gas    openings. 

3242  Sylvan  St ;  ower,  Larson ; 
dealer,  J  A  Freitas;  5  fixtures;  12 
water  connections ;  4  gas  opening^,. 

4011     Allendale   Ave;    owner, 
dealer,    J    A    Freitas;    6   fixtures:    14 
water  connections;  4  gas  openingf. 

9889    Plymouth     St;     owner ; 

dealer,    J    A    Froltas;    5    fixtures;  -H 
water  connections;  4  gas  openings. 

1425-27-29-31  -  66th  Ave;  owner. 
Beck;  dealer,  J  Freitas;  20  fixtures; 
35  water  connections;  12  gas  open- 
ings. I 

1208  84th  Ave;  owner.  Rank;  deal- 
er, J  A  Freitas;  3  fixtures,  6  water 
connections 

1218  84th  Ave;  owner,  Nerod ;  deal- 
er. J  A  Freitas;  3  fixtures;  6  water 
connectlo.is ;    1   gas    opening. 

6528  Foothill  Blvd.  owner.  Oak 
Const  Co;  dealer.  J  A  Freitas;  2 
fixtures;  1  gas  (•pcning;  <  water  con- 
nections. 

546  25th  St;  owner,  Hogue;  dealer, 
O  Zeis;  1  fixture;  2  water  cjnneu- 
tlons. 

2020  Brush  St;  owner,  ;  deal- 
er.   J    Rankin;    4    fixtures    . 

Auditorium,  10th  and  Fallon:  own- 
er. City  of  Oakland;  dealer,  J  Tan- 
credy;  14  fixtures;  14  water  connec- 
tions;  10  gss  openings. 

789  Kingston  Ave ;  owner,  Hix ; 
dealT,  J  Tancredy;  10  fixtures;  20 
water  connections;  5  gas  openinus. 


Electrical  Permits 


^98  Campbell,  S  side  100  ft  E  of 
Delta ;  owner,  Sullivan ;  contractor, 
Fred  Johnson  Electric;  temporary 
saw  service. 

4399  S  side  180  ft  N  of  PreclU 
Ave  en  Mission;  owner, _ ;  con- 
tractor, Clmlno  Electric;  temporary 
saw  service. 

4400  862  Moultrie;  owner,  Kohler; 
contractor,  Mahoney  Electric;  4  out- 
lets ;  4  switches ;  9  plugs ;  service. 

4401  2121  Chestnut ;  owner,  Arnold ; 
contractor,  Mahoney  Electric;  16 
plugs. 

4402  81   Arleta;    owner,   _ ; 

contractor,  Mahoney  Electric;  repair 
fire  damage. 

4403  1195  OcOc;  owner,  Oln;  con- 
tractor, Mahoney  Electric;  2  plugs; 
service. 

4404  8025  2lBt  St;  owner,  ; 

contractor.  Golden  Gate  Electric ;  fire 
repairs. 

4405  Cabrlllo  and  La  Playa;  own- 
er and  contractor,  Whitney  Bros;  6 
outlets ;  2  switches ;  motors. 

4406  3374  Mission  St;  owner,  A 
Brown ;  contractor,  Mohrdlck  Elec- 
tric; motors. 

4407  720  Mission;  owner,  H  8 
Crocker  Co;  contractor,  James  Elec- 
tric; 2  plugs. 

4408  105  Turk  St;  owner.  Tuxedo 
Club;  contractor,  United  Studios;  2 
plugs. 

4409  150  Harlan  Place ;  owner,  L  J 
Arens:  contractor.  Neon  Sign  Service 
Co;  sign. 

4410  541  Natoma  St ;  owner,  Slchel ; 
contractor,  Dover  Electric;  0  outlets; 
1  switch ;  10  plugs ;  service. 

4411  660  Minnesota;  owner.  Form 
Weld;  contractor.  Quality  Electric; 
motors;  alterations. 

4412  Comer  Charter  Oak  and  In- 
dustrial ;  owner.  Lumber  Manufactur- 
mg;  contractor.  Quality  Electric  Co; 
motors. 

4413  600  Indiana;  owner,  Heating 
Equipment;  contractor.  Quality  Elec- 
tric; alterations. 

4414  2410  Mission;  owner,  Holly- 
wood Smith;  contractor.  Manning  A 
Whitaker;  6  outlets;  2  switches;  2 
plugs;  alterations. 

4416  NE  comer  20th  and  Treat 
Ave ;  owner.  Regal  Amber  Breweries ; 
contractor.  Manning  A  Whitaker; 
temporary  lights. 

4416-21  Various  locations  on  Baker 
St;  owners,  various;  contractor.  Man- 
ning A  Whitaker;  underground  serv- 
ice only. 

4422  156  Sansome  St;  owner,  San 
FiWicisco  Stock  Exchange;  contrac- 
tor, H  S  Tittle  Co;  168  outlets;  87 
switches;  71  plugs;  alterations;  4th, 
5th  and  6th  floors. 

4423  201  Turk  St;  owner,  Mohawk 
Service  Station ;  contractor,  Electri- 
cal Products  Corp;  sign, 

4424  4597  Mission  St;  owner,  Sun- 
Llte  Market;  contractor,  Electrical 
Products  Corp;  sign. 

4425  274  Brannan ;  owner.  United 
Air  Lines;  contractor.  Electrical 
Products  Corp;  sign. 

4426  10th  and  Mission  Sts;  owner. 
Union  Oil  Co;  contractor.  Electrical 
Products  Corp;  sign. 

4427  914  Market;  owner,  Cavalier 
Restaurant ;  contractor.  Electrical 
Products  Corp;  sign. 


4428  432  Oeary  St;  owner,  W  W 
Lester;  contractor,  Soott  Sign  8«rT« 
ice;  sign. 

4429-33  Various  locations  Oatee  St 
8  of  Ogden ;  owner,  McBrlde ;  con- 
tractor, Columbia  Electric;  10  out- 
lets ;  9  switches ;  13  plugs. 

4434  Post  and  Scott  Sts;  owner, 
Medico-Dental  Bldg;  contractor,  Bta- 
Hokln  A  Galvan;  temporary  servioa 
for  S-phase. 

4436  North  Point  and  liason  Staf 
owner,  Larsen  A  Larsen ;  contractor. 
Central  Electric;  service;  motors; 
temporary  vibators. 

4436  609  Sutter  St;  owner.  Marine 
Memorial  Bldg;  contractor.  Central 
Electric;  remodel  main  board  and 
service. 

4437  NW  comer  Embarcadero  and 
Marchant;  owner,  U  S  Government; 
contractor.  Noble  A  Wright  Co ;  alter- 
ations to  panel  board. 

4438  W  24th  Ave  200  ft  N  Irving; 
owner,  Perkins;  contractor,  Rich- 
mond Electric  Co;  temporary  saw 
service. 

4439  1746  22nd  Ave ;  owner,  Heglin 
A  Nielsen;  contractor,  Richmond 
Electric;  8  outleU;  8  switches;  8 
plugs;  service. 

4440  835  Harrison;  owner.  8  *  S 
Pie  Co;  contractor,  Casey  Electric; 
boiler  controls. 

4441  825  Bush  St;  owner.  Bob 
Johnson ;  contractor,  Pred  D  Wilson ; 
1  outlet;  1  switch. 

4442  1400  Halght;  owner,  Andres; 
contractor,  Brumfield  Electric  Sign; 
sign. 

4443  837  Irving;  owner,  Routeny; 
contractor,  Brumfield  Electric  Sign; 
sign. 

4444-46  846  Clay  St;  owner,  Wong; 
contractor,  Brumfield  Electric  Sign; 
sign. 

4447  Geary  St  and  Presidio  Ave; 
owner,  Municipal  Car  Bam;  contrac- 
tor, Edward  W  Scott  Electric;  184 
outlets ;  39  switches ;  29  plugra. 

4448  485  S  Van  Ness  Ave;  owner, 
Jacobs;  contractor.  Eklward  W  Scott 
Electric;  new  service. 

4449  2700  Green  St;  owner,  Hull; 
contractor,  Edward  W  Scott  Electric; 
survey. 

4450  46  Hubbel;  owner.  Hardy; 
contractor,  Weber-Conroy ;  6  outVeU. 

4451  690  Wisconsin ;  owner,  J  Jan- 
sen ;  contractor,  Bertrand  Electric ;  2 
outlets ;  3  switches ;  8  plugs. 

4452  1363  Geary;   owner,   : 

contractor,  Malm  &  Welter;  1  outlet; 
1  switch ,  1  plug. 

I  4458  199  BYancisco;  owner,  Roma 
Macaroni  Co;  contractor,  Stone-Ry- 
alB   Elco .    temporary    lumiter    . 

4454-66  427  and  433  Detroit  8t; 
owner,  G  Plov ;  contractor.  Associated 
Elec  A  Mech;  10  outlets;  9  switches; 
8  plugs;  service. 

I     4456-57      1842-46   36th    Ave;    owner, 
'Rude  A   Lippman;   contractor.   Asso- 
ciated   Elec    A   Mech;    18   outlets;    17 
switches;  19  plugs;  service. 


OAKLAND 


4.'J267  2960  E  14th  fit;  ov#er.  Cozy 
Comer;  contractor,  Spott ;  cutlets; 
service   . 

45268  1014  Clay  St;  owner,  Cla> 
Ten  Hotel,  contractor,  Spott;  re- 
place  fuse  conduit  In   sign. 

4f(26e  Lot  adj  to  Sears  A  Roe- 
buck an  Seymour:  owner,  Cramer  * 
Chrlstlanfon;    contractor^  Spott. 

46270  1634  Cypress;  owner.  Bay 
Bridge  Groc ;  contractor,  Standaid 
Display :   sign. 

45271  8152  E  14th  Bt ;  owner.  Lock- 
wood  Del'cateisen;  contractor. 
Standard   Display,   sign. 


Need  Concrete 
Buggies? 

Call  .  .  . 
STANDARD 

for 
CMC  7  Ft.  DUMPOVERS 

EXbrook    8845 


SAN    FRANCISCO  COUNTY 


March  26,  1947—635  Castro  St  Dana 
C  Poulson  as  to  Improvements  on 
property. 


SAN    FRANCISCO 


4386  425  Divlsadero:  owner,  Bsr- 
rish:  contractor,  Q  R  S  Neon  Co; 
signs. 

4387  2f>28  Ocean  .  owner.  K  Hall ; 
contractor,  Q  R  S  Neon  Co;  signs. 

4368     1756  Buchanan ;    owner,   J    II 


National  Expansion  Joint  Co. 

Maaaf«ef«r«r  asd  OUfrlbster 
Pitn  lOAtD  — HLT.SIOID  ASPHALT  AND 
RI9WOOD   IXfANSION  JOINT   FILLIRS 

Disfrlbsfer 

MARVIL-KOTI— CoaeraH  Carlafl  CoMpesad 

SIAIX— faM"*<*"  J*!"*  Saaliaf  Cosipe**' 

Coaipriet  wit*  Fadarol  Sp«ci«c«ft«as  $$-F-J34 

FOR     CONCRITE     CONSTRUCTION 

333  SavaaH  Strait         Uadarklll  7172         $••  FroacUeo  3.  Calif. 


"^}"" 


BURKE     FORM     CLAMPS 


CMAP  nF«J  STEEL  ACCESSORIES    CURING  COMPOUND 

SJ£Jn?ION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

MjS>  FoSTjAOCS  SOFFIT  HANGERS        REINFORCED  pApER 

AU  Type*  of  Concrete  Conttruclion  Specialliet 

W.     J.     BURKE     &     CO.,     INC. 

780  Brysnt  Street  San  Francisco Phone  GAHidd  8768 


Rnlenite  Non-Slip  Metal  Safety  Treads 

SUndard  Sixw  or  m«ds  fo  Specification 
CHICKiRID.  FLUTED.  OR  PLAIN  SURFACES 


GUNN   CARLE  &  CO. 

20    Potrcro    Ave.  UNdcrhill    5480  Son    Franc. sco 


n 


^ 


i 
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DAILY    PACIFIC     BUILDER 


MONDAY.  MARCH  31.  1947 


Royal  Showcase  Co,  770  McAllister 

St,  San  Franclaco. 
ALTERATIONS.  $8000;  B235  San  L«- 

andro  St;   owner,  California  BoUer 

Work*,     premises;     builder,     O    H 

Thrams,  1100  6tb  Ave. 
FIRE  REPAIRS,  |9000;   1061  7th  St; 

owner,  Oakland  Macaroni  Co,  1061 

7th  St;  builder.  Van-Bokkelen-Cole 

Co.  966  22nd  St. 
ADDITION,  |»50;  2401  Lelmert  Blvd; 

owner,    Robert    Kevston,    premises; 

builder,  C  H  Thrams,  1100  6th  Ave. 
ADDITION.    11175;    2574   Grove    St; 

owner,    R   Shannon,  San    Leandro; 

builder,     B     Anderson,     Claremont 

Hotel. 
ADDITION,    1600;    6122    Hilton     St; 

owner  and   builder,   Liouise  Selzer, 

premises. 
DWELLING  (1-story,  6-room),  $7600; 

6960  Colton  Blvd ;  owner  and  build- 
er, W  M  Freeborn,  2970  Georgia  St 
ADDITION,   $600;   10006  Empire  Rd; 

owner  and  builder,  Terrell  Young, 

premises. 
DWELLING  (1-story,  4-room),  $7800; 

7186    Homewood    Dr;    owner    and 

builder,  R  W  Devlne,  1922  88th  Ave. 
FLOWER  SHOP,  $500;   6806  Foothill 

Blvd;  owner.  E  A  Noyer,  2322  Rose- 
— dale  Ave;  builder,  P  L  Welrsma  Sc 


Sons,  1720  66th  Ave 

ALTERATIONS.  $1500;  2300  Webster 
St;  owner  and  builder,  Henry  J 
Kaiser  Motors,  2230  Broadway. 

DWELLING  (1-story,  4-room),  $5000; 
28:7  Marcom  Ave;  owner,  C  Smith, 
2014  Rosedale  Ave;  builder,  D  M 
Cotton,  5042  Calaveras  Ave. 


SAN  JOSE 


RESIDENCE.   $10,000;   1134  Garfield; 
owner  and  builder,  Henry  T  Saine. 
ALTER  RESIDENCE.  $2000;  671  Mc- 
Kendrle;   owner  and   builder,  Rose 
Book,  premises. 
ALTER    BUILDING,    $800;     135     W 
Santa  Clara;  owner,   M  De  Couse, 
•    premises ;     builder,     Pasetta     Con- 
struction Co. 
RESIDENCE.   $3500;  606   Spruce  St; 
owner,  U  E  Hardoulneaut ;  builder, 
N    Petersen.    255    N    11th    St.    San 
Jose. 
BUILDING.   $1000;    64   Melrose    Ave; 
owner    and   builder,    C    F    Downs, 
premises. 
RESIDENCE.    $10,000;     1299    Lennon 
Way;    owner    and    builder,    Ira    D 
Eldrldge. 
BUILDING.   $4600;    70   S  Market    St; 
owner   and    builder.    Pacific    Tele- 
phone &  Telegraph  Co. 
RESIDENCE.   $6950;   693   N   17th    St; 
owner.  Roy  Howard ;  builder,  Floyd 
McNabb,  48  Lester  Ave.  San  Jose. 
ALTER  BUILDING,  $40,000;  W  San 
Fernando;  owner  and  builder,  Cali- 
fornia Packing  Corp,  premises. 
FOUNDATION.    $500;     1229    Locust; 
owner.  Sam  Crlaaf  ulll.  prem ;  build- 
er.  Frank  Paris,   44   Floyd  St,  San 
Jose. 
RESIDENCE,    $10,000;    1166   Prevost; 
owner   and    builder,   George  D   De 
Vack. 
RESIDENCE.    $6000;     1016    Spencer; 

ownor  and  builder,  C  H  Moser. 
ALTER     BUILDING,     $6700;     ISO     S 
Market   St;   owner.  A  E   Anderson, 
premises ;  builder.  Al  Bolel.  164  Vine 
St.   San   Jose. 
ALTER  RESIDENCE.  $750;  848  Ne- 
vada St;  owner.  G  L  Eyth.  prem; 
builder,    John    Fletcher.    446    May- 
ellen  St,  San  Jose. 
ALTER     RESIDENCE.     $1000;     1111 
Palm  St;  owner  and  builder,  Philip 
Taormlno,  premises. 
ALTER    BUILDING.    $20,000;    84    W 
Santa  Clara  St;  owner.  L  Hart  & 
Son.  premises;  builder.  W  M  Cald- 
well. 1241  Heading.  San  Jose. 
ALTER     BUILDING,     $950;     145     W 
Santa  Clara  St;  owner  and  builder, 
H  Miller,  premises. 
RESIDENCE.    $4800;    1377  Settle   St; 
owner  and   builder,  J   V  Gohrtsen. 
ALTER    BUILDING.     $7000;     195    N 
Market  St;  owner,  F  Alassa,  prem; 
builder.  G  Achllle.  911  Riverside  Dr. 
San  Jose. 
RESIDENCE.  $7500;  1264  Spencer  St; 

owner  and  builder.  A  J  Rogers. 
RESIDENCE.  $7500;  1491  Hicks  St; 
owner  and  builder,  Howard  Sevier. 
RESIDENCE.  $6600;  1780  Glen  Una; 
owner.  E  Grossman ;  builder,  L 
Falcone. 


dale  Blvd;  owner,  Robert  Buhl, 
premises;  builder,  Allen  *  Raitt, 
4600  Clement.  Oakland. 

REPAIR  FIRE  LOSS.  $6000;  2009 
High  St ;  owner  and  builder,  George 
Sturtevant,  2816  Santa  Clara  Ave. 

ALTERATIONS.  $600;  1836  Central 
Ave;  owner  and  builder,  W  L  Wls- 
hart.  premises. 

REMODEL  STORE  FRONT,  $700; 
1613  Park  St;  owner  and  builder, 
W  J  Justin,  1508  Park  St 

DUPLEX  (l-story,  6-room),  $7600; 
2241  Buena  Vista  Ave;  owner.  El- 
don  Smith.  526  Gibbs  Ave;  builder, 
J  H  PIckrell  &  Son,  1831  Stanford. 

GARAGE,  $600;  127  Central  Ave; 
owner  and  builder,  Lloyd  O  Teeter, 
premises. 

FIREPROOF  BASEMENT,  $600;  1221 
Park  St;  owner,  Jack  G  Jessen, 
1404  High  St;  builder,  R  O  Torr, 
3520  Ardley  St,  Oakland. 

BUILDING  (l-story,  l-room),  $1000; 
1420  Grand  St;  owner  and  builder, 
Christ  Church,  premises. 

GARAGE  (2-car),  $1000;  2241  Buena 
Vista  Ave;  owner,  Eldon  Smith, 
526  Glbbs  Ave;  builder,  J  H  PIck- 
rell &  Son.  1831  Stanford  St 

SHOP  BUILDING  (l-story,  1-room), 
$35,000;  2036  Everett  St;  owner  and 
builder.  Peerless  Iron  Works,  Inc. 
foot  of  Everett  St;  plans  by  J  Y 
Long  Co.  Easton  BIdg..  Oakland. 

DWELLING  (l-story,  6-room),  $600P. 
1813  Lincoln  Ave ;  owner  and  build- 
er, Peter  Sleber,  2200  Clinton  Ave. 

DWELLING  (l-story,  4-room),  $4000; 
26  Garden  Rd;  owner  and  builder, 
Ernest  Hollcraft,  t-'    Williams  St. 

ALTERATIONS  (1-family  to  2-fam- 
ily).  $2500;  842  Laurel  St;  owner, 
Dr  Omer  R  Etter,  2025A  Central 
Ave;  builder,  Charles  Ungaretti  A 
Son.  1727  FoothUl  Blvd. 


F  Abney,  2631  Benvenue;  builder, 
G  V  Harris,  6912  Ayala  Ave,  Oak- 
land. 

RETAINING  WALL  $975;  817  Ari- 
liigton ;  owner,  Albert  Kessler.  817 
Arlington;  builder,  J  V  Ameil, 
2217   Parker. 

ALTER  $600;  1739  Tacoma ;  owner, 
Geo  A  Hall,  1739  Tacoma;  builder. 
Sta-Tex  Co;  3248  San  Pablo,  Oak- 
land. 

ALTER.  $1,200;  2821  Regent;  owner. 
Prof  Holmes,  prem:  builder.  Elmer 
B   Pearson.   2839   Shattuck. 

ALTER.  $1,000:  2900  Flf  tk ;  owner. 
Durkee  Famous  Foods.  2900  Fifth- 
builder.  C  N  Peterson.  Iq  Rock 
Lane. 

GARAGE.  $600;  1825  Addison;  own- 
er. B  M  Standley.  1S25  Addison, 
builder.  Bates  Brothers,  Ford;  6 
Lenox   Rd. 

ALTER,  $930;  6  HUlcrest  Ct;  own- 
er. H  Lynlp,  prem;  builder,  Paco 
Const  Co.  1629  Telegraph. 

ALTER,  $800;  1000  Parker;  owner. 
Western  Door  &  Sash.  1000  Parker 
builder.  Hans  C  Jensen.  3906  As.b- 
more  Rd.  Oakland. 

SACRAMENTO    COUNTY 


SAN   MATEO 


ALAMEDA 


ALTERATIONS.    $4600;     2924     Fern 


A  I.  I   M  I  \  E  \ 


PUTTYLESS  GLAZING 


ALTER    GARAGE.     $700:       444    Vila 
T«rrac»».  Lot  13;  owner.  Helen  and 
Cnnstarce  Uhl;  builder.  M  N  Cah- 
ral.   19  Highland  Ave,   Burllngame 
ERECT  PATIO  &  Storage.  $500;  142S 
Locust;    owner    and    builder,    H    S 
Roberts. 
API",  f erect)  4-unlt.  $26,000;  16  Belle- 
vue;     owner    and     builder.    United 
Com  t. 
ERECT    GARAGE.    $1,500;    16   Bello- 
vue;    owner    and    builder,     Unlteil 
Contt. 
AFT  (4-unlt)  erect  $26,000;  12  Belle- 
vue;     owner    and    builder.     United 
Const. 
ERECT   GARAGE.    $1,500;    12   BelP 
vue:     oAvnor    and    builder.    United 
Const. 
ERECT  DUPLEX,  $10,OHO:   lOM-Sfc  P 
Irtaho,  Lo».  14,   BIk  6;  owner,  G  W 
Winiamp    Co.    builOer,    Williams    & 
B'lrrows.  10  California  Drive.  Bur- 
llrignme. 
ERECT  DUFLEDC.    $10,000;    1111-1115 
Sunrvbrae.  Ix>t  13  BIk  6;  owner.  G 
W  Williams  Co;   builder.  WllllamH 
Burrows.    10  California    Dr.    Eur- 
Itngamr. 
ALTER    OFFICE.    $2,000:    718    N    E' 
Csmlno;    owner,    Dr    Mariin    Carr; 
builder,  Arthur  Bros. 
ERECT     DWELLING.     $9,600;      1319 
Mt   Diablo.    Lot    14.    BIk    3:    owner 
Bayvlew  Development;  builder.  T  H 
Dare 
ERECT  DWELLING.  $9,500;  1639  Mt 
Diablo.  Lot   14.  BIk  4:  owner.  Bay- 
view     Development;     builder,        H 
Dare. 
EPECT    GARAGE.    $1,000;     1539    Mt 
Diablo.  Lot  14.  BIk  4;  owner,  Bay- 
vlew  Develop;   builder,  J  H   Dare. 
ERECT  DAVELLING,  $9,500;  1401  Mt 
DIaMo.  Lot  25.  BIk  4;  owner.  Bay- 
view  Devtiop,    builder,  J  H   Dare, 
OARAGE.     $1,000.00;     1401     Mt     Di- 
ablo;    owner.     Bayvlew     Develop- 
ment; builder.  J  H  Dare. 
DWELLING.    $9,500;    1541    Mt    Diab- 
lo;   owner,   Bayvlew   Development; 
bulkier.  J  H  Dare. 
GARAGE,     $1,000:     1641     Mt     Diablo; 
owner.     Bayvlew      Developmen* : 
builder,  J  H  Dare. 
DUPLEX.    $12,500:     4;»-50    38th    Ave; 
owner  and  builder.  Conway  ft  Cul- 
ligan. 
DUPI.EX.     tl2,300:     9-11     King     8t ; 
cwrer  and  bulldtr.  Conway  ft  Cu!- 
lignn. 
DUPIJCX.     $12,C00,     13-15    King     St; 
owner  and  builder,  Conway  ft  Cul- 
llgan.    3700  E".    Camlno    Real 
OUPIJEX.    $12,500:     10-12    King    St; 
owner  and  bu)ld«r,  Conway  ft  Cul- 
lipan. 
DUPLEX.     S12.500.     24-26    King     St; 
owner  and   bulluer.  Conwuy  ft  Cu!- 
I'gan. 
DUPLEX.    $12,500:     18-20    King    St. 
owner  and  builder,  Conway, ft  Cul- 
ligan. 
DUF^.EX,    $12,500;     26-22    38th    Ave; 
owner  and  builder.  Conway  ft  Cul- 
liir.in 
DUPLEX,    $12,500.    34-38    88th    Ave; 
owner  snd  builder,  Conway  ft  Cul- 
llgan. 
DUPLEX.    S12..'M)C;    30-32    38th    Ave: 
owner  and  builder,  Conwiy  ft  Cul- 

llgan.  

ALTER  MOTOR  COURT  APT.  $900; 
801  So  Bayshore,  owner  and  build- 
er,  Hugo  Kraft 
DWELLING,  $4,000:  236  No  Granl ; 
owner.  Harr>  Krung:  builder,  Tri 
City    Builders. 


DWELLING  (5-room).  $2000;  Lot  45, 
BIk  28,  Louisiana  Tract;  owner 
and  builder,  John  P  Thrane.  4201 
Maple  St. 

DWELLING  (5-room).  $4500;  Lot  1. 
BIk  M  North  Sacramento,  No  4 : 
owner  and  builder.  Wm  Parbs.  2633 
17th   St 

ADDN  DWELLING.  $3000;  Ptn  Lot 
1.  BIk  9.  Del  Paso  Heights;  own- 
er and  builder.  Claude  A  Cotten. 
Box   1111.   Del   Paso  Heights. 

DWELLING  (3-room),  $2000;  Lot  4, 
Oakdale  Tract ;  owner  and  builder, 
Reuben  A  Skogherg,  2118  Sye  St 

DWELLING  (4-room).  $2500;  Lot  10 
Linda  Vista  Sub  No  1 ;  owner  and 
builder.  A  V  McDonald.  5(j58>Vj  Bret 
Hart  Court. 

DWELLING  (6-room).  $7500;  Ptn 
Tract  78,  Carmlchael  Colony  Sub 
No  1 ;  owner  and  builder.  Jean 
Gross,  Rte  5.  Carmlchael. 

DWELLING  (4-room).  $2800;  Lot 
10.  East  Del  Pa.so  Heights;  ownsr 
and  builder,  Llndsey  Thornton.  Box 
548  Del  Paso  Heights. 

DWELLING  (4-room).  $13C0:  Lot  B9, 
Gardenland  No  2;  owner  and 
builder.   Robt    C    Fox,   4030   Terml- 

DWELLING  (7-room).  $5000;  Lot  41, 
Del   Paso  Vale;   owner  and   buUd- 
O  H  Pyle,   Box  267.  Broderlck. 
DWELLINGS.     2;     (5-rooma),     $2500 
each;     Lots     4     and     8,     Highland 
Oaks;     owner    and     builder,     L     D 
Smith.  Rte  6.  Box  3223-B. 
OFFICE    BLDG.    $1000;     Ptn     SWVi 
Sec   17:    owner   and    builder,    Fred- 
erick  Hoase,   Box    172.    Perkins. 
DWELLING     (5-rcom),     $4000;     Ptn 
Tract    8.    Twm    Oaks;    owner    and 
builder.  Alien  L  Holmes,   163  Don- 
rer.     Roseville. 
DWELLING     (4-room),     $1500;     Lot 
68,    1000    Oaks    Addn ;    owner    and 
builder.  Max  M  Kuster,  2693  Ring- 
gold St 
DWELLING     (4-room),    $4000:     Lots 
5  and  6,  BIk  17,  North  Sacramento 
Heights;    owner  and    builder.    Axel 
Limdqui'st,   Box  537,  Broderk-k. 
DWEI  LING    (4-room)    $1500;    Lot    5. 
SQhauz-nbarhs    Addn ;    owner    and 
builder.  Dor  i  Fandrlck.  Rte  2.  Box 
2704     Elk     Jrove. 
DWELLING    (6-room).   $6000:   Lot   4. 
Schnuzenbachs    Addn;    owner    and 
builder,     Leonard     Fandrick.     Box 
2704.    Elk   Grove 
STORE    BLDG,    $2500;    Ptn    Lots    4 
and   5,   BIk  X   Gould   Tract;    owner 
and  builder.  Phil  Kane.  4700  Stock- 
ton   Blvd. 
STORE    AND    APTS.    $7500.    LotB    7 
and    8    East    Del     Paso     Heights; 
owner  and  builder.  Lerov  E  Snyder. 
1974   Enclna   Ave. 


Completion  Notices 


U.  S.  Pat.21/lS19 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  *«timat««,  or  •ncioMtinr  cl»«l«n« 
covcfini  a  complct*  InftallaHon,  includ- 
ing thcat  maul  rcqiiiramanu  .  .  . 

CALL  .  .  .  EXiROOK  1118 

SartiMivt   Diatrihnton   for 

McKune  Metal  Products  Co. 
2M  Tahama  St..  So*  Pr«iiclse«.  3 


BERKELEY 


tJTOREROOM,     $1,200:     2067     Banoi  ; 

owner  i.nd  builder.  Lester  Schaef- 

'er,  prem. 
ALTER,  $560;  2081  Benvenue;  owner. 


SAN    MATEO   COUNTY 

Recorded  Completed 

March  24.  1947— WESTERLY  LINE 
of  Howard  Blvd  irtersected  bv 
line  dividing  Lot  ?2  ft  23.  BIk 
24;  Oak  Park.  J  B  Wehner  to 
whom  it  may  o<.ncem  Mar  ?0,  1947 

March    24.    1947— LOT    15.    BLK    5; 
Stanford    Gardens,    Menlo    Park 
Floyd    Lowe,    et    al    to    Sunllte 
Homes.    Inc Mar   21,    19)7 

March  24,  1947— LOT  79.  CARMEL- 
ITA    Manor,    Leonard    Realty   Co 

to  whom   It  may  concern   

Mar   22.    1947 

March    24.     1947— LOT    9.    BLK  11 ; 
Howard  F^rk,  No  2;  Walter  Per 
son  to  whom   It  may  concern 

Mar   16.    1917 

March     24.     1947— N     74     ft     WEST 
MORELAND   Ave;   Lot   188;   Sub 
No   2:    San    Mateo   Park;    Gerald 
M    Poldemann.    et    al    to    Henry 
D    Kenslt    Mar    22,    1917 

March  24,  1947— LOT  1,  BLK  11: 
Town  of  San  Carlos:  John  W 
Rutherdale  to  Cecil  L  Smith 

Mar     19,     1947 

March  24.  1947— LOT  17  ft  28.66 
!/)T  18,  BIk  10;  Menlo  Heights 
Amelia   Hartman,   et   al    to    Carl 

O  Rosberg   M^r   14.   17947 

March  24,  1947  -  POR  ftLK  2: 
Western  Add'n  to  San  Mateo;  N 
D  Morrison,  Jr,  et  al  to  Oacar  L 

Cavanagh    Feb    22.    1947 

March   24.    1947— LOT   8  &   4.    BLK 


01 :  No  Fair  Oaks  Sub  No  2 ;  Geo 
L  Ludgus  to  whom  It  may  con- 
cern     _ Mar    22.     194? 

March  24.  1947— LOT  79,  The  WIL- 
LOWS:    CUfford    P    Feathers,    et 

al  to  J  R  Simon  Mar  19.  1947 

March  24.  1947— POR  LOT  6,  BLK 
7 ;  Friendly  Acres,  Sub  No  1 : 
(8  completion  notices  filed  on 
above) :  Lacey  ft  White  Inc  to 
whom  It  may  concern  (re-record- 
ed for  completion  date  Mar  17,  1947 
March  24.  1947— LOT  80.  THE  Wil- 
lows;  James  H  Weller.  et  al  to 

J  R  Simon   Mar  19,  1947 

March  24.  1947— LOT  10  to  18.  In- 
clusive: BLK  8;  Map  No  4  Shore 
View  Tract:  Newbridge  Park 
Realty  Co  to  Belle  Haven  Realty 

Co Mar   21     1947 

March  24.  1047— LOT  14.  BLK  5?. 
Sub  No  5;  Belmont  Country  Clqi> 
Prop;  M  M  Millard,  et  al  to 
whom  Itmay  concern  Mar  24.  1947 
March  24.  1947— WESTERLY  1/3 
LOT  7.  BLK  11;  Oak  Knoll  Man- 
or, Redwood  City;  Richard  N 
Schellens  to  Ray  Vert  Mar  23.  1947 
March  24.  1947— aTNDERGROUND 
CONDUITS)  Various  streets  In 
Dalv    CJIty;    The    Pacific    Tel    & 

TelCo  to  Lowrie  Paving  Co  

Mar    15.    1947 

March  24.  1947— LOT  20.  BLK  4; 
Escondlte  Tract;  Chas  E  Mc- 
Cammon   to  Rugg  ft  Nelson 

Mar    24,     1047 

March  24,  1947— LOT  16.  BLK  10; 
University  Heights:  Chas  E  Mc- 
Cammon,  et  al  to  Rugg  ft  Nel- 
son   Mar    24,    1947 

March  25.  1947— LOT  3,  BIJC  1; 
Ray  Park,  Burllngame:  Harry 
J   Hardy,  et  al  to  whom   It  may 

concern     Mar    20,     1917 

March  25.  1947— LOT  9  ft  10.  BLK 
2;  Unlven^lty  Add'n;  Andrew  J 
Gawley    to    Gawley    ft    Deuprey 

Mar    5,    1947 

March  28.  1947— LOT  15.  BLK  6; 
Redwood  Manor;  M  J  King.  Inc 

to  whom  It  may  concern  

Mar    19.     1947 

March  25.  1947— SW  20  ft.  LOT  25 
NE  20  ft  LOT  26,  BLK  46 ,  White 
Oaks  Tr,  Sub  No  4;  Michael  F 
Kerwick,     et     al     to     Daniel     E 

Sander«»on   Mar  24.   1947 

March  25,  1947— LOT  1.  BLK  4; 
Lomita  Park,  Showing  Sub  No 
1  ft  2;  Philip  D  Barnes  to  Lloyd 

Curtiss    Mar    22.    1947 

March  25.  1947— LOT  164  ft  165. 
THE  Willows:   Floyd  Lowe,  et  al 

to  Barrett  ft  Hllp  Mar  22.  1947 

March  2!i.  1947- LOT  39,  40.  41  & 
42.  BLK  24;  Seaside  Park,  Far- 
allone  City;  Frank  S  Hamilton. 
Jr,  et  al  to  whom  It  may  con- 
cern     Mar    17.    1947 

March  25.  1947— LOT  5,  BLK  30; 
Crocker  Est  Tr  Sub  No  1.  Sierra 
Construction  Co  to  whom  It  mav 

concern    Mar    18.   1947 

March  25.  1947— LOT  1,  BLK  22; 
Oak  Knoll  Manor;  John  O  Plneo. 

et  al  to  whom  It  may  concern 

Mar  15,   1947 

March  26,  1947  —  POR  LOT  ?; 
I'ierce  Tract.  Menlo  Park;  Fred 
C  Butow  to  whom  It  may  con- 
cern    - Mar  25.  1947 

March  26,  1947— LOT  4.  BLK  3; 
Parrott  Park,  San  Mateo  J  Hen- 
ry Delaney  to  whom  It  may  con- 
cern     Mar   24.    1947 

March  26,  1947— LOT  29,  S  12.5  ft 
LOT  30.  BLK  14;  Huntington 
Park  2nd  Add'n;  A  J  Gafford,  et 

al  to  Norman  Mclnni?    

Mar   21.   1947 

March  26,  1947- LOT  28.  BLK  67; 
Sub  8;  Mlllbrae  Highlands;  Lee 
F  Gunning,   et  ai   to  James   Mc- 

Cabe    Mar  24.    1947 

March  26  ,1947— POR  LOT  1.  BLK 
1;  Por  Crystal  Springs  Park; 
Ross    C    Bley,    et    al    to    Chas    J 

Pedersen    - Mar    24,    1947 

March  22.  1947- LOT  16.  BLK  20; 
Map  No  1.  Vista  Grande.  Roger 
L  Dempsey  to  Huber  Constr  Cf> 

Februarv   6,    1947 

March  24,  1947— LOT  11.  BLK  6; 
Kensington  Square;  Gilbert  C 
Foster,  et  al  tc  Foster  ft  SanJ- 

berg    Mar    24,     1947 

March  24,  1947— LOT  26.  BLK  1; 
Tr  f.60.  Suburban  F'ark;  H  J  Dun- 
lap   to   whom   It   may   concern 

Mar    21,    1947 

March  24.  1947— LOT  6.  7,  8.  &  9. 
BLK  16:  Sunnytirae  No  2;  G  W 
Williams  Co  to  Williams  ft  Bur- 
rows   Inc    Mar    21.    1947 


whom  it  may  concem..Mar  26,  IMT 
March  28,  1M7— W  46th  Av«  178  K 
TaravaL    John    W    BlMlnger   to 

Jack  Blssinger Jfarch  37.  IMf 

March  27,  1947—67  Regent  ThomAa    -, 
A  Stratton  to  Huber  Construction 

Co March   27,   1»47 

March  27.  1947— BW  Rusata  Av«  2f 
SE  Athens.  Stephen  M  and  Ifary 
M  Kovacik  to  Modem  Home 
Builders March  27,  1947 


MONDAY.  MARCH  31.  1947 


DAILY    PACIFIC    BUILDER 


PACE? 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  28,  1947— LOTS  6  to  14  Incl, 
Tract  728.    FTiillp   F  Heraty,   Ii»c 

to  whom  it  may  concern _ .. 

March  25,  19i7 

March  27,  1947—1380  to  1340  SO- 
LANO A.VB,  Albsuiy.  John  Plelca 
Jr  and  Gordon  Courtrigbt  to  Har- 
ry S  Paddock March  17.  1947 

March  27.  1947— PTN  LOT  3  BIk  F, 
Glenwood,  Oakland.  Robt  H  Mc- 
Kcllar  to  G  O  Vest Mar  21,  1947 

March  27.  1347- LOT  8  BIk  E,  Tct 
721  Dale  E  Patterson  to  whom 
it  may  concern March  26,  1947 

March  27.  1947- PTN  LOT  20  BIk 
E,  Huntington  Tract  Oakland. 
Alfred  H  Merker  and  Raymond 
F  Miller  to  Edward  M  Sorensen 

„ March   20.    1947 

March  27,  1947—727  McLEOD  ST, 
Livermore.  L  H  Smith  to  whom 
it  may  concern _ March  1,  1947 

March  26,  1947— LOTS  61  and  32  BIk 
N.  Ivevwood.  Oakland.    Joseph  F 
and  Flora  M  Carroll  to  whom  it; 
may  concern March  17,  1947 

March  26,  1947— LOT  190.  Madison 
Square.  Oakland     Chester  A  and 


Forecasts  Disaster 

(Continued  from  Page  One) 


nate  the  housing  market  for  Bomc 
yeari  to  come  if  housing  demands 
as  anticipated  in  the  T-E-W  bill 
were  adaed  to  the  needs  and  de- 
mands of  ordinary,  unsubsidized, 
taxpaying  families. 

"I  think  it  is  a  very  bad  bill," 
the  witness  commented  after  de- 
scribing it  as  essentially  a  public 
housing  measure.  The  first  two 
titles,  ne  said,  assume  that  "the 
federal  government  shall  become 
the  all-wise  guardian  and  mentor 
of  all  the  people  with  respect  to 
their  housing  .needs." 

•Decontrol  Urgent' 

A  more  immediate  urgency,  he 
concluded,  is  the  removsil  of  gfov- 
emmental  restrictions  as  auickly 
as  possible.  The  basic  problem  is 
housing  production,  cost  stabiliza- 
tion and  then  cost  reduction  with 
neither  government  subsidies  nor 
government  control  of  the  homt" 
building  industry  in  a  position  to 
accomplish  any  of  these  purposcH. 


r 


Sound  Conditioning 

with 

Acousti-Celotex 


SAN    FRANCISCO  COUNTY 

Recorded  Accepted 

March  27,  1947— E  43rd  Ave  275  and 
300  S  Balboa.  M  J  King,  Inc,  to 


CONTRACTORS 

SAN  FRANCISCO 
VAIencIo  5005 

LINE 
CONSTRUCTION 


EARTH 
BORING 


STEELFORM  S 

STIELTUII  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

Ui  HorrUoii  Sfra««       DOaglos  5SS3       Son  FroMcUco 


BUILDERS  BROKERAGE  COMPANY 

1430  Alic«  Str««t 
OAKLAND  12.  CALIF.  TWInoaks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "HMrd  to  Get**  items  for  you. 


Conntance  M  Gilbert  to  whom  It 
may  concern March  25,  1947 

March  26.  1947— TX)T  109.  Mllls- 
mont,  Oaklcnd.  l-^red  and  Thelma 
T.  Dematei  to  Cyril  E  Kuffel 

March   20.    1947 

March  iS.  1947—772  MOORPARK 
St,  Oakland.  Paul  Mayerle  to 
Jack  Reno March  25,  1947 

March  28.  1947— PTN  LOT  5  BIk  B. 
Liberty    &    G«trlield    Tract.    Ala- 
meda.    Joel    B    and    Marjorle    M 
Grimshaw  to   Sidney  J  DowUng.. 
_. „ March  21,   1547 

March  28,  1947— LOT  33.  Subdlv  of 
Sequoyah  Hilla,  Oakland  Gor- 
don ana  Virginia  Hcltzei  to  John- 
son St  Caineron March  28.   1947 

March  28,  1947— 92?5  MacARTHUR 
Blvd,  Oaklanvl.    Lorenzo  and  Qlu- 

lia  MartlneUl  to  S  Ra&ori - 

_ March   19.   1947 

March  28,  1947—156  NORTH  Uv- 
ermore,  IJvermore.  Ruth  M  and 
Fred  Q  Brown  to  whom  It  may 
concern Maroh   28,   1947 

March  28  1947— 59th  and  HOLLIS 
Sta,  Emeryville.  Tide  Water  Aa- 
rodsted  Gil  Co  to  D  E  Burgess 
Co  March   26,    1947 


SACRAMENTO    COUNTY 


Recorded  Accepted 

March  13.  1947— LOT  3  Block  G, 
Falrmond.  Dorothy  Pierce  to 
jj  jj  Pierce - 

March  18.  1947— LOT  23  Cardell. 
David  C  Chilstenson  to  whom 
!t  may  concern   

March  15.  1947— PTN  LOT  68  Smith 
Tract  No  3.  Robert  J  Cecchet- 
tlnl  to  August  Plelnes 

March  15.  1947— LOT  9  Coloma  Ter- 
race Sub  No  4.  Joseph  L  Blnet 
to  whom  It  may  concern 

Maroh  15.  1947— LOT  3625  Elm- 
htirst  No  1.  Ivan  F  Nlll  to  Jacob 
Smith    A 

March  15,  1947— LOT  34  East  Sac- 
ramento Terrace.    Edward  W  Ev 
ana  to  Janscn  Constr  Co 

March  15,  1947— PTN  LOT  2  BIk 
C,  Addn  No  4,  North  Sacramen- 
to. CHnton  W  Famam  to  whom 
It  may  concern  

March  17.  1947— LOT  548  Carleton 
Tract.  Ewald  H  Zom  to  Eddie 
Zom    •  - 

March  17,  1947— PTN  Sec  25  Ran- 
cho  Del  F'aso.  Wm  G  Grimes 
to  whom  it  may  concern  (two 
completions)    - - 

March  17,  1947— LOTS  7.  8  Huck- 
abay  Trt  No  1.  Russell  T  Huck- 
abay  to  Jack  Huck^bay  

March  17,  1947— LOT  77  Hollywood 
Park.  Joyce  A  Gray  to  Paul  Op- 
dvke    

March  IT.  1947— LOT  65.  W^ right  & 
Klmbrough   Tract  No  36.    Ralph 

/      F  Smith  TO  E  E  Grenz 

'  March  17.  1947  —  PTN  LOT  175, 
Country  Club  Estates.  Velma  L 
Duhmc  to  whom   It  may  concern 

March  17,  1947— OLD  AUBURN  Rd 


in  Sec  19-10-7.    Arthur  M  Larria 

to  Arthur  Odman 

Maroh  18,  1M7— LOT  4107  Elmhurst 
No  1.    Roy  E  Johnson  to  Donald 

G  Canter   

March  18.  1947— LOT  3609  Elmhurst 
No'l.    Fred  Alnsworth  to  Jansen 

Conetr  Co  _ 

March  18.  1947— LOT  84,  Amended 
Ellwood  Tract.  Leslie  W  Hood  to 

Jansen  Constr  Co 

March  18.  1947— LOT  103,  Plat  of 
East    SacHimcntj   Terr.    Lyie    M 

Smith  to  Janscn  Constr  Co 

March  18,  1947— PTN  LOT  1  Elk  E 
North  Sacramento  Sub  No  2. 
Theron  Walker  to  whom  It  may 

concern 

March  18.  1947— LOT  1  8th  and  9th. 
H  and  I  Sts.  ptn.    Arthur  Lesslng 

to  whom  it  rnav  concern 

March    18,    J 947— LOT    176    Carml- 
chael   Colony.     Victor    P    More- 
houce  to  whom  It  nwiy  concern... 
March  19.  1947— LOT  14  East  Sac- 
ramento Terr.    Cba3  P  Taylor  to 

Je,n9en  Constr  Co  

March  19.  1947— LOT  2323  Elmhurst 
No  2.    Dewey  James  to  whom  :t 

mav  concern  

March  19.  1947~PTN  LOT  7  Oak- 
vaie.     Stanley   C    LInd   to   whom 

It  may  concern  

March  20,  1047— LOTS  1  and  2  BIk 
6.  North  Si'cramento  Sub  No  10 
Howard  H  Stow  to  whom  It  may 

concern    _.: 

March  20.  1947— FTN  LOTS  557  and 
558.  Carleton  Tract.  David  L  Wa- 
ters to  whom  It  may  concern 

March  20,  1947— PTN  LOT  44  Car- 
mlchael Colony  No  2.  George  W 
Peterson  to  whom  it  may  con- 
cern  

March  20.  1947— LOT  ]0  BLOCK  8. 
Vina  Vieta.   H  B  Nelson  to  whom 

it  may  concern 

March  20,  1947— LOT  17  BLOCK  30. 
North  Pacramonto  Sub  No  8.  El- 
ta  E  Rlchardfcon  to  whom  it  may 

concern    

March  20,  1947— PTN  SEC  9-T8- 
NRE.    Harry  V   Suchcr   to   F  H 

Betz  

March  20,  1947— LOT  S  BIk  4  North 
Secramento  Hgts.  John  H  Clark 
to  whom  it  may  concern 


Building  Contracts 


ALAMEDA  COUNTY 


ADDITION  to  mausoleum.    Oakland. 
Owner — First    Hebrew    Congregation 

of  Oakland. 
Contractor — Mlnton  and  Kubon.  1045 

Sansome  St.  San  Francisco,  Calif. 
Filed  March  26,  1947.    Dated,  

Monthly  payments  of.- _...7d% 

Usual  35  days  after .25% 

TOTAL  COST.  $24,317 
Bond,  124,317.  Sureties,  FldeHty  & 
Casualty  Co  of  New  York.  Plans 
and  specifications  filed. 


Plumbing  Permits 


OAKLAND 


Liens  Filed 


W-E-T  Bin  History 

(Continued  from  Page  One) 


SAN    FRANCISCO  COUNTY 

Recorded  Amount 

March  28,  1947 — Labor  and  mate- 
rials. W  Webster  38  N  Clay. 
ThomcLS  Cuthbertson  vs  Frederick 

A  and  Ruth  L  Fender $858.86 

_ — Labor  and   materials,   N 

25th  100  E  Fountain.  C  B  Rein- 
hart,  doing  business  as  Reinhart 
Lumber  St  Planing  Mill  Co,  vs 
Charles  Rlchanbach,  doing  busi- 
ness as  Coast  Building  Co,  and 
Mota  Rockteschell  $829.02 


4015  Rusting;  c.vner,  Bemanl; 
dealer.  Saunderman;  &  fix;  15  wt.- 
ter ;  3  gas. 

1425  50th  Ave;  owner,  L  Fitzger- 
aid:  dealer,  F  E  Nearhood;  5  fix; 
12  water;  3  gas. 

5512  Thomas  St;  owner.  Steven- 
son; dealer,  P  E  Nearhood;  3  fix; 
6  water. 

71.3  8th  St;  owner,  J  Christiansen; 
dealer.  J  Smith;  7  fix;   10  water. 

1561  8th  St,  owner,  Jones;  dealer, 
Hufschmidt.  3  fix 

918  Filbert   St;   owner ; 

dealer,  B  D  Brown;  2  gab. 

3260  Hollls  St;  owner,  Fltzmau- 
rice ;  dealer,  Saundormon ;  3  fix ;  o 
water  con. 

5601  Leona;  owner,  J  Stem;  dealer 

Saunderman;  11  fix;  24  v.aler;  3  ga:>. 

3411    Telegraph    Ave;    owner,    J    E 

Denton ;   dealer,   D   Minoggio ;    6   fix , 

8  water  Con.     . 

4030  Foothill  Blvd:  owner.  Ericli- 
son;  dealer.  W  Ruf;  1  £xx. 

1706  19th  Ave;  owner,  A  Twilliger; 
dealer,  D  Watson ;  1  fix ;  4  water. 

28C2  38th  Ave;  owner,  Allendale 
Cleaners ;  dealer.  R  Klndblad ;  2  wa- 
ter; 2  gas. 

1605    94th     Ave;     owner,     Souza 
dealer.   J  Olivera;  6  fix;   6  watr. 

2405  Adeline  St;  owner,  J  Cehibi; 
dealer,  J   Bruce:    1   fix;   4  water. 

1052   Park  Lane;   owner,  and  dea' 
er,  B  Rose;  6  fixtures;  20  water;    . 
ga&. 

5025  Daisy;  owner,  M  Bowen; 
dealer.  D  Minoggio;  2  fix;  4  water. 

3917  Keller;  owner,  EeposHa;  deal- 
er. C  Roland;  1  fix;  2  water;  1  s;as. 
2623  76th  Ave ;  owner.  Wentworth ; 
dealer,  C   Roland;   19   water. 

1736  11th  St;  owner.  E  R  Edwards; 
dealer,  E  Lawless;  3  fix;  5  water, 


Vamoa;    contractor.    Neon    Mainten- 
ance Corp;  signs. 

4389  1689  Halght ;  owner.  A  Lewtn . 
contractor.  Neon  Maintenance  Corp; 
signs. 

4390  434  Clement  St;  owner, 
contractor,  Scott  Sign  Service;  slgnfi. 

4S91  6450  Geary;  owner  ;  con- 
tractor, Hallhan  Keon  Maintenance; 
signs. 

4392  3154  Fillmore,  owner.  Alioto; 
contractor,  Hallhan  Neon  Malnt  Co; 
aifna 

4393  3342  Stfiner,  owner,  J  Nor- 
ten;  contractor,  Halinan  Neon  Malnt 
Co;  signs. 

4394  1413  Ocean  Ave;  owner,  Rlch- 
creek;  contractor.  Bay  Elec  Co;  mo- 
tors ;    range   circuit. 

4395  Civic  Audit ;  owner,  San 
Francisco;  contractor,  C  J  Holjs- 
mueller ;   temporary   light. 

4396  893  Elizabeth;  owner,  B  F 
Dean ;  contractor.  Bedford  Elec  Co ; 
2   outlets;    1   switch. 

4397  2011  Broadway;  owner,  .... 
....;  contractor,  Bedford  Elec  Co;  re- 
quest for  survey. 


SAN  FRANCISCO 


TSiS  Campbell,  S  side  100  ft  E  of 
Delta;  owner,  Sullivan;  contractor, 
Fred  Johnson  Electric;  temporary 
saw  service. 

4399  S  side  180  ft  N  of  Precita 
Ave  en  Mission;  owner, ;  con- 
tractor, Clmlno  Electric;  temporary 
saw  service. 

4400  852  Moultrie;  owner,  Kohler; 
contractor,  Mahoney  Electric;  4  out- 
lets :  4  switches ;  9  plugs ;  service. 

4401  2121  Chestnut ;  owner,  Arnold ; 
contractor,  Mahoney  Electric;  15 
plugs. 

4402  81   Arleta;   owner _ ; 

contractor,  Mahoney  Electric;  repair 
fire  damage. 

4403  1195  Oak;  owner,  Oln;  con- 
tractor, Mahoney  Electric;  2  plugs; 
servico 

4404  3026  21st  St ;  owner,  ; 

contractor.  Golden  Gate  Electric ;  fire 
repairs. 

4405  Cabrillo  and  La  Playa;  own- 
er and  contractor.  Whitney  Bros;  6 
outlets ;  2  switches ;  motors 


4428  432  Oeary  St;  owner,  W  W 
Lester;  contractor,  Soott  Sign  Serr- 
loe;   sign. 

4429-33  Various  locations  Gates  St 
S  of  Ogden;  owner,  McBride;  con- 
tractor, Columbia  Electric:  10  out- 
lets ;  9  switches ;  13  plugs. 

4434  Post  and  Scott  Sts;  owner, 
Medico-Dental  Bldg;  contractor,  Bts- 
Hokin  A  Galvan;  temporary  senrioa 
for  S-phase. 

4435  North  Point  and  Mason  Sts; 
owner,  Larsen  A  Larsen;  contractor. 
Central  Electric;  service;  motors; 
temporary  vibators. 

4486  609  Butter  St;  owner.  Marine 
Memorial  Bldg;  contractor.  Central 
Electric;  remodel  main  board  and 
service. 

4437  NW  comer  Embarcadero  and 
Marchaint;  owner,  U  S  Government; 
contractor,  Noble  A  Wright  Co ;  alter- 
ations to  panel  board. 

4438  W  24th  Ave  200  ft  N  Irving; 
owner,  Perkins;  contractor,  Rich- 
mond   Electric    Co;    temporary    saw 

4489  1746  22nd  Ave ;  owner,  Heglin 
St  Nielsen;  contractor,  Richmond 
Electric;  8  outleU;  8  switches;  8 
plugs;  service. 

4440  835  Harrison;  owner,  8  *  S 
Pie  Co;  contractor,  Casey  Electric; 
boiler  controls. 

4441  825  Bush  St;  owner,  Bob 
Johnson ;  contractor,  Fred  D  Wilson ; 
1  outlet;  1  switch. 

4442  1400  Halght;  owner,  Andres; 
contractor,  Brumfield  Electric  Sign; 
sign. 

4443  837  Irving;  owner.  Routeny; 
contractor,   Brumfield  Electric   Sign; 

4444-46  846  Clay  St;  owner,  Wong; 
contractor,  Brumfield  Electric  Sign; 
sign. 

4447  Geary  St  and  Presidio  Ave; 
owner.  Municipal  Car  Bam ;  contrac- 
tor. Edward  W  Scott  Electric;  184 
outlets ;  39  switches ;  29  plugs. 

4448  485  S  Van  Ness  Ave:  owner. 
Jacobs;  contractor.  Edward  W  Scott 
Electric;  new  service. 

4449  2700  Green  St;  owner,  Hull; 
contractor,  Edward  W  Scott  Electric ; 
survey. 

4450  45  Hubbel;  owner.  Hardy; 
contractor.  Weber- Conroy ;  6  outleU. 


4406  3374    Mission    St;    owner,    A    _  _ 

Brown ;     contractor,    Mohrdlck    Elec-        4451     690  Wisconsin ;  owner,  J  J»n 
trie;  motors.  sen;  contractor.  Bertrand  Electric;  2 

4407  720    Mission  ;     owner,     H    8  |  outlets ;  3  switches ;  8  plugs. 

Crocker  Co ;  contractor,  James  Elec-       4452     1358  Geary ;  owner, ; 

trie;  2  plugs.  contractor.  Malm  A  Welter;  1  outlet; 

4408  106  Turk   St ;   owner.  Tuxedo    1  switch ,   1  plug. 
Club ;    contractor,   United   Studios ;    2       4458     199  Francisco ;   owner,  Roma 
plugs.  I  Macaroni   Co;    contractor.   Stone-Ry- 

4409  150  Harlan  Place;  owner,  L  J    als  Eloc.   temporary   .lumnci    . 
Arens    contractor.  Neon  Sign  Service       4454-56     427    and    433    Detroit    St ; 
Co  •  sign  owner.  O  Plov ;  contractor.  Associated 

4410  641  Natoma  St;  owner,  Sichel;    Elec  A  Mech;  10  outlets;  9  switches; 
contractor,  Dover  Electric ;  6  outlets ;    8  plugs :  service. 

420o    Park    Blvd;    owner.    Blank.i ;  1 1  switch ;  10  plugs ;  service.  4456-57      1842-46   36th    Ave;    owner, 

.„i^,.    -i*/   <irif/wK.    9   *w  •    n   'ux.tor-        4411    ggQ    Minnesota;    owner,    FormJRude  St   Llppmari;   conlmctor,   Asso- 


8ACRAMENTO    COUNTY 


Architects,  said  a  statement  bj' 
Louis  Justement,  Washington,  U. 
C.,  architect,  would  be  filed  with 
the  committee  for  the  AIA. 

West,  in  his  statement,  struck 
at  the  generous  use  of  federsu 
funds  as  proposed  by  the  l-*--vv 
bill  for  slum  clearance.  The  fact 
that  economy  demands  hardly  will 
allow  such  outlays  does  not  mean 
that  slum  conditions  in  the  na- 
tion's cities  will  continue  indefi- 
nitely, West  said.  . 

"All  over  the  country,"  ne  tes- 
tified, "communities  are  actively 
exploring  the  possibility  of  reme- 
dial measures,  utilizing  their  own 
resources.  In  Indianapolis,  De- 
troit, and  Ch'cago,  to  cite  throe 
outstanding  examples,  slum  clear- 
ance projects  are  now  underway, 
azid  many  other  communities  are 
planning  sim.lar  projects.  More 
than  20  states  have  passed  laws  to 
facilitate  urban  redevelopment  by 
their  respective  municipalities,  and 
a  number  of  additional  states  have 
soch  measures  under  consideration. 
"A  <Jecision  by  the  government 
tJOrkeep  out  of  this  field  would  sersc 
to  atimulate  additional  efforts  by 
local  and  state  governments. 

"Furthermore,     as     the     private 
building     industry     .tjets     into     its 
stride    in    providing    new    housing 
accommodations,    more    and    more 
older  but  still  useful  dwellings  will 
become  availnble  for  those  unable 
to  build  for  themselves." 
Wipe  Out  NHA 
Nelson     recommended     confrres- 
jilonal    adoption   of   an  eight-point 
NAREB  sponsored  program  in  lieu 
of  the  T-E-W  provisions  now  un- 
der committee  consideration.    Th»s 
alternate  plan  calls  for  dis8olutio.T 
of    the    national    housing    agency. 
<^tri«tion  of  Federal  Housing  Ad- 
ministration functions  to  mortgage 
insurance  operations,  operation  of 
the  Federal  Home  Loan  BanV. 
Board    as   a   separate    agency,    to- 
•Btablishment  of  the  Federal  Sav 
higa  Loan  Insurance   Corporation, 
repeal  of  the  Patman  Act  and  co- 
OTdirtation  of  all  federal  participa- 
tion in  the  honsing  industry. 
Want  Rent  BoomI 
NAREB    reiterated    its    requer.t 
for  a  16  per  cent  across-the-boar  1 
rent  increase   on    existing   houses 
and  removal  of  rent  control  on  all 
new  honring.   It  favored  extcnf'inT 
until    January   81.   1948.   Title    VI 
of  the  National  Housing  Act.  This 
would  continue  mortgage  insurRPce 
oh  ^me  properties  constructed  for 
nnt* 


Recorded  Amount 

March  .  1947— LOT  17  Mead  Tr. 
Gartner  and  Bullcck  vs  Con- 
stance     $323.38 

March  .  1947— 42E-427  L  STREET. 
Bingham  Constr  Co  vs  Dante 
and  DfUa  Bardonl.  ux  $4,400.81 

March  ...  1947—1709  S  STREET. 
>ilnp:haTi  Constr  Co  vs  John  Poill 
and  Charles  Irwin  $2,791.94 

March  .  .  1947— PTN  LOT  1  Alta- 
mont  Tract.  .7  T  McDermott  Tile 
Co  V8  Green  and  Hansen         $229.fH) 

March  .....  1947— PN  LOTS  6  and  7 
and  ptn  Lot  8  BIk  14.  Woodlake. 
Arrow  Lumber  Co  vs  Parsons 
Brothers,  Anthony  J  and  Marian 
Shiuiba   - $690.88 

March  . . ,  1947— LOT  12  Coloma 
Terrace  Sub  No  4.  Arrow  Lumber 
Co  vs  Flarsons  Bros,  Robert  T 
and  Cella  M  Lane $2^3.37 


Release  of  Liens 


dealer.   W   Griffith;    3   fix;    5    water 
2    gas. 

OAKLAND 


ALAMEDA  COUNTY 


Recorded                                         Amount 
March  28.  1947— LOT  18  Tract  535. 
Oakland.    Joseph    A   Sherwln.    Jr 
Ella  M  Shaver $886..'^: 


U: 


SAN    FRANCISCO  COUNTY 


Recorded  Amount 

March  28.  1947—4375  or  157  SW 
Halght  St  and  Masonic  Ave.  Hill 
&  Smale  to  Julius  Felgenbaum  .. 

$3,400.00 


Non-Responsibility 


9874  Walnut  St;  owner,  Hall;  deal- 
er, J  A  Freitas;  6  fixtures,  12  water 
connections ;  4  gas  openings. 

942  23rd  Ave;  owner.  Long;  deal- 
er. J  Steinberg.    2  gas   openings. 

2825    High    St ;    owner.    E    Whalln : 
dealer.    J    Screnson ;    10    fixtures;    20 
water    connections;    6    gas    upenlngd. 
76  7th   St;  owner,  Anderson;   deal- 
er.  J    Smith;    8    fixtures. 

5461  Bond  St;  owner,  Hanks;  deal- 
er. J  A  Freita*;  6  fixtures:  12  water 
connections;    2    gas    openings. 

3242  Sylvan  St ;  ower,  Larson ; 
dealer.  J  A  Freitas;  5  fixtures;  12 
water  connections;  4  ga^  openlngb. 

4011     Allendale   Ave;    owner, 
dealer.    J    A    Fieltas;    6   fixtures;    14 
water  connections;  4  gas  openingf. 

9889    Plymouth     St;     owner ; 

dealer.    J    A    Freitas;    5    fixtures;  '14 
water  connections;  4  gas  openings. 

1426-27-29-31  -  66lh  Ave;  owner. 
Beck;  dealer.  J  Freitas;  20  fixtures; 
35  water  connections;  12  gas  open- 
ings. I 

1206  84th  Ave;  owner.  Rank;  deal- 
er, J  A  Freitas;  3  fixtures.  6  water 
connections 

1218  84th  Ave;  owner.  Nerod ;  deal- 
er,  J  A  Freitas;  3  fixtures;  6  water 
connectlo.i8 ;    1   gas    opening. 

5528  Foothill  Blvd.  owner.  Oak 
Const  Co;  dealer.  J  A  Freitas;  2 
fixtures;  1  gas  <pcning;  <  water  con- 
nections. 

546  25th  St;  owner.  Hogue;  dealer. 
O  Zeis;  1  fixture;  2  water  cjnneo- 
tions. 

2020  Brush   St;    owner,  :   deal- 

er,   J    Rankin;    4    fixtures 

Auditorium,  10th  and  Fallon:  own- 
er. City  of  Oakland;  dealer,  J  Tan- 
credy;  14  fixtures;  14  water  connec- 
tions; 10  gas  openings. 

789  Kingston  Ave;  owner,  Hlx ; 
dealer.  J  Tancredy-  10  fixtures;  20 
water  connections;  6  gas  openmBa. 


Weld;    contractor.    Quality    Electric; 
motors;  alterations. 

4412  Comer  Charter  Oak  and*  In- 
dustrial ;  owner.  Lumber  Manufactur- 
ing; contractor,  Quality  Electric  Co; 
motors. 

4413  600  Indiana;  owner.  Heating 
Equipment;  contractor.  Quality  Elec- 
tric; alterations. 

4414  2410  Mission;  owner,  Holly- 
wood Smith;  contractor.  Manning  St 
Whltaker;  6  outlets;  2  switches;  2 
plugs;   alterations. 

4415  NE  comer  20th  and  Treat 
Ave ;  owner.  Regal  Amber  Breweries ; 
contractor.  Manning  A  Whltaker; 
temporary  lights. 

4416-21  Various  locations  on  Baker 
St;  owners,  various;  contractor.  Man- 
ning St  Whltaker;  underground  serv- 
ice only. 

4422  155  Sansome  St;  owner.  San 
FrSinclsco  Stock  Exchange;  contrac- 
tor. H  S  Tittle  Co;  158  outlets;  87 
switches;  71  plugs;  alterations;  4th, 
6th  and  6th  floors.  , 

4423  201  Turk  St;  owner,  Mohawk 
Service  Station;  contractor,  Electri- 
cal Products  Corp;  sign. 

4424  4597  Mission  St;  owner,  Sun- 
Ute  Market;  contractor,  Electrical 
ProducU  Corp;  sign. 

4425  274  Brannan :  owner.  United 
Air  Lines;  contractor.  Electrical 
Products  Corp;  sign. 

4426  10th  and  Mission  Sts;  owner. 
Union  Oil  Co;  contractor.  Electrical 
Products  Corp;  sign. 

4427  914  Market;  owner.  Cavalier 
Restaurant ;  contractor.  Electrical 
Products  Corp;  sign. 


elated   Elec    &   Mech;    18   outlets;    17 
switches;  19  plugs;  service. 


OAKLAND 


45267  2960  E  14th  fit;  ov#.er.  Cozy 
Comer:  contractor,  Spott;  outleU: 
service    . 

45268  1014  Clay  St;  owner.  Clay 
Ten  Hotel,  contractor,  Spott;  re- 
place fuse  conduit  In  sign. 

45269  Ix>t  adj  to  Scare  &  Roe- 
hurk  on  Seymour:  owner,  Cramer  & 
Christlanroii ;    contractor^  Spott. 

45270  1634  Cypress;  owner,  Bay 
Bridge  Groc ;  contractor,  Standaid 
Dlsnlav:   ^ign. 

45271  6162  E  14th  St;  owner.  Lock- 
wood  Del' cale-jsen  :  contractor. 
Standard   Display;   sign. 


Need  Concrete 
Buggies? 

Call  .  .  • 
STANDARD 

for 
CMC  7  Ft.  DUMPOVERS 

EXbrook    8845 


ALAMEDA  COUNTY 


March  27.  1947—1218  BATLS  Uoad. 
(tuUlanc;.  Department  of  Vet- 
erans Affairs  of  the  State  of 
Calirorota  as  to  Improvenienls  oa 
p.ojicrty. 


Electrical  Permits 


8AN    FRANCISCO 


SAN    FRANCISCO  COUNTY 


March  28.  1947—535  Castro  St.  Dana 
C  Poulson  as  to  Improvements  on 
property. 


4386  425  Dlvisadero;  owner.  Bjtr- 
rlsh;  contractor,  Q  R  S  Neon  Co; 
signs. 

4387  2f>28  Ocean  ,  owner.  K  Hall : 
contractor,  Q  R  8  Neon  Co;  signs. 

4388  1766  Buchanan ;    ov.ner,   J    K 


National  Expansion  Joint  Co. 

Meavfocfarer  oarf  Olifrlbafor 
rilM  lOARD  —  HLT.SIDID  ASPHALT  AND      • 
RIDWOOD   IXPANSION   JOINT   PILLIRS 

Disfrlbatar 

MARVIL-KOTI— Coacr«t«  Carlag  Ceaiposatf 

SiALZ— liMMi«*  J*l"*  >••»"«  CoMpoMRrf 

Complht  wiffc  P«4M>al  Sp*cl«e«tleRt  $$-F-334 

FOR    CONCRETE     CONSTRUCTION 
333  S«v«atli  %H—*         \lu4»rkm  7172        Soa  ProaeUeo  3.  C«ll#. 


-^ 


BURKE     FORM     CLAMPS 


STEEL  ACCESSORIES    CUWNGCOMPOIJ^D 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Conttruction  Specialties 

W.     J.     BURKE     &     CO.,     INC. 

San  Francisco  Phone  GArfield  8768 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 


780  Brysnt  Street 


Finlenite  Non-Slip  Metal  Safety  Treads 

Standard  Siias  or  mada  fo  SpacHication 
CHECKERED.  FLUTED.  OR  PLAIN  SURFACES 


GUNN   CARLE  &   CO. 

20    Potrcro    Ave.  UNdcrhill    5480  San    Froncsco 


',<■' 


^^. 


^V   f'< I •*''/' 
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DAILY     PACIFIC    BUILDER 


MONDAY.  MARCH  31.  1947 


Classified  Advertisiiig 


1—  MISCELLANEOUS 

Are  you  Interented  tn  weU-trainMl 
qualUle<l      rifsn?        SUPERINTBa<JD- 
ENTS,  ARCHITECTS.  ENOII^OaRS. 
DRAPTSMBN,    SURVEYORS.  ESTI- 
UATOIUS.     SALES      ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEDUBnPEmS,    OFFICE    HSLP. 
For  further  Information  call 
H   SrarVENS,  GArneld   1617 
Technical  Petition*  Agency 

BOOKKEEPING  SERVICE 

Ali     taxes,     pivrollc     lor     businoBS 

firina,     contractDrs    and    Individuals. 

No   account    loo    lar^e   oi    too  small 

SRabrlght  4462. ftf) 

THESJ.  MEN  ARE  AVAILABLE: 
CONSTRUCTION  ffUPTS..  WORK- 
ING FOREMEN.  PROJECT  MAN- 
AGERS. ESTIMATORS,  ARCHI- 
TECTS, ENGINEERS  —  STRUC- 
TURAL. DESIGN.  M.  ffi.  and  E.  E 
DR  A.FTSMRN  —  all  tvpes,  INSTRU- 
MENT MEN.  ROD  and  CHAIN  MPJN 
CONSTRUCTION  ACCOUNTANTS 
TIMFKEEl'ERS  and  SALES  ENGI- 
NEEItS 

HENRY  HELBIO  and 

RALPH  OLSEN 

TUkon  6-0S79 

This  AGENCY  eervlct  is  designed  to 

help  you  secure  the  right  man 

2—  HELP  WANTED  ' 

OFFICE  MAN  FOR  DOOR  AND 
SASH  ESTIMATING  and  COUNTER 
WORK.  State  pr<?vlous  exp.  Reply 
Box  326  c/o  Daily  Pacific  Builder. 

•    (4/2) 


SENIOR  ARCHITECTURAL 
DP.AFTSMAN.  Out  of  town  position 
Muet  be  Ist  class.  Capable  of  sketch- 
es, working  drawings  and  details. 
Salary  will  be  satisfactory  to  a  fait 
worker,  able  tu  produce.  Phone  SU 
6169  for  appointment  (li) 


ESTIMATOR.  PAINTING,  flrst- 
olaas.  Must  know  new  and  old  work. 
Large  reputable  firm.  Ideal  condi- 
tions. State  exp.  and  qualifications. 
Reply  Box  327,  c/o  Dally  Pacific 
Bulkier.  4/1/47 

3 — POSITION  WANTED 


Woman  Bkkpr.,  Accountant,  «»xp.. 
full  charge-  also  Burr.  opr.  Satur- 
day* only.    Reply  Box  324  c/o  Dally 

Pacific   Builrter.  (3/28,' 


MAN,  30,  whlsle.  elect,  supply  exp., 
buy.  sell  and  procedure.  Desires  pos. 
elect,  contr.  or  whlale.  Reply  Box  32S, 
•/o  Daily  Pacific  Builder.  to  8/81 


SKCT'Y.,  ENG..  CONRTR.  Payroll 
exper.  Downtown  Oakland.  Plea.<)e 
write  P.  O.  Box  1525,  Oakland  I  wi!' 
call  ycu.  (3/31) 


FOR  RENT 


LUMBER  HANDLING  EQUIP. 
MEIVT :  CARRIERS,  STACKBR& 
TRUCKS.  Pacific  Carriers.  Oakland. 
KK   4-16S1. 


45278     184l»  B  12th  St;  owner • 

"ontractor.   Staiidurd    Display;    sign. 

45283  1849  E  12lh  St;  oNvner,  ; 

contractor,  Standard  Display;  sign. 

45274  2436  Broadway;  owner,  ; 

contractor.    Standard    Display;    sign' 

45275  5035  E  14th  St;  owner.  East 
Melrose  Market  ;  contractor.  Stand- 
ard Dlsp'ay;   sign. 

45276  6400  Bond  St;  owner,  Fair- 
fax Comer;  contractor.  Standard 
Display;   sign. 

4B277  SE  corner  Eustlce  &  Golc'- 
en  (3ate;  owner,  Fred  Lapham;  con- 
tractor, Clifford;  outlet*.;  switches- 
plugs. 

45278  SE  cor  Eustice  &  Golden 
Gate;  owner,  Ted  Lapham;  contrac- 
tor, Clifford;  fixtures. 

45279  3009  Courtland  Ave;  owner, 
W  Watson;  contractor,  Clifford;  out- 
lets ;  switches ;  plugs. 

45280  3009  Courtland,  owner,  W 
Watson;  contractor,  CMfford ;  fix- 
tures 

45281  3005  Courtland;  owner,  W 
Watson;  contractor,  Clifford;  out- 
lets ;    switches ;    plugs. 

45282  3005  Courtland;  owner,  W 
Watson;  contractor,  CUff  ord ;  fix- 
tures. 

4r283  366fi  Foochill;  owner,  E  J 
Denvee;  contractor,  Haynes;  out- 
lets ;    plugs. 

45284  2625  Parker  Ave;  owner. 
Mrs  Edward  Ose;  contractor,  Hayne.- 
outlets;    plugs;    addition. 

45285  2620  Parker  Ave;  owner,  Mrs 
Edwd  Ose;  contractor,  Haynes;  fix- 
tures. 

45286  3001  Courtland;  owner,  W 
Wataon;  contractor,  Clifford  Elec- 
tric;  fixtures. 

45287  3001  Courtland;  owner,  W 
Watson;  contractor,  Clifford  Elec- 
tric; outlets;  switches;  plugs. 

46288  2931  Courtland;  owner,  W 
Watson;  contractor,  Clifford  Elec- 
tric ;  fixtures. 

45289  2931  Courtland;  owner.  W 
Wataon;  contractor,  Clifford  Elec- 
tric ;  outlets ;  switches ;  plugs. 

45290  681  27th  St;  owner,  Cali- 
fornia Laundry;  contractor,  Clifford 
Electric;  sign;  alterations. 

45291  1639  86th  Ave;  owner,  Mrs 
Chamberlain ;  contractor,  Clifford 
Electric;  service. 

45292  811  Sth  St ;  owner,  N  C  Ever- 
ett; contractor,  Thomas  C  Moody; 
outlets ;  switches ;  plugs ;  service ;  mo- 
tors ;  alterations. 

45293  3709  Carrington ;  owner  and 
contractor,  J  H  Council ;  outlets ;  fix- 
tures; alterations. 

45294  3908  Huntington;  owner  and 
contractor.  Pratt;  outlets;  switches; 
fixtures;   plugs. 

45295  1048  88th  Ave;  owner  and 
contractor,  Bowes;  outlets;  switches; 
fixtures;   plugs;   alterations. 

45296  2115  89th  Ave;  owner  and 
contractor,  G  Wilson;  outlets;  fix- 
tures ;  alterations. 

45297  6368  Estate  Dr;  owner,  MaJ 
D  P  Lane;  contractor.  Bay  Us  Light- 
ing Fixture  Co;   fixtures. 

45298  618  Lake  Park  Ave;  owner. 
Gay  Club ;  contractor,  Western  Neon  ; 
tubing. 

45299  486  10th  St;  owner,  Colum- 
bia Grill;  contractor.  Western  Neon; 
install  tubing. 

45300  8629  E  14th  St;  owner,  E  W 
Stetson ;  contractor,  Western  Neon ; 
sign. 


45301  3421  Stanley ;  owner,  A  Rob- 
leus;  contractor,  Johnston  Electric; 
saw  service. 

45302  2727  Park  Blvd;  owner, 
Chasenar;  contractor,  Clifford  Elec- 
tric ;  outlets ;  switches ;  plugs. 

45303  8220  Fruitvale;  owner,  Tony 
Albino;  contractor,  Clifford  Electric; 
outlets;  switches;  plugs. 

45304  1410  31st  Ave;  owner.  Seven 
Up  Bottling  Co;  contractor,  Clifford 
Electric ;  outlets ;  switches. 

45305  486  9th  St;  o-wner,  M  Fong; 
contractor,  Fluoro;  fixtures. 

45306  6427  Ascot  Dr;  owner,  J  A 
Rolmqulst;  contractor,  College  Ave 
Elec;  service;  alterations. 

45307  73rd  and  Snell;  owner,  Pitts- 
burgh Water  Heater  Co;  contractor, 
Scott-Buttner;  fixtures. 

45308  1635  Broadway ;  owner,  Louis 
C  Dunn;  contractor,  Scott-Buttner; 
outlets ;  plugs ;  alterations. 

45309  1635  Broadway ;  o-wner,  Louis 
C  Dunn;  contractor,  Scott-Buttner; 
fixtures. 


Official  Proposals 


Pro.  No.  1827 — Furnishing  Equipment, 

Labor  and   Materials  for 

Making   Borings 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  512— 
16th  Street,  Oakland,  California,  un- 
til 6:30  P.M.,  Wednesday,  April  9, 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  all  equipment,  labor 
and   materials  for  making  Borings. 

The  general  prevailing  rate  of  per 
diem  wages  in  the  locality  In  which 
the  work  is  to  be  performed,  for 
laborers  and  each  craft  or  type  of 
workman  aJid  mechanic  employed  to 
execute  the  contract,  and  the  general 
prevailing  rate  for  legal  holiday  and 
overtime  work  specifically  set  forth 
in  the  plans  and  specifications  on 
file  with  the  Secretary  of  the  Dis- 
trict, are  referred  to  and  incorpo- 
rated herein. 

Proposal    No.    1827    covering    same 
may  be  obtained  upon  application  at 
the    Purchasing    Department,    Room 
312,  of  the  office  of  the  District. 
DANIEL  READ, 

Secretary. 
Oakland,  California, 
March  28.  1947. 

(Daily  Pacific  Builder) 

(March  31,  1947) 

^_ 

I  Spec.  No.  74 — Wasteway  Valves,  Au- 
tomatic  Controls    and    Related 
Aqueduct  Pipe  Fittings 


NOTICE  TO  CONTRACTORS 


FOR  SALE 

LUMBER.  SOIL  PIPE.  SHEET 
ROCK:  FIR.  all  sizes,  !«p«dfir<> 
1en5rth«:  PINE,  boards  kiln 
dried:  TIMBER,  «ny  length  and 
dimension;  MILL  WORK.  r«il 
H*^  millwork:  DOORS.  SASH. 
SHINGLES.  MOULDING; Wood 
Lath.  Metal  Lath.  Rock  Lath 
Nails  Planter  Board.  Plywood, 
Oak  and  Pine  Flooring 
Carload  \Ai\% 

Associated 

General  Contractor*'  Service 

1151  Sntter  St..  San  FrandHco  9 
PRospect  4500  or  2800 


*—         FOR  SALE 

~1  _g— —     I       — I       — _  T_i I  -  —      — 

AVAILABLE  FOR  IMMEDTATF 
DELIVERY,  a  limited  quantltv  of 
26  -jrauge  Gomirated  ALUMTKUM 
PHEETR.  standard  dimenalon.  Phone 
Mr.  Orandsll.  RUtter  fOm.  ftf> 


Classified  Advertising 


Sealed      proposals     for     furnishing 
Wasteway    Valves,    Automatic    Con- 
trols and  Related  Aqueduct  Pipe  Fit- 
:  Ings,    will    be  received    at    the    office 
of    the    East    Bay    Municipal    Utility 
District.     Room     205.     512     Sixteenth 
;  Street,  Oakland.  California,  until  5:30 
;p.M.,   Wednesday,  April  23,  1947,  and 
I  will  at  that  hour  be  opened  and  read. 
j     Specifications    No.    74    may    be    ob- 
tained  upon    application   by   prospec- 
tive bidders  at  Room  409  of  the  office 
.of  the  District. 

DANIEL  READ, 


■.,^-.^.^^    «*  ™^^     ,.  .    ^  Oakland,  California, 

HOISTS.   ELECT..  Monorail.  2-ton,    March  27,   1947 
3-ton,    6-ton    capacity,    3-phase,    220- 
440  volts.  P.  &  H.  Yale  and  Shaw -Box. 

H.  KRIEGER  CO. 
724  Brannan  St.,  S.  F.  MA.  5409 

3/31/47 


Secretary. 


(Daily  Pacific  Builder) 
(March  31.  1947) 


Pro.   No.  1 


Corrugated  ALUMINTTM  RinCTCTS 
If  praiigc,  .03A-ln.  46ii4x96-ln.  Alum- 
inum Products  Co..  8245  l«th  Stree* 
Phone  UKderhlll  21M  or  SVtter  «700 

EI^ECTRIC  MOTOT? 
400-hp.,     8/00/440.     600     r.p.m..     plus 
starter. 

TRANSFORMERS  (8) 
80   KVA  3/aO— 2x00/240x120 
AIR  COMPRBSSOR 
75#  cu.  ft.  Sullivan  WJ  8.  late  over- 
haul, new  butterfly  valves,  complete 
with  aftercooler. 

ELECTRO  PLATING  SET 

O.  E.  l.V)0-amp.,  15-volt. 
MOTOR   GENERATOR   SET 
25  to   7S-hp— 2.V)-volt. 
SYNCHRONOUS  MOTOR 
2G0-hp,.    900-r.p.m..    2300-volt,    com- 
plete with  automatic  starting  equip- 
ment. 

CENTRAL  SUPPLY  CO. 
7M  Folsom  St.,  S.  F.  DO.  2567 

8/81/47 


FOR    SALE 

TIMBERS,  wallboards.  pinrablnff 

riipc,  millwork,  and  other  bnilo- 
n^  materiala.  8AJ.E  PRICES 
Larire  stocka  of  *1i«rd  to  fct^ 
items. 

Wire,  write,  or  'phone- 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAlenda  4977 


SHREDDED  REDW^OOD  BARK  - 
Tope  for  INSULATION.  Immediate 
Delivery.  GILLON  LUMBER  CO. 
Geary  at  4Th  Ave..  San  Francisco. 
SKyline  .^'515. 

JAEGER  CON-JRETE  MTXER, 
Model  14  EL,  pneu.  tired,  with  skip 
loader  and  water  tank,  an  ia.  flSOO. 
AUSTIN  WESTERN  TANDEM 
ROLLER.  8-10  ton  converted,  ovei- 
hauled  and  roll.-)  r«tiro<1.  as  is,  $1200. 
J.  HENRY  HARRIS.  2657  Nil  th  St.. 
Berkeley ;    phone   THornwali   7165. 

1  SINGLi:  DRUM  HOIST.  16-ln. 
•liameter  x  l4-in.,  lOM  lbs  draw  puli. 
30-h.p.  Fairbanks  Morse  induction 
motor,  control  starter  on  steel  skidn. 

2  DOUBLE  DRUM  HOISTS,  32x16 
■vlth  2  nigger  heads,  40-h.p.  G.  E. 
Induction   Motors. 

2  S-A  CAR  PULLERS,  Capstin 
type.   10-li.p 

NOBLE   CO.,    IRda— 7ih   .«^t.,   Orkland. 
Phone  Hlgate  6768 

(4/J>, 


ump  Body 


NOTICE  TO  CONTRACTORS 


Sealed    proposals    will    be    received 

'  at  Room  205  of  the  office  of  the  East 

Bay    Municipal  Utility  District,   512— 

16th  Street.  Oakland,  California,  un- 

!tll    5:30    P.M.,    Wedneeday,    April    9. 

'1947,  and  will  at  that  hour  be  opened 

[for  furnishing  one  (1)  DUMP  BODY, 

of  four   cubic   yard    capacity,    as   per 

specifications. 

Proposal    No.    1829    covering    same 
may  be  obtained  ujHjn  application  at 
the    Purchasing    Department,     Room 
812,  of  the  office  of  the  District. 
DANIEL  READ, 

Secretary. 
Oakland.  California. 
March  28,  1947. 

(Daily  Pacific  Builder) 
(March  31,  1947) 

Shasta  County  Highway  14-C 


P  L YWOO  D 

All  sizes.  oHln  or  resin  sealed  ply- 
wood available  In  any  quantity,  iu- 
cluding  trni|<  and  trailer  lots.  State 
amount   imd  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   Frultridpe   Roati 

Phone  SlacrameTito  6-6479 
P.  O.  Box  849     -     Sacramento.  Calif 

(tf» 


COUNTY  OF  SHASTA 
STATE  OF  CALIFORNIA 


NOTICE  TO  CONTRACTORS 


with  the  specifications  therefore,  to 
which  special  referense  Is  made,  a* 
follows : 

Shasta  County   Highway   14-C,   be 
tween    Mlllville   ard    5.87  milee   east- 
erly,   about    5.87    milee   to    be    graded 
and   surfaced   with   plant-mixed   sur- 
facing. 

Bids    are    required    for    the    entire 
work    described    herein. 
COUNTY  fJURVEYOR'S  ESTIMATE 
Item    1.  11   acres  clearing  and   grub- 
bing; 
Item    2.  92,00C    c.y.    roadway   excava- 
tion; 
Item   3.  1?00   c.y.   ditch   and   channel 

excavation ; 
Item   4.  750  c.y.  structure  excavation 
Item    5.  35,000  tons  Imported  borrow, 

location  2  or  3; 
Item    6.  35,000    c.y.    Imported    borrow, 

location  1; 
Item   7.  70,000  station  yards  overhaul 

on  roadway  excavation ; 
Item    8.  51,250  mile  yards  overhaul  on 
Imnorted    borrow.    Location    1 ; 
Item   9.  Developing  water  supply  and 

furnishing   water  equipment; 
Item  10.  6350  M.  gallons  applying  wk. 

ter; 
Item  11.  310   stations   finishing   road- 
way: 
Item  12    140  tons  liquid  asphalt  SC-2 

(prime  coat) ; 
Item  13.  460    tons    paving    a.sphail 

(plant  mixed   surfacing) ; 
Item  14.  65  tons  liquid  asphalt  RORC- 

5  (seal  coat) ; 
Item  \fi.  9200  to.is   mineral  aggregate 

(plant   mixed   surfacing) ; 
Item  16.  686   tons   screening    (we^i 

coat) ; 

Item  17.  70    c.y.    Class    "A"    Portl.and 

cement  concrete    (structures) ; 

Itom  18.  5000  lbs  bar  reinforcing  steel 

Item  19.  10.5   miles    constructing  new 

property  fences; 
Item  20.  150    If.    remove   and    salvage 
existing  corrugated  metal  pipe 
Item  21    100    If.    relay    salvaged    cor- 
rugated metal  pipe; 
Item  22.  208C     l.f.      18-in.     corrugated 

metal  pipe   (16  gauge); 
Item  23.  220    l.f.     24-lr.ch     corrugated 

metal  pipe   (16  gauge) ; 
Item  21.  86  l.f.  60-in.  corrugated  met- 
al pipe   (10  gauge) ; 
Item  25.  80  l.f,  8-ln    corrugated  mete.1 

pipe   (10  gauge) ; 
Item  26.  44  l.f.  22x36-in.   corru.   metal 

pipe  arch   (12  gauge) ; 
Item  27.  f>S  1  f.  SO-m.   reinforced  con- 
crete pipe ; 
Item  28.  6  spillway  asremblles; 
Item  29.  4800      l.f.      compacting      and 

shaping  dikes; 
Item  30.  25  14-f t.  metal  drive  gates : 
Item  31.  5i)00  .sq    yci.s.  compacting 
original   ground. 
In   accordance  with   the  provisions 
of    Section    1770   of    the    Labor   Code, 
the  County  of  Shasta  has  ascertained 
the  general  prevai'.ing  rate  of  wages 
applicable    to    the    work    to    be    done 
us  follows: 

Clasclflcatlon  Rate  per  hour 

Skilled  Labor 
A.iphalt  plant  diyerman  or 

fireman   fl.60 

Asphalt  plant  mixer  oijcrator...  1.66 
Asphalt   spreading  machine 

operator    .._e-~ - 1  95 

Carpenter 1.7f5 

Cement  finisher  1.875 

Concrete    mixer  operator    (one 

cu.  yd.  capacity  or  less) 1.60 

Concrete  mixer  operator  (over 
one  cu.  yd.  capacity  and  pav- 
ing type) 1.90 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type   controls    (up   to 

and  inrludmg  1  cu.  yd.) 2.10 

Opera'or  of  power  .shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  vard)   2.25 

Reinforcing  steel   worker 1.75 

Roller  operator  1.95 

Tractor  driver  1.95 

Truck  driver  (18  cu.  yds.  wa- 
ter level  capacity  or  more)..  1.7125 
Truck   driver   (14  cu.   vds.   and     ■ 
l(5>s   than   18  cu.   yds.   ^ater 

level    capacity) 1.5875 

Truck  driver  (8  cu.  yds.  end 
lers    than    14  cu    yds.    water 

level    capacity)    1.525 

Intermediate  Grade  Labor 

Concrete  vibrator  operator J.375 

Jackhammer  opera  |pr  1.375 

Oil   distributor   bootman 1.275 

Oiler  power  shovel.s  or  cranes     1.50 
Truck   driver   (4   cu.    yds.   and 
less    than    8    cu.    yds.   water 

level    capacity)    1.3S/5 

Truck  driver   (less  thfui  4  cu. 
vads.   water  Icvc!   ca|>acity)..  1.25 
Unskilled  Labor 

Flagman 115 

Ijaborer 1.15 

Positions  not  listed  above  will  b' 
a  Unrated  in  accordance  with  the 
definitions  which  appear  in  the  spec- 
ial provlfilons.  as  Interpreted  In  ihe 
light    of    this    clasFificatlon. 


POSITIONS   OPEN 


S-640— MECHL.  DRAFTBMAlf, 
perienced  on  steam  power  plant  woxk, 
for  layouts,  details  and  (diecklnff.  ML 
up  to  12.26  hour.  Ban  Frandaoa 

S-642— BAKERY  ENOR.,  qoaUflad 
to  plan  and  construct  whlsle.  b«k- 
irles.  Salary  open.  San  FranclMO  . 

S-654— SALES  ENOR.  with  broad 
exper.  in  mechl.  lines  to  sail  aluqt 
contracts.  Car  Requd.  Start  |800 
and  exp.  San  Francisco. 


ENGINIERING  SOCIITIIS 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook,  Mgr. 

S7  POST  ST.  S.  P.  4 

OAHI«ld  fMt 


Sealed  propofals  will  be  recelvf-<i 
at  the  Office  of  the  County  Clerk. 
Hall  nf  Records  Building.  Reddin.'. 
Califrrnia,  until  2  o'clock  p.  m.,  April 
16.  1947,  at  which  time  they  will  bo 
publicly  opened  and  read  in  tl." 
Board  Room  ot  said  Building,  fot 
constructing  Highway   in  accordfi.K^?? 


The  minimum  wage  paid  to  all 
skilled  labor,  for  whj^h  rates  are  not 
shown  above,  ajiall  be  not  less  thsa 
$1,375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leas 
than  $1.16  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  «rs 
not  shown  above,  shall  be  not  leas 
than   fl.15  per  hour. 

Overtime  one  and  one-half  (1%1 
times  the  above  rata 

Sundavp  and  holidays  one  and  one- 
half  (IVi)  times  the  "above  rata 

The  rates  of  wages.  Including  ov- 
ertime, holiday  and  Sunday  rates, 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  exeou- 
tlv  crden*  of  the  President  of  the 
United  States  and  tetany  modifica- 
tion tliereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  casa 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shaH 
control. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Couiity  of  Shasta  does  not,  ex- 
pressly or  by  Implication,  agree  that 
the  actual  amount  of  work  will  cor- 
reppond  thercwrlth.  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  necesa^-ry 
or  expedient  by  the  Engineer. 

The  attention  of  tht  bidders  Is  p««r- 
tlcularly  directed  to  the  provisions 
of  Section  7.  article  (a>.  fcubartlcle 
(6),  of  the  SUndard  Speclflcatlcns 
regarding  the  use  of  domestic  ma- 
terials ;and  also  the  provisions  of 
Section  8,  articles  (a)  and  (b),  oi 
the  Standard  SpecificaUons.  regard- 
ing subcontracting  auid  aaslgnmenl 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  el 
proposal,  bonds,  contract,  and  speei- 
ficatlons  may  be  obtained  at  the  of- 
fice ot  the  County  Clerk,  Hall  sf 
Records  Building,  Redding,  Califor- 
nia, end  they  may  be  seen  at  the 
Office  of  the  County  Surveyor  sf 
Shasta   County. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  County  of  Shasta  and 
in  made  in  accordance  with  the  pro- 
vlslon.s  of  the  Proposa'  Requirement* 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Spccificationr 
Each  bidder  must  be  "licensed  and 
also  prqualificd  a.s  required  by  law. 
(fTee  said  Proposal  Requirements  and 
CJonditlons.) 

The  County  of  Shasta  reserves  th»» 
riglit  to  reject   any   or  all   bids. 
COUNTY  OF  SHASTA 
By  ERNEST  D    BREUNINO 
County   Road   Commissioner 
Board    of    Supervisors. 
(Dally  Pacific  Builder) 
(March  25.  31;  April  7.  1917) 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilitiea  for  pip*  bending 

and  manifolds 

Writs  for   Prices 

Pacific  Pipe  Co. 

160  Spear  St..  San  Prai*daeo 


Associated  Wood  Products  Co. 


'9h  Wood  We  In^UA," 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERi^GLEV  2.  CALif. 


ASBESTOS  CEMENT  BOARD 

3/16"  &  l/4"x4R.x8Ft. 
NOW   AVAILABLE 


BUTTON  ASBESTOS  &  SUPPLY 

533  NATOMA  ST.,  SAN  FRANCISCO 
Phone  UNdarhill  602S 
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PLANS  and 


Speculation 


5 


Placer  County  will  employ  p. 
competent  landscape  arcMtect  to 
desigrn  a  master  plan  for  improve- 
ment of  its  fair  crrounds  in  Rose- 
ville. 

oUo 

The  public  buildings  administra- 
tion of  the  federal  works,  agency 
will  open  oflfices  in  Seattle  for  the 
first  time  on  April  1. 
oOo 

School  District  No.  62,  Clacka- 
mas County,  Oregon,  is  to  obiain 
about  5,000  rouare  feet  of  surplus 
structures  to  he  converted  into  vr- 
c^onal  shop  facilities  for  Or^Roii 
City  Vocational  School  at  OreKun 
City,  together  with  surplus  funu- 
ture  and  equipment. 
oOo 

Sutter  County  supervisors  havr 
approved  a  deed  submitted  by 
Levee  District-  I  (at  a  price  of 
15,000)  granting  to  the  county 
property  south  of  Yuba  City  for 
airport  use. 

oOo 

Surplus    government    equipment 
will  be  made  available  to  the  Uni- 
versity of  Oregon  dentil  school  at 
Portland,  FWA  announced. 
oOo 

Solnno  supervisors  have  sent  a 
resolution  to  the  Legislature  urg- 
inar  that  an  additional  bridge  or 
brides  be  built  acros  Carquinez 
Straits  between  Martinez  and  Be- 
nicia. 

oOo 

Building  plans  for  a  Methodist 
youth  center  in  Walnut  Creek  are 
progressing  and  a  fund  campaign 
will  be  started  soon.  Money  will 
be  spent  only  for  materials  and 
labor  will  be  done  by  volunteer 
workers. 

oOo 

Completion    of   the    Rollingwood 
Community  BuildinK  will  probably 
be  some  time  this  week. 
oOo 

Warm  Sprines  chamber  of  con- 
merce  has  petit'onod  for  use  ul 
highway  markings  to  indicate  ap- 
proaches to  the  business  district 
of  that  town  in  order  to  cut  down 
traffic  hazards.  P.iving  of  Landing- 
Road  also  was  urged. 

OQO 

Only  final  approval  of  the  Sac- 
ramento County  district  attorney  is 
necessary  before  street  lights  are 
installed  in  Del  Paso  Heights. 
oOo 

Sutter  County  is  seeking  to  join 
the  already  united  counties  of 
Butte  and  Yuba  in  a  tri-county  wa- 
ter conservation  committee  to  agi- 
tate for  state  and  federal  recogni- 
tion of  the  need  for  more  water 
in  the  area. 

oOo 

Leroy  Johnson  (r.,  Stockton), 
may  introduce  a  bill  to  give  to 
states  war -built  federal  public 
words  project?  in  their  areas.  So 
far  such  gifts  are  limited  to  .school? 
and  recreational  facilities. 
oOo 

Oakland  is  entitled  to  $360,000 
in  state  gas  tax  funds.  Funds  al- 
ready pledged  are  $75,000  to  the 
de>'elopment  of  Mountain  Boule- 
vard and  $60,000  to  Park  Boulo 
vard  improvement. 
oOo 

Offering  $920,000  for  a  war  sur- 
plus factory  that  cost  more  than 
$5  million  to  construct,  the  Emer- 
ald Mining  Comp&ny  of  Elko.  Nev.. 
submitted  the  high  bid  for  a  Salt 
Lake  City  plant  for  experimental 
processing  of  alumina  from  clays 
found  near  Marysvale,  Utah. 

oOo 

A  .?ongressional  committee  is  en 
route  to  the  Panamn  Cnnal  Zone  to 
9tudy  plans  for  modernizing  it. 
oOo 

WAA  wil'  Ask  bids  ngn'n  for 
Richmond  Shipyard  No.  4.  The 
highest  bid  previously  submitted 
was  below  the  minimum  annual 
rental   set  by  the  agency 


WAA-OHEActto 
Enable  Purchase  of 
Building  Materials 

As  the  result  of  joint  action 
taken  by  War  Assets  Administra- 
tion and  the  Office  of  the  Housing 
Expediter,  the  State  of  California 
will  be  permitted  to  buy  barracks 
and  other  government-  owned 
ptructui-es  at  surplus  Army  and 
Navy  camps  in  California  at  prices 
to  be  established  by  W.AA  on  a 
fair  value  babis  for  resale  to  vet- 
erans in  that  state  at  cost. 

As  a  part  of  the  state's  program 
for  housing  its  veterans,  the  Cali 
fornia  legislature  recently  authoi- 
ized  the  state  to  purchase  such 
surplus  government  property  and 
.sell  it  to  veterans,  or  builders  rap- 
resenting  veterans,  for  their  own 
use  as  housing.  The  legislature 
established  a  revolving  fund  of  $1 
million  to  assist  veterans  in  car- 
rying out  the  program,  including 
removal  of  the  structures  from  the 
camps  and  re-erecting  them  on 
sites  owned  by  the  veterans. 

To  make  possible  the  carrying 
out  of  the  housing  program  pro- 
vided by  the  California  legislature 
for  its  veterans,  the  Housing  Ex- 
pediter granted  an  exception  to  his 
priority  regulations  to  permit  Cal- 
ifornia to  purchase  surplus  struc- 
tures in  that  state  for  resale  to 
veterans  at  prices  to  be  estab- 
lished by  wAA  on  a  fair  value 
basis.  WAA  will  adjust  its  opera- 
tions and  procedures  in  order  to 
carry  out  the  California  veterans 
program. 

# 

MEET  TUESDAY 

Latest  developments  in  precast 
concrete  construction  will  be  de- 
scribed when  the  Structural  En- 
gineers Association  dinner  meet- 
ing is  held  Tuesday  night  at  the 
Engineers'  Club. 

Speaker  is  Otto  Beuhler  of  Salt 
Lake  City,  manufacturer  of  pre- 
cast slab,  joist,  and  stone  work. 


mm 


SLAVIC  RELATIONS 

As  a  host  Mr.  Stalin  has  under- 
.standably  emphasized  his  rudeners 
toward  Secretary  Marshall  -by  re 
ceiving  both  the  French  and  the 
English  Ministers  while  ignoring 
the  representatives  of  this  Re- 
public. 

ir    i^    ir 

Even  though  Mr.  Stalin  makes 
a  last-m.inute  gesture  it  would  on- 
ly further  emphasize  the  lack   of 
courtesy  already  shown. 
^    ^    tr 

Perhaps  it  is  Mr.  Stalin's  way 
of  saying  that  the  only  Peace  he 
is  interested  in  is  a  large  Piece  ff 
the  World. 

«    *    ^ 

It  may  be  we  should  have  a  full- 
time  Minister  in  charge  of  Hus- 
sion Relations — 

^    ir    tr 
John   L.   Lewis   might    be 
suggested  for  that  job. 


ExpetOter's  Office  Absorbs  Housing  Doties 
Of  CPA;  Transfer  1200  Empdyes  April  5 

WASHINGTON,  March  31.— Housing  Expediter  Frank  R.  Creedon 
announced  today  that  at  midnight  h*>  will  take  over  the  Civilian  Pro- 
duction Administration  functions  dealing  with  ihe  housing  program. 

These  functions  include  the  50  million  dollar  a  week  limitation 
on  non-huusing  construction,  the  allocation  uf  a  few  fasic  raw  mat* 
rials  to  producers  of  critical  building  materials  and  special  priority 
assistance   to   those   producers   for"*" 


needed  equipment  and   machinery. 

Creedon  said  the  CPA's  activi- 
ties will  be  continued  in  full  fore?. 
He  added: 

"We  are  taking  over  exactly 
where  and  when  CPA  leaves  off. 
Compliance  actions  started  by  CPA 
will  be  carried  through.  The  cri- 
teria for  non-housing  construction 
will  continue  as  is,  and  applicants 
for  non-housing  approval  will  deal 
generally  with  the  same  people  as 
they  have  in  the  past." 

Creedon  directed  that  the  ten 
CPA  regional  construction  oflftces 
be  abolished  and  that  their  func- 
tions be  divided  between  district 
offices  and  Washington. 

He    said    that    veterans'    prefer 


VIOLATIONS  UNDER 
$3,000  OVERLOOKED 
BY  OPA  COMPLIANCE 


WASHINGTON. -^Bailding  ma- 
terial overcharges  as  well  ^.b  all 
other  price  cases  are  included  in 
the  recent  Oftce  of  Price  Admin- 
istration announcement  that  due 
to  lack  of  operating  funds  the 
compliance  division  anticipates 
dropping  all  over-ceiling  charges 
up  to  $3,000. 

The  office  already  has  dropped 
from  its  records  all  price  cases 
involving  $200  or  under,  and  ex- 
pects to  make  the  more  drastic 
reduction   in  the  near  future. 


Contract  Plasterers 

Form  State  Group; 

Hoppe  Is  President 

LOS  ANGELES.  — At  the  first 
statewide  convention  of  all  Cali- 
fornia contracting  plasterers  and 
lathers  since  1941  held  here  re- 
cently, it  was  voted  unanimously 
to  form  a  state  association. 

A.  D.  Hoppc,  Los  Angeles  plas- 
tering contractor,  was  elected  pres- 
ident.    Appointeil  committees   im- 
mediately set  about  to  solve  such 
problems    as    the    rising    costs    of 
material  and  labor  in  the  building 
industry,    laxity    in    the    enforce- 
ment of  building  codes,  and  educa- 
tional means  ci  off-setting  the  in- 
roads of  inferior  plaster  and  lath 
substitutes.   The  delegates  pledgea 


cnce  on  new  housing  built  for  rent 

or  sale,  the  simplified  permit  sys- .    ,  ,         ^       .  ..u- - 

tem  on  housing  construction,  and  themselves  to  do  everything  pos- 
the  channeling  of  surplus  matt  8»We  towards  increasing  efficiency 
rials  to  housing  will  be  continued.  «"<*  production  on  the  job  in  an 
-       -     -  effort  to  decrease  building  costs. 

Other  officers  of  the  new  state 
association  include:  Ist  vice-presi- 
dentj  Travis  2>ummers,  Fresno,  and 
2nd  vice-president,  JB.  H.  '"Tony" 
Larsen,  San  Diego. 
Trustees  chosen  to  serve  tor  the 


San  Francisco  Building  Meager  in  Contrast 
To  Prewar;  Builders  Blame  Water  Dept. 

By   LORNA   S.   STOCK 

Construction  in  Son  Franrisro  is  being  seriously  retarded  by  Ihe 
failure  of  the  city  water  department  to  install  linefl  in  undeveloped 
tracts,  it  was  revealed  Monday  when  an  Associated  Home  Builders 
committee  met  to  investigate  the  situation. 

Builder  Carl  Gellert  ci{ed  figures  showing  thai  before  the  war 
Bay  Area  construction  had  been  sliced  into  thirds,  with  equal  shares 
going  to  San  Francisco,  Oakland,   and  the   Peninnula.    Now   he  said. 


Creedon's  action  was  in  keeping 
with  an  announcement  by  Presi- 
dent Truman  last  Saturday  that 
the  CPA  functions  would  go  Lo  the 
housing  expediter's  office.  Creedon 
said: 

"As  stated   by   the  President   In  i         .  _.  _  ^ 

announcing  the  transfer,  these  few  /  coming  year  are;  Vance  Peteraon, 
but  essential  controls,  will  be  con- 1  San  Prancirco;  Jack  Gregory,  Sari 
tinued  as  long  as  they  are  nece?- (Bernardino;  J jhn  C.  McBam,  San 
sary  for  the  housing  program.  andMofe;  R.  O.  Schonewetter,  Los  An- 
-  ■-  -  -         -  -■  geles,    and    Dean    Daughtrey,    San 

Diego. 


tK(,4- 


8,000  homes  are  going  up  on -the 
Peninsula,  whereas  San  Francisco's 
portion  is  only  1700. 

Furthermore,  he  said,  at  least  'c,,- 
350  dwelling  units  are  being  held 
up  because  the  water  lines  have 
not  been  installed.  Fifty-two  blocks 
owned  by  AHB  members  in  the 
Sunset  district,  if  provided  with 
water  service,  would  be  the  site  of 
about  1500  homes,  it  was  esti- 
mated. All  of  the  Laurel  Hill  cen'- 
etcry  job  is  tied  up  for  lack  of 
these  services.  It  is  to  be  used  fot 
apartments,  and  would  provide  1.- 
600  to  2000  living  units. 

At  Miraloma  Park,  Meyer  Bros, 
are  to  build  250  houses  This  firm 
reportedly  has  acquired  some  pipe 
at  great  expense  and  is  trying  to 
get  the  city  water  department  to 

use  it.  ... 

Builders  were  especially  bitter 
because  they  had  observed  no  sim- 
ilar scarcity  of  water  pipe  on  the 
Peninsula.  The  pipe  most  badly 
needed  is  in  the  six-  and  eight-incn 
sizes. 

Ray  Houpman,  a  representative 
of  U.  S.  Pipe  and  Foundry  Com 
pany,  told  the  grcup  that  the  short- 
age of  water  pipe  is  nation-wide, 
and  San  Francisco  is  only  one  of 
many  areas  confronted  by  the  wa 
ter  service  problem. 

Housmnn  said  that  the  shortajTO 
was  due  largely  to  two  recent 
steel  strikes,  plus  a  coal  strike, 
plus  a  recent  and  serious  pig  iron 
.shortage. 

Locally,  the  water  pipe  shortage 
is  an  old  story  Ic  the  city  water 
department.  Their  o'-der  for  17,000 
feet  ef  eight-  and  25,000  feet  of 
six-inch  pipe  is  row  about  a  year 
old.  Originally,  delivery  was  prom- 


ised in  December,  1946.  Theie  whs 
a  delay,  and  about  Mirch  3,  the 
water  department  was  informed  oy 

U.  S.  P*ipe  &  Foundry  that  it  prob- 
ably would  not  be  delivered  before 
Apiil,  1947.  Now  the  company  is 
not  making  any  promises,  but  has 
indicated  that  the  delivery  may 
not  be  completed  until  September, 
and  perhaps  not  until  January  of 
1948. 

The  firm  is  trying  frantically  to 
obtain  pig  iron,  Housman  declared. 
CPA — now  defunct — is  not  chan- 
neling pig  iron  to  the  manufactur- 
ers. The  priority  system  has  been 
trimmed  considerably.  Should  the 
builders  be  able  to  obtain  RR  or 
RRR  priority  ratings,  the  situa- 
tion might  be  somewhat  better  for 
them,  he  said. 

Contractor  Charles  L.  Harney 
bluntly  asked  Housmrm;  "Would 
you  say  that  the  water  departmei.t 
has  exercised  due  diligence  in  ac- 
quiring pipe?" 

He  replied:  "Yes",  adding  that  a 
municipality  is  by  no  means  a  pii*- 
ferred  customer,  since  its  nui- 
chases  must  be  made  only  from 
"the  lowest,  responsible  bidder". 

His  Alabama  factory  may  de- 
liver about  18,00^)  teet  of  six-inc'i 
pipe  in  May,  he  indicated.  The 
earlier  shipment  is  possible  be- 
cause the  water  department  has 
agreed  to  accept  pipe  in  12-fo'tt 
lengths  instead  of  the  normal  18- 
foot    lengths. 

Housman  emphasiz.'^d  that  the 
company  is  eager  to  fill  all  orders 
placed   on  "firm"  contracts    (such 

(Continued  on  Pag*  T) 


they  will  be  enforced." 

Some  1^00  eniployces  will  be 
taken  over  from  CPA  by  Creedon 
and  will  continue  in  substantially 
the  same  jobs  as  they  had  in  OPA. 

In  San  Francisco,  all  VEHP 
compliance  functions  previously 
administered  by  the  OPA  will  U, 
taken  o\er  by  the  Office  of  Hous- 
ing Expediter  on  April  5,  Preston 
L.  Wright,  OHE  regional  expediter 
announced  today. 

Transfer  of  these  functions  was 
made  necessary  by  the  recent  cut 
in  OPA  operating  funds. 

Pending  cas^s  include  civil  suits 
now  in  the  courts  such  as:  (1)  in 
junctions  to  cancel;  return  of  over- 
charges    to     veteran     purchasern: 
cancellation   of   illegal    sales   ma<K' 
to  non-veterans;    (2)   cases  in  the 
hands  of  the  U.  S.  district  attorney 
which  are  awaiting  criminal  pros- 
ecution;   (3)    cases  where  investi- 
gations  have  been  completed   and 
are   awaiting   filinjf   of   suits;    (4) 
cases  of  alleged   violations  awnit 
ing    settlement    or    where    further, 
investigation  is  necessary. 

The  compliance  activities  to  be 
taken  over  by  OHE  which  are  con- 
cerned with  protecting  veterans' 
rights  include: 

1.  Veterans'  preference  —  first 
choice  to  buv  or  rent  all  housing 
built  under  priority  regulations. 

2.  The  maximum  price  author- 
ized by  FHA  for  a  house  started 
under  anthoriz.ition  issued  prior  to 
December  24,  1946. 

3.  Obtaining  substantially  the 
size  and  price  of  housing  that  was 
approved  by  FHA  when  construc- 
tion was  authorized. 

Compliance  investigations  wiP 
be  handled  by  the  persoimel  an,l 
the  organization  which  formerly 
was  th*«  Compliance  Division  of  the 
CPA,  Wright  said. 

# 

ALLOW  BIG  DEPOSIT  ON 
F  RNISHED  QUARTERS 


LOS  ANGELES  HRM 
CALLS  FOR  SUB-BIDS 


WASHINGTON— One  additional 
month's  adv.ince  rent  may  be  col- 
locted  as  a  "security  deposit"  on 
furnished  living  quarters  in  dwell- 
ings that  are  newly  constructed 
and  rented  for  the  first  time  nfi^r 
March  25,  1947,  the  Office  of  Price 
Administrat'on    said    todav. 

A  "serurity  deposit"  Is  arv 
amount  in  excess  of  one  month's 
advance  rent. 


Haddock  Engineers,  Ltd.,  16J0 
S.  Greenwood  Avenue,  Montebello, 
Calif.,  this  week  called  for  sub- 
bids  on  ail  trades  and  materials  to 
be  used  in  a  $1^900,000  residential 
development  in  Torrance,  Calif. 

About  211  units  will  be  con- 
structed for  the  Conti:ienta!  Con- 
struction Co.,  Inc.,  112  S.  LaBren. 
Los  Angeles.  They  will  be  of  wooa 
frame  and  stucco  construction,  and 
all  wiji  include  garages,  composi- 
tion roofing,  and  all  site  work. 
There  will  be  some  two  and  some 
three  bedroom   homes. 


AMERICAN  INSTITUTE 
OF  ARCHITECTS 
CHAPTER  MEETING 

The  Nrirthern  California  Chap- 
ter of  the  American  Institute  of 
Arrhit*^tH  wishes  to  remind  its 
members  that  there  will  be  an 
important  meeting  of  the  chap- 
ter tonight,  April  1,  1947.  at 
7:30  P.  M.  The  meeting  will  be 
held  at  Rickey's  Studio  Club, 
4219  El  Camino  Real,  just  south 
of  Palo  Alto.  This  meeting  is 
being  arranged  bv  the  Santa 
Clara  and  Santa  Cruz  couiitiea 
members.  You  are  urged  to  at- 
tend. 


BRICK  OUTPUT  DOWN 


WASHINGTON.  —  February 
production  of  unglazed  briok  and 
unglazed  structural  tile  doclin^^l 
11  per  cent  and  16  per  cent,  re- 
spectively, from  the  January  level 
of  production,  according  to  pre- 
liminary figures  released  today  by 
the  bureau  of  the  census.  This  do- 
crease  in  outp'it  may  be  .vcounted 
for,  at  least  in  part,  by  the  fewer 
working  days  in  the  month. 

AC  HOLDS  DANCE 

The  Architectural  Club  will  meet 
Wednesday,  Anril  2,  at  8  p.  m.,  in 
the  Builders'  Exchange.  Plans  for 
the  \pril  nth  dinner  dance  will 
he  innntmced  at  the  meeting. 

It  will  be  held  at  the  Muaic  Box, 
S4n  O'Farrell.  Admission  if  by 
reservation. 
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CPA  PERMITS  GRANTED 

tAN  FRANCISCO.  —  The  Civilian 
PtoAuctlon  Administration,  A.  J. 
OMeSk  regtocal  director,   13S5  Market 


■t_  luaa  a«inouMced  the  follewlng  per- 
Kite  granted  for  construction  of  coni- 
BerellJ  an<l  Indiiatriai  buUdlxigs  In 
Ae  San  Francisco  area: 

March  26,  1947 
ICFO.     CANDLES     (evicted),     $6,000; 
owner,      Charmwick      Candle      Co, 
Btox    4»2.    Burlingame. 
TRUCI^  SERVICING  &  Overhiiulhijr. 
130,000:   530  North   16Ui   Sacramen- 
to; owner,  Ellen  Rasmussen,  825  J 
St,   Sacramento. 
TO     PREVENT     DETERIORATION 
of   Materials,   $50;    Hanford    5th    & 
Brown;    owner,    Clement   Brothers, 
eei   W  7th   Hanford. 
STOREHOUSE.    $3,000:    Flgfueroa    at 
Del  Monte.  Monterey:   ov/ner,  E   B 
Gross,    285    E    Franklin,    Monterey. 
fXDOD   MARKET,   $3,500;   5C5  E   l-lth 
San    Leandro;    owner,    J    A    Ham- 
mond, 6025  Margarldo,  Oaklant' 
FtTRNITITRE,  APPLIANCES,  $6,(Xy.) ; 
415    Grand,    South    San    Francisco : 
owner,  G  J  Rozzi,  349  Grand.  South 
Sian   Francisco. 
ALTER  BANK,  $1,800;  Main  &  Santp. 
Rosa  Ave,  Sebastopol ;  owner,  Bank 
of  Sonoma  Co,   SebaKtopol. 
ftBPAIRS,      ALTERATIONS,      Sani- 
tary    facilities,     Ford     Sales     and 
services,     $9,000;     3321     Broadway, 
Oakland ;  owner.  Carl  L  Scott,  2221 
Broadwav.  Oakland. 
HARDWARE  &  GROCERY,   SIS.OOO: 
7th   Sc  Q  Streets,   Mendota;    owner. 
B  H  Jennings,  Box  208,  Mendota. 
FRUIT  WAREHOUSE,  $19,500;  Ear- 
limart ;    owner,    Marko   Zaninovioh, 
R  1.  Box  725,  Delano. 
REHABILITATE    BT-DG,    for  Offlcf 
&  Sales,  $415,030;  20ih  &  Broad v  ay, 
Oakland ;     owner,    Jackson    Furni- 
ture,  Co,  13th   &  Clay,  Oakland. 
.    BEVERAGE  WAREHOUSE.  (To  en- 
close,   public   hazard)    $450;   405   N. 
1,  Tulare;  owner,  Harvey  D   Flnd- 
lev  *  John  Janelli,  Tulare. 
SERVICE    SHOP   &    STORAGE,    $2,- 
725;  215-225  S  Clara  St,  San  Jose: 
owner.     Haye«»     Company,     211     W 
S  Clara,  San  Jose. 
FIRE  ESCAPE,  LODGE  HALL.  $:<.- 
000 :   3256  E  14th,  Oakland ;   owner, 
A  P  U  M  E  C  3256  S  14th  St.  Oak- 
land 
TO      COMPLETE      ALTERATIONS. 
|450;  o^vner.  Club  Lido.  915  Colum- 
bus.  San   Francisco. 
LUNCH  ROOM  IN   SCHOOL,  $6,000; 
Bartlett    School,    Portei-ville ;    own- 
er,   Portervlllff,    Elementary    School 
District,    Portervllle. 
DRY  olcaninp  plant.  iSOOO:  300  B!c»ck 
Main   St.,   R'pon ;    owner,   Shellev  & 
Teekell,    general    delivery,    Ripon 
IfOVE    OFFICES    IN    MILL    WORK 
Estebllshment,   $3,650;   430   10th    St. 
Modesto;    owner.     United     Lumber 
*  Yard!?,  Box  731.  Mode.ito. 
REMODEL      ENTRANCE.       remove 
hazard,    $2,812;    1175    Market.    Sen 
Francisco;  owner,  J  M  Lonp  &  Co. 
1175.   Market.   San    Francloro. 
CARD  BOARD  CONTAINER  Fabri- 
cation.    $65,000;     1901     Poplar     81^ 
Oakland;     owner.    Western     Pawr 
Box  Co.  3454  Hnrlnn,  Oakland. 
FIRESTONE    SALES    &    SERVICE. 
(evicted),   $27,000;   311    E  Yc  fnn.lt". 
Madera;   owner,  William   A  Bram- 
mer,   219  'E   Yosrmite.  Madera. 
SELF-SERVE      LAUNDRY.      52.500. 
South    San    Francisco;    owner.    Ten 
Forko.  524  Grand.  South  San  Fmn- 
cisco. 
PLUMBING.     HEATING.     VFNTTL- 
ATING  SHOP,  remove  sifety  hn?.- 
ard,  $5,600;   516  Par'fic  Ave.   Sart-' 
Crui ;    owner,    Cacace   A    Sons    ,51o 
Pacific   Ave.    .Santa  Cruz. 
MPG;    metal    SPECIALTIES,     $4,- 
750;    owner,    O    F    Holmkamp.   8111 
MacArthur,    Oaklant'. 
GROCERY    and    MARKET.    $12s0v>0: 
4121    Belmont;    owner,    R    W    Mc- 
Pherson,   4130   Belmont,    Fre.'-no. 
AUTO   &  TRUCK  REPAIilS.   $3,000: 
35  Water  Street,  Santa  Cruz;  own- 
er,   MoEso    &    Pucclnelll,    36    Watpr 
,F.t,  S^nta  Cruz. 
WAREHOUSE.     ARricultural,     tare 
laboratory,    *1,8.30:    Kentucky    uiwl 
Tulare,  Bakcrsfield;  owner,  Sprer- 
kels    Sugar    Co,    No    2    Pine,    San 
Francisco. 
POULTRY     PROCESSING     PLANT, 
condemned    $30,000;   741    Park.   San 
Jose;    ovs-ner.    Joseph    Sancera.    Y41 
Park  Ave.,  San  Jose. 
NURSERY.    LANDSCAPE    coMtract- 
ing.    $2.3SC;    owner,    Harmon    Rowe, 
1330    Alhambra,    Sacramento. 
PLANING  MILU  $5,500:  2651  Roose. 
velt     St,     Stockton ;     owner,     H     H 
Schinglrr    &     Son,     1803    (Thronicle, 
Stockton. 
OFFICE,       LABORATORY,       $9,000 ; 
Anh   Street,  Greenville:  owner,  In- 
dian Valley  Ught  &  Power.  Green - 

vino 

ASSEMBLY  PLANT,  farm  mach- 
inery, $20,000;  East  Fremont. 
Stockton ;  owner,  Towner- Meyer 
Company,  Bex  837,  Stockton, 

STORE    BUILDING,    $14,000;    21st    * 


Santa  Clara,  San  Jose;  owner,  An- 
tone  Jaca.  Route  3.  Box  207,  S^r 
Jose.  _         ,      ,   i    1  i 

ALTER  1«HDR  OFFICES,  (evicted), 
$76,973;  lib  New  Montgomery  ban 
Francisco:  owner.  General  MlUs. 
Inc.  180  New  Montgomery  St,  ban 
l^i*fl.n  c  isco 

COPRA  PROCESSING.  $2,700;  Sut- 
ter &  13th,  San  Pablo ;  owner.  Con- 
tra Costa  Vegetable  Oil  Co,  ISo-) 
Oxford,  Oakland.  _ 

FOUNDATION  ONLY,  Dry  Kiln,  $4,- 
165-  owner,  J  B  Higplns  Lumber 
Co.  99  Bayshorc,  San  Francisco. 

FERTILIZER  PROCESSING,  $15,0fH1 
Yuba  City:  owner.  Calif  Seed  & 
Fertilizer,  521  Reeves,   Yuba  City 

M\CARONI    MFG    PLANT.    $9,000; 
1061    7th    Street;    Oakland:    owner, 
Oakland  Macaroni,  955  22nd  Street 
Oakland.  .     __  „„^ 

HARDWARE  WAREHOUSE.  $3,000; 
2  miles  south  of  Modesto;  owner, 
J   R  Stille,  R  4.  Box  2027.  Modesto. 

CHURCH,  FOUNDATION  only.  flO,- 
000;  19th  &  Monte  Vista,  San 
Francisco;  owner,  Temple  Baptist 
Church,  241  Otsego,  San  Fran- 
cisco. 


Elks'  BIdg.,  southeast  comer  20th 
St.  and  Broadway. 

Owner— Jackson  Furniture  Co..  C.  P. 
Anderson,  controller.  Clay  and  13th 
Sts..  Oakland,  Calif. 

Architects— William  G.  Corlett  and 
Arthur  W.  Anderson.  Bank  of 
America  Bldg.,  1212  Broadway. 
Oakland,  Calif. 

Reinforced  concrete  and  structural 
steel,  6-  or  8-story  addition,  and 
interior  remodeling  of  entire  build- 
ing, fixtures,  etc. 
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CPA    Approval    Granted 

Store 

SALINAS,    Calif.,    Monterey    County. 

S.   Main   Street. 
Ownci^ — I.,uclcy    Stores,    Inc.,    377    2nd 

Street,    Oakland,    Calif. 
Plans  by  pwner. 
Contractor — Daley     Bros.,     Box     127. 

Belmont.  Calif. 


District,  Board  of  Trustees,  Hdward 
Nelson,  Henry  Arsate  and  Nick 
Gulsto,  members  of  the  board,  Alta- 
ville.  CaUf. 
Funds  to  be  used  to  finance  new 
school  construction. 


12-13— INDUSTRIAL 
BUILDINGS 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  —  The  Federal 
Housing  Administration,  D.  C.  Mo- 
Glnness.  district  director,  815  Mont- 
gomery St,  San  Francisco,  has  an- 
nounced the  following  list  of  permits 
granted  by  the  above  office  for  the 
construction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
pancy) in  the  San  FranoUco  area 
for  applicants  as  noted:  ^^ 

12    UNITS,    H'llHster;    J'.    L.    Young, 

Rte.   1,  Box  49,  Holiister. 

24    UNITS     San    Lorenzo;    Victor    G. 

Flash  man.  2122  Clinton  Ave..  Ala- 

ni^da.  _  ^,^^ 

2  UNITS.  Oakland ;  L.  J.  Emery,  1544 

35th  Ave.,  Oakland. 
77    UNITS,    Pleasant    Acres,    Contra 
Costa  County ;  C.  Dudley  DeVilbiss 
Co .  Box  1274,  Walnut  Creek. 
2  UNITS,  Decoto;  Claude  T.  Lindsay 

824  Taraval  St.,  San  Francisco. 
1  UNIT.  Sresno;  Donald  M.  Madsen, 

1338   Blackstone   Ave.,   Fresno. 
1  UNIT,  Campbell;  Ralph  H.  Ander- 
son, Route  1,  Box  448,  San  Jose. 
I'UNIT,  San   Anaelmo;   Rafael  Cap- 
ital Co.,  2&€  Sycamore  Avenue,  Mill 
Valley. 

12  UNITS,  Vallejo;  C.  M.  O'Connor, 
628  Marin  St.,  Vallejo. 

80  UNITS,  Oakland.  Sol  Scherman. 
3?05  Foothill  Blvd..  Oaklpoid. 

13  UNITS,  Vacaviile;  J.  W.  Caughy, 
Box  328,  Vacaviile. 

6  UNITS.  Hayward;  Lome  Merrltt 
Co.,   1912   170th  Ave.,  Hayward. 

5  UNITS,  Sacramento;  Chas.  C.  Bell. 
5008  H  St..  Sacramento. 

4  UNITS.  Salinas;  Rex  C.  Powell, 
61 -C    Pearl    St.,   Salinas. 

2  UNITS  Fresno:  Ochs  Constr.  Co.. 
Helm  Bldg.,  Fresno. 

1  UNIT,  San  Varlos ;  Loretz  &  Sulin?^ 

1964  Aiemany  Blvd..  Son  Francisco. 
1    UNIT,    Richmond;    Jos.    J.    Sraitli. 

2728   fanhandle,    Richmond. 
1  UNIT,  San  Mateo;  Gordon  C.  Hesr, 

175  Valdeflores  Drive.  Burllngame. 
1    UNIT.    BPlmont      O.    C.    Rocklage. 

18    E   25th    Ave.,    San    Mateo. 

3  UNIT,  Stockton:  Mattingly  Corp. 
3)6  E  Chsnncl  St.,   Stockton. 

1  UNIT,  Fresno;  L.  A.  Johnson,  133S 
BiHckstone    Ave.,    Fresno, 

1  UNIT.  Petaluma;  John  Tremail, 
.138  Bnssett  St.,  Petaluma. 

24  UNITSs  Oakland;  Alameda  Homt s 
Co.,  9935  A  St,  Oakland. 

2  UNITS.  Oakland ;  Geo.  W.  Drj-s- 
dtile.  684  Spruce  St.,  Oakland. 

2  UNITS,  Oakland;  A.  fateffenson 
i:{00   Web.'^ter   St..   Oakland. 

2  L'NITS.  Santa  Clari: ;  E.  F.  Fetaer 
9is2  Mvitle  St,  Santa  Clara. 

8  UNITS.  Stocktoi. ;  Svcigreen,  Inc. 
607  Don  Burton  Bll^.,  Stockton. 

12  UNITS,  f->an  Francisco,  George  N. 
Wlenholz,  234  Langton  Street,  San 
Franclfco. 

8  UNITS.  T^fiyette;  M.  C.  Gllder- 
slceve,  774  3(;'h   St,  Richmond. 

8  UNITS,  San  Muteo;  United  Constr. 
Co.,  3b53  Mission  St,  San  Fran- 
cisco. 


4/1/47  24 

Working   Drawings    In   Progress 
Residence  Estimated   Cost   $15,000 

NEAR    LOS    GATOS,    Calif..    Santa 

Clara  County. 
Owner — Withheld. 
Architect — Henry  David  Kenslt,  Rm. 

4,    Post    Office    Bldg.,    Los    GatoK, 

Calif. 
Frame    concrete  floor  slab.   6  room.s. 

ranchhouse     ileslgn,     radiant    heat, 

copper  water  pipes. 


4/1/47  * 

Plans    Completed 

Construction    Pending    More 
Favorable   Conditions 

Office  Building 

OAKLAND,   Calif.,   Alameda  County. 

0^vner— A.  M.  Castle  Co.,  4242  HoUio 
St.,  Oakland,  Calif. 

Architect— Edward  O.  Blodgett,  1989 
Hoover  .A.ve.,   Oakland,  Calif. 

Structural  Engineers— Hall  &  Preg- 
noff,  251  Kearny  St.,  San  Fran- 
cisco,   Calif. 

Steel  frame,  wood  floors.  2  stories 


4/1/47  •     12 

Engineer  Taking    Estimates  Fromr 
Selected  List  of  Contractors — Duo 
April  7,  5  P.  M. — Preliminary  Plans 
Completed 

Varnish  Plant 

OAKLAND,  Calif.,  Alameda  County. 
Peralta  and  Hannah  Sts. 

Owner— Morwear  Paint  Co.,  668  14th 
St.  Oakland.  Calif. 

Consulting  Engineer  —  Carl  S.  Rep- 
logle,  510  Boulevard  Way.  Pied- 
mont, Calif. 

Steel  frame,  reinforced  concrete  and 
brick,  one-story;  second  of  an  even- 
tual three  units. 


14-17— PUBUC  BUILDINGS 


16 
-Due    April    30, 


4/1/47 

Owner    Taking    Bid 
2  P.   M. 

Painting   &    Misc.    Repairs 

LAURIER.  Washington,  U.  S.  Bor- 
der   Station. 

Owner — Federal  Works  Agency,  Pub- 
lie  Bulldlng.s  Adminl.stratlon,  Of- 
fice of  the  District  Engineer,  838 
U.  ^.  Appraiser's  Building,  San 
Francisco,  Calif.  "y. 

Plans  by  owner. 

Interior    and    exterior    painting    and 
misc.   repairs. 
Plans  and  specifications  obtainable 

from    the    above    office    of    the    Dis- 
trict  Engineer. 


$415,440;    (B)  $370,621;    (C)   $785,761. 

Pozzo  Constr.  Co..  (A)  $504,000;  (B) 
$460,000;    (C)    $964,C0O. 

Escherich   Bros..    (A)   $515,000;    (B) 
$470,000;    (C)    $988,000. 

Plumbing   Work 

State  Plumbing  Co.,  CA)  $25,360; 
(B)    $6,432.23;    (C)    $31,792.23. 

Hickman  Bros.,  Inc.,  (A)  $25,669- 
(B)  $6,165;  (C)  $31,833. 

Mechanical  Contractprs,  (A)  |2«.- 
406;    (C)   $5,750,    (C)   $32,156. 

Lohman  Bros.,  (A)  $30,115;  (B) 
$8,368;    (C)   $38,483. 

Mehring  &  Hanson  Co.,  (A)  $30,- 
900:    (B)   $7,900;    (C)   $38,800. 

S  Glenn  Hickman  Co.,  (A)  $32,- 
999 :   B)  $7,494;    (C)   $40,493. 

Howe  Bros..  (A)  $34,452;  (B)  $«.- 
785;    (C)   $41,237. 

Electrioal   Work 

Vancott  Co.,  (A)  $34,950;  (B)  $2S.- 
087:   (C)  $58,037. 

Sampson  Electric  Co..  (A)  $37.- 
972;    (B)   $14,980;    (C)   $53,277. 

Fielding  Electric  Co..  (A^  $39,021;: 
(B)   $22,795;    (C)   $61,824. 

Golden  State  Electric  Co.,  (A)  $45.- 
990;  (B)  $30,490:  (C)  $76,480. 

Heating  and  Ventilating  Work 

J.  Herman  Co.,  Inc.,  (A)  $33,181; 
(B)   $20,865:    (C)    $57,046. 

SL  Glenn  Hickman  Co.,  (A)  $39,181; 

(B>  $24,600;   (C)  $63|781. 

H  S.  McClelland,  Inc.,  (A)  $43,768; 
(B)   $24,863;    (C)   $68,6C4. 

Francis  GardneV.  (A)  $44,950;  KB) 
$23,000;    (C)    $67,950. 

The  bids  were  taken  under  advise- 
ment  until  a  meeting  of  the  Boartl 
of  Trustees  Apiil  8. 


6 


4/1/47 

Plans  Completed 

CPA   Approval   Granted 

Drug    Store 

SALINAS,  Calif.,  Monterey  County. 
Valley  Center. 

Owner — Thrifty   Drug,    c/o   Architect 

Architect  —  W.  D.  Pcugh,  333  Mont- 
gomery Street,  San  Francisco,  Cal. 

Drug  store. 
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4/1/47 

Contract  Awarded 

Warehouse  Restoration;  Spec. 

04-203-47-64  Cost  $5,10tf 

SAN  FRANCISCO.  Calif.  Columbia 
Steel  Co.,  15th  and  Harrison  Sts. 

Owner — San  Francisco  District  Corps 
of  Engineers,  War  Department.  74 
New  Montgomery  St,  San  Fran- 
cisco. Calif. 

Plans  by  owner. 

General  restoration  work,  Including 
replacing  and  resetting  of  lessee's 
metal  enamel  sign  and  removing 
two  government-installed  lights  and 
removing  driveways. 

Contractor — Charles  E.  Walt,  666  Mis- 
sion St.,  San  Francisco,  Calif. 

9.1 0_EDUCATlONAL 
BUILDINGS 

4/1/47  9 

Bond    Election   In   Amount  of   $95,000 

Set  for  April  15 
SANTA     CIJVRA      COUNTY,      Calif. 

FYanklln  School  District. 
Owner — Governing  Board  of  Franklin 

School  District  W^.  E.  Rudd,  clerk, 

Santa  Clara  County,  Calif. 
Fund  to  be  used  for  the  purchase  of 

school  lots  and  the  construction  of 

school  buildings. 

4/1/47  » 

Bond    Election   In    Amount  of  $30,000 

Set  for  May  16 
School 

ALTAVILLE,  Calif.,  Calaveras  Co. 
Owner  —  Altavllle     Grammar    School 


4/1/47 

Low   and   Only   Bidders 

Temple   Buildings 

HOLLYWOOD,  Calif.,  Los  Angeies 
County.  7300  Hollywood  Blvd.  bet. 
Fuller  and  Martel  Avenues 

Owners — 

Joe  _ 

co-chairman  of  tjie  building  com- 
mittee, 1740  North  Ivar  St.,  Holly- 
wood, Calif. 

Architects — Samuel  E  Lunden  and 
S.  Chas.  Lee,  associated  architects, 
400  Rowan  Building,  Los  Angeies, 
Calif. 

Structural  Engr.— Paul  E.  Jeffers, 
816  W  5th  St.,  Los  Angeles,  CaUf. 

Mechanical  Engr— Ralph  E.  Phil- 
lips. 815  W  5th  St.,  Los  Angeles, 
CaUf 


4/1/47 

Contract    Awarded 
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18.19-RELIGIOUS  BLDGS.  '£rsorum"(iddui?nr'' 

"    OAKLAND.  Calif.,  Alameda  County. 

End  of  Piedmont  Avenue. 


Owner— Temple  Sinai,  28th  and  Web- 
ster  Sts.,   Oakland,   Calif. 
Architect  —  Henry   A.    Mlnton,    1045 
Sansome  St,  San  Francisco,  Calif, 
er  aiiu  JMOJ  ici  .rt.vcnuco.  I  Reinforced      concrete     and      marble, 

rs— Temple  Lsrael  of  Hollywood,  •     nietal     celling     lights     and     metal 
Herman,  Jr..  and  J.  T.  Corwln,  j*     skylight,  one-story,   114   crypts. 

Contractor— Mlnton     &     Kubon,     1045 
Sansome   St.,   San    Francisco,  Calif. 
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4/1/47 

Working  Drawings  In  Progrooi 
CPA   Approval    Granted 
School    Addn. 

SAN  FRANCISCO.  Calif..  18th  A  Vi- 
cente, Holy  Name. 
Owner— Roman    Catholic    Archbishop 
of  San  Francisco,  lOOO  Franklin  St. 
«.^a,iii.  I      San  Francisco,  Calif. 

Reinforced    concrete,    3  -  stories,    tile    Architect   —   Henry    A.    Mlnton,    1045 
roof,     lightweight     aggregate     roof  |      Sansome     Street,     San     I-Yanclsco, 
construction    on    sttel    Joists,    steel 
sash,    heating   from    central    steam 


plant,  also  with  forced  air  and  hot 
water  radiators,  interior  partitions 
of  metal  stud  and  plaster,  hard- 
woo«l  doors  and  trim,  asphalt  the 
flooring.  :narble  toilet  partitions, 
tile  work,  blacltboards  and  cork- 
boards,  w.irdrobes,  kltcjitn  equip- 
ment, paved  patio  with  tile  and 
flagstone,  parking  facilities,  etc., 
includes  toc'-al  hall  with  dining 
facilities  for  (U)0,  500-seat  chapel, 
Sunday  school  and  educational  unit 
with  clpssrooni  facilities  tor  650. 
CPA  approval  has  been  granted 
for  the  portion  upon  which  bids  were 
taken,  bui  is  jwnding  for  a  1500-seat 
temple. 
Bids  were  submitted  on  the  loUow- 

Ing: 

(A»    lump    sum.    work    complete,    for 
the   conotructlon    of    chapel,    re- 
ligious   and    administration    por- 
tion of   temple; 
(B>    add   to    (A)    for   additional   con- 
struction of  main  temple  portion ; 
(C)  combination  (A)  and   (B). 
Coniplete  bids  were: 

""^   General  Construction 
Ontracting   Knsrrs.    Co..    (A)    $399.- 
000;    (B)    $313,000;    (C)    $712,000. 

Zoss   -    Rlghtmlre  Constr.  Co..    (A) 


Sansome     Street,     San     I-Yanclsco, 
CaUf. 
Reinforced  concrete,   6  classrooms. 


ARCHITECTS 
ENGINEERS 
DESIGNERS 

CONTRACTORS 

Engineering     Assistance,     Cata- 
logues and  General  Data  offered 
MONORAIL  SYSTEMS 
CRANES  AND  HOISTS 
CHAIN  HOISTS  8C 
TROLLEYS 
CONVEYORS 
Power  Hammers  -  Generator  Sets 
Tampers  Grinders 

ROBERT  M.  TAYLOR  CO. 

735  Treat  Ave.,  San  Francisco  10 
Mission  0787 


Building  Section 


NEWS  INDEX 

Commarolal    Bldg*.    — 
Eduaatlonal    Bldg*.    ... 

Hospitals    

Induatrlal     Buildings 
Publle     Buildings     — 

ReliyiouB     Buildings    ...- 

Social,  Aeoreatlonal  BIdga 
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Transportation    BIdgs 

Miscellaneous    BIdga.    


1  -8 — COMMERCIALBLDGS. 

4/1/47  * 

CPA   Approval   Granted — Plans  In 

Progress 
Commercial    Building   (Addition   and 

Remodel)  Cost  $415,030 

OAKLAND,    Calif.,  Alameda  County. 


iRiuin  PRinTs 

are  Laboratory  Controlled 
to    Professional  Painters' 
High  Standards 

iRuiin  PRiHT  comPRnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


i^^Sa^ 


V.  E.  MESSIER  -  M.  E. 

CONSULTING  ENGINEER 


CANNERY  WASTE  DISPOSAL  SYSTEMS 


CANNERY  OUTFALL  TO  STILLS 

OR 

UNIT  PARTS 


Service  Righft 
Fully  Profecfed. 
Parflal  Unit 


Pofenft. 


^ 


1 


OAKLAND 

Atlas  Pacific  BulldiNf 

1321   67tk  STREET 

OLympie  722t 


SAN  FRANCISCO 

PacMc  Mill  *  MiM  ■■ildlag 

524  POLSOM  STREET 

SUttM-  4f90 


20-21— SOCIAL  St  RECREA- 
TIONAL BLDGS. 

4/1/47  20 

Preliminary  Plans  In  Progress 
L«4ge    Bldg.        Approx.  Cost   $300,000 
OAKl^ND,  Calif..  Alameda  County. 
18th  Street  2.%0  ft.  west  Telegraph. 
Owner — ^Ragles   Hall   Assn..    Oakland 
Aerie  No  7,  c/o  Architect  or  En- 
gineer. 
Architect— L.  H.  Ford,  1350  Main  St.. 

Walnut  Creek,  Calif. 
Consulting   iCugr. — Carl    SL    Replogle, 
SIO  Boulvard  Way,  Piedmont,  Cal. 
Class  A,  1^   stories. 

22-26— RESIDENTIAL  . 
BUILDINGS 

4/1/47  24 

C«nstruotlon»  Just  Started 

Residences  (2)  »7,000  Each 

BAU8AL.ITO.  Calif..  Marin  County. 
4th  and  Valley. 

Owner  —  Henry  Arian  Construction. 
4142  Qeary  Blvd.,  San  Francisco, 
CaUf. 

Architect — Caiiton  A.  Stelner,  Room 
607,  101  Post  St.,  San  Francisco, 
Calif. 

Expandable,  experimental  houses, 
present  livable  space  includes  liv- 
ing room,  bedroom,  bath  and  kitch- 
en, to  eventually  include  two  bed- 
rooms, exterior  of  sheet  rock.  En- 
tire floor  space  to  be  roofed  over 
now  but  two  future  bedrooms  to  be 
of  clapboard. 

Contraoitor — Owner  will  build. 
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4/1/47 

Contract  Awarded 

Caretaker's    Residence    &    Garage 

Cost   $12,695.50 
SONOMA,    Calif..    Sonoma    Co.    Val- 

lejo    Home    StAte    Memorial 
Owner — State  of  California,  Division 

of      Architecture,      Public      Works 

Bldg..   Sacramento,  Calif. 
State  Architect — Anson  Boyd.  PubHr 

Works  Bldg..  Sacramento,  Calif. 
Wood    frame,    one-story.    110    sq.    ft. 

floor    area,    vvooci    .^hlrgle    exterior 

walls,  shingle  roof  and  wood  na»h. 
Contractor — A.   A.    Douglas,    1406   3rd 

Street.   Napa.  Calif. 


and  Interior 
(id)  2,591  c.y.  grading; 
(2d)  3.000  c.y.  concrete  for  floors  and 
footings ; 

(3d)  100,  each,  house  without  evap- 
orative cooling  system ; 

(4d)  100,    ea>jh,    evaporative    cooling 
system ; 
Schedule    E — Prefabricated 

(le)  2.591  c.y.  grading; 

(2e)  2,275  c.y.  c<.>ncrete  for  floors  and 
footings ; 

(3e)  100.  each,  house  without  car 
port  and  without  evaporative 
cooling  system; 

(4e)  100  eanh  evaporative  cooling 
system ; 

(5e)  100  each  car  port 


2^ 


3/31/47 
Plans  Completed 
Architect    Taking    Bids- 
No  Due  Date  Set 

Residence  Cost  $38,000 

I^AFAYETTE.    Calif.,     Contra"  Coi,tii 

County.     Monte     Vieta 
Owner — Frank   Soule,   c/o;  architect. 


Architect   —   Sewall   Smith.   Garrett 

Bldg.,  Lafayette.  Calif. 
Frame,  brick  veneef.  two-story,  wood 

shingle  roof.  Includes  10  rooms. 


24 


3/31/47 

Plans   Completed 

Construction    To    Start    Immediately 

Residence 

MUX.   VALLEY.    Calif..    Marin    Co. 

Owner— Harold  Jennings.  Mill  Val- 
ley. Calif. 

Architect  —  Sewall  Smith.  CSarrett 
Building.    Lafayette,    Calif.. 

Wood  frame,  wood  exterior  and  sid- 
ing, stone.  6  rooms,  attached  gar- 
age. 

Contractor— Frank  Elleard,  3a7  La- 
verne.   Mill  Valley,  Calif. 


4/1/47  •     24 

Plans  Completed— Owner  Building 

Residence 

LOS  ANGELES,  Calif.,  Los  Angeles 

County.  Lot  10,  Ever  Dr. 
Owner — Brooks    Mohum,    Fallbrook, 

San  Diego  County,  CaJlf. 


SUB  -  BIDS  WANTED 


General  contractors  desiring  eub-blda  on  any  job  are  Invited  to  maka  known 
their  requirements   In   this   column.    There   Is   no   charge   for  this   oorvioe 


^S,!^,  '  ""•'*«"  Elementary  School,  Stockton;  Bids  duo  Apr.  a.  4  PM 

JBingnam  Constr.  Co.,  6329  Eastern  Ave.,  Sacramer.to   (Sacto  6-8419) 
b.  C.  Giles  &  Co.,  819  EUra  Building,  Stockton. 

M*i!.**lL^-  "*'■'**"»•  ^"C-.  400  Sutter  St.,  San  Francisco   (GRaystone  3022 
M.  IC.  Shuper,  321  Elks  «ldg,   Stockt(  n   (StocKton  3-4532) 

Woodbrldgs  Elementary  8choorAddltTolirRo^evlTle7~Bid8~due  April~irt~P"*~ 
central  California  Const.  Co.,  820  Capitol  National  Bank  Bldg.,  Sacramento 

Sacramento   8-6371) 
tftngham   Constr.  Co.,   6329  Eastern   Ave..    Sacramento    (Sacto,    6-6419) 

Sewage  Treatment   Plant  ancTAp^purtenanoes,   Freino7~Bld«rdue   April   10 
10:30  A.  M. 
DeLuca  ft  Son,  1745  Filbert  St,   San  irrancisco   (ORdway  8600) 
Trewhltt,  bhields  A  Fisher,  Paciflc-SW    ±sldg.,   Fresno   (Fresno  3-4287) 

^w*T.  ^***'*''   "•?■•»%  »«n   Francisco;    Bids  due  /TpTirariTsO  P.  M. 
Welimta  ft  DeNarde,  81»-eth  St..  San  Francisco   (MArket  4498) 
(Ai-wafe*r^"°"  Construction   Co.,  7S3  Treat  Ave.  .-'an  J<Tanclsco,  Ca!lf.. 

Peter  bartorlo,  262  Clementina  St.,  San  ^Yanosco,  Calif.,   rOArfield  8217) 
Henry  Arian  Construction.  4342  Gearv  Blvd.,   &.   F.    (BAyvlcw   3170) 
Robert  L.   Wilson.   1299   Biisii    St     San    Francisco    (GRaystone   e224) 
Adam  Arraa  ft  Son,  116  New   Monfpt^mery  St.,   ,S.   f .    (GArfield  8381) 


Architects — S.  Helman  and  Ralph  N. 
Pollack,  605  Market  St..  San  Fran- 
cisco, Calif. 

Frame,  one-story,  10  rooms,  three 
baths;  ranch  type. 

Contraotor— Owner  building. 

28-30— MISCELLANEOUS 
BUILDINGS 


payable  to  Chief  of  Bureau  of  Yards 
&  Docks. 


3/SI/47  2S 

Contemplated— Included  in  Bond  Is- 
sue Approved  March  27  in  Amount 
of  $3,938,000 

Playground  Toilet   Facilities 

Cost,  $23,85w 

SACRAMENTO,  Calif.,  Sacramento 
Co.  Crocker  Eltmentary  School, 
16th  and  Vallejo  Streets. 

Owner — Sacrameutu  Board  of  Educa- 
tion. Dr.  James  F.  Buri.<»h,  Super- 
intendent of  Schools,  Administra- 
tion Bldg..  120<.>  Twenty-first  fc»t., 
Sacramento.  Calif. 

Supervisl.Tg  Art\hltect — Hariy  J.  Do- 
vine,  1012  Jay  SL,  Sacramento,  Ca!. 


Engineering  Section 


NEWS  INDEX 

Water   Supply   and   Sewage 

Disposal     Plants    31-32 

Bridges    S3 

Dams,   Reservoirs  and 

Dredging 84 

Docks,  Piers  and  Harbors  ....  35 
Parks,    Airports    and 

Playgrounds    86 

Railroads,   Subways  and 

Tunnels     - 87 

Electrio  Lighting  and 

Traasmlssion    Lines St 

Sewers     - 89 

Streets    and    Highways    40 

Gas.  Water  and  Oil  Pips 

Lines     41 
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4/1/47 

Working    Drawings    In    Progress 

Apartment   Bldg. 

CARMEL.  Calif..  Monterey  County. 
16-acre  site  in  Monte  Vista  Park 
subdivifcion    on    Carmcl    Kill. 

Owners — Monte  Vista  Village  (a  cor- 
poration) Wright  Fisher,  presi- 
dent :  Jack  Dousfherty.  vice-presi- 
dent, Roudi  Partridge,  treasurer, 
c/o  J.  O  Tostfcvin.  hcM,-r>tary,  CSS 
Grove    street,    Monterey.    Calif. 

Architect— Whitney  Smith.  209  Ben- 
con  Street.  South  Pasadena,  and 
Robert  R  Jones,  associate  archl- 
taot.  Ocean  ft  Mission  Streets.  Car- 
mel,   Calif. 

Includes  24-unit  apartment  building 
on  east  wing,  of  old  hotel  founda- 
tion located  on  the  !«>te.  ana  wiil 
include  a  two-story  extension.  The 
west  inrlng  will  lator  be  used  an 
a  restaurant  and   swimming   pool. 


Juvenile  Hall,  Plumas  County.   BldsTcTue  April  7,  2:80  P  '  M 
L.  O.  Shall,  Route  1.  Box  142.  Chlco  (Chlco  1088 » 
iimgham   Constr.   Co..    f>329   Eastern    Ave..    Sacramento    (Sacto     6-8419; 

B.  &  R  Constr.  Co..  110  Maikct  St..  Sin  Francisco    (OOuglas  7516) 

^°**,'"t*J*°''*"^''  *"^  Mission  Street.  San  Franolsco.  Ca:if.  i GArfield  8a7W> 
Carl  N.  Swenson  Co..  1095  fatockton  Ave..  San  Jose.  (BA.llard  2602) 
.  ^1^'  N.  ^wenaon^o..  ^0«5  Stockton   Ave.,  San   .lone    (BAllard   2002) 
"Mira  Vista  and' Pullman   S=hools;~RTcnmond:~B[ds"~due   April  2ri~P7~f*. — 

C.  F.   Parker,    1644   Monterey   Blvd.,    -Jan    Francisco    (OVerland   3723) 
Blltweil    Constr.    Co.,    4745    Geary    Blvd.     S.    F    .(BAyview    .•>947) 
Faclfic   Coast    Builders,   2530    18th    St.,   San   Francisco    (Miflmlock    5388) 
W"«  E.  Lynn,  1040  Folger  Ave.,  Berke!ey  (Berkeley  6(»44) 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


4/1/47  •» 

Contract   Awarded  ^^  ^ 

Well  Cost,  sasii.eo 

WATSONVILLE.  Calif.,  Santa  Crua 
County.    First  SL  chemical  plant 

Owner  —  City  of  Watsonvllle,  E.  J. 
O'Brien,  city  clerk.  City  Hall.  268 
Main  St..  Watsonvllle.  Calif. 

Citv  Engineer  -  Bert  Kitchen.  City 
HaU.  Watsonvllle.  Calif. 

Boring  oi    well 

Contractor^-Pierco  A  Son,  Freedom, 
Calif. 


33 — 


BRIDGES 


4/1/47  2C 

Owner  Taking   Bids — Due  April  28,  1 

P    M. — Temporary   Family    Qtrs.; 

••rial  47-S1 

MIROC.  Calif..  Kern  County.  Muroc 

Army  Air  Field. 
Owner  —  Los  Angelc*  District  Corps 
of  Engineers,  W*""  Dept.,  751  South 
Figueroa  St.,  Los  Angeles,  Calif. 
Plans  by  owner. 

100    new    prrfsbrlcatcd    hruren ;    270 
days  completion   time. 
As    previously    reported,    complete 
design  data  is  to  be  submitted  with 
each  bid. 

Bids  will  be  taken  as  follows: 
Schedule  A — Stucco  Exterior; 
Plaster  interior 
<la)  2..W1  c.y.  grading; 
(2a)  2,275  c.v.  concrete  for  floors  and 

footing!! ; 
(3a)  100.     each,    house    without     car 
port     and     without     evaporathc 
cooling  system; 
(4a)   100.     each,     evaporative    cooMng 

system ; 
(5a)   100.  *»arh.  car  port; 
Schedule   B— Asbestos-Cement   Board 

Exterior,    Plywood    Interior 
(lb)  2.891  c.y.  grading; 
(2b)  2.275  c.y.  concrete  Tor  floors  and 

footings; 
(3b)  100.     each,    house    without     car 
port    and    without    evaporative 
cooling  system ; 
(4b)  100.    <^ach,     evaporative    cooling 

system ; 
<5b)  100,  each,  car  port; 
tohedule  C — Concrete   Rock   Exterior 

and    Interior 
(Ic)  2.591  cy    grading; 
(2c)  2.140  c.y.  concrete  for  floors  and 

footings ; 
(Sc)  100,    each,    house    without    car 
port    and     without    evaporative 
cooling  syftem; 
(4c)  100,     each,     evaporative    cooling 

system ; 
'5c)  100,  each  car  port. 
Schedule   D — Architect- Engineer    De- 
sign.   Concrete    Block    Exterior 


Sewage  Treatment  Plant  Alterations,  Tulare;   Bids  due  April  3  500  P    M 

'ZT^'y;^^u!^'''^  *  *'*"'"'■    ^'^^''•'^  ^^-   **'^«'   ■''•'•«-"«   (Fresno  3-4267)' 
Central  California  Constr.  Co..   Ire.  116  Erie  St     S.  F.    (HEmlock  7B2M) 
UeLuca  ft   Son,    1715   FUbert   at.   San   Francisco    (GRdway  atkX)) 


James  Monroe  Gr.-immar  School,  Hedwood  City:   Bids  due  April   10,  8  P — M. 
CattlcH  Bros,  ft  Stevenson,   P.   O.   Uox   165,   Hedwood   fity    (R,   C.   4000W) 
Huber  Constr.  Co.,  .^9as  Misston   St.,  Dalv  Citv   (JUnlper  7-0417) 
Pacific   Coast    Builders,   25.^0    lith    St..   .San   Francisco    (HiSmlock    5388) 
Peter   Sartorlo,   262   Clementina    St..    Han   ^Yancisco    (GArfiehi    fe317) 
Wllliama  &  Burrow.s.    Inc..   lo  California   Dr.,   Burllngame    (Burl.   4-1796) 
Carrico  A  Gautier,  365   Ocean   Ave..    San    Francisco    (JUnlper  4-M>81) 
Peter  Sorensen.  927   Arguello.    Rpdwiod   City   (Redwood   City  2212) 

Wm.  H.  Taft  Grammor  School~Redwood~Clty;~Bids  dua  AprlMror8~Pr  m7~ 
Cattlch  Bros,  ft  Stevenson,  P.  O.  Box  165.  Redwcod  City   (R  C.  4900W) 
Huber  Constr.  Co.,  6998  Mission  St..  Daly  City    (JUnlper  V-0417) 
Pacltic  Coast   Builders,   2r»3ij    ISth    St..   San   Frarcisco    (Hfcjmlock    5388) 
Peter  Sartorlo,   2C2   Clementina   St.,    San    Francisco    (GArfield    8317) 
Williams  &.   Burrov. s.   Inc.,   10  Ci-iffmin  Dr.   Burllngame    (Burl.   4-17iM>< 
M.   J.  King.   Inc..   231    Frankim    St.,    San  *Yarcisco    (UNderhlll   t209) 
Carrico  ft  Gautier,  30r»   Ocean   Ave.,   .San    Francisco    (JUnlper  4-*(081) 
Peter  Sorensen,  927   Arguello,   Relwood   City    (ICedwood   City   2212) 
Kusseli   A.   Cullen,   Inc..   478  Jack.son   St.,   San   Francisco    (SUtter   1951) 

Offloers'~Qu¥rters~  and^UtMltl~e8;~~Spec^1268r~near    Moixed~Caitle~Arrry 
Air  Field;    Bids  due  April   15    2   P.  M. 
Jas.  I.   Barnes  Constr.  Co.,   941   Kuks   tJldg.,   S.   P    (IfiXbrook  5532) 
Krbcntraut  &  Summers,  696  Pennsylvania  St.,   S.  F.    (ATwater  2420) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St..  San  Francisco  (GRaystone  30Ut 
Blltweil   Constr.    Co.,    4745    Genry    HIvd..    S.    F     (HAyvlew    5947) 
Midstate  Constr.  Corp..  1299   Bush  St.,  San  Francisco  (GArfield  261rt) 
M.  &  K.  Corp.,  200  Financial  Center  tUdg.,  .Ian  Frarcisco  (EXbrook  7624) 

Caselli    Street    Sewer    Rplacement;    Spec.   20216,    Sen    Hrancisco;    BiSs    due 
April  2,  2:30  P.  M.  . 
M.  &  K.  Corp.,  200  Financial  Ccnier  Bldg..  Se.n  Francisco  (EXbrook  7624 » 

GrJTmmar'  Schoor  Addn.,'  Danville   Union   Grammar  School,   Danville;    Bids 
Due  April  10.  8  P.  M. 
Payne  Constr  Co..  398  Fifth   St..  San   J''rancisc'>    (EXbrook  69*3) 
Peter  Sartorlo.   262   Clementina    St..    .San    Francisco    (GArfield  «317) 
Swlnerton   &  Walberg.   1723    Webster   St     OaKland    (HIgiite   4325) 
Oflloers'  Quarters   and    Utilities.   Two- Hock    Hanch,   Sonoma    County;    BIdr 
Due   April   15.  2  00   P.   M. 
JUrbentraut  &  Summers,  696  Fennsylvanla  St..  S.  F.   (Alwater  2420) 

M uniclpinrsewiige ~ Works    EnTargement,    No    -^e-l,    Palo    Alto;    Bids    Due 
April  28,  3:00  P.   M. 

Central  California  Constr,  Co..  Inc.,  116  Erie  St.,  &.  F.   (HEmlock  7926) 

UeLura  &   Son,  1745   Filbert   St..   .San   FrarclFco    (OUdv.ay   3«00) 
tmcrgency   Housino;    Spec.   18370,   Stockton;    Bide   Due    Aprli    16,  2   P.   M. 

Henry  Arian  Construction,  4142  Oeary  Blvd  ,  San  Francisco  (BAyvlw  3170) 
Varnish  Plant,  Oakland;   eraTTDue  April  7,  S^PTM . 

Harry   K.    Jensen,    4024    MacArlhur    Blvd..    Oakland    (KE'ogg   2-4021) 


4/1/47  •  52 

Owner  Taking   Bide — Due  April  30,  1) 

A.    M. — Incinerator;    Spec.    18243; 

NOy  14165 

MARE    I.SLAND.    Calif..    Solano    Co. 

Naval   Hospital. 
Owner — Public   Wcrk.s    Officer.    Mure 
Island  Naval  Shipyard.  Vallejo,  C^l. 
Plans  by  Owner. 

Brick  and  steel  inc'nerator  and  en 
1  enclosing  ."^OxSO-ft.  relnf.  concrete 
building  with  Incinerator  having  n 
guaranteed  capacity  of  not  ief-s 
than  2.'>00  lbs.  per  hour  of  refuse 
varying  from  pracllcally  all  rub- 
bish to  a  mixture  of  garbage  and 
rubbish  In  proportion  by  weight  of 
65  per  cent  garbage  and  35  per 
cent  rubbish.  Work  includen  earth, 
v/ork.  concrete  construction,  ma- 
ponry,  rteel  and  Iron  wxjrk.  metal 
windows  and  doors,  roofing,  alieet 
metal  work,  carpentry  and  join- 
ery, hardware,  gla/ing.  plumbing, 
electrical  work,  field  painting  and 
paving. 

•Specifications  obl.iinable  from  Hie 
Bureau  of  Yard-s  &  Docks,  Navy  De- 
partment, Wafchingtou  :>5,  D.  C,  or 
from  above  office  upon  deposit  of 
check  or  po.';ta:  money  urdtr  for  $K', 


Owner  Taking   Bids— Dua  April  90, 
2  P-  M. 

Bridge  and  Underpass 

SISKIYOU  COUNTY,  Calif.  Aoroas 
Cottonwood  Creek  and  under  tracks 
of  the  Southern  Pacific  Co.,  about 
2  and  5.5  miles  north  of  Hombrook. 

Owner— Stato  of  California,  Division 
of  Highways,  Public  Works  Bldg^ 
Saciamento,  Calif. 

State  Higiiway  Engineer— O.  T.  Mo- 
Coy.    Public    Works    Bldg.,    Sacra- 
mento, Calif. 
The  work  involves: 

(1)  clearing  and  grubblnf; 

(2)  14,000  cu.  yds.  roadway  excava- 
tion; 

(3)  2550  cu.   yds.  structure  excava- 
tion ;• 

(4>  GOOO  cu.   yds.   structure  backfill, 

Bailey  Hill  underpass; 
(5)  2000  cu.  yds.  local  borrow; 
(6»  2090   cu.    yds.    class    A    portland 

cement  concrete  structures ; 

(7)  480    cu.    yds.    class    A    portlauid 
cement  concrete  arch-rib; 

(8)  324  lln.  It.  concrete  railing; 

(9)  ?24  lln.  ft.  rubber  water  stops; 
(10)  6770  lln.  ft.  furnish  steel  piling; 
(11 »  268  each  drive  steel  piles;' 

(12)  26  each  steel  pile  splices; 

(13)  800    sq.    yds.    membrane    water- 
proofing; 

(14)  40  lln  .ft.  8-ln.  CMP,  16-gago; 

(15)  168  lln.  ft.  8-ln.  perforated  metal 
pipe  underdralns,  16-gagre; 

(16)  22  cu.  yds.  filter  material; 

(17)  380,000  lbs.  furnish  bar  reinforc- 
ing steel; 


Summerbell 

Roof  Structures 


year  aaw 
butldiav  for 
today'*  aaa^ 

Call  .  .  • 
tUMMIlUlU 


1746  Thirteenth  Strrol 

Oakland,  Californi** 

TWinoaks   3622 


Aluminum  Casement  Windows 

.   LOW  COST 

e  WILL  NOT  RUST 

.  DISTINCTIVE  APPEARANCE 
•  RASILY  INSTALLED 


WRITE  OR  PHONE 

Pacific  Aluminum  Window  Co. 

5535  BEAUDRY  STREET  EMERYVILLE.  CALIF. 

HUmboldt  3022 


I 


P.  H."P«te"  TYRRELL 

Former  owner  of 

Golden  West  Quarry 

is  now  a 

Real  Estate  Broker 

in 

SANTA  ROSA.  CALIF. 

HOMks^  RANCHES 
INDUSTRIAL  SITES 

1540  MandoclNO  Ava. 
Pkaaa  1103W 


PLANS  ON  FILE 


The   following    list   of    plans    and   spedficatlons   for   construotlen 
prejsots  are  now  avallabis  for  Intpsetlen   at  the  office  of   OAILY 

PACIFIC  BUILDEH,  4«  Tenth  wraat.  San  rranclsco 

Cooatien  Bid  opening  uate 

Stockton  4-16 

Sacramento  4-15 


Hurryl  Get  Orders  In  now  for 


ILQ 


UNIT  HEATERS 


Work 


Emergency  Houslnjf;  NOy  14307 
Public  Works  Building 


Gamerston  &  Green  Lumber  Co. 

Whofesofe  and  Jobbing  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  FrancUeo— 1800  Araiy  $♦. 
ATwafT  1300 


Oaklaad— 2001  Llv!a««teR  St. 
Kfl/egg  4-IM4 


BSS 


STEAM  — HOT  WATER 

We  have  ail  types — horizontal, 
vertical,  low-ceiling— in  a  wide 
range  of  sizes  and  capacities. 

¥tltTICAL  UNITS  IN  LOCAL  STOCK 

DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
&    HEATING    COMPANY 


2001   PERALTA 

OAKLAND  7 

TWinoskt  4066 


1126  HOWARD 

SAN  FRANCISCO  3 

MArket  7SIS 


r/ 


PAGE  4 


DAILY    PACIFIC    BUILDER 


TUESDAY.  APRIL  I,  1947 


TUESDAY.  APRIL  I.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  5. 


(18)  880,000  Ibe.  place  bar  reinforcing 
■te«l;' 

(18)  8  each  portable  timber  barri- 
cades^ 

(80)  1100  lb*.  mlBcellaneouB  Iron  and 
steel; 

(21)  68  li  ft  b.m.  Douglas  fir  timber, 
Shoofly  trestle; 

(22)  10,000  lbs.  structural  steel,  Shoo- 
fly treetle; 

(28)  6210  Un.  ft.  furnish  timber  piling, 
Shoofly  trestle; 

(24)  188  each  drive  timber  piles,  Shoo- 
fly trestle; 

(25)  9S0  lln.  ft.  furnish  steel  piling. 
Shoofly  trestle; 

(26)  22  each  drive  steel  piles,  Shoo- 
fly trestle  ;^ 

(27)  remove  Shoofly  trestle; 

(28)  engineer's  office. 
Specifications  obtainable  from  the 

above  office. 


83 


-Due  April  30, 


4/1/47 

Own«r  Taking   Bid 
2  P.  M. 

Bridgee  (Two)  ^,w„.„«« 

FRESNO  and  MADERA  OOUKTIES, 
Calif.  Across  the  San  Joaquin  River 
and  overflow  at  Flrebaugh. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construct  two  steel  beam  bridges. 
The  work  involves: 

(1)  clearing  and  grubbing; 

(2)  2300  cu.  yds.   structure   excava- 
tion; 

(3)  1555  lin.  ft  timber  bridge  railing; 

(4)  1465  cu.   yds.   class   A   portland 
cement  concrete  structures; 

(5)  485    cu.    yds.    class    A    portland 
cement  concerto  footing  blocks; 

(6)  852,000    lbs.     furnish     structural 
steel ; 

(7)  852,000  lbs.  erect  structural  steel ; 

(8)  12,280    lln.    ft    furnish    concrete 
piling; 

(»)  322  each  drive  piles; 

(10)  244,000  lbs.  furnish  bar  reinforc- 
ing steel ; 

(U)  244,000  lbs.  place  bar  reinforcing 
bIcgI * 

(12)  700  lbs.  bridge  deck  drains ; 

(13)  engineer's  office. 
Specifications   obtainable  from  the 

above  office. 


(3)  385  roller  hours  compaction  roll- 
ing, each  addl.  8-ft  width  tamp- 
ing roller; 

(4)  1,600  roller  hrs.  compaction  roll- 
ing, one  power  roller; 

(5)  10,200  M.  gals,  water  for  compac- 
tion, applied  as  directed; 

(6)  116,900  lona  drusher  run  burf.  in 
place ; 

(7)  260  tons  liq.  aaph.  type  MC-2,  for 
prime  ccat  In  place; 

(8)  125  tons  pave,  asph.,  200-300  pene. 
for  seal  coat  In  place; 

(0)   1.560  tons  cover  agg.  for  seal  coat 
in  placeu 
Specifications  obtainable  from   the 
above  office 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


4/1/47  86 

Contract  Awarded 

Runway  Extensions,  Eto. 

Cost  |2t3,346.50 

LOS  ANOEL.ES,  Calif.,  Los  Angeles 
County.  Los  Angeles  Airport. 

Owner — Los  Angeles  City  Board  of 
Public  Works,  153  City  HaU,  Los 
Angeles,  Calif. 

Plans  by  owner. 

Extension  of  runway  "A,"  site  grad- 
ing and  related  work. 

Contractor — Morrison- Knudsen  Co., 
Inc.,  810  Title  Guarantee  B\dg.,  Los 
Angeiea,  Calif. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


4/1/47  37 

Low  Bidder 

Railroad   Relocation         Cost,  8195,936 

LANE  COUNTY,  Ore.  Lookout  Point 
dam  (Meridian  Bite). 

Owner— Portland  Dist  Corps  of  En- 
Rineers.  Col.  O.  E.  Walsh,  D'st. 
E'ngr.  Plttock  Block,  Portland,  Ore. 

Plans  by  owner. 

Includes  cone,  abutments  and   piers. 

Low  Bidder — RE.M.  Constr.  Co.,  Eu- 
gene, Ore.,  $195,tt36. 


39— SERVERS 


4/1/47  •  3 J 

Owner  Taking   Bids— Due  April  15.  2 

P.  M.— Bridge   Repair 
SOLANO  and   Sacramento  Cos.,   Cvl 
AcroFB    Sacramento    River    at    Rio 
Vista. 
Owner— State  of  Calllomia.  Division 
of     Highways,     Paul    O.     Harding. 
District    Engineer,    1200    N.    Center 
St,  Stockton,  Calif. 
Plans  by  Engrg.  Dept.   of  Owner. 

Work  involves: 
(1)  lump  sum,  lemove  ywrtlon  of  the 

existing  bridge; 
(2>  13  M.  ft  BM  frammg  and  placing 

lumber  and  timber; 
(8)  5500  lbs.    structural   metal, 
(4)  4    each     portable     timber     barrl- 

CAdCB  * 

(6)  220  If    temporary  timber  railing 
Timber    plank    for    diagonal    floor 
and  double  grip  spikes   will   be  fur- 
nished by  the  State. 

Specification!*  obUlnable  from   the 
alx^ve  office. 

iil^AMS.  RESERVOIRS  & 
DREDGING 

4/1/47  8* 

Contract  Awarded 

Earthwork,  Pipeline  and  Structure*; 
Spec  1623  Cost  $224,453 

YAKIMA  PROJECT.  Washington. 
Begins  about  six  miles  north  of 
Prosser,  Wash.,  and  extends  east- 
ward for  about  nine  miles. 

Owner— U.  S.  Bureau  of  Reclamation, 
7^  N.  2nd  St,  Yakima,  Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  earthwork,  pipelines  and 
structures,  lateral  distribution  sys- 
tem, pump  areas  No.  15,  16  and  17, 
Roza  Division. 

Contractor — J.  A.  Terteling  &  Sons, 
Ino..  Box  1428,  Boise,   Idaho. 


(4)  8    cu.    yds.    reinforced   concrete 
support  piers  complete  in  place; 
(6)  4  cu.  yds.  class  A  plain  concerto 
yoke    n  place; 

AltomatM 
(la)  62»   lin.    ft   15-in.   vitrified   clay 

pipe  sewer  complete  in  place ; 
(2)  82  lin.  ft  16-ln.  class  A  cast  Iron 
pipe  sewer   with  lead   Joints  in 
place. 
Specifications  obtainable  from  the 
above  office  of  the  district  secretary 
or  of    the   engineer  upon   deposit  of 
$10,  refundable. 

40—       STREETS  AND 
HIGHWAYS 


4/1/47  •     88 

Owner  Taking   Bid*— Due  April  15, 
8  P.  M. 

Additional  Sewers 

HAYWARD,  Calif.,  Alameda  County. 
N.  3rd  St.,  between  Crescent  Ave. 
and  south  boundary  of  Tract  740. 

Owner— Castro  Valley  Sanitary  Sew- 
er District,  Otto  Fink,  secretary, 
20735  Lake  Chabot  Rd.,  Hayward, 
Calif. 

Engineer  —  L.     Cedric    Macabee,    156 
University  Ave.,  Palo  Alto,  Calif. 
The  work  involves : 

(1)  529  lln.  ft  8- in.  vitrified  clay 
pipe  sewer,  complete  In  place, 
with  cement  mortar  joints  and 
pavement  replacement; 

(2)  32  lln.  ft.  8-in.  cast  Iron  pipe 
sewer  with  lead  loints  In  place; 

(3)  2  each  brick  manholes  with  cast 
iron  frames  and  covers ; 


4/1/47  40 

Owner  Taking  Bid»— Due  April  18, 
5  P.  M. 

Street  Improvement;    Resolution 
2flDft 

SACRAMENTO,  Calif.,  Sacramento 
County.  36th  St  from  12th  Ave.  to 
southerly  city  limits. 

Owner— City  of  Sacramento,  H.  G. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif.  . 

City  Engineer— Fred  Klaus,  City  Hall,  ' 
Sacramento,  Calif. 
The  work  involves: 

(1)  62  sq.  ft  concrete  aprons  to  re 
move ; 

(2)  488  cu.  yds.  excavation  and  grad 
Ing; 

(3)  44  cu.  yds.  fill  grading;' 

(4)  6  1-in.  water  services; 

(5)  6    8x8x6-in.     V.L     pipe     tees 
place ; 

(6)  1     8x8x4-in.    V.I.     pipe    tees 

DI&C6  * 

(7)  5    6x6x4-in.    V.I.    pipe    wyes 
place; 

(8)  180  lln.  ft.  6-in.  V.I.  sewer  pipe 
to  place; 

(9)  15   lln.   ft.   4-in.  V.L   sewer  pipe 
to  place; 

(10)  560  lln.  ft  8-ln.  V.I.  sewer  pipe 
to  place; 

(11)  50  sq.  ft  5%-in.  asphaltic  con- 
crete pavement  to  remove  and 
replace ; 

(12)  2  gutter  drains  No.  11; 

(13)  3  manholes  to  construct;' 

(14)  1216  Un.  ft  curb  and  gutter  No. 
13  to  construct; 

(15)  5472  sq.  ft  3»4-ln-  concrete  side- 
walk to  construct; 

(16)  15,200  sq.  ft  5%-ln.  .  asphaltic 
concrete  pavement,  seal  coat  and 
screenings ;  # 

(17)  1  street  monument  to  place. 
Specifications  obtainable   from   the 

above  office. 


to 
to 
to 


Owner— City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 
The  work  involves: 

(1)  1116    cu.     yds.     excavation    and 
grading; 

(2)  1230  lin.  ft  curb  and  gutter  cut 
No.  13; 

(3)  330  Un.  ft  curb  and  gutter  cut 
No.  6; 

(4)  6067  sq.  ft  8% -In.  concrete  side- 
wftUc  * 

(5)  19,376    sq.    ft    5% -in.    asphaltic 
concrete  pavement  to  construct; 

(6)  1  street  monument  to  place; 

(7)  5  manholes  to  construct; 

(8)  2  place  gutter  drains  No.  11; 

(9)  28  lln.   ft   4-ln.   V.I.  sewer  pipe 
to  construct; 

(10)  419  lln.  ft  6-ln.  V.I.  sewer  pipe; 

(11)  660  lln.  ft  8-ln.  V.I.  sewer  pipe; 

(12)  839  lin.  ft  10-in.  V.I  sewer  pipe; 

(13)  1    10xl0x4-ln.    V.I.     pipe    tee   to 
place ; 

(14)  10    8x8x6-ln.    V.L    pipe    tees    to 


(15)  ii  6x'Sx4-in.  V.I.  wyes  to  place; 

(16)  45   sq.    ft    pavement  to    remove 
aind  replace; 

(17)  1  water  system  complete  to  con- 
struct, lump  sum. 

Specifications  obtainable  from   the 
above  office. 


40 


-Due  April  30, 


4/1/47  *0 

Owner  Taking   Bide— Due  April  18, 
5  P.  M. 

Street   Improvement;    Reeoiution 
2606 

SACRAMENTO.  Calif.,  Sacramento 
County.  San  Joaquin  St  from  65th 
St.  to  easterly  line  of  Mallegni  Ter- 
race and  65th  St  from  northerly 
line  of  Mallegni  Terrace  to  point 
024.97  ft.  southerly  of  8th  Ave.,  and 
rights-of-way. 


4/1/47 

Owner  Taking   Bid 
2  P.  M. 

Surfacing 

SANTA  BARBARA  and  SAN  LUIS 
OBISPO  COUNTIES,  Calif.  Be- 
tween Zaca  and  Wlgmore  and  be- 
tween 1.5  miles  south  of  Nipomo 
and  Dclelssigues  Creek. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Eng;lneer— G.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento, Calif. 

Net  distance  of  about  3.9  miles  re- 
pairing portions  by  placing  crusher 
run  base  over  the  existing  pave- 
ment and  surfacing  with  plant  mix 
surfacing  and  repairing  portions  by 
placing  plant  mix  surfacing  over 
the  existing  surfacing. 
The  work  involves: 

(1)  develop  'water  supply  and   fur- 
nish  water  equipment; 

(2)  140  M  gallons  apply  water; 

(3)  14.800  tons  crusher  run  base; 

(4)  2.V)  tons  asphaltic  emulsion  base 
stabilization ; 

(5)  7800  tons  plant  mix  surfacing; 

(6)  32  tons  asphaltic  paint  binder; 

(7)  42  tons   asphaltic  emulsion  seal 
coat; 

(8)  220  tons  screenings,  seal  coat; 
(0)  3140  lln.  ft  remove  and  salvage 

timber  guard  railing; 
(10)  40  each  guide  posts. 

Specifications  obtainable  from   the 
above  office. 


Surfaeing 

SOLANO  COUNTY,  Calif.  Between 
Fairfield  and  3.5  miles  north  and  In 
Vacaville. 

Owner— State  of  California,  Dlvialoo 
of  Highways,  PubUc  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, PubUc  Works  Bldg.,  Sacra- 
mento, Calif. 

About  4.8  miles  repairing  by  placing 
plant  mix  surfacing  over  the  exist- 
ing pavement 
The  work  Involves: 

Location  A— X-Sol-7-C 

(1)  3900  tons  minimum  aggregate 
open  graded  plant  mix  surfacing; 

(2)  195  tons  paving  asphalt  (150-200) 
open  graded  plant  mix  surfacing; 

(3)  15  tons  asphaltic  emulsion  paint 
binder ; 

(4)  50  tons  sand; 

Location  B— X-8ol-»0-Vao 

(5)  2400  tons  minimum  aggregate 
dense  graded  plant  mix  surfac- 
ing; 

(6)  120  tons  paving  asphalt  (88-100) 
dense  graded  plant  mix  surfac- 
ing; 

(7)  11  tons  asphaltic  emulsion  paint 
binder ; 

(8)  11  each  raise  manholes  to  grade; 

(9)  12  each  raise  lampholes  to  grade. 
Specifications  obtainable  from  the 

above  office. 


4/1/47  '  40 

Owner   Taking    Bids — Due    May    1,   2 

P.  M.  In  Los  Angeles 
Grading  and  Surfacing 
IMPERIAL  COUNTY,   Cal.    Between 

El  Centre  and  Brawley. 
Ov.ner — State  of  California,   Division 

of  Highways,  Public  Works  Bldg. 

Sacramento.  Calif. 
State  Highway  Engineer— G.  T.  Mc- 

Ccy,    Public    Works    BUg..    Sacn. 

mento,  Calif. 
About    13.1    miles    grading    and    sur- 
facing v;ith  plant  mix  surfacing  on 

cement  treated  base. 

Bids   will    be   opened    In    the    State 
Bldg.,  Los  Angeles,  Calif. 

Quantities  will  be  given  tomorrow. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bids  to  be  Opened  Project     Location  of  Project        -dieted  In  Issue 

4-  1—  2 :00 P.M.— Removal   of   Buildings  and  Restoration  Work, 

San  Francisco 
1—  — School  Addition      RoseviUe 

1 —  2 :00  P.M.— Convalescent    Barracks    Yountvllle 
1 —  — Midget  Race  Track  and  Stadium.  Denver,  Colo. 

1—  2 :00  P.M.— Removal  of  Buildings  and  Restoration  Work, 

San  Francisco 
4.  1 —  — Truck  Service  Station     Reno,  Nev. 


4- 
4- 
4- 
4- 


3-28 
8-  8 

8-  6 
3-26 

n-26 
8-24 


ENGINEERING  PRdJECtS 


S4 


4/1/47 

Contract  Awarded 

Huts,  Sidewalks,  Water  and  Sewer 
Systems;  Spec.  1625    Cost  $25,9(M.75 

MISSOURI  BASIN  PROJECT.  Mon- 
tana.  Miles  City. 

Owner— U.  S.  Bureau  of  Reclamation, 
Billings,  Mont 

Plans  by  engineering  department  of 
owner. 

Includes  five  steel  arch  -  rib  huts, 
sidewalks,  water  distribution  sys- 
tem and  sewer  systeni. 

Contractor  —  Jayhawk  Construction 
Co.i  Billings,  Mont 


"4-1— 

4-  1- 
4-  1- 
4-  1- 
4-  1- 
4-  1- 
4-  1- 

4-  1- 
4-  1- 
4-  1- 

4-  1- 

4-  1- 

4-  1- 

4-  1- 

4-  1- 

4-  1- 


8K)0P.M. — Grading,  Etc.  Monterey 

-  1:00  P.M. — Flood  Control  Channel  and  Levees    Los  Angeles  Co. 

-  2 :00  P.M. — Street  Lighting  System    San  Francisco 

-  1  -.00  P.M. — Street  Improvement     Oakland 

-  8 :05  P.M. — Sanitary  Sewer        Alameda 

-10:00  A.M.— Grading,  Surfacing  and  Bridges,  Cowlitz  Co.,  Wash. 
-10 :00  A.M.— Grading,   Surfacing  and  Asphaltic  Pavement 

Spokane  County,  Wash, 
and  Surfacinif.  Ferry  County,  Wash. 
Bridge        Clark  County,  Wash. 
Surfaclngand  Bridge,  Gray  Harbor 
County,  Wash. 

-.v/.vrv^.n...... o~  Pacific  County,  Wash. 

-10:00  AM.— Grading  and  Surfacing.  Clallam  County,  Wash. 
-10:00  A.M.— Paint  Bridges,  Skagtl,  Island  and  King  Cos.,  Wash 
-10:00  A.M.— Paint  Bridge  Pierce  and  Clallam  Cos.,  Wash. 

-10 :00  A.M.— Paint  Bridges  I.,ewla  and  Skamania  Cos.,  Wash 

-10:00  A.M. — Grading  and  Surfacing,  Douglas  County,  Wash. 


-10 :00  A.M.— Grading 
-10 :00  AM. — Remove 
-10 :00  A.M.— Grading, 

-10 :00  A.M.— Bridge 


S-14 

8-18 
8-19 
8-10 
8-24 
3-26 

3-26 
8-26 
3-26 

3-26 
3-26 
3-26 
3-26 
3-26 
3-26 
3-26 


4/1/47  40 

Owner  Taking    Bids — Due  April   30, 
2  P.  M. 

Surfacing 

KERN  COUNTY,  Calif.  Between 
Muroc  Junction  and  6.5  miles  east 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Cal'f. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif. 

About  6.5  miles  surfacing  with  road 
mix  surfacing. 
The  work  Involves: 

(1)  6100  cu.  yds.  minimum  aggregate 
road  mix  surfacing; 

(2)  480  tons  liquid  asphalt   (MC-3  or 
MC-4)  road  mix  surfacing; 

(3)  53   tons  asphaltic   emulsion   paint 
hinder; 

(4)  84,000  sq.  yds.   mbc  and  compact 
road  ml.x  surfacing. 

Specifications   obtainable   from    the 
above  office. 


4/1/47  •  40 

Owner  Taking  Bids — Due  May  1,  2 
P    M.  in   Los  Angeles 

Tr.-?ffic  Signal   Systems 

LOS  ANGELES  COUNTY,  Cttl.  Sania 
Monica  Blvd.  bet.  Doheny  Drive 
and  LaBrca  Ave. 

Owner— State  of  California.  Division 
of  Hlghwavs,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  I^iBh^vay  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento, Calif. 

Furnishing  and  installing  traffic  sig- 
nal systems  at  13  Intersections  and 
reconstructing    traffic    signal    syo- 
tems  at  two  intersections. 
Bids   Will    be   opened    In    the   State 

Bldg.,   Lo.s   Angeles,  Calif. 
Work  involves: 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO,     Ltd. 

DOUGLAS     FIR 
PONDEROSA      P  I  !,  r 


REDWOOD 
LUMBER, 


CEDAR 
TIMBERS 


4/1/47 

Owner  Taking   Bidi 
2  P.  M. 


40 


-Due  April   30, 


SHINGLES     6     SHAKES 


367    BAYSHORE 

pnULFVARD 
Phonr  ATwrffjr  P174 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


lA/47  •  ^Ji 

Owner  Taking   Bids— Due  April   18.  2 

P.  M. — Open   Ammuntlon  Storage 

Areas;  Spec.  1279 
DESEUET    CH.'iMICAL   Depot,   ne»i- 

Tooele,  Utah.    Tooele  County. 
Owner— Sacrnmnnto     district,     Corj--. 

of   Engineers,   War   Dept.,    Wright 

Bldg.,   Sacramento,  Calif. 
Pl&ns  by  ov/ner. 

Work  Involves : 
(1)  87,000  c.y.  excavation; 
{2)  670  roller  hours  comiwctlon  roll- 
ing, one  tractor  with  one  8-foot 
width  tamping  roller; 


1- 
1- 

1- 
1- 
1- 

1- 


4-1— 
4-  1- 

4-  1- 
4-  1- 
4-  1- 
4-  1- 
4-  1- 
4-  1- 
4-  1- 


"  2 :00  P.M.— Axe  Handles,  Levels,  Etc.    San  Francisco 
•  2:(X)P.M. — Asphaltic  Cement  and  Cutback  Asphalts 

Sacramento 

-  3:00  P.M. — Fencing  Redwood  City 

-  2:00  P.M. — Synchronous    Motors    Central  Valley  Project 

-  2  00  P.M —Outlet  Pipes  Colo.-Blg  Thompson  ProJ.,  Colo. 

— Sheet  Metal   Work      Central  Valley  Project 
8 :30  P.M.— Station  Wagon  San  Leondro 

-10 -00  A.M. — Sheet   Metal   Work   (Furnish  and  InstaU) 

Central  Valley  Project 

-  8  00P.M— Hckup    Truck  Sul.sun   City 

-  8:00  P.M.— Police  Patrol  Car    Sulsun   City 

-  2:00  P.M. — Copper  Ground  Rod,  Etc.    Davis  Dam,  Arts. 

-  2 :00  P.M.— Corkboard  Columbia  Basin  Project,  Wash. 
2:00  P.M. — Suspension  Clamps,  Etc.,  Davis  Dam,  Arlsona 

"  Clamps,  Etc.,  Davis  Dam,  Arizona 

Clamps,  Etc.,  Missouri  Basin  Project, 
Nebraska 

2:00  P.M. — Asphaltic  Cement   Sacramento 
2 :00  P.M.— Furnace  Wilmington 

2 :00  P.M. — Garbage  Cans  San  Francisco 


2 :00  P.M. — Suspension 
2 :00  P.M. — Suspension 


S-20 

3-20 
3-20 
2-18 
2-25 
2-25 
8-14 

8.  6 

3-21 
3-21 
8-24 
3-24 
8-26 
3-26 

8-26 
8-26 
8-26 
8-28 


^^ 


^/tucA^nJ 


FOR    SALE 

TIMBERS,  wallboardB.  plumbins 
Dipe.  millwork,  and  other  balld- 
hif  m^teri*'"-  SALE  PRICES 
\jMlt%*  stockd  of  "hard  to  get" 
item*. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 

Third  St.  — VAIenda  4977 


— ^ 


BURKE     FORM     CLAMPS 


^ 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  JUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPfik 

All  Typ«$  of  Concrete  Comlruction  Speciallies 

W.     J.     BURKE     &     CO.,     INC. 

780  Brysnt  Street  San  Francisco  Phone  GArficld  8768 

■  ■  ■  '  • 


BY   MUL1.INS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cablncf  Sinks 

Wall   Cabinets 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdorhill  2727 


DAILY 
PACIFIC   BUILDER 

(■•UbUiibod  in  1800) 

Pu^ltohwl  •^•ry  morning,  oxoopt 

•atusdays,   Sundays   and    Legal 

Halldaya  by 

F.  W.  Oodga  Corporation 

4tS  Tenth  81.,  San   Franolsoo  S 

Toiopheno  MA  rkot  7110 

O.  E.  MoOavran,  Manager  -  Editor 
J.  E.  Odgors,  Advertising  Manager 

Subsoriptlon  Ratoa: 

130.00  per  year 

(Payable  In  Advanoe) 

SIngIa  Copy  15  Centa 

Advertlalng  Rates  on  Request 

Printed  by 
Stark- Rath  Printing  t^^ 

A  Publishing  Co. 

(Bntered  as  Second  Class  Matter, 
July  20,  1907,  at  the  post  office  in 
San  FVancieco,  Caiif.,  under  the 
Act  ef  March  3,  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Ownei^— Lios  Angeles  Water  A  Power, 
purchasing  agent.  Room  1202,  311  S. 
Spring  St.,  Los  Angeles,  Calif. 

Plana  by  owner. 

Furnishing,  delivering,  installing  and 
testing  complete  condenser  circu- 
lating water  piping  ready  for  use 
and  concrete  pipe  spare  parts  and 
adapter. 
Specifications  obtainable  from  the 

above    office    upon    deposit    of    $50, 

cashier's  or  certified  check. 


Supplies^  Equipment 

Sub-Contract 

Information 


ing  submitted  bids  March  3J  to  Pur- 
chaser of  Supplies  M.  H.  Geiry,  270 
Jitj  HhII,  Sun  Fr-Mici.ico.  Calif.,  un- 
der Bid  No.  3881  for  furnishing  and 
delivering  WO  copper  terminal  ra. 
bond!s : 

Westinpholuee  Electric  Corp.,  (1) 
12163;  (2>  J1.7598;  net  30  days  45-90 
day  delivery. 

Robert    W.    .lensen,    (1>    T2.10;     C 
$1.65;   net   30   days;    .ipprox.    30  day 
delivery. 


43— MACHINERY  AND 
EQUIPMENT 


(1)  furnish  and  install  fi.xcd  time  sig. 
nals   at   inter,    of    S^nta   Monica 

Blvd.  with  Ramage  St.,  Lapeer  Dr , 
Robertson  Blvd.,  Clark  St.,  San 
Vicente  Blvd.,  Westboume  Drive, 
Croft  Ave.,  Holloway  Drive,  Olive 
Dr.,  Sweet7.er  Ave.,  Havenhunst  Dr. 
Crescent  Heights  Blvd.,  Fairfa.-c 
Ave.,  Genesee  Ave.,  Curson  Ave  . 
Fuller  Ave.,  Formosa  Ave.,  La  Broa 
Ave.  and 

(2)  furnish  and  install  modifications 
to  existing  signal  systems  at  Do- 
heny Drive,  Melrose  Ave.  and  Lu- 
Clenoga.  Blvd. 

Specifications  obtainable  from  the 
above  offige  of  the  State  Highway 
Engineer. 
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4/1/47  43 

Incandescent   Lamp* 
Contract  Awarded 

SACRAMliNTO,  Calif.,  Sacramento 
Co.— Blake,  Moffltt  &  Towne,  599  8th 
St.,  Sacramento,  Calif.,  at  approxi- 
mately 13500,  awarded  contract  by 
the  City  of  Sacramento,  H.  G.  Den- 
!ton,    city    clerk.    City    Hall,     Sacra- 


42— MISC.    SUPPLIES   AND 
MATERIALS 


mento,  Calif.,  for  incandescent  lamps 
for  the  year. 


43 


16  folding  Ublee  96x30x27-10.  high ; 

Healoy  &  Popovlch.  Fresno,  |1466 
for  50  folding  tables  Masoniie  top, 
96x30-in.-  12564  Alt.  A,  50  folding 
tables,  Cal-O-Lite,  06x30- in. :  |29S8 
Alt.  F.  50  folding  tables,  Fomica  and 
Mioarta,  96x30- fn ch ;  »3920  for  BOO 
chairs  No.  3955;  $650  Alt.  A.  500 
chairs,  No.  16  Chrome. 

American  Seating  Co.,  San  Fran- 
ci«co,  I1P75  for  30  Mitchell  lables, 
f2350  for  50O  American  Seating  Co. 
chairs  No.  368. 


4/1/47  •  «3 

Power  Shovel   Rental— Bids  Wanted 

TEHAMA,  Plumas  and  Lassen  Coh. 
Cailf.— Until  April  S,  2  P.  M.,  bidb 
will  be  received  by  the  State  Divi 
.'^lon  of  Highways,  F.  W.  Haselwood, 
District  En)?ineer,  1657  Riverside  Dr., 
Redding.  Calif.,  for  the  rental  of  one 
power  shovel,  %-c.y.  or  Vai-cy.  cn- 
IMicUy  truck  mounted  tyjHJ  gasoline 
or  dles^l  motor  for  approx.  60  dayH' 
use  in  Tehama,  Plumas  and  Lasacn 
Counties. 

Specifications  obtainable  from  th« 
above  office. 


4/1/47 

Fire  Extinguishers 

Bids  Wanted 

SAN     FRANCISCO,     Calif.  —  Until  > 

Aprtl    11.    3    P.    M.,    bids   will    be    re- 

4/1/47  42  •  ceived    by  Purchaser   of   Supplies    M. 

Beauxlte — Contract  Awarded  H.   Gerry,   270   City   Hall,    San   Fran- 

SACRAMENTO,  Calif.,  Sacramento  !  cisco,   Calif.,    under   bid   No.   3900   for 

Co. — American     Cyanamid    Co.,    New 'furnishing  and  delivering  heavy-duty 

[York,  at  $2400,  awarded  contract   by    fire  extinguishers. 
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4/1/47 

Radial  G;tes  and  Hoists — 

Bids  Wanted 

CENTPAI.  VALLEY  PROJ"..  Calif. 
—Until    Apri:    18.   2*  P.    M..    bids    wlil  i 
be  received  by  the  U.  S.   Brueau  oi  | 
Reclamatton,  Custom  House,  Denver, 
Co!o.,   under   Spec     17M    lor   furnish- 
ing  and    delivering    fob    cars    at    tl:e 


the  City  of  Sacramento,  City  Council,  ,      Specifications    obtainable  from    the    shipping   point   or   fob   cars    at    Oak 


H.   G.   Denton,  city   clerk.  City  Hall,   above  office 
Sacramento,    Calif.,    for    300   tons    of  . 
beauxlte.  14/1/47 

!  Transformers 
4/1/47  42    Bij,,   Rejected 

Bronze  Fittings  '  ••  _     _ 
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DAVIS  DAM,  Arizona-Nevada.— All 


hurst,  Calif.,  at  the  option  of  tTTe 
bidder,  four  10x7-ft.  radial  gates, 
two  5.000-lb.  can.icity  motor  operated 
radial  gate  hoists,  and  two  float  op- 
erated radial  gate  hoists  with  float, 
equipment,  for  Kings  River  waste- 
way.  6ta.  1592  plu.4  37;  one  32x20-11. 
radial    gate   and    one    40,000    lb.    ct 


4/1/47  •     40 

Owner  Taking    Bids — Due   May  1, 
2  P.  M.,  in  Los  Angelea 

Reeurfacing 

VENTURA  COUNTY,  Calif.  Between 
Ellsworth     Barranoa    and     Santa 
Paula. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, C&Uf. 

Includes  about  4  miles  resurfacing 
wtih  plant  mix  surfacing  and  plac- 
ing imported  borrow  on  shoulders 
and  applying  bituminous  surface 
treatment  thereto. 
Bids    will    be   opened    in    the    State 

Bldg.,  Los  Angeles,  Calif. 
The  work  Involves: 

(1)  2800  tons  imported  borrow; 

(2)  206,    tons     liquid    asphalt     (SC-3) 
bituminous  surface  treatment; 

(8)  33,000  sq.  yds.  prepare,  mix  and 
j|uui|{^«urface  bituminous  surface 
'^Raiment ; 

(4)  t600  tons  plant  mix  surfacing ; 

(5)  12  tons  asphalt  paint  binder. 
Specifications    obtainable   from  the 

office    of    State    Highway    Engineer. 

4/1/47  „    ;  *^ 

Ownsr  Taking   Bids— Due  May  1, 
2  P.  M.,  In  Los  Angelee 

Reeurfaoing  ^__     .„ 

SAN  DIEGO  COUNTY,  Calif.  Be- 
tween San  Diego  and  El  Cajon. 

Owner— SUte  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,   Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  1.8  miles  resurfacing  with  plant 
mix  surfacing. 
Bids   will    be    opned   in    the    State 

Bldg.,  Los  Angeles,  Calif. 
The  work  involves: 

(1)  4420  tons  plant  mix  surfacing; 

(2)  37  tons  asphaltic  emulsion  paint 
binder  and  seal  coat; 

(3)  230  tons  sand  seal  coat. 
Specifications   obtainable  from  the 

office    of    State   Highway    Engineer. 


'.?!^y^*^^,.T^,c^^      «  ..*       TT*., 'bids    submitted    February     17    under 

SAN     FRANCISCO,     Calif.  —  Until    ,.__,    4    „..__    reiected    bv    the    U     S.  1  "*"""    '>-"     --     :..    . 

April  7,  3  P  M.,  bids  will  be  received  ; "^"li*   ^f  Reclamation   Denver  Colo    I  P^^'^y    "^o^or    op.  rated    radial    gato 
by  Purchaser  of  Supplies  M.H.Gerry,    undersSc  Te^for  f'ur^^^^^^  »^"*«»'  ^'''  "^"--^   translUon  and  check, 

o^n    ^i*,.    xj„ii     a„.,    Tr^„^„i»^«    r-^wf    ,' unoer   bpec.    XMU    lor   lurniamng   aim^^^    ^^^^   j^,^^  j.^  3^     KinKB    River   si- 

plates  am' 

u..u^.   Y^^  ■''"•  "'^'-  ^"'  »uw...,...^6  ~—    or  Earp,  Calif.,  transrormers,  etc.,  lor    •;"■,".',,„    ,,.,_    „,,ti,.t    tr»nR)tlon    and 
delivering  special  underground  bronze    Qavls  Dam    Arizona-Nevada.  ^ate    sills    for    outlet    transiiion^ana 

fittings  for  Water  Department.  j  '       


^„ Department. 

Specifications   obtainable  from  the   4/1/47 
above  office. 


4/1/47  42 

Aluminum  Railings 
Low  and  Only  Bidder 
BOULDER     CANYON     PROJECT, 


check,  sta    1627  plus  80,  Kings  Rlvti 
4«    siphon,    Frlant-Kom    Canai,    Central 
Valley   Project,   Calif     The  mattrlah. 
will  be  Installed  by  the  govern/nen* 

No  charge  for  copies  of  the  spec- 
if IcHtions  to  prospective  bidders;  *o 
others.    $175.    not    returnable. 


neers.  War  Dept..  74  New  Montgom- 
erv  S:t..  San  Francisco,  Calif.,  uncer 
Serial  No.  04-203-47-72  for  removal 
of  balloon  platforms  in  San  Pabio 
Bav  and  Mare  Island  Strait. 
Bids  will   he  taken  as   f oi'ov.s : 

(1)  removal  of  7  balloon   platform*; 

(2)  credit   to  government   for   mate- 
rials to  bo  salvaged; 

(3)  net  cost   (or  credit)   to  the  gov- 
ernment  (item  1  less  item  2>. 

Specifications  obtaiiiable  from  the 
above  office. 

4/1/47  •  ** 

Fencing— Low   and   Only   Bidders 

HILLSBOROUGH,  Calif.,  San  Ma- 
teo County.— California  Wire  CI  )th 
Corp.,  1001'  22nd  Ave.,  Oakland,  CaK 
at  $3,003  submitted  low  bid  March  18 
to  Hillsborough  Elementary  School 
District,  H.  A.  Stonelake,  clerk.  303 
El  Ccrrito  Ave.,  Hillsoorough,  Calif.. 
for  furniphlng  and  In.-^tulling  a  6-ft. 
high  and  12-ft.  high  •'galvanized  af- 
ter" chain-link  copj.er  steel  wire 
fence.  „        «, 

Cyclone  Fence  Co..  San  Franc^co. 
at  $3949  submitted  only  other  bid. 

4/1/47  ** 

Eleotrlo  System  Alteratlena 

Bids  Wanted  ,      ^ 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  April  14,  3  P.  M.,  bids  will  be 
received  b  ythe  Oakland  Port  Com- 
missicn,  A.  H.  Abel,  secretary,  foot 
of  Grove  St,  Oakland,  Calif.,  for 
alterations  to  electric  system  in  han- 
gar No.  28,  Oakland  Municipal  Air- 
port, Calif. 

Specifications  obtainable  from  the 
above  office. 

4/1/47  ** 

Floor  Covering 

Bids  Wanted  ,      ^ 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  Aprtl  14,  3  P.  M.,  bids  will  be 
received  by  the  Oakland  Port  Com- 
mission, A.  H.  Abel,  secretary.  Grove 
St.  Pier,  Oakland,  Calif.,  for  placing 
of  floor  covering  at  Grove  St.  Pier, 
Oakland,  Calif. 

Specifications   obtainable   from  the 

above  office. 


Gate  Parts 
Contract  Awarded 

OGDEN    RIVER   PROJECT,    Utah. 

—Pacific      Coast      Engineering      Co., 

,„„„,     Drawer  E,  Alameda,  Calif.,  at   $2125, 

.  „  ,.,       .     ,^T        A  iS'h.      awarded    contract  by   the   U.    S.   Bu-  - 

Anzona-Califomia-Nevada.    —   New-    ^.^^^    ^^   Reclamation,   Denver,    Colo.,    4/1/47  43 

man   Bros.,   Inc..  Cincinnati.  Ohio,  at         ^er   Soec     1641    for  furnishing    one    Electrical  Equipment 
$36,737.    ship   180   days,    12,000.    32,000  ; ,  ,     *;    "     .      ^e    used    in    making    Bids  Wanted 

and   10,000  lbs.,  f.o.b.  Cincinnati,  net.  I '"J       ^»  ^y^     jj^ive  unit  for  the       OAKLAND.    Calif.,    Alameda    Co.— 

no  equalization  offered,  submitted  the,  ^^^f^^^^''"^^^^^  Aprils,    1    P.   M     bids   will   be 

only  bid   March  27  to  the  U.  S.   Bu-    clnvoif  conduit     Ogden  Riv^r   Proi- '  received  by  the  City  of  Oakland,  Chas. 
reau  of  Reclamation,  Customs  House,    SL^^^TTf"  h  '  ^^    ^cn.    cltv   clerk.  City   Hall,   Oak- 

Denver,   Colo.,    under    Spec.    1695    for    *''''■'  '^'^""• 
furnishing  and  delivering   f.o.b.    cars    4/1/47 
at   the   shipping    point   or   f.o.b.    cars  ,  ^^3^.4^,   R.^ta, 
at  Boulder  City,  Nev  ,  aluminum  rail-  1  ^_^^  ^^^  q„,     Bidders 
ings   in   the   switch  houses  for  Units        HUMBOLDT  COUNT 


|M.    Den,    city   clerk.  City   Hall,   Oak- 

lland,   Calif.,   for  furnishing  vehicular 

•     43  '  actuated   dispatchers    and   associated 

i  equipment  for  the   electrical   depart- 

|ment. 

HUMBOLDT  COUNTY,  Calif.— The  1     Specifications    obtainable    from  the 


Al  and  A2,  A3,  and  metal  Partitions,  K^jj^^jj^       submitted    bids    March    26    above  office 
steel    doors,    steel    stairs,    aluminum    ^^  ^^^    g^^^^    Division    of    Highways,  I 
door-frames,  aluminum  railings,  alu- j^    p   Hellescoe,  district  engineer,  646!</1/47 
mlnum   curbs    and    trim    and   miscel-    .^    Wabash  Ave.,  Eureka,  Calif.,  for  j  Carbon   Brushc! 
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laneou»  structural  and  architectural 
metal  work  for  Units  Al,  A2,  A6  and 
N7  in  the  Boulder  power  plant,  Boul- 


rental     of    one    or    two    track-laying  :  Low   and   Only    Bidders 

tvne   tractors   of  80-hp    or  more   and        .«=1AN    FRANCISCO.    Caiif. -Follov/- 

N7  in  the  Boulder  power  plant,  Boul-    -1' ippgd  ^Ith  angledozers,  for  not  to    Fuhmitte<!     bids     March     31     to     iir 
der  Canyon  Project,  Arizona-Callfor- .  ^  ^*     ^^^   hours   each    in   Humboldt    <  ha.ser  of   Supplies   M     H    Oerry.   270 

r.<a.>Jo<fo/1o     Tha  mBtf>rinln  will   be  in-      _  .  r'ttx'     14' a  II      Ra 


nla-Nevada.  The  materials  will  be  in 
stalled  by  the  government. 

4/1.M7  <' 

Sa.'e   of    Misc.    Hardware 

SAN  FRANCISCO,  Calif.  -War  A.s- 
sot.s  Almlni;tn>tion.  1378  Howard  St., 
San  Francl.«:cn  10,  Calif.,  announces 
sale  of  mice,  hardware  at  fixed  prlcrr 
to  priority  cl.-\imants  with  closlrl^T 
date   Pet  for  April   7. 

4/1 '47  4- 

Plpe  ard  Couplings — Bids  Wanted 

STAN  FRANCISCO,  Calif.  —  Until 
Apiil  11,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service 
447    Sansome   .«?t..    San    FrancLsco    11 


County : 

Leo  F.  Fallinan  and  Melvin  W.  Sut- 
ley.  Box  3307.  Brentwood,  Calif.,  $7.74 
each  for  two  tractors  per  hours,  plus 
$600  each  for  transportation. 
I  M.  W.  Brown,  Box  222,  Redding, 
Calif.,  $9.50  each  per  hour  two  trac- 
tors, plus  $200  each  for  transporta- 
tion. 

Bruno  Skibo,  Route  1,  Box  204C, 
Oakley,  Calif.,  $13.50  per  hour  for  one 
tractor,    olus  $300  for  tranei>ortatlon. 


City   Hall.  San  Francisco.   Calif.,   UM 
der  Bid   No.   3888  for  furnishing  an«l 
delivorfnt;  .?9.V>  carbon    btut-liew: 

Carbo  Corp..  .1»  $19.70;  <2)  $81.4.>: 
(3)  $85..^').  <1)  $29.35;  (5)  $28.00;  3(< 
days   net;    10  day   delivery. 

National  Carbon  Co..  Inc..  (li  $0.'..'03 
«2>  $0.7447;  (3-  $0  7733,  (4)  $0.30S»1; 
i5i  $0  2802,  net  caih ;  2.''-30  day  de- 
".Ivery. 

Hclwig   Co.,    <1»    $0.27;    (2)    $0.78o»; 
ij»    $0,814.     U>    $0.202ri:     (5i     $0.304.'i , 
SO   .lavs    net ;   delivery   on    items   2-b, 
•     43    15  days. 

I      Marwood.     Ltd..      Hi      $0.^621;      <2, 
lSiO.7418;    <3>    $0.7736;    (4)    $03586;     (oi 


4/1/17 

Air  Compressor  Rental 

^^^iS^'^air  Humboldt    Co.-^'^^i^-^^y^^^^l  ^:^f*^r,f*^^ 


Calif  ,   under  Bid   No    772  for  we 
,«tee!  Pipe  and  coupilnps  fob  McClou<i. 
Calif.  *•».'•%! 

Specifications   obtainable   from   tnt 
above  office. 


:^-  r^i:^^^n^j^£j^ ,  r^:i''  --a.,^?-.:'^?.?! 
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41— GAS»  WATER  AND  OIL 
PIPE  UNES 


4/1/47  •  ^^  •♦I 

Owner  Taking   Bids— Due  April  22,  2 

P.  M.— Water  Pipe   (Replace) 
SAN  FRANCISCO.  Calif.   Buena  Vis- 
ta Park. 
Q^i^rner— Fark  Commission  of  City  and 

County  of  San  Francisco,  G<»rald  J. 

Linares,  Secretary-,  McLaren  Lodj^e. 

Golden  Gate  Paik,   San  Francisco, 

Calif. 
Plans  by  owner. 
Replacing    an    existing   2-lnch    water 

pipe   in   irrigation    system 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  re- 
fundable. 


•     41 
Due  April  3, 


4/1/47 

Owt>«r  Taking   Bid 

2  P.  M. 
Cendenser  Circulating  Water  Piping; 


LOS  ANGELES,  Calif..   Loe  Angeles 
County.  Harbor  steam  plant 


4/1.-47  • 

Low    and   Only    Bidders 

Cap    Numbers 

SAN  FTANCISCO.  Calif.  -Gat  ti..  ■ 
Mechanical  iinplnerrs.  TjO?  Howarrl 
St.,  San  Francisco.  Calif.,  »t  $1.01  a 
pair;  294  30  days,  submitted  only  bid 
March  31  to  Ihe  Purchaser  of  Sup- 
pllos.  M.  aI.  Gerry.  270  City  Hall.  Sun 
Francisco.  Calif.,  under  Hid  No.  Zhiti) 
for  furnishing  and  delivering  iOOtJ 
pairs  of  brass  gold-plated  cap  num- 
bers. 
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4/1/47 

Electric  Cable 

Low    and  Only    Bidders 

SAN  FRANCISCO,  Calif.  —  U.  S 
Rubber  Co..  30C  2rd  Si..  San  Frai  - 
r-isco,  .""nlif..  at  (1)  $3.'4.  ^.Tr  10  days: 
(2)  $16.42,  ',i%  10  days;  (3)  $15.65. 
2%  10th  prox..  submitted  only  bid 
March  31  to  Purchaser  of  Suppll<•^ 
M  H.  Gerr>'.  270  City  Hall,  San  Frd.n- 
cisco,  Calif.,  for  furrlshing  and  de- 
livering wire  and  cable  lor  the  De- 
jiaitment  of  Electricity. 

'  T  42 


The  following  suomintu  "'••» /"»'^"  ,  ,„,  i^-i^H  «t  «07V'^4  i4.  104454 
26  to  the  State  Division  of  Highways  I  2  *0-7448  <3.  W_7,o4 .  '<'  •'^J**;* 
G.  F.  Hellesoe.  district  engineer,  546  <5)  $0.3LC,  net  30  da>s.  43  w  rta>r. 
W.  W£:ba.sh  Ave.,  Eureka.  Calif.,  fori  ,     ^ 

rental  of  one  210-cu.  ft.  portable  a»r|4/i/<7 

compiessor  and  two  51-  to  68-lb.  Jack-  !  Rear  «oJI  R.m.  for  Roller 
hammer  drills  for  about  four  months     Bids  wanted 


Rail  Bonds — Low  and  Only  Bidders 
SAN   FRANCISCO,  Ca'.if.— Follow 


use  between  Blue  Lake  and  Redwood 

Summit  on  Stale  Highway  Route  20: 

Patterson  Compressor  Co.,  Oakland. 

(1)  $210  per  month  for  one  210-cu.  ft. 
compressor;  (2)  $3  each  for  60-ft 
1-ln.  air  hose;  (3)  $25  each  for  two 
51 -68-lb.  drills;  (4»  $50  transportation. 

Bay  Equipment  Co.,  (1)  $228  gas, 
$200  diesel;   (2)  $5;   (3)   $30;  (4)   $100. 

Clementina  Co.,  San  Francisco,  (1) 
$210;  (2)  $.V40;  (3)  $31.50;  (4)  $98. 

George  M.  Phllpott  Co..  San  Fran- 
cisco.   (1)   $210;    (2)   $20;    (3)   $70;    (4) 

$50. 

Buran  Equipment  Co.,  Eureka,  (1) 
$317  pas,  $389  diesel;  '(2)  $7;  (3)  $20; 

Western    Machinery    Co..    (1)    $260; 

(2)  $20;   (3)  $70;   (4)  $150. 

4/1/47  •      ^,  ^ 

School  Chairs   and   Tables 
L.OW   and   Only   Bidders 

F  ItESNO.  Calif.,  Fresno  County.  - 
Following  submitted  bids  Marc'i  27  t<« 
the  Fresno  City  High  School  Dist. 
L  L  Pmith.  Bu.ilocs.s  Matingor,  'Z.yt^ 
Mariposa  St..  Fresno.  Calif,  for  fur- 
nl.shlrg  !V0O  steel  frame  <ha!r.-«.  .  > 
-  ifol'llr.g   tables  96x30x28-ln.  high,  and 


OAKLAND,  Calif.,  Alameda  Co.— 
Until  April  8,  1  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland, 
Charlcj*  Don,  city  clerk.  City  Hall. 
Oakland.  Calif.,  for  furnishing  two 
rear  roll  rims  for  a  6-ton  road  roller 
for  the  street  department. 

Specifications  obtainable  from  the 
al)ove  office. 


SUB-CONTRACT 
INFORMATION 
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4/1/47  • 

Removal  of   Balloon  Platforms 

Bids  Wanted 

NEAR  MARE  ISLAND,  Calif..  So- 
liino  County —Until  April  17,  2  P.  M.. 
bids  will  be  received  by  the  San 
Frsncisco     District    Corps     of    Engt- 


(Continued  on  Page  11) 

OKAY  BILL  EXTENDING 
OPA  TO  FEBRUARY,  '48 

WASHINGTON.  —  A  rent  con- 
trol measure  .lust  approved  by  a 
penate  banking  subcommittee  pro- 
vides for  continued  rent  controls 
bpyond  the  OFA  death  date  of  June 
30,  to  February  29,  1948  withuuv 
a  Kon'^ral  increase. 

The  new  bill  authorizea  Btatc 
Kovemors  to  establish  advisory 
rent  committees  in  each  of  the  tiOO 
odd,  areas.  'It  also  provides  for  re- 
moval of  rent  ceiUnRS  on  new 
houses,  on  dwellinjfR  rentipst  for 
?225  or  more  a  month,  accommo- 
dations which  wore  not  rented  he- 
tw»*en  February  1,  1946,  and  Jan- 
uary 31,  1947  hotels  and  motor 
courts. 

Pacific  Aluminum  Window  Co, 
Opens  East  Bay  Plant 

The  Pacific  Aluminum  Window 
Co.,  manufacturers  of  alumintnn 
capement  winriows,  nre  now  in  pro- 
duction at  their  n^w  plant  at  B"  'U- 
drv  and  Stanford  Strtets  in  Em- 
eryvi'lc-  Th<'  modern  concrete 
buildinsr  with  loat^iljr  docks  assure.'* 
efficient  productirn  flow. 

Knjrincer/d  desijfn  of  aluminum 
extrusions  have  created  a  product 
that  is  unur.ually  strong  yet  maJr- 
tains  a  fineneFs  of  lines  that  is 
pleasinflT  to  tbe  eye.  EnjrineerinK 
htm  also  be'?n  employed  in  sim- 
plifvinj?  installation  procedure. 
•    _         #.-- 

AID  WIRE  MAKERS 

WASHINGTON.  —  At  a  ncerl 
meetinjr  of  the  electrical  nutlet, 
switch  box  and  fittinitrs  indu.-^try 
advisory  committee,  the  Civilian 
Production  Administnition  s'lM 
that  the  st^ol  innuatry  has  airre.  <l 
to  channel  to  manufaelurers  _  of 
wiring  devices  used  in  the  housini? 
projrram  appmximr.tely  the  same 
nn.ount  of  steel  in  o.ich  of  the  l.ir.i 
three  qunrtrrs  of  this  year  ns  tMs 
industry  w.t.o  a11o?atcd  by  CPA  for 
the  manufacture  of  there  item.? 
durinpr  the  first  quarter  of  1947. 


SMOOT-HOLMAM 


MArket  8474 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

S^nd  LM  for  Quotafion 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  SAN  FRANCISCO 

--    —  JUn^per  4-4470  =========== 


CORN     BROOMS 

FOR   EVERY   PURPOSE 
Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


BUILDERS 

CONTRACTORS 
ENGINEERS 
SUPPLIERS 

Would  you  join  us  in  the  financ- 
ing of  a  Conitruction  Finance 
Company? 

Thii  company  would  market 
the  tpcurities  with  which  to 
build  buildingi,  carry  on  devel- 
opment projecta,  and  generally 
■id  sound  improvement. 


W.  J.  KELSEY  &  CO. 

2S  Taylor  Str*«« 
SAN  MANCISCO.  CALIP. 


I 


4 
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DAILY    PACIFIC    BUIL9ER 


TUESDAY.  APRIL  I.  1947 


i' 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


8AN    FRANCI8CO 


CASES.  BhelvinK  and  fixtures,  |1  - 
000;  17*6  Ooary;  owner,  B  Norwilt. 
582  IDddy  St ;  contractor,  Dcbbs  & 
Applebee. 


FRESNO 


ALTER  CIGAR  Store,  |1000;  1798 
Oeary  St;  owner,  B  Norwltt,  6S2 
Ekldv  St;  buUder,  Dobbs  &  Apple- 
bee,  1818  35th  Ave. 

ALTER  OFFICE,  $500;  14M  IllinoiB 
St;  owner  &  builder,  W  C  Thomp- 
son,   1401    Illinois. 

ALTER  OFnCE,  |1000;  1407-09  Bush 
Sf;  owner.  The  Toitola.  12S7  Polk 
St;  builder,  Phoenix-Simpton  Co, 
520  6th  St 

GARAGE,  1 -story  frame,  $950;  lOCfc 
Anssa  St ;  owner,  McCarthy,  preir ; 
builder,   E    Solheim.    670    40th    Ave. 

ALTER  FLATS,  $1500;  1727  Church 
St;  owner,  E  Monet,  prem;  butld»r 
Edward  Bourdleu,  852  Hampshire. 

ALTER  FLATS,  $900;  2810  Bush  St; 
ouner,   C  Estellc,  2808  Bush   St. 
day  work. 

GARAGE.  l-Klory  frame,  |795;  West 
Madison  J25  ft  S  Felton ;  owner, 
Anna  Hughes.  310  Madison  Sl. 
builder,   day  work. 

ALTER  APTS,  $1925;  1565  Washing- 
ton St ;  owner,  Ben  Louie,  IJtol 
Masi>n  St ;  builder,  O  Poltdoro,  ISOO 
Gieen  St. 

ALTER  DWELLINGS  (2)  $600  eti. 
904  Buchanan  &  592  Fulton;  owner 
and  builder,  B  Fireman,  657  Hayrs 

ALTER  DWELLING,  $700 ;  321  Hiok- 
ory  ,St ;   owner,   Frank  Connell,   275 
Diamond ;    builder,   day    work. 
ALTER    STORAGE.   $1000;    2201    Re- 
vere;    OA\ner     and     builder,     C     K 
Haley,    1904    Oakdalw. 
ALTER     dwelling,     $700;     555    Edin- 
burgh;   owner,    A    Nomintlli;    ccii- 
tractor.  Barsottl  &  Bemaidiri,  lit.*? 
Kollistcr. 
ALTER  food  market,  $800;  2  Market 
St;  owner  and  contractor,  L  Cohn. 
premises. 
SIGN,  electric,  $900 ;  935  Market  Ct ; 
owner,  Kentucky  Tavern,  premis«'i 
contractor.    Elec    ProU     Corp,     910 
Harrison    bt. 
SIGN,  electric.  $1C00;  1115  Bucharn  > 
St;   owner.   K^.v  John  Hunter,   lllr> 
Buch.inan    St 
ALTER  dv.ellirg,  $900;  1298  Fitzger- 
ald ;   owner.  A  Nimslale,  prcmi.'^e.-  -, 
conlractor.  American  Constr  Co,  4S 
Hoff    St. 
WALL,  retaining,  JlOfJO;  600  block  pu 
Larkln    opp   Willow;    owner,    Dud- 
ley Perkins,  656  Ellis  St;   contrac- 
tor, J  H   Netherton.  231  7th  St. 
ALTER  dwelling,  $2000;   1976  Green; 
owner    and    contractor,    Louis    Le- 
Hune,  premises. 
ALTER  dwelling,   $750;    4';4   29th    St; 

owner,    J"   Brockman,    premises. 
ALTER  rtwolUng.   $.'i009 ;   E  Bradford 
62    8    Mavflo.ver;     owner,     Camlle 
Zanca,  49  Nevada  St. 


DWELLING  and  garage,  $11,000; 
1137  Arthur;  owner,  Frank  Zarkonn 
contractor,  Harry  Behlen,  716  W 
Hedges. 

STORE,  $10,000;  230  Dlvisadero  &t; 
owner,  Phelev  Art  Shop;  contrac- 
tor, Harris  Constr  Co,  P  O  Box  109 

OFFICE  and  store,  $10,000;  926  Par- 
allel: owner,  Trewhltt.  Shields  aud 
Fisher,    IMl    Pacific    SW   Bldg. 

DWELLING  and  garage.  $920;  2418 
Harvard;  owner,  Eric  Ruxton ;  con. 
tractor,  Fred  E  Kaiser.  232  West 
Yale  Ave. 

DUPLEX  S9000;  ClO-14  W  Hedge: 
owner,    Clinton    L.   Garrett. 

DWELLING  and  garage,  $8000;  2105 
Har\'ard ;    owner,   Carl   Benson. 

DWELLING  and  garage,  $8000:  114 
W  Fedora;  owner.  Kelly  &  Galla- 
her. 

DWELLING  and  garage,  $8000;  2740 
Thome;   owner,   W   E   Burnett.   311 

DWELLING  and  garage,  $7000;  4843 
Illinois;  owners,  Cecil  Clayton  and 
Jessie  Porter. 


CITY    OF    SACRAMENTO 


■ 


Granted 

BUILDING  PERAHTS 


March  28,  1947 


SAN    FRANCISCO 


REPAIR  PORCH.   $1635;   15   R«itteck 
St;   owner,   Ed   Snider,    prem;    con- 
traclor.    Perma-Stone    Imp    Co. 
APPLY    PERMA   STONE,   $1925;    5C6 
72  Haight  St;  owner.  Malcomb  Du- 
rost.  105  DeSoto  Way.  San   Bruno; 
contractor,  Perma-Stone  Imp  Co. 
REP'AIR  FLOOR,  $.500:  450  Eddy  S;. 
owner.    A    W    Morton.    1055    Pine; 
contractor,    day    work 
ALTFR    DWELLING     INTO    APTS. 
$950;    1085    Church     St;    owner,    E 
Cody.     954     Vermont .      contractor, 
McDonald    *    Johnson. 
ALTER     DWELLING,     $1500?     300."i 
Clav    St :    owner.    Robt   T    LeFevio. 
2444    Great    Highway .     conlrat  toi-. 
Western    States    Const   Co. 
CONSTRtlCT   2nd    FLOOR   OFFICE 
$4500;   141-145  Montgomery;  owner, 
Alice  Hensbro,  c/o  contractor;  con- 
tractor, R  S  S'lvorberg;  arch.  Frnn- 
cls  J  McCarthy. 
INSTALL    SIGN,    $850;     15C    Hailft.. 
Place;    owner.    L   J    Arcr.s,    prom; 
contractor.    Neon    Sign    Service   Co. 
"INSTALL   ELEC    SIGN.    $1000:    011- 
916   Market    SI;    owner.    The    Cav- 
alier Re.'*t.    prem;    conlractor,    Eioc 
Prod  Corp. 
INSTALL   SIGN.   $950:    1400   Haicht ; 
owner,    Kovack,    prem;    conti actor, 
Bnimfield   Elec   Sign   Co. 
INSTALL     SIGN,     $950;     846     Clsy: 
owner,     Wong,     prem ;     contractor, 
Brumfteld   Elec   Sign   Co 


DWELLING,  5-room,  $5000:  3709  7th 
Ave;  owner  and  builder,  E  T  Liics 
2635  Donner  Way. 
STORE  bldg.  $.1500:  2315  J  St;  owner, 
Edgar  Mayo,  2318  J  St;  contractor 
H  A  Hendrcn,  1109  3t9h  St. 
CLOSE  IN  Patio,  $990;  3514  37th  St. 
owner    and    builder;    D    D    Mosier, 
3514  37th  St 
ADDN   to   dwe'iing,   $700;    3824    FIret 
Ave;    owner,    R   B   Whitfield,    3824 
let    Ave :    contractor,    Stucky    an'' 
Sons,   3660   1st    Ave. 
WALL,     concrete     block,    $495;     4000 
Folsorc  Blvd;   owner,  Dr  E  E  Va- 
ranlni;     contractor,    Angelo    Guel- 
rolo,  2710  S  St. 
ADDN    to   dwelling,    1»500;    4041    11th 
Ave;  owner  and  builder,  oohn  Polll. 
DWELLING.    3-room,    $2000;    1008    K 
St;  owner  and  builder,  C  G  Brown. 
DWELLING.  4-room,  $3000;  4903  14th 
Ave;    owner    ajid    builder,    Wm    W 
Ryan,  Rte  1  Btox  2535. 
DWELLING.  6-room,  $5250;  2141  34lh 
St;  owner  and  builder,  Paul  Opdyl.« 
4928   Folsom   Blvd. 
DUPLEX    (8-room),    $10,000;    f.02.5    L 
St;    and    1162    51st    St;    owner   and 
builder.     Charles     E     Decuir,     2739 
Marshall   Way. 
GARAGE.  $800;  1416  ."iRth  St;  owner, 

and  builder,  L  E  Slrrine. 
DWELLING     (3-room),     $4.^00;     2706 
V  St ;  owner,  O  H  Groth,  3208  D  St ; 
builders,    Sypnicki    Bros.    2871    b9th 
Street. 
DWELLING     (6-room).     $6000;     3713 
64th    St;    owner    and   builder.    H    J 
Buckman,   6321    l4th   Ave. 
GARAGE  CONVERT  to  living  qilrs, 
$500;  3008  E  St;  owner  and   build- 
er. E  KutRurelis. 
DWELLING     (3-room).     $320C ;     2420 
Miller  Way;   owner  and   builder,   S 
C  Baber.  224.'?  36th  St. 
TRUCK    SERVICE    and    SALES    CO 
BLDG,   $65,000;    90x160  ft.   of   brick 
and  concrete  const,  303  Broadway; 
owner,    A    Saccani ;    builder,    Stoltc 
Inc.  1731  25th   St. 
FACTORY    BLDG.    $36,000;    of    con- 
crete   const    comp    roof.    4vx80    ft ; 
at  817-810  10th  St;  owners.  Katz  & 
Klein,    Opticians ;    builders,    Camp- 
bell Const  Co,  800  R  St. 
FACTORY  BLDG.  $32.000 ;  2016  K  St ; 
40x160    ft;     reinforced     cone     with 
comp  roof  const ;  owner,  Fred  Car- 
nie;  builder,  Campbell  Con.st  Co,  8oO 
R  St. 
DUPLEX   (6-rGomi.  $10,000 :  6601   8th 
Ave;    owner    and    builder,    Robi.    ii 
Morris,  2240  51st   St. 
GARAGE,  $500;   1388  48th  St;   owner 

and    builder,    A   R   Cobia. 
RFMODEL    INTERIOR    OF    BLDG. 
$800;  922  2nd  St;  owner  and  build- 
er,  Nick   Sanduccl. 


and  builder  Benson  A  Jeff ers,  prem. 

DWELLING,  $5000;  Lot  17,  Ham 
Ave;  owner  and  builder,  O  B  Bar- 
bee,  568  View  St.  Mt  View. 

DWELLING,  $6600;  Lasswell  near 
Basile;  owner,  W  Davis;  builder, 
Wm  Valencia,  Route  1,  Box  224B, 
Campbell.  _^   ^     . 

DWELLING,  $20,000;  Lot  32.  Coving- 
ton Rd;  owner,  Clifford  Price,  436 
Colon  St,  San  Francisco;  builder, 
Howard  J  White,  156  University. 
Palo  Alto.  ^„    _ 

ALTERATIONS,  $1000;  Box  38,  Gau- 
hape  Ave ;  owner  and  builder,  Chas 
Kelly,  984  S  6th  St,  San  Jose. 

DWELLING,  $7600;  Lot  12,  L«Jit» 
Ave;  owner  and  builder  H  R  Thom- 
as, 4347  Hyland,  San  Jose. 

DWELLING,  $8000;  north  side  Los 
Gatos  -  Almaden  Rd;  owner  and 
builder,  J  A  McCallister,  2101  Over- 
ton, Alameda. 

DWELLING,  $6000;  Lovell  Ave  off 
San  Tomas;  owner,  Donald  Green- 
man,  Route  2,  Box  639,  Campbell; 
builder,  V  Rotando. 

DWELLING,  $7000;  Los  Gatos-Alma- 
den  Rd;  owner  and  builder,  E  F 
Courter,  2101  Overton  Ct,  Alameda. 

DWELLING,  $6000;  Lot  9,  Benvenue 
off  Clark ;  owner  and  builder.  Trice 
Construction  Co,  3611  Middlefleld 
Way,  Redwood  City. 

GUEST  COTTAGE,  $2000;  44  Loma 
Vista  off  Almaden  Rd;  owner  and 
builder,  Donald  A  Brown,  P  O  Box 
362,  Los  Altos. 

DWELLING,  $6000;  Hawthorne  off 
Clark,  Los  Altos;  owner  and  build- 
er, Carl  Vella,  premises. 


DALY  CITY 


FLATS  (four,  frame,  each  with  three 
rooms  in  each  flat)  (6),  $10,000 
each;  ptn  Lots  13,  14.  15,  Block  1; 
Lots  1,  2,  3,  Block  14,  Vista  Grande 
Knolls  Tract;  owner  and  builder, 
Sterling  Building  Co,  235  Arch  St, 
San  Francisco ;  engineer,  A  F  Odd- 
sted.  


SOUTH   SAN   FRANCISCO 


ALTERATIONS,  $2500;  229  8th  Lane; 

owner  and  builder,  Arthur  Charle- 

ton,  premises. 
ALTERATIONS    (raise   building  and 

alter    garage    to    bedroom),     $1750; 

1st    St;    owner    and    builder,    Roy 

Burnley,  114  Ist  St 


ALTER  apts.  $3000;  401  Falrmount 
Ave:  owner  and  contractor,  Mabel 
W  Graham,  premises. 

ALTERATIONS,  $1000;  1152  62nd  St, 
owner,    L  C    Bertagnlni,    premises 
contractor,  C  Slato  Troje,   506  61b t 
Street. 

ALTER  and  pddn,  $850;  2610  73ra 
Ave;  owner  and  contractor,  Julius 
Juoland,  premises. 

ALTER  and  addn.  $3325;  1378  East 
26th  St-  owner,  I  Ottovich.  prem; 
contractor,  K  P  Irvine,  3910  Elston. 

ALTERATIONS,  $1400;  16S3  Broad- 
way; owner,  Edwards  Jewelry  Co, 
premises;  contractor,  S  Kulchar 
Co,  731  B   loth   St 

Completion  Notices 


CONTRA  COSTA  COUNTY 


BERKELEY 


DWELLING  (6-room),  $10,920;  1175 
Grizzly  Peak;  owner  and  builder, 
A  C  Brunsell,  1173  Sutter  St 

REPAIRS,  $1000;  1423  Oxford;  own- 
er, Lucille  J  Moore,  prem;  builder, 
W  A  Rose.  478  25th  St. 

ALTERATIONS,  $3000;  3139  Lewis- 
ton;  owner  and  builder,  Walter 
Pierson,    premises. 

ALTERATIONS,  $800 ;  2014  Shattuck ; 
owner,  Tom  Bernhardt,  2016  Shat- 
tuck; builder,  Elmer  B  Pearson, 
2839  Shattuck  Ave. 

GARAGE,  $700;  1175  Grizzly  Peak; 
owner  and  builder,  A  C  Brunsell, 
1173   Sutter  St. 

GARAGE,  $600;  2742  Prince;  owner 
and  builder,  A  B  McKlnney,  prem. 

ALTERATIONS,  $660;  1736Vi  Alca- 
traz ;  owner,  M  K  Kilgore,  600  32nd 
St,  Oakland;  builder,  Joseph  A  Du- 
pree,  1616  13th  St,  Oakland. 

GARAGE,  $560;  1491  Hopkins;  own- 
er and  builder,  Stanley  Rlchael, 
premises. 

ALTERATIONS,  $575 ;  1324  Burnette ; 
owner.  Bell  Packing  Co,  1045  Fol- 
ger  St;  builder,  J  Visccher.  1080 
San  Leandro  Blvd,  San  Leandro. 

ALTERATIONS.  $1500;  2894  Tele- 
graph; owner,  C  T  French,  prem; 
builder,  Valary  AWilson,  2134  Park- 
er St 
REPAIRS,  $600;  1773  Oxford;  ovmer, 
G  E  Acheson,  premises;  builder, 
Acteen  (Jhemlcal  Co,  2nd  and  Ad- 
dison. 
ROOF,  $1000 ;  2619  7th  St ;  owner  and 
builder,  R  B  McNalr,  3745  Rhoda 
Ave,  Oakland. 


^ANTA    CLARA   COUNTY 


OAKLAND 


Recorded  Accepted 

March  25,  1947— Lot  7,  Norlyn  Sub- 
division, Walnut  Creek.  Robert  K 

Sevier  to  K  P  Irvine,  et  al 

_ March   15,  1947 

March  25.  1947— Lots  19,  20,  Block 
2,  Richmond  Junction,  Bl  Cenito. 
Apex    Sheet    Metal    Products   to 

whom  it  may  concern — 

March   1,   1947 

March  25,  1947— Lots  97,  98,  104, 
Pleasant  Acres,  Unit  No  2,  near 
Walnut  Creek.  C  Dudley  DeVel- 
blss  Co  to  whom  it  may  concern 

March   24.   1947 

March  25,  1947— Ptn  Lot  30,  map  of 
ptn  of  IMngle  Ranch,  near  Wal- 
nut Creek.  Syvert  C  Forbragd  to 

Miles  A  Leavens March  24,  1947 

March  25,  1947— Lot  3,  Block  211, 
Creed  Subdivision  No  2,  Pitts- 
burg. Samuel   J   Donato    to  G   S 

Lucido  &  Son March  24,  1947 

March  25,  1947— Lot  18,  Block  72, 
East  Richmond  Heights,  Rich- 
mond.  WiUlB    Yarbrough    to    self 

March   17,   1947 

March  25,  1947— Lota  35,  36,  37. 
Block  16.  Spauldlng  Richmond 
Pullman  Townslte.  and  Lota  29, 
30.  31,  Block  172,  Wall*  Addition, 
all  In  Richmond.  Denis  Lynch  to 

William  H  Burke March   17,  1947 

March  25,  1947— Ptn  Rancho  San 
Ramon  containing  7.59  acres,  near 
Danville.    Audrey  E   Springer   to 

William  John  Harper _ 

March    24,   1947 

March  26,  1947— Ptn  Lot  10,  HUl- 
dale  Tract,  near  Lafayette.  Leslie 
C  Dawe  to  whom  It  may  concern 

__.March   25,   1947 

March  26,  1947  — Parcel  of  land 
(metes  and  bound  description), 
near  Richmond.  Julius  Bertottl  to 

whom   it  may    concern...- 

March    24  ,1947 

March  26.  1947— Lota  26,  27,  Block 

12,    Richmond   Annex,    Richmond. 

W    Mclntler   to    whom    It    may 

concern March  25,  1947 

March  26,  1947— Lot  10,  Block  12. 
Richmond  Pacific  Heights.  El 
Cerrito.  Marian  O  Roberts  to 
Clarence  G  Andrews.. March  21,  1947 
March  26,  1947— Ptn  Lota  68  and 
69,  Moraga  Woodlands,  Unit  No  2, 
near   Orinda.    Edward    D    Rogers 

to  H  S  PuUlam March  22.  1947 

March  27.  1947— Lot  224,  Sun  Valley 
Estates,   near  Lafayette.   Carlton 

Doke    to    Clifford  Jacobsen 

_ March   25.   1947 

March  27,  1947— Lot  450.  Mira  Vista 
Highlands.  El  Cerrito.  Myers  Con- 
struction Co,  Inc,  to  whom  it  may 

concern - March  20.  1947 

March  27.  1947— Ptn  Lot  3.  Map  No 
1.    Walnut   Park,    Walnut    Creek. 

F  E  Smith  to  Harold  Soder 

March   20,   1947 

March  27,  1947— Lot  3,  Orinda  Vista, 
Orinda.  Richard  A  Sperr  to  John 

M  Barnes March  22,  1947 

March  27,  1947— Lot  6.  Block  50. 
East  Richmond  Boulevard  Tract 
Richmond.     Jordan     &    Read     to 

whom  It  may  concern — 

March   26,   1947 

March  27,  1947— Lot  17,  Alton  Oaks, 
Walnut  Creek.  S  Clarkson  Bales 

to  whom  it  may  concern 

..„ March    25.   1947 


Block  4,  Sequoia  Tract  OolUag- 
wood  ConstrucUon  Co  to  whom  it 
may  concern -March  24,  l»47 

March  26,  1947— LoU  10,  84  and  8^ 
Block  6;  Lot  14,  Block  6.  Belmont 
Park.  Economy  Bullden,  Inc.  to 
Stolte.  Inc -March  26,  1947 

March  27,  1947— Lot  8,  Block  2.  Dev- 
onshire    Properties,    Subdivision 
No   1.   Fred  W  Patsch,   et  al.  to 
■J  C  Peterson..— March  26,  1947 

March  27.  1947— Lot  30,  Block  3.  The 
Escondite  Tract   Charlea  B  Mc- 
Cammon,  et  al.  to  Buegg  &  NeJ-^, 
son March  27,  1947 

March  27,  1947— Lots  101,  102.  Block 
12,  No  3  Oaklelgh  Park.  William 
Walker  Marsac  to  whom  it  may 
concern March  27.  1947 

March  27,  1947— Lot  43,  Block  26, 
No  1  Vista  Grande.  State  Building 

Corp  to  whom  It  may  concern 

„ March  27,  1947 

March  27,  1947— Lot  9,  Block  78, 
Plat  of  Subdivision  No  5,  Gran- 
ada. Herbert  G  Birdsall,  et  al,  to 
whom  it  may  concem.J4ar.  24,  1947 

March  27,  1947— Lota  15.  16,  Block 
71.  Moss  Beach.  Angelo  Martini, 
et  al,  to  whom  it  may  concern — 
..._ _ March  24,  1947 

March  27.  1947— Lots  7  and  8,  Block 
3,  Dumbarton  Tract  Roy  W 
Mierly  to  self March  27,  1947 

March  27,  1M7— Lot  12,  Block  14, 
resubdlvision  part  of  University 
Heights.  Chris  Tollefsen  to  whom 
it  may  concern March  27,  1947 

March  27.  1947— Lot  23,  Block  24, 
East  San  Mateo  (1110  10th  Ave). 
Harry  Klme  to  whom  it  may  con- 
cern  March  26,  1947 

March  27,  1947— Lot  13,  Block  1, 
South  B  Street  Tract  Arthur  W 
Tyo  to  Harry  Klme.. ..March  26.  1947 

March  27,  1947— Lot  16,  Block  3,  San 
Mateo  Villa  Park.  J  E  Von  Tersch, 
et  al,  to  selves March  26,  1947 

March    27,    1947— Lot   8,    Block    14, 
Range    B,     Town    of    Mezesvllle. 
Basil  A  Bourquin,  et  al,  to  whom, 
it  may  concern March  25,  1947 

March  27.  1947— Lot  1,  Block  29, 
Newbridge  Park  No  2.  D  W  Moaea, 
et  al,  to  whom  it  may  concern... 
March  26,  1947 

March  27,  1947— Lots  13  and  14. 
Garden  Acres.  Charles  F  Quar- 
tlroli,  Edward  J  Dolan.  et  al.  to 

whom    it    may    concern — 

March   25,   1947 

March  27,  1947— Lot  1,  Block  11. 
Meznsville.  James  B  Lennon  to 
self - March  25,  1947 

March  28,  1947— S  50  ft  Lot  3,  Block 
2.  Palo  Alto  Park.  P  J  Murphy  to 

whom   It  may  concern 

„.March  27,  1947 

March  28,  1947— Lots  14,  15,  16  and 

17,  Hampton  Court  Tract  John 
E  McCarthy  to  whom  it  may  con- 
cern...-  March  24,  1947 

March  28.  1947— S  60  ft  Lot  8.  Block 
1.  Woodacre  Knolls.   Albert  Fer- 

rando  to  whom  it  may  concern. 

-.March   24.   1947 

March  28,  1947— E  %  Lot  9,  Block 

18,  Oak  Park  Subdivision,  San 
Carlos.  Donald  A  Reynolds,  et  al. 


INSULATION 

..for  piping,  boilers, 

industriol  equipment 

and  refrigeration 


^ 


MARCH    31,   1947 
OARAGE.  1 -story  frame.  $1000;  re.r 

1501  Diamond  St ;  owner,  Manuel  R 

Vlnagre,  premises. 
CONVERT    into    2-famlly    dwelling, 

$600:    1331    2l8t   Ave;,  owner.    Irene 

Larsen,    premises. 
LAUNDRY   porch,   .<1950 ;    2628   Erod- 

erick  f  t ;  owner  Fulton  Wright,  26r8 

Broderlck   St:   contractor.  Moore  A 

Madsen. 
HOBBY  Room,  $1000;  448  GorttlngcR 

St;  owner.  Frances  E.  Fiench,  44S 

Oocttingen  St 
REMOVE   piUais.   porch,   etc..   $1400: 

1418    Geary;    owner.    Yoshiko    Ki- 

wota.    prem ;    contractor.    Western 

States   Constr.  Co. 
BUILD  room  in  basement,  etc,  $60(/, 

J270  40th  Ave;  owner  and  contrno- 

tor,  Pa*quirro  Martini,  premises. 


DWELLING,    $8000;   Lot    68,    Arnold 
Way,    Downing    Homesites;    owner 
and    builder,    D    V    Sargeant,    1606 
35th  Ave,  San  Francisco. 
ALTER  GARAGE  (commercial)  $800; 
1600  S  1st  St,  San  Jose;  owner  and 
builder.  Security  Truck  Lines,  1600 
S  1st  St.  San  Jose. 
DWELLING,   $6500;   Ellsworth   Place 
off  Middleficld ;  owner  and  builder, 
F  Coulombe. 
BUILDING  (radio  transmission), 
$6000;    San    Jose-Oakland   Highway 
and  Wayne  Ave;  owner  and  build- 
er. United  Broadcasting  Co. 
RADIO  TOWERS  (two  200-ft).  $6000; 
San    Jose-Oakland    Highway    and 
Wayne    Ave ;     owner    and    builder. 
United  Broadcasting  Co. 
ALTERATIONS,  $1000;  Route  4,  Box 
427,    Stone    Ave,    San    Jose ;   owner 
and  builder,  E  A  Perry,  premises. 
DWELLING,    $10,000;    Lot    26,  Coun- 
try CHub  Dr,  Los  Altos;  owner  and 
builder,  B  T  Goldrup,  P  O  Box  178. 
Cupertino. 
DWELLINGS    (6).  $5000    each;    Lots 
35    to    40.    inclusive,    Margaret    St, 
Vollmer  Tract;  owner  and  builder, 
R    Agnoletti.    1096    Lick  Ave,    San 
Jose. 
BUILDING    (accessory),  $500;   120  E 
Campbell     Ave,     Campbell;     owner 


ADDITION.  $1400  1262  81st  Avr: 
owner  and  builder,  Samuel  Orteza. 

DWELLING,  1 -story  6-room.  $80(KJ; 
3189  Jordan  Koad ;  owner,  E  Fa- 
laschi.  3662  May  Court;  contrac- 
tor. Western  Constr  Co,  3176  Jor- 
dan Road. 

DWELLING  1 -story  4-room,  $5000; 
2788  Frazler  Ave;  owner,  H  V 
Conrev.  192C  26th  Ave;  contrac- 
tor. Millard  Arlene  Galie,  6431  Out- 
look  Ave. 

STATION,  l-storv  steel,  service,  $11- 
000;  670  98th  Ave;  owner,  Union 
Oil  Co,  425  l.tt  St,  San  Francisco: 
contractor.  Aetna  Constr  Co,  1780 
24th    Ave,    San    Franciaco. 

DWELI^ING.  1-story  6-room,  $800tt: 
200S  Tampa  Ave;  owner  and  con- 
tractor, W  R  DeCurtoni,  1951  Chst- 
nut  St  Berkeley. 

ALTER  hotel,  $4200:  1412  16th  Ave; 
owner  and  contractor,  J  Menezes, 
1800  E  14th  St 

GARAGE  and  shop.  1-story.  $4000: 
2361  E  29th  St;  owner.  Salem  Lu- 
theran Home,  prem ;  contractor,  S 
G  Johnpon,   4652   Dolores  Ave. 

ALTER  awclling,  $1000;  841  Walker 
Ave:  owner  and  contractor,  Sam- 
uel Faulkner,  premises. 

ALTER  and  addn,  $1000;  4819  Eaat 
14th  St;  owner  and  builder,  Tony 
Df  Vita,  premises. 


SAN   MATEO  COUNTY 


Recorded  Accepted 

March  26,  1947— SE  50  ft  Lots  1,  2. 
3,  4,  Block  P.  Hayward  Park 
Subdivision  No  2.  Robert  H  Smith 

Jr  to  whom  It  may  concern 

March   26.   1947 

March  26.  1947— Lot  48.  Block  10, 
Tract  546.  Lomlta  Hills.  Herman 
E  Bardett  et  al,  to  A  Meurer 

-.March  25.    1947 

March    26^    1947— Lots    27,    28,    29, 


WESTERN 
ASBESTOS 

COMPANY 

675  Townserd  St.,  San  Fronci^t, 
Tplephone:  HEtrlork  4884 


CLAY  PRODUCTS 

Specify  QUALITY  MateriaU 

N.  CLARK  &  SONS 

1 0th   A  Diviftion   Streetii  -   SAN    FRANCISCO   -   Klondike  2-0462] 
Main  Office  A  Factory,  401  Pacific  Avc^  Alameda  -  LAkehurat  2-»377 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElawarc  7313 


J 


TUESDAY.  APRIL  I,  1947 


DAILY    PACIFIC     BUILDER 


PAGE  7 


to  Cunningham  Construction  Co.. 
March  28,  1947 

March  28.  1947— Ptn  Lot  2,  Block 
48A;  Lots  55  and  56,  Block  10, 
Subdivision  No  2;  ptn  Lota  4,  5, 
6  and  9  (site)  5,  Block  3.  Devon- 
shire Properties.  C  D  Cunning- 
ham to  Btandish  &  Grover. 

March   28,   1947 

March    28,    1947— Lot    18,    Block    2, 

I 

8AN    FRANCISCO 


Recorded  Accepted 

March  27,  1047— IX^TS  8  and  9  Blk 
P,  Silver  Terrace.  Capital  Co, 
agt  for  Mrrrtfvants  National  City 

Corp  to  Moore  &  Roberts _... 

March   27,   1947 

March  29,  1P47— W  47th  AVE  25  N 
Kirkham  St.  H  A  Sala  and  H 
Corbell  to  whom  It  may  concern 
_ March   28.   1047 

March  31,  1947— SW  McCOPPIN  & 
GtlB  Stfl.    The  Paci/ic  Tel  &  Tel 

Co  to  Foster  &  Kleiser 

March  21.   1947 

BurUngame     VUIa     Park.     Billy 

Jack  Ward  to  Irving  Caster 

March  27,    1947 

March  28.  1947— Lot  16.  Block  10, 
Menio  Heights.  Rose  Dell  Aquila 

to  whom  It  may  concern 

March  26,   1947 

March  28,  1947— Lots  10,  11,  Block 
16;  Lots  1,  2,  Block  17,  Sunnybrae 
Map  No  2.  G  W  Williams  Co  to 

Williams  A  Burrows,  Inc 

March   28,   1947 

March  29,  1947— Ptn  Lot  7.  Block  7, 
Map  No  2,  property  of  the  Bur- 
Ungame Land  Co.  James  Chest- 
nut, et  al,  to  self March  29,  1947 

March  29,  1947— Lot  166,  The  Wil- 
lows. Map  No  5,  Floyd  Lowe,  et  al, 
to  Barrett  &  Hilp March  27,  1947 

March  29,  1947— Lot  15,  Block  56, 
Belle  Haven  Subdivision  No  2. 
Sydney  Lawrence,  et  al,  to  J  Par- 
rlsh  Co March  27.  1947 

March  29,  1947— Lots  11,  14.  16,  25, 
Block  18,  Newbridge  Park  No  2. 
Arthur  Greenbach,  et  al,  to  whom 
It  may  concern March  27,  1947 

March  29,  1947— Lots  13.  14.  Block 
6;  Lots  21,  22.  Block  6;  ptn  Lots 
2S,  24,  Block  6.  Sunset  Highlands 
No  2,  San  Carlos.  Walton  A  Gould 

to  Gould  Construtcion  Co 

March  28,  1947 

March  28,  1947— Lot  27,  Block  3, 
White  Oaks  Subdivision  No  2,  San 
Carlos.  Albert  Plunkett  to  Baker 
Construction  Co. March  24,  1947 

MARIN  COUNTY 


King,  Inc.- .March  26.  1947 

March  31,  1947— House  on  Lot  IS 
and  house  on  Lot  18,  Block  E, 
Map  Claremont  Knolls,  Oakland. 
Frederick  A  and  Effie  Sparling  to 

whom  it  raay  concern 

March  26,   1947 

March  31,  1947— Lot  2638,  Map  Pied- 
mont Pines,  Oakland.  John  M 
Barnes  to  whom  it  may  concern.... 
_.March   27,   1947 

March  29,  1947— House  on  Lot  7  and 
house  on  Lot  8,  Block  4,  Tract 
744.  F  W  Valley  and  W  G  Lincohi 

to  Valley  &  Lincoln  Co 

-.March  24,  1947 

March  29,  1947 — House  on  Lot  5  and 
house  on  Lot  6,  Block  4,  Tract  744. 
F  W  Valley  and  W  G  Uncoln  to 
Valley  &  Uncoln  Co..March  25,  1947 

March  29.  1947 — House  on  lot  3, 
Block  4,  and  house  on  Lot  4. 
Block  4,  Tract  744.  F  W  Valley 
and  W  G  Lincoln  to  Valley  &  Lin- 
coln Co..._ March  26,  1947 

March  29,  1947 — House  on  Lot  1, 
Block  4,  Tract  744,  and  house  on 
Lot  2,  Block  4.  Tract  744,  Eden 
Township.  Alameda  County.  F  W 
Valley  and  W  G  Lincoln  to  Valley 
&  Lincoln  Co March  27,  1947 

March  29,  1947—4133  Maybell  Ave, 
Oakland.  Catherine  E  and  Alton 
E  Glazier  Jr  to  Johnson  &  Cam- 
eron  _.JMarch  24,  1947 

March  28,  1947— Lots  6.  7  and  8, 
Block  4,  Map  No  1,  Bellevue  Park 
Tract,  Eden  Township,  Alameda 
County.     Antone     and    Margaret 

Salel  to  Home  Modernizing  Co 

March   27,   1947 


Non-Responsibility 


ALAMEDA  COUNTY 


Building  Contracts 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  28,  1947 — Sausalito.  Joseph  R 
Kenney  to  whom  it  may  concern 
March   27.   1947 

March  27,  1947 — Near  San  Anselmo. 
Leandro  A  and  Rose  MassagUa 
to  A  T  Morris  A.  Sons.March  24, 1947 

March  27.  1947— Mill  Valley.  Robert 

A  Barker  to  William  Yeo 

_ .March    21.   1947 

ALAMEDA  COUNTY 

Recorded  Accepted 

March  31,  1947—6029-6031  Broad- 
way,   Oakland.    J    A  Putnam    to 

W  M  Fariss March  31,  1947 

March  31.  1947— Ptn  Lot  207.  Map 
of  Cherryland.  Hayward.  Louis  A, 
Amelia  R  and  Robert  E  Gon- 
■alvea  to  Frank  J  Leonard  &  Son 

March   26,   1947 

March  31,  1947— House  on  Lot  4. 
house  on  Lot  16.  Block  3.  Tract 
771,  Eden  Township.  Alameda  Co. 
C  H  McEntyre  to  whom  it  may 

concern „..March   24,   1947 

March  31,  1947— House  on  Lot  10. 
house  on  Lot  3,  Tract  771.  Eden 
Township.  Alameda  County.  C  H 
McEntyre  to  whom  it  may  con- 
cern  _ _ March  17,  1947 

March  31,  1947— Lot  8.  Block  3, 
Tract  771,  HWen  Township,  Ala- 
meda County.  C  H   McEntyre   to 

whom  it  may  concern- _ 

..._ March   13.  1947 

March  31,  1947— Lot  1.  Block  8. 
Tract  771.  Eden  Township,  Ala- 
meda County.  C  H  McEntyre  to 

whom    it    may   concern — ~ 

;. March  11,   1947 

March  31.  1947—881  Rodney  Dr.  San 
Leandro.  Kenneth  D  and  Vera  I 
Blair  to  A  L  Holm....March  24.  1947 
March  81,  1947— House  on  Lot  19 
and  ptn  20.  Block  E;  house  on 
Lot  20  and  21.  Block  B ;  house  on 
Lot  21  and  ptn  20,  Block  E ;  house 
on  Lot  24  and  ptn  Lots  23  and  25. 
Block  B.  Map  Hilton  Tract,  Oak- 
land.  J    M    Walker    to    whom    It 

may  concern.- _ March  21,  1947 

March  81,  1947— Lots  1,  2,  8.  11  and 
86,  Tract  748,  San  Leandro.  M  J 


South^fest   comer  35th   Ave.    and    E. 

14th  St.,  Oakland,  Calif. 
One-story  and  mezzanine  floor  bank 

building. 
Owner  —  Anglo    California    National 

Bank. 
Architect — Milton  T.  Pflueger. 
Contractor — Stolte,  Inc.,  8451  San  Le- 
andro Blvd.,  Oakland.  Calif. 
Recorded— March  29,  1947. 
Payments : 

Per  completed  15th  each 
month  90% 

35  davs  after  completion 10% 

TOTAL 1118.700 

Bond— ^9.350. 

Surety— Fidelity     &     Deposit     Co    of 

Maryland. 
Specifications  and  plans  filed. 


March  29.  1947—3668  Grove  St,  Oak- 
land. Estate  of  Carrie  Ybarra.  an 
insane  person,  by  Central  Bank, 
guardian,  as  to  improvements  on 
property. 

March  28,  1947—1043  B  18th  St,  Oak- 
land, Laura  McCay  as  to  improve- 
ments on  property. 

March  31.  1947— SW  comer  82nd 
Ave  and  MacArthur  Blvd,  Oak- 
land. Barba  Hartje  as  to  improve- 
ments on  property. 

SAN    FRANCISCO 

March  27.  1947—4524-4526  THIRD. 
George  J  C  Fitschen  as  to  im- 
provements on  property. 


SAN    FRANCISCO 


Recorded  Amount 

1947—435  DUBOCE  Avenue. 

E  O  Rlsu  to  Belle  Redcted.  $1266.48 


Plumbing  Permits 


BERKELEY 


Electrical  Permits 


SAN    FRANCISCO 


4458  NW  comer  Post  and  Steiner; 
owner.  Winterland;  contractor.  Pa- 
cific Elec  Mech  Co,  Inc;  temporary 
installation  for  Ice  Follies. 

4459  856  Cole  St;  owner,  B  Peri- 
rano;  contractor.  Beacon  Electric; 
meter  loop. 

4460  126  Post;  owner.  W  Cordes; 
contractor,  Bert  rand  Electric ;  survey. 

4461  2444  Lombard;  owner,  Safe- 
way; contractor,  Lee  Electric;  new 
underground  service. 

4462  3535  Balboa;  owner,  ; 

contractor,  Lee  Electric;   10  sockets; 
4  plugs  on  meat  display  case. 

4463  1671  Market  St;  owner,  Pillan; 
contractor.  Eureka  Electric;  altera- 
tions. 

4464  3471  Mission;  owner.  Tred- 
enoran;  contractor,  Eureka  Electric; 
alterations. 

4465-66  716-721  Randolph;  owner. 
Baldwtnson;  contractor,  Strom  A 
Smith ;  6  outlets ;  4  switches ;  4  plugs. 

4467  127  Randolph;  owner,  Bald- 
winson;  contractor,  Strom  A  Smith; 


Liens  Filed 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

March  27,  1947  — Lot  14,  Darrell 
Heli^ts,  ^Valnut  Creek.  Diamond 
Match  Co  vs  M  B  Gibson,  et  al.... 

$1,047.00 

March  27,  1947— Lot  217,  Berkeley 
Country  Club  Terrace,  El  Cerrito. 
Standard  Roofing  Co  vs  Reid  H 
CalUcoat,  et  al  _ $225.00 


3219  King ;  owner,  H  Carson ;  deal- 
er, W  MacMillan ;  water  closet ;  wash 
basin;  bath  tub;  sink;  wash  tub. 

2815  Matthews;  owner,  H  K  Kirk; 
dealer,  W  G  Broun;  water  closet; 
wash  basin ;  bath  tub ;  sink ;  wash 
tub. 

1526  Walnut  St ;  owner,  Tate ;  deal- 
er, Berkeley  Plumbing  Co;  wash 
basin;  bath  tub;  sink. 

2526  Grove;  owner,  Tinsley  Lab- 
oratories; dealer,  Durant  Plumbing; 
water  closet;  sink;  shower. 

1601  Berkeley  Way;  owner.  Jones; 
dealer.  Richmond  Plumbing;  sprin- 
kler system. 

1057  Monterey;  owner,  Laurence; 
dealer  Richmond  Plumbing;  sprinkler 
system. 

3139  Lewiston;  owner,  W  Pierson; 
dealer,  L  J  Kruse  Co;  water  closet; 
wash  basin ;  sink ;  shower. 

2965  Benvenue ;  owner,  R  S  Atkins ; 
dealer,  L  J  Kruse ;  water  closet ;  wash 
basin;   sink;  shower. 

740  Keeler;  owner,  Livingston; 
dealer,  Charles  Knights;  wash  basin; 
shower. 

361  Vassar;  owner,  John  E  Wright  f 
dealer.  H  Lass ;  Bendix ;  water  closet ; 
wash  basin ;  bath  tub ;  sink ;  wash 
tub   shower. 

2521  Dwight ;  owner,  . ;  dealer, 

H   Lass   A  Son ;   water  closet ;   wash 
basin ;  sink ;  wash  tub ;  shower. 

2735    HiUegass;    owner ; 

dealer,  M  J  Schmitt;  sink. 

730  Grizzly  Peak;  owner.  Sleeper; 
dealer.  R  J  Bennetti;  water  closet; 
wash   basin ;   bath  tub. 

1215  Shattuck;  owner,  C  R  Pol- 
homas ;  dealer,  Sevendermann  ;  wash 
basin ;  sink ;  wash  tub ;  shower. 

OAKLAND 


tions. 

4495  966  Mission;  owner.  Bloom- 
field;  contractor.  Associated  Elec  * 
Mech  Co;  temporary  saw  tervlca 

4496  2662  Green  St;  owner, ; 

contractor.  Century  Electric;   altera- 
tions. 

4497  1901  McAllister;  owner.  Home 
Cash  Store ;  contractor.  Malm  A  Wel- 
ter; survey. 

4498  St  Francis  Yacht  Club ;  own- 
er. St  Francis  Yacht  Club;  contrac- 
tor, Charles  A  Langlais;  _ 

4499-4500  835  Market  St;  owner, 
Emporium ;  contractor,  Charles  A 
Langlais;  115  outlets;  25  switches;  91 
plugs;  motors;  wiring  permit  for 
April 

4501  701  Haight  St;  owner,  H  M 
Likeman ;  contractor  Scott  Sign  Serv- 
ice; sign. 


BERKELEY 


SAN  MATEO  COUNTY 


Recorded  Amount 

March  28  ,1947—  Lots  8,  9.  10,  Block 
1,  subdivision  of  Lot  29,  Reese 
Subdivision,  part  of  Redwood 
Farm.  C  W  Mayon  vs  Gene  Bad- 
ger and  George  W  Clarksen  Jr.... 
- $870.00 

March  24,  1947— Lot  8  and  ptn  Lots 
9.  10,  Block  1,  subdivision  of  Lot 
29  of  Reese  Subdivision.  J  F 
Dingman  vs  George  W  Clak-kson 
Jr.  et  al  - $207.42 

March  26.  1947— Ptn  Lot  D.  Wooster 
Whitton  Subdivision,  also  known 
as  1852  El  Camino.  Redwood  City. 
Westem    Door  A   Sash    Co   vs   A 


703  Franklin  St;  owner.  Kwong 
Jun ;  plumber.  J  Tancredy ;  2  water 
connections. 

430  E  10th  St;  owner,  C  Shultz; 
plumber,  J  Tancredy;  2  fixtures;  2 
water  connections. 

184  13th  St;  owner,  Shaw;  plumber, 
J  Tancredy;  3  fixtures;  8  water  con- 
nections. 

686  Jean  St;  owner,  Weintrob; 
plumber,  H  Hodes;  1  fixture. 

3925  Wilda;  owner,  McCarthy; 
plumber,  Durant;   3  fixtures. 

4776  Piedmont  Ave;  owner.  Pied- 
mont Sand  ^o;  plumber.  W  H  Picard; 
8  fixtures ,  4  gas  outlets;  9  water  con- 
nections. 

244  Lakeshore;  owner.  H  Jensen; 
plumber.  J  R  Pierce;  3  fixtures;  6 
water  connections. 

610  16th   St:   owner.   Pacific   Bldg; 


Clang  (Modem  Supply  Co),  owner 

1*82.00 ' plumber.  Durant;  1  fixture;  2  water 


March  25.  1947— Lot  8  and  ptns  Lots 
9  and  10.  Block  1,  Reese  Subdivi- 
sion, part  of  Redwood  Farm. 
John  Sposito.  et  al,  doing  busi- 
ness as  earns  Bros,  vs  George  W 
Clarkson  Jr.  et  al $624.12 

March  26,  1947— Lot  9,  Block  A,  Oak 
Villa  Homestead.  Joseph  Diglo- 
vanni  vs  Dan  L  Noe,  et  al ■—.$240.25 

Release  of  Liens 


Pipe  Scarcity 

(Continued  from  Page  One) 

81  San  Francisco's)  since  the  pric€ 
trend  is  continuing  upward. 

Estimated  need;?  of  tlie  water  de- 
partment to  supply  water  services 
for  the  undeveloped  52  blocks^  in 
the  Sunset  district  only  are  11,780 
fwt  of  six-  and  5,040  feet  of  eight- 
inch  pipe.  . 

Whother  or  not  the  six-inch  pipe 
only  could  fill  the  needs  to  opon 
IhKB  much-needed  land  to  buildeis 
is  problematical.  Eight-inch  pipe 
is'used  mainly  for  connection  with 
fire  hydrants.  A  change  to  six- 
inch  might  upset  the  whole  fir- 
pattern,  one  authority  pointed  oul. 

He  commented,  "I  wouldn't  say  it 
shouldn't  be  done,  but  it  shouldn  t 
be  tampered  with  lightly."  , 

Poflsiole  use  of  Johns-Manvillr  b 
transite  pipe  as  a  substitute  wns 
discussed  briefly.  This  war  -  t'ru^ 
development  was  described  by  Chas. 
Hamev  as  cheaper,  easier  to  in- 
mall,  and  serviceable  for  thirty  or 
forty  yean. 


connections 

3461  High  St;  owner,  F  Elliott; 
plumber,  A  J  King ;  1  fixture ;  2  water 
connections. 

2743  San  Pablo;  owner.  Borden's 
Creamery;  plumber.  J  A  Fazio;  22 
fixtures;  20  water  connections. 


4468  733  Randolph;  owner.  Bald- 
winson;  contractor,  Strom  A  Smith; 
6  outlets ;  5  switches ;  6  plugs. 

4460  1627  Noriega;  owner,  No- 
lando;  contractor,  B  J  Doherty;  2 
outlets;  2  switches;  2  plugs;  service. 

4470-71  873-867  Brussels;  owner. 
Pacific  Coast  Construction  Co ;  con- 
tractor, B  J  Doherty;  9  outlets;  9 
switches ;  8  plugs ;  service ;  bell  trans- 
former. 

4472-74  Various  locations  on  9th 
Ave;  owner.  Pacific  Coast  Construc- 
tion Co;  contractor.  B  J  Doherty;  19 
outlets;  18  switches;  26  plugs;  serv- 
ice; 2  bell  transformers. 

4476  5733  Geary  Blvd;  owner,  Llt- 
tleman  Stores ;  contractor.  Wonderllte 
Neon  Products  Co ;  sign. 

4477  819  Ellis  St;  owner.  O'Neil; 
contractor,  Mohrdick  Electric;  2  out- 
lets ;  2  plugs ;  motors. 

4478  110  West  Portal  Ave;  owner, 
Dr  Lucchi ;  contractor  Mohrdick  Elec- 
tric ;  2  plugs. 

4479  86  Staples  Ave;  owner,  B  E 
King;  contractor.  Benjamin  E  King; 
service. 

4480  2071  Union  St;  owner,  A  C 
Maintenance  Co;  contractor,  Luna's 
Service ;   sign. 

4481  1180  Munich  St;  owner,  W 
Orlandi;  contractor.  Pacific  Coast 
Elec  A  Mech;'  ranges. 

4482  3624  San  Bruno  Ave;  owner, 

;   contractor,   F  Sardonls ;    2 

outlets;  2  switches;  6  plugs. 

4483  121  Broderlck;  owner,  L  B 
Cottingham ;  contractor  Liberty  Elec- 
tric; survey. 

4484  121  Broderlck;  owner,  L  B 
Cottingham ;  contractor  Liberty  Elec- 
tric ;  repair  meter  board. 

4486  173-75  Jessie  St;  owner,  A 
Orialou;  contractor.  John  Phllls; 
separate  meters. 

4486  1621  Market;  owner,  Moore; 
contractor,  John  Phllls;  pin  ball 
plugs. 

4487  3250  Octavia;  owner,  Cam- 
panelli;  contractor.  Columbia  Elec- 
tric; service;  range. 

4488  4  Orizaba;  owner,  Grovey; 
contractor,  Columbia  Electric ;  service 

4489  2016  Lombard ;  owner,  Cros- 
etti;  contractor.  Columbia  Electric; 
underground  service. 

4490  2130  Fulton  St;  owner,  Uni- 
versity of  San  Francisco;  contractor. 
Lynch  Electric ;  motors ;  steamer. 

4491  675  Townsend;  owner,  West- 
em  Asbestos  Co;  contractor.  Pacific 
Elec  A  Mech  Co ;  8  outlets. 

4492  333  Grant  Ave;  owner.  Pacific 
Tel  A  Tel  Co;  contractor.  Pacific 
Elec  A  Mech  Co ;  6  outlets ;  motors. 

4493  Madrid  and  N  West  150  W  of 
Peru ;  owner,  Lombardi ;  contractor, 
M  Schimetschek ;  temporary  saw 
service. 

4494  1315  Fillmore ;  owner,  Jacobs ; 
contractor,  M   Schimetschek;   altera- 


67916  2219-21  Union;  owner  and 
contractor.  University  of  California; 
20  outlets:   12  fixtures;   new  service. 

67917  2522  College;  owner  and  con- 
tractor, Wm  Sunger;  8  outlets;  5  fix* 
tures;  2  circuits. 

67918  1215  San  Pablo;  owner,  L  C 
Honett;  contractor.  Ace  Electric  Sign 
Co ;  1  sign ;  1  transformer. 

67919  700  Delaware;  owner,  Elco 
Chemical  Co;  contractor.  Red  Top 
Electric;  4  outlets;  3  circuits;  U 
motors. 

67920  2538  Etna;  owner,  D  Gor- 
man ;  contractor.  South  Berkeley 
Electric ;   3   fixtures. 

67921  2460  Parker;  owner,  A  J 
Wilson ;  contractor,  Rochester  Elec- 
tric ;  6  fixtures. 

67922  1782  University  (rear) ;  own- 
er  ;    contractor,    Rochester 

Electric;  3  fixtures. 

67923  1782  University  (front) ;  own- 
er  _ ;    contractor,    Rochester 

Electric;    8    outlets;    8    switches;    8 
plugs ;  4  circuits. 

67924  1410  Grant;  owner,  ; 

contractor,    Rochester   Electric;    new 
service. 

67925  1101  University  Ave;'  owner, 

;  contractor.  White  Electric; 

11   outlets;    3   switches;    13  fixtures; 
6  plugs. 

67926  1413    Sutter    (rear);    owner, 

;  contractor,  'White  Electric; 

new  service. 

67927  2021  Channing;  owner,  C  D 
Jarrett;  contractor.  White  Electric; 
9  outlets;  9  switches;  8  plugs;  2  cir- 
cuits. 

67928  2701    Shattuck    Ave;    owner, 

;  contractor,  'White  Electric; 

1  outlet;  1  switch;  1  fixture. 

6702S  2806  San  Pablo  Ave;  owner. 
Berkeley  Hardware  Builders  Supply 
Co;  contractor.  Electrical  Products 
Corp ;   1  sign ;  2  transfomers. 

67930  1964  San  Pablo  Ave;  owner, 
Siris     Shoes;     contractor,     Electrical 


ELECTRICALLY 
OPERATED  DOORS 

lOVERHEAD  DOOR  CO. 

Phon*  Olympic  Ml  3 

6420  ftan   Pablo   Ave^  OAKLAND 


Phone  jumper  4-7897 
6781  Mission.  SAN   FRANCISCO 


Use  BASALITE 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

March  25,  1947— Lots  2.  4,  6.  8.  10.  12. 
14.  16,  18,  Block  2,  Map  of  Addi- 
tional Survey  of  Walnut  Creek. 
Goforth,  Sandefur  A  Elliott  to  J 
H  Brubaker,  et  al |1.919.25 

March  26.  1947— Lot  27.  Lafayette 
Oaka.  near  Lafayette.  Alman 
Building  Specialties  to  Richard  A 
Van  Horn,  et  al $340.00 

March  26.  1947— Ptn  Lot  44.  Map  No 
1.  Del  Hambre  Terrace,  Walnut 
Creek.  Orinda  Construction  Co  to 
C  F  Hendrick,  et  al |1.612.46 

March  27,  1947— Ptn  Lot  9,  R  N 
Burgess  Co's  Map  No  1.  Norrls 
Addition  to  Walnut  Heights.  Wal- 
nut Creek.  Blackman  -  Anderson 
Lumber  Co  to  R  E  Hallet.  et  al... 

$611.62 


Furnace  Permits 


OAKLAND 

4100  Porter  St;  owner.  A  J  Mr- 
Chestney :  dealer.  Durant ;  floor  fur- 
nace. 

2408  MacArthur;  owner.  M  Moody; 
dealer.   J   Tancredy;   floor  furnace. 

094  54th  St;  owner.  W  Stevens; 
dealer.  A  Hess;  floor  furnace. 

4192  Piedmont  Ave;  owner.  Gray 
■\flnor-  dealer,  'leneral  Air  Condlt  Co 
central   furnace. 

S70  MacArthur  owner.  Manheim. 
iealer.   A  Roth ;   floor  f umacc. 

6250  Chtlton  Dr;  owner,  C  Telg- 
larl-   dealer.  J  C  Owens;  floor. 

1106  104th  Ave;  owner.  H  Pulllam : 
dealer.   Davie  A  Holbrook ;   floor. 

546  80th  Sl;  owner.  Nickols;  deal- 
er.  P  Brunno:    firor. 

876  45th  Street;  owner,  Hutchison; 
Iealer,   Ja^'kson's;   floor. 

3812  Lagtma;  owner  and  contrac- 
tor.  Plsoner;    floor   furnace. 


For  •fficknt  Roof  Trustos  at  low  cost,  contoct 


AMERICAN    ROOF   TRUSS   COMPANY 
27$  W.  Santo  lorbara  Avaaaa   •   Ut  Aa«*lM.  CalHaralo 

AD«Mt  1-437f 


Coif  or  wrlro  o  SASAUTf 
Aoproaonfof  Ivo . . . 

CliorletW.OIIIIes 

MolnOfRc* 
T«l«phon«  Nopo  2260 

NoreM  A.  FrUe 
TaUphon*  Campbell  3369 

A.  C.  loMRiel 

T*UpKon«  Stockton  2-3439 

1. 1.  Bryo* 
TaUphon*  MorytvllU  3M5-I 

%m%  tleiMlMrs 
Toiapken*  Socramonte  6-3976 

tawl  NoiMN 
Talaphon*  Turlocfc  1331 

Tb*m«t  Ceryell 

Tolaphon*  »Erk*l«y  947t-W 

LooKeoworMiy 

Tataphon*  Wlllit*  309-J 

WoltorBrowoM 

Son  FronciKO  OAca 
Talaphona  OArAald  3738 

C  W.  PtilpM 
Talaphona  Honford  I2lt-J 

A.O.Pef4ilNa 
Talaphona  Concord  8Sf9 


SAFETY  and  ECONOMY 
!■  Bvlldlngs  of  ALL  TYPES 

"¥■  A  simple  but  odeqwoto  •yttom  for  varticol 
and  horitontol  rainforcing  hat  baan  da«ignad  by 
owr  anglnaaring  staff,  making  BASALITE  datirable 
for  any  liza  building  . . .  ond  evon  in  araat  whidi 
ara  twbjact  to  wind  ttretao*  and  oartfiquokot. 

M  Por  Homo  oihI  Indwtf ry . . .  you  con  dapand 
upon  BASALITE  for  tafsty,  parmananca,  ottractivo- 
neM  and  economy.  BASALITE  it  mochina-mode^ 
with  clean  titorp  adgo*,  and  it  ttaom-curad.  This 
ataurat  pracition  building  unit*  with  volumo  pro* 
duction  for  lAAMEDIATE  DELIVERYI 

OMier  BASAIT  Balldla*  Predwct*  iaclvde... 

ROCK,  SAND  and  GRAVEL 

STEEL  TANKS  ond  STEEL  PIPt 

REAOY-MIXeO  CONCRETE 

REERIOERATION  (Woik-in  Bokm) 

RIP-RAf  STONE 

for  Harbor  and  Rivar  Bonk  f rotaction 

BASALITE 

iffflt»wof«lb»MASONlir  BUftOINO  UNITS 

lASMT  ROCK  CO.,  INC.,  D«|rt.  DP.,  No^,  ColHoniio 
HmH  la  Nop*,  StodrtM,  SoMyvois 

WIST  COAST  PIOMIIIS  Of  USNTWIIMT  COiCIITi  aASOillY  BUILDIHB  UNITf 


I 

\ 
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Producta  Corp;  1  algn;  4  transform- 
ers. 

67931  1938  University;  owner,  Mc- 
Nary  ft  Berg;  contractor,  Electrical 
Products  Corp;  1  sign;  2  transform- 
es. 

67932  2026  University  Ave;  owner, 
Berkeley  Sewing  Machine  Co;  build- 
er, Electrical  Products  Corp;  1  sign; 
1  transformer. 

67933  1175  Grixzly  Peak;  owner 
and  contractor,  A  C  Brunsul ; _... 

67934  1013  University  Ave;  owner, 

:    contractor,   U   C   Electric; 

4  plugs;  1  circuit. 

67935  1712  San  Pablo  Ave;  owner, 
;  contractor,  Pacific  Elec- 
tric &  Mech;  83  outlets;  6  switches; 
8  plugs;   18  circuits. 

67936  3208  Ellis;  owner,  Coleman; 
contractor,  Brooks  Electric;  12  fix- 
tures. 

67937  40  Avia;  owner  and  contrac- 
tor, A  La  Salle;  range. 

67938  1076  University  Ave;   owner, 

—- ;  contractor,  Havens-Wade; 

2  swttches;  1  plug;  1  motor. 

67939  3023A  Ellis;  owner,  W  C 
Martin;  contractor,  Havens-Made;  8 
fixtures. 

67940  1419  Campus  Dr;  owner, 
Hodges  Construction  Co;  contractor, 
Havens-Wade;  13  outlets;  18  plugs; 
11  switches;  4  circuits. 

67941  60  Alamo;  owner,  D  Nichol- 
son :  contractor,  Havens-Wade ;  4  fix- 
tures. 

67942  2405  Prospect  St;  owner,  R 
Rathney;  contractor,  Havens-Wlade; 
3  fixtures. 

67943  1779  Solano;  owner.  Merit 
Cleaners;  contractor,  Havens-Wade; 
3  outlets;  2  switches;  3  fixtures;  1 
circuit;  5  motors. 

67944  1518    Walnut;    owner,   R    S 
67944    1518  Walnut;  owner  and  con- 
tractor, R  S  Carrick ;  6  plugs. 


67946  1619  Edith  St;  owner,  John 
Weatherholt ;  contractor  Pacific  Elec- 
tric Motor  Co;  new  service;  range. 

67946  1216  San  Pablo  Ave;  owner, 
LLC  Honett;  contractor,  Para- 
mount Electric;  6  fixtures. 

67947  2549  Ellsworth  St;  owner, 
D  F  Wrinkler;  contractor  Paramount 
Electric;  1  outlet;  1  switch;  1  fix- 
ture; 4  plugs. 

67948  3021  Ashby ;  owner,  Jose- 
phine Mackey;  contractor,  Johnson 
Electric;   9  fixtures. 

67949  1856  Solano;  owner,  T  Mc- 
Goldrick;   contractor,   Spott  Electric; 

1  motor. 

67950  1853-56  Solano;  owner,  T  Mc- 
Goldrick;   contractor,  Epott  Electric; 

2  motors. 

67951  1520  4th  St;  owner.  O  C 
Jones;  contractor,  Tlmmons  &  Berk; 
10  fixtures. 

67952  2536    Ellsworth    St;    owner, 

;  contractor,  Timmons  &  Berk; 

new  service. 

67963  1646  Cornell;  owner,  Thomas 
Ames;  contractor,  Timmons  &  Berk; 
8  fixtures ;    range. 

67964  2950  Shasta;  owner,  E  Berg; 
contractor,  Collins  Electric;  16  out- 
lets; 10  switches;  21  plugs;  5  cir- 
cuits. 

67955  2142  Center  St;  owner,  L  R 
Allen;  contractor,  Q  R  S  Neon  Co;  1 
sign. 

67956  1812  Dwlght;  owner,  Tray- 
Manhattan  Laundry;  contractor,  Con- 
rad Electric ;  36  fixtures ;  6  motors. 

67957  1588  Alcatraz  St;  owner,  J 
Walker;  contractor,  Parkhurst  Elec- 
tric; 5  outlets;  4  switches;  6  plugs; 
4  circuits. 

67958  1590  Alcatraz  St;  owner,  J 
Walker;  contractor,  Parkhurst  Elec- 
tric ;  2  outlets ;  3  switches ;  2  fixtures ; 
2  plugs ;  1  motor. 

67959  2106   McGce;    ov.'ner,   J   Mc- 


CLASSIFIED  ADVERTISING 


1—    MISCELLANEOUS 


Ar«  you  Interested  'n  well-»ralned 
qualified      men?        SUPEHiN'IEXD 
ENTS,  ARCHlTECrS,  KNGlNEEHa 
DRAFTSMEN,    SURVEYORS.  EST! 
MATORS.     SALES      ENGINEEP.f^ 
CONSTRUCTION      ACCOUNTANTS 
TIMEREBPEUIS,    OFFICE    HELP. 
For  further  Information  call 
E.    STEVENS,   OArfield    ICAJ 
' T»ehnical   Petition*   'Kynoy 

BOOKKEirprNG""S  E  R"V  Fc  E 

All  taxes.  p.'\yroUc  lor  busine»s 
firms,  contractors  and  Individual:!. 
No  ncount  too  larie  oi  too  emali 
SKvhrlgbt    4462.  (tf) 

2—     HELP  WANTED 

OFFICE  MAN  FOR  DOOR  AND 
SASH  ESTIMATING  and  COUNTED 
WORK.  State  pr-^vlo'j.s  exp.  Reply 
Box  326  c/o  Dally  I^cific  Builder. 

^ f4/2i 

DPuVFTSMAN.  Out  of  town  position 
Must  be  l.Ht  class.  Capable  of  sketch- 
es, working  drawings  and  deUlis. 
Salary  will  oo  Katlsfactory  to  a  fait 
wc-rkfr.  abia  to  produce.  Phone  SU 
6169  for  appointment  (il) 

ESTIMATOR, 
class.  Must  know 
Large    reputable 
tions.   State    exp. 
Reply     Box     327, 
Builder. 


FOR  SALE 

LUMBER.  SOIL  PIPE,  SHEET 

ROCK;  FIR,  all  sizes,  specified 

lengths:  PINE,  boards  kiln 

dried:  TIMBER,  iiny  lenjrth  and 

dimension;    MILL    WORK,    rail 

ties,  millwork;  DOORS,  SASH. 

SHINGLES.  MOULDING; Wood 

Lath,   Metal    Lath,   Rock   Lath 

Nails.   Plaster   Board,   Plywood, 

Oak  and  Pine  Flooring 

Carload  Lots 

Associated 

General  Contractors'  Service 

1151  Sutter  St..  San  Francisco  9 

PRospect  4500  or  2800 


Donald;  contractor.  El  Cerrlto  Elec- 
tric; Z  switches;  4  plugs. 

67»60  2209  6th  St;  owner,  J  M 
Walker;  contractor.  El  Cerrito  Elec- 
tric; 9  fixtures. 

67961  1109-11  Hopkins;  owner,  John 
Caretto;  contractor.  El  Cerrlto  Elec- 
tric;  23  fixtures. 

67962  2225  Spaulding;  owner,  Fred 
Foreman  ;  contractor,  El  Cerrlto  Elec- 
tric; 19  fixtures. 

67963  773  University  Ave;  owner, 
P  D  Watson;  contractor,  Scott-Butt- 
ner  Electric;  13  plugs;  9  motors. 

67964  771  University  Ave;  owner, 
P  D  Wilson;  contractor,  Scott-Butt- 
ner ;  48  outlets ;  48  fixtures ;  25  plugs ; 
24  circuits;  11  motors. 

67965  1950  Addison;  owner,  Frank 
A  Stead;  contractor,  Scott-Buttner 
Electric;  16  outlets;  6  switches;  14 
plugs;  2  circuits;  subfeed. 

67966  2223  Pulton;  owner,  Califor- 
nia Farm  Bureau;  contractor,  Scott- 
Buttuer  Electric;  3  outlets;  6  plugs; 
3   circuit.s 

67967  1415  Edith;  owner,  ; 

contractor,    Scott-Buttner    Electric; 
new  service. 


OAKLAND 


FOR  SALE 


PAINTING,  first- 
new  and  old  work, 
firm.  Ideal  condi- 
and  qualifications. 
c/o   Daily    Pacific 

4/1/47 

ARCHITECTURAL  DESIGNERS' 
exp.  Industrial  Construction.  Down- 
town Oakland  location.  Permanent 
Salary  open.  Phone  Oakland  KEllogg 
4-5954.  4/1-2/47 

3— POSITION  WANTED 


ENGINEER,  capable  of  taking  full 
charge  estimating  and  field  opera- 
tions Sewage  and  Drainline  work.  Re- 
ply Box  41,  c/o  Daily  Pacific  Builder. 

4/7 


CONSTR.  SUI"T  available  now ;  20 
yrp '  pxporlenre,  public,  monumental, 
hospital  bUigs.,  housing  projects,  sew- 
age, water  filtration  and  industri:il 
plant  construction  Quantity  survty 
works.  Take  full  charge  of  opera- 
tions. .John  Gingrich.  1^45  West  6o- 
roma,  Stockton.  Phone  Stockton  2- 
0813. (4/7^ 


SF-ECIKICATIONS,  expertly  typoo 
or  mimeographtd.  Rm.  608 — 693  Mar- 
ket St      Phone  PRospect  7872. 

(4/14> 


WANTED 


J^-Yd    CRAWLER  CRANE.   60-f 
boom,   clamshtll    bucket.    Hugan   and 
Van  Oelder,  621   Bayshore  Blvd..  San 
F'^nci!«cn.     Phore    JUnlper    4-6670. 
__^ (4/7) 

Sffer;  av.v/IlableI 

EN'OTN'E55RS.    CU ,    ME.    and    E.E . 
SUPERINTENDENTS,    COM^t      nn'' 
INDU.STRI.\L    GRADE:     CAHPFN- 
TER  ?upti.,  WORK  1 1  ;g  FOREMEN. 
E.STTMATOnS,     ARCHITECTS. 
DT^AFTSMFN.  AlCv^lv  STRITCT.  an<: 
MECHL,      aiTRVEYORS.      TN.STRU- 
:*1ENTMFN.    UODMEN,    ACCOfNT- 
ANTS.  TtMEKKl^PERS.  SAI.ES  EN- 
GINEERS.     A    complete    library    of 
capable   men   to  choose  from. 
Call 
,  HL:NRY  T.El^IO  or 
RALPH  OLSEN 
YUkon  6-C579 
Tils   AGENCY  is  designed  for  the 
BuWding  Industry 

(tf 

FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT:  CARRIERS,  8TACKER&, 
TRUCKS.  Pacific  Carriers.  Oaklana 
KE  4-16SL 


AVAILABLE  FOR  IlifMEDIATF 
OELTVERY.  a  limited  quantity  of 
26  •  gauge  corrugated  ALUMTNUM 
BKhuutS.  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf ) 

Corrugated   ALUMTNTTM  SHEEETS. 
19    gauge,    036-in.    45Hx96-ln.     Alum- 
Intim   Products   Co..  3245   Iflfh   Strec* 
Phone  UNderhlll  2166  or  SUtter  6700. 


SHREDDED   REDWOOD   BARK 
Tops    for    INSVLATION      Tmrr-«x1'.i*o 
Dcliverv       GILLON     LITMBER     CO, 
Genry    at    4th    Ave.,    Sar.    Francisco. 
RKyllne  .TMn. 


JAEGER  CONCRETE  MIXER. 
Model  14  ET*  pneu  tired,  -vit*!  <.kl  i 
loader  and  wnter  tnnk.  ar  <h.  f150(i. 
AUSTIN  WE.STERN  TANDEM 
ROLLKR.  S-10  ton  converted,  ovei 
hauled  and  rolls  retired,  as  Ic,  !R12(X). 
J  HENRY  HARRIS,  26.'^7  Nli.th  St  . 
Berkeley;    phone   THornwall    716«. 

1  SINGLIJ  DRUM  HOIST.  15-lii 
diameter  x  l4-ln..  lOM  lbs  draw  p>r,i 
30-h.p.  Falfl>ankh  Mor.se  inductli/n 
motor,  control  starter  on  stool  skldr.. 

2  DOUJILF.  DRUM  HOISTS,  12x16 
with  2  nigger  heads,  40-h.p.  O.  E. 
Induction    Motors. 

2  S-A  CAR  PULLERS.  Capst-xn 
ivpe,   10-h.p 

NOBLE   CO..    1860— 7th    {^t.,   Orkland 
Phone  HIgate  S768 

(4/?» 

PLYWOOD 
All  sizes.  uLnln  or  resin  sealed  pl\  - 
wood   available  in    any   quantity.    Ii,- 
cludinc  trurk  and   trailer  lots.    Stnto 
amoimt  and  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   FrultHdgp    Rua.; 

Phone  Sacrnmeiito  6-<M79 
P.  O.  Box  549     -     Sacramento.  Csilif 

(tn 

RSaD  RODUER!  10-ton,  S-wheel ; 
engine  and  wheels  in  first-class 
condition  ;  bargain  price  flOOO. 

CONCRETE  MIXER.  14-cubio  foot. 
Rex,  4  solid  rubber  tires;  good  con- 
dition; )Sr1ce  $800.  2875  Hannah  St., 
Oakland.  HIgate  2490.  4/7 

BARGES  ^Opon~  frat'~decir66"ftrt'o 

110  ft.  long.  Some  onlv  four  years  old. 

All  In  GOOD  CONDITION. 

BAY     CITIES     TRANSPORTATION 

CO..    Pier   5,    San    Franclspo.    SUtter 

SS33.  4/7 


45310  361  1.3th  St;  ow  ler.  J  A 
Fronetto;  coati'uctor,  Bcotl-Uuttnar: 
fixtures. 

45311  357  13t^  St;  owner.  Doc 
Hendreaon ;  contructor,  Scutt-Butt- 
ner ;   alterations. 

45312  3807  Mldvule;  owner,  Carl 
Walstrom ;  contractor,  Paul  Va.shell, 
saw  service. 

45313  1719  Franklin ;  owner,  Pa- 
cffif  T  AT  Co;  contractor,  Matson 
Elec  Equip;   flxturea 

45314  1719  Franklin ;  owner,  Pac 
Tel  &  Tel ;  conti-actor,  Matson  Elec 
Equip;  outlets;  switches;  plugi-. ;  al- 
terations 

45315  3849  14th  Ave;  owner  ; 
contractor,  Matson  Elec  Equip;  fire 
repair. 

4531C  5309  Brann  ftt;  owner,  Wy- 
man ,  contractor,  R  F  Long:  outlets; 
switches;  plugs. 

45317  1051  81st  Ave;  owner.  Frank 
Corso;  contractoi,  R  F  Long;  sov- 
vice. 

45318  601  36th  Ave;  owner,  Owens 
Illinois  Glass  Co;  contractor,  Park- 
hurst; outlets;  switches;  new  instal- 
lations. 

45319  601  36th  Ave;  owner.  Ower.o 
Illinois  Gla.ss  Co;  contractor.  Park- 
hurst Elec;  fixtures. 

4.'^320  3333  Lakcshore;  owner, 
Johnson:  coMtractor,  So  Bock  EU  c : 
switches ;    plug.s ;    add    and    repairs 

45321  6414  Hcrzog;  owner.  Tyler; 
contrtictor,  So  Bock  El-c ,  o';tlets: 
switches ;    plups  ;    alterations 

45322  1020   Hlgl     St;    owne:. 
contractor.    J    B    Cok-man ;    servlcs : 
sign. 

43323  67  Wcybrldge;  owner.  SchuU^ 
contractor.  C»)lllns ;  fixtures. 

45324  3418  Wilson;  o-.vncr.  F.prAfr> : 
contractor.    Jolllns:    fixtures. 

45325  4456  39th  Ave;  ownei.  ^f( - 
Clintok ;     contractor,    Colllne. ;     ranj-»o. 

45326  3329  Rueben :  owner.  Opro- 
dal ;   contractor,   Collins;    service. 

4.'5327  E  Whittle  No  of  Tiffin  Ud : 
owner,  W  Jensen ;  contractor,  Col- 
lin.s;  outlets;  .switches;  plut;;  ;  now 
installations. 

45328  7130  34  E  i4t,h  St;  owner. 
Cummings  Bey  &  Colllgan :  con- 
tractor. Colhn.s;  (.utlcts  ;>iwltches : 
plugs;    alterations. 

45329  9874  Walnut:  owner.  Reis- 
hack;  contractor,  Collins;  outlets; 
switches;   piugr,. 

4533t  9SPD  Plymouth;  owner,  Rels- 
hack;  contractor,  Collins;  outlets: 
.swiuiifs.    •,iMf;s;    now   Installations. 

45331  7th  Ave  and  E  12th ;  owner 

;  contractor.  Standard  Display; 

sign.  , 

45332  219  Toler .  owner,  Delpiida: 
contractor.  Coll:n.«< :  ouvl  ts;  sv.  itche««; 
plugs;    alterations. 

4^333  25  8th  St;  owner.  G  R  Borr- 
innii  Steel:  contractor,  Stone-HvHl.^ 
Elec;   altoratloT.s. 

4.'334  2nd  and  Market  St.-? :  owner, 
N'fn  Ice  &  Cold  Storage  Co;  con- 
tractor. Stono-Ryals  Elec,  San  Fran- 
cisco:   alterations. 

4.5335  108  Grand  Ave;  owner,  Boy- 
ott  &  Bayley .  contractor.  Havnes 
Eloc;  fixtures. 

4r>3.36  108  Grand  Ave;  owner.  Boy- 
ctt  &  Bayley;  rontractor.  H.iyncs : 
outlets;   switches;   plugs:   alterations. 

45337  3313  12lh  St;  owner.  Battery 
Prod  Go;  contractor,  Haynes  Elec; 
motors. 

4SSS8  41  Mfss;  owner,  Krlsher; 
<  nntractor.    Kent   Kibbee;    llxtures. 

45339  532  Adeline;  owner.  Cash; 
oontractor,  Kent  Klbbe;  outlets; 
plugs. 


TANS— BLOWERS 

COMPLETE  STOCK  AVAILABLE 

WITH   AC   110-220-V.  MOTORS 

Can  be  purchased  separately 

Or  wc  can  make  complete  Installation 

PHONE  OR   WRITE   FOR 

CIRCULAR 

W.  B.   BAKER  A  CO. 

1110  Mission,  San  Francisco,  HE.  2676 

"TTAVlNOT^no!  f  BLE^WITHlf  X?J" 
ITORIAL  PROBLEMS'  0>ir  .^e^v1^r 
and  supplies  will  assist  In  a  savinir 
of  cost  nnd  time.  IndustriRl  Setvioc 
Co.  e0(y— leth  St..  0.-\kland.  Phou" 
Twin  Oaks  6096.  (i/7) 


Official  Proposal 


Propcsed      School      Buildings:      Wm. 

Howard   Taft   Elementary  School— 

1946    (Friendly    Acres,    San     Mateo 

Co.);     James     Monroe     Elementary 

8chool-19<6    (Redwood    City,   Cal.> 

SE.\LED  proposals  for  each  schr.ol 

■A'HI  be  received   at   the  of  foe  of  the 

McKlnley   School,    comer  James   and 

Duane    Stre?ts.    Rodwoo<l    Cltv,    Ca'l- 

fomla,  until  8:00  P.  M.,  Aprd'lO,  1947 

lor  the  above  ochool  buildings.    Bids 

will    be    opened    publicly    the    same 

evening  at   the  above  address. 

Each  bidder  shall  accompany  Ms 
hid  with  a  cashlerj  or  certlfle<i 
check  for  an  amount  not  less  than 
10%  of  the  bid.  drawn  to  the  clerk 
of  the  board,  Mr.  C.  G.  Uhlenberg. 
Doxscc  Building.  Redwood  City,  Cal. 
A  deposit  of  j:25.00  will  be  required 
for  each  set  of  plans  and  specif  lea - 
tion.s.  Plans  available  at  the  office 
of  Arthur  D.  Jan.sscT.  arciiitect,  68 
Aubtln  Avenue.  Atherton.  Calif. 

(Daily  F^*ciflc  Builder) 
(March  25,  April  1.  8.   1947  > 


45340  2306  Magnolia ;  owner,  Fer- 
guson; contractor,  California  Elec- 
tric; plugs  service. 

45341  98tb  Ave  and  Edes  St;  own- 
er. Union  OH  Co;  contractor,  Cali- 
fornia Electric;  fixtures. 

45342  98th  Ave  and  Edes  St;  own- 
er. Union  Oil  Co;  contractor,  Califor- 
nia Electric;  outlets;  switches;  mo- 
tors. 

45342  SW  comer  14th  and  Frank- 
lin ;  owner,  Financial  Center  Bldg ; 
contractor,  California  Electric;  out- 
lets; switches;  plugs;  alterations. 

45344  14th  and  Franklin;  owner, 
Financial  Center  Bldg;  contractor, 
California  Electric;  fixtures. 

45346  Calodin  St  and  Golf  Links 
Rd ;  owner.  National  Restaurant  Co ; 
contractor,  California  Electric;  out- 
lets. 

45346  Calodin  and  Golf  Links  Rd; 
owner.  National  Restaurant  Co;  con- 
tractor, California  Electric;  fixtures. 

45347  6326  San  Pablo;  owner.  Pa- 
cific Bait  &  Tackle  Co;  contractor, 
California  Electric;  niotors. 

45348  1642  7th  St ;  owner,  M  Rush ; 
contractor.  Moody  Electric;  repair 
faulty  wiring. 

45349  1267  8th  St;  owner,  J  Low; 
contractor,  T  C  Moody  Electric;  out- 
lets; switches;  plugs;  alterations. 

45350  2746  73rd  Ave;  owner,  Ben 
Salisbury;  contractor,  St  Francis 
Electric;  outlets;  switches.  • 

45351  2120  19th  Ave;  owner,  Han- 
lln;  contractor,  Crable  Electric;  out- 
lets; switches;  plugs;  alterations. 

45352  921  Rose  Ave;  owner.  E  L 
Horn  ;  contractor.  Piedmont  Electric ; 
outlets ;  switches ;  fixtures ;  plugs. 

45353  1100  29th  Ave;  owner  and 
contractor,  California  Packing  Corp; 
motors. 


POSITIONS   OPEN 


S-635  —  DRILLER  OR  PANNER. 
exper.  saving  fine  glod,  for  plac«r 
testing.  Apply  by  letter,  stating  Mil- 
ary  requd.  Southeast  Alaska. 

S-639  —  RESEARCH  CHEMIST. 
pref.  with  Ph.D.  in  organic  chezn.,  for 
liaison  betw.  research  staff,  plant 
and  customers.  (5(X)  mo.  Bay  Area. 

8-642  BAKERY  ENGR,  qualified 
to  plan  and  construct  wholesale  bak- 
erics.    Salary  open.    San  Francisco. 


ENeiNEIRINa  SOCllTliS 

PERSONNIL  SERVICE.  INC. 

(Ag«Bcy) 

Newton  D.  Cook,  Mgr. 

S7  POST  ST.  S.  P.  4 

OArfivId  «24t 


45354  430  Jackson;  owner,  S  &  W 
Foods;  contractor,  T  L  Rosenberg; 
switches ;  motors. 

45355  1127  Broadway ;  owner, 
Schwartz  Sc  Grodin;  contractor.  T  L 
Rosenberg;  wiring  for  sign. 

45356  1438  San  Pablo  Ave;  owner. 
McPherson  &  Leach  ;  contractor.  Mat- 
son  Electric;  outlets;  switches. 

45357  Foot  of  Alice  St;  owner, 
Hogan  Lumber  Co;  contractor.  Mat- 
son  Electric ;  motors. 

45358  8009  Ney  Ave;  owner,  Dr 
Bentham ;  contractor.  Western  Neon ; 
sign. 

45359  1961  San  Pablo  Ave;  own«r 
and  contractor,  Scott  Sign  Service; 
sign. 


I 
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Full  Power 


To  Act 


While  planning  homes  of  tomor- 
row—whether they  be  new>  or 
modernized  ...  be  sure  to  prepare 
them  for  your  clients'  fullest  en- 
joyment of  electrical  living. 

Make  certain  you  specify  wiring 
adequate  to  serve  all  their  needs 
...  so  they  may  connect  and  oper- 
ate properly  the  electrical  serv- 
ants they  have  now.  and  the  mar- 
velous new  ones  they  are  sure  to 
want. 

• 

Provide  that  full  power  in  future 
homes  you  design  by  specifying 
plenty  of  outlets,  switches  and 
circuits,  and  large  enough  wire  to 
deliver  full  power  now  and  in  the 
years  to  come. 

Only  with  adequate  wiring  will  all 
electrical  appliances  hove  FULL 
POWIER  TO  ACT  .  .  .  eflRciently. 
economically,  conveniently. 

NORTHERN  CALIFORNIA 
ELECTRICAL  BUREAU 

1355  MARKET  STREET 
SAN  FRANCISCO  3 


^ 
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"Trim  Prefab  Cost"-FoIey 

•*That  house  is  kind  of  pretty,"  remarked  eight-year-old  Joel,  tossing  a  stone  at  the  hedce 
"I  think  it's  a  Cozee  Home."  * 


You  can  tell  by  the  lines.  You 


VACANT!    This  is  t!ie  fiiii<ih<>d  hou.^e  hocated  at  the  Orinda  cross- 
roads), and  it's  vacant — because  il'ti  usod  for  dinplty  purposes  only 
The  type  of  finish  given  the  exterior  walls  is  optional,  as  is  the  flo<jr 
plan  of  (his  sectional-type  prefabricated  house. 


"No,  it  isn't!"  exclaimed  Billy.   "That's  a  1957  Cutic  Hut 
don't  know  your  houses  very  well,  do  you?" 

That  is  a  schoolboy  conversation  that  may  take  place  around  1960  if  prefabricated  homes 
become  as  popular  as  manufacturers  hope  they  will  and  such  names  as  General  Panel, 
Home-Ola,  Dickinson  and  many,  many  others  become  as  familiar  to  us  as  those  of  Ford, 
Buick,  Studebaker  and  Plymouth. 

Prefabricated  buildings*  are  making  their  debut  at  an  auspicious  time.  They  have  been 
used  for  many  purposes. 

In  Hollywood,  where  colossality  is' 
a  minimum  standard,  West  Coast 
Theaters  boast  completion  of  the 
"world's  first  pre-fashioned  theater" 
in  Long  Beach.  It  will  seat  more 
than  a  thousand  persons.  Mass  pro- 
duction of  such  theaters  reportedly 
is  contemplated  by  Industrialist 
Henry  J.  Kaiser. 

Steel  quonsets  have  found  many 
new  peacetime  uses,  among  them 
warehouses,  offices,  factory  build- 
ings, farm  buildings,  and  homes. 
Probably  the  most  important  use 
of  the  prefab  at  this  time  is  as 
homes.       ' 

Recently  Northeast  Airlines  need- 
ed personnel  at  its  Anchorage.  Al- 
aska, terminal.  To  provide  living 
quarters  for  its  personnel  the  firm 
bought  twenty  custom-built,  six- 
room  houses,  complete  from  ridge- 
pole to  doorbell,  equipped  with  oil 
heat,  refrigerators,  washing  ma- 
chines, stoves,  laundry  tubs  and  spe- 
cial insulation  for  Alaskan  winters. 
A  four-engine  plane  was  converted 
and  equipped  to  haul  them  north- 
ward. 

However,  the  prefabricated  home 
enterprise  struck  snags  during  1946, 
and  several  authorities  have  labeled 
the  performance  "disappointing." 
This  was  the  implication  left  by 
National  Housing  Administrator 
Raymond  Foley,  who  recently  said 
that  the  prefab  was  just  as  costly 
as  comparable  conventionally-built 
housing. 

Not  only  has  the  prefab  failed  so 
far  to  produce  housing  that  is  just 
as  good  cheaper,  but  materials 
shortages  have  harassed  the  manu- 
facturers and  production  ha.s  been 
spasmodic  and  far  short  of  schedule 
in  many  instances. 

Take  for  instance  the  record  of 
the  Home-Ola  Corporation  of  Chi- 
cago, which  is  the  manufacturer  of 
the  prefab  erected  here  between  the 
Opera  House  and  the  War  Memo- 
rial Building  at  the  time  of  the 
American  Legion  national  conven- 
tion. It  fell  far  short  of  its  4,000- 
unit  schedule. 

President  Jacques  Willis  has 
stated,  however,  that  "undoubtedly 
the  company  will  produce  4.<>00 
homes"  this  year.  The  HomeOla 
Corporation  claims  to  have  shipped 
more  complete  houses  on  a  na- 
tional scale  than  any  other  manu- 
facturer. HomeOla  models  are  dis- 
tributed through  a  nationwide  group 
of  lumber  dealers  who  sell  direct  to 
the  individual  owner.  The  homes 
arc  fpproved  for  mortgage  insur- 
ance. 

"Local  building  codes  are  becom- 
ing less  of  a  problem,  and  HomeOla 
houses  meet  code  requirements  in 
better  than  80  per  cent  of  the  mar- 
kets in  which  they  are  available,"  a 
HomeOla  representative  stated. 
"Obviously,  this  is  not  a  house  for 
metropolitan  centers." 

Even  in  inclement  Chicago  winter 
weather,  HomeOla  gas.  coil  or  oil 
heated  homes  are  comfortable,  the 
representative  pointed  out. 

HomeOla  executives  see  not  only 
a  wide-open  market  for  their  pre- 
fabs at  home,  but  al.so  a  definite 
international  market.  Until  embargo 
restrictions  are  lifted,  however,  ship- 
ments for  export  cannot  be  sched- 
uled. Since  the  hou.ses  do  not  use 
any  structural  lumber,  there  is 
.some  possibility  that  special  dispen- 
sation might  permit  export  before 
the  general  regulation  is  lifted. 

"From  the  standpoint  of  general 
economy  of  the  building  industry." 
it  was  stated,  "this  non-structural 
luml»er  feature  is  quite  important,  as 
is  also  the  fact  that  the  HomeOla 
principal  of  modular  panels  permits 
the  use  of  only  about  25  per  cent 
of  the  total  board  feet  normally  re- 
quired in  a  conventional  house  of 
similar  size." 

According  to  Department  of  Com- 
merce figtires.  shipments  of  factory- 
built  homes  totalert  37,200  units  in 
1946.  (All  types  of  housing  erected 
in  1946  totaled  661.900  units.) 

About  79  per  cent  was  of  the 
wood-frame  type.  14  per  cent 
stressed  skin  plywood,  2.5  per  cent 
steel,  and  less  than  1  per  cent  alumi- 
num. Data  on  4  per  cent  were  in- 
sufficient for  classification.  A  total 
of  198  procurers  in  40  states  made 


Oakland  Firm  Distributes  Prefab  Sedioos; 
Erection  by  New  Crew  Required  23  Dajs 

Plywood  of  several  di£Ferent  types  is  the  basic  material  of  the  house 
pictured  on  this  page  in  various  stages  of  work.  It  is  of  the  prefabricated 
type,  but  is  built  of  sections  4  feet  by  8  feet  for  both  walls  and  floors. . 

The  sections  may  be  assembled  according  to  any  design  desired,  giving 
more  flexibility  than  ordinary  methods  of  prefabrication. 

The  vertical  ribs  or  studs  of  exterior  wall  sections  are  1x3  dressed 
except  on  one  side,  where  a  2x3  is  used  and  allowed  to  project  beyond. 
the  edge  of  the  plywood  to  form  a  tongue.  On  the  opposite  edge,  the 
1x3  is  set  back  from  the  edges  of  the  plywood,  forming  a  groove.  Top 
and  bottom  edges  are  made  with  similar  grooves. 

In  assembling  these  wall  sections,  all  joints  then  will  be  tongue 
and  groove  and  when  field  glued,  will  form  rigid  walls.  Strength  of  the 
walls  was  tested  by  Washington  University  and  approved  as  meeting 
greater  than  ordinary  requirements. -f- 


shipments  some  time  in  1946,  but 
the  bulk  of  shipments  was  made  by 
50  firms  shipping  200  or  more  units 
each.  These  firms  accounted  for 
about  80  per  cent  of  the  total. 
Eighteen  producers  shipped  500  or 
more  units,  and  six  shipped  1,000 
or  more  each.  Shortages  of  mate- 
rials was  the  basic  factor  limiting 
production  throughout  the  year, 
manufacturers  reported. 

The  bureau  of  labor  statistics  re- 
leased statistics  at  the  end  of  the 
year  revealing  that  there  is  no  sav- 
ing of  man  hours  if  both  factory 
and  on-site  work  time  are  counted 
in  figuring  on  prefab  housing. 

Despite  the  fact  that  the  prefab- 
ricated home  industry  has  not 
carved  for  itself  an  enviable  record 
in  1946,  the  construction  industry 
will  do  well  not  to  underrate  the 
prefabricated  home  threat.  This  is 
the  warning  of  Professor  William 
H.  Scheick,  coordinator  of  the  Small 
Homes  Council  at  the  University  of 
Illinois. 

Prefab  houses,  he  declared,  will 
compete  in  the  building  market  only 
if  their  manufacturers  produce  a 
house  better  and  cheaper. 

Competition  in  the  building  mar- 
ket by  the  prefabs  may  come  at  one 
cost  level  but  not  at  another,  he 
said.  "Better,  it  may  mean  a  more 
fireproof  building,  lower  mainte- 
nance costs,  and  simpler  acquisition 
of  a  home  for  the  owner."  he  added. 
"Cheaper  must  mean  cheaper  per 
square  f^oot  of  living  space." 


failure   depends   greatly    upon   busi- 
ness principles  as  well. 

"Many  small  houses  built  in  1946 
and  some  under  construction  now 
arc  a  poor  example  of  modern  plan- 
ning," Professor  Scheick  declared  in 
another  of  the  two  talks  he  gave  at 
the  Short  Course. 

"The  average  size,  768  square  feet 
of  living  space,  is  not  enough  for 
the  average  family,"  he  asserted. 
"Homes  are  built  for  8,000  and 
sometimes  they  have  no  basement 
and  often  no  garage." 

Dual  Influences 

Planning  of  homes  is  reflected  by 
two  influences,  he  said — the  way  the 
public  is  living,  and  structural  de- 
vices. Discussing  the  first  point,  he 
remarked  that  the  advancement  in 
heating,  lighting,  the  automobile, 
and  other  devices  has  a-  marked  in- 
fluence on  the  way  the  modern 
home  in  constructed. 

"People  arc  better  educated  on 
building  plans  today,"  Professor 
Scheick  said.  "And  people  are  more 
design  minded.  People  —  I  should 
say  the  women  —  want  the  house 
built  for  use." 

The  trend  in  home  building,  he 
said,  is  toward  a  one-story  house 
because  it  is  more  convenient  and 
safer.  "Women  want  first  floor 
laundries,  and  even  want  to  elimin- 
ate the  basement.  They  want  bigger 
and  fewer  rooms  and  are  forsaking 
the  dens." 

Speaking  on  the  orientation  and 
the  use  of  ground,  Professor  Scheick 


Such  construction  is  allowed  for 
in  the  Oakland  building  code,  and  is 
approved.  It  has  been  approved  for 
FHA  mortgage  insurance. 

Construction  on  this  job  started 
early  in  January.  The  material  was 
brought  to  the  site  in  two  truck 
loads.  Frection  required  23  work- 
ing days  by  workmen  who  had 
never  erected  such  a  house  before. 
This  does  not  include  work  on  the 
foundation,  nor  such  work  as  wiring, 
plastering,    plumbing,    etc.     Walls, 


floors  and  ceilings  were  erected  in 
four  days. 

The  Acro-Bilt  Sections  used  in 
the  house  are  a  feature  of  Special 
Materials,  3330  Fast  12th  Street, 
Oakland. 

All  executive  of  the  firm  stressed 
that  such  buil(Iin).,'  material  is  "as 
cheap  as  that  used  in  convention- 
ally built  homes"  and  added  that  its 
main  advantage  is  the  comparative- 
ly short  time  required  to  produce  a 
comi)lete<l  house. 


READY  FOR  PLUM IJINC- This  picture  nhows  the  wall  of  the^ 
bathroom  ready  to  receive  the  plumbing.  After  its  instalUtion  and 
inspection,  the  plywood  will  be  allachfd  to  *he  wall. 


While  this  method  is  described 
by  the  organization  as  being  "not 
a  plan  of  prefabrication,"  it  ap- 
proximates the  factory  construction 
and  serves  the  same  end  in  reducing 
cost  of  the  completed  unit. 

The   lumber  dealers   describe   the 
new-type   dwelling   as   intended    for 
on-site   construction.     Developed   by 
building      industry      groups,      these 
homes    will    employ    basic    units    16 
feet    by   24   feet.     These    units    may 
be  combined  by  fitting  them  end  to 
end,  side  by  side  or  on  top  of  each 
othtr. 

Plumbing  and  heating  plants,  in- 
terior and  finish  woodwork  and 
other  accessories    will    he   packaged 


as  a  finished  product,  and  secondly, 
l)y   its  more   eflicient   i>roduction   in 
the    form    of    prefabricated    sections " 
under  etVicient  factory   methods. 

"By  this  procedure,  building  ma- 
terials   are     used    to     obtain    their 
greatest"  elhcicncy    while    the    pre> 
assembly    of    units     under    modern 
factory    conditions    and    iitgh    speed 
machinery  contributes  (o  greatly  in- 
crea.scd  efhcicncv  of  labor,  an  abso- 
lute miin'mum  of  material  waste  and 
the  economies  which  can  only  come 
through  the  direct  factory  purchas- 
ing   of    both    materials    and    equip- 
ment. 

"In  other  words,  the  greatest  pos- 
sibility   for    reducing    housing   costs 


M.ATKRIALS  AT  SITE,  erection  of  the  sec'ional  prefahriratfd 
house  bei(ins  early  in  J.inuary.  I'his  picture  shows  erection  of  the 
floors  and  part  of  the  outside  «all  sections. 


Greatest  Possibilities 

Scheick  said  tiie  greatest  possi- 
bilities for  prefabs  in  the  fnture 
seem  to  be  in  "small  sire  panels, 
adaptable  to  modular  planning, 
adaptable  to  various  layouts  (like 
kitchen  cabinets),  and  possibly  pre- 
fabricated in  a  licensed  local  plant 
by  the  same  local  craftsmen  who 
assemble  them." 

He  warned  the  builders  and  con- 
tractors "Be  fair  to  yourself;  don't 
underrate  prefabs.  Cict  comparisons 
on  cost  of  prefabs  and  conventional 
housing.  Start  now  to  keep  posted 
in  the  development  of  prefabs. 

"Few  people  seem  to  be  able  to 
regard  the  subject  objectively,  be- 
ing either  violently  opposed  or  un- 
duly in  favor.  Contractors  are  usu- 
ally opposed.  A  progressive  con- 
tractor must  keep  himself  informed 
on  progress  of  prefab  construction 
because  he  may  find  himself  cventu- 
allv  in  competition  with  it  or  using 
it  himself  a"?  supplement  to  his 
own  business. 

Depends  on  Business  Principles 

He  added  that  the  prefab  cannot 
be  considered  from  purely  technical 
viewpoints    because    its    success    or 


said,  "The  day  is  past  when  a  per- 
son will  take  any  building  plan  and 
drop  it  on  any  plot  of  ground.  They 
now  think  of  wind  direction,  the 
sun,  the  size  of  the  lot,  and  their 
plan." 

Professor  Scheick  believes  that  if 
the  basement  is  eliminated  from  the 
home,  the  utility  room  should  be 
one-thir«l  of  the  area  of  a  basement. 
He  said  that  the  trend  is  toward 
mort  flexible  ro<ims.  and  that  the 
"ranch"  style  home  is  becoming 
tuipular  over  the  favorite  American 
houA?.  the  "Cape  Cod"  style. 

A  number  of  organizations  have 
been  experimenting  with  methods  of 
factory  building  parts  of  houses, 
packaging  accessories  and  deliver- 
ing semi-constructed  parts  to  the 
building  site  for  erection  into  the 
finished  home.  Such  procedures, 
based  on  assembly  line  experience 
gained  during  wartime,  are  felt  to 
be  setting  a  trend  toward  quality 
homes  at  lower  cost. 

The  National  Retail  Lumber 
Dealers'  Association  has  announced 
a  new  type  of  house  expected  to 
roach  the  market  by  the  latter  part 
of  May. 


PANELS    IN    PLACE— Floor, 
panels  now  are  up,  windows  are  in. 


exterior    and 


interior    partition 


and  delivered  to  the  site. 

According  to  proponents  of  this 
type  of  construction,  home  plans 
and  building  materials  can  he  so  de- 
signed that  costly  cutting  and  re- 
working of  materials  on  the  job 
site  are  eliminated.  These  practices 
are  expected  to  effect  the  substan- 
tial cost  reduction. 

The  full  prefabrication  processes 
also  arc  contributing  to  the  trend 
toward  less  expensive  quality 
houses.  In  the  words  of  Harry  11. 
Steidle.  manager  of  the  Prefabri- 
cated Home  Manufacturers'  Insti- 
tute, speaking  to  the  National  Home 
Builders  in  Chicag<»: 

"Substantial  reductions  in  the 
cost  of  homes,  particularly  those 
for  the  lower  bracket  of  wage  earn- 
ers, can  come  only  through  nK)re 
intelligent  engineering  of  the  home 


is  exactly  the  same  as  that  which 
has  rcducc<l  the  cost  of  radios, 
washing  machines  and  refrigerators 
— namely,  better  product  design 
coupled  with  the  efficiencies  of  mass 
production. 

"When  the  pro«lurtion  of  mate- 
rial develops  to  a  point  where  the 
full  benefits  of  mass  production  can 
be  developed,  you  can  look  for  a 
reduction  of  at  least  20  per  cent  in 
the  cost  of  small  homes." 

The  need  for  lower  home  sale 
prices  has  been  cited  by  Kay  Saw- 
yer, National  Commander  of  the 
American  Veterans  of  World  War 
11.  He  said  a  sample  analysis  of 
veterans'  housing  recjuirements  by 
the  Onsus  Bureau  showed  the  aver- 
age veteran  in  need  of  new  housing 


(Continued  on  Page  10) 


CEII.INf;  CONSTRUCTION.— Frn  me  work  i^  being  put  up  for 
the  ceiling  panels,  which  pnfab  men  elsim  provide  'exceptional  insula* 
tion  through  the  dead  air  space  between  the  parts  of  the  panels. 
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DAILY    PACIFIC     BUILDER 


Did  Yon  Know  That  •  •  • 

The    Lumber    Merchants    Association    of   Northern    California    is 
#fering  a  80-day  retail  lumber  training  course  to  dealers  employes  in 
Borthem  California.  Initial  course  will  oo  given  at  the  College  of  the 
Pacific  in  Stockton,  beginning  April  7.    It  is  approved  for  GI  subsist 
•nc«  payments. 

oOo 

A  new  firm  has  entered  the  «eld  of  electrical   contracting  and 

Kgineering  in  San  Francisco  and  Oak'nnd.  It  is  Emerson-Wider  (Lo., 
c,  with  its  main  oflRce  at  2835— 22nd  Street,  S.an  Francisco  10.  The 
irm  is  headed  by  William  E.  Emtr?on,  who  formerly  was  asaoaat^^ 
ildth  Emerson-Newberry  Company.  The  telephone  number  is  ATw.it*  r 
•707.  — ' 

oOo 
Geo.  Washington,  structural  enjrireor,  and  Washington  &  Sawyer 
Inc..  civil   engineerlff  ard  surveyir?,   innounc-  the   opemng   of   new 
Moes  at  204  Sacramento  Street.    Telephone  DOuglas  7853. 

oOo 


Dealers  Orgfanize;  As 
protective  Measure 
Of  Home  BnSders 


NEW  YORK  (Special)  —  More 
fbian  2,000  building  materials  deal- 
ers in  communities  scattered 
ffcronghout  the  United  States  have 
^ined  to  date  in  an  organized 
laovement  to  protect  the  builders 
ff  new  homes  and  the  remodelers 
at  existing  homes  in  these  days  of 
iigh  prices,  racketeering  and  short- 
ages of  materials  and  labor. 

Announcement  of  this  concert- 
Ad  attack  by  local  building  Indus- 
representatives    on    problems 

iich  have  beset  home  owners  and 
lome  builders  and  suppliers  alike, 
iras  made  today  by  H.  M.  Shackel- 
ford, vice  president,  Johns-Man - 
ille,  a  co-ordiuator  in  organizing 
le  effort. 

All  of  these  dealers,  and  others 
|§ho  will  endorse  the  movement 
iow  underway,  pledge  to  carry  out 
^e  following  seven  principles: 

1.  To  make  every  effort  to  re- 
fuce  operating  costs  and  to  ask 
|>rices   reflecting   only   a  fair   re- 

2.  To  fight  the  racketeer  build- 
ing market  . 

8.  To  see  that  veterans  desiring  I 
to  build  or  remodel  have  first  op- 1 
bortunity  to  obtain  available  build- 
ing materials. 

4.  To  use  influence  to  keep  the 
^st    of    housing    to    a    minimum, 
and  exert  every  effort  against  the 
threat  of  inflation  caused  by  ma- 
'  lerials  and  skilled  labor  shortages. 
6.  To  represent  frankly  to  cus- 
;  lomers  the  quality  of  products  of- 
fered  In  these  times   when   there 
fs  such  a  shortage  of  standard  ma- 
terials. 

6.  To  keep  constantly  abreast  of 
t»ew  developments  in  building  ma- 
terials to   provide    greater  econo- 

Eiies   and   better  livability  in  the 
uilding  and  remodeling  of  homes. 

7.  To  work  with  reputable  manu- 
facturers to  accomplish  these  basi< 

.  objectives  in  the  interests  of  cus- 
tomers and  the  general  welfare 
of  the  community. 

The  movement  was  started  only 
Recently,  it  was  said,  and  the  swift 
endorsement  of  more  than  2,000 
dealers  to  date  indicates  that  a 
tnuch  wider  spread  of  participation 
may  be  expected.  The  plan  is  beinj? 
fjresented  before  various  industrv 

..  association  meetings,  and  already 
has  the  endorsement  of  the  North - 
Western  and  Iowa  Associations,  it 

yrna  announced. 

# 

gRM  PRESENTS  FIRST 
STALLATION  GUIDES 

CHICAGO.— Nearly  200,000  cop- 
ies of  \he  f^rst  three  Installation 
Guides  published  by  the  Institute 
of  Boiler  and  Radiator  Manufac- 
turers have  been  distributed,  ac- 
tording  to  R.  E.  Ferry,  general 
manager  of  the  Institute. 

Guide  No.  1  presents  a  simple, 
efficient  and  economica'  basis  for 
the  installation  of  a  one-pipe  forc- 
ed circulation  hot  water  nesting 
system.  Guide  No.  2  covers  the 
Installation  of  a  one-pipe  steam 
heating  system,  and  Guide  No.  8 
offers  suggestions  on  the  selection 
and  installation  of  heaters  sub- 
merged in  water  for  use  in  small 
homes.  Guide  No.  4,  recently  com- 
pleted and  now  ready  for  distri- 
putlon,  tells,  how  to  estimate  and 
install  a  two-pipe  reverse  gravity 
hot  water  heating   system. 

NON-RESIDENTIAL  JOBS 
DRAIN  OFF  FEWER  MEN 


Nickel  Plating  of 
Nazis  Is  Reviewed 
By  GermanExpert    ' 

WASHINGTON.— Since  the  end 
of  the  war  the  Department  of  Com- 
merce has  fostered  the  publication 
of  many  monographs  dealing  with 
scientific  data  gathered  in  Ger- 
many and  learned  from  German 
experience. 

The  latest  of  this  series  is  a  24- 
page  booklet  written  by  an  expert, 
Edmund  R.  Thews,  for  the  field  in- 
formation agency  of  the  Office  of 
Military  Government,  dealing  with 
problems  involved  in  nickel-plat- 
ing work. 

Plating  Properties 
The  publication  discusses  21 
causes  of  nickel-plating  failure 
and  methods  of  prevention.  Thews 
is  a  German  consultihg  engineer 
who  has  written  the  report  in 
English. 

Peeling  after  plating  is  one  of 
the  worst  problems  of  the  galva- 
nizing industry,  the  publication 
states,  and  ore  of  the  most  dif- 
ficult to  solve  because  it  arises 
from  10  many  factors. 

Emphasizing  harmful  effects  on 
nickel  plating  of  organic  and  met- 
allic impurities  in  the  electroljrtes 
and  excessive  concentration  of  or- 
ganic  acids,  the  report   observes- 
"Whenever  the  mechanical  prop- 
I  erties  of  the  plating,  such  as  ten- 
sile   strength,   hardness,   etc.,   are 
sufficient  to   counteract   the   pull- 
ing stresses  and  the  other  internal 
and  external  forces  acting  on  tho 
film   at  any  one  point,  peeling  is 
prevented.   Whore  this  is  not  the 
case,  cracking  of  the  film  is  bound 
to  be  induced,  especially  if  the  ad- 
ditional force  of  adhesion  is  unable 
to    maintain    the    deposit    in    its 
place. 

Report  Available 
"Common  external  influences 
tending  to  overcome  the  tensile 
strength  of  deposits  are  bending 
stresses,  cuts  or  cracks  in  the  film, 
porf^s  or  similar  mrface  defaults, 
sharp  edges  of  comers  beneath 
the  film,  and  reduction  of  the  origi- 
nal deerrce  of  adhesion  by  corro- 
sion effects  *' 

Th°  report  can  be  obtained  for  a 
ff'e  from  the  Office  of  Technical 
Sorvicr-B,  Department  of  Com- 
merce, Washington,  D.  C. 

# 

Pacific  Bible  College  at  Portland 
is  to  obtain  about  3,000  square 
feet  of  clt^ssrocm  and  assembly 
room  facilities,  together  with  snch 
necessary  furniture  and  equipment 
as  may  become  available  from  gov- 
ernment surplus. 


ALUMINUM  SHOWER  CAB- 
INET.—The  W.  R.  Ames  Co.,  of 
150  Hooper  St.,  is  now  manufac- 
turing and  distributing  the  Ames 
Aluminum  Shower  Cabinet,  with 
initial  distribution  scheduled  for 
the  11  western  states.  Expansion 
of  distribution  on  a  national  scale 
is  contemplated.  This  cabinet  is 
ideally  designed  for  use  in  rfc- 
modefed  or  additional  bathrooms, 
as  well  as  for  new  construction. 

The  material  used  is  heavy  gage, 
1iii;htweit;ht  aluminum  which  makes 
the  cabinet  easy  to  install.  It  is 
composed  of  five  formed  sections, 
all  of  which  slide  into  interlocking 
flarges  which  provide  a  completely 
watertight  fit.  The  receptor  is  one 
of  the  five  formed  sections  and  is 
made  from  ten  gage  aluminum  al- 
loy. 


Pittsburgh  Woman 
Builder  Producing 
Cheaper  Houses 

PITTSBURGH.  —  Using  mass 
production  methods  to  slice  con- 
struction costs,  a  Pittsburgh  con- 
cern headed  by  a  woman  is  build- 
ing 450  homes  to  sell  for  as  litle 
as  18,650. 

Mrs.  Eulah  H.  Rousseau,  24  year 
old  southern  woman  who  Heads  th<> 
building  company,  said  she  was 
turning  savings  in  building  costs 
into  added  converiences  "in  an  ef- 
for  to  give  veterans  the  kinds  cf 
homes  tney  expect.'* 

Considerable  economy  has  been 
realized  by  adapting  road  build- 
ing machinery  to  the  site-cleaning 
and  foundation  work,  she  said. 
While  standard  materials  are  us.h1 
and  there  is  no  hint  of  pre-fabri- 
cation  in  appearance  or  quality, 
whole  sections  of  the  homes  ar^ 
cut  and  assembled  in  the  Rousseau 
sliops  and  then  moved  to  site. 

Mrs.  Rousseau,  who  looks  more 
like  a  magazine  cover  girl  than  a 
builder,  said  she  was  prompted  to 
take  an  interest  in  business  by  the 
acute  housing  situation.  Her  fath- 
er-in-law, S.  L.  R.  Rousseau,  arch- 
itect, has  beer  active  here  since 
1906,  and  her  husband.  Marius 
Rousseau,  is  a  construction  engi- 
neer. 


WASHINGTON.— About  .Sfi8.500 
more  workers  were  engaged  in 
on-site  construction  work  of  all 
types  in  January,  1947,  than  in 
January,  1946,  according  to  a  bu- 
reau of  labor  statistics  report  re- 
Iea<ied  this  week. 

The  number  of  workers  used  on 
non-residential  huildincr  construc- 
tion declined  sharplv,  from  43.500 
In  January  of  194(5  to  1R,200  in 
the  same  month  In  1947.  Only 
other  decline  was  a  very  slight 
en*  in  airport  construction. 


Importation  of  All 
Plywood  Only  SmaO 
Part  of  U.  S.  Output 

WASHINGTON.  —Latest  tariff 
commission  reports  show  that  im- 
ports of  plywood  of  all  kinds  have 
remained  at  an  amount  equal  to 
less  than  ona  half  of  one  per  cent 
of    domestic    production. 

So  far  as  can  be  ascertainet', 
the  commission  said,  red  cedar 
plywood  was  not  impoitcd  to  the 
United  States  before  the  latter 
part  of  1945  or  early  in  1946. 

This  information  is  contained 
in  a  TC  report  on  red  cedar  ply- 
wood which  indicates  none  of  this 
product  was  shipped  to  the  United 
States  during  the  years  1937,  1938. 
1939,    and    1943. 

In  1946.  on  the  basis  of  inf or. 
mation  furnished  government 
sources  by  the  principal  producers 
of  this  type  of  plywood,  shipments 
from  Canada  amounted  to  2,400,- 
000  square  feat  valued  at  $315,000. 
61%    Softwood 

On  the  other  hand,  U.  S.  ex- 
ports of  plywood  in  the  late  pre- 
war years,  1937-1939,  averaged 
$1,300,000  annually.  Approximate- 
ly 90  per  cent  of  this  total  value 
was  Douglas  Fir  and,  a  large  part 
of  the  remaining  10  per  cent  was 
birch.  It  is  believed  by  the  com- 
mission that  no  cedar  plywood  was 
exported. 

This  report  also  states  that  the 
total  value  of  plywood  of  all  kinds 
produced  in  the  U,  S.  in  1939  was 
$54  million,  of  which  more  than 
61  per  cent  was  of  softwood,  chief- 
ly Douglas  Fir.  Production  data 
for  cedar  plvwood  are  not  avail- 
able, TC  said. 

Probably,  it  adds,  small  amounts 
are  made  from  eastern  red  cedar 
(Aromatic  cedar)  and  from  im- 
ported Spanish  cedar.  Spanish  ce- 
dar is  not  of  the  same  species  as 
domestic  cedars  and  is  used  for  en- 
tirely different  purposes. 

A  very  small  amount  of  western 
red  cedar  plywood  was  produced 
in  1946  in  conjunction  with  Doug- 
las fir  plywood,  but  apparently 
there  is  no  domestic  production  of 
plywood  of  this  species  on  a  regu- 
lar   commercial    basis. 

For  Interior  Use 

Cedar  plywood  of  the  type  re- 
ferred to  13  made  with  a  face  of 
edge  grain  western  red  cedar,  and 
a  core  and  back  of  Douglas  fir. 
Such  plywood  is  not  suitable  for 
exterior  use,  but  is  used  chiefly 
for  interior  finishing  and  as  deco- 
rative panelling  of  houses,  shops 
and  .trailers.  In  these  uses  it  com- 
petes more  in  the  field  of  hard- 
wood plywood  than  with  Douglas 
fir  and  other  softwood  plywoods. 
# __ 

Produce  Small  Units 
Air  Conditioning  for 
Small  Establishments 

WASHINGTON.  —  The  Sturte- 
vant  division  of  the  Westinghouse 
Electric  Corporation  has  announced 
that  it  is  marketing  new  models  of 
air-conditioning  units  for  small 
commercial  establishments. 

The  new  design  in  these  self- 
contained  units — known  as  Unit- 
aire — is  principally  for  installation 
in  retail  stores,  candy  shops,  res- 
taurants and  other  commercial  es- 
tablishments. It  is  being  manufac- 
tured now  at  Hyde  Park,  Mass. 

L.  Gale  Huggins,  manager  of 
the  department  making  the  new 
style  air  -  conditioners,  said  they 
were  being  manufactured  in  two-, 
three-  and  five-horsepower  sizes. 
The  units  have  been  reduced  in 
size  as  much  as  15  per  cent  com- 
pared with  pre-war  models  which 
had  similar  capacities. 

The  new  models  are  said  to  be 
quieter,  more  easily  serviced  and 
20  per  cent  lighter. 


TUESDAY.  APRIL  I.  1947 
PAINT  SALES  INCREASE 


WASHINGTON.—  Total  paint, 
varnish,  lacquer  and  filler  sales  in 
January,  1947,  are  up  $27,381,122 
over  the  same  month  last  year. 
More  than  a  third  of  the  dollar 
volume  sales  increase  was  in  the 
trade  sales  category. 

The  survey  covers  some  680 
manufacturers,  which  accounted 
for  approximately  90  per  cent  of 
the  total  value  of  the  industry,  ac- 
cording to  bureau  of  the  ceiisus 
figures. 


Prefab  Boom 

(Continued  from  Page  9) 

accommodations  able  to  pay  no 
more  than  $43  a  month  in  rent  or 
$5,500  to  purchase  a  home. 

^rther,  the  survey  indicated  the 
average  weekly  income  of  pros- 
pective renters  is  $44;  that  of  pros- 
pective buyers,  $48. 

Another  example  of  modern  fac- 
tory methods  in  home  building  is 
that  of  the  Fox  Metal  Products 
Corporation  of  Denver,  Colo.,  which 
is  expected  to  benefit  from  a  guar- 
anteed market  contract  for  produc- 
tion of  aluminum  prefabs. 

One  of  the  smaller  firms  in  the 
far  western  area  is  stepping  up  its 
production  from  one  to  ten  com- 
plete houses  a  day  this  month  and 
expanding  its  personnel  nearly  six 
times.  It  is  the  South  Bend  Fabri- 
cating Company  of  South  Bend, 
Wash.,  which  manufactures  its 
homes  almost  exclusively  of  Doug- 
las fir  plywood. 

Its  initial  production  effort  will 
be  distributed  in  the  southwest 
Washington  area  to  assuage  the 
local  housing  shortage.  This  pack- 
aged home  includes  all  utilities,  the 
heating  system,  an  automatic  wash- 
er, fixtures,  etc. 

Special  roof  truss  construction 
eliminates  the  need  for  bearing  par- 
titions and  allows  maximum  flexi- 
bility of  room  arrangement.  The 
improved  system  of  construction 
employed  in  the  company's  engi- 
neered homes  was  devised  by  A.  S. 
Hansen,  Seattle  contractor. 

Raymond  Lewis  is  president  of 
the  South  Bend  Fabricating  Com- 
pany, as  well  as  the  Raymond 
Lumber  Company.  He  has  been  as- 
sociated with  lumber  production  on 
Willapa  Harbor. 

The  South  Bend  product  was 
praised  recently  by  an  official  of 
Harbor  Plywood  Corporation,  who 
declared :  "The  job  looks  as  if  it  had 
been  built  by  conventional  methods. 
A  close  study  reveals  more  preci- 
sion, better  finish,  greater  strength 
and  higher  quality  of  material  than 
is  used  in  homes  built  by  the  old- 
style  methods." 


"High  fallutinest  feller  I've  ever  aeen  aince  they  diicovered  oil 
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TUESDAY.  APRIL  I.  1947 

Plastic-type  Floors 
Laid  Like  Cement 

The  production  of  r  new  type 
plastic  composition  flooring  for 
uae  in  residential  construction  is 
provided  for  under  a  ^aranteed 
market  contract  which  Housing 
Expediter  Frank  R.  Creedon  has 
reqaested  the  Reconstruction  Fi- 
iiance  Corporation  to  negotiate 
with  the.Kompolite  Co.,  Broklyn, 
New  York. 

The  new  product,  which  goes  un- 
der the  trade  name  of  "Oaktred", 
will  furnish  a  new  source  of  supply 
for  flooring,  one  of  the  buildin? 
materials  still  in  shortest  supply. 
JThe  company  will  furnish  the 
flooring  material  —  Oaktred  —  in 

Sowder  form  in  moisture-resistant 
ags  or  drums.  The  ingredients 
include  sawdust,  asbestos,  binding 
chemicals  which  result  in  high 
strength  and  resilience,  and  color. 
The  material  will  be  mixed  with 
water  on  the  site  and  then  trowled 
on  like  cement  to  a  minimum  thick- 
ness of  o/8th  of  an  inch. 

The  result  is  a  monolithic  floor- 
ing which  can  be  sanded  to  a 
smooth  finish  and  then  varnished 
or  shellacked,  similar  to  hardwood 
strip  flooring.  The  flooring  can  be 
applied  either  on  subflooring  or 
on  concrete,  or,  in  the  case  of  a 
conversion,  can  be  applied  over  o'd 
flooring.  It  can  be  scored  to  re- 
semble tile  or  random-width  oak 
flooring.  The  finish  flooring  has  a 
color  similar  to  that  of  medium  oak 
flooring. 

The  high  proportion  of  sawdust 
in  the  material  gives  the'  plastic 
composition  flooring  more  of  the 
qualities  of  hardwood  flooring  than 
of  cpncrete.  It  is  cooler  to  the 
touch  than  wood  flooring  but  has 
much  the  same  walkuog  quality  as 
wood  flooring. 

The  company  agrees  to  provide 
supervision  and  instructions  to 
contractors.  The  flooring  is  instal- 
led by  masons  and  then  finished 
liltf  hardwood  flooring  by  sandinp 
and  varnishing  or  shellacking. 

DIRECTS  FOREIGN 
RUBBER  FACTORIES 


DAILY    PACIFIC    BUILDER 


PAOEU 


TOURNAPULL  CARRYALL.— Shown  above  is  the  Model  D  Tour- 
napull  and  E-4  Carryall.  The  Tournapull  is  a  new  model  developed 
for  high  speed  dirt  moving  nn  small  'ardajje  projects.  The  Carryall 
Scraper  has  a  load  limit  of  four  toiis  and  a  S3  yard  capacity.  It  has 
an  85-h.p.  gasoline  engine. 


BuOding  Section 
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J94.534:  W.  H.  Harrison,  architect. 
Architects'  Bldg.,  Lios  Angeles,.  Calif 
New  intermediate  school  bldg.  Unit 
No.  3,  $125,000;  owner,  Kl  Centro  Sch 
Dlst.,  Imperial  County;  architect,  A. 
E.  Hanson,  832  S.  Glendale  Avenue. 
Glendale,  Calif 
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Plans    Awaiting    Approval 

SACRAMENTO.  Caltf..  .«»acrameP- 
to  County. — Thp  Stat'  of  Cnllfomla, 
Divl.qjon  of  Archl»rcture.  School  Se:-- 
tlon.  Public  Work.s  Bide.,  Sacramen- 
to, Calif.,  announced  the  following 
anpHcatlons  March  ?8  for  the  ap- 
nroval  of  plan?  anl  Boerl  float  ions 
for  school  projects  in  Southern  Cai- 
ifon;la! 

Cla.ssroorn  addition  at  W.  Claud 
Huiinall  Elementary  School,  est.  co<»t 
S«5,000:  owner,  Inplcwood  CUv  School 
T)lst..  IjOs  Anffeles  Countv;  archltoc* 
R.  C  Flcwe'.linp,  816  W.  5th  St.,  Los 
AnBreles. 

Administration.  Uiuderparten  ana 
classroom  constr.  b*  Bella  V "^a  Ele. 
meritary  School:  r"it.  p"et.  ^100  000: 
owner.  MontebeHo  TT»>«fi^  n^hool 
Olst..  Los  Anireles  Cnixniv;  prrHitect. 
TClptner.  Cnrtlw  *  WrlRht,   Architects 


LOS  ANGELES,— Fred  S.  Car- 
penter, longrtime  resident  of  Los 
Ang^eles  has  been  appointed  direc- 
tor of  manufacturing  for  the  Unit- 
ed States  Rubber  Export  Company, 
Ltd.  _ 

Carpenter's  new  position  places  |  BM«r.,  i^»  Anereies. 
him  in  chargre  of  all  foreisTi  fac- 
tory operations,  including  plants  in 
South  America,  Mexico,  Cuba, 
South  Africa,  and  elsewhere 
throughout  the  world.  His  head- 
quarters will  be  in  New  York  the 
announcement   stated. 

Recently  he  returned  from  Su- 
matra and  Malaya  where  he  had 
been  a  member  of  a  survey  party 
to  inspect  the  company's  planta- 
tions. 

-# 


LEASE  GRAZING  LAND 


COULEE  DAM,  Wash.—  The 
Bureau  of  Reclamation  announced 
today  that  it  will  lease  nearly  39,- 
000  acres  of  land  in  the  Columbia 
Basin  Project,  and  that  bids  will 
bo  accepted  unti'  April  1  at  its 
irrigation  diviEion  offices  in  Eph- 
rata.  They  will  b&  opened  at  2  p. 
m.  on  that  day. 

R.  B.  Williams,  acting  district 
manager,  said  120  acres  is  agri- 
cultural land  that  has  been  used 
for  dry-farming,  and  the  balance 
is  grazing  land  scattered  through- 
out the  project. 

— 1 it 

CARSON  RESIGNS  JOB 

WASHINGTON.  —  Resignation 
of  Ivan  D.  Carson,  head  of  its  rent 
control  operation,  to  accept  a  posi- 
tion with  the  war  assets  adminis- 
tration, was  announced  to  day  by 
the  office  of  price  administration. 

Rent  control  will  be  adminis- 
tered undfer  t'ae  direct  supervision 
of  OPA  Commissioner  Max  Mc- 
Cullough  until  congress  determines 
the  nature  of  the  rent  program 
and  Ihe  agency  that  will  admin- 
ister it. 


Bleachers  at  City  Col'^^e.  e«3t.  ''ost 
.<*K>000:  owner.  Sanfn  Monli^a  T^trrh 
.School  Dlst.  IjOS  Arifoipq  r'oun*'v, 
nrrhltfct.".  Marsh,  SrnUh  and  Powell. 
Architects  Bldp.,   Tx>s   Anprrlcs.   Calif. 

Classroom  constr..  est.  cost,  .*22.5,- 
OOO:  on'ner.  Newport  Harbor  Union 
HIch  School,  Oranere  Countv:  archi- 
tects. Marsh,  Smith  f'  Powell.  Arch- 
Itfcts  Bide..   L.OS   An*»eles. 

T.,os  Anrelos  Citv  Hiph  School  D|o- 
trlct.  A.  S.  Niheckor.  .Tr.  architect  • 
David  Starr  .Tordan  Sch..  or.e  ?-iniit 
hunealow,  e^t.  cost.  $12.{|00:  Thor. 
.Jefferson  hieh  vchool.  2-unlt  hunea 
low.  ent.  cost.  $12,000:  f'anoea  Pnrk 
Mrh  =?cho<^l.  2-»in5t  bunjjalow.  f12.- 
000:  San  Eennndo  hltrh  schr'ol.  t" d 
2-unlt  bungalows.  Jt24.000:  Havens- 
hurst  Ave  school,  2-imlt  bunralow. 
«24,000:  Anff'stcv  Ave.  .-.chool,  2-:m)t 
burirslow.  S12.000:  Carson  St.  school, 
two  ?-:mlt  himffalows,  $24.onO:  Cnm^- 
ton  Ave.  pchool.  two  2-unlt  bunp^lows 
R?4.0f>0-  11«th  St.  schr.ol.  2-unlt  bung- 
alow, $12,000:  T^orena  St.  school  2- 
unlt  bun^ralow.  .$12  000:  Fourth  Stre.-f 
school.  2  -  unit  buf'ealow.  $12.<K0- 
Amerlla  St.  Bchool,  2-unlt  bungalov 
$12  000. 

Six-classroom  ndditlon.  est.  cost. 
«100.000-  owner.  Nll.»nd  E^f^menterv 
School  Dlst,  TmpTlal  county:  arch- 
itect   O.    <~i.    Bowen. 

Retlnln*'  wall  at  San  Rpfs«>1  E'"- 
mertarv  School  est  cost,  $4W0:  own- 
er. Pssadena  City  School  DIp»  .  T  os 
Aneelea  County;  architect,  R.  W. 
Ware. 

Auditorium,  cafeteria  and  additions 
!»t  Allan  Ave.  Schcol.  Ill.VOOO;  owner 
Burhank  t/nif^d  School  Dlst,  I^o< 
Anpelfs  Co'unty:  architects,  Klstix-r. 
Ctirtis  *  Wricrht.  Arch'tects'  Bide. 
L.OS   Anpeles.  Calif 

Clasxmom  construf'tlon  nnd  tolicl 
facilities  at  Oak  View  Oardens  Sch.. 
est.  cost.  $113,000:  omiT.  Nordhoff 
ITnlor.  Elementary  School  District 
Ventura  Countv ;  »rchlt«»ct.  Maynard 
lA'ndon,  921  Westwood  Blvd..  Los 
Aneeles. 

Work  shop,  est.  cont,  ffW.OOO;  Tech- 
rlcxl  Hleh  School:  owner,  Santa 
Monica  Otv  School  Dlst,  Los  An- 
jjeles  Countv:  architect,  J.  Harold 
Melstrom.  726  10th  St.,  Santa  Monica. 

Conjitructlon  at  Thos.  Jefferson 
School,  est.  cost,  flft8,000:  owner.  Bur- 
bank  Unified  School  D'st.,  Lon  An- 
eel»s  County:  archlttcta.  Marr.'n. 
Smith  *  Powell.  Architects'  Bldg, 
Lo«i  Aneeles,  Calif. 

Cafeteria  Bide.,  e.it  cost.  .♦TI.'^KIO: 
owner,  Los  Nlttoa  Hohcol  Dlft..  Los 
Angeles  County:  architect.  W.  H. 
HnrriFon,  Archltecta'  Bldg.,  Loa  An- 
geles, Calif. 

Classroom  construciion  at  the  same 
school,  ent.  cost.  J71,000;  «ame  arch- 
itect 

Metal  nhop  bldg..  e.'t.  cost.  $!50,000. 
owner,  Fullerton  TTnion  High  School 
Dlst.,  Orange  County:  also  at  samf 
school  wood  shop  bldg  and  arcade 
at   1110,464;   machin*  shop   bldg.,   at 
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Contract   Awarded  on   Basis  of 

Acceptance  of  Addenda  1   A  2 
Soils    and     irrigation    Building 

Cost   $600,000 
DAVIS,    Calif..    Yolo    County.    Davis 

Campus,  University  of  California. 
Owner — Regents  of  the  University  of 

California,    Berkeley,    Calif. 
Architects  —  Harry  A.  Thomsen,  .Tr. 

and  Aleck  L.  Wilson,  315  Montgom- 
ery   St.,    San    Francisco,    Calif. 
Reinforced   concrete,   two-story. 

Complete  bids  follow: 
General  Work 

Moore  &   Roberts,   693   Mission    St., 
San    FYancisco,    $310,037. 
Plumbing,    Heating    A    Ventilating 

Macnsons,  151-161  Tehama  Street, 
San    Francisco,    |8S,23S. 

Air   Conditioning    Work 

Monterey  County  Plumbing  Co., 
8275  San  Leandro  St.,  Oakland,  ^,- 
503. 

Electrical    Work 

Del  Monte  Electric  Co.,  8275  San 
Leandro  Road,  Oakland.  $40,740. 

The  Regents  increased  the  budget 
to  finance  construction  from  $400,- 
000  to  $600,000  to  cover  contracts  to 
be  let  at  a  later  date. 


District  (yet  to  be  formed),  c/o 
Sonoma  County  Board  of  Super- 
visors, W.  H-  Nagle,  county  clerk. 
Courthouse,  Santa  Rosa,  Calif. 
Countywlde  survey  prepared  by  Wal- 
ter Atwell.  county  sanitation  engi- 
neer. Courthouse,  Santa  Rosa,  Calif., 
and  Charles  H.  Lee,  consulting  en- 
gineer, 68  Sutter  St.,  San  Fran- 
cisco, Calif. 

As  previously  reported,  plans  have 
been  prepared  by  Consulting  Engi- 
neers Thomas  A  Whipple,  345  Ma- 
drono Ave.,  Palo  AJto,  Calif.,  and 
Consulting  Sanitary  Engineer  Harry 
N.  Jenks,  345  Madrono  Ave.,  Palo 
Alto,  Calif.,  for  sewage  disposal  plants 
at  Graton,  the  Valley  of  the'  Moon 
Recreation  District,  Forestvllle  and 
CotatL 
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Owner  Taking    Bid*— Oue   May   C,    8 

P.  M.— 
Water  Filtration  Plant 
PASCO,  Washington. 
Owner— City  of  Pasco,  Adah  Perry. 
City  Cleric,  City  Hall,  Pasco.  Wash. 
Consulting  Engineer— John  W.  Cun- 
ningham A  Associates.  1112  Spald- 
ing Bldg.,  Portland  4,  Oregon. 
Unit  No.  1  of  a  e-million-gallon  per 
day  water  filtration  plant  consisting 
of  construction  of  a  concrete  head- 
house,  mixing  and  coag^uiation  ba- 
sins, filter  basins  and  clear  water 
well  storage  basin,  with  the  adjacent 
necessary  sewer  drain,  outlet  and 
waste  pipes.  Units  No.  2  and  3  con- 
sisting of  installation  of  pumps,  fil- 
ter equipment,  wiring,  piping  and  re- 
construction of  the  river  pump  house 
with  connecting  piping  respectively 
are  not  Included  in   this  contract. 

Major  Items  are: 
Structural    excavation    and    backfill. 

6,500  c.y. ; 
Trench   excavation  and  backfill,   »00 

cubic  yards: 
Cast  iron  water  pipe,  4.  to  24-in.,  aOO 

linear  f-et; 
Cast  iron   fittingH,   16,000  lbs.; 
Concrete  sewer  pipe,  6-  to  18-in.,  1, 

100  l!n.   ft: 
Concrete  manholes,  5.  * 

Reinforced   concrete,   1,900  c.y. ; 
Copper,   galv..   and  C.   I.   pipe,    ^-    to 

4-in.,  1.400  If.; 
Electric  conduit,  >4-  to  8-ln.,  2,800  If. 
Misc.    items    consisting    of    handrail 
grating,     valves,     gates,     heating 
plant,  plumbing,  pariilions,  roof- 
ing and  painting. 
Specifications   obtainable   from   the 
above   office   of    the   engineers  upon 
deposit   of  120.  refundable. 


Cape  Arago  Secondar^  Highway. 
State  project  Requires  approxi* 
matelv  5500  lln.  ft.  treated  piling; 
drlvmg  uf  lis  piles  and  furnishing 
and  placing  of  32  M-FBM  treated 
lumber. 

Low  Bidder — Coos  Bay  Dredging  Co., 
Coos  Bay,  Ore.,  $18,991.10. 

.FACKSON  COUNTY  —  Widen  Reese 
Creek,  Little  Butte  Creek  and  An- 
telope Creek  bridges  on  the  Crater 
I^ke  Highway.   FAP  No.   S-47   (4) 

No  Bids  received 

LINCOLN  COUNTY— PalnUng  Ya- 
quina  Bay  Bridge  on  the  Oregon 
Coast  Highway  at  Newport  State 
project 

Low  Bidder— Pacific  Bridge  Painting 
Co.,  65  New  Montgomery.  St.,  San 
Francisco,     Calif.,    $14,148.76. 

SHERMAN  COUNTl^"  —  Conatruct 
bridge  over  Buck  Hollow  Creek  on 
the  Sherars  Bridge  Secondary 
Highway.  State  project. 

I.^w  Bidder — J.  P.  Britton  St  Co., 
Portland.   Ora..   $37,320   . 
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Board    of    Directors    Officially   Select 
Site — Special    Bond    Election 
Tentatively  Set  for  Either  June  10 
or  June  17 
Hospital  (90  Beds) 

Approximate   Cost.   $900,000 
REDWOOD  CITY  AREA,  Calif.,  San 
Mateo   County.    11.777   acres   north- 
westerly    comer     Alameda     de     la 
Pulgas  and  Whipple  Ave.    (former-  j 
ly  W.  Union  Road). 
Owner — Sequoia  Hospital  District.  C. 
C     Armstrong,    president :    358    Iris 
St.,  Redwood  City;  J.  C.  Healy,  1C2 
Regent  St.,   Redwood  City;   fleorgc 
R.  Walsh,  Menio  Flark :  A.  T.  Kelly, 
Belmont:   and   Hugh  C.  Rlloy,   San 
Carlos     (directors) ;     Paul    A.    Mc- 
Carthy,   attornev    for    the    district 
234  Marshall  St.  Redwood  City,  Cal. 
Architect — Dougla.**  D    Stone,  Lou  B. 
Mulloy     &     KIngsford     Jones,     381 
Bush    St.,    San    Francipco,   Calif. 
Includes      central      unit      containing 
kitchen.       administration        rooms, 
laundr>   and  ."urgery  units. 
The     hospital     board     of    directors 
meets  each  Wednesday  night. 
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Contract   Awarded 

Water   Softener    Equipment    (Install) 

Spec.    18165  Cost   $14,745 

OAKI^ND,   Calif.,   Alameda   County. 

Naval   Hospital. 
Owner  —  Public  Works  Department, 

•12th    Naval    District,    Room    A-iOJ). 

Federal  Office  Bldg.,   Clvlo  Center, 

San  Francisco,  Calif 
Plans  by  owner. 
Contractor— Henry     Arlan    Construe 

tlon,   4142   Oeary    Blvd.,   San    Fran 

olsoo,  Calif. 
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Low    Bidders — Ownc   Will    Consider 

Bids  at  Meeting  on  April  1 
Dam  and  Spiiiwayr.  Cost,  |aM,189 

RATON,  New  Mexico. 
Owner — City  of  Raton    c/o  city  clerk, 

City  Hall.  Raton.  N.  M. 
Civil  Engineer— Crocker  ft  Ryan,  1st 

National  Bank  Bldg..  Denver,  Colo. 
Includes  earth  fill  dam.  6600.00  yds. 

excavation,    1    concrete  spillway,   1 

concrete  wasteway,  1  valve  house, 

extension   of   pipe  lines,   relocating 

exirting  r<}ad.  etc. 

Low  btdd«-rs  v-ere: 

W.  Z.  Bookout,  Las  Vegas,  N.  VL, 
$396,186. 

G.  B.  Skousen,  Albuquerque,  N.  M., 
.$402,083. 

C.  L.  Hubner,  Denver,  Colo.,  9412,- 
210. 
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tow  and   Only  Bidders 

Dredging 

WRANOELL  NARROWS.   Alaska. 

Owner — Seattle  District  Corps  of  En- 
gineers. War  Dept.,  Col.  L.  H.  Hew- 
itt. Dlst.  Engr..  Textile  Tower,  Se- 
attle 1.  Wash. 

Flans  by  owner. 

Includes  dredging  approx.   16,000  c.y. 
ledge  rock  and  245,000  c.y   of  other 
than  ledge  rock,  etc. 
Bids  submitted  March  21  were: 
Pupet    Sound    Bridge    *    Drodgflng 

Co.,    $720,229,    and    $1,?29.370    for    one 

and  two  year  contracts,  respectively. 
General  Constr.  Co.,  3840  Iowa  Av- 
enue,   Seattle,    Wash..    |0O7,87O;    fl,- 

484,360. 


4/1/47  •  •! 

Owner  Tsjclng    Bids— Due  Apr.  25. 

10  A    M. 
Earthwork  and  Structures;  Speo.  1766 
SHOSHONE    PROJECT.   Wyo.   Vlcl- 
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BRIDGES 


3/31/47  83 

Sale  of  Cable  &   Pipe   Straps.   Etc 

SAN  FRANCISCO.  Calif..  —  War 
Assets  Admin.,  33  Berry  Street  San 
Francisco,  Calif.,  announces  sale  of 
cable  and  pipe  straps,  cordu't  fitt- 
ings, connectors  and  lugs  and  misc. 
parts  to  priority  claimants  and  nor- 
mal trade  channels  concurrent'y 
with  closing  date  set  for  Apr.  18. 
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4/1/47 

Plans   In    Progress 

Hospital    (add.)  Cost    $300,000 

KALISPELL.  Mont,  Kalispell  Gen- 
eral Hospital  grounds. 

Owner — Kalisp<>Il  General  Hospital, 
c/o   Supt.,  KalLspell,  Mont.    ■ 

Archit. — c/o  owner. 

Incluc'es  bldg.  masonrv',  addition  to 
existing   hospital    bldgs. 


Engineering  Section 

( (Continued  trom  First   Section) 
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4/1/47 

tow   Bidders 

Bridges 

OREXJON 

OwTier— Oregon  Slate  Hlghviay  Com- 
mission, Piiblic  Service  Bldg.,  Port- 
land, Ore. 

Plans  by  engineering  department  of 
owner. 

Projects   Include: 

COOS  COUNTY— Replace  pier  fenc- 
er for  South  Slough  Bridge  on  the 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BOILOIRS  BLOCKS 

WATII  RIPILLINT 

NEW.  ARTISTIC.  ECONOMICAL 

CUTS  iUILDING  COSTS  Va 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 
CAST  IN  BLOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  QiMntin  "Y* 

On  S.  F.  Hiahwsy  U.  S.  lOl 

Post  Office  Box  188 


San  RsfscI 
431-W 


Phone* 


MUl  Valln 
1889^1 


31-32--WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

3/31/47  •     82 

Aotlon   on   Formation  of  Countywlde 

Sanitation  District  Postponed   Until 

May  22  (Extended   From   March  24) 

Sewage  Disposal  Works  Cost  12,250,000 

SONOMA    COUNTY,    Calif.    Includes 

Santa  Rosa  District  (outside  of  tha 

incorporated    area).    Valley    of    the 

Moon.    Russian    River.    Occidental, 

Forestvllle,    Graton,    CoUtI,     Fitch 

Mountain,   Oeyserville   and   Bodega 

Bay. 

Owner  —  Sonoma   County    Sanitation 


CORRUGATED 

ALUMINUM 

8s,  10s  ,12s. 

LET  US  QUOTE  YOUR 
NEXT  JOB 


SAN  JOSE  STEEL  CO.,  Inc. 

SUPPLIERS  OF  REINFORCING 
AND  STRUCTURAL  STEEL 

195  No.  30th  STREET  SAN  JOSE,  CALIF. 

COLUMBIA  4184 
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nity  of  Ralston,  Wyo. 

Owner — U     S.    Bureau    of    Reclama- 
tion,  Cody,   Wyo. 

Plans  by  owner. 

Karthwork    and    structures,    Ralston 
lateral.  Station  0  plus  84.12  to  sta- 
tion 230  plus  52.57  and  sublaterals. 
Heart  Moiintaln  Division- 
Work   Involves : 

Schedule  No.  1 
Ralston     lateral,     ^taMon     0/84.12     to 
station  148/2?,  lateral  R-4S.  sta- 
tion 0/00  to  station  2/00.  and 
laterals  R-6S,   R-9S,  and   RllS 

(1)  200   cubic    yards    of    excavatloi 
f-.->r  lateral; 

(2)  6.325  sta.  c.y.   overh&ul; 
haul; 

(3)  27,500  cubic  yards  of  excavation 
for  structures; 

(4)  21,160   cubic   yards   of  backfiK; 

(6)  compacting    6M0     cubic     yardii 
of  backfill; 

(6>  40    square     yards     ot     dry-rock 
paving; 

(7)  3,780  cubio  yards  of  concrete  in 
structures , 

<8)  placing  322,700   n^ounds   of    rein- 
forcement bars; 

(9)  placing  100  square  feet  of  elas- 
tic filler  material  in  joints; 

(10)  erecting    i    Mbm    of    limber    lu 
structures; 

(11)  laying  156  linear  feet  of  18-lncli 
diameter  concrete  pipe ; 

(12)  laying  72   Imear  feet   of  30-lncl' 
diameter  concrete  pipe: 

(13>  laying  52   linear  feet   of   18-incb 

diameter  corrugated -metal  pipe; 

(14)  installing  4,500  pounds  of  aat<js, 

and 
(ISHnstaMing  2,0(X)  pounds  of  miscel. 
lancous  metalwork. 

Schedule  No.  2 

Ralston     lateral,     station     148/22     tc 

station    230/52.7.    lateral    R15 

and  sublaterals 

(16)58,200  cubic   yards   of   excavat'.on 

for  lateral; 

(17)  compacting  1,120  cubic  yards  o, 
embankments; 

(18)  11,225  station  cubic  yards  of  ov- 
erhaul ; 

(19)  1,700  cubic  yard.i  of  excavation 
for  drainage  channels  and  dike.s 

(20)  9,700  cubic   yards   of   excavation 

for  structures; 

(21)  4,255  cubic  yards  of  backfill: 

(22)  compacting  1,780  cubic  yard.s 
of  backfill; 

(23)  2,160  square  yards  of  dry-rock 
paving ; 

(24)  900  cubic  yards  of  concrete  lo 
structures ; 

(28)  nlaclng  71,700  pounds  of  rein- 
forcement bars; 

(26)  erecting  lb  Mbm  of  timber  In 
structures 


Plans  by   engineering  department  of 

owner. 
Earthflll  levee  dam. 
Contractor— H.  Earl  Parker,  12th  and 

F  8t».,  Warysvllle,  Calif. 
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3/31/47 

Contemplated 

Salt  Springs  Reservoir 

MOKELUMNE    KTVER.    Calif      Mo- 

kelumne  River  watershed. 
Qwnen— Pacific    Gas    &   Electric    Co., 

245  Market  St.,  San  Francisco.  Ca! 
Plans  by  Engrg.  Dept.  of  Owner. 

.3/31/47  ^ 

Owner   Taking    Bids — Due   Apr.    9, 

10  A.   M. 
Clear  Reservoir  Site;    Spec.  17S3 
SCOFIELD    PROJECT,     Utah.     Sco- 
field     Reservoir     about     3©     miles 
northwest  of  Price,  Utah. 
Owner — U.    S.    Bureau    of    Reclama- 
tion, 32  Exchange  Place,  Salt  lAk* 
City,  Utah. 
Plans  by  owner. 
Work  involves: 
Clearing  Scofield  Reservoir  site;  cut- 
t'ng  timber   and   brush    In    section 
33,  T.  11  S.,  R.  7  E.,  and  also  sec- 
tions 4.  17,  18,  20,  and  29,  T.  12  S.. 
R.   7   E. ;    and    piling   and    burning 
flotsam    and   debris    in    section    33, 
T.  11  S ,  R.  7  E.    and  also  sectioat. 
3    4,  8.  9.  10,   15,  16,   17,      18,   20,  21, 
28,  ond  29    T.   12  S.,  R.  7  E. 
Specifications  obtainable  from  the 
ab«;ve  office;   no  charge  to  prospec- 
tive b'ddtrs;    to  others   JO. 75  not    re- 
turnable 
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3/31/47  • 

Low  and  Only  Bidders 

Rubble    Breakwater;    Serial    No 

203-47-26 
CRESCLINT  CITV.  Calif.,    Del  Ncrte 

County.   Crescent  City  Harbor. 
Owner— San  Franciscc  District  Corps 
of   Engineers,   War   Dept.,    74   Nev,- 
Montgomery  Street,  San  Francisco, 
Calif. 
F'l^ns  by  owner. 

Rubble  breakwater  approx.   1000  feet 
long  extending  southeasterly  from 
end  of  'existing  breakwater  towards 
Round    Rock    and    removal    of    ap- 
prox.    790    c.y.     of     material    from 
pinnacle  rocks  in  the  flshboat  har- 
bor. 
Lov    Bidder— Bafcalt   Reck    Co.,   Inc., 
900  fitli  St.,  Napa,  Calif. 
Bids  were  taken  as  follows: 
Alternate*  1 
(la)  ■•57,900  tons  Class  A  stone  In  the 

breakwatei ; 
(lb)  81.900   tons   Class   B  do; 

(Ic)  120,500  tons  Class  C  do; 

(  2>  790  c.y.  pinnacle  rock  removal. 

Alternate  2 
(la)  52,200  tons  Class  A  stone  in  the 


4/1/47  85 

Owner  Taking  Bid* — Due  April  3, 

10  A.   M.— (Bidders   Figuring) 
Wharves,  Bulkheads,  Etc. 
LONG    BEACH     Calif.,    L«s   Angeles 

County    Berths  52,  63  and  64,  Long 

Beach  Inner  Harbor. 
Owner— Long  Beach  City  Harbor  De- 
partment, E.   J.   Amar,   port  man- 
ager, 1333  W.  EI  Embarcadero  St., 

Long  Beach,  Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $36.00. 

Following  contractors  have  taken 
out  plans: 

United  Ccnstr.  Co.,  P.  O.  Box  18S7, 
Long  Beach,  Calif. 

Guy  F.  Atkinson  Co.,  P.  O.  Box  259, 
Long  Beach.  Calif. 

Andy  Bainter,  1767  Lime  Ave.,  Long 
]&each,  Calif. 

Baruch  Corp..  5655  Wilshire  Blvd.. 
Los  Angeles,  Calif. 

C.  R.  Butt  erf  icld  Co.,  1401  N.  Gaf- 
tey,  San  Pedro,  Calif. 

Dragline  Rentals  Co.,  1000  W  Pa- 
cific Coast  nigh%\ay.  Long  Beach. 

Ben  C.  Gorwlck,  Inc.,  112  Market 
St.,  San  Francisco,  Calif. 

M.  H.  Golden  Constr.  Co.,  34Si> 
Noell,  San  Diego,  Calif. 

R.  R.  Hensler,  816  Allen  Way.  Glen- 
dale,  Calif. 

Hull,  Smale  &  Robinaon,  1033  N. 
Avalon    Blvd.,   Wilmington,    Calif. 

Johnson  Western  Co.,  2100  Wil- 
ming-San  Pedro  Road,  Berth  115,  P. 
O.    Box    6,    S-an    F^edro,    Calif. 

Livington  Truck  &  Materials  Co.. 
3366  Cherry  Ave..  Long  Beach. 

Macco  Corp.,  815  Paramount  Blvd., 
Clearwater,  Calif. 

Raymond  Concrete  Pipe  Co.,  816  W. 
5th  St.,  Los  Angeles,  Calif. 

Sully-MlUer  Cortr.  Co.,  j500  West 
7th  St.,  Long  Beach,  Calif. 

Warren -Southwest,  Inc.,  2145  East 
25th   St.,   Lo.s   Angeles,  Calif. 

Peter  Klewit  Son3  Co.,  343  Kic- 
ways  Ave.,  Arcadia,  Calif. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


3/31/47  •     36 

Engineers  Selected  to  Prepare  Master 
Plan 

Municipal  Airport 

SANTA  CRUZ,  Calif.,  Santa  Cruz  Co. 
Santa  Cruz  Municipal  Airport. 

Owner  —  City  of  Santa  Cruz,  A.  J. 
Miller,  city  clerk,  City  Hall,  Santa 
Cruz,  Calif. 

Consulting  Engineers— Kaiser  Engi- 
neers, 1924  Broadway,  Oakland, 
Calif. 


Total  bids  submitted  March  26 
were: 

Carl  E.  Nelson— Sched.  I.  $63,366; 
Alt.  A,  137,940;  Sched.  I,  Alt.  A.  $101.- 
305:  Alt.  B,  »43.940 ;  Sched.  I,  Alt.  R, 
1107,305. 

Dodge  Construction  Co.,  Inc ,  Fal- 
lon. Nev.,— Sched.  I,  |74,130;  Alt.  A. 
$45,840:  Sched  1,  AltA,  $119,970:  Alt. 
B.  S7r,840;   Sohed.   I,  Alt   B,  $149,970. 

Sllvii  A  Hill  Construction  Co.,  AI- 
hambra— Sched.  I,  $80,866.20;  Alt.  A, 
$39,940;  b'ched.  I,  Alt  A.  $120,806.20; 
Alt.  B.  $68,260;  Sched.  I,  Alt.  B.  $149.- 
126.20. 

Foster  &  McHarg,  Riverside — Sched 

I,  $82,062;  Alt.  A,  $47,990;  Sched.  I. 
Alt.  A,  $130,052;  Alt.  B.  $64,650; 
Sched.  I,  Alt.  13.  $146,612;  Sched.  2. 
$21,604.20 ;  Scheds  I  and  II  and  Alt 
A,  $151,656.20  Scheds.  I  and  II  and 
Alt.   B.  $168.21620. 

Isbell  Construction  Co..  Reno,  Nev . 
—Sched.  I.  $90,860;  Alt.  A,  .549.440; 
Sched.  I.  Alt.  A,  $140,300;  Alt.  B,  $70.- 
440;   Sched.   I,  Alt.  B,  $170,300. 

C.  E.   Seymour,  San  Diego — Sched. 

II,  $8971.90. 

Kashner  -  Bender.  Inc..  Pasadena 
and    Inglewood— Sched.    II.   $10,769.35. 

The  low  unit  bids.  Sched.  I,  was  ( I  > 
$25,  (2a)  $.36,  <2b)  $1.75.  (3)  $12.  (4) 
$200,  (5a)  $.26,  (5b)  $800,  (5c)  $40, 
(6a)  $1.25,  (6b)  $i.75,  (8c)  $12,  (7a) 
$1.50.   ab)   S1.75,   (7c)    $.12. 

The  low  unit  bid.  Sohed  II,  was-  - 
(8a)  $1140.  (8b)  $375^  (9a)  $1365  <9h. 
$870.  (9c )  $250,  (10a)  $24,  (10b)  $150. 
(Ila)  $.14,  (lib)  $19,  (lie)  $19.  (litli 
$15,  (lie*  $5  (llf)  $1.85  (12a)  $57.50. 
(12b)   $19. 


Bpeclficatlona  obtalnabla  from  th« 
office  of  the  archltecta  upon  deposit 
of  $10,  refundablei 

4/1/47  ^ 

Bond  Election  In  Amount  of  1136,000 

Sot  for  May  6 

Sanitary  £    Industrial  Sewera 

KIN08BURG,  Calif..  Fresno  Co. 

Owner  —  City  of  Kmgsburg,  Oacsr 
Erlckson.  City  Supt.,  City  Hali, 
Kingsburg,  Calif 

City  Engineer— A  J.  Ross,  City  Hah. 
Kingsburg,    Calif. 

Survey  on  Industrial  Sewer  cost* 
by  Engineer  Chas.  Oilman  Hyde, 
Professor  Ementus  of  Engineer- 
ing, University  of  California,  Berk- 
eley,   Calif. 

Includes  $85000  for  sanitary  sewer 
ayst.cm  and  remainder  for  Improve- 
ment In  svstcm  carrying  industrial 
waste.  If  the  bonds  are  passed, 
three  large  Industries  in  the  ar«» 
will    contribute    $75,000    additional. 


4/1/47  *• 

Hearing    Set    for   Apr.   7,  7:30   P.   M. 

Sanitary   Sewer 

NAPA,  Calif.,  Napa  Co.  Kaat  Ave 
from  a  point  36  ft.  westerly  from 
the  westerly  line  of  Silverado  Trail 
running   easterly  560  feet. 

Owner — City  of  Napa.  Chas.  E.  Mar 
tin.  City  Hall.  Nape,  Calif  . 

City  Engineer— H.  A.  Harrold,  City 
Hall.   Napa,  Calif. 

8-incJi  sewer. 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 
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Plans  in    Progress 

Traffic    Signal    System    Cost    $35,000 

BURLINGAME,  Calif.,  San  Matoo 
Co.   El   Camlno  Real. 

Owner — City  of  Burllngnme.  Herbert 
K.  White.  City  Clerk,  City  Hall. 
Burlingame.  Calif. 

Citv  Engineer  —  Kenneth  S.  Fitch, 
CJltv  Hall,  Burlingame,  Calif. 

Synchronization  and  modernization 
of  traffic  signal  lights  including 
Installation  of  signals  at  10  ad- 
ditional intersections. 


40—    STREETS  AND 
HIGHWAYS 


3i.iuvi.uicn :  I  ^reakw.iter; 

(27)  laying  596  llnfar  feet  of  18-lnch     <!*>>  72.100  tons  Class  B  do; 
diameter  concrete  pipe;                      dc)  104,700  tons  Class  C  do; 

(28)  laying  52   linear  feel   of  24-int h  1  (  2>  790  c.y.  pinnacle  rock  removal, 
dlametfr  concrete  pipe; 

(29)  laying  72  iinear  feet  of  30-incb 
diameter  concrete  pipe; 

(80)  laying  26  linear  feet  o£  18-lnch 
diam<>ter     corrugated     -     metal 

pipe: 
i31)  laying  26  Unoar  feet  of  24-incIi 
diameter     corrugated      -     metal 
pipe; 

(32)  ?aying  26  linear  feet  of  30-inch 
diameter  corrugated  -  metal 
pipe; 

(33)  laying  oO  linear  feet  of  36-lncl 
diameter     corrugated 

pipe: 

(34)  laying  26  linear  feet  of  48-inch 
diameter     corrugated     -     metal 

pipe:  .       ,       , 

(3C)  InsU'.llng  5.000  pounufi  of  gates, 
and 

(36)  in.stalling  l,40o  pounds  of  mls- 
cellaneoiii*  metalwork. 

Schedule  No.  3 

Lateral    R-4S,    station    2/00    to    sta- 

342/25   and    sublaterals 

(37)  R8.10C  cubic  yards  of  excavation 
for    lateral ; 

(38)  compacting  2.580  cubic  yards  of 
embankments : 

(39)  22.450  station  cubic  yards  of 
overhaul ; 

(40)  100  cubic  yards  of  excavation 
for  driilnage  channels  and 
dikes ; 

(41)  14.800  cubic  yards  of  excava- 
tion  for  structures; 

(42)  4,686   cubic   y^rds   of    backfill; 
(43)compacting  2,030   cubic    yards   of 

backfill : 
(44 1  800    squar-*    yard.s    of    dry-rotk 

paving: 
(46)   1.230  ruhio  yards  of  concrete  in 

structures : 

(46)  placing  96.600  pjunds  of  rein- 
forcement  bars ; 

(47)  erecting  6  Mbm  (f  timber  In 
structure." ; 

(48)  laying  690  hncar  feet  of  18-lnch 
diameter    concrete    nipe ; 

(49t   laying  160  linear  feet  of  24-inch 

diameter    concrete    pipe; 
(80)  laying  108  linear  fe-t  of  18-lnch 

diameter     corrugated     -     mftal 

pipe: 

(51)  laying  ?0  Mnrar  feet  of  24-in('h 
diameter  corrugated  -  metal 
pipe; 

(52)  laying  26  hnear  feet  of  30-lnch 
j         diameter     corrugated     -     metal 

pipe ; 
4  53)  laying  66  linear  feet   of   42-lncii 

diameter     coirugated     -     metal 

pipe; 
(54)  installing  6,000  pounds  ol  gales; 

*"^  ^       ,       • 

(56)  Installing    6.600    pounds    of    m'.-- 

rellaneouH    metalwork. 
Speclfirations   obtainable   from    'hr 
above  office;    no  charge    lo  prospec- 
tive   bidders;    to    others    $2    not    rc 
tumahle. 
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Alternate  3 
(la)  46.200  tons  Class  A  stone  In  tbe 

breakwater ; 
(lb)   r>.1.700   tons    Class    B  do; 

(Ic)  89,400  tons  Class  C  do; 

(  2)  790  c  v.   pinnacle  rock   removal. 

Alternate  4 
(la)  .37,500  tons  Class  A  stone  In  the 

breakwater ; 
(lb)  4S,700  tons  Class  B  do; 

(Id  69.000  tons  Class  C  do; 

(  2)  790  cAf.  ninnacle  rock  removal. 
Complete    olds    submitted    Mar.    28 
me*al  i  were: 

Bas.'ilt  Rock  Co..  Inc.,  Napa.  Calif  , 
Alt  1  (la>  $4.20-  (lb)  $2.80:  (Ic) 
.t2R0  (2)  $40:  total.  $841,500;  Alt.  '/. 
(la)  S4.43;  (lb)  $3.03:  (lc»  $3.03:  (?» 
$40.  total.  $749,459:  Alt.  3.  (la)  $4.60: 
(lb>  $3  20-  (Ic)  $3  20.  (2)  $10;  total, 
S734.04O:  Alt  4  (la)  $4  97;  (lb)  $3.57; 
(lc>    $.1.67:    (2)   $40;   total.   $638,164. 

Healy-  -  Tlbbitts  Conatr.  Co.,  Sat 
FrancLsco.  Calif.  Alts.  1.  and  2.  no 
Md-  Alt.  ?.  (la)  $5.r.5;  (lb)  $5.35;  (lO 
<ii3  (?)  $62.30:  total.  $905,540;  Alt.  4. 
(la)  $5.8r.:  (ib)  $5.85;  (Ic)  $3.25;  (2) 
$62.50     trtal,  $777,895. 

Plombc  Bros  &  Co..  San  Francisco, 
Calif.  Alts.  1  and  2.  no  bid;  Alt.  3 
(la)  $4.60:  (lb)  $3.80;  (Ic)  $3;  (2)  $80; 
total.   $781,360:   Allt.   4,  no  bid. 

Morri!»on-Knud«ei  Co..  San  Fran- 
cisco. Calif..  Alt.  1  (la)  $5.60;  (lb) 
$4.60:  (Ic)  $3.35:  (2)  $40;  total.  $1  - 
12  276;  Alt.  2  (la)  $5.75:  (lb)$4.75; 
(Ir)  .'^.50;  (2)  $40.  total.  $1,042,100 
Alt  3  (la)  $6;  (lb)  $5;  (Ic)  $4;  (2. 
S40  tntal.  $984,900;  Alt.  4.  (la)  *7 
(lb)  $6;  (Ic)  $4.30;  (2)  $40;  tot.a). 
$896,800.  ^        ,  , 

Westbrrok  A  Poi>o  and  McDonaM. 
Sacramcrto.  Calif,  da)  $5  per  ton; 
(lb)  $4  por  ton.  (Ic)  $4  per  ton;  (2» 

Government  estimate.  Alt.  1  da) 
$4  60:  (lb)  $3.96:  dc)  $3.40:  (2)  $31, 
total.  $1,018,245;  Alt.  2  (la)  $4.54;  (lb) 
?4  01;  (lc»  $3.48;  (2)  $r>l ;  total.  $91(>.. 
l.-SS-  Alt.  3  (la)  $4.01.  (lb)  ."4.09;  (lO 
$3  58;  (2!  $31;  total.  $S1C.057;  Alt.  4. 
(la)  $4.79;  (lb)  $4.30:  (Ic)  $3.S0;  (2» 
$31 ;  total.  $676,725. 
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DOCKS,  PIERS  & 
HARBORS 


-DAMS,  RESERVOIRS  A 
DREDGING 


84 


8/31/47 

Contract  Awarded  -  • — 

Big    Dry  Croek    Boaorvoir    and    Out- 
lots;  Spec.  1241  Cost  $762,895.80 

NEAR   CLOVIS,    Calif.,    Presno    Co. 

Owner— U.  8.  Engineer  Office,  Wright  | 
Bldg.,  Sacramento,  Calif. 


3/.11/47 

Low   and  Only  BIddera  „.,,„., 

Pier  Repairs:  Spec.  18277  Cost  $20,(^0 

«AN  DIEGO.  Calif..  San  Diego  Co. 
Piers  F,  G.  H  and  I,  Niva'  Air  Sta- 
tion. North  Island. 

Owner- nth  Naval  District.  F\ihHc 
Works  Department.  1220  Pacific 
ITlghway.   San   Diego,  Calif. 

Plana  by  owner. 

Includes  pulling  of  approximately  P2 
broken  piles,  drivmg  of  approxi- 
mately 173  piles,  removing,  cult  lag 
and  replacing  of  existing  chocks 
.ind  inttaliallon  of  new  chocks  as 
required. 

Uiw  Bidder— Macco  Corp.,  816  Para, 
mount  Blvd.,  Clearwater,  Calif. 
$20,050. 

Other   bids    March    26   were: 
Dawson    Straight    Co..    $23,588.80, 
Johnson  Western  Co..  $23,900. 
M.  H.  Golden,  $27,830. 
Hull.  Smale  &  Rohlnscn.  $28,438. 
E    a.   rerham,   $37,389. 


4/1/47  ^♦> 

Low  and  Only  Bidders 

Improve   Runways;    Pro.  6-47-386 

WKLI-S.  Nev.,  Elko  Co.  Intermediate 
Landing  Field. 

Owner  —  Civil  Aeronautics  Admin.. 
5651  Manchester  Ave..  Los  Angeles. 
Calif 

Plans   by   owner. 

Includes  clearing,  grading,  graveling 
and  sealing  the  east-west  runway; 
clearing  and  grading  of  the  north- 
east and  .southwest  land  strip,  mov- 
ing and  instaliing  beacon  and 
power  shed  at  the  Wells,  Nev.,  In- 
termediate  landing  fie'.d;   Proposal 

l»vv  Blddeis— Carl  E.  Nelson  Co.. 
Logan,  Utah;  S-.h.  1.  $63,365;  with 
Alt  A,  $101,305:  With  Alt.  B.  $107.- 
305;  and  C  E.  Seymour.  3773  Van 
Dyke  Ave.,  San  Diego,  Calif.,  Scb. 
II.  $8971.90 
The  work   Involves: 

Schedulo  1 
(1)  1?0  acres  clearing  and  grubbing; 
(2a)  120.000    cu.    yds.    grading,    un 

classified ; 
(2b)  6,500  M  gal.  watering; 

(3)  24  lln.  ft.  48-lnch  galv.  corrurat- 
ed  metal  pipe,  complete ; 

(4)  1  48-ln.  galv.  end  section  and 
connecting  band  (Installed  com- 
plete) ; 

(5a)  16.200  lin.  ft.  fence.  Class  "D"; 
(6b)  1  each  20  ft.  cattle  guard  (steel 

gtate) ; 
(5c)   1    each    14  ft.   .steel   gate; 
Total    Schedule   1 
Alternate  A 
(6a)  24.000  cu.  yds.  9  In.  gravel  base 
(.4  sq.   yd.) ; 

Alternate   B 
(7a)  24,000  cu.  yds.  9  In.  gravel  base 

(Crushed) ; 
(7b)  2.000  M  gal.  watering; 
(7c)  37,000  gal.   liquid  asphalt  MC-2 
Total    Schedule   1,   with    Alternate    B 
(unrrushed) ; 
(6b)  2.000  M.  gal.  wateripg; 
(6c)  37.0(»0  pal.  liquid  asphalt  MC2, 
Total    Schedule   1    with    Alternato    A 
Schedule  M 
(8a)  lump  f-um  move  Beacon  Tower 

a'ld   Beacon ; 
(8b)  2  coats  paint  Beacoi^  and  Tow- 
er; 
(9a)  lump  sum    move    10x14,   power 
shed    complete   and    reerect    In- 
cluding painting; 
(9b)  lump     sum     transformer     pad. 

Reg.  etc.,  per  drawing  4431-6; 
(9c)  lump  sum  rewlie  "03"  cabinet 

in  power  shed : 
(10a)  10  each   remove   60   ft.   bound- 
ary     markers      and      transport 
angles  and  post; 
(10b)  26  each  r»move  boundary  cone.i 

from  old  field  and  transport; 
(11a)  a)  13.300  lin.  ft.  Install  cable  IS 

Incb  ui.derground: 
(lib)  b)  38    each    Install    rigid    oono 

lights ; 
(lie)  c)  4    each    Install   tlpover  cone 

lights; 
(lid)  d)  4    each    Install    AJ    cablnet.s 

for  splices  (If  ordered) ; 
(He)  e)  2  each  concrete  cable  marK- 

ers   (If  ordered) : 
(llf)  f)  84      each      paint      boundary 

cones ; 
(12a)  a)  23  each  Install  60  ft.  bound- 
ary marker; 
(12b)  b)  46  each  paint  60  ft.  bound- 
ary markers,  per  coat. 
Total  Schedule  H 
Total    Schedule   1   4    M    with   Alt.   A 
Total    Schedule  1   A    11    with   Alt.    B 


4/1/47 

Contract    Awarded 

Transmission  Line;   Inv.  3936 

Cost,  $2S6,0<iO 
PORTLAND,  Orcijon. 
Owner — Bonneville    Power    Admlnl.s- 

tratlon,    Portland.    Oregon. 
Clearing  right-of-way  and  coiiatruct- 

Ing  Kallapell    -    Kerr   Dam    115-kv. 

transmission   line. 
Contractor — McPhall   Engrg.  Co.,  Ta- 

coma,  Wash. 


39— SEWERS 


3/21/47  39 

Preliminary  Plans  In  Progress — Bond 

Election  Contemplated 
Hillcrest    Sewors  Cost    $41,000 

ROSE  VI  OLE,    Calif.,    Placer    Co. 
Owner   —    City    of    Rosevllle.    R.    W. 

Terry.  City  Clerk,  City  Hall.  Ro.^e- 

ville.  Calif. 
Works  Engineer— Frank  E.  Packaro, 

3)2   Lincoln    St..    Rosevllle,    Calif. 


4/1.^47  *^ 

Owner    Taking    Bids — Due    April    15, 

IC  A.   M. — Grading  and   Bridgea 
WASHINGTON. 
Owner— State  of  Washington.   Direr - 

tor  of  Highways.  Clarence  B.  Shaln 

Olympia,  Washir.gton. 
Plans  by  Engrg.  Dept.  of  Owner. 

FVojects  Include: 

1.  Clearing,  grubbing  and  grading 
on  0.30  mile  of  PSH  No.  1,  Coweman 
River  north  In  Cowlitz  County,  FAP 
No.  UI-32  (12)  Unit  6,  involving  lump 
aurin  clearing  and  grubbing,  about 
158.800  c.y.  of  common  excavation,  2,- 
460  c.y.  of  selected  roadway  b«)rrow, 
and  other  items. 

2.  Widening  .shoulders  on  4.999  ml. 
of  PSH  No.  8,  Toppenlsh  to  Toppeu- 
Ish  Creek  In  Yakima  County,  a  state 
project,  involving  lump  sum  clear- 
ing and   grubbing,    about   69,57o  c.y. 


• 

How  many 

jobs 
equal  $30 


3^ 


3/31/47  39 

Owner  Taking   Bids — Due  Apr.  11, 

^  P    M 
Intercepting  Sewers  Cost  $100,000 

EUGENE.  Ore. 
Owner— City    of    Eugene.    City    Mgr 

Deane    Seeger,    Eugene.    Ore. 
Engineer— John    W.    Cunningham    u. 

Associates,    Spa'.ding    Bldg.    ,Port  • 

land,   Oie. 

Amazon     project    including    24     in 
to  36  in.  reinforced  concrete  pipe 

and    Franklin   Project    including  30 

In.  to  18  In.  concrete  pipe. 

Specifications  o'otalnable  from  of- 
fice of  Engineer  upon  deposit  of  $?0 
per  set. 

3/31/47  30 

Contract    Awarded 

Sewers  Cost    $131,090.60 

LOS  .\NGELE«?.   Calif.   Los  Angelca 

Co.   Layton   Dr.   and   Suntet   Blvd. 
Owner— Los    Angeles    City    Board    of 

Public   Worka.    153   City   Hall.    Lt  .^ 

Angeles.   Calif. 
Plans  by  engineering  department   of 

owner. 
Contractor— I.    C.    Constr.    Co.,     1033 

Arden    Dr..  Tempio  City,  Calif. 

3/31/47  39 

Owner  Taking   Bid*— Duo  April  10, 

7:30  P.   M. 
Storm  Drain 

EL  CERRITO,  Calif..   Contra   Costa 
County.    Caatro    School,    south    of 
Gladys  Ave.,  between  Norvell  Ave. 
and  Lawrence  Ava 
Owner— Richmond  School  District,  W. 
T.    Helms,    secretary.    Administra- 
tion Bldg.,  1108  Blssell  Ave.,  Rich- 
mond, Calif.  -  „  _. 
Architect— Dragon,  Schmidts  &  Hard- 
man.   2068  Allston   Way,   Berkeley, 
Calif. 
36- Inch    concrete    pipe    storm    drain 
across  the  north  end  of  the  school 
property. 


During  the  course  of  one 
year  many  subscribers  to  the 
"Builder"  profit  by  having 
additional  copies  delivered 
to  various  Departments  and 
Branches  throughout  the 
State. 

For  an  extra  ^30  per  year 
(or  JJ3  per  month)  they  as- 
sure themselves  each  office, 
department,  or  branch  is 
getting  timely,  specific  tips 
on  construction  news  —  and 
getting  them  fast  and  first 
hand.  The  well-rounded 
editorial  coverage  of  the 
"Builder"  is  must  reading 
for  well  informed 
contractors. 

For  an  additional  subscrip- 
tion   phone:   MArket  7110 
or  write 

StbtcrlpfloH  0«parfRi«at 

DAILY  PACIFIC  BUILDER 

RlRceN  Aiiiicx  •  P.  O  loK  1373 
Soa  Proaclteo  If.  Calif. 


FOR     SALE 

Compressors  -  Pomps 
Pneumatic  Tools 
Rock  DrIUs 

Compfefe  ftenfol  Service 


•  •  • 


•  •  • 


THE  mX  COMPANY  •  INC. 

SI2  SIXTH  STREET  UNdtrhlll  SOU 


of  unclaaa  excavation.  162  If.  of 
beam  giMird  rail,  156  if.  of  72x44-tn. 
metal  arch  culvert,  656  l.f.  culvert 
pfpe  and  other  Items. 

S.  Manufacturing  and  stockplllnj? 
eruohed  mineral  aggregate  for  PSH 
No.  •,  Jorsted  Creek  to  Rainbow 
Trail;  PSH  No  «,  Big  Qullcene  Rlv 
«r  to'  Contractor's  Gulch ;  PSH  No. 
•,  Contractor's  Gulch  to  Sequlm ;  SSH 
No.  9-F,  Sequlm  to  Dungeness  In 
Clallam.  Jefferson  and  Mason  Cos.. 
a  state  project.  Involving  about  7,480 
c.y.  crushed  mineral  aggregate  in 
stockpiles  and  6.200  c.y.  of  crush  efJ 
cover  stone   In   stockpiles. 

4.  Ballastmg.  surfacing  and  con- 
structing asphaltic  concrete  pave- 
ment and  light  bituminous  surface 
treatment  on  shoulders  on  .S466  miles 
of  PSH  No  15.  Summit  to  Gaynor 
In  Chelan  County,  FAP  No.  F-190 
(7),  Involving  about  21,290  c.y.  of 
ballast,  8,540  c.y.  of  crushed  stone 
surfacing.  1,000  c.y.  of  crushed  stone 
filler.  lOS  tons  bituminous  cemenL 
MC-S.  1,870  c.y.  crushed  cover  stone 
from  stockpile.  16.425  tong  of  asphal- 
tic concrete  and  other  items. 

5.  Clearing,  grubbing,  grading  and 
surfacing  en  0  606  mile  of  SSH  No. 
8-E  bet.  Ortliig  and  Electron.  In 
Pierce  County,  a  state  project  in- 
volving lump  sum  clearing  and  grub 
blng.  and  about  4.020  c.y.  of  channel 
excavation,  21,120  c.y.  gravel  borrow, 
1,200  c.y.  gravel  surfacing,  1,950  c.y 
loose  hlprap  and  other  Items. 

6.  Repairing  trusses  and  bridere'- 
Nob.  lASll,  1/2,  l-AP/14.  l-AP/24, 
2/806,  5-ER/7.  17/253.  l-A/205  and  5- 
M/S  on  PSH  To^.  1.  2,  5.  and  17. 
and  SSH  Nos.  1-A  and  5-M  in  King, 
Whatcom,  Skagit  and  Snohomish 
Counties,  a  state  project.  Involving 
lump  gum  repairing  trusses  on  each 
of  the  above  bridges  and  other  items. 

7.  Cleaning  «nd  painting  six  stc.J 
bridges  on  SSH  Nos  1-A,  5-B,  and 
5-M  In  Whatcom,  King,  and  Sno- 
homish Counties,  a  state  project,  in- 
volving lump  sum,  each  bridge. 

8.  Constructing  steel  girder  bridge 
over  Blmle  Slough  and  grading  ap- 
proaches to  bridge  on  0.199  mile  of 
SSH  No.  12-F  on  Puget  Island  ir. 
Wahkiakum  County,  a  state  proje-ji 
Involving  13,300  c.y.  embankment 
from  borro\\,  3,230  c.y.  fragmentary 
rock,  1,70C  c.y.  balla-st,  600  If.  culvert 
pipe.  310  c.y  concrete,  42.000  lbs.  of 
steel  relnf.  bars.  49.000  lbs.  structurril 
steel,  6,300  lbs.  cart  steel,  lump  sum 
erecting  structural  steel  (02  ton.s  fur- 
nished by  State),  3,20o  If.  preca.^t 
concrete  piling  and  other  items. 

ft.  Clearing,  grubbing,  grading,  bal- 
lasting and  surfacing  on  Clark  Coun- 
ty road  projects:  Sara  east.  FAS  No 
S-74  (1):  Amboy  vicinity.  FAS  No. 
S-75  (1),  and  Camas  vicinity,  FA.i 
No.  8-77  (1),  6.343  miles,  involvh>g 
about  12  acres  ef  clearing,  12  acres 
grubbing,  67,142  c.y.  common  excav  . 
11,65a  c.y.  sodd  rock  excav.,  22.951  c.y. 
ballast,  8102  c.y.  crushed  stone  sur- 
facing, 7,685  c.y.  crushed  mineral  ag- 
gregate  In  stockpile.  120  c.y.  concrete, 
14,398  lbs.  steel  relnf.  bars.  2,475  l.f 
culvert  pipe,  and  other  items. 

10.  Surfacing  and  constructing  a 
light  bltulonmus  Hurface  treatmeiit 
on  12.795  miles  of  Pasco-Kahloius 
Road,  Knnkllr  County  road  project, 
FAS  No.  S-8S  (1».  involving  about 
26,250  c.y.  selected  roadway  borrow, 
10.400  c.y.  crushed  stone  surfacing, 
3,300  c.y.  crushed  cover  stone,  350 
tons  of  bituminous  cement  MC-2,  and 
other  Items. 

Specifications  obtainable  from  the 
above  office  upon  payment  of  $2.00. 


so  construction  of  Rock  Craak 
bridge. 

Ijoy.  Bidier— Venlir  Curi,  Gresham. 
Ore..   1173,147.75. 

WASHINGTON  COUNTY  —  Barnes 
Road -Multnomah  County  Line  Sec- 
tion of  the  Sunset  Highway.  FAP 
Nos.  F-186  (12)  and  F-186  (13).  2.52 
miles  of  grading  and  paving;  also 
construction  of  two  overcrosslng 
structures. 

Low  Bidder— Porter  W.  Yett,  6500  NE 
Alnsworth.  Portland,  Ore.,  J734,1W 


40 


lev,    Portland.    Ore..    $56,682.00. 

JACKSON  COUNTY— Ashland  (Wa- 
ter St-Oak  St.)  Section  of  the  Pa- 
cific Highway.  Federal  Aid  Proj- 
ect No.  FI-302  (3)  0.12  mil*  of 
gradmg  and  paving. 
L«v/     Bidder— Albert     W.     Denton. 

Vancouver.  Wash..  $49,848. 

UMATILLA     COUNTY    —    Umatilla 
Boardman-Stanfield  Highway  near 
Stanfleld.    State    project   0.87    mile 
of  earth  dike. 
Low  Bidf^er — Loren  Petro,  Hermi.s- 

ton,  Cre.,  $7289.50. 


4/1/47 

Low    Bidders 

Grading   and    Bridges 

OREGON 

Owner    —    State    of    Oregon.     State 
Highway  Commission,   Public  Se'- 
vice   Bldg.,   Portland,  Ore. 

Plans  by  engmeering  department  o' 
owner. 
P'rolects    include : 

CURP.Y  COUNTY— Clean  and  paint 
bridge  over  Pistol  River  and  bridge 
over  Elk  Creek  on  the  Oregon 
Coast  Highway.   State  project 

LoV  Bidder— J.  S.  Morris  Cc,  2439 
Webster  St.,  Berkeley,  Calif.,  $6790 

KLAMATH  COUNTY  —  Construct 
three  bridges  over  Sprague  River 
en  Sprague  River  Highway.  State 
tjroject 

Low  Bidder — Clifford  A.  Dunn.  Kla- 
math   Falls,    Ore,    $159.12%. 

M.'VLHEUR  COU>TTY  —  Nyssa  (1st 
Street-7th  Street)  Section  of  the 
Old  Oregon  Trail.  FAP  No.  S-70 
(2).  0.40  mile  of  grading  and  pav- 
ing. This  project  may  be  bid  in 
combination  with  the  Ontdrio 
Pavement  "Widening  project  in 
Malheur  County. 
I.,<)w  Bidcior — Stinlev  &  Eyian,  Boise. 

Idaho.  $54,078.50. 
MALHEUR  COUNTY  — Ontario  (SW 
l.st  St.-SW  12th  St.)  Section  of  Old 
Oregon  Trail.  State  /iroject.  0.7C 
mile  pavement  widening.  Project 
may  be  bid  In  combmatlon  w5th  the 
Nyssa  Paving  project  In  Malheur 
County. 
Low  Bldd<?r— Stanley  &  Eylan,  BoLse, 

Idaho,   582.363. 
TILLAMOOK    COUNTY— Clean    an<l 
paint   Nec&mey   Creek    Bridge   and 
Nchalcm  River  Bridge  on  the  Ore- 
gon Coast  Highway.  State  project. 
Low  Bidder— Pacific  Bridge  Painting 
Co..   55   New    Montgomery    St.,   San 
Francisco,   Calif..   $9951.50. 
MULTNOMAH    COUNTY— Trotitdnli 
Wahkeena    Creek     .section     of     the 
Columbia  Riv(-r  highway,  FAP  No. 
FA-248    (11),    0.9    mile   of    rock   toe, 
2.58  miles  of  rock  slope  protection. 
8.43   miles   of   roadbed   topping  atul 
tr.p  sol;    seeding.    Requiring    185,00«1 
cu.  yds.  of  rock  excavation,   114.000 
cu.    yds.    of    topf-oil    materials    and 
280   acres   seeding. 
Low    Bidder— J.    N    &    M.    J.   Conloy. 
Portland.    Ore.,    $389,770. 
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3/31/47 

Plans  in   Progress 

Street  Extension  Cost  $2<)C.0O0 

BLTRLINGAME,     Calif.,     San     Mater 

Co.   Carolan    Ave.   north   from   Oak 

Grove  Ave.,  to  Broadway. 
Owner — City  of  Burlings.me,  Herbcri 

K.    White,    City    Clerk,    City    Hail, 

Burlingame,  Calif. 
Citv     Engineer — Kenneth     S,     Fitch, 

City  Hall,  Burlingame,  Calif. 
Uniform    right    -    of    -    way    70-ft.    li. 

width    with    roadway    56    ft.    from 

curb   to   curb. 


S/.^l/47  41 

Contemplated 

Pumping    A    Chlerlnatlon    Plant 

YREKA,  Calif.,  Siskiyou  Co 

Owner— City   of    Yreka,    Kathryn    K. 

Brown,     City     Clerk.     City     Hal». 

Yreka,  Calif 


41 


4/1/47 

Lew  and  Only  Bidders 

Pipe  Line  Alterations         Cost,  $25,684 

VENTURA  COUNTY,  Calif.  Between 
east  city  limits  of  Ventura  and 
Montalvo. 

Owner — State  of  California,  Division 
of  Highways,  8C8  State  Bldg.,  Los 
Angeles,  Calif. 

Plans  by  Engrrg.  Dept.  of  Owner. 

Replacement  and  atleratlons  to  pipe 
lines,  crossovers  and  Irrigation 
systems  on  properties  qf  the  Mon- 
taivo  Mutual  Water  Co.,  et  al. 

Low   Bidder — Pacific   Pipe   Line  and 
Engineers,    Ltd.,   226S   K.    Firestone 
Blvd.,  Los  Angeles,  Calif.,  $25,684. 
Other  bids  March  25  were: 
Ventura  Pipe  Line  Constr.  Co.,  $27,- 

865  05. 

B.  N.  Dunbar  &  Son,  $29,288.59. 
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3/31/47 

Plans  In   Progress 

Resurfacing  Ccst   $35,000 

BURLINGAME,     Calif.,     San     Maun 

Co.    Burllrgame    Ave.    between    El 

Camlno  Roal  and  California  Driv»>. 
Owner — City  of  Burlingame,  Herbert 

K.    Wliite,    City    Clerk,    City    HaM. 

Burlingame,    Calif. 
.'"•Ity    Engineer     -    Keuneth    S.    Fi»ili, 

City    Hall,    Burlingame.    Calif. 
Hpfeuriacing   ard    widening. 

3/31/47  40 

Plans   in    Progress 
Curb,   Gutter   &    Sidewalks 
SUNNYVALE,     Cdlif.,     Santa     Clara 

Co.    Sotjth    sido    trf    California    Ft 

from  Pastoria  to  Mathilda  Streets. 
Owner    —    City     if     Sunnyvale,     Idh 

Tructchonck,  Cl'y  Clerk,  City  Ha.li, 

Sunnyvale,    Calif. 
Citv    Engr.— I...    Molvin    Pollard,    Clly 

Hall.   Sunnyvale,   Calif. 


SnppUes,  Equipment 

Sub-Contract 

Information 

(Continued  from   First  Section) 


Assets  Admin.,  83  Berry  St..  San 
Francisco.  Calif.,  announcaa  aalea 
of  clamps,  clipa,  Unka,  shacklaa.  awlv. 
ela.  to  priority  claUnanta  and  normel 
trade  channels  concurrently  with 
closing  date  aet  for  April  15 

3/31/47  «• 

Sal*   of    Fittings   4    Flangaa 

RK7HMOND,  Calif..  Contra  Costa 
Co.— War  Assets  Admin.,  Bldg.  Yard 
No.  2.  Richmond,  Calif.,  announces 
sale  of  misc.  forged  steel  screwed 
fittings,  weld  fittings  and  flanges  t> 
normal  trade  channels  with  closing 
date  set  for  April  21. 
3/31/47  ** 

Sale  of   Plpa   Fittings 

SAN  FRANCIS  JO,  Calif  —  War 
Assets  Admin..  33  Berry  St.,  S*.n 
Francisco,  Calif.,  announces  <«ale  of 
black  and  galv.  steel  pipe  fittings 
to  normal  trade  channels  with  clos- 
ing date  set  for  Apr,  21 

3/31/47  *'^ 

Sale  of  Hopeman  Warehouaa 

Clearanca 

RICHMOND,  Calif.,  Contra  Costa 
Co— War  Assets  Admin.,  Admin. 
Bldg.,  Richmond  Calif.,  announcos 
mall  bid  and  spot  sale  of  Hopeman 
Warehouse  clearance  Including  aulo. 
motive,  contructicn  and  Industrial 
parts,  rigging  equipment,  electrical 
supplies,  hardware,  plumbing  and 
janitorial  supplies  with  closing  date 
set    for    Apr.    7 
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3/31/47 
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42— MISC.    SUPPLIES    AND 
MATERIALS 


3/28/47 
Steel  Strand 
Bids  Wanted 
COLORADO 


42 


BIO  THOMPSON 


Tax    Rate    Increase    Election    Set    for    PROJECT     Colorado.-Untll   April    7. 
Apr.   22    (To   Provide   Capital  2^';.  M.,  bids  wlU  be  received J)y  the 

Outlay    Fund) 


Streets  A   Parks 


U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Inv.  F-46,412-A  for  1,800, 


3/31/47 

Street  Sweeper   Refills 

Contract    Awarded 

SAN  FRANCISCO,  Calif.  —  A.  U 
Young  Machinery  Co.,  1301  Howard 
St.,  San  Franolsco,  Calif.,  awarded 
contract  by  M.  H.  Gerry,  Purchaser 
of  Supplies,  270  City  Hall,  San  Fran- 
t«lsco,  Calif.,  under  Bid  No.  4407  for 
ftimlshlng  refills  for  Austin  and  El- 
gin Street  sweepers  for  the  term 
May  1,  1»47  to  Apr.  30,  1948. 
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4/1/4T  1" 

Hearing   Set   for   Apr.   21,  8   P.    M. 

Street    Improvement;    Res.  908 

SAN  LEANDRO,  Calif..  Alameda  <;<>. 
Dolores  Ave.,  between  Bancroft 
Ave.    and    Morgan    St. 

Owner— City  of  San  Leandro.  H.  H. 
Burbank.  City  Clerk.  City  Hall 
San  Leandro,  Calif. 

City  Engineer  —  Chas.  F*  Martin. 
City  Hall,   Sen    Leandro,  Cailf. 

Street  improvement  including  8  m. 
vitrified  clay  pipe  main  sewer;  4 
In.  house  lateral:  recon.structli.« 
portion  of  existing  culvert  at  Ban 
croft  Ave  Intersection:  curb,  gut- 
ter and  sidewalks,  ])avlng  roadway 
with  water  hound  macaiam  anf 
armor  coat  surface. 


4/1/47 

Low    and    Only    Bidders 

Sldew;)lk,    Gutter    and    Curb,    Etc 

EL  CERRITO,  Calif.,  Contra  Costa 
County.  East  side  of  Ashbury  Ave., 
between  Lincoln  Ave.  and  south- 
erly line  of  the  El  Cerrilo  Hlgb 
School     property. 

Owner     —     Richmond     Union      HlKh 

School  District,  W.  L.  Helms,  sec- 
retarv.  Administration  Bld^.  IIOS 
Bissell    Ave,    Richn:ond,    Cn  fT. 

Architect  —  Dragon.  Sohmidtp,  & 
Hardman,  2068  Alloton  Wiy,  Berk- 
eley,  Calif. 

Includes  ffreet  sidewalk,  gutter  and 
curb,  including  concrete  retaining 
wall. 

Low    Bidder— J     Henry    Harris.    2'5.*7 
9th    Street,    Berkeley,    Calif.,    $10 
R34.K7. 
O.  C.  Jones  &  Son.  Berkeley.  Calif., 

at   $16,703,   submitted   only    other   bid 

March  27th 


el' CERRITO,  "calif..    Contra    Costu    OW    •»"•    "     %-inch   diameter    hlgh- 
qq  strength   steel   strand,   f.o.b.   shipping 

0\vn'ev— City  of  El  Cerrito,   R    Ward  'point  and/or  Loveland,  Greeley.  Ster- 

Crarv,      CummiB.-iloner     of      Public  \  HiB  and  Brush,  Colo. 
Works    City  Hall,  El  Cerrito,  Calii.  |     Specifications  obtainable  from   the 
City  Engr.— R.  R.  Randall.  City  Hal!    above  office. 

El  Cerrito,  Calif  

Resurtacing  aoine  of  present  streets,  '3/28/47  42 

etc.  '  I  Overhead  Ground  Wire,  Etc. 

'  Bids  Wanted 

3/31/47  *0       DAVIS  DAM,  Arizona.— Until  April 

Low  and  Only  Bidder  7,   2   P.   M.,  bids   will   be   received  by 

Puling  Cost  $4976.50   the    U.    S.    Bureau    of    Reclamation, 

FRESNO,  Calif.,  Fresno  County.  Por-    Denver,    Colo.,    under    Inv.    A-7009-A 

tlon     of     W.     Olive    Ave.,    between    for  overhead  ground  wire,  dead  ends, 

State  and  Highway  Route  No.  4  and    etc.,  f.o.b.  shipping  point  and/or  Earp, 

easterly  line  of  Weber  Ave.  Calif. 

Owner— City  of  Fresno,  D.  E.  Rough-        Specifications   obtainable  from   the 

ton,    city   clerk.   City    Hall,   Fresno,  ,  above  office. 

Calif.  (  

City    Engineer— A.    Segal,    City   Hall.    3/31/47  •     42 

Fresno,   Calif.  I  Steel    Pips  and  Bend* 

Approximately  0.06  mile  paving.  |  Bids  Wanted 

Only   Bidder— Valley   Paving  &   Con-  |     sAN     LUIS     OBISPO,     Calif,     San 

Btruction  Co.,  165  N.  H  St.,  Fresno,    Luis  Obispo   Co.— Until    April    7,   7:30 

Calif.,  $4976.50.  I  P.    M.,   bids    will    be   received    by   the 

'City  of  San  Luis  Obispo,  J.  E.  Brown, 

3/31/47  40   city  clerk.  City  Hall,  San  Luis  Obispo, 

Contract  Awarded  I  Calif.,    for   furnishing  steel    pipe    as 

Planting  Cost  $10,914.25  |  follows  : 

LOS  ANGELES,   Calif.,    Los  Angeles    576    Hn.    ft..    Including  pipe    bends   of 

r-,^.,T>fv.    Arnivn  Spoo  Parkwav.  be-        12-ln.     inside    diameter    x    3/16-ln. 


8/31/47 

Clutch    Facings 

Contract   Awarded 

SAN  FRANCISCO.  Calif  —  Pacific 
.Automotive  Co.,  116  Van  Ness,  San 
Francisco,  Calif.,  at  (1)  $5.91;  (2> 
$689;  (3)  $5.91;  2%  10th  prox ;  part 
in  Btock  for  Immediate  delivery  and 
balance  30  to  60  days  awarded  con- 
tract by  M.  H.  Gerry,  purchaser  of 
fupplioH  of  the  City  and  County  of 
San  Francisco,  270  City  Hall,  San 
Francisco,  Calif.,  under  bid  J*o.  3860 
for  furnishing  and  dellverin>?  ct 
aoml-metalllc    <  lutoh    facings. 
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3/31/17 

Misc.  Structural  Steel 

Bids   Wanted 

SHOSHONE  FJRCJECT.  Wyo.- 
Until  Apr.  21.  2  p.  m.  bids  will  be  ro- 
c'lvod  by  the  U.  S.  Bureau  of  Rec- 
lamation. Customhouse.  Denver.  Colo, 
under  Spec.  1761.  for  furnishing  and 
delivering  fob.  cars  at  the  shipping 

point  or  f.ob.  cars  ^^ ^^^fV ■ /^^^r 
mlng.  at  the  option  of  the  bidder, 
miscellaneous  structural  steel  for 
Henrt  Mountain  J^ower  Plant.  «ho- 
Hhone  Project.  Wyoming.  The  ma- 
terials Will  be  installed  by  the  Gov- 
emment.  , 

No  charge  for  cipirs  of  t*ie  speci- 
ficntlons  to  piosptct'.ve  bidders;  to 
others    $0.75.    not    returnable 


County.  Arroyo  Seco  Parkway,  be 
tween  College  St.  and  Bernard  St. 
Owner— State  Division  of  Highways, 
S.  V.  Cortelyou.  di.it rict  engineer. 
Room  808  State  Bldg,  Los  Angeles, 
Calif. 


wall    thickness,   steel   pipe   in  24-ft. 
length    secfTons,    with    belled    ends 
for  field  welding,  asphaltum  dipped 
and  wrapped  with  40-lb.  rag  felt. 
The  following  steel  pipe  bends  shall 
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4/1/47 

Low    Bidders 

Highway    Improvements 

OREGON 

Owner  —  Oregon  State  Highway 
Commission,  8rd  floor.  Public  Ser- 
vice Bldg.,  Portland,  Ore. 

Plans  by  engrg.  dept.  of  owner. 
The  work  Involves: 

HARNEY  COUNTY  —  North  Unit, 
Grant  County  Line-Crow  Flat  Sec- 
tion of  the  John  Day-Burns  High- 
way. FAP  No.  S-90  (1),  6.31  miles 
of    grading,   surfacing  and   olHng. 

Low  Bidder- E  C.  Hall  Co.,  Tlgard 
St.    Portland.    Ore..    $296.91.T 

JEFFERSON  COUNTY  —  Madras 
Sectten  of  the  Dalles-California 
Highway.  SUto  project.  0.37  mile 
of  grading  and  bituminous  macad- 
am aurfacing;  widening  of  Willow 
Creek  Bridge;  and  furnishing  of 
5,100  cu.  yds.  crushed  rock  In  stock - 

Low  Bidder— Bab'er  Bros.,  4617  SE 
Milwaukee.    I'ortland.    Ore.,    $81,644 

LANE  COUNTY— Gillespie  Comer- 
Lorane  Section  of  the  Territorial 
Secondary  Highway.  State  proj- 
ect. 1.27  miles  of  regrading  and  ROO 
mllee   of   surfacing  and  oiling. 

Low  Bldder-D.  F.  MrlO>n7ie.  Salem. 
Ore.,    $117.950  50  ^       , 

MALHEUR  COUNTY— Jordan  Creek 
Rock  Creek  Production  project  on 
the  ION  Highway.  State  project 

Low  Bldder-P.  B.  Doherty  &  Sor..-. 
Pnti  land    Ore  ,  $.^4,650 

MULTNOMAH  and  WASH1NGT(3N 
COUNT IE8— West  Union -CornplUis 
Pass  Section  of  the  Hlllsboro-Cor- 
nellus  Paaa  County  Road.  FAP  Na 
S-8  (3).  8.69  miles  of  grading  and 
bituminous  macadam  surfacing;  al- 


3/31/47  •     40 

Owner  Taking    New  Bids — Due   April 

10,  10:30  A.  M. 
Traffic  Signal  Control   Systems 
FRESNO,  Calif.,  Fresno  County. 
Owner— City  of  Fresno,  D.  E.  Rough - 

ton,    city    clerk.   City   Hall,    Fresno, 

Calif. 
City    Engineer— A.    Segal.  City    Hall, 

Fresno,  Calif. 
Installation  of   traffic   sglnal  control 

systems  at  20  Intersections. 

Bids  will  be  submitted  on  a  lump 
sum  basis  for  the  entire  work  speci- 
fied under  the  main  bid  and  on  a 
lump  sum  basis  on  the  alternate 
propotal. 

Only  bid  submitted  March  27  by 
Robinson  Electric  Co.,  Fresno,  Calif., 
at  $67,603,  was  rejected. 

Revised  specifications  obtainable 
from  the  office  of  the  city  clerk. 


♦0 


3/31/47 

LOW   Bidders — Highway    Impts. 

OREGON 

Owner— Oregon  State  Highway  Cnm- 

ml.ssion.    3rd    floor     Public    Servii  .t 

Bldg.,  Portland,  Oregon. 
Plans  by  Engrg.  Dept.  of  Owner. 

Work  involves : 
CLACKAMAS,    HOOD    RIVER    and 

WASCO    COUNTIES   —   Mt.    Hood 

Rock  Production  Project  on  the  ML 

Hood     and     Wapinltla     Highwaya. 

State  project 

Low  Bidder— J.  N    .-ind   M.  J.  Con- 
ley.   Portland,   Ore.  $42.97.V 
COLUMBIA     COUNTY— Spltzenberg- 

Scappoose  Section  of  the  Pittsburg 

.Scappoose    County    Road     Federal 

Aid  Project  No.  S-77  (1)  5.74  mllea 

of  surfacing  and  oiling. 

Low  Bidder— J.  N.  and   M.  J.  Con- 


v^^tiii.  ine  iuiio>vin{(  nieci   tm^v  ueiius  Biimii 

Plans  by   engineering  department    of  ^  he  furnished  according  to  the  above 

owner.  above  specifications  and  are  Included 

About    0.3    mile    furnish    and     plant    tn  the  steel  above  specified: 

trees,  shrubs  and  ground  cover.  ,  j    one  t>end  12-ln.  inside  dia 


Contractor — Jannoch  Nurseries,  Alta- 
dena.  Calif. 


3/31/47 

Contract  Awarded 

Grading  . 

SAN  LUIS  OBISPO  COUNTY.  Calif. 
Between  State  Road  187  and  Rin- 
conada-Las  Pilitas  Road. 

Owner- State  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramonto.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  6  miles  grading  and  placing 
Imported  base  material. 

Contracto*^— Nathan  A,  Moore,  105  E. 
Garvey  Blvd.,  San  Gabriel,  Calif. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 


7  degrees ; 
2.  One    bend     12-in. 
at  26  degrees; 
40   3.  One    bend     12-ln. 
I      at   25  degrees; 

5.???_**''*?'..^.<    One    •'end    12-ln. 
~ '    "   '"         at  30  degrees. 


diameter  at 
Inside  diameter 
Inside  diameter 
inside    diameter 


3/31/47  •     <1 

Plana  Completed— Owner  Expects  to 
Call    for   Bids  in    About  One   Week 

Junior  College  Site  Work  Cost  $100,000 

STOCKTON.  Calif.  San  Joaquin  Co. 
Stockton  Junior  College,  N,  Pacific 
Ave 

Owner— Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Lindsay  Sts..  Stockton,  Calif. 

Architect- -M»*yo  &  Johnson,  306  Ex- 
change  Bldg.,   Stockton,   Calif. 

The  work  involves:  Leveling  and 
grading,  $7400;  paving  walks  and 
streets,  $3000;  water  and  gas  con- 
nections. $25,000;  sanitation  and 
drainage,  $22,000;  electrical,  $27,000; 
baseball  diamond,  $ia00. 


Included  also: 

V  Two    12-ln.    Inside    diameter,    style 

38,    Dresser    couplings     for    above 

pipe,  or  equal; 
2.  240  lln.  ft.  18-ln.  diameter,  16-gauge 

galvanised   corrugated    metal    pipe 

(CMPt,     including     couplings     for 

same. 

Pipe  to  be  delivered  f.o.b.  Jobaite 
within  30  days  after  awarding  of 
contract. 

Specifications  referred  to  may  be 
seen  at  the  office  of  city  engineer,  742 
PIsmo  St.,  San  Luis  Obispo,  Calif. 

—————   • 
3/31/47  42 

Sale  of  Clamps,  Cllpo.  Links,  Etc. 

SAN    FRANCISCO,    Calif.    —    War 
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3/31/47  '^,      ^  _. 

Diesel  Oil.   Etc.— Bids  Wanted 

SACRAMENTO,    Calif.    Sacramtn 
to  County— Bids    jvIII  be  received   by 
the   State   Pur^ha^lng   Agent,   Sacra- 
mento,  Calif.,   for  diesel   oil.   etc.,  ^ 
follows : 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Univtrsol  Pacific  Co. 

SIXTH  and  HOOPER  STS. 
'SAN  FRANCISCO 
UNderhiil   3144 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

M6  Harrison  Str««»       DOaglos  5583       San  Francisco 


a 


PACIFIC"  DOME  TYPE 
DAMPERS 

Made  in  San  Francisco 


SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 


Price  Building  Specialties  Coe 

Buy  ApprorcJ  PecrUls   WiitJow  CUantri  Bollt 
35  GILBERT  STREET  UMd«rliril  Waa 


i 


I 


■^"-"-- 


•mmmmi'nm 


lOTi 


PACE  14 


DAILY    PACIFIC    BUILDER 


TUESDAY.  APRIL  I.  1947 


April  S 

QUO.   SiOil;   Req.   33728: 

3.000  gtilB.  dicsel  oil  27-pIuB,  d«Hv- 
•red  aa  requested  Chlco,  Oridley. 
OrovUle  and  Willows.  ^ 

^,  April   7 

QUO.  62«S4;  Req.  92851: 

roadbed  bet  lo  and  11  miles  north 

north  of  Bishop  on  US  395 
April  9 
QUO.  69899;   Req.   88188: 

fF  ^*TT«**- '"P*'-    *yP«   SC-4.   de- 
livered US  66  east  of  Darstow 
April  10 

QUO.   61501:   Req.   51967: 

VLi°^?  SC-2  llq.  aspJi.:  76  tons 
sc-8  llq.  asph.,  vendor's  plant  nr 
Santa  Maria. 

April  19 

QUO.  61413;  Req.  J33: 
2,000   gals,    batch  In^r    oil,    fob    San 
Quentln. 
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a/27/47 

Fu«l  Oil,  Etc. 

No  Bids  Rec«lvMl 

SACRAMENTO.  Calif.,  Sacramento 
Co. — No  bids  were  received  March  25 
by  the  State  Purchasing  Agent,  Sac- 
ramento, Calif.,  for  fuel  oil.  etc.,  aa 
follows : 
QUO.  60609,  REQ.  88154: 

1600  gallons  diesel  engine  fuel  oiL 
storage  at  Amboy. 
QUO.  60610,  REQ.  88155: 

2000  gallons  diesel  engine  fuel  oil, 
storage  at  Essex. 
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3/28/47 

Handralllng  Metalwork 

Contract  Awarded 

ALTUa  DAM.  Okla.  —  Boardman 
Co.,  Oklahoma  City,  Okla.,  at  $2050 
awarded  contract  by  Bureau  of  Rec- 
lamation, Custom  House,  Denver, 
Colo.,  under  Spec.  1680  for  furnishing 
and  delivering  fo.b.  cars  at  the  ship, 
ping  point  or  f.o.o.  cars  Altus,  Ok^.., 
one  lot  of  handralllng  metalwork  for 
M)illway  bridge  at  Altus  Dam.  Altus 
Project,  Okla.  All  the  handralllng 
nietalwork  will  be  Installed  by  the 
Government 


8/28/47  42 

Sale  of  Welding  Rttlnga  and  Flange* 
SAN  FRANCISCO,  CaUf.— TheWar 
Assets  Administration,  38  Berry  St., 
San  Francisco,  Calif.,  announoaa  aale 
of  forged  steel  welding  fltUngs  and 
flanges  to  normal  trade  channels, 
with   opening  date  set  for  April  24. 

3/28/47.  42 

Electrical  Equipment 
Bid  Rejected 

CENTRAL.  VAULEY  PROJECT, 
California.— The  Bureau  of  Radama- 
tion,  Denver,  Colo.,  has  rejected  the 
only  bid  received  February  S  from 
the  Aluminum  Co.  of  America  at 
unit  prices  for  furnishing  aluminum 
wire  and  other  electrical  suppliea  for 
the  Central  Valley  Project,  Califor- 
nia; Inv.  E-88,061-C. 


tlon.  Customs  House,  Denver,  Colo., 
under  Spec.  1702  for  furnishing  and 
delivering  f.o.b.  cara  at  the  ahl^plBg 
point  or  f.o.b.  cars  at  Sunnyslde, 
Waah.,  trash  rack  metal  work  for  the 
intake  structures  of  15  pumping 
plants  for  pump  areas  Na  1,  2,  8,  4, 
6,  6,  7,  8,  9,  9A,  10,  12,  16,  16  and  17, 
Roza  Division.  T  a  k  1  m  a  Project, 
Washington.  The  trashrack  metal- 
work will  be  Installed  by  the  govern- 
ment: 

Hawley  Induatrtea,  South  San 
Francisco,  Calif.,  16400.80;  ship  180 
days;  79,600  lbs.;  f.o.b.  South  San 
Francisco;  terms  %  of  1%  10  daya 
No  equalization  offered. 

Commercial  Shearing  &  Stamping, 
Inc.,  Chicago,  111..  |7100;  ahip  180 
daya;  76,800  lbs. ;  f.o.b.  Chicago;  terms 
^  of  1%  10  days.  No  equalization 
offered. 

Independent  Iron  Worica,  Inc.,  Oak- 
land. Calif.,  17268 ;  ship  180  days ;  78,- 
000  Iba.,'  f.o.b.  Oakland;  terms  net 
No  equalization  offered. 

O.  T.  Oerhardt  Co.,  f.o.b.  San  Fran- 
cisco, Calif.,  114,160;  102,000  lbs.  No 
equalization. 

Virginia  Bridge  Co.,  Denver.  Cola. 
f.o.b.  Memphis,  Tenn.,  |10,580;  78.000 
Iba.;  net 

Joshua  Hendy  Iron  Works,  Los  An- 
geles, Calif.,  f.o.b.  Torrance,  Calif., 
$10,983;  78.800  lbs.;  net 

Puget  Sound  Bridge  A  Dredging 
Co.,  Seattle.  Waah.,  f.o.b.  Harbor  Is- 
land, Seattle,  $9240;  81,000  lbs.;  net 

Pacific  Coast  Engineering  Co.,  f.o.b. 
Alameda,  Calif..  $9110;  78,000  Iba.: 
1/2/1/10. 

Schmitt  Steel  Co.,  f.o.b.  Portland, 
Ore.,  $7960;  77,500  lbs.;  1/2/10. 

Rockwell  Engineering  Co..  Chicago, 
111.,  f.o.b.  Blue  Island.  111..  $10,340; 
77.000  lbs. ;  net 

Paxton  &  Vierling  Iron  Worka. 
Omaha,  Neb.,  f.o.b.  Sunnyslde,  Wash., 
$8864 ;  80.000  lbs. ;  1/2/1/10. 

Waco  Steel  Co.,  f.o.b.  Los  Angeles, 
$9240;  78,000  lbs.;  net 
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delivering  fob  cars  at  the  ahlpping 
IKJlnt  or  fob  cars  at  Casper.  Wyo.. 
three  18.888-kva,  6,900  volt,  3  phase, 
60  cycle,  90%  power  factor.  240  rev- 
olutions per  minute,  vertical  .  sha^t, 
alternating  current  generators,  each 
complete  with  direct  connected  main 
exciter  and  pilot  exciter,  thrust  bear- 
ing and  guide  bearings,  for  Kortcs 
power  plant.  Kortes  Unit,  Wyo.,  Mis- 
souri Basin  Project.  The  apparatui. 
will  be  installed  by  the  government. 


a 


4/1/47 

Radial  Gate   Hoists— 

Contract    Awarded 

BOISE  PROJECT,  Idaho.— Valley 
Irrfn  Works,  Yakima,  Wash.,  at  $6,- 
670  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Col- 
orado, under  Spec.  1503  for  furnish- 
ing ofid  delivering  fob  cars  at  ship- 
ping point  or  fob  cars  at  Cascade, 
Idaho,  two  motor-driven  radial-gate 
hoists,  all  parts  and  accessories,  for 
Cascade  Dam.  Payette  Dlv.,  Boise 
Project  Idaho.  The  hoists  will  be 
installed   by   the  government 


42 


3/28/47 
S«war  Pipe 
Contract  Awarded 

CENTRAL.  VALLEY  PROJECT, 
California.  —  Rogers  Materials  Co.. 
Madera,  Calif.,  at  $20,166.30,  awarded 
contract  by  the  Bureau  of  Reclama- 
tion. Denver.  Colo.,  for  furnishing 
77,000  lln.  ft  of  6-lnch  standard,  non- 
reinforced  concirete  sewer  pipe  for 
the  Friant-Kem  Canal,  Central  Val- 
ley Project  California;  Inv.  E-33,- 
074 -A.  Bids  were  received  Feb.  6w 


8/28/47  42 

Sewer  PI  pa 
;  Contract  Awaniad 

CENTRAL,  VALLEY  PROJECT, 
California.  —  Rogera  Materiala  Co.. 
Madera,  Calif.,  at  $9777.60,  awarded 
contract  by  the  Bureau  of  Reclama- 
tion, Denver,  Colo.,  for  fumiahing 
36,000  feet  of  6-lnch  atandard  non- 
relnforced  concrete  aewer  pipe  for 
the  Friant-Kem  Canal,  Central  Val- 
ley Project,  California;  Inv.  E-33.- 
079-A.  Bids  wero  received  Feb.  & 


4/1/47  42 

Sale  of  Electrical   Items 

SAN  FRANCISCO.  Calif.  —  Until 
Apr.  8,  10  a.  m.  bids  will  be  received 
by  the  Inspector  of  Naval  Materia! 
Office,    Property    Disposal    Dlv.,    60G 

Br\-ant  St.  San  Francisco,  Calif., 
under  Sales  No.  C-96-47  for  sale  ct 
misc.-  u<uible  electrical  items  located 
at  Bethlehem  Steel  Co.,  20tli  and  IIU- 
nois    Sts.,    San   Francisco,    Calif 


3/28/47  42 

Conductor  Cable 
Contract  Awarded 

CENTRAL  VALLEY  PROJECT, 
Callfcmia. — The  General  Electric  Co., 
Denver,  Colo.,  at  $73,092.15,  awarded 
contract  by  the  Bureau  of  Reclama- 
tion, Denver,  Colo.,  for  fumiahing 
synthetic  compound  Inaulated  and 
synthetic  compound  sheathed  cable 
for  the  Central  Valley  Project  Cali- 
fornia; Inv.  E-83-O60-1-A.  Bids  were 
received  January  30. 
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3/28/47 

Black  Steel  Pipe 

Contract  Awarded 

DENVER.  Colo.— The  Laclede  Steel 
Co..  St  Louis,  Mo.,  at  $25,280.40,  was 
awarded  contract  by  the  Bureau  of 
Reclanoation,  Denver,  Colo.,  for  fur- 
nishing 400,000  lln.  ft  of  2-in.  black 
steel  pipe  or  tubing  in  20-ft  lengths; 
Inv.  7467-A.  Blda  were  received  Feb- 
ruary 18. 

8/28/47  4S 

Pipe  and  Coupllnga 
Contracts  Awarded 

CENTRAL  VALLEY  PROJECT, 
California. — Armco  Drainage  ft  Metal 
Products  Co..  7th  and  Parker  Sts.. 
Berkeley,  Calif.,  awarded  contract  on 
Items  (1)  to  (9)  Inclusive,  Items  (11), 
(12)  and  (18)  and  Items  (17  to  23) 
Inclusive,  at  $14.40&23;  and  Southern 
Pacific  Pipe  ft  Casing  Co.,  Azusa, 
Calif.,  awarded  contract  on  items 
(10),  (14).  (16)  and  (16)  at  $6e0L49, 
by  the  Bureau  of  Reclamation,  Den- 
ver, Colo.,  for  furnishing  corrugated 
metal  pipe  and  couplings  for  the  Cen- 
tral Valley  Project  California;'  Inv. 
E-33,118-A. 


S-28/47  41 

Repaira  to  FIrabeat 
Contract  Awarded 

SAN  FRANCISCO,  Calif.— Bethle- 
hem Steel  Co.,  20th  and  Illlnoia  Sta., 
San  Francisco,  Calif.,  at  $8180,  $4.60 
sales  tax,  complete  work  five  daya, 
awarded  contract  by  Purchaser  of 
SiippUea  M.  H.  Gerry.  270  City  Hall, 
Ban  Francisco,  Calif.,  under  bid  No. 
3874  for  furnishing  repalra  to  fire- 
boat  Detinls  T.  Sullivan  for  the  Fire 
Department       9 


42 


3/28/47 

Metal  Work 

Low  and  Only  Bidder* 

YAKIMA    PROJECT.    Washington 
— ^The  following  submitted  bids  Mar.    .^cu   v^    »c>..*,uai.ivii,   i^vuvor   .v^um , 
24  to  the  U.  S.  Bureau  of  Redama-    under  Spee.  1076  for  fumlihlng  and 
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4/1/47 

Tranaformera,  Etc— 
Low  and  Only  BIddera 

RIO  GRANDE  PROJ.,  N.  M— Tex. 
— The  Bureau  of  Reclamation,  Den- 
ver, Colo.,  received  bids  March  11  for 
furnishing  transformers,  shunt  re- 
actor with  lightning  arresters,  dl^ri- 
connecting  switches,  recoixitng  me- 
ters and  current  relays,  for  the  Ala- 
mogordo  and  Hollywood  substationa, 
Rio  Grande  Project  N.  M-Texas; 
Spec.  1677. 

The  bids  were: 

General  Electric  Co.,  Denver,  Coio. 
(1)  $44,582,  (lA)  $78ai2,  (2)  $33,769, 
(3)    $28,282.    (4)   $9056.14,    (5)    $5462.32, 

(8)  $2.'S87.60,    (7)   $163.60,    (8)   $6,994.38, 

(9)  $3275,    (10)    $8217.72. 
Allis-Chalmers    Mfg.    Co.,    Denver, 

(1)  $44,366,  (lA)  $829.60.  (2)  $25,330, 
(3)   $20,350,    (8)   $6846.88. 

Pacific  Electric  Mfg.  Corp.,  Ban 
Francisco,  Calif.,  (3)  $29,166,  (4)  $9,- 
056.40,    (5)    $5362.82. 

Electric  Power  Equip.  Co..  Phila- 
delphia, Pa.,  (4)  $9056.40.  (6)  $5462.32. 

Southern  States  Equipment '  Corp.. 
Hampton,  Ga.,  (4)  $9056.40,  (5)  $5,- 
462.82. 

Railway  Se  Industrial  Engrg.  Co., 
Greensburg,  Pa.,  (4)  $9056.40.  (5)  $5,- 
462.32. 

A  B.  Chance  Co.,  San  Francisco, 
Calif..   (4)  $9056.40.   (6)  $5462.32. 

Delta-Star  Electric  Co.,  Chicago, 
111..  (4)  $9056.40.  (2)  $5463.32. 

Metnco  Engrg.  Mfg.  Co..  Long 
iBlarA  City,  N.  Y.,   (5)   $5435.68. 


operated,  vertical-mounting,  outdoor- 
type  disconnecting  fuses;  each  com- 
plete with  two  lOOE  ampere  fuse 
units;  two  (2)  15,000- volt-lnaulated, 
60-  to  e-ampere,  single-phase,  60- 
cycle,  compouDd-filled,  outdoor-type 
current  transformers;  three  hundred 
and  fifty  (350)  linear  feet  of  No. 
19/22  Awg.,  600-volt  7-conductor. 
thermoplastic  -  synthetic  -  compound 
msulated,  thermoplastic  -  synthetic- 
compound-sheathed  control  cable; 
four  hundred  and  fifty  (450)  linear 
feet  of  No.  10/22  Awg.,  600  volt  12- 
conductor,  thermopla&tic  -  synthetic  - 
compound-insulated,  thermoplastic- 
synthetic  -  compound  -  sheathed  con. 
trol  cable;  one  hundred  (100)  linear 
feet  of  No.  2/0  Awg.,  15,000-volt,  8- 
conductor,  vamished-cambric-insul- 
ated,  lead>-sheathed  power  cable;  for 
the  Sierra  Electric  Cooperative,  Inc. 
substation  at  Elephant  Butte  Power 
Plant,  Rio  Grande  Project,  New 
Mexico-Texas.  The  apparatus  will 
be  Installed  by  the  CJovemmeut 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others  $1.00  not  re- 
turnable. 


McGaraghan  Drayage  Ca,  029  Broad- 
way, Eureka.  Calif.,  at  $1100.  aub- 
mitted  low  bid  and  awarded  oontfact 
March  24  by  the  State  Divlalon  of 
Highways,  G.  F.  HeUeaoe.  dlatriot 
engineer.  546  Wabaah  Ave,  Eureka, 
Calif.,  for  moving  one  1)4 -cu.  yd. 
power  ahovel  from  prison  camp  No. 
86  at  Burnt  Ranch  to  eaat  aide  of 
Redwood  Creek  via  the  Trinity  Hl|^- 
way  (U.  S.  Route  299).  a  diatance  of 
84.0  milea.  Moving  will  be  allowed 
on  Saturday  and  Sunday.  March  29 
and  80. 

Other  bids  were : 

John  Burman  &  Sena.  Eureka, 
Calif.,  $1300. 

Bigge  Drayage  Co..  Oakland.  CaUf., 
$1558.90. 
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4/1/47  42 

Petroleum  Soil  Sterllanta 

Bids   Wanted 

COLUMBIA  BASIN  PROJECT. 
Wash— Until  Apr.  11,  2  p.  m.  bids 
will  be  received  by  the  U.  S  Bureau 
of  Reclamation,  Denver,  Colo.,  un- 
der Spec.  1758  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Pasco,  Wash- 
ington, petroleum  soil  sterilants  for 
the  Pasco  laterals  and  sublateraln, 
Columbia  Basin  Project,  Washing- 
ton. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  lo 
others    $0.50.    not    returnable. 


43— MACHINERY  AND 
EQUIPMENT 


4/1/47  <3 

Hollow  Metal  Doors  * 

Three   Low   Bidders 

CENTRAL  VALLEY  PROJ.,  Calif. 
— Following  submitted  low  bids  Mar. 
26  to  the  U  SL  Bureau  of  Reclama- 
tion. Custom  HouMe.  Denver,  Colo., 
under  Spec.  1687  for  furnishing  and 
de'.lvtring  fob  cara  at  the  shopping 
point  or  fab  cars  at  Coram,  Cei\ii 
the  hollow  metal  doors,  complete  witn 
door  frames  and  other  accessories, 
for  installation  o  fthe  doors  in  Shasta 
power  plant.  Central  Valley  Project, 
Calif.  The  doors  will  be  installed  by 
the  government: 

M.  Reuter  ft  Sons  Corp..  Portland, 
Ore.,  $12.37R:  shin  300  days;  28,500 
Iba.;  fob  Portland;  terms  1%  30 
days.    Nc  equalizotlon  offered. 

Colorado  BulUlerr  S-ipply  Co.,  Den- 
ver. $17,000;  ship  300  days;  27,000  lbs. ; 
fob  St  Pkul,  Minn,  with  freight  al- 
lowed to  dettlnatlon;  teims  net.  No 
equalization  offered. 

Aetna  Steel  Products  Corp.,  New 
York,  N.  Y.,  $24.6C0:  ohlp  300  days; 
no  weight  given ;  fob  Odair,  Wash. ; 
terms  »4«?{'  10  days  and  »4%  20  dayf. 
No  equaliratlon  offered. 
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4/1/47 

Gate  Valves — Bids  Rejected 

CX)LORADO  -  Big  Thompson  Proj., 
Colo.— The  Bureau  of  Reclamation. 
Denver,  Colo.,  has  rejected  bids  re- 
ceived Dec.  18  for  furnishing  and  de- 
livering for  Granhy  Dam  one  30-lncl. 
ring  follower  gate,  one  semi-auto- 
matic gate-hanger,  one  30-lnrh  up- 
stream and  one  30-lnch  downstream 
conduit,  and  one  30-lnch  hollow  jet 
valve  with  control  <itand  and  wrench- 
es and  ore  14-lnch  hollow  Jet  valve 
with  control  standard  wrenches,  and 
for  Soldier  Canyon  Dam  one  14-inch 
hoUow  jet  valve  with  control  stand 
and  wrenches,  Colorado-Big  Thomp- 
son Project,  Colo.;  Spec.  1516. 

4/1/47  43 

Qenerators — Contract  Awarded 

MISSOURI  BASIN  PROJ.,  Wyo  - 
Elliot  Co.  Jeanette.  Pa.,  at  $601,711 
awarded  contract  by  the  U.  S.  Bu- 
reau  of   Reclamation,   Denver   .Coin, 


4/1/47 

Lathes 

Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJ.,  Calif. 
— Following  submitted  bids  March  20 
to  OxH  Bureau  of  Reclamation,  Den- 
ver, Colo.,  for  furnishing  fob  ship- 
ping point  or  fob  Coram.  Calif.,  at 
the  option  of  the  bidder,  (1)  one  50- 
Inch  lathe,  17  ft  between  centers; 
(2)  one  9-inch  lathe,  and  (3)  one  ad- 
justable lamp  to  llluntinaie  the  work- 
ing srea  of  the  9-lnch  lathe;  Inv.  R- 
33,477-A-l: 

Monarch  Machi;;e  Tool  Co.,  J.  F. 
Leonard  Co.,  agent,  Denver,  Colo., 
fob  Sidney.  Ohio,  (1)  $17,677.25,  36.500 
lbs;    (2)    $4803.89,    3150   lbs.;    net 

R.  K.  LaBiond  Machine  Tool  Co, 
fob  Cincinnati,  Ohio,  (1)  $16,370.  2&.- 
350  Iba. ;  net 

The  Sidney  Machine  Tool  Co.,  foh 
Sidney,  Ojhlo.  (1)  $14,604.  26,450  Ibo. 
net. 

American  Tool  Works  Co.,  fob  Cln- 
clnnatl.   Ohio.    (1)    $17,190;   net 

M.  L  FosR,  Inc..  Denver.  Colo.,  fob 
South  Bend,  Ind..  (2)  $965.95,  700 
ibf. ;  net. 

Hendrie  ft  Bolthoft.  fob  Denver, 
Colo.,   (2»  $852.  750  lbs.;  net 

Manhattan  Lighting  Equip.  Co.. 
New  York.  N.  Y.,  fob  not  shown,  (8) 
$27.80;   net. 


4/1/47 

Trunk  WIneh 
Contract  Awarded 

FRESNO,  Calif.,  Fresno  Co.— Gar 
Wood  Industries  Inc.,  I7th  and  Fol- 
som  Sta.,  San  Francisco,  Calif..,  at 
$820.79  submitted  only  bid  and 
awarded  contract  by  the  City  of 
Fresno.  D.  E.  Roughton.  city  clerk. 
City  Hall,  Fresno,  Calif.,  for  one  new 
or  guaranteed  second-hand  double 
drum  truck  winch  with  power  take- 
off for  1^-ton  1946  Chevrolet  truck. 


4/1/47  •  43 

Compressor 

Low  and  Only  Bidders 

MARYSVILLE.  Calif.,  Yuba  Co.— 
Buran  Equipment  Co.,  777  100th 
Ave.,  Oaklaiid,  at  $2,775  submitted 
the  low  bid  March  24  to  the  City  of 
Marysville,  Chester  O.  Gates,  City 
Clerk,  City  Hall.  Marysville,  Calif., 
for  one  gasoline  power  2-stage  air 
cooled  compressor. 

Other  bids  were: 

Edw.  R.  Bacon  Co.,  San  Francisco. 
$2,779. 

Western  Machinery  Co..  San  Fran- 
cisco,   $2,946.6a 

Geo.  M.  Phllpott  Co.,  San  Fran- 
cisco,  $2,950. 

Hust  Bros.,  Marysville,  $3,000.27 
Incl.  tax. 

Moore  Equipment  Co..  Stockton, 
$3,0(M.4a 

Coast  Equipment  Co.,  San  Fran- 
cisco, $3,075  incl.   tax. 

Bids  taken  under  advisement  until 
Apr.  7 
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4/1/47 

Steel  Water  Tank 

Contract  Awarded 

HUNGRY  HORSE  PROJECT, 
Montana— tAcy  Mfg.  Co.,  973  No. 
Main  St.,  Los  Angeles.  Calif.,  at  $7980 
awarded  contract  by  the  Bureau  of 
Reclamation,  Purchasing  Agent,  Rm. 
416,  U.  S.  Customs  House,  Denver, 
Colo.,  for  furnishing  and  'lellveriiig 
f.o.b.  cara  at  the  shipping  point  or 
f.o.b.  cars  at  Columbia  Falls.  Mon- 
tana, at  the  option  of  the  bidder, 
fabricated  material  for  one  150,000- 
gallon  wclded-stecl  water  tank  in- 
cluding bottom  plates,  roof  plnte.s, 
shell  plates,  top  and  bottom  struc- 
tural members  roof  rafters,  insul- 
ation and  insulation  Jacket,  man- 
holes, manhole  covera  and  gaskets, 
ladders,  bolts,  nuts,  washers,  piping, 
and  other  accessories,  for  Hungry 
Horse  Government  Camp.  Hungry 
Horse  FYoJect,  Montana.  Electric 
heaters,  thermostat,  control  equip- 
ment, conduit,  and  wiring  will  be 
furnished  by  the  Government. 
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4/1/47 

Disconnecting   Switches,   Etc. 

Bids   Wanted 

RIO  GRANDE  PROJECT.  New 
Mexico-Texas. — Until  May  5,  2  p.  m. 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Custom- 
house. Denver,  Colo.,  under  Spec.  1767 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Engle,  New  Mexico,  at  the 
option  of  the  bidder,  one  (1)  16,000- 
volt.  600-ampere,  3- pole.  elngle-thix)w, 
outdoor-type  power  circuit  breaker; 
two  (2)  15.000  volt,  400  ampere.  3- 
pole.  single-throw,  manually-gani;- 
operated,  horizontal-mounting,  out- 
door-type dieconnecting  switches;  six 
(6»  15.000-volt.  400-8mT>erc,  single 
pole,  single  -  throw,  hook  -operated, 
angle-mounting,  outdoor-type  dttt- 
connectlng  switches;  alx  (6)  7,600- 
velt,   300-ampere,   atngla-pole,    hook- 


8/28/47 
Steel  Cabinet 
Blda  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  4,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some  St,  San  Francisco,  Calif.,  under 
bid  No.  768  for  one  steel  cabinet 
f.o.b.  San  Francisco.  Calif. 


8/81/47  •    48 

Police  Car 
Bids  Wanted 

MARYSVILLE,  Calif..  Yuba  Co.— 
Until  April  7.  8  P.  M.,  bida  wU  be 
received  by  the  City  of  MarywiUe. 
Cheater  O.  Oatea.  city  cleric.  City 
Hall,  MaryaviUe,  Calif.,  for  funilahins 
one  police  car. 

Specificationa  obtainable  from  tha 
above  office. 


•    48 


8/31/47 

Hollow  Metal  Doer* 

Three  Low  BIddera 

PARKER  DAM  PROJECT,  Ari- 
zona-California.— The  following  aub- 
mitted  low  bids  March  26  to  the  U.  S. 
Bureau  of  Reclamation.  Cuatoma 
House,  Denver.  Colo.,  under  Spec. 
1686  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cara  at  Earp.  Calif.,  the  hollow 
metal  doors,  complete  with  tranaoma. 
rough  bucks,  thresholds,  cabinet 
Jazaba,  trim,  haidware,  including  door 
closers,  calking  material  and  all  other 
accessories  necessary  for  the  com- 
plete installation  of  the  doora  In  the 
Parker  power  plant,  Parker  Dam 
Power  Project,  Arizona  -  California. 
The  doors  will  be  installed  by  the 
government : 

M.  Reuter  ft  Sons  Corp..  Portland, 
Ore.,  $5378;  ship  300  days;  18,600  Iba.; 
f.o.b.  Portland;  terms  1%  80  daya 

Colorado  Builders  Supply  Co.,  Den- 
ver, Colo..  $8580;  ship  300  days;  16,000 
lbs. ;  f.o.b.  St  Paul.  Minn.,  with  fright 
allowed  to  destination ;  terms  net 

George  T.  Gerhardt  Co..  Inc.,  San 
Francisco,  Calif.,  $9280 ;  ship  300  days ; 
9600  lbs.;  f.o.b.  San  Franclaco;  terms 
H  of  1%  20  daya 


3/81/47  4S 

Sale  of  Cutting  Toola  ft  Abraalvca 
SAN  FRANCISCO,  Calif.,  —  War 
Assets  Admin.,  33  Berry  Street,  San 
Francisco,  Calif.,  announces  sale  of 
cutting  tools  and  abrasives  to  pri- 
ority claimsinta  iUid  normal  trade 
channels  concurrently  wltii  closing 
date  sot  lor  Apr.  16,  4  p^  m 


48 


8/28/47 

Air  Compreasor 

Blda  Wanted 

CALISTOGA,  Calif.,  Napa  Co.— Un- 
til April  4.  6  P.  M..  bids  will  be  re- 
ceived by  the  City  of  Calistoga,  Geo. 
C.  Locey,  city  clerk,  City  Hall  Bldg., 
1207  Washington  St,  Calistoga,  Calif., 
for  furnishing  one  LeRoi  air  com- 
pressor Model  105-G2-E  and  the  fol- 
lowing equipment: 

Two  50-ft  lengths  of  air  hose  with 
couplings; 

One  paving  breaker.  Model  C  11 ; 

One  asphalt  cutter  for  C  11 ; 

Three  narrow  chisels  for  C  11 ; 

Three  wide  chisels  for  C  11; 

One  trench  digger.  Model  TD8; 

Two  chisels  for  TD8; 

One  digging  blade  for  TD8; 

One  spade  for  TD8; 

One  No.  6  backfill  tamper. 

3/28/47  48 

Vacuum   Heating  Pump 
Blda  Wanted 

SAN  FRANCISCO.  Calif.  —  UnUl 
April  11,  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3898  for  furnishing  and 
delivering  one  Jennings  vacuum  heat- 
ing pump  for  the  Civic  Auditorium. 

Specifications  obtainable  from  the 
above  offica 


48 


3/28/47 

Traffic  Signala 
Blda  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
April  14,  8  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  CJerry, 
270  City  Hall,  San  Francisco.  Calif., 
under  bid  No.  3899  for  fumiahing  and 
delivering  traffic  signal  equipment 
for  Department  of  Public  Works. 

Specifications  obtainable  from  the 
above  office. 


3/31/47  •    48 

Power  Shovel   Moving 
Contract  Awarded 
EUREKA.  Calif..    Humboldt    Co.— 


S/31/47  48 

Sale   of    Misc.   Safety    Equipment 

SAN  FRANCISCX).  Calif.,  —  War 
Assets  Admin.,  38  Berry  St,  San 
Francisco,  Calif.,  announces  sale  of 
misc.  safety  equipment  to  priority 
claimants  and  normal  trade  channels 
concurrently  with  opening  date  aet 
for  April  15. 


3/31/47  48 

Sale  of  Rubber  Boata 

SAN  raANCISCO.  Calif.,  —  War 
Assets  Admin.,  83  Ben^  St.,  San 
Francisco,  Calif.,  anrouncea  sale  of 
rubber  boata  (life  rafts,  pararafta 
and  pontoon  repair  klta)  tn  normal 
trade  channels  with  closing  data  aet 
for   Apr.   11.    4   p.   m 


3/31/47  43 

Sale  of   Hospital   Equipment   Etc. 

SAN  FRANCISCO,  Calif.,  —  W.ai 
Assets  Admin..  1378  Howard  St . 
San  Francisco  10,  Calif.,  announcea 
mail  bid  and  spot  sale  of  hospital, 
laboratory,  physiotherapy.  X-ray 
and  field  equipment  at  fixed  prices 
and  competitive  bidding  with  cloalng 
date  set  for  April  14 


3/31/47  48 

Sale  of  Elec.  Equipment 

SAN  FRANCISCO,  Calif..  —  War 
Assets  Admin.,  33  Berry  St,  iian 
Francisco,  Calif.,  announces  sale  of 
misc.  electrical  equipment  to  normal 
trade  channels  with  closing  date  aet 
for  Apr.  21.  4  p.  m. 


3/31/47  4& 

Sale  of  Monorail,  Holata  and  CranHi 
RICHMOND.  Calif.,  Contra  Co&ta 
Co.  —  War  Assets  Admin.,  Admin. 
Bldg,  Richmond  Yard  No.  2,  Rich- 
mond, Calif.,  announces  sale  of  mon- 
orail, hoists  and  cranes  to  priority 
claimants  and  nc>rmal  trade  chao* 
nel.s  concurrently  with  closing  date 
set  for  Apr.  1* 


3/31/47  tt 

Hollow  Steel    Metal   Doora 
Bids   Wanted 

CENTRAL  VALLEY  PROJECT. 
Calif.- Until  Apr.  29,  2  p.  m.  bids  wU\ 
be  received  by  the   U    S.  Bureau  of 


ELECTRICAL  COMMINICATIOHS 

7«f«pfcon«  oiicf  Slonof  EnglH—r» 

Manual  and  Dial  Talapkona  Sytfcmt 

Datlgnaru  of  Ramafa  Confrel  Equlpmanf 


^ 


Wc 


'S«rv/c«   Olid  Intfallaflant 
Will  Sub-Contract  With  Eloctrlcol  Contrcictorf 


765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArhot  2017 


Reclamation,  Customhouse.  Denver, 
Colo.,  under  Si>ec.  1763  for  furnishing 
and  delivering  f.o.b.  cars  at  the 
shipping  pot'it  or  f.o.b.  cars  at  Frlant 
California,  hollow  metal  doors  for 
two  (2)  type.  1  re.st  housee  and  for 
one  (1)  type-2  rest  house  at  Friant 
Dam,  Central  Valley  Project.  Califor- 
nia. The  doors  will  be  installed  by 
the  Ooverament. 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders ;  to 
others  $C.75.  not  returnable 


45 


3/31/47 

Cast   Iron  Gates 

Contract  Awarded 

TUCUMCARI  PROJECT,  New- 
Mexico. — Bardco  Mfg.  &  Sales  Co. 
2450  E.  23rd  St.,  Los  Angeles,  Calll.. 
at  $2188.70  awarded  contract  by  the 
U.  3.  Bureau  of  Reclamation.  Cus- 
toms House.  Denver.  Colo.,  under 
GCpec.  1681  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Tucumcarl,  N.  M., 
two  (2)  6-foot  by  S-footcast  Iron 
gates  with  gate  stems,  having  "d''=2 
inchea.  single  Acme  threads  (3  per 
inch),  and  "L'^IO  feet  5%  inches; 
two  (2)  geared  hoists  having  4  to  1 
gear  ratios  and  2-inch  diameter 
sterna  wlth^  single  Acme  threads  (3 
per  inch) ;  two  (2)  upper  stem  guards 
with  "x"=5  feet;  two  (2)  cast  iron 
atem  guides  for  2-inch  stem  for 
Hudson  Canal,  station  649416,  Tuc- 
umcari  Project  New  Mexico. 


8/81/47  4S 

Control  Board 
Contract  Awarded 
SHOSHONE  PROJECT,  Wyoming. 

Control  Corp..  Minneapolis,  Minn., 

at  $51,403,  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1561  for  fumiahing 
and  delivering  f.o.b.  cara  at  Cody, 
Wyo.,  one  main  control  board.  CIA; 
erne  alternating  current  and  direct 
current  distribution  board,  DIA;  two 
8-kilowatt  125-volt  battery  chargers; 
one  automatic  synchronized  and  su- 
pervisory control  equipment  for  con- 
trolling the  Heart  Mountain  power 
plant  from  the  Shoshone  power  plant. 
Shoshone  Project.  Wyoming.  The  ap- 
paratua  will  be  installed  by  the  gov- 
ernment 


8/81/47  48 

Traotei* 

Centraet  Awarded 

MARYSVILLE,  Calif.,  Yuba  Co.— 
Marysville  Tractor  &  Equipment  Co.. 
Marysville,  CaUf.  ,at  $3883.82,  Includ- 
ing tax,  submitted  only  bid  and  was 
awarded  contract  by  the  City  of 
Marysville,  Chester  O.  Gates,  city 
clerk,  City  Hall,  Marysville,  Calif., 
for  furnishing  one  track-laying  trac- 
tor with  diesel  engine,  drawbar  hp. 
80  or  better,  belt  hp.  40  or  better, 
and  a  2-cylinder  gasoline  atartlng 
motor. 


48 


S/Sl/47 

Qantry  Crane 

tow  and  Only  BTddera 

DAVIS  DAM.  Arisona  -  Nevada.— 
The  following  submitted  bids  March 
21  to  the  United  States  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec  1645  for  furnishing  and  deliver- 
ing f.o.b.  cara  at  the  ahipping  point 
or  f.o.b.  cara  at  Louise,  Ariz.,  one  826- 
ton,  double  -  trolley,  motor  -  operated 
gantry  crane  and  one  llftinf^  beam 
for  Davis  power  plant,  Davla  Dam 
Project  Arizona-Nevada  Each  trol- 
ley ahall  have  a  main -hoist  capacity 
of  162VI  tons,  and  an  auxlllary-holst 
capacity  of  87  tons.  The  crane  will 
be  inatalled  and  field-wired  by  the 
government: 

Starj  Iron  Sc  Steel  Co..  Tacoma. 
Waah.,  item  1,  $306,800;  ahip  600  daya; 
630,000  and  870,0<X)  Iba. ;  heaviest  jMirt 
60,000  lbs.;  f.o.b.  Tacoma;  Item  2,  $40 
engineer  and  $25  mechanic ;  terms 
net  No  equalization  offered. 

Wbltlng  Corp.,  Harvey,  IlL,  Item  1, 
$320,600;  ship  600  days;  394,600  lbs. 
Harvey,  42,000  lbs.  Schnectedy.  N.  Y., 
and  640,<X)0  lbs.  Chicago;  heaviest 
part  76,000  Iba.;  f.o.b.  Harvey,  HL; 
Chicago,  111.,  and  Schnectedy,  N.  Y. ; 
item  2,  $38  engineer  and  $88  me- 
chanic; terms  net  No  equalization 
offered. 

Lakeelde  Bridge  ft  Steel  Co.,  Mil- 
waukee, Wla.,  item  1.  $336,849,  and 
alternate  Item  lA.  $322,886;  ship  500 
daya ;  670,000  and  453,000  lbs. ;  heaviest 
part.  100,000  lbs.;  f.o.b.  destination; 
item  2,  $40  engineer  and  $30  me- 
chanic; terms  net  No  equalization 
offered. 

The  Alliance  Machine  Co.,  fob  Al- 
liance, Ohio,  (1)  $345,200.  1,075,000 
Iba.  net;  no  equalization. 

A.  M.  Meversteln,  Inc..  Brooklyn, 
N.  Y,.  fob  Long  Island  City.  <1) 
$399,560.  1.126,000  lbs.  net;  no  equal - 
iaatlon. 

The  Morgan  Engrg.  Co.,  fob  Al- 
liance. Ohio,  (1)  $358,950,  600,000  lbs. 
827,000  lbs.  net ;  no  equalisation. 

3/38/47  48 

ruing   System 
Centraot  Awarded 

SAN  FRANCISCO,  Calif.  —  Rem- 
ington-Rand, Inc..  41  1st  St,  San 
Francisco.  Calif.,  at  (1)  $1794.78.  (2) 
$100.98,  (3)  $6.60,  (4)  $9870.03.  net  30 
days,  delivery  60  days,  awarded  con- 
tract by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco. Calif.,  under  bid  No.  3831  for 
furnishing,  delivering  and  Installing 
filing  system  for  the  Police  Depart- 
ment 


3/28/47  48 

Platform  Trailer 
Contract  Awarded 

DAVIS  DAM  Arizona— The  Fontaine 
Truck  £>iulpment  Ca.  Birmingham. 
Ala.,  at  $11,222.70,  awarded  contract 
by  the  Bureau  of  Reclamation.  Den- 
ver. Cola,  for  fumiahing  one  100-ton 
low-bed  platform  trailer  for  Davia 
Dam  Project  Aiizona;  Inv.  7466 -A. 
Blda  were  received  February  12. 


43 


3/28/47 

Radial  Gates  A  Hoista 

Contracts  Awarded 

CENTRAL  VALLEY  PROJECT, 
Calif. — Berkeley  Steel  Constr.  Co. 
Inc..  1331  E.  Shore  Highway.  Berke- 
ley, Calif.,  at  (1)  $26,620  and  Pacific 
Coast  Engrg.  Co.,  Drawer  E,  Ala- 
meda, Calif.,  at  (2)  $29,700  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1661  for  fur- 
nishing and  delivering  f.o.b  cara  at 
the  shipping  point  or  f.o.b.  cars  at 
Patterson.  Calif.,  eleven  (11)  20xl7-ft. 
radial  gates  for  checks,  station  835 
Plus  nO,  1074  plus  00  and  1302  plus  00, 
and  the  Westlcy  wasteway  tumoiil. 
Elation  1072  plus  55.  not  including 
rubber  seals,  anchor  bolts  ajid  pipe 
Eleeves;  eleven  (11)  l«,0OO-lb.  capa- 
city, motor  -  operated  radial  gate 
hoists  for  the  checks,  stations  835 
plus  00,  1074  plus  00  and  1302  plus 
00,  and  Westley  wasteway  turnout, 
station  1072  plus  55.  not  including 
motor  starters,  anchor  bolts  and  pipe 
sleeves,  for  Delta-Mer.dota  Canal, 
Central  Valley  Project  Calif.  The 
apparatus  will  be  installed  by  the 
government 


43 


3/28/47 

Slide  Gates  A   LIfta 

Contract  Awarded 

RIVERTON,  PROJECT,  Wyo.  — 
Morse  Bros.  Machinery  Co.,  Den- 
ver, Colo.,  at  $4748.6o  awarded  con- 
tract by  the  United  States  Bureau 
of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec  1679  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  PavilUon,  Wyo.,  slide  gates  and 
gate  lifts  for  Lost  Wells  lateral  sys- 
tem. Pilot  Division,  Riverton  Project, 
Wyoming.  The  apparatus  wlli  b«  in- 
stalled  by  the  government 


3/28/47  43 

Gate  Valve — No   Bids   Received 

COLORADO  .  BIO  THOMPSON 
PROJ..  Colo. — No  bids  were  received 
March  25  by  the  U.  S.  Bureau  oi 
Reclamation,  Customhouse,  Denver, 
Colo.,  under  Spec.  1709  for  furnishing 
and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Fort 
Collins,  Colo.,  one  (1)  24-inch  dia- 
meter wedge  gate  vaive  for  the  out- 
let worka  at  Soldier  Canyon  dam, 
Colorado-Big  Thompson  F*roJ.,  Colo. 
The  valve  will  be  installed  by  the 
(Government 


Reclamation,  Custon-.house.  Denver. 
Colo.,  under  Spec.  1760  for  furnishing 
and  delivering  f.o.b.  car^  at  the 
shippirg  point  or  f.o.b.  cara  at  Circle. 
Montana,  two  (2)  115,000- volt.  600- 
ampere,  3-poie,  single-threw,  man- 
ually-gang-operated, horizontal-up- 
right pole-top  mounting.  oiUdoor- 
typ)e  disconnecting  switch  for  the 
Circle  substation.  115-Kv  Fort  Peok- 
Glendive  transmission  line,  Fort 
Peck  Project,  Montana.  The  appar- 
atus will  be  installed  by  the  <3ov- 
emment 

No  charge  for  copies  of  the  spe- 
cif Ications  to  prospective  bidders^  to 
others   $0.75,    not    retumablo 


43 


3/31/47 

Disconnecting   Switches,   Etc. 

Bids   Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash.— Until  Apr.  25,  2  p.  m.  blda 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver, Colo.,  under  Spec.  l7If&  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Almira,  Washington,  one  (1)  ll.l,- 
000-volt,  1,200-ampere,  3-pole,  single, 
throw,  manually-gang-operated,  1,- 
200- ampere  deicing  blades;  three  (3) 
rlnple  pole,  ihyrite  or  autovalve,  out- 
door, station-type  lightning  arresters 
Euitable  for  use  on  115,000-volt,  3- 
phase,  grounded-neutral  circuits;  fif- 
teen (15)  15,000-volt-ln8ulated,  150- 
300-to  5-Rmpere,  60-cvcle,  compound- 
filled,  outdoor-type  current  trans- 
formers; six  (6)  15.000-volt-lnEulated, 
100-to  5-ampere,  60-cycle,  compound- 
filled,  outdoor-type  current  trana- 
formers;  one  (1)  15,000-volt-lnsu'at- 
ed,  6P0-to  5-ampere,  60-cycle,  com- 
pound-filled, outdoor-type  current 
transformer  for  Unit  L-9  and  11.95- 
kv  substation.  Grand  Coulee  Power 
Plant,  Columbia  Basin  Project. 
Washington.  The  apparatus  will  be 
installed   by  the  Government. 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders;  to 
(Others  $0.75.  not   returnable. 


43 


Post  Fence  Division,  460  6ih  St., 
San  Francisco,  Calif.,  at  $200.00,  sub- 
mitted low  and  only  bid  March  26th 
to  the  City  and  County  cf  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282,  City  Hall,  San  Francisco, 
CaUf.,  for  changing  Iccatloa  of  chain 
link  fabric  fence  from  siren  to  police 
tower,  Bemal  Heigh  ta  airen  en- 
closure. 


44 


3/28/47 

Carpet— Contract  Awarded 

STOCKTON,  Calif.,  San  Joaquin 
Co. — John  Breuner  Co..  607  B.  Main 
St.  Stockton,  Calif.,  at  $1696.  aub- 
mitted  only  bid  and  awarded  contract 
by  the  Stockton  Unified  School  Dia- 
trict.  Thomaa  H.  McCandless,  pur- 
chasing agent,  324  N.  San  Joaquin 
St.  Stockton,  Calif.,  for  fumiahing 
and  laying  2(t6  yarda  of  27-lnch  Bel- 
glum  WeHon  weave  two-tone  brown 
leaf  carpet. 


Co.— Until  April  16,  J  p.  m.,  blda 
will  bo  received  by  the  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration, Office  of  the  Diatrict 
Engineer,  838  U.  S.  Appraiser's 
Building,  San  Francisco,  Calif.,  for 
remodeling  U.  S.  Post  Office  Build- 
ing, for  Veterans'  Administration, 
Long  Beach,  Calif.  Plans  and  apeci- 
ficationa  obtainable  from  the  above 
office  of   the  District  Engineer. 


44 


•    44 


3/81/47 

Steel  Work  Alteratlena 

Low  and  Only  BIddere 

OAKLAND,  Calif..  Alameda  Co.— 
Modem  Iron  Works,  Ltd.,  2964  Bona 
St.,  Oakland,  Calif,  (address  previ- 
ously given  incorrectly),  at  $3990, 
submitted  low  bid  March  24  to  the 
Oakland  Port  Commission,  A.  H. 
Abel,  secretary,  'oot  of  Grove  St., 
Oakland,  Calif.,  for  alterations  to 
steel  work  in  end  gables  of  hangars 
No.  3,  4  and  5,  Oakland  Municipal 
Airport,  Oakland.  Calif. 

Other  bids  were: 

Independent  Iron  Works.  Oakland, 
$4104. 

Osbome  Engineering  Co.,  San  Le- 
andro,  $6006. 

Herrick  Iron  Worka.  Oakland,  $6684. 


48 


48 


8/28/47 

toheel  Bua— Blda  Wanted 

NAPA,  Calif..  Napa  Co.  — Until 
April  21.  8  P.  M.,  blda  will  be  received 
by  the  Mt  George  Union  Elementary 
School  District,  B.  N.  Munk,  clarii, 
Mt  0«)rge  School  2nd  Ava  and 
Coombaville  Rd.,  Napa,  Calif.,  for  one 
school  bua  of  67  or  •4-paaaeofer  ca- 

BpedficatloDa  obtainable  from  the 
abore  offlotk 


3/28/47 

Slide    Gates   A    Gate    Lifto 

Contract    Awarded 

ALTUS  PROJECT,  Okla.— Morse 
Bros.,  Machinery  Co.,  Denver.  Colo., 
at  $7365  awarded  contract  by  the  U. 
S.  Bureau  of  Reclamation,  Customs 
House.  Denver,  Colo.,  under  Spec. 
1676  for  fumishlng  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Blair,  Okla.,  at  the 
option  of  the  bidder,  slide  gates  and 
gate  lifts  for  Altus  Canal,  station 
610  plus  00  to  station  1147  plus  37, 
Altus  Project,  Oklahoma.  The  appar- 
atus will  be  Installed  by  the  govern- 
ment. 
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3/31/47 

Truck    Dump    Body 

Bids  Wanted 

OAKLAND.  Calif.,  Alameda  Cc  — 
Until  Apr.  9,  5:.30  p.  m.  bids  will  be 
received  bv  the  East  Bay  Municipal 
Utility  District.  Rm  312,  512  lOLh 
St ,  Oakland,  Calif.,  under  Soec.  l82J 
for  furnishing   truck   dump   bddy. 

Specifications  obtainable  frt-m  the 
above  office 


43 


8/31/47 

Sale  of  Machine  Tools 

SAN  FRANCISCO,  Calif.,  —  War 
Assets  Admin.,  83  Berry  Street.  San 
Francisco,  Calif.,  announcea  sale  of 
machine  tools  to  normal  trade  chan- 
nels with  cicsing  date  set  for  Api-.  24. 

8/31/47  <3 

Parking  Meters 
r.ortrsct  Awarded 

CHICO.  Calif ,  Butte  Co.— Duncan 
Meter  Corp.  (manufactvirer  of  the 
Miller  meter),  2315  Hillhurst  Ave.. 
Tyjs  Angeles,  Calif.,  at  $80  per  meter 
awarded  contract  by  City  of  Chlco, 
H.  H.  Hume,  City  Clerk.  City  Hall, 
Chlco.  Calif.,  for  about  600  meters. 

8/31/47  4? 

Transformers 

Blda  Wanted 

DAVIS  DAM  PROJECT,  Ariz-Nev. 
—Until  Apr.  28.  2  p.  m  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion. CuPtomhouse.  Denver,  Colo., 
under  Spec.  1762  for  fumishlng  and 
delivering  fob.  cars  at  the  shlppii^ 
point  or  f.o.  b.  cars  at  Campo  Sldhif , 
Arizona,  and  Tucson.  Arizona,  at 
the  option  of  the  bidder.  18.200-  ana 
480-volt  transformers;  115,000-  and 
15,000-volt  power  circuit  breakers, 
disconnecting  rwitches  and  fuses; 
and  115,000-  and  15,000-volt -Insulated 
current  transformers,  for  Phoenix 
and  Tucson  substations.  Davis  Dam 
Project  Arizona -Nevada.  The  ap- 
pamtua  will  be  mstalled  by  the 
Government 

No  charge  for  copies  of  the  spe- 
clfic.itions  to  prospective  bidders;  to 
others  $125.  not   retumablo.  . 

.1/31/47  *3 

Disconnecting    Switchea 

Bids  Wanted 

FT.  PECK  PROJECT.  Montana - 
Until  Apr.  26.  2  p.  m.  blda  will  be 
received    by    the    V-    «.    Bureau    of 


3/f.l/47 
Substation,  Etc 
Blda    Wanted 

COLORADO     -     BIG    THOMPSON 
FROJECT.    Colo.    —   UntllMay    12,    2 
p.   m.    bids    win   be   received    by   the 
Bureau     of     Reclaniatlcn,     Custom- 
house, Denver,  Colo.,  under  Spec.  17b5 
for    furnishing    and    delivering    f  o.'^. 
cars   at    the   shipping  point    or  f.o.b. 
cars  at  Loveland,  Coloittdo,  one    (1) 
mobile  unit  substation,   2,500-kva,   3- 
phase,    60-cycle,    110,000    delta/66,000 
delta/33,0'V>  delta-  to  2,400  delta/4.160 
wye/7.200  delta/12,480  wye/13,800  wye 
volt,    including    transformer    seotion, 
low- voltage  switch  gear  section,   low- 
voltage  disconnecting  switches,  high- 
and   low  voltage    lightning   arresters, 
and  trailer;  one  (1)   115,000-volt  6U0- 
ampere,    3-pole,    single-throw,    man- 
ually .  gang  -  operated,  horizontal- 
mounting,    outdoor  -  type    disconnec- 
ting   switch;     three    (3)    115,000-volt 
200-ampere,     single-pole,     hook-oper- 
ated,    vertical-mounting,     expulsion- 
type    disconnecting    fuses    with    fus«; 
units;    for    Emergency    Power    Sup- 
ply,   Colorado- Big    Thompson     Proj- 
ect. Colorado. 

No  charge  for  copies  of  the  spe- 
cifications to  prosiiective  bidders ;  to 
other  $1.50,   not   returnable 


4/1/47  44 

Painting.   Etc.   Contract   Awarded 

LONG  BEACH.  Calif.,  Los  Angeles 
Co. — R.  A.  Newman,  Box  149,  Mc- 
Minnville,  Ore.,  at  $13,228,  awarded 
contract  by  the  Federal  Works  Ag- 
ency. Public  Buildings  Administra- 
tion, Office  of  the  District  Engi- 
neer, f38  U.  S.  Appraiser's  Building, 
San  Francisco,  Calif.,  for  interior  and 
exterior  painting,  etc  at  the  U.  P. 
PoEt  Office  Building.  Long  Beach. 
Calif. 


4/1/47 

Sidewalk  Work— Bids  Wanted 

BURLINGAME.  Calif.,  San  Mateo 
Co.— Until  April  16.  2  p.  m.,  bids  will 
be  received  by  the  Federal  Worka 
Agency,  Public  Buildings  Adminis- 
tration, Office  of  the  District  Engi- 
neer, 888  U.  SL  Appraiser's  Building, 
San  Francisco,  Calif.,  for  sidewalk 
work  at  the  U.  S.  Pout  Office  Build- 
ing, Burllngame,  Calif.  Plans  and 
apeclfications  obtainable  from  the 
above  office  of  the  District  Engineer. 


4/1/47  •  44 

(Fencing — Low  and  Only  Bidders 

RICHMOND,  Calif.,  Contra  Costa 
Co. — Cyclone  Fence  Company,  440 
Bayshore  Blvd.,  San  I'Vanclsco.  Calif., 
submitted  low  bid  to  the  Richmond 
Union  High  School  District.  W.  L. 
Helms,  Secretar\',  Administration 
Bldg.,  1108  Bifasell  Ave.,  Richmond, 
for  (1)  Furnishing  and  erecting 
chain-link  fencing  on  the  .athletic 
field  for  the  El  Cerrito  High  School, 
Ashbury  Ave.,  at  Lincoln  Ave.;  <2^ 
I'^lmlshlng  and  erecting  chain -link 
fencing  around  playground  area  of 
the  Harry  Ells  Junior  High  School 
property  on  Macdonald  Ave.,  &  36tli 
Street,  Richmond. 

Complete  bids  received  March  27tli 
were: 

Cyclone  Fenc  Company,  San  Fran- 
cisco. Calif..  (1)  $6,327.07:  (2)  $2428- 
95. 

Hill  Lumber  Company,  Alameda. 
CaUf..    (1)    $5,671.00;    (2)    $2,641. 


44 
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3/31/47 

Trailer— Bids     Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash.— LTntll  May  1,  2  p.  m.  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse,  Denver, 
Colo.,  under  Spec.  1764  for  furnishing 
and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cairs  at  Odair. 
Washington,  one  100-ton,  low  plat- 
form. r?verslble.  full-trailer  with 
tires  and  accessories ;  for  use  at 
Grand  Cculce  Dam,  Columbia  Basin 
Project,  Washington. 

No  charge  for  copies  of  the  spe- 
cif Icatlon.i  to  prospective  bidders,  to 
others     $0.75,     not     returnable. 


4^ 


3/31/47 

Sale  of  Machine  Tools 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  33  Berry  St.,  San 
Francisco,  Calif.,  announcea  sale  of 
machine  tools  and  accessories  at 
fixed  prices,  priority  free,  with  clos- 
ing date   set  for  May  20 

3/31/47  43 

Sale   of    Kitchen    Equipment 

S.'^N  FRANCISCO.  Calif.  —  War 
Assets  Admin.,  Customer's  Servite 
Center,  Maple  &  Barkley  Roads  (off 
Ventura),  Fresno,  Calif.,  announces 
sale  of  bread  pans,  mess  rays  and 
pitchers  to  priority  clain:ants  and 
normal  trade  ohaonels  concurrently 
with  closing  date  set  for  Apr.  10. 
4  p    m. 
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3/31/47 

Sedan— Blda   Wanted 

REDDING,  Calif.,  Shasta  Co.— Un- 
til Apr.  8,  7:30  p.  m.  bids  will  be  re- 
ceived by  the  Shasta  Union  High 
School.  M.  E.  Luton,  Clerk,  Redding. 
Calif.,  for  sale  of  1936  standard  4- 
door  Chevrolet   sedan. 


3/28/47 

Portable    Bleaohera ' 

Bids  Wanted 

REDDING,  CaUf.,  Shasta  Co.— Un- 
til Apr.  8,  7:30  p.  m.  bids  will  be  re- 
ceived by  the  Shasta  Union  High 
School,  M  E.  Luton,  Clerk,  Redding, 
CaUf.,  for  portable  bleachers.  10- 
tier  high,  seating  capacity  660  to 
750  adulta. 

Specifications  obtainable  from  the 
above  office. 


8/28/47  41 

Change     Pence     Location— Low    and 

Only   Bidder 

SAN   rRAKCXBCO,   Calif.— Anchor 


4/1/47  44 

Sub  Contracta  Awarded  Work  15% 
Completed 

Refractory   Building  Cost  $8500 

OAKLAND,  Calif.,  Alameda  Count\. 
601    36th    Ave. 

Owner  —  Owens-IlUncla  Glass  Com- 
pany, 320  California  Street,  San 
Francisco,   Calif. 

Plans   by   owner.  , 

Contractor — R.  A.  Cullen,  47t  Jack- 
son St.,  San   Francisco,  Calif. 

Structural  Steel  &  Protected  Metai 
Erection — Moore  Dry  Dock  Co..  /"l. 
of   Adeline   St.,  Oakland.   Calif. 

Lumber — Smith  Lumber  Co..  19th 
Ave.  Sc  Estuary,  Oakland,  CaUf. 

Hardware.  E.  M.  Hundley  Hardwar*> 
Co..  662  Mission  St..  San  *  ranclsco, 
CaUf. 

Painting— J.  H.  Mohr.  Ina,  WI86 
Kansas  St.,  San  Franctico,  Calif. 

Concrete  —  J.  H.  Fltzmaurice,  2866 
Hannah    St.,    Oakland,   Calif. 


4/1/47 

Fencing — Bids  Wanted 

SAN  FRANCISCO,  Calif.,  —  Until 
Apr.  2,  1:30  p.  m.  Informal  bids  will 
be  received  by  the  City  and  County 
of  San  Fraaclsco.  Dept.  of  Public 
Works,  Rm.  282.  City  Hall.  San 
Francisco,  CaUf.,  for  reUnlrg  12-foot 
high  chain  link  fabric  fencr-  running 
parallel  to  Gym  Bldg.  at  Balboa 
^Igh   School. 

Specifications  obtainable  from  of- 
fice of  Supt.  of  Bldgs.,  R.  A.  Chis- 
holm.  490  llth  Bt,  San  Francisco 
Calif 


4/1/47 

Soundproofing — Bids  Wanted 


U 


SAN  FRANCISCO,  Calif.  —  Until 
Apr.  2.  l:80i  p.  m.  Informal  bids  will 
be  received  by  the  City  and  County 
of  San  Francisco,  Dept.  of  Public 
Works,  Rm.  282.  City  Hall,  San 
Francisco,  CaUf.,  for  soundproofing 
mu«lc  room  No.  6  at  George  Wash- 
ington High  Sohool. 

Specifications  obtainable  from  of- 
fice of  Supt.  of  Bldgs..  R  A.  Chla- 
holm.  490  llth  St.  San  FVancisco, 
Call/ 


4« 


4/1/47 

Oil    Burner 

Bids  Wanted 

SAN  FRANCISCO,  CaUf.  —  Until 
Apr.  2.  1 :30  p.  m.  Informal  blda  will 
be  received  by  the  City  and  County 
of  San  Francisco,  Dept.  of  Public 
Works,  Rm.  282,  City  Hall,  San  Fran- 
cisco, Calif.,  for  installing  and  fur- 
nishing one  new  No.  3-APll  Ray 
pump  type  semi -automatic  fuel  oil 
burner  for  John   Muir  School. 

Specifications  obtainable  from  of- 
fice of  Supt.  of  Buildings,  R.  A.  Chia- 
holm.  49o  lltlx  St,  San  Franclaco, 
CaUf. 


44 


4/1/47  44 

Interior  Wall  Vents— Blda  Wanted 

RFVERSIDK,  Calif.,  Riverside  Co 
—Until  April  16.  2  p.  m..  bids  will 
be  received  by  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  Buildlrg. 
San  Francisco.  Calif.,  for  interior 
wall  vents  at  the  U.  S.  Post  Offiro 
Building.  Riverside,  Calif.  Plans  and 
specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer 


4/1/47  44 

Double  Acting  Doora— Bida  Wanted 
SAN  BERNARDINO.  Calif.,  Sun 
Bernardino  Co.—Until  April  16,  2  p. 
m.  bids  will  be  received  by  the  Fed- 
eral Works  Agency.  Public  Buildings 
Administration,  Office  of  the  Dii-- 
trict  Engineer,  838  U.  S.  Appraiser's 
Building,  San  Francisco.  Calif.,  for 
new  double-acting  doors  at  the  U. 
S.  Post  Office  Building.  San  Ber- 
nardino, Calif  Plans  and  specifica- 
tions obtainable  from  the  above  of- 
fice of  the  District  Engineer. 
^— ^—      * 

4/1/47  44 

Remodeling — Bids    Wanted 
LONG  BEACH.  Calif.,  Loa  Angeles 


4/1/47 

Fencing — Bids  Wanted 

SAN  FRANCISCO.  Calif.,  —  Until 
Api*.  2.  1:90  p.  m.  informal  bids  will 
be  received  by  the  City  and  County 
of  San  Francisco.  Dept.  of  Public 
Works,  Rm.  282,  City  Hall,  San  Fran. 
Cisco.  CaUf..  for  fumiahing  and  In- 
atalling  chain  link  fabric  around 
bar  acreen  and  Sunset  intake  at 
Richmond    Sunset    Disposal    Plant. 

Specifications  obtainable  from  of- 
fice of  Supt.  of  Buildings.  R.  A. 
Chlshtlm,  490  llth  St..  San  Fran- 
cisco. CaUf. 


44 


4/1/47 

Fencing— Bids  Wanted 

SAN    FRANCISCO,   Calif.    —   Until 
Apr.  2,   1 :80  p.   m.  informal  bids  will 
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be  received  by  the  City  and  County 
of  San  Franctsco,  Dept.  of  Public- 
Works,  Rm.  282,  City  Hall,  San  Fran- 
cisco, Calif.,  for  furnishing  and  erec- 
ting wire  fence  5-feet  in  height  at 
Seacliff   Pumping   Sution. 

Speciflcatlong  obtainable  from  of- 
fice of  Supt.  of  Bldgs,  R  A.  Chis- 
hoim.  490  11th   St.   San   Francisco. 

4/1/47  •   44 

Pencing— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Apr.  2,  l:3o  p.  m.  informal  bids  will 
be  received  by  the  City  and  County 
of  San  Francisco,  Dcpt.  of  Public 
Works.  Rm.  282,  City  Hall,  San  Fran- 
cisco, Calif.,  for  replacing  chain  link 
fabric  and  relining  top  and  bottom 
rails,  etc.  at  Horace  Mann  Junior 
High    School. 

Specifications  obtainable  from  of- 
fice of  Supt.  of  Buildings,  R.  A. 
Chisholm,  490  11th  St.,  San  Fran- 
claca 


•    44 


4/1/47 
Reroofing 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Apr.  2,  1.30  p.  m.  informal  bids  wll! 
be  received  by  the  City  and  County 
of  San  Francisco,  Dept.  of  Public 
Works,  Rm.  282,  City  Hall,  San  Fran  - 
Cisco,  Calif.,  for  reroofing  machine 
shop  at  Portola  Junior  High   School. 

Specification.')  obtainable  from  of- 
fice of  Supt.  of  Buildings  R  A.  Chis- 
holm. 490  11th  St.,  iSan  Francisco, 
Calif 


Louis  Ave...  ivorg  Beadh,  Calif. 

Winston  Bros.  Co.,  411  W.  5ih  St., 
L<os    Angeles,    Calif. 

Mittry  Brofi.  Constr.  Co.',  4801  San 
Fernando  Kd,  West  Los  Aiiireleii 
Calif. 

Marshall  ^  Haas.  P.  O.  Box  411, 
San   Mateo,    Calif. 

Charles  T.  Brown.  Co..  1955  Sixth 
St.,  San  Fernando,  Calif. 

Dragline  Rentals  Co.,  2000  W.  Pa- 
cific Coast  Highway,  Long  Beach, 
Calif. 

Baslch  Bros.  Constr.  Co.,  P.  O. 
Box  151,  Alhambra,  Calif. 

W.  B.  Kier  Constr.  Co.,  1462  N. 
Stanley  Ave.,  Los  Angeles,   Calif. 

Olympian    Dredging   Co.,    525   Mar 
ket  .St.,  San  Francisco,  Calif 


Hazdton  El«inentary 
School,  Stockton,  Cidif. 


4/1/47  ♦   44 

Oil    Burner 
Bids  Wanted 

SAN  FRANCISCO,  Calff.  —  Until 
Apr.  2,  1:30  p.  m.  informal  bids  will 
be  receivd  by  the  City  and  County 
of  San  Francisco.  Dept.  of  Public 
Works,  Rm.  282.  City  Hall,  San  Fran- 
cisco, Calif.,  for  furnishing  and  in- 
stalling one  new  No.  3-APll  Ray 
pump  type  semi-automatic  fuel  oil 
burner,  at  Sutro  School. 

Specifications  obtainable  from  of- 
fice of  Supt.  of  Bldgs.  R.  S.  ChlH- 
holm,  490  11th  St.,  San  Francisco, 
Calif. 


PROSPECTIVE 
BIDDERS 


Bank  Protection,  Brmdford 
bland,  San  Joaquin  River 


Bids:  Sacramento  DIatrlet  Corps  of 
Engineers,  War  Department,  Wright 
BIdg.,    Sacramento,    Calif.,    April    9,   2 

E.  P.  Bishop,  Orland,  Calif. 

Lester  Rice,  605  14th  St.,  Marys- 
ville,  Calif.  ' 

Lord  St  Bishop,  Box  812,  Sacra- 
mento, Calif. 

L.  G.  Lent*,  2416  Sutterville  Rd., 
Sacramento,  Calif. 

Hutchinson  Co.,  7360  Schmidt  Lane. 
El  Cerrito,  Calif. 

Blake  Bros.  Co.,  Box  1002,  Rich- 
mond, Calif. 

Basalt  Rock  Co.,  Inc.,  900  8th  St., 
Napa.  Calif. 

Gordon  L.  Capps,  Box  341,  Stockton. 
Calif. 

Daniel  Contracting  Co..  503  Market 
St,  San  Francisco,  Calif. 

Fredericksen  &  Kasler,  212  13th  St., 
Sacramento,  Calif. 

Healy-Tlbbitts  Construction  Co.,  411 
Brannan  St.,  San  Francisco,  Calif. 


BIDS:  Stockton  Unified  Sohool 
District,  Andrew  P.  Hill,  elty  supor- 
Intendent  of  schoolt,  San  Joaquin 
and  Lindsay  Sts.,  Stockton,  Calif., 
April  2,  4  P.  M.  Plans  by  Architect 
John  U.  Clowdsley,  Exchange  BIdg., 
Stockton.  Calif. 

S  C.  Giles  &  Co.,  319  Elks  BIdg., 
Stockton,  Calif. 

Samuel  Eyre,  1036  N  Pilgrim  St., 
Stockton,  Calif. 

M.  E.  Shuper,  il7  E    Sonoma  Ave. 
Stockton,  Calif. 

O.  H.  Chain,  Elka  BIdg.,  Stockton. 
Calif. 


ket  St.,  San  Francisco,  Calif. 

Fred  J.  Early  Co.,  Inc.,  360  Pine  St, 
San  Francisco,  Calif. 

Tomell  Construction  Co.,  45  E.  6th 
St,  Tracy,  Oalif. 

Whalln  Bros.,  2942  23rd  Ave.,  Oak- 
land, Calif. 

A.   M.   Hardy,   736   Clementina   St, 
San  Francisco,  Calif. 

M.  &  K.  Corft,  200  Financial  Center 
BIdg.,  San  Francisco,  Calif. 

Robert    McCarthy    Co.,    1050  Klrk- 
ham  St,  San  Francisco,  Calif. 

Charles  C.   MacClosky,  112  Market 
St..  San  Francisco,  Calif. 

Erbentraut  &  Summers,  696  Penn- 
sylvania Ave.,   San   Francisco.   Calif. 

James  I.   Bamea  Construction  Co., 
941  Rush  BIdg.,  San  Francisco,  Calif. 

Parker,     Steffens     &     Pierce,     133 
South  Park.  San  Francisco,  Calif, 
ta  Rosa,  Calif. 

C.   W.   Hansen,   1301   Sonoma  Ave., 
Santa  Rosa,  Calif. 

Wade  C.   Harvey,  2266  GuemevlUe 
St.,  Santa  Rosa. 

Charles    H.    Hood,    618   Sllva   Ave., 
Santa  Rosa,  Calif. 

Hugh   B.   Codding,   705  Hoen   Ave., 
Santa  Rosa,  Calif. 

Louis  Benelll,  1360  West  Ave.,  San- 
ta Rosa,  Calif. 


I  Railroad,  Riverside  County 


Municipal  HoH>ital, 
Corcoran,  California 


BIDS:  City  of  Corcoran,  c/o  city 
dork.  City  Hall,  Corcoran,  April  7. 
Plans  by  Architects  David  H.  Horn 
and  Marshall  D.  Mortland,  236  Row- 
ell  BIdg.,  Fresno,  Calif. 

Larsen-Ratto  Construction  Co.,  1901 
Hedges,  Fresno,  Calif. 

Taylor-Wheeler  Commercial,  Inc., 
420  Safford,  Fresno,  Calif. 

L.  H.  Hansen  &.  Sons,  P.  O.  Box 
1784,  Fresno,  Calif. 

Lloyd  C.  Flowers,  405  S.  H  St,  Tu- 
lare, Calif. 

Perry  Shirley,  P.  O.  Box  885,  Tu- 
lare, Calif. 


Drainage  Ditch  Near 
Rio  Visto,  CaUf. 


► ^ 

Bids:  Sacramento  District  Corp*  of 
Engineers,  War  Department,  Wright 
BIdg..  Sacramento,  Calif.,  April  9,  3 
P.  M. 

L.  O.  Lent!,  2416  Sutterville  Rd., 
Sacramento,  Calif. 

J.  R.  Reeves,  Box  1072,  Sacramento, 
Calif. 

Karl  C.  Harmeling,  1710  Mt.  Diablo 
Ave.,  Stockton,  Calif. 

George  French  Jr.,  Box  307,  Stock- 
ton, Calif. 

Asta  Construction  Co.,  33  N.  Front 
St.  Rio  Vista.  Calif. 

Louis  Biasotti  A  Son.  40  W.  Clay 
St.,  Stockton,  Calif,  • 

Milo  A.  Brown,  644  Scofield,  Palo 
Alto,  Calif. 

Grant  Construction  Co.,  70  W.  I  St, 
Benicia,  Calif. 

Howard  Herrlnger.  RIo  Vista,  Calif. 

C.  C.  Steele,  8925  Franklin  Blvd., 
Sacramento,  Calif. 

Tyson  A  Watters  Co., '  1201  10th 
Ave.,  Sacramento,  Calif. 

CTyde  W.  Wood,  Box  620,  North 
Hollywood,  Calif. 


I  Flood  ControTChannel  and  I 
jLevees,  Lot  Angeles  County  I 


BIDS:  Los  Angeles  District,  Corps 
of  Engineers,  War  Department,  781 
S.  FIgueroa  St.,  Los  Angelea,  Califs 
April   1,  1947. 

Guy  F.  Alklnsou  Co..  222.13  South 
.Santa  Fe  Ave.,  P.  O.  Box  ?59,  Lon« 
Beach.   Calif. 

Brep;<l  &  Bcvanda  Constructor!* 
Inc..  417  S.  Hill  St.,  Lcs  Angel"8,  Cal. 

Peter  Klewit  Sons  Co.,  845  Kleway 
Ave.,   Arcadia,   Calif. 

Maoco  Coip..  816  N.  Paramount 
Blvd.,    Clearwater   Calif. 

J    F.  Shea,  &  Co.,  8660  Rhecd  Ave 
South  Gate,  Calif. 

United  Concrete  Pipe  Corp.,  P.  O. 
Box  425,  Baldwin  Pavk,  Calif. 

Vlnnell  Co..  1145  Westminster.  Al- 
hambra,   Calif 

E.  B.  Bishop.  P.  O.  Box  826.  Or- 
land. and  P.  O.  Box  1811,  Long  Beach. 
Calif. 

Columbia     Constr.     Co.,     14S8     St. 


Hazelton  Elementary  School! 

Stockton,  California         | 

-f 

BIDS:  3toci<ton  Unified  SchncI 
District.  Andrew  P.  Hill.  City  Super- 
Intendent  of  Schools.  San  Joaquin 
and  Lindsay  Streets.  Stockton,  Call 
tor-iia;  April  2.  4  P.  M.  Architect — 
John  U.  Clowdsley,  Exchange  Build- 
ing,   Stockton,    California. 

S.   C.  Giles  &  Co.,   319  Elks  BIdg., 
Stockton,  Calif. 

Samuel  Eyre.   1C36  N.   Pilgrim   St.. 
Stockton,  Calif. 

M.  K.  Shuper.  117  E.  Sonoma  Ave.. 
Stockton,  Calif. 

O    H.  Chain.  Elks  BIdg.,   Stockton, 
Calif. 

C.    E.    Kennedy.    350    W.    Charter, 
Stockton,  Calif. 

John    Hachman,   Walker   &   Farm- 
Ington,   Stocktcn,   Calif. 

Dan   Nomellini,   2529   McKlnley   St. 
Stockton,  Calif. 

H.  H.  Henning,  1751  Berkeley  Ave., 
.'Ttockton,  Calif. 

Bingham  Cor.str    Co.,  C329  Eastern 
Ave.,  Sacramento,  Calif. 

Henry  W.  Mason,  1245  W  40th  Pi., 
Los  A.igeles,  Calif. 

Wallace  D    Harkins.  Inc..  406  Sut- 
ter St.  San  Francisco,  Calif. 

M.  *  K.  Corp..  200  Financial  Ccn 
ter  BIdg.,  San  Francisco,  Calif. 


BIDS:  Kaiser  Engineers,  Inc.,  E.  T. 
Larson,  project  engineer,  1924  Broad- 
way, Oakland,  Calif-,  April  15,  3  P.  M. 

Dimmltt  &  Taylor,  815  E.  59th  St, 
Los  Angeles,  Calif. 

Haddock  Engineers,  Ltd.,  1616  S. 
Greenwood  Ave.,   Montebello,   Calif. 

Clifford  C.  Bong,  6  N.  1st  St,  Ar- 
cadia, Calif. 

J.  F.  Shea  &.  Co.,  8660  Rheem  Ave., 
South  Gate,  Calif. 

J.  A.  Thompson,  P.  O.  Box  818, 
Inglewood,  Calif. 

Clyde  W.  Wood,  Inc.,  6900  Tujunga 
Ave.,  P.  O.  Box  620,  North  Holly- 
wood, Calif. 

Gunther    &     Shirley     Co.,     714    W.  ' 
Olymrlc  Blvd.,  Los  Angeles,  Calif. 

H.  B.  Nicholson,  1151  S.  Broadway, 
Los  Angeles,  Calif. 

William  A.  Smith  Contracting  Co., 
514  Central  BIdg..  Los  Angeles,  Calif. 

Morrison  -  Knudsen  Co.,  810  Title 
Guarantee  BIdg.,  Los  Angeles,  Calif. 

Fredrickson  &  Watson  Construc- 
tion Co.,  873  81st  Ave..  Oakland,  Calif. 

Wallace  D.  Harkins,  451  Arlington 
Ave.,  Berkeley,  Calif. 

A.  D.  Schader,  144  Spear  St,  San 
Francisco,  Ci^if. 

O.  B.  Rlchter,  524  California  St, 
Sacramento,  Calif. 


Pullman  and  Mira  Vista 
Schools,  Richmond,  Calif. 


Officers'  Quarters  and 
Utilities,  Two  Rock  Ranch, 

Between  Petaliima  and 
Santa  Rosa,  Sonoma  Co. 


BIDS:  San  Francisco  District  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Francisco, 
Calif.;  Serial  No.  04-2O3-47-59,  Job 
No«.  2717.  2718,  2756  and  2757;  bids 
due  April  15,  2  P.  M. 

Daley  Bros.,  Box  127,  Belmont, 
Calif. 

Peter  Sorensen.  927  Arguello  St., 
Redwood  City,  Calif. 

B.  A  R.  Construction  Co.,  110  Mar- 


BIOS:  Richmond  Union  School  Dis- 
trict. Walter  T.  Helms,  superintend- 
ent of  schools,  1106  BIssell  Ave.,  Rich- 
mond, Calif.,  April  2,  8  P.  M.  Plans 
by  Architects  Dragon,  Schmidts  A 
Hardman,  2068  Allston  Way,  Berke- 
ley, Calif. 

Blltwell      Construction      Co.,      4746 
Geary  St,  San  Francisco,  Calif. 

S.  &  Q.  Construction  Co.,  15  Sutter 
St.,  Sah  Francisco,  Calif. 

Willis   F.   Lynn,    1040   Folger  Ave., 
Berkeley,  Calif. 

John   M.   Bartlett,   703  Everett   St., 
El  Cerrito,  Calif. 

C.  F.  Parker,  1644   Monterey  Blvd., 
San  Francisco,  Calif. 

Carl    Overaa    &    Co.,    620    16th    St, 
Richmond,  Calif. 

Pacific    Coast    Builders,    2530    18th 
St.,  San  Francisco,  Calif. 

Wallace  D.  Harkins,  451  Arlington 
Ave..  Berkeley. 


Officers*  Quarters  and 

Utilities,  Castle  Army  Air 

Field,  Near  Merced 


BIDS:  Sacramento  District,  Corps  of 
Engineers,  War  Department.  Wright 
BIdg.,  Sacramento,  Calif.,  April  15,  2 
P.  M. 

C.  >J.  Allen.  Box  463.  Fairfield,  Cal. 

T.  C.  iind  W.  H  Irwin.  126  North 
Brrad\vi»>,    Fresno,    Calif. 

C  A.  Ctto  1026  H  St.,  MaryavU'c, 
Calif. 

A    R    Liner,  Bur  43.  Merced,  Cnlif. 

Blnghnm  Con.str.  Co..  .Kout"  2,  Bo;-. 
r)07!>,    Sacramento,    Calif, 

Harold  K    Petei-nnn.  2917  V  Strc?(. 


v-X/  A/roc/ueii  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


K-vN   rwANniRnn 


Sacramento,  Call.f 

jMatthcw   A.   Little,    1   Grand   View 
Ave.,    San    Frarcisco.   Calif. 

Jas.  McFarland.  266  Laguna  Honda 
Blvd.,  San  Franciaco,  Q%At. 

Pacific    Coast    Builders,    2530    18th 
St.,   Son   Francisco,  Calif. 

Arthur   J.    Iflaac&ou,    219   W    Robe 
St,   Stockton,   Calif. 

Moore    and    Moore,    Route    2.    Box 
289-Z,    Chlco,    Calif. 

J.    A.    Bryp.nt,   1813   Capital    Slroef, 
Vallejo,    Calif. 

R.   J.   Dunlap   Co..   "TSS   Market    St., 
.San    Francisco,   Calif. 

Guy  E.  HhII,  310— 30th  St  Baker:' - 
field.  Calif. 

G    W.  Williams  Co.,   10   Callfomlo 
Drive.   Burlingame,   Calif 

L.  H.  Hansen  and  Sons,  313  Palm 
A.ve.,   Fresno,   Calif. 

R.  J.  Daum,  6«)3  West  Blvd.,  Ingle- 
wood, Ca'if. 

Myers    Bios.,    3407    San    Fernando 
Road,  Los  Anijeles,   Calif. 

Harvey  E.  Nichols.  936  E.  Slauson 
Ave.,  Los  Angeles,  Calif. 

Campbell  Constr.  Co.,  800  P  Street 
Sacramento,   Calif. 

Frfincheechi    Con.str.    Co.,    845    Ma- 
rina Blvd.,  San   Francisco,  Calif. 

Lawrence   Con.str.    Co.,  3020   V   St, 
Sacramento,   Calif. 

Frank  Maloney,  1915  S  St.,  Sacra- 
mento, Calif. 

Carl    N     Swenson    Co.,    P.    O.    B.ox 
.558,   San   J&se,   Calif. 

E.  T.  Haas  Co.,  P.  O.  Box  411,  San 
Mateo.  Calif. 

Anderson   &.   Rlngroae.   320   Market 
St..    San    FVanci&co,    Calif. 

Barrett   &    Hilp.    318   Harrison    Sc 
.San  Francisco,  Calif. 

Central  California  Conrrtr.  Co.,  Inc., 
116  Erie  St.,  San  Francis.co,  Calif. 

C'.inton  Con.str   Co.,  923  Folsom  Sf . 
STan   Francifrco,  Calif. 

Empire  Constr.  Cc,  Ltd.,  344  Har- 
riet   St.,    Sun    Franci.sc'o,    Calif. 

Erbtntiaut  &  Summers,  696  Penn- 
.sylvania   Ave.,    San    Franci:<co,    Calif. 
Pobt    McCarthy.  1050  Kirkhara  St., 
San    Francisco,    Calif. 

Theo.  J.   Meyer  &  Sons,   200  Quhit 
St.,    S.-in    Francisco    Calif. 

M.  &  K.  Corp..  200  Fl.:anclal   Cen- 
ter BIdg.,  San  Francisco,  Calif. 


Moore  and  Roberts,  093  Mission  St., 
.San    Francisco,    Calif. 

Wagner   and    Martinez,    181    South 
Piirk,  San  Francisco,  Calif. 

C.  L  Wold  ConHtr.  Co..  44j2  Fulton 
St.  Sun   Francisco,  Calif. 

Thomas  C.   Buck,   1123  E.   Charter 
Wty,  Stockton,  Calif. 

C    E.    Kenned V,  350  West    Charter 
Wav.  Stockton,  Calif. 

Sheppard  &   Green.   309   First   Na- 
tional BIdg.,   Stockton,  Calif. 

Continental  Constr.  Co.,  1402  Froi.t 
St.,   Sacramento.  Calif. 

Wallace  D    Harkins.  Inc.  4O0  Sut- 
ter  St.,    Sun    Francisco,    Calif. 

Charles   McCIoskey    Co.,    112    Mar- 
ket St.,  San  Francisco.  Calif. 


Electric  Diitribntion  System 
Muroc  Army  Air  Field 


BIDS:  Los  Angole*  District,  Corpc 
of  Engineers,  War  Department,  751 
S.  Figueroa  St,  Los  Angeles,  Calif., 
April  4>   1    P.    M. 

Fischbach  &  Moore,  Inc.,  1500  W 
8th  St.,  Los  Angeles,   Calif. 

Fritz  Zlebarth,  820  W.  Esther  St, 
Long  Beach,  Calif. 

Bartel  Electric  Co.,  1328  W.  Flor- 
ence   Ave.,    Los    Angeles,    Calif. 

C  D.  Draucker..270O  San  Fcnuui- 
do   Road,   Lcs  Angeles,  Calif. 

Vlnnell  Co.,  1146  Westminster,  Al- 
hambra,  Calif. 

N.  H.  .Ajideraon,  P.  O.  Box  1270, 
.380  Alexander  Ave.,  San  Bernardino. 
Calif. 

Hokin  &  Galvan,  218  Avalon  Blvd., 
Wilmington.  Calif. 

Sierra  Electric  Co.,  101  Regent  St, 
Inplewood,  Calif. 

California  Electric  Works,  Ltd.. 
424  8th  Ave.,  San  Diego,  Calif. 

Electric  &  Machinery  Co.,  4493  Fire 
atone  Blvd.,  South  Gate,  Calif. 

R.  R  Jones  Electric  Co.,  925  Meri- 
dian Ave.,  .South  Pasadena,  Calif., 

Vancott  Co.,  5024  W.  Waahlngton 
Blvd.,  Los  Angeles,  Calif. 

Walterscheld  Electric  Co.,  15l  W. 
Bonita,  San  Dimas,  Calif. 

Scott  Buttner  Electric  Co..  634  2Cth 
St..  O.ikland.  Calif. 


you^ve  ever  wanted  in  o 

GARAGE     DOOR! 


; 


i 


CAN'T  RUST! 
CAN'T  ROT! 
TERMITE-PROOF! 
heeanse  H^m— 


CAN'T  SAG! 

GIVEiS 

FINGER-TIP 
CONTROL 

Jbecaa«e  it^g^^^^ 

H«r»'a  fha  t*ol  quoUty 
Qoroff*  door  that's  dasignad 
to  laat  <k  Ufatima— alimi- 
nata  garaga  door  troublaa 
and  sava  tou  monay. 


Weighs  only  101  pounds.  Hangs  on  Ufa* 
tixne  lubricated  ball  bearings.  Operataa 
on  Floating  Tension.  Seems  to  float  in 
the  air— ot  just  a  touch  of  the  finger  tips. 
Has  dual  lifting  mechanisms.  Requires 
no  space  inside  garage.  Takes  paint  beau- 
tifully or  can  be  left  unpointed  in 
mostcUmotes.  In\Riediate  delivery.  #79.50 

Twin  Doors  $174.50  F.O.B.  Our 
Warehouses,  Uncroted.     - 
Deo/er  ^Igenc/es  Open 

WHITE   BROTHERS 

Hardwood    Headquarters 


-I 
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PLANS  and 
Speculations 


St.  Mary'8  Boys'  High  School  at 
Phoenix.  Ariz.,  is  to  obtain  about 
1,000  square  feet  of  surplus  struc- 
tures to  be  converted  into  indus- 
trial arts  classroom  facilities. 

oOo 

Co^idge  school  district  No.  21 
of  Pinal  County,  Ariz.,  obtained 
approval  of  an  application  for  1,- 
000  square  feet  of  agricultural  and 
mechanical  arts  classroom  facili- 
ties, together  with  surplus  furni- 
ture and  equipment. 
oOo 

Gilroy  Union  High  School  at 
Giiroy,  Calif.,  obtained  approval  of 
its  application  for  necessary  fur- 
niture and  equipment  from  govein- 
ment  surplus  so  that  it  can  accom- 
modate 53  veterans  compared  wiili 
25  who  are  now  receiving  training. 

oOo 

Yuba  County  Junior  College  at 
Merysville.  Calif.,  is  to  obt.niii 
about  1,920  square  feet  of  surplus 
structures  for  administration  and 
other  facilities,  together  with  nec- 
essary sruplus  furniture  and  equip- 
ment. 

oOo 

San  Francisco  supervisors  havj 
not  directed  a  resolution  to  the 
ptate  legislature  authorizinrr  thf 
arovemor  to^  appoint  a  fcdoTal 
state  commission  to  determinp 
whether  or  not  tran.scontinentai 
trains  should  be  brought  ov<r  tr*. 
next   Bay   bridge. 

oOo 

State  civil  sen'ice  oxams  will  bo 
given  May  13  to  candidates  for  a 
$230-270  position  as  assistant  for- 
est technician.  Collf^are  graduation 
with  snecializcnt'on  in  forestry,  or 
equivalent  technical  experience  is 
required 

oOo 

An  assistant  light  of  way  ag- 
ent will  be  selected  by  state  civil 
service  exams  to  be  given  May  6. 
Two  years  professional  experience 
is  the  reauisite. 

oOo 

State  engineers  are  workir>p^  mit 
plans  for  a  road  to  connect  Aptos 
and  Seacliff. 


AIA  Rates  T-E-W 
Bill  As  Big  Step 
In  Redevelopment 

WASHINGTON.— The  Taft  -  El- 
lender  -  Wagner  housing  bill  has 
been  given  qualified  approval  by 
the  urban  planning  committee  of 
the  American  Institute  of  Archi- 
tects in  a  statement  to  the  senate 
committee  on  banking  and  cur- 
rency, according  to  the  announce- 
ment by  Louis  Justement,  chair- 
man of  the  Committee. 

The  statement  approved  the  es- 
tablishment of  a  national  housing 
commission  to  coordinate  govern- 
ment agencies  having  to  do  with 
housing,  but  stated  tnat  the  com- 
mission could  function  more  effec- 
tively if  it  consists  of  five  mem- 
bers rather  than  as  set  up  in  Tiil-i 

n. 

The  committee  also  suggested 
elimination  of  the  section  of  the 
bill  setting  up  new  terms  for  fi- 
nancing housing  for  low  -  income 
families,  on  the  grounds  that  they 
were  contrai-y  to  sound  mortgage 
practice. 

The  bill's  provisions  for  urban 
redevelopment  ware  approved  with 
reservations. 


PURELY  PERSONAL 


Meyers  Safety  Switch  Co.,  Inc.: 

You  may  have  noted  several  skips 
on  this  column  last  week.  You  boys 
are  responsible.  I  charge  it  all  to 
your  1947  calendar  with  the  "Cali- 
fornia Desert  Scene"  —  I  "listen 
easy"  to  the  call  of  the  desert  and 
high  mesa  country. 

ir    ir    ^ 

I  doh't  claim  my  initials  are  on 
the  two  Joshua  trees  m  the  fore- 
ground, but  am  willing  to  bet  I 
have  more  than  once  made  desert 
camp  within  two  miles  of  the  spot 
that  picture  was  made.  The  White- 
water Mountains  in  the  background 
never  change. 

it   it   it 

The  days,  symphony  of  sun,  sky 
and  sand.  Nights  —  a  lullaby  ot 
stars  and  vibrant  silence.  This 
land  was  bottom  of  a  sea  just  day 
before  yesterday  as  rocks  measure- 
Time — about  eight  million  yeais. 

^    it    tr 
The  world  of  protocol,  premier 
and  president  seems  very  far 
awav — and  unimportant. 

^    ^    ir 


Western  Power  Interests  Warm  Up  for  Fight 
On  Rates  as  Set  Forth  by  Senator  Butler 

WASHINGTON.— (Exclu.'.ive).— With  congress  prtpared  to  con- 
sider Department  of  Interior  budg«'t  n>;itters  this  week,  a  review  of 
western  power  developments  in  Washington  cunnnt  be  amiHs. 

The  National  Reclamation  AKscHriation,  established  "to  promote 
the  cause  of  reclamation  by  irrigMtion."  the  government,  and  west 
coast  private  power  interests  all  are  tied  up  closely  in  a  brewlnir 
storm    centered    on    a    number    of^- 


ABANDON  RENT 
LID— WASHBURN 


SACRAMENTO.  —  Elimination 
of  rent  control  from  heW  construc- 
tion in  order  to  stimulate  rental 
building  was  urged  Wednesday  bv 
Earl  Washburn,  director  of  the 
state  re  -  employment  and  recon- 
struction commission.  Washburn 
was  with  the  Legislature's  interijn 
committee  which  studied  the  vet- 
erans' housing  problem  throughout 
the  state. 

# 

ARCHITECTURE  RULES 
AVAILABLE  FOR  $1.03 

SACRAMENTO— Copies  of  Titio 
21,  Public  Works,  of  the  California 
Administrative  Code,  may  be  ob- 
tained from  the  Printing  Division, 
Documents  Section,  11th  and  "O" 
Sacr.^mento  14.  This  volume  con- 
tains the  rules  and  regulations  of 
the  State  Division  of  Architecture. 
Its  total  cost  is  $1.03. 


T-E-W  BiD  Heatls  List  of  Two  Dozen  Up    . 
Before  Congress;  'Not  Socialization'— Taft 

WASHINGTON. — An  idea  of  the  complexity  of  housing  legislation 
now  before  rongrefs  can  be  gained  from  the  fact  that  a  total  of  24 
bills  dealing  at  least  in  part,  with  major  housing  ifsiies,  are  in  tl  e 
legislative  mill. 

A  goodly  share  of  thew  deiil*  wivh  nnblic  housing  and  rent 
regulations.  For  example,  H.  R.  ]7')0.  introduced  by  Rep.  HeUn 
Gahagan  Douglas,  of  California,  would  •Hecate  a  billion  dollars  for 
expenditure  by  the  President's  of-^^ 
flice  on   public   housing   for  vet^^r 


Sth  and  Brannan  Sts.,  S.  F. 
suffer  7365 


500  High  St..  OoklMd 
>INdev«r  1600 


ann. 

Finish  2549  Hearings 

H.  R.  285,  Rep.  Rabin's  contribu- 
tion, permits  the  President  to  au- 
thorize unlimited  quantities  of 
housing  wherever  shortage  ic 
proved  to  exist. 

Leading  'ill  house  Isgiglation  in 
interest  to  the  construction  fipUi 
still  is  the  Wolcott  bill,  H.  R.  25S9 
which  would  eliminate  almost  a1' 
provisions  of  the  Patman  Hdus- 
ing  Act,  basis  for  operation  of  the 
national    house   administration. 

Former  Mayor  LaGuardia  of 
New  York,  a  noted  public  housing 
enthusiast,  appeared  before  th  ^ 
•F-enate  banking  and  currencv  com- 
mittee heating  the  Taft-Ellender- 
Wsgror  long  -  range  housing  bil' 
last  week  and  is  to  appear  before 
Wnlcott's   group  Tues'lay. 

While  the  house  side  was  bus" 
with  winding  up  its  Wolcott  bill 
hearings,  the  senate  banking  and 
currencv  committee  has  just  com- 
pleted its  hearings  on  the  re- 
vamped Wigrer-EUender-Taft  bill 
over  the  weekend. 

Sorialized.  Like  Health 

In  an  interview  with  the  Daily 
Pacific  Builder's  Washington  mr- 
respondent.  Senator  Robert  Taft 
denied  that  the  public  housing  bill 


IS  socialistic,  and  compared  it 
with  government  operation  in  the 
fields  of  health  and  education. 

"It  is  the  same  kind  of  opora- 
tioh  that  we  have  always  tried  to 
carry  out,"  he  said.  "I  feel  ve.v 
strongly  that  we  should  establish 
a  minim.um  floor  under  essential 
.services  of  this  kind  so  that,  as  fai 
as  possible,  we  can  el-minate  pov- 
erty and  hardship." 

The  T-E-W  bill  as  it  was  being 
considered  bv  the  senate  commit- 
tee, conceivably  conld  cover  a  45- 
year  period.  Thi?,  indeed,  is  lonp- 
renge  planning. 

In  fact,  this  one  feature  has  led 
to  some  objection  on  the  part  of 
committee  members,  evidenced  as 
hearings  progress.  These  questions 
have  arisen  in  connection  with  pos- 
sibility of  changing  money  valut-.s 
over  such  a  long  period  of  time. 
'Industry  Not  Capable' 

Senator  Taft's  opinion  that  in- 
dustry cannot  house  the  "lowest 
20  per  cent  of  the  urban  popula 
tion" — making  government  subsi- 
dized housii'g  necessary — has  been 
expressed  and  re-stated  many 
times. 

"I  just  don't  think  private  en- 
terprise building  can  take  care  of 
this  lower  income  group,"  he  con- 
cluded. 


bills  row  in  committee. 

The  he  use  committee  on  public 
lands  is  winding  up  hearings  o.'> 
H.  R.  1886  which  was  introduce, 
in  February  by  Congressman  Ilook- 
well  of  Colorado.  Over  on  the  titi;i- 
ate  side  a  similar  committee  has 
shelved  S.  63U,  an  idential  nill  in- 
troduced by  Senator  Butler  of  Ne- 
braska, until  a  report  is  forthcom- 
ing from  Interior 

There  is  ona  passage  in  StH.'tiuii 
2  of  these  measures  that  has  bo- 
come  the  fulcrum  on  which  all  in- 
terested groups  are  conct-ntratiiig 
their  pressure.  It  reads: 
Repayment  Issue 

"The  Secretary  (of  Interior)  is 
authorized  to  outer  into  repay- 
ment contracts  to  furnish  wat'  r 
for  municipal  water  supply  or  mis- 
cellamous  purposes  and  to  ent<>r 
into  repayment  contracts  for  tV( 
sale  of  electric  or  water  power  or 
lease  of  electric-  or  water-jK.wn 
privileges,  provided  that     ... 

"any    sale    of   electric   or   wat'-r 
power  or  lease  of  electric-  or  wu- 


Home  Bii3ders  Open 
National  Campaign  to 
Get  Rentals  Started 

WASHINGTON.  —  Edward  R. 
Carr,  president  of  the  National  As- 
sociation of  Home  Builders,  an- 
nounced the  launching  of  a  nation-  • 
wide  drive  to  erect  more  rental 
housing  for  veterans  Wednesday. 

No  Meet  Here  Yet 

NAHB  has  decided  to  take  the 
direct  approach,  go  into  the  field 
to  advise  its  members  of  the  beet 
methods  of  plannim^,  financing 
and  constructing  rental  projects. 
The  expected  m.-t  ii-iuilt  will  be 
early  erection  of  a  large  number 
of  low-cost  and  moderate  -  priced 
rental  housing  developments  for 
the  veterans'  use. 

Coming  at  this  time,  a  seriea  of 
introductoiy     meetings     At    which 


^r-power  privileges  made  by  the  ^j^-^  ..^^.^'^^1^,,  ^^  ^  laid  before 
Secretary  in  connection  with  the  Lj^  builders  all  over  the  nation  is 
operation  of  any  project  or  div,-l  ^  ^^^^  ^^  stimulate  rental  houa- 
wC?ks'of  rScT  s^lJiftrfor)'"^  construction  this  bui.dinir  .ea- 
such   pen'ods   not   to   exceed   forty 


years  and  at  rateH  whicL  will  atTuru 


Frijoles  Con  Siesta 


Bueno! 


Rail  Shipments  Up 
In  Lumber^  Grain 


WASHINGTON.  — Car  loadings 
of  forest  products  totaled  50,583 
cars  for  the  week  ending  March 
22,  an  increase  of  1,870  cars  over 
the  preceding  week  and  an  increar.e 
of  8,928  cars  above  the  correspond- 
ing week  in  1946. 

This  announcement  by  the  As- 
sociation of  American  Railroadh 
woulci  indicate  that  a  considerably 
p:reater  percentage  of  lumber  is 
oeing  moved  over  the  nation's  rail- 
road system  week  by  week  in  spite 
of  a  growing  phortage  of  box  cars 
which  hap  seriousiy  hampered  short 
haul  movements. 

A  heavy  increase  in  the  numbrr 
of  carloadirgs  for  grain  also  w;;s 
reported,  a  danger  signal  for  ship- 
pers of  building  materials.  Carp 
needed  for  grain  and  grain  prod- 
ucts went  up  tc  53,717,  an  increase 
of  2,149  over  the  preceding  wetl- 
and 10.260  car.*  over  the  same  week 
of  1946.  About  80  per  cent  of  the 
incrense  in  grain  cars  was  con- 
centrated 'n  the  western  districts 
alone. 

Ore    loadings   likewise    mounted 
in  the  week  ending  March  22. 
# — 

PABCO  PROMOTES 
CLAY  LILLESTON 


Promotion  of  Clay  Lilleston  to 
the  post  of  Pabco  northern  district 
manager,  building  materials  divi 
sion,  with  headquarters  in  Seattle, 
Wash,  was  announced  today  by 
Jas.  E.  Holbrook,  vice  president- 
sales,  Tho  P.iraffire  Comtianies  Inc. 

ParaflTine,  long  established  in  the 
northwest,  is  a   leading  manufa*. 
turer  of  pairt.  roofings,  linoleum 
and  other  building  materials  mar 
ketod  as  "Pabco  Products". 

Lilleston'a  elevation  is  in  keep- 
ing witl.  the  firm's  policy  of  Rec- 
ognizing sound  performance  and 
promoting  from  within  the  ranks. 
He  joined  ParafRne  in  19.33.  In  1934 
he  ROTVtd  in  the  ««outb€m  district 
office  at  "Los  Angeles. 


irrigation  Iht  maximum  benefits 
compatible  with  the  cost  of  gen 
eralion  of  electric  powt-r  within 
the  area  served  by  the  project 
when  such  electric  power  in  or 
could  be  generated  b>  the  most 
efficient  or  least  expi'miivv  avuil- 
able  method  and  wliich  will  pro- 
duce net  power  leveiiucH  at  lt.asl 
sufficient  to  cover  all  amounts  a'- 
located  tor  payment  from  net  rev- 
enues in  accordance  with  the  al- 
location of  costs  and  provisions 
due  repaymonti  tiieicot  e.staL»li8li- 
ed  by  the  congress  in  authoiizir.j^ 
the  construjlion  of  each  projw  i, 
division  of  a  project,  or  sujjple- 
mental  works  on  a  project     .     .     ." 

A  little  background  is  necessary 
to   clarify    this   'part   of    the    pi-o 
posed  bill  ano  why  it  has  stirred 
up  such  a  fuss. 

In  trying  to  get  the  Retlamn- 
tion  Act  of  l'J3i>  amended,  as  thi.i 
bill  would  do,  the  National  Rtr- 
lamation  Association  (NRA)  has 
accused  tht^  bureau  of  reclumatioii 
and  its  divisions  ol  "apjiroving  unc' 
abetting  the  manipulation  01 
funds".  NRA  believes  that  .Seer-.- 
tary  Julius  Ivrug  is  going  farthf  r 
in  this  respect  than  did  his  prtQ- 
ecessor,  .Secretary   Ickes. 

Originally,  the  reclamation  law 
provided  for  repayment  of  prin- 
cipal ot.  western  nower  projcclf- 
and  irrigation  develo{)ment8  in  4') 
years.  Money  for  initial  develop- 
ment came  from  sale  of  public 
lands  and  revenue  from  resources 
of  these  lands  (except  timber). 
Thus,  a  revolving  fund  was  set  ;;p 
under  the  old  Reclamation  A..1 
of  1902. 

This    sy&teni    rf    payment    pre- 
vailed   until    the    Dust    Bow'    pro 
gxam  was  instituted  in  19.30,  when 

Eayment  for  project  development 
ecame  an  outright  government 
•subsidy.  Under  the  Roosevelt  ten- 
ure the  direct  grants  were   to  be 


(Continued  on  Page  7) 


MOVE  GENEVA  STEEL 
IN  80,000-LB.  LOTS 


Reduced  freight  rates  between 
Geneva,  Utah  and  west  coast  points 
are  predicated  on  a  minimum  80,- 
000  pound  loading  of  cers,  Colum- 
bia Steel  Co.  announced  Wednes- 
day. Carload  orders  for  Ifss  thjm 
80,000  pounds  will  be  shipned  in 
combination  cars  with  other  ship- 
ment? unleps  the  customer  8pc;i- 
fles  otherwise. 


ing 
[son. 

The  initial  meeting  will  bo  held 
in  Boston,  Mass.,  on  March  31.  with 
subsequent  sessions  in  several  oth- 
er large  eastern  cities.    Milton  W. 
Morris,  extcuiive-secretary  of  the 
San  Francisco  Association  of  Home 
Builders,  told  a  Daily  Pacific  Build- 
er  reporter   that   no   meeting    had 
been    scheduled   for   his   organiza- 
tion.   No   meetings   had  been   an- 
nounced   in    the    Buy    Area,    Wed- 
nGsd&v 

Th»>  NAHB  approach  is  a  simple 
and  direct  one: 

Operating  builders,  not  thf'orists, 
will  be  talking  to  ho.ne  builders 
on  their  home  ground. 

Study  FHA   Doctrine 

The  association  is  convinced  that 
the  rental  building  program  has 
bogged  down  .hiefly  in  the  federal 
housing  adniinisi  raticn  offices 
wher"  red  tape  p.i|)rr  procedure 
and' time  delays  have  dincouragcd 
contractors  bent  on  going  into  new 
rental  propTties,  often  on  a  very 
large  p.cale. 

Much  of  the  criticism  th.it  ha« 
been  directed  at  the  home  build- 
ers for  not  puUing  iiT)  rental  unit.i 
stems  from  the  complex  procedures 
oncountered  when  the  contractor 
goes  to  the  FHA  offu"  to  process 
his  paper  work,  NAHB  sni^I.  "It 
is  here  that  the  appltcmt  brcomes 
di?*couraged,"   a   spokesman    said. 

With  this  in  mind,  the  associa- 
tion's fKiivational  i>'an  will  stress 
"608"  procedtires  from  the  selec- 
tion of  ^and  to  *he  finishing  pro- 
cepses.  Tht!  suhjcnt  matter  will 
deal  with  nuribor  ot  rcMims,  num- 
ber of  units  per  projc^ct,  workina 
over  pla.is  and  specifications  and 
the  complex  financial  setup  with 
regard  to  FHA  assistance. 

In  short,  many  people  are  con- 
vinced that  the  attempts  by  FHA 
to  educate  through  their  field  offi- 
ces have  resulted  in  confusion  more 
than  inspiration. 

Goal  in  Sight 

Carr  feels  that  the  new  home 
build'Ts'  plan  for  spring  rducntion 
will  be  eopeoially  helpful  by  get- 
ting down  to  fundamental  facts. 
The  consultants  will  cover  their 
subjects  step  by  step,  using  the 
lid  blfickho.ird  talk  principle.  The 
fact  that  thev  will  be  qualified, 
successful  builders  in  their  own 
right  will  lend  weight  to  their  con- 

"We  are  detrrmired  to  get  a  lot 
of  rental  projects  built  this  year 
to  meet  vrtorins'  rertal  needs. 
Carr  said.  "This  is  the  most  prac- 
tical approach  to  this  problem  tn 
our  estimation,  nnd  is  on*'  that 
will  produce  more  renUl  units 
than  any  other." 
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CPA  PERMITS  GRANTED 

8AN  FRANCISCO.  —  The  Civilian 
Production  Administration,  A.  J. 
Orfor^  regloDal  director,  1880  Market 
8^  luta  announced  the  following  per- 
nlta  granted  for  construction  of  com- 
tnordal  and  Industrial  buildings  In 
the  San  Francisco  area: 

MARCH   31,   1947 
PLUMBING   Shop,    S'xOOO:    Hesperian 
and    Bockman,    Alameda    County 
owner,  Dimock  Plbg.  Co.,  16247  Via 
I*rlmero,  San  Lorenro. 
LOCKER  Storage,  $2000;  12th  and  * 
Sts.,    Marysville;     owner,    B    &    H 
Locker  Plant,  premises. 
CHICK    HATCHERY,    517,500;     Au- 
serals  and  Lincoln,  San  Jose;  own- 
•r,  Santa  Clara  Hatchery,  1047  Lin- 
coln,  San   Joee. 
WAREHOUSE    for    highway    equip.. 
$1980;   Breu;  owner,  California  Di- 
vision of  Tigbways,  Box  1499,  Sac- 
ramento. 
REMOVE   hazard,    ball    park,    J3900; 
332  Wilbur  Ave.,  Yuba  City;  owu- 
er,  13th  District  Agri.  Assn.,  prtm 
REPAIR  border  Inspection  »ta.,  ?17'>0 
Del  Norte;  owner,  California  Divi- 
sion of  Architecture,   Sacramento. 
TRADES   Bullcilng   center   for   adult 
blind.  J19,000:  Oakland;  owner,  Cal- 
ifornia   DlvlElun    of    Architecture, 
Sacramento. 
DRUM     jnfg.,     $30,000;     S«ui     Pablo; 
owner,   Myers  Drum  Co.,  6549  Snn 
F^blo  Ave.,  Oakland. 
FURNITURE    repairs,    $1500.00;    310 
Alenker    Ave.,    San     Jose;     owner, 
Benjamin  Bednar,  premises. 
ELECTRICAL  contractor's  shop,  $4,- 
4C0;  S  Main  St.,  Sebastopol;  owner, 
Fred    L.    Esselink,    Route    1,    Box 
1320,  SebastopoL 
FARM   machinery  sales  and  Ber\ief. 
«11,000;     720     Atlantic,     Roseville; 
owner,  aMrysvlIle  Tractor  &  Equif 
Co.,  1009  6th,  Marysvllle. 
AVTO  and  machinery'  repairs,  $2959; 
near  Livingston;  owner,  Gerald  A'. 
Oehme,  Box  97,  Livingston. 
ALTER  bank,  $34,240;  Soledad;  own. 
er.  Capital  Co.,  1  Powell  Street,  Sa.t 
Francisco. 
SOUNDPROOF,  and  alter  lighting  in 
bank,  $5173 ;  333  California  St.,  San 
Francisco;     owner,     Robert    Dollar 
Bldg.,    311    California    Street,    San 
Francisco. 
COMPLETE  remojlellag  of  front,  $150 
C931  California  St.,  San  Francisco; 
owner,  Donald  Folan,  5931  Califor- 
nia St.,  San  Franciaco. 
TBJMP.  3rd  floor,  telephone  exchange, 
$40,000;  2105  Madonaid.  Riclimor.d; 
owner.   Pacific  Tel    &   Te.  Co..   140 
New    Montgomery    St,    San    Fran- 
cisco. 
OOMPLETB    store    alterations.    $900; 
3754   Geary    Blvd.,    San   Franciaco; 
owner,   Pat  O'Shea,    premises. 


and  County  of  San  Francisco  ,(3«r- 
ald  J.  Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  San  Fran- 
cisco. Calif. 
Addition  to  upper  vending  booth. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  re- 
fundable. 
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Low    .-ind    Only    Bidders 

Removal  of  Buildings  and  Restora- 
tion   Work;    Serial    No.   04-203-47-67 

SAN  FilANCISCO.  Calif.  Fourth  and 
Perry   Streets. 

Owner — San  Francisco  District  Corps* 
of  TUnpineers.  War  Department.  7'i 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Includes  removinp  and  disposing  of 
di&Dfitcher'K  office,  straightening 
and  repairing  fences  and  gates, 
patchii'g  pavement,  etc. 

Low    Bidder — T.    L.    Rosenberg    Co.. 
372  5th  St..  Oakland.  Calif.,   $380. 
Ofhtr  bidders  April  1  were: 
Henrv    Arlan    Constr.,    San    Fran- 
cisco, Calif..  $007. 
Peter  Sorensen.  Redwood  City,  Cal. 

$750. 
Payne  Constr.  Co.,  San  Francisco, 

Calif.,  $936. 

B  &  R  Constr.  Co.,  San  Francisco, 


Calif.,  $974. 

Jensen  &,  Mangs.  Rdwood  City,  Cal 
$1059.73. 

Chas.  Harney.  San  Francisco.  Cal.. 
$1076. 

Robert  L.  Wilson,  San  Francisco, 
Calif..  $1150. 

A  F.  Mattock,  San  Francisco.  Cal., 
$1227. 

Charles  Walt,  San  Francioco,  Cal.. 
$1287. 

Shapro  9t  Sage,  Richmond.  Calif., 
$1382. 

Eaton  St  Smith,  San  Francisco, 
Calif.,  $1400. 


9-10— EDUCATIONAL 
BUILDINGS 


4/2/47  10 

Low  and  Only  Bidders 
Electrical     Engineering     Building 
SEATTLE.      Wash.      University      of 

Washington. 
Owner — Board    of    Regents    of    Uni- 
versity of  Washington,   Herbert  T. 

Condon,  secretary.  Rm.  1030  Henrj 

Bldg.,   Seattle,   Wash. 
Architect— Paul  Thlrv.  1331  3rd  Ave, 

Bldg..    Seattle.    Wash. 
SupervLslng    Architect — Bebb  &  Jonei, 

Hoge    Bldg..    Seattle.   Wash. 
Reinf creed    concrete    with    brick    v«?- 

neer,    three-story    and    half    base- 


_^B  -  BIDS  WANTED 

General  contractors  desiring  sub  bids  on' any  Job  are  Invited  to  make  known 
l—Tr^- -!'"—_*"*'    '"   **''•   co'i"""-     There    Is    no    charge   for  this    service 


iini,       ";:  HMolton  Elementary  School,  Stockton;  Bids  due  Apr.  2.  4  PM 
f  i^^  Constr.  Co.,  eS29  iCastem  Ave.,  Sacramerto   (Sacto  6-6419) 
B^  C.  QUee  ft  Co.,  Sig  Bike  Building,  Stockton. 

«*ii**^^'  ^*^^'**"«'.  inc-.  406  Sutter  St.,  San  Francisco  (ORaystone  302*^ 
M_E.  Sfhuper,  821  Elka  Bldg,  Stockt<n   (SiooKton  3-4532)  , 

Sewage  treatment  Plant  and  Appurtenanr.ee,   ^reeno;    Bids  due  April   10 

DeLuca  *  Son,  1746  Filbert  Bt .  San  Francisco   (ORdway  8600) 
irewhltt.  Shields  ft  Fisher,  Paclflc-SW    Uldg.,  *Yesno  (Fresno  3-4267) 


ment,  T-s'.iapod.  260x228  ftt. 

Bids   were  submitted   March   27   as 
follow.") : 
General  Work 

Sound  Constr  &  Engrg.  Co,  1403 
W  45th  St.,  Seattle,  Wash.,   $5^7,326. 

Kuney    Johnson    Co.,    $560,000. 

Strand  &  Sons,  $573,000. 

S.   S.   Mulien,   $580,360 

A.  F'  Mov.at  Co.,  $606  693. 

Lease  &  Leigland,  $658,875. 
Plumbing,  Heating  and  Ventilating 

Rautman  Plumbing  ft  Heating  Co.. 
115  Jack.son  St.,  Seattle,  Wash..  $190.. 
942. 

West  Coast  Heating  &  Plumblntf 
$197,538. 

University  Plumbing  &  Heating  Co. 
$198,.S90. 
Electrical   Work 

Agutter  Elec.  Co.,  952  E.  Seneca 
St.,    Seattle.   Wash..   $57,406. 

Van  S.  McKenny  Co..  $62,938 

Montgomery    Elec   Co..    $63,420. 

Northwest   Elec   Co.,    $65,042 

O.   A    Carlson  Electric,  $65,097 

Industrial   Electric   Co.,    $67,222. 

Bids  were  also  opened  on  two 
electrical  equipment  and  switch - 
contracts  for  special  experimental 
board  equipment,  but  each  proposal 
was  on  a  unit  basis,  and  total.s 
will  not  be  reedy  for  a  few  days, 
according  to  Prof.  Eastman  of  the 
university  s    electrical   department. 


Building  Section 
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Owner    Taking    Bids — Due    Apr.    25. 
2  P    M. 

Administration   Bldg.         Cost  $600,000 

LOS  ANGELES.  Calif..  Los  Angcleo 
Co.   451   No.   Hill    St. 

Owner — Loe  Angeles  Board  of  Edu- 
cation. 1425  So.  San  Pedro  St..  !>«•. 
Angeles,  Calif. 

Architect— A.  C.  Zimmennan.  2340 
Hyperion  Ave..  Los  Angeles,  Calit. 

Structural  Engineer — Stove  Barnes. 
803  W.  3rd  St.,  Los  Angeles.  Calif 

Reinforced  concrete  construction.  3- 
Btory  and  basement.  254x58  ft.,  two 
elevator,  connecting  two-story  ar- 
cade. 


'^  wlnn»*!*I?'V.''^''!!^  •'"    ^'■•"«"»«*5    Bid.  due  April  2,  2:30  P.   M. 
WellnltH  ft  DeNarde,  816-flth  St..  San  Francisco  (MArket  4493) 

(Ai^afeV^mW)  ^'°°*^'""''""°  ^''-  7^  Treat  Ave,  r'an  ^Tancisco,  Calif. 

i-eter  bartorio,  282  ClemenUna  SL,  San  Francisco,  Calif.,   ^OArfleld  8ol7) 
Henry  Arla^  Construction,  4142  Geerv  Blvd.,   S.   F.    (BAyvlew  8170) 
Robert  L.  Wilson,  1299  Bush   St     San   Francisco   (GRaystone  6224) 
__^***'"_^II*!L*_?2^^^®  ^*^  Montgnmery  St.,  S.  F.   (GArfleid  8381) 

Juvenile  Hall.  Plumaa  County;   Bids  due  Aprtr7r2T30~P~lJr 

I*  G.  Shala,  Route  1,  Box  142,  Chlco  (Chlco  10«8» 

uingham   Constr.   Co.,   8329  Eastern    Ave.,   Sacramento    (Slacto    6-6419; 
-  ^'  ^  R^^OTistr.  Co.,  110  Maiket  St.,  San  Francisco   (DOuglaa  7516) 

■^c'  f' P*ru2r^^l'"«     ^=*'°**"'  ""='^'"0"'';    Bid.  due  April  2.  8  P.   M.    " 
K.it«,-n   ^      '.      ,i  Monterey   Blvd.,    -San   Franc?Fco    (OVerland   3723) 
Biltwell   constr.    Co..    4745    Geary    Blvd.     S.    F     (BAwlew    5047) 
wn  .r-  T***    Builders,   2.-)30    18th    St.,   San   Francisco    (Hiflmlock    5386) 
Willis  F.  Lynn.  1040  Folger  Ave.,  Berkeley  (Berkeley  6(^4) 

Sewage  Treatment  Plant  Alteration..  Tulare;   Bid.  due  Aorii  a  K-nn  p    m 
■irewhltt.  Shields  ft  Fisher.  Paclfli  SW.   «  d^     H^e"no  Kesno?  4267?" 
Cenvral  California  Constr.  Co..  Ira,  116  Erie  St     S    F    (S:m"ock*S 
i^eLuca  ft  Son.   1746  Filbert  St.  s.an   Francisco    (GIMwav  S^f 


4/2/47  •     8 

Owner  Taking   Bide— Due  April  22. 

2  P.  M. 
Storage  Room 

SAN  FRANCISCO.  Calif.  Kezar  Sta- 
dium. 
Owner*— Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McL,arcn 
Liodge,  Golden  Gate  Park,  San  Fran- 
'    claco,  Calif. 
Plans  by  owner. 

Specification,  obtainable  from  the 
above  office  upon  deposit  of  $6,  re- 
fundable. 


4/2/47  •     6 

Owner  Taking  Bid.— Due  April  22, 

2  P.  M. 
Vending  Booth  Addition 
BAN  Fl^NCISCO.  Calif.  Flelshhack- 

er  Playfleld,  Sloat  Blvd.  and  Great 

Highway. 
Owner — Park  Commission  of  the  City 


Jame.  Monroe  Grammar  School,  Hedwood  City;   Bid.  due  April  10    a  P    m 
CattlcH  Bros,  ft  Stev.nson,  P.  o.  Box  165,  R^woS  nuv   (R  C    ijJoW) 
Muber  constr.  Co..  5998  Mis.,lon   St..  Daly  City   (JUnlp^r  7  0417) 
Pacific   coast   Builders.   2530   ISth    St..   San   Francisco"^  (aLmlock    5388) 

WiZrf  T  «"'   ^^  C'r"""'^'*   ^*-    «*"    *-^«"ci8co    (GArf.elc;    W17, 
Williams  &  Burrows.   Inc..   lo  California  Dr..   Burilngame   (Buri    4-179G) 

Pe[.Tsol^*"""^,'^  °"**"  ^^•^-  ^'^   Francisco    UUnlper  4  mbll^ 
Peter  Sorensen^927_Arguello,   Redwood  City   (Redwood   City  2212) 

^«'^:,m;  J«  *  Q"""n'or  School,  Hedwood  City;   Bid.  duT  AprlMOri-p:  mT" 
cattlch  Bros,  ft  Stevenson,  p.  o.  Box  165.  Redwood  City   (R.  C    4900W) 
Kuber  Constr.  Co.,  6998  Mission  St.  Dalv  Cltv   (JUnlper  7-0417) 
Pacific   Coast   Builders.   2530   18th    31.,   San   Frar.clsco    (HKmlock    5388) 
l^eter   Hartorlo,   262   Clementina   St..    San    i«"ranclscc    (GArfleid  8317) 
Williams  ft  Burrows,  Inc.,  10  Cattfrrnla  Dr.,  Burilngame    (Buri    4-17iM> 
M.   J.  King.  Inc.,   231   Franklin   St.,    San  l«Tarclsco    (UNdorhlll   t209) 
Carrlco  ft  Gautler.  36,1   Ocean   Ave.,    San   Fr«incisco    (JUnlper  4-8081) 
Peter  Sorensen.   927  Arguello.   Reiwood   City    (PvOdwood  City  2212) 
itjsseji  A.  Cullen,  Inc.,  478  Jackson  «ft.,  S.an  **ranclsco    (SUtter  1961) 

Officers'   Quarter,    and    UtHltle.;    8pecn268,    near   Merced;    ClStT^ATrry 
Air   Field;   Bid.  du.  April   15    2  P.  M. 
Jas.   I.   Barnes  Constr.  Co..   941  Rubs  Bldg..   s.   f    (KXbrook   5532) 
l!;rbcnlr.^ut   ft  Summers,  696  Pennsylvania  St..   &.   F.    (ATwater  2420) 
Wallace  D.  Harkin.,  Inc.,  406  Sutter  St,  San  Francisco  (GRaystone  30;i- 
BJltwell   Constr.   Co.,    4748    Geary    Wvd..    S.    F     <HAyvlew    5947) 
Mid.stote  Constr.  Corp..  1299   Bush  St..  San  Francisco  (GArfleid  2616) 
^   &  K.  Corp..  200  Financial  Crntor  uldg.  3an  Frarcisco   (KXbrook  7621) 

Ca.elir'street    Sewer    Rplacemer.l;    Spec.   20216,    San    ^ranci•co:    Bids    du*- 
April  2.  2:30  P.  M. 
M.  ft  K.  Corp ,  200  Financial  Comer  Bldg..  Si«.n  Francisco  (EXbrook  762'n 

Grammar  School   AddnTT  Danvln«'Unlen   Gramrnaf'SchoolT^Danvlll.;'  Bld» 
Due  April  10.  S  P.  M. 
Payne   Constr.  Co.,  398   Fifth   St..   San   l-rancisco    (KXbrook   69*3) 
1-Vter  Sartorlo.  262  Clementina   St..   .San   Franckico   (GArfield  8317) 
hwlnerton  ft  Walberg.   1723    Webster  St     OaKland    (Hlgite   43S) 
Officers'   Quarter,   and    Utilities,   Two-Hock    Hanch,   Sionoma    Couniy;    Bide 
Due  April   IS,  2  00   P.   M. 
i3;rbentraut  ft  Summers.  696  Pennsylvania  St.,  S.  F.   (ATwater  2420) 
Robert  McCarthy.   105<»  Klrkham  St..  Ran  Francisco   (OVerland   4050) 
"Wun iFlpal    Sewage ' Work.    Enlargement.    No    '<6-1,    Palo    Alto;    Bid.    Due 
April  28.  3:00   P.   M. 
Central  California  Constr.  Co..  Inc.,   116  Brie  St.  S.  F.   (HEmlock  791'6) 
DeLuca  &  Son.   1745   Filbert  St..   San   FrarclPco    (OUdv/ay  3600) 

Emergency   Housing;    Spec.    18370.   Stockton;    Bide   3ur   April    16,  2   P.   M. 
Henry  Arlan  Construction.  4142  Gearv  Blvd..  San  Fra.nclsco  (BAyvlw  3170) 

Varnish  Plant,  Oakland;   b>:*m  but  April  7.  B  P.  M. ' 

Harry  K.   Jensen,   4024   MacArthur  Blvd.,   Oakland    (KE'ogg  2  4021) 


4/2/47  10 

Owner   Taking    Bids — Due   Apr.   15 

2  P.  M. 
Library  Building  Addition 
LOS  ANGELES,.  Calif.,  Los  Angeies 

Gp.  University  of  California  at  Loj 

Angeles. 
Owner  —  Regents  of  the  Universitv 

of  California  at   Los   Angeles,   Los 

Anptles.   Calif.. 
Reinforced      concrete      3-story      and 

basement   wlrg  addn.    ahd    interior 

alterations. 

Specifications   obtainable   from   the 
above  office. 


4/2/47  •     9 

Contract  Awarded 
Classroom   Building 

SANTA  CLARA  COUNTY.  Calif.  Jef- 
ferson Union  Elementary  School. 
Owner—Jefferson    Union   Elementary 

School  District.  P.  O.  Box  397.  Santa 

Clara,  Calif. 
Architect  —  Ernest    J.    Kump    Co..    9 

Main  St.,  San  Francisco,  Calif. 
Steel,  reinforced  concrete,  wood  frame, 

1 -story,   five   classrooms  and   toilet 

facilities    in    one    building     (34x170 

feet),  and  cafeteria  building  (45x160 

feet). 
Contractor — Carl    N   .Swen.on   Co.,   P. 

O.  Box  558,  San  Jose,  Calif. 

Complete  bids  received  March  31 
were : 

Carl  N.  S  wen  son,  San  Jose,  Calif., 
$90,774;  (1)  add  for  asphalt  tile  floor- 
ing, $1400. 

Peter  Sartorio,  San  Francisco, 
Calif.,  $97,011;    (1)   $1470. 

Pacific  Coast  Builders,  San  Fran- 
cisco, Calif..  $98,250;    (1)   $1450. 

O.  E.  Anderson.  San  Jose,  Calif., 
$98,818;  (1)  $1575. 

William  Horstmeyer  Co.,  San  Fran- 
cisco, Calif..  $99,061;  (1)  $1603. 

Robert  McCarth>.  San  Francisco. 
Calif..  $99,078;   (1)  $1345. 

Midstate  Construction,  San  Fran- 
cisco, Calif.,  $109,833;    (1)  $1399. 


4/2/47  •     9 

Low  and  Only  Bidder 

School  Buildings  

OROVILLE,  Calif..  Butte  County. 
Burbank  and  Eaatside  schools. 

Owner  —  OrovUle  Elementary  School 
District,  C.  F.  Fylllng.  superintend- 
ent of  elecentary  schools ;  Austin 
Darby,  president,  Oroville  Board  of 
Education.  Oroville,  Calif. 


Architect— Koblik  ft  Fisher,  72«%  K 

St.,  Sacramento,  Calif. 
Bids    were    taken    aa    follows:     (A) 
Eastslde    School,    steel    and    wood 
frame,  brick  and  wood  walls,  four 
classrooms,     concrete     floors     and 
wood  roof;  (Al)  add  for  insulating; 
(A2)   add  for  tile  floor..   (B)   Bur- 
bank  School,  steel  and  wood  frame, 
brick  and  wood  walls,  three  class-, 
rooms,    concrete  floors    and    wood 
roof;  (Bl)  add  for  insulating;  (B2) 
add  for  tile  floors. 
Low    Bidder— U   G.    Shalz,    Route    1, 
Box  142,  Chlco,  Calif..    (A)   $82,900; 
(Al)  $790;    (A2)  $1818;   (B)  $81400; 
.    (Bl)   $640;    (B2)   $995. 
^  Other  bidders  were: 

Lawrence  Construction  Co..  Sacra- 
mento. Calif.,  (A)  $89,746;  (Al)  $522; 
(A2)  $1297;  (B)  $68,738;  (Bl)  $388; 
(B2)  $989. 

Bingham  Construction  Co.,  Sacra- 
mento. Calif.,  (A)  $108,304;  (Al)  $479; 
(A2)  $1747;  (B)  $71,106;  (Bl)  $354; 
(B2)  $1037.  

12.13— INDUSTRIAL 
BUILDINGS 

4/2/47  12 

Fire    Los. 

NEAR  EUREKA.  Calif..  Humboldt 
Co. — Fire  recently  destroyed  the  plant 
of  the  Sequoia  Products  Co.,  Jo|in 
Alexander,  manager,  at  Bucksport 
just  outside  the  Eureka  City  Limits 
with  damage  estimated  at  $100,000. 


12 


4/2/47 
Fire    Los. 

EXETER.  Calif.,  Tulare  Co.— Plre 
recently  damaged  the  plant  of  the 
Jack  Griggs  Gasoline  and  Oil  Cc, 
Forrest  C.  Griggs,  operator,  (down- 
town office,  400  East  Pine  St.,  Ex- 
eter) In  Exeter  with  loss  estimated 
at  $150,000 


4/2/47  •  12 

Contracts  Awarded — Preliminary  Pile 
Driving  Work  To  Go  Ahead — Addi- 
tioifai  Construction  Deferred  Until 
Present  Building  Material  Short- 
age, are  Eased — Grease  Woik. 


STURGIS  &  WELSH 

Commercial  and 
Residential  Painting 

Free  Estimates 
QUICK  SERVICE 

Phone$ 
EXbrook  0544 

or 
TUxedo  2048 


P.  H.  "Pete"  TYRRELL 

Former  owner  of 

Golden  West  Quarry 

is  now  a 

Real  Estate  Broker 

SANTA  ROSA.  CALIF. 

HOMES  •  RANCHES 
INDUSTRIAL  SITES 

1S40  Maadoeiae  Ava. 
Pheaa  1103W 


iRUiin  pniiiTs 

are   Laboratory  Controlled 
to    Professional   Painters' 
High   Standards 

iRUJin  pninr  [ompnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


■iRUJinPfli^,. 


*-^^i:.* 


PLANS  ON  FILE 


The  following    list  of   plan,  and   .pcclfloatlon.   for   construction 

project,  are  now  available  for  In.pectlcn  at  the  office  of  DAILY 

PACIFIC    BUILDER,   465   Tenth    Street,    San    Francisco 


W«rtl  L^MtlM 

Emergency  Housing,  NOy  14307  Stockton 

Public  Work.  Building  Sacramento 


■Id  Opening  Date 

4-16 
4-lS 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  4M  regarding  Improvement  District  job..    We  handle  colleo 
tioiu;  buy  Warrant,  or  Bond,  on  all  1914  or  1911  Act  DtJtrict.. 

Telephone  GArfidd  8000 

HANNAFORD     &    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


ffllji^      THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 

{^i  TILE  CONTRACTORS 


n'ffitt: 


Shower  Deort 

Teb 

Encloiaret 

Medicine  Cablaett 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 


MODERNIZING 
and  REPAIRING 

"Not  How  Cheap  Bui  How  Good" 
253  MINNA  STREET 
Phone 
YU  kon  6-1489 


[■ 


I 


WEDNESDAY.  APRIL  2.  1947 


DAILY     PACIFIC    BUILDER 


Pl«i»t  and   Packaging  Warel-ou.e 

RICHMOND,  Calif..  Coltti  C^'^?!^ 

Rlchmcnd  Refinery. 
Owner— Standard  Oil  Co.  of  Callfor- 

"*»'^225    Bush    St.,    San    Francisco. 

Calif. 
Plan,  by  Engrg.   Dept.  of  Owner. 
General  Work— Barrett   &    HUp,    918 

Harrison  St.,  San  Franciaco,  Cain' 
Pile  Driving— Raymond  Concrete  Pile 

Co.,  333  Montgomery  St.,  San  Fran. 

claco.  Calif. 

CPA  permit  issued  for  oroliniinary 
work  only  on  the  new  plant,  involv- 
Ing  earth  fill  and  fumlshing  and 
driving  6000  foundation  piles. 


14-17-~PUBUC  BUILDINGS 

4/2/47  Tj 

Owner  Taking    Bid.— Due  April   17, 
•  1   A.   M. 

Naval    Reserve  Armory  Cost  $165,000 

EVERETT,  Waah.  Everett  Water- 
front. 

Owner— 13th  Naval  District,  Cnpt.  H. 
C  Fischer,  officer  In  charge  of  con. 
structicn,  Rm.  202.  Bldg.,  256,  U. 
8.  Naval  Receivmg  Station.  Seat- 
tle, Wash. 

Three  40  by  100  foot  prefabricat- 
ed rigid  frame  utility  warehouse 
buildings,  spaced  52  feet  on  centers 
and  connected  along  the  front  by 
a  one-story  frame  structure  20  by 
150  feet,  small  arms  range  build- 
ing, 17  by  21  feet,  a  timber  pier,  an 
antenna  platform,  flag  pole,  gravel 
roadways,  concrete  walk.s  and 
fencing. 
Specifications  obtainable  from  the 

above  office. 


PAQIS 


eeriug  Section 


HAULS    AIR-V:NTRA1NED   concrete.  —  The   Standard    Ma 
chinery    Company,    450    Bayshon.','  are   exclusive   norlhern    California 
distributors  of  the  "Dumpcrete",  shown  above.   It  has  been  thoroughly 
job-tested  over  rough   hilly   construction  roads. 

The  Dumpcrete  dump^;  direclly  into  one-ynrd  buckets,  forms  for 
walls,  foundations  und  ;jlabs.  This  adaptable  body  also  may  be  used 
for  hauling  sand,  {gravel,  earth  or  other  materials.  Its  high  discharge 
makes  it  ideal   for  stockpiling  tht-se  mat«>rial{i. 


NEWS  INDEX 

Water  Supply   and  Sewage 

Dl.po.al    Plants    SI -32 

Bridge.    33 

Dam.,  Reeervelre  and 

Dredging     _ 34 

Docio,  Pier,  and  Harbor.  ....  35 
Parlts,    Airport,   and 

Playground.    ..... 36 

Railroad.,  Subways  and 

Tunn.ls     _ _ _       37 

Electric  Lighting  and 

Tran.mL.lon    LInee    38 

Sewer.     _ 3^ 

Street,    and    Highway.    . 40 

Qa..  Water  and  Oil  Pipe 

Line.     


ln.tall) 

MODESTO,  Calif.,  Stanialaue  County. 
Industrial  waste  treatment  plant 

Owner— City  of  Modesto,  Rex  B.  Gall- 
fus,  city  clerk,  717  10th  St,  Mo- 
desto, Calif. 

City    Engineer— Frank    J.    Rossl.    717 
10th  St.,  Modesto,  Calif. 
Specifications  obtainable  from   the 

office  of  the  city  engineer. 
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34— DAMS,  RESERVOIRS  & 
DREDGING 


4/2/47  .  10 

Bid.  Rejected  As  Too  High 

Plant  Science.   Bldg.,   Unit   No.   1 
DAVIS,    Calif..    Yolo    County.     Davis 

Campu.s,   University  of  Californlo. 
Owner— Regents  of  the  University  of 

California.   Berkeley,  Calif. 
Architect— Eld  ridge    T.    Spencer,    251 

Kearny  St..  San  Francisco.  Calif. 
Reinforced  concrete,  two-story.  53.000 

sq.    ft.    floor   area,    concrete    walls, 

floors,   roof,   steam  and  forced   aid 

heating  and  ventilating  system. 

Low  bids  hubmllted  Feb.  20,  which 
have  been  rejected,  were:  C^xrl  N. 
Swenson  Co.,  San  Jose.  $808,500.  base 
bid  for  general  work;  Manuel  o.seph. 
.Sacramento.  $86,987,  electric  Work; 
F.  W.  Spencer  &  Son,  San  Francisco. 
180.084.  plumbing  work;  Monterey 
County  Plumbing  Co.,  Oakland,  $162  - 
750,  heating  and  ventilating  work; 
Pacific  Healing  &  Sheet  Meta!  Co.. 
San  Francisco.  $249,20.  plumbing, 
heating  and  ventilating  work;  Mon- 
terey County  Plumbing  Co.,  Oak- 
land, $7-}.455.  special  temperature 
rooms;  Atlas  Elevator  Co.,  San  Fran- 
cisco,  14,160.    elevators. 


Owner  —  San  Francisco  T>eologicHl 
Seminary.  S.  D.  Archibald,  tiea.s- 
urer  and  bu.sines.s  manager,  San 
Anselmo,  Cal'.f. 

Architect— J.as.  H.  Mitchll,  407  San- 
scme   Street.   S'au   Francisco.   Calif. 

Concrete  exterior  wall.s,  wood  inter- 
ior, one-  anr»  part  two-atory,  !»•- 
eludes  ?1  units. 

Contractor — Wm.  HorstmeyOp  A  Co.. 
23  Mars  St.,  San   Francisco,  Calif. 


Contractor  —  Granby  Constructors, 
Box  578,  Granby,  Colo.,  and  714  W. 
Olympic  Blvd.,  Los  Angele.,  Calif, 
(oon.l.tlng  of  Grafe-Callahan  Con- 
.truction  Co.,  Gunther  A  Shirley 
Construction,  Lo.  Angele.;  Brown 
4  Root,  Inc.,  Houoton,  Texa.;  Ed 
Honnen,  Colorado  Spring.,  Colo.; 
,  Condon  -  Cunnlnghanrt  Co.,  Omaha, 
Neb.;  Martin  WundeMlch,  Jeffer- 
.on  City,  Mo.,  and  Peter  Klewit 
Son.  Co.,  Omaha,  Neb.). 


4/2/47  34 

Contract   Awarded 
Crash  Boat  Ch.-innel   Dredging; 
Serial  No.  O4-2O3-47-80    Cost  »S5.80S 

HAMILTON     FIEUD,    Calif.,     Marin 

County. 
Owner— San  Francisco  District  Corps 

of    Engineers.    War  Department.  74 

New    Montgomery    St.,    San    FraD- 

fisco,   Calif. 
Plans  hy  engineering  department  of 

ownor. 
Inchide."}    186.000   cu.   yds.    dredging. 
Contractor — Olympian    Dredging    Co., 

525     Market     St.,     San     Franolsoo. 

Calif.  *^ 


S2 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


20-21— SOCIAL  &  RECREA. 
TIONAL  BLDGS. 
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4/2/47 

Low  and  Only  Bidder. 

Oak   Park    Plunge  Co.t,  $79,513.97 

STOCKTON,   Calif.,   S.an  Joaquin   Co. 

Oak  Park. 
Owner— City  of  Stockton,  B.  L.  Tra- 
hem.  City  Clerk.  City  Hall.  Stock- 
ton. Calif. 
City   Engr— Lyie   Payton.   City    Hall 

Stockton,  Calif. 
Swimming  pool   (lG5x75-ft.) 

Contractors  mu.vt  bid  on  ach  of 
following  four  items,  of  which  the 
city  shall  acc«»pt  Item  one  only,  or 
any  combination  of  Item.s  2,  3  and  *■ 
(1)  lump  sum.  construct  and  equip 
Onk  Park  plunge  for  use  except 
for 

(a)  exterior  chain  link  fence; 

(b)  overhead    floodlight    system; 

(c)  unden\ater  floodlighting, 
wiring  and  floodlighting  prJ- 
Jectors • 

<2)  lump  sum.   ccnstiuct   chain  -  link 

fence: 
(8)  lump    sum,    overhead    floodlight- 
ing system ; 
(4)  lump    sum.     install    wiring,     and 
floodlighting    projectors    for    un- 
derwater   floodlighting    system. 
Low   PidJer--C.   K    Kennedy,   350  W. 

Charter    St,    Stockton,    Calif.,     d) 

$79,513.97 •   i2»  $2708.46;   (3)  $2107.88; 

(4)   $584^.r2. 

Other  bids  .su'imittt<l  Mar.  31  w«>re: 

Stockton  Constr.  Co.,  Stockton,  Cul 
(It  $69,949:  (2)  $3000-  (C)  $1800;  (4> 
$.VKK). 

H.  Mavson,  Los  Ansfeles.  Calif. 
(It  $90,870;  (2)  $2000;  (3t  $1700;  (4) 
?4700. 

M.  E.  Shuper,  Stockton.  Calif.,  (D 
$93.'57.V47;  (2»  S265922;  (3i  $1699  IV 
(4)   $4(il6.40 

Unas  A  Roth  child,  San  Frwnri.sro 
(II  $94.88.);  <2j  $l(;i7;  (3 1  $2129;  (4» 
$5 '.95. 

M  .I.B.  Constr,  Co..  Stockton.  Cai , 
(1)  .S97.721;  (2i  $£708;  (3>  $1665;  (4» 
$4687. 

Free!  Kai-s.  Stockton,  Calif..  (1) 
$97,976;  (?.\  $1661  (3>  $2500;-  (41  $1,- 
900. 

Bids  taken  under  advlsemont  imti) 
April   7. 

22-2fr— RESIDENTIAL 
BUILDINGS 

4/2/47  *  21 

Contract    Awardeo — Apartment    Bldg. 

Co.t,    $136,700 
SAN  ANSELMO,  Calif..  Marin  Cour. 
ty.    140  Bolinas  Avenue. 

FOR    SALE 

TIMBERS,  wallboardfl,  plumbing 

ftipe,  millwork,  and  other  bnilo- 
nir  matenal<«.    SALE  PRICES 
Lartre  stocks  of  "hard  to  cet" 
items. 

Wire,  write,  or  'phone 

ri.EVKLAND  WRECKING  C<*. 
2800  Third  St.  —  VAIenna  4977 


31 


4/2/47  • 

Contract  Awarded 

Irvington  Pumping  Station;  Spec 
436  Cost  $87,559.50 

NEAR  IRVINGTON,  Calif.,  Alameda 
County. 

Owner— City  and  County  of  San  Fran- 
cisco. N.  A.  Eckert,  general  man- 
ager and  chief  engineer,  287  City 
Hall.  San  Francisco.  Calif. 

Plans  by  engineering  department  of 
owner. 


Includes  construction  of  2200-hp.  elec- 
trically operated  pumping  station 
with  appurtenant  structures  and 
connecting  steel  pipes.  Frame  and 
stucco  buildings  consist  of  pump 
station.  26-ft.  6-ln.  by  54-ft.  6-ln.; 
garage.  18x23-ft.,  and  storehouse, 
10xl2ft. 

Contractor — Fred  J.  Early  Jr.  Co., 
Inc.,  369  Pine  St.,  San  FranclMO, 
Calif. 


1/2/47  •     31 

Contract  Awarded  on   Schedule  1 

Granby  Pumping  Plant  and  Canal; 
Spec.  1595 

COLORADO-BIG  THOMPSON  PROJ- 
ECT. Colorado.  Between  Granby 
and  Grand  Lake.  Colo.,  southeast 
of  U.  S.  Highway  No.  34. 

Owner— U.  S.  Bureau  of  Reclamation, 
Walker  R  .Young,  chief  engineer. 
Denver.  Colo. 

Plans  by  engineering  department- of 
owner. 

Construction  of  (Schedule  1)  Granby 
pumping  plant  and  (Schedule  2) 
earthwork  and  structures.  Granby 
pump  canal. 


TODAY'S  BID  OPENINGS 


Bide  to  be  Openert  •    Project 

4-  2 —  4:00  P.M. — School  (Addition) 
4-  2—  8 :00  P.M.— School  (Addition) 
4-  2 —  — Apartment   House 


BUILDING  PROJECTS 


Location  of  Project         Noted  In 

Stockton 

Richmond 

(3  Units)     San  Francisco 


4-  2—  2 :30  P.M.— Police  Station  Repairs    San  Francisco 

ENG INEERING  PROJECTS' 


I. .us 

«-  r 
s-10 

8-U 
S-14 


4/2/47 

Low  and  Only  Bidder 

Sewage  Plant  Alteration.    Co.t  $1,803 

SAN  LEANDRO.  Calif..  Alameda  Co. 

Owner— City  of  San  Leandro,  H.  H. 
Burbank,  city  clerk,  City  Hall,  San 
I.,eandro.  Calif. 

City  Engineer— Charles  P.  Martin, 
City  Hall.  San  Leandro,  Calif. 

Includes  certain  piping  change.  In 
the  existing  primary  sludge  diges- 
tion tank,  San  Leandro  sewage 
treatment  plant. 

Only  Biddei^Central  California  Con- 
struction Co..  Inc.,  116  Erie  St.,  San 
Francisco.  Calif..  $1893. 
Bid    held    under    advisement    until 

April  7. 


4/2/47  •     31 

Owner  Taking   Bide— Due  April  22, 
10  A.  M. 

Teat  Boring 

SAN  FRANCISCO,  Calif.  Lincoln 
Park. 

Owners— Park  Commission  of  tho  City 
and  County  of  San  Francisco.  Jullu. 
L.  Glrod,  superintendent,  McLaren 
Ix)dge,  Golden  Gate  Park,  Fell  and 
Stanyan  Sts..  San  Francisco.  Calif. 

Plans  by  owner. 

(1)  lump  sum  bids  for  drilling  of  first 
100  feet  or  less  of  the  test  boring ; 

(2)  bid    price    per    foot    of    test   bore 
drilled   in    excess   of   100  feet  but 

not  to  exceed  a  depth   of  200  feet. 
Specifications   obtainable  from  the 
above  office. 


4/2/47  •     82 

Owner  Taking    Bid. — Due  April  9, 

7:30  P.  M. 
Chlorlnatlon  Equipment  (Furnish  and  I 


4/2/47  •     M 

Low  and  Only  Bidder. 

Navigation  Lock,  Etc.        Co.t  $743,4M 

UMATILLA.  Ore.  Columbia  River, 
approximately  three  miles  from 
Plymouth.  Wash. 

Owner— Portland  District  Corpa  of 
Engineers.  War  Department,  Col. 
O.  E.  Walsh,  district  engineer,  Plt- 
tock  Block,  Portland,  Ore. 

Plans  by  owner. 

Includes  navigation  lock  and  portion 
of  downstream  lock  approach,  high- 
way overpass  structure,  approach 
road  from  ferry  landing  site,  accea. 
road  and  grading  for  railroad  sid- 
ing. 

Low  Bidder— Guy  F.  Atkinson  Co., 
Orange  and  Railroads  Ave..,  South 
San  Francisco,  Calif.,  $743,485. 


Summerbell 

Roof  Structures 


When  plaaiilaf 
yoer  aew 
bulldla«  for 
todoy'i  ■■•<.. 

Coll  .  .  . 
SUMMIRBIU. 


1746  Thirteenth  Strrot 
Oakland,  CaUforni.i 

T  W  i  ti  o  .1  l<  \     J  o  '.»  7 
FVtrrpris*'    fOOlO 


4-  2- 
4-  2- 
4-  2- 

4-  2- 
4-  2- 
4.  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4.  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 


-10:00 

-  2:30 

-  2:30 

-  2:00 
-10:00 

-  2:00 

-  2:00 

-  2:00 

-  2:00 

-  2:00 

-  2:00 

-  2:30 

-  2:30 

-  2:30 

-  2:00 


A.M. — Grading  and  Paving     Los  Angeles 

P.M. — Casein   Street   Sewer    San  Francisco 

P.M.— Unit  1,  Sec.  8,  Joint  Outfall  "B"  Trunk  Sewer, 

Los  Angeles 
P.M.— Earth  Levee  Yakima.  Wash. 

A.M. — Street  Improvement.  Sacramento  County 
P.M.— Bridge  Repair  Colusa  County 

P.M.— Bridge  and  Approaches    Madera  County 
P.M. — Grading  and  Bridge    Napa  County 
P.M.— Surfacing  Tulare  and  Kern  Countle. 

P.M.— Surfacing  Mendocino  County 

P.M.— Gracing  and  Surfacing     San  Luis  Obispo  Co. 
P.M.— Pumping  Station  Additions     San  Francisco 
P.M. — Sewer  Relocation     San  Francisco 
P.M. — Third  St.  Imporevement     San  Francisco 
P.M.— Surfacing  Lassen  County 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


S-26 
8-18 

8-18 
8-18 
3-28 
8-  4 
8-  4 
8-  4 
8-  « 
8-  4 
8-  5 
8-17 
8-17 
8-17 
8-  8 


BURKE     FORM     CLAMPS 


-^ 


4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 

4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 

4-  2- 
4-  2- 
4-  2 
4-  2- 
4-  2- 
4-  2- 

4-  2- 

4-2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 
4-  2- 


1 :30  P.M. 
1 :30  P.M. 
1 :30  P.M. 
1 :30  P.M. 
1 :30  P.M. 
1 :30  P.M. 
1 :30  P.M. 


Soundproofing 
— Fencing    (Horace 


— Fencing  (Balboa  High  School),  San  Franciaco 
— Oil  Burner  San  Francisco 

— Rerooflng  .San  Francisco 

—Fencing  (Sunset  Intake).  San  Francisco 
Fencing    (Seacliff   Primping  Station).  San  Francisco 

San  Francisco 

Mann  Junior  High  School), 
San  Francisco 

San  Francisco 

Santa  Maria 
Asphalt  Plant   Repairs,  San  Francisco 
—Hot  Water  Heater  .San  Francisco 
— Batter>-  San  Francisco 

—  Reinforcement   Bars,  Colorado-Big  Thompson 

Project.  Colorado 
—Reinforcement   Bars,  Gila  Project,  Arizona 
—Reinforcement  Bar.<*,  Central  Valley  Project 
— Douglas   Fir  Lumber.  Central  Valley  Project 
—Dump  Truck   Rental.  Humboldt  County 
— Pipe  Oakland 

—Fuel    Oil.    Gas  Beritclev 

—Flap  Gate.  Central  Valley  Project 

—Tile  and  Composition  Flooring    Seattle.  Wash. 
—Stair  Tread  Repairs     San  Francisco 
—Ventilating  Fan.     Seattle.  Wash. 

Tile  Flooring  Ix)s  Angeles 

—Fence  and  Gate  Repairs     Nogales.  Arir. 
— Sand  Removal  R.an  Francisco 

— Smokestack    Firebrick  Lining    San  Francisco 
— RIght-of-Way    Fen<  o     Alameda  County 
—Water   Pipe.   Flttlng.s       Etc.     Lodl 
—Metering  Unit  Fort  Peck,  Montana 


1:30  P.M.— Oil  Burner 
— Asphalt 

1  :.^0  P.M. 
2:00  P.M. 

2  :00  P.M. 
2:00  PM. 

2  :00  P.M. 
2  :00  P.M. 
2:0OP.M, 
2  :00  P.M 
5 :30  P.M 
8  00  P.M 
2  :00  P.M, 
2  :00  P.M. 
2:30  P.M. 
2  :00  P.M. 
2  :00  P.M. 
2:00  P.M. 
2  :30  P.M 
2  :30  P.M 
2  :00  P.M. 
5:00  P.M. 
2 :00  P.M. 


4-  1 

4-  1 
4-  1 

4-  1 

4-  1 
4-  1 

4-  1 

4-  1 

3-28 
3-28 
3-26 
3-26 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  .SCREFD  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Comtruction  Specialtiet 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— ISth   STREET,  SAN   FRAN CLSCO         -         MA.ket    S«I7 


UNIFORM    ^    DEPENDABLE 


Kimsul 


The   Confrolled   Insulator 
of  Cold,  Hoaf  and  Sound 


Due  to  its  "Layer  Upon  Loyer"  coNttructloa  It  elimi- 
nates weak  spots  and  guarantees  enlferm  I1I9I1 
insyloting  value  throu^hoet. 
Treoterf  Atjatntt  Fire,  Molstvre,  Vermin  end  Insects 
Economical,  Light.  Easy  te  Handle  end  Inttell 


GUNNCARLEACO     I   PACIFIC  PORTLAND  CEMENT  COMPA 

^      **      V-^^e     I        SAN  .^ANcisto     rn  ACTiA/inr  ccDwirr      portiand 
20    Potrero   Ave.  UNdcrhill    5480  San    Francisco      I  los  ANt.nfs        tUAd  I  WlUt  dtKVitC         sfATtir 


r 


1^ 


ni 


PAGE  4 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  APRIL  2.  1947 


WEDNESDAY.  APRIL  2.  1947 


DAILY     PACIFIC     BUILDER 


PA<Ub5 


other  bids  March  28  were : 
General  Construction  Co.,  Portland, 
Ore.,  1790,367. 
Morrlson-Knudsen  Co.,  Boise,  Idaho, 

1843,893. 

J.  A.  Tertellng  &  Sons,  Boise,  Idaho. 
«8»4,555. 

Natt  McDougall  Co.,  Portland,  Ore., 
11,020,029. 


4/2/47  34 

Owner  Taking   Bids— Due  April  25, 
10  A.  M.  (Time  Extended   From 
April  9) 
Clear  Reservoir  Site;  &p«c.  1753 
SCOFIELD     PROJECT,    Utah.    Sco- 
fleld     Reservoir,     about     30     miles 
northwest  of  Price,  Utah. 
Owner— U.  S.  Bureau  of  Reclamation, 
32  Exchange  Place,  Salt  Lake  City, 
Utah. 
Plans  b  yowner. 

The  work  involves: 
Clearing  Scof ield  Reservoir  site ;  cut- 
ting  timber   and    brush    in    Section 
33,  T.  U  S.,  R.  7  E..  and  also  Sec- 
tions 4,  17,  18,  20  and  29,  T.   12  S., 
R.    7    E. ;    and    piling   and    burning 
flotsam   and   debris    in    Section    33, 
T    11  S     R.  7  E.,  and  also  Sections 
3.'  4.  8,  "9,   10,    15.   16.   17,    18,   20.   21, 
28  and  29  T.  12  S.,  R.  7  E. 
Specifications  obtainable  from   the 
above  office;   no  charge  to   prospec- 
tive bidders;   to  others  $0.75,  not  re- 
turnable. 


35—     DOCKS,  PIERS  & 
HARBORS 


4/2/47  ^'^ 

Contract  Awarded 

Drydocking    and    Overiiauling: 
Serial    No.   04-203-47-63  Cost   $6,129 

SAN    FRANCIfcCO,    Calif. 

Owner — San  Francisco  District  Corji'S 
of    Engineers,   War   D^'partmnt.    74 
-New    Montgcmer>'    St..    San    Fran- 
cisco,   Calif 

Plans  by  owner. 

Drydocking  and  overhauling  „'overn- 
ment- leased  Standard  Dredgmg  Co. 
cable  barge  for  dredge  Point  Loma. 

Contractor — Moore  Drydocit  Cc,  f  JOt 
of   Adeline   St..   Oakland.   Calif. 


38 — ELECTRIC  LIGHTING 
TRANSMISSION  LINES 

38 


4/2/47 

Contract  Awarded 

Street  Liflhtino  System;  ^f^J"^^^ 

SAN     FRANCISCO,     Calif.     Union 

Owner-^ity  and  County  of  San  Fran- 
cisco Public  Utilities  Commission, 
Room  287  City  Hall.  San  Francisco. 

Plans*  by  engineering  department  of 

Contr«to.— Abbett  |'«<^f'c  jp"-  *?? 
Tehama   St.,   San    Francisco.   Calif. 

•     38 

4/2/47  ** 

Low  and  Only  Bidders 

Street  Lighting  System;  ,  .„_- 

Spec.  46  Cost  $29,796 

SAN    FRANCISCO,    Calif.    Guerrero 

St    from  Market  to  Army  Sts. 

Owner— City  and  County  of  San  Fran- 
cwco  Public  Utilities  Commission, 
Room  287  City  Hall,  San  Francisco, 

Calif. 

Plans  by  owner. 

Low  Bidder— George  F.  Brayer  Co., 
166  7th  St.,  San  Francisco,  Calif., 
$29,796.  ,^ 

C.    Reid  &    Co.,    San    Francisco, 

830,100.  „        .,^ 

MacCabe   Electric  Co.,    San    Fran- 
cisco, $31,631. 


southerly    line    of    State    Route    12 

Foutherly  to  the  Eight   Wile  Road. 
Owner — County    of    San    Joaquin,    R. 

E.    Graham,    County    Clerk,    Court 

House,    Stockton.    Calif. 
County     Surveyor — ^Julius     B.     Man- 

they.    Highway-Agricultural    Bidg.. 

Harelton     Ave.     and     "B"     Street, 

Stockton.  Calif. 
Approx.  4.971  miles  surfacing. 

Work  Involves: 

(1)  10,100  tons  mineral  aggregate  for 
plant-mixed  surfacing  and  lev- 
eling  courses; 

(2)  700  tons  pavmg  asphalt  for 
plant -mixed  surfacing  for  surfac- 
ing   and    leveling    courses; 

(3)  67  tons  asphaltlc  paint  binder; 

(4)  3150  tons  untreated  rock  bare 
for     shoulders; 

(5)  developing  water  supply  and  fur. 
nlshing  watering  equipment ; 

(6)  40  M.  gals,  applying  water. 
Specifications  obtainable  from  the 

above  office  of  the  County  Surveyor 


existing  manholes  by  placing  curbs 
and  cover*  to  proper  grade;  re- 
moving and  resetting  fence  to  prop- 
erty line;  grading  and  conhtructing 
an  asphaltic  concrete  pavement  5^i 
Inches  in  thickness. 
Contractor  —  McGilllvray  Construc- 
tion Co^  Box  873;  Sacramento. 
Calif. 


40 


39— SE'VERS 


3» 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

4/2/47  86 

Contract  Awarded 

Resurfacing    Tennis  Courts 

Cost  $1,360.80 

RICHMOND.  Calif..  Contra  Costa  Co. 
Vlvlc  Center  tennis  courts,  south 
side  of  Nevin  Ave.,  between  Civic 
Center  St.  and  26th  St. 

Owner  —  City    of     Richmond, 


4/2/47 

Low  and  Only  Bidders  ..^..^ 

Sanitary    Sewer  Cost,   $16,6U 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Mendocino  Ave.  from  Pershing  to 
Kensington  Way  aj:d  in  Kensing- 
ton Way  from  Mendocino  to  Alpine 
Avenue. 

Owner— City  of  Stockton,  B.  L.  Tra.- 
hem  City  Clerk,  City  Hall,  Stock- 
ton, Calif.  ,       ,,  „ 

City  Engr.— Lyle  Payton.  City  Hall. 
s"tocktop,    Calif. 
Work  involves: 

(1)  2540  If.  24-ln.  reinf.  concrete  cul- 
vert pipe: 
(2)5  each  5-lt.  diam.  manholes  com- 
plete, average  depth   overall  13.3 
feet. 

Low    Bidder— Stockton   Conetr.   Com- 
panv.    Box    L'087,    Stockton,    Calif., 

Complete    bids    submitted    Mar.    31 

were . 

Stocktrn  Constr.  Co.,  Stockton,   (1) 

55.05;    (2'    SCOO;    total,    $16,613. 

Loui.s    Biasoitl    A     Son,     Stockton, 
>H|  .   Ill   .$7.72;    (2»   ?25C;   total,  $20,- 

858.80 

A.  Tcicherl  &  Son.  Sacramento.  (1> 


Pltchford.     city     clerk,     City     Hall,    §7.%:  (2)  $400;  u.tal.  i21.039. 
Richmond,  Calif.  M.J.B,    Constr    Co.,    Stockton,    Cal.. 

City  Engineer— E.   A.  Hoffman,   CltyUl)  $8.05:  (2>  $337;  total.  $22,1^2. 
Hall.  Richmond.  Calif.  Atlas  Pipe-  Co.,   (1)   $8.27;   (2)   $300; 


4/2/47  40 

Hearing   of  Protects  Set  for  Apr.  11, 

8  P.  M. 
Street   Improvement;   Res.  2595 

SACRAMENTO.  Calif.,  Sacramento 
Co.  Rodeo  Way  from  J  St.  to  L.  St. 
and  K  St.  from  Rodeo  Way  to  53rd 
Street. 

Owner — City  of  Sacramento,  H.  G. 
Denton,  City  Clerk,  City  Hall,  Sac- 
ramento.  Calif. 

City  Engineer  —  Fred  Klaua,  City 
Hall,  Sacramento,  Calif. 

Includes  grading  and  constructing 
concrete  curbs,  gutters  and  side- 
walks; installing  street  monii- 
ments;  installing  cast  iron  gutter 
drains     and    connecting    same     to 

I      sewer    system    wlt^    vitrified    Iron- 

I  stone  sewer  pipe;  installing  vitri- 
fied Ironstone  pipe  sewer;  con- 
structing concrete  manholes  com- 
plete with  cast  Iron  curbs  and  cov- 
ers; reconstructing  existing  man- 
hole by  placing  curb  and  cover 
to  proper  grade;  installing  one- 
inch  water  services;  grading  i.nd 
constructli:g  an  asphaltlc   concrete 

pavement   5V4     Inches     in    thickness. 

4/2/47  *0 

Contract   Awarded 

Street   Improvement;    Spec.  2601 

Cost  $7,829.i>7 

SACRAMENTO,  Calif.,  Sacramento 
County.  53rd  St.  from  R  St..  10  T  St. 

Owner — City  of  Sacramento,  H.  G. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento,   Calif. 

City  Engineer  —  Fred  Klaus.  Clly 
Hall,    Sacramento.   Calif. 

Includes  grading  and  constructing 
concrete  curbs,  gutters  and  si«li-'- 
walks;  placing  street  monumentr; 
installing  cast  iron  gutter  dtalns 
and  connecting  same  to  oewer  sys- 
tem with  vitrified  Ironstone  sewer 
pipe;  constructing  vitrified  iron- 
stone   pipe    9ewer;    reconstructing 
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Contract  Awarded 

Street   Improvement;    Spec,  2602 

Cost   $2,170.40 

SACRAMENTO,  Calif..  Sacramento 
County.  Alley  between  Ist  and  2iul 
Aves.,  from  30th  St  to  Alhambra 
Blvd 

Owner— City  of  Sacramento.  H.  G. 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento,   Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall,  Sacramento,  Calif. 

Includes  Installing  cast  Iron  gutter 
drains  and  connecting  same  to  the 
sewer  rystem  with  vitrified  Iron- 
stone sewer  pipe;  reconstructing 
existing  manhole  by  placing  curb 
and  cover  to  proper  grade;  grading 
and  constructing  a  hydraulic  con- 
.  Crete  pavement  six  Inched  in  thick- 
ness. 

Contractor— E.  F.  Milliard,  1355  43rd 
St.,    Sacramento,    Calif. 


(9)  877  lin.  ft.  12-in.   plain  concret* 

pipe  conduit; 
(10)  93   lin.   fL   15-ln.   plain   concret« 

pipe  conduit; 
(11)374      lin.      ft.     21 -in.     standard 

strength  reinforced  concrete  pipe 

conduit  without  concrete  Jacket; 

(12)  70  Un.  ft.  21-in.  extra  strength 
reinforced  concrete  pipe  conduit 
or  21-ln.  standard  strength  rein- 
forced concrete  pipe  conduit 
with  concrete  Jacket; 

(13)  1  manhole  with  standard  top; 

(14)  2  manholes  with  inlet  tops,  34-ln. 
openings ; 

(15)  1  manhole  with  inlet  top,  S4-in. 
opening,  with  cast  iron  framo 
and  wood  top ; 

(16)  1  manhole  with  inlet  top,  21-ln. 
opening ; 

(17)  3  storm  water  inlets,  34-ln.  open- 
ing: 

(18)  1  storm  water  inlet,  34-in.  open- 
ing, with  cast  iron  frame  and 
wood  top; 

(19)  1  irrigation  system  complete  in 
place. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5,  refundable. 
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Owner  Taking   Bids— Due   April   22, 

1    P.  M. 
Street   Improvement 
OAKLAND,    Calif.,   Alameda   County. 

Keller    Ave.    from    Mountain    Blvd. 

6&st6rlv< 
Owner— city  of  Oakland,  Charles  M. 

Don,  city  clerk,  City  Hall,  Oakland, 

Calif. 
City  Engineer— Walter  N.  Frlckstad, 
7th  floor.  City  Hall,  Oakland.  Calif. 
The  work  Involves: 

(1)  3939  cu.  yds.  excavation; 

(2)  96  cu.  yds.  selected  material  sub- 

(3)  1980  iin.  ft.  concrete  curb; 

(4)  100  lin.  ft.  redwood  curb;' 

(5)  2755  sq.  ft.  concrete  gutter; 

(6)  30,584  sq.  ft.  pavement  (asphalt 
concrete  surface  course) ; 

(7)  4600  sq.  ft.  temporary  pavement, 
6-ln.  2nd  grade  rock,  oil  surfac- 
ing; 

(8)  3828  sq.  £L  cement  sidewalk; 
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Owner  Taking   Bids — Due  April  14, 

7:30  P.  M. 
Sidewalks,  Curb  and  Gutter 
MODESTO,  Calif.,  Stanislaus  County. 

Shackelford    School   site   on    Crows 

Landing  Rd. 
Owner— Modesto  City  School  District, 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Write  for   Prioea 

Pacific  Pipe  Co. 

160  Spear  St.,  San  Frarcisco 


Gamerston  &  Green  Lumber  Co. 

Whofesofe  ond  Jobbing  Yardt 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Oakland — 2001  Llviagstoa  St. 
KEf/egg  4-lft4 


Saa  Fraaeltco^l  800  Army  St. 
>ITwaf«r  1300 


I 


Includes  21,600  sq.  ft.  paving. 
Contractor — Malott    A    Petervon,   2412 

Harrison   St.,  San    Francisco,  Calif. 

Complete  bids  March  31  were: 

Malott    &     Peterson,    $0,063;    total, 
11360.80. 

J.   Henry    Harris,    Berkeley,    $0.10; 
total,  $2160. 

W.  H.   Larson,  Oakland,  $0,235;  to- 
Ul,  $5076. 
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Owner  Taking    Bids — Due   April   22, 

2  P.   M. 
Surfacing  Courts 
SAN     FRANCISCO,     Calif..     Mission 

Park. 
Owner — Park  Commi.sslon  of  the  City 

and  County  of  San  Francisco,  Ger- 
ald   J.    Linares,    secretary,    McLaren 

Lodge,  Golden  Gate  Park,  San  Fran- 
cisco, Calif. 
Plans  by  owner. 
Application   of  a   surface  course   and 

wearing    surface    on    tennis    courts 

and  basketball  court. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  re- 
fundable. 


total.   !«,22.5(/ti.RO. 

Mathew  Wehber,  Lodl,  Calif.,  (1: 
$898;    <2)   $276.96,   total   $24,194 

ArtuKovirh  Bros.,  Hynos,  Calif.,  (1» 
$9.r/):   (2)   S-'OO;   total    ?2!5.622. 

J.  F  Watson.  Lodi.  Calif.,  (1)  $9.20 
(2)    $570-   total,  .$2C,24S. 

Downer  Co.,  Inc..  Stockton,  Calif.. 
(1>  $10.56:    (2)   .$288;  total.  $28.?62.4<'. 

M.'Ouirp  &  Hester,  Oakland.  CalM' . 
(1)   $11;    (2)    $225;   total,   $29,065. 

M.  J".  Bovanda.  Siockton.  Calif., 
(1)    $11.15;    (2)    $250;    total,    $29,571. 

Bids  taken  under  advisement  until 
April  7. 

4^       STREETS  AND 
HIGHWAYS 
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Owner   Talking    BIrfs— Due    Apr.    1*. 
11    A.    M. 

Surfacing 

.SAN  JOAQUIN  CO.,  Calif.  Thornton 
Road  located  in  Sections  13,  14 
and  25  of  Town.ship  3  North.  Range 
5  East  and  .Sectionft  30,  31  and  12 
of  Township  3  North.  Kang.>  P 
East.  M.D.B.  and  M  extending  Irom 


BAXCO 

PRESSURE   TREATED   LUMBER-  POLES     PILING 


ij_- 


S.  S  A  M  BAXTtR  un- 
load iny  C7C  Salt  If.alod 
Lumber  nnd  Cioosoted 
ling  at  Job  Site  for  cx- 
iltion  Ninth  Av«'  Pier 
rt  of  Ooklond 


J.ff.Baxters  Co. 


333    MONTGOMIRY    STRUT    •    SAN    fRANCISCO    4     CAUfORNlA 
lOS    ANGCIIS-  LONG    BfACH      AlAMIDA-  CAllfORNIA.   U.S    A 


enestra 

RESIDENCE  STEEL  CASEMENTS 

In  24  types   and  sizes   approved  by  the  Metal  Window   Institute 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


•  More  daylight 

•  Better  ventilation 


•  Easier  opening 

•  Safer  cleaning 


•  Superior  weather-tightness 

•  Better  screening 


Why  use  ordinary,  old-fashioned  windows,  when  modern  Fenestra  Win- 
dows offer  you  all  these  plus  values?  Write  of  call  us  for  further  informatioiL 


faclflc  CeatI  nani 

1310  Sixty-Third  St.,  Emeryville 

Oaldand  8,  California 

Phone:  Olympic  88)6 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


Local  Salot  OCic* 

940  Itust  BIdg.,  235  Montgomory  St. 

San  Francitco  4,  California 

Phono:  Douglo*  0890 


DAILY 
PACIFIC   BUILDER 

(AiUbUabed  In  1880) 

^l)ll»h«d  ovcry   morning,  oxoopt 

6«tufdays,    Sundays    and    Logal 

H«llday«  by 

F.  W.  Dodo*  Corporation 

46B  Tenth  St.,  San    Franolsoo  S 

Talaphan*  MA  rket  7110 

Q.  E.  MoQavran,  Mana^ier  •  Editor 
J.  C  Odgara,  Advartlsing  Manager 

Subooriptlon   Ratoa: 

$90.00  par  yoar 

(Payabia  In  Advanoa) 

SIngIa  Copy  19  Canta 

Advartlaing  Rataa  on  Requaat 

Printed  by 
Stark- Rath  Printing  <^^> 

4  Publlahing  Co. 

(Bntered  aa  Second  Class  Matter, 
J\Uy  2S,  1907,  at  the  post  office  In 
San  Francisco,  Calif.,  under  the 
Act  af  March  8.  1807.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Abbott,    secretary,    Capitol 
Bldg.,     14th     St.,     Modesto, 


E.     D. 
^     School 
♦^     Calif. 
Plans  by  owner. 

Specifications  obtainable  from   the 
above  office. 


40 


4/2/47  • 

Low  and  Only   Bidders 

Street  Improvement  Cost,  $512395 

OAKLAND,  Calif..  Alameda  County. 

MacArthur  Blvd.    from    Lakeshore 

Ave.  northerly. 
Owner — City  of  Oakland,  Charles  M. 

Don,  city  clerk.  City  Hall,  Oakland, 

Calif. 
City  Engineer— Walter  Frlckstad,  City 

Hall,  Oakland,  Calif. 
Low   Bidder— J.   T.   Fitzmauiice,   28.'^7 

Hamnah    St.,    Oakland,    Calii.,    $5,- 

123.95. 

The  work  Involves: 
(1)  8375  sq.  ft.  grading; 
(2) '99  cu.  yds.  selected  material  sub- 
base; 

(3)  026  lin.  ft  concrete  curb; 

(4)  478  sq.  ft.  concrete  gutter; 

(5)  3750  sq.  ft.  concrete  foundation 
for  pavement ; 

(6)  136  tons  asphaltlc  concrete  sur- 
face course  and  asphaltlc  con- 
crete surfacing; 

(7)  3500  sq.  ft.  cement  sidewallc 
Complete    bide    .submitted    April    1 

Were: 

J.  H.  Fltzmaurice,  Oakland.  Calii.. 
(1)  J0.12:  (2'  $350;  (3)  $115;  (1)  $0.35 
(5)  $0,265;  (6>  $7.75;  (7)  $0.25;  total. 
$5123.05. 

Ransome  Co.,  Emorvvllie,  Cal.f., 
a)  $0.12;  (2)  $3.65;  (3)  fl.20:  (4t 
$0.32;  (6)  $0.26;  (6)  $7.15;  (7)  $0,275; 
total,  $5173.ei. 

Independent  Constr.  Co.,  ORklai.d. 
Calif..    (1)    $0.14;    (2)    $6.25;    (3)    $1 ; 

(4)  $0.40.    (5)    $0.30;    (6)    fO.24;   tot*l, 
»5-'^«2.*5.  ^    »       ,„ 

Doyle  L  Hallam.  (H  $0.13;  (2» 
$5-  (3)  $125;  (4)  50.50:  (o>  $0.40;  (6) 
$12-  (7)  $0.30;  total,  $6787.25. 

O.  C.  Jones  &  Sons,  Berkeley.  Cu) . 
(1)  $0.18;   (2)  $«:    (3)  $1.26;  (4)  $0.8«i: 

(5)  $0.48;    (d»    $850;    (7)    $0.30;    tot«I. 

J  Henry  Harrl.s.  Berkeley.  Calif., 
(1)  $0  21;  (2)  $5.90;  (3)  $2.30:  (4. 
$0.80-  (6.  $0.43:  (6)  $12;  (7i  $0  3b; 
total,'  $8€e9.55. 
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Owner  Taking  Bids— Duo  May  1.  2 
P,  M.  In  Loo  Angeles 

Grading  and   Surfacing 

IMPKRIAL  COUNTY.  Cal.  Betwten 
Bl  Centre  and  Brawley. 

Owner— State  of  California.   Division 
of  Highways,  Public  Works  Bldp 
Bacramento,  Calif.  ^    -,    « 

State  Highway  EnKine^r— G.  TV  Mc- 
Coy. P'jblic  Works  Blvlg..  Sacra- 
mento, Calif. 

About    13.1    miles    grading   and    sur- 
facing v/lth  plant  mix  surfacing  on 
cement   treated  ba-ic. 
Bids   will    be   opcnod    in    the   State 

Bldg.,  LoB  Angeles.  Calif. 
Wirk   lnvolvP!«: 

(1)  5.V)  cu.  yd.s    remove  cone  ; 

(2)  clear  and  grubb: 

(3)  182.000  cu    yds    r'»wv   excav.; 

(4)  17.200  .-^M.  Yds.  strurt.  exrav. ; 
(B)  38.000  <u.  ydfl  csnsl  exctv. : 
(6>  40   cu.    yds.    ditch    anrt    chsnnri 

excav. ; 
(7>  *»0  tona  gravel  bsckflll 
(8)   172.0(;0   cu.    yds.    import    borrow. 

tvpe  A; 
(9»  91.000    cu.    ydb.    Imoort    borrow, 


type  B; 

(10)  2,400  tons  Import  subgrade  mtl. : 

(11)  175,000  sq.  yds.  comtwict  original 
ground ; 

(12)  1.8S0.000  sta.  yds.  overhaul; 

(13)  develop  water  supply  and  fur- 
ni-sh  water  equip. ; 

(14)  38,003  M  Kals.  apply  water   ; 

(15)  695  sta.  finish  rdwy. ; 

(16)  68.000  tons  mil.,  agg.  cement 
treated    bai>e; 

(17)  22,000  bbls.  port.  cem.  cement 
treated  base ; 

(18)  070  tons  asph.  emuls.  paint 
binder,  curing  aeal  and  seal 
coats; 

(19)  2,900  tons  scrrenings,  feal  coat; 

(20)  105  tons  liq.  asph.  SC-2  prime 
coat  and   petie.   treat.; 

(21)  70.000  tons  min.  agg.  plant  mix 
?uri. : 

(22)  3,800  tons  pave  n.sph.  plant  mix 
surf.; 

(23)  54C  lin.  ft.  raised  bars  and  rolls, 
plant    mix   surfg.    ; 

(24)  800  aq.  ft  placf  down  drains, 
plant    mix    surf. ; 

(25)  880  cu.  ydF.  claps  A  port.  cem. 
cone.   stru«ts  ' 

(26)  35  cu.  yds.  claa.s  B  port.  ccn». 
rone,    pipe    encasement ; 

(27)  ,52,000   lbs.   furnish   .itruct.   steel; 

(28)  52.0(M)  Ib.s.  erect  struct  steel; 

(29)  1.035  lin  ft  furnish  cone  piling, 
(.30)  23    eich    drive    piles; 

(31'  262  lin.  ft.  tee  rail  bridge  rail- 
ing new   bridge; 

i?2.)  177  lin.  It.  tec  rail  bridge, railing 
existing  brldpe; 

(33)  7C  cu.   yd.s.  .'^ficked   rnmc.   riprap: 

(34?  IfcO  cu.  yd.s.  broken  cone,  ripr-p; 

(.351  570  cu.  yd.s.  port.  cem.  com. 
curbs,    erutters    and    sidewalk.s; 

(36)  830   each   curb   dowels; 

(37)  80   each   reflectors; 

(.38)   100    each    rieht    of    way    monu- 
ments; 
(39t  90   each    centorline   mrnumerV'!: 

(40)  260  lin.  ft.  metal  plate  guard 
railing: 

(41)  155  each  guide  posts; 

'42)  115  each   culvert   markers; 

(43)  10,200  Im.  ft.  wire  mesn  fence; 

(44)  5.5  miles  now  prop,  fence; 

(45)  0.5  :-nile  remove  and  reconstruct 
exist   prop    fencen; 

(46)  22   each    drive   gates; 

(47)  1,136  lin.  ft.  12  in.  reinf.  cone, 
pioe,    stand,    strength; 

(48»  3.4W    lin.    ft.    18    in.    reinf.    cont. 

pipe,  stand,  strength: 
(40)  4,99f    lin     ft.    24    in.    reinf.    coi.c 

pipe.  ««tand.  .jtrength; 
(50 >   60  lin.  ft.  .30  in.   reinf.  cone,  pt^-^ 

stand    strength : 

(51)  64  lin  ft.  24  in  reinf.  cone  pipe, 
3C0O-D  ■ 

(52)  Si  111.  ft.  If!  m.  relrf.  cone,  plp*^ 
siphon   stand,    btrcngth; 

v,53)  0(»0  lin.  ft  24  i:i.  relrf.  cone,  pipe 
siphcn   stand    strength'; 

(54)  712  lin.  ft.  30  in.  reinf.  cone,  plpo, 
siphon    stand,    strength ; 

(55)  484  lin.  «■(  36  in.  roinf.  cone,  pipe 
siphon    .<<ta!id.    strength ; 

(.16)  312  I'n.  ft.  48  in.  roinf.  cone,  pi]  •-» 
siphon    stand.    ««trength ; 

'."57^    ;2C  lin.  ft.  8  in.  plain  cone,  pipe; 

(5S>  72  lin.  ft    12  \r\.  plain  cone  pipe; 

(59)  1.37(»  Un.  ft.  18  In.  p'ain  cone, 
pipe; 

(GO I  P  Un.   ft.  .'-I  Irt.   plain  cone,  pipe; 

(61  '  220    Un.    ft     S6    In.     plain     cone. 

plp^:  .   , 

(62)  2C    Un.    ft.    Jacking   24    m.    reinf 
cone    ptpc  300C-D.  through   rail- 
road   embankment ; 
(031  1  each  16-inrh  .sludge  headgate; 

(64)  3  each  30-inch  do; 

(65)  1  each  .36- Inch  do; 

(66)  2  each  f  alvage  exist  frames  and 
grates  for  drop  inlets- 

(67)  5  eac'.i  manhole  frames  and  cov- 
ers,   curb   InU.ts; 

(«8)  4  each  F''wcr  manholes   ; 

(69>  2     each     mannole     frames     and 

covers,    sewers : 
'70)  1  each  odju.^t  manhole  to  gn-ido ; 
(71)  Roo  Un    ft.  8  In.  vlt.  clay  pipe: 
a2)   l.TOO    iin.    ft.    4    in.    galv.    steel 
pipe; 

ft    8  in.  C  I  pipe; 
mii"c.   iron    and    stee': 
lbs.     fuml.sh     bar    reinf. 


Don.  city  clerk,  City  Hall.  Oakland, 
Calif. 

City  Engineer— Walter  N.  Frlckstad, 
7th  floor,  CUy  Hall,  Oakland,  Calif. 
The  work  involves : 

(1)  15,555  sq.  ft  grading; 

(2)  142  cu.  yds.  selected  material 
subbase ; 

(3)  P17  lin.  ft.  concrete  curb; 

(4)  917  sq.  ft.  concrete  gutter; 

(5)  6209  sq.  ft.  concrete  foundation 
for  pavement; 

(6)  125  tons  asphaltic  concrete  sur- 
face course  and  asphaltic  con- 
crete surfacing ; 

(7)  3825  sq.  ft.  cement  sidewalk; 

(8)  27  lin.  ft.  12-in.  extra  strength 
reinforced  concrete  pipe  conduit ; 

(9)  1  storm  inlet,  34-ln.  opening; 

(10)  1  storm  inlet,  21-ln.  opening,  us- 
ing existing  inlet  top; 

(11)  1  existing  storm  water  Inlet,  top 
to  be  reset. 

Specifications  obtainable  from  the 
above  office  of  the  city  engineer 
upon  deposit  of  $5,  refundable. 
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Owner  Taking    Bids — Due  April   10, 
2  P.   M. 

Street   Improvement;   Serial 
04-203-47-71 

ALAMEDA  COUNTY,  Calif.  Grizzly 
Peak  Blvd.,  Tllden  Park. 

Owner— San  Francisco  District  Corps 
of  Engineer,  War  Department,  74 
New  Montgomery  St.,  Sah  Fran- 
cisco, Calif. 

Plans  by  owner. 

Correction  of  part  of  Grizzly  Peak 
Blvd.,   including: 

(1)  70   cu.    yds.    unclassified    excava- 
tion ; 

(2)  620  sq.  yds.  prime  coat  on  shoul- 
ders ; 

(3)  2900  sq.  yds.  armor  coat  on  traf- 
fic area. 

Specifications  obtainable  from  the 
above  office. 
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Piano  In  Progreos — Further  Maturity 
Pending   FPC    Hearing   AprtI  21 

Pipolino  Coat  $1,41»,000 

STATES  of  COLORADO  and  WYO- 
MING.  From  Denver  to  Cheyenne. 

Owner — Colorado-Wyoming  (3«a  Co., 
Wallace  L  Thackray,  president, 
406-10  Continental  Oil  Bldg.,  Den- 
ver, Colo. 

Engineer — Private  plans. 

Includes  approximately  196  mllea  of 
8-ln.  and  10-in.  line;  construction 
of  1200-hp.  compressor  station  to 
be  built  near  Denver.  Will  Increaae 
capacity  from  23,000,000  to  35.000,- 
000  cu.  ft.  dally. 


Supplies^  Equipment 

Sub-Contract 

Information 


NEWS  INDEX 

Misc.  Supplloo  A  Materials  >I2 

Machinery  and  Equipment  43 

Sub-Contract   Information    44 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 


1000  boxes  carbon  paper,  pencil,  8x10^ 
Inches,  100  sheets  to  box. 
April  10 
Sch.  8663— Material  for  overhaul  of 
Pacific  locks  (parts  for  rising-stem 
valves);  including  manganese  bronae 
bars  or  nickel  steel  as  an  alternate; 
brass  bars;  manganese  bronze  bars; 
2500  Un.  ft.  manganese  bronze  rods; 
200  nickel  steel  bars;  104  steel  bars; 
20  pieces  naval  brass  bam. 
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Plans  in  Progress — Further  Maturity 
Pending    FPC   Hearing  April  21 

Pipeline  Cost  $12,000,000 

STATES  of  COLORADO  and  KAN- 
SAS. From  Denver,  Colo.,  to  Lakln, 
Kan. 

Owner — Colorado  Interstate  Gas  Co., 
c/o  R.  W.  Hendee,  president,  Colo- 
rado Springs,  Colo. 

Engineer— Private  plane. 

Includes  approximately  240  miles  of 
20-in.  Une.  Pressure  capacity  of  900 
lbs.  to  deliver  120,000,000  cu.  ft.  gas 
daily.  Includes  the  construction  of 
imo.ster  stations,  etc. 

Engineer  and  Contractor — Ford,  Ba- 
con &  Davis  Construction  Co.,  Mon- 
roe,  La. 


4i 


4/2/47 

Low    and    Only    Bidders 

Bow    Lake    Pipeline  Cost    $367,760 

NEAR    SEATTLE,    V.'ash.,    South    of 

Seattle  In  Bow   Lake  Airport   ure.i.. 
Owner— City   of    S.attle,   City-County 

DldK..    .Seattle,    Wafch 
City    EnKineer     -    Charles    WartoPe. 

C'l'.v  County    Bldg.,    Seattle-,    Wash   1 
Low  Bidder- Vallev  Corstr.  Co.,  77ii.S  | 

Rainier  Avg.,  Seattle.  Wash.,  $3«7.- 

7G0. 

(^ther  bids  Mnrch  27  were  ■ 

Matt  Malaspira  &  Co.,  W»7-I»9-l 

Sound  'Jonalr.  &  Engrg.  Co.,  $421.- 

265 

Superior  Constr.  Co.,  $603,230 


42— MISC.    SUPPLIES   AND 
MATERIALS 

4/2/47  •     42 

Supplies  and  Materials 
Bids  Wanted 

PANAMA  CANAL.  Canal  Zone.— 
Bids  win  be  received  by  the  Gen- 
eral Purchasing  Officer.  The  Panama 
Canal,  Washington  25,  D.  C,  for  mis- 
cellaneous supplies  as  follows: 
April  4 
Sch.  8565-10,000  94-lb.  capacity 
paper  bags  and  150,000  ft.  building 
type  copper  wire;  2000  ft.  insulation 
wire. 

April  8 
Sch.  8664—12,000  ft.  wire  rope;  3000 
ft.  do;  4000  ft.  do;  2000  ft.  wire  tiller 
rope ;  2000  ft.  phosphor  bronze  wire 
rope;  11,000  lbs.  galvanized  steel  wire; 
GOOO  lbs.  galvanized  barbed  wire;  steel 
bolts;  machine  bolts;  nuts;  3000  lbs. 
washers;  10,000  lock  washers;  20,000 
lbs.  steel  wire  nails;  15,000  lbs.  do; 
16,000  lbs.  galvanized  do;  1000  lbs. 
finishing  nails,  galvanized;  10.000  lbs. 
flooring  nails ;  100  lbs.  boat  nails ;  200 
lbs.  copper  wire  nails;  1000  lbs.  gal- 
vanized spikes;  400  lbs.  steel  wire 
brads;  1500  steel  lag  screws;  1000  ex- 
pansion anchors;  8000  brass   rivets. 

Sch.  8560—6  commercial  refrigera- 
tors, reach -In  type,  40  cu.  ft.  capacity. 
Sch.  8561—375  M  ft.  b.m.  pine  floor- 
ing; 50  M  ft.  b.m.  do;  300  M  ft.  b.m. 
pine  or  fir  do;  275  M  fL  b.m.  pine  or 
fir  drop  siding. 

April  9 
Sch.  8562—8000  through-screen  type 
casement  operators;  6000  boxes  wire 
staples,  6000  to  box;  16,000  lbs.  steel 
track  spikes;  100  garden  rakes;  100 
capacitors ;  60  pairs  rubber  knee 
boots;  102  cotton  drill  waiters'  coats; 
200  qts.  writing  Ink;  4320  1^-ounce 
bottles  mucilage;  6000  dozen  corru- 
gated paper  cake  circles,  waxed;  750,- 
000    shipping    tags;    250.000    do,    and 


4/.?/47 

Fuel  on,  Etc. 

Low  and  Only   BIddera 

SACRAMENTO.  Calif.  —  Sacra- 
mento Co.— Following  submitted  bids 
March  27  to  the  State  Purchasing 
Agent.  Sacramento,  Calif.,  for  fuel 
oil,  etc..  as  follows: 
QUO.  51213,   REQ.    13103: 

3000  gallons  diesel  engine  fuel  oil, 
highway  maintenance  yards  at  Eu- 
reka, Blue  Lake,  Willow  Creek,  Cedar 
Flat    and    Orleans. 

Shell  Oil  Co.,  and  Tidewater  Aeso- 
clated   Oil    bid    same   total   $270.00  at 
Eureka  and  Blue  Lake  only. 
QUO.  49875,  I^SQ.   51976: 

21.000  gallons  asphaltic  emulsion, 
stripping  real  tint,  ponetratlon  typf 
state  fum'.Hhed  tank  trucks  and 
drums.  District  V,  Division  of  Hlgh- 
wavH  ,^ 

American    Bltumuls   Co.,    total  $2- 
112.(X),    Awarded. 
QUO.  51212.  REQ.   13162: 

2000  g.-»Uons  diesel  oil.  PS-*00,  to 
be  picked  up  at  plant  in  Eunka  or 
,A.rcAt  ft 

Richfield    Oil     Co.,    $.092    per    guL 
awarded. 
QUO.    49917,   REQ.    112127: 

44.00U  gallons  d'.esel  oil:  80(»0  gal- 
lons car  at  Vista,  Calif.;  10,000  gal- 
lons car  at  El  Cajon ;  10,000  gaUonn 
car  at  ViPta-  8000  gallons  car  at  Kl 
Cajon  ;   POOO  gftUoii.s  car  at   El  Caion. 

Pathfinder  Petroleum  Co.,  total 
$3281.00  awaidid 


BUILDERS 

CONTRACTORS 
ENGINEERS 
SUPPLIERS 

Would  you  join  us  in  the  financ- 
ing of  a  Construction  Fin.inre 
Company? 

This  company  would  market 
the  securitiei  with  which  to 
build  buildings,  carry  on  devel- 
opment  projects,  and  generally 
aid  sound  improvement. 


W.  J.  KELSEY  &  CO. 

2S  Taylor  Straat 
SAN  FRANCISCO,  CALIF. 
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IM.     place     bar     rcli>f. 


(73)   110  lin. 
(741  620   ibs 
(75>    i10.00<> 
*teel: 

(76)  100.000 
steel : 

(77)  engineer'c    o'flce. 

The  State  will  furnish  stnnd.^rd 
brass  plates  rwiulrod  for  center- 
line  monum'-nts. 

Spec  ifi'-atlons-  obtainable  fn<m  the 
above  office  of  SUte  Highway  En^i 


4/2/47 

Plans  In   Progress 

Pipeline  „^^„ 

COIXDRADO.    OKLAHOMA.    TEXAS, 

NEW     MEXICO.    KANSAS.     From 

Borger,   Texas,    to   La  Junta,   Colo. 
Owner— Phillips    Petroleum    Co.,    I^u 

Wllke     (division      manager),      2185 

Broadway.  Denver,  Colo. 
Engineer— Private  plans. 
Includes   approximately  366   miles   of 

8-ln.   Une.    Includes   construction   of  . 

terminal;   bo0.ster  stations;   storage 

tanks;  loading  docks,  etc. 


4/2/47  *     ^ 

Owner   Taking    Bid»— Due   April    22. 

1   P.  M. 
Street  Improvement 
OAKLAND.   Calif  .   Alameda  County. 

Harrison  St.  and  Grand  Ave 
On-ner-Clty  of  Oakland.  Charles  M. 


Associated  Wood  Products  Co. 


n 


'9*1  WocJ  We,  ^^luU' 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


EutNde  IntTcepling  SaniUry  Sewer,  Stockton,  OJif. 

**^^^  (7)   15  c.-irh  5-ff    dIam.  brick  or  con- 

chote  maniioles: 

concrete    .lunctlor 


LOJV   and   Only    Bidders 
Eaftside  Intercfpting  Ssnitarv  Sewer 

Coot,   $70.258.W 

STOCKTON.  Calif,  San  "■'»n"'n.,<^°- 
From  HR»!eUon  Ave.  aid  Wilson 
Wav  to  East  Fremont  Street  ar.ri 
Wizard  Avenue. 

Owner-City  of  8t"<''«»o"-  ^l,^-,'!]!^' 
hem.  City  Clerk.  City  Hall.  Stock- 
ton. Calif. 

City  Bngr.— Lyie  Payton.  City  Hall. 
Stockton.    Calif. 

120  davs  completion   i""'- 

I^w  Bldier— Stockton  Constr.  t  o^ 
Box  IS?    Stockton.  Calif..  $70,258  09 

Work  Irvolvee:  ^„,..„ 

(1)  20  If   20-»n.  dlam.  reinf.  concrete 
culvert  pip*: 

(2)  OB  if.  18-lnch  oo; 
(8)  26«  If.  24-lnch  ao; 
(4)  2674  If.  SO-lnch  do; 
(8i  2278  If.  33-Inch  do; 
(6)  aw  If  S6-lnch  «o; 

(A)        (B»       'r'> 

$6  57  $S,25  $«  00 

7  58  5.^5  6W» 

g.17  10  00  10  00 

"■ "  ■        10  42  1150  14 'H) 

11.30  1400  13.00 

"•"*" 12  36  1600  15.00 

1»6(.0  117  »17  2W100 

286  00  250  00  240  00 


(1)  .. 

r2).. 
(1).. 

(41... 
(5)  .. 
(«). 
(7)  . 
(I).. 


(8)  3    ej»rh    reinf 

boxes  ineludlMg  4.5  c.y.  concrete 
sr.d   .100  lb«    reinf.  steel. 
Total  bids  cu-m.He.l  M«r.  J1  v^rn  . 
rA>    Stockton    '"orstr.    Co..    StfK-kton. 

Calii"     f  70.258.99. 
,B>    T,f,iii5<   Rla-otti  &   Son.  Stockton. 
Calif..  $81.00r?  (w'th  concrete   man 

hole).  „  .  ,      J    <^   I 

(C>  McOulre  *  Hester.  Oakland.  Cwl.. 

.«.«5.C98  50.  ^,.     .  .   ^ 

<D>     MJB.     Constr.     Co.,     Klockton. 

Calif..   $.«W.8«>3» 
<B.  Dov'ior  Co..  Ii  c,  Stockton,  Cal.*^ . 

5(91.621. 02  .  ^  , 

(F.    M    .1.   Bevanda.   Stockton.   Cah>.. 

$95  794 
(O)    Aiiiikovlch   Bros..  Hynes.  Calif. 

$114.487  70  ,  ^         _  , 
(H)  A.  Telchert  A  Son,  Stockton.  Cal. 
$111.636  60 

Unit  prices  were: 

«D)         'E)  <Fi  <ni  (M 

$2  90       S.*'!''  »600  $.-.00  »9('<) 

4  70          8  40  r.00  1000  12  tK) 

gpO         7.06  12.00  l.VOO  1.100 

H4f5       13.33  1600  17  00  l«.f>0 

18  41       16.33  15.00  18  0.^  l**  70 

14  90       16  "7  15.00  20  00  25  00 

120  00     280  00  25000  3.V)  >0  200  00 

350()<)     32100  ?5C00  45000  SOaO*' 


Ve  Ee  MESSIER  -  M.  E 

CONSULTING  BNGINBER 


CANNERY  WASTE  DISPOSAL  SYSTEMS 


CANNERY  OUTFALL  TO  STILLS 

OR 

UNIT  PARTS. 


Service  Rig/its 
Fully  Protecfed. 
Partial  Unit 
Po*eiif$. 


OAKLAND 

Atlas  Poeiflc  Buildinq 

1321    67fli  STREET 

OLympie  7228 


SAN  FRANCISCO 

Pacific  Mill  *  Mia*  laildlag 

124   FOLSOM   STREET 

SUHar  4YV0 


>*«■ 


k^OW 


PAGE  6 


.u 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  APRIL  2,  1947 


f. 


\' 
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Supplies  4  Materials 
Bids  Wanted 

SACRAME^P^O.  Calif..  Sacramen- 
to Co.— Until  Apr.  14,  3  p.  m.  bids 
will  be  received  by  the  Sacramento 
Municipal  Utility  District,  James  E. 
McCaffrey,  general  manager  and 
chief  engineer,  89th  and  P  Sts.,  Sac- 
ramento, Calif.,  for  furnishing  mate- 
rials as  follows: 

(1)  fuse      cartridges      and      enclosed 
cartridge   funes 
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4/2/47 

Hollow   MoUl   Doors 

Low  and  Only  Bidders 

PARKER  DAM  PROJECT,  Ari- 
sona-Callfomla.— The  following  sub- 
mitted bids  March  26  to  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1686  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  fearp,  Calif.,  hollow  metaJ  doors, 
complete  with  transoms,  rough  bucks, 
thresholds,  cabinet  jambs,  trim,  hard 


(2)  fuse    links,   enclosed   tuaea,   fuse-    ware,  including  door  closers,  calking 
tats  and  fubtrons;  material    and    all    other    accessories 

(3)  copper    fuse    links    and 


oil    fuse 
links 

Specifications  obtainable   from  the 
above   office. 
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Fuel  Oil,  Etc. 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  April  9  bids  will  be  re- 
ceived by  State  Purchasing  Agent. 
Sacramento,  Calif.,  for  supplies  as 
follows: 
QUO.  53247,  REQ.  105684: 

5000  gallons  diesel  engine  fuel,  Di- 
vision of  Highways  maintenance  sta- 
tions at  lone  and  Pine  Grove. 
QUO.  53960,  REQ.  78417: 

53  tdhs  SC-2  liquid  asphalt,  deliv- 
ered   and    spread,    U.    S.    99,    Weldon 
Canyon  city  limit  of  Los  Angeles  and 
tianta  Clara  River. 
QUO.  53959,  REQ.  78416: 

72  tons  SC-2  liquid  asphalt,  deliv- 
ered and  spread  Roosevelt  Highway, 
between  Huntington  Beach  and  New- 
port. 

4/2/47  •     42 

Liquid  Asphalt,  Etc. 
Low  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.  —  The  following  submitted  bids 
March  31  to  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  mate- 
rials as  follows: 
QUO.  52096.  REQ.  78502: 

22  tons  RORC-5  liquid  asphalt  de- 
livered and  spread  on  Firestone  Blvd., 
between  Norwalk  and  Artesla  Ave.. 
XjOs  AjisgIcs 

Richfield  Oil  Co..  $385  total;  |6.50 
for  spreading;  awarded. 

General  Petroleum  Corp.,  $429;  $6.50 
for  spreading. 
QUO.  51661.  REQ.  E49608: 

2000  gallons  diesel  oil,  delivered  as 
requested  at  highway  maintenance 
yard  at  Walnut  Creek, 


necessary  for  the  complete  installa- 
tion of  the  doors  In  the  Parker  power 
plant,  Pariier  Dam  Power  Project, 
Arizona-California.  The  doors  will  be 
Installed  by  the  government: 

M.  Renter  ft  Sons  Corp.,  Portland, 
Ore.,  $5378;  ship  300  days;  13,500  lbs.; 
f.o.b.  Portland;  terms  1%  30  days. 

Colorado  Builders  Supply  Co.,  Den- 
ver, Colo.,  $8580;  ship  300  days;  16,000 
lbs. ;  f.o.b.  St  Paul,  Minn.,  with  freight 
allowed  to  destination ;  terms  net. 

George  T.  Gearhardt  Co..  Inc..  San 
Francisco.  Calif..  $9280 ;  ship  300  days ; 
9600  lbs.;  f.o.b.  San  Francisco;  terms 
1/^  of  1%*20  days. 

Atena  Steel  Products  Corp,  New 
York,  N.  Y.,  $11,900;  f.o.b.  Earp;  300 
days;   %%  10  days;  %%  20  days. 


(9c)  1465,   (10a)  $720.   (10b)  $720.  (10c) 
$720 

Schedule  No.  3 

Allls  -  Chalmers  Mfg.  Co.— (11) 
$231,200.  02)  $4037,  (13)  $50.  d*' 
$5860,  (16)  $3226,  (16)  $322& 

General    Electric    Co.— (11)     ($224. 
500.    (12)    $4000,    (13)    $33,    (14)    $66'52. 
1 15)    $2750,    (16)    $2450. 

Westlnghouse  Electric  Corp.  — (ID 
$226,260.     (12)     $2377.     (13)     $44,     (14 
$5852.   (15)   $3360.   (16)   $2490 
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Hollow  Metal  Doors 

Low  and  Only  Bidders 

CENTRAL.  VALJ^Y  PROJECT. 
California. — The  following  submitted 
bids  March  26  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1687  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Coram,  Calif.,  the  hollow  metal  doors, 
complete  with  door  frames  and  other 
accessories,  for  instalaltlon  of  the 
doors  in  Shasta  power  plant,  Central 
Valley  Project,  California.  The  doors 
will  be  installed  by  the  government: 

M.  Reuter  ft  Sons  Corp.,  Portland, 
Ore..  $12.375 ;  ship  300  days ;  28.500 
lbs.;  f.o.b.  Portland;  terms  1%  30 
days.  No  equalization  offered. 

Colorado  Builders  Supply  Co..  Den- 
ver. Colo.,  $17,000;  ship  300  days;  27,- 
000  lbs.;  f.o.b.  St.  Paul.  Minn.,  with 
freight  allowed  to  destination ;  terms 
net.  No  equalization  offered. 

Aetna  Steel  Products  Corp..  New 
York,  N.  Y..  $24,690;  ship  300  days; 
no  weight  given ;  f.o.b.  Odalr,  Wash. ; 


Cook  Oil  Co..  $.087  per  gal.;  awarded   !!"""  ^,f  ^  ***>?,  and  %%  20  days. 


Richfield  Oil  Co..  $.087. 
Tidewater  Associated  Oil  Co.,  $.088. 
Shell  Oil  Co.,  $.087. 
Union  Oil  Co.,  $.09. 


4/2/47  •  42 

Concrete    Pipe   and    Fittings 
Bids  Wanted 

ALTUS  PROJ.,  Okla.— Until  April 
9.  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
;;usto'T»hou3e,  Denver,  Colo.,  under 
Inv.  B-36,503-A,  for  concrete  pipe  and 
fittings  fob  shipping  point  and/or  Al- 
ius. Ok  la. 

Specif c.iitl->ns   obtainable  from    the 
above  office. 


No  equalization  offered. 

George  T.  Gerhardt  Co..  Inc.,  San 
Francisco,  Calif.  ,$25,492.56;  f.o.b.  San 
Francisco;  20,000  lbs.;  300  days;  >4% 
20  days.  No  equalization  offered. 


4/2/47  43 

Steel   Rocf   Deck 
Three    Low   Bidders 

COLUMBIA  BASIN  PROJECT, 
Wash. — Following  submitted  low  bida 
Alarch  28  to  the  U.  S.  Bureau  of  Rec- 
lamation, Customhouse,  Denver, 
Colo.,  nndor  Spec.  1691.  for  furnish- 
ing and  delivering  f.o.b.  cars  at  thp 
shIpDing  point  or  f.o.b.  cars  at  Odalr. 
Washineton,  the  ute^l  roof  deck  for 
the  machine  shop  at  Grand  Coulee 
Dam.  Columbia  Basin  Project,  Wash- 
inpton.  The  roof  deck  will  be  in- 
stalled by  the  Government 

Tru"fCon  Steel  Co..  Denver,  $7600: 
ship  210  days;  114.000  lbs.:  f.o.h. 
Youngstov/h,  Ohio:  terms  net.  No 
equalization    offered. 

R.  C.  Mahon  Co.,  Detroit.  Mich.. 
$11,627;  ship  210  days;  118,000  lbs.. 
Detroit ;  f.o.b.  destination  :  terms  net. 
Froigbt  cost  $1,825.26.  No  equaliza- 
tion  offered 

H.  Ro^ertson  Co.,  Pittsburgh.  Pn.. 
alternate  B.  items  1  ft  2  only,  $8226.23. 
f.o.b.  Ambridge.  Pa.;  frelRht  includ- 
ing: tax  $1693.32;  f.o.b.  destli-atior. : 
total  bid.  $10,319.64;  ship  both  It^mc 
3  weeks:  Alternate  C.  items  1  &  V. 
mater,  only.  $15,966  25;  f.o.b.  Am- 
hrldcTP.  Pa.:  freight  Including  tax 
$2539.98;  f .o  b.  destmatlon;  total  bid, 
$18,50623;  ship  both  items  40  weeks; 
no  weights  g;lven ;  terms  19?; — 10 
days.  Prices  quoted  will  be  in  effect 
at   time  of  start  of   mfg. 


4?. 
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4/2/47 
Reinforcement  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT. 
Washington.— Until  April  9,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  G-38,264-A-l 
for  %-lnch  round  deformed  bars  for 
concrete,  f.o.b.  shipping  point  and/or 
Adrian,  Wash. 

Specifications  obtainable  from  the 
above  office. 
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4/2/47  .  ' 

IntuUtorb,  Etc. — Bids  Wanted 

COLOILADO  -  Big  Thompson  Proj- 
ect. Colo.— Until  April  9,  2  P.  M..  bids 
will  be  received  bv  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver 2.  Colo.,  under  Inv.  G-46.417-A, 
for  porcelain  jitrain  Insulators,  but- 
insulators,  etc..  fob  shipping  point 
and/or  Lnveland  and  Granby,  Colo. 

Specifcitlons  obtainable  from  ihe 
above  office. 

43— MACHINERY  AND 
EQUIPMENT 

4/2/47  •     43 

Dragline   Excavator,  Etc 
Bids  Wanted 

PALISADES  PROJECT,  Idaho.— 
Until  April  9,  2  P.  M.,  bld.s  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation. Denver,  Colo.,  under  Inv. 
63,550- A  for  dragline  excavator,  drag- 
line bucket  and  tractor,  f.u.h.  ship- 
ping point  and/or  Rlrie,  Idaho. 

Specifications  obtainable  from  the 
above  office. 
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Motor  Control    Equipment 

Bid    Opening    Date    Extended    from 

April    3   to    April    17,    2    P.    M. 

YAKIM.\.  PROJECT.  Wa8,hington 
—Until  April  17,  2  P.  M..  blG.s  will  b* 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver 
Colo.,  under  Spec.  17t»l  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Po- 
m6na,  Moxee  City,  Zillah,  Sunny«;ide, 
Grandvicw.  North  Prosser,  and  Whit, 
stran.  Wash.,  12  sets  of  motor- control 
fqulpment  for  2300- volt  motor?  rang- 
ing in  size  from  2<X)-hp  to  500-hp. ; 
four  sets  of  motor-controi  equipment 
for  440-volt  motors  ranging  in  size 
from  100-hp.  to  160-hp.,  for  installa 
lion  in  pumping  plants  for  pumping 
areas  Nos.  1..  2,  3,  4,  5,  6,  7,  R.  9.  9A. 
10,  12.  14,  15,  16  and  17.  Roza  Division, 
Yakima  Project,  Washington.  The 
apparatus  and  equipment  will  be  In- 
stalled by  the  goverinment.  The  spe- 
cifications do  not  contain  a  pro- 
vision for  liquidated  damages  for 
delay.  No  charge  for  copies  of  the 
specifications  to  prospective  bidders; 
to  others,  $1.  not  returnable. 


4/2/47  43 

Hollow  Metal   Doors 
Three   Low   Bidders 

COLUMBIA      BASIN       PROJECT. 
Wa.'ihlngl'.on.     — Following    submittf^rl 
low  bid.s   March  27   to  the  U.   S.   Bu- 
reau   of    Reclamation,    Customhouse,- 
Denver.    Colo.,    under    Spec.    1689    for 
furnishing  and   delivering   f.o.b.   cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Od.ilr,      Wash.,      the      hollow      metal 
doors,  comple'.e  with  transoms,  roiich 
bucks,     cabinet     Jambs,     trim,    hard- 
ware,    glass    and    glazing    materials 
and  other  accessories  except  calking 
compound  necessary  for  the  complete 
installation   of   the  doors   in   the   ele- 
vator towers   on   Grand   Coulee   Dam 
and  in   the  left  powerhouse,  and  the 
steel  partition  with  doors  in  the  con- 
trol bay  elevator  lobby,  floor  eleva 
lion    951.00,    4-llne    wall    of    the    left 
po\\erhouse   of   Grand    Coulee    power 
plant,  Columbia  Basin  Project.  Wash- 
ington.   The    doers    will    be    installed 
by    the    Government. 

(1)  M.  Reuter  and  Sons.  Portland, 
$34  92fi:  ship  ■'WO  days:  73,000  lbs.; 
f.o.b.  Portland;  termK  1%— 30  days. 
No  equalization  offered. 

(2)  Colorado  Builders  Supply  Co., 
Denver,  $50,903:  .ship  300  days;  90..- 
000  lbs.;  f.o.b.  St.  Paul,  Minn.,  with 
freight  allowed  to  destination;  terms 
net.    No    cquali/ation   offered. 

(3)  George  T.  Gerhardt  Co.,  Inc., 
San  Francisco,  Calif.,  $68,150;  ship 
300  days;  70,500  lbs.;  f.o.b.  San  Frar.- 
Cisco;  terms  %  of  1%— 20  days.  No 
equalization  offered. 


ELECTRIC 

HOISTS  .  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVIRSAL  CRANEHOIST  ft 
MONORAIL  CO. 
Fermsrfy  Ksewa  ei 
Rings  Tramroil  Systsmt,  Inc. 

593  Market  St..  San  Francisco 
YUkon  6-2062 


4/2/47  43 

Turbines,    Ete. 

Low  snd  Only  Bidders 

EL  CENTRO.  Calif..  Imperial  Co. 
—The  Imperial  Irrigation  District.  El 
Centre,  received  bids  Mar.  18  for  the 
con.structlon  of  the  second  unit,  Drop 
4,  hydroelectric  plant  on  the  A!l- 
Amcrican  canal.  Spec.  250,  Scred  (D 
turbine,  Schtd.  (2)  governor,  Sched. 
(3)   generator,  exciter  and  regulator. 

The  bids  were: 

Schedule  No.  1 

Baldwin -Southwark  C'>.,— (ii  $27'!.- 
900.  (2)  $42.  <3)  $31.  (4)  $3449.  (6> 
$4235,    (6)    $3735.    (7i    .575«0. 

Newport  News  Shipbuilding  & 
Drydock  Co.— (I)  $269,150,  (2>  $25.  <.^> 
■S.')7.  (4)  $3600.  (5)  $.3725.  (6)  $3725.  (7) 
$423S 

S.  Morgan  Smith  Co.— (1)  $271.- 
100.  (2)  $39,  (3)  $47.30,  (4)  $4085.  (T.) 
.54300.   (6)  $3500,    (7)   $4680. 

Allls-Chalmers  Mf»<.  Co.— (1)  $2^-^ 
600.    (2)    $30.    (3)    $50,    (4)    $4230.    (5) 
$4226,   (6)  $3226,   (7)  $7300. 
Schedule   No.  2 

DalJwln-Southwark  Co..-— (8)  $Si  - 
150.    (0)   5465,   (10)   $720. 

Newport  News  Shipbuilding  & 
Drvdock  Co.  — (S)  $29,975.  (9)  $465, 
(10)  $720. 

Woodward  — (8a»  $50,050,  («b)  .$31.- 
4."M),   (8c)   $31,450.    Oai   $465,   (9bt   $10!S. 


•     44 
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Gas  Heating  System 

Low  and  Only  Bidders 

OAKLAND,  Calif.,  Alameda  Co.— 
The  Aladdin  Heating  Corp..  2222  San 
Pablo,  Oakland,  Calif.,  at  $9924.86, 
submitted  low  bid  March  31  to  the 
Oakland  Port  Commission,  A.  H.  Abel, 
secretary,  foot  of  Grove  SL,  Oakland, 
Calif.,  for  Installing  gas  heating  sys- 
tem in  Hangar  No.  28,  Municipal  Air- 
port. 

Other  bids  were: 

Scott  Co..  San  Francisco,  $10,852. 

Gilmore  Air  Conditioning  Service, 
$11,393. 

Comfort  Air.  Inc.,  $12,287. 
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Fencing— Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— Anchor 
Post  Products,  nc,  460  6th  St.,  San 
Francisco,  Calif.,  at  (1)  $1.71,  (2) 
$132.35,  (3)  12  days,  total  $3599.95. 
submitted  low  bid  April  1  to  the  cnty 
and  County  of  San  Francisco.  Publici 
Utilities  Commission.  Room  287  City 
Hall,  San  Francisco,  Calif.,  under 
Spec.  445  for  fence  at  University 
Mound,  involving: 

(1)  1876   lin.    ft.    furnish   and    install 
chain -link  fence; 

(2)  2  each  furnish  and  install  double 
strength  16-f  t.  drive  gates ; 

(3)  estimated  field  inspection  at  $10.75 
per  calendar  day. 

Cyclone  Fence  Co..  San  Francisco, 
at  (1)  $1.73,  (2)  $150.62,  (3)  8  days, 
total  $3630.99,  submitted  only  other 
bid. 


4/2/47  43 

School   Bus 
Bids  Wanted 

MODESTO,  Calif.,  Stanislaus  Co.— 
Until  April  14,  7 :30  P.  M..  bids  will  be 
received  by  the  Modesto  City  School 
District,  E.  D.  Abbott,  secretary, 
Capitol  School  Bldg..  14th  St..  be- 
tween H  and  I  Sts..  Modesto.  Calif., 
for  one  46-pa8senger  school  bus. 

Specifications  obtainable  from  the 
above  office. 


4/2/47  43 

School   Buses 
Bids  Wanted 

MODESTO.  Calif.,  Stanislaus  Co. — 
Until  April  15,  8  P.  M..  bids  will  be 
received  by  Westport  Union  School 
District,  Mrs.  Mary  Roberts,  clerk. 
Jones  School.  R.F.D..  Modesto.  Calif., 
for  furnishing  two  .school  buses  with 
50-passenger  capacity. 

Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 
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Electrical    Services 
Contract  Awarded 

CHICO,  Calif.,  Butte  Co.— Collins 
Electrical  Association,  at  $5413,  was 
awarded  contract  by  the  State  of 
California,  Division  of  Architecture. 
Public  Works  Bldg.,  Sacramento,  for 
electrical  services  at  the  Third  Dis- 
trict Agricultural  Association,  Chlco. 
Calif. 


BUILDERS  BROKERAGE  COMPANY 

1430  Allc«  Street 
OAKLAND  12.  CALIF.  TWinoaks  9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hard  to  Get**  items  for  you. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


DWELLING,    1 -story    frame.    $90W  : 

5  Army  80  E  Douglas :  owner  and 
builder,    A    Wilhelm,    244    Liberty. 

REPAIR  shop,  1 -story  Cla.s.s  C  $52M 
F.  DeHaro  96  N  Berry ;  owner  and 
ccntractor  CJoas  L  Harney,  $nc. 
575   Berry    St 

ALTER  dwelling,  $1164;  474  11th  Av- 
enue; owner,  Martha  Marshall,  474 
11th  Ave;  contractor,  S  &  Q  Const 
So,  15  Sutter  St. 

ALTER  store.  $1000;  743  ackson  St; 
owner,  Hlng,  Hing  &  Co,  premises; 
contractor,  Frank  Yick,  670  Wash- 
ington   St. 

ALTER  dwelling,  1^000 ;  245  29th  Ave 
owner,  Walter  Kaplan,  3015  Pa- 
cific: contractor.  Donnelly  Rooflnpr 
Co,  652  Fulton. 

RETAINING  wall.  $.3350;  NW  Cor. 
3rd   and  25th   .Sts;   owner.  Coldlron 

6  Peoples  Oil  Co,  Inc,  950  25th  St. 
SERVICE    .<?tatlon.    $8500;     NW    Cor 

3rd  and  2t5h  Sts;  owner,  Coldlron 
&  Peoples  Oil  Co,  Inc.  950  25th  St; 
contract  not   let 

ALTER  dwelling,  $950;  1547  Ala- 
bama St :  owner,  S  Radisich.  prem  ; 
contractor,  Chas  Prielipp,  3?.01  Fol- 
scm  St 

ALTER  dwelling,  $3500:  2545  Law - 
ton  St;  owner,  H  Unsinger,  prem; 
contractor,  M  &  K  General  Con- 
tractors,  1337  Church   St 

ALTER  officp,  $1500;  769  Kearny  St; 
owner,  H  A  R  Realty  Co,  234  5th 
St;  contractor  not  let. 

ALTER  dwelling,  $U>30;  1507  44th 
Ave:  owner  and  contractor,  Byrd 
S'-nllh,  premises. 


ALTER  fctore,  $1000;  2465  Lombard; 
owner,  A  Glunk,  Atherton. 


Granted 

BUILDING  PERMITS 


8AN    FRANCISCO 


APRIL  1,  1947 


BLDG,  1- story  frame,  $68,000;  SW 
Cor  19th  Ave  and  Monti  Vista; 
ovmer,  Temple  Baptist  Church,  266o 
Mission  St;  architect,  Donald  Pow. 
ers  Smith. 

ASBESTOS  siding,  $944  ;  2209  24th  St ; 
owner,  Omer  Maxey,  prem;  con- 
tractor, Donnelly  Roofing  Co. 

CONVERT  gruond  floor  into  apt. 
$3500;  1435  Octavia  St;  owner, 
Bab.iba  &  Llanos,  prem;  contrac- 
tor,  Donnelly  Roofing  Co. 

PLATFORM,  temporary,  $895;  Rhode 
Lsland  St  bet  Division  and  Ala- 
meda; owner.  City  Ice  Delivery  Co 
35  Kan.sas  St;  contractor,  H  L  Pet- 
ersen  Constr  Co. 

REPAIR  fire  damage,  $2000;  1848 
Franklin  St ;  owner,  Davoust,  1850 
Franklin ;  contractor,  J^ck  Callag- 
han. 

REPAIR  fire  damage,  $10CO;  617 
Howard  ,St ;  owner.  E  L  Sullivan. 
151  Sutter  St;  contractor.  Jack  Cal. 
laschan. 

REPAIR  fire  damage,  $1900;  729  Mis- 
sion St :  owner,  E  G  Fabris,  prem ; 
contractor,    Jack    Callaghan. 

RAISE  Bldg.  $700;  911-A  and  911-B 
Fol.-^om  &t;  owner,  Wm  Greenfield 
57  .Sutter  St,  contractor.  Pearson 
&  Johnson. 

FIRE  Escape,  $E€0;  350  Frederick: 
ownr,  Mrs  Stewart,  prem ;  contrac- 
tor. Star  Iron  Works. 

PARTITIONS.  $5000;  200  Bush  St; 
owner.  Standard  Oil  Co  of  Calif. 
225  Bush  St;  contractor,  Swlner- 
ton  &  Walberg  Co. 


FRESNO 


DWELLING  and  GARAGE,  $750r  ; 
2343  Mlchigar ;  owner,  Frank  Rob- 
ert .son. 


\  L  I   M  I  \  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIOEWALL  SASH— ^ATIO  ROOFS 

GREIN  HOUSES 

For  ••dmatM,  or  •oginMruiK  dMiciu 
covering  ■  compUt*  inttaliatlon.  includ- 
ing •h*«t  metal  raquiramanu  .  .  . 

CALL..  .  RXiROOK  118S 

Eacludvc   Diatributorf   for 
Northern   Califoraia 

McKune  Metal  Products  Co. 

266  Tehama  St.,  Saa  Francisco.  3 


O'NEILL   LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  Evana  Ava. 
San   Franriaco.  Calif. 
PAonr.- GArfield  91 10 


...YARDS     AT... 
755    County   Road 
San   Carloa.   Calif. 

Phone:   San  Carloa   204 1 -M 


507   Bonanra    Road 

La*  Vegaa.   Nevada 

Phone:   Laa  Vcgaa   1344 


"For  a  Square  Deal  Call  O'Neill" 


Mmsm 


"n^jsMmmmmm 


l&iS^. 


A.  C.  HORN  COMPANY, INC. 


III    '  M       ■,  \l   Ml 


I  4li(..i,,    , 


Manu«octurcr\    of    MoteriaU    for     Buildi.iq     Con^♦ruct'on      linte  M97 


WEDNESDAY,  APRIL  2.  1947 


DAILY     PACIFIC     BUILDER 
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ADD  to  CLEANERS,  $7000;  465  N 
Fulton;  ownei.  Henry  Rots;  build- 
er, L  H  Haraen,  313  Palm  Avenue. 

DWELLING  and  GARAGE,  $7000, 
64  Garland;  owner,  W  E  Burne»t, 
311    Andrews 

DWELLING,  Stt-OW*;  712-16  W  Ham- 
mond ;   owner,   A   P  Jamison. 

DWELLING  a.iU  GARAGE,  $6000; 
4030  Lyell,  owner,   J  F  Knoll. 

DWELLING  and  GARAGE,  $6000; 
3161  Madison:  o\'. ncr,  Alex  Hocli- 
adouran. 

DWELLING  and  GARAGE,  $6000; 
740  Pottle;  owner,  Kicnaru  M  Nak- 
agawa;  builder.  C  H  and  Gea  Leb- 
man.  Rt  9,  B<.x  205. 

ADD  TO  BLDG.  $6000;  1705  Ven- 
tura; owner.  Linde  Air  Products 
Co. 

ADD  TO  LAUNDRY,  $-1500;  620  li 
Fulton ;    owner.    Enterprise    Laini- 

Rate  Squabble 

(Continued  from  Page  One) 

\ 

repaid  in  40  years  as   under   the 
earlier  system. 

Provide  More  Job.s 

Following  this,  in  turn,  came 
direct  congressional  appropriation 
with  the  re-payment  time  advanced 
to  50  years  as  set  out  in  the  Rec- 
lamation Act  of  1939.  Meanwhile, 
the  sociliter  general  has  ruled  that 
a  67-year  period  for  re-payment 
is  sound  and  while  this  has  not 
been  put  into  effect,  the  NRA 
charges  that  Department  of  In- 
terior is  plotting  to  put  it  into  ef- 
fect. 

Thus,  the  reason  for  the  organ- 
ization's resolution  at  its  Denver, 
Colo.,  meeting  in  1945 — reiterated 
at  the  1946  session — recommending 
power  rates  sufficient  to  repay 
power  costs  at  li  per  cent  inter- 
est and  disagreeing  with  the  so- 
licitor's opinion.  NKA  recommend- 
ed both  times  congressional  enact- 
ment "supporting  the  original  in- 
tent of  congress,*^  and  is  still  plug- 
ging for  it. 

And  here's  where  the  second  pri- 
vate group,  the  power  officials  and 
chamber  of  commerce  representa- 
tives as  well  as  many  other  per- 
sons iterested  in  low-cost  power, 
come  into  the  picture,  AH  along 
the  west  coast — and  in  several  eth- 
er similarly  affected  areas  west  of 
the  Missouri  river  —  communities 
have  expanded  rapidly  with  war 
work  and  now  are  seeking  a  meth- 
od of  holding  the  additions  to  their 
population.  More  private  industry 
is  a  natural  magnet;  but  it  is  re- 
alized that  new  industry  cannot  be 
enticed  or  kept  without  reasonably 
priced  power.  (Los  Angeles  is  es- 
timated to  have  two  million  more 
people  than  it  did  before  the  war.) 

So,  these  defenders  of  low-cost 
power  are  preparing  to  do  battle 
to  the  finish.  They  say  the  NRA 
is  either  playing  th  game  of  the 
antagonistic  eastern  private  util- 
ity or  unwittingly  accomplishing 
the  same  end  by  sponsoring  the 
amendment  to  the  Reclamation  Act 
of  1939  v/hich  they  claim  would,  in 
effect,  raise  western  power  rates 
above  the  rates  of  production  and 
sale  in  con>peting  areas. 

Little  Disagreement 

These  western  development  peo- 
ple charge  that  even  a  small  in- 
crease in  present  rates  would  de- 
stroy new  industries  of  the  west: 
aircraft,  al'iminum  and  other  light 
metallurgical  industries.  And  they 
say  a  rate  boost  would  place  a 
seriopus  nandica{;  on  atomic  power 
progress. 

(Kep,  Homer  Angell  of  Portland, 
Ore.,  charged  that  an  increase  in 
rates  would  drive  the  aluminum 
industry  into  Canada  and  handicap 
national  defense.) 

Government  stands  somewhat  In 
the  middle,  but  opposing  the  west 
coast  interests  on  these  groundis: 

1 — the  legislation  io  so  loo.«iely 
drawn  that  it  would  peimit  any 
action  favoring  the  raise  in  rates 
for  power  generated  from  reclama- 
tion projects. 

2 — if  NRA  wants  to  revise  the 
financial  policy,  they  say,  it  should 
write  this  into  the  bill  specifically 
and  not  insist  on  a  "death  clause" 
forpower. 

Tne  low-cost  power  people  think 
they  can  kill  the  bill  in  committee. 
Certainly  they  have  on  their  side 
Rep.  Fernandez  of  New  Mexico. 
who  charged  the  NRA  with  being 
a  tool  of  piivate  utility,  the  rail- 
roads and  banks,  bnd  not  too  many 
people  on  Capitol  Hill  could  be 
neard  to  disagree  with  him. 
NRA  Powerful 

On  the  other  hand,  the  big  en- 
gineerint^  contractors  are  conncct- 
eid  with  NRA  and  condone  its  ef- 
forts, while  the  big  industries  of 
the  west,  in  the  main,  support  the 
federal  power  projects  because 
they  can  buy  their  product  at  a 
god  price.  Most  plants  are  erect- 
ed on  navigable  streams  where  the 
private  concerns  could  not  afford 
to  build. 

The  sparks  are  likely  to  start 
flybip  when  tlie  irrigation  and  rec 
lamation  sub-committee  of  the  sen- 
ate'! public  lands  committee  re- 
ceives its  aAvaited  report  from  t»ic 
Department  of  Ititenor  and  starti 
hearings  on  S.  539. 


dry;  builder,  J  P  Church,  221   Yal' 

Streot 
REPAIR  niDG,  $iOOO;  415  Beimonl ; 

owner.    Golden    Caie    Co;    builder. 

l^r.sen     .     Ralto    Constr    Co.    1»01 

Hedges  Ave. 
DWELLING.  $400t.;  19  Dunn;  own^r. 

Sharper    Turner. 
TEMPORARY     DWELLING.     $2500 : 

1130  Pottle;  owner.  Vivian  Serrasre. 
DWELLING    and    GARAGE    $2000; 

43    Lemore-    owner,   C    H   Wilson. 
ADDITION  TO  GARAGE.  $1150;   115 

L   St :   owner,   San   Joaquin   Baking 

Co;  builder,  J  L  Cowan,  536  Brix 

Bid. 
TEMPORARY     DWELLING,     $1000; 

3908     Harvey;     owner,     Ernest     O 

Coleman. 
STORE,  *1000;   16fiO  A   St:  owner,   A 

Chappell. 
GARAGE,  $1000;  1250  Tulare;  owner, 

Henry  F  Wong. 


OAKLAND 


ALTERATIONS.  $3000;  3266  E  14th 
St ;  owner,  A  P  U  M  E  C,  premises ; 
builder,  W  A  Rose,  478  25th  St. 

ALTERATIONS  (move  building). 
$1878 ;  8921  B  St ;  owner.  C  Freitas. 
prem;  mover,  Steadman  &  Powell, 
3918  14th  Ave. 

DWELLING  (1-story.  6- room).  $7400; 
3060  Curran  Ave ;  owner  and  build- 
er. L  A  Lausten,  Route  2,  Box  1239, 
Lafayette. 

GARAGE,  51000;  3069  Carlsen  St; 
owner,  W  M  Pearson,  prem;  build- 
er, A  E  Sater,  3700  Magee  Ave. 

DWELLING  (1-story,  6-room).  $10. 
500;  1866  Melvln  Rd;  owner.  Ed- 
ward V  Azarlan.  2108  11th  Ave; 
builder,  John  Merrow.  2108  11th 
Ave. 

ADD  and  ALTER  (dwelling),  $1500; 
361416  Woodruff  Ave;  owner  and 
builder,  Mrs  W  Stickel.  3614  Wood- 
ruff Ave. 

ALTERATIONS.  $1500;  2400  Adeline 
St;  owner.  Art  Concrete  Works, 
2400  Adeline  St;  builder,  A  Hen- 
rickson,  432  63rd  St. 

DWELLING  (1-story.  5-room),  $8000; 
10521  Byron  Ave ;  owner,  G  Davalle. 
2302  100th  Ave ;  builder,  M  Ghaflilll. 
1312  Fountain  St;  garage,  $700. 

ALTER  DWELLING,  $2000;  1510-12 
35th  Ave;  owner  and  builder,  John 
F  Famham,  1512  35th  Ave. 

DWELLING  (1-story,  5-room).  $5000; 
4518  Merrill  Ave;  owner,  Vernon 
O.ven,  4315  Masterson  St;  builder, 
Owen  &  Hamilton,  3660  High   St. 

DWELLING  (l-story,  4-room),  $4000; 
6990  Devon  Way;  owner,  Frank  H 
Vamey,  927  Contra  Costa,  El  Cer- 
rito;  builder,  R  Keyn  Schooel,  6308 
Panama  Ave,  Richmond. 

ALTER  and  REPAIR,  $785 ;  521  Ches- 
ter St;  owner,  Irby  C  Sneed,  prem; 
builder,  Otis  W  Stillwell,  745  Cy- 
press St. 

ADDITION,  $1125;  2244  2l8t  Ave; 
owner,  Tom  Bekaris,  2238  2l8t  Ave ; 
builder,  J  C  Frazier,  3645  Hageman. 


Completion  Notices 


SACRAMENTO  COUNTY 


Recorded 

March  21,  1947— Lots  7,  6,  5,  4,  River- 
side Court.  Frank  P  Williams  to 
whom  it  may  concern. 

March  21.  1947— Lot  4720,  H  J  Goethe 
Co  Addition.  Clark  E  Cheff  to  Jan- 
sen  Construction   Co. 

March  21,  1947— Lot  1821,  Elmhurst 
No  1.  Carl  M  Nielsen  to  Janaen 
Construction  Co. 

March  21,  1947— Lot  8,  Coloma  Ter- 
raci«.  Unit  No  4.  Joseph  L  BInet 
to   whom  It  may  concern. 

March  21,  1947— Lot  53,  Casa  Loma 
Terrace.  E  C  Pettlbone  to  whom  it 
may  concern. 

March  21,  1947— Lot  25,  Babich  Tract 
Joseph  W  Vlda  to  Louis  L  Watson. 

March  21,  1947— Ptn  Lots  6,  7,  8,  Allen 
A  Leach  Tract.  John  J  Qulnn  to 
J  H  Barden. 

March  21,  1947— Lot  5,  Whitlaker  Sub- 
division No  1.  Ned  W  McKlnley  to 
Robert  S  Morrts. 

March  21,  1947— Lots  19  and  20,  Bell- 
view  Village  No  2.  James  B  Klep- 
per  to  whom  It  may  concern. 

March  22  ,1947— Lot  i5.  Rose  Avenue 
Tract.  Herbert  F  Morris  to  whom  It 
may  concern. 

March  22,  1947— W  %  Lot  7.  16th  and 
16th.  L  and  M  Sts.  John  Ferris  to 
Fred  Kaiser. 

March  22.  1947— N  V4  Lot  8,  Block  P 
and  Q  Sts.  16th  and  17th  (1617  16th 
St).  Mrs  Edith  E  Johannsen  to 
whom  it  may  concern. 

March  22,  1947— Lots  3  and  4,  Carolyn 
Tract.  Ethan  B  Browning  to  whom 
it  may  concern. 

March  24,  1947- Ptn  SW  ^  Sec  10 
and   W2  Sec  15-7-5.  Ralph  J  Jack- 


son to  whom  it  may  concern. 

March  24,  1947— Ptn  Lots  557  and  558, 
Carlton  Subdivision.  John  H  Stelnle 
to  whom  it  may  concern. 

March  24.  1947  — Lot  88,  Swanston 
Palms.  Unit  No  3.  Rexf  ord  B  Palm- 
er to  C  C  Ruby. 

March  24,  1947— Lot  3  and  ptn  Lot  4, 
Strawn  Tract.  Robert  L  Wilson  to 
Harold  Peterson. 

March  24,  1947— Lot  13,  Sacramento 
Blvd  Park.  Carl  D  Byrom  to  whom 
it  may  concern. 

March  24,  1947— SW  comer  16th  and 
U  Sts.  Lewis  F  Rees  to  C  J  Hop- 
kinson. 

March  25,  1947— Lot  69,  Meister  Ter- 
race. W  B  Phillips  to  whom  it  may 
concern. 

March  25,  1947— Lots  2.  3.  5,  7,  8i  10,  12. 
14  and  24.  East  Del  Paao  Heights 
Addition  No  1.  E  L  Schutt  to  whom 
it  may  concern. 

March  25,  1947— Ptn  Lot  97,  Citrus 
Heights  Addition  No  5.  Angelina  R 
Ames  and  Marian  E  Lavandeal  to 
whom  it  may  concern. 

March  25.  1947— Ptn  Lot  1,  Norwood 
Acres.  C  R  Collier  to  whom  it  may 
concern. 

March  25.  1947— Southern  Pacific  Co. 

March  25.  1947— Repair  Westinghouse 
motor.  Southern  Pacific  Co  to  Cates 
&  Wismer. 

March  26,  1947— Ptn  Sec  33-10-6.  C  I 
Aldred  to  whom  it  may  concern. 

March  26.  1947— Lot  4,  Fair  Vista. 
Eugene  H  Rountree  to  Louis  Jan- 
sen. 

March  26,,  1947— Lot  5.  Fair  Vlata. 
Noble  E  Buse  to  Louis  Jansen. 

March  26,  1947— Lot  8,  Fair  Vista. 
Howard  D  Larson  to  Louis  Jansen. 

March  26,  1947— Ptn  Lot  10,  Louisiana 
Tract.  Bertha  W  Thompson  to 
whom  it  may  concern. 

March  26,  1947— Lot  8.  17th  and  18th, 
J  and  K  Sts.  Allison  B  Ware,  et  al, 
to  Transwestem  Construction  Co. 

March  27,  1941— Lot  11,  Coloma  Ter- 
race No  4.  Joseph  L  Blnet  to  whom 
it  may  concern. 

March  27,  1947— Lot  113,  Rio  Linda 
Subdivision  No  6.  Joseph  W  Oliver 
to  whom  it  may  concern. 

March  27,  1947— Lot  25  and  ptn  Lot 
26,  Conley  Tract,  and  Lot  26  and 
ptn  Lot  27,  Conley  Tract.  J  M 
Walker  to  whom  it  may  concern. 

March  27,  1947— Lots  310,  320,  Citrus 
Heights  Addition  No  19.  Jaye  C 
Ezell  to  whom  it  may  concern. 


ALAMEDA  COUNTY 


Recorded  Accepted 

April  1,  1947—1962  Lelmert  Blvd, 
Oakland.  William  J  and  Zula  H 
Menefee  to  whom  it  may  concern 
March   22.    1947 

March  31,  1947—7933  Outlook  Ave, 
Oakland.  Leonard  R  and  Carmen 

M  Modln  to  C  Ron  Anderson 

March   21.   1947 

April  1,  1947— 3930-3930A  San  Juan 
St,  Oakland.  Harry  A  Stlne  to  I  A 
Farrlnper March  81,  1947 

April  1,  1947—6608  Sunnymere,  Oak- 
land. William  Charles  Hill  to  Bar- 
ron E  Hartley March  26,  1947 

April  1.  1947—1220-1224  Washington 
St,    Oakland.    Angerman    Co,  Inc, 

to  Mills  Construction  Co 

Blarch   24,   1947 


race.   Unit    No   4.    Pete   Actls    vs 
Parsons  Bros  and  Robt  T  Lane 

March  21.  IMT— Ptn  Lot  1,  AlU- 
mont  Tract.  WUlard  Reld  va  Jas 

B  Green  and  Leo  H  Hansen 

- $1,101.00 

March  21.  1947—1114  11th  St,  also 
known  as  ptn  Lot  4.  K,  L  Sta, 
10th  and  11th  Sts.  Alexandria 
Washln,  doing  business  as  Mod- 
em Studios  .vs  Jacob  Baer  and 
Don  Rlccl,  owners;  M  Fugina, 
contractor  _ $2,172.90 

March  21.  1947— Ptn  Lot  4.  K  and 
L  Sts.  Mayfield  Paint  A  Olaas 
Co  vs  Buddy  Baer „..|591.S4 

March  27.  1947— Ptn  Lot  7.  8th  and 
9th  Sts,  P  and  Q  Sts.  Wilburt 
Sheppard  vs  Archie  Isiah  and 
Mabel  Isiah  $2,100.00 

March  27,  1947— Lot  1  W.  Coloma 
Terrace,  Unit  No  4.  Romack 
Plumbing  Co  vs  Robt  T  Lane, 
Parsons  Bros  for  plumbing  mate- 
rials and  labor $688.65 


ALAMEDA  COUNTY 


Recoixied                                     Accepted 
April  1.  1947—5602  E  14th   St,  Oak- 
land.    Richard     T     Mesquita     vs 
Grant    T     Risdon,    Charles    and 
Alleen  B  Swafford $4,406.17 

SAN    FRANCISCO 


Recorded 


Amount 


March  .11.  1047— SW  14th  AVE  and 
Geary  Blvd.  as  L  McCIcnahan 
Indlv  and  dba  Macnsons  vs  John 
B  and  Franclne  G  Coakley  and  A 

J  Hooper  Company  $4,303.06 

1847— SE   MARGARET   Ave 

250  NE  LaJcevlew.    Pacific  Coast 
Aggregstcs,  Inc  v^  Arthur  F  and 

lillene   Sapp   $180.07 

,  1917— W  7th  AV7  37-6  N  Mo- 
raga  St.  Pacific  Coaet  Aggre- 
gates, Inc  V8  I.,rland  E  and  Mar- 
guerite M   Myei«  $2,361.61 

April  1.  :947— V/  13rd  AVE  200  S 
Lawton.  Arc  Elec  Co  vs  Robert 
M  and  Dorothy  Phillip^  $370.00 

March  31,  1947— K  CLEMENTINA 
and  4th  Sts.  Pacific  Coast  Ag- 
gregates, Inc  vs  Frank  and  Annie 
Hospodarsky     $113  88 


Plumbing  Permits 


3002  Coolidge  Ave;  owner,  Nolsji; 
plumber,  V  L  Aikens;  2  fixtures. 

1154  58th  Ave;  owner,  Pulliam; 
plumber,  Finzel;  5  fixtures;  3  gas 
outlets;  11  water  connections. 

6121  Castle  Dr;  owner,  M  Brass; 
plumber,  Flnsel;  8  fixtures;  S  gas 
outlets;  16  water  connections. 

3441  13th  Ave;  owner,  City  of  Oak- 
land; plumber,  Flnzel;  1  fixture;  2 
water  connections. 

1250-52  Manuel  Ct;  owner,  White- 
side; plumber.  Flnzel;  8  fixtures;  6 
gas  outlets ;  20  water  connections. 

1251-53  Manuel  Ct ;  owner,  White- 
side ;  plumber.  Flnzel ;  8  fixtures ;  6 
gas  outlets ;  20  water  connections. 

1256-68  Manuel  Ct;  owner,  White- 
side; plumber,  Flnsel;  8  fixtures;  0 
gas  outlets;  20  water  connections. 

1257-59  Manuel  Ct;  owner.  White- 
side; plumber,  Flnsel ;  8  fixtures ;  6 
gas  outlets ;  20  water  connections. 

1262-64  Manuel  Ct;  owner,  White- 
side;' plumber,  Flnsel;  8  fixtures;  6 
gas  outlets;  20  water  connections. 

1263-65  Manuel  Ct;  owner,  White- 
side; plumber,  Finzel;  8  fixtures;  9 
gas  outlets ;  20  water  connections. 

13th  and  Franklin  Sts;  owner. 
Farmers'  Bank ;  1  fixture. 

86th  Ave  and  E  14th  St;  owner, 
East  Oakland  Boys'  Club;  plumber, 
Wm  Picard ;  12  fixtures ;  4  gas  out- 
lets; 20  water  connections. 

4901  E  12th  St ;  owner.  Pacific  Rub- 
ber Co ;  plumber,  Wm  Picard ;  15  fix- 
tures ;  14  water  connections. 

3935  Shafter  Ave;  owner.  M  Ham- 
ilton ;  plumber.  C  Knights ;  2  gas  out- 
lets ;  2  water  connections. 

393  10th  St;  owner,  H  Shlgetoml; 
plumber.  J  Smith ;  3  fixtures ;  4  gas 
outlets ;  6  water  connections.  B 

4500    E    12th    St;    owner,   ; 

plumber,  E  J  Hoerst ;  2  gas  outlets. 
9500    E    Et;    owner,    C    Machade; 


OAKLAND 


SAN    FRANCISCO 


Recorded  Accepted 

March  28.  1647— LOTS  33  \.o  40  Incl 
BIk    6357,    .Sunnyvale   Garden.     R 

E  Sbarboro  to  M  Jorgensen 

March    28.    1347 

March  .^1,  19472082-86  SCrd  AVE. 
2139.  3143,  2147,  2151,  2155,  2150 
42nd    AVE.     Claude    T    Lindsay. 

Inc  to  wh5m  it  mav  concern 

March  31,    1W7 

March  28,  1947— NE  l-'ARQUE  DR 
and  NW  Carrixsl;  NW  Carrizal 
and  SW  Parquo  Dr.    Ruegg  Co  to 

whom  it  n-i.iy  concern 

March    28,   1647 

April  1,  1947—800,  806,  830.  836,  C42. 
J<48,  &54,  SCO.  866,  872,  878,  884,  890 
Goetflnpen,  863,  8a»,  875,  881,  887, 
863  Goettingen.   Portola   Bldg  Co 

to  G  Cairaro  A  Sons 

April    1,    1947 

April  1,  )94V— 845  GOETTINGEN 
Frank  Cairaro  to  G  Carmro  and 
Son April   1,  1947 

March  29,  1947— SE  MORAGE  ST 
and  45th  Ave;  E  45th  Ave  25,  50. 
75,  100  and  125  S  Moraga  Mac- 
Arthur  Bldg  Co  to  whom  it  may 
concern March  29,  H»47 


Liens  Filed 


3033  38th  Ave;  owner,  W  Thomas; 
plumber,  H  Bucknun ;  l  fixtures;  2 
water  connections. 

458  Covour  Bt ;  owner,  J  Adams; 
plumber,  H  Bucknun;  1  fixture;  2 
water  connections 

6600  Foothill  Blvd;  owner.  Olive 
Club;  plumber,  E  J  Hoerst;  2  fix- 
tures ;  3   water  connections 

838  37th  St;  owner,  J  Hunt;  plumb- 
er, Bruce;  4  fixtures 

142  Franklin  St;  owner,  Financial 
Center  Bldg;  plumber,  E  M  Hanson; 
7  fixtures;   13  water  connection 

264  Willow ;  owner.  Bos  Construc- 
tion Co;  plumber,  E  Hanson;  8  fix- 
tures 

826  20th  St;  owner,  Claridad; 
plumber.  T  E  Neal ;  4  fixtures;  8 
water  connections. 

3224  Lclse  Ave;  owner,  Casqueiro; 
plumber,  Wm  Souza;  20  fixtures;  10 
gas  outlets;  40  water  connections. 

8th  and  Broadway ;  owner,  Simon 
Hardware  Co;  plumber,  J  Tancredy; 
2  gas  outlets. 


BOILERS  .  .  .  High  Pressure  &  Heotfng 

NEW   and   REBUILT 

All  Sti9»  and  Typ9t  of  Sf—I  Tonks 

1^  Hp.  Boiler  Preferred  Utility  make.  129  lb.  W.  P.  comp.  with  No.  8 
Ray  burner,  steam  pump,  injctr.,  feed  water  cont.,  low  water  cut  off, 
induced  fan  with  induced  pull  thru  fan  and  motor. 

OCEAN    SHORE    IRON   WORKS 

SSO  EiQkth  S*r««*  PboM  UNderhill  4310  Sob  Proaclsce 


SACRAMENTO  COUNTY 

Recorded  Amount 

March  21,  1947— Lot  12.  Coloma  Ter- 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  Genera]  Manager 


575  Berry  Street 


Phone  MArket  3121 


W«  Ar9  R^ady  fo  Sorv  Your  koqulromonft 

for 

READY  MIXED  CONCRETE 


»««»4 


SAVE 


•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


•*'  ii- 


^ 


««4^ 


Mmnmfmeturtd  hj 

BEATTY  STEEL 
PRODUCTS  CO. 

41f 'Ol  MYANT  ntHT 
SAM   riANCItCO 

*     *     * 
fORIAirSOttfNrAlSCAIl 
SANFIANCIICO         OAKIAND 
YUhM  442S0        TWIeeefc.  lOI* 


RENTED     WITHOUT    PRIORITY 


SCAFFOLD  i^ 


W 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  APRIL  2,  1947 


J- 


II' 


plumber,  R  Bonnetti;  5  fixtures;  4 
gas  outletB ;  20  water  connections. 

3046  Frye;  owner,  Ashton;  plumb- 
er, Frank  Lynch ;  2  fixtures ;  4  water 
connbctions. 

985  43rd  St ;  owner,  Jacobs ;  plumb- 


Classified  Advertising 


1—    MISCELLANEOUS 


Are  you  interested  tn  woll-tralned 
qnallfied      mon"       SUPT^H  INTEND 
ENTS    ARCHITECTS    ENOINEERS 
DRAFTSMEN,    SURVEVf>RS.  ESTI- 
MATORS,    SALES      ENGINEERS. 
COVSTRUCTTON      ACPOUNTANTS 
TIMEKEEPERS.    OFFICE    HELP. 
For  further  information  call 
E.    STEVENS,   GArfield    1«17 
T^chnlcwl   Poaltlon*   Aacncy 

.Vfervf  AVAILABLE: 

RNGINEERS.  C.E.,  M.E.,  and  E.E . 
SUPERINTENDENTS.  COMM.  lind 
INDU.STRIAL  GRADE ;  CARPEN- 
TER ffupt.s..  WORKING  FOREMEN, 
ESTIMATORS.  ARCHITECTS, 
DRAFTSMEN.  AROK.  STRUCT,  and 
MECHL.,  SURVEYORS,  INSTRU- 
rvJENTMEN,  RODMEN,  ACCOUNT- 
ANTS. TIMEKEEPERS,  S'AI^S  EN- 
GINEERS. A  complete  library  cf 
capable  men  to  choose  from. 
Call 
HZHNRY  IIELBIG  or 

RALPH  OLSEN  * 

YUkon  6-(/579 
Tl  Is   AGENCY  is  de.slgned  for  the 
Butlding  Industry 
'     (tf 

BOOKkECt>ING  S^RVKie 

Ali  taxes,  pnvroll;-  lor  buslncHS 
firms,  contractors  and  individuals. 
No  account  too  larj^:e  oi  too  small 
SEw bright  4462.  (tf> 

2—     HELP  WANTED        ^ 

OFFICE    MAN    FOR    DOOR    AND 
SASH  ESTIMATING  and  COUNTER 
WORK.     State    prf-vious    exp.     Reply 
Box  326  c/o  Dally  Pacific  Builder. 
(4/2> 

&i:Ni6ti  AkcMiTtefttURAL 


er,  K  Nelson;  1  fixture;  2  water  con- 
nections. 

2150  38th  Ave;  owner  and  plumber, 
F  D  Black ;  2  water  connections. 

1154  58th  Ave;  owner,  PuUlam; 
plumber,  Finzel;  5  fixtures;  3  gas 
outlets;  11  water  connections. 

45400  6217  Thomhlll  Dr;  owner. 
Drier;  contractor.  L  R  Wiallace  Jr; 
2  outlets ;  2  fixtures ;  2  motors. 

45401  1482  McArthur  Blvd;  owner, 
Henry;  contractor,  L  R  Wallace  Jr; 
5  services 

45402  1491    7th    St;    owner.    Wolf; 


Classified  Advertising 


FOR  SALE 


AVAILABLB  FOR  IMMBDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  ftf  > 

Corrugated  ALUMINUM  SHEETS, 
19  gauge.  .036-in.  45i4x96-in.  Alum- 
inum Products  Co.,  3245  16th  Stree' 
Phone  UNderhiU  2166  or  SUtter  6700. 


contractor,  L  Bushman  Electric; 
plugs. 

48403  1491  7th  St;  owner.  Wolf; 
contractor,  L  Bushman  Electric; 
transformer. 

45404  1027  Magnolia ;  owner,  Bona- 
ha.ite;  contractor,  L  Bushman  Elec- 
tric :  3  plugs. 

4.5406  25th  and  Telegraph;  owner, 
Kelling's  Sporting  Groods;  contractor, 
Scott-Buttner  Electric;  alterations. 

45406  3441  Berdsall;  owner,  Alfred 
Soares;  contractor,  ;  plugs. 

45407  8332  E  14th  St;  owner.  H 
Smith ;  contractor,  Ets-Hokin  &  Gal- 
van  ;  plugs. 

45406  7518  E  14th  St ;  owner,  Robey 
Realty  Co;  contractor.  Western  Neon 
Co ;  sign. 

45409  7710  E  14th  St;   owner,  U  S 
Building  &  Modernization  Co;  con- 
tractor Dee  Manter  Electric ;  switches 

45410  1530  Broadway;  owner,  

contractor,   Matson   Electric ;    service. 

45411  1794  7th  St;  owner.  Golden 
Glow ;  contractor.  Manning  &  Whlt- 
aker;  sign. 

Electrical  Permits 


JAEGER  CONCnETE  MIXER, 
Model  14  EL,  pneu.  tired,  with  «»i?lp 
loader  and  water  tank,  as  is,  $1500 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  over 
hauled  and  rolls  retired,  as  is,  $1200. 
J.  HENRY  HARRIS,  2657  Nir.th  St., 
Berkeley ;    phone   THomwall   7165. 


DRAFTSMAN.  Out  of  town  position 
Muet  be  Ist  class.  Capable  of  sketch- 
es, working  drawings  and  details. 
Salary  will  be  palisfsictcry  to  a  fa-st 
worker,  able  to  produce.  Phone  SU 
6169  for  appointment  (if) 

■"  ARCHITECTURAL     DESIGNERS,  1 
exp.    Industrial    Construction.    Down-  | 
town    Oakland    location.    Permanent. 
Salary  open.  Phone  Oakland  KEllogg  * 

4-5954.  _  4/1-2/47  I 

"ENGINEER,  capable  of  taking  full ' 
charge    estimating    and    field    opera- 
tions Sewage  and  Dralnllne  work.  Re- 
ply Box  41,  c/o  Dally  Pacific  Builder. 

(4/^ 

Retail  vard  wants  a  man  cjpeble 
of  PURCHASING  and  SELLING 
LUMBER  Sti-.te  qualifications,  ex- 
perience and  approx.  salary  expect  • 
ed.  All  replies  confidential.  Box  42, 
•/o   Dally    Pacific   Builder. 

(4/£^ 

3— POSITION  WANTED 

CONSTR.  SUI"T  available  now ;  20 
yrr.'  experience,  public,  monumental, 
hospital  bl(!gs.,  housing  projects,  se.v- 
ugp,  water  filtration  and  industrl.tl 
plant  construction  Quantity  survty 
works.  Tuk*«  full  charge  of  operi- 
tions  .John  Gingrich.  It45  West  &o- 
rona,  Stockton.  Phone  Stockton  ">.- 
0813. (4/7) 

Sr*ECIFICATIONS.  expertly  typea 
or  mimpopruphed.  Rm.  608 — ."593  Mar- 
ket St      Phone  PRospect  7872. 

(4/14) 


1  SINGLI'J  DRUM  HOIST.  IS-in. 
diameter  x  i4-in.,  lOM  lbs.  draw  puli 
30-h.p.  Fairbanks  Morse  Induction 
.•notor,  control  starter  on  steel  skid.'i. 

2  DOUBLE  DRUM  HOISTS.  12xK, 
v.'lth  2  nigger  heads,  40-h.p.xX]r.  E. 
Induction  Motors. 

2  S-A  CAR  PULLERS,  Capstnr, 
type,   10-h.p 

NOBLE   CO..    1S60— 7th   St..   Ookland. 
Phone  HIgate  8768 

(4/?> 

PLYWOOD 

All  sizes,  ulain  or  lefiin  sealed  p!y 
wood   available   in   any   quantity,    li,- 
cluding  truck  and   trailer  lots.    Stat« 
amount  and  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   Fruitridp'    Rf-a-l 

Phone  Sacramento  6-6479 
P.  O.  Box  549     -     Sacramento.  Calif 

(tD 


SAN    FRANCISCO 


contractor.   T   L  Rosenberg;   motors. 


4."S370 
Gillies; 
service, 

4537C 
Travel 


3830  Path   Blvd;  owner,  -   D 
contractor.     Chesney     Elec; 


ROAD  ROLLER.  10-ton,  3-wheel; 
engine  and  wheels  in  first-claas 
condition ;  bargain  price  flOOO. 

CONCRETE  MIXER,  14-cubic  foot. 
Rex.  4  solid  rubber  tires;  good  con- 
dition; price  $800.  2875  Hannah  St.. 

I     Oakland,  HIgate  2490. 4/7 

i      BARGES— Open— flat  deck  6(rftrto 

110  ft.  long.  Some  only  four  years  old. 

All  In   GOOD  CONDITION. 

BAY     CITIES     TRANSPORTATION 
I  CO..    Pier    5.    San    Francisco.    SUtter 

3933. ■ 4/7 

Fans— BLOWERS 

COMPLETE  STOCK  AVAILABLE 

WITH  AC   1 10-220- V.  MOTORS 

Can  be  purchased  separately 

Or  we  can  make  complete  Installation 

PHONE  OR  WRITE   FOR 

CIRCULAR 

W.  B.  BAKER  ft  CO. 

1110  MIfi.Hion,  San  Francisco,  HE.  2676 

HAVING  TIIOUBLE  •7VITH  JKT~ 
ITORIAL  PROTJI^MS?  Our  nervier 
.inrt  supplies  will  asplft  In  a  Kavlnir 
of  cost  and  time.  Industrial  Service 
Co..  eOO— 16th  St.,  O.ikland.  Phoii«' 
Twin  v-)ak<"  fi(lfl«.  <l/7' 


4502-3  Various  location.s  and  own- 
ers :  contractor,  Grandi  Electric  Co ; 
temp  saw. 

4504  4.170  23rd  St;  ovner,  Honne- 
berg;  contractor,  Grandi  Electric  Co, 
2  plugs ;   ser\'ice. 

4505  ISth  ard  Vicente;  owner,  St 
Cecellp.'s  School ;  contr.ictor,  Assn 
Elec  &  Mech  Co;  temp  saw. 

4506  315  4th  St;  owner.  Golden 
State  Meat  Co;  contractor.  Decker 
Elec  Constr  Co;  change  current  coi! 
cabinet. 

4S07-08  1540  Ellis  St;  owner.  S  W 
Corbett;  contractor.  Neon  Sign  St-vv 
Co;    sign 

4509  2546  Judah  St;  owner,  Olson; 
contractor,  Adams  Elec  Co;  «>iectric 
sign. 

4')10  400  Alabama;  owner,  PCA  Co: 
conlracto.-,  Weldenthal-Gosliner  Elec 
Works ;  range. 

4r)ll  4599  Mission  St;  owner,  Gi- 
ant.Inl;  contractor,  A  J  Ferrero,  al- 
tera tio.is. 

4512  42  6th  St;  owner,  Desmond 
Hotel;  contract'jr,  Golden  Gate  Elec 
Co;   rtpalr  fire  damage. 

4513  1135  Mafeonlc  Avenue;  owner. 

;    contractor.   Golden    Gat   Eiec 

Co ;  repair  fire  damage. 

4514  134    10th    St;    owner ; 

rontrnctor.     Golden    Gate     Elec     Co; 
rep.ilr  fire  damage. 

4515  330  Jackson  Street;  owner. 
Fllmer  .Bros :  contractor,  Buzr.ell  El 
Works ;   heater. 

4516  420  Fulton  St;  owner,  Ruth 
.\shbrook  Bakery:  contractor,  Buz- 
7,ell  Klcc :   sealers. 

4517  UUoa  St  neir  Laguna  Honda 
Blvd;  owner.  Sr  Brendans;  contrac- 
tor. Mohrdlck  Elec  Co;  90  outlets;  60 
.switches?:    8-3    plug'';    service. 

•i.MN  (;09  .Suttor  St.  owner.  Mar'ne 
.Memorial  Bldp:  contractor,  Mohr- 
lick    Elec    Co;'  13    outlets. 

4.'>19  544  2nd  St;  owner.  IIur,'-t- 
inever;  contraetor,  Mohrdick  El-?c 
Co:   3   outlets;   0  plups. 


•584  22nd  St;  owner.  Oakland 
Club;     contractor.     Chesney 
Elec :  fixtures ;  plugs. 

45377  2563  San  Pablo;  owner.  Shir- 
ley Bennett;  contractor,  T  L  Ros- 
enberg   new    installation. 

45.378  30f;  Adeline:  owner.  Mar- 
tin's Truck;  contractor,  Broadman 
Elec;  outlets;  switches;  plugs;  mo- 
tors;   alterations;    new    Installations. 

45379  5757  E'way .  owner,  RocK  - 
ridge  Cleaners ;  contractor.  College 
Ave  Elec;  repairs. 

45380  1001  24th  St:  owner,  New- 
man Tool  &  Dis  Works;  contractoi. 
Conrad  Elec;    motors. 

45381  3334  Giand  Ave;  owner,  Zoe 
Anne  Gift  Shop;  contractor,  Con- 
rad Elec: 

45382  Oakland  Air  Port,  Hangar 
4A ;  owner,  Matscn  Navigation  Co; 
contractor,  T  L  Roscenberg;  alter- 
ations 

4.'i383     3235   Suter;    owner,    McDon- 
ald:   contractor,   Collins   Elec;    fix- 
tures. 

45.184  3451  High  St;  owner,  Elliott; 
contractor,  Collins  Electric;  motors; 
wiring. 

45385  t087  Lmoln;  owner,  Drey- 
er;  contractor,  Colluis  Elec;  ri.c- 
tures. 

45386  6622  Foothill;  owner.  Miller; 
contractor,  Collinr  Elec ;  outlets , 
switches;   plugs;   alterations. 

4f)387      1423    W    Magnolia;     owner, 
Acme      House      Movers; 
Haynes  Elec ;  alterations. 


POSITIONS   OPEN 


S-514  SALES  ENGR,  exper.  sel»- 
ing  steam  boilers,  to  take  charge  of 
dept.  and  set  up  dealer  organiza- 
tion. Saiarv  and  commission.  Hdq. 
California. 

S-C<6  SALES  ENGR.,  pref.  with 
water  treating  equipment  exper.  Sai- 
arv open.    San  Francisco. 

S-572(B)  CHEMIST,  for  field  of- 
fice In  charge  of  material  teslin/?; 
$118  week,  -•2  month  contract.    P.  I. 


ENGINEERING  SOCIITIES 
PERSONNEL  SERVICE,  INC. 

(Agvaey) 
Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  p.  4 

GAHI*ld  f24t 


45420  45420  9020  Sage  Rd;  owner, 
R  M  Taylor;  constractor,  Johnston 
Electric ;  

454^1  5512  Thomas;  owner,  Steven- 
son;   contractor,    Johnston    Electric; 


45422  1680  Woodhaven  Way;  own- 
er. N  N  Fanning;  contractor,  John- 
ston Electric;  switches;  service. 

45423  6109  MacArthur  Blvd ;  owner, 
Schwartz;  contractor,  Johnston  Elec- 
tric; switches;  plugs;  service. 

45424  2612  Market  St;  owner,  Non- 
Metallic  Plating  Co ;  contractor,  Con- 
contractor,  I  rad  Electric ;  

I     45425     1501  90th  Ave;  owner.  Elm- 


Blvd  ;•    owner, 
T    L    Rosen* 


4538.S     7879   Michigan;    owner,   L  O  I  hurst     Church;      contractor,     Collins 
Peterson  ;    contractor,    Haynes    Elec ;  '  Electric ;  transformer, 
outlets;  switches;   plugs;  alterations  I     45426      948    Foothill 

4r.389     3031    Tclpraph    Ave;    owner.  I ;    contractor, 

Dr     M     J     Kavanaugh;     contractor,  i berg;  service. 

Haynes   Elec ;    fixliures :    new    install-        45427      3074    Broadway ;    owner,    H 

atlons.  [Alyina;  contractor,   T   L  Rosenberg; 

45390   3031    Telegr.aph    Ave;    owner,    4  services;  fixtures. 
Dr     M     J     Kavanaugh ;     contractor.  1     45428    Foot  of  8th  Ave ;  owner.  Port 
Haynes      Elec       ;outleta :      switches :    of  Oakland ;   contractor,  T  L  Rosen- 
nlugs;    new    irrstallationr..  iberg;  transformer. 

4.5391     oSS  17th  St;  owner,  Jack  Lk-  |     45429     Broadway    and    MacArthur; 


WANTED 


1«4-Yd     CRAWLER   CRANE.   00-f 
bor>Tn.   clP-mnhfll    bucket.    Hogan   and 
Van  Geldrr.  621   Bayshorc  Blvd..  San 
FYanciPCo.     Phore    JUnlper    4-6670. 

(4/7) 


FOR  RENT 


LUMBER  HANDLING  EOUIP- 
MKNT:  CARRIERS.  STACKERb 
TRUCKS.  Pacific  Carrlera.  Oakland. 
KB  4-16S1. 


USED  DOORS  &  SASH:  Six.  3x7- 
ft.  X  2-l»i.  Cak  veneer  flni.sh  gljze; 
twelve  8x13  in.  cabinet  doors.  Ply- 
word  and  finish  board  panel  1-ft.  11- 
m.  X  6-ft  3-ln.  x  1-ln. ;  Dalmo  Sa.sh 
with  h\%d.  3  ft.  0-in.  x  2ft.  9-in.  r. 
1^-ln.;  six  lights.  Call  M.  Green- 
field. Sai;  AiiSflmo  2014.  <4/»i 


OAKLAND 


FOR  SALE 

LUMBER,  SOIL  PIPE,  SHEET 
ROCK:  FIR,  all  sizen,  specifieti 
lenicth*;  PINE,  bonrdn  kiln 
dried :  TIMRKR.  any  lenirth  and 
dimension;  MILL  WORK,  rail 
ti»»».  millwork:  DOORS.  SASH. 
SHINf^LES.  MOULDING; Wood 
Lath,  Metal  Lath,  Rock  Lath. 
NaiU,  Planter  Board,  Plywood, 
Oak  and  Pine  Flooring 
Carload  I. of  a 

Associated 

General  Contractors'  Servico 

1151  Sutter  St..  San  Frandaco  9 
PRo^pect  l.'iOO  or  2800 


ALUMINUM      SHEETS,     22-gauge, 
.•ixlO-ft  .     POWER     UNITS,     16-h.     p. 
Continental  Gas  with  or  w'thrut  .T  • 
kw      pen.;      WELDER      BARGAINS, 
gasi^llne  and  electric  driven,  new  ar.l 
up^d  ;  St»»el  Pij  e.  'j-\n    diameter,  9/16 
inch    x    IC    ft.;    NEW    DEPARTUIiK 
BEARINGS.  Igp.  ilze.i.  6.J13.  .1.'^1.3,  SK.. 
33I'-.  .5309.  STE!i:L  PLATE  AND  AV 
GLES-    94.\n»!3x^-:n..    exl6-ft.    x    % 
In     Plates.  2x2x'^,-ln.   x  JO-ft.,  2'{:^3"- 
"i/lfi-iT  .    .Vntrte:!.    tew    i>tber    sixes;    2- 
ITON   TRAI'-ERR,   pneumatic   tiros,   4 
wheeled,    electric    br.ikes.    PNEUMA- 
TIC   SAW   12-ln.    Ing^rsoll;    TRACK 
F"IN    rRER.«r    CaterplMar.    hvdrauli< 
STEE'.    TANKS.    l.V»    to    10    M.    gi'l 
rapac'ty.     D.  PETRIE.  1203  Fairfax; 
phone    Ml.«^slon    0210;    evenings    Fill- 
more 8886.  (4/8) 


GENERAL 
LANDSCAPING 

PY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-4859  or  3-02S6 

Speiializing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  CAtiPORNiA 

70  N,  EL  CAMINO  REAL 
San  Mateo 


GARDFN  FEN.:E.  4-ft..  In  100-ft. 
roll).;  FLOOR  CRANES,  2-ton,  port 
able;  STEAM  CLEANING  MA- 
CHINES, portable,  for  machinery ; 
WT-^LIkERS.  tfa."  and  electric  driven. 
Aci  >Ifg  and  Supply  Co.,  Mlnsion 
and   Hillside;    Ph^ne   JUniper   4-8910. 

(4/8^ 


4.53CO  5515  San  Pablo;  owner  ant! 
contract*  r.  P.oott  Sign  Service;  n«.w 
Install.-itlon 

4^361  7114  K  141h  Rl ;  ovner,  Five 
Diamonds:  co;itrnct<r,  Del  Monte- 
plugs. 

l.n.lH?  3920  E  Hth  St;  owner.  Gold- 
en Grape  Delicatessen ;  contractor, 
Del  Monto  Elec;  altcratiun.s. 

4.Vfi3  2.-47  E  14th  St;  ovoor,  Phil 
Davi.s'  Grtragc;  contractor.  Del  Monte 
nlterntloiis. 

4r,..64  125H  Stanforl-  owner.  Caii* 
Oregon  Freight:  contractor,  Clifford 
Elo(  ■    outlets:   .-.v  Itches :    plugft. 

4.5J65  Mc.Xrthur  W  of  Brown;  own- 
er and  contraftor.  Fester  &  Klelsrr, 
outlets;  switches;  fixHircs;  new  in- 
stallations. 

ir'Sf.t  MacArthur  W  of  Hig):; 
owner  and  contract(  r.  Foster  and 
Klni^er;  outlets  nw itches;  fixtiiros  ; 
new   Installations. 

4r.367  1762  27t.h  Ave;  owner.  W  II 
WIsHetot  p  &  Co;  contractor.  Pa.rU- 
huri«t :  outlets;  switches:  j)lug3;  al- 
teratlonp. 

IRnfiS  17fl2  27th  .\vc;  cv.ner.  W  Ii 
Wisheropp;  contractor,  Parkhur^t ; 
fixtures. 

4.5369  01  8th  St  owner,  E  Flenci ; 
contractor,    Conrad  Elec;   ftxtcr.M. 

45370     Adm  Bldg.  Oakland  Airport; 

owner ;  contractor,  T   L  lU>.seii- 

licrtj :   plugs. 

4.'»371       1018    Washington;    owner, 
;  contractor.  T  L  Rosenberg. 

4.^,372     Af-fi'  10th  St:  •»wner  ;  cor- 

traotnr,  T    L   Ro-sonberg ;   wiring. 

4.'>373  2619  E  12th  St;  owner. 
Hamn.or  Brav  Co;  contractor.  T  I. 
Ro.'ienb'^r).::    wirlni;. 

4!3374      367    2nd    Et;    owner. 


Panne      .ontractoi.    C    A    Langlais ; 
outlets ;     switches ;     alterations. 

4.").^9r       388     17th     St;    owner,     Jack 
1^    Tanne;    contractor,    C 
lais:    fixtures. 

45393     2070  85th  Ave;   owner. 

contractor,    C    A    Longlais ;    service ; 
panel. 

45.394  2500  Foothill  Blvd;  owner,  J 
Boggero;  contractor.  Pine  Elec;  wire 
meter. 

45395  W^ebstcr  S  of  20th  St;  own- 
er. Special  Site  Sign:  contractor, 
Rpctt ;    wire    panel. 

45396  E  14th  &  87th  Ave;  owner. 
Special  Site  Sign;  contractor.  Spott; 
wire  Mhe?t  nanel. 

4^397  2012  San  Pablo;  owner,  PblVh 
Cafe;    contractor,    Spott:    wiring. 

45398  118  ISth  St;  owner  and  con- 
tractor. Elevator  Supplies  Car;  mc- 
tors. 

4.5399  3817  E  Hth  Si:  owner.  .1 
Fernandez ;  contractor,  Isaac  Wil- 
son:   motor.<« :  a'>tci"atlons;   addition. 

45412  5319  Fairfax;  owner,  Sabe- 
tlnl  Liquor  Store;  contractor.  Man- 
ning &  Whttaker;  sign. 

45413  1805  14th  St;  owner.  Better 
Value  Market ;  contractor,  Manning  & 
Whltaker;  sign. 

45414  1221  Broadway;  owner.  Gray; 
contractor.  Manning  &  Whltaker;  13 
fixtures. 

45415  1200  13th  St;  owner,  Harold 
L  Moore;  contractor,  Manning  & 
Whltaker;  

45416  2014  Telegraph  Ave;  owner. 
S  Llebsklnd ;  contractor.  Manning  & 
Whltaker    ;alteratlons. 

45417  435  E  18th  St5  owner.  Jo- 
seph's ;  contractor,  Spott  Electric  Co ; 
service. 

45418  SW  Market  and  Kliner;  own- 
er and  contractor.  Foster  &  Kleiser; 
3  switches;  3  plugs;  transformer. 

45419  Broadway;  owner  and  con- 
tractor. Foster  &  Kleiser;  3  plugs;  3 
switches;  transformer. 


owner,  ;  contractor,  T  L  Rob* 

enberg;  plugs. 

45430  2nd  and  Jackson  Sta ;  owner, 
A    Lang-  [Miller  Packing  Co;    contractor,  T  L. 

i Rosenberg;  1  motor;  transformer. 

45431  436    E    18th    St ;    owner,    Jo- . 
seph's;    contractor,     Spott     Electric; 
sign ;  alterations. 

45432  5348  Hilltop  Crescent ;  owner, 
Bertelden;  contractor,  Fred  Schmltt; 


ENGINEERING 

IN 

WOOD 


Fabricated  Cratas, 
Pallets,  Specialties 


I^STRUGTURES-;;; 

IMOOarOBATBD 

220  Montgomery  StrMt.   YUI(on  (-0407 
San   Franelico  4,  Calif. 


ini4 


Sacramonto  OfHea: 

•th  St..  Ption*  Sac.  3S543 


STEELF ORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Horrison  Street       DOuglas  5583       Son  Francisco 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •   ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417  SIXTH  ST. 


SAN  FRANCISCO  3 


Phoao  EXbreeli1940 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  SUei  in  Stock) 
Cemplata  Factory  Sorvico— Quicker  Dallvary 


REINFORCING   STEEL 

Complete  Service  and  Erection 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Streets 

San  Francisco  10,  Colifomio 

Phone  HEmlock  1480 


V 


COMPLETE     BUILDING 
AND      ENOiNEERING 


CORPORATION 


arific  l^uil^er 

LARGEST    CONSTRUCTION    DAILY    IN    THE     WEST 


Vol.  57— No.  66 


FIRST  SECTION 


SAN  FRANCISCO.  FRIDAY.  APRIL  4.  1947 


^Sta 


PLANS  and 
Speculations 


Purchase  of  a  sulphuric  acid 
factory  at  Richmond  by  the  Gen- 
eral Chemical  Company,  which  op- 
erated it  as  a  war  industry,  has 
been  completed;  the  price  was 
1325,000. 

oOo 

San  Francisco  city  planning  com- 
mission has  employed  Ladislas  Se- 
goe,  nationally  known  planning 
consultent  of  the  firm  of  Segoc  & 
Segoe,  at  $100  a  day.  He  will  be- 
gin work  on  modernization  of  ihe 
zoning  code. 

OQO 

The  San  Bruno  personnel  board 
will  hold  a  civil  service  examina- 
tion on  May  3  for  the  newly-cre- 
ated position  of  city  recreation  di- 
rector at  a  monthly  salary  of  $300. 
oOo 

California  will  obtain  $3,915,15u 
m  federal  funds  for  hospital  con- 
struction during  the  next  fiscal 
year  if  its  plans  are  approved  by 
the  Suregon  General,  and  also 
1185308  for  survey  and  planning 
work. 

oOo 

Walnut  Creek  city  planning 
commission  has  recommended 
adoption  of  the  first  section  of  a 
proposed  master  streets  and  high- 
ways plan.  It  calls  for  a  50-foot 
width  on  Main  Street,  with  a  20- 
foot  setback. 

oOo 

Construction  on  Oakland's  im- 
provement prog^ram  for  which  more 
than  fl5  million  in  bonds  was  vot- 
ed, awaits  only  the  ^o-ahead  signal 
from  the  office  of  tne  housing  ex- 
pediter, whoch  has  taken  over  CPA 
functions. 

oOo 

Yolo  County  super\isors  wlli 
make  formal  application  foi-  $20,- 
000  from  the  state  department  of 
finance  to  augment  funds  already 
set  aside  for  con-itruction  of  Ste- 
phens Bridge. 

oOo 

Two  engineering  extension  cour- 
ses started  Tuosday,  March  2R,  'v 
the  Engineering  Building  on  the 
Berkeley  VC  caninu?.  Thov  are 
Air  Conditioning  (819rDV  and 
Machine  Design  (810AB) 
oOo 

Exams  for  candidates  for  state 
aspistant  construction  inspector 
$310-370)  will  be  held  May  10. 
Education  equivalent  to  gradua- 
tion from  college  with  mnjor  work 
in  architecture  or  engineering  ai.d 
two  years  of  experience  in  huiW! 
ing  or  engineering  is  required. 
— # 

Westmsfhonse  Adds 
Vice  -  President  Neal 
To  West  Coast  Office 

■         ■■■ 

WestinghouFe  Electric  Coi  pi  > 
ation  today  announced  the  appoint- 
ment of  R.  A.  Neal.  vice  president, 
formerly  of  Pittsburgh,  P.i.,  «<« 
general  man.'iger  of  the  company'.s 
Pacific  coast  district  operation.«<. 

The  move  in  no  wav  chanp.  s 
the  duties  or  rrsponsibilitjes  of 
Chas.  A.  Dostal  of  San  Francisco, 
vice  pre«:idfnt  in  charge  of  R;<les 
for  the  Pacific  roast  district. 

Westinghouse  has  just  complet- 
ed lease  arrangements  to  operate 
the  f)7  -  acre  Sunnyvflle.  Cal'f.. 
works  formerly  operated  by  ^hf 
Jndiua  Hendv  Iron  Works.  OthT 
Westinghouse  plants  in  the  Pa- 
cific const  district  are  located  .-t 
Emervville  and  T-o.q  Angeles.  Calif.. 
Portland.  Oro.;  Seattle.  Wash..  wnH 
Salt  Lake   City.   Utah 

FAVOR  INCREASiT 


';P.  W. 


TEW  Bin  Under  Fire;  Termed  Six  BiDion 
DoOar  Squander  on  Socialism  Experiment 

WASHINGTON.— ThT  Taf t-EUendcr-Wagner  bill  that  is 
kicking  up  such  a  fuss  in  the  ranks  of  the  construction  industry 
18  still  being  hotly  discussed  here.  Following  are  the  opinions, 
in  brief,  of  prominent  organizations  of  the  building  industry: 

Building  Products  Institute:  "We  approve  the  establishment  of 
a  Housing  Commission,  but  we  do  not  approve  the  establi.ihnent  of  a 
Housing  Administrator  ...  We  also  are  unable  to  ipprove  the 
revisions  m  Title  IV,  which  deals  with  research  and  statistical  activities 
of  the  proposed  Housing  Administrator. 

.  .,,,  National  Association  of  Home  Builders:  "We  believe  that  this 
bill  s  alum  clearance  provisions,  its  plan  to  coordinate  government 
agencies,  its  "aids  to  private  enterprise",  and  its  public  housing  pro- 
posals should  be  broken  into  separate  bills  ar,d  each  of  these  acted 
upon  individually.   We  are  against  this  bill." 

Mortgi.ge  Bankers  Assnciatinn  of  America:  "The  program  (under 
S-866)  attacks  an  elephant  with  a  pea  shooter.  It  would  spend  six 
billion  dollars  for  a  six  per  cent  solution.  We  consider  that  the  solutioi} 
is  unrealistic;  that  it  will  make  no  substantial  dent  in  our  nationai 
problem;  that  to  solve  our  problem  by  subsidized  housinpj  must  mean 
the  ultimate  expenditure  of  tens  of  billions  of  dollars;  ""that  such  a 
program  is  unnecessary,  and  that  the  problem  can  and  should  he 
solved  by  business  and  community  action. 

National  Home  and  Property  Owners  Foundation:  "In  these  days 
of  excessive  taxes  and  enormous  federal  budgets,  six  billion  dollars 
is  an  extraordinary  amount  to  squander  on  an  experiment  into  state 
socialism  which  has  already  been  demon.strated  to  he  a  failure." 

Chamber  of  Commerce  of  the  United  States:  "Our  opposition  to 
S-866  and  to  other  bills  of  similar  nature  now  before  this  commitiye, 
is  based  primarily  upon  a  fundamental  conviction  that  the  improve- 
ment of  housing  is  by  its  nature  an  activity  which  should  be  carried 
out  by  the  people  of  each  community." 
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OKAY  BUCK  BILL 
ON  RENT  CONTROL 


WASHINGTON.  ^  The  9  p  n  a  t  e 
hanking  committee  hasvo^ed  unan- 
imonslv  to  continue  limited  rert 
rontrrl  through  next  Februarv  2f>. 
The  houpe  b  a  n  k  i  n  |ir  committee 
mwtirig  in  dosed  s-^ssion  was  r*- 
ported  to  have  rejected  the  senate 
plan,  veering  toward  a  flr.t  ten  prr 
cent  increafse  in  rents. 


WASHINGTON.  —  Senate  bank 
ing  subcommittee  approval  of  a 
bill  to  decontrol  all  new  construc- 
tion started  on  or  after  February 
1,  1947.  has  sent  the  measure  to  an 
executive  session  of  the  full  com- 
mittee. 

Senator    Buck    of    Delaware    in- 
troduced   the    legislation,    so    n^w 
as  yet    it    has    no    numlx-r    clsssi 
ficaticn. 

It  was  learned  that  original 
wording  of  the  measure  has  beer 
changed  to  "on  or  after"  the  date 
of  February  1,  this  year,  so  that 
only  new  construction  begun  fol- 
lowing the  end  of  January  would 
be  affected.  On  all  such  building 
government  restriction  would  ho 
entirely  removed,  a  committee 
counsel  said. 

This  bill  also  would  continue 
rent  control  until  Fehruar.\  29, 
1948,  giving  full  operation  to  the 
office  of  Frank  R.  Creedon,  hous- 
ing expediter. 

# 

EXCLUDE  UTILITY  SPACE 


WASHINGTON.  —  Spa«?  occu- 
pied by  a  utility  room  in  a  house 
without  basement  ne«»d  not  bo  in- 
cluded in  the  maximum  of  1500 
square  feet  area  permitted  under 
the  veterans  housing  program,  pro- 
vided its  area  does  not  exceed  150 
square  feet.  Where  the  utili«-v 
room  xceeds  150  square  feet,  the 
excess  is  included  In  the  1500  »n 
ft.  maxlmnm 


Willett  Is  President 
Of  Sacramento  SEA 

D.  C.  Willett  was  elected  presi- 
dent of  the  Structural  Engineers 
Association  of  Central  California 
at  its  first  official  meeting,  March 
25.  L.  C.  Hollister  was  chosen 
vice-president. 

Both  officers  will  serve  a  two- 
year  term  on  the  board  of  dire<'- 
tors.  A.  A.  Sauer  was  the  third 
director  elected  to  the  two-year 
term.  Elected  to  the  board  of  di- 
rectors t!>  serve  one  year  were  W. 
C.  Kiedaisch  and  M.  A.  Koontz. 

O.  T.  Illerich  was  named  secie- 
tary-treasurer.  Committee  chair- 
men were  appointed  at  the  meet- 
ing. They  are:  E.  D.  Francis,  pro- 
fessional activities  and  welfare;  A. 
L.  Enger,  legislation;  W.  Popper, 
program:  F.  W.  Ervast,  publicity, 
and  W.  S.  Wassum,  memoership. 


House  Rejection  of 
BFC  Fund  Appeal 
Will  Go  to  Senate 


WASHINGION.  —  The  federal 
works  agency  is  not  too  upset  ov- 
er its  failure  of  tho  house  appro- 
priations committee  to  approve  itp 
request  for  |20  million  in  deftcency 
funds  for  operation  oi  the  surplus 
property,  program  through  the  rest 
of  fiscal  1946-1947. 

George  H.  Field,  commissioner 
of  the  bureau  of  community  fa- 
cilities, FWA  con.stituent,  told  the 
Daily  Pacific  Builder's  correspon- 
dent today  that  his  agency  would 
go  before  the  senate  in  an  effort 
to  have  some  deficiency  money  ap- 
propriated for  the  program  for 
schools  and  colleges.  He  does  not 
feel,  however,  that  the  refusal 
constitutes  any  serious  blow  to  tho 
setup. 

"Even  if  wo  got  the  full  $20 
million,"  Comissioner  Field  said, 
"it  would  be  only  a  drop  in  th* 
bucket,  for  that  money  would  pro- 
vide only  four  million  additional 
square  feet  of  floor  space." 

He  estimates  there  is  need  for 
one  million  square  feet  right  now  — 
a  conservativt  minimum  estimate. 
With  the  |76  million  appropriated 
last  summer,  approximately  thir- 
teen million  square  feet  will  be 
completed. 

There  appears  to  be  a  tendency 
on  the  part  of  congress  to  favor 
encouraging  schools  to  put  in  their 
own  money.  This  would  be  ac- 
complished under  the  Aiken  Bill 
now  in  committee  BCF  would 
make  partial  grants  and  approve 
all  contracts. 

When  the  surplus  property  pro- 


Sell  Hydroelectric  - 
Power  to  Pay  Cost 
Of  Reclamation  Jobs 


WASHINGTON.  —  RepresenU- 
tive  Rockwell  of  Colorado  yester- 
day introduced  two  new  reclania- 
tion  policy  bills  aimed  at  simpli- 
fication of  the  reclamation  sub- 
committee's  work  of  the  past  few 
weeks. 

Both  these  measures  were  filed'  . 
and  referretl  to  the  nouse  commit- 
tee on  public  lands.  (They  are  to 
be  known  as  H.  R.  2873  and  2874.) 
For  some  time  the  reclamation 
subcommittee  has  been  studying 
ways  of  luring  hydroelectric  pow- 
er in  repayment  of  irrication  con- 
struction costs  borne  by  the  fed- 
eral government.  These  bills  also 
deal  with  some  other  phases  of  the 
Reclamation    Act   of    1939. 

For  a  long  time  government  has 
been  desiix)U8  ol  working  out  a 
system  whereby  the  sale  of  gen-  , 
erated  power  would,  in  turn,  com- 
pensate, at  least  in  part,  for  the 
cost  of  construction  of  irrigation 
projects. 

'The  effect  of  Rep.  Rockw.'H's 
bills  that  went  into  the  congres- 
sional mill  this  week  will  be  to 
separate  some  of  the  issues  in  leg- 
islation on  which  the  committee 
has  been  hearing  testinxony  for 
several  weeks. 

Power  contracts  could  be  made 
for  50  years.   Rates  would  be  suffi- 


cient to  accomplish  these  things: 

^ , J ^        _  1 — Pay  a  share  of  operation  and 

gram  started  last  year,  it  cost  BFC  /  maintenance  costs  and  provide  tor 
15.50  per  square  feet  to  tear  down,  | replacements. 

remove  to  campus  and  erect  the  2 — Repay  power  unit  construc- 
buildings.  Some  small  structures  tion  costf  in  67  years  with  inter- 
ran  as  high  as  $9.00.    It  has  found    est  at  2  per  cent. 


__ir. 


ARCHITECTS  NAMED 
TO  STUDY  UN  NEEDS 


WASHINGTON.— The  Ameriran 
Institute  of  Architects  appointed 
a  committee  to  confer  with  officials 
of  the  United  Nations  regarding 
the  UN's  urgent  .nrchi tectura' 
problems  this  week.  Its  mcmbi?rs 
are  Eric  Gugler,  chairman;  Ralph 
Walker,  and  Edgar  I.  Williams,  all 
of  New  York  City. 

President  .lame.^  R.  Edmunds  rec- 
ommended that  AIA  members  re 
frain  from  communicating  with  tn( 
UN  regar'Jinjf  the  development  of 
the  site,  perdmg  a  report  from  the 
committee  and  a  discussion  of  the  f 
subject  at  the  Institute's  annual 
convention,  which   will   be   held   at 

th?  end  of  April. 

it 

DUTRO  TO  MARKET 
AL-RO-DOR  LINE 


The 


Dutro  Company,  8;i7  31st 
St.,  Oakland,  has  acquired  distri- 
bution of  AlRoDor  aluminum  roll- 
ing doors,  manufactured  bv  The 
Acme  Company  of  Oakland,  who 
have  been  builders  of  wood  and 
metal  doors  and  partitions  for  over 
f>0  years. 

Standard  sire  doors  will  be  man- 
ufactured and  carried  in  ware 
houses  for  immediat:'  delivery. 
Present  standards  include  8  and 
16  foot  AIRoDor  doors  for  ono- 
and  two-car  home  garages.  Cus- 
tom built  doors  will  continue  to 
be  manufactured. 


that  lumber  can  be  moved  for  as 
little  as  $40  per  thousand  board 
feet 

This  program  takes  labor  and 
some  building  items  such  as  el'O- 
trical  and  plumbing  fixtures  away 
from  other  tjrpe  projects  and  this 
has  been  one  reason  congress  ha.'-, 
been  reluctant  to  approve  its  con- 
tinuance. 

The  Aiken  Bill  arrangement  cer- 
tainly would  require  the  same  use 
of  materials  but  congress  seems  to 
favor  the  erection  of  pem'anr>nt 
building  as  a  more  worthwhile  in- 
vestment. 

The  house  committee  gave  pub 
lie    buildings    administration,     nn 
other  FWA  branch,  all  of  the  $2,- 
700,000  it   requested. 

# 

Super  Service  Plant 
For  Mission  District 
To  Be  Compl 


3 — Repay  the  share  of  irrigation 
costs  assigned  by  th«  Secretary  ol 
the  Interior  to  power  revenues. 

4— Cover  such  other  charges  as 
the  Secretary  considers  proper. 

Both  bills  cover  the  abov^  points. 
One,  however,  adds  provisions  of 
a  bill  authored  by  Rep.  Jones  of 
Ohio,  nertalning  to  the  paying  back 
of  c^'rtain  project  receipts  not  nee  '- 
ed  to  pay  contract  obligations. 

PRELIMINARY  REVIEW 
ZONING  REVISIONS  IS 
COMPLETED  BY  SEGOE 


Ladislas  Sego",  planning  con- 
sultant engaged  by  the  San  Fran- 
cisco city  planning  commission,  left 
San  Francisco  on  Wednesday,  af- 
ter meeting  with  the  commission 
on  zoning  revision  matters  for  a 
week. 

The  world  famous  planning  ex- 
pert will  visit  San   Francisco  sev- 


aIa  Im  ^A7  '  '"r"!  times  during  the  work  on  pp- 
eie  m     *tl  '^lon  of  the  zoning  law  to  check 

progress  and  to  counsel  on  proh- 

The  Mission  district  will  have  i  Terns  encountered,  Prohnblv  he  will 
"super  service  "automotive  estab-  '  maJte  another  trip  h^re  before  July 
lishment   this   year.  Joss   Lanning, ,  !•  .^  .       ,  .  , 

Chrysler-Plymouth  dealer  at  30.H0  The  present  zonmg  law  revision 
Mission,  announced  today  a  1250,-!'^  '>ip  first  sinc(  itn  enactment  iti 
000  expansion  move  extending  i  1^21.  which  was  just  four  years 
from  Army  to  26th  Street  and  Mis-    «^ter  the  nation  s  first  toning  or- 


Army 
sion   to  Bartlett. 

Lanning's  establishment  enpo- 
site  Sears- Roe t)uck  has  been  plan- 
ned to  make  use  of  the  proposed 
new  freeway  on  Army.  It  was  de- 
signed by  Architect  C.  W.  Dawson. 
Its  several  units  include  a  heavy- 
duty  lepair  shop  covering  ♦'^r 
thousand  square  feet  of  floor  spa':" 
has  just  s)een  completed.  This 
unit  contains  ten  twin    p  >«  l"    Hy 


dinsnee  was  drawn  up. 

Secoe  is  consu'tant  to  the  cities 
of  Det'^it.  Buffalo,  Cincinr^tt, 
Grand  R.npid^.  Charleston.  W.  Va., 
and  tr  the  Tennessee  Valley  Au- 
thority. 

■u-    _^ 

PRIORITIES  CANCELED 


WASHINGTON  —  Power*'   d  df- 
fratod   frt  the  housing  expedter  to 
draulic    Weaver     Hoists'  enabling '  i "sue    HII    nnd    HHH    nr'oritv    ta 
mechanics  to  perform  work  Plato     tings,  and  to  five  .orierity  assist- 


ance in  procuremrnt  of  surplus 
proportv  needed  fo"  the  veterans' 
"mergen'*y  housing  prirram  have 


SURPASS  *49  OUTPUT 


ing  up  and  increase  efllciency 

Other    features    include     under- 
ground piping  ami  conduit  to  pro-      ..  .. — 
vide   separate  (water,  air,   oil    and  '  been  revoked,  CPA   announced 

electric  connections   at   each   hoist * 

space    for    Individual     mechanic's 
use. 

Contractor  Wilfnrd  Lre  ^tnlrd  '  Tnirk  trsi'ler  nroduetion  In  Jan- 
that  work  on  a  new  super  service  u^rv  totaled  7.5?.3  units.  accord'r«/ 
extension  unit  has  been  started, ,  to  a  report  releas«*d  tod^v  bv  th'> 
and  remodeling  of  the  old  building  I  hnrenu  nf  *he  rensus.  This  flguro 
to  include  expansive  display  roomsi  ronre<"'"ted  n  9  n-r  cent  inrr«B«»e 
offices,  and  a  parts  department  i  over  fhr>  fi.SR^  units  produced  in 
will  follow.  'December  1946, 


■™l.t*--  _Jl.„ 


PAGE  2 


DAILY     PACIFIC     B  U  I  LP  E  R 


FRIDAY.  APRIL  4.  1947 


Copyright  1M6  by  F.  W.  Oedg* 
CvrperatUn.  Reproduction  In  whol* 
•r  part,  without  written  permis* 
•ion  of  tho  copyright  holdor,  I* 
•xproMly  forblddon. 


CPA  PERMITS  GRANTED 


Tucker,  Selma;  owner,  Harry  W 
Thaten,  1707  Grove,  Selma. 

WAREHOUSE  (water  service)  |1608; 
lOS  Center,  Centerville;  owner,  Ala- 
meda County  Water  District,  116  S 
Main,  Centerville. 

MACHINE  SHOP.  |7500;  355  26th  St, 
Oakland ;  owner,  W  D  Patterson, 
2545  Broadway,  Oakland. 


SAN  FRANCISCO.  —  The  CivOlua    BUILDING  (telephone  service),  »17,- 
Productlon     AdminiBtration,     Gilbert  I     (XH) :    225    Linden    Ave,    South    San 
H.  Knelss,  district  diiectcr,  135.^  Mhv.  j      Francisco;  owner,  Hugo  Prank,  805 
ket   Street,  has   announced  the  fol<  |     Main  at,  Hay  ward, 
lowing  permits  granted  for  corstruf-  i  SERVICE  STATION,  $4990;   Sonoma 


tlon    of    commercial    and    Industrial 
bulldlrgs  in  the  San  Francisco  urea. 

STORE  BLDG.  auto  &  tractor  sup- 
ply, ^^,000;  Fortuna:  nuner.  E  O 
Barnes,   Fortuna,   Calif. 

RESTAURANT  (evicted)  $9,105;  TiO 
Broadway,  San  Francisco;  nwM>!. 
New  Joe's  Restaurant,  538  Broad- 
way.  San    Francisco. 

BANK,  18,000;  77  Pacific  Ave.  Santa 
Cm*:  owner,  Co  Ist  Nat  Bank  ot 
Santa    Cruz,    Santa   Cruz. 

FURNITITRE  A  APPLIANCES,  $5,- 
169;  2074  Addison,  Berkeley;  own- 
er, R  M  Roelse,  666  Blair  Ave . 
Piedmont. 


and  Highway,  Vallejo;  owner  How 
ard   L   Kleckner,  300   Redwood    St, 
Vallejo. 

EXTENSION  (to  maintenance  shop), 
12500;  Shell  and  Escobar,  Martinez; 
owner.  Shell  Chemical  Corp,  100 
Bu.sh  St.  San  Francisco. 

BUILDING  (for  flre-fightlng  appa- 
rnfus),  I2B00;  Richmond  Refinery, 
Richmond;  owner,  Standard  Oil  of 
California,  226  Bush  St,  San  Fran- 
cisco. 

BUILDING  (accounting  office)  $6000; 
28th  and  S  Sts,  Sacramento;  owner, 
Frank  Marulo,  2016  27th  St,  Sacra- 
mento. 


FROZEN    FRUIT    Procfcssing,    $10,-  I  PRINTING      PLANT      (newspaper), 
r^.   ,^..1-    „.      ._^.  _.      ,.       $36,000;  2322  Valdez,  Oakland:  own- 
er,  East   Bay   Labor  Journal,   2111 
Webster,  Oakland. 


000;  IMth  St.  Ashland;  owner.  C 
L  Bernards,  et  al,  1280  Oilmore, 
San  Leandro. 

GROCERY.     $6,195;     128     E     Sono-w 
Stockton;    owner,    Jack    Chan.    !2'' 
E  Sonera,  Stockton. 

CONSTRVTCTION  EQUIPMEN.T 
rental,  $2,300;  Greenbrae;  owner. 
Alfred  A  Flnnlla.  74  Hazel,  LarJi- 
spur. 

GARDEN  SUPPLIES,  nursery  stork. 
$2,200;  .Santa  Rosa;  owner.  Gl*>ii 
Story,  2127  N  Slater,  Santa  Rosa. 

REPAIR  RETAIL  STORE  Bldg,  $4,- 
520;  2145  University,  Berkeley; 
owner,  Montgomery  Ward  <k  Co. 
619  West  Chicago,   Chicago,   III. 

BEAUTY  SHOP  (evicted),  $4,600; 
233  North  C  St.  Tracy;  owner.  L 
R  Von  Dack,  46  West  10,  Tracv 

COMMUNITY  CENTER,  $39,600;  Ar- 
lington and  Rincon,  Berkeley;  own- 
er, Arlington  Avenue  Community 
Church,  264  Arlington,  Berkeley. 

BUILDING  (8-story),  $9500;  Rich- 
mond; owner,  Matt  Brikovlch.  920 
McLaughlin,  Richmnod. 

BUILDING  (auto  repairs),  $6000; 
1070  13th  St,  Richmond;  owner, 
Harry  J  Acredolo,  1070  13th  St, 
Richmond. 

BUILDING  (elementary  school),  $80,- 
000;  Five  Points;  owner,  Westside 
School  District.  Five  Points. 

BUILDING  (farm  machinery  re- 
pairs), $12,950;  Washington  and 
South  Sts.  Holllster ;  owner,  Tiffany 
Motor  Co,  820  San  Benito  St,  Hol- 
llster. 

MACHINE  SHOP.  $6500;  San  Bruno; 
owner,  Harold  Z  Shaw,  484  Elm  St, 
San  Bruno. 

CURTAIN  LAUNDRY,  $3350;  1900 
19th  St,  Sacramento;  owner.  Earl 
Lockhart,  1716  Capital.  Sacramento. 

SWIViMNG  POOL.  $76,000;  Oak  Park, 
Stockton ;  owner.  City  of  Stockton. 
Stockton. 

REPAIR  FIRE  DAMAGE.  $5150; 
Dunsmuir;  owner,  O  F  Crenshaw. 
Dunsmulr. 

REPAIR  (store  building).  $4500;  72nd 
Ave  and  E  14th  St.  Oakland ;  owner. 
G  J  Cummlngs.  851  Trestle  Glen. 
Oakland. 

ADDITION  and  REPAIRS  (drug 
warehouse),  $17,180;  Oakland;  own- 
er, McKesson  &  Robbins.  831  Cas- 
tro, Oakland. 

ELEVATOR  REPAIRS,  $4000;  San 
Francisco;  owner.  John  Breuner  4 
Co.  671   Sutter,  San  Francisco. 

FOOD  STORE  (complete).  $6500; 
Malaga ;  owner,  John  Mugnalni, 
Box  659,  Route  3,  Fresno. 

ADDITION  (to  store  building).  $43.- 
000;  Richmond;  owner.  S  H  Kress 
A  Co.  1006  Macdonald.  Richmond. 

REPAIR  (store  building).  $6000;  Ful- 
ton and  Tulare.  Fresno;  owner. 
Roselyn  A.  Gartner  for  J  C  Penney. 
Fresno. 

LAUNDRY  (self-help),  $2760;  3rd  and 
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Plans    Under  Study — Site   Acquired- 
Office  Building  (35  Stories) 
SAN  FRANCISCO,  Calif.    SE  comer 
Sficramcnto  and   Sansomc   Sts.,    '/i 
block  long  on  Sansome  and  185  ft. 
on    Sacramento    (aite  presently  oc- 
cupied  by  Greyhound  bus  terminal 
under  lease,  to  run  3  years  yet) 
Owner— Niantic  Corp.,  Louis  L.  Levy, 
pre.sldent,  800  Montgomery  St.,  San 
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Franclfcco,  Calif. 

Architects — Hertzka  and  Krowles.  85 
Post  St.,  San   Fran-jisco,  Calif. 

Structural  Engineer — W.  Adrian.  117 
Market  St,  Slan  Francisco,  Calif. 

85  stories,  with  spact  devoted  prin- 
cipally to  insurance  offices;  mod- 
em featrues  to  include  push-button 
garage  which  parks  and  delivers 
automobiles  automatically,  garage 
space  for  tenanis  and  customers. 
movie  and  television  theater  for 
business  lectures  and  meetings  for 
tenants,  skyroom  restaurant  with 
banquet  rooms  having  panoramic 
view  of  entire  city,  helicoptt  r 
landing  on  roof,  conference  ana 
meeting  rooms,  complte  clinic, 
stores  and  bank  for  convenient  e 
of  tenants. 


.    Washington  St..  Sau  Francisco,  Cal. 

Architects — Hyman,  Appletun  i<  Wol- 
fard.  68  Poat  Street,  San  Fran- 
cisco,  Calif. 

Frame  and   concrete,   l-ftory,   70x300 
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Plans  In  Progress — Application   Filed 

For   Building    Permit 
8tor*  Remodel  Est.  Cost  $70.00C 

SAN    FJtAN CISCO,    Calif..    2600    Mi^i- 

sion    Street. 
Owner   —    Tne    Columbia    Outfitting 

Company,  1109-11   Market  St.,   San 

l^'raiicisco,    Calif. 
Architect — Marcus    P.    Miller,    Room 

4C9,   Board  of  Traae  Bui!ding.  j^c.a 

Angeles,   Calif. 
Renovating    and     remodeling     three 

stories     and     mezzanine,    an.l     ex- 
terior of  building. 
Contractor^— Not   selected. 
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Preliminary    Plans    In    Progress 
Fruit    Storage    A    Packing    Plant 

Cost    $85,000 
SAN    FRANCISCO,    Calif..    3rd    and 

leth  Streets. 
Owner — Levy    and    Zentner    Co.,    200 
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Working  Drawings  In   Progress 

Display  and  Office  Building 

SAN  FRANCISCO,  Calif. 

Owner — Peterson  Tractor  &  Equip- 
ment Co.,  923  Harrison  St.,  San 
Francisco.  Calif. 

Architect  — Irvin  William  CJoidstine, 
821  Market  St.,  San  Francisco,  Calif. 

Class  C  construction,  one-story. 


and  Lindsay  Sts.,  Stockton,  Calif 
Architect— John    U.    Clowdsley.    Ex- 

cnange   Eidg,   Stockton,   Calif. 
Frame  and  stucco,  1-story;  Includes 

one    classroom,     library,     caieteria 

and  kitchen,  concrete  playyard. 
Low  Bidder— O   tl.  Chain,  Elks  Bidg., 

Stockton.  Calil.    $i»4,979. 

Other  bidders  April  2  were: 

H.  K.  Henning.s,  Stockton,  Cal.f. 
$96,560. 

Wallace  D.  Karkins,  San  Francisco. 
C'iia..   $97,740. 

i/L  E.  Shuper,  Stockton,  Calif.,  $98.- 
87G 

Dan  Ncmelllai,  Stockton.  Cal.,  $99,- 

113.26. 

S    C.  Giles,  Stockton,  Cal.,  $99,889. 

John     Huclinian.     islocitlon.     v^aiil., 

$ioo,ooa 

C.  B.  Kennedy,  Stockton,  Calii".. 
$101,403. 

T.  C.  Buck,  Stockton,  Calif.,  $103,- 
411.00. 

Henry  W.  Mason,  Los  Angeles,  Cal. 
$112,887. 

Samuel  Eyre,  Stockton,  Calif..  $119- 
06& 
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SUB  ■  BIDS  WANTED 


General  contractors  desiring  sub  bids  on  any  Job 
their  requlremants   In   this   column.    There   Is    n 


are  Invited  to  m&ko  known 
no   charge   for  this    sorvlce 

Sewage  Treatment   Plant  and  ATpurfenannes,   Fresno;    Bids  due  Aprri~10 
10:30  A.  M. 
DeLuca  ft  Son,  1745  Filbert  Bt,  San  Jrrancleco   (ORdway  8600) 
irewhltt,  Shields  ft  Fisher,  Paciric-SW    Uldg.,  Fresno  (Fresno  8-4267) 

Juvenile  Hall,  Plumas  County;   oTdTllue  April  25,  2:30  P~M. 
L.  o.  Shalz,  Route  1,  Box  142,  Chico  (Chlco  1088. 
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Completing   Plans— Construction  to 

Start  as  Soon  as  CPA  Approval 
Is  Granted 
Jewelry  Store  Cost  $140,000 

OAKLAND,  Calif.,  Alameda  County. 

1950  Webster  St. 
Owner— Gelly    Miller    (jeweler).    1703 

Telegraph  Ave.,  Oakland,  Calif. 
Architect  —  John    B.     Anthony,     178 

Grand  Ave.,  Oakland,  Calif. 
Engineer — E.  K.  McKesson,  178  Grand 

Ave..  Oakland,  Calif. 
Steel   frame  and   brick,   two    stories, 

with  provision  for  future  3rd  floor, 

glass  front,   stores  and  arcade   on 

lower  floor,  offices  above. 
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Bonds  In  Amount  of  $22,000 

Approved 
School    Improvements 
BRYTE.    Calif..    Yolo    Co. 
Owner  —   Bryte    Elementary    School 

District    of    Yolo    County,    Cora   L. 

Snet.  Hazel   K  .Patterson,  William 

K.  Samcofl',  members  of  governing 

board,  Bryte,  Caiif 


9-1 0— EDUCATIONAL 
BUILDINGS 


ilECmiCIANS 
SINCl  197D 


551  MISSION 
(Xbtook  0432 


designing 


supplying 
installing 

Som*  of  California's  finest 
power  ond  lighting  instolla- 
tient  hav*  b*«n  mad*  by  I. 
H.  &  G.  Our  facilities  and 
•  xp*ri*nc*    or*    at   yo«r 


s*rvle*. 


Uingham  Constr.   Co..  6329  Eastern    Ave..   Sacramento    (Sacto    6-6419; 
K  *  R.  Constr.  Co.,  110  Maikot  St,  San  Francisco   (DOuglas  7516) 
*  R-^OD8truction^o.^llO  Market  St.,  San  Frarcisco  (DOuglas  751'?' 

James  Monroe  Grammar  Sc^heoCHedwood  City:  Bids  due  April  10   B  P    m" 
Catuch  Bros.  4  Stevenson,  P.  o.  Box  165.  R^wood  r"ty  (R  C    iioW) 
""'!.■•  ?"»^r  ^°-  «»»«  ^"'•''•^"  «t..  Daly  City   (JUnl,2^  7  0417) 
Pacuic   coast   Builders.   2530   IMh    St.,   San   FYarcisco    (HEmlock    P3SS) 
y^nLTT'^'  '^  Clementina  St..   San   *-ranclaco    (GArfieKi TsH) 
Williams  ft  Burrows.  Inc..  10  California  Dr..  Burllngame    (Burl    4-1796) 
Carrico  ft  Gautler.  365  Ocean  Ave.,  San  Francisco   (JUnlper  4-K081) 
i'cter  Horensen.  927   Arguello,   Rpdw-»od   Cltv   (Redwood   City  2212) 
\^^    I    "arnes  Constr.  Co..  Ml  Ruas  Bldg..  San  Frarcisco  (KXbrook  553-4) 
^^-  ^^^^^^^y^r^Co..   28    Mars.    San    Francisco    (MArket    7239) 

Wm.  H.  Taft  Gramnior  8chool7~Redwood  City;   Bids  du«  AprlT  lOnTP"  m7~ 
Cattlch  Bros,  ft  Stevenson,  p.  o.  Box  165.  Redwood  City   (R.  C.  4900 W> 
Muber  Constr.  Co..  59*8  Mission  St.,   Dsly  City   (JUniper  7-0417) 
h-acltlc   Coast   Builders.   253«/   18th    St..   San   Frarcisco    (WlsJmlock    5388) 
^•etor  Sartorlo.  262  Clementina  St.,   San   jH-rancisco    (GArfield  8317) 
Williams  ft  Burrows,  Inc.,  10  Catlfcmla  Dr,  Burllngame   (Burl.  4-179t) 
M.  J.  King.  Inc.,  231   Franklin   Ht,   San  Frarcisco   (UNderhlll  ^209) 
Carrico  ft  Gautler.  365  Ocean  Ave.,  San  Francisco    (JUnlper  4-8081) 
Peter  Sorensen.  927  Arguello,   Relwood   City    (Redwood    City   2212) 
Kj.sseii  A.  Cullen,  Inc.,  478  Jackson   <«.,  San  J«Yancl8co    fSUtter  1961) 
Jas.  I.  Barnes  Constr   Co.,  941  Russ  Bldg..  San  Francisco  (EXbrook  55Si) 
Wm.    Horstmeyer   Co.,   23   Mars,    San    ^Yancisco    (MArket    72S9) 

Officers'    Quarters    ¥Sd ~Utiirtl7e"y~8i;^r~1268,    near    Merced;    Castle    Arn-y 
Air  Field;   Bids  due  April  19    2  P.  M. 
Jks.   I.   Wames  Constr.  Co.,  941   Kuss  Bldg.,   s.   K    (EXbrook  5532) 
t;rdcntraut  ft  Summers,  696  Pennsvlvanla  St..  fe.  F.   (Al'water  2420) 
Wallace  D.  Harklns,  Inc.,  406  Suiter  St.,  San  Francisco  (GRaystone  30:*- 
ii  It  well   Constr.    Co.,    4745    Geary    Hlvd..    S.    F     (HAyvlew    5947) 
Mi<i!=tate  Constr.  Corp..  1299  Bush  St.,  San  Francisco  (GArfield  2Cla) 
M.  &  K.  Corp.,  20c  Financial  Center  BlOg..  San  Francisco   (EXbrook  762*) 
Midst  ate  Constr.  Co.    427  Bryant   Su.   San  F.-anclsco    (GArfield   2618) 
Kotert  McCarthy,  1050  Kirkham  St..  San  Francisco   (OVerland  4050) 

Urammar  School   Addn.,  Danville   UnVonnarammar   School,    Danville:    BTdT 
Due  April  ic.  •  P.  M. 
I'ayne   Constr.   Co..  898   Fifth    St.,    San   I'Tancso    (iiiXOrook   69*3) 
l-"«;ti.r   .Sartorlo.   2(2   Clementina    St.,    .San   Francijco    (GArfield   8317) 
hwlntrlcin   ft   Walberg.   1723    Webster   St     Oanland    (HIgate   43?.) 

6rf leers'  Qua^rters  and    Utilities,   Two-Hock    Ranch,  Sonoma   Counly     ild- 
Du*   April    15,  2  00    P.    M. 
ii:rDentraut  ft  Summers,  696  Pennsylvania  St.,  S.  V.   (Al'water  24"iO) 
Robert  McCarthy,   WTiO  Kirkham  St..  .San   Francisco    (OVerlfi.iul   40GO> 
itobcrt  McCarthy.   1050  Klikham  St.,  San   JeYanclsco   (OVerland  4050) 
B.  ft  R  Construction  Co,  110  -MarKef.  St.,  San  Fiunci.sco  (DOutjlas  7516) 

Munloipar~il*wage~Werks    Eniafgement,    Np~"^6^'J,~~Palo~ATtol    BFds    Due 
April  28,  3:00   P.   M. 
Central  California  Constr.  Co..  Inc.,   116  Brie  St,  &.  F.   (MEmlock  7926) 
DeLuca  ft  Son.   1745  Filbert  St.,   .San    rrarclrco    (OUdv.-ay  3600) 

Emergency   Housing;    Spec.   18370.   Stockton;    Bide   Due   Aprli   16,   2   P.   M. 
Henry  Arian  Construction.  4142  Geary  Blvd..  San  Francisco  (BAyviw  3170) 

Varnish  Plant,  Oakland;   BTBiTbje  April  7,  i~P7W. * 

Harry   K.   Jen.sen,    4024    MacArthur    Blvd.,    Uaklnnd    (KK'ogg   2-40'>l) 

Addn.  to   Lincoln    School,   Heedley,   Calif.;    Bids   Due   April   14 
Mldstate  Constr.  Co.,  427  Bryant  St.    San  Francisco   «GArfield   2618) 
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Bond   Election  In   Amount  of  $400,000 

Set  for  April  14 
High  School   BIdgs.   (Improvements) 
CLOVIS,  Calif..  Fresno  County. 
Owner — Clovls    Union    High    School 
District,    Frank    Heath,    principal. 
Clovls  Union  High  School,   6th   St., 
Clovls,  Calif. 
Survey  by  Architect  Frank  Wynkoop 
ft   Associates,   821   Market   St.,    San 
Francisco,    and    Stoner    Bldg..    7th 
and      Chester      Ave.,      Bakersfield, 
Calif. 

Includes    construction   of  new  build- 
ings,  the   rebuilding  and   equipping 
of  buildings  applied  for  from  Ham- 
mer Field,  purchase  of  new  equip- 
ment and   improvement   of  present 
buildings   and  grounds.    The   build- 
ings    applied     for     from     Hammer 
Feild    Include   a    cafeteria,   gymna- 
sium  and   agricultural    shop   to  be 
converted  into  permanent  facilities. 
Plans  include  a  new  1400-seat  audi- 
torium and  a  new  classroom  building 
to    be    erected    when    building    costs 
and  availability  of  materials  permit 
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Bonds  Approved   In  Amount  of 

$1,750,000  To    Finance    Purchase 

and    Improvement  of 

Perma.nent  Site 
Junior    College 

Pomona.  Calif.,  Lcs  Angeles  County 
Owners   —    Mt.    San    Antonio    Junior 

College     District,     which     Include.-. 

Baldwin  Park,  Puente.  Covlna,  San 

Dimos,  La  Vtrne,  Walnut,   Spadr;*, 

and   Pomona. 
The    college    is    now    occupying    the 

former     State     Narcotic     Hospital 


GASOLINE  and  DIESEL 

GENERATORS 


0 
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Low  and  Only  Bidders — Award  Ex- 
pected   April   8— School    Addition 

STOCKTON,  Calif.,  San  Joaquin  Co 
Hazelton  Elemental  y  Schooi,  L.>n- 
coln  and  Jefferson   Streets. 

Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent   of    EchcoKs,    San    Joaquin 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

6^0  Watts  to  130  Kilowatts 

KERR 
EQUIPMENT    CO 

160  Tenth  St.,  Cor.  NatonM  Su 
Phone:    M.Xrket   1691 


iRuiin  pninTs 

are  Laboratory  Controlled 
to    Professional  Painters' 
High   Standards 

iRUJin  pninT  compRnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


If"^!^"'"!! 


.,   '^Ss' 


PLANS  ON  FILE 


The  following    list  of    plans  and   specifications   for   construction 

projects  are  now  available  for  Inspection  at  the  office  of  DAILY 

PACIFIC    BUILDEH,   465   Tenth    Street,    San    Frnnclsco 


Work  Loeatlon 

Kmergenrv  Hoi. sing;  NOy  14307  Stockton 

Public  Works  Building  Sacramento 

i<]lectrlc-al    Distrlbutlor    Sy.stem  Yountvllle 

Pile   Foundations.  Jute  Mill  San  Quentin 

Water  Service  Repairs  .Modesto 


ETS-HOKIN 
&  GALVAN 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

Sec  us  regarding  Improvtment  District  jobs.    We  handle  collec- 
tions; buy  Warrants  or  Bonds  on  all  1913  or  1911  Act  DiMricts. 

Telephone  GArfield  8000 

HANNAFORD     &    TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


I 


UNIFORM    •    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


ipii 


mummit—m 


I  i  ■  I 
nKKiHAitnii 


►•RODUCED    Br 


PACIFIC  PRODUCTS 

PIASTER 
CRAFT 

CONStlUaiON 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN   IRANCISCO 
lOS   ANGflfS 


COASTWIDE  SERVICE 


PORTIANO 
Sf ATTll 


? 


, 


FRIDAY.  APRIL  4.  1947 


DAILY    PACIFIC     BUILDER 
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jrrounds    at    Spadra   under   a   two- ;  (1)    $68,974;    (Alt    1)    13403;    (Alt    2) 


year  leaae  from  the  State ;  a  bill  Is  ' 
before  the  State  Legislature  to  sell 
the  property  to  the  Junior  College 
district 
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Owner  Taking  Bids — Due  April  9, 

2    P.    M.     (Bidders    Figuring) 
Move  and    Reerect   Three    Buildings 

DAVIS,  Calif.,  Yolo  County.  Davw 
Campus  of  University  of  Calif orn in 

Owner— Regents  of  the  University  of 
California,    Berkeley,    Calif. 

Plans  by  engineering  department  of 
owner,  R.  J.  Evans,  supervising 
architect,  U.  of  C.  Campus.  Berke. 
ley,    Calif. 

Includs  moving  of  three  dormitories 
now  located  at  Benicia.  Calif.,  and 
the  reerection  on  the  Davis  Cam- 
pus; work  Involves  concrete  foun- 
dation work. 
Plana    and    specifications    may    ho» 

obtained   at    the   cas^hiers   office,    108 

Administration    Bldg.,    University    of 

California,    Berkeley,    Calif.,    and    at 

the  business   office,  101   Administnx- 

tlon    Bldg..    University    of    California. 

Davis,  Caktf.,  upon  deposit  of  $10  per 

set 

The     following     contractors     have 

taken   out   plans : 

M  &  K  Corporation,   200   Pinanci«l 

Center  Buildinc,  San  Francisco,  Cal. 
Wallace    D.     Harklns.     406     Suttrr 

Street,    San    Francisco,    Calif. 
Clem     Anderson.     2048-A     Lincoln 

Ave.,    Alameda,    Calif. 
Carl    N.    Swenson    Company,    P.    O. 

Eox  55S,  San  Jose,  Calif. 

Robert     McCarthy,     1050    Kirkham 

Street,    San    Francisco.    Calif. 
Moore  &   Roberts,    C93   :'Ti8sion    St , 

Ran   Francisco.  Calif. 


$1358 

E.  H.  Peterson  &  Son,  San  Pablo, 
Calif.,  (1)  $72,000;  (Alt  1)  $2300;  (Alt 
2)  $1400 

Pacific  Coast  Builders,  San  Fran- 
cisco, Calif.,  (1)  $79,800;  (Alt  1)  $4115; 
(Alt.  2)  $1486. 

Biltwell  Construction  Co.,  San 
Francisco,  Calif.,  (1)  $81,777;  (Alt  1) 
$3970;    (Alt  2)   $1450. 


Specifications  obtainable  from  the 
above  office. 
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HOSPITALS 
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Plans     In     Progress— Campaign 
Underway  to   Raise  $1,000,000 
To  Finance  Construction 

Commjnity  Hospital  Wing  (100  be<ls) 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
Community  Service  Hospital,  (for- 
merly 3an  Jo.».f-  Hospital),  new 
wing  to  be  built  on  N.  15th  St  or 
the  site  of  the  Nurses'  ho'ne,  which 
will  be  moved  north. 

Owr.er — Cf)mmuiiltv  Service  Hospi- 
tal of  Santa  Clara  Valley.  A.  D. 
Curtner,  president ;  J.  L.  Hasklns, 
vice  -  prosi<'ent;  F'aiil  Rudoluii, 
treasurer ;  W.  L.  Atkinson,  Dr.  "W. 
C.  Bailey,  Henry  W  Edwards,  Dr. 
Jav  C.  Elder,  Frazier  O.  Reed  and 
Paul  C.  Wilbur,  trustees,  14th  and 
East  Santa  Clara  Streets,  San  Jo^c. 
Calif. 

Architect."— Bin ier  &  Curtis.  35  W. 
San  Carlos  Street,  San  Jose.  Calif. 

KcA-  wi.-ig  to  include  operalirg 
rooms,  labortitories,  diagnohi.s  ai.d 
treatment  room.s  of  varinus  kinds, 
kitchens  and  otl'er  services 
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Owner  Taking   Bid*— Du*  April  29, 
2  P.  M. 

Disassembly  Plant 

SIDNEY,  Neb.  Slouz  Ordnance  D«- 
pwt. 

Owner — U.  S.  Government,  War  De- 
partment district  engineer's  office. 
Col.  Craig  Smyser,  district  engi- 
neer, 200  Railway  Exchange  Bldg., 
Denver,  Colo. 

Archlteot — Private  plans. 

Includes  construction  of  ammunition 
disassembly  plant 


Ave.,  Omaha,  Neb. 

McDonald  Construction  Co.,  3829  W. 
Pine  St,  St  Louis,  Mo. 

Northwestern  Snglneerlng  Co.,  B. 
60th  St.  and  Colorado  Blvd.  .Denver, 
Colo. 


(2).  deduct  for  elimination  of  Idterlor 
painting  of  existiiut  linintad   nur- 


18.19^REUGIOUS  BLDGS. 
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Contracts  Awarded 

School 

GLENDALE,  Calif..  Loe  Angeles  Co. 
Orange  Ave.  School.  2620  Orange 
Ave.,  La  Crescenta. 

Owner — Glendale  Board  of  Educa- 
tion. 

Architect — Wm.  Mellema,  1663  Bev- 
erly Blvd.,  Lo  sAngeles,  Calif. 

Reinforced  concrete,  70x167  feet,  tile 
roofing,  metal  lath  and  plaster, 
acoustic  tile  celling,  steel  sash, 
metal  toilet  partitions,  cement  and 
asphalt  tile  floors,  retaining  wall, 
site  improvement,  includes  6  class- 
rooms, kindergarten  and  adminis- 
tration offices. 

General  Work— W.  C.  Smith,  Inc., 
2119  Pacific  Blvd.  ,Long  Beach, 
$193,999  (Includes  alternate  deduc- 
tion No  1) 

Electric  Wiring — Stetson  Electric  Co., 
1026  N.  McCadden  Place,  Los  An- 
geles, $4686. 

Plumbing — C.  &  C.  Plumbing  Co.,  909 
E.  Colorado  St.,  Glendale,  $13,995. 

Painting— C.  H.  Vernon,  108  N.  Cen- 
tral Ave.,  Glendale,  $3220. 


4/4/47  • 

Contract  Awarded 

Sohool  Addition  Cost  $68,892 

RICHMOND.  Calif.,  Contra  Costa  Co. 
Pullman  School,  39th  and  Waller 
Sts.,  and  Mlra  Vista  School,  Bar- 
rett Ave. 

Owner — Richmond  Union  School  Dis- 
trict Walter  T.  Helms,  superin- 
tendent of  schools,  llOSBlssell  Ave., 
Richmond,  Calif. 

Architect — Dragon.  Schmidts  A  Hard- 
man.  2068  Allston  Way.  Berkeley, 
Calif. 

Pullman  School— Frame,  one-story,  to 
include  seven  classrooms  and  toilet 
facilities. 

Mlra  Vista  School— Frame,  one-story, 
to  Include  five  classrooms  and 
toilet  facilities. 

Contractor — Carl  Overaa  A  Co.,  Rich- 
mond, Calif. 
Bids  were  taken  as  follows : 

1. — lump  sum; 

Alt  1— (Add)  Interior  finish; 

Alt  2— (Add)  floor  covering. 
Complete  bids  received  April  2  were 

as  follows: 
Carl     Overaa     &     Co.,     Richmond, 

Calif..  (1)  $63,940;  (Alt  1)  $3307;  (Alt 

2)  $1645. 
Elmer  J.  Freethy,  El  Cerrito.  Calif.. 

(1)    $64,656;    (Alt    1)    $4448;    (Alt    2) 

$1791. 
John  M.  Bartlett,  El  Cerrito.  Calif., 

(1)    $66,524;    (Alt.    1)    $3432;    (Alt    2) 

$1372. 

Willis  F.  Lynn,  Berkeley,  Calif..  (1) 

$67,250;  (Alt  1)  $3400;  (Alt  2)  $1400. 
r    F.  Parker.  San  Francisco,  Calif., 


LIGHTINC 
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Theatrical 

Photoqraphic 
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Son  Francisco 
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Plans    In    Progres*} — Campaign 
Underway    to     Raise    $1000.000 
To   rin.Tncc  Corstruction 

New  Hospital  (300- bed) 

SAN    JOSE.    Calif.,    Santa    Cia-a    Co 
Replace    O'Connor    Hospital.    Racr 
&    San    Catlos   .Stre.:l;-.. 

Owner — Slstt-rs  of  Charity,  0'C:M,or 
Hospital,  Sister  SteUa,  administra- 
tor, Hmce  f?t..  Sun  Jogt.  heai(ii'.ir- 
ters    in    St.    Louis,    Mo. 

Plans  belnjr  proparpcl  by  a  St,  Lou!;; 
Mo.     ar<'liitec's'     firm. 

Proposed  enin  ••gcme.it  will  h'-;ii 
with  the  construciion  of  a  new 
lOO'bed  fireproof  \ving  .south  of 
the  pre.sen*  luil'ln<:«.  v  hie  11  Inttn 
vill  eventually  be  razed  and  a  new 
hospital    ccn.structed    on   'hrh-  site. 

4/4/47  n 

Contemplated— Supervisors    Plan 
Bond  Election  in  Amount  of  $250,- 
000 — Date  to  Be  Set  Soon 

Hospital 

DINUBA,  Calif..  Tulare  County. 

Owner— Alta  Hospital  District,  Frank 
H.  Wilson,  chairman,  c/o  Tulare 
County  Board  of  Supervisors,  Court- 
house, Visalia,  Calif. 


14-17— PUBUC   BUILDINGS 

4/4/47  •     14 

Owner  Taking    Bid»— Du*  April   It, 

2  P.  M.  • 

Stadium  Renovation 
SAN  FRANCISCO,  Calif.  Kezar  Sta- 
dium, Grolden  Gate  Park. 
Owner — Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,   McLaren 
Lodge,     Golden     Gate     Park,     San 
Francisco,  Calif. 
Renovation  of  portions  of  stadium. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  re- 
fundable. 


4/4/47 

Plans  Comploted — Financing 
Under  Way 

Church 

RICHMOND,  Calif..  Contra  Costa  Co. 
St  Edmund's  Episcopal  Church, 
Roosevelt  Ave.  and  37th  St 

Owner— Holy  Trinity  Parish,  Rev. 
Karl  Markgraf,  pastor,  lOth  and 
Barrett  Ave.,  Richmond,  Calif. 

Architect— Ratcllff,  Haymond  A  Rat- 
cliff,  2337  Shattuck  Ave.,  Berkeley, 
Calif. 

California  Mission  architecture,  with 
seating  capacity  of  more  than  300 
people,  youth  center  and  large 
church  school. 


1(5 
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Owner  Taking    Bids — Due   April   21 
City  Hall  Annex  Cost,  $10.(XK> 

BURLINGAME.  Calif.,  San  Mateo  Co. 
Owner —City  of  Burllngame,  Herbert 
K     White,    city    clerk.    City    Hal', 
Burlmgame,  Calif. 
Cltv    Engr— Kenneth    S.    Fitch.    City 

Hall.   Burllngame.  Calif. 
Reinforced  concrete,  one-story,  17x51), 
to   house    offices    of   city    engineer, 
purchasing    dept.,    building    Inspec- 
tor and  engineering  drafting  roort. 


4/4/47  15 

Owner    Taking    Bids — Due    April    10, 

8  P.   M. — (Bidders   Figuring) 
Corporation  Yard 
DINUBA,  Calif..  Tulare  County.  Jo'it 

St.,    off    College    Ave. 
Owner — City   of   Dlnuba,    Cltv    Cotir- 

cll.    City    Hall.    Dlnuba.    Calif. 
Architect    —   Horn    &    Mortland,    603 

Rowell    Bldg.,    Fresno,    Calif. 

The     following    Contractors     have 
taken  out  plans : 

Larsen    Rattc    Construction    Com- 
pany,  1901    Hedges,   Fresno,   Calif. 

Hagemeier    &    Kerr,    76O    Harvard 
Street,    Fresno,   Calif. 

Guy    Munson,    Route    2,    Box     529. 
Dlnuba,  Calif. 

Robert  E.  Jolly.  4724  Tyler,  Fresno. 
Calif 


22-26— RESIDENTIAL 
BUILDINGS 
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Owner    Taking    Bid*— Due    April    11 

(Date  Postponed  From  March  28) 
Additional   Housing   Facilities  and 

Utilities 
LOS    ALAMOS,  N.    M.   White   Sands 

Proving  Grounds. 
Owner — Albuquerque   District,    Corps 

of     Engineers.     War     Department, 

Klrtland  Field.  Albuquerque,  N.  M. 

The  project  Ipciudes  six  2-8tory, 
29x80  barracks,  type  BKS-63;  one 
l-story,  25x90  supply  and  adminis- 
tration building;  three  l-story,  115x 
109  mess  hall;  dismantle  three  type 
OBH-1  steel  hangars  at  Demlng  Air 
Field,  transport  to  site  and  re-erect; 
construct  1200  lln.  ft.  roadway  and 
turnout  consisting  of  Sin.  base  course 
with  asphalt  road  mix  surfacing;  675 
lln.  ft.  steam  distribution  line  In 
conduit  for  existing  boiler  plant;  270 
lln.  ft  primary  electric  distribution 
lines;  350  lin.  ft  secondary  electric 
distribution  lines;  aerial  electric 
service  to  buildings;  090  lln  .ft  6-ln. 
sew<»r  line;  360  lln.  ft  8-ln.  sewer  Ine; 
900  lln.  ft  6-ln.  water  line;  200  lin. 
ft.  3-in.  water  line;  475  lin.  ft  2-ln., 
lV4-in.  and   1^-ln.  water  line. 

Plans  may  be  obtained  from  the 
above  office  upon  deposit  of  $25. 


(3)  deduct  for  elimination  of  all  eioc- 
tric      relrigerators.      gas      space 
heaters  and  gas  ranges; 
(41  deduct  for  olemlnatlon  of  roads; 
(5)  deduct  for  elimination  of  clothes 
lines. 
Plans    and    specification*   may   b« 
obtained  from  the  office  of  the  Pub- 
lic Works  Department,  Room  A-llP. 
Federal    Oftioe    Bldg.,    Civic    Center, 
I  San  Fiancit-co,  Calif.,  upon  deposit  of 
check  or  postaJ  money  order  for  $10, 
payable  to  the  Chief  of  the  Bureau 
of  Yards  and  Docks,  and  nmy  be  ex- 
amined at  the  "ffico  of  DAILY  PA- 
CIFIC    BUILDER,     465     Tenth     St. 
San   Francisco,  Calif. 

The  following  contractors  have 
taken  out  plans : 

Wallace  D.  Harkins,  406  Sutter 
Street,  San  Francisco.  Calif 

MacDonald- Young  A  Nelson,  Inc., 
127  Montgomery  Street,  San  Fran- 
CL'-'M.   Cain'. 

Henry  Arlan  Construction,  4142 
Gearv  Blvd..   San   Francisco,   Calif. 

S.  C.  Giles  Co..  319  Elks  Building, 
Stockton,  Calif. 

C.  E.  Kennedy,  360  W.  Charter 
Way,    Stockton.   Calif. 


IS 


12-13 — ^INDUSTRLVL 
BUILDINGS 
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Contract  Awarded — CPA  Approval 
Granted — Factory    (Manufacture   of 
Rooting  and  Siding)       Cost.  !222.ii2'J 

SAN  LEANDRO.  Cal.f..  Alameda  Co. 
Wept    Avenue   and    132iid    Street. 

Owner — I.,loyd   A    Fry  Roofing  Com 
pan>-,    5818   Archer  Road,    Summit'. 
Illinois. 

Plans  bv  owner. 

Contractor — Campbell  •  Lourie-Lau- 
termilch.  400  W  Madison  St..  Chi- 
cago,   III. 


4/4/47  • 

Low  and  Only   Bidders 

Police  Station   Repairs 

SAN    FRANCISCO,    Calif. 

Owner    —    City   and    County    of    Ran 

Francisco,     Department     of     Public 

W^ork.-.    Room,    2S2.    City   Hall,    Fan 

Franclpco,    Calif. 

12  I  City  Architect— Dodge  A.   Rledy.  Rm 


12 
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Completing     Working     Drawings 

Newspaper   Plant    (Addn) 

LONG  BEACH,  Calif.,  Loa  Angclo.'; 
Co.  Northeast  comer  of  6th  St., 
and  Pine  Ave. 

Owner —  Pross-Telfgram  Publi.shlng 
Co.,  6th  St.,  and  Pine  Ave.,  I-ong 
Beach,   Calif. 

Architect— Harold  C.  Wildman,  .'?70l 
A'lnnt'r    Ave..    Long    Beuch.    Calif 

Reinforced  concrete.  S-stories  and 
basement,  00x80,  composition  reel- 
ing. pl;ite  glass,  steel  r.a^h,  con- 
crete floors,  freight  and  ]»assenger 
elevators.  Tho  fifth  floor  will  con- 
sist  of   a   club    room. 


12 
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Preliminary    Plans    Prepared 

Yard    Buildings 

BAKERSFIELD.  Calif.,  Kern  County. 

One  mile  south   of   Bakersfield   on 

the  Kern  Island  Road. 
Owner— Richfield  Oil  Co. 
Architects  —  Russell     &    Samaniego, 

3275   Wllshlre    Blvd.,    Los    Angeles, 

Calif. 
Includes  machine  shop,  tool  building, 

warehouse,  garage  and  small  office 

building. 


265  City  Hall.  San  Francisco,  Cnllf 
Includes  repairs  to  Central  police 
station  and  traffic  bureau  and  to 
Northern  police  station  and  Rich- 
mond police  station. 
Low  Bidder — H.  L.  Peterson  Con- 
struction Company.  275  9th  Ave., 
San  Frarcisco,  Calif.,  Prop.  1, 
$18,353:  Prop.  2,  $^7,9S8;  Prop.  3. 
No  Bid. 

Other  bidders  April  2nd   were: 
Henry     Arian     Construction.     San 
Francisco.     Calif..     Prop.     1,     $18,8.50; 
Prop.   2.  $31,549;   Prop.   3.  $16.»88. 

William  Martin  A  Son.  San  Fran- 
cisco,   Calif..    FVop.    1.    $19,197;    Prop. 

2.  $38,121;   Prop.  S.   No   Bid. 

Adam  .\rraH  &  Ron.  San  Fr>»nri-,fO. 
Prop.  1,  f21,  795;  Pro   2.  $.'>7,924 .  Prep. 

3,  SI  9.67.*:. 

Robert  L.  Wilson,  San  Frpnci.sro, 
Calif..  Prop.  1.  No  Bid;  Prop.  2.  $38.- 
000;    Prop    3.   No  Bid. 


4/4/47  12 

Owner  Taking    Bids — Due  April  23, 

1   P.  M 
Ammunition  Disassembly  Plant; 

No.  47-34 
FLAGSTAFF,  Ariz.  Navajo  Ordnance 

Depot. 
Owner — Los    Angeles    District   Corps 

of  Engineers.  War  Department,  761 

S.  Figueroa  St.,  Los  Angeles,  Calif. 


4/4/47  15 

Owner  Taking   Bld»— Due  April  9,  11 

A.  M.  (C8T)— Bidders  Figuring 
Town  Site  Facilities 
HARLAN     COUNTY,     Neb.     Harlan 

County  Dam  and  Reservoir. 
Owner— U.  S.  Government.  War  De- 
partment, U.  S.  Engineer's  Office, 
district  engineer,  601  Davidson 
Bldg.,  Kansas  City,  Mo. 
Engineer — Private  plans. 
Includes  construction  of  townsite  fa- 
cilities: 1  office  building,  16  tem- 
porary buildings,  8  temporary  ga- 
rage buildings,  1  permanent  garage 
building,  pump  house,  concrete  wa- 
ter tanks,  septic  tanks,  sewer,  wa- 
ter and  gas  lines  and  facilities, 
electrical  service,  street,  sidewalks, 
etc.  Involves  26,000  cu.  yds.  un- 
classified excavation,  9030  tons  con- 
crete aggreagte  for  base  eoursa 
surfacing.  170  tons  coarae  aggre- 
gate, 13,200  sq.  ft  concrete  side- 
walks. 

Bidders  figuring: 

Francis    Orshek,   515    Stevens    Na- 
tional Bank  Bldg..  Fremont  Neb. 

Busboom    &    Rough,    109    E.    Iron 
Ave.,  Salina.  Kan. 
Olson    Bros.,    Inc.,    2651    S.    Marys 


4M  Iryaat  St. 


■nifliiiii^JH  1 1  Ift^j^'*'""' 


EXbrook  4766 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 
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Owner  Taking    Bids — Due    April   16, 

2  P.   M.    (Bidders   Figuring) 
Emergency    Housing;     NOy    14307, 

8pm;.   18370 
SCTOCKTON,  Calif..  San  Joaquin  Co 
Pacific     Reserve     Fleet     T»er8onnrl 
Rough    and   Ready    Island. 
Owner — Bureau  of  Yards  and  Docks. 
12th  Naval  District,.  Public  Works 
Department,    Room    A-109,    Federal 
Office     Bldg.,     Civic     Center.     San 
Francisco.    CaJlf. 
Includes     earthwork,     new     concreto 
foundations,    setting    existing    con- 
crete piers,  additions  and   rehabili- 
tation   (50    horaoja    and    9    quonset 
huts),     roads    and    walk(>,    parking 
areas,    furnishing    and    installation 
of    100    ga.s    ranges,    100    gas    space 
heaters,    100    eleClrtc    refrigerators, 
plumbing,     heating,     water,     sewer 
.and    ga.s    soi-vice«,    electrical    work, 
field   painting  and  fire  protection. 
Bids  will   be  taken  as   follows: 
<1)  work  complete: 


4/4/47  23 

Owner    Will     Build    and     Award 

Separate    Contracts 
Apt.  Bldg.  &  Garage        Cost,  $275,000 
BEVERLY    HILLS,    Calif.,    Los    An- 


Summerbell 

Roof  Structures 


Whan  ploBBlaf 
your  Maw 
baildlng  for 
todoy't  aaads. 

Calf  ... 
SUMMIMILL 
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Gamerston  &  Green  Lumber  Co. 

Wfco/eso/e  ond  Jobbing  Yardt 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
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Xff/egg  4- 1 114 
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WITH  .-\l'\\)\} 
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For  Cold  and  Sub -Zero 
Transportation  of  meats, 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  APRIL  4.  1947 


FRIDAY.  APRIL  4.  1947 


DAILY     PACIFIC    BUILDER 


PACE  5 


MlM   County.   M14    Olympic    Blvd. 

Owner  4  Builder  —  Beverly-Canon 
Corp.,  '1227  8.  La  Brea  Ave.,  Loe 
Angelea,  Calif. 

Reinforced  concrete  basement  and 
reinforced  brick  auper  structure. 
2-8tory  and  basmt,  70-room,  35- 
unlt,  21,170  sq.  ft.  floor  space,  stud 
and  plaster  partitions,  asbestos 
composition  shingle  roofing,  cement 
and  wood  floors,  electric  heatinp, 
kitchen  fans,  wall  beds,  steel  or 
wood  sash,  insulation,  linoleum 
dralnboards,  structural  glass  work 
In  bathrooms,  sliding  glass  bath 
tub  enclosers,  built-in  Incinerators. 


4/4/47  ,        ^,  26 

Contract    Awarded— Contractor    Nov/ 

Taking  Sub-bids 

Housing    Project    (211)  .,  „^„„„ 

Total   Est.  Cost  $1,900,000 

I..OS  ANGEl^S,  Calif.,  Ijob  Angeles 
Co.,  tract  Just  nort^  of  Palos  Ver- 
des  District,  between  Via  AlamecU 
and  Via  Pasqual. 

Owner — California  Nevada  Prooer- 
tles,  Inc.,  112  S.  L*  Biea  Ave., 
Los  Angeles.  Calif. 

Architect— John   C.   Undaay  &  A.sso- 
ciates.    Heath   Wharton,    architect 
and  David  O.   Patteron,   7421  Bev 
erly   Blvd.,    Los    Angeles,    Calif. 

Frame  and  stucco,  6- rooms  each,  211 
residences,  dry  wall  constructii  n. 
composition  roofmg.  tile  links  and 
■plash,  wood  sash,  oak  and  lin- 
oleum floors,  gas  water  heat- 
ers, cesspools.  Site  work  Inchid*;.^ 
streets,    blacktor    pavmg,    concrete 


Owner— City  of  SanU  Barbara,  city 
clerk.    City    Hall.    Santa    Barbara, 

ESiSeei--Koeblg  &  Ko«b'K'  ^'"'"^ 
Bldg.,  Los  Angeles.  Calif. 

Sewale  treatment  and  .^^''t^^i 
with  connecting  main  trunk  and 
outfall  sewers. 

4/4/47  *2 

Bids  Rejected 

Sewage  Plant  and  Sewora 

PROSSER,  Wash..  Benton  County. 

Owner— City  of  Prosser.  Mrs.  Glen 
Thomas,  city  clerk.  City  Hall,  Pros- 
ser, Wash.  ^    ^    Ti  11    «. 

Consulting  Engineers— O.  !>•   Hall  * 
Associates,  Larson    Bldg..   Yakima, 
Wash 
Bids  were  submitted  March  26  as 

follows :  _.      ^ 

Smwage  Treatment  Plant 

James     Construction     Co..     Pasco, 
Wash.,  $198,027.  ^^     . 

State  Construction,  Seattle,  Wash., 

1201,505.  „,     . 

Ford    &    Walters.    Seattle,    Wash., 

&203  448 

Rushlight  Automatic  Sprinkler  Co., 
Portland,  Ore.,  $206,073. 

Gaasland     Co.,     Inc.,     Belllngham. 
Wash.,  $106,168;  Incomplete  bid. 
Sewer  Extension 

Hansen    &    Parr,   Spokane,    Wash.. 

Goerlng  &  Russell,  Seattle,  Wash., 
SI  56  194 

p.'  S.  Lord  Mechanical  Co.,  Portland. 
Ore..  $163,776. 


Coy.    Public    Works    Bldg..    Sacra 

mento.  Calif. 
About  1.3   milea  gr.iding  and  paving 

with  asphaltlc  concrete  on  cement 

treated  base  and  widening  of  thrct. 

relntorced    concrete    bridges. 
Contrsctor^N.     M.     Ball     Sons.     Boc 

430.   Berkeley,  Calif. 

4/4/47  •     ** 

Low  Bidder 

BHdge  and  Grading        Coat  |77,66SM 

SAN  DIEGO,  CO.,  Calif.  At  Dubsura 

Creek,    about   five   miles   south    of 

Jamul.  ^,  _,  . 

Owner— Stat©  of  California,  Dlvlalon 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Ca.llf. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Net  distance  of  about  0.3  mile  grad- 
ing  and   applying   bituminous  sur- 
face treatment  and  constructing  re- 
Inf  Arced  concrete  bridge. 
Bids  were  opened  In  the  State  Bldg.. 

Los  Angeles,  Calif. 

Low  Bidder  — Griffith  Co.,  ,10»  S. 
Broadway,  Los  Angeles,  Calif.,  $77.- 
665.50. 


alone  and  (Sch.  B)  combination  bid 
with  Forest  Project  No.  29-D  (1). 

Low  Bidder— Hydraulic  Dredging  Co., 
Ltd..    1221-25    Central    Bank    Bldg., 
Oakland,  Calif.,  (Sch.  B)  $937,337. 
Other  bids  March  24  were: 
Johnson     Weatom    Co.,     Alameda, 

Calif..   (Sch.  B)   $9«2.235. 
Franks     Dredging     Co..     Portland, 

Ore..  (Sch.  B)  $1,038,595. 
General  Construction  Co.,  Portland, 

Ore.,  (Sch.  A)  $1,041,515. 

Contract  Awarded— Access  Ro«f«  * 
Excav;.    Spec.   1271        Cost    $261.98>' 

PINE  FLAT  TtA  M,  Cal.   Near  Piedru. 

Owner  —  Sacramento  District.  Corp.s 
of  Engineers.  War  Dept..  Col.  Les- 
ter F.  Rhodes,  district  engineer, 
Wright  Building,   Sacramento.   Cal 

Plans  by  Engrg.  Dept.  of  Owner. 

Includes  access  roads  and  excavatun 
of  left  abutment  of  Pine  Flat  Dam 

Contractor — Plombo  Conttr.  Co..  IS'- 
Turk  St.,  San   Francisco,  Calif. 


Btreeis,    Diac-Hiu|.-    Hu.v.ii|s.    ^wx... .-  ,     state     Construction     Co.,     Seattle. 

curbs  and  gutters  and  a  cast  iron  U^^g^..  $173,761. 

•water  pipe   aystem  Stateside  Construction  Co..  Seattle. 


26 


Owner   Will    Build   and   Award 

teparat*  Centraota 
Residences    (23;  Cost    $7,bO0   ea 

NEAR    HAYWARD,    Calif.,    Alimedn 


Owner  Taking  Bids— Due  May  S, 
g  p    |^_ 
NEAR    HAYWARD,   Calif.,    Aiimean    sewage  Plant  Addition 

County.   Fern   Way.   Castro  Valley,    ^l.  CAJON.  Calif..  San  Diego  County 
Owner  A   Builder— Ted    Barnes.  Con-    owner— City   of  El  Cajon.  city  clerK 
structlon   Company.    Box   687,    Ha>-  -  ■  -   '—    >-<-•«• 


Wash..  $179,633.47. 


32 


ward,  Calif. 
Frame   and   stucco,   l-story. 
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34— DAMS,  RESERVOIRS  & 
DREDGING 


34 


-Due  April  15, 


35—     DOCKS,  PIERS  & 
HARBORS 


C«st  O96.0M.20 

LOS      ANGELES      COUNTT^    CjtUf. 

From   Florence   Ave.    to   WaaiiiB*- 

oiner-Los  Angeles  Coj^'y  "^i*: 
tlon  District  No.  2.  A.  M.  Il*wil, 
chief  engineer  and  general  man- 
ager, 3rd  floor.  1208  S.  Maple  Ave., 
Los  Angeles,  Calif. 

Plans  by  owner.  __  ,  j 

Approximately  16,000  ft  67-ln.  and 
63 -In.  reinforced  concrete  ptgfc 

Contractor-Steve  P.  Radoa,  ^  y^ 
Fernando  Rd.,  iJ»  Angela^  Calif. 


40— 


STREETS  AND 
HIGHWAYS 


Owner   Will    Bu'ld    and    Award 

Separate   Contract!  .,«  ^cn 

Residences    (49)  Cost    $3»,b60 

LOS    ANGELES.    Calif.,    Van    Nuy^ 

District,    13500    block    on    Judd    M  . 

and    12600  and   13700   block  on  Fil- 
O^ner   A    BuUdei^Morley   Construe 

tien   Co.,  3470  Tllden   St..   Los   An- 

■•les,  C»llf.  ,  .  , 

Frame  and  stucco,  composition  roof - 

iQC    hardwood  and  linoleum  floors. 

interior  stucco,  gas  floor  furnaces. 

tile    dralnboards.    brick    fireplaces. 

garages    with    overhead    doors. 

4/4/47  „  •     24 

Working   Drawings  in   Progress 
Reeldenc*  (Addition  and  Alter) 
WOODSIDE,    Calif..    San    Mateo   Co. 
Owner-W.  E.  Jason,  c/o  archUecL 
Architect -Irvin    William    GoldBtlne, 
821  Market  St.,  San  Francisco  Calif. 
Wood  frame  construction,  addition  of 
garage,  servants*  quarters  and  bath 
house.  ,    ,,q 

4/4/47  __  2^ 

ContraoU  Awarded  ,„,.♦„ 

Apartments  (Alter  From  Administra- 
tion  Building)  Cost  $a4,isi 
SAMOA.  Calif..  Humboldt  County. 
Swner-U    S.  Coast  Guard   Service. 
12th  District.   Customs  House,   San 
Francisco,  Calif. 
Plans  by  owner. 
Alter     and     convert     administration 

building  Into  10  apartments. 
General  Contractor- Mercer -Fraser 
Co.,  2nd  and  Commercial  Sts.,  Eu- 

PaTnttAg^'contractor-H.  P.  Joroni. 
24(3  Marine  View  Terrace.  Eureka, 
Calif..  $«500 


Engineering  Section 


Owner— City  of  El  Cajon.  city  clerk. 
City  Hall.  El  Cajon.  Calif. 

Engineers— Koebig   &   Koebig.   458  S. 
Spring  St..  Los  Angeles.  Calif. 

Addition  to  sewage  treatment  plant 
involving  one  new  primary  clari- 
fler.  one  new  digester,  cast  Iron 
pipe  and  pumps,  alterations  to  ex- 
isting digester. 
Specifications  obtainable  from  the 

office  of  the  engineers. 

4/4/'»7  „        ^  .        ^2 

Bond   Election   Set  for  May  6  In 

Amount  of  $350,000 
Incinerator  .,_       _      ^ 

SANTA     BARBARA.     Calif..     Santa 

Barbara  County. 
Owner— City  of  Santa  Barbara,  city 

clerk.    City    Hall.    Santa    Barbara. 

Engir.eers— Koebig  &  Koebig,  Rowan 

Bldg..  Los  Angeles.  Calif. 
Reinforced   concrete,   comprising  two 

eO-ton  units. 


4/4/47 

Owner  Taking   Bid 

1  P.  M. 
Dredging;  Serial  47-33 
SANTA     BARBARA.     Calif..     Santa 

Barbara     County.     Santa    Barbara 

Owner-Los  Angeles  District  Corps 
of  Engineers.  War  Department,  751 
S.  Figueroa  St.  Los  Angeles,  Calif. 

Plans  by  owner.  v,„„..„v. 

Maintenance  dredging  and  bearch 
restoration  involving  approximately 
460,000  cu.  yds.  dredging  and  de- 
positing dredged  material  along^  ^ 
approximately  5000  Un.  ft.  of  beach. 
Specifications  obtainable  from  the 
above  office. 


Owner  Taking  Bids— Due  April  10,  11 
A.    M.— Mooring    Facilities;    Spec. 
18363;    NOy   14287 

SANTA  BARBARA,  Cal.,  Santa  Bar- 
bara County.  Naval  Reserve  Tram- 
ing  Ship,  tTSS  Weeden. 

Owner— U.  S.  Navy,  Officr-tn-ChArpC 
of  Construction,  1220  Pacific  High- 
way.  San   Diego,   Calif 

Includes    four    12-pile   dolpnins    with 
concrete  caps  and  fender  piles. 
Specifications  obtainable  from   the 

above  office  upon  deposit  of  $10,  re- 

fdunable. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


37 


63 


4/4/47 

Contract  Awarded 

Santa  Teresa  Dam  ^ 

SONORA,    Mexico.    Altar    Wyer, 
miles  west   of   Station    Santa    Ana 
on    S.    P.    of    Mexico    Railroad.    66 
miles  south  of  Nogales. 

Owner— Ing  Adolfo  Orive  Alba,  sec- 
retary of  hydraulic  resourcee,  of- 
fices of  the  Ministry  at  Balderas 
No.  94,  Mexico  City. 

Earth  and  rock  fill.  2130  ft.  long 
and  108  ft.  high  above  river  bed, 
Involving  436.000  cubic  meters  Im- 
pervious fill.  187.000  cubic  meters 
pervious  fill  and  approximately  10.- 
000  cubic  meters  concrete. 
Contractor— Thomaa  Yglealaa,  21  San 
Juan  do  Lotros,  Mexico  City,  D.  F. 


4/4/47 

Plans  in  Progrosa 

SALT  LAKE  CITY,  Utah. 
-.    Owner— Denver  &  Rio  Grande  West- 
em  Railroad,  Denver,  Colo. 

Plans  by  owner. 

Includes  expansion  of  trackage,  cost 
$1,188,000;  rehabilitation  of  facilities 
of  the  old  Salt  Lake  &.  Utah  Rail- 
road property  In  Salt  Lake  City. 
Spanish  Fork  and  Provo.  $100,000; 
radio  telephone  and  signal  equip- 
ment Installations,  $115,000;  exten- 
sion of  track  changes  In  Salt  Lake 
City.  $350,000 ;  Improvements  to 
Roper  yards  near  Salt  Lake  City. 
$23,000;  new  heating  facilities  at 
shops  in  Salt  Lake  City.  $32,000. 
and  for  construction  of  culverts 
and  bridges.  $30,000. 


4/4/47  •  *** 

Low  Bidder-Planting  «"««  8?^"'^!'"^ 

System  Co**-  %S»^^^ 

SAN    DIEGO.    Calif.,    San    Diego   Co. 

Between   A  St.  aJid  0.4   mile  south 

of  Mission  Valley  Road. 
Owner— State  of  California,  Division 

of  Highways,  Public  Works  Bldg.. 

Sacramento,  CaUf. 
State  Highway  Engr— G.   T.   McCoy, 

Public    Works    Bldg.,    Sacramento. 

About    8  0    miles    planting    and    fur- 
nishing and  Installing  a  sprinkling 
system. 
Bids  were  opened  in  the  State  Bldg. 

Los  Angeles,  Calif. 

Low  Bidder— Henry  C.  Soto  and  Co.. 
11.54  W  14th  St..  San  Fedro.  Calif., 
$59,162.88. 

4/4/47  •     *0 

Low  Bidder 

Surfacing  Coat  $06,689 

RIVERSIDE    COUNTY,     Calif.     Be- 
tween 1.9  miles  west  of  Palowalla 
and  3.9  miles  west  of  Blythe  and 
between  3.6  miles  north  of  Imperial 
County  line  and  1.8  miles  south  of 
San  Bernardino  County  line. 
Owner— State  of  California,  Division 
of   Highways,  Public  Works  Bldg.. 
Sacramento.  Calif. 
State  Highway  Engineer— G.  T.  Mc- 
Coy.   Public   Works    Bldg..   Sacra- 
mento, Calif. 
A  net  distance  of  12.3  miles  repair- 
ing by  placing  road  mix  surfacing 
over  existing  surfacing  and   repair 
a  portion  with  imported  base  mat«* 
rial  and  road  mix  surfacing. 
Bids  opened  In  the  State  Bldg.,  Los 
Angeles,  Calif. 

Low  Bidder— MacArthur  &  Son,  Box 
82,  Palmdale,  Calif.,  $86,689. 


39— SERVERS 


33__         BRIDGES 
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4/4/47  ^         ^         m. 

Owner   Taking    Bids— Due  May  5, 

10  A.  M. 
Culvert,  Bridge  Replacement 
SACRAMENTO    CO.,    Ca"'-    ^Mys- 

ville  Blvd.,  700  ft.  north  of  Del  Paso 

Blvd.  .       _    -, 

Owner— County  of  Sacramento,  C.  C. 

LaRue,    county    clerk.    Courthouse. 

Saciamento.  Calif.  «^.,k-i«. 

County  Engineer -E.    A.    Fairbalm, 

Courthouse.  Sacramento,  Calir. 
Culvert    and    headwalls    and    bridge 
replacement. 
The  work  involves: 
(1>  removal    of    portion    of   existing 

bridge ; 
(2)  222  1  cu.  yds.  structural  excava- 
tion and  foundation  preparaUon ; 
I    (3>  180     lln.     ft.     multl- plate     pipe 
arches   in   place; 
(4)  48.2  cu.  yds.  class  A  concrete  in 

place ; 
(5)2820  lbs.  reinforcing  atcel; 
(6>  445  cu.  yds.  sand  backfill; 

(7)  120  cu.  yds.  earth  backfill; 

(8)  109  tons  cement  road  rock; 

(9)  1.25  tons  liquid  asphalt  (SC-2) ; 
(10>  25.4  tons  plant  mix  in  place. 

\     specifications  obtainable  from  the 
above  office. 

4/4/47  "^ 

Contract  Awarded  .    .,     ,   « 

Bridge.    (Widen,    Ora^^lng    A^PjvInO 

SANTA   BARBARA   COUNTY.  CaUf. 

Between    Sheffield    Drive   and    San 

Ysldro    Road. 
Owner -State   of  California.   Divifuon 

of  Highways.   Public   Works   Bldg.. 


4/4/47  ^*  ' 

Owner  Taking   Bide— Qua  May  15 
Fall  Rivor  Channel   Improvement; 

Spec.  47-31  ^  ^  ,    » 

HOT  SPRINGS.  South  Dakota. 
Owner— City   of  Engineers,   office   of 

resident  engineer.  Hot  Springs,  S.  D. 

Plans  by  owner.  ^v#ni 

Realign  and  widen  channel,  earthflll 

levee,  railroad  embankment,  raising 

railroad  tracks.  ^.     ^  ...... 

Specifications  obtainable  from  tne 
office  of  the  district  engineer  Fort 
Peck.  Mont.,  upon  deposit  of  certified 
check  for  $20. 

4/4/47  ^* 

Contract  Awarded  .-««««« 

Dikes  Coot  $200,000 

PROVO,  Utah.  Municipal  Airport. 
Owner-Salt  Lake  City  District  Corps 

of  Engineers,  War  Department,  Salt 

Lake  City,  Utah. 
Dikes  around  airport.  ,     „   ^„ 

Contractor  -  Morrison  -  Knudsen   Co^ 

Inc.,  1520  N.  Chicago  Ct..  Salt  Lake 

City,  Utah. 

84 


4/4/47  ,      ,.     39 

Owner    Taking    Bids — Due    April    17, 

2  P.M. — Sanitary  Interceptor  Sewer 
PORTLAND.  Ore.    NE  Lombard  bet. 

NE  13th  and  NE  42nd  Avenues. 
Owner   —   City    of    Portland.    Gentry 

Yates,  city  purcJiaaing  agent.  City 

Hall,   Portland.   Ore. 
F'lans  by  Engrg    Dept    of  Owner. 

Specifications   obtainafcle   from   the 
above  office. 

4/4/47  39 

Owner  Taking  Bids— Due  April  14, 

8  P.  M. 
Storm  Sewers 
CASHMERE.  Wash. 
Owner  —  Town    of    Cashmere,    J.    A. 

French,  clerk.  Cashmere,  Wash. 
Consulting    Engineer— G.    H.   Hall    & 

A.<?sociation3,  Larson  Bldg.,  Yakima, 

Wash. 
Includes  8-ln.,  12-ln.,  18-ln.  and  24-ln. 

sewer  pipe,   manholes,   surface   In- 
lets, etc. 

Speciiications  obtainable  from  the 
office  of  the  town  clerk  upon  deposit 
of  $25. 


4/4/47  •     ^ 

Owner  Taking  Bids — Due   April   16, 
2  P.  M.  (Bidders  Figuring) 

Grading   and  Surfacing 

SHASTA  COUNTY,  Calif.  County 
Highway  No.  14-C,  between  Mlll- 
ville  and  5.87  miles  easterly. 

Owner  —  County  of  Shasta,  county 
clerk.  Hall  of  Records  Bldg.,  Rod- 
ding,  CaUf.  .^    „ 

County  Surveyor— Ernest  D.  Breun- 
Ing,  Box  820,  Redding,  Calif. 

About   5.87    miles    grading   and    sur- 
f  &clntr. 
Unit  quantities  were  Published  on 

March  25.  '^-l 


SEPTIC  TANKS 

FRED   H.  WERNER 

877  60th  St..  Oakland 
Olympic  9587 


I 


4/4/47 

Low  and  Only  Bidders  e-H-r.i 

Hydraulic     Dredging,     Etc.,     Faaerai 

Aid  project  NO.  r..248^(m^^^ 

MULTNOMAH  COUNTY,  Ore.  Trout- 
dale-Wahkeena  Creek  section  of 
the  Columbia  River  Highway. 

Owner— State  of  Oregon.  Oregon  State 
Highway  Commission,  R.  H.  Bai- 
dock,  state  highway  engineer.  Pub- 
lic Ser\'ice  Bldg.,  Portlnad,  Ore. 

Plans  by  engineering  department  of 
owner. 

&07  miles  of  hydraulic  dredged  enn- 
bankment  requiring  approximately 
3,200,000  cu.  yds.  of  embankment. 


4/4/47  » 

Contract  Awarded 
Joint  Outfall  B  Sewer;   Unit  1,  Sac.  7 


Stat';  HTg^way^^Enl^lncer-O.   T.  McBlds'^^ken  ^n   (^h.'X)   state  project 


3132— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

Bond    Election    Sot   for   May  6  In 

Amount  of  $70a000 
Sewage  Plant  a..«»» 

SANTA     BARBARA,      Calif..     S«nt* 

Barbara  County. 


P.  H.  "Pete"  TYRRELL 

Former  owner  of 

Golden  Wert  Quarry 

is  now  a 

Real  Estote  Broker 


m 


SANTA  ROSA.  CALIF. 

HOMES  •  RANCHES 
INDUSTRIAL  SITES 

1M0  MMdeeiRe  Av«. 

piw—  iiQaw 


SNAP  TIES    -    COIL  TIES    -    CYCLONE  DRILLS 

BAR  CHAIRS   -    JOIST  CHAIRS   -    HIGH  CHAIRS 

SLAP  SPACER    -    REED  CLIP    -    RAWL  PLUGS 

PERMAFORM  (Form  Oil)    -   STEEL  BEAM  HANGERS 


SiiA3£^Uo^  Ga*tc^et&  Suffiif 

'  COMPANY 


321   SIXTH  STREET  OAKLAND  7.  CALIF. 

TWIneeks  8383 


CORRUGATED 

ALUMINUM 

8s,  10s  ,12s. 

LET  US  QUOTE  YOUR 
NEXT  JOB 


SM  JOSE  STEEL  CO.,  Inc. 

SUPPLIERS  OF  REINFORCING 
AND  STRUCTURAL  STEEL 

195  No.  30fli  STREET  SAN  JOSE,  CAUF. 

COLUMBIA  4184 


DAILY 
PACIFIC   BUILDER 

(Eatabllahed  in  1890) 

PubHihad  avary  morning,  axoept 

Satuadaya,  Sundays   and    Legal 

Halldaya  by 

F.  W.  Oodga  Corporation 

4«  Tanth  81,  San   Franolaoa  3 

Toiapheno  MArkot  7110 

O.  E.  MoQavran,  Manager  •  Editor 
J.  B.  Odgara.  Advartlaing  Manager 

Subscription   Rates: 

•30^  par  year 
(Payable  In  Advance) 
Single  Copy  15  Cents 

Advertising  Rates  on  Requeet 


Printed  by 
Stark-Rath  Printing 
4  Publishing  Co. 


(SSntared  aa  Second  Class  Matter, 
July  28,  1907,  at  the  jwet  office  In 
Ban  Francisco,  Calif.,  under  the 
Act  of  March  8.  1807.) 

Copyright  1M6  by 
F.  W.  Dodge  Corporation 


electric  fusion-welded  steel  pipe; 

Specifications  obtainable  from  the 
above  office  and  are  on  file  for  ex- 
amination at  the  office  of  DAILY 
PACIFIC  BUILDER,  466  Tenth  St, 
San  Francisco,  CaUf. 


Supplies^  Equipment 

Sub-Contract 

Information 


The  following  contractors  have 
taken  out  plans: 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco. 
Calif. 

Harms  and  M.  W.  Brown.  Box  222, 
Redding,   Calif. 

J.  P.  Brennan,  1343  Butte  St.,  Red- 
ding. Calif. 

Wlxson  &  Crowe,  1422  Sacramento, 
Redding.  Calif. 

Fredrickson  &  Watson  Construction 
Co.,  873  81st   Ave.,  Oakland,  Calif. 

Clements  &  Co.,  Box  277,  Hayward, 
Calif. 

Mbrrlson-Knudsen  Co.,  785  Market 
St.,  San  Francisco,  Calif. 

Miles  Bailey,  Madera,  Calif. 

B.  E.  Lowell,  Box  148,  Vallejo, 
Calif. 

O'Connor  Bros.,  750  Madison,  Red 
Bluff,  Calif. 

Fredericksen  &  Kasler,  212  13th  St., 
Sacramento.  Calif. 
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Clements  &  Co.,  Hayward,  $8  per 
hour  20-cu.  yd.  rock  bunker;  ^80 
transportation. 

Madonna  Construction  Co.,  San 
Luis  Obispo,  115.85  per  hour  It-aO- 
cu.  yd.  rock  bunker;  |350  transporta- 
tion. 


!. 


4/4/47  .  •     4S 

School    Bus 
Bids  Wanted 

CLARKSBURG,  Calif..  Yolo  Co.— 
Until  April  8.  8  P.  M.,  bids  will  be 
received  by  the  Clarksburg  High 
School  District.  O.  B.  Clark,  clerk, 
Clarksburg,  for  one  Crown  Super 
Coach,   Model  R558-11. 

Specifications  obtainable  from  the 
above  office. 


Granted 

BUILDING  PERMTTS 


SAN    FRANCISCO 


APRIL  2.  1M7 


42— MISC.    SUPPLIES   AND 
MATERIALS ^ 
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4/4/47  * 

Sale  of  Machine  Tools 

SAN  FRANCISCO,  Calif.— War  As- 
sets Admin..  Admin.  Bldg.  Yard  No. 
2.  Richmond,  Calif.,  announces  sale 
at  fixed  prices  of  machine  tools  to 
priority  claimants  and  normal  trade 
channels  with  closing  date  set  frum 
April  9  to  May  la 


4/4/47  •  <3 

Sale  of  Machine  Tools  &  Accessories 
SAN  FRANCISCO,  Cahf.— War  As- 
sets Admin.,  33  Berry  St.,  San  Fran- 
cisco 7.  Calif.,  announces  sale  of  ma- 
chine tools  and  accessones  to  prior- 
ity claimants  and  normal  trade  chan. 
nel.s  with  closing  date  set  from  April 
10  to  May  15. 


4/4/47 
Water  Plpa 
Contract  Awarded 

LODI,  Calif.,  San  Joaquin  Co. — 
Johns-Manville  Sales  Corp.,  116  New 
Montgomery  St.,  San  Francisco,  Calif., 
at  $59,205.50,  awarded  contract  April 
2  by  the  City  of  Lodi,  J.  F.  Blakely. 
city  clerk;  Clinton  Henning,  city  en- 
gineer. City  Hall.  Lodi,  Calif.,  for 
lurnlshing  water  pipe,  etc. 

Complete  bids  will  be  given  soon. 

4/4/47  •      42 

Douglas  Fir 
Bids  Wanted 

SAN  FRANCISCO,  Calif .  — Until 
April  14,  3  P.  M.,  bids  will  be  re-  \  4/4/47 
ceived  by  Purchaser  of  Supplies  M.  |  sheet  Metal  Work 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco. Calif.,  under -bid  No.  3904  for 
furnishing  and  delivering  12,000  board 
feet  2-inch  Douglas  fir. 

Specifications   obtainable   from  the 
above  office. 


44 —  SUB-CONTRACT 
INFORMATION 
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4/4/47 

Owner  Taking   Bids — Due  April   10, 

2  P.  M.  (Bidders  Figuring) 
Street    Improvement;    Serial 

04-203-47-71 
ALAMEDA  COUNTY,   Calif.    Grizzly 

Peak  Blvd..  Tllden  Park. 
Owner — San  Francisco  District  Corps 

of  Engineers,  War  Department,  74 

New    Montgomery    St.,    San    Fran- 
cisco, Calif. 
Plans  by  owner. 

Unit  quantities  were  published  on 
April  2. 

The  following  contractors  are  being 
furnished  with  plans: 

Peter  Sorensen,  927  Arguello,  Red- 
wood City,  Calif.  ,^,^ 

Johnson.  Drake  A  Piper,  1786 
Franklin   St.,   Oakland.  Calif. 

O.  C.  Jones  A  Sons,  1601  Dwight 
W^ay.  Berkeley,  Calif. 

Charles  L.  Harney,  575  Berry  St., 
San  Francisco,  Calif. 

N.  M.  Ball  Sons,  Box  430,  Berkeley, 

Calif. 

Fredrickson  A  WaUon  Construc- 
tion Co..  873  81st  Ave.,  Oakland,  CaUf. 

Piombo  Bros.  A  Co.,  1571  Turk  St., 
San  Francisco,  Calif. 

Brown  Ely  Co  ,  7360  Schmidt  Lane, 
El  Cerrito,  Calif. 

J.  Henry  Harris,  2667  9th  St..  Berke- 

*Heafey-Moore  Co..  344  High  St., 
Oakland,  Calif.  ^  ^,    ,    »  o* 

A  .G.  Ralsch  Co.,  2048  Market  St., 
San  Francisco,  Calif. 

Union  Paving  Co.,  163  Sutter  St.. 
San  Francisco,  Calif. 

H.    L.    Harp,    544    Market    St,    San 

Francisco,  Calif.  ,„  «     » 

San  Francisco  Paving  Co.,  50  Post 
St.,  San  Francisco,  Calif. 


4/4/47 

Loam — Low   and   Only   Bidders 

PAN  FRANCISCO.  Calif .  — Rosen 
berg  Brcihers,  12  Oak  Grove,  fc'an 
Francisco.  Calif.,  at  $1.78  per  c.y 
total  $1246  jubfnitted   low  April 


Three  Low   Bidders 

CENTRAL  VALLEY  PROJECT, 
California.— Box  Metal  Corp.,  148  W. 
2l8t  St.,  Ogden.  Utah,  at  (19.666.  sub- 
mitted low  bid  April  1  to  the  U.  S. 
Bureau  of  Reclamation,  Redding, 
Calif.,  under  Spec.  1708  for  furnish- 
ing and  installing  sheet  metal  ducts 
with  hangers  and  accessories  for  the 
ventilating  system  for  the  Shasta 
power  plant.  Central  Valley  Project, 
California.  Shasta  power  plant  is  sit- 
uated   at    the    Shasta    Dam    on    the 


loiui  ^i^io  JUUIIIH.I.CVI   ii^»»    .r».|iiii   3   to    uaieo    ai    me    oimon*    uam    v»n     >•••»- 
the  San  Franci.sco  Dibinct,  Corps  of    gj^pp^n^^nto    River    in    the    State    of 


Engineers,  War  Department,  74  New 
Monteomery  St..  San  Francisco,  Cal., 
under  Serial  No.  04-203-47-69  lor 
lumi.shmg  and  dlivenng  700  c.y.  of 
loam  to  Columbia  Park,  bounded  by 
liarrison,  Sherman,  Folsom  and  Co- 
lumbia Park  Sts..  San  Francisco.  Cal 

Other  bids  were . 

J.  W.  Brem.  Berkeley,  Calif.,  J2.10; 
total  fl505. 

S.    F.    Pavmg   Co.,    San    Francisco, 
Calif.,  {2.4S:  total  51736. 

Huottlg     &     Schromm,     Palo     Alto, 
Calif.   J2.95;    total  $2075. 


California. 

Second  and  third  low  bids  were : 
Harold    E.    Peterson.    Los    Angeles. 

Calif..  $26,880. 

A.  H.   Berg  A   Son,  Wilmar,   CaUf.. 

$27,870. 
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4/4/47 

Pipe — Low  and  Only   Bidder 

OAKLAND,  Calif..  Alameda  Co. — 
Johna-Manvllle  Sales  Corp.,  116  New 

Montgomery  St.,  San  Francisco, 
Calif.,  at  $6984,  submitted  only  bid 
April  2  to  the  EajBt  Bay  Municipal 
Utility  District,  Room  406,  512  16th 
St.,  Oakland,  Calif.,  under  LS-381  for 
furnishing  and  delivering  7200  lln.  ft. 
6-in.  diameter  asbestos-cement  water 

Plp€- 

43— MACHINERY  AND 
EQUIPMENT 
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41--GAS,  WATER  AND  OIL 
PIPE  UNES 


4/4/47  * 

Owner  Taking   Bids— Due  April   15, 

2  p.  M. — Plans  on  File 
Repairs  to  Water  Services 
MODESTO,  Calif.,  Stanislaus  County. 

Modesto  State  Hospital. 

Owner— State  of  California,  Division 

of  Architecture.  Public  Works  Bldg., 

Sacramento,  Calif.         „      .    „  .  „„ 

State  Architect— Anson  Boyd.  Public 

Works  Bldg..  Sacramento.  Calif. 
Includes  replacement  of  certain   un- 
derground water  services  lines;  al- 
ternate   bids    will   be    required    as 
follows:  .    ,.»   i 

(AIL  1)  add  or  deduct  for  substitut- 
ing translte  pressure  pipe,  class  150, 
for  electric  fusion-welded  steel  pipe 
(AIL  2)  add  or  deduct  for  Bubstltut- 
ing  cast  iron  pipe,  class  160,  for 
electric  fuslonwelded  steel  pipe; 
(Ait  3)  add  or  deduct  for  substitut- 
ing 6448  ft.  10-ln.  cast  Iron  bell  and 
spigot  water  pipe  and  fittings  now 
In  possession  of  the  SUte  f or  12-.n., 
10-ln.  and  part  of  8-ln.  welded  steel 
pipe  and  the  balance  of  the  re- 
placement   being    completed    using 


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .   •  Any  Place 
Home  field  20  minutes 
from   downtown   S.    F. 

$.  F.  lAY  AIRPORT 

Ona   MUe  Bast  of   Ssn   Raisel 

•n  Rkhmond-Ssn  Rsfsel  Ferry 

Highway. 

rkom*:  San  Rafad  4748 


4/4/47 
Tractor  Rental 
Bids  Wanted 

SANTA  BARBARA  CO..  Calif.— 
Until  April  8,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways.  L  .H.  Gibson,  district  en- 
gineer, 50  Hlguera  St.,  San  Luis 
Obispo,  Calif.,  for  rental  of  one-wheel 
type  tractor,  pneumatic-tired,  with 
industrial  mower  attachment,  for  ap- 
proximately 45  days'  use  in  Santa 
Barbara  County. 

Specifications  obtainable  from  the 
above  office. 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


ERECT    l-stor>-    Dwg.    |12.000;    S/W 
Palou-Keith ;    owner    and    builder, 
y^  Tony  Olannoni.  Box  352,  Rio  Vista ; 
contractor,  C  A  Fagglonl  A  G  Bor. 
sotti,    1567    Revere. 
RECONSTRUCT     foundation,     floor, 
11,865;   Block   4936,  Lot  5   (998  Gil- 
man)     owner.     Heiny     Korkof.     1320 
Fitzgerald    Ave;    contractor,    Rite- 
wav  Const  Co,  Post  at  Octavla. 
MOVE    SERVICE    STATION.    18000; 
S/w   cor   8th-Bryant;    owner,    Tex- 
aco   Oil    Company,     Hearst     Bldg; 
contractor,  C  N  F'eterson.  70  Rock 
Lane,  Berkeley. 
ALTER    BLDG,    *2500;    1122    Market 
St;  owner.  Kohler  &  Chase,  26  O'- 
F^rrell;     contractor.     Thomas     EI- 
lingen,  300  Valencia. 
INSTALL    NEW    FRONT    STAIRS. 
1500;     584    Castro;     owner,     Maria 
Rodrlpfuez,    3737    27th    St:    contrac- 
tor,  E  O  Riau,   2535   I6th   Ave. 
ERECT     l-stor>-     Dwg,     $8400/     N/w 
Madrid,     150    S/Tt|-u;     o^Xe»■    and 
builder,  Einest  Lombard.  1218  Hol- 
lister. 
EXTEND    window H,    $750:    1360    Fill- 
more;    lessee,     Harry     Shifs,     1460 
Golden    Gate;    contractor.    William 
L    Andrick,    370   Maynard. 
CO>rVERT  PORCH.  $2,000;  3342  La- 
guna ;    owner.    Hazel    V    McManus, 
prem;   contractor.    M    E    Noble,   6<j6 
Noe 
STUCCO  FRONT,  $500;  904   Buchan- 
an ;    owner    and    builder.    B    Fire- 
man. 657  Haves. 
STUCCO  FRONT,  $1000;  692  Fulton; 
owner  and  builder,  B  Fireman ;  657 
Hayes ; 
CONVERT      TO      APT.      $900;      2810 
Bush ;  owner,  Mrs  Clarence  Estelle 
2808  Bush ;   day  work. 
ERECT  l-story  GARAGE,  $795;  W/- 
Madlson  126  S/Felton ;  owner,  Anna 
Hughes.  316  Madison  ;   day   work. 
STUCCO  FRONT.  $1925;   1565  Wanh- 
ington ;    owner,    Ben    H    Louie,    1351 
Mason:     contractor,     O     Polldaro; 
1360   Green. 
ERECT   GARAGE.    $950;    1008   Ansa; 
owner.    McCarthy,    prem;    contrac- 
tor. E  Solhoim,  070  40th  Ave. 
ALTER  KITCHEN.    $700;    555   Edin- 
burgh;   owner.    Aladlno    Nominclll. 
prem;   contractor.   Barsottl   A   Ber- 
mardinl.   1173  Holllater. 
APPLY     SIDING,     $900;     1298     Fitz- 
gerald; owner,  Adolph   J    Nunslale, 
1298  Fitzgerald:    contractor,  Amer- 
ican  Const  Co.  48  Hoff. 
ERECT  RETAINING  WALU   $1000 
eOO  Block   Larkln  opposite  Willow  ; 
owner,    Dudley    Perkins,    665   Ellis; 
contractor  J   H   Nctherton,  231    7th 
St;     architect.    F    W    Quandt.    993 
Market. 


APRIL  3.  1*47 

ADDN  to  bldg,  $1500:  7S0  Bayshora 
Blvd;  owner.  C  A  Kilger.  prem. 

OFFICE  and  warehouse  partitions, 
$20000:  646  Folsom  Street;  owner, 
Walkup  Drayago  A  Warehouse  Co. 
prem:  contractor,  Barrett  A  Hilp. 

ADD  room,  $1000;  286  12th  St;  owner 
and  contractor,  Geo  F  Brayer,  166 
7th  St. 

ALTER  gas  station,  $8000;  SW  Cor 
8th  and  Bryart  Sts ;  owner,  Texaco 
QU  Co.  Hearst  Bldg:  contractor. 
C  Petersen. 

CONVERT  cigar  store  into  restau- 
rant, $.W00:  NE  Cor  Golden  Oato 
Ave  an  Frankhn  St;  owner,  Mr  and 
Mrs  Earl  Griffin,  608  Masonic  Ave 
contractor    Valaris  &  Valarls. 

BLDG,  2-stor>  frame,  $11,000;  SK 
Mts^k>n  St  101.69  SW  Avalon  St; 
owner.  John  Nastnni;  contraccor. 
Alemany  Constr  Co,  6435  Mission. 

BLDG,  2-story  frame,  $9900;  West 
Fountain  310  N  25th  St;  owner 
and  contractor,  rack  E  Lester,  Rte 
1  Box  101,  Vacaville. 

BLDG.  2-story  frame,  $16,000:  South 
Jersey  21C  W  Dclores;  owner,  Pele 
Mortensen:  contractor,  C  L  Wold 
Constr  Co. 

CONVERT  into  kitchen.  $1500;  172i 
Church  St;  owner.  E  Morct,  prein ; 
contractor,  Edward  H   Bourdla. 

BLDG.  l-.itoiy  frame,  $10,000;  South 
Army  &t  SO  E  Douglas.s ;  owner  and 
builder,  A  G  WilheJm.  244  Llberiy. 

PARTITION  restaurant.  $500:  11"7 
Market  St;  owner,  Nick  WUllam.s, 
1137  Market  fct;  contractor,  Gcorg'j 
W  Callasry. 

REBUILD  porch,  etc,  $1000;  1546 
Shaffer  Ave ;  owner  and  builder.  J 
and  J  Attard,  p-cmises. 
REMOVE  front  "elllng,  $1000;  6?8 
Market  St ;  owner  and  contractor. 
Sees  CindlcB,   Inc,   1750  Market  Si. 


U  N  I  S  T  R  U  T 

CONTINUOUS  CONCRETE 
INSERTS 

Investigate  UNISTRUT  in- 
scrts  from  3"  to  20'  in  length. 
Continuous  slot  permits  com- 
plete adjustment  and  flexibility. 

conduit 


8AN    FRANCISCO 
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Portable  Rock    Bunker  Rental 
Low  and  Only  Bidders 

MONTEREY  and  SAN  LUIS 
OBISPO  COUNTIES,  Calif.— The  fol- 
lowing submitted  bids  March  31  to 
the  State  Division  of  Highways,  U  H. 
Gibson,  district  engineer,  50  Hlguera 
St.,  San  Luis  Obispo,  Calif.,  for  rental 
of  one  portable  rock  bunker  for  ap- 
proximately one  month's  use  In  -»on- 
tcrey  and  San  Luis  Obispo  Counties: 

D.  Gerald  Bing,  Sacramento,  $6  per 
hour  20-cu.  yd.  rock  bunker;  $300 
transportation 


ALTER   ha'-k,   $4.5.000;    2701    Mission; 
owner,  Brnk  of  AmerUa.  300  Mont, 
gomery  St-    contractor.  Capitol  Cv 
1    Powell   St. 
ALTER  apts  and  store,  $900:  SE  Cor 
P  3«t  and  Jones ;   owner.   A   I^Arsen. 
pt  «l.  <'"91   r'ost :   contractor,   I.«rsen 
A  Lnrsen,  629  Bryant  St. 
\LTER  v.-nrnhouse.  $40,000;   How«rd 
5th    and    Tehama   Sts;    owner.   The 
Emporium.    8r3    Market     St;     con 
tractor.    Dinwiddle   Con.str,    Co,   6i,o 
Market  St 
ALTTR   warehouse   snd    offices.   $J,- 
000     669   2nd  St;   owner.   King  and 
Co,  600  2n<l  St;  contractoi.  Wagn.  i 
A  Martinez,  181  South  Park. 
ALTER  restaurant,  $875,  842  Grant: 
owner.  Fr»»d  Gunn,  842  Grant ;  con 
tractor.  Morris  J  Lee.  113  Wavorly. 
ALTER  Jwtlllng,  $600;  2354  14th  Ave 
owner,    R   Held,    prom;    rf)ntraftor. 
Al   DeBenedettI,   18  Santa   Ysabel. 
ALTE^  dwelling,  $600;  235R  141  h  Av.- 
o'vner,  Dr  Francis  Hers,  premises; 
contractor,  Al  DeBenedettI,  18  San- 
ta  Ysabel    Ave. 
SIGN,  electric.  $500;  834  Dlvisadero; 
owner,    Dcasy    A    Coyne    Gla^s    Co, 
prem :     cntructor.     Electric     Prcl 
Corp.   910  Harrison    &t. 
SIGN,  electric,  $985;  815  Battery  St; 
owner.   National   Bl«<M«it   Co.   prem  ; 
contractor.  Electric  Prod  Corp,  918 
Harrison   St. 


BURKE     FORM     CLAMPS 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOIJND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

IlIP  FoSf  JAOCS  SOFFIT  HANGERS        REINI  ORCED  PAPER 

All  Type*  of  Concrete  Conttruclion  Specialliet 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  Ssn   Francisco  Phone  GArfielJ  8?68 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


Safes  Office! .  San  Francl»co,  lo»  Anoeiet,  Fordand,  Seattis, 

Salt  Lake  City,  Honolulu 

$»••/  rianft :  Sowth  San  FronclKO,  lo«  Angsiet.  Seottle 

FobrJcofing  Worfci :  So.  San  Francitco.  Alomedo,  Lo»  AnQsie* 

A4iN  Dspofi.  San  Franc!»co,  U«  Angeiei,  Portlond,  Seattle 


BETHlFHEM 
ST   H 


YOU  GET  EXTRA  PROFITS 

from 
American  MutuaTs 

All  American  Plan 

Here's  a  simple  way  to  get  three  important  extra's  .  .  . 
Complete  Insurance  Protection  .  .  .  Protection  At  Its 
Best  ...  and  Savings  Through  Lower  Costs.  American 
Mutual's  All  American  Plan  for  Contractors  shows  you 
quickly  and  simply  how  you  may  get  these  three  extra's 
•for  your  next  contract: 

Complete  Protection— American  Mutual  writes  prac- 
tically every  type  of  insurance  coverage  for  all  types  of 
construction  projects.  All  forms  are  modern,  and  com- 
prehensive to  give  maximum  protection. 
Protection  At  Its  Best— Every  American  Mutual  policy 
is  backed  by  complete  service  to  assure  maximum 
value  to  you  for  the  Insurance  dollars  you  spend. 
Savings  Through  Lower  Cost— Since  1887.  American 
Mutual  has  returned  20%  or  more  to  policyholders— 
more  than  $100,000,000  in  dividends. 


AMERICAN  MUTUAL 
Liability  Insurance  Company 


11)2  C«aiB«rdal  E«rtians«  BMg. 

41C  W«f«  SfhStrMt 

Lm  An««lM  t4,C:«UI. 

T«l.  •  TUidir  5Sf  • 


601  nU  BMg. 

1  Drama*  StrMt 

San  Franriaro  II,  Calil. 

TaL  •  GArfiaia  1897 


J 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  APRIL  4.  1947 


BERKELEY 


DWBLLING,  14000;  282S  HlUegaaar 
owner,  H  A  Hyde,  2825  HlUegaM; 
builder,  O  L.  Burrltt,  421  OSrd  St. 
Oakland. 

ALTERATIONS.  f2600;  2380  Shat- 
tuck ;  owner,  T  W  Corder,  Inc.  OTth 
and  Bay  Sts,  Emeryville;  builder, 
C  K  Splnnkllng,  330  62nd  St,  Oak- 
land. 

ADDITION.  13800;  1418  Bancroft; 
owner.  M  W  McDonald,  premises; 
builder,  L.  B  Foster,  221  Purdlne 
Ave. 

REPAIRS,  IS90;  3056  Hillegass;  own- 
er. W  R  Van  Bokkelen.  premises; 
builder,  Termlnex,  918  Harrison  St, 
San  Francisco. 

ALTERATIONS,  f2500;  604  HlUdale; 
owner,  N  Rldeout  Willis,  premises; 
builder  Mason -McDuf fie,  2101  Shat- 
tuck  Ave. 

ALTERATIONS,  |1000;  1176  Grixily 
Pealt ;  owner,  V  W  Peabody,  prem ; 
builder,  A  L  Holm.  10601  Beverly 
Ave,  Oakland. 


OAKLAND 


ALTER.    1850;    1908   San    Pablo  Ave 
OAvner    and     builder,     Carl     Londo- 
v/ltz,  c/o  San  Pablo  Drugs. 

REPAIRS.  $850:  962  24th  St;  owrier, 
Y  T^e.  1022  24th  St;  builder.  ABC 
Builders.  1071  San  Pablo,  Berke- 
ley. 

ALTER  'building  moved),  |600;  7506 
MacArthur  Blvd ;  owner,  Paul  Ras- 
muxsen,  3b9  I5th  St;  builder,  F  H 
"Vvliito,    33i    17th    St. 

ALTERATION.  $750;  7321  Ney  Ave; 
ownor.  Paul  Rasmu.ss-en,  350  15t!i 
St;  builder,  F  H  White.  331  17ih 
Street. 

OARAGE.  jeOO;  2511  Truman  Ave; 
owner  and  builder,  W  A  George, 
2511   Truman  Ave. 

ALTER,  $800;  3923  Broadway:  own- 
er. Antiseptic  White  Star  Laun- 
drv,   3923   Broadway,   prem. 

ALTER  and  ADD.  $.'500;  2000  102nd 
Ave;  owner  and  builder,  Joseph 
Zomes,    9636   Walnut    St. 

RETAIN  WALL.  $500;  2600  Park 
Blvd;  owner,  A  E  F^lmer  &  J  W 
Cline.  41  Sutter  St,  San  Francisco; 
builder.  The  Jos  Karl  Co,  111 
W   Cutting   Blvd,   Richmond. 

SHED.  $300;  253  Fltzpatrick  Roa^J ; 
owner  and  builder.  Clarence  Smil- 
.ler,   253   Fltzpatrick   Read. 

GARAGE,  1-story  concrete.  $750;  283'> 
School  St:  owner  and  builder,  Ber- 
nal  3Ialleron,  premises. 

.ADDNS  and  alteration.  $1475;  362) 
May  Court ;  owner,  Kenneth  Boyn. 
ton,  prem-  contractor,  Rreyer  anci 
Taylor,  025  Liberty  Ave..  El  Cer- 
rito. 

ADDN  and  alter.  $2000;  727  Peralta ; 
owner,  Lillian  Marshall,  premises: 
ccntractor,  J  R  Tray  lor,  3501  Ade- 
line St 

DWELLING,  l-story  4-room,  $6600, 
ghrage.  $400;  4080  Carson  Street; 
owner.  John  Walker,  4624  Steel 
St ;    contractor.    R    M    Taylor.    2017 

1  incoln  Ave.  Alameda. 
ALTER.     $1000;     2710     Mounlalngute 

Ave;  owner.  Laurence  Moore.  2710 
Mountuingate  Ave;  contractor,  Bob 
Constr  Co,  foot  of  Park  Avenue, 
Kmervville. 

REPAIRS.  $800;  780  Santa  Rey : 
owner,  D  and  G  Kasparian,  prem; 
contractor,  F  L  Von  Meyer,  67*.? 
Shattuck  Ave. 

DWEIoJNO,  l-story  5-room,  $7500, 
garage.  $500;  8101  Dowling;  own- 
er and  builder.  O  W  Johnson,  1918 
Hoover  Ave. 

DWELLING.  1 -story  4-room.  $7000. 
gar'ige.  $1000,  4349  Aitlen  Place; 
owner  and  builder.  F'aul  Morten - 
son.   2568   Majcwell   Ave. 

ADDN  and  alter.  $500;  20?l-23  47th 
Ave;  owner.  W  C  Gronlund.  2023 
47th  Ave;  contractor.  P  G  WUIiamH 
2525  28th  St 

COUNTY  OF  SACRAMENTO 

DWELLING,  6- room.  $8600:  Lot  63. 
Clampett  Tract ;  ov/nor  .ind  bulld- 
ei.  Dot  ale.  Hutchini^on  and  Petti- 
grow.    Inc   Bex  234.   Walnut  Grove. 

DWELLING.  4  room.  $8260;  Lotr  71 
and  72  Hnllywoo'l  Park;  owner  and 
builder.  R  Grayson  2144  Sheila 
Way 

DWELLTNG.  5-room.  $8000:  Lot  403 
Ardrn  Park  Vista  No  3:  owner,  An- 
tonio Gomes.  1423  12th  St;  con- 
tractor. F  A  Terra. 

DWELLING,  9-room.  $8000;    Pin   Sn 

2  ind  3  Twp  0  Vorden  School  Dist ; 
owner  and  bulldfr.  Oeorme  Hamu- 
tnnl,  Box  339.  Courtland. 

DWELLING.  5-ro-)m.  $7p00:  BIk  19. 
North  Saotamento  No  6;  owner.  L 
E  Nolan,  714  9th   St;  contractor.  ., 

.     A   Perkins.  Rte  V   Box  5610-D. 

DWELLING  6-room.  $10,000;  Lot  8 
Bablch  Tract  •  owner.  Ralph  J  Har. 
mon.  1701  9th  St;  contractor.  M  F 
Terra. 

CHURCH  l.ldg.  .stone.  $25,000;  Ptn 
I<ot  2  BIk  32.  North  Sacramento 
Suh  No  8:  owner  and  builder.  Bap- 
t!st  Church.  511  Bassettlaw  Ave. 
North  S&icramento. 

DWELLING,  «-room,  $5000;  JjOt  11 
Sierra  Oaks  Vista  No  2;  owner 
and  bclMor.  June  P  Hcgseth.  Rtc 
2  Box  18IB. 

GARAGE.  $1300;  Ptn  Sec  21  Fruit - 
ridgc  Dist;  owner  and  builder.  Al- 
bert   M    Davits.    RtP   4    Box    330. 

DWELLING.  6-room.  $3000;  NV4  of 
53-B  Sec  11  Rancho  Del  faso;  own- 
er  and  builder.  A  il  .Shaw.  Rte  1. 
Box  1127.  Del  PaKo  Heights. 


FOR    SALE 

TIMBERS,  wallboards,  plaraMnv 
pipe,  millwork,  and  oth«r  bailo- 
ing  materiiil<t.  SALE  PRICES 
liHrite  stocks  of  "hard  to  fet** 
itemR 

Wire,  write,  or  'ptiona 
n.EVELAND  WRECKING  CO. 
280«  Third  St.  —  VAIenda  4977 


DWELLING.  3-room,  $1800;  Lot  3 
BlK  C,  North  Sacramento  No  2; 
owner  and  builder,  Harry  Lucas. 
Rte  7  Box  4716. 

DWBLMNO.  6-room.  $3500;  Tct  13 
National  Sub  No  1 ;  owner  and 
builder.  L  J  Wlnget,  Rte  2  Box 
1600,  Rojevllle. 

DWELLING.  4-room.  $6000;  Lots  i 
and  2  Mariemont;  owner  and  cou- 
tractor.  H  H  Williams.  3157  64th  St 

DWELLING.  5-room.  $2000,  N^  Lot 
1  BIk  H.  Gould  Tct;  owner  and 
huilder.  R  C  Entrlcan,  3732  Jef- 
frey Ave. 

SANTA  CLARA   COUNTY 

DWELLING,  $8000;  Lot  48,  Los  Grv-* 
ob;  owner  and  builder,  L  R  Mc- 
Queen, Rte  3  Box  0,  Los  Gatos. 

DWELLING  $7500;  Lot  11  Fewtrell 
Drive,  Campbell,  owner,  S  P  Ob- 
veri;  contractor,  G  Nlshlura,  201 
Jackson  St,  San  Jose. 

DWELLING,  $8000;  SEl  Coi  Laswell 
and  Basile;  owner  and  builder, 
George  Ciabattarl,  392  Vaughn  Ave 
San  Jose. 

ALTER  guest  house,  $1000;  35  Palm 
Ave,  Los  Oatos;  owner  and  con- 
tnctor.  Mrs   D  T  Jenkins,  prem. 

DWEIJ-INO  $6000 ;  Lot  56  Erin  Way 
owner,  C  H  Lee,  Campbell;  con- 
tractor, A  L  Martin. 

DWELLING,  $5000;  Alma  Street  nr 
Orchard  St;  owner,  J  D  Manesbl, 
Mtn  View ;  contractor,  Gamel,  Inc. 

'  SAN   CARLOS 

BLDG,  Cla.«s  C.  $6000;  1177  Laur.?l ; 
owner  and  builder,  Norman  Grant. 

FACTORY,  $40,000;  973  E  San  Carlot. 
Ave;  owner,  A  M  Brazell  Co;  con- 
tractor,  MacDonald,  Young  &  Nel- 
son, 127  Mf.ntgomery  f?t,  San  Fran- 
'cleco. 

ADDITION,  $1000:  1926  Eulacyptu.s: 
owner  cnt!   huilder,  D  J  Unger. 

DWELLING,  $8000:  1144  Walnut  St; 
owner  and  builder,  Lerov  K  Kam 

DWELLING,  $10,000;  1458  Oakhurst; 
owner,  Louis  aCrp/ol ;  contractor, 
W  A  Worth,  255  Belmonl  Avenue, 
Redwood  Cltv. 

DWELLING,    $14,000;    .102    Emerald 
owner  and  builder.  Warren  C  Bar- 
net  t  Co. 

DWELLING.  $9000;  133Q  Cedar  St; 
owner  and  builder,  Leonard  Mon- 
roe, 6th  Ave  and  MTddlefleld  Road. 
Menio  Park. 

APT  HOUSES,  three  4-unit.  $26,000 
each;  100.  104.  106.  108  Elm;  112, 
lie,  120,  124  Elm;  128,  132.  136.  140 
Elm :  owner  and  builder.  Herman 
Christenscn,  1399  21st  Ave,  San 
Francisco. 

.\DDN,  $1500;  441  Emerald;  owner 
and    buildf-r.    Evelyn    Schonlan. 

DWELLINGS.  (15^  $8000  each;  one 
$7000;  201  Clifton;  220.  2204,  VHjf. 
2212.  2836,  2244,  230O,  2308,  2316,  2324, 
2880,  2343  San  Carlos  Ave:  "S  Cam- 
bridge; 29  Plymouth;  13  Beverly: 
owner  and  builder.  Standish  and 
Govcr. 


Mt  Diablo;  32.  36,  28.20.  24.  16.  12 
N  Quebec;  128.  124,  120.  116.  112, 
108.  106.  102,  40.  36,  136.  132,  131, 
127,  123,  119.  115.  111.  107.  105,  101. 
39.  35.  31.  27,  23,  19,  15.  11  Roches- 
ter; owner.  Newbridge  Park  Real- 
ty; contractor.  Belle  Haven  Realty. 
DWELLINGS.  16.  $8000  each;  102. 
106.  108.  112.  116,  120.  124.  128.  1.'.2, 
131  127  N  Quebec :  1705.  1709  York ; 
1712.  1708.  1716  Mt  Diablo;  owner. 
Newbridge- Park  Realty;  contrac- 
tor.  Belle   Haven  Realty. 


Completion  Notices 


MARIN  COUNTY 


Recorded  Accepted 

April  2.  1347— GOLF  LINKS  Tract, 
near  San  Rafael.  Eklwin  K  ana 
Estelle  Brown  to  Chapman  Con- 
struction Company     March  25.  1947 

April  2.  1947— HOMESTEAD  Val- 
ley, near  Mill  Valley.  Robert  and 
Evlyn  Roystcn  to  Beinard  and 
Fem.ste'.n March  26,  ^!4l 

Apr  1.  1047— SAN  RAFAEL.  Fran- 
cis jr  Grups  to  A  Von  Rotz.. 

March   29.   1947 


April  3,  1947—4023  ARDLEY  Ave 
John  T  Robinson  to  Melvln  C 
Shaw March  31,  1947 

April  3.  1947— LOTS  6  and  7  BIk 
D,  map  Iveywood,  Oakland.  J 
M  Walker  to  whom  It  may  con- 
cern  Apiil   1,  1947 

April  3,  1947— LOTS  9,  12  and  13 
BIk  2;  Lots  6,  8,  9,  and  10  BIk 
3;  Lots  3,  4,  5,  6,  7  and  8  BIk  4 
map  Havward  Hgts.  Hayv^ard. 
J  H  Tarman  to  T  G  Slafne 
_ April    2.    1947 

April  3.  1947— LOTS  14  and  15  Map 

Breed    &    Bancroft    Resubdiv    of 

North    Alameda    Tract.    Oakland 

Clifford  W  Hurd  to  C  H  Thrams 

March   27.   1947 

April  1.  1947—6394  BROOKSIDE 
Ave,  Oakland.  Eleanor  R  and 
William  L  Chandler  to  whom  it 
may  concern March  31.  1947 

April  2,  1947— LOT  5  BIk  G,  Tract 
708,  7den  Twp.  David  W  All- 
wardt  to  Stanley  M  ID&via 

March   31.   Ib47 

April  2,  1947—345  MARLOW  Drive, 
Oakland.  Robt  A  Turny  to  whom 
it  may  concern.. March  29,  1947 


SAN   MATEO  COUNTY 

Recorded  Accepted 

April  2.  1947— LOT  7,  Eagle  Mill 
Villa  Trace  Sub  2.    .lean  Travers 

to  whom  it  may  concern 

April    2.    1947 

April  I.  1947— NE  50  ft  LOTS  4  and 
5.  South  San  Francisco.  Henry 
P  Carrey  to  whom  it  may  con- 
cern  March  CI.  1947 

Apiil  1.  1947— LOTS  25  to  32  incl. 
BIk  5,  San  Bruno  PaVk,  5tji  Addn. 
F'acific  Tel  .t  Tel  Co  to  Dinwid- 
dle Constr  Co March  24.   lOlT 

April  1.  1947— N  IC  ft  LOT  7  S  30 
ft  Lot  8  Bik  31,  White  Oak.s  Tr 
Sub  3.  Anita  K  Harris  to  Daniel 
E  Sanden-'on March  29.  1947 

April  1  1947— LOTS  53.  39  and  63, 
Laurel  Village,  also  Lots  7  to  16 
incl  BIk  9.  Sunnybrac.  Conway 
&  Culligan  to  whom  it  may  con- 
cern  March  31,   igP 

April  1.  i947— LOT  31  BIk  1.  San 
Bruno  Park  4th  Addn.    Loren  W 

Voll  to  Pacific  Contractors 

April    1,   1947 

April  1.  1947— LOTS  14  &  15  James 
St.   Redwood   City.    Robt   Downs. 

et  al  to  B  Lloyd  Osborne 

April  1.  1947 

April  1,  1947— LOT  21  BIk  17.  Bur- 
lingables.  Aug  T  Hansen  to  W  E 
Thompson March  28.  1947 

April  1.  1947— LOT  1  BIk  4.  Uni- 
versity Park.  Chrii  Tollcfscn  to 
whom  il  may  concern     April  1,  1947 


BIk  6.  Menlo  Heights.  Glem  R 
Nlckell  v»  John  A  Newman.  Jr. 
et  al $218.90 


ALAMEDA  COUNTY 


Recorded  ,^^"^°^^ 

April  2.  1947— PTN  BLK  107.  map 
of  Clinton,  Oakland.  Easy  Over- 
head Door  Co  vs  Luther  Osborne 
and  Lorin  Christiansen  $323  05 


8AN   FRANCISCO  COUNTY 


SAN    FRANCISCO   COUNTY 


Recorded  Accepted 

April  2,  1947—338,  342  and  346  Ray- 
mond Ave.  A  Nelson  to  whom  it 

may   concern April  2,   1947 

April  1,  1947—1555  McKinnon  Ave. 
John  and  Mary  Mllanse  to  Huber 
Construction  Co April  1,  1947 


Liens  Filed 


SAN    MATEO 


ALTER  home,  $1000;  15  SL  Eldorado; 

owner.  Frank  Psilizzer;  contrac*or, 

American    Constr    Co.    48-50    Hoff 

St.  San  Francisco. 
DWELLINGS.    37.    $7000    each;    1624, 

1628.    1632   Mt  Diablo;   119,   115.   111. 

107.  106.  101.  39.  35.  31.  27.  23,  19.  15, 
11  N  Quebec;  1631.  1027.  1623  York; 
12.  16.  20.  24.  28.  32.  36.  40.   102.   106 

108.  112.  116,  120,  224.  128  and  132 
Prague;  owner.  Newbridge  Park 
Realty;  contractor.  Belle  Haven 
Realty. 

ICE  vending  bidg,  $1500:  2240  S  El 
Camlno  owner  an<l  builder,  Pe- 
ninBul;^  Ice  Co. 

SHOP.  $20,000;  881  Woodslde :  owner. 
Lauder  Bres ;  contractor.  Rene  H 
Johnston.  486  Chatham  Rd.  Bur- 
llngame. 

DWELLINGS,    37.    $7000    each;     1728 


ALAMEDA  COUNTY 


Recorded  Accepted 

April  2.  1947— LOT  59  n :ap  IS  14th 
St  Terrace.  IZden  Twp.  Walter 
L  Veon  to  whom  it  may  concern 
March   31.    191.7 

April  2,  1947—19109  PARSONS  Ave 
Castro  Valley.  Hay  ward.  Leon- 
ard W  and  Hilda  E  Laux  to  Ad- 
ams A  Carlson April  2,  1947 

April  2.  1947— LOTS  1  to  6  Incl. 
Spraguc  Court.  Castro  Vallev, 
Hayward  Adams  and  Carlson  to 
whom  it  may  concern     April  1,  1947 

April  2.  1P<!7— 36fO  BROADWAY, 
Oakland.     MacArth;>r    Properties, 

Inc  to  Elmer  J  Freethy 

March   2»».   1017 

April  2,  1947—9891  TOLER  AVE. 
Oakland.     Luther    H    Lincoln    to 

whom   it  may  concern 

March   21.    1917 

April  3.  1947—5812  E  Mth  STREET 
Oakland.  O  F  Williams  to  whom 
it   m;tv   concern April   2,   19i( 

April  3,  19'{7— 1215  HENRY  ST. 
Berkeley.  Harold  F  and  Eliza- 
beth K  Hob'.lt  to  whom  It  may 
concern April    3,    1947 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

lOlh    A    DiTNinn    .Sir.-vtii   -    SAN    FRANC^I.SCO    -    Kl.ondike    2  016? 
Main  Office  A  Kurtnrv.  101  Padfir  Ave..  Alameda  -  LAke»«ur«t  2-M77 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sizet  in  Slock) 
CempUf*  Facfery  S«rvie»— Q«ich«r  D«liv«ry 


REINFORCING   STEEL 

Complete  Service  and  Erection 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Streets 

Son  Francisco  10,  California 

Phone  HEmlocIc  1480 


I  I  laT 


SAN   MATEO  COUNTY 

Recorded  Amount 

April  2.  1947— LOT  32  BLOCK  19. 
Crocker  Estate   Tr   No  1.    Del   C 

Wilson   va   Chas   M   France. $773 

April  2.  .'947— LOTS  .^9  and  40  BIk 
8,  San  Bruno  Park  4th  Addn. 
Ouldo  Menlcucci  et  a>  Iba  Arc 
Elec  Co  V.9  Virgil  J  Wortbington. 

et  al  $450 

.A.pril  1.  ly47— I-OT  8  Ptns  Lot.s  9 
and  10  BIk  1.  Rec.se  Sub.  Eugene 
Badger  vs  Geo  W  Cl.arkson.  Jr.. 

$148 

April  1,  1947— LOTS  5.  6.  7  and  8 
BIk    15.    Montara.     Antonc    Terry 

vs  Haivev  H  Mains,  et  al $550 

April  1.  1947— PTN  LOT  19  BIk  6. 
Menlo  Heights.    Ohnn   R  Nlckell 

vs  Martin  P  O'Donnell.  et  al $?1S 

March  31.  1917— LOT  8  Ptns  Lots  9 
ard  10  BIk  1,  Reese  Sub.  Redwood 
City.  San  Mateo  Feed  &  Fuel  Co 
dba    Redwood    Materials    Co    vs 

Geo  Clarkson,  et  al $332.17 

March  31.  1947— LOT  13  BIk  20.  Half 
Moon      Bay.      Anlone      Terry     vs 

Mary  Fernandez,  et  a! $875 

March  31,  1947— LOTS  39  and  40 
Plk  5,  San  Bnmo  Park,  4th  Ad- 
dition.    A    M    Hanlson    vr;    Vfrgil 

J  Worthlrgton,   et  al $979.75 

April  1.  1947— PTN  LOTS  20  and  21 
BIk  6,  Menlo  Heights.  Glenn  R 
Nlckell    vs   Jack    M    Eldeiton,    et 

al   $252.IaI 

April  1,  1947— PTN  LOTS  22  and  23 
BIk   6,    Menlo   Helgiits.     Glenn    R 
Nlckell  vs  Lyie  G  Mann,  et  al0$2G0 
April  1,  1947— PTN  LOTS  i:4  and  25 


Recorded  ^  ,^^*- 

—Labor  and  materials,  NW 
Minna  250  SW  1st  St  W  P  Fuller 
&  Co  v8  R  J  Morgan  and  Bruce 
T  Barclay,  doing  buslnesa  aa 
Morgan  &  Barclay;  W  B  Wtood 
and  B  V  Wood,  doing  busineae  as 
Wood  Bros  Construction  Co.. ..$625.00 


Release  of  Liens 


SAN   MATEO  COUNTY 


Recorded  Amount 

April  1.  1947— LOTS  17  and  18  BIk 
C,  1st  Addn  Huntington  Park, 
San  Bruno.  Wm  K  Weaver  to 
Ernst  B  Hellbuth,  et  al $278.32 

April  1,  1947— LOT  19  31k  9,  4th 
Addn.  San  Bruno.  Wm  R  Weav- 
er to  Clifford  D  Lmdquist $283.94 

March  29.  1947— LOTS  6  and  7  BIk 
lf5.  Sub  1,  Brighton  Beach.  Half 
Moon  Bay  Concrete  Co.  $181.60; 
Carl  Fox,  $292.66;  Lewis  C  Tom- 
berlin,  $442.36,  to  J^as  H  Roatji, 
ci  al  (three  releases) 

March  29,  1947— LOTS  6  and  7  BIk 
15.  Sub  No  1.  Brighton  Beach.  R 
Bryn  Jolfsson  &  Son  to  James 
H  Roath,  et  al   (partial) $800 


Non-Responsibility 


&AN    FRANCISCO   COUNTY 


April    2.    1947— SW    Curtis    125   SE 


~T 


—MEMO 


^e& 


e^" 


^♦t<A 


A  CARLOAD 


. . .  CALL  the  UENNIS  LUMBER  PaUPANY 

NOW... 

Immediately  Available 
Douglas  Fir  SCAFFOLD  PLANKING 

Grade  mariced  and  certified  by  the 

West  Coast  Bureau  of  Lumber  Grades 

and  Inspection. 


2  X  10 
2  X  12 


Rough,  random  lengths 


,     ^^IsLUMBER  COIVIPANY 

rT,„  ,«R010  AVE.  .  SANWAHCtSCO^MJSWNMai 


t 


FRIDAY.  APRIL  4,  1947 


Morse;  NW  Bridgeview  Dr  25 
SW  Lot  7.  Nelson's  Sub  of  Sliver 
Terrace;  N  16.8  front  and  rear 
Lot  29  and  S  16.8  front  and  rear 
Lot  30.  Block  2919A,  West  Portal. 
Department  of  Veterans'  Affairs 
of  the  State  of  California  as  to 
improvements  on  property. 

April  3,  1947— SE  O'Farrell  and 
Taylor.  H  S  Clifford  aa  to  im- 
provemnets  on  pivpeity. 

March  28.  1947— SW  terminus  of 
curve  connecting  NB  Dicluon 
with  W  Bayshore  Blvd.  Sidney  M 
Ehrman.  Edward  H  Heller.  Wells 
Fargo  Bank  &  Union  Truat  Co 
and  Hilda  S  Newbauer,  as  trus- 
tees estate  Sanford  Sachs,  de- 
ceased, as  to  improvements  on 
property. 

March  31.  1947— NE  Golden  Gate 
Ave  and  Franklin  St.  Mrs  Annie 
Stockholm  as  to  improvements  on 
property. 

Furnace  Permits 


OAKLAND 


3915  Reinhardt  Dr:  owner,  Mc- 
Cloud ;  dealer.  Atlas  Htg  &  Vent  Cc : 
central  furnace 

1736  99th  Ave;  owner.  J  Walker: 
dealer.  Atlas  Htg  &  Vent  Co;  floor 
furnace. 

•917  Cherry  St;  owner.  Walters; 
dealer.  Atlas  Htg  &  Vent  Co;  floor 
fumaca 

2018  99th    Ave;    owner.    J   Walker 
dealer.   Atlas   Htg  &  Vent   Co;    floor 
furnace. 

2034  99th  Ave;  owner.  Walters; 
dealer.  Atlas  Htg  &  Vent  Co;  floor 
furnace. 

3441  Birdsall ;  owner,  J'ohnBon : 
dealer.  Atlaa  Htg  &  Vent  Co;  cen- 
tral   furnace 

9903  Cherry  St ;  owner.  J  Walker  • 
dealer.  Atlas  Htg  &  Vent  Co:  floor 
furnace. 

094  Calmar :  owner.  C  Anthony : 
dealer,  Atlas  Htg  &  Vent  Co;  cen- 
tral furnace. 

341  Vernon  Ave;  owner.  Dr  Lee; 
dealer.  Atlas  Htg  &  Vent  Co;  cen- 
tral  furnace. 

1066  47th  Ave ;  owner,  G  Warn ; 
dealer.  Atlas  Htg  &  Vent  Co;  cen- 
tral furnace. 

6024  Monroe;  owner,  Dowell ;  deal- 
er. B  A  Welse;  floor  furnace. 

322  Caswell;  owner.  ...., ;  dealer. 

B  A  Welse;   floor  furnace. 

7114  Greenly  Dr;  owner,  G  Vi:*t; 
daler,  Atala  Htg  &  Vent  Co;  floor. 

1981  Harrington;  owner,  Coyne: 
dealer,  Canon! ;  floor. 

1840  Congress  ;owner.  J  H  Bleadel 
dealer.  E  J  Hoerst;   floor  furnace. 

1601  105th  Ave;  owner.  El  Ingacu; 
dealer.  California  Furnace  Co;  c».-ii- 
tral  furnace. 

4015  Maple  Ave;  owner.  J  Roblno; 
dealer.  California  Furnace  Co:  cen- 
tral furnace. 

7871    Arthur    St;    owner.    L    Palch : 
'deaieK  California  Furnace  Co:;   cen- 
tral  furnace. 

426  36th  St;  owner.  A  E  Trower; 
dealer.  California  Furnace  Co;;  cen- 
tral  furnace. 

3821  36th  Ave;  owner.  H  Hanson; 
dealer.  California  Furnace  Co;;  cen- 
tral  furnace. 

3636  Hagerman  ;  owner,  Langbelm ; 
dealr,  Atlas  Htg  &  Vent  Co;  floor 

1726  San  Patio  Ave;  owner.  Leiter 
St  Son ;  dealer.  Atlas  Htg  &  Vent  Co ; 
central  furnace. 

400  29th  St;  owr.er.  Medical  Bldg; 
dealer.  Aiaddin  Htg  Corp;   central. 

1434  84th  Ave;  owner  and  dealer, 
P   Sllva;   floor  furoac 

2106  E  19th  St ;  owr.er,  J  Fontanel 
dealer,  California  Furnace  Co;   flooi. 


Plumbing  Permits 


BERKELEY 


i 
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Nylander  Bros;  5  fix-  S  gas;  12  wa- 
ter; 3220  Lynde. 

Plumber.  Henrv  E  Lee;  owner. 
Mills  College;  74  fix;  76  gas;  107  wa- 
ter;   Seminary   and   MacArthur. 

Plumber,  Henry  E  Lee;  owner, 
Floyd  Perry :  5  f  ix  :  3  gas ;  12  wate.- ; 
2355  106th  Ave. 


contractor,     Amer    Elec     Const     Co; 
slgna 

4573  3178  17th  St;  owner.  Duri- 
Built;  contractor,  Amer  Elec  Const 
Co:  signs. 

4574  275  Divlsadero;  owner,  Amer 
Judo     Academy ;     contractor,     Amer 

I  Elec  Const  Co ;  signs. 


Plumber,  Henrj-  E  Lee;  owner,  I  4575  432  Geary;  owner.  Hotel 
Webb:  6  fix;  3  gas:  14  water;  3311  I  Pal.«lev ;  contractor.  Amer  Elec  Con^t 
Viola. 

Plumber,  J  R  Olivera;  owner,  M  J 
Fennella;  5  fix;  Z  gas;  14  water. 
2:33  10th  Ave. 

Plumber,    ;    owner,   Julio   Te- 


Co :    signs. 

4570  'i03  05  Ellis;  owner.  Ll«tle 
Bohomia;  contractor,  W  H  Klrsten : 
1     outlet :     1     fcwitch ;     1      plug. 

4577       44     McAllister;     owner.     The 


jeda;    6    fix;    3   gas;    14    water;    260;i  1  Evangeline ;    contractor.    W    H   Kirs- 


Frari^r. 

Plumber,  Wm  Souza;  owner, 
2  gas;  7518  E  14th  St. 


ten ;    4    plugs. 

4578       638     Market;     owner,     See':: 
Candies;    contractor,    W   H    Kirsten: 


Plumber.  D  L  Minoggio;  owner.  E  i  11    outlets;    9    .switches;    5    plugs. 
C  Carroll;  4  fix;  3  gas;  7  water;  304  j      4579      2133    Fillmore;    owner.    J     f 
Pine  SL  jRouillet;    ccntractor.    O'Keeffe;    s<?r- 

Plumber.   O   L  Minoggio ;   owner.   J    vice :   motors. 
Oley;  3  fix;  0  water.  1035  E  20th  .St.  I     4580    5258  Mission;  owner.  Colonial 

Plumber.  D  L  Minoggio;  owner.  J  BuHding  Co;  contractor,  MacCabe 
7.AT^nne-  6  fix;  1  gae;  12  water;  388  Electric;  3  outlets;  1  switch;  1  plug. 
17th   St.  I     4581     601  Turk   St;  owner,  Alemite 

Plumber,    D    L    Minoggio;    own2r,  jCo;    contractor,    George    F    Brayer; 


lets ;  1  switch  ;  6  plugs. 

4021  965  Mission ;  owner.  Bloom- 
field;  contractor.  Associated  Elec  A 
Mech  Co;  995  outlets;  265  switches; 
300  plugs. 

4622  Industrial  and  Revere;  own- 
er. Apparel  City;  contractor.  Asso- 
ciated Elec  A  Mech  Co;  temporary 
.saw  permit  renewal. 

4623  2700  Green  St;  owner.  D  C 
Hull;  contractor.  California  Electric; 
meter  change;  service. 

4624  1655  Folsom ;  owner.  Turner 
Machinery  Co;  contractor.  California 
Electric;  motors. 


OAKLAND 


less  Mkt  Center  Delicatessen;  con- 
tractor. Paramount;  outlets;  switch, 
es. 

45481      19th    &    Telegraph;    owner. 

Payless      Mkt:      contractor,      Para- 

ssvitches;    new    In- 


19th    & 
Mkt; 
mount;    outlets; 
xtallatlons. 

45482      19th    & 
Payless      Mkt. 


Lee;  1  gas;  1933  San  Pablo  Ave. 
Plumber.    R    A    Roeber;    owner. 


service. 
4582     458  Guerrero;   owner, 


Huber;   3   fix;   •}  water;   3311   Kings-    contractor.  Galvin  Bros;  service, 
land.  I     4583     1001  25th   St;  owner.  Lincoln 

Plumber.  R  A  Roeber;  owner.  J  R. Foundry;    contractor,    Buzzell    Elec 


Peirce;  7  fix;  3  gas;  14  water;  5062 
Dublin. 

Plumber.  J  L  Tancredy ;  owner. 
Nancy   Miller.    2   gas;    3264    Galindo. 

Plumber,  Geo  S  Campbell ;  owner 
DeColt;  1  gas;   1617  lOlat  Ave. 


Electrical  Permit; 


SAN    FRANCISCO 


4533  2211  Bush;  owner.  ......  ;  con- 
tractor. G  H  Armstrong  Elec  Co; 
2    outlets:    service;    motors. 

4540  .  5179  Mission;  owner,  Nix 
Quality  Cleaners;  contractor.  Mar- 
elco  Inc :  boiler. 

4541  W/Victoria  188  S/Garf icld ; 
owner,  Dahlstroin;  contractor.  Arc 
Elec  Co;    temporary   saw. 

4542-48      6C0.    60S,   614.    620,    626.    632 
Sawyer;   owner,   Thorinson :   contrac- 
tor. Arc  Elec  Co;  9outlet.s;  9  switch 
es ;   9   plugs. 

4549     753    Sliver    Ave;    owner.    Geo 


trie;  motors. 

4584  12  Clay  St ;  owner,  J  M  Grant ; 
contractor,  Q  R  S  Neon  Co;  sign. 

4585-86  Various  locations  and  own- 
ers ;  contractor  Q  R  S  Neon  Co ;  signs. 

4587  2956  24th  St ;  owner.  Joe  FH- 
biano;  contractor,  Q  R  S  Neon  Co; 
sign. 

4588  2262  41st  Ave;  owner,  Pacific 
Coast  Construction  Co;  contractor,  B 
J  Doherty;  9  outlets;  9  switches;  18 
plugs ;  1   transformer. 

4589-90  2119  and  2123  47th  Ave; 
owner.  Marvel  Home  Building  Co; 
contractor,  B  J  Doherty;  10  outlets; 
10  switches;  13  plugs;  service;  1 
transformer. 

4591-92  N  Lawton  and  Moraga  100 
It  W  44th  Ave;  owner,  Pacific  Coast 
Construction  Co;  contractor,  B  J 
Doherty;  temporary  saw  service. 

4593  E  17th  Ave  100  ft  S  Klrk- 
ham ;  owner.  Pacific  Coast  Construc- 
tion   Co;    contractor,    B    J    Doherty; 


4594  3456  Baker;  owner,  North- 
child;  contractor,  B  J  Doherty;  un- 
derground service. 


Birch;  contractor.  Self;  service;  mo-  |     4595    Examiner  Bldg,  3rd  and  Mar- 


tors. 

4.550  480  Potrero;  o\*ner.  .  ; 
contractor,  Geo  F  Brayer;  motors. 

4.'>.M  1654  Halght;  owner,  Sween- 
ey; contractor.  Better  Klec  Co;  al- 
terations. 

4552  1676  47th  Ave;  owner,  M  .' 
King;  contractor.  Century  Elec  Const 
Co ;  12  outlets ;  12  switches ;  12  plugs. 

4.V53       SAV     cor     llih     Wyandotte: 


ket  Sts;  owner  and  contractor.  San 
Francisco  Examiner;  38  outlets;  8 
plugs ;  service. 

4596  453  Duboce;  owner.  Foley; 
contractor.  Star  Electric;  remove 
substation  wiring. 

4597  355  Stockton;  owner.  Lach- 
man  Bros;  contractor.  Central  Elec- 
tric ;  remodal  main  board. 

4598-60     Various  locations  on  Mar- 


1210  Kains ;  owner.  R  P  Cope ;  deal- 
er. Hugh  Taylor;  water  closet;  wash 
basin ;   sink. 

1482  Lincoln;  owner ;  dealer. 

Durant  Plumbing;  shower. 

2316  Ward;  owner.  Craig;  dealer. 
M  J  Schmitt;  water  closet;  wash 
basin ;  bath  tub. 

1201  Russell;  owner.  Callego;  deal- 
er Sevendermann  ;  water  closet ;  wash 
basin  ;  sink ;  shower. 

808  Grlazly  Peak;  owner.  H  Ties- 
low ;  dealer,  Sevendermann ;  3  water 
closets;  3  wash  basins;  bath  tub; 
sink;  wash  tub;  shower. 


owner,    Calles;    contractor.    Century    ^et    St;    owner,    Hansford    Building; 
Elec  Const  Co;  alterations.  .contractor.  Central  Electric;   14  out- 

4554-55     1671    79   47th    Ave:    owner,    lets;  12  plugs. 
M  J  King ;  contractor.   Century   Elec  )      49^)1     240  Market  St ;  owner.  Hans- 
Const  Co;  12  outlets;  12  switches;  12    ford   Bldg;    contractor.  Central   Elec- 
plugs;  transformers.  Uric;  28  outlets;  16  plugs. 

4557      2149    Slelner:    owner    .  :        4502     250  Market  St ;  owner.  Hans- 

contractor.    Century    Elec    Const    Co;    ,0^^   Bldg;    contractor.  Central  Blec- 

^''f^S'   fSiVi^iai,^'^^  .  ^   ,.    U»^c;   "  outlets;  12  plugs. 

4568     2046  23rd  Ave :    owner.   G^^d :        4603     266  Market  St ;  owner.  Hans- 
contractor.    Century    Elec    Const    Co;',ord   Bldg;   contractor.  Central  Elec- 

^  ]'«o**1.A,^  w'^'V^-   ^   P'"'*'-       r.   .      trie;  28  outlets;   16  plugs. 
AKKn      3Q7    Monterey    **••*    '  ■         f     e 


4669  607  Monterey:  owner.  But- 1  4304  350  California;  owner,  Kerr 
Cher:  contractor.  Century  Elec  Const  gteamshlp  Co;  contractor,  Westlng- 
co:  motors.  house  Electric  Corp  (Elevators  Dlvi- 


4.560      2627    Mission :    owner,    Gross-  I 
man:  contractor,  Centurj*  Elec  Contt 
Co  -alterations. 

4l|l  579  ^7th  Ave;  owner.  Matson ; 
conWactor.  Century  Elec  Const  Co : 
alterations. 

4C62    947  Plymouth;  owner,  ; 

contractor,  Kennedy  Elec  Co;   trans- 
formers. 

4663  746  Edinburgh  ;  owner,  Jr nt  • 
contractor.  Kennedy  Electric  Co;  4 
plugs. 

4.564  Civic  Auditorium:  fiwner. 
City  of  San  Francl.sco;  contractor.  C 
J    Holzmueller;    temporary    lighting. 

4565  9  Main;  owner,  ;  con- 
tractor, Casey  Elec  Co;  alteration.". 

4.166  1 51 C  Ocean ;  owner.  King: 
contractor,    Victor    Lemoge ,     sign.*. 


sion) ;  motors. 

4605  743  Washington ;  owner,  Chi- 
nese Telephone  Exchange;  contrac- 
tor, \C  J  Holrmueller;  _. 

4606  2560  Divlsadero;  owner,  Mrs 
M  Gerbode;  contractor,  C  J  Hols- 
mueller;  

4607  800  Chestnut;  owner,  Califor- 
nia School  of  Fine  Arts;  contractor, 
C  J  Holzmueller;  

4608  2761  24th  St;  owner,  Roose- 
velt Cleaners ;  contractor  Stone-Ryals 
Electric;  _. 

4609-11  Various;  ov/ner.  Rosetti  St 
Blancalana ;  contractor.  Old  San 
Francisco  Electric;  underground  serv- 
ice. 
4612-15  Various  locations  and  own- 
4567  200  BuKh:  owner.  Standard  I «";  contraltor.  Old  San  Francisco 
Oil  Co;  .onfractor.  V  Lom.igr ;  ser-  Electric;  undergrmind  service, 
vice. 


4.*i4!S9  Foot  of  5th  Ave;  owner.  Bay 
City  Asbestos;  contractor,  T  L  Ros- 
enberg:   fixtures. 

45460  4042  Piedmont:  owner.  H  H 
Lack;  contractor.  Ets  Hokin  &  Qril- 
van :    alterations. 

45461  4042  Piedmont :  owner.  H  H 
Lack:  contractor,  Ets  Hokin  St  Gal- 
van  ;  fixtures. 

46462  1067  7th  St:  owner.  Van 
Bokkelyn  Cole:  contractor.  Roberts 
Ltp:    F'.x;    fire    repairs. 

45463  1136  571h  Ave;  owner,  Aus- 
tin Co:  contractor,  Broadmoor;  plugs. 

service ;    new   installations. 

45464  1136  57th  Ave;  owner.  Aus- 
tin Co;  contractor  Broadmoor  Elec; 
outlets;  pwitche.s;  plu^s;  new  in- 
stallations. 

45465  9318  E  14th  St;  owner.  Cor- 
onett ;  contractor,  Broadmoor  Eltc; 
outl«»t8 :    .•"Witches :    plugs. 

45466  900  High  St;  owner,  L  A 
Young  Spring  &  Wire;  contractor. 
Broadmoor  Elec :   new  installation. 

1.5467     3021   22nd   Ave;   owner.  Gar- 
cia :     contractor,     Broadmoor     Elo"" : 
outlets ;     switches;     plugs;     new     in 
stallations. 

45468  10122  E  14th  St:  owner. 
Elmhurst  Realty;  contractor,  Broad- 
moor Elec;  Hlgn. 

45469  Hobart  &  Telegraph ;  owner, 
Melnburger;  contractor.  Cole  Elec  • 
outlets:  switcheH .  plugs;  sign;  al- 
terations. 

45470  357  13th  St;  owner.  Doc 
Henderson:  ro».tr,?ctcr,  Scott-Butt- 
ner;  fixtures. 

45471  1497  7ih ;  owner.  A  LeLuc- 
<"hl;  contractor.  Paramount;  fix- 
tures. 

4.5472  1391  15th  St:  owner.  Carna- 
tion Co;  contractor.  Paramount;  fix- 
tures. 

45473  1391  16th  St;  owner.  Car- 
nation Creamery ;  contractor  Fara- 
mo'jnt;  outlets;  switches:  plug.s ; 
service ;  motors. 

45474  4340  Broadway;  owner, 
Hoffman  Candy  Co;  contractor.  Par- 
amount. 

45475  2383  Thackeray  Dr;  ow»irr. 
O  W  Johnson;  contractor.  Para- 
mount Elec;  outlets;  switches;  p'ugs. 

46470  911  Alma:  owner.  Younger: 
contractor.  Paramount;  outlets: 
switches:  plugs;  alterations;  new 
tnstallati-jns. 

45477  1961  San  Pablo;  owner.  San 
Pablo  Drug  Store;  contractor.  Para- 
mount;   sign. 

45478  1961  San  Pablo;  owner,  San 
Pablo  Drug;  contractor,  FViramount ; 
outletp;    .switches,    plugs. 

45479  3788  Telepgraph ;  owner. 
Century  Ref  Co ;  contractor,  .  Para- 
rnoimt ;    plugs;    motor». 

45480  19th-Telegraph;    owner.  Pay- 


Telograph ;    owner, 
contractor,      Pai-a- 
mount  outlets;  switches. 

4.'»8.''  1;m h -Telegraph  ;  owner,  Pay- 
less Mkt,  Dan's  Mkt  -  contractor. 
Paramount:  outlets:  switches;  al- 
terations. 

4548-}  19th-Tclegraph  ;  owner.  Pay- 
less Mkt.  Vett's  Nuts;  contractor. 
Paramount ;  outlets ;  new  installa- 
tion. 

45485  2436  Broadway  .*t  25th.  own- 
er. Coca  i:ola  Co;  contractor.  Neon 
Maintenance  Corp;   sign. 

4f548e  144  14th  St:  owner.  Coca 
Cola  Co:  contractor.  Neon  Mainten- 
ance Corp:  sign. 

45487  9011  Skyline  Blvd;  owner, 
Bra.sa  Elec  &  Mech ;  fixtures, 

45488  6218  CUve  Ave ;  owner.  Brass 
Const  *Co;  contractor,  Pac  Elec  & 
Mech :  fl.xtureK. 

45489  9261  Skyhne:  owner,  BraH.s 
Const  Co;  contractor,  Pac  Elec  Sc 
Mech;    fixtures. 

45490  9273  Skyline;  owner,  Brana 
Const  Co;  contractor,  Pac  Elec  & 
Mech ;    fixtures. 

46491  *77  14th  St;  owner.  Royal 
Show  Case;  contractor,  Pac  Elec 
Sc   Mech;   outlets;   switches;    plugs. 

45492  MacArthur  &  B'way:  own- 
er, A  Williams  Stole;  contractor,  Pac 
Elec  Sc  Mech ;  outlets ;  switches ; 
plugs :    alteration!). 

46493  MacArthur  &  B'way,  own- 
er, A  Williams  Store;  contractor,  r'ac 
Elec   *   Mech ;    fixtures. 

46494  6106  Castle  Dr:  owner. 
Brass  Const  Co;  contractor.  Pac  Elec 
AMech ;    fixtures. 

45495  1950  E  21rt  St;  owner. 
Hwarnlgan :  contractor.  Payne  Sc 
Burke;    outlets:    bwltches;     plug.i. 

45496  NW  Telegraph  and  39th  St  ; 


BUILDERS 

CONTRACTORS 
ENGINEERS 
SUPPLIERS 

Would  you  join  us  in  the  financ- 
ing of  a  Construction  Finance 
Company? 

This  company   would   market 
the     securities    with     which    to 
build  buildings,  carry  on  devel- 
opment  projects,    and   generally 
aid  sound  improvement. 


W.  J.  KELSEY  &  CO. 

25  Taylor  Str*»t 
SAN  PRANCISCO.  CALIP. 


OAKt.AND 


Plumber.  J  F  Tancredy:  owner.  H 
Schuster:  3  f  ix ;  3  water:  716  L<in«- 
ridpe. 

Plumber.  J  Sorenson  •  owner.  J 
Hayes;  14  fix;  7  gas;  24  water;  6077 
Claremont. 

Flumbtr.    W    E    Ruf;    owner.    Mf 
Guire  A  Hester;  2  fix;   1  water;  3,16 
106th    Ave. 

Plumbei.  Chas  W  Knight;  owner, 
Blspo :  6  f  Ix  ;  2  gas ;  12  water ;  642S 
Grove  St. 

Plumber,     Henry     E     Lee;     owner. 


STURGIS  &  WELSH 

Commercial  and 
Residential  Painting 

Free  Estimates 
QUICK  SERVICE 

Phones 
EXbrook  0544 

TUxedo  20-^8 


4568  115  AlliEon   St,   owner, 
contractor.     Louis     M     Van     Hecke; 
range    installation. 

4569  990  Howard;  owner.  Gootl- 
wlll  Industries;  contractor.  Dewev 
Elec  Co;  .survey. 

4.570      1597    Fulton;    owner.    ; 

contrnctor.  American  Elec  Const  Co; 
signs ;   alterations 

4571  438  Valencia:  owner.  ; 
contractor,  Amer  Elec  Const  Co; 
alterations. 

4572  217     Third ;     owner. 


4616  1433  Van  Dyke;  owner.  Beau- 
mont ;  contractor.  State  Electric ;  mo- 
tors ;  service. 

4617  2180  Sutter;  owner.  Basman; 
contractor.  Century  Electric;  special 
complaint. 

4618  1401  Illinois  St;  owner,  ; 

contractor.    Frank   F  Goodman;  mo- 
tors. 

4619  1800  Evans  Ave;  owner.  Glllon 
Lumber  Co;  contractor.  Frank  F 
Goodman ;  temporary  saw  service. 

4620  1321  20th  Ave;  owner ; 

contractor.  Frank  F  Goodman;  3  out- 


'ITCil 


Cisnl  Grip  Drive  Doweh 


Double  Crip  Spike$ 

T/mb«r  Coiifi*cfors  oiid  7oo/t 


TIMBER  ENGINEERING  CO.  OF  CALIFORNU 


4)14  CaUtoniia  St.,  Saa  Frandacv 
SKriia*   7972 


119 1    So.    Broadway,    Lo«    Angalaa 
PRoaparl    8^69 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7513 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cobin«t  Sinks 

Wall   Cobincts 

Floor  Coblnrts 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNdorhill  2727 


*: 


PACES 


owner.    Special    Site    Sign    Co;    cou- 
traotor,  Spoa  Elec;  wire  two  panels. 

454a7  S  Grand  Ave  140  E  Webster 
St;  owner,  Special  Site  Sign  Co, 
contractor.  Spott  Elec;  wire  two 
panels. 

454»8  E  14th  St  140  W  80th  St; 
owner.  Special  Ste  Sign  Co;  con- 
tractor, Spott  Elec;  wire   1  panel. 

4MM  BE  MacArthur  and  Rau- 
dolph;  ovner,  Specla:  Site  Sign  Co; 
contractor,  Spott  Elec;  wire  panels 
2,  3  and  4. 

45500  Cor  1727  Grove  St;  owner. 
Caporgno  Mortuary;  contractor  Spott 
Elec  Co;  primary  circuit. 

45B01  4011  Allendale  Ave;  owner, 
A  E  Rowe;  contractoi.  Haynes  Eloc 
Co;  outlets':  fixtures;  new  instal- 
lation :  reccptaclef . 

45502  4346  Short  MiJi  Road;  own- 
er,   ;  contractor,  James  Ander- 
son ;  temp  saw. 


DAILY     PACIFIC     BUILDER 


FRIDAY.  APRIL  4.  1947 


4S508  4«3  lltb  St;  owner,  Rettall 
Center  Store;  contractor.  Spott  EJec 
Co;   new   installation. 

4M04  1222  Franklin  St;  owner.  7 
Dwarfs ;  contractor.  Linglais ;  change 
to  private  n-etcr. 

45606  241»  Telegraph  ;  owner.  June 
•loldle;  contractor,  Paramount  Elec- 
sign. 

45606  32S  13th  jtt,  owner.  West- 
ern Novelty;  contractor.  Paramount 
Elec;   fixtures. 

45507  8W  Bond  and  Fleming; 
owner,  Fleming;  contractor.  Collina 
Elec;  outlets;  switches;  plugs;  now 
Installation. 

45508  4200  Foothill  Blvd ;  owner, 
Flnberg;  contractor,  Collins  Electric 
Co;  alterations. 

45509  5967    Buena    Vista;    owner, 

•• ;  contractor,  Collins  Elec;  oui- 

lets;     switches,     plugs;     alterations; 


CLASSIFY) 


1—    MISCELLANEOUS 

Are  you  interested  In  well-trained, 
qualified      men?       SUPERINTEND- 
ENTS. ARCHITECTS,  ENGINEERS. 
DRAFTSMEN,    SURVEYORS.  ESTI- 
MATORS.    BALES     ENGINEERS. 
CONSTRUCTION      ACCOUNTANTS, 
TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.    STEVENS.   OArfleld   1617 
Taohnfoai  Po«ltlon»  Aganoy 


MEN  AVAILABLE: 
ENGINEERS,    C.E.,    M.E.,    and    E.E 
SUPERINTENDENTS,    COMM.    and 
INDUSTRIAL     GRADE;     CARPEN- 
TER ETupts.,  WORKING  FOREMEN. 
ESTIMATORS.     ARCHITECTS. 
DRAFTSMEN.  ARCH.  STRUCT,  and 
MECHL.      SURVEYORS.      INSTRU- 
MENTMEN.    RODMEN.    ACCOUNT- 
ANTS. TIMEKEEPERS,  SALES  EN- 
GINEERS.    A    complete    Ubrary    r.t 
capable  men   to   choose  from. 
Call 
HENRY  IIELBIG  or 
RALPH  OLSEN 
YUkon  6-0579 
This  AGENCY  is  designed  for  the 
Building  Industry 


BOOKKEEPING  SERVICE 

All     taxes.     p.-»yrollc     lor     business 

flrirs,    contractors    and    individuals. 

No   account    loo    larjce   oi    too   small 

SEn bright   4462. ufi 

Si-'h:ciFICATIONS.  expertly  lypcu 
or  mimeographed.  Rm.  608—593  Mar- 
ket St      Phone  PRospect  7872. 

(4/14) 

2—     HELP  Wi^iiTED  ^ 

felSNIOR  ARCHITECTURAL 
DP.AFT8MAN.  Out  of  town  position 
MuEt  be  1st  class.  Capable  of  sketch- 
es, working  drawings  and  detallM. 
.Salary  will  be  satisfactory  to  a  fa*t 
worker,  able  to  produce.  Phone  SU 
6169  for  appointment  (il> 


ENGINEER,  capable  of  Uklng  full 
charge  estimating  and  field  opera- 
tions Sewage  and  Dralnllne  work.  Re- 
ply Box  41,  c/o  Daily  Pacific  Builder. 

(4/8) 

3— POSITION  WANTED 


CONSTR.  SUP'T  available  now ;  20 
yrs.'  experience,  public,  monuments!, 
hospital  bidgs..  housing  projects,  sew- 
age, water  filtration  and  industrial 
plant  construction  (Quantity  survty 
works.  Take  full  charge  of  opera- 
tions. John  Glngrtch,  1646  West  &o- 
rona,  Stockton.  Phone  Stockton  9.. 
0818.  (iy7) 

4^^  WANTED 


14-Yd.  CRAWLER  CRANE,  flO-ft 
boom,  c1e.mshrU  bucket.  Hogan  and 
Van  Gelder.  621  Bayshore  Blvd..  San 
Franclpco.     Phone    JUnlper    4-6670. 

(4/7) 

6—  FOR  RENT 


LUMBER  HANDLINO  EQUIP- 
MENT :  CARRIERS,  STACKERS. 
TRUCKS.  Pacific  Carrters,  Oakland 
KB  4-1661. 


FOR  SALE 

LUMBER.  SOIL  PIPE,  SHEET 
ROCK;  FIR.  all  sizes,  spcdflcff 
lengths;  PINE,  boards  kiln 
dried;  TIMBER,  anv  length  and 
dimension:  MILL  WORK,  rail 
ties,  millwork:  DOORS,  SASH. 
SHINGLES,  MOULDING; Wood 
Lath,  Metal  Lath,  Rock  Lath. 
Nails.  Plaster  Board,  Plywood, 
Oak  and  Pine  Flooring 
Carload  I./Ots 

Aaaodsted 
General  Contractors'  Sanrice 

1151  Sutter  St..  San  Franrisco  9 
PRo^pect  4500  or  2800 


FOR  SALE 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quanUty  of 
26  -  gauge  comigatad  ALUMINUM 
FHEETS.  standard  dimension.  Pbons 
Mr.  Crandall.  SUtter  8266.  (If) 


^J^*^  unused  K  A  E  PARAGON 
DRAFTING  MACHINE  wffh  scales 
Wni  sell  for  $80.  Call  San  Bruno 
8739  after  6  p.  m.  (4/9) 


SCHRAMM  60-ln.  AIR  COMPRES- 
.SDR.  used  less  than  100  hrs.  Sauia 
Rosa  8490- W.  (4/9) 


Corrufrateo  ALUMINUM  SHEETS 
19  gauge,  .036-ln.  46Hx96-ln.  Alum-' 
Inum  Products  Co.,  3245  16th  Stree* 
Phone  UNderhlll  2166  or  SUtter  6700 


JAEGER  CONCRETE  MTXER. 
Model  14  EL,  pneu.  tired,  with  «»klp 
loader  and  water  tank,  as  is.  $1500 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  ovei 
hauled  and  rolls  retired,  as  is.  $1200. 
J.  HENRY  HARRIS.  26P7  Ninth  St., 
Berkeley:    phone   THornwall   7165. 


1  SINGLE  DRUM  HOIST.  15- in. 
diameter  x  i4-ln  .  lOM  lbs  draw  pui; 
30-h.p.  Fairbanks  Morse  induction 
motor,  control  starter  on  steel  skld.i 

2  DOUDLE  DRUM  HOISTS,  12x16 
with  2  nigger  heads,  40-h.p.  G.  E. 
Induction  Motors. 

2  S-A  CAR  PULLERS,  Capstnr 
type,   10-h.p 

NOBLE   CO.,    1S60— 7th   Bt.,   Onkland. 
Phone  Higate  8768 


PLYWOOD 

All  sires,  plain  or  reski  sealed  plv- 
wood  .available  in  any  quantity,  iii- 
cluding  truck  and  trailer  lots.  State 
amount  and  write  for  prices. 

CONVERSE   INDUSTRIES 
Stockton   Blvd.   and  Fruitrldge   Road 

Phone  Sacramento  6-647A 
P.  O.  Box  549     -     Sacramento.  Calif. 

(tf) 


ROAD  ROLLER,  lO-ton,  3-wheel; 
engine  and  wheels  in  first-class 
condition ;  bargain  price  flOOa 

CONCRETE  MIXER,  14-cublc  foot. 
Rex,  4  solid  rubber  tires ;  good  con- 
diUon;  price  |800.  2875  Hannah  St, 
Oakland,  Higate  2490.  4/7 


BARGES— Open— flat  deck  60  ft.  to 
110  ft  long.  Some  only  four  years  old. 
All  In  GOOD  CONDITION. 
BAY  CITIES  TRANSPORTATION 
CO.  Pier  5.  San  Francisco.  SUtter 
8933.  4/7 


-n*- 


PI.YWOOD,     %  -  In'^h     Waterproof. 

Ideal  for  formt-.   sub-floor.^.  sheeting. 

36  ft.  LCV  Hulls  stripped  of  fittlnKR 

GARDINER   MFG.   CO 

HInch   TEmplebar  7823 

2711   Union   Street  -  Oakland 

(4/9) 


FANS— BLOWERS 

COMPLETE  STOCK  AVAILABLE 

WITH   AC   110-220-V.  MOTORS 

Can  be  purchased  separafely 

Or  we  can  make  complete  installation 

PHONE  OR  WRITE   FOR 

CIRCULAR 

W.  B.  BAKER  &  CO. 

1110  Mission,  San  Francisco,  HE.  2676 


HAVING  TP.OUBLE  WITH  JAN- 
ITORIAL PROBLEMS?  Our  service 
and  lupplies  will  assist  in  a  saving 
of  cost  and  time.  Indumtrial  Service 
Co.,  600— 16fh  St..  O.nkland.  I'honr 
Twin  Oaks  6096.  (4/7' 


USED  DOORS  dk  SASH:  Six.  3x7- 
ft.  X  2-ln.  Oak  veneer  finish  glare: 
twelve  8x13  In.  cabinet  doors.  Ply- 
wood and  finish  board  panel  1-ft.  11- 
m.  X  6-ft  3-in.  x  1-ln.:  Dalmo  Sash 
with  hwd.  3ft  0-in.  x  2ft  9-ln.  r 
1%-ln.:  six  lights.  Call  M.  Green- 
field. San  Aiifielmo  2014.  (4/At 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pocific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANaSCO 

UNdarhill  3144 


addition. 

45510  SE  24th  and  Grove  Streets; 
owner.  Duchess  Sandwich;  contrac- 
tor.  California    Elec    Co;    12    plugs 

45611  NE  School  aud  Maple  Sts; ; 
owner,  FV>terson ;  coatractor,  Scott- 
Buttner  Co;  addition. 

45512  E  73rd  Ave  50  NE  MacAr- 
thur; owner  Dr  Austen;  contractoi, 
Scott-Buttner ;    new    mstaDatlon. 

45613  Broadway  and  Clifton;  own- 
er,  Mr  Mackey ;  contractor,  p'luoro 
Elec  Co;  24  fixtures. 

45514  i'057  64th  Ave;  owner.  Ei'w 
Meyers;  contractor,  Fluoro  Elec  Cc ; 
3  fixtures. 

45515  2057  ftlth  Ave;  owner,  Edw 
Meyerf. ;  contractor,  Fluoro  Elec  C-; ; 
switches  •  motors. 


BERKELEY 


67968  895  Arlington ;  owner,  Robert 
Redfleld;  contractor,  Jones  Electric; 
2  outlets;  2  switches;  1  fixture;  2 
plugs;   1   circuit. 

67969  2861  Shasta  Ave;  owner,  N 
Partsch ;  contractor.  College  Avenue 
Electric;  15  outlets;  14  switches;  18 
plugs;   5  circuits. 

67970  1461  Virginia;   owner,   Kam- 


Classified  Advertising 


ALUMINUM  SHEETS.  22-gauge, 
3xlO-ft;  POWER  UNITS.  16-h.  p. 
Continental  Gas  with  or  w'thi  ut  3»a 
kw  Eren. ;  WELDER  BARGAINS', 
gasoline  and  electric  driven,  new  ano 
used;  STEEL  PIPE.  2-ln.  diam.,  9/16 
Inch  x  10  ft.;  NEW  DEPARTUUK 
BEARINGS.  Ige.  sizes.  6313,  3313.  310, 
331C'.  !5309;  STEEL  PLATE  AND  AN 
GLES:  94x363xVj-;n.,  6xl6-ft.  x  '4- 
In.  Plates,  2x2x%-ln.  x  30-ft.,  2Vix3x 
5/16-ii'.  Angles,  few  other  sizes";  2- 
TON  TRAIJ^RS.  pneumatic  tires,  4 
wheeled,  electric  brakes.  PNEUMA- 
TIC SAW  12-!n.  Ingr^rsoll;  TRACK 
FIN  PRESS  Caterpillar,  hydraulic: 
STKEL  TANKS,  l.-,0  to  10  M.  gal 
capacity;  TRANSFER  CARS,  stand, 
gauge,  24-ln.  h<gh.  20-ft.  long,  77-ln. 
wide,  2C-ln.  wheels,  15-in.  I  beam 
frame,  wooden  bed.  D.  PETRIE,  1203 
Fairfax;  phone  Mission  0210;  eve- 
nings Fillmore  «886.  (4/8) 


Ion;   contractor,  Holbrooks;  1  motor. 

67971  823  Oxford;  owner.  Perry; 
contractor,  Holbrooks;  1  motor. 

67972  1505  Spruce;  owner,  Dixon; 
contractor,  Holbrooks;  1  motor. 

67573  2619  Ashby;  owner,  Dr  L 
Chllcothe;  contractor,  Ets-Hokln  ft 
Gal  van  ;  5  fixtures. 

Wilson     67974      1607     Derby;     owner 
and  contractor,  Isaac  Wilson;  range. 

67975  2069  University;  owner,  W 
Achaeon;  contractor,  Granholt  Sheet 
Metal  Co;  1  motor. 

67976  84  Plaza  Dr ;  owner, ; 

contractor,  Matson  Electric;  1  motor. 

67077    3167  Adeline;  owner.  _# ; 

contractor,     Matson     Electric;     time 
switch. 

67978  3167  Adeline;  owner,  ; 

contractor,     Matson     Electric;     new 
service. 

67979  2300  Shattuck ;  owner, ; 

contractor,    Matson    Electric;    1  out- 
let; 1  fixture;  1  motor. 

67980  2001  Dwlght;  owner,  Her- 
rick  Memorial  Hospital;  contractor, 
Matson  Electric ;  34  outlets ;  26  plugs ; 
18  switches ;  62  circuits. 

67981  2033  University;  owner,  U  C 
Theater;  contractor,  Matson  Elec- 
tric; 2  outlets;  2  switches;  5  motors; 
sub-panel. 

67982  800  Delaware;  owner,  W  L 
Wills;    contractor.    V   G   Electric;    6 


POSITIONS   OPEN 

S  -  019  STRUCTL  DRAfTSMAN, 
exper.  on  steel  and  concrete;  ^16 
month  plus  O.T.  12  month  contract. 
Manila. 

S-670  DRAFTSMAN,  civil,  struct  I.. 
electl.,  or  arrhtl.,  with  about  6  yeart' 
exper.;  $445  month.  Apply  by  !«;♦- 
ter.    Pacific  Islands. 

S'-572  ASST.  CHIEF  ENGR..  C.E. 
grad.,  to  plan  utilities,  roads,  orldges 
etc. ;  ?635  month .  also  a  civil  engr 
for  field  work  and  a  bldg.  estimator 
for  field  office;  $513  month;  12  mo. 
contract.    Go  single.    P.  I. 

ENGINEERING  SOCIlTliS 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook.  Uqr. 

57  POST  ST.  S.  P.  4 

GAritold  f24S 


outlets;  5  fixtures;  4  circulta;  4  mo- 
tors. 

67983  1501  Oxford;  owner,  W  R 
Rowe;  contractor,  Tlmmons-Berk ;  6 
outlets;  7  switches;  9  plugs;  2  cir- 
cuits. 


GARDEN  FENCE,  4-ft.,  in  100-ft. 
rolls;  FLOOR  CRANES,  2-lon,  p<jrt- 
able:  STEAM  CLEANING  MA- 
CHINES, portable,  for  machinery; 
WELDERS,  gap  and  electric  driven. 
Act  Mfg  and  Supply  Co.,  Mission 
and   Hillside:    Phr.nc   JUniper   4-8910. 

(4/8  > 


WIRE  ROPE.   V*-  to  IH-ln.:  mos' - 
ly   new.     Liberal   di.seour.t   for   quan- 
tity.   SLINGS,  SHEAVES  8-  to  18-ln. 
GARDINEFi  MFC    CO 
Hinch  TEmplebar  7823 
2711  Union   Street  -  Oakland 

(4/9^ 


The  ORIGINAL  Pre-sealed  Insulated  Pipe 


For  Maintenance-Free  Service  m 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


Trade  Mark  Reg.  U.  8.  i'atent  Office 


DURANT  INSULATED  PIPE  COMPANY 


I'    RUNNYMEDE   ST. 


f  At  O    AL  TO     CAL 


0hfr1bMH4  By 

NEIL  H.  PETERSON  COMPANY 

1129  POLSOM  STREET  SAN  PRANCISCO  3.  CAUP. 

PftoM  UNdvrhlll  tOSO 
Washlngten,  Crag  on  and  Tarrltory  SMitharn  Callfsrnlai 

of  Alaakat  ENQLItH  A  LAUBR,  Ina 

Lo«  AnaalM  t1,  Calif. 

Phon*  Richmond  6S1t 

1978  South  Los  Angoloo  %U 


H. LANQDON  COMPANY 

72  Vino  8tro«t 

Soattio  1,  Washington 

Phono  BLIloU  0230 


SERVICE 

STATIONS 


^  Rest  Rooms;  Drive-in  Restaurants;  Display 

Buildings;  Metal  Canopies;  Steel  Fabricated 

Buildings;  Flat  Panel  Type  Buildings.. . built 
% 

to  your  own  specifications. 

For  complete  information  write  or  telephone 

Michel  &  Pleffer  Iron  Works,  Inc. 

W.  A.  JAMES,  Moaagrer  St— I  Building  Dtriiton 

Tenth  and  Harriaon  Streets,  San  Francisco  3,  California 

Telephone  MArket  5966 


SECTION    TWO 


FRIDAY.  APRIL  4.  1947 


BID  OPENING  SCHEDULE 


SUPPUES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


PAGE  9 


PROSPECTIVE 
BIDDERS 


Officers'  Quarter*  and 

UtiHties,  Castle  Army  Air 

Field,  Near  Merced 


BIOS:  Saoramonto  District,  Corps  of 
Engineers,  War  Department,  Wright 
Bldg.,  Sacramento,  Calif.,  April  15,  2 

»  •    nWo 

C.  M.  Alien.  Box  463,  Fairfield,  Cal. 

T.  C.  and  W.  H  Irwin.  126  North 
Broadway,    Fresno,    Calif. 

C.  A.  Otto  1026  H  St.,  Maryavirc, 
Calif. 


A    R.  Liner,  Box  43.  Merced.  Calif. 
Bingham  Constr.  Co.,  Kouto  2,  Box 
5975.    Sacramento,    Calif. 

Harold  E.   Peterson,  2917  V  Street, 
^atramentO,  Cali.f 

Katthcw   A.    Little,    1    Grand   View 
Ave.,    San    Francisco,   Calif. 

J.1S.  McFarland,  266  Laguna  Honda 
Blvd.,  San  Francisco,  Ca»if. 

Pacific    Coast    Builder«,    2830    18lh 
St.,   San  Francisco,  Calif. 

Arthur   J.    Isaacson,    219    W     Rose 
.St.,   Stockton,  Calif. 

Moore    and    Moore,    Route    2.    Box 
289-Z,    Chlco,    Calif. 

J.    A.    Bryant,    1813   Capital    Street, 
Vallelo,  _Calif. 

R.   J.   uunlap   Co..   785   Market    St., 
San    Francisco,   Calif. 

Guy  E.  Hall,  310~30th  St.  Baker:' - 
field,  Calif. 

G    W.   Williams   Co.,    10   Callfoniio 
Drive,    Burlingame,    Calif 

L.   H.  Hansen   and  Sons,  313  Palm 
Ave.,   Fresno,   Calif. 


GRADING  AND  SURFACING,  SAN  LUIS 


R.  J.  Daum,  6803  West  Blvd.,  Ingle- 
wcod,  Calif. 

Myers    Bros..    3407    San    Fernando 
Road,  Los  Angeles,   Calif. 

Harvey  E.  Nichols,  9.^6  E.   Slauson 
Ave.,   Los  Angeles,  Calif. 

Campbell  Constr.  Co.,  800  P  Street, 
Sacramento,   Calif. 

Francheechl    Con.str,    Co.,    845    Ma- 
rina Blvd.,  San  Francisco,  Calif. 

Lawrence   Constr.    Co.,   3020   V    St 
Sacramento,   Calif. 

Frank  Maloney,   1915  S  St..  Sacra- 
mento, Calif. 

Carl    N     Swenson    Co..    P.    O     B.ox 
558,   San    Jose.   Calif. 

E.  T.  Haas  Co.,  P.  O.  Box  411.  San 
Mateo,  Calif. 

Anderson   &   Ringrose,   320    Mark.n 
St.,    San    Francisco,    Calif 

Barrett    &    Hllp.    018    Harrison    St.. 
San  Francisco,  Calif. 

Central  California  Constr.  Co.,  Ire. 
116  Erie  St.,  San  Francisco,  Calif. 

Clinton  Constr   Co.,  »23  Folsom  St  , 


Bid  Op«nln0  Dat*  Projaot 

•*-  <—  —Sup.   and   Mtl« 

4-  4—  6:00  P.M.— Air  Compressor 
2  KX)  P.M.— Steel  Cabinet 
3 :00  P.M.— Armature  Colls 


4- 
4- 

4-  4— 


Panama  Canal.  Canal  Zone 
Calistnga 
San  lYanclsco 
San  Francisco 


N*todln  iMuaef 


4- 
4- 
4- 
4- 
4- 


2 :00  P.M.— Reinforcement  Bars,  Colorado-Big  Thompson 

o  n/t « ,,     «  Project.  Colorado 

2 :00  P.M.— Steel  Strand 

3 :00  P.M.— Telephone  Poles 

4  .-00  P.M.— Loam 

4 .00  P.M.— Piantinir  of  Orasa 


Kendrlck  Project,  Wyoming 

San  Ftunclsco 

Stockton 

Stockton 


2:00  P.M.— SUlUnjr  Wells  and  Piping    Davis  Dam  Project  Ajrla., 


4- 


Low  and  Only  Bidders 

Qradlnfl  and  Surfacing  Cost  $50,890.70 

SAN  LUIS  OBISPO  COUNTY,  Calif. 
On  Oso  Flaco-Nipomo  Rd.,  between 
Southern  Pacific  Railroad  and  3.2 
miles  easterly. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, CaUf. 

Includes  about  3.2  miles  grading,  fur- 
nishing and  placing  imported  bor- 
row and  applying  bituminous  sur- 
face treatment  to  central  portion 
thereof  and  applying  seal  coat 
thereto  and  applying  penetration 
treatment  to  shoulders. 

Low  Bidder— A.  Madonna.  1028  Chorro 
St.,  San  Luis  Obispo,  Calif.,  S50  - 
fi»0.70. 


excava 


(l.> „ 

(2> 

(3) _ 

f4) 

(8) „. 

(6) ^ 

(7) 

(8) 

(») , 

(10) 

(11) 

(12) 

(13) 


(A) 

..      «.50 

2.00 

.65 

25fl0.C'O 

1.6C 

5.00 

..    11.00 

..    11.00 

.10 

..    16.00 

5.00 

3.00 

4.00 


(B> 
$.47 

2.50 

67 

1500.00 

1.25 

lO.Oft 

15.50 

1100 

.08 

l&OO 

5.70 

3.40 

4.40 


The  work  involves. 

(1)  12,450  cu.  yds.  roadway  excava- 
tlon  ; 

(2)  260    cu.    yds.    structure 
tlon; 

(3)  40,350  cu.  yds.  imported  borrow;' 
(4)  develop   water  supply  and  fur- 
nish water  equipment; 
1307  M  gallons  apply  water; 
169  sta.  finish  roadway; 
31    tons    liquid    asphalt    (RC-2) 
penetration  treatment; 
230   tons    liquid   asphalt    (RC-3) 
bituminous  surface  treatment; 
37,550  sq.  yds.  prepare,  mix  and 
shape    surface    bituminous    sur- 
face treatment; 

40    tons    llqui    dasphalt     (SC-6) 
seal  coat; 

470  tons  screenings  seal  coat; 
486  lin.  ft  18-ln.  CMP,  16-gage- 
362   lin.  ft.  24-ln.   CMP,  14-ga«e! 
(D) 


(5) 
(6) 
(7) 

(8) 

(9) 


(10) 

(11) 
(12) 
(13) 


April 
Luis 


2  were: 
Obispo. 


Glendale,  |51,- 


Gabriel, 


An- 


(C) 

$.60 

1.50 

75 

1000.00 

1.25 

5.00 

20.00 

16.0C 

.07 

16.00 

4.6C 

2.45 

3.40 


$.42 

2.00 

.74 

1000.0(/ 

1.75 

10.00 

15.00 

l.VOO 

.10 

24.00 

5.50 

2.70 

3.70 


(E> 

$.66 

1.80 

.74 

1000  00 

1.50 

5.00 

17.00 

16.00 

.07 

16.00 

5.50 

3.00 

4.00 


(Fi 

$.40 

2.50 

.78 

100.00 

3  00 
7.00 

15.30 

15.4«< 

.10 

24.0io 

4  95 
3.50 
4.50 


OBISPO  COUNTY 

Total  bids  submitted 
(A)  A.    Madonna,    San 
$50,890.70. 
A.   A.  Edmonson, 
628.45. 

Brown    &    Doko,    Pismo    Beach, 
$53,523.25. 

Baker  &  Pollock,  Ventura,   $64.- 
451.85. 

Brown  &  KruU,   Palo  Alto,  $55,- 
316. 

Nathan    A.    Moore,   San 
$56,694.80. 

Frank  T.  Hickey,  Inc.,  Los 
geles,   $59,354.20. 

McArthur  &.  Sno,  Palmdale,  $63,- 
231.75. 

Dimmltt     Taylor,     Los     Angeles, 
$67,711. 

Granite    Construction    Co.,    Wat- 
sonville,  $69,987.30. 
Unit  prices  follow: 

(H) 

$.55 

3.00 

.90 

500.00 

1.26 

14.0(1 

14.00 

12.50 

.11 

30.00 

aoo 

3.50 
4.50 


(B) 
(C) 
(D) 
(E) 
(F) 
(G) 
(H) 
(I) 


(J) 


(G) 

$.50 

2.00 

.80 

3oo!oo 

1.60 

9.00 

18.00 

20.00 

.13 

23.00 

5.27 

3.05 

4.50 


(I) 

$.50 

2.00 

1.05 

2000.00 

2.00 

5.IX) 

16.00 

17.00 

.06 

30.00 

6.00 

2.25 

3.00 


Low  and  Only  Bidders 

Cradlnfl  A    Bridge         Cost.  $118,496.50 

NAPA  COUNTY,  Calif.  On  Silverado 
Trail  between  four  miles  northeast 
of  Napa  and  Callstoga. 

Owner — State  of  California,  Dlvlaion 
of  Highways,  Public  Wlorks  Bld|c., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  4.7  miles  grading  and  surfac- 
ing with  crusher  run  base  and  ar- 
mor coat  and  construction  of  a  re- 
inforced concrete  bridge. 

Low  Bidder — George  E.   Murray.  1702 
E  Marlpo.sa  Road,  Stooktun,  Calif., 
$118,496.50. 
The  work  Involves : 

(1)  35,000  cu.  yds.  roadway  excava- 
tion; 

(2)  876    cu.    yds.    structure   excava- 
tion; 

(S)  200  cu.  yds.  ditch  excavation; 


GRADING  AND  BRIDGE,  NAPA  COUNTY 


(J' 

$.70 

2  10 

1.05 

1500.00 

1.50 

10.00 

IS.OC 

icon 

.07 

18.00 

5.60 

2.80 

1.50 


(1) 

(J)...-.. 

(8) 

(«)_.„.. 
(6).  -.., 
(6). 


(A) 

$.52 

4.5C 

1.60 

.01 

.09 

.96 


(4)  72.000  sta.  yds.  overhaul. 

(5)  22.000   sq.   yds.  compact   original 
ground ; 

(6)  2200  cu.  yds.  imported  borrow; 

(7)  develop   water   supply   and   fur- 
nish water  equipment  r 

(8>  ISOO  M  gallons  apply  water; 
(9)  246  sta.  finish  roadway; 

(10)  18,000  tons  crusher  run  base; 

(11)  70    tons    liquid    asphalt     (SC-1) 
prime  coat; 

(12)  160  tons    liquid    asphalt    (SC-6) 
armor  coat; 

(13)  2760  tons  screenings  armor  coat; 

(14)  58  lin.  ft.  timber  bridge  railing; 

(15)  207    cu.    yds.    class    A    portland 
cement  concrete  structures; 

(16)  19.200  lbs.  bar  reinforcing  steel; 

(17)  17    cu.    yds.    remove    and    reset 
masonry  parapt; 
800  lin.  ft.  IS-in.  CMP,  16-gaffe; 
40  lin.  ft.   24-in.   CMP,  14-gace; 
150  lin.  ft.  30-in.  CMP,  14-gaca. 

submitted  Apn) 


(7) 800.00 

(8)_ 

(») 

(10) _.. 

til) 

(12)...- 

(!•)-._ 

(14). 


1.50 
14.00 

3.00 
22.0(. 
22.00 

8.00 

2.00 


(!»)„ 6000 

(ie)...„ 16 

(IT) 40.00 

(IS) 3.45 

«»)- 430 

(20) 5.10 


(B) 

$.eo 

3.20 

1.25 

.01 

.10 

1.15 

500  00 

2.50 

7.0(. 

2.6G 

27.00 

27.00 

5.85 

6.50 

60.00 

.06 

45.00 

2.50 

3.00 

4.2.5 


(C) 
f.65 

3.0(1 

3.50 

.01 

.05 

1.50 

700.00 

2.00 

9.0(1 

3.00 

20.00 

26.00 

5.50 

40(» 

60.00 

.08 

40.00 

3.00 

4.00 

■l.(W) 


(14) 
(19) 
(20) 
Totai  bid.H 

(D) 
$.80 
4.00 
2.00 
.02 
.06 
1 
1200 
2.10 
8.00 
2.80 

22.00 

32.00 
5.20 
3.26 

50.00 
.0925 

20.00 
2.60 
3.70 
495 


(E> 

J66 

3.75 

1.00 

.01 

.06 

1.25 

.'iOM.OO 

1.75 

10.00 
3.15 

2500 

25.00 
5.50 
4  00 

60.00 
.10 

50.00 
2.95 
380 
450 


(Fi 

$.85 

4.85 

2.40 

.015 

.06 

1.45 

970.00 

1.75 

12.00 

300 

26.00 

30.00 

5.90 

3.60 

ei.w> 

.10 

3600 

3.00 

4..'i0 

600 


2  wei  e  . 

(Gi 

$.85 

4.70 

1.80 

.01 

.05 

1.34 

2.V)0.(i'J 

1.40 

10.00 

2.90 

20.  ao 

19.C5 

5.40 

.5.00 

75.00 

.17 

130  00 

275 

3.80 

6.Vt 


(A)  George  E.  Murray,  Stockton,  Cal. 
$118,49P.50. 

(B>  A.  Q.  PUisch  Co.,  San  Francisco, 
Calif.,   «:i20,88d.S0. 

(a)    Harold    Smith,    St.    Helena,    Cal 
$:  28.887. 

iD)  Asta  Constr.  Co.,  Rio  Vista.  Cal, 

$129,315. 
tE(  E.  A.  Forde,  San  Anselmo,  Calif., 

$130,750.25. 
(Fj   a.  R.   McEwen   and   C.   M.   Syar 

Willitts.  Calif..  $139,647.55. 

(0)  A.  A..  ESdmonscn  and  A.  L.  Milli-r 
Saciamcnto,   Calif.,  $139,969.50. 

(H)    Louis   Biasotti   and    Son,   Stock- 
ton, Calif.,  $152,637.50.  ' 

(1)  Fredrlckson     Bros.,     Emer>'Ville, 
C4llf.,  $156,363. 

I  J)   J".   Henry   Harris,   Berkeley,   Cal. 

$167,061.70. 
(K)   Plombo  Constr.   Co.,    ,San    Frnn- 

Cisco,    $224.7E9.y/. 

Unit  prices  follow  : 


(H* 

$.46 

3.60 

1.80 

.016 

.06 

2.80 

2000.00 

1.75 

12.00 
4.20 

25.0C 

30.00 
6.50 
4.50 

68.00 
.08 

25.00 
2.75 
4.50 
6.00 


(I) 

$.60 

440 

3.76 

.01 

.06 

2.20 

1250.0C 

2.20 

10.00 

4.00 

29  or 

27.60 

6.30 

3.75 

80.00 

.12 

.17  50 

3.06 

4.65 

600 


(J» 

$1.42 

830 

3.66 

.02 

.16 

1.00 

2000.00 

1.66 

20.00 

3.00 

30.00 

36.00 

6.00 

&00 

54.00 

.11 

3000 

2.80 

4.80 

ti.OC 


(K. 

.     $1.44 

10.50 

2.80 

.02 

.06 

2.00 

5000.00 

2.50 

20.00 

4.30 

35.M> 

29.50 

15.00 

6.00 

70.00 

.12 

95.00 

4.00 

500 

5.0C 


Low  and  Only  Bidders 

Surfacing  Co«t.  $152,760 

MENDOCINO  COUNTY.  Calif.  Be- 
tween Hopland  and  the  Crrawford 
Ranch. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  6.6  miles  constructing  cement 
treated  base  and  surfacing  with 
plant  mix  surfacing  and  seal 

I»w    Bidder — Clements    St    Co.. 
277.   Hay  ward,   Calif..   $1.52.760 
The  work  Involves: 
(1)  develop  water  supply  and 

nlah  water  equipment; 
(t)  870  M  gallons  apply  water; 
(8)  81,000    sq.    yds.   cement    treated 


SURFACING,  MENDOCINO  COUNTY 


coat 

Bn> 


fur- 


base; 

(4)  6600   bbls.   portland  cement,   ce- 
ment treated  base; 

(5)  85  tons  asphaltic  emulsion  cur- 
ing seal; 

(6)  810    tons    sand,    cement   treated 
base; 

(7)  26  tons  asphalt  paint  binder; 

(8)  22,500  tons    minimum  aggregate 
plant  mix  surfacing; 

(9)  1130  tons    paving  asphalt   plant 
mix  surfacing; 

(10)  128  tons  asphaltic  emulsion  seal 
coat; 

(11)  1225  tons  screenings  seal  coat; 

(12)  80  lin.  ft.  raised  bars. 

Total  bids  8ubmitte1  April  2  wpri-: 
(A)    Clements  St  Co..  Hay%^ard,   Cal., 

$152,760. 
^^R^    Sheldon    Oil    Co,    Suisun,   Calif.. 

$1.')8.937. 


Sy9r, 


$176, 


(A)  (B) 

(1) $1000.00  $2300.00 


(2) 

(«)~ 

(4).. 

(6).. 

(6).. 

(7).. 

(8>. 

(t)~ 
(10). 
(11).. 
(11).. 


2.50 
25 

3.60 
30.00 

400 
40.00 

3.10 
1800 
2500 

5.00 

1.00 


2.30 
.SO 

3.60 
30.00 

4.30 
50.00 

3.25 
15  00 
26  00 

8.20 

2.00 


(C) 

$700.00 

2.00 

37 

3.55 

.78  00 

40  00 

2^ 

18.00 

30  00 

8C0 

2.00 


•  Dt 
$900.0C 

2.40 
.25 

4.20 
30.00 

4  05 
.?600 

3.22 
1800 
24.00 

800 

2.4C 


(Et 
2000.00 
3.00 
.3(/ 

3  75 
.30.00 

4  00 
.30  00 

3.15 

18.00 

.3000 

5.00 

1.00 


$1 


(F) 
700.00 

3.25 
.38 

400 
38  00 

15.50 
•50  00 

3.26 
19.20 
30.00 

800 

150 


(O) 
$1000.00 

2.50 
.40 

4.00 
35.00 

4.00 
35  00 

340 
20  00 
30.(X) 

5.50 

200 


(H) 


(C)  A    Telchcrt  it  Sen,   Sacrament 
Calif.,    8159,780. 

(D)  A    R   McEwen  and  C.   M 
Willitts,    Calif.,    $160,408.60. 

(E)  Ted     F.    Baun,    Fresno,    Cahf 
$160,590. 

(F)  Parish  Bros.,  Benicia,  Cal 
073.80. 

(O)  Falrey  Hammonri,  Inc..  and  R    A 
Fariflh.   Snn   Franclnco.   $178,187  50. 

(Hi   M.  J    Riidiiv  and  Sens,  Modesto, 
Calif.,   $178,388.50. 

(I>   Frederirkson  and  Kasler,   Sacra- 
mento, Calif.,  $180,187. 

(J)  Chan.   L.  Harney,  San  FrancHro. 
Calif.,  $182,474. 

(K»  A   G.  Raisch  Co.,  San  Franolico. 
Calif.  $190,713.75 

(L)    Fredrirkson    Bros.,    Emeryville, 
Calir,  $190,338 
Unit  prices  follow: 

TTT 


(I) 


(J) 


(K) 


$2100.00  $1800.00  $2800.00  $100000 


1.3C 
.82 

48C 
4300 

5.20 
30.00 

3.35 
1800 
33.50 

7.80 

185 


2.00 
.87 

4.30 
47.00 

5.20 
38  00 

380 
2100 
33  00 

6.20 

i.eo 


2.50 

.38 
4.30 

27  00 
4.10 

27  (»0 
3.60 

2O00 

27  00 
4.00 
1.00 


2.00 

.386 
4.25 

30.00 
400 

45.00 
4.00 

20.00 

30  00 
4.75 
160 


|8()0.00 

360 

.32 

4.20 

41.50 
860 

65.00 
4.20 

22  00 

39.00 
850 
1.30 


innn  A  »*     e     .,       ^«  and  Missouri  Basin  Projaot 

10.00  A.M.— Sand  and  Coarae  Aggregate    Mirage  Flata  Projaot. 

4-4— lOjOOA-M.— Sluice  Gates  and  Valves  Los  Angelea 


4-  a 

4-  1 
4-  1 
S-S6 

3-28 
S-28 
S-3« 
8-M 
S-S« 

's-i« 


4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 


n  9  ^Sii~t*?""^  Machine  A  Grinder  San  Francisco 

r~oJ2?^w~£''*'"*''y   Tables       San   Francisco 
A      »'^«^~^'"®  Extinguishers  San  Francisco 
t~,„'??^**~^°"*"'"**"  Fingers  San  Francisco 
2~^P=2?i^i!?""^'"°  Engine  Sebastopol 

»—  7 :30  P.M.— Portable  Bleachers,  Redding 


7—10 :00  A.M.— Trucka 

7— 7:30  P.M.— Electric  Wiring 

7—  3 :00  P.M.— Lathes 

7—  8:00  P.M.— Water  Pipe 

2.00 P.M.— Accordion  Doora 
2:00  P.M.— Structural  Steel 

— Liquid  Asphalt 
8:00  P.M.— Police  Car 


Alturaa 

Monterey 

San  Francisco 

Turlock 

Central  Valley  Project 

Central  Valley  Project 

Bishop 

Marysville 


4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 

4- 
4- 
4- 
4- 

4- 

4- 
4- 
4- 

4- 
4- 
4- 


7— 
7— 
7— 
7— 
7— 
7— 
7— 
8— 
8— 
8— 
R— 
8— 


8— 
8— 
8— 


9— 


7— 
7— 

7— 
7— 

7~  9'^D«~f*^'"  Pipe  and  BendZ  S«i^  Luis  Obispo 

T— .i. 00  P.M.— Steel    Strand.    Colorado-Big  Thompson  Project, 

•y.nn-a-^r     ^      ^  Colorado 

VftnPM~2''*'"^**l.°.'^""^   Wire.  Etc.,  Davia  Dam.  Artiona 

SSS^w"^™"*®  ^"'"K»       San  Francisco 

v:uuA.M. — Gasoline  Berkeley 

f ■2?Sw~f.^'^"^*'  San  Francisco 

n'.noD^     ^."f*'"*"®*'"^    Hardware,  San  Francisco 
o  nS n„~?*"'"«  ^o*""  Tables,  San  Francisco 
rA«««~^VPP"*'  *"**  Equipment,  Sacramento 
7:^»5I~?i^'"^'*"*"«f   Gantry  Cranes,  Richmond 
I"^S?J~"^****°  Redding 

1 :00  P.M.— Rear  Roll  Rims  for  Roller,  Oakland 

•>.ftOD*T"~2"''    *'i*i  ^""  Panama  Canal,  Canal  Zone 

2 .00  P.M.— Power  Shovel  Rental.  Tehama,  Plumes  and  Laaaen 
,_,._-,     „,  Counties 

1:00  P.M.— Electrical  Equipment,  Oakland 

«  nn  T>  vr  ~?*l"°T'  ^®'*'  ^°°'"'''    Columbia  Basin  ProJ.,  Wash. 
8.00P.M. — School  Buses  Hilmar 

2:00  P.M.— Power  and  Control  Conduit  Supports. 

p  nnnmr     «  ^     .  -.  Central  Valley  Project 

8:00  P.M.— School  Bus  ChaasisFallon.  Nev 

9:^«^~^^'*i:^  &  Take-on  struo.       Columbia   Basin  ProJ. 
2MPM~pr^  kT'^^  Colorado-Blg  Thompson  ProJ.,  Colo. 
3 .00  P.M.— Prefabricated  Steel  Buildings    Hungry  Horsa 

•Tttxnut     T   .,     ._.  ,  c  Project,  Montana 

7 .30  P.M.— Industrial  Screen     Modesto 
8:00  P.M.— School  Buses  Durham 

2 :00  P.M.— Relocating   Refrigerating  and  Condensing  Unit, 
^     _       «  «A  ^ ,,      ^.  San  Francisco 

V  oI  9'.2^  o^~S^*^°°°**=".°«  Switches  Fort  Peck  Project,  Mont 
4  JH  2 :^ PM~"?  u°!JK^*'"i'«v,?'''^*=^«"  ^o*^  P«<=»«  P"^!  •  Mont. 
i     t~  o-^D«~o'^'*''^^°*''*^  JChanges.  Etc.  San  Francisco 

A     l~  „^S?*~^"'"P  Pump.  Etc.     Yuma.  Aria. 
4-  »—  2 :00  P.M.— Entrance  Doora,  HJtc.     Vacavllle 
y  «      2:00  P.M.— Oll-Bumlng    Equipment     McMlnnvllle.  Ore. 
4-  fr-  2:00  P.M.— Hand  Rail  Idaho  Falls.  Idaho 

*■  *—  . —Liquid  Asphalt         Barstow 

4-  9—  5 :30  P.M.— Truck  Dump  Body    Oakland 
**  ^~~  — f^up.  and   MtlB.         Panama  Canal,  Canal  Zone 

y  ^  —Fuel   Oil  lone  and  Plnve  Grove 

«-  »—  —Liquid  Asphalt         Weldon  Canyon 

*•  »"  „ — Liq'ild   Asphalt         Huntington   Beach,  Newport 

4"  tZ  iv^^Jf  ^ST*";     ='*^  *  I^ltt'ng.  Altus  ProJ.,  Okla. 

*■  *~  *J*?«  w-^J?*'"'    ^*"  Columbia  Basin  ProJ.,  Wash. 

•■  *~  o'x?^.  w"~      **^"''*    Excavator.  Etc.  Palisades  ProJ.,  Ida 

y.T~  2:30 P.M.— Insulators.  Etc.  Colo-Big  Thompson  ProJ.,  Colo. 
^tA  ~", -"P-   *"'^    **""•  Panama  Canal,  Cunal  Z.:tn9 

\'Vr~  »  »«  — LlquW  Asphalt         Santa  Maria 

4-JO—  8:00  P.M.— Poles  Alameda 

4-10—  2:00P.M.— Slide  Gate,  Gate  L.fts  Tucumcari  Project 

4-10—  8:00  P.M.— School  Bus  Elk  Grove 

4-10—  2  K)0  P.M.— Disconnecting  Switches    Davis  Dam  Project, 
.  ,,       „  ^_,,  Arizona-Nevada 

•-'»—  2:00  P.M.— Compressor  Units  and  Tools     Boise  Project  and 

Missouri  Basin  Project 
3:00 P.M.— Vacuum  Heating  Pump,  San  Francisco 
3:00  P.M.— Fire  Extinguishers  San  Francisco 
2 :00  P.M.— Petroleum  Soil  Sterilanfs,  Columbia  Basin  Project 

Washington 

2 :00  P.M.— Pipe   and   Coupllng.s.  San  Francisco 

^■11—  2:00P.M.— Transformers,  Disconnecting  Switches,  Columbia 

Basin  Project,  Washington 
Tracy 
Alterations,  Oakland 
San  FYanclsco 


4-11— 
4-11— 
4-11  — 

4-11— 


S-IS 
2-26 
3-21 
8-21 
8-88 
3-88 
3-21 
4-  1 
1-90 

s-ae 

l-M 
S-Bl 

2>ai 

4-  1 
4-  1 
4-  1 

4-  1 
4-  1 
4-  1 

8-28 
3-28 
8-28 
3-28 
3-28 
8-28 
4-  1 
4-  1 
4-  8 

4-  1 

4-  1 
8-S8 
2-M 

a-  • 
a-  a 

8-21 

8-14 

a-14 

8-28 
8-28 

8-26 

8-  e 

2-25 
8-lS 

a-ia 

8-18 
8-24 
8-M 
4-  1 
4-  1 
4-  'z 
4-  2 
4-  8 
4-  2 
4-  2 
4-  2 
4-  2 
4-  2 
4-  2 
4-  1 
8-21 
8-21 
S-lf 

a-21 

a-if 
4- 1 
4- 1 


1 

1 


4-12— 

4-14— 
4-14— 
4-14— 
4-14— 


8:00  P.M.— School  Bus 
3 :00  P.M.— Electric  System 
3:00  P.M.— Traffic  Signals 
3 :00  P.M.— Floor  Coverings 
2 :00  P.M.— Pumping  Units 


Oakland 

Colorado-Big  Thompson  Project 

Colorado 
Davis  Dam  and  Colorado-Blf 

Thompson    Project 
Disconnecting   Switches, 

Shoshone  Project,  Wyoming 
Davis 

Sacramento 
Modesto 
Modesto 

Columbia  Basin  Project,  Waah. 
Residences    Central  Valley  Project 


a-26 

a-26 

4-  1 
4-  1 
4-  1 


4-14 —  2 :00  P.M.— Governors 

4-14—  2 :00  P.M.— Transformers  and 

4-14—  8:00  P.M.— Dump  Truck 
4-14—  3:00  P.M.— Sun    and    Mtls. 
4-   14--  7:.30P.M -Stjhool    Bur, 
4-15—  8  :00  P.M- School   Buses 
4-16—  2 :00  P.M.— Transformer 

4-16—  2:00  P.M.— Prefabricated    

4-16—  2:00  P.M.— Lightning  Arresters     Colorado-Blg  Thom'pson 

Project,  Colorado 
—Fire  Truck  Chico 

2:00  P.M.— Disconnecting    Switch.  Fort  Peck  Project.  Montana 

—Pipe,  Bolts,  Etc.      Deschutes  Project.  Oregon 
2  :00  P.M.— Pipe  and  Test  Plates,  Etc.,  Deschutes  Project,  Ore. 
2 :00  P.M.— Transformers  and  Disconnecting  Switches, 

Colorado-Blg  Thompson  Project,  Colo. 
2:30P.M.— Exterior    Painting    (I.«Conte  School),  San  Francisco 
2:30  P.M.     Exterior   Painting   r.San  Francisco  Junior  College), 

San  Francisco 
Burlingame 
Ivong  Beach 


a-ia 
a-ia 


4-16— 
4-16— 
4-18— 
4-18— 
4-18— 

4-18— 
4-16— 


-11 

-21 

-  2 

-  2 
■  2 
•  6 
-18 

-la 

M 

28 
■28 


2 :00  P.M.— Sidewalk  Work 

2 :00  P.M.— Remodeling 

2:00  P.M.— Double  Acting  Doors,  Kan  Bernardino 

2 :00  PM.— Interior  Wall  Vent.,.  Riverside 

2 .00  P.M.— Lighting   Fixtures  San  Pedro 

2 :00  P.M.— Asphalt   Tile  Flooring     Seattle,  Wash. 

2 :00  P.M.— Structural  Steel       Davis  Dam.  Arixona-Nevada 

2 :0OP.M— Hollow  Mtl.  Doors      Bolye  Project    Idaho 

2 :00  P.M.— SubaUtlon  Columbia  Basin  Project  Waeh. 

2:00  P.M.— M<*lor  Control  Equip.  Yakima  Proj .  Wash. 

2^  P.M.— Removal  of  Balloon  Platforms.  Near  Mare  Island 

2  .-00  P.M.— Radial  Gates  and   Hoists.  Central  Valley  Project 

2 :00  P.M.— Transfer  Car  Boise  Project.  Idaho 

—Batching  Oil  san  CJtientin 

2:00  P.M.— Gantry  Crane  Davis  Dam.  Arizona-Nevada 

2 :00 P.M.— Miscellaneous    Structural  Steel,  Shoshone  Project, 

Wyoming 

4.21—10:OOA.M.— Pickup  Trucks         Reno,  Nev. 

4-21-  8 :00 P.M.— School  Bus  Napa 

^«2~  »  ^  «  ,-  —Structural  Steel      Columbia  Basin  Project  Waah. 

y**—  2 :00  P.M.— Structural  Steel.  Columbia  Basin  Project,  Wash. 

:'««      *  =2® S**-~'''™"'°""*"  Yakima  Project,  Wash. 

4-23—  6:80  P.M.— Waateway  Valves,  Automatic  ControU,  Etc., 

i  nA      »..»*.  Oakland 

*-24—  2 :00  P.M.— Reactors  and  CTlrcuit  Breakers    Columbia  Basin 

Project,  Washington 
*•**—  2:00  P.M.— Synchronous  Motors,  Etc.,  Colorado-Blg  Thompeon 
-  «.      ^  ^  Project,  Colorado 

4-2.>—  2 :00  P.M.— Disconnecting  Switches,  Fort.  Peck  Project..  Mont 
4-26—  2 .00  P.M.— Dl«5onnectIng  Switches.  Etc.,  Columbia  Baaln 

Project,  Washington 


4-16- 

4-16— 

4-16— 

4-16- 

4-18— 

4-16— 

4-16— 

4-16— 

4-17— 

4-17— 

4-17— 

4-18— 

4-18— 

4-lJ^— 

4-21— 

4-21— 


8-28 

3-11 

3-28 

3-28 
4-  1 
4-  1 
4o  1 
4-  1 
3-24 
8-24 
8-11 
3-?1 
8-14 
4-  2 
4.  1 
4-  1 
3-28 
4-  1 

a-  a 

4- 1 
a-28 

4- 1 

8-14 
8-88 
8-28 

8-sa 

8-ia 

a-8« 

4-  1 

4- 1 


PMCEIO 


DAILY    PAClPlC    BUILDER 


FRIDAY,  APRIL  4,  1947 


m  OPENING  SCHEDULE 


BUILDING  PROJECTS 


Net«d  In  iMucef 
8-SO 


3-2« 
2-25 
4-  3 
S-l» 

S-17 
»-17 
8-26 
3-26 
3-28 
8-28 
3-26 


•Id  Opanlng  Date  ProJ«ot 

4-  4—  2  KH)  P.M.— Community  Center  Lo«  AUmoa,  N.  M. 

4-  ♦—  2:00  P.M.— Automatic    Sprinkler  and  Fire  Alarm  Syatems, 

Near  Herlong 

4*  7— 8:00  P.M.— Hospital  Corcoran 

4-  7— 10:00  A.M.— Mchy.   Mfg    Plant  South  San  Francisco 

4-  7—  8:00  P.M.— School  BuUdlng  (Moving)     Sanger 

4-  »~10 :00  A.M.— Loam  Storage  Shed     San  Francisco 

4-  »—  2:00  P.M.— Bear's  Cub  Den  and  Yard     San  Francisco 

4-  »—  8  K)0  P.M.— School  Buildings      Oildale 

4-  8—  1:00  P.M.— City  Hall  Alterations     Oakland 

4-  8—  4  KM)  P.M.— Primary  School  Budding    Oildale 

4-  0— 10:00  A.M.— Racon  Building        Mendocino  County 

4-  »— 5  KX)  P.M.— Church  Building      Burlingame 

4-  »—  2 :00  P.M— Painting  and  Miscellaneous  Work— Twin  Falls,  Ma.  8-17 

4-  »— 11HX)A.M.— Townslte  Facilities    Harlan  County,  Neb.  8-84 

4-  »—  2  K)0  P.M.— Sidewalk  and  Fence    Kellogg,  Idaho  8-M 

4-  »— 8:00  P.M.— Junior  High  School  Building    Corona  8-W 

4-  »—  2 :00  P.M.— Paint.    Resurface,    Etc.  Richmond .     ,^  ^  _^  »-i" 

4.  »— 10:00  A.M.— Office  Building       Ephrata,  Columbia  Baain  Project, 

Washington 

4-  »—  2 :00  P.M— Move,  Re-erect  3  Bldgs.  Davis 

4.  9_  8:00  P.M.— Classroom  BulldlngNorv,-alk 

4-10—  7 :30  P.M— Storm   Drain  El  Cerrito 

4-10— 8:00P.M.— Grammar  School    (Addition).  Danville 

4.10—  8:00  P.M.— School  B'Ag.  Redwood  City 

4.10_  8 :00  P.M.— Sohool  Bldg.    (Unll   1>  Redwood  City 

4-11— 2:00P.M.— Painting,   Misc.   Ropalis  Sandpoint.  Idaho 

4-14—  2:00  P.M— Steam  Plant  Alterations    Longvlew,  Wash. 

4.14—10 :00  A.M.— Indigents'     Barracks  SaUnas 

4-14—  —School  Addition        Reedley 

4-14—  4 :00  P.M.— City  Hall  Newport  Beach 

4.14 —  2 :00  P.M— Insecticide    LAboratory  Building  and  Insecticide 

Compounding  Bldg.,  Riverside 
4-15—  8:00  P.M.— Elementary  School  Oxnard 

4-18 —  2 :00  P.M.— Of  fleers'  Quarters  and  Utilities,  Sonoma  County 
4-15—  2 :00 P.M.— Pile  Foundations   (New  Jute  Mill),  San  Quentin 

4-15—  2:00P.M.— Library  Bldg.   Adrln.  Los  Angeles 

4.16_  8:00  P.M.— School  Addn.  Near  Grass  Valley 

4-15 —  2:00  P.M. — Officers'  Quarters  and  Utilities  Near  Merced 
4-15 —  2  :<K)  P.M.— Public  Works  Building  Addition  Sacramento 
4-16—  2 :00  P.M.— Emergency   Hou.sing.  Stockton 

4-16— 10:00 A.M— Garages  Davi.s  Dam  Project,  Ariz.-Nev. 

4-16—  8:00PJ£.— Claasroom    BuUdlngs    Norwalk 
4-17— 11  00A.M.— Naval    Reserve    Armory  Everett.   Wash. 

4-17— 11  K)OA.M.— Married  Officer?,  Qtrs.  Corona 

4-18— 2:00  P.M.— School  Building       Woodbum,  Ore. 
4-18—  4 :00  P.M— School  Stockton 

4-22—  7 :30  P.M.— Electrical    Sys  San  Leandro 

4-22—  8:00  P.M. — ^BHimace  Room   and  Heating  Plant    Reno,  Nev. 

ArJdn.  San  Francisco 

San  Franciaco 
Kodiak,  Alaska 


3-18 
3-18 
8-18 
8-28 
3-26 
3-25 
3-2S 
3-10 
8-19 
3-21 
3-28 
3-26 


4-22—  2 :00  P.M— Vending  Booth 

4-22—  2 :00  P.M— Storage  Room 

4-28—  1 :00  P.M.— Federal  Jail 

4-28—  2  K)0  P.M.— Holstway  Doors  and  Car  Gate    San  Diego 

4-28—  7 :30  P.M.— Junior  High   School  Addition.  Downey 

4-24—  2 :00  P.M— Memorial   Hospital  Newcastle,  Wyo. 

4-24 — 10:00  A.M.— Mezzanine  Floor      Oakland 

4-25—  2 :30  P.M— Juvenile  Hall  Plumas  County 

4-25 —  2 K)0  P.M.— Admin,  Bldg.  Ix)8  Anpe.es 

4-28— 10:00  A.M.— Vets.    Hospital  Miles  City.  Mont. 

4-28—  1 :00  P.M.— Temporary   Family  Quarters,  Muroc 

4-28— 10:00 AM— Addn..    Alter.    Courthouse  Riverside 

4-30—  2  KK)  P.M.— Painting  and  Miscellaneous  Repairs 


3-31 
3-28 
3-28 
3-26 
4-  2 
4-  3 
3-24 
8-18 
3-28 
3-28 

2-ao 

4-  2 
4-  3 
3-28 
4-  3 
4-  3 
3-19 
4-  2 
4-  2 
8-18 
3-24 
3-28 
8-28 
4-  3 
3-26 
4-  ? 
3-25 
S-28 
4-  3 
4-  1 


ENGINEERING  PROJECTS 


Notadin  laaueet 

3-2.^ 


Bid  Opening  Data  Projeet 

4-4 — 4 :00  P.M.— RouRh    Grading        Stockton 

4-4—1 :00  P.M.— Electric    Distribution  System    Muroc 

4-  7 — 10:00  A.M. — ^flSarthwoik,  Concrete  Structures  and  Steel  Pipeline 

Deschutes  Project,  Oregon 
4-  7—  8:00  P.M.— Culverts,   Drainage  Ditch,  Etc.     Palo  Alto 
4-  7—  3 :00  P.M.— Electric  Line  Extensions     Palo  Alto 
4-  7—  3  KX>  P.M.— Melville  Avenue  Improvement    Palo  Alto 
4-  7—  8:00  P.M. — Street  Improvements.  South  San  PYanclsco 
4-  7—  8:00  P.M.— Parking  Facilities   Rodwood  City 
4-  8— 10. -00  A.M— Highway  Project,   Marlon  County,  Oregon 
4-  8— 10:00  A.M— Grading  Project       Marlon  County,  Oregon 
4-  8— 10:00  A.M— Grading  and  Bridge     Marlon  County.  Oregon 
4-  8—  8K)0P.M— Meek  St.  Orchards  Sewers    Hayward 
4-  8—  8 :00  P.M.— Hillcrest  Knolls  Sewers     Hayward 
4-  8— 10:00  A.M— Highway  Project  (Unit  1)     Marion  County,  Oregon   8-18 
4-  9—  2 :00  P.M.— Steel    Bridge    Stanislaus  and  San  Joaquin  Cotintlea  8-11 
4-  9—  2 :00  P.M.— Bridge  Fresno  and  Kings  Counties  3-11 

4-  9— 3:00  P.M— Bridge    San   Joaquin  County  (Northwest  of  Lodl)    8-11 
4-  8—  2:00  P.M.— Grading  and  Surfacing    Plumas  and  Laasen  Coa. 
4-  9—  2  K)0  P.M— Resurfacing  Marin  County 

4-  9—  2:00  P.M.— Surfacing  Yolo  County 

4-  9—  8 :00 P.M —Sewage    Treatment  I'lant  and  Trunk  Sewer 

Newport,  Wash. 
4-  9—  5:00  P.M.— Water  Wells  Ro«evllle 

4-  8— 2 :30  P.M.— 41st   Ave.   Improvennent     San  Francisco 
4.  ^^  1 :00  P.M.— Water  Supplv  Facilities   i  Reconstruct),  Muroc 
4-  9—  2 :00  P.M.— Bank  Protection      San  Joaquin  River 
4-  9—  8:00  P.M.— Lateral  and  Sub-Trunk   Sewera.  Newport,  Wash. 
4-  9—  2 :30  P.M.— Geary  Widening      «an  Francisco 
4-  9— 10:00  A.M.— Interceptor  Sewer  Vancouver.  Wash. 
4-  9—  5 :30  P.M.— Test  Borings  San  Francisco  Bay 

4-  9—  7 :30  P.M.— Chlorination   Eoulp.  Modesto 

4-10— 2 :00  P.M.— Street    Imp.  Alameda   County 

4-10—11  KM)  A.M.— Cross  Connection  protection.  Terminal   Island 
4-10—  2 :00  P.M.— Lawn   Seeding  and  Sprinkler  System,  Falrfield- 

Suisun  Army  Air  Field 
4-10_  8  :(X>  P.M— Corporation  Yard     DInuba 
4-101—  7 :80  P.M.— Storm  Drain  El  Cerrito 

4-10— 10  K)OA.M.— Spillway    Alterations    Rio  Grande  Project,  N.  M. 
4-10— 10:30  A.M.— Sewage   Treat.   Pl.^nt  ♦  Appurtenances         Fresno 
4-l<V— 10:00  A.M.— Earthvork.    Striicturcs      Tucumcari*ProJ.,  N.  M. 
4-11— 12:00  M.    — Alvaro   Obregon   Dam     Sonora.  Mexico 
4-11—  2:00  P.M.— Intercepting  Sewers,  Eugene.  Ore. 
4.11 —  5:00  P.M. — Street  Improvement.  Sacramento 
4-11 —  8:00  P.M. — Street  Improvements  (Buckman  Court,  Etc.), 
I  Sacramento 

4-11—  6:00  P.M — Street  Improvements   (Arnold  Tract  No.  2), 

Sacramento 
4-14—  7:30  P.M.— Sidewalks,  Etc.         Modesto 
4-14 — 11:00  A.M.— Surfacing  San   Joaquin   County 

4-15— 10:00  A.M.— Highway  Olla  County,  Arisona 

4.15—  8  KX>  P.M— Additional   Sewers  Hayward 
4-15 —  2:00 P.M — Bridge  Repair  Solano  and  Sacramento  Counties  4-  1 

4.1{y_10 :00  A.M. — Clearing,   Grubbing  and  Grading,  Cowlitz  Co.,  Wash.  4-  1 
4-15— 10  .•00  A.M.— Grading  Yakima  County,  Waah.  4-1 

4.15— 10:00  A.M — Grading.   Clallam,  Jefferson  and  Mason  Cos.,  Wash.  4-  1 
4-15—10 :00  A.M— Surf acing  Chelan  County,  Wash. 

4-15— 10:00  A.M— Grading  and  Surfacing,  Pierce  County,  Wksh. 
4-16 — 10:00  A.M. — Repair  Bridges        Whatcom,  Skagit  and  Snohomish 

Counties.  Waah. 
4-18 — 10:00  A.M.— Paint  Bridges  Whatcom,  Kln^  and  ^nohomlsh 

Counties,  Waah.  / 

.15—  8:00  P.M.— Tennis  Courts,  Etc.         Hillsborough 

-15— 10:00  A.M.— Bridge  Wahklahum  County,  Wash. 

-15— 10 :00  A.M.— Grading,  Clearing,  Surfacing,  Clark  County,  Waah. 

-15— 10:00  A.M.— Surfacing  Franklin  County,  Wash. 

-15— 8:00  P.M.— Railroad  Riverside  County 

-15—  2  K)0  P.M.— Electrical  Distribution  System     Yountvllle 

-15—  2 :00  P.M.— Repairs  to  Water  Services,  Modesto 
4.15_  S  :00  P.M.— Railroad  Riverside  County 

4.15—  8:00  P.M.— Street  Improvement,  Monterey 
4-16—  2 :00  P.M.— Grading  and  Surfacing    Santa  Barbara 
4-16—  2 :00  P.M.— Bridge  Tulare  County 

4-16—  2.00  P.M —S.urfaclng  Merced 

4-18—  2 :00  P.M.— Bridge  and  Approaches    Lake  County 


8-18 

8-  6 
8-14 

8-18 
8-18 
3-26 
3-26 
8-18 
8-18 
8-18 
8-18 
8-19 


8-11 
8-11 
8-11 

8-ao 

4-  8 

8-17 
3-26 
3-26 
3-26 
8-18 
8-18 
8-28 
4-  2 
4-  2 
3-28 

3-28 
3-28 
«-  1 
3-18 
3-2t 
2-25 
S-IS 
4-  1 
3-28 

3-26 

3-26 
4-  2 
4-  2 
S-IS 
4-  1 


4- 

4- 


4-  1 


4- 
4- 
4- 
4- 
4- 
4- 
4- 


4- 

4- 
4- 
4- 
4- 


4-16—  2 :00  P.M.— Surf  aclng 

4-16—  2  K)0  P.M.— Resurfacing 

4-16—  2 :00  P.M.— Surf  aclng 

4-18—  2:O0P.M.-<3radlng 

4-18 —  2 .00  P.M.— Grade  A  Surface 

4-17 —  2;n0P.M. — Underc  rosslngs 

4-18 —  5:00P.M. — Street  Improvements  (12th  Ave.)  .Sacramento 

4.18_  6 K)0 P.M.— Street  Improvements  (6Rth  St.)  Sacramento 


San  Joaquin  County 

Sonoma  County 

Siskiyou  and  Modoc  Counties 

Kern  County 

Shasta  County 

Los  Angeler 


3-28 
3-26 
3-26 
3-26 
3-26 
3-19 
8-20 
3-21 
8-30 
8-19 
8-19 
8-19 
S-26 
3  25 
3-25 
4-  J 
4-  1 


I 


San  Francisco,  Calif. 

Empire  Constr  Co.,  Ltd.,  344  Har- 
riet   St.,   San   Francisco,   Calif. 

Erbontraut  Sc  Summers,  696  Penn- 
sylvania  Ave.,    San   FranciKco,    Calif. 

Fobt    McCarthy,  1060  Klrkham  St., 
San    Francisco,    Calif. 

Theo.  J.  Meyer  &  Sons,  200  Quint 
.St.,   San    Francisco    Calif. 

M.  &  K.  Corp.,  200  Flr.anclal   Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Moore  and  Roberts,  003  Mission  St., 
.San    Francisco,    Calif. 

Wagner    and    Martinez,    181    South 
Park,  San  Francisco,  C^lif. 

C.  I.-  Wold  Constr.  Co..  44i2  Fultoa 
St,   San   Francisco,  Calif. 

Thomas   C.    Buck,    1123   E.    Chart r.i 
Way,  Stockton,  Calif. 

C    E.    Kennedy,  350  West   Charter 
Way,  Stockton,  Calif. 

Sheppard   St   Green,    309   First    Na- 
tional Bldg.,  Stockton,  Calif. 

Continental  Constr.  Co.,  1402  Froi.t 
St.,   Sacramento,   Calif. 

Wallace  D    Harkins,  Inc.,  400  Sut- 
ter  St..    San    Francisco,    Ca)if. 

Charles    McCloskey    Co.,    112    Mar 
ket  St,  San  Francisco.  Calif. 


Lawn  Sending  &  Sprinkler 

System,  Fairfidd-Suisiin 

Army  Air  Field 


Electric  Distribution  Sjrstem 
Mnroc  Army  Air  Fidid 


BIDS:  Los  Angela*  District,  Corp* 
of  Engineers,  War  Department,  751 
8.  Flgueroa  St,  Loe  Angeles,  Calif., 
April  4t  1    P.   M. 

Flschbach  &  Moore,  Inc.,  1509  W 
8th  St.,  Los  Angeles,  Calif. 

Fritz  Ziebarth,  820  W.  Esther  SI  , 
Long  Bcflch,  Calif. 

Bartel  Electric  Co.,  1328  W.  Flor- 
ence   Ave.,    Los    Angeles,    Calif. 

C.  D.  Draucker.2700  San  Fernan- 
do Road,   Los  Angeles,  Calif. 

VInnell  Co..  1146  Westminster.  AI- 
hambra,  Calif. 

N.  H.  .'Inderaon.  P.  O.  Box  1270. 
380  Alexander  Ave.,  San  Bernardino, 
Calif. 

Hokin  ic  Galvan.  218  Avalon  Blvd , 
Wilmington,  Calif. 

Sierra  Electric  Co.,  101  Regent  St., 
Inglewood,  Calif. 

California  Electric  Works,  Ltd.. 
424  8th  Ave.,  San  Diego,  Calif. 

Electric  Sc  Machinery  Co.,  4403  Fire 
stone  Blvd.,  South  Gate,  Calif. 

R.  R  Jones  Electric  Co.,  925  Meri- 
dian  Ave.,  South  Pasadena,  Calif., 

Vancott  Co.,  5024  W.  Washington 
Blvd.,  Loa  Angeles,  Calif. 

Walterscheld  Electric  Co.,  15l  W. 
Boplta,  San  Dimas,  Calif. 

Scott  Buttner  Electric  Co..  534  2Cth 
St.  Oakland,  Calif. 


I  Railroad,  Riverside  County  | 


BIDS:  Kaiser  Engineers,  Inc.,  E.  T. 
Laraen,  project  engineer,  1924  Broad- 
way, Oakland,  Calif.,  April  IS,  3  P.  M. 

Dimmltt  Sc  Taylor,  815  E.  59th  St., 
Los  Angelea,  Calif. 

Haddock  Engineers,  Ltd.,  1616  S. 
Greenwood  Ave.,  Montebello.  Calif. 

Clifford  C.  Bong,  6  N.  1st  St,  Ar- 
cadia. Calif. 

J.  F.  Shea  Sc  Co.,  8660  Rheem  Ave., 
South  Gate,  Oallf. 

J.  A.  Thompson,  P.  O.  Box  818, 
Inglewood,  Calif. 

Clyde  W.  Wood,  Inc.,  6900  Tujunga 
Ave.,  P.  O.  Box  630,  North  HoUy- 
wood.  Calif. 

Gunther  Sc  Shirley  Co.,  714  W. 
Olympic  Blvd.,  Los  Angeles,  Calif. 

H  B.  Nicholson,  1151  S.  Broadway. 
Los  Angeles,  Calif. 

William  A.  Smith  Contracting  Co., 
514  Central  Bldg.,  Los  Angeles,  Calif. 

Morrison  -  Knudsen  Co.,  810  Title 
Guarantee  Bldg.,  Los  Angelea,  Calif. 

Fredrickson  Sc  Watson  Construc- 
tion Co.,  873  81st  Ave.,  Oakland,  Calif. 

Wallace  D.  Harkins,  451  Arlington 
Ave.,  Berkeley,  Calif. 

A.  D.  Schader,  144  Spear  8t,  San 
Franclaco,  Calif. 

O.  B.  Rlchter.  524  California  St, 
Sacramento,  Calif. 


BIDS:  Sacramento  Dist.  Corps  of 
Engineers,  War  Uept.,  Wright  Bldg.. 
Sacramento,  Calif.,  Apr.  10.  2  P.  M. 

M.    J.    Ruddy,    922    J    St,    Modeptn 
Calif. 

Lee  J.  Immel,  Box  175,  San  Pablo. 
Calif. 
E.   B.  Bishop,  Orland,  Calif. 
Milo     Brown,     644     Scofield,     Paio 
Alto,    Calif. 

L.  G.  Lentz,  2116  Suttervllle,  Road, 
SacraiTiento,    Calif. 

Curtis  Luckcuck,  4620  Stockton 
Blvd.,   Sacramento,  Calif. 

A.  R.  McEwen,  Box  1017,  Cacm- 
mento,   Calif. 

D.  McDonald.  204  23rd  St..  Siacru- 
mento,  Calif. 

Geo  French  Jr.,  Box  307,  Stockton, 
Calif. 

Karl  C.  Harmellng,  1710  Mt  Diablo 
Ave.,    Stockton,    Calif. 

S.  M.  McGaw,  Elks  Bldg.,  Stock- 
ton,  Calif. 

M.  *  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,    San    Francisco,    Calif. 

Goo.   A.   Wlrth,   Biggs,    Calif. 

Tyson  Sc  Walters,  1201  10th  Ave, 
Sacramento,  Calif. 

Calif.  Nursery  Co.,  Nurserv  Road, 
Niles,  Calif. 

Yuba-Sutter  Oil  Sc  Burner  Co.,  420 
3rd  St.,  Marysvlllc.   Calif. 

Louis  Vlstica,  Live  Oak,  Calif. 

Huettig  Sc  Schromm,  Box  798,  Palo 
Alto.   Calif. 

J.  W.  Brem  Co.,  5tji  and  Gilman, 
Berkeley,   Calif. 

Parish  Bros.,  Box  6,  Benicia.  Calif 

Geo.  M  Robinson  Sc  Co ,  490  5ih 
St..    San    Francisco,   Calif. 

Herman  Lawson  Co.,  465  Tehama 
St.   San   Francl.'co,  Calif. 

Grinnell  Co..  601  Brannan  St.,  San 
FYancIsco,   Calif. 

M.  R.  Carpenter,  907  Front  St.,  Sac- 
ramento, Calif. 

Millsr  Sc  Stoutenburg,  Rm.  401,  Cen- 
tral Bank  Bldg.,  Oakland,  Calif. 

McOuire  Sc  Hester,  7tt6  66th  Ave. 
Oakland,  Calif. 

N.  P.  Van  Valkenburg  Co.,  Hov.e 
Ave.,  North   Sacramento,  Calif. 

E.  T.  Haas  Co.,  Box  411,  San  Ma- 
teo,   Calif. 

DeLuca  Sc  Son,  1745  Filbert  SL, 
San   Frarcisco,   Calif. 

Markwart  Co.,  Inc.,  Box  2071,  Sac- 
ramento, Calif. 

Underground  Constr.  Co.,  75th  Ave., 
and  San  Learfdrc  Blvd.,  Oakland. 
CaJIf 

Pacific  Pipe  'iAne  Constr.  Co.,  2128 
San  Pablo  Ave.,  El  Cerrito.  Calif. 
John  Ayres,  Arbuckle,   Calif. 

Grant  Constr.  Co.,  70  W.  I  St.. 
Benlcia,  Calif. 

Sheldon  Oil  Co.,  Main  St,  Suisun 
Calif. 

Harmon  Rowe,  1700  46th  St,  Sacra- 
mento, Calif. 

Morrison -Knudsen  Co.,  Inc.,  7C5 
Market   St..   San   Francisco,   Calif 

Stolte  Inc.,  8451  San  Leendro  St., 
Pakljuid,  Oallf. 

Capital  Nursery  Co,  Box  1162,  Sac- 
ramento,  Calif. 

Ferry  Morse  Seed  Co.,  500  Paul 
Ave.,  San  Francisco,  Calif. 


Drainage  Ditch  Near 
Rio  Vista,  CaUf. 


MUo  A.  Brown,  644  Scofield,  Palo 
Alto,  Calif. 

Grant  Construction  Co.,  70  W.  I  St, 
Benicia,  Calif. 

Howard  Herringer,  Rio  Vista,  Calif. 

C.  C.  Steele,  3925  Franklin  Blvd., 
Sacramento,  Calif. 

Tyson  Sc  Watters  Co.,  1201  10th 
Ave.,  Sacramento,  Calif. 

Clyde  W.  Wood,  Box  620,  North 
Hollywood,  Calif. 


Bank  Protection,  Bradford 
Island,  San  Joaquin  RItct 


Bids:  Sacramento  DIstriot  Corpa  of 
Engineers,  War  Department,  Wright 
Bldg.,  Sacramento,  Calif.,  April  9,  2 
P.  M. 

E.  P.  Bishop,  Orland,  Calif. 

Lester  Rice,  605  14th  St,  Marys- 
vllle,  Calif. 

Lord  Se  Blahop,  Box  812,  Sacra- 
mento, Calif. 

L.  G.  Lentz,  2416  Suttervllle  Rd., 
Sacramento,  Calif. 

Hutchinson  Co.,  7360  Schmidt  Lane, 
El  Cerrito,  Calif. 

Blake  Bros.  Co.,  Box  1002,  Rich- 
mond, Calif. 

Basalt  Rock  Co.,  Inc.,  900  8th  St, 
Napa,  Calif. 

Gordon  L.  Capps,  Box  341,  Stockton, 
Calif. 

Daniel  Contracting  Co.,  503  Market 
St,  San  Francisco,  Calif. 

Fredericksen  Sc  Kaaler,  212  18th  St, 
Sacramento,  Calif. 

Healy-Tibbltts  Construction  Co.,  411 
Brannan  St.,  San  Francisco,  Calif. 


Municipal  Hospital, 
Corcoran,  CaKfomia 


BIDS:  City  of  Corcoran,  c/o  city 
clerk,  City  Hall,  Corcoran,  April  7. 
Plans  by  Archltecta  David  H.  Horn 
and  Marshall  D.  Mortland,  236  Row- 
ell  Bldg.,   Fresno,  Calif. 

Larsen-Ratto  Construction  Co.,  1901 
Hedges',  Fresno,  Calif. 

Taylor-Wheeler  Commercial,  Inc., 
420  Safford,  Fresno,  Calif. 

L.  H.  Hansen  Sc  Sons,  P.  O.  Box 
1784,  Fresno.  Calif. 

Lloyd  C.  Flowers,  405  S.  H  St,  Tu- 
lare, Calif. 

Perry  Shirley,  P.  O.  Box  885,  Tu- 
lare, Calif. 


I 


Municipal  Sewage  Works 
Enlargement,  Palo  Alto 


Officers'  Quarters  and 
UtiUties,  Two  Rock  Ranch, 

Between  Petaluma  and 
Santa  Rosa,  Sonoma  Co. 


BIDS:  8an  Francisco  Diatrict  Corps 
of  Engineer*,  War  Department,  74 
New  Montgomery  St,  San  Francisco, 
Calif.;  Serial  No.  04-a03-47-S8,  Job 
Noa.  2717.  2718,  2756  and  2757;  bide 
due  April  15,  2  P.  M. 

Daley  Bros.,  Box  127,  Belmont 
Calif. 

Peter  Sorensen,  927  Arguello  St, 
Redwood  City,  Calif. 

B.  A  R  Construction  Co.,  110  Mar- 
ket St,  San  Francisco,  Calif. 

Fred  J.  Early  Co.,  Inc.,  880  Pine  St, 
San  Francisco,  Calif. 

Tom  ell  Construction  Co.,  45  B.  eth 
St,  Tracy,  Calif. 

Whalin  Bros.,  2942  2Srd  Ave..  Oak- 
land, Calif. 

A.  M  Hardy,  736  Clementina  St. 
San  Francisco,  Calif. 

M  A  K  Corp.,  200  Financial  Ccotar 
Bldg.,  San  Francisco,  Calif. 

Robert  McCarthy  Co.,  1050  Kirii- 
ham  St,  San  Francisco,  Calif. 

Charles  C.  MacClosky,  112  Market 
St,  San  Francisco,  Calif. 

Erbentraut  Sc  Summers,  696  Penn- 
sylvania Ave.,  San   Francisco,  Calif. 

James  I.  Bamee  Construction  Co., 
941  Rus^Bldg.,  San  Franclaco,  Calif. 

Parker,     Steffena     Sc    Pierce,     135 
South  Park.  San  Franclaco,  Calif, 
ta  Rosa,  Calif. 

C.  W.  Hansen,  1301  Sonoma  Ave., 
Santa  Rosa,  Calif. 

Wade  C.  Harvey,  2256  OuemeviUe 
St,  Santa  Rosa. 

Charlea  H.  Hood,  618  Sllva  Ave., 
Santa  Roaa,  Calif. 

Hugh  B.  Codding,  706  Hoen  Ave., 
Santa  Roaa,  Calif. 

LouU  Benelll.  1380  Weat  Ave.,  San- 
ta Roaa,  Calif. 


Bids:  Sacramento  District  Corps  of 
Engineers.  War  Department,  Wright 
Bldg.,  Sacramento.  Calif..  April  B.  3 
P.  M. 

L.  G.  Lentz,  2416  Suttervllle  Rd., 
Sacramento,  Calif. 

J.  R  Reeves,  Box  1072,  Sacramento, 
Calif. 

Karl  C.  Harmellng.  1710  Mt.  Diablo 
Ave.,  Stockton,  Calif. 

George  French  Jr..  Box  307,  Stock- 
ton, Calif. 

Asta  Construction  Co.,  33  N.  Front 
St.,  Rio  Vista.  Calif. 

Louis  Biasotti  Sc  Son,  40  W.  Clay 
St,  Stockton,  Calif.  « 


BIDS:  City  of  Palo  Alto,  Depart- 
ment of  Public  Works.  City  Hall, 
Palo  Alto,  Calif.,  April  28,  3  P.  M. 
Plana  by  City  Engineer  Fabian  S. 
Miller,  City  Hall,  Palo  Alto,  and  Con- 
sulting Sanltar  yEnglneer  Harry  N. 
Jenks,   345  Madrono  Ave.,   Paio  Alto. 

Stolte,  Inc..  8451  San  Leandro  S»  . 
OaUland,  Calif. 

M.  Weber,  3227  Cist  St.,  San  Fran- 
cisco    O&Iif. 

Patrick  R  Kelly,  936  Rockdale  Dr. 
San  Francisco,  Calif. 

C»»ntral  California  Constr  Co..  Inc. 
116  Erie  .St,  San   Francisco.  Calif. 

Granite  Constr.  Co.,  Box  900,  Wat- 
sonville,  Calif. 

Stanley  H.  Koller,  1604  Pomona. 
Crockett,  Calif. 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oaklgnd  7,  Colif. 

Porf  obi*  W«ldlng  S«rvlc* 

GLencourt  6828 


WESTERN    MACHINERY    COMPANY 
announces  the  addition  of  the 

RALPH  B.  CARTER  LINE 

of  gasoline  driven  self-priming  punr^ps  and  dia- 
phragm pumps.  Electric  driven  self-priming 
plunger  pressure  type  jetting  and  vertical  caiuon 
and  double  diaphragm  pumps  are  also  included 
in  this  line  to  fit  every  specific  pumping  need. 
RENT  or  BUY  Carter  Pumps  from  stock  now 

on  hand. 

WESTERN  MACHINERY  CO. 

760  Folsom  St.  San  Francisco  7,  Calif.  Phone:  EXbrook  4167 

900  No.  16(h  Street      Sacramento  2,  Calif.      Phone:  Sacramento  21008 
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Chaa.  L.  Harney,  57C  Berry  St.,  San 
Francisco,  Calif. 

^^*  K.  Corp.,  200  Financial  Cen- 
ter BldK.,  San  Francisco.  Calif. 

Guy  P.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco. 

Albert  E.  Mangs  Sc  Assoc,  Bax  2309 
Route  2,  Ridge  Road,  Redwood  City, 
Calif. 

Malm  Sc  Welter,  622  Larkln  Street, 
San  Francisco,  Calif. 

Fred  J.  Early,  Jr..  Co.,  360  Pine 
St.,  San  Francisco.  Calif. 

M.  B.  McGowan,  Inc.  625  Market 
St.  San  Francisco.  Calif. 

Hoagland-Flndlay  Engrg.  Co..  325^ 
Cherry  Ave..  Long  Beach,  Calif. 

A  8.  Dutra,  255  California  Street, 
San  Francisco,  Calif 

DeLuca  ft  Son,  1745  Filbert  St.. 
San  Francisco,  Calif. 

Clinton  Constr.  Co.,  923  Folsom  St., 
San  Francisco,  Calif. 

Associated  Dredging  Co.,  625  Mar- 
ket St..  San  Francisco,  Calif. 


Engineerii^  Section 
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40—     STREETS  AND 
HIGHWAYS 


4/3/47  40 

Hearing  of  Protests  Set  for  April  21, 
8  P.  M. 

Street  Improvement;   Res.  No.  901 

STOCKTON.  Calif.,  San  Joaquin  Co. 
Middlefield  Ave.,  San  Jose  St.,  Man- 
chester Ave.,  Yosemite  St.  and 
Stockton  St. 

Owner— City  of  Stockton,  B.  L.  Tra- 
hem,  city  clerk.  City  Hall,  Stock- 
ton, Calif. 

City  Engineer  —  Lyle  Payton,  City 
Hall,  Stockton,  Calif. 

Includes  grading,  combined  concrete 
curbs,  gutters  and  sidewalks,  pav- 
ing with  crusher  run  base  4  inches 
thick  and  asphalt  concrete  wearing 
surface  2  Inches  thick. 


40 
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42— MISC.    SUPPLIES    AND 
MATERIALS 


4/3/47  42 

Tie  Plates— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  14,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
Cisco,  Calif.,  under  bid  No.  3903  for 
furnishing  and  delivering  4500  blank 
steel  tie  plates  without  shoulder,  ^x 
7x9-inch. 

Specifications  obtainable  from  the 
above  office. 

4/2/47  42 

Structural  Steel 
Contract  Awarded 

BOISE  PROJECT,  Idaho.— Worden 
Allen  Co.,  Milwaukee,  Wis.,  at  |1640, 
awarded   contract   by  the  U.   S.   Bu- 


reau of  Reclamation,  Denver,  Cola, 
under  Spec.  1615  for  fumlahlng  and 
delivering  f.o.b.  cam  at  the  ahlppinflr 
point  or  f.o.b.  cars  at  Cascade,  Idaho, 
structural  steel,  not  including  ma- 
chine and  anchor  bolts,  for  the  access 
bridge  at  the  inlet  structure  of  the 
outlet  wori(8  at  the  Cascade  Dam, 
Payette  Division,  Boise  Project,  Idaho. 
The  structural  steel  metal  work  will 
be  Installed  by  the  government. 


vllle,  Cailf.,  for  fumlahinf  water  pipe 
and  fittings. 

Specifications  obtainable  from  the 
above  office. 


42 


4/a/47 
Water  Pipe 
Bids  Wanted 

SAN  FRANCISCO,  Calif.— Until 
April  4,  5  P.  M.,  bids  will  be  received 
by  the  City  of  Sacramento.  H.  O. 
Denton,  city  clerk.  Room  203,  City 
Hall,  Sacramento,  Calif.,  for  10,000 
lineal  feet  of  4-lnch  asbestos -cement 
water  pipe. 

Specifications  obtainable  from  the 
above  office. 

4/3/47  •     42 

Fence  Posts 
Bids  Wanted 

SAN  FRANCISCO,  Cailf.  — Until 
April  14,  2  P.  M.,  bids  wiU  be  received 
by  the  U.  S.  Forest  Service,  447  San 
some  St.,  San  Francisco  11,  Calif., 
for  650  fence  posts,  f.o.b.  Merced, 
Calif. 

4/3/47  •     42 

Water  Pipe  and  Fittings 
Bids  Wanted 

ROSEVILLE,  Calif..  Placer  Co.— 
Until  April  9,  5  P.  M.,  bids  wUl  be 
received  by  the  City  of  RoseviUe,  R. 
W.  Terry,  city  clerk.  City  Hall,  Rose- 


BRIDGE  REPAIR,  COLUSA,  CALIF. 


4/4/47 

iMw  and  Only  Bidders 

Surfacing  Cost  $119,823 

LASSEN    COUNTY,    Calif.    Between 

two  miles  north  of  Mllford  and  Bird 
Fla.t. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Wbrks  Bldg.,  Sacra- 
mento. Calif. 

About  12.4  miles  surfacing  with  plant 
mix  surfacing  and  constructing 
shoulders  of  imported  borrow. 

Low  Bidder — Clements  Sc  Co..  Box  277, 
Hayward,  Calif.,  $119,825. 
The  work  involves : 

(1)  2500  tons  Imported  borrow; 

(2)  29,000    tons    minimum    aggregate 
plant  mix  surfacing; 

(3)  1760    tons    paving    asphalt    plant 
mix  surfacing; 

(4)  100   tons    liquid    asphalt     (SC-2) 
prime  coat: 

(5)  65  tons  asphalt  paint  binder; 

(6)  175  tons  liquid  asphalt  (RORC-5) 
seal  coat; 

(7)  1850  tons  screenings   seal  coat 
Total  bids  submitted  April  2  were: 

(A)  Clements  &  Co.,  Hayward,  $119,- 
825. 

(B)  Frederickson  Sc  Kasler.  Sacra- 
mento, $128,780. 

(C)  A.  Telchert  Sc  Son,  Sacramento, 
$187,666. 

(D)  Fairey-Hammond.  Inc.,  and  R 
A.  Fartsh,  San  Francisco,  $188,- 
065. 

(E)  Isl>ell  Construction  Co.,  Reno, 
Nov.,  $141,192.60. 

(F)  E.  B.  Bishop,  Orland,  $175,000. 
Unit  prices  were : 

(A)  (B)  (C)  (D)  (E)  (F) 
$1.75  $1.30  $  .85  $2.00  $2.00  $2.25 

1.95  2.25  2.40  2.55  2.49  3.66 
21.00  22.50  24  .V)  23.00  24.00  25.00 
24.00  25.00  27.00  25.00  26.00  30.00 
40.00  28.00  36.00  31.00  34.00  85.00 
24.00  25.00  29.00  29.00  31.00  30.00 

7.00     6.60     7.00     5.50     6.35     5.1)0 


Low  and  Only  Bidders 

Bridge  Repair  Cost,  $136,165 

COLUSA,   Calif..  Colusa  Co.   Across 

Sacramento  River  at  Colusa. 
Owner— state  of  California.  Division 

of  Highways,   Public  Works  Bldg., 

Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy,   Public   Works    Bldg.,    Sacra- 
mento, Calif. 
Repair  existing  bridge. 
Low  Bld'ler — Lord  &  Bishop.  Box  812. 
Sacramento,  Calif..  $136,166. 
The  work  Involves: 
(1)  remove      portions      ef     existing 
bridge ; 

50  cu.  yds.  structure  excavation; 
72  M  ft.  b.m.  treated  Douglas 
fir  timber; 

12  M  ft.  b.m.  redwood  timber; 
18  cu.  yds.  class  A  portland  ce- 
ment concrete; 

215,000  lbs.  furnish  structural 
steel,  type  A; 

(7)  215.000  lbs.  erect  structural  steel, 
type  A; 

(8)  46,500     lbs.     furnish     structural 
steel,  type  B ; 

Unit  prices  were: 


(2) 
(3) 

(4) 
(5) 

(6) 


(0) 
(10) 
(11) 


(12) 

(13) 
(14) 
(15) 
(16) 
(17) 

(18) 

(19) 
(20) 


46,500  lbs. 
type  B; 
11,600  sq. 
floor; 
11,600   sq. 
floor; 
6400     lln. 


erect  structural  steal, 

ft.  furnish  open  steel 

ft.    place    open   steel 


ft     furnish     treated 

Douglas  fir  piling;" 

103  each  drive  piles; 

700  lbs.  bar  reinforcing  steel; 

machinery  work; 

250  lin.  ft.  submarine  cable; 

electrical     wiring    and    lighting 

equipment ; 

cleaning    and    painting   existing 

steel  and  appurtenances; 

miscellaneous  woik; 

engineer's  office. 
Total  bljis  submitted  April  2  were: 
(A>  Lord  Sc  Bishop,  Sacramento,  Cal. 
$136,106 

(B)  A.   Soda  *  Son,   Oakland.  CalU.. 
$144,247.84. 

(C)  Johnson  Western   Co..    Alameda 
Calif.,  $149,855. 

(D>     El     B.     Bishop, 

$189,565. 
(B>    M.   &   K.    Corp., 

Calif.,    r204,009.5C. 


42 


4/8/47 

Paint,  Lacquer,  Etc. 

Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co — 
Until  Apr  22,  1  p  n..  bids  will  be 
received  by  the  City  of  Oakland 
Chaa.  M.  Don.  City  Clerk,  City 
Hall.  Oakland,  Calif.,  for  paint  Ice- 
quer,   linseed   oil,   turpentine,    etc. 

Specifications  obtainable  from   the 
above   office. 


<? 


4/X/47 

Pipe— Contract    Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
F.  .Somers  Peterson.  57  California  St.. 
San  Francisco.  Calif.,  at  $705  award- 
ed contract  by  ihe  Oaltland  Pott 
Commission,  A.  H.  Abel,'  secretary, 
foot  of  Orove  St.,  Oakland.  Ca'If., 
for  furnishing  and  delivering  60  ft. 
8-in.  flexible  pipe  to  the  7th  Street 
unit    Oalcland. 


42 


4/3/47  • 

Cast   Iron   Pressure  Fittings 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
April  14,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  S'-rvlcc, 
447  Sansome  St.,  San  Francisco,  Cal , 
under  Bid  No.  775  for  cast  iron  pres- 
sure fittings  fob  McCloud,  Calif. 

Specifications  obtainable  from  the 
above  office. 


43— -MACHINERY  AND 
EQUIPMENT 


4/2/47  43 

Steel    Accordion    Door 
No  Bids  Received 

. CENTRAL  VALLEY  PROECT, 
Ca,\it. — No  bids  were  received  Mar 
28  by  the  U.  S.  Bureau  of  Reclama- 
tion, Custhomhouse,  Denver,  Cnli' . 
under  Spec.  1690  for  furnishing  and 
delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Redding. 
Calif cmi.a  one  steel  accordion  dour 
for  "IS**  line,  one  steel  sash  windo^v 
for  "1"  line,  and  ore  slldinf:  door  for 
"c"  line,  all  for  Keswick  Power 
Plant.  Central  Valley  Project.  Cnll- 
toriiia  The  materials  will  be  in 
f>talled  by  the  Government. 


G«neral  Electric  Co..  Denver,  $610.- 
800-  ship  880  Sc  940  dav-s ;  4/5.000  lbs 
each  Schenectady,  N.  Y.,  and  17,900 
lbs.  each  Plttsfleld.  Maes.,  heaviest 
part  185,000  lbs.;  f.o.b.  destination; 
engineer  $40  and  mechanic  $85: 
terms  net  No  equalisation  offered. 
30%   price  clause. 

Westlnghouse  Elec.  Corp..  Denver. 
$627,000;  ship  900  &  960  days;  937.- 
000  lbs.  Pittsburgh  and  63.800  lbs. 
Sheron.  Pa.  heaviest  part  171,000 
lbs.;  f.o.b.  E.  Pittsburgh  and  Sheron, 
Pa.;  engineer  $56  and  mechanic  $41; 
terms  net.  No  equalization  offere^I. 
30%   price  clause. 

AULs-Chalmers  lUg.  Co..  Denver. 
$634,922;  ship  920  and  970  days  ;  1,020.- 
000  lbf<.  and  heaviest  part  100,000  lbs. ; 
f.o.b.  Mllwaukto;  engineer  $00  and 
mechanic  $50;  terms  net  No  equ%li- 
zatlon    offend.   30%    price   clause 
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4/3/47 

Worit   Boats  and   Trailers 

No   Bids  Received 

BOULDER  CITS,  Nov.— No  bids 
were  received  Mar.  31  by  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Spec. 
1732  for  fui-nlshlug  and  delivering 
f.o.b.  cars  nt  the  shipping  point  or 
f.o.b.  cars  at  Boulder  City,  Nev.,  two 
air-propelled  work  boats  and  two 
highway  trailers  for  transportation 
of  the'  boats  overland.  The  boats 
are  for  service  on  tho  Colorado  Riv- 
er for  the  Colorado  Front  Work  and 
Levee  System  Project,  Arizona-Cali- 
fornia-Nevada. The  air  -  propelled 
work  boats  and  highway  trailers, 
when  delivered,  shall  have  ail  equip- 
mei>t  Installed  and  shall  be  readv 
for  successful  operation. 


Orland.    Calif. 
San   Francisco, 
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BRIDGE  AND  APPROACHES,  MADERA  COUNTY 


41— <;as,  water  and  oil 
pipe  unes 


Low   and   Only   Bidders 

Bridge    and    Approaches   Cost,   S78.7M 

MADERA     COUNTY,    Calif.     Across 

Fine    Gold    Creek,   about   34    miles 

northeast  of  Madera. 
Owner — State  of  California,  Division 

of   Highways,   Public   Works   Bldg., 

Sacramento,  Calif. 

State  Highway  Englneei^-O.  T.  Mo- 
Coy,  Public  Works  Bldg..  Sacra- 
mento, Calif. 

Structural  steel  bridge  and  approxi- 
mately 0.2  mile  graxllng  approachea 

IjOW    Bidder — Dan    Caputo,    945    Del- 
mas  Ave.,  San  Jose,  Calif.,  $78.79P 
The  work  involyes: 

(1)  0300  cu.   yds.    roadway   excava- 
tion; 

(2)  900   cu.    yds.    structure   excava- 
tion ; 

(3)  develop  water   supply  and   fur- 
'     nish  water  equipment; 

«   (4)  100  M  gallons  apply  water; 


(5)  11  sta.  finish  roadway; 

(6)  221  lln.  ft  timber  bridge  railing; 

(7)  630    cu.    yds.    class    A    portland 
cement  concrete; 

(8)  101,000    lbs.    furnish    structural 
steel; 

(9)  101,000  lbs.  erect  structural  steel ; 

(10)  80,000  lbs.  furnish  bar  rsinfore- 
Ing  steel ; 

(11)  80,000  lbs.  place  bar  reinforcing 
steel; 

(12)  2  each  clearanc  markers; 

(13)  engineer's  of  flea 

Total  bids  submitted  April  2  were : 
(A>    Dan    Caputo,    San    Jose,    Calif.. 

$78,799. 
vB)  Nr.rthup  Constr  Co.,  Long  Beatii 

Calif..  5:79,793 

(C)  Tavlor,     Wheeler.     Commercial. 
Inc..   Fresno.  Calif.,  $83,483. 

(D)  Chas    MacClosky  Co.,  ban  Fran- 
cisco. Calif..   $85,924. 

(E)  Ted  F.  Baun.  Fresno.  Calif..  $86.- 
062.50. 


4/8/47  41 

Owner  Taking   Bids — Due  April   15, 
2  P.  M. 

Utilities,  IMoving  of  Housing  Units 

PULLMAN,  Wash.  State  College  of 
Washington. 

Owner— RegenU  of  the  State  College 
of  Washington,  Dr  Wilson  Comp- 
ton,  president,  preaidenfs  office. 
Administration  Building,  Pullman, 
Wash. 

Architect— Stanley  A.  Smith.  Wash- 
ington State  College,  Pullman. 
Wash. 

Includes  utilities  consisting  of  sew- 
ers, water  distribution  system, 
roads,  walks,  gradign  for  100  or 
more  housing  units  and  demounting 
of  units  on  a  site  near  Bremerton, 
W^h.,  and  moving  and  re-erectlng 
of  units  on  site  at  Pullman. 
Specifications   obtainable   from   the 

office    of    the    architect;    no    deposit 

required. 

4/8/47  *' 

No    Bids   Received 

Water  Main  and   Deep  Well   Pumps 
DINUBA.    Calif.,    Tulare    County. 
Owner— City    of    DInuba.    Glady.«    M. 

Archer,   city   clerk.   City    Hall.   Di- 

nuba,   Calif. 
Consulting  Engineer— (Juinton    Engl- 

neers.    Ltd..    Suite    300.8H!    3.    Fig 
uTirr  T   ^-"^  Ang^i—  14    r.^\it — 


Unit  prices  were 
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FORM     CLAMPS 

SNAP    TIES 

SCREED     SUPPORTS 

C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  16th  St.    •    OAKLAND.  CALIF. 

Phons  TEmpkbor  1405 


4/3/47 

Electrical   Equipment 

Low  and  Only   Bidders 

CENTRAl.     VALLEY      PltOJECT. 
Calif.    —    Following    bubmltted    bidH 
Mar.     31    to    the    U.    8.     Bureau     o( 
Reclamation,     Customhouse,     Denver. 
Colo.,   under    Spec.    1700   for   furnish  - 
ing  and  delivering  f.o.b.   cats  at   the 
shipping  point  or  f.o.h.  curs  at  Herri - 
lyn.    California,    two    (2)    50,000-kvB.. 
18.800-volt.   3-phase,   60-cycle,   hydro- 
gen-cooled,   outdoor    type    synchron- 
ous ccndensera,  complete  with  start- 
ing aiitotranflformers,    excitation    ap- 
paratus, and  surge  protection  appar- 
atus,   for    Delta    Mubatatlon,    Central 
Valley    F'roject,    California.    The    ap- 
paratus    will     be     Installed     by     the- 
Government 


ITRUGTURSB 

iMeoa»oaaTS» 

220  Montt«m.ry  B»r««t.   VOkJiB  i-IMOr 
San    Fran.lM)*  4.  Calif. 

1014  -  Oth  St..  Phana  Sae.  SSS4I 


O'NEILL   LUMBER   CO. 

Distributort  of   West  Coast  Forest  Products 
16  California  Street  •  San  Francisco  -  GArfield  9110 


1999  BvaM  Ava. 
Sm   Franciaco.  Calif. 
r*ofi«.GArfial4  9110 


...YARDS    AT... 

799   County    Road 

San   Carloa,   Calif. 

Phnnr;   San   Carloa   204  t-M 


907  Bonanza    Road 

Laa  Vagaa,   Navada 

Ph„nr:   Laa  Vagaa    1 J44 


"For  a  Square  Deal  Call  O'Neill" 


ERBCO  Service  is  FAST! 

ERBCO  knows  that  in  conntruction 
work,  speed  is  essential.  Our  experi- 
enced men  know  construction  equip- 
ment inside  and  out.  C^ll  on  Erbco  for 
engineering  help,  etttimating,  new  or 
used  equipment,  field  service,  shop 
service  and  parts. 


rip'<-*M'*3*n 


V 
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4/8/47  43 

TalnUr  Qate  and    Hoist 
Low   and   Only   Bidder 

SAK  BERNARDINO  COUNTY, 
Calif.— Consolidated  Steel  Corp.,  5700 
8.  BUuitem  Ave.,  Los  Angeles,  Call'., 
at  I106.000,  bubmlttcd  the  only  bid  tu 
the  War  Department,  Corps  of  Engi- 
neers, office  of  the  district  engineer. 
761  a  Flgueroa  St.,  Los  Angeles, 
liar.  81,  for  furnishing  and  Installing 
one  e0x25-ft  fainter  (radial  type) 
•piUway  gate,  hoisting  equipment 
and  appurtenant  equipment,  to  be 
Installed  on  existing  structures  in 
which  required  anchor  bolts,  trun- 
nion seats,  beam  supports  and  con- 
duit and  electrical  equipment  are 
provided.  The  work  is  located  at 
Lytle  Creek  channel,  apnroximattly 
BOO  ft  north  of  Foothill  Blvd.  btldge, 
San  Bernardino  County ;  Serial  47-23 
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4/8/47  • 

Paint    Brushes — Bids    Wanted' 

SAN  FRANCISCO,  Calif.  —  Until 
April  10,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Dept., 
100  McAllister  Street,  San  Francisco, 
Calif.,  under  Inv.  No.  SF-3843-47  for 
216  paint  burshes  fob  San  Francisco. 
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4/3/47 

Hollow  Metal  Door* 

Low  r.nd  Only   Bidders 

COLUMBIA  BASIN  PROJECT, 
Washinsfton.  — Followinf''  submitterl 
bids  March  27  to  United  States  Bu- 
reau of  Reclamation,  Customhou.st>. 
Denver,  Colo.,  under  Spec.  1689  for 
furnishing  and  delivering  f.o.b  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Odair,  Wash.,  the  hollow  metal 
doors,  complete  with  transoms,  rouph 
bucks,  cabinet  Jambs,  trim,  hard- 
ware, glass  and  glazing  materials) 
and  other  accessories  except  calking 
compound  necessary  for  the  complete 
installation  of  the  doore  in  the  ele- 
vator towers  on  Grand  Coulee  Dam 
and  in  the  left  powerhouse,  and  the 
steel  partition  with  doors  in  the  con- 
trol bay  elevator  lobby,  floor  eleva 
tlon  051.00,  4-line  wall  of  the  left 
powerhouse  of  Grand  Coulee  power 
plant,  Columbia  Basin  Project,  Wash- 
ington. The  doers  w.'ll  be  installed 
by   the    Government. 

M.  Renter  and  Sons,  Portland, 
f34,&28;  ship  300  days;  73,000  ll».s. ; 
f.cb.  Portland;  termr.  ITi— 30  days. 
No  equalization  offer-sd. 

Colorado  Builders  Supply  Company 
Denver,  J50.903:  ship  300  days;  90.- 
000  lbs.;  f.o.b.  St.  Paul.  Mmn.,  with 
freight  allowed  to  destination ;  terms 
net.   No    equalization   offered. 

Geo.  T.  Gerhardl  Company,  Inc., 
Han  Francisco.  Calif.,  i(68,150;  ship 
300  days;  70,500  lbs.;  f.o.b.  San  Fran- 
Cisco ;  terms  %  ot  1% — 20  days.  No 
equalization  offered. 
1-,  Aetna  Steel  Products  Corp.,  Ntw 
York.  »86,040.  fob  Odair,  Wash.,  30 
days;  '/4%  10  days. 


tlons  to  prospective  bidders;  to  oth- 
ers 10.50,   not    returnable. 

4/2/47  *2 

Hollow   Metal   Doors 
Three    Low   Bidders 

CENTRAL  VALLEY  PROJECT, 
C>ailf  —  FoJlowing  submitted  bids 
March  27  to  the  U.  S.  Bureau  of 
Reclamation.  Cuttomhousc,  Den- 
ver Colo.,  under  Spec.  1688,  for  fur- 
nishing and  delivering  f.o.D.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Coram,  California,  the  hollow  metal 
doors,  complete  with  frames,  hard- 
ware, and  all  other  accessories,  ex- 
cept '  calking  compound,  necessary 
for  the  complete  installation  of  the 
doors  in  the  battery  and  oil  house, 
230-kv  switchyard,  Shasta  Power 
Plant.  Central  Valley  Project,  Cali- 
fornia. The  doors  will  be  installed 
by  the  Govornmeiit. 

M  Reuter  and  Sons,  Portland, 
Ore.',  $1393;  ship  300  days;  2700  lbs.; 
f.o.b.  Portland:  terms  1%— 30  day.9. 
No    equalization    offered. 

Price  Building  Specialties,  San 
Francisco.  Calif..  |144S;  ship  300 
days;  2700  lbs.;  f.o.b.  Portlano; 
terms  net.  No  equalization  offered. 
Colorado  Builders  Supply  Co .  Den- 
ver, $1936 ;  ship  300  days ;  2600  lbs. ; 
f.o.b.  St  Paul,  Minn.,  with  freight 
allowed  to  destination ;  terms  net. 
No  equalization  offered 
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4/3/47 
School  Bus 
Bids  Wanted 

SANGER,  Calif..  Fresno  Co.— Until 
April  14,  6  P.  M.,  bids  will  be  re- 
ceived by  the  Fairmont  School  Dis- 
trict, June  D.  Sample,  clerk,  Sanger, 
Calif.,  for  one  school  bus  of  approxi- 
mately 60-pas8enger  capacity. 

Specifications  obtainable  from  the 
above  office. 


4/3/47  43 

Radial   Gates  and   Hoists 
Bids  Wanted 

BOULDER  CANYON  PROJECT, 
Arizona  -  California  -  Nevada.  —  Until 
May  6,  2  P  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Spec.  1775  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Coachella,  Calif.,  four 
(4)  7-foot  by  8-foot  9-inch  radial 
gates  for  stations  6180  plus  79.86  and 
6235  plus  82.1;  two  (8)  8-foot  by  7- 
foot  9-inch  radial  gates  for  stations 
6382  plus  10  and  6^7  plus  64;  four 
(4)  5000-lb.  capacity,  hand-operated 
radial-gate  hoists  for  stations  6180 
plus  79.86  and  6235  plus  82.1;  two 
(2)    5000-lb.    capacity,    hand-operated 


4/3/47  •     44 

RIght-of-Way  Fenee 

ALAMEDA  COUNTY,  Calif.  — Cy- 
clone Fence  Co.,  60th  and  Lowell  Sts., 
Oakland.  Calif.,  at  $4511.31,  submitted 
the  low  bid  April  2  to  the  State  of 
California,  Division  of  Highways, 
Howard  C.  Wood,  principal  bridge 
engineer,  San  Francisco-Oakland  Bay 
Bridge,  Toll  Plaza,  Oakland  8,  Calif., 
for  construction  of  right-of-way  fence 
on  the  San  Francisco-Oakland  Bay 
Bridge  approach  between  Toll  Plaza 
and  distribution  structure. 

The  work  Involves: 

(1)  lump  sum,  clearing; 

(2)  310   lln.    ft    moving    and    recon- 
structing existing  guard  railing; 

(8)  2660  )ln.  ft  woven  wire  fencmg; 

(4)  1  each  14-ft  wide,  6-ft  hl^  dou- 

ble drive  gate; 

(5)  2  each  S^-in.  standard  pipe  gate 
posts  and  accessoricb; 

(6)  5  each  2^-ln.  standard  pipe  pull 
and  corner  posts  and  accessories ; 

(7)  1  each  2^ -in.  standard  pipe  and 
post. 

Total  bids  were: 

(A)  Cyclone  Fence  Co.,  $451L31. 

(B)  Anchor     Post     Fence    Co.,     San 
Francisco,  $4577.20. 

(C)  California     Wire      Cloth      Corp., 
Oakland,  $4655.56. 

Unit  prices  were: 

(A)  (B)  (C) 

(!)..._ $  76.00        $  76.00         $275.00 

(2) .90  1.00  1.25 

(8) 1.485  1.50  1.43 

(4) 93.17  84.00  74.81 

(5) 15.82  15.82  12.16 

(6) 14.23  15.08  15.60 

(7) 11.26  11.25  12.16 
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4/2/47  44 

Painting — Contract    Awarded 

EUREKA,  Calif.,  Humboldt  Co.— 
Harry  Dinsmore  1638  4th  St.,  EurelA 
Calif.,  at  $2726  64  submitted  low  bid 
and  awarded  contract  by  the  City  of 
Eureka,  J.  C.  Barkdull.  city  clerk. 
City  Hall,  Eureka.  Calif.,  for  paint- 
ing the  interior  of  the  City  Hall. 

Other  bids  were: 

A  .Verne  Turner  ,Eureka,  $3500. 

Swanson  &.  Skipper,  Eureka,  $3712. 

Harold  P.  Toroni,  Eureka,   S4000 

Winter  Bros.,   Eureka,   $6573. 
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4/2/47 

Perimeter    Fence — Low    and 

Only   Bidders 

BENICIA,  Calif.,  Solano  County.— 
S.  G.  Giles  and  Company,  319  Elks 
Building,  Stockton,  California,  at  .$18,- 
486,  Alter.  A.  (Using  U.  S.  EnRr 
Post  Digger  &  Blade)  $17,802,  suD- 
mitfed  low  bid  to  the  U.  S.  Engi- 
neer, Office,  Beiiicla  Arsenal,  Benl- 
cia,  California  under  bid  No.  40-015- 
47-13,  Serial  No.  13,  for  construction 
of  perimeter  fence  around  Stockton 
Subdepot  of  Benicia  Arsenal. 

Other  bidders   March   31st  were: 

Asta  Construction  Co.,  Rio  Vista 
California,    $19,050;    Alt.    A.    $17,130. 

C.  E.  Kennedy,  Stockton,  Califor- 
nia,  $20,326.13. 

Anchor  Post  Fence  Company,  San 
Francisco,  California,  Alter.  A.  $21,- 
265 
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4/3/47 
Acoustical  Tile 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  April  8,  10  A.  M.,  bids  will 
be  received  by  the  Sacramento  Mu- 
nicipal Utility  District,  James  E.  Mc- 
Caffrey,  general  manager  and  chief 


4/3/47 

Sand  Removal 

'■s'll?"ST?AN^cfscS!'*Callf.-Charles    -g'-^^-   "^    "i^   Jay    Sts      Sacra 
T     XT. >»<>..    KTK  -n^^^.  a*     Qon  iiv«in      mcnto,   Calif.,  for  fumishmg  and  In- 

of  San  Francisco,  Department  of  Pub-  i     „       i.i     *.  w*   «„   ki     *-  tu^ 

lie  Works,  Room  282  City  Hall.   San  i     Specifications    obtainable  from  the 

Francisco,   Calif.,  under   Spec.   20.238   *^°^®  °^''^® 
for  sand   removal   on  41st  Ave.,  be- 
tween Ortega  and  Pacheco  Sts. 

Other  bids  were : 

Piombo  Construction  Co.,  San  Fran- 
cisco, $4887. 

Eaton    Sc    Smith,     San     Francisco, 
$6400 

Gabriel  Construction  Co.,  San  Flran- 
cisco,  irregular  bid. 
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4/3/47 

Asphalt  Plant  Repairs 

Low  and  Only  Bidders 

SAN    FRANCISCO,    Calif.  — Acme 
Welding  Co.,  3154  17th  St,  San  Fran- 
cisco, Calif.,  at  $132.50,  submitted  low 
radial-gate    hoists    for   stations    6382  [  bid  to  the  City  and  County  of   San 


4/8/47  •     48 

Mow«iwBids  Wanted 

ELK  GROVE,  Calif..  Sacramento 
Co.— Until  April  10,  8:30  P.  M..  bids 
will  be  received  by  the  Elk  Grove 
Union  High  School  District,  E.  Henry 
KIoss,  clerk.  Elk  Grove,  Calif.,  for 
one  3-unit  Worthington  gang  mower. 

Specifications  obtainable  from  the 
above  office. 


plus  10  and  6427  plus  84,  Coachella 
Canal,  All-Amerlcan  Canal  System, 
Boulder  Canyon  Project,  Arlzona- 
Califomia-Nevada.  The  material  will 
be  Installed  by  the  government  No 
charge  for  copies  of  the  specifica- 
tions to  prospective  bidders;  to  oth- 
ers,  $1.25,   not    returnable. 
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4.T 


4/8/47 

Transformers 
Bids  Wanted 

COLUMBIA       BASIN       PROJECT, 
Wash.— Until    May    2.    2    p.    m.    birtr, 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  imder 
Spec.   1774   for  furnishing  and   deliv- 
•rlng    f.o.b.    cars    at    shipping    point 
and/or    cars    at    Almlra,    Waush.,    lf> 
600-    to    1-ampcre,    single-phase.    60- 
cycle,     bushing-type     current     trans 
formers,  for  inntaratlon   m  th«'    low- 
er position,  on  the  230,0il0-volt   bush- 
ings of  36,000-kva,  single-phase  pov- 
er  transformers  for  units  Ll.  L2,  L3, 
L6,  and   L  6:   fifteen    (15)    fOO-   to   1- 
ampere.  single-phase,  60-cycle,  bush- 
ing-type   current     transformers,     for 
Installation   in  the  upper  position,  on 
the    230,000-volt    bushings    of    38,0(tO- 
kva,    single-phase    power    transform- 
ers for  units  Ll,  L2,  L3,  L5,  and  L  6; 
three    (3)    800-    to    1-ampere,    sing'e- 
phase,  flO-cycIe,  bushing-type  ourreni 
transformers,    for  installation    in    thr 
lower    position,    on     the     230.000-vc.!'. 
bushings    of    36,000-kva,    single-phase 
power     transfornvrrs     for     unit     Ll ; 
three    (3»    500-    to    l-ampere.    single- 
phai>e,     60-cycle,     bushir.g-typo     c':r- 
rent  transformers,  for  installation  in 
the    upper    position,    on    the    iSO.OOO- 
volt    busliings    of    36,000-kva,    .single- 
phase    power    transformers    for    unit 
M;  seven  (7)  000  to  l-amp*rp.  slngln 
phase,     8'Vcyclc,     bushing-type     cur 
rent  transformers,  for  installation  ir. 
the    lower    position,    on    the    230.000- 
volt    bushings    of    3e,000-kva.    single 
phase    power   transformers    for   units 
L7  and  L  8,  and  spare;  seven  (7>  500- 
to    1-ampere,    slngle-phnae,    60-cyc'e. 
bushing-type     current     transformers, 
for  Installation  in  the  upper  position, 
on    the    250,000- vol*,    bushings    of    3P.- 
000-kva.    sirgle-phase    power    trans- 
formers   for    units    L7    and    L8    an-l 
spare:      for     Grand      Coulee      Power 
Plant,       Columbia       Basin       Prnjcoi, 
Washington.    The    apparatus    \vill    he 
installed     by     the     Government.     Nc 
charge   for 'copies   of    the  specif  ica- 


4/3/47 
Outlet  Pipe 
Bids  Wanted 

MISSOURI  BASIN  PROJECT,  Ne- 
braska.—Until  May   1,  2  P.   M.,   bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver,  Colo.,   under  Spec.   No.    1772  for 
fumi.shing  and   delivering  f.o.b.  cars 
at   the  shipping   point  or   f.o.b.    cars 
at  Enders,  Neb.,  one  84-inch  diameter 
welded    plate   steel   outlet   pipe   with 
expansion    Joint,    wye    outlet,    bends, 
support    rings,    manholes    and    man- 
hole bolts,  flanges  and  flange  bolta, 
drain  nozzle  and  gaskets  for  the  out- 
let  works   at   Enders   Dam,    French- 
man-Cambridge Unit,  Missouri  Basin 
Project,    Nebraska.    The    outlet    pipe 
will  be  installed  by  the  government 
No    charge  for   copies    of    the    speci- 
fications   to    prospective    bidders;    to 
others,  $1,  not  returnable. 


Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  removing  old 
liner  plates,  both  bottoms  and  ends, 
replace  with  %-.nch  boiler  plate  se- 
curely attached  to  inside  of  No.  2 
mixer  shell,  asphalt  plant 
Other  bidders  April  2  were: 
Pacific  Machine  Shop,  San  Fran- 
cisco, Calif.,  $141.50. 

Ocean     Shore     Iron     Works,     San 
Francisco.  Calif.,  $328. 


44 


4/3/47 

Install   Smokestacks 

Low  and  Only  Bidder 

SAN  FRANCnSCO,  Calif.— J.  N.  J. 
Firebrick  Construction  Co.,  345  Ver- 
mont St.,  San  Francisco,  Calif.,  at 
$6691.25,  submitted  only  bid  April  2 
to  the  City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282   City  Hall,  San  Francisco, 


4/3/47  •     44 

Concrete  Work 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  22,  10  A.  M.,  bids  will  be  re- 
celved  by  the  Park  Commission  of 
the  City  and  County  of  San  Fran- 
cisco, Julius  L  Girod,  superintendent. 
McLaren  Lodge,  (Jolden  Gate  Park, 
Fell  and  Stanyan  Sts.,  San  Francisco, 
Calif.,  for  certain  concrete  work  In 
the  Strawberry  Hill  reservoir,  (^Iden 
Gate  Park,  San  Francisco. 

Specifications  obtainable  from  the 
above  office. 
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4/3/47 

Steel   Work   Alterations 

Contract   Awarded 

OAKLAND,  Calif.,  Alamedu  Co.— 
Modern  Iron  Works,  Ltd..  2954  Bona 
St.,  Oakland,  Calif.,  at  $3990,  award- 
ed contract  by  the  Oakland  Port 
Commission,  A.  H.  Abel,  secretary, 
foot  of  Grove  St.,  Oakland,  Calif.,  for 
alterations  to  steel  work  In  end 
gables  of  hangars  No.  3,  4  and  5, 
Oakland  Municipal  Airport.  Oakland. 
Calif 
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4/3/47 

Floor  Covering 

Bid     Rejected — New    Bids    to     Be 

Opened    Apr.   14,  3  P.   M. 

OAKLAND,  Calif..  Alsmcda  Co- 
Only  bid  submitted  March  24  by 
Lorentzen  Co.,  2207  Market  St..  Oak- 
land, Calif.,  oi  S2424.60  wa.-j  relecled 
by  the  Oskl.^nd  F'ort  Commission.  A 
H.    Abel,    secretary,    foot    of    Grovo 


Calif.,  for  Installation  of  smokestack  St.,  Oakland,  Calif.,  for  placing  of 
at  pumping  station  No.  1,  698  2nd  St,  floor  covering  at  Grove  St.  Piei 
San  Francisco,  Calif.  |  Oakland. 


4/3/47  44 

Rearranging   Elec.  Service 
Contract    Awarded 

OAKLAND,  Calif.,  Alameda  Co  — 
Haynes  Electric  Co..  3744  Foothill 
Blvd.,  Oakland,  Calif,  at  $2375 
awarded  ccntract  by  the  OaJclaud 
Port  Commission,  A.  H,  Abel,  secre- 
tary, Grove  St.  Pier,  Oakland,  Calif., 
for  rearranging  electrical  service  in 
hanear  No.  27,  Oakland  Municipal 
Airport,  Oakland,  Calif. 


Official  Proposals 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Solano  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  propocals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  O'clock  p.  m.  on  April  30,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  buiWing,  for  constmc- 
ting  HighAvay  in  accordance  with 
the  Specifications  therefor,  to  which 
ppeolal  reference  is  made,  as  follows : 
Solano  County,  between  Fairfield 
and  3.5  miles  north  and  in  Vaca- 
ville  (X-Sol-7,  90-C,  Vac,  and  City 
Street),  about  four  and  eight-tenths 
(4.8)  miles  In  length  to  be  repaired 
by  placing  plant-mixed  surfacing 
over  the  existing    pavement 

Bids    are    required    for    the    entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Depavtment  of  Public  Works  has 
ascortalne*!  the  general  prevailing 
rate  of  wage.s  applicable  to  the  work 
to  bo  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     $1.60 

Asphalt      plant     mixer     oper- 
ator   1-65 

Asphalt  spreading  machine  op- 
erator     .•-..- 1-9S 

Flagman     - ; 1-26 

Laborer     ' l-Zt" 

Motor  gmder  operator  2.10 

Oil   distributor   bootman    1.275 

Oiler  power  shovels  cr  cranes  1.8t' 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  .  2  25 
Operator  or  power  shovel  or 
other  excavating  equipment, 
shovel    type     controls     (over 

cne    cubic    yard) _ 2.35 

Roller    operator    ....«- .«__~_~.~-  l.*S 


PIPE 

PIPE  .  VALVES  -  FITTINGS 

Fadlities  for  pipe  bendinf 

and  manifolda 

Write  for   Prioea 

Pacific  Pipe  Co. 

160  Spear  8U,  San  Frandsco 
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4/3/47 

Metering    equipment 

Bids    Wanted 

BOISE  PROJECT,  Idaho.  —  Until 
Apr  30,  2  p.  m.  bid.s  will  be  received 
by  the  U.  S.  Bureau  of  Heclamatlon, 
Cu'»tomhouse,  Denver,  Colo.,  under 
Rpec.  1770  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  fob  cars,  Emmett,  Idaho, 
one  (1)  lot  of  unmounted  metering 
and  relavlnf?  pfjuipmont  for  installa- 
tion of  the  Black  Canyon  Power 
Fnant,  B<)ise  Project  Idaho.  The  ap- 
paratus will  be  installed  by  the  Gov- 
ernment. No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders:   to  others   $0.50.  not    returnable. 


Schramm  Compressors  and  Tools 

20-ft.,  35-f  t.,  60.f  t.,  105-f  t.,  210-f  t.,  315-f  t,  420-ft. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


SUB-CONTRACT 
INFORMATION 
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4/2/47 

Lighting    Fixtures — 

All   Bids  Rejected 

SAN  niANClSCO.  Ca'if.  -All  bids 
received  March  6th  were  rejected,'  at 
which  time  Maim  &  Welter  »^2  Lni 
kin  Street.  San  Fianiisco.  Calif.,  at 
$2,872,  submitted  low  bid  to  the  Fed- 
eral WorUi  Agencv,  Public  Buildings 
Administration,  Office  of  the  Dis- 
trict Engineer,  838  U.  S  Appraiser's 
Building.  San  Francisco,  California. 
for  lighting  fixtures  in  the  Judges' 
chP.mhors  at  the  Courthouse  Build- 
ing,  San    Francisco,  Calif. 


JOIST  HANGERS 


ALL    SIZES 

FOR  IMMEDIATE  DELIVERY 

PATTERSON  A  ELVIN  IRON  WORKS 

280— ISth  STREET.  SAN  FRANCISCO 


MAiket   S«47 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  etc. 


P*f;'MJka£^. 


SALES     •     RENTALS     •     SERVICE 

Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190  -  5-2191 
3254  EAST  SHORE  HIGHWAY 


RICHMOND 


FRIDAY,  APRIL  4.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  1 3 


Tractor   driver   195 

Truck  driver  (8  cubic  yards 
water      level      capacity     .or 

more)     _.. _ 1.875 

Truck  driver  (8  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.50 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water    level    capacity)     1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)  „ 1.2825 

Any      classification      omitted 

herein  not  less  than  1.25 

Overtime — one  and  one-half 
(1%)  times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (I'/i)  times  the  above  rates. 
Plana  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Worlis  Buildmg,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
■tenglneers  at  I^os  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict E<ngineer  of  the  District  in 
which  the  work  lo  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in   Slan  Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
vlnions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cificat'ons.  Each  bidder  m^ist  be  !i- 
cenred  and  aUo  prcqualified  as  re- 
quired by  law.  (.See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  rr 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated  April  4.  1047 

(Dally   Pacific   Builder' 
)  (April  4,  11,   18    194: 1 

FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Fresno    and    Madera    Counties 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  propof=al8  will  be  receivta 
at  the  office  of  the  State  Highway 
Engineer,  Room  173,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  O'clock  p.  m.  on  April  30,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  ouliding,  for  construc- 
ting Hlghwav  in  accordance  with 
the  Specifications  therefor,  to  wh'.ch 
special  reference  Is  made,  as  follows : 
Fr*sne  ..and  .Madera  Counties, 
aersss  the  San  Joaquin  River  and 
Overflow,  «t  Firebaugh  (Vl-Kre, 
Mad-811),  two  steel  beam  bridges  to 
be  oonstructed. 

Bids    arc    required    for    the    entiiv 
work   described    herein. 

In  acccrdunce  with  the  provisions 
of  Se<tion  1770  of .  the  Labor  Code, 
the  Department  of  Public-  Works  has 
ascertsined  the  general  prevailing 
rate  of  wages  applicable  to  the  wor); 
to  be  done  to  be  a&  follows: 
Classification  Rate   per   hour 

Skilled    Labor 

Carpenter %l.T^ 

Cement    finisher    - l.iilo 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  Icssi  1.80 
Concrete'  mixer  operator  (over 
ore  cubic  yard  capacity  and 

paving  type)    1.90 

Derrick    operator    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  ^up  to 
and      including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   - 2.25 

Painter   (brush »    — — .  175 

Pile  drive  I  hol.stman  or  oper- 
ator   2.10 

Pile  drivtr  man   l-^B 

Reinforcing    steel    worker  ........  1-73 

Roller    oper.itor    "—  195 

Structural    steel   worker  ,  2.00 

Tractor    driver 1*5 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     •  I?''''' 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level  capacity)    1.. 1*175 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water  level   capacity)  152" 

Intermediate    Grade    Labor 

Concrete   vibrator  operator 1.37") 

Jackhammer  operator  -...  1.3?'« 

Oiler  power  shovels  or  cranes  1.50 
Truck  driver  (4  cubic  yerd.s 
and  less  than  8  cubic  yards 
water  level  capacity)  1.3.'?7.'5 
Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)         l^o 

Unskilled  Labor 


Flagman    1.15 

Laborer 1.15 

Positions  not   listed  above  will   be 
allocated     in     accordence     with     ilie 
definitions  which  appear  in  the  spe 
cial  provisions,  a^  interpreted  in  the 
light  of  thte   classification. 

The  mmimum  wage  paid  to  al! 
skilled  labor  for  which  rates  are  nt>l 
shown  above  shall  be  not  less  than 
$1,375.    per    hour. 

The  minimum  wage  paid  to  all  in 
termediatc  labor  for  which  rates  are 
not    shown    above    shall    be    not    less 
than  11.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.15    per   hour. 

Overtime — one  and  one-half  (I'^j) 
times  the  above  r.vtes. 

Sundays  and  holidays  —  one  Mnd 
one-half  (IVj)  timet*  the  above  rates. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  elJ 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  lo 
such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  pubarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  m.a- 
terials;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of   the   contract,   respectively. 

Plans  maj'  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, I»uDlic  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  at  tho 
office  of  the  Associated  General 
Contractors  in  San  Francisco  and 
at  the  office  of  the  County  Engineer, 
or  County  Surveyor  at  the  county 
seat  of  the  county  in  which  the  work 
is  to  be  performed. 

No  bid  win  be  considered  unle.'s.s  it 
is  made  on  a  blank  form  furnished 
bv  the  State  Highway  .Engineer  and 
is  Tiade  :n  accordance  witn  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speri- 
fications.  Each  bidder  must  be  li- 
cenped  and  also  prequaiificd  a.s  re- 
quired by  law.  (See  said  Proposal 
Requirements  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  anv  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

O.    T.    McCOY 

State  Highway  Engineer 

Dated    April  4,   1947 

(Daily    Pacific    Builder  > 
(April   4,    IJ,   18.   J9J7> 


FIRST  PUBUSHED  TODAY 


Highway    Improvements 
Siskiyou   County 


(Second    Advertisement) 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OK    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Scaled  proposals  will  be  recefv'od 
at  the  offici  or  the  State  Highwny 
Engineer,  Room.  373.  Public  Works 
Bulldhig,  Sacramento,  C;tlifornia,  un- 
«il  2  o'clock  p.  m.  on  April  30,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  A.<»8embly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  Is  made,  a.s  follows. 

Siskiyou  County  arross  Cottonwood 
Creek  and  under  the  tracks  of  the 
Southern  Pa.cific  Company  about  2 
and    5.5    miles    north    of    Honbrook 


reapectively  (11  .  Sis  3  •  C),  a  bridge 
and    underpass   to   be   constructed. 

Bids    are    required    for    the    entire 
work    described    herein. 

In  accordance  with  the  provisions 
cf  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classifieatlon  Rate  per  hour 

Skilled    Labor 

Carpenter |1.75 

Cement    finisher    _ 1.875 

Concrtte  "mixer   operator    (one 

cubic  yard   capacity  or  less)   1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)    ....  1.90 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  typo  controls  (up  to 
and      including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic   yard) 2.25 

Pile  driver  hoistnian  or  oper- 
ator     _..:„_^..^_7„T.;z^.;  2.10 

Pile   driver  man  „......:.„ _... 1.86 

Reinforcing   steel    worker   1.75 

Roller  operator  1.95 

Tractor  driver 1.96 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
ard  less  than  18  cubic  yards 

water  level    capacity) 1.5875 

Truck  driver  (8  cubic  yards 
and  leps  than  14  cubic  yards 

water    level    capacity)     1.525 

Intei^mediate    Grade    Labor 

Concrete  vibrator  operator  1.375 

Jackhammer    operator    1.375 

Oiler  power  shovels   cr  cranes  1.50 
Truck    driver    (4    cubic    yards 
and   le.«3  than   8  cubic  yards 

water   level    capacity)    1.3.^75 

Truck  driver  (less  than  4  cubic 
yards    water    level    capacity)  1.25 

Unskilled  Labor 

Flagman  1.15 

l-Aborer     1.15 

F'ositions  not  listed  above  will  b<? 
allocated  in  .accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provlf-ions,  as  interpreted  in  the 
light    of    thi.s    classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  ehall  be  not  less  than 
$1,375.    per    hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  >in. 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.15    per    hour 

Overtime — one    and    one-half 
times  the  above  rates. 

Sundays  and  holidays  —  one  and 
one-half  (1^)   limes  the  above  rates. 

The  attention  cf  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  he 
financed  in  whole  or  in  part  v.itli 
Fodoral  funds  .ind  that  therefore  all 
of  the  applicable  Federal  statut«»M. 
rules,  and  regulations  will  appl.v  i>> 
such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  Co  the  provisions 
of  Section  7.  article  (a),  subarticio 
(6),  of  the  Standard  Specifii-ationn 
regarding  the  uso  of  domeHtic  ma- 
terials ;  and  also  to  the  provisions  of 
Section  S.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  a.sslgnment 
of   the   contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
propo.'^al,  bonds,  contract,  and  spe- 
cifications may  he  obtained  it  th** 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Lo.V  Angeles  and  San 
Franci»»co,  at  the  oftice  of  the  Dis- 
trict Engineer  o£  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors    in    San    Francisco. 


No  bid  will  b«  considered  unless  >t 
is  made  on  a  olank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  'nith  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forih  un- 
der Section  2  of  the  Standard  Speci- 
fications. Elach  bidder  must  be  In- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements^  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated  April  4,  1947 

(Daily  Pacific  Builder) 
(April  4.  11,  18,  l»4f) 


HRST  rJBLISHED  TODAY 


Highway     Improvements     Solano 
Saoramanto  Counties 


STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     HIGHWAYS 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Pub- 
lic Works,  Division  of  Highways,  at 
the  office  of  the  District  Engineer, 
1200  North  Center  Street,  Stockton, 
California,  until  2:00  o'clock  P.  M.  *»n 
Apr.  15,  1947  at  which  time  and  plac«^ 
they  will  be  publlclv  opened  and  reiwl. 
for  performing  work  as  follows: 

Solano  and  Sacramento  Counties, 
across  Sacramento  Hiver,  at  Kio 
Vista  (X-Sol,  Sac-53-C,  A)  the  exist. 
Inq   bridge  to  be  repaired. 

Plans  and  specifications,  and  forms 
of  proposal,  bondh,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless  it 
is  made  on  a  proposal  form  furnish- 
ed by  the  District  Engineer,  and  li 
made  in  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi-  | 
tlons"  of  the  Standard  Specifications. 


Each  bid  must  ba  accompanied  by  a 
proposal  guaranty  in  accordance 
with  the  requirements  of  article  (f> 
of  said  Section  2  of  tlia  Standard 
Specifications. 

The  Department  of  Public  Work* 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  In  the  Stale 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  badis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  tiie 
right  to  Increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  'ha 
work,  as  may  be  deemed  by  the  En- 
gineer to  be  necessary  or  advisable. 
Bids  are  required  on  tiie  entire 
work   described   herein. 

In  accordance  with  the  provlbions 
of  Section  1770  of  the  Labor  Cote, 
the  Departm.ent  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  bo  done  to  oe  aa  follows : 
Classification  Rate  per  hour 

CMf>enter — .„.„.  .$1.76 

Flagman     — 1-25 

I.aborer    _ ~... ~..~ 1.25 

Pile   driver   man    ..._....,... 1.S6 

Tractor  driver 1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity     -or... 

more) -■■■  17125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  level  capacity) 
Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water  level  capacity) 
Truck  driver  (4  cubic  yards 
and  leFs  than  8  cubic  yards 

water  level   capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic vards  water  «evel  ca- 
pacity)       1-25 

Anv       classification       omitted 

herein   not    less  than    1.23 

Ovfirtlme  one  and  one-half   (1%) 


1.6875 


1.525 


(Continued  on    Page   14) 


(IVj) 


<^ 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

* 

Timk*n  Co.         Gardii«r-D«nv«r  Co.         Morlow  Pumps 

Fafnir  Bearing  Co.  N«w  D«parfur«  Beoring  Co. 

Hyatt  Boarlag  Co.  Atlas  Bromo  Co. 

Roch«st«r  Ropos  Mollory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

■ryoRt  let.  fth  ft  lOfb  Sft. 

PboM  HEnleck  547S 


OAKLAND 
32S5  So*  Poble  Ave. 
PboM  HUmboMf  US4 


Johns- Man  vi7/e 

BLOWN  ROCK  WOOL 

for 

HOME  and  BUILDING 

CONSTRUCTION 

• 
PACIFIC  INSULATION  CO. 

2f0«  MIstloB  St..  So*   Proacitee 
fiaaa:  ATwa««r  2f32 

ISIS  11  C«aila«  R*«l.  Soa  MoHo 
PSaaa  S.  M.  S41S2 


RIGID  FRAME  STEEL  BUILDINGS  now  availabia  out  of  stock  for  immadiate  dalivary 
...  40'  0"  —  SO*  0"  —  60'  0"  —  70'  0"  —  80'  0"  —  90*  0"  or  100"  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings *  Bridges  *  Barges  *  Dredges  * 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  *  Truck 
Tanks  *  Road  Machinery. 


The  latest  develop- 
ment in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


PHONE  TEMPLEBAR  0180 


OAKLAND,  CALIFORNIA 


Mate 


FRIDAY.  APRIL  4.  1947 


DAILY     PACIFIC     BUILDER 
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PACE  14 


DAILY     PACIFIC     BUILDER 


(Conttnutd  from  P»f«  ig) 

times  the  above  rates. 
Sundays  und  holidays— One  and  on**. 

half   (li^)    times   the  above  rates 
State    Highway    Engineer's    Estimate 
Item  1.     Removing     portion     of     ex- 
isting  bridge. 
Jtem  2.     13  thousand  feet  board  mea 
sure    framing    and     placing 
lumber  and   timber. 
Item  8.    5,500     pounds      structural 

metal. 
Item  4.     4      each,      portable      timber 

barricades. 
Item  5.    220    lineal     feet     temporary 
timbor    railing. 
Timber    plank    for    diagonal    floor 
and  double  grip  nplkcs   will  be  fur- 
nished by  the  State  as  more  explicit- 
ly set  forth  in  .special  provisions. 
DEPARTMkJNT  of  PUBLIC  WORKS 
DIVISION   OP  HIGHWAYS 
n.   T.    McCoy. 
State  Highway   Engineer 
Fy  Paul  O.  Harding 
Distilct    Engineer,    District    X 
Dated  Msr.  28,  1947, 

(Daily  Pacific  Builder) 
.^  ^Aprl!  4th,    11.    1947) 


Highway    Improvements 
Monterey  County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   mF    HIGHWAYS 

NOTICE   TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  23,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  m  the  same  bulM- 
ing  in  a  room  to  be  designated  on 
the  day  bids  are  opened,  for  repairlne 
State  HlghM'ay  in  accordance  with 
specifications  therefor,  to  whicn  tp^- 
clal  reference  Is  made,  as  follows: 

Monterey  County,  between  Chua- 
lar  and  3  miles  north  'V-Mon-2-B, 
Location  A),  between  Salinas  and 
Castrovllle  (V-Mon-IIS-A,  Location 
B)  and  between  Werner  Hill  and 
f  Watsonville  Junction  (V-Mon-M-J. 
Location  C),  about  three  and  seven - 
tenths  (3.7)  miles  In  net  length  to 
be  repaired  by  placing  plant-mixed 
surfacing  over  the  existing  pav- 
mant. 

Plds    are    required    for    the    entlm 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman   |1.60 

Asphalt  plant  mixer  operator...  1.86 
Asnhalt  spreading  machine  op- 
erator     ~~.™«....^_...^  _.^„ 1,98 

Flagman     I'm 

I-aborer    .^ jjj 

Motor  grader  operator 2.io 

Oilor  power  shovels  or  cranes  1.90 

Operator    of    power   shovel    or 

other   excavating  equipment, 

shovel    type   controls    (up   to 

and      including      one      cubic 

y^rd)     _ 2.10 

Operator  of  power  shovsl  or 
other  excavating  equipment, 
shovel     type    controls     (ever 

one    cubic    yard) 2  2o 

Roller  operator  igg 

Tractor  driver  ]  95 

Truck  driver  (18  cubic  yard« 
water      level      capacity      or 

„»"0'"*^     1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  ...„ 1.5875 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water    level    capacity)    ... .       1  52a 

Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacitv) l.S37li 

Truck  driver  (less  than  4  cubic 

yards  watrr  level  capacity). .  1.25 
Any     classification      omitted 

herein  not  less   than   1.15 

Overtime  —  on-  and   one-half   (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (l'/4)  times  the  above  rates. 
Plans  may  be  seen,  and  formal  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Buildiag,  Sacra 
mento,  California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Trancisco.  ai  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Genera! 
Contractors   in   San   Francl?co. 

No  bid  win  be  considered  unless  It 
is  made  on  a  blank  form  fumlsheri 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  I'roposRl  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law 
<See  said  Proposal  Requirements  and 
CondUlons.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  01 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOV 

State  Highway  Engineer 

Dated  March   28.   1947 

(Daily  Pacific  Builder) 
(Mar.  28,  April  4,  11.  1947) 

Highway    Improvements 
Sacramento    County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORK.S 

DIVISION    OF    HIGHWAYS 


the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  23.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairine 
State  Highway  In  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  fol- 
lows : 

Sacramento  County,  between  12 
miles  east  of  Sacramento  and  Riley 
Street  in  Folsom  (lll-Sac-11-B,  Fol), 
about  five  and  four-tenths  (5.4)  miles 
In  length,  plant-mlxMl  surfacing  to 
be  placed  over  existing  pavement, 
and  on  portions  of  the  project  im- 
ported borrow  to  be  placed  on  the 
shoulders. 

Bids    are    required    for    the    entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha*, 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  lollows: 
Classification  Rate  per  Hour 

Asphalt     plant     dryerman     or 

fireman     ^i.qo 

Asphalt    plant   mixer   operator  1.C5 
Asphalt  spreading  machine  op- 
erator   i.g.'j 

Flagman    ^ 1.25 

Laborer  ., 1.25 


Flagman  _ 1,16 

Jackhammer    operator 1.875 

Laborer  „ 1.16 

Motor  grader  operator  ...„ 2.10 

Oil  distributor   bootman   ...„ 1.275 


Motor  grader  operator 2.10 

Oil  distributor  bootman  1.275 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    shovel    or 

other  excavating  equipment. 

shovel   type  controls    (up   to 

and      including      one      cubl(^ 

yard) 2.10 

Operator  of  power  shovel  or 
other  e.xcavatlng  equipment, 
shovel     type     controls     (over 

one  cubic  yard)   „ 2.25 

Roller  operator  1.93 

Tractor   driver    1.95 

Truck  driver  (18  cubic  yards 
water      level      cipadty      or 

more)     1.7123 

Truck  driver  a4  cubic  yards 
and  less  than  18  cubic  yards 

water   level  capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cunic  yards 

water  level  capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  y^irds 

water    level    capacity)    LSS?."! 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city •      1.25 

Any      claissiflcation     omitted 

herein    not    less    than    1.25 

Overtime     one     and     one-half 
(1^)    times   the  above   rates. 
Sundays   and   holidays  one  and   one- 
half   (1',^)   times  the  above  rates. 
Plans   may  be  seen,   and   forms   of 
proposal,  bonds,  contract,  and  speci- 
fications may  bo  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works   Building,   Sacramento, 
California,  and  they  ma.v  be  seen  at 
the  offices  of  the  District  Englneert-- 
at    Los   Angeles   and    Slan    Francisco, 
at    the   office   of    the    District    Engi- 
neer   of    fhe    District    ir.    which    the 
work    is   situated,    and    .it   the   office 
of   the  Associated  General   Contrac- 
tors in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  .a  blank  form  furnish- 
ed bv  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Rrquire- 
ments  and  Conditions  set  forth  un- 
der Section  2  of  ihe  Standard  Spe- 
cifications. Each  bidder  mu.st  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and     Conditions  ) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated  March  28.  1947 

(Daily   Pacific    Builder) 
(Mar.   28,    Ai>ril   4,    II,    1347 1 


Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type    controls    (up    to 

and      Including     one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one    cubic    vard) 2.25 

Roller    operator    .  ,.      ,,       I.95 

Tractor  driver I.95 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14    cubic   yards 
and  lees  than  18  cubic  yards 

water  level  capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yajxls 
and   less   than   8  cubic   yards 

water  level  capacity)    1.8878 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1.2c 

Any     classification     omitted 

herein   not  less  than  I.15 

Overtime  —  one  and  one-half 
(1^6)  times  the  above  rated. 
Sundays  and  holidays — one  and  onc- 
half  (I'/a)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. F-ublic  Works  Buildingj  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  o^  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  siifuated,  and  at 
the  office  of  the  Associated  Gen- 
eral   Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  March   28.   1947 

(Daily  Pacific  Builder> 
(Mar.  28,  April  4,  11.  1947) 


preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  m  writing  from 
the  Division  of  Arcliitecture,  Public 
Works    Building.    Sacramento    14. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  unucr  Sec- 
tion 1  of  the  Standard  Specificatlon^'. 
E.<ich  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  la\/. 
(See  said  Proposal  Requirements 
and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
in   any   bid   received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 

ANSON   BOYD 

ST.\TE    ARCHITECT 

(Daily  Pacific   Builder) 
(March  28.  April  4,  and  11.  194V) 


FRIDAY,  APRIL  4.  1947 


DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer 
Dated  March  28,  1947 

(Daily  Pacific  Builder) 
(Mar.   28,   April  4,   11.   1947) 


(Continued   from  Page  14) 


Addition   on  th*  Existing    Public 
Works  Building 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORK* 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


Highway    Improvements 
Alameda    County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Electrical    Distribution   System, 
Veterans*    Home.   Vountviile,   Calif 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE     TO    CONTRACTORS 


Highway    Improvements 
Modoc  County 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


NOTICE     TO    CONTRACTORS 


Sealed  proposals  will  b«  recelvetl  at    L^ 


Sea'ed  propusaln  will  be  received 
at  the  ofdce  uf  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  23.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  "in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specificntlons  therefor,  to  which 
8p«»cial  reference  Is  made,  as  follows: 

Modoo  Countyi,  between  Lassen 
County  Line  and  Canhy  and  between 
6.8  miles  and  7.4  miles  northwest  of 
Canby  (II..  Mod  -  28,  210-A,A)  a  net 
length  of  about  twenty  and  eight- 
tenths  (20.8)  miles  to  be  repaired 
with  crusher  run  base  and  seal  cont. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rats  par  hour 

Asphalt     plant     dryerman     or 

fireman  .r.    ,  fl.W 


SEALED  PROPOSALS  will  be  n - 
colvcd  at  the  office  of  the  Division 
of  Architecture,  Public  Works  Builo- 
Ing.  12th  and  "N»  Streets.  Sacra- 
mento. Cnlli'orrla.  up  to  2:00  P.  M, 
Tueiday.  April  15,  1947,  raid  bid.i 
thereafter  on  j-ald  day  to  be  publicly 
opened  and  read  for  Electrical  Di.-;'- 
trifcutlon  System.  Veterans"  Homo 
Yountvllle.  California.  In  accordanr.> 
with  plans  and  specifications  therer 
for. 

The  contract  will  include  under- 
ground duct  !ine«,  manholes,  pull 
holes,  high  and  low  voltage  cables, 
high  and  low  voltage  switch  gear, 
etc.  for  a  new  Electrical  Distribu- 
tion  System. 

Alternate  Bids  will  be  required  for 
the  omission   of  a  part  of  the  wdrk. 

Prevailing  Wage  Scale:  In  accori- 
ance  with  The  provlslona  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment cf  Pub'lc  Works  has  S8certal:i- 
ed  the  general  rrevalling  rate  of 
wages  arplicabic  to  the  work  to  bs 
done  to  be  as  folio  as: 

Hourly    Rat* 

Brieklavers $2  05 

Brickla.vers    Hod    Canlers    ...!.!!!'^  1.40 

Carpenters 1.70 

Electric    Workers.        !  2^00 

Iron   Workers    Krlnforclng   Steel  1  7.5 

I.iahorerH   Building i/a 

Operator  of  Power  Shovel  or 
other  exc.ivatirg  equipment, 
shovel  type  control.s  (up  to 
and  including  one  cubic  yard)  2.2* 
Operator  of  fVjwer  Shovel  or 
other  excivatlng  equipment, 
shovel  type  controls   (over  one 

cubic    yard)    2.35 

Tractor   Driver   ....,,'.  i[j- 

Anv  classification  omitted  here- 
in not  less  than  ].?5 

Overtime   — one   and   one-half    limes 
the   above   rstes 

Apprentices  mav  be  employed  pro- 
vided thev  arc  proporly  Indent ure«l 
to  the  Contractor  in  lull  compHanc-.« 
with  the  provihions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  end  spcclflcation.i  for  ex- 
amination are  on  file  In  the  Offlr-> 
of  the  Division  of  Architecture.  Pub- 
lic Works  BulldInK  Sacramento,  and 
Ro'im  SOS  «?tate  Olfk-c  Building.  Los 
Angeles,  and  .it  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of 
flcea 

Contra'?tors  v.-ho  ire  desirous  of 
securing  plans.  !»poclflcatlons.  and 
proposal    forms    for    the   purpose    of 


INDUSTRIJIL    FLOORS 

HIAVY  DUTY  ■  DUSTLISS  •  NON  AISORIENT 
CONCRiTI  KOOR  HNISH 

DURACRETE  FLOOR  COMPANY 

466  Horrifon  SfrMt       DOm9Io$  S583       San  Francisco 


Sealed  proposals  will  be  received  a', 
the  office  of  the  State  Highway 
Ensrlneer.  Room  .173,  Public  Work's 
Building,  Sacramei.to,  California,  un- 
til 2  e'clock  p.  m.  on  April  23,  1947, 
at  which  time  they  will  be  publlc.y 
opened  and  reid  In  the  Assembly 
Room  of  said  buUJlng,  for  construc- 
ting storm  drain  on  State  Hlghwav 
in  accordance  with  the  specifica- 
tions therefor,  to  which  special  ref- 
erence  is   made,   as   follows: 

Alameda  County,  between  San 
Miguel  Ave.,  and  Park  Way  in  Castro 
Valley  ( I  V-Ala-5-B),  about  four- 
tenths  (0.4)  mile  In  length,  a  storm 
drain   to    be   constructed. 

Bids  are  required  for  the  entlry 
work    described   herein. 

In  accordance  with  the  provisions 
of  Section  177(»  of  the  Labor  Code, 
the  Depa:tm«nl  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Carpenter J1.75 

Cement    finisher    1.875 

Concrete   mixer   operator    (one 

cubic  vard  capacity  or  less)   1.60 
Concrete  mixer  operator   (over 

one  cubic  vard  capacity)   1.9C 

Concrete  vibrator  operator  1.375 

Flagman     „ 125 

Jackhammer  operator  ...„ 1.375 

Laborer 1.25 

Motor  grader  operator 2.10      I 

Oiler   power  shove's  or  cranes  1.60 

Operator    of    power    shovel    or 

other  excavating   equipment. 

shovel    type   controls    (up   to 

and      including      one      cubic 

yard)    2.25 

Operator  of  power  shovel  or 
otner  excavating  equipment, 
shovel     type     controls     (over 

one  cuhlc  yard)    2.35 

Reinforcing    stoel    wrrkcr    1.75 

Roller     operrtor     ,..„...  1.95 

Tractor  driver j.95 

Truck  driver  (8  cubic  vard.<» 
water      level       capacity      or 

more) 1.875 

Truck  driver   (6  cubic  yards 
and   less  than  8  cubic  yards 

water   level    capaclt>-)  , 1.50 

Truok  driver  (4  cubir  yards 
and   less   than   6  cubic  yards 

water   level    oapticily)    1.4O70 

Tr.ick  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1.282o 

Any  classification   omitted  here- 
in not  less  than  1.25 

Overtime— one    and     one-half     (1%) 

times  the  above  rates. 
Sundaiu  p.nd  holidays — one  and  one- 
half  "l^)  times  the  above  rate? 
Plans  may  bo  seen,  and  foi-ms  of 
pr0pos.1l.  bends,  conti-act,  and  spe- 
cifications may  be  obtained  at  t'.ie 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California  and  thev  may  be 
seen  at  the  offices  of  the  Dis'tricl 
Engineers  at  Los  Ar.gcles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  Is  situ  ited.  and  at 
the  office  of  the  Associated  Genera! 
Contractors   In    San    Francisco. 

No  bid  will  be  crnsldered  unle«<s 
it  is  made  on  a  blank  form  furnish- 
ed by  the  State  Hlghw.iy  Engineer 
and  is  made  in  accordance  with  the 
provls-.ons  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  preqiiaiifled  as  re- 
quired by  'aw.  (See  said  Proposal 
Requirement  and  Conditions). 

The    Department    of    Public   Works 
reserves    the   right    to    reject    any    or 
all    bids. 
DEPARTMENT  of  PUBLIC  WORKS 


SEALED  PROPOSALS  wUl  bo  ra- 
ceived  at  the  office  of  the  Dlvlalon 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacm-o 
mento.  California,  up  to  2:00  P.M.. 
Tuesday.  April  15.  1M7,  said  blda 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Additiona  to 
I*ublic  Works  Building,  Sacramento, 
California,  in  accordance  with  plana 
and  specifications  therefor. 

The  work  includes  alteration*  and 
construction  of  a  partial  fifth  and 
sixth  story  addition  on  the  existing 
Public  Works  Building.  The  addition 
will  be  of  structural  steel  and  reln» 
forced  concrete,  and  comprise*  17,000 
square  feet  approximately. 

Separate    bids    only   will  be   enter* 
talned    for    the    following   segregate 
parts  of  the  work: 
General  Work. 

Plumbing,    Heating    and    Air  Con- 
ditioning. 
Electrical  Work. 

Authority  Notioe:  Approval  for  this 
construction  was  granted  by  ■  the 
Civilian  Production  Administration 
with  Serial  No.  9-1-5376. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  haa  ascertained 
the  general  prevailing  rate  of  wages 
applicable  to  the  work  to  be  done  to 
be  as  follows: 

Hourly  Rat* 

Asbestos  Workers „ |1.75 

Bricklayers    2.80 

Bricklayers'  Hod  Carriers  1.47% 

Carpenters  : 1.75 

Cement  Finishers  1-87% 

Elevator  Constructors  1.M 

Elevator  Constructors'  Helpers  L87 

Electric  Workers   2.00 

Material  Hoist  Operator ijs 

Glass  Workers  1,66 

Iron  Workers,  Structural 2.00 

Iron  Workers,  Architectural  _..  1.85 
Iron  Workers,  Reinforcing  Steel  1,75 

Laborers,  Building  ua 

Lathers   a.oo 

Painters    2.00 

Plasterers  1.87% 

Plasterers'  Hod  Carriers 1.85 

Plumbers    _„,,. 1.87% 

Roofers    I.75 

Sheet  Metal  Workers  1.75 


(Continued  on  Page  16) 


CONCRETE 

TRUCK 
MIXERS 

Now  In  Stock 

RANSOME 
3  Cu.  Yd. 

4V2  Cu.  Yd. 


For  Confrocfors 

3V2S  to  US 
Portable  Mixers 

Call  COAST  FIrtt 

COAST 

EQUIPMENT 
COMPANY 

f48  Bryant  $♦.       MArket  S740 


J 


VENETIAN  BLINDS 

FOR     HOMES  -  OFFICES     AND 
INDUSTRIAL     PLANTS 

Intfalhd   •    R«nevot«d   •    kepairmd 


GUNN   CARLE  &   CO. 


\ 


20    Potrcro    Ave. 


UNdcrhili    5480 


Son    Francisco 


Steam  Fitters  1.87% 

Tile  Setters  1.76 

Tile  Setters'  Helpers IM 

Transit  Mix  Operator  (5  Yds.)..  1.45 
Any  classification  omitted 

herein  not  less  than 1.25 

Overtime  —  One    and  one-half    times 

the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured 
to  the  conllvk^ctor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building.  Sacramento,  and 
Room  803  SUte  Office  Building.  Los 
Angeles,  and  at  the  principal  Califor- 
nia Cities  Builders'  ICxchange  Offices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forU^s  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject 
to  certain  conditions  as  herelnafibr 
stated  by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento. 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  ($26.00) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guarantee  the 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Divi- 
sion of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Deposit  to 
the  State. 

Rrequalificatlon:  Plans,  specifica- 
tions and  proposal  forms  will  only 
be  issued  to  those  contractors  who 
are  prequallfied  with  the  Department 
of  Public  Works  by  having  filed  a 
statement  of  experience  and  financial 
condition  on  a  standard  questionnaire 
form  in  accordance  with  the  provisions 
of  the  State  Contract  Act  Such  state- 
ment must  have  been  filed  and  ap- 
proved not  more  than  one  (1)  year 
and  not  less  than  five  (5)  days  pre- 
vious to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  will  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  in 
accordance  with  the  provisions  of  the 
Contractor's  License  Act  or  to  whom 
a  proposal  has  not  been  issued  by 
the  Department  of  Public  Works. 

No  bid  will  be  considered  unless  it 
is  presented  on  a  proposal  form  fur- 
nished by  the  Division  of  Architec- 
ture and  accompanied  by  a  bidder's 
bond,  cash,  a  cashier's  or  certified 
check  made  payable  to  the  Director 
of  Public  Works,  in  the  sum  of  at 
least  ten  per  centum  (10%)  of  the 
amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

No   bidder   may  withdraw   his   bid 
for  a  period  of  thirty  (80)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHTTECTURB) 
ANSON  BOYD, 

State  Architect. 
(Dally  Pacific  Builder) 
(March  21-28,  April  4-11.  1947) 


Highway    Improvements 
Humboldt  County 


Jackhammer  operator  - 1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yarcfs 

and  less  than  8  cubic  yards 

water  level  capacity) 1.3375 

Truck  driver  (less  than  4  cubic 

yards      water      level      capa- 
city)  .—  1.25 

Unskilled    Labor 

Flagm.an  1-15 

Laborer    ~ 1.16 

Positions  not  listed  above  v/ill  be 
allocated  in  accordance  with  the  dufl- 
nltlons  which  appear  In  the  special 
provisions,  as  interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.376  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  nhown  above  shall  be  not 
less  than  |1.15  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    SI. 15  per  hour. 

Overtime — one  and  one-half  (1%; 
times   the  abovt   rates. 

Sundays  and  holidays — one  and 
one-half  (1%)  limes  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  la).  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als: and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regaro- 
Ing  subcontracting  and  assignment 
of    the   contract,    respectively. 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento. Calif oniia,  ami  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  tt\e  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  0.9  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  28.  1947. 

(Dally  Pacific  Builder) 
(Mar.   28,  April  4,   11.   1947) 


Angeles,   and    at    the   piincioal    Cali 
fomia  Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  arc  detirous  of 
securing  plans,  specifications,  and 
propo.«al  forms  for  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  wortt  may  dt  .so  subject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  in  writing  from 
the  Division  of  Architecture,  P>ibiic 
Works    Building,   Sacramento   14. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  .and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirement.^ 
and  Conditions  set  forth  under  Sec- 
'ion  1  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  an 'I 
also  prequallfied  as  required  by  lav.-. 
(See  said  Proposal  Requirements 
and  Conditions  K 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  cr 
all  bills  and  to  waive  any  Informality 
in    any    hid    received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 
ANSON   BOYD 

STATE  architex:t 

(Dally  Pacific   Builder) 
(March  28,  April  4,  and  11,  1947) 

Rile     Foundations      New     Jute     Mill 
Calif.  State    Prison,   San   Quentin 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE    TO    CONTRACTORS 


STATE    OF    tALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Repair    to    Water    Service*     Modesto 
Stats   Hospital,   Modesto,  Calif. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  23.  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows: 

Humboldt  County,  across  Kla- 
msth  River  st  Weltchpec  d-Hun'- 
84,  46-B,  C,  D),  the  substructure  for 
a  bridge  to  be  constructeod  and 
about  five-tenths  (0.5)  mile  of  ap- 
proaches to  be  graded  and  surfaced 
with    Imported    base    material 

Bids  are  required  for  the  entire 
work  described  herein. 

la  accordance  with  the  provisions 
of  Section  1770  of  the  I>Abor  Coot. 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Skilled  uabop 

Carpenter    - I1J5 

Cement   finisher  - lo75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.50 
Concrete  mixer  operator   (over 
one  cuhlc  Vard  capacity  and 

paving   type)    1-90 

Motor    giancr    operator    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type     controls     (over 

one  cubic   yard)    ...- 2.25 

Reinforcing  steel  worker  1.75 

Roller    operator    -••  i-9^ 

Tractor    driver    1-95 

Truck  driver    (18  cubic    yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water   level   capacity)    1.5^75 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level   rapacity) 1  526 

Intermediate  Grsds  Labor 
Concrete  vibrator  operator  1.875 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture.  F'ubllc  Works 
Building.  1120  "N"  Street.  Sarra- 
mento.  California,  up  to  2:00  P.  M. 
Tuesday,  April  15,  1947,  said  bid^ 
1  hereafter  on  said  day  to  be  publicly 
opened  and  read  for  Repairs  to 
Water  Services.  Modesto  State  Hos- 
pital, Modesto.  California,  in  accord- 
ance with  plans  and  specifications 
therefor. 

The  work  Includes  the-  replace- 
ment of  certain  underground  water 
Service    lines. 

Alternate    bids    will    be    required. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  nrcvislons  of  Section 
177C  of  the  Labor  Code,  the  Depart 
ment  of  Public  W^rkr  has  ascertain- 
ed the  general  pievalling  rate  ot 
wages  applicable  to  the  work  to  ue 
done    to    be    ns    follows: 

Hourly   Rate 

Carpenter     1175 

.Concrete    Mixtr   Operator    (up 

to   one   yard)    1-^ 

Ornd»r    Operator — 2.10 

Jackhammer  Operator  _...„ 1.37i> 

laborers    Building    — -. — 1  IS 

Plum)>er     ~ 1.875 

RoPer   Operator    - 1-95 

Tractor    Driver    ■ » l^^ 

Trenching    Machine    Operator      2.C0 
Any      ria.-sifioation      omitted 

herein    not   li^ss    than    1.15 

Overtime — One     and    one-half    times 

the  above  rates. 

Apprentices  may  be  employed  pro- 
vided thev  are  properly  Indenturea 
lo  the  Contractor  In  full  compliance 
with  the  provisions  of  Section  1777.r. 
of   the   Lttbor  Code. 

Plans    and    speclficitlon.s    for    ax- 
hminntlon    are   on    file    Ir    the   Office 
«,f  the  Division  of  Archlteclure.  Pub 
lie  Works  Bmldlni;.  Saciamenlo,  and 
Room  803  State  Office  Building,  Los 


SEALED  PROPOSALS  will  be  n- 
coived  at  the  office  of  the  Division 
of  Arc;hltecturc,  Public  Works  Build 
ing.  J2th  and  "N"  Streets.  Sacra- 
mento, California,  up  to  2:00  P.  M.. 
Tuesday,  April  15,  1947.  said  bins 
thereafter  on  said  day  to  be  publicly 
opened  and  r'«ad  for  Pile  Found*: - 
tlons,  New  Jute  Ml'.!.  California 
State  Prison,  San  Quentin,  Callfoi- 
nla,  in  accordance  with  plans  and 
specifications     therefor. 

The  contract  will  include  the  fur- 
nishing and  driving  of  approxims.te- 
ly  3A<i  cast  In  place  concrete  piles. 
Authority  Notice  —  Approval  for 
this  construction  wa.s  granted  by  ♦'>  • 
Civilian  Productlrn  Admlnlstratnin 
under  VHP-1  v.ith  Serial  No.  9-1 
4520 

Prevailing  Wage  Scale:  In  accorci- 
anec  with  the  provisions  of  Section 
1770  of  the  l^bor  Code,  the  Depart- 
ment of  Pul))lc  Works  has  ascertain- 
ed the  general  prevailing  rate  ol 
wages  apnlicable  to  the  work  to  bo 
done    to   be    as    follows: 

,  Hourly    Rate 

Pile   Driver   Engineers    „ |2.i0 

Pile  Driver  Men — ....  l.M 

Iron   Workers   Reinforcing  175 

Concrete  Mixer  up  to  1  yard         l.bO 

Concrete  Mixer  over  1   yard   l.Ki 

T-Aborer     1  -'•* 

Anv  classification   omitted  here- 
in   not    less    than 1.25 

Overtime — One    and     one-half    time- 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured 
to  the  Contractor  in  full  compliance 
with  the  provi.slons  of  Section  1777.5 
of   the    Labor  .Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  tne  Off!ce 
of  the  Division  of  Architecture,  Pub- 
lic Work.';  Building.  Sacramento,  and 
Room  803  State  Otficc  Building.  Los 
Angeles, 'and  at  the  prmcipal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  cf 
securing  plans  .ipecifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  proposai 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
hv  rerpiesting  same  In  writing  from 
the  Division  of  Arclntectuie.  Pub!'c 
Works    Building,    .«actamento    14. 

No  bid  will  be  considered  unlesa 
it  is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Propositi  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Specification.'-, 
Each  bidder  must  be  licensed  iinr" 
also  pre<|ualified  an  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions). 

The  Department  of  Public  Works 
reserves  the  rif?ht  to  reject  any  01 
all  bids  and  to  waive  any  informality 
in   any   bid    received. 

No   bidder    mav   withdraw    his    bid 
for  a  period   of  thirty    (30)   days  af- 
ter the  time  set  for  opening  thereo.. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON    BOYD 
STATE    ARCniTBX:T 

(Dally   Pacific   Builder) 
(March  28,  April  4,  and   11.   1947- 


at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  April  16,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Rorm  of  s>ald  building,  for  surfacing 
Highway  in  accordance  wlMi  the 
Speclflcatiors  therefor,  to  whicii 
special  reference  is  made,  as  follows: 

Sinkiyoi*  and  Modoc  Counties,  be- 
tween Route  72,  three  miles  north  of 
Oorris  and  four  miles  v/est  of  Hat- 
field (I  I -Sis -753)  about  tiftssn  and 
six-tenths  (15.6)  mliss  in  length  to 
be  surfaced  with  pisnt  mixed  sur- 
facing and  seal  coat,  and  between 
2.4  miles  north  of  Stronohold  and 
Oregon  State  Line  (li-Mod,Sls-210- 
B,A),  about  seven  and  two  tenths 
(7.2)  miles  In  length  to  be  surfaced 
with  plant-mixed  surfacing  and  seal 
coat  and  shoulders  to  be  restored 
with   imported   borrow 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  F*ubllc  Works  haa 
ascertained  the  general  prevailhig 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rats  per  hour 

Sklitsd   Labor 

Asphalt  plant  dryerman  or 
fireman  ...    $1.6<» 

Asphalt  plant  mixer  operator.  1.65 

Asphalt   spreading  machine 
operator _..> 1.95 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipmenL 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  2.10 

Opernlor  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 
cubic  yard)  2.25 

Roller  oj)erator  1.95 

Tractor  driver  _...  1.96 

Truck    driver    (18   cubic    yardf. 

water  leve"  capacity  or  more  1  1.7125 

Truck  driver  <14  cubic  yards 
and  less  than  1^  cubic  yards 
water    level    «:ai)aclty). 1.5875 

Truck    driver    (8    cubl^    yards 


and  less  than  14  cubic  yardj 

water   level    capacity)    1.625 

Intermediate   Grade    Labor 

Oil   distributor   boctman 1.275 

Oiler  power  ehovets  or  cranes  l.SO 
Truck    driver    4    cubic     yards 

and  less  than  8  cubic  yards 

water    level   capacity) 1.3373 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  .  1.25 
Unskilled   Labor 

Flagman     _ llj 

Laborer    - — — •  1-18 

Positions  rot  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spec- 
ial F'"i'vl'»'o"''>  *■  interpreted  in  the 
light   of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.375  per  hour. 

The  lamimum  vage  paid  to  all  In- 
terme<tiate  labor,  for  which  rates 
are  not  shewn  above  ihall  be  not 
less  than  11.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not   less  than 
J1.15  per  hour. 
Overtime — one  and  one  .  half   (1%) 

times*  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1*4)  times  the  above  rates. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  wit!) 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statute;:, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  suhartlcU. 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  arslgnmert 
of   the  contract,   respectively. 

Plans  may  be  s»en,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 


(Continued  on   Page  16) 


Highway  Imorovemertt — 
Siskiyou  and  Modoc  Coui-itle* 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKr. 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed    proposals    will    be    received 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfield  7663    -    24  California  Street,  San  Frandsco 


Hoists  and  Winches 

For  Your  Jobs 


COFFING  HOISTS 

Models  F-G.  F-T-G.  Z-G  end  W-G  in  stock. 
From  I'/a  ton  to  15  ton  cspsclty.  These 
famous  "Ssfsfy  Pull"  hoisfs  cannot  slip  or 
drop  load.  Special  stops  prevsnt  handle  frem 
spinning    in    cats   opsrsfor's   hsnd   slips   ofF. 


COFFING  ELECTRIC  HOIST 

Plug  in  any  AC  or  DC  outlet.  Hssvy  duly  motor 
.  .  .  bsll  bearing,  high  starting  torque,  tingle  or 
three  phsis.  Top  snd  bottom  hooks  trsstsd  to 
sfsnd  300%  ovsr  rstsd  cspscity.  Fool-proof  isfsfy 
limit  switch.  86%  mschsnicslly  sfflcisnf. 


BRADEN.TULSA  WINCHES 


Fsmous  originsl  oil  field  winchss.  Models  from  6000  lb.  to 
100,000  lb.  lino  pull.  Timksn  besrings,  oil  cooled  safety  brskss, 
minimum  weight.  Complsts  snd  rssdy  for  instsllstion.  2  snd 
I   P.T.O. 

Mods!  M6-ISB— 12,000  lb.  line  pull. 

Model  MI2-I8B— 2S,000  lb  rsting. 

See  our  comp/efe  tfock  of  hoItU  and  wliiefcet  for  every 
Indutfrlal  and  consfrucf/on  uie.  Sfop  In  tomorrow. 

Branckot:   FRESNO      •      RENO      •    SACRAMENTO 


^^i^^^ 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUS*>ET      blHEtT  •  OAKLAND    3,  CALIFORNIA 
bWEfTWOOD   8877 
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DAILY     PACIFIC     BUILDER 


(Continued  from  Pa^^  IS) 

Public  Works  Bulldlngr.  Skcramento, 
California,  and  they  nmy  be  seen 
at  the  offices  of  the  District  Bnrl- 
neers  at  Ijob  Angeles  and  San  Fmn- 
Cisco,  at  the  office  of  the  District 
Engineer  of  U:e  Dibtrirt  in  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General 
Contra<^^tors  m  San  F.-anclsco,  and  at 
the  of  ice  of  the  County  Engineer  or 
County  Sur\'eyor  at  tne  county  seat 
of  the  county  in  which  the  work  is 
to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
iB  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der  Section  2  of  the  Standard  Spec- 
ificati/ms.  Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  lew.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  FTJBLJC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated  March  21,  1947. 

(Dally  Pacific  Builder, 
(March  21.  28.  April  4,  1947) 

Highway  imp. — Sonoma  County 


half   (IH) 


8TATF    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Overtime— one  and   one 
times  the  above  rates. 
Sundays  and  hoUcays — one  and  one- 
half   (1^)   tin-ics  the  above  rates. 
Plans  may   be  seen,  and  forms  of 
proposal,   bonds,  contract,  and  sped- 
fiCflktlons  may  tc  obtained  at  the  of- 
flca  of  the  State  Highway  Engineer, 
Public  Works   Building,   Sacramento, 
California,    and    they    may    be    seen 
at  the  offices  of  the  District  Engl 
neers  at  Los  Angeles  and  San  Fran- 
cisco,  at   the   office   of    the    District 
Engln>7cr    of    the    District    In    whicn 
{he    work    is    situated,    and    at    tLc 
office    of     the     Associated     General 
Contractors  in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fumiahed 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Contntionii  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed r>nd  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bWa 

DEPARTMENT  of  F'UBLIC  WORKS 
DIVISION   OP   HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated  March  21.  1947. 

(Dally  Pacific   Builder) 
(March  21.  78.  April  4,  1947) 


FRIDAY,  APRIL  4.  1947 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  April  16,  1»47, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  In  accordance 
with  the  Specifications  there/or,  to 
which  special  reference  is  made,  ?>« 
follows- 

Sonoma  County,  between  three 
miles  north  of  Petaluma  and  one 
mile  south  of  Petaluma  (IV-Son-1- 
C),  about  (4.0)  miles  In  net  lenalli 
to  be  resurfaced  with  asphalt  oon- 
Crete  and  shoulders  to  be  construct- 
ed with  crusher  run  base  and  seal 
coat. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  F^ubiic  Works  haa 
ascertained  -the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  f  ollowe : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  ji.eo 

Asphalt  plant  mixer  operator..  1.85 
Asphalt  spreading  machine 

operator    195 

Flagman  _ Z'ZZ^.  lllB 

Laborer „ ^_ j  jj 

Motor  gradf-r  operator 2.IO 

Oil   distributor   bootman 1.275 

Oiler  power  shcve.'s  or  cranes'.  l.So 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tyjjc  controls  (up  to 
and  Including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  „_ 2  25 

Roller  operator  {^ 

Tractor  driver  _....    ""  195 

Truck    driver    (8    cubic    yards 

water    level   capacity  or  more)  1.875 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 
water  level  capacity)..."  15/; 

Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water   level   capacity) 1  407.'' 

Truck  drlvfr  (less  than  4  cu- 
bic yards  water  level  capac- 

♦^y>   ,- 1.2825 

Any   classification   omitted 
herein  not  less  than.-„ 1.I6 


Highway  Improvemant — Laka  County 

STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  b«  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  18;  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Aasembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  la  made,  as 
follows : 

Laka  County  across  Kelsey  Craak 
at  Cobb  (l-Lak-89-B,C),  a  relnforoMl 
conorete  bridge  and  appreaohaa  to  ba 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provislcms 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worka  has 
ascertained  the  general  prevailing 
rate  of  wage*  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Claselflcatlon  Rate  dm- hour 

Carpenter  ..._ „ 11,75 

Cement  finisher L87B 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving  type)   i.to 

Concrete  vibrator  operator  1J76 

^'*g?»*n  1.18 

Jackhammer  operator 1,375 

Laborer , jlM 

Mason    „_ 2.06 

Motor  grader  operator  ~~.~  ,,..  2J0 
Oil  distributor  bootman 1.276 


Truck    driver    (4    cubic    yards 
and  lees  than  8  cubic  yarda 

water  level  capacity)  1.8376 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  classification  omitted 

herein  not  less  than 1,15 

Overtime  — One    and    one-half   (1%) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (1^)  times  the  above  ratea. 
Plans   may   be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications   may    be    obtained    at    the 
office  of   the   State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen   at   the   offices   of  the   District 
Engineers  at   Los   Angeles  and   San 
Francisco,  at  the  office  of  the  Dla- 
trict    Engineer    of    the    District    In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (Seneral 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  imder  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and  also 
prequalified  as  required  by  law.  (See 
said  Proposal  Requirements  €Uid  Con- 
ditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 

rx  *  .,  ,,      ^®^*^®  Highway  Engineer. 
Dated  March  21.  1947. 

(Dally  Pacific  Builder) 
(March  21-28.  April  4,  1947) 


Highway   Imp. — Merced  County 

^^»®"''^"''E    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Oiler,  power  shovels  or  cranea.  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  jrard)  2M 

Reinforcing  steel  worker 1.76 

Roller  operator  1,96 

Tractor  driver  1.95 

Truck  driver   (18   cubic  yxOm 

water  level  capacity  or  more)  1.7126 
Truck   driver   (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  „ 1.6876 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water  level  capacity) lJt28 


^^'^fe^  PORTABLE  POWER  TOOLS 
for  Faster  Production  on  All  Jobs! 
DRILLS    .    SAWS    .    VIBRATORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  WorVp 
Building,  Sacramento.  Cullfomia,  un- 
til 2  o'clock  p.  m.,  on  April  16,  1947, 
at  which  time  they  will  be  pubMclv 
opened  and  read  in  the  A.ssembiy 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Merced  County,  between  Planada 
and  5.3  miles  east  (X-Mer-18-A) 
about  five  and  three-tenths  (5.3;  miles 
in  length,  untreated  rock  base  to  be 
placed  over  existing  pavement  anc 
surfaced  with  plant-mixed  surfacing. 
Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provision!! 
of  Section  1770  of  the  Liibor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wag»;s  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  drj'erman  or 

fireman $i.nu 

Asphalt  plant  mixer  operator.  1.65 
Asphalt   spreading  machine 

operator    j  95 

Flagman  „ ZI!."!...'."  liis 

^borer  _ — _ j  15 

Motor  grader  opei-ator 2.10 

Oil   distributor   bcotman 1.275 

Oiler  power  nhovels  or  cranes..  1  60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard).. 
Operator  of  power  thovel  or 
other  excavating  equipment, 
shovel   type  controls    (over  !■ 

cubic  yard)  _ 

Roller  operator  „ , 

Tractor  driver 

Truck    driver    (18   cubic   yards 

water  level  cipaclty  or  more )  1.7125 
Truck    driver    (14    cubic    yards 
and  less  than  IS  cubic  yards 
water  level  capacity) 1.58("-i 


Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1  52*3 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity) 1  33Vo 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity )     1  25 
Any  clasElflcatlon    omitted 

herein  not  lest  than 1.15 

Overtime — oie  and  one   -  half   (l',4) 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 
half  (1%)  times  the  above  rates 
The    foregoing    quantities    are   ap- 
proximate   only,    being    given    as    a 
basis    for    the    comparison    of    bid: 
and  the  Department  of  Public  Works' 
does    not,    expressly    or   by    implica- 
tion,  agree    that   the   actual   amount 
of   work    will    correspond    therewith 
but  reserves  the  right  to  Increase  or 
decrease  the  amount  of  any  class  or 
portion  of  the  work  or  to  omit  por- 
tions of  the  work,  as  may  be  deemed 
neces.sary   or   expedient   by   the   Ea 
gineer. 

Plans  nay  be  seen,  and  forms  of 
proposal.  bond.s,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  HighAvay  Engineer 
Public  Works  Building,  Sacramento,' 
Ca'lfornla.  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, nt  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  Is  cituated,  and  at  the 
office  of  the  Associated  General 
Contractors    In    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
l9  made  in  accordance  with  the  pro- 
visions of  tho  Proposal  Require- 
ments and  Condltion.s  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Propcsal 
Hequirement.s    and    Conditions). 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  FTJBLJC  WORKa 
DIVISION   OF   HIGHWAYS 
G.   T.  McCOY 
State  Highway  Engineer 
Dated  March   21,   1947 

(Daily   Pacific    Builder) 
(March  21,  2S,  April  4,  1947) 


Hlohw;«y  Imp.  —  San  Joaquin  County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Oiler  nower  shovels  or  cranes..  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  4*ontrol8   (over  1 

cubic  yard)  _ 2.25 

Roller  operator  ..„ 1.3© 

Tractor  driver 195 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.71lii 
Truck   driver    (14    cubic   yaixla 
and  less  than  18  cubic  yards 

water   level    capacity) 1  eg-ys 

Truck    driver    t8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)    1525 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

Mater  leve!  capacity) _.....  1.3575 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.26 
Any  classification  omitted 

herein  not  less  than „...  1.26 

Overtime — one  and  one  .  half   (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1^)  times  the  above  rates. 
Plant,  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  SUte  High^way  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seec 
at  the  offices  of  the  District  Engi- 
neers nt  Los  Angeles  and  San  Frui- 
Cisco,  at  the  office  of  the  Distriat 
Enerineer  of  the  District  in  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  (]toneral 
Cortractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  a- 
censed  and  also  prequailfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reser\'es  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  F'UBLIC  WORKb 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

r>  .  ...  ,,      ?**^®  Highway  Engineer. 
Dated  March  21,  1947. 

(Dally  Raciflc  Builder; 
(March  21.  28,  April  4.  1947) 


.10 


2.25 
1.95 
1.3C 


NOTICE    TO    CONTRACTORS 

Sealed  propo.sals  will  bo  reoeivefl 
at  the  office  of  the  State  Highway 
Engineer.  Room  .-{73.  Public  Workp 
Building,  Sacramento,  Cnllfi-mla,  un- 
til 2  o'clock  p.  m.,  oil  April  16,  1«?47. 
at  which  time  they  will  bo  pub'!cly 
opened  and  read  in  the  Assembly 
Room  of  said  bulldinii;,  lor  repairinj' 
State  Highway  in  accordance  with 
the  Speciflcatlon.s  therefor,  to  which 
."peclal  reference  is  made,  as  follows: 
San  Joaquin  County,  between  Mid- 
dle River  and  Holt  fX  -  S.J  -  75  -  A), 
a.^out  four  ajid  four  -  tenths  (4.H 
miles  In  length  to  be  surfiiced  with 
plant-mixed  surfacing  on  untreateu 
rock   base. 

Bids    are    required    for    the    entire 
work   described   herein. 

In  accordance  with  the  provinions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  F^ubllc  Works  has 
a.scertalned  tho  general  prevailir.)' 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman $1.60 

Asphalt   plant  mixer  operator.  1.65 
Asphalt    spreading   machine 

operator    1.95 

Flagman   i.s.-s 

Laborer    „ 1.25 

Motor  grader  operator  .„ 2.10 

Oil   dlKtributor  bootm.an 1.275 


A  f.  I    MINE  V 


PUTTYLESS  GLAZING 


I 


U.  8.  Pat.  21/1919 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOPS 

GREEN  HOUSES 

For  <«tiinat««,  or  angiaacriac  rfi«lint 
covering  a  compUta  inatallatioa,  includ- 
ing (heat  macal  raquiramanu  .  .  . 

CALL  .  .  .  EXiROOR  11  tS 

Esdttiiva   Diatribotora   (or 
Nortbam   California 

McKune  M«tal  Products  Co. 

26*  Tehama  St.,  Son  Proaclteo,  3 


MALL  DRILLS  in  vari- 
ous sizes  arc  available  for 
immediate  delivery.  Di« 
cast  aluminum  alloy  hous- 
ing  keeps  weight  to  4 
lbs.  Powerful,  fast,  de- 
pendable and  economical. 


Mall  DRILL  Model  14  JT 
'•4      capacity. 
II  todarl 


' 


MALL  VIBRATORS  place  more  con- 
crete than  any  other  vibrator.  Available 
in  M2e«  for  gasoline,  electric  and  air- 
driven  power.  They  do  the  job  better 
and  faster. 

MALL  POWER  CHAIN  SAWS  .  .  . 
Oas  Engine,  Pneumatic  and  Electric 
drives.  A  demonstration  of  this  handy 
saw  will  convince  yoii 
of  its  usefulness.  Phone 
today  for  a  demonstra- 
tion. 

"If  ir»  a  ferfabfe  Teef  ...  We  Nave  It" 

DELTA     EQUIPMENT     AGENCY 

SALES    •    RENTAL    .    SERVICE 
2112  ireadway.  OARLAND    •   Talapkoae  TEaipiabar  *t7t 


Vo  Eo  MESSIER  -  Mo  E. 

CONSULTING  ENGINEER 


CANNERY  WASTE  DISPOSAL  SYSTEMS 


CANNERY  OUTFALL  TO  STILLS 

OR 

UNIT  PARTS 


J 


Sorvfco  Righft 
Fully  Profocfod. 
Partial  Unit 
Pafanft, 


OAKLAND 

Atlas  Paellic  talldinq 

1321    «7fli  STREET 

OLympIc  722S 


SAN  FRANCISCO 

Paelilc  Mill  ft  Mlaa  ialldla« 

524  POLSOM  STRRRT 

SUttar  49f0 


RECEI  V  ED 

APR        1947 

ALLOCATION^  DIVISION^ 


COM 


AND 


F.W.DODGE       ^g^  ^ 

fill  ^2»"« 

CORPORATION     LARGEST      CO 

VoL57— No.67  «, 


G  U  I  L  D  I  N  G 
0  iNGiNEtRINU 
NfWS     SERVICE 


it  ^nilber 


LARGEST    CONSTRUCTION    DAILY    IN     THE     WEST 


SAN  FRANCISCO.  MONDAY.  APRIL  7.  1947 


PLANS  and 
Speculations 


Exams  will  be  griven  May  17  for 
an  associate  engineering  i>ersonnel 
examiner,  $345  -  $425.  The  state 
personnel  board  has  set  April  2d 
as  final  filing  date. 
oOo 

Attorney  General  Fred  N.  How- 
ser  has  instituted  proceedings  in 
the  Butte  County  superior  court 
for  condemnation  of  land  along  the 
Feather  River  for  levee  purposes. 

OQC 

WAA  again  called  for  bids  on 
the  Kirkland  Railroad  Classifiica- 
tion  Yard  at  Leavenworth  and 
Beach  Sts.,  San  Francisco.  Final 
date  for  bids  is  April  10. 
^  oOo 

Improvement  to  the  Butte  Coun- 
ty fairgrounds  in  Gridley  Is  esti 
mated  to  require  expenditure  of 
$14,000  from  county  taxes  plus 
about  $80,000  in  state  funds  set 
aside  for  permanent  improvements. 
oOo 

Congestion,  distribution  and 
parking  will  be  considered  in  its 
study,  the  San  Francisco  Bay  Area 
Council's  transportation  and  traffic 
committee  declared  Thursday,  in  n 
statement  of  policy. 
oOo 

Samuel  Kahn,  president  of  the 
Market  Street  Railway,  this  week 
scored  management  of  the  Mu- 
nicipal Railway  and  charged  that 
no  aeeumuiatea  funds  were  avail- 
able to  enable  the  city  to  make 
regular  payment  on  an  outstand- 
ing debt  of  $2,200,000  owed  his 
company  on  the  original  purchase 
price  of  $7,600,000. 

# 

Scrub  Oak  Used  In 
New  Hardwood  Floor; 
Market  Guaranteed 

Production  of  a  new-type  hard- 
wood flooring  equal  to  top  qualify 
conventianal  hardwood  flooring  is 
provided  for  undor  a  guaranteed 
market  contract  which  Housing 
Expediter  Frank  R.  Creedon  has 
requested  the  Reconstruction  Fin- 
ance Corooration  to  negotiate  with 
Laminated  Woood  Products  Co.. 
Knoxville,  Tenn. 

The  material  is  a  three-ply  ctosh- 
laminated  hardwood  flooring  12 
inches  wide  and  in  any  desired 
length.  The  flooring  is  made  i!»  a 
continuous  glue  press  from  «mall- 
Bize,  cull-type  hardwood  logs  not 
ordinarily  adapted  to  the  produc- 
tion of  hardwood  flooring.  The  best 
part  of  the  log  is  ured  for  th»> 
top  layer,  the  remainder  going  in- 
to the  other  two  layers.  Becaune 
of  its  width — 12  inches  as  cin- 
trast«»d  v.'ith  the  2  %  inch  width 
of  conventional  flooringthe  new 
type  flooring  can  be  laid  with  le>;s 
labor.  The  cost  of  the  flooring  it- 
self is  competitive  with  conven- 
tional hardword  flooring. 

The  new-type  floonifg.  which 
taps  a  new  source  of  a  building 
material  still  in  short  supplv.  was 
developed  by  the  Tennessee  Vallo:/ 
Authority  as  a  part  of  its  long- 
range  consrrvation  and  refoiest- 
ation  program.  Up  to  now  the 
principal  use  of  scrub  oak  has  been 
88  Are  wood,  and  as  such  offered 
little  incentive  for  farmers  of  thr 
Valley  to  remove  these  low-prices 
trees,  which  are  detrimental  to 
the  better  timber,  from  their  tim- 
ber stands. 

The  company  has  taken  over  the 
TVA  pilot  plant,  converting  it  into 
a  production  plant.  Starting  pro- 
duction in  April,  the  companv  will 
produce  at  the  rate  of  .?  .600,000 
square  feet  a  year.  Its  plans  call 
for  the  establishment  and  oper- 
ation of  three  additional  plants 
elsewhere  in  tho  Tennessee  Val- 
ley, each  of  which  is  to  have  an 
annual  production  of  from  12  to 
15  million  square  feet  of  the  new 
tvTM*  flooring. 

RFC  has  already  granted  the 
company  a  loan  of  $190,000. 


New  Creedon  Order 
Clarifies  Status  of 
CPA's  Regulatioiis 

Housing  Expediter  Frank  R. 
Creedon  today  issued  Expediter 
Priorities  Order  5  (EPO-5)  which 
transfers  to  his  oflf5ce  regulations 
and  orders  previously  administer- 
ed by  the  civilian  produ'.'tion  ad- 
ministration on  behalf  of  the  vet- 
erans emergency  housing  program. 
Taken  over  by  the  housing  ex- 
pediter are  Priorities  Regulatlon.5 
1,  li,  5,  7,  7A,  &  ,22,  33,  and  35,  and 
veterans  housjng  program  orders 
1,  3,  4  and  5,  and  Order  L-357. 
Certain  directions,  supplements 
and  interpretations  to  these  regu- 
lations and  orders  are  also  taken 
oyer.  Applications  for  authoriza- 
tion for  non-housing  construction 
under  VHP-1  should  be  filed  on 
the  same  form  as  before  —  CPA 
4423. 

Three   other  CPA   regulations- 
PR  13,  PR  28,  and  PR  32— are  re 
voked.  but  their  provisions  relating 
to    housing    are    retained    by    the 
housing    expediter.     Provision?    ol 
PR  13  on  special  sales  ol   unused 
building  materials  are  incorporat- 
ed in  Schedule  A  to  PR  33  by  an 
OHE    amendment   effective    today. 
PR  28  is  reissued  and  r.mended  by 
the  housing  exocditer   to    mrke   it 
conform  to  a  previous  CPA  action 
discontinuing   issuance    of    CC    ra- 
tings   on    March    31.   '  Aoplications 
for  RR  ratings  under  PR  28  should 
be  filed  on   the  same  form  as  be- 
fore—CP.4  541  A.    PR  32,  contin- 
uing inventory  controls   on   build- 
ing   materials,    is    issued    by    the 
housing  exped'for  covering  a  con- 
siderably narrower  field  than   the 
former  CPA  PR  32. 

Several  other  regulations— HPR, 
HEPR  6,  Direction  8  to  PR  33,  and 
EPO  1— have  be«n  amended  to  in- 
clude nece.=)sai-y  cross  references 
with  the  revised  regulations.  Th»? 
housing  expediter  also  issued  an 
appeals  order,  ortaHinhing  a  pio- 
cedure  to  be  f.  11  owed  in  filing  an- 
neals from  all  housing  expediter 
regulations  and  orders  except 
VHP-1  and  those  regulations  which 
provide  for  appeals  to  'le  addressed 
elsewhere  than  to  the  housing  ex- 
pediter or  the  national  housing 
agency. 

All  communications  with  respect 
to  the  regulation*,  and  orders  tran<<- 
fprred  by  CPA.  includin?  applica- 
tions for  authorization  under  then^, 
appeals  and  request"-  for  interpT 
tation,  should  be  made  to  the  Of- 
fice of  the  Housing  Expediter. 
Washington  25,  P.  C 
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COMMITTEE  REFUTES 
PUBLISHED  REPORT 
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TURKISH  AID 

You  may  keep  your  grief  mod- 
erate in  weeping  over  the  plight 
of  the  Turks. 

*    ^    V 

Turkey  is   one  of  the  countries 
which   grew   rich  and   fat    on   the 
last  (or  is  it  the  present?)   war. 
-it    if   it 

Turkey  received  gifts  on   alter- 
nate days  from  the  Axis  and  from 
the  Allies— the  old  game  of  play- 
ing both  ends  against  the  middle. 
ie    -Cr    te 

The  odds  are  better  than  7  to  3 
that  our  next  "loans"  will  include 
150  million  dollars  or  more  of  aid 
to  Turkey. 

.      .     ,     1^     *    1^ 
As  It  became  evident  this  deal 
was  in  the  bag  there  were  inter- 
esting developments  in  Turkey: 
ir    ir    ir 
Merchants    filed    applica- 
tions for  permission  to  IN- 
CREASE their  EXPORT 
grain  shipments! 


Lyons  President  of 
Stockton  Exchange 

Ed  Lyons  was  eioctcd  president 
of  the  Stockton  Builders'  Exchange 
last  weekend  succeeding  C.  H. 
Gamer. 

Other  new  oflScers  include  Vict- 
Precident  Tom  Dowling  and  Treas- 
urer E.  R.  Muzio.  Frank  Kent 
was  re-elected  secretary.  Four  new 
directors  were  named.  They  are: 
W.  T.  McCarthy.  J.  H.  Simpson, 
Ray  Stirm  and  Muzio,  Outgoing 
directors  are:  E.  F  Mtichker.  J. 
F.  McGovern,  Corbin  Shepherd  and 
J.  A.  Allen. 

# 

MATERIALS  TRADING 
IS  91%  MORE  IN  1947 


Senate  Forges  Ahead  on  ConstnicHon  Bilk; 
Road  Building,  Airports  Being  Considered 

J^^„  By   PHILIP  G.   BRADY 

Kii  SACRAMENTO.— While  the  Asnemblv  is  wrapped  up  in  the  multi. 
billion  dollar  highway  program,  the  State  senate  has  rolled  up  iU 
sleeves  and  daily  committee  meetings  are  tackling  some  1500  bills 
filed  with  that  body. 

About  10  per  cent  of  the  measures  awaiting  consideratim  hav* 
a  direct  bearing  on  some  phase  of  the  construction  induntry.  The..e 
150  bills  range  from  housing,  schools  and  road  construction  through 

hospitals,  public  works  and  work- 4  ^ — - — -— 

men's  compensation,  and  not  for- 
getting safety,  li'^'^nse  and  finan- 
cial regulation. 

To  keep  the  industry  abreast  of 
the  Sacramer\to  story,  the  Daily 
Pacific  Builder  presents  a  review 
of  legislation  affecting  the  indus- 
try now  before  senate  coiumittees. 
This,  and  the  articles  to  follov , 
will  focus  attention  on  the  most 
vital  bills. 

Some  30  bills  have  been  filed 
specifically  on  road  construction, 
including  two  (S.  B.  1379  and  S.  B. 
1423)  vvhich  appropriate  $760,0OU 
to  the  Regent."^,  of  the  University 
of  Califorr.ia  for  establishment  of 
a  School  of  Highway  and  Road 
Engineering.  Both  the  education 
and  transportation  committees  are 
studying  this  measure. 

Other  bills  are  listed  numerical 
ly  for  convenience;   those    starred 
are  of  attested  great  importance : 

S.B.  126  extends  exemption  from 
parking  restrictions  to  vehicle\s 
owned  or  operated  by  contractor 
enqja.ged    in    authorized    work    on 

'^s!b.^274  appropriates  $2,476,000  1  R»^**  tJ"-^"^*!  f,"l  approaches  to 
to  relocate  a  portion  of  liout^  5  ""y^'^J.^*  "^^^  ^  "««<»  on^Y  *or 
to  clear  Santa  Clara  reservoir.         /construction    and    improvernent    cf 

S.B.  408  adds  highway  from  /  "'5"^*y«  J"  northern  counties. 
Fresno  to   Ventura,  specific   route,  /      °'Y'  '*  u   P^'o^oe"  highway  c< 
vstpm  '/mission    shall   adopt   transversa 


Ferndale,  to  existing  Route  66. 

S.B.  1038  authorizes  Golden  Gate 
Bridge  and  Highway  district  to 
transfe.r  and  Highway  commission 
to  accept,  Sausalito  lateral  which 
thereafter  shall  be  a  state  high- 
way. 

S.B.  1039  emergency  act  appro- 
priating $5,000,000  for  a  new  high- 
wav  approach  in  Marin  county  to 
Golden  Gate  Bridge,  .and  perm.iti 
funds  to  be  used  for  reconstructing 
present  approach. 

S.B.  1040  adds  highway  from  t?v- 
minus  of  Marine  boulevard  in  San 
Francisco  to  junction  with  Route 
2,  to  Route  2. 

S.B.  1043  requii-es  public  works 
department  to  realign  and  recon- 
struct highway  from  Ignacio  to 
Sears  Point. 

S.B.  1285  adds  tc  Route  69  a 
new  seetior.  from  a  point  in  Al- 
bany to  Washington  School,  Rich- 
mond, and  omits  dosigr.ation  of 
Bay  Bridge  approaches  as  portions 
of  this  route 

*S.B.    1424    provides    funds    re- 
paid   to    state    for    approaches    to 


to  state  primary  system. 


S.B.  409  adds  s^tate  h  i  g  h  w  a  y  P'^^^^^y"  «"  '«S^«'«t've  sUte  hlgh- 
route  from  Merced  to  Route  ll'^^Y J?"i^J'  •'»"<^  ^^^  *'"'«  shall 
near  Stockton  to  be  called  Merced-  '  "i"'"^"*"  *'"="' 


WASHINGTON  (Exclusive).  — 
A  house  hanking  and  currcn  -y 
committee  spokesman  branded  as 
erroneous  a  published  report  that 
a  tentative  committee  vote  fav- 
ored 3  10  per  cent  across-the-board 
increase  in  rents. 

The  members  of  Congressman 
Wolcott's  banking  committee  con- 
sidered the  measure  in  closed  ses- 
sion again  Wednes^lay  and  finallv 
postponed  further  action  until  Apr. 
16. 


WASHINGTON.  —  Trading  in 
construction  materials  during  r'eb- 
ruary  of  this  year,  at  $304  mil- 
lion, and  $382  million  respectively, 
was  Dl  per  cent  greater  than  the 
same  month  in  11)46.  The  compila- 
tion was  released  by  the  depart- 
ment of  commerce  Monday. 
# 

SELL  ELECTRICAL  GOODS 

WASHINGTON.  — Surplus  elec- 
trical equipment  which  originally 
cost  the  government  more  th.111 
$5.5  million,  is  offered  for  sale  by 
war  assets  administration.  One  of 
the  brg?st  inventories  is  in  .S.in 
Francisco.  It  will  be  sold  on  r. 
competitive  bid  basis. 

Pole  line  hardware  will  be  sold 
on   competitive   bids   and   at   fixed 

E rices.    A  large  stock  is  located  at 
OS  Angeles. 

TIN  UNCHANGED 

No  change  in  existing  controls 
on  tin  and  tin  mill  pro-iucts  is  un- 
der consideration  at  present,  the 
Civilian  Production  Administration 
has  informed  the  tin  plate  indus- 
try advisory  committee. 


Pert  Stockton  highway. 

S.B.  410  adds  rtate  highway 
route  from  Turlock  to  Los  Banon 
via  StevJnson. 

S.B.  112  adds  "straight  line" 
highway  from  near  Patternon  to 
San  Jose. 

S.B.  502  adds  state  highway 


maintain  them. 

S.B,  l.'i06  re-aliocates  state  high- 
way construction  moines  to  give 
larger  percentage  to  County  Group 
No.  2  and  limits  con.st ruction  mon- 
ies to  those  expended  for  righta 
of  way.  construction  and  construc- 
tion engineering. 

S.B.  1507  repeals  law  prohibiting 
>f   street   or   highway  at 


route   from    Albany   to    Richmond-    ^P^^"^f?   of   street   or   highway  at 
San  Rafa.l  ferry.  ^/^.f*"  '"*"  expressw.ny  after  com- 

S.n.  G26  changes  descriptions  of    P'^"°"  ^^  construction  of  it. 


Did  You  Know  That  •  •  . 


Dean  Hammond.  note<l  aircraft  desisrn;fr  and  manufjic^'ror,  hn*> 
been  appointe<l  chief  engineer  of  the  Kaiser-Frazer  Corp.  at  Willow 
Kun  Michigan.  D.  L.  Mapes  has  been  named  general  superintendent 
of  the  materials  division  for  the  Arm. 

oOo 
„  ?•  J-  ^tuber  has  entered  the  employ  of  the  Bethlehem  Pacific 
Coast  Steel  Corporation,  fabricated  st^^el  construction  division,  as 
contracting  engineer  with  oi*lces  at  Alameda,  i^'ormerly  .-issociated 
with  the  Bethlehem  Steel  Comp.iny  in  the  metallurgical  department 
at  the  Lackawanna  plant,  Stuber  scived  during  the  war  as  a  lieutenant 
in  the  U.  S.  navy  inspection  of  new  m.'itena's  and  in  the  contract 
termination  section. 

oOo 

Truck  bodies  with  an  approximate  weight  1,500  pounds  lighter 
than  the  average  now  are  bieing  constructed  from  a  combination  of 
aluminum  and  a  veneer  kraft  plywood  Icminate. 


certain  highway  routes. 

.S.B.  628  provides  $100  for  dam- 
ages to  state  highway  trees. 

S.B.  697  requires  highway  com- 
mission to  submit  entii-e  budget  to 
Governor  jrior  to  January  15  f.»i 
inclusion    in  regular  budget. 

S.B.  777  increases  menibeis!ii|. 
if  Highway  commission  from  7  ti> 
9,  with  8  m^mlKTE  representing 
definite  geographical  districts. 

S.B.  7K5  authorizes  and  validates 
inter-city  agreements  limiting  pow- 
ers to  jtacate  public  streets  and 
highways. 

S.B.  786  authorizes  and  validates 
agreements  between  tow<i8,  cities, 
and  counties  on   opening  an(!  cloh 
ing  public  thoroughfaras. 

S.B.  818  provides  for  laying  out, 
opening    and    altering    private    or 
by-roads  in  same  mann-r  as  publi' 
roads  except  that  only  one  petition- 
er is  required. 

S.B.  827  authorizes  Division  of 
Beaches  and  Parks  to  establish  a 
new  cross-.«tate  trail  fiom  .Si'«rr;, 
Tr-iil  in  El  Dorado  county  to  junc- 
tion with  Coast  and  Redwood  Trail 
in  Humbold*  county. 

S.B.  857  ndds  state  highway 
route  from  Colusa  to  connectioii 
with  Route  45  at  Codora,  Gleni. 
county. 

S.B.  K-IS  adds  st-.te  highway 
from  Redwood  highway  near  I^ong- 
vale  to  connection  with  Route  7 
between  Willows   and   Corning, 

S.B.  8.59  appropriates  $25,000  for 
a  new  "Farm  tc  Mark^'t  Roads' 
bureau  to  study  dcKirable  road-», 
considering  transportation  of  agri- 
cultural, mineral,  and  timber  prod- 
ucts. 

•S.B.  897  requires  Public  Works 
department  to  call  for  alternate 
bias,  •pccifying  asphalt  or  con- 
crete pavement  and  to  accept  low- 
est bid  except  under  special  co.i- 
ditions. 

S.B.  98S  adds  roads  from  Ma- 
rin-Sonoma line  to  Russian  river, 
near  Jenner,  and  from  Westport  to 


Airport  L 

S.B.  1393  grants  to  City  ind 
County  of  .<?an  Fiat-isco  all  State 
interest  in  Bubmergf>d  lands  con- 
tiguous to  S,  F.  Airport,  San  Ma- 
teo county. 

•S.B.  1151  (California  Uniform 
Airports  Act)  provides  for  acquis- 
ition, establishment,  operation  ard 
regulation  of  airnorts  by  political 
subdivisions  and  authorizes  re- 
moval of  airport  hazards  and  ac- 
quisition of  approach  easements 
and  rights  hv  condemnation  or  con- 
tract. Prohibit  s  encroachments 
thereon. 

S.P.  1.129  incluJes  airports  in  the 
present  law  protectircr  certain  bus 
inesses  from  injunction  on  grounds 
of  nuisance 

Parking 

S.Bs  172-173  amending  Vehicle 
Parking  District  .net  to  allow  ac- 
quisition of  property  for  off-street 
p.irking  and  operating  dricetlv  rr 
by  contract  such  facilities  and  al 
lowf»  unincorporated  territorj"  to  be 
in  district. 

^Next:  Schools  and  Hokpitals) 
---     #- 

4c  COPPER  DUTY  TO 
BE  RE-VOTED  SOON 

WASHINGTON.  TV#>   Senate 

♦Inancp  committer  yesterday  fail- 
ed, on  .1  tie  vote,  fn  rench  a  de- 
cision on  the  proposed  suspension 
of  import  duties  on  copper  to  per- 
mit more  of  this  commodity  to 
reach  American  manufacturers  of 
commod'tip«  r-quiring  its  use. 

.Senator  Baldwin  of  Connecticut 
said  he  told  the  finance  committer 
in  ar  executive  session  that  fail- 
ure to  susT>end  the  four  e<»nt8  per 
rwiund  dutv  charge  would  mean  a 
"ciitbnck  In  production  wih  re- 
sulting iinemployment  and  high 
prices." 

A  house  -  approved  bill  alreadv 
calls  for  .1  two-vear  s'lsnenslon  of 
the  iT»in<'rt  dutv  ?nd  S»»nator  Bald- 
win would  bavp  the  S^^nate  group 
follow  this  procedure. 


'mm 


im 


fAGE2 


DAILY     PACIFIC     BUILDER 


MONDAY.  APRIL  7.  1947 


I 


./: 


)  i 


Copyright  1946  by  F.  W.  Oedg* 
C«rpemtl*n.  Rtproduction  In  whoto 
•r  p»i%  without  written  permis- 
sion of  th«  copyright  holdor,  I* 
oxproMly  fsrblddon. 


CPA  PERMITS  GRANTED 

SAN  PRANCISCO.  —  The  CIvlHun 
Production  Administration,  Gilbert 
H.  Kneisfl,  district  dlrectcr.  1355  Mar- 
ket Street,  ban  announced  the  fol- 
lowlnjf  permits  granf^d  for  corstnif- 
tlon  of  commercial  and  Industrial 
buUdlrga  in  the  San  Francisco  area. 

APRIL  3,  1»47 

IfSAT  processing  plant.  $400,000; 
Jackson  at  i'nd.  Ojkland;  ownci, 
John  Morreil  &  Co,  3W  2nd  St,  Ostk- 
land. 

ROOFING  warehouse  $8000;  San  Ma- 
teo; owner,  Edvm  K.  Best.  228i  S 
Bl  Camino,  Slan  Mateo. 

ALTER  And  fireproof  veterans  bldg., 
$44,000;  Graaa  Valiey;  owner,  Ne- 
ivada  County,  Nevada  City. 

CASKET  mtg.  plant,  ;46.000;  2318 
5th  St.,  Sacramento;  owner,  Sac- 
ramento Casket  Co.,  5th  and  X 
Sts.,  Sacramento. 
""CONTRACTOR'S  office  and  ware- 
house, ?8000;  J  at  ItSh  Sts..  Sao- 
ramcnta;  owner,  Paul  Prom,  llli 
4Srd  St.,  Sacramento. 

RECREATION  bdg.,  $39,000;  Bush- 
rod  Park,  Oakland ;  owner,  Cltv  of 
Oakland,  955  :^2i.d  St ,  Oakland. 

STEEL  roof  over  tanks,  $6000;  15^0 
Bryant  St.,  San  Frinclsco;  owner. 
Rainier  Brewing  Co.,  1550  Bryant 
St..   San   Francisco. 

POLICE  Station.  $100,000;  Valencia 
at  23rd  St..  San  Francisco;  owner. 
City  and  County  of  San  Francifoo. 

CABINET  shop  and  living  qtrs.,  $3,- 
000;  8th  and  Anrita,  Seaside;  own- 
er. R.  F*.  Kennlcott.  424  Del  Rota 
Ave..  Monterey. 

RAIL    and    truck    freight    terminal, 
$24,500;  24th  and  Willow,  Oakland 
owner,  Famsworth  A  Ruggles,  24tli 
and   Willow,  Oakland. 

BUS   and    taxi    headquarters,    $9,600 
Daca  at  Castro,  Mtn.  View;  owr- 
er.    Dons    O.    Myers    ,752   Calderon, 
Mtn.  Vlow. 

PLuA.NlNG  Mill,  $70,000;  Anderson; 
owner,  Deschutes  Lumber  Co.,  An- 
derson. 

TELEPHONE     office,     $10,000;      1370 

.  Cleveland,  Santa  Rosa;  owner,  c. 
W.   Ha?isen,   Santa  Rosa. 

CHLORINE  gas  production,  $16,600; 
Selhy  p!ant.  Coptra  Co.nla  County: 
owner,  Aniericar.  Smelting  Sc  Re- 
fining Co.,  Selby. 

RESTAURANT,  $10,000.00;  Reed  ley  : 
owner,  Geo.  Chung,  et  al,  1421  Eve 
St.,  Reedlev. 

WAREHOUSE,  $15,000;  California  at 
Butte.  Redding:  ownef,  O.  E.  Oak;. 

'     1737  Yuba.   Redding. 

RBTAIL  store,  $5000,  Water'ord ; 
owner,  Harold  S.  Young,  766  3rd. 
Chula  Vista. 

KEAT  processing  plant,  $&0,000;  o40 
W.  Market,  j^)lj<as  :ov  ner,  Lee  K. 
Wong,   Box   1C3,   CastrovUle. 

ALTER  bank,  $37,300;  1001  Macdon- 
ald  Ave.,  Richmond ;  owner,  Ami'i  - 
lean  Trust  Co.,  4«J4  California  St, 
San  Francisc}. 

ALTER  bank,  $60,000;  Corte  Madera 
and  Throckmorton.  Mill  Vall.^v ; 
owner,  Capital  Co.,  1  Powell  St., 
San  Francisco. 

1 .8_COMMERCL\L  BLDGS. 

4/7/47  4 

Preliminary    Plans    Completed 
Awaiting   Approval 
Display    and   Office    Building 
REDWOOD    CITY.    Calif..    San     Mii 

teo    County. 
Owner— Hubbard    &    Byard    Lumb»  r 

Company,  Stelnbergc  r  &  Bay  i^ho;  < 

Blvd.,   Reiwood*  City,   Calif. 
Architect — Irwin    Willlfim    OoKlstinr, 

821  Market  St.,  San  Francisco,  CaI. 
Frame,    l-stor>,    display    and    office 

building. 


4/7/47  6 

;  Owner  Taking   Bids— Duo  April  17, 
I     S  P.  M. 
I  Cafeteria  Building 
PORTERVILLE,    Calif.,    Tulare    Co. 
I     On  the  high  school  site  on  Olive  St. 
Owner—The   Portervllle    Union    High 
School  District,  I.  H.  Althouse,  clerk. 
High   School   Building.   Portervllle, 

Calif. 
Architect— W.    D.   Coates,    704    Helm 

Bldg.,  Fresno,  Calif. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $25,  refundable. 

Each  bid  must  be  accompanied  by 
certiflbd  check  or  bidder's  bond  In 
amount  of  at  least  10%  of  bid. 


4/7/47  •  4 

Low  and   Only   Bidder*— Automa.tlo 

Sprinkler  and   Fire  Alarm  System; 

Spec.  1270  Cost,  $27,309 


NEAR  HERLONG,  Calif.,  Lessen  Co. 

Sierra    Ordnance   Depot. 
Owner  —  Sacramento  District,  Corps 

of    Engineers,    War    Dept.,    Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  Engrg.   Dept  of  Owner. 
Automatic  sprinkler  and  supervisory 

fire  alarm  system. 

The  work  Involves: 

(1)  lump  sum,   sprinkler  and   super 
vlsory     fire     alarm     system     for 
Bldg.  No.  P-205; 

(2)  do  for  Bldg.  No.  P-211; 

(3)  do  for  Bldg.  No.  T-68. 

Low  Bidder — Grinnell  Co.  of  P'aclfic, 

Inc.,  5th  and  Brannan  Streets,  San 

Francisco,  Calif.,  $27,309. 

Complete  bids  submitted  April  4 
were: 

Grinnell  Co.  of  Pacific,  San  Fran- 
cisco, Calif,  total  bid,  $27,309;  (1) 
$12,420;    (2)   $8133-    (3>    $6756. 

M.  A  K.  Corp.,  San  Francisco,  Cal., 


SUB  -  BIDS  WANTED  

?H*J?!''*'  ®'''*'"*«*o''»  desiring"  sub  bids  on'  any  Job  are  Invited  to  make  known 
tneii^requlremants   In  this   eolumn.    There   Is   no   charge  for  this   service 


^'^^o.ln^I**!.'"*"*  **'■"*  •"**  Appurtenanoes,   Fresno;    Bids  due  April   10 

^r'^^nr**  ^"'  ^^*'*  »1'»>««  8t.  San  Jrrancisco  (ORdway  8600) 
xrewnitt,  bhlelds  *  Ftoher,  Faclflc-SW    Uldg.,  Fresno  (Fresno  3-4267) 
Stanley  h.  Koller,  114  2t8h  Ave.,  San  Franclscc)    (SKyllne  9862) 

Juvenile  Hall,  Plumas  County;   Bids  due  April  25,  2:30  P.  M. 
1*  o.  Shals.  Route  1,  Box  142,  Chlco  rchico  1088, 

«mgham   constr.   Co.,   6829  Eastern    Ave.,    Sacramento    (Sacto.    6-6419; 
»■  ^  »    X         "^   ^°'  "°  M»»ket  St.,  San  Francisco   (DOuglaa  7616) 

-"  A^_r5!?^^'^°"°°  ^°'  XlOJ^flarket  St.,  Sern  Frarclsco  (DOuglas  761'<) 

^'(^UlchTr^;  ^■qT'""  **•'"'•  "^^^^^^Clty;   tUdM  due  April  10.  8  P.  mT 
H„ K    ^     ^  *  Stevenson,  p.  o.  Box  165,  Redwood  Cltv  (R.  C   4900W) 
Huber  Constr.  Co.,  5098  Mission  St.,  Daly  City  (JUnlrKer  7V^17> 

J^^tTr'^Sa'^nSf   ^,"«r^.?-   '"°   "^'^    ^^'  ^-^   ^ic^sciTHLm.ock   5388) 
Wlinam-T  «•  ^^  C'«»»*""«a   St.,   San   l.-ranclsco    (GArfleld   6317) 
Williams  A  Burrows,  Inc.,  10  California  Dr,  Burilngame   (Buri.  4-1706) 
^cter  Sorensen.  027  Argtiello,   Redwood   City   (Redw^  city  2212) 

wm     M^t*?**  ^°"''*''-  ^°'  ^*^  ""=*'  ^'^«'  S«n  Frarclsco  (EXbrook  553^) 
r    u  ^"^^^"y"   Co.^  23    Mars,    .San    Francisco    (MArket    7230) 
_fr_  Jl'  Steffens  &  Pearce,  135  South  Park,  San  Francisco  (EXbrook  6631M 
^r«*tM;  Jn"  ©•••'"n'or  School,  Redwood  City;  bids  dua  April  10.  OC  M.~ 
caitich  Bros.  &  Stevenson,  P.  o.  Box  165,  Redwood  City  (R  C    4000W) 
tluber  Constr.  Co.,  5908  Mission  St.,  Daly  City   (JUnlper  7-0417) 
Pacific  Coast  Builders,  2530  18th   St.,  San   Fratclsco    (HJttmlock   5388) 
i^etcr  Sartorio,  262  Clementina  St..   San  J*"ranclscc    (GArfield   8317) 
Williams  &  Burrows,  Inc.,  lO  Ca-ifrmla  Dr,  Burilngame   (Burl.  4-179« 
M.  J.  King.  Inc.,  231  Franklin   St.,   San  l<Yarclsco   (UNderhlll  t;2O0) 
Peter  Sorensen,  027  Arguello,  Redwood  City   (Redwood  City  2712) 
Kusseii  A.  Cullen,  Inc..  478  Jackson   ««.,   S.an  HYanclsco    fSUtter  1061) 
Jas.  I.  Barnes  Constr   Co.,  041  Russ  lUdg.,  San  Francisco  (EXbrook  55SV) 
Wm.    Horstmeyer    Co.,    23    Mars,    Ssn    J^Yancisco    (.MArket    72S0) 
Parker,  Steffen^  &  Pearce,  135  South  Park,  San  Franclico  (EXbrook  663^' 

Off  leers'   Quarters    and"  OtTlftle.;    Spec.    1268,    near   Merced;    Castle    Arn-y 
Air  Field;   Bids  due  April  19    2  P.  M. 
Jas.   I.  Barnes  Constr.  Co..  941  Kuss  Bldg..  s.  F.    (EXbrook  5632) 
Krbcntraut  ft  Summers,  606  Pennsylvania  St.,  fe.  F.   (Al'water  24:i0) 
Wallace  D.  Harklns,  Inc.,  406  Suiter  St,  San  Francisco  (GRaystone  30:2, 
Blltwell    Constr.    Co.,    4745    Geary    Mvd..    S.    F     (HAyvlew    5847) 
Midst.ite  Constr.  Co.,  4:^7  Bryant   St..  Sin   Francisc*«   (YUkon  6-k311) 
M.  &  K.  Corp.,  200  Financial  Center  UKig.,  3an  Frarclsco  (EXbrook  7821) 
Midslate  Constr.  Co.    427  Bryant  St.,   San  F-anclsco    (GArfield   2618) 
Hobert  McCarthy,  1050  Kirkham  St..  San   Francisco   tOVerland  4060) 

Grammar  School  Addn..  Oanvnie^Unlon   Qrammar  iohool.   Oanv|Tler~Bid» 
Due  April  ia  •  P.  M. 
Payne   Constr.   Co..  808  Fifth   St.,   San   Krancisco    (HlXbrook   (»«S) 
Peter  Sartorio,   262   Clementina    St.    San    Francljco    (GArfield  8317) 
hwinerton  ft  Walberg.  lTi3   Webster  St    Oaicland    (HIgale   4Sf8) 
Robert  L.   Wilson.  427  Bryant  St.,  San   Frbnclsco    (YUkon   b-2?10) 
John  E.   Branagh,   105  Sheridan   Ave,   Pledmrnt    (HUmboldt   5262) 

OTticrs-  Quarters   and    Utilities,    Two-ftock    Ranch,   bonoma    County;    Bide 
Due   April   15.  2  00   P.   M.  " 

ii;rbentraut  ft  Summers.  606  PennsylvHnia  St.,  S.  F.   (ATwater  2420) 
Robert  McCarlhy,  1080  Kirkham  St.,  .San  Francisco   (OVerland   4050) 
Robert  McCarthy,  1000  Klikham  St.,  San   I'Tanclsco    (OVeriand  4060) 
B.  ft  R    Construction  Co,  110  .Marker.  St,  San  Francisco   (DOuflas  7516) 
M.  ft  K.  <:orp..  20O  Financial  Center  Bidg.,  s.  F.    (EXbrook  7©4) 

M unicipaF   Sewage    Works" EnTaFgemont,    No    hO-I,    Palo    Alto;    bids    due 
April  28.  8:00  P.   M. 

«  »'ntral  California  Constr.  Co.,  Ina,  116  Erie  St    b.  F.   (MEmlock  7926) 
Uel.nca   ft   Son,   1745   Filbert  St.,   San   Frarclsco    (OUdway  3600) 
Stanley   H.   Keller,   114   2t8h    Ave.   S*n   Fr«ncisco    (SKyllne   3862) 

Emtrgien cy    Housing;    Spec.   1837(i.  tilockton;    Bide   9ur   April   ii,  2   P.   M. 
Menry  Arlan  Construction.  4142  Geary  Blvd..  San  Francisco  (BAyvlw  3170) 

VTrrnTsfinPTant,  Oakland;   Bide  bue  April  7,  i   PrtAl ' 

Harry    K.    Jennen,    4024    MacArthur    Blvd.,    Oakland    (KE'ogg   2-40ili 
MacUonald,  Young  ft  Nelson,  1/7  Montgomery  St.,  S.  F.   (SUtter  8206) 
a.    C.   Giles  ft  Cimpany,   310   KIkt;    Bldg.,    Stockton    (Stockton   7-7879) 


■ 


TIE  ROD 
CLEVISES 


No.  2V8  .  3  -  3Va  -  4 

AVAILABLE  FROM  STOCK 
Subjtct  to  Prior  Sale 

Sold  as  Blank  or  Complete, 
Drilled,  Tapped  and  with 
'■   -'■         Pins,  assembled 


Phones 

LAndscape  5-2642 

Richmond  1505 

Pan-Facific 
M«fo/  Products,  Inc, 

RICHMOND,  CALIFORNIA 


Addn.  to    Lincoln   School,   Keedley,   Caltf.;    B'ds   Due   April    14 
Mldstate  «:r)nbtr  Co.,  427  Bryant  St,  Stn   Krsncisco   (YUUon   6-281'i 


Geary  St  Widening,   Spec.  20177:    Bids  Due  April  »,  2:30  P.  M. 

At&K.  Corp.,  200  Financial  Center  B  dg,  S.  F.  (EXbrook  7624) 
Move  and   Re-erect  3   Eldgs.,  Davis  Campus;    Bids   Due   April  9.  2.00  P.   M. 

M.  &  K  Corp.,  200  Financial  Center  lildg  S  F.  (KXDnxiK  ItJi) 
Amerl can    Lutheran  C h,  B ur I Ingamet    a i ds   Due   Apr«i   9,   5:00   P.   M. 

(•»rrl(.o  it  Gaitler.   365  Ocean   Ave.,   .San    Francisco    (JUnlper   4-8081) 

>»artl7niy~fcon8truct  Elmwood   Elem«ntary  School,  Stockton:   BTds~due  Apn I 
18.  4:00   P.   M. 
S.    C.   ones  A   Company,   olO   KIks    Bidg.,    .^Stockton    (Stockton    7-/K«9) 
Culverts,  Dralnage"Dltch,~Nor46-r~Palo~y7lto;  Bids" DuFAprll  7,~S  P." M ~ 

Stanley  H.  Koller,  114  :.'tSK    Ave..   Sen   Francisco    (SKyllne   08(i2) 
Electra   Powerhouse,    Am&dor   County;    Bids    Due    April    1e 
I      Utah  Constr.  Co.    (Att  D.  W.   MiJfat),   111   New   Mcntcomery  Street,  ..an 
i-ranclsco  (GArfield  6743) 


PLANS  ON  FILE 


The  following    list  of   plans   and   specifications   for   construction 

projects  are  now  available  for  Inspoctlcn  at  the  office  of  DAILY 

PACIFIC    BUILDER,   466   Tenth    Street,    San    Francisco 


Work  i.a«atlan 

Emergencv  Housing;  NOy  14307  Stockton 

Public  Works  Building  Sacramento 

Electrical    Distribution    System  Yountville 

Pile  Foundations,  J\ite  Mill  San  Quentln 
Water  Service  Repairs  Modesto 


Bid  Opaning  Dst« 

4-16 
4-13 
4-l.'5 
-l-l.") 
4-lU 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sec  us  regarding  Improvement  District  jobs.    We  handle  coUcc 
tions;  buy  Warrants  or  Bonds  on  all  191<9  or  1911  Act  Districts. 

Telephone  GArfield  8000 

HANNAFORD     &    TALIOT 

519  CALIFORNIA  STREET    -    SAN  FRANOSCO  4 


Building  Section 


NEWS  INDEX 


.  1-  i 

.  9-10 

11 

.12-18 


Cemmerolal    BIdgs.    

Edufatlonal    BIdgs.    

Hospitals    ....I 

Inaustrlal    Buildings    

Public     Buildings 14-17 

Religious     Buildings    18-10 

Social,  Recreational  BIdgs.  ....20-21 

Residential    Buildings    „22-26 

Transportation    BIdgs. 27 

MIscellaneoue    BIdgs.    .28-30 


total,   $33,400;    (1)    $18,200;    (2)    $0200: 
(3)  $8000. 

Cleo.  M.  Robinson  Co..  San  Fran- 
cisco, Calif.,  total,  $34,066;  (1)  $15, 
612;    (?)   $9105;    (3)   $9349. 

Rushlight  Automatic  Sprinkler  Co. 
Portland,  Ore.,  total,  $35,042.86;  (1) 
$17,457.14:    (2)    $8828.65;    (3)    $8757.07. 

Rockwood  Srrlnkler  Co.,  San  Fran 
Cisco,    Calif.,    total,   $35,220;    (1)    $17,- 
580;    (2)   $9530;    (3)   $8110. 

A.  H.  Palmer  &  Sous,  Logan,  Utaii, 
total,  $37,972;  (1)  $17,885;  (2)  $10,- 
777;   (3)  £9310. 

Herman  L^wson  Co.,  San  Fran- 
cisco, Calif.,  total.  $48,863;  (1)  $22,- 
983-   (2»  $14,530:   (3)  $11,380. 

Engineer's   estimate,  total,  $23,0£'7 


4/7/47  » 

Preliminary  Sketches  Approved— To 
Prepare   Working    Drawings 

School     Bldg.,    Approx.    Cost    $200,000 

SAN  J..EANDRO,  Calif.  Alameda  Co. 
143rd  between  Bancroft  and  Mid- 
way Aves. 

Owner — City  of  San  Lcandro  Board 
of  Education,  and  San  Lioandro 
School  District,  Person  W.  Brown, 
president  of  board  of  trustees, 
Chas.  W.  Stone,  secretary  of 
board  of  education,  c/o  office  of 
the  board,  in  the  Lincoln  Mchool 
building,  451  Hepburn  St,  San  Lc- 
andro, Calif. 

Architects  —  Dragon,  Schmidts,  Sc 
Hardman,  2068  Allston  Way,  Berk- 
ely,   Ca!lf. 

NcA-  'South-Easi"  school  of  wooa 
frame  and  stucco  construction,  1- 
story  including  alternative  plans 
for  10  to  13  room* 


4/7/47  •     3 

Owner  Taking   Bids — Due   April  14, 

8  P.  M. 
Equipment    Shed 
RICHMOND,  Calif.,  Contra  Costa  Co. 

City  Corporation    Yard  No.   6,   13th 

Street 
Owner  —  City     of     Richmond,     C.     A. 

Pitchford,    vlerk.    City    Hall,    Rich- 
mond, Calif. 
City   Engineer— E.  A.   Hoffman,  City 

Hall,  Richmond,  Calif. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5,  refundable. 


9- 1 0— EDUCATION  AL 
BUILDINGS 


4/7/47  10 

Preliminary  Plans  In   Progress 

College  of  Business  Administration 
Building  Cost   $2,000,000 

DENVER,  Colo.  Cleveland  Pl^ce,  fac- 
ing Civic  Center. 

Owner — University  of  Denver,  Civic 
Center  Campus,  Carl  Felss,  plan- 
ning department,  211  15th  St.,  Den- 
ver, Colo. 

Architect — Smith,  Hegner  &  Moore, 
422  Colorado  Bldg.,  Denver,  Colo. 

Associate  Architect--<1.  Meredith  Mu- 
stek, 1000  Patterson  Bldg.,  Denver, 
Colo. 

Brick  and  concrete;  two  and  three 
stories. 


4/7/47  0 

Owner    Taking     Bids — Due    April    10. 

8    P.    M.    (Bidders    Figuring) 
School    Building 

REDWOOD  CITY,  Calif..  San  Ma- 
teo County.  James  Monj^oe  Gram- 
mar School,  Alden  Street,  bounded 
by  Warren,  Samson  and  Allerton 
Owner  —  Redwood  City  Elementary 
School  Dlst.,  Andrew  Spinas,  Supt 
of  Schools.  Redwood  City,  Calif. 
Architect — Arthur  D.  Janssen,  Aus- 
tin Avenue  and  Patricia  Dr.,  Ath- 
erton,  Calif. 
Structural  steel  and  wood  frame,  1- 
story,  with  concrete  and  asphcit 
tile  floors;  Includes  5  classrooms, 
kindergarten  and  teachers'  room, 
nurses'  room,  toilet  facilities,  en  • 
closed    corridors. 

Plans  and  specllicitions  may  bo 
obtained  from  the  architect's  offfc? 
jpon  deposit  of  $25  certified   check. 

The  following  Contractors  have 
taken  out  plans: 

Cattlch  Bros.  &  Stevenson,  P.  O. 
Box    165,    Redwood   City,   Calif. 

Huber  Construction  Comnany,  ."5998 
Ml.^slon    Street.   Daly  City,  Calif. 

Pacific  Ccast  Builders.  2530  litth 
Street,   San    Francisco,   Calif. 

Peter  Sartorio,  262  Clementina  St , 
San    Francisco,    Calif 

Williams  and  Burrows,  Inc.,  10 
California   Drive,  Burilngame,  Calif. 

M.  J  King,  Inc.,  231  Franklin  St., 
San  Francisco.  Calif. 

Carrico  &  Gautier,  365  Ocean  Ave., 
San   Frarclsco,  Caiif.  , 

Peter  Sorensen,  927  Arguello,  Red- 
wood City,  Calif. 

Russell  A.  Culhn,  Inc.,  478  Jack- 
fon  St.,  San  Francisco,  Calif. 

James  I.  Barnes  Construction  Com- 
pany, 941  Russ  Building,  San  Fran- 
cisco, Calif. 

William  Horstmeyer  Coiiipany,  2" 
Mars  St.,  San  FranclLCo,  Calif. 

Parker,  Steffens  A  Pearce,  135  S. 
Park  St.,  San  Franclico,  Calif. 

M.  Weber,  3227  21st  St.,  San  Fran- 


4/7/47  9 

Owner     Taking     Bids — Due     Apr.     1G, 

8   P.   M. 
School  Addns.  Cost  $100,000 

nUENA    PARK.    Calif..    Orange    Co. 
Owner   —    Buena    Park    School    Dis- 
trict,    Supt,     Gr.and     Ave.     School, 

Buena    Park.  Calif. 
Architect — Jerome     C.     DeHetre,    414 

No   Burrls  Ave.,   Compton,  Calif. 
Includes  5-classroom  addn., at  Gnino 

Ave.   School  and  4-clas3room  addi 

tiun   at   Lindbergh   School 

Specifications  obtainable  from  of- 
fice of  Architect  upon  deposit  ot 
$10.00. 


DOORS 

$6.50  and  Up 

Wfcofesole  &  Refoff 

CASING  -  BASE 

JAMB  STOCK 

MOULDINGS 

NICOLL    &    CO. 

1212   19th  Street 

OAKLAND 

TWinoaks  5045 

H    Block  West  of  Adeline 


iRuiin  pninTs 

are  Laboratory  Controlled 
to    Professional   Painters' 
High   StancJa  rds 

iRiuin  pniHT  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


Uniform!iy 


^^yy  A^roc/uei  of 


PACIFIC  PDRTLAND  CEMENT  COMPANY 


RXIS     IR/VNCIRCn 


MONDAY.  APRIL  7.  1947  "" 


DAILY    PACIFIC    BUILDER 


Cisco.  CaJlf. 

Henrv     Arlan     Construction,     41d2 
Ooary   Blvd.,   San    Francisco,   Calif 


4/7/47  9 

Owner   Taking    Bids — Due    April    10, 

•  P.  M.   (Bidders    Figuring) 
School   Building    (Unit  1) 
REDWOOD   CITY,    Calif.,    San    Ma- 
teo  County.   Wm.    H.    Taft    Gram- 
mar Schocl,  Friendly  Acres  on  Bay 
Road  bet    8th  and  10th  Aves. 
Owner  —  Redwood  City  Elements rv 
School  Dist.  Andrew  Spinas,  SupL 
of  Schools,  Redwood  City,  Calif. 
Architect— Arthur   D.    Janssen.    Aus- 
tin Avenue  and  Patricia  Dr.,  Ath- 
erton,  Calif. 
Structural   steel  and  wood   frame,    i- 
story,    with    concrete    and    asphalt 
tile    floors;    include    5    classrooms, 
kindergarten    and    teachers'    room 
tollot    facilities,   enclosed    corridors. 
Plans    and    specifications    may    he 
obtained   from    the   architect's    office 
upon  deposit  of  $25  certified  check. 

The     following     Contractors     have 
taken   out  plans ; 

Cattlch    Eros     &    Stevenson,    P.    O 
Box  166.  Redwood  City,  Calif. 

Huber  Construction  Company,  5998 
Mission   St.,   Daly   Cltv,   Calif. 

Pacific    Ccas*    Builders,    2530    18th 
St.,   San    Francisco,    Calif. 

Peter  Sartorio,  262  Clementina  St.. 
San    Francisco,    Calif. 

Williams  &  Burrow's,  Inc..  10  Cali- 
fornia   Drive.    Burilngame,    Calif. 

M.  J.  King,  Inc..  2*11  F'ranklin  St.. 
San    Francisco,    Calif. 

Carrico  A  Gautlor,  3ti5  Ocean  Ave., 
San  Francisco,  Calif. 

Peter  Sorensen,  927  Arguello,  Red- 
wood City.  Calif. 

Russell'  A.  Cullen,  Inc.,  478  Jack- 
son   St.,    San    Francisco,    Calif. 

James  I.  Barnes  Cortstruction  Corr.- 
pany,  941  Russ  Building,  San  Fran- 
cisco,  Calif. 

William  Horstmeyer  Company.  ?3 
Mars  St.,  San  Francisco,  Calif. 

Parker,  Steffens  &  Pearce,  135  o. 
Park    St.,    San    Francisco,    Calif. 

M.  Weber,  3227  2l8t  St..  San  Fran- 
cisco. Calif. 

Henrv  Arian  Construction,  4142 
Geary   Blvd.,   San   Francisco,   Calif. 


PACE  3 


Architect— Charles  P.  Dean,  Callfor- 
nia   State    Life  Bldg.,   Sacramento. 
Calif. 
Two-classroom  addition,   frame  con- 
struction, concrete  walls. 
Low    Bidder— L.    G.    Shalz,    Route    1, 
Box  142.  Chlco,  Calif.,  J54,800. 
B.  A  R  Construction  Co.,  San  Fran- 
cisco, Calif.,  at  $55,791,  submitted  only 
other  bid  March  31. 


11—  HOSPITALS 


4/7/47  11 

PWA  Funds  Allotted 
General    Hospital    (24-Bed) 

„ Cost  $126,060 

BUFFALO,  Wyoming. 

Owner  —  Johnson  County  Board  of 
County  Commissioners,  Buffalo, 
Wyoming. 

Architect— C.  W.  Shaver  Jr.,  Sheri- 
dan, Wyoming. 


Factory   Building 

RICHMOND,  Calif.,  Contra  Costa  Cj. 
NE  bide  of  FVichard  St.  adjacent 
to  present   plant 

Owner— American  itadiator  k.  Stand- 
ard Sanitary  Corp..  Pltisbirgh,  Pa 
local  branch,  Critc^ett  and  Essex, 
Richmond,  Calif. 

Architects— Pniik  St  Prack,  119  Fe*- 
eral   St.,    NSL,   Pittsburgh,   Pa. 

Steel  frame,  i-elnf.  concrete,  2-8tory. 
Monlter  roof,  200,000  sq.  ft.  for 
manufacturer  of  brass. 


i  Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
enj^eer. 


12-13— INDUSTRIAL 
BUILDINGS 


4/7/47  •     12 

Correction—Plans   Completed 
Factory  Addition  Cost  $12,400 

OAKLAND.  Calif.,   Alameda   County. 

4145  Broadway. 
Owner— Anderson  Carpet  &  Linoleum 

Co.,  4145  Broadway,  Oakland,  Calif. 
Consulting    Engineer— H.    M.    O'Nell, 

610  16th  St.,  Oakland,  Calif. 
Concrete,  one-story. 

Engineer  previously  reported  Incor- 
rectly as  the  contractor. 


4/7/47  •     la 

Plans    Completed — Arohltoet    to    Ask 
Bids  Approximately  April  § 

Printing   Shop 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 
Emerson  St. 

Owner— Clifton    SlontUier,   c/o   archi- 
tect. 

Architect— Morgan  Stedman.  180  Uni- 
versity Ave.,  Palo  Alto,  Calif. 

Reinforced   concrete  ,40x160  ft.,    one 
story  and  mezzanine. 


4/7/47  le 

Owner  Taking   Bids— Du«  May  7. 
2  P.  M. 

Painting  and  Repair* 

COIUX)VA,  Alaska.  U.  S.  Post  Office 
and  Courthouse. 

0\vner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.   S. 


20-21— SOCL\L  &  RECREA. 
TIONAL  BLDGS. 


4^7/47  JO 

Preliminary     Plans    Completed    — 

Awaiting    Approval 
Club    Bldg.  Approx.   Cost  |7S,000 

MADERA,   Calif.,   Madera  Co. 
Ownor— F"an  ily    Club,    c/o   Architect. 
Architect— Irwin    William    Ooldstlao, 

—    —   _._ — »•..»,«.,  «,o  V.   a.  I      "21  .Maiket  St.,  San  Francisco.  Cal. 

Appraiser's    Bldg.,    San    Francisco,    Frame,  Red\vo.»d,  rock,  and  glass,  u- 


Calif 
Plans  by  owner. 
Interior    and    exterior    painting  and 

miscellaneous  repairs. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


16 


4/7/47  8 

Preparing   Working    Drawings 
Junior  High  School  Est.  Cost  }&17.f:U0 
BURB^NK,    Calif..    Los    Anpelos    «*.. 
David    Starr    Jordan    Junior    High 
School,    Oak   Street. 
Owner    —    Burbank     Unified     School 
District,     245     E      Magnolia     Blvd. 
Purbank,    Call. 
Architects    —    Klstner,     Curtis     and 
Wright,     Architects    Bldg..    81<5    W. 
6th   St..  Los  Angeles.    CaUf. 
Various   frame   and   stucco    buildings 
Including  following  ..quaro  footage : 
administration     unit,     4975;     llbr.-ii  y, 
2SO0;  classroom   unit.  No.   1.   12,1«8- 
classroom   unit   No.  2.   13,782;   boys' 
and    gills'    shower    building,    O'-IO; 
'    qaf^eria    building,    10,021;    compo- 
sition    toofing,     wod    :4a3h,     .isnn.i.'t 
tile,      acoustical      work,      painting, 
plastering.       plumbing,        ilTtiii  l. 
work;    estimated    cost    $647,600. 

4/7/47  » 

Bond  Election  in  Amount  of  $42,000 
Set   for  May  16 

School   (improvements) 

FRESNO  COUNTY,  Calif. 

Owner  —  Malaga  School  District  of 
Fresno  County,  Jack  Cartwrlght, 
R.  W.  Pursell,  A.  J.  Rogers,  mem- 
bers of  board,  Malaga  Elementary 
Schoolhouse,  Fresno  County,  Calif. 

4/7/47  9 

Contemplated — Bond     Election    In 

Amount  of  $60,000  Planned    During 

May 

School   (Improvements) 

CENTERVILLE,  Calif.,  Alameda  Co. 
Centerville  Grammar  School. 

Owner — Centerville  Grammar  School, 
Board  of  Trustees.  Judge  Allen  G. 
Norris,  member,  Centerville  Gram- 
mar School,  Centerville,  Calif. 

Includes  additional  classrooms,  kln- 
dergarien  equipment  and  a.  garage. 

4/7/47  • 

Board  Authorizes  Supervising  Archi- 
tect to  Negotiate  With  Architect 
Leonard  Starks  for  Preparation  of 
Plans 

Special   Education  Center 

Cost   $228,600 

SACRAMENTO,  Calif.,  Sacramento 
County.  8th  and  9th  Sta.,  V  and  W 
Sts. 

Owner — Sacramento  Board  of  Educa- 
catlon.  Dr.  James  F.  Bursch,  super- 
intendent of  schools.  Administra- 
tion Bldg.,  1200  21st  St.,  Sacramento, 
Calif. 

Education  center  for  physically  and 
mentally  handicapped  children. 

Supervising  Architect— Harry  J.  De- 
vlne,  1012  J  St.,  Sacramento,  Calif. 

4/T/47  •     • 

Low  and  Only  Bidders 

Bids  Held  Under  Advisement 

Classrooms  (Two) 

BURNEY,  Calif..  Shasta  County.  Mt 
Bumey  Elementary  School. 

owner  —  Mt.  Bumey  Union  School 
District,  Alvln  R.  Hayes,  secretary 
of  Boadr  of  Trustes,  Bumey,  Calif, 


4/7/47  12 

Contract    Awarded — CPA    Approval 

Granted 
Factory    Bldg.    Approx.    Cost   $345,000 
LOS  ANGEIES,   Cahf.,    Lo-   Angolas 

Co.  Garfield  Ave.  and  Randolph  St. 

(6409    E.    Rando-ph    St.i. 
OxNTier- Mlnne.sota    M-.nlng   and    Mfg. 

Co.,    90C    Faucjuier    Ave..    St.    Paul, 

Minn. 
Flans  prepared  by  Wm.   P.  Nell  Co., 

Ltd.;     Harry    T.    Miller,    architec*, 

4814    Loma    Vistu    Ave.,    Los     \n- 

geles,  Calif. 
Reinforced     concrete     rubber-cemont 

plant,     1 -story,     100x200,     .and      1- 

etory  mixing  room  building  ."jOxJOO. 

81,736  sq.   ft.  floor  space. 
Contractor— Wm.    P.     Ned    Co..     L*d.. 

4814   Lom£i    Ave.,    Los   Angeles,   Cal. 


4/7/47  12 

Contemplated— Sit.;     Acquired — 
Construction    Planned    Next    Year 

Food    Processing    Plant 

SAN  LEA.N^DKO.  Calif.,  Alan.ed.a 
County.  27-acie  site  on  Wa.shl.j;. 
ton  Ave.,  and  Halcyon  Drive,  at 
Eatudillo  Station.  n'-Hi    14orc'    Ave. 

Owner— General     Poods    Corporutlon. 
Clarence      Francis,      chairman      ol 
Board,   250   Park    Ave.,    New   York 
H.  F.  Dowdy,  district  manaKer.  33?. 
Pine  Street.   San   Fran  .l.vco.  Ca'lf. 

Coincident  with  the  San  Loand;o 
purchase,  I  he  owne-  is  reported  to 
have  bought  70  .ificH  near  Wo(k?- 
land  as  a  site  for  a  fnir.rn  foods 
plant. 


4/7/47  •     12 

Plans  Completed — CPA  Approval 
Granted 

Meat  Packing   Plant         Coot  $400,000 

OAKLAND,  Calif.,  Alameda  County. 
Jackson  St.  between  2nd  and  3rd 
Sts. 

Owner— John  Morreil  A  Co.,  864  2nd 
St.,  Oakland,  Calif.;  main  office, 
Ottumwa,  Wapello  County,  Iowa. 

Architects  —  Henschlen,  Everds  & 
Cromble,  59  E.  Van  Buren  St.,  Chi- 
cago, III. 

Brick  and  reinforced  concrete,  two- 
story  (100x175x200  ft).  Including 
freight  elevators,  cold  storage 
rooms,  refrigeration  equipment, 
smokerooms.  Incinerator  and  steel 
rolling  doors. 

14.17— PUBLIC  BUILDINGS 

4/7/47  J 6 

Low  and  Only  Bidder 

Doors,  Wood    Flooring   and 
Miscellaneous    Repairs 

SEATTLE,  Waph.,  U.  S.  Post  Office. 

Owner— Federal  Works  Agency  I»ul)- 
lio  Buildlr.gs  Administration,  ottim 
of  the  district  engineer,  fi38  U.  b. 
Appraiser's  Bldg..  San  Francisco, 
Calif 

Plans    by    owner. 

Doors,  wood  flooring  and  miscellane- 
ous  repairs. 

Lidral    Construction    Company,   Se- 
curities   Building,    Seattle,   Wa«h.,    nt 

$4,864,    submitted    low   and    only    bid 

March  2<)ih 


4/7/47 

Owner  Taking  Bld»— Duo  May  7, 
2  P.  M. 

Painting  and  Repairs 

ANCHORAGE.    Alaska.    U.    S.    Post 

.  .Office  and  Courthouse. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Interior    and    exterior    painting    and 
miscellaneous   repairs. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


stories,  to  Include  swimming  pool. 

4/7/47  30 

Bond  Election  in  Amount  of  $190,000 
Set  for  Juno  10 

Recreation  Center 

SAN  CARLOS,  Calif.,  San  Mateo  Co. 
City  Recreation  Center. 

Owner— City  of  San  Carlos,  Recrea- 
tion Commission,  John  Kemp  Jr., 
recreation  commissioner,  City  Hall, 
San  Carlos,  Calif. 

Architect —Alfred    W.    Johnson,    681 

Market  St.,  San  Francisco,  Calif. 
Includes  additional  recreation  facul- 
ties In  the  form  of  a   gymnasium, 
complete    with    furnishings,    equip- 
ment and  fixtures,  etc. 


22-26— RESIDENTIAL 
BUILDINGS 


1/7, 47  •  12 

Owner   Taking    Bids    Fro.-n    Selected 
Lifct  of  Contractors — Due  April   16 


4/7/47  18 

Owner   Taking    Bids— Due   May   14, 
2  P.  M, 

Painting.  Roofing  and  MIscollanaou* 
Repairs 

SITKA,  Alaska.  U.  8.  Post  Office  and 
Courthouse. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  8S8  U.  8. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 
J  Plans  by  owner. 

Interior  and  exterior  painting,    roof- 
ing and  miscellaneous  repairs. 


4/7/47  •  jn 

Bond   Election  In  Amount  of  $375,000 
(For    Purchsre    of    Civic    Center 
Property)    Set  for   April   14) 

Civic  Center 

FRESNO,  Calif  .  Fresno  Countv.  Van 
Ness  Ave..  FYesno,  "P"  and  Tu- 
lare Streets. 

Owner— City  of  Frosno,  D.  !<:.  Rough - 
ton.  City  Clerk.  City  Hall,  Fresno. 

Purchase  of  property  for  city's  en- 
tire part  of  civic  center  nrolect  to 
provld  city  hall  annex  and  a  block 
of  parking  area  and  plaza  to  tne 
e.'\stward. 


TODAY'S  BID  OPENINGS 


Bid 
4- 
4- 
4- 


BUILDING  PROJECra 


Project 


Opening  Date 

7—  8 :00  P.M.— Hospital  Corcoran 

7— 10.00  AM— Mchy.    Mffr    Plnn-   .South  San  Francisco 

7—  8:00  P.M.— School  Building  (Moving)     Sanger 


Noted  In 


4-  7— 10:()0 


ENGINEERING  PROJECTS^ 


Issue 

2-25 
4     .3 

s-u 


7— 
7— 
7— 
7— 
7— 


3:00 
3:00 
3:00 
8:00 
8:00 


A.1L— Earthwork,  Concrote  Structures  and  Steel  Pipeline" 
„,,      _  Deschutes  Project,  Oregon 

P.M.— Culverts,   Drainage  Ditch,  Etc.     Palo  Alto 
P.M.— Electric  Line  Extensions     Palo  Alto 
P.M. — Melville  Avenue  Improvement     Palo  Alto 
P.M. — Street  Improvements,  South  San  Francisco 
P.M.— Parking  Facilities   Redwood  City 


SUPPLII^  AND  EQUIPMENT 


8-  6 
8-14 

S-18 
S-18 
3-26 
8-26 


4/7/47  15 

Bond    Election    In    Amount   of  $88,000 

Set  for  June  10th 
City  Hall   (Remodel) 
SAN  CARLOS,  Calif..  San  Mateo  Co. 

Elm  St. 
Owner— City  of   San   Carlos,  Patrick 

J.    Keams,   mayor.  City  Hall,    San 

Carlos,  Calif.  i 

Architect  —  Alfred    W.    Johnson,    681 

Market  St.,  San  Francisco,  Calif. 
Repairs,     alterations,     modernization 

and  enlargement. 

4/7/47  '  15 

Owner  Taking  Bids— Due  April  21, 

8  P.  M. 
City   Hall   Annex  Cost  $10,000 

BURLJNQAME,  Calif.,  San  Mateo  Co. 

267  Park   Road. 
Owner — City  of  Burilngame,  Herbert 
/      W.  White,  city  clerk.  City  Hall,  267 
I      Park   Rd.,  Burilngame,  Calif. 
Architect  —  Sharps    A    Brown.     1818 

Howard   Ave.,   Burilngame,   Calif. 
City  Englneei^-Kenneth  S.  Fitch,  City 

Hall.  Burilngame.  Calif. 
Reinforced  concrete,  one-story,  17x00 
ft.,  to  house  offices  of  city  engineer, 
purchasing  department,  building 
Inspector  and  engineering  drafting 
room. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $15,  refundable. 


4/7/47  26 

Construction    Started   April   1st 
Residences    (100  ) 

Total     cost     approx.     $700,000 
AUCATA,    Calif..    Hu.nboldt    County. 

Iver    Iver.sen    tract    about    800    ft. 

north   of    liffi    St..  on   Q    Street. 
Ovner-   A.   E    Hlakenlee  and   Chester 

H.  Splering  of  the  Blakeslee-Splor 

ing   Company,    Builders,    c/o   Post- 

m.T.ster.   Areata,   Calif. 
Pln:m   by   owners. 
Frame,      1 -story.      Including     2-bed- 

rooms,    dining    room,   UUchen    bath 

and    utility   room 
Contractor^— Owner     will     build     and 

award    sub-contracts 

4/7/47  23 

Preparing    Working    Drawings 
Apartment  Building  Cost  $166,000 

A I  ilAMLiUA,  r.iiif..  Los  Angeles  Oo. 
Huntington   Drive. 


Summerbell 

Roof  Structures 


WIm«  j^aaalaf 
yaar  m»w 
kalldta«  for 
f«4«y's  SMrfs. 

Cmll  .  .  . 
SUMMIMIU 


1746  Thirfronfh  Street 

Oakland,  California 
TWinoakN    TA?7 
rNterpri.  ••    tooif 


7—10 :00  A.M.— Trucks 
3 :00  P.M.— Lathes 
8:00  P.M.— Water  Pipe 
2 :00  P.M.— Accordion  Doors 
2.00  P.M— Structural  Steel 
— Liquid  Asphalt 
P.M.— Police  Car 


7— 
7— 
7— 
7— 
7— 
7— 
7- 
7— 


7— 
7— 
7— 
7— 
7— 
7— 
7— 


8:00 
7:30 
2:00 

2:00 
3:00 
9:00 
3:00 
3:00 
3:00 
3:00 


Alturas 

San  Francisco 

Turlock 

Central  Valley  Project 

Central  Valley  Project 

Bishop 

Marysvllle 

P.M.— Steel  Pipe  and  Bends,  San  Luis  Obispo 
P.M. — Steel    Strand,   Colorado-Big  Thompson  Project, 

Colorado 
P.M.— Overhead  Ground    Wire,  Etc..  Davis  Dam,  Arizona 
P.M.— Bronze  Fittings        .San  Francisco 
A.M. — Gasoline  Berkeley 

P.M. — Springs  San  Francisco 

P.M.— Miscellaneous    Hardware,  San  Francisco 
P.M —Dining  Room  Tables,  San  Francisco 
P.M. — Supplies  and  Equipment,  Sacramento 


SUB^CONTRACt  INFORMATION 


1-20 
8-26 
S-S4 
S-81 

3-21 
4-  1 
4-  1 
4-  1 

4-  1 
4-  1 
4-  1 

8-28 
8-28 
8-28 
8-28 
3-28 


4-  7—  7:30P.M.— Electric  Wiring       Monterey" 


8-26 


STURGIS  &  WELSH 

Commercial  and 
Residential  Painting 

Free  Estimates 
QUICK  SERVICE 

Phone* 
EXbrook  0544 

TUxedo  2048 


PLYWOOD 

All  Thicknesses — Interior  and  Exterior 

WALLBOARD 

Exterior 

THE  BROOKMAN  COMPANY 

2833  THIRD  ST.  SAN  FRANCISCO 

ATwot«r  9644 


Gamerston  &  Green  Lumber  Co. 

Wfcof«fo/e  and  Jobbing  Yard* 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Oohioad— 2001  LIvIb««Hb  St. 
Kf/feg«  4-IM4 


Son  FroacUco — ItOO  Amy  St. 
ATwmUr  1300 


W*  Hove  Psrchoted  From  Astignee  ond  Will  Sell  at 

AUCTION 

Entir*  Steek  and  Equipment  of 

COAST     BUILDING     CO. 

To  fe  Sold  OS  fremltet 
Ceraar  22ad  and  Harrison  St..  Son  Froncltco.  Calif. 

THURSDAY.     APRIL     10th.     1947 

Commoneing  at  10:30  A.  M.  Skorp 
LUMIER—IUILOINft  MATERIALS— NAILS— MACHINERY 

20,000  Lbi.  A«it.  Neilt— SehUge  Uck  Seti— Steel  end  Breii  Buff»— Hinge*— 
Corbin  Door  Lock  Sett— Friction  Cetchei— Bumper»— Hendlet  and  Knobi— Puik 
Plefet— Seth  Lifts— Acme  Seih  B«Unc#»— Floor  Hinge*— Fluih  Bolt*— Window 
Feitenerj— Self.  Weighfj— El.cfric  Wire— Vulcen  Overhead  Garage  Door  Hard- 
ware—Whitco  Caienrtenft— Window  Hinge*— Sfurdio  Overhead  Single  Garage 
Door  Set*— Machine  and  Carriage  Bolt*— Galv.  Spike*  and  Numerou*  Other 
Hardware  Item*. 

!■.■!*•* J^V^.:  •^^♦•^ek  •  Wywood  -  Matoait*  -  Wallboard  •  Aspkalt 

Folt  .  kfaltfcold  Skoatking  Folt  -  Rooftng  Popor  -  Beilding  Popor  -  Slack 

ond  Golv.  Feroi  Wira  •  Raiafercing  Stool  •  Paint  -  Wkito  Uod  •  Wira  Not 

PIrobrick  •  Ooort  -  Windowi .  Braco*  -  Torra  Cotta  Tilo. 

APPROXIMATELY   75,000   FT.  ASST.   LUMBER,    FIR— REDWOOD— PINE.   ETC. 

20.000  FT.  ASST.  MOLDING  AND  FLOORING 
2— Diatig.n  Builder*'  Level*  and  I  Utility  Level  with  Tripod*;  I— Maje«tic  Gun; 
1—8  Speedomafic  Saw;  3— Mall  Saw*;  I— Skill  Saw;  I— 5-H.P.  MultipUi  Radial 
Saw;  Ladder*— Rope  — Shovel*— 5— Rubber  Tired  Wheelbarrow*— P.avie*  — 
Sledge  Hannmer*— Garden  Ho*e— Pick*  and  Numerou*  Other  Tool*— Ai«o  in- 
cluded in  fhi*  Sale  of  Machinery  of 

NU-WAY  MILLS  (A  Corporation  lonkrHpt) 
2— Comet  Radial  Saw*,  3-H.P.  i  5  H.P.;  2— Multiplex  Rotary  Saw*.  1 1/,  H.P.  Motor*; 
—Mulfiplei  Cut-Off  Sew.  %  H.P.  Motor;  2— Irvingfon  Swing  Saw*.  «  H.P.  Motor*; 
I— He*ton  S  Ander*on  Swing  Cut-Off  Saw.  ^4  HP.  Motor;  I— Fay  A  Egan  Ball 
Bearing  Shaper.  with  5  HP.  Motor;  I— Thor  Elec.  Drill;  10— A**t.  Shop  aamp*; 
2— 2  Wheel  Dolly  Truck.,  Pneu.  Tire»;  12—10'  Roller*;  Lot.  of  Sew*.  Biade*. 
Cutter*.   Drill*,  etc. 

ALL  OF  ABOVE  NEARLY  NEW  AND  IN  PERFECT  CONDITION 

ALL  STAPLE  NEW  MATERIALS— HARD  TO-GET  ITEMS— AHEND  THIS  SALE 

.  .  .  OPEN  FOR  YOUR  INSPECTION  NOW  .  .  . 

For  Further   Information 

PREO     NEWiURG.     Jaetloneor 

1066  MISSION  STREET  TeL  MArket  0479  SAN  FRANCISCO.  CALIF, 


l» 


'^•mmmmm^ 


.JK^ 


PAGE  4 


DAILY    PACIFIC    BUILDER 


MONDAY.  APRIL  7.  1947 


MONDAY,  APRIL  7,  1947 


DAILY    PACIFIC    BUILDER 


PACES 


Owner— Dike,  DrigKers  and  Lowcna 
1806  Huntington  Drive,  South 
Pasadena,  Calif. 

Architect— F  Barlenbrock.  701  San 
Lorenzo  St.,  Santa  Monica  Canyon 
Calif. 

Frame  ard  stucco,  2-8tory,  36-un!t, 
114-room,  1&5  x  158,  composition 
roof;  steel  sash,  hardwood  and 
llnoleunrt  covfared  floors,  tile  bath 
and  stall  showers,  tile  drainboard?, 
unit  heat,  brick  fireplace  an.l 
hearth,  automatic  water  heaters, 
cold  storage  spaces,  garbage  dis- 
posals, attached  garages,  overhead 
doors 


4/7/47  24 

Preparing    Preliminary    Plans 

Parish    House 

FRESNO.  Calif..   Fresno  Co. 

Owner — St.  Genevieve  PariHh.  Frow- 
no,   Calif. 

Engineer  —  Laurenc  D.  Vlolc.  3220 
^urel  Canyon  Blvd.,  North  Holly- 
wood, Calif. 

Frame  and  stucco. 


Engineering  Section 


NEWS  INDEX 

Water  Supply   and   Sewage 

Disposal    Plants    31-32 

Bridges    ..:_.._ — 33 

Dams,  Reservairs  and 

Dredging     _ „ 34 

Docks,  Piers  and  Harbors  ....  3S 
Parks,    Airports   and 

Playgrounds    _ 36 

Railroads,  Subways  and 

Tunnels     — 37 

Electrlo  Lighting  and 

Transmission    Linos    88 

Sewers     .'. _ - 38 

Streets    and    Highways    40 

Qas.  Water  and  Oil   Pipe 

Lines     41 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

4/7/47  *  rj2 

Throe  Low  Bidders— Sewage  Treat- 
ment Plant  Altera.tlons  and  Addi- 
tions Cost,  $232,322 

TUjLARF.  Cnllf..  Tulare  Co.  Approx- 
imately one  mile  southwest  of  the 
southwest  comer  of  the  city. 

Owner  —  C!tv  of  Tulare.  Gall  Bash, 
City  Mgi-..  Board  of  Public  UMil- 
Ues  Commis.sloners,  City  Hall,  Tu- 
lare. Calif 

Consulting  Engineer — Quinton  Enfl. 
neers.  Ltd..  816  South  Flgueloa  St.. 
Los  Angeles,   Calif. 

Includes  recon.structlon  of  primary 
sedimentation  tank  and  certain 
pump  piTs  and  construction  of  a 
new  fl!t«r  and  nev.  digctci  wl'ii 
appurtenant  equlpn  ent  and  struc- 
tarea. 

Low  Bidder  —  'Prewhitt.  Shields  and 
Fi.«iher,   1501    Pacific   SW.    Buiidlnij. 
Fresno.   Calif..   $232.S22. 
Second  and  '.bird  low  bids  April  3 

were: 

Hoanland-Flndlav  Engrg.  Co..  LonjT 

Beach,  Calif.,  $244,300. 


Fred  J.  Early.  Jr.,  Co..  San  Fran- 
cisco, Calif.,   $248,746. 

Complete  bids  will  be  given  soon. 

4/7/47  *  ^^ 

Owner    Taking    Bida — Due    April    23, 

2:30    P.    M. 
Test    Borings;    Spec.    18,777 
SAN  t-RANCISCO.  Cal.    Interchange 

structure.  .lunipcro  Sena  Blvd.  ana 

Aleniany   Blvd. 
Owner    —   City  lind    Countv    of    San 

Francisco,   Dept.   of  Public  Works, 

Rm.  2S2.  City  Hall,  San  Franclbio. 
Inriudes  300  l.f.  test  borings. 

Specifications  obtainable  from  the 
office  of  Supt.  of  Blugs.  R.  A.  Chis- 
holm,  490  11th  St.,  dan  Francisco,  Cal. 


4/7/47  •     31 

Owner  Taking   New   Bids— Due  April 

23,  2:30  P.   M. 
Pumping  Station  Additions 
SAN    FRANCISCO,     Calif.    Pumping 

Station  No.  1,  698  2nd  St. 
Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 
City  Architect— Dodge  A.  Riedy,  Rm. 
266  City  Hall,  San  Francisco,  Calif. 
Includes    installing    steel    walkways, 
railways  and  guards. 
Specifications   obtainable  from  the 
office  of  the  city  architect  upon  de- 
posit of  $5,  refundable. 

As  previously  reported,  Independent 
Iron  Works.  821  Pine  St..  San  Fran- 
cisco. Calif.,  at  $6848,  submitted  low 
bid  April  2. 


33— 


BRIDGES 


4/7/47  •  3; 

Owner  Taking  Bids — Due  Date  N*t 
Set— Bridges  Cost,  $1,112,500 

TACOMA,  Wash.  Ovor  the  Puyallup 
River. 

Owner— Seattle  District  Corps  of  En 
BitnefTH.  War  Dept..  Cot.  L.  H.  Hew- 
itt, Dist    P:ngr.,  1400  Textiel  To%vei, 
Seattle,  Wash. 

Plans   by  Engrg.  Dept.   of  Owner. 

Includes  3  railroad  bridges  and  two 
highway  bridges.  Including  removal 
of  timber  trestles  and  replacing 
with  steel  deck  plate  girders  ai'<l 
st«}el  through  truss  bridge.-?,  and 
oonstruction  of  1177  l.f.  of  ap- 
proach embankments. 


furnishing  watering  equlpmeot; 
(4>  20  M  gallons  applying  water; 
(5)  6  stations  finish  roadway: 
(6;  17   tons    liquid  airphalt   (SC-8   or 
SC-4)  bituminous  surface  treat- 
ment; 

(7)  2000  sq.  yds.  prepare,  mix  and 
shap  surface,  bituminous  surface 
treatment ; 

(8)  22  cu.  yds.  rubble  masonry; 
(8)  10  each  guide  posts; 

(10)  70  lin.  ft.  metal  plate  guard  rail- 
ing. 
Specifications   obtainable  from  the 
above  office. 


4/7/47  •  4t) 

Owner   Taking    Bids — Due    April    30, 

2:30    P.    M. 
Street    Improvement;   Spec.  20,210 
SAN  FRANCISCO,  Calif.    Revere  St. 
between   S7th  and  38th  Avenuer. 
Owner   —   City   and    County    of    Saii 

Francisco,   Dept.   of  Public    Worlifc, 

Rm.  282.  City  Hall,  San  Francisco 
City   Engr.— Ralph   Wud.s worth.    City 

Hall.   San  Frunclsco,  Calif. 

Work  involves : 
<1)  204C   c.y.   gradmg,   excav. ; 

(2)  24C   If.    21-in.   VCP   sewer; 

(3)  13  each  21x6-in    VCP  Y-branche:5 

(4)  340  l.f.  6-in.  VCP  side  .^-iwer ; 

(5)  480    l.f.    unarmored    cone,    curb; 

(6)  12,000    s  f .    asphalt    concrete    on 
rock  Kubbasc  pavenitnt ; 

(7)  7  each  water  services,  long  at  $20 
(8>  6   water   services,   short  at   $8; 
(9)  lump  sum,   water  main,  $744. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit   uf   $10.    refundable. 


40— 


STREETS  AND 
HIGHWAYS 


4/7/47  •     40 

Owner  Taking  Bids — Due  April  17, 

2  P.  M. 
Grading 

SANTA  CLARA  COUNTY,  Calif. 
About  1>4  miles  west  of  Merced 
County  line. 
Owner— State  of  California,  Division 
of  Highways,  J.  H.  Skeggs,  district 
engineer,  2001  Van  Ness  Ave.,  San 
Francisco.  Calif. 
Plans  by   engineering  department  of 

owner. 
About  0.1  mile  grading  and  applying 
bituminous  surface  treatment 
The  work  involves: 
(1>  4400   cu.    yds.    roadway    excava- 
tion; 
(21  320    cu.     yds.     placing    salvaged 

surfacing: 
(3)  developing     water    supply     and 


Hydraidic  Dredged  Embankment,  Multnomah  County,  Oregon 

(8)   1.246.000  St.   yil.s.   overhaul    (l.OOii 

ft.  free  haul) ; 
(9>   116,000   ci„    yds.,    spec,    overhau' 
of  h'lrrnw.   (1000  ft.   free  huuli: 
(10>  300  cu.  yd.s.  foundation  fill; 


Award  Recommenoed  to   Low   Bidder 
Hydraulic    Dredged    Embankment; 
Project  No.  28-0,  Unit  1 

Cost,   $824,734.20 

MULTNOMAH  COUNTY,  Ore    Atout 

20    miles    cast    of    Portland    alcfig 

bank  of  Columbia  Hlver. 
Owner — Pubilc  Ro.ida  Artmlnl.«<trallon, 

808   Bedell  Bldg ,   Portland   4.  Oro 
Plans   by   engineering  department   ol 

owner 
lx)W   Bidder  —  Hydraulic    Dredging 

Co.,     Ltd.     1221-25     Central     Bank 

Bldg.    Dakland.  Calif.,  $824,734.20 

Work  involvoo: 

(1)  lump  Hun-..  extra  and  niisc. 
force  account   work ; 

(2)  48  acres   clearing; 

(3)  2    acre*    grubbing: 

(4)  23.(M)0  cu.  yds.  unclass.  cxcav.. 
(channel    changes);' 

(6)  .3.280  cu.  yds.  unrlaas.  excav.. 
for  ctructures; 

(6)  116,(KX>  cu.  yds.  unclass.  excav 
for   borrow,    case   1 ; 

(7)  2.023,000  cu.  yds.  imclass.  excav.. 
for  borrow,  case  1.  (hydrauii' 
embankment) ; 


4/7/47  ♦  40 

Owner   Taking    Bids — Due    April    30. 

2:30    P.    M. 
Street   Improvement;    Spec.  20,208 
SAN  FRANCISCO,  Calif.    Austin  S... 

E  Gouph,  Etc 
Owner   —   City   and    County    of    Sai. 

Francisco,   Dept.   of  Public   Work8, 

Rm.  282,  City  Hall.  San  Francisco. 
City   Engr.— Ralph    Wadtworth,    Ct»y 

Hall,   San  Francisco,  Calif. 

Work  involves : 
ll)  40(X>   s.t.    2-cour8e    concrete   side- 
walk   (reconstruch  ; 
(2)  asphnltic    sidewalk    patching. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  dt- 
posU   of   $10,   refundable. 


4/7/47  •  40 

Owner   Taking    Bids — Due    April    30, 

2:30    P.    M. 
Street    Improvement;    Spec.   20,158 
SAN  FRANCI&CC.  Calif.    Girard  St.. 

crossing  of  Mansell  and  Wd way. 
Owner   —   City    and    County    of    S.'.n 

Francisco,   D^pt.   of  Public   Works. 

Rm.  282,  City  Hall,  San  Franclsf  .>. 
City   Engr. — Ralpt<   Wadswcrth,    Cuy 

Hall,   San   Francisco,  Calif. 

Work  involves: 
(1)  6280    s.f.    asphalt    concrete    aidu- 
walk. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit  of   $10.    rri'undable. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


(11)  1.510  cu    yJs.  concr«.'le,  cla.-^s  A: 

(12)  196.000   lbs.    reinforcing   steel: 
(13>  318  lin.    a.    l!>   in.    std    str.   nrUif 

cone.    culv.   pipe: 
(14)  456  ".In    ft.   21   in.    ex.   str.    rcinf. 

cone.  culv.  pine ; 
(15t  91    lin.    ft.    84"  in.    bit.    ctd.    corr. 

8.  M   culv.  pipe,  type  I : 
(16'   15.000    cu.    vds.    furnishing    and 

pl.icing    loamy    topsoll. 
Total     bids     suhmitted     March     24 
>vere: 
(A)  Hvdrftullc     Dredging    Co.,    Oak 

land.    Calif..    (Sch    A)    $824,734*20. 
<B)  J'ohnsoi-    Western    Co..    A'amo<'.» 

and   San    Pedro,   Calif,   (Sch.    Bt 

$335.n«l. 

(C)  Franks    Dredging   Co..    Portland. 

Ore..    (Sch     B)    $a27.178.20. 

(D)  General     Con«.tr.     Co..     Portland. 
Ore.,    (Sch.    A)    $1,034,387 

(E)  General     Constr.     Co..    Portland 
Ore..     (Sch     B)    $1,004,042 

Unit   nrirew  were: 


4/7/47  •     41 

Owner  Taking   Bids — Duo  April  18, 
11  A.  M. 

Water  Distribution  System 

SHARP  PARK,  Calif.,  San  Mateo  Co. 

Owner— North  Coast  County  Water 
District.  Patricia  B.  DeNlo,  secre- 
tary, Sharp  Park  Firehouse,  Sharp 
Park,  Calif. 

Engineer— Wilsey,  Broughton  A  Long- 
son,  Inc.,  1126  Broadway,  Burlin- 
game,  Calif. 

Includes  water  mains,  valves  and  fit- 
tings. 
The  work  involves: 

(1)  6780    lin.    ft.    8-in.    OD.    welded 
steel  pipe; 

(2)  21,390    lin.    ft.    6-ln.   OJ>.    welded 
steel  pipe; 

(3)  8525    lin.    ft.    4-in.    O.D.    welded 
steel  pipe; 

(4)  11,669    lin     .ft.    2-ln.    valvanised 
wrought  steel  pipe; 

(5)  51   each   fire  hydrants  complete 
with  valve  and  fittings; 

(6)  7  each  8-in.  flanged  gate  valves 
complete  with  valve  box ; 

(7)  47  each  6-ln.  flanged  gate  valves 
complete  with  valve  box ; 

(8>  17  each  4-in.  flanged  gate  valves 

complete  with  valve  box ; 
(9)  51  each  2-in.  screw  gate  valves; 


(10>  2  each  pressure  reducing  valve 
assembly,  complete,  including 
box; 

(11)  3  each  boring  under  highwmy 
pavement,  including  furnishing 
and  installing  casing,  lump  sum ; 

(12)  360  lin.  ft.  connecting  existing 
services  to  new  line,  furnishing 
and  installing  %-in.  corp.  cocks, 
including  connection  to  new  line ; 

(13)  5000  lin.  ft.  connecting  existing 
services  to  new  line,  furnishing 
and  installing  %-in.  galvanized 
pipe,  Including  connection  to  ex- 
isting service  or  meter; 

(14)  2  each  making  connection  to 
reservoir  with  8-ln.  pipe,  lump 
sum. 

Specifications  obtainable  from  the 
above  office  of  the  engineers  upon 
deposit  of  $10. 

4/7/47  •     41 

Owner  Taking   Bids— Due  April  21, 

4  P.  M. 
Junior  College  Site  Work  Cost  $100,000 
STOCKTON,   Calif.,  San   Joaquin   Co. 
Stockton  Junior  College,  N.  Pacific 
Ave. 
Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Lindsay  Sts.,  Stockton,  Calif. 
Architect- Mayo  &  Johnson,  306  Ex- 
change Bldg.,  Stockton,  Calif. 
The    work     involves :     Leveling    and 
grading,    $7400;  paving   walks   and 
streets,  $3000;   water  and  gas   con- 
nections.    $25,000;     sanitation     and 
drainage,  $22,000;  electrical,  $27,000; 
baseball  diamond,  $1500. 
Bids    are    being    received    for    (A) 
site    leveling   and    grading   and    tem- 
porary walks;   (B)   omitted;   (C)   wa- 
ter,    sanitation    and    drainage;     (D) 
electrical  service  and  feeders. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architect  upon 
deposit  of  $25,   refundable. 

Each  bid  must  be  .accompanied  by 
currency,  certified  check,  cashier's 
check  or  surety  bond  in  amount  of 
lO'i^c  of  bid,  payable  to  the  Stockton 
Unified  School  District 


4/4/47  42 

Sale  of  Stool,  Copper  Shape*,  Ete. 

SAN  FRANCISCO,  CaUf .  —  Until 
April  17,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Inspector  of  Naval 
Materials,  Property  Disposal  Dlrlslon, 
600  Bryant  St.,  San  Francisco,  Calif., 
under  sales  No.  C-98-47  for  sale  of 
usable  miscellaneous  aluminum,  steel 
and  copper  shapes,  rivets,  pipe  and 
tubing,  etc.,  located  at  Bethlehem 
Steel  Co.,  20th  and  Illinois  Sts.,  Ban 
Francisco,  Calif. 


4/4/47  42 

Copper  Wire  &  Cable— Bids  Wanted 

SACRAMENTO,  C^alif.,  Sacramen- 
to Co.— Until  A  Dill  14,  3  P.  M.,  bids 
will  be  received  by  the  Sacramento 
Municipal  Utility  District,  Jas.  E. 
McCaffrey,  general  mgr.  and  chief 
engineer,  59th  and  R  Sts..  Siacm- 
mento,  Cal.,  for  double  braid  weath- 
erproof copper  wire  and  cable,  bar 
copper  %■.  iro  and  cable  .md  guy  ca- 
ble. 

Specifications  obtainable  from  the 
above  office. 


Supplies,  Equipment 

Sub-Contract 

Information 
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4/4/47  42 

Sale  of  Ferrous  «  'Nonferrout  Sorap 
SAN  FRANCISCO.  Calif.  —  Until 
April  17,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Inspector  of  Naval  Ma- 
terial, Property  Disposal  Division,  600 
Bryant  St.,  San  Francisco,  Calif.,  for 
hale  of  ferrous  and  r.onferrous  scrap 
and  salvage  located  at  Bethlehem 
.«tee;  Co.,  201  h  and  Illinois  Sts.,  San 
Francisco,  Calif. 


4/4/47  42 

Calking   Lead  and  Oakum 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
April  14,  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  SL  Forest  Service,  447 
Sansome  St  .  San  Francisco,  Calif., 
under  Bid  No.  V7C  for  760  barrels  of 
calking  lead  and  200  lbs.  plumbers' 
oakum  fob  McCloud,  Calif. 

Specifications  obtainable  from  tlio 
above  office. 


4/4/47  •  42 

Portland   Cement — Bids  War\ted 

RIVERTON  r-ROJ..  Wvo.  —  Until 
April  11.  2  P.  M.,  bids  will  be  re- 
ceived  by  the  U.  S.  Bureau  of  Rec- 
lamation, Custom  House,  Denver  2, 
Colo.,  under  Inv  6-9363-A.  for  4000 
barrels  of  portland  <:ement  type  V. 
low-alkali   in   paper  sacks   fob  ahip- 

(  ping  point  and/or  Riverton.  Wyo. 

I      Specifications   obtainable  frcm  the 
above  office. 


42— MISC.    SUPPLIES   AND 
MATERIALS 

4/4/47  42 

Structural  Steel 
Bids  Wanted 

EL  CENTRO,  Calif.,  Imperial  Co.— 
Until  April  15.  10  A.  M..  bids  will  be 
received  by  the  Imperial  Irrigation 
District.  El  Centro,  Calif.,  for  fur- 
nishing class  "A"  structural  steel  for 
the  construction  of  the  El  Centro 
steam  plant;  Spec.  221.  Specifications 
available  from  the  above  office  upon 
deposit  of  $10. 


P.  H.  "Pete"  TYRRELL 

Former  owner  of 

Golden  West  Quarry 

is  now  a 

Real  Estate  Broker 

in 

SANTA  ROSA,  CALIF. 

HOMES  •  RANCHES 
INDUSTRIAL  SITES 

1S40  Mendocino  Av*. 
•  Pbeao  1103W 
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TASGON-The  Penetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  Saving  Time  andLabor 


GUNN   CARLE  &   CO. 

20    Potroro    Ave  UNdcrhill    54R0  San    Francisco 


\  r.  I  M  I  \  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIOHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  ROOFS 

ORIEN  HOUSES 

For  MtiiiMtai,  or  •ngin»«Hn(  <l*«ittia 
rovtring  a  rompUla  Inttdiatton,  includ- 
ing (haat  metal  r*quirtiTi«iita  .  .  . 

CALL  .  .  .  IXIROOK  HIS 

Bxclutiva    Diatrihutor*   lot 
Noftham   Calilomia 

McKune  Mttal  Products  Co. 

244  T«liaiiia  St..  Son  ProacUco,  3 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT         COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

AH  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

?80  Bryant  Street  San  Fr.mcisco  Phone  GArfield  8768 

*  — 


FiBERGLAS 

Helps  the  ROOFER 


OTHER    FIBERGLAS    USES: 
.  Cold  Intulotion  •  Haot  Insulation 
Comfort  Intulotion  •  Dwtt  Stop  Flltari 
$e«;nd  Doodaning 


1.  With    Fihorgln«.    Poof 
Deck    Insulation        grpntfr 
efficiency    per    inch    of 
thickness 

2.  With     long      lo  «.  ♦  I  t>  q 
Fiberglas  roofinq   mnt 

3.  With  time   anH  rrorx  y 
saving  Fiberglas  mop  ynrn 


At  your  rtgular  dtaltn  •r  call 

WESTERN  FIBERGLAS  SUPPLY,  LTD. 


oismituroKS 

SAN  FRANCISCO 

73f  tryaat  Str*«« 

tUttcr  5f*7 


•     tNOINttnS  •     CONrRACrORS 
OAKLAND  FRISNO 

S2*  3r4  Sfrsat  $0S  M«Mn  ■«iNliif 

TWInMk*  34S«  ritMC  S.lf  3« 


DAILY 
PACIFIC   BUILDER 

(■■tabllshed  In  1890) 

Publlsh«d  .very  morning,  axoept 

•atuadays,   8unday»   and    Logal 

Halldaya  by 

F.  W.  Dedga  Corporation 

4<8  Tanth  ti.  Ran   Francisco  3 

Talaphono  MArkat  7110 

O.  E.  MoQavran,  Manaoar  •  Editor 
J.  E.  Odgara,  Advartlsing  Managor 

Rubterlptlon  Rataa: 

$304M  par  yoar 

(Fayabia  In  Advanca) 

Slngla  Copy  16  Canta 

Advartlalng  flatea  on  Raquaat 

Printad  by 
•Urk<Rath  Printing  ^^ 

A  Publishing  Co. 

(JBntarad  as  Second  Class  Matter, 
July  26,  1007,  at  the  post  office  In 
San  Francisco,  Calif.,  under  the 
Act  of  March  3,  1887.) 

Copyright  1046  by         • 
F.  W.  Dodge  Corporation 


Washington.— Until  April  11,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Inv.  G-38,315-A  for  reinforce- 
ment bars,  f.o.b.  shipping  point  and/ 
or  Coulee  City,  Wash. 

Specifications  obtainable  from  the 
above  office. 


42 


4/4/4T 

Douglas  Fir  Lumber 

Bids  Wanted 

CENTRAL,  VALLEY  PROJECT, 
California.— Until  April  16,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  A-48,844-A-5 
for  Douglas  fir  lumber,  f.o.b.  shipping 
point  and/or  Riverbend,  Calif. 

Specifications  obtainable  from  the 
above  office. 


QUO.  52343.   REQ.  52008: 

35  tons  20-35  penetration  air-refined 
asphalt  in  100-lb.  cardboard  packages, 
f.o.b.  Santa  Maria. 

Standard  Oil  Co.,  $27.05  Santa  Ma- 
ria; $20.20  El  Segundo. 

Sun  Ray  Corp.,  $18. 
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4/4/47  42 

Douglas  Fir  Lumber 
Bid*  Wanted 

DESCHUTES  PROJECT,  Oregon.— 
Until  April  16,  2  P.  M.,  bids  will  be 
received  by  the  U.  S  .Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Inv. 
A-30,812-A-l  for  Douglas  fir  lumber, 
f.o.b.  shipping  point  and/or  Metolius, 
Ore. 

Specifications  obtainable  from  the 
above  office. 


4/7/47 

Linoleum— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  15,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St,  San  Francisco,  Calif., 
under  bid  No.  780  for  100  *q.  yds.  of 
linoleum,  f.o.b.  WeaverviUe,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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4/4/47 

Reinforcement  Bar* 
Bids  Wanted 
COLUMBIA       BASIN 
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PROJECT, 


4/7/47 

Asphalt  ancf^Diesel  Oil 

Low  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.— The  following  submitted  bids  to 
the  State  Purchasing  Agent,  Sacra- 
mento, Calif.,  for  supplies  as  follows: 
QUO.  53047,  REQ.  33728: 

3000  gallons  dlesel  oil,  27  plus,  de- 
livering as  requested,  Chlco,  Gridley, 
Oroville  and  Willows. 

Richfield  Oil  Co.,  total  mot  to  ex- 
ceed $298.50. 

Union  Ice  Co.,  $307.50. 

Standard  Oil  Co.,  $208.50. 

Shell  Oil  Co.,  $298.50. 

Tidewater  Associated  Oil,  $298.50. 


4/7/47 

Liquid  Asphalt— Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  April  11  bids  will  be  re- 
ceived by  State  Purchasing  Agent, 
Sacramento,  Calif.,  under  Quo.  54167, 
Req.  88203.  for  120  tons  liquid  aaphalt 
(SC-4),  delivered  vendor's  spreading 
equipment  on  shoulders  40  miles  east 
of  Baker  on  U.  S.  Highway  91. 


4/7/47  •  A2 

Steel  Pipe — Owner  To  Ask  Bids  Soon 
NAPA.  Calif  Napa  County— Bids 
will  be  asked  soon  by  the  Napa  San- 
itation District,  Chas.  Martin,  Secre- 
tary, Citv  Hall,  Napa,  Calif,  for  fur- 
nishing 74,000  ft.  (approx.  15  milos) 
of  steel  pipe  for  sower  lines  project 
Consulting  ."unitary  engineet  <s  Har- 
ry N.  Jenks,  345  Madrono  Avenuf, 
Palo  .Alto,  CaJif. 
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4/7/47  • 

InsDtators — Bids  Wanted 

CENTRAL  VALLEY  PROJ..  Calif. 
—  Until  April  15.  2  P.  M.,  bids  will  he 
received  by  the  U  S.  Bureau  of  Rec. 
tarnation,  Custom  House,  Denver, 
Colo.,  under  Bid  No.  E-33,-65-L-l  for 
susppqsi'in-tvp.>  highvoltage  insul.^- 
(ors  fob  shippiiiy  point  and' or  An- 
tioch,  Calif. 

Specifications  obtainable  from  the 
abtive  office. 


chaser  of  Supplies  M.  H.  Oorry,  270 
City  Hall,  San  Francisco,  Calif.,  under 
bid  No.  3890  for  furnishing  and  de- 
iivering  controller  fingers  and  parts, 
K-28-J. 

Qeneral  Electric  Co.,  (1)  $2.21;  (2) 
$0.39:  (S)  no  bid;  (4)  $S2.18:  (S)  $1.72; 
(6>  $0.75;  (7)  $14.63;  (8)  $1.17;  (9) 
$1.50;   (10)  $0.36. 

Westlnghouse  Electric  Co.,  (2)  |0.S» 
per  100;  (3)  $0.54;  (4)  $321.76  per  100. 


43—MACHINERY  AND 
EQUIPMENT 


4/4/47  43 

Air    Compressor 

Low  and   Only   Bidders 

REDWOOD  CITY,  Calif.,  San  Ma- 
tet.  Co.— Rlx  Co.  Inc..  582  6th  St., 
San  Francisco,  Calif.,  at  $2690  sub- 
mitted low  hid  March  31  to  the  City 
of  itedwood  City,  R.  S.  D-)dge,  city 
clerk.  City  Hall.  Rodwood  City, 
Calif.,  for  furnishing  one  lOS-cu.  ft. 
portable  gaa  ei.gine-drlven  air  com~ 
pressor. 

Other  bids  were : 

Cura  Equipment  Co.,   $2726. 

Bay  Equipment  Co..  $2775. 

Coa<it    Equipment    Co.,    $2925. 

Edward    R    Bacon    Co.,    $2959. 

Geo.   M.   Philpotts  Co.,   $30X3.75. 

Western    Machinery    Co..    $3193.90 

Bav  Cities  Equipment  Co..  $3269.94. 

Ingersoll     Rand    Co..     $3209.24. 


iS 
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REINFORCED  CONCRETE  PIPE,  LOS  ANGELES  COUNTY 


Lew  and  Only  Bidders 

Unit  1.  Section  8,  Joint  Outfall  "P.' 
Trunk    Sewer 

LOS  ANGELES.  (Jalif..  Los  Angeled 
Co.  From  Washington  Blvd.,  to  San 
Oabrie'    Blvd 

Owner — Ixm  Angeles  County  Sanita- 
tion District  No.  2,  A.  M.  Kawn, 
chief  engineer  and  general  man- 
ageer  l200  S.  Miple  Ave,  Los  An- 
geles.  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  construction  of  20,000  lin.  ft 
94- In.,  67-in.  and  60-in.  reinforccU 
concrete  pipe 

Low  B1dd<;r — Tf  m  L  Gogo,  10024  So. 
Flgueroa    St.,    Los    Angeles,    Calif., 
$348,925  using  centrifugal  pipe  and 
$346,674.75    using   precast   pipe. 
The  work   Involves: 

(1)  1067  lin.  ft.  60-in.  leinicrced 
concrete  pipe  between  'Stations 
iS  plus  85  and  18  plus  S5,  and 
bet\^ecn  Statlonn  25  plus  10  and 
32   pluK  85,  complete  in   place; 

(a)  using   centrifugal   pipe,    16(''0 
D   loading; 

(b)  using    precast    name: 

(2)  621  lin.  ft.  60-ln.  reinlorced  con- 
crete   pipe,    between    Station.s    0 

!>Iur  10  and  6  plus  35,  complete 
n  place; 

(a)  using   cenirifugal   pipe,    1200 
D  loauing; 

(b)  vsing    precast    same: 

(3)  2654  lin.  ft.  60-in.  reinforci?d  con- 
crete plpo  between  btatiuns  6 
plus  35  and  15  plu:>  85,  between 
Stations  IS  plus  85  and  25  plu:^ 
10,  and  between  Station'*  32 
plus  85  and  43  p!us  SO.  complete 
in  place; 

(a)  using  centrifugal   pipe,   100«^ 
D   loading; 

(b)  using    precast    same; 

(4^  4166     lin.     ft      57-in.     rei.it o.ocd 
concrete   pipe,   between   Slations 
154    plus    00    and     195    plu<    9.V 
complete   in    place ; 
<a)  using    centrifugal    pipe.    100 

D  loading; 
(b)  using    precast    same; 
(5)  48  lin.  ft.  IM-in.    reinforced  con- 
.    rrete   ptpe,   between    Stations   Ct 
plus  67  end  85  plus  05,  coinpi'Me 
In    place ; 
(a)  nsinff  centrifugal   pipe,   2.*nfl 

D  loading; 
(t)  using    precast    same: 

(A;      (B)      (Ci        (D. 

(U>   ...  «20.00  $10.00  i22  (X)  $19.50 

(lb>. ...  20.00  1W40  22.10  19.;(5 

(Sa) 19.50  19.00  20W  19.2J 

(Sb> 19.60  18.90  20.(K>  19  25 

(III) 18.00  1850  19.00  19.2S 

lib) 18.00  18.40  19.10  19.25 

(4a) 17.00  17.tO  18.65  22.00 

(fb) 1700  n.fiO  1M75  22.50 

(■ft) 43  00  38.25  21.00  100.00 

<M)„ 4300  3800  24.10  100.00 

(ift|...„ 17.00  17.30  21.00  19  Oo 

(Ik) 17.00  !7.:0  21  10  I9.;).» 

(7ft) 16.50  17  10  39.00  23.00 

(7fc» 16  W  17.00  19  10  23.0C 

(^»-._ 1600  ICrO  1850  18.2.'i 

(lb). 15.75  16.■.^  1860  18.15 


<6)  238  :in.  a.  54-m.  rcmforced  con- 
crete pipe,  between  92  plui,  OS 
t:nd  94  plu.s  50,  complete  In 
place; 

(a)  using   centrifugal   pipe.    IZOO 
D  loading; 

(b)  using    preca.st    same; 

n>   1565     lin.     ft.     54-ln.     reinforced 
concrete   pipe,   between    Stations 
119   plus    26.85   and    136    plus    00, 
complete  in  place ; 
(e)  using   centrifugal   pipe,    lUX* 

D  loading ; 
(b)   using    prccaat    same: 

(S)  9001  lin.  ft.  54-in.  ivmfor^ed 
concrete  pipe,  between  Station.) 
43  Tjius  80  and  84  plus  57,  Sta- 
tions 85  plus  05  and  92  pluH  08. 
Station.s  94  plus  SO  and  119  plus 
26  85,  and  between  Stationb  136 
pl.js  00  and  154  plua  00,  coin- 
pletc  in  place; 
'ay  using    centrifugal    pipe,    100 

D    loading: 
(b)   using    preca.st    same: 

(P>  29  standard  manholes  type  •  L", 
complete  fn   place; 

(10)  2    standard    Junction    chnmber.i 
typo  "B",  complete  in  place; 

(11)  cue  standard   m.inhole  tvyc   "li"' 
with  8  till.  ft.  57-ln.  ISOO  D  lou<l 
ind   (thick  wall)   reinforced  con- 
crete    pipe     stub,     complete     l:i 
place; 

(12)  100    cu.    vds.    iHtandard    concrete 
hed  to  be  placed  where  required . 

113)  600    tons    of    gravel    bed    to    bf 

placed     wher»»     required     under 

pipe 

Total  bids  suomitted  Apr.  22  werf  : 

fA)  Tom    L   Gogo    (centrifugal    pipe, 

$348,925^      .precast     pipe.     $34').- 

67  4. 7.5  >. 

(B)  Stove  P.  Rado.s,  $362,451  50;  $3£;>.- 
941.65: 

(C)  Martm    Construction    Co.,    $380,- 
821.25:    $388,767.15; 

(D>   Burrh    &    Bobtk.    $407,798;    $40rt.- 
Ml.?."*; 

(F)  Heuser   ar.d    Garnett.    $499,977.70 
493.41 ; 

(FiHeuser    -ind     Garnett,    $149,977.70 
(either  type) ; 

(G)  Chas.    T    Bro  vn    Co.,   $492,521.44; 
$487.305 : 

(H)  Mike    Radich    &    Co.    $493,492.50 

(centrif'.igal  pipe) ; 
(I)    M.  Miller  St  Co,  $549,769  2(,  (eith- 

er  tvpe). 
Unit  bids  were: 


4/7/47 

Armature  Colls 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing  submitted  bids  April  4  to  Pur- 
chaser of  Supplies  M.  H.  CJerry,  270 
City  Hall,  San  Francisco,  Calif.,  under 
bid  No.  3893  for  furnishing  and  de- 
livering armature  colls  and  field  coils. 

John  A.  Roebling  Sons,  (7)  $40;  (8) 
$33;  (9)  $28;  (10)  $25;  (11)  $27;  (12) 
$22. 

General  Electric  Co..  (1)  $34.19;  (2) 
$34.75;  (3)  $77.26;  (4)  $68.42;  (5) 
$55.83;  (6)  $52.65;  (7)  $49.14;  (8) 
$35.69;  (9)  $25.74;  (10)  $20.76;  (ID 
$22.82;    (12)    $15.50. 


4/7/47 

Fire- Fighting  Equipment 

Bids  Wanted 

SAN  FRANCISCO.  Calif.— The  War 
AsKcts  Administration,  33  Berry  St., 
San  Francisco,  Calif.,  announces  sale 
of  miscellaneous  flre-fightlng  equip- 
ment to  normal  trade  channels,  with 
closing  date  set  for  April  22. 

Specifications  obtainable  from  the 
above  office. 
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4/7/47 

Heater — Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  14.  2  P.  M.,  bids  wUl  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some St.,  San  Francisco,  Calif.,  under 
i  bid  No.  778  for  one  hot  water  heater, 
50-gallon  capacity,  f.o.b.  Mt.  SbiMta, 
Calif. 

Specifications   obtainable   from  the 
above  office. 
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4/7/47 
Reinforcement  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECTT, 
Washington.— Until  April  15,  2  P.  M.. 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver.  Colo.,  under  Inv.  No.  0-38,- 
324- A  for  reinforcement  bars,  f.o.b. 
shipping  point  and/or  Adrian,  Waah. 

Specifications  obtainable  from  the 
above  office. 


43 


42 


(IbJ... 
(  IK.- 
(!•». 
111)... 

rii)-. 
Illl.- 


.',00.00  POOOO  440.00  400  Oi. 

,VV)00  510  00  500  ((0  .--,00  00 

700.'>0  C7.':.00  b5(,.00   7500') 

12.00  12  50  12.00  20,00 

3.00   3.V)   4  00   .V("0 


(E) 

<F) 

(Gi 

(H) 

(ll 

$29  0(1 

$26.00 

S23.48 

$23.50 

$18.'.-. 

28.75 

:'60o 

25.18 

18.55 

26.00 

25.00 

29.97 

23,50 

18.25 

26  75 

2.V00 

22^5 

1S.2.') 

22.5C 

24.00 

2273 

2200 

179"J 

2225 

24.00 

22  73 

17b5 

2.t2.'-> 

1900 

27.22 

24.00 

28..')0 

20,0C 

19«iC 

27.03 

28.  VI 

.50  00 

I00C<0 

90  00 

rooo 

150,0.1 

50.00 

ioo.ih; 

89.4.^ 

l.Vl.O-) 

24.00 

?2,0(/ 

21.18 

24.00 

22.60 

23.75 

22  00 

23  19 

22  60 

22  00 

21.00 

21  ?0 

260f. 

2».5»- 

21.75 

kl.OO 

2149 

29.50 

\A.7- 

21  70 

2:,  IS 

24.50 

.mo't 

1866 

21.70 

23  40 

.30.00 

7.'5COt» 

.'i'JOdC 

4V)00 

OjO.OO 

-•OOOfi 

800  0<' 

.'.M)  Of 

r,75  00 

760  00 

450  00 

ooo.oo 

io(»o.no 

r  75  00 

7.'*0.0(, 

575.C0 

lino 

25  W) 

15  00 

13.0C 

l5.or 

IOC 

5  00 

300 

4.00 

low 

Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


4/7/47 
Reinforcement    Bare 
Bide   Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  April  15,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  G-38.325-A 
for  reinforcement  bars,  f.o.b.  shipping 
point  and/or  Adrian.  Wash. 

Specifications  obtainable  from  the 
above  office. 


4/7/47 

Dump   Truck    Rental 

Bids  Wanted 
SAN  LUIS  OBISPO.  Calif..  San 
jLuis  Obispo  Co.— Until  April  9,  2  P. 
'  M..  bids  will  be  received  by  the  State 
I  Division  of  Highways.  L  H.  Gibson, 
I  district  engineer.  50  Hlguera  St.,  San 
I  Luis   Obispo,   Calif.,   for  four    S^-cu. 

yd.    or    more    capacity    dump    trucks 

with  power  hoists  and  steel  bodies  for 

approximately  30  days'  use. 
Specifications  obtainable  from  the 

above  office. 


California.— The  following  submitted 
three  low  bida  April  2  to  the  U.  S. 
Bureau  of  Reclamation,  Customa 
\  House.  Denver,  Colo.,  under  Spec.  1711 
for  fumiahing  and  delivering  f.ab. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Cqncord,  Calif.,  flap  gates  and 
piping  accessories  for  Tgnaclo  and 
Clayton  canals  pumping  plants.  Cen- 
tral Valley  Project,  Cailfomia.  The 
materials  will  be  installed  by  the 
government : 

Berkeley  Steel  Construction  Co., 
Inc..  Berkeley,  Calif.,  item  1,  $540; 
item  2.  $650;  total,  $1190;  ship  120 
days ;  2400  lbs. ;  f.o.b.  Berkeley ;  terms 
net  No  equalisation  offered. 

Steams -Rogers  Manufacturing  Co., 
Denver,  Colo.,  item  1,  $860;  item  2, 
$910;  toUl,  $1770;  ship  120  days;  227S 
lbs.;  f.o.b.  Denver;  terms  neL  No 
equalization  offered. 

Consolidated  Steel  Corp..  Los  An- 
geles, Calif,  Item  1.  $1161;  Item  2. 
$1194;  total,  $2366;  ship  UO  days; 
20S6  lbs.;  f.o.b.  Los  Angeles;  terms 
neL  No  equalisation  offered. 


4/7/47  •     43 

Sawing   Maohines  and  Grinder 
Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing submitted  bids  April  4  to  Pur- 
chaser of  Supplies,  270  City  Hall,  San 
Francisco,  Calif.,  under  bid  No.  8881 
lor  sawing  machines  and  grinder: 

A.  J.  Glesener  Co.,  (1)  $111.25  each; 
(2)   no  bid;  no  trade-in  allowance. 

Peter  H.  Nelson,  (1)  $140;  (2) 
$447.15;    $75   trade-in  allowance. 

C.  W.  Marwedel.  (1)  $140;  (2) 
$447.15;  $75  trade-in  allowance. 

E.  B.  Y.  Machinery,  (2)  $485;  $300 
trade-in   allowance. 

C.  F.  Bulottl  Co.,  (1)  $140;  (2) 
$447.15;  $75  trade-in  allowance. 


Immediate  Delivery 

BUDGIT 

ELECTRIC  HOISTS 
CAPACITIES 

hk  to  2  Ton 

GROUND' 

MONORAIL  SYSTEMS 

Cranes   -   Trolleys   •   Winches 
Bridge  Drives    -    Slings,  Etc. 


Manufacturer 


-Distributors 


ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Francisco,  Calif. 

Pfione  DElaware  7487 


48] 


4/7/47 
Flap  Qatee 
Three   Low   Bidders 
CENTRAL     VALLEY     PROJECT. 
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4/7/47 
Telephone   Poles 
Low  and  Only  Bidder 

SAN  FRANCISCO.  Calif— J.  H. 
Baxter  A  Co.,  333  Montgomery  SL, 
San  Francisco,  Calif.,  at  $11.15  each, 
submitted  only  bid  April  4  to  Pur- 
rhcu^er  of  Supplies  M.  H.  Gerry,  270 
City  Hall.  San  Francisco.  Calif.,  un- 
der bid  No.  3887  for  furnishing  and 
delivering  25  western  red  cedar  tele- 
phone poles. 

4/7/47  •     42 

Controller  Ringers 
Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif— The  fol- 
lowing submitted  bids  April  4  to  Pur- 


NOW  In  Stock 

Rock  Wool  Botts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 


L. 


Call  TWinoaks  6206 
H.   CLAWSON   CO. 


INSULATORS  FOR  THE  PACIFIC  COAST 

21  f  PACIFIC  lUlLDING  OAKLAND.  CALIF. 


V.  E.  MESSIER  -  M.  E 

CONSULTING  ENGINEEk 
CANNERY  WASTE  DISPOSAL  SYSTEMS 


CANNERY  OUTFALL  TO  STILLS 

OR 

UNIT  PARTS 


S«rv)c«  RighH 
Fully  Prof9cf€<l. 
Farflal  Unlf 
Patmntt. 


OAKLAND 

Atlat  PoclHc  Islldlaq 

1321   47th  STREIT 

OLympie-  7221 


SAN  FRANCISCO 

r««Mc  Mill  ft  Mise^sli4lii« 

S2«  POLSOM  STRUT 

SUtfcr  4f90 


•I 


I 


J> 


MONDAY,  APRIL  7.  1947 


DAILY     PACIFIC     BUILDER 
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DAILY    PACIFIC    BUILDER 


MONDAY.  APRIL  7.  1947 


A.    Lt.    Toung  Machinery    Co.,    (2) 
(414.M;  ISO  trade-in  allowance. 


4/7/47  •     48 

Road  Mixing   Maohlna  and  Tank 

Truck   Rental 
Bids  Wanted 

SAN  LUIS  OBISPO,  Calif.,  San 
Lula  Obispo  Co.— Until  April  10,  S 
P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  L.  H. 
Gibson,  district  engineer,  80  Hlguera 
St.,  San  Luis  Obispo,  Calif.,  for  rental 
of  (1)  one  pugmlll  type  road  mixing 
machine  and  (2)  one  booster  tank 
truck,  2200-gaIIon  capacity. 

Specifications  obtainable  from  the 
above  office. 
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4/7/47 

Primary  Tables 

Low  and  Only  Bidder* 

SAN  FRANCISCO,  Calif.— The  R. 
Brandlein  &  Co.,  2141  Bryant  St.,  San 
Francisco,  Calif.,  at  (1)  |10.25,  (2) 
$1045.  submitted  low  bid  April  4  to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3880  for  furnishing  and 
delivering  200  19-lnch  and  200  23-inch 
primary  tables  for  the  School  De- 
partment. 

Other  bids  were: 

Novelart  Display  Co.,  (1)  |1&13;  (2) 
118.25. 

nobcrt  H.  Hamilton,  (1)  $26.86;  (2) 
126.85. 


SUB-CONTRACT 
INFORMATION 


4/4/47  •    41 

Oil    Burner— Low   and   Only   Bidder 

SAN  FRANCLSCO,  Calif.  —  Ray 
Ofl  Purner  Company.  401  Bcmal 
Ave..  San  Francisco.  Oallf..  .vt  )5408.0o, 
submitted  low  and  only  bid  April 
2nd  to  the  City  and  County  of  S.in 
Francisco,  Department  of  Public 
Wrrka,  Room  282  City  Hall,  Sy.n 
Francisco,  Calif.,  for  furnishing  and 
installing  one  new  No.  3-APll  Ray 
pump  type  semi-automatic  fuel  oil 
burner   for  John    Muir   ischool. 


4/4/47  44 

Stair    Tread    Repair— Low    and    Only 

Bidder 

SAN  FRANCISCO,  Calif.  —  Non- 
Skid  Surfacing  Corpctation.  118  N^w 
MontETomcry  Street,  San  Franclsrn, 
Calif.,  at  fl,l68.00,  submilted  low  an.l 
only  bid  April  2nd,  to  the  City  and 
County  of  San  Francisco,  Depart- 
ment "of  Public  Works,  Room  282 
City  H.-ill.  Sin  Francisco.  Calif.,  fc.r 
repairing  stair  treads,  Hall  of  Jus- 
tice. 


4/4/47  44 

Fencing— Low   and   Only   Bidders 

SAN  FRANCISCO.  Cahf.— .\nchor 
Post  Ferce  Company  of  California. 
460-5th  Street.  San  Francisco,  Calif., 
at  S125.0O,  3ubniitted  low  bid  to  the 
City  nnd  County  of  San  Francisco, 
Department  of  Public  Works,  Rorm 
282  City  Hall,  San  Francisco.  Calif., 
for  replacing  chain  link  fabric  ind 
rollninrr  top  .ind  bottom  rails,  etc.,  at 
Horace  Mann  Junior  High  School. 
San  Francisco,  Calif.  Other  bidders 
April    2n4    were : 

Cvrlonf  Fence  Company,  San 
Francisco,  C.nltf,.  $238  58. 

California  Wire  Cloth  Corporation, 
San  Fr.anclsco.  Calif..  |275.()0. 


San  Francisco,  Calif. 

Duncanson  Harrfelson  Co.,  1404  J-»c- 
Young  BIdg.,  San  Francisco,  Jallf. 

Healy    -   Tibbitts    Constr.    Co.,    411 
Brannan    St..    San    Francisco,    Calif. 

Ben    C.    Oerwlck    Inc..    112    Market 
St.,  San  Francisco,  Calif. 

Basalt  Rock  Co..  Inc..  900  8th   St., 
Napa.  Calif. 

4/4/47  •    44 

Oil  Burner — Low  and  Only  Bidder 
SAN  FRANCISCO,  Calif.,  —  Ray 
Oil  Burner  Company,  401  Bemal 
Ave.,  San  Francisco,  Calif.,  at  $408.0C> 
submitted  low  and  only  hid  April 
2nd  to  the  City  arjd  County  of  Son 
Francisco,  Department  of  PubMc 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  furnishing  and 
installing  one  new  No.  3-APll  Ray 
pump  type  semi-automatic  fuel  oil 
burner,  at  Sutro  School 


4/4/47  •    44 

Fencing — Low    and    Only    Bidders 

SAN  FRANCISCO,  Calif.— Anchor 
Poht  Fence  Company  of  California, 
■160-5th  Street,  San  Francisco,  Calll.. 
at  I7C.00.  submitted  low  bid  to  the 
City  and  County  of  San  Francisco, 
Department  of  Public  Works,  Room 
282  City  Hall.  .San  Francisco.  Calif., 
for  relinlng  12-foot  high  chain  Un.: 
fabric  fence  running  parallel  to  Gym 
Building  at  Balboa  High  School,  S»in 
Francisco,  Calif.  Other  bidders  April 
2nd  were: 

California  Wire  Cloth  Corporation, 
San  Francisco,  Calif.,  |.l 25.00  . 

Cvclone  Fcnc.T  Company,  San  Fran. 
Cisco.  Calif..  $14»  20. 


4/4/47  ■    44 

Fencing — Low  and   Only    Bidders 

SAN  .  FRANCISCO.  Calif.— Anchor 
Pc6t  Fence  Company  ol  California, 
46(r-5(h  Street,  San  Francisco,  Calif., 
at  1130.00,  submitted  low  bid  to  the 
City  and  County  of  San  Francisco, 
Department  of  Public  Works,  Room 
282  City  Hall,  San  Francisco,  Calif  . 
for  furnishing  and  installing  chal'i 
link  fabric  around  bar  screen  nrd 
Sunset  Intake  at  Richmond  Sunsot 
Disposal  Plant.  Cyclone  Fence  Com- 
pany, San  Francisco,  Calif.,  at  J174  - 
54,  submitted  only  other  bid  Am II 
2nd 
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4/4/47 

Repairs  to  Elevator 

Bid*  Wanted 

SAN  FRANCISCO,  Calif.— Until 
April  16,  2:30  P.  M.,  bids  will  be  re- 
ceived by  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  repairs  to  one 
passenger  elevator  In  Hall  of  Justice. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Riedy,  Room  266  City  aHll,  San  Fran- 
cisco, Calif. 


and  Installing  new  lawn  sprinkler 
valves,  etc.,  at  the  U.  S.  Post  Office 
Bldg,  Santa  Clara,  Calif 

4/4/47  <■» 

Fencing— Low  and   Only    Bidders 

SAN  FRANCISCO.  Calif.— Anchor 
Post  Fence  Company,  460-5th  St., 
San  Francisco,  Calif.,  at  $135.00,  sub- 
mitted low  bid  to  the  City  and  Coun- 
tv  of  San  Franclbco,  Department  of 
F\iblic  Works,  Room  282  City  Hall. 
San  Francisco,  Caiif.,  for  furnishing 
and  installing  wire  fence  5-feet  in 
height  at  Seacliff  Pumping  Station. 
Cyclone  Fence  Company,  San  Fran- 
cisco, Calif.,  at  $178.31.  submitted 
only  other  bid  April  2ind. 


4/4/47  <4 

Soundproofing — Low  and  Only  Bidder 
SAN  FRANCISCO,  Calif— Western 
Asbestos  Company,  675  Townsend 
St.,  San  Francisco,  Calif.,  $7»5.00, 
submitted  low  and  only  bid  April  2nd 
to  the  City  and  County  of  San  Fran- 
cisco, Department  of  Public  Work.-?, 
Room  282  City  Hall,  San  Francisco 
Calif.,  for  soundproofing  music  room 
No.  6  at  George  Washington  High 
School,  San  Francisco,  Calif. 
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4/4/47 

Sale  and   Removal  of  Buildings 

SONOMA  COUNTY,  Calif.  — Until 
May  1,  10  A.  M.,  bids  will  be  received 
by  the  Division  Engineer,  South  Pa- 
cific Division,  San  Francisco  Sub- 
office,  351  California  St.,  San  Fran- 
cisco 19,  Calif.,  for  sale  and  removal 
of  buildings  located  at  Two  Rock 
Ranch  Station,  approximately  ten 
miles  west   of  Petaluma,  Calif. 


Bid*  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  April  15,  3  P.  M.,  bids  will 
be  received  by  the  Sacramento  Dis- 
trict Corps  of  Engineers,  War  De- 
partment, Wright  Bldg.,  Sacramento, 
Calif.,  under  Spec.  67-0  for  recon- 
version of  three  steel  barges  to  70-ton 
dragline  boats. 

Specifications  obtainable  from  the 
above  office. 


Official  Proposals 

FIRST  PUBLISHED  TODAY 


Santa   Clara   County 
0.1   Mile  Grading  and  Surfacing 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 
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4/7/47 

Oil-Burning  Equipment 

Bids  Wanted 

MONROVIA,    Calif.,    Los    Angeles 
Co.— Until  April  23,  2  P.  M.,  bids  will ! 
be   received    by    the    Federal    Works  \ 
Agency,  Public  Buildings  Admlnlstra-  ' 
tlon.   office   of   the  district  engineer, 
838  U.  S.  Appraiser's  Bldg.,  San  Fran-  ; 
Cisco,   Calif.,   for  furnishing  and   in-  I 
stalling    new    oll-burnlng    equipment 
at  the  U.  S.  Post  Office  Bldg.,  Mon- 
rovia, Calif.  Plans  and  specifications 
obtainable  from   the  above  office  of 
the  district  engineer. 
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4/4/47  •      IS 

Reroofing — Low    and   Only   Bidders 

SAN  FRANCISCO,  Calif.,— J.  W. 
Bender  Roofmp  A  Pavlrg  Company, 
18tb  k  Brvp.nt  Sts.,  San  Fra.icisoo. 
Calif. .  at  $150.00,  submitted  Iom-  bid 
to  the  City  and  County  "f  San  Fran- 
clscii,  Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco. 
Calif ,  for  reroofing  m.achlne  ■<hop  at 
Portoia  Junior  High  School,  Sun 
Francisco,    California. 

Other  bidders   April   2nd   were: 

Robert  F.  Smith,  San  Franci.sco, 
Calif.    $2.'«5.00. 

Reg-Tl  Roofing  Company,  San 
FranclFCO,    Caltf.,    $246.00. 

Fmpire  R«)Oling  Companj ,  Snn 
Francisco.  Calif  ,  1455.00. 


4/4/47 

Exterior  Painting 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
April  23,  2:30  P.  M.,  bids  will  be  re- 
ceived by  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  (Prop.  I)  exte- 
rior painting  of  Mira  Loma  School, 
Omar  and  Sequoia  Way;  (Prop  II) 
exterior  [>alnting  of  Hillcrest  School, 
Silliman  and  Cambridge  Sts.,  and 
(Prop.  Ill)  exterior  painting  of  Den- 
man  Junior  High  School,  Otsego  and 
Delano,  Oneida  and  Seneca  Sts. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy,  Room  265  City  Hall,  San  Fran- 
cisco, upon  deposit  of  (5,  refundable. 
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-1/4/47  14 

Removal  of   Balloon   Platforms 
Prospective   Bidders 

NEAR  MARE  ISLAND,  Calif..  So- 
lano Co. — The  following  contractors 
have  been  furnished  with  pluns  for 
remov'il  of  balloon  pl.ilforms  In  S.'in 
Pablo  Bay  and  M;ir<>  Island  .Strait, 
for  which  bids  will  he  received  by 
The  San  Fr.incisco  Dist  Corps  of 
Engineers,  W.ir  Dopt.,  74  New  Mont- 
gomery St.,  San  Francisco,  on  Apr. 
17.  2  p.   :n. : 

Plombo  Bios  &  Co.,  1571  Turk  St.. 
San    FianclFCO.   Cailf. 

Mercer  Fraser  Co.,  2nd  &  Commer. 
cIhI,  Eureka,  Calif. 

N  .  M.  Ball  Sons.  Box  430.  Berhe- 
Icv.    Calif. 

S  F.  Paving  Co.,  SO  Post  St.,  San 
FrancHco,  Calif. 

Johnson  Western  Co.,  Box  416,  Ala- 
meda. Calif 

Fredrlckson  Brjs..  1259  65th  St.. 
Emervvllle.   Calif. 

Geotgc  P'llock  Co..  Box  903,  Sac- 
ranT^nto,  Celif. 

Wm.  E  Wright,  789  Monlford  Ave. 
Mill    Valley.   Calif. 

Underrround  Constr.  Co..  75th 
Ave.,  and  San  I/candi-o  Blvd..  Oak- 
land, Calif. 

H.  F.  I.atiritzcn.  Box  470,  Pitts- 
burg. Calif. 

r'acifir    Hrid^:.'   Co.  333   Kearnv   S'l., 


4/4/47 

Electric  Wiring 

Bid*  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
April  15,  3  P.  M..  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco.  Public  Utilities  Com- 
mission, Room  287  City  Hall,  San 
Francisco,  Calif.,  under  Spec.  252  for 
electric  wiring  in  bay  No.  4  in  Geary 
Carhouse. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St.,  San  Francisco,  Calif.,  upon  de- 
posit of  |10,  refundable. 


4/7/47 

New   Entrance   Doors 

Bids  Wanted 

SUSANVILUE,  Calif.,  Lassen  Co.— 
Until   April  23,  2  P.   M.,   bids  will  be 
received   by  Federal   Works  Agency, 
Public   Buildings   Administration,   of-  { 
fice  of  the  district  engineer,  838  U.  S. 
Appraiser's   Building,  San   Francisco, 
Calif.,   for  new   entrance  doors,    etc., 
at  the  U.   S.   Post  Office,   Susanville,  ; 
Calif.    Plans    and    specifications    ob-  { 
tainable  from  the  above  office  of  the  | 
district  engineer. 


4/7/47  •     44 

Interior  Painting — Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
April  23,  2  P.  M.,  bids  wlU  be  received 
by  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office  of 
the  district  engineer.  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  interior  painting  at  the  U.  S.  Post 
Office  and  Courthouse,  San  Fran- 
cisco, Calif.  Plans  and  specifications 
obtainable  from  the  above  office  of 
the  district  engineer. 
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4/4/47  • 

Interior  Painting— Low  Bidder 

NOOALES.  Ariz— Grohne  Co..  2594 
N  Water  St.,  Decatur,  111.,  at  |2,i?4 
submitted  low  bid  March  24  to"  the 
Federal  Works  Agency.  Public  Ad- 
ministration. Office  of  the  District 
Engineer,  9SA  U  S.  Aprpaiser's  Bldg. 
San  Francisco,  Ca'if. 
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FOR    SALE 

TIMBERS,  wallboarda,  plumbing 

fiipe,  millwork,  and  other  baiid- 
nK  materinlK.  SALE  PRICES 
Large  Mtocks  of  "hard  to  ret" 
itema.  « 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAIenda  4977 


4/4  47 

Lawn   Renovation — Low  Bidder 

HELAH,  Wash.  -  Harry's  Nursery 
&  Floral  Shop,  Selah.  Wash.,  at  V.^1 
Fiibmitted  low  bid  March  19  to  the 
Federal  Works  Agency.  Public  Bldgn 
Admin..  Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco,  Calif.,  for  lawn  renova- 
tion at  the  U,  8.  Post  Office  Bllg.. 
Selah,  Wash 
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''/4/47  ♦ 

Lawn   Sprinkler  Valves,   Etc. 

Low    Bidder 

SANTA  CLARA.  Cal..  Santa  Clara 
County. — Macnsons,  151-161  Tehama 
St..  San  Francisco.  Calif.,  at  $187.0') 
submitted  lew  bid  to  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration.  Office  of  the  District 
Engineer  838  U.  S.  Appraiser's  BIHg., 
San   Francisco,  Calif.,  for  furnishitig 


4/7/47 

Fence  and  Gate  Repairs 

Low    and    Only    Bidders 

NOGALES,  Arizona— Nitk  Heni- 
mlnga,  027  jSth  Ave.,  San  I»ranci8co, 
Calif.,  at  $1.99C,  submitted  low  bid 
to  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  Office 
of  the  District  Engineer.  838  U.  S. 
Appraiser's  Building.  San  Francisco. 
California,  for  fence  and  gate  re- 
pairs at  the  U.  S.  Immigration  Sta- 
tion, Nogales,  Arizona.  Other  hin- 
ders April  2nd  wera: 

Austud  Steel  Construction  Com- 
pany,  Nogales,    Arizona,   $2,447. 

John  W.  Phillips,  Nogjjlcs.  Avizoiin 
$4,678.40. 
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4/7/47 

Repair  Stair  Treads 

Bids  Wanted 

SAN  FRANCISCO.  Calif— Until 
April  16,  2:30  P.  M..  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Dejiartment  of  Public 
Works.  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  repairing  stair 
treads.  Hall  of  Justice. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Riedy,  Room  265  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  $6,  re- 
fundable. 


4/7/47  •     44 

Dismantle  and   Move    Building 
Bids  Wanted 

FRESNO.  Calif.,  Fresno  Co.— Until 
April  9,  8  P.  M.,  bids  will  be  received 
by  the  Central  Union  High  School 
District,  Central  Union  High  School, 
McKlnley  and  Dickenson  Avenues, 
Fresno,  Calif.,  for  dismantling  gym- 
nasium at  the  Lemoore  Air  Base  and 
transporting  the  salvaged  materials 
and  equipment  to  the  Central  Union 
High   School  grounds. 

Specifications  obtainable  from  the 
above  office. 


SEAI.^D  PROFO.SALS  \\ill  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  tlie 
office  of  the  District  Engineer.  2001 
Van  Ness  Avenue,  San  Francisco, 
until  twc  (2)  o'clock  P.  M..  on 
Thursday  April  17,  1947,  at  which 
time  they  will  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

Ir  Santa  Clara  County,  about  1'/4 
miles  west  of  Merced  County  Line 
(IV-SC1-32-C),  about  one-tenth  (0.1) 
mile  In  length,  to  bo  graded  and  bi- 
tuminous surface  treatment  applied. 
Plan.s  and  specifications,  and  form.s 
of  propopal,  bonds,  and  contract  may 
be  obtained  at  the  abovo  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  in  accordance  with  the  pro- 
visions set  foith  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  hid  must  be  accompanied  by  a 
propo.^al  guaranty  in  accordance  with 
the  requirements  of  article  (f)  of  the 
said  Section  2  of  tlie  Standard  Spec- 
ifications. 

The  Department  of  Public  Work.s 
reserves  the  right  to  reject  any  or 
all    bida. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly, 
or  by  implication,  agree  that  the  ac- 
tual amount  of  wc  ik  will  correspond 
therewith,  but  reserves  the  right  to 
increase  or  decrease  the  amount  of 
any  class  or  portion  of  the  work,  or 
to  omit  portions  of  the  work,  as  may 
be  deemed  by  the  Engineer  to  be 
necespary    or   advisable. 

Bids  are  reoulred  or.  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Woik.-?  has 
ascertained  the  general  prevailing 
rate  of  wKgr.s  .ipplicahle  to  the  work 
to  be  done  to  be  as  follows : 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   $1.60 

Carpenter  ....  „.  „ 1.75 

Flae:man .^  .  1.15 

Jackhammer  operator  1.375 

Laborer _...  1.16 

Mason „.. „ 2.(X'5 

Motor   gradrr    operator 2.10 

Oil   distributor   bootman 1.275 

Oiler  power  .«shove!s  or  cranes..  1.60 
Operator  of  power  Fhovel  or 
ether  excavating  equi|»ment. 
shovel  type  controls  <up  to 
and  including  1  cubic  yard)  2.2.'> 
Operator  of  pjwcr  shovel  or 
other  excavating  ecuipmmt, 
shovel   type   controls    (over   1 

cubic  yard)  , 2.35 

Roller  operator  1.95 

Tractor  driver  1.93 

Truck    driver    (8    cubic    yards 

\vj»ter  '.eve!  capacit\  or  more)  1.87D 
Truck    driver    i6    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity) 1.50 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water    level    capacity) 1.4075 

Truck  driver  Mess  than  4  cu- 
bic yards  water  !evel  capac- 
ity)    1.2«25 

Any  classification  omitted 

herein  not  leps  than  1.15 

Overtime-     one    and    one-half     (1^) 

times  the  above  rates. 
Sundays  and  hulld.Tys:  one  and  one- 
half  (IVii*  times  the  above  rates. 
State    Highway    Engineers    Estimate 
Item    1.  4,400    cubic    yards    roadway 

excavstion; 
Item    2.  320  cubic  yards  placing  sal- 
vaged surfacing; 
Item    3.  Developing  water  supply  end 
furnishing    watering    equip- 
ment ; 
Item    4.  20  thousand  gallons  applying 

water; 
Item    5.  fi  stations  finishing  ro.idway 
Item    6    17   tons   liquid   asphalt,   SC  3 
or  SC-4  I  bituminous  (lurfacc 
treatment) ; 


Item   7.  2,000  square  yards  preparinj^. 
mixing  and  shaping  surface 
(bituminous    surface    treet- 
tnent) ; 
Item    8.  22    cubic    yards    rubble    ma- 
sonry ; 
Item   9.  10  each,  guide  poats; 
Item  10.  70     iineal    feet     metal    plat» 

guard'  railing. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

By  Jno.  H.  Skeggs. 
District  Engineer,  District  IV. 
Datcl-    April   %.   1947. 

(Dally  Pacific  Bulkier) 
(April  7,   14.    1947) 


Shasta  County  Highway  14-C 


COUNTY  OF  SHASTA 
STATE  OF  CALIFORNIA 


NOTICE  TO  CONTRACTORS 


4/7/47  •     44 

Reconversion   of   Barges  to   Dragllna 
Boats 


STEELF  ORMS 

STEELTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWIN6IN6  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

444  HorrUoN  Sfr««t       DOM9lot  SS83       Son  FroncUce 


Sealed  proposals  will  be  received 
at  the  Office  of  the  County  Clerk. 
Hall  of  Records  Building.  Reddlnfj. 
California,  until  2  o'clock  p.  m.,  April 
16,  1947,  at  which  time  they  will  be 
publicly  opened  and  read  in  the 
Board  Room  of  said  Building,  for 
constructing  Highway  in  accordance 
with  the  specifications  therefore,  to 
which  special  reference  is  made,  as 
followE : 

Shasta  County   Highway   14-C,  be 
tween    Mlllville   ard   5.87   miles   east- 
erly,  about   5.87   miles   to    be   graded 
and   surfaced    with    plant-mixed    sur- 
facing. 

Bids    are    required    for    the    entire 
work    described   herein. 
COUNTY  SURVEYOR'S  ESTIMATE 
Item    1.  11  acres  clearing  and  grib- 

bing; 
Item   2.  92,00C   c.y.   roadway  excava- 
tion; 
Item    3.  1200   c.y.   ditch   and   channel 

excavation ; 
Item    4.  750  c.y.  structure  excavatloii 
Item    5.  35,000  tons  Imported  borrow. 

location  J^  or  3 ; 
Item    6.  3.5.000    c.y.   Imported    borrow. 

location  1; 
Item    7.  70,000  station  yards  overhaul 

on  roadway  excavation; 
Item   8.  51,250  mile  yards  overhaul  on 
Imported   borrow.   Location    1; 
Item   9.  Developing  water  supply  and 

furnishing   water  equipment; 
Item  10.  6350  M.  gallons  applying  wa. 

ter; 
Item  11.  310   stations   finishing   road- 
way; 
Item  12    140  tons  liquid  asphalt  8C-2 

(prime  coat) ; 
Item  13.  460    tons    paving    asphait 

(plant  mixed   surfacing) ; 
Item  14.  65  tons  liquid  asphalt  ROKC- 

5  (seal  coat) ; 
Item  1.5.  9200  tons   mineral  aggregat** 

(plant   mixed    surfacing) ; 
Item  16.  685   tons  scieenlDg   (aieitt 

coat); 

Item  17.  7C    c.y.    Class    "A"    Portland 

cement  concrete    (structures); 

Item  18.  5000  Ib.i  bar  reinforcing  steel 

Item  19.  10  5    miles    constructing   new 

property   fences ; 
Item  20.  150    If.    remove   and    salvage 
existing  corrugated  metal  pipe 
Item 21    100    If.    relay    salvaged    cor- 
rugated metal  pipe ; 
Item  22.  205C     If      18-ln.     corrugated 

metal  pipe    (16  gauge): 
Item  23.  220    l.f.     24-lr.ch     corrugated 

metal  pipe   (16  gauge); 
Item  21.  86  l.f.  60-in.  cortuKated  met- 
al pipe   (10  gauge) ; 
Item2.V  80  i.f.  8-ln    corrugated  metal 

pipe   (16  gauge) ; 
Item  26.  44  l.f.   22x36-in.   corru.   metal 

pipe  arch  (12  gauge) ; 
Item  27.  5S  1  f.  30-in.    reinforced   con- 
crete pipe; 
Item  28.  6  spillway  asfemblios; 
Item  29.  4800      l.f.      compacting      and 

shaping  dikes; 
Item  .10.  25  14-ft.  metal  drive  gates; 
Item  31.  oiWO  sq    ycis.  compacting 
original    ground. 
In   accordance   with   the  provisions 
of    Section    1770   of    the    Labor  Code, 
the  County  of  Shasta  has  ascertained 
the  general  prevailing  rate  of  wages 
applicable   to    the   work   to   be   done 
as  follOAvs: 

Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  diyerman  or 

(Continued  on  Pag*  7) 


PIEE 

PIPE  -  VALVES  -  FITTINGS 
Fadlitiei  for  pipe  bending 

•nd  manifolda 
Writ*  for   Prieae       , 

Pacific  Pipe  Coa 

160  Spear  St^  San  Frardaco 


GEORGE  M.  PHILPOTT  CO. 

■ryaat  bet.  fth  ond  lOtll  Sts..  S.  P. 


COMPRESSORS 

PUMFS 
CONCRETI  IREAKERS 

RENTAL   SERVICE 

Drill  Steel    •    Gods    -    V-ielt« 

Wire  Rope  aad  FittiB«« 

loll  A  Roller  learlaft 

SAN  PRANCISeO 

Hlmleeli  S47B 
OAKLAND 

HUaibeldt  US« 


(Continued  from  Page  6) 


fireman  _ $1.00 

Asphalt  plant  mixer  oi/erator....  1.65 
Aephalt  spreading  machine 

operator   „ _...  1 95 

Carpenter  1.7^ 

Cement  flnlr.her  „ 1.876 

Concrete   mixer  operator    (one 

cu.  yd.  capacity  cr  less) 1.60 

Concrete  mixer  operator  (over 
one  cu.  yd.  capacity  and  pav- 
ing type) 1.90 

Motor  grader  operator 2.10 

Opiferator  of  power  shovel  or 
other  excavating  equipment, 
ahovel   type  controls    (up  to 

and  Including  1  cu.  yd.) 2.50 

Operator  of  power  shovel  or 
other  excavating  equipment, 
■hovel  type  cont^-ols   (over  1 

cubic  vard) 2.25 

Reinforcing  steel  worker 1.75 

Roller  operator  1.98 

Tractor  driver  1.95 

Truck  driver  (18  cu.  yde.  wa- 
ter level  capacity  or  more)....  1.7125 
Truck  driver  (14  cu.  yds.  and 
lens  than   18   cu.   yda   water 

lavel   capacity)    _ 1.5875 

Truck  driver  (8  cu.  yds.  ond 
leea  than  14  ca   yds.   water 

level  capacity)   „...  1.825 

Intermediate  Orada  Labor 

Concrete  vibrator  operator 1.375 

Jackhammer  opera|pr  1.375 

Oil   distributor   bootman „ 1.275 

Oiler  power  shovels  or  cranes..  1.50 
Truck  driver   (4   cu.   yds.   and 
less    than    8    cu.    yds.   water 

level   capacity) _ 1.3S/5 

Truck  driver  (lesa  than  4  cti. 
yads.  water  level  capacity)..  1.25 

Unskilled  Labor 

Flagman  _ 113 

Laborer    1.15 

Positions  not  listed  above  will  bo 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe>^- 
ial  provisions,  as  Interpreted  in  the 
light   of   this    clasrlflcation. 

The  minimum  v.'age  paid  to  a'.i 
skilled  labor,  for  -which  rates  are  not 
shown  above,  shall  be  not  less  than 
tl.S7S  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leas 
than  11.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  lets 
than  11.15  per  hour. 

Overtime  one  and  one-half  (1*4> 
times  the  above  rate. 

Sundays  and  holidays  one  and  one- 
half   (1^)  times  the  above  rate. 

The  rates  of  wages.  Including  ov- 
ertime, holiday  and  Sunday  rates, 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tlv  crden*  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
Other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
■I^cabU  to  this  contract  In  cbm^ 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comrarif.on  of  bids,  and 
the  County  of  Shasta  does  not.  ex- 
pressly or  by  Implication,  agree  that 
the  actual  amount  of  work  will  cor- 
respond therewith,  but  reserves  the 
right  to  Increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  necess-iry 
cr  expedient  by  the  Engineer. 

The  attention  of  the  bidders  Is  \t^t- 
tlcularly  directed  to  the  provisions 
of  Section  7,  article  (at,  subartlclf 
(6),  of  the  Standard  SpeclflcAtlrns 
regarding  the  use  of  domestic  ma- 
terials ;and  also  the  provisions  of 
Section  8,  articles  (a)  and  (b).  01 
the  SUndard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fieatlona  may  be  obtained  at  the  of- 
flo«  of  the  County  Clerk,  Hall  of 
Reoords  Building,  Redding,  Califor- 
nia, and  tt)ey  may  be  seen  at  the 
Office  of  the  County  Surveyor  of 
Shasta   County. 

No  bid  will  be  considered  un'iess 
it  is  made  on  a  blank  form  fur- 
nished by  the  County  of  Shasta  and 
l.o  made  In  accprclnnce  v,-lth  the  pro- 
visions of  the  Proposa'  Requlrement.s 
and  Conditions  set  firth  und»  r  .Sec- 
tion 2  of  the  Slanrjard  Spcclflcatlor.r 
Each  bldde"  must  be  Jicensod  and 
also  prquallfied  as  required  by  lav. 
(See  .Hald  Proposal  Requirements  and 
Conditions.) 

The  County  of  Shasta  reserves  Wc' 
right  to  rejec^  any  or  all   bids. 
COUNTY  OF  SHASTA 
By  ERNEST  D    BREUNING 
County   Road    Commissioner 
Board    of    Supervisors 
(Daily  Pacific  Builder) 
(March  25,  31 ;  April  7,  191Ti 


RECORDED 
NOTICES 


contractor,  Wm  Horstmeyer  Co,  23 
Mars  St. 

DWELLING.  1-story,  frame.  $6500; 
N  S  Juri  148  W  San  Jose  Ave: 
owner,  Dr  Chas  A  Shumate,  1640 
Divlsadero;  contractor,  Joe  Hig- 
gins.    Inc,   209  Tehama   St. 

ALTER  SnORE.  $800;  1105  Grant 
Ave;  owner.  Stanley  Fong,  506 
Commercial  St;  contractor.  Harold 
Camping   Co.    666    Commercial    St 

DWELLING,  1 -story.  Frame:  $8000, 
NW  cor  46th  Ave  &  Pacheco;  own- 
er, J  Wrada,  4221  Klrkham  St; 
contractor,  Warda  Bros,   prem. 

DWELLING,  1-story,  frame,  $6600; 
E  Bowdoin  188  S  Silliman:  owner, 
A  Zorobal,  650  Vermont  Ave:  con- 
tractor David  Burton,  678  Vienna 
Street. 

DWELLINGS,  (9)  1-story,  frame. 
$7000  eac<h;  NE  Velasco  Ave  & 
Sawyer  St;  E  Sawyer  63,  107.8, 
18&8  &  164,8  N  Velasco;  NE  Saw- 
yer &  Sunrise  Way;  E  Sawyer  25 
ik  60  N  Sunrise  Way;  N  Sunrise 
Way  72  ft  E  Sa-.vyer  St;  owner  A 
contractor,  F  H  Thorinson,  205 
Granada    Ave. 

ALTER  OFFICE  &  STORE,  $800; 
N  Holoway  100  W  Miramar;  owner 
Frank  Tattenham,  20  Manor  Dr; 
contractor,  day  work. 

ALTER  STORE,  $1000;  1601  Irving; 
owner,  Phil  Saraflan,  prem;  build- 
er. Pacific  Fixture  Co,  2750  19th  St. 

DWELLING  (1-story,  frame),  $9000; 
E  17th  225  N  Vicente;  owner,  Chas 
Scully,  2547  14th  Ave;  builder,  G  E 
Carlson  Co,  2294  22nd  Ave. 

DWELLINGS  (1-story,  frame)  (9), 
$8900  each ;  N  Sloat  50,  75,  100,  125, 
150,  175,  200,  225,  -250  W  37th  Ave; 
owner,  Gus  Moeller  &  Son,  6260 
Geary  Blvd;  builder,  Amesen  Con- 
struction Co,  1700  48th  Ave. 

BILLBOARD,  $1000;  SW  6th  and 
Market  Sts;  owner  and  builder, 
Foster  &  Klelser  Co,  1675  Eddy  St 

DWELLING  (2-story,  frame),  $12,- 
000;  E  Raycliff  Terrace  72  N  Pa- 
cific Ave;  owner,  Dennis  Jordan, 
c/o  contractor;  builder,  Oliver  M 
Rousseau,  725  Tehama  St. 

DWELLING  (1-story,  frame),  $7500; 
E  Capitol  125  N  Lakevlew;  owner 
and  builder,  California  Construction 
Co,  159  West  Portal  Ave. 

ALTER  PARKING  LOT,  $2000;  149 
Eddy  St;  owner,  S  E  Onorato,  220 
Bush  St;  builder.  Phoenix  Slmpton 
Co,  520  6th  St. 

DWELLING  (1-story,  frame),  $7800; 
E  48th  Ave  60  N  Santiago;  owner 
and  builder.  Marvel  Home  Builders, 
2015  29th  Ave. 


Brooks.  4036  Elf  ton  Ave;  contrac- 
tor, Pacific  States  Corstr  Co,  1431 
Grove  »t 

ALTER  and  repair,  $825,  1034  Sth 
Ave;  owner,  T  E  Dabmai.o,  prem; 
contractor,  Doyle  Hollum,  5520 
Heaudrv',  Emeryville. 

DWELLING,  1-story  5-room.  $13,000: 
4451  St  .\nilrfws  R'»ad ;  owner  and 
builder.  Edwin  A  Bush,  i203  B  St. 
Hayward. 

BLDG.  l-story  1-room  concrete,  $L'- 
<(<0;  3519  E  12th  St;  owner,  Wm 
.Sou:'.a.  3915  Lockwood ;  contractor, 
R  W  Delquldlce.  2332  E   14ti>  St. 

BLDG,  steel,  $1200;  971  Obth  Ave. 
owner.  General  Elec  Co,  Oakland, 
contractor,  AustLn   Co,  618  Grand. 

ALTER,  $4200;  3/58  E  14lh  Street; 
owner  and  contractor,  Lee  Dou- 
gan,  3760  E   14th   St. 

ADDN  and  lepalrs,  $800;  S763  Suter 
St;  owner  and  builder,  B  Clark, 
premises. 

ALTER  apts,  $1800;  5922  Camden; 
owner  end  coniractor,  E  Vayasie, 
premises. 

ADDN,  concrete,  and  alter,  $200,000; 
475  12th  St;  owner  and  contractor, 
MacDonald  Products  Co,  1  Mont- 
gomery St.,  Sar.  Francisco;  plans 
by  Rocelyn  &  Gartner,  821  Mar- 
ket St.,  San  Francisco. 

PALO  ALTO 

RESIDENCE.  $8000 ;  897  Oregon  Ave ; 

owner  R  W  Coonrod,  Redwood  City; 

builder,  Gus  Wallnick,  Palo  Alto. 
RESIDENCE    and    GARAGE,    $7400; 

1150  Oregon  Ave;  owners,  C  A  and 

M    A    Price,    Box    :"!0,    Palo    Alto; 

builder,  C  A  Price. 
RESIDENCE  and   GARAGE,  $10,000; 

1160  Harker  Ave;  owner,  R  E  Mc- 

Shea;  builder,  H  G  Petersen. 
ADD    TO    RESIDENCE.    $2000;    1033 

Forest    Ave ;    owner,   E    M    Knapp, 

premises :  builder,  Aro  h.  Okerman, 

Box  433,  Palo  Alto. 
RESIDENCE  and  GARAGE,  $12,000: 

1350  Tasso  St ;  owners,  L  P  and  B  E 

Davis,  San  Francisco;  builder,  Aro 

*    Okerman,    1160   Fulton   St,    Palo 

Alto. 
ALTER     RESIDENCE     ,$1000;      1100 

Bryant    St;    owner,    C    B    Kimball. 

premises ;  builder.  Aro  &  Okerman. 
RESIDENCE  and  GARAGE,   $10,000; 

1170  Harker  Ave;  owner,  R  E  Mc- 

Shea,  San  Francisco;   builder,  H  G 

Petersen,  San  Leandro. 

SACRAMENTO 


1315    EU^ther;    owner,    Ed    Muzuski ; 

builder,   Lambert  A  Lene. 
DWELLING    and    GAR\GE,    $6000. 

21    B3den ;    owner,    OrvUle    Tilton : 

builder.  Lambert  &.  Lene. 
DWELLING    and    GARA.GE,    $6000; 

26  Ed  tin ;  owner,  Harold  Lai;  build- 
er,   Laint>ert    &    Lene. 
DWELLING    and    GARAGE,    $5000: 

3885  Butler;    owner.   M   H    Brown. 
REPAIR    DWELLING,     $4500,     122.'> 

Thome,   builder,  Wm  Hopkins. 
ADDITION  STORE,  $4000;  48i-4  B«  I- 

mont ;  owner,  Joe  Haddad. 
DWELLING,    $2500;    104    SUnislau.s ; 

owner,    Earva    Smith. 
DWELLING,  $1000;  240  O'Neill;  own- 

er,   Helen    Murrieta. 
ALTER     STORE,     $1000:     1242    Ful- 
ton ;     owner,     John     Richard,    ^nc ; 

builder,    R    B   Shippey. 
REPAIR    DWELLING,     $2500;     1915 

Mary ;     owner,     Helareo    Cardona : 

builder,    Peters    Lumber    Cu. 
STORE,    $2000;    2467    Sarah;    owner. 

Isaac   Thomas. 
DWELLING,    $2000;    1933    F    Street; 

owner,    Rcsalie   E   Jones. 
STORAGE    SHED,    $2000;    417    Har- 

rison;  owner,  Rocding  Park  Phar- 

niacyS    builder,    Robt    E   Jolly,    8.H4 

Arthur  St 
DWELLING,      $2000;       45      Plumas; 

owner,  JJdlle  Williams. 
ADD    TO     DWELLING,     2000;     1915 

White;  owner,  Archie  Jefferson. 
SHKD    AND    OAFiAGE.    $1400:    141f 

Thomas:      owner,      Guy      Morrow. 

builder.    A    C    King. 
REPAIR    APT    &    GARAGE,    $1000; 

177     N    Maple;     o\%ner,     Mrs     Carl 

Beriese 
STORE,  $1000;  940  E  St.  owner.  Lee 

&    Lee    Chang. 

altb;r  garage  to  apt.  $1000: 

305   Tehama;   owner,  J    J   Johnson. 


6ACRAMENTO    COUNTY 


nut    Creek.     Charles   H    Head    to 
Neal  Miller March  22,  1»47 

March  31,  1947— LOT  55,  Hidden 
Vallev  E.states,  Unit  No  2.  near 
I<afayette.  Louia  F  Roller  to 
Frank   Yodder  March   26,    1947 

March  31,  1947— LOTS  5  and  6  Blk 
188,  Walls  Addn,  Rlchmord.  Fow- 
lle,  Godwin  &  Barnes  to  \^hom 
it  may  concern    March  27,  1947 

March  31,  1947  -LOT  4,  El  E'lcino 
Subdiv,  Unit  No  1,  near  Walnut 
Creek.  H  W  Kusserow  to  How- 
ard J"  Adams March  26.  194T 

April  1.  1947--LOT  5,  Avon  Hgts, 
Concord.  Beutel  &  Latter  Bldrs 
to  Self March  29,  1P47 

April  1,  1947— LOTS  81  and  in. 
Pleasant  Acres.  Unit  No  2.  near 
Walnut  Creek.  C  Dudley  De  Vel- 
biss  Co  to  whom  it  may  concern 

March  81,  1947 

ft.    Lot    8.    Blk    31B.    San    Carlos 
owner  and  builder,  O  H  Taylor 

DWELLINGS,  $9,000;  273  Fir  (N  50 
ft.  Lot  2.  Blk  .11B,  San  Carlo.s; 
owner  and  builder.  O  H  Taylor. 

CTJISS  "C"  BLDG.  $12,000;  633/6.39/- 
645/651  Old  County  Road,  Blk  1, 
Lots  1.  2.  3  &  4,  Harbor)  owner  and 
builder,  Roy  Grover.  616  Cedar  St. 
San  Carlos. 

DWELLING.  $11,000;  672  Emerald 
(Lot  18  Blk  6.  ^Vhite  Oaks) ,  own- 
er and    builder.   George   Greaves. 

TOOL  HOUSE,  $1,600;  1148  Rose- 
wood (S  40  ft.  lot  4.  Blk  10.  Oak 
Park);  owner  and  builder.  J  Wal- 
do. 2191.   El   Canino,   San   Mateo 

ADDITION  TO  CLASS  "C"  BLDG, 
$1,000:  7590  Laurel  (Lot  23,  Bik 
60,  White  Oaks);  owner,  Anton 
Severdla;  contractor,  W  A  Worth, 
226    Belmont    Ave,    Redwood    City 


BURLINQAME 


Granted 

BUILDING  PERMITS 


BUILDING  PERMITS 

Applications  * 

SAN    FRANCISCO 

ALTER  APT  HOUSE,  $1500;  1414 
Greenwich  St;  owner,  H  H  Cook. 
116  Moncada  Way:  contractor,  L 
J    McDemiott,    27    Hollywood    Ct. 

ALTER  .STORE.  JJOOO:  2280  Chest - 
But  m ;  owner,  R  A  Dunlap.  prem ; 


SAN    FRANCISCO 


APRIL  4,  1047 


DWELLINGS,  two  1 -story  fr.  $8000 
each;  W  Victoria  163,  188  S  Gar- 
field; owner  and  builder,  Dahl- 
strom   &.  P'alvcv.  359  Byxbee. 

INSTALL  door,  $1200:  2034  Irving: 
owner,  Kretz  Bros,  prem;  contrac- 
tor. K  Beal  Store  Equip  Qo,  ^275 
S.in   Bruno  >ve 

ALTER  office,  $1000;  1407-09  Bush: 
owner.  The  Tortola.  123?  Polk  St; 
contractor  Phoenix-Slmpton  Com- 
panv.  5:0  Sixth  ?t. 

ALTER  .store,  $1000;  743  J'ackson  St: 
owner,  Hing-Hing  &  Co.  premi^fp; 
contractor  Frank  Ylck.  670  Wash- 
inptr.n  St. 

ENCLOSE  porch,  $i»50  1547  Ala- 
bama ;  owner.  Steve  Radislvich. 
prem :  contractor,  Chas  Prlelipi-. 
301    Folsom   St. 

INSTALL  plate  glass  window,  etc. 
$1.VKi:  SW  20th  Ave  and  Irving  St: 
owner.  E  Jackscn.  192P  Irving  St; 
cnntractor.  G  J  Elklngton.  33  Su- 
tro Heights:   engineer.   J  Guntill. 

KENOVATF:  firewall  $2000;  NE  Sao- 
n.mento  nnd  Filimore;  owner.  F 
Dav^ison,  .'J225  Fillmore;  contrac- 
tor. Geo  Robinson,  43  Mil  in   Terr. 

RUMPUS  Room,  $2'?50  290  Tuin 
P«jiks  Blvd  owner,  S  Kapraliar. 
premise* :  '.ontractor,  K  Johnsrn. 
30  Deluno  Ave:  engineer.  Byron 
Nishl:l«n.   1045   Sansome   St, 

SIGN.  necn.  $675:  74?  3rd  St:  owner, 
I.an<;.  rrfniffs;  contractor,  Brum- 
fleld  Elec  Sign  Co.  965  Folsom  S' 

REMOVE  plate  glars  front,  $935; 
215-25J  Balboa;  owner,  N  Klufos 
premises ;  ror.trn.toi,  J  A  S  Cons'-r 
Co.  l.'.G  Castenada. 


OAKLAND 


ALTER.    $1430:    44M    E    11th    ttrci'*  . 
owner.    Al   Aiiilela,    preml.»e» ;    con 
tric»or.  Sun  Roof  C  3.  4016  E  14tli. 

\PTS.  3  strry  17-roon.  $25,000;  43'- 
.';3-.1537  Wayne  Ave;  owner.  O  R 
Etter,  r02B  Central  A\e:  contrac- 
tor, r-has  Uiigarett'  &  Son.  l'?T 
Foothill  Bhd  architect.  F  H  SI0- 
c  mhe.  433  14lh  St  ;  garage,  $800. 

ADDITICtN,  $726:  3511  Klngslan<l 
ownfT  and  builder,  Roger  Busn 
premises. 

DWELLING,  1-story  2-room.  $2.50^: 
665  Clara  St .  owner  and  builder. 
J    Df.potto.    98G3    L-iwIor. 

ADDITION.  $.5C0  H22-4  15th  Stre«^t , 
owner  and  builder,  L  A  Robinson, 
1422  151h   at 

D^^'^I.L1NG,  1- story  6-room.  $8000. 
10»75   E'vchsa    St ;    ow;ier,    John    T 


FOUNDATION,   $500;    2338   9th  Ave; 

owner  and  builder.  National  Ice  Jb 

Cold   Storage  Co,  premises. 
ADD  TO  DWELLING,  $670 ;  2712  59th 

St ;  owner,  John  R  Walsh,  premises ; 

builder,  Roy  Benson. 
FOUNDATION     (for     radio     tower), 

$3500;    7th   and   I    Sts;    owner,   Mc- 

Clatchy  Newspapers,  prem ;  builder, 

Frank   Maloney. 
DWELLING     (5-room).     $7500;     1832 

50th  St;  owner  and  builder,  Harvey 

Burnett  2007%   O   St 
DWELLING    (6-room),    $10,000;    3300 

19th    St;     owner.    Ed    Scollan.    3302 

17th    St ;    builder,   A   Bruce  Asbury, 

3500  13th   St 
DUPLEX    (9-room),    $12,500;    2216   V 

St ;  owner  and  builder,  Myron  Wet- 
more,  2216  23rd  St 
ADD   TO   DWELLING,   $750;   1814  X 

St ;  owner  and  builder,  M  Keneaxls, 

premises. 
DWELLING     (5-room).    $6800;     1601 

53rd    St;    owner    and    builder,    Lee 

Gilbert,  1625  48th  St 
ALTERATIONS    (interior    of    bulld- 


SANTA    CLARA   COUNTY 


FRUIT  Stand,  $550;  El  Camino  ano 
Hamm ;  owner  and  builder,  S  D 
Ham.  Pte  1    Box   115.   Santa  Clarr.. 

DWELLING.  r90(X>;  Lot  13  LaPara 
St..  Barron  Park;  oA-ner  and  con- 
tractor. John  MaddocK.  Box  189 
Route  2.  Los  Altos. 

DWELLING,  5f5O0:  Rengstorff  and 
Mid61efi»l  1  owner  and  builder,  C. 
Holt.  3C»  Fillmorr?  St  San  Frsn- 
clsco. 

DWELLING.  $6000;  Harriet  Avenu*- 
S.'in  Jose:  owner  and  builder.  M  3 
Glanl.   Rte   1.   Box   !2.'53,    Los  Gator.. 

DWEILING.  $3000;  P31  Monte  werl 
of  Cla-ke,  owner  and  builder,  H 
W  Mnsch.  425  Old  County  Road 
Belmont 

DWELLING.  $fl00(';  I>»t  18,  LyndaU- 
Ave  off  Florence;  owner  and  co  1- 
t motor,   L   B   C(  Ihiin. 

DWELLING.  $000«>;  Lot  2  Parr  Ave. 
San  Tomas  Tract;  owner  .lad  con. 
ing»,  $400;  2416-20  J  St;  owner.  T  E 
Cain.  Inr.  premises ;  builder,  H  W 
Robertson. 

tractor.   E    A    Rfther.    Airport    Vil- 
lage, A)H  81,  .San  Jose. 

FRESNO 

PACKING  HOUSE.  $3«.f»00 ;  2026  8 
3rd  St;  owner.  Cal  Fig  Growers 
&  Packrrs:  buiif'er.  Shipmaii  Bl'lg 
Supply,    1853   Anna   St 

DWELLING  &  GARAGE  $12,000; 
508  Princeton ;  owner.  Louia  M 
Segal. 

DWELLING  ft  OARAGE.  $10,0(K»: 
506  W  Terrace .  owner.  R<  bt  V 
Hlle 

DWELLING  A  GARAGE.  >i750fJ:  443 
Yale ;  owner.  J"  M  Madlaun ,  build- 
er,  T   M   Griffith 

DWF.LLING    and    GARAGE,    $70C0; 


O'NEILIi  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San   Francisco  -  GArfield  9110 


'  1'999  B<rtiat  A««. 
Saa  FrancUco.  Calif. 
|»*«fi«iGAf6.W«»IlO 


...YARDS    AT... 

755   Counfv    ?<>•<! 

San    Carlo*.   Calif. 

rhnme:    Sxn   Carloi   2041  M 


50r   Bonanra    Road 

Laa  V»fai,   Nevada 

rhvtf.    I.at  Vrga*   I  H4 


For  a  Square  Deal  Call  O'NeiU' 


DWELLING.  5  room,  $2500:  Lot  51U 
Carlton  Tract;  owner  and  bulii?oi. 
Robt    E    Riggs.    3312   26th    Ave. 

DWELLING  5-ro.>m.  $3000;  Lot  7. 
Block  14.  Ntirtl-*  Sacramento,  No 
8:  owner  and  builder.  Ira  Horner 
115   We.st    Bas-^ettlaw    Ave. 

DWELLING.  4-1')  .m,  $2000;  Lot  48- 
A  Garderland  District;  owner  nnd 
builder.  Roy  Kellev,  Rte  3.  Box 
571. 

DWELLING,  6-room,  Lot  38,  Schmit:'. 
Tract :  owner  and  builder.  Stanley 
B  Calwell.  Grant  Union  High  Sch. 

DWELLING,     4-r^om.     $2600 :     NF.'i 

Sec   31,    Twp   8:    owner   and    build 

er.   Camle   Sala,    Rle   1,   Box   6170 

DWELLING,  5-room,  $4000;  Lot  23, 
Blk  3,  Arcade  Park;  owner  and 
bMllder.  Fred  Heisel,  Rtt  7,  Box 
3642. 

DWEILING.  4-room.  2-room  Cabins 
$4000;     Lots    27     and    28,     Harkln;* 
Acres ;    owner    and    builder.    N     L 
Loftrldge.  31(j2   Sacramento  Blvd. 

DWELLING,  4-room.  $4500 ;Ptn  Im* 
6,  Blk  19,  North  Sacramento.  No  8; 
owner  and  builder,  F  J  Brorsen, 
2649  Castro  Way. 
DRUG  STOKE  BLDG,  $500G:  Lot  33, 
Sec  28,  Rancho  Del  Paso;  owner 
and  builder.  W  C  Riley.  Rte  7. 
Box    5479. 

DWELLING,  4-room.  $6000;  Lot  26. 
Rio  Linda.  Sub  No  2;  owntr  and 
builder,  A  R  Armabee.  P  O  Box 
191.  Ri(    Linda 

DWELLING,  5-room,  $5000;  Lot  41. 
Schmltz  Tract-  owner.  Conley 
Bowers,  Rio  Linda ;  builder,  Gor- 
don   H   Sodennan.   Rte  7,   Box    134(.. 

DWELLING,    5-room.    $5000;    Lot    8i, 
Rio  Linda,  No  1 ;  owner  and  buiid-  i 
er,   Robt   E   Webdell,    Box   643.    R'o  ' 
Unda.  I 

DWELLING.   5-room.    $5000:    I^tt    40. 
Marconi  Gardens:  owner  and  build- 
er A  J  Smith,  242  DeHcIa  St,  North  < 
Sacramento.  I 

DWELLING.  6-room.  $4000;  Lot  l>8. 
Bellvlew  Village;  owner  and  buiid. 
er,  N  N  Schneider,  2511  Carlsbnd 
Road. 

DWELLING,  6-room.  $7500;  Lot  62. 
Rio  Linda  No  2:  owner  and  build- 
er, Mrs  B  J  Hoffart,  Rte  J.  Box 
672X,  Rio  Unda. 

DWELLING.  4-room,  $7100;  Ixil  2. 
Cpiarleworth  Protoorty:  own»'r, 
George  Olaen ;  builder,  Frank  P 
Arlne,   Jr,   Rte   7,   Box   5156. 


RESIDENCE,  $8000;  Lot  11,  Block  2, 
AlbemaAo;  owner,  G  Ferrell;  build- 
er, O  C  Moroney,  1437  Drake  Ave, 
Burllngame. 

GARAGES.  $8000;  1143  Paloma;  own- 
er and  builder,  James  GIsao,  prem. 

MOVE  HOUSE  (and  new  founda- 
tion), $2600;  Lincoln  Ave;  owner, 
J  P  Gungelman ;  mover,  Hansen 
Bros. 

ADDITION  (to  residence),  $800;  1128 
Oxford ;  owner  and  builder,  R  L 
Hage,  premises. 

ADD  TO  PERMIT,  $5000;  Lot  18, 
Block  H.  Howard  Ave;  owner  and 
builder.  Ward  Tucker. 


DALY    CITY 


DWELLING  (6-room),  $6600;  Lot  7. 
Block  89,  Crocker  Tract;  owners, 
Mr  and  Mrs  Bobbins,  646  O'Farrell 
St,  San  Francisco;  builder,  SI  S 
Noble,  606  Noe  St,  San  Francisco. 


Completion  Notices 


CONTRA  COSTA  COUNTY 

Recorded  Acceptcl 

March  31.  1947— PTN  LOT  1  Blk  8, 
map  No  2  Walnut  HelThts.  Wal- 
nut    Creek.      Arthur    Muliinj     to 

Alan  M  Sill F.>bruary  25,  1917 

March  31.  U47— IX>TS  3:j  and  84 
Blk  178.  Walls  Addn.  Richmond. 
Fowlle,    Godwin    .ind    B  irncs    to 

whom  it  may  concern 

March   28,    1947 


SAN    CARLOS 


DWELLINGS,   $9,000.    2({«    Fir    (U    60 


CONCRETE 
CUTTING 

lY  HOUR  OR  CONTRACT 


All  Kind* 

Contrartor* 

Equipmani 

Ranlad  .  .  . 

Fully 

Maintained  8c 

Oparalad 


DOuglas 
4790 


Day  and  Night 

ROSENBERG  BROS. 

Ceafrocferi 

12  Oak  Grov  sf .  ^;%yi;.y;*  [ 


flip  ORIGINAL  Pre  sealed  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Parlifulars 


Trada  Mark  Rag.  U.  B.  Patent  Offlca 


DURANT  INSULATED  PIPE  COMPANY 

:Mfjf,rMrr,t       T  PALO    AlTO     CAL. 


Ofsfrfkafarf  By 

NEIL  H.  PETERSON  COMPANY 

112f  POLSOM  STtlir  tAN  MANCISCO  3.  CALIP. 

fi«M  UIMarlilll  tOM 


Waahlngtan,  Orafan  and  Tarrftary 

•f  Alaakai 

m.  H.  LANOOON  COMPANY 

7t  Vina  Mrsat 

•••tUa  1.  Waahlnatan 

■LUMt  Mt 


•eutham  Calif amlai 
■  NOLItH  A  LAUKR,   ttf. 

Laa  Angelas  t1,  Calif. 

Ph«na   RIohmond   Stlt 
1f7t  tauth  Las  Ansel* 


m 


-,n  i%m   f  II 


•<B*Mk 
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DAILY     PACIFIC     BUILDER 


MONDAY.  APRIL  7,  1947 


March  31.  Id47— LOT  246.   La   Salk 

HelRhU.    Unit    No    6.    Martinez. 

M  J  Waters  to  M  E  Valente 

.  - March   21,  UM7 

March    81     1947— LOTS    25   and    2f 

Bill  4.  Almond  Court  Addn.  Wal- 

Aprll  1,  1947— LOTS  47  and  48  Blk 

I,  Broadway  Addn,  near  Rich- 
mond. Wm  H  Nichols  to  whom 
it  may  concern .March  28,  liM7 

April  1.  1947— LOTS  35  and  36  Blk 

II,  Richmond  Center,  Richmond. 
Milton  C  Glldersleeve  to  whom 
it  may  concern March  26,  1947 


April  1.  1947— LOT  8  and  Plot  A 
Blk  N,  Lake  Orinda  Highlands, 
Unit  No  1.  Orinda.  Hildegard  C 
Friberg  to  T  D  Courtrig|ht  A  Son 
• March   27,   1947 

April   1,    1947   —   LOT  24,    Entrada 
Verde,   near  Walnut   Creek.     Ar- 
thur B  Cook  to  t^aul  H  Haller 
_ March    26,    1947 

April  1,  1947— LOTS  44.'?.  444,  44(5 
and  448,  Mira  Vista  Highlands 
El  Cerrito.    Myers  Conetr  Co,  Inc 

to  whom  it  may  concern 

March    28,    194; 


CLASSIFIED  ADVERTISING 


1—    MISCELLANEOUS 


Are  you  tntereated  In  well -trained, 
qualified      men?       SUPERINTEND- 
ENTS, ARCHITECTS,  BNOINiaDRa 
DRAFTSMEN,    SURVEYORS,  ESTI- 
MATORS,    SALES     ENGINEERS 
CONSTRUCTION      ACCOUNTANTS, 
.TIMEKEEPERS,    OFFICE    HELP. 
For  further  Information  call 
E.   STEVENS,   OArfleld   1617 
Teohnloal  Poeltlene  Agcnoy 


MEN  AV.VILABLE: 
ENGINEERS,  C.E.,  M.B..  and  E.E.. 
SUPERINTENDENTS,  COMM.  and 
INDUSTRIAL  GRADE ;  CARPEN- 
TER ?upt.s.,  WORKING  FOREMEN. 
ESTIMATORS.  ARCHITECTS. 
DRAFTSMEN.  ARCH.  STRUCT,  and 
MECHL..  SURVEYORS.  INSTRCJ- 
MENTMEN,  RODMEN,  ACCOUNT- 
ANTS. TIMEKEEPERS,  SALES  EN- 
GINEERS. A  complete  library  ct 
capable  men  to  choose  from. 
Call  « 

HENRY  HEIuBIG  or 
RALPH  OLSEN 
YUkon  6-C579 
This   AGENCY  is  designed  for  the 
Building  Industry 

(tf 


BOOKKEEPING  SERVICE 

Alt  taxes.  p.iyr3llc  tor  business 
firins,  contractors  and  individuals. 
No  account  too  large  oi  too  small 
SEabright   4462 (tf> 

SP'ECIFICATIONS,  expertly  typoa 
or  mimeographed.  Rm.  608 — 593  Mar- 
ket St      Phone  PRospect  7872. 

(4/14) 


2—     HELP  WANTED 

III   II  ^— »»~— — *ii^^^»^ifc«  ■  ■    , 

SENIOR  ARCHITECTURAL 
DRAFTSMAN.  Out  of  town  position 
MuEt  be  Ist  class.  Capable  of  sketch- 
es, working  drawings  and  details. 
Salary  will  be  satisfactory  to  a  fa^t 
worker,  uble  to  produce.  Phone  SU 
6169  for  appointment  (tf) 


SCHRAMM  60- in.  AIR  COMPRES- 
SOR,  used  less  than  100  hrs.  Santa 
Roaa  8490-W  (4/9) 

<?orrugate<i  alUMiKIUU  bUlfilfi'JPij, 
19  gauge,  .036-in.  45Hx96-ln.  Alum- 
inum Products  Co.,  3246  16th  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 

JAEGER  CONCRETE  MIXER. 
Model  14  EL,  pneu.  tired,  with  skip 
loader  and  water  tank,  as  is.  $1500. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  over 
hauled  and  rolls  retired,  as  Is.  $1200. 
J.  HENRY  HARRIS.  2657  Ninth  St., 
Berkeley;   phone  THomwall   7165. 

PL  Y  VVO  O  D 

All  sizes,  plain  or  restn  sealed  ply- 
wood available  In  any  quantity,  iu- 
cluding  truck  and  trailer  lots.  State 
amount  and  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   Fruitridge   Road 

Phone  Sacramento  6-6479 
P.  O.  Box  549     -     Sacramento,  Calif. 

(tf) 


ROAD  ROLLER,  lO-ton,  3-wheel; 
engine  and  wheels  in  first-class 
condition ;  bargain  price  |1(X>0. 

CONCRETE  MIXER,  14-cubic  foot. 
Rex.  4  solid  rubber  tires;  good  con- 
diUon;  price  $800.  2876  Hannah  St., 
Oakland,  HIgate  2490.  4/7 


ENGINEER,  capable  of  taking  full 
charge  estimating  and  field  opera- 
tions Sewage  and  Dralnline  woik.  Re- 
ply Box  41,  c/o  Dally  Pacific  Buiklar. 

(4/8) 


BARGES — Open— flat  deck  60  ft.  to 
110  ft.  long.  Some  only  four  years  old. 
All  in  GOOD  CONDITION. 
BAY  CITIES  TRANSPORTATION 
CO..  Pier  6,  San  Francisco.  SUtter 
3933. i/7 

PI.YWOOD,  %  -  in'ih  Waterproof. 
Idefc.1  for  form^.  .<»iib-fl<)0r3.  sheeting, 
:i6  ft.  JjCV  Hulls  stripoed  of  fittings 

GARDINER   MFG.   CO. 

HInch  TEmplebar  7823 
2711   Union   Rtrtet           -           Oaklanii 
(4/91 

Fans— BLOWERS 

COMPLETE  STOCK  AVAILABLE 

WITH   AC  110-220-V.  MOTORS 

Can  be  purchased  separately 

Or  we  can  make  complete  Installation 

PHONE  OR  WRITE  FOR 

CIRCULAR 

W.  B.  BAKER  &  CO. 

1110  Mission.  San  Francisco,  HE.  2676 


3— POSITION  WANTED 


CONSTR.  SUP'T  available  now;  W 
yre.'  experience,  public,  monuments!, 
hospital  bldgs..  housing  projects,  sew- 
age, water  fiUration  and  industrial 
plant  construction.  Quantity  siirvty 
works.  Take  full  charge  of  opera- 
tions. John  Gingrich.  1645  West  So- 
noma, Stockton.  Phoue  Stockton  2- 
0813.  (4/7) 


WANTED 


l^-Yd  CRAWLER  CRANE.  60-ft. 
boom,  clamshill  bucket.  Hogan  and 
Van  Gelder,  021  Bayshore  Blvd.,  San 
Francisco.     Phone    JUniper    4-6670. 

(4/7) 


FOR  RENT 


LtniBEK  UANDLINO  EOULP- 
KBNT:  CARRIERS.  8TACKER£>. 
TRUOK8.  Paclfto  Carriara.  Oakland 
kk  4-l«ftl. 


TIlANSITS;  $17  per  month;  LEV- 
EL.^ $14  per  month.  Daniel  McFar- 
land,  624  Second  Ave.  Phone  BA>- 
\iew   7804 


ITORIAL  PROBLEMS?  Our  jervicr 
.ind  supplies  will  assict  in  a  saving 
of  cost  and  time.  Industrial  .Service 
Co..  600— 16th  St..  Oakland.  Phone 
Twin  Oaks  6096  (4/7  > 


USED  DOORS  &  SASH:  Six.  3x7- 
ft.  X  2-ln.  Oak  veneer  finish  glare: 
twelve  8x19  in.  cabinet  doors.  Ply- 
wood and  finish  board  panel  1-ft.  11- 
m.  X  6-ft  3-in.  x  l-in.;  Dalmo  Sash 
with  hwd.  3ft.  0-in.  x  2ft.  9-ln.  x 
1%-in.;  six  lights.  Call  M.  Green- 
field. San  Aiis.lmo  2014.  <4/»* 


FOR  SALE 

LUMBER,  SOIL  PIPE,  SHEET 
ROCK;  FIR,  all  iiizes,  8p«clfle<< 
lengths;  PINE,  boards  kiln 
dried;  TIMBER,  any  length  and 
dimension;  MILL  WORK,  rail 
lien,  mill  work;  DOORS,  SASH. 
SHINGLES.  MOULDING;Wood 
Lath,  Metal  Lath,  Rock  Lath. 
Nails.   Plaster   Board,   Plywood, 

Oak  and  Pine  Flooring 

Carload  Lots 

AModated 

G«Mirttl  Contractors'  Scnrieo 

1151  Sutter  St..  San  Francisco  9 

PRo^pect  4500  or  2800 


ALUMINUM  SHKETS 
22-paupe,   3xl0-foet 
POWER  UNITS 
16-hp.  Continental  Oas«.  with  or  with- 
out 3^  kv     K^neiator 
WELDER  BARGAINS 
gtsjlinc    and    electric    driven,    n«  \ 
and  used 
STEEL  PIPE 
21 -in    diameter  x  iO  ft. 
NEW  DEPARTURE  BEARINGS 
larse    sizes.    6S1?,.   3^13,  3316.   .'•309 
STEEL    PLATK    AND    ANGLES 
04x'563xV{i-ln..  rM6-ft.  x  1,4 -in.  Angles. 
2x2x^-ln.    X    30-ft.,    L  1^x3x5/ 16- in     ;< 
20-ft  •    few    otl.er   sizes 
2-T6n    TRAILERS 
(tf)  I  pneumatic    tires.    4    wheeled,    elertrir 

PNEUMATIC  SAW 

12-inch   Ingersoll 

TRACK   FIN   PRESS 

Caterpillar,  hydaulic 

STEEL  TA.VKS 

l.V)  to  }<*  M.  gallon  rapacity 

TKAN.SFER  CARS 

st.indnrd     gau^fe,  ^4-in.    high.    20-f* 

long.  77-iii.  v/ide,  20-iri.  wheels,  15-in. 

I   !)ean'  frame,  wooden   bed 

D.   PETP.IE 

1203    Fairfax;     phone    Mission    0210; 

tver.ingi«  Fllhrmir  8856.  (4/3t 


SAN    MATEO    COUNTY 

Recorded  Completed 

March  31.  1917— LOT  25  A  26,  BLK 

N(  San  Bruno) ;  MorchanU  Nat'l 
Realty  Corp,  to  City  Cornice  Co. 
Inc    Mar   26.    1947 

March  31,  1947— POR  LOT  13.  Blk 
5:  595  Friendly  Acres.  Sub  1;  (3 
notices  of  completion  filed  on 
above  Poie.)  LAcey  &  White.  Inc 

to   whom    it   may    concern    

Mar    29     1947 

March  31^1947— LOT  12  to  17  Incl ; 
Blk  ID;  Lot  1  to  17  incl;  Lot  25 
to  37  incl;  Blk  7;  Rancho  Burl- 
Burl;  Burl-Buri  Homes,  Inc,  to 
Barrett  &   Hilp   Mar  27.   1947 

March  31,  1947— LX>T  22.  BLK  17: 
City  of  Visltacion;  Howard  S 
McLaln,  et  al  to  whom  it  may 
concern     Mar    29,     1947 

March  31,  1947— N  53  it  of  So  159.50 
LOT  23;  Alcorn  Tract;  Ira  E 
Bonde.  et  al  to  F  W  Winningan 
Mar     25.      1947 

March  31.  1947— LOT  5.  &.  POR 
LOT  4,  BLK  2;  University  Park 
Stephen    D    Bechtel,    Jr,    to    San 

Francisco   Bldg   Mntnce  Co... 

Mar  24,    1947 

March  31.  1947— LOT  9  &  10,  BLK 
39;  Central  Park;  Chas  T  Kemp. 
et  a:  to  M  J  Lovell  Mar  31,  1947 

March  31,  1947— LOT  1,  BLK  31, 
San  Mateo  Terrace;  Edwin 
Swanson  to  whom  it  may  con- 
cern     Mar    25.    1947 

March  31.  1947— POR  LOT  19  &.  21 
All  LOT  20,  BLK  17;  Woodland 
Place;  David  R  Garcia  to  Chas 
W   Lane    Mar  29,    1947 

March  31,  1947— LOT  11.  12.  15  & 
16.  BLK  6.  Belmont  Park;  Econ- 
omy Builders.  Inc  to  Stolte.  Inc 
Mar  29.  1947 

March  81,  1947— LOT  27,  BLK  1; 
Tract  560.  Suburban  Park;  H  J 
Dunlap.  et  al  to  whom  it  may 
concern    Mar  24,    1947 

March  31.  1947— LOT  7.  BLK  1; 
Purrott   Park;    J   Henry   Delaney 

to  whom  it  may  concern  

Mar    31,    1947 

April  1,  1B47— LOT  12.  BLK  1; 
Ravenswood  Villa;  "Wm  E  Bai- 
ber.  et  al  to  whom  it  may  con- 
cern      Mar    29,     1947 

April  1.  1947— PORS  LOT  2,  3  &,  4 
BLK  4;  PORS  LOT  3,  4  &  5, 
BLK  3;  PORS  1,  2.  5  &  9,  BLK 
4;  Sub  No  1,  Devonshire  FVop; 
C  D  Cunningham  to  btandish  & 
Gover    „ Mar    29,    19J7 

April  2.  1947— LOT  167.  THE  WIL- 
LOWS. Floyd  Lowe,  et  al  to  Bar- 
rett &  Hilp   Mar  28,    1947 

April  2.  1947— IDAHO  ST  &  MT 
DIABLO  Ave.  San  Mateo.  Ken 
Mon  Jow.  et  al  to  Sierra  Con.sl 
Co Mar    24.    1947 

April  2.  1947-LOT  17  &  18,  BLK 
6;  LOT  1  &  2,  BLK  10;  Shore- 
View  Tract ;  Newbridge  Park 
Realty  Co  to  Bell  Haven  Realty 
Co    _ Mar    31,    1947 

ALAMEDA  COUNTY 

April  4,  1947-/03  JOHNSON  ST, 
Albany.    Wm  L  and  Kditherlne  K 

Wallace   to   Harry    S  P.addock 

March    31,     1947 

April  4.  1947— ON  ANGUS  LANE 
N  50  ft  from  Mattox  Roaa,  Eden 
Twp.  A  V  Hanson  to  whom  it 
may  corcem Apxil  1,  1947 

April  4.  1947— FOOT  FARU  Street. 
Alameda.     Alaska    Packers.    A.ssn 

to   McGuire   i:   Hetter 

Match   31.   1947 

April  4.  1947—701  JOHNSON  ST, 
Albany.    Wm  L  and  Katherine  K 

Wallace   to   Harry   S   Paddock 

-April    2.    1917 

8AN    FRANCISCO   COUNTY 

Recorded  Accepted 

April  4,  1947— S  Lawton  82  E  30th 
Ave.  Arthur  and  Dorothy  Eisen- 

stadt  to  Simon  B  Misrack 

„.^ April    4.    1947 

Liens  Filed 


Non-Responsibility 


ALAMEDA  COUNTY 


April  3.  1947- LOT  1  and  ptn  Lot 
2.  map  Potts  Subdiv  portion  Lot  8 
Hitchcock  ppty.  Oakland.  Dud- 
ley J  and  Madeline  C  Kierulft' 
as  to  improvement  J  on  pioperty. 


SAN    FRANCISCO   COUNTY 


April  2,  1947—355  Stockton  St.  Gus- 
tave  and  Edward  Lachman  as  to 
improvements  on  property. 


Electrical  Permits 


SAN    FRANCISCO 


4e?5    6€  Entrada  Court ;  owner.  ; 

contractor.   N   L   Mang'anw;   survey. 

4626  1948  Pacific;  owner.  Daven- 
port; contractcr.  Mahoney  Elec  Co; 
1  cutlet;   1   switch;   1  plug. 

4627  1600  Clay  St,  owner,  First 
Baptist  Church  :  contractor.  Malm  & 
Welter;  1  outlet;  2  plugs. 

4028     314   7th   St;    owner,   ; 

contractor.  Malm  &  Welter;  2  out- 
lets. 

4629-31  2534-C8-62  42nd  Ave;  own- 
er. Standard  Bldg  Co;  contractor.  Arc 
Elec  Co;  9  outlets;  9  switchea;  10  pi 

4632  1796  San  Jose  Ave;  owner, 
Anderson ;  contractor.  Arc  Elec  Co ; 
altorations. 

4033  629  Alvarado;  owner,  Tyson; 
cutractor.   Arc   Elec   Co;    special. 

4634  516  Townrend;  owner,  Ratto; 
contractor,  G  Vaccarino;  5  outlets; 
I  switch;   6  plugs. 


OAKLAND 


POSITIONS   OPiN 


S-667  ASST.  ENGR.  civil  or  arch, 
with  3  years'  expir..  for  maintenance 
and  construction  Industrial  plants. 
.Sa'ary  open     Hdq.   San   Francisco. 

S-668  WATER  SUFT..  cxper.  in 
all  phases  of  operation  from  water- 
shed to  consumers.  Sal.  $6000  year. 
Apply  by  letter.    California. 

ENaiNEEIING  SOCilTlIS      ^ 
PEtSONNIL  SEtVICE.  INC. 

(AfiMiey) 
Newton  D.  Cook.  Hqr, 

S7  POST  ST.  S.  p.  4 

aAHM4  9249 


FOR  SALE 


AVAILABLE  FOR  IM1CEDLA.TF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
('HEET8,  standard  dimension.  Phoa* 
Mr.  Crandall.  SUtter  8366.  (tf ) 

New,  unuceil  K  ft  E  PAItAOON 
DRAFTING  MACHINE  with  Hcales 
Wni  sell  for  $81*.  Call  San  Bruno 
37S9  after  6  p.  m.  (4/9 1 


'gf 


GARDEN  FEN3E.  4-ft..  in  100-ft 
rolls:  FI^OR  CRANES,  2-ton.  port 
able:  STEAM  CLEANING  M^. 
CHINES,  portable,  for  machinrrj-, 
WELDERS,  gas  and  electric  driven 
Acfc  Mfg  and  Supply  Co.,  Mission 
nnd  HilUide;    Ph:.no   JUniper   4-8910. 

(4/81 


WIRE  ROPE.  %,  to  IH-ln.;  mos'- 

ly   neM .     I.,ll)eral   dl.-^oount    for   quuri- 

tlty.    SLINGS.  SHEAVES  8-  to  18-in. 

OARDINEFc  MFG    CO 

Hlnch   Tttmplobar   7823 

2711    Union  Street  •  Oakland 

(4/9- 


d6Nf  RA  d6§TA  CdbrJTV 


Recorded                                          Amount 
March   SI.   1047  -LOT  29.   Sun   Val- 
ley Estates,  near  Lafayette.  Ka- 
vert  Plumbing  &  Hcting  vs  Har- 
vey  J    LoSasso,   et  al $354.12 

March  31,  1917— LOTS  1  and  2  Blk 
32,  Original  Survey  town  of  Mar- 
tinez. The  Diamond  Match  Co  vs 
Motvin  W  Vtncint.  et  al        $4ir  65 

SAN    FRANCISCO  COUNTY 

Recorded  Amount 

April  3.  1947— SE  Mission  180  NE 
Preclta  Ave.  Frank.  Guido  and 
Arthur  Menicuccl.  doing  business 
as  Arc  Electric  Co.  vs  Coast 
Building  Co.  Charles  Rlchanbach. 
W  G  Mdnary  and  Helen  Euphrat 
(labor  and  materials) $46.30 

April   4,   1947— SE  4th  and  Clemen- 
tina.  Liberty  Glass  Co  v«  Coast 
Building  Co  and  Mra  A  Haspar- 
darvky    (labor  and   materials) 
$662.67 

— E  30th  Ave  260  8  Tara- 

val.  Wm  A  Gorman  vs  Stephen  M 
Kovacik  and  Peter  Gavazza,  do- 
ing business  as  Modem  Home 
Builders  (labor  and  materials).... 
$2,853.00 


45558  S774  Porter  St;  owner,  Lesir; 
contractor.  Kent  Klbbe;  service. 

45559  1422  Glenfleld ;  owner,  Owen ; 
contractor  L  R  Wallace  Jr;  switches; 
fixtures;  plugs;  transformer. 

45560  1422  Glenfleld ;  owner,  Owen ; 
contractor,  L  R  Wallace  Jr;  plugs. 

45561  8018  Hlllmont  Dr;  owner  and 
contractor,  Charles  M  Fiolay;  18  fix- 
tures; 22  switches;  9  plugs;  service. 

45562  5602  E  14th  St ;  owner.  Chas 
Swaff ord ;  contractor,  F*ledmont  Neon 
Co;  4  transformers. 

45563  382  MacArthur  Blvd;  owner, 
Frank  EUer;  contractor.  Radiant 
Neon  Co;  2  transformers. 

45564  3244  Telegraph  Ave^  owner, 
Merrill's  Drug  Store ;  contractor  Mat- 
son  Electric;  plugs. 

45565  1330  Washhigton  St;  owner, 
Doreney  Cleaners;  contractor.  Max- 
well Hardware  Co;  _. 

45566  1633  Broadway;  owner,  Kll- 
char  Co;  contractor,  T  L  Rosenberg; 
transformer. 

46567     2246  96th  Ave;  owner, ; 

contractor,    Capitol    Electric ;    1    fix- 
ture: 6  switches:   1  sign. 

45568  6430  Telegraph  Ave ;  owner, 
;  contractor,  Capitol  Elec- 
tric; 10  plugs;  transformer. 

45569  7979  Mountain  Blvd;  owmer, 
Lewis    Construction    Co;    contractor, 

45516  1713  Cha«e  St;  owner.  Mr 
Schiell;  contractor.  Clifford  Elec; 
outlets ;  switches ;  plugs. 

43517  1713  Chase  St.  o'\ner.  Mr 
Schiell ;  contrp.ctor,  Clifford  Elec ; 
fixtures. 

45516  1305  -  104th  Ave;  owner. 
C  F  Bainon ;  contractor.  Clifford 
Elec;    plugs. 

45519  570  3rd  St;  o.vner,  Iiwln 
Smith;  contractor,  Clifford  Elec;  fix- 
tures. 

45520  2431    5oth    Ave;    owner.    Mrs 
Freltat.;     contractor.     Clifford     Elec 
ser\'lce ;  electric  range. 

45521  1778  Market  St;  owner.  R 
Washburn  ;  contractor.  Clifford  Elec  ; 
fixtures. 

45522  3321  Bf-oadv;ay;  owner,  A 
Holme.s ;  contractor.  Matson  Elec; 
alterations. 

45523  4022  Huntington;  owner.  A 
Rinhut;  contractor,  Johnston  Elec; 
outlets;  switches;  plugs;  branch 
circuits. 

45524  :0409  Foothill  Blvd,  own- 
er, Golie ;  contractor.  Johnston  Elec ; 
outletf  ;  fixtures;  plugs;  branch  cir- 
cuits. 

45525  2938  Mth  Ave;  owner.  San- 
san;  contractor,  Johnston  Eke;  -ei - 
vice. 

45526  104.59  Edes  Ave;  owner.  Cozy 
Comer;  contractor.  Manning  &  Whit- 
taker;   sign;   neon. 

45527  195  Ridgeway ;  owner.  E  C 
Dorricott ;  contractor.  Dorrlrott ;  out. 
lets;  switches;  fixtures;  plugs;  mo- 
tors. 

46628  16C  12th  Sit  owner.  Klon- 
dike Cafe ;  contractor.  Manning  & 
WhitaKer;    !>ign 

45529  1536  E  12th;  owner.  Dicks 
Lunch;  contractor.  Manning  -  Whit- 
taker:   sign. 

4,%530  Mr,\  32nd;  owner.  Atlas 
Hosting  Co:  contractor.  Manning  & 
Whltaker;   mottirs. 

45531  724  7th  St;  owner.  Mack's 
Cafe,  contrnctor.  Manning  -  Whit- 
akor;    exhnu!«t    fan. 

-    -  - 


45532  8328  E  14th;  owner.  Harry 
Byrd;   contractor.   Manning    .    Whit- 

air  A|*  *     sifim. 

45533  2511  Adeline;  owner,  Cari- 
oca  Cale;  contractor.  Manning  - 
Whltaker;   sign. 

45534  2109  MacArthur;  owner. 
Little  Brown  Jug;  contractor,  Man- 
ing    .    Whltaker;    sign. 

45535  1089  23rd  St;  owne--,  1089 
Club;  contractor.  Manning  -  Whit- 
aktr;  sign. 

45536  425  Van  Dyke;  owner,  Tom 
Dale;  contractor,  Manning  -  Whlt- 
aker; furnace. 

45537  981  Aileen  St;  owner,  D  W 
Blair;  contractor.  Manning  -  Whlt- 
aker; furnace. 

4!5538  5617  Foothill  Blvd;  owner. 
Ed's  Tavern;  contractor,  Manning  - 
Whltaker;    sign. 

45539  1951  Leinert  Blvd;  owner. 
John  Ponticr;  contractor.  Manning  - 
Whltaker;    furnace. 

45540  6116  Doncaster  PI;  owner,  A 
R  Johnson;  contractor.  Manning  - 
Whitaker;   furnace. 

45541  Terminus  Piedmont  Ave- 
owner,  Minton  &  Kubon ;  contractor 
Haynes  Elec;   temporary   saw. 

45542  3581  Calandria;  owner,  Clau- 
sen; contractor,  Manning  .  1  Whitak- 
er ;   furnace. 

45543  5814  La  Salle  Ave;  owner, 
Wieben;  contractor.  Manning  ft 
Whltaker;    furnace. 

45544  1726  San  Pablo;  owner,  Lel- 
ter  &  Son;  contractor.  Manning  - 
Whitaker:     2    furnaces. 

45545  758  Rosemont  Rd ;  owner. 
Gaber  &  Damus;  contractor,  Man- 
ning .  Whitaker;  furnace. 

45546  694  Calmar  Ave;  owner. 
Clare  Antony;  contractor,  Manning  - 
Whltaker ;    motors. 

45547  341  Vernon  St;  owner,  Dr 
L  C  Lee;  contractor.  Manning  - 
Whitaker;    fumac* 

45648  1459  7th  St;  owner.  Mr  Ro- 
val;  contractor,  Grosso;  fixtures; 
service. 

45549  9348  E  14th  St;  owner,  Tal- 
co's:  contractor.  Elect  Prod  Corp; 
sign. 

4555C  3660  Broadway;  owner,  An- 
drew Williams ;  contractor,  Blec 
Prod    Co ;    sign. 

45551  2046  Franklin  St;  owner, 
Lindburgs;  contractor,  Elec  Prod 
&    Oo ;    ."ign :    new    installation. 

45552  3660  Broadway;  owner.  Lad 
ft  La«9ine  Baby  Studio;  contractor, 
Elec  Prod  Co;  eign. 

4.1553  3208  Grove  St .  owner.  Crisco 
Fainting  Service;  contractor.  Elec 
Prod    Co;    "lign. 

45555  7130  E  14th  St;  owner.  SUtc- 
mor;     contractor.     Elect     Prod     Co; 

»ign. 

45556  322  Bergedo  Dr;  owner  and 
contractor,  Carl  Jesch ; ;  addition ; 
special    owner's    p»rmit. 

45557  NW  corner  3760  »  14lh 
owner.  Cozy  Corner,  contractor, 
Spott;  new  Installation  (cold  cath- 
ode llghtingi. 


;-.tTRucTiniii.^ 

iii«earoBATt» 

220  lllont9om«ry  «tr^.  YUkM  •••W 
San   FranelMO  4.  Calif. 

Sacrament*  OMm: 
1014  •  tth  St..  Phan*  tsa.  ttS43 
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CONTRACTORS 
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LINE 

CONSTRUCTION 


EARTH 
BORING 


aaEa. 


National  Expansion  Joint  Co. 

MoMsfecfarar  oad  Dlsfrfbafor 
PIIER  lOARD  —  PELT-SIDID  ASPHALT  AND 
REPWOOD    EXPANSION   JOINT   PILLiRS 

DMrlkafor 
MARVEL-KOTE— ConcraH  Cmrtmq  Cemposad 
SEALZ— ExpoasloB  Joiat  Saoliag  CeaiM*"^ 

Coaipllat  wifk  Padarol  SpacMcotloas  SS-P-lJft 
FOR    CONCRETE    CONSTRUCTION 

333  Savaath  Stra«t         Uadarlilli  7172        Saa  Proaclsco  3.  CdH. 
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PLANS  and 
Speculations 


Westinghou.se  Electric  Corpora- 
tioji  which  recently  leased  the  Josh- 
ua Hendy  Iron  Korks  at  Sunnyvale, 
has  an  option  to  buv  the  plant  by 
Nov.  30,  1948,  for  $3,468,240. 
oOo 

Establishment  of  super  hi^rh- 
ways  and  efficient  train  service  be- 
tween San  Francisco  and  San  Jose 
will  be  the  objectives  of  a  rapid 
transit  committee  formed  Tues<:!a> 
night  in  Redwood  City  by  reprt- 
sentatives  of  the  counties  of  San 
Francisco,  San  Mateo  and  Santa 
Clara. 

oOo 

High  bid  for  the  $362,168-Sa- 
linaH  guayule  plant  was  presented. 
by  California  Mineral  and  Metals 
Products  Company,  at  $92,000. 

OQO 

A  senate  subcommittee  recom- 
mended establishment  of  the  $28,- 
750,000  naval  post-graduate  school 
at  Monterey. 

oOo 

The  state  division   of   highways 
has  submitted  sketches  of  a  pro- 
posed freeway  and  underpass  be 
'  neath   the   Garces    Circlye   to    the 
Bakersfield  city  council. 
oOo 

The  senate  finance  committe**  of 
the^  State  Legislature  approved  a 
bill  rtllling  for  a  report  by  May 
15  on  emergency  higher  education 
needs  in  the  Sacramento  and  Lo^ 
Anjreles  arf>as. 

oOo 

The  Bay  Area  Council'H  traffic 
and  transportation  committpe  has 
invited  communities  interested  in 
the  new  span  to  apply  for  hearing 
dates,   so  a   scehdule   may   be   set 

oOo 
Abandonment  and  removal  cf 
about  one  mile  of  track  oii  S.icra- 
mento  Street  in  Lodi  has  been  au- 
thorized by  the  state  public  utili- 
ties commission. 

oOo 
Creation  of  a  state  hou.sing  au- 
thority to  spur  construction  of  low 
rent  permanent  housing  in  San 
Francisco  was  endorsed  Dy  Mayor 
Roger  Lapham  this  week.  He  said 
the  measure  would  permit  the  cit; 
to  augment  federal  aid  with  state 
loans  to  finance  a  planned  pro- 
gram for  six  San  Francisco  pioj- 
ects. 

oOo 
Governor    Warren    may    call    a 
special  sespion   on   housing  "right 
away,"  he  said  today. 

OOO 

Mayor  Lapham  has  announced 
that  $56,450,000  will  be  asked  of 
the  voters,  to  cover  the  city's  traf- 
fic and  transportation  needs  only — 
unless  the  supervisors  enact  new 
taxes  in  the  meantime. 
oOo 

Greenwood  Avenue  sewer  dis- 
trict in  King  County.  Wash.,  wa.s 
advanced  $6,600  by  FWA  to  finance 
preparation  of  plr\ns  and  spcfifiicu- 
tions  for  a  sanitary  sewerage  sys- 
tem and  treatment  plant  to  cost 
$1,233,000. 

oOo 

WAA  will  take  bids  for  sale  <  *. 
buildings  at  Salinas  army  air  ba'^c 
on  April  17. 

oOo 

Butte  county  supervisors  h>»v.-^ 
arranged  to  buy  .33  acres  of  Grid- 
Icy  property  for  use  of  the  coun- 
ty's fair  grounds.    Price  is  $.11.00't. 


AED  to  Collect 
Scrap  Iron,  Steel 
In  National  Drive 


WASHINGTON.— That  old  bug- 
aboo, the  scrap  iron  shortage,  pop- 
ped back  into  the  news  tcdav  with 
announcement  by  the  Associated 
Equipment  Distributors  that  they 
are  launching  a  nationwide  drive 
to  bring  in  the  waste. 

William  A.  Danner,  president  of 
AED,  urgently  called  on  1,000  dis- 
tributors and  manufacturers  to 
start  at  once  sending  all  their  old 
scrap  to  the  nearest  dealer. 

Simultaneously  he  requested 
each  of  the  45  local  equipment  dis- 
tributor associations  to  organize 
their  own  .scrap  gathering  efforts. 

Immediate  action  is  renuired,  he 
feels,  to  avoid  a  lurther  slowing  oi' 
deliveries  of  construction  equip- 
ment. The  present  shortage  threat- 
ens to  curtail  these  deliveries  dras- 
tically. 

The  Scrap  Iron  and  Steel  Insti- 
tute points  out  that  most  steel 
mills  use  substantial  quantities  of 
scrap  material  in  makiiig  ordinary 
grades  of  steel.  They  mix  this 
with  raw  pig  iron  in  as  high  pro- 
portions as  50  to  50. 

The  scrap  used  for  this  purpose 
may  be  either  iron  or  steel  since 
it  already  has  been  refined.  This 
earlier  treatment  also  shortened 
ihe  process  in  new  manufacture, 
thereby  spcv'ding  the  mill  process 
and  increasing  capacity. 

Danner  declared: 

"Anything  made  of  iron  or  steeJ 
is  valuable  as  scrap — old  construc- 
tion equipment,  parts,  pipe,  worn- 
out  tanks,  boilers,  '?tc.  Search 
trough  your  equipment  yards  ar.o 
other  premises  for  «?uch  materials 
and  get  them  on  their  way  to  the 
steel  mills  and  foundries." 


Berkeley  Official 
Refutes  Statement 
A.B.  1332  Endorsed 

The  statement  that  the  Pacific 
Coast  Bldg.  Codes  Conference  rc- 
centlyi.went  on  record  opposing  A. 
B.  735 — a  fire  .safety  bill— was  re- 
fut«4L4oday  by  Harry  A.  Cobdcn. 
It  appeared  March  25  in  the  Daily 
Pacific  Builder. 

Cobden,  who  is  chairman  of  the 
state  committee  on  revision  of  the 
State  Housing  Act,  said  in  a  writ- 
ten statement:  "The  meeting  did 
not  go  on  record  opposing  Assem- 
bly bill  735. '  In  fact,  he  said,  the 
PCBCC  had  endorsed  A.B.  736  on 
February  20. 

Reaction  of  the  building  officials, 
however,  is  not  agreed  upon  ii; 
building  circlec.  An  architect  who 
attended  described  the  building  of- 
ficials' failure  to  go  on  record  as 
"only  a  hairline  distinction." 

Admittedly,  the  March  21  meet- 
ing was  called  because  some  of  the 
building  officials  desired  to  have 
the  endorsement  of  A.B.  735  lui- 
voked,  .and  to  swing  support  to  A. 
B.  1332,  which  is  patterned  after 
the  uniform  building  code. 

In  a  recent  interview,  Cobden 
freely  admitted  that  A.  B,  735  was 
not  perfect  legislation  because  ft 
was  hastily  drawn  up,  under  pres- 
sure because  of  recent  tragic  lire:-.. 
It  is  better  than  A.B.  1332,  he 
maintains,  on  grounds  that  the  lat- 
ter is  not  retroactive,  while  736  is. 

The  committee  chairman  point- 
ed out  that  a  companion  measure 
to    785   already    has    beer,    passed. 


^ F.  W.  Oo2h  lJw-»w«tlM 

Education  Committee  Consiilers  Proposals 
For  $50  Million  New  School  Construction 

By  PHILIP  G.   BRADY 
SACRAMENTO.— California    nil!    jrej    gome   $50    million    in    new 
schools  If  the  Legislature  passes  just   ten  bills  now  being  considered 
by   the  senate. 

Some  $30  milliim  of  tliis  sum  Arould  go  to  aid  in  povcrished  school 
districts  under  a  bill  filed  by  Senator  Fred  H.  Kraft,  (r.,  San  Die^o). 
a  pharmacist  and  accountar.i,   who  has  authored  or  co-authored   123 

hills   and    thrown   in    a   concurrent  ♦ ■ • — 

resolution  for  good  measure. 

The  other  bills  would  set  up 
state  colleg»;8  in  Chico,  San  Diego, 
Humboldt,  .Sacramento,  as  well  as 
two  colltges  in  San  l-Vancisco.  In 
addition,  the  state  would  construct 
a  chain  of  rado  stations  for  edi'cii- 
tional  purposes  ard  establish  a 
$760,00u  winc-makirg  .school. 

Of  immediate  niiportance  is  S.B 
1214  filed  by  .Sen.  Gerald  J.  O'- 
Gara  (d.,  San  Francisco)  which 
wo  aid  increas*?  from  $4000  to  $15,- 
000  the  cost  of  recanstruction,  al- 
teration or  addition  to  school  build- 
ings that  may  be  done  without  the 
approval  of  the  state  division  of 
architecture. 

Under  S.B.367  the  division  ol 
school  house  planning  would  be 
abolished  and  its  functions  trans- 
fexred  to  the  Department  of  Edu- 
( ation. 

Sen.  Kraft's  $30  million  measure 
is  bound  to  get  considerable  at- 
tention as  the  San  Diego  durggiut 
is  a  membei  of  the  education  com- 
mittee which  is  considering  it.  A 
similar  bill  (S.B.  388)  has  been 
filed  by  Sen.  DeLap,  Richmond  at- 
torney. , 

S.B.    238    would    create    a    state 
school     building    commission    con- 


Congresswoman  From 
California  Denounces 
Wolcctt  Rent  Measure 

WASHINGTON.  —  Helen  Gaha- 
ban  Douglas,  representative  from 
California,  is  the  latest  member  of 
congress  to  raise  her  voice  in  pro- 
test against  the  Wolcott  bill  which 
would  shift  rent  controls  to  ad- 
visory boards  and  eliminate  build- 
ing regulations  at  Federal  levels 
altogether. 

The  measure  as  it  now  lies  dor- 
mant in  the  housing  banking  and 
currency  committee  until  after  an 
Easter  recess  of  the  house,  would 
bring  down  a  double-barrelled  blow 
on  the  beads  of  50  million  rent 
payers  in  the  country,  she  main- 
tained. 

First,  the  congrsHswoman  said 
it  would  leave  the  tenant  without 
recourse  to  federal  support  in 
fighting  eviction  cases  and  rent 
raises  because  most  of  the  renter* 
cannot  afford  to  hiie  attorneys  to 
fight  out  their  caes  in  the  court"». 


-#- 


HEIMAN  SERVICES 
TODAY  AT  1 :30  P.  M. 


Funeral  services  for  Samuel  Hoi- 
man  will  be  held  Tuesday  after- 
noon at  1:30,  at  the  mortuary  of 
Halstcd  &  Company,  Sutter  near 
Polk.  The  well-known  San  Fran- 
cisco architect  died  here  Sur;lay 
afternoon. 

Surviving  are  his  wife,  Dorothy, 
and  two  sons,  Warren  and  Law- 
rence. He  was  a  member  of  Mavin 
Lodge  No.  191,  F.  A  A.  M.,  Sar 
Francisco  Bodies  A.  4  A.  S.  R.. 
and  Islam  Temple  A.  A.  O.  N.  M.  S. 


Posting  Ordinance 
Sent  to  Judiciary 
At  Builders'  Request 

A  proposed  ordinance  to  require 
a  posting  of  notice  of  issuance  of 
building  permits  which  came  be- 
fore San  Francisco  .•supervisors  fcr 
final  passage  Monday  was  referred 
back  to  committee  at  the  request 
of  Milton  W.  Morris,  representing 
the  Associated  Home  Builders. 

The  ordinance  would  force  con- 
tractors to  pay  a  ten  dollar  fee  to 
cover  the  cost  of  posting  notices 
at  the  site  of  new  construction  or 
for  work  on  existing  buildings,  o*- 
else  for  legal  advertising.  It  di- 
rects that  this  shall  be  adminis- 
tered by  the  officer  which  isue?  the 
permit  to  build,  presumablv  tlv 
city's  Central  Permit  Bureau. 

When  the  m.ntter  next  comes  up 
in  the  judiciary  committee,  the 
home  builders'  or^raiiizatioti  will 
ask  for  drastic  revisi ms.  Milton 
W.  Morris,  executive  serretMrv,  has 
stated  that  the  $10  fee  is  'exor- 
bitant and  that  such  posing  may 
be  justified  for  existing  stnictures 
but  is  not  where  new  construction 
is  concerned. 

# 


penoa 

Meantime,  it  was  pointed  out  in 
other  quarters  that  passage  of  the 
stringent  bill  promoted  by  the  stati 
division  of  housing  would  drain  off 
much  construction  labor  and  ma- 
terial at  a  time  when  neither  it 
over-plentiful. 

If  the  bill  should  become  law, 
hut  state  officials  overlook  failure 
to  comply  with  it  during  the  hou.«- 
ing  shortage  they  not  only  are  ig- 
noring the  "health,  safety  and  wel- 
fare" of  the  state  of  California- 
only  justification  for  such  a  law — . 
but  such  policy  would  be  an  open 
invitation  to  damage  suits. 
# 

Portland  Firm  Gets 
Guaranteed  Market 


STATE  LEADS  NAREB 

Membership  in  the  National  As- 
sociation of  Real  Estate  Boards 
jumped  1,259  during  the  first  quar- 
ter of  1947,  making  a  total  of  36,- 
500,  C.  Armel  Nutter,  Camden,  N. 
J.,  chairman  of  the  membershin 
committee,  announced  today.  The 
number  of  local  real  estate  hoards 
increased  10  to  a  total  of  891  dur- 
ing the  same  period. 

The  largest  gain.  444.  was  re- 
corded by  California,  which  moved 
its  total,  the  largest  of  any  state, 
to  6,073. 

# . 

DUPLATE  ADDmON 

PITTSBURGH.  —  Construction 
of  a  $.S85,000  addition  to  the  Du- 
tilate  department  at  Pittsburgh 
Plate  Glass  Company'.^  Creighton, 
Pa.,  nlant  will  be  started  early  ir. 
April,  according  to  Richard  B. 
Tucker,  executive  vice  president  of 
the  firm. 


Housing     Expediter     F'rank     R. , ^ „,^   „,   ,„..^  „,.„ 

Creedon   has  requested  the   recon-    coiiotruction    and    equipment   of 


senate.  This  commisition  would  dis 
tribute  the  $30  million  to  impov- 
erished school  districts  for  school 
building  sitetj,  construction  anu 
furnishing  of  school   buildings. 

The  bill  defines  an  impoverished 
school  district  as  one  whose  tax 
rate  is  within  one  -  half  cent  of 
maximum  and  whose  bonds  issued 
exceed  95  per  cent  of  the  limit  j 
Cost  of  administering  the  act, 
which  is  an  em.ergency  measure,  .h  I 
limited  to  ;?225,000. 

The  next  largest  individual 
measure  is  one  filed  by  Sen.  O'Gara 
to  establich  a  new  San  Francisco 
State  College.  S.B.  1490  appro- 
priate $500,000  for  ac(iuisition  «.l 
real  property,  while  S.B.  1489  call;i 
for  53,690,0(>0  for  construction  ano 
improvements. 

Sen.  O'Gara  also  sponsoiftd  a 
mi-asure  (S.B.  624)  calling  for  $1,- 
200,000   for  purchase   of   lard  and 


for  veter.ins,  leavinj.'  the  ex-service 
men  without  benefit  of  government 
allocation  of  materals  and  the  lim- 
itation  order  restrictions. 

j^ . 

Rec  Bureau  Orders 
Materials  for  Four 
Reclamation  Projects 


struction  finance  corporation  to  iie 
gotiate  3  guaranteed  market  con- 
tract with  the  C.  D.  Johnson  Lun;- 
ber  Co.,  Portland,  for  the  produc- 
tion in  1947  of  7,000  prefabricated 
houses. 

Called  Prenco  (for  Prefabrira- 
tion  Engineer  Company,  a  depart- 
ment of  the  C.  D.  Johnpon  Lumbei 
Co.),  this  house  represents  pre- 
fabrication  to  an  unusally  high  de- 
gree. The  house  is  shipped  from 
the  factory  already  assembled  into 
sections  instead  of  the  usual  pan- 
els; heating,  plumbing,  and  ele<'- 
trical  systems  have  already  be"n 
installed,  and  the  finish  paint  j«>b 
has  been  applied,  all  before  ship- 
ment from  the  factory.  The  sec- 
tions are  hauled  to  the  buildinc^ 
site  on  trailers.  At  the  site  the 
sections  are  placed  on  previously 
prepared  foundations  and  b<»lt*'d 
and  sealed  together.  When  utility 
conne.Hions  are  made,  the  house  is 
ready  for  r.ccupcncy.  A  six-man 
crew,  includirg  the  foreman,  can 
assemble  the  two  bedroom  house, 
ready  for. occupancy,  in  a  day. 


buildings  for  Hastings  College  o.' 
Law  at  .San  Francirco. 

Other  school  bills,  in  numerical 
order,  follow: 

S.B.  173  appropriates  unspeci- 
fied sum  for  construction  of  buiU'- 
ings  and  purchase  of  equipment  fm- 
Chico  State  College. 

S.  B.  189  appropriates  $2,200.- 
000  for  completion  of  constructii.;! 
of  b  n  i  1  d  i  n  g  s  ,  improvements  on 
San  Diego  State  College. 

S.B.  593  appropriates  $150,000 
for  acquisitirn  of  additional  real 
rcperty  for  use  of  Humboldt  H\s.V: 


prcpc 
College. 


S.B.  S?4  appropriate.!  $2,260,0f0 
for  construction  md  improvements 
at  Humbolflt   .<^tnte  College. 

S.  B.  909  appropriate'<  $750,00(1 
to  the  Re^rnts  of  the  LTnivcrsiiy 
of  California  for  construction  ai  d 
equipment  of  .n  vilirultural  buii*!- 
ing  for  research  in  wine  and  v-d- 
cuTture. 

S.B,  112.5  provides  $1  million 
each  from  balance  of  Fair  and  Ex- 

(Cootlnu«d  on  Pag*  7) 


Did  You  Know  That  • 


Glide  In  Overhead  Door  Company  has  opened  an  office  in  Sar, 
Jose,  at  403  Keyes  Street,  which  features  complete  stock  an<'  installa- 
tion facilities.    The  telephone  number  is  RAlIard  6161. 

oOo 

Loren  Cato,  formerly  assistant  acv«rtfplnt'  manan'pr  Arglo-Ca'i- 
fomia  Bank,  San  Francisco,  has  been  appointed  advorti.^ing  mana'^fer 


WASHINGTON. --Shipments   of 

asphalt  roofing  in   Februan-  were 

•^1   p*»r  ronf   greater  in   1947  than 

-y...-  — ..^,  — ...„.„.„_,  ..„„  „.w.  ..,,.,....„«  .i,i..,n,..,ni«;   iiiaiia-rw     \f)    1946.   according  to  figures   re- 

or  Jacuzzi  Bros.,  Inc.,  Richmond,  manufactun-rs  of  farm  and  industriai    lonspd  by  the  bureau  of  the  cenMis 


Materials  and  equipment  for  ir- 
rigation works  on  four  projects, 
and  construction  of  a  warehouse 
on  a  fifth,  have  been  ordered  by 
the  bureau  of  reclamation  under 
five  contracts  amounting  to  more 
than  half  a  million  dollars,  Secre- 
tary of  the  Interior  J.  A.  Krug  tn- 
nounccd  today. 

Two  of  the  contracts  call  for 
steel  reinfojcement  b«rs  for  canal 
liningf  on  the  Columbia  Basin 
project  m  Washinj^ton,  Commis- 
sioner of  Reclamation  Micha'el  W. 
Straus  ""aid  One  contract,  amount- 
ing to  $109,345,  provides  for  bars 
for  the  lining  of  tiie  West  Canal. 
Apprcximatelv  281,000  acros  will 
be  served  by  this  ciinal  which  will 
run  past  Soap  Lako  and  Ihe  town 
of  Ephrata  to  the  vicinity  of  Quln- 
cy.  The  other  contract,  amounting 
to  $97,463,  is  i"or  reinforcement 
bars  for  the  lining  of  the  Inlet 
F'eeder  C.inal  which  will  transport 
water  from  Grand  Coulee  pumping 
plant  diFcharge  pines  to  the  equal- 
izing reservoir  to  ne  formed  bv  tlie 
?<Joi'th  find  South  Coulee  dams. 
Bfttii  contracts  were  awarded  to  the 
.^'outhwett  Sfel  Rolling  Mills,  Los 
Angeles,  the  lowest  bidder. 

Power  cable  for  the  Keswick  and 
Shasta  Power  Plants  on  the  bu- 
reau of  rocLnniation's  Central  Val- 
ley proj'»ct  is  ordered  in  a  third 
contract,  amounting  to  $73,092.  The 
contract  was  awarded  to  the  Ger- 
eral  Electric  Company,  Denver. 
Shasta  Pov/er  Plant  ultimately  will 
have  an  Inrtalled  capacity  of  379.- 
000  kilowatts,  and  Keswick,  75,000 
■<ilowatts. 

MORE  ASPHALT  ROOFS 
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FHA  PERMITS  ISSUED 

SAN  FRANCISCO,  Calif.— Federal 
Housing  Admlniatratlon,  D.  C.  Mc- 
Qlnneas,  dlotrict  director,  815  Mont- 
ffoinory  St,  San  Francisco,  Calif.,  has 
anaeunced  the  following  list  of  per- 
mit* granted  by  the  above  office  for 
tho  conatructlon  of  dwelling  or  rental 
unit*  (other  than  for  owner-occu- 
pancy) In  the  San  Francisco  area  for 
applicants  a«  noted : 

1  UNIT— Pittsburg;  Charles  R  Rus- 
oey,  817  Columbia  Park,   Pittsburg. 

17  UNITS— San  Francisco;  Gus  Moel- 
lor  A  Sons,  6260  Geary  Blvd.  San 
FrancUco. 

9  UNITS— Sacramento ;  J  D  Smith, 
2956  23rd  St,  Sacramento. 

4  UNITS — Sacramento ;  Paul  T  Dong, 
8406  Stockton  Blvd,  Sacramento. 

9  UNITS— San  Francisco;  O  Green - 
leaf,  326  Halloway  Ave,  San  Fran- 
cisco. 

B  UNITS — Sacramento ;  E  A  Cochran, 
2725  7th  Ave,  Sacramento. 

2  UNITS— North  Sacramento;  Helen 
Erlckson,  1933  £1  Monte  Ave,  North 
Sacramento. 

2  UNITS— Capltola ;  A  T  Buck,  Route 
1.  Box  141D,  Santa  Cruz. 

1  UNIT— San  Jose;  H  G  "Wick,  342 
Westcourt,  San  Jose. 

2  UNITS  — San  Mateo;  Francis  H 
Kappeler,  716  Nevada  Ave,  San 
Mateo. 

1  UNIT— Pittsburg;  Charlea  R  Rus- 
sey,  817  Columbia  Park,  Pittsburg. 

2  UNITS  —  Sacramento ;  Herbert  F 
Morris,  3863  Jeffrey  Ave,  Sacra- 
mento. 

2  UNITS— San  Francisco ;  Peter  Mor- 

tensen,  3638  25th  St,  San  Francisco. 
S    UNITS— Redwood    City;    Uoyd    B 

Osborne,  4256  Jefferson  Ave,  Red- 
wood City. 
2    UNITS— Petaluma;    8    Rodrlgues, 

215  Kent  St,  Petaluma. 
4  UNITS— Oakland ;  M  J  Steffonscn, 

1300  Webster  St,  Oakland. 
2    UNITS  — Rlpon;    Alvln    TenDolle. 

Box  34,  Rlpon. 
2  UNITS— San  Jose ;  E  T  Komsthoef  t, 

701  Willow  Glen  Way,  San  Jose. 
2    UNITS— Fresno ;    Ray    Dunn,    3606 

Washington,  Fresno. 
2   UNITS— Stockton ;    Delucchl,   Gala 

Co,  Inc,  125  W  California  St,  Stock- 
ton. 
4  UNITS— Concord ;   David  Z  Davis. 

135  Cross  Rd,  Oakland. 
2  UNITS — Sacramento;  Roy  J  Brown, 

Route  7,  Box  4827,  Sacramento. 
1  UNIT— Santa  Cruz ;  Arthur  Stelner, 

28  Avalum  Ave.  Santa  Cruz. 
1    UNIT— Daly   City;    State    Building 

Corp,  1435  Paloma  Ave,  Burlingame. 
1    UNIT  — Elk    Grove;    Thurston    R 

Campbell,  Box  73,  Elk  Grove. 
1  UNIT— Watoonvllle ;  Anthony  San- 

cellleri.  Box  450,  Watsonville. 
1  UNIT— Ftesno;  Lauren  Turck,  1030 

Rowell  Ave,  Fresno. 
1   UNIT— Stockton ;   Percy  O  Orable, 

966  S  Ore  Ave.  Stockton. 
1  UNIT— San  Francisco;  Jack  Kelly, 

1508  Ocean  Ave,  SaJi  Francisco. 
1    UNIT  —  Sacramento;    2649    Castro 

Way,  Sacramento. 
62  UNITS— Pi  ttsburg  ;   Pittsburg 

Homes  Co,  9935  A  St,  Oakland. 
7  UNITS — San  Francisco;  J  &  S  Con- 
struction   Co.   156    Castenada   Ave, 

San  Francisco. 
12  UNITS— Fair  Oaks ;  G  L  Kimball, 

Route  1.  Box  41,  Fair  Oaks. 
1  UNIT— Sleepy  Hollow;  Frank  Heal- 

lon,  882  4th  St,  San  Rafael. 

1  UNIT— Salinas ;  I  R  Harrison,  641 
May  Ave,  Salinas. 

4  UNITS— Callstoga ;  R  W  Eaton, 
Washington  and  Gerrard  Sts,  Call- 
stoga. 

2  UNITS— Fresno ;  Charles  J  Vaglm. 
1462  B^nham  Ave,  Fresno. 

2  UNITS— Merced;  Board  of  Super- 
visors, Merced. 

2  UNITS— Stockton ;  Louis  Rublno, 
3311  N  Sutter,  Stockton. 

2  UNITS  —  Sacramento;  Charles  A 
Henson,  2209  11th  Ave,  Sacramento. 

10  UNITS— San  Mateo;  Quality  Home 
Builders,  2500  El  Camino  Real,  San 
Mateo. 

2  UNITS— Fresno;  Robert  W  Lee, 
2129  Blackstone,  Fresno. 

1.8 — COMMERCL\LBLDGS. 

4/8/47  4 

Building   Permit  Granted 

Owner    Will    Build 

Commercial    Building        Cost   $200,000 

OAKI^AND,  Calif.,   Alameda   County. 

475  12th  8t 
Owner — MacDonald     Products     Com- 


LUMBER 
DISTRIBUTORS 

of    SAN    FRANCISCO,    Ltd. 


pony,    1    Montgomery    Street,    tian 

Francisco,  Calif. 
Plans  by — Roseiyr.  &  Gartner,  Lloyd 

Gurtner.   AlA,  821  Market  St. 
Concnite  ad'Iitions  and  alterations. 
Contractor— Owner  will    build 


4/8/47  4 

Preliminary  Sketches  In  Progress 
Office   Bids.  Cost  15.000,000 

LOS   .ANIELES,  Calif..   Los   AngeleK 

Co.     Wilahlre    Blvd 
Owner — Prudential    Insurance    Com- 


pany of  America.  Carroll  M.  ShanUrt 

president,    V63    Broad    6U,    Newark, 

New  Jersey.    .    '   * 
Arf'hltects  —  Wurdenian   &   Beckett 

6636    Sunset     Blvd.,     Los     Angeled. 

CalU.    • 
No  details   decided  as   yet,   probably 

stone  on  a  10  acre  tite 


4/8/47  1 

Contemplated— City  Council  Approve^i 

Petition    To    Rezone    Property 
Ttlephono    Exchange    Building 


Building  Section 


SUB  -  BIDS  WANTED 

General  contractors  desiring  sub  bids  on  any  Job  are  Invited  to  make  known 
their  requlromants   In  this   column.    There   Is   no   charge  for  this   service 

Sewage  TroatWTeot   Plant  and  Appurtenance*,   FroanO;    BIdT  duo  Aprll~10 
10:30  A.  M. 
L)eLuca  ft  Son,  1746  Filbert  8t,  San  irranclsco   (ORdway  8600) 
irewhltt.  Shields  ft  FUher,  Paclflc-SW    toWg.,  Fresno  (Fresno  3-4267) 
Stanley  H.  Koller,  114  2t8h  Ave.,  San  Francisco    (SKyllne  0862) 
Juvenile  Hall.  Plumas  CountpT'BIds  due  A^rMTZrSO  P.  M. 
L.  Q.  Shall.  Routo  1.  Box  142.  Chlco  rChlco  1088* 

umgham   Const r.   Co..  6329  Eastern    Ave..    Sacramento    (Sacto.   6-6419; 
«.j:oniitr.  Co.,  Up  Maiket  .St.,  San  Francisco   (DOuglas  7516) 

"'ITtJicttTroll  *■'"«?'""''  ««''"'i''~««*'^«d-CTt77-Bidr5iJrApHM0r8-prM^ 
M„K       ,?     ;  *  Stevenson,  p.  o.  Box  165.  Redwood  Cltv  (R  C    4900W) 

Pacific ^oalr  ^V,."*^  ^J"'""  ^*'  "^'y  ^'"y   <J^'"«P*r  7.0477) 
>-e,ir   s«r?  .    ^o"Jo**®"'   ^"°   "**^    «^-   ^*"   Francisco    (Hlfimlock    5388) 
Wiinamri  «•   ^^  C'^^^'tlna   St..   «an   *-ranclsco    (GArfleld   8317) 
Williams  &  Burrows.  Inc..  lo  Oanfornia  Dr.,  Burlingame   (BurL  4-1796) 
Peter  Sorensen.   927   Arguellc,   R#»dwiod   City    (Redwood   City   2212) 
w^     Jl*'"?®"  <^°"«tr.  Co.,  S41  R,i3s  Bldg.,  San  Frarcl^co  (EXbrook  553^) 
wm     Uorstmeyer    Co.,    23    Mars.    .San    Francisco    (MArket    7239) 
^arKer,  Sttffens^^earce^^SS^South  Park.  Son  Francisco  (EXbrook  6631'  i 

"^"attVch^Bro.® ^T*""  ®*"''""'  "^^o^^^CltTTBld.  due  April  10.  8  P.  mT" 
M»K       ..  *  Stevenson,  p.  o.  Box  165.  Redwrod  City   (R    C    49o6w) 

Hut^er  Constr.  Co..  5998  Mission  St..  Daly  City   (JUnlper  7-0417) 

J^^tTr   Sart^H    ^T*.7'  ^'   '«*'^   ^'■'   ^^   ^arclscoTuKmlock   5388) 
wii?ram«l    «"'   ^^^  Clementina   St..   San   i^Yanclsco    (GArfield  8317) 
Williams  ft  BuTTOMH.  Inc..  lo  Ca-ifcmia  Dr.,  Burlingame   (Burl.  4-17»ti 
M.  J.  King.  Inc..  231   Frankim  .St..   San  *Yarclsco   (UNderhlll  f209) 
I'eter  borensen.  927  Arguello,  Re-iwood  City   (Redwood   City  2?12) 
Kjflsoii  A.  Cullcn.   Inc.,  478  Jack.son   St.,   San  UTanclsco    fSUtter  1951) 
Jas.  I.  Barnes  Constr.  Co.,  941  Ru«.<.  Bldg.,  San  Francisco  (EXbrook  55Si) 
wm.    Horstmeyer    Co..    23    Mars.    San    JHYancisco    (MArket    72S9) 
i^nrkor,  Steffen.^  &  Pearce,  135  South  Park,  San  Francisco  (EXbrook  663y; 

°"  A*!r''Fl^ld*'*RM    'h""    ^*"!**"'    Sii^*-    "68,    near    Merced;    Castle    Arr^ 
Air  Field;   Bids  duo  April   15    2  P    M. 

i?Hnit.f*r"l''c5°'"'*''-  '-'°-  "^^  """  **"**f'   S.   *■    (EXbrook   5532) 
w^n^l?"^   «  Summers.  696  Pennsylvania  St..  fc.  F.   (ATwater  2420> 

Hut!Zu   ?.     f      Jl"'  ^",^-  *^®  ^"""  ^^"  S'^"  Francisco  (GRaystone  30"^^; 
hJiltwell    Constr.    Co.,    4745    Geary    hivd..    8.    F     «HAyview    5947)       . 
Al.U8t.ite  Constr.  Co..  427  Bryant    St..  Snn   Francisco   (YUkon  6-i811). 
M.  &  K.  Corp.,  20C  Financial  Center  aiag.,  3an  Francisco  (EXbrook  7621) 
Kobert  McCarthy.   1050  Kirkham  St..  San   Francisco    (OVerland  4060) 
carl  N.   Swenson   Company.   Post   Office   Box  558.   San   Jose,   Calif omin 
(Ballard  2602) 

G ra m m a r  School   Addn.,  Danville   Union   Grammar  School.   Danville;    Btd» 

^•ayne  Constr.  Co.,  398  Fifth   St.,  San  Krancisco    (EXbrook   69^3) 
f^ter  Sartorlo.   263   Clementina   St..   .San   Francljco    (GArfield  8317) 
bwlnerton   ft  Walberg.   1723    Wehster   St     OaKland    (HIga,te   4322) 
Kobcrt   L.   Wilson,  427   Bryant  St..  San   Francisco    (YUkon   b-2710) 
John  E.   Branagh,   106  Sheridan   Ave.  Piedmont    (HUmboldt   6262) 
Carl   N.    S.venson   Company,    l»03t   Off'ce    Box   558.    San   Jose,    Callfom*a. 
'Ballard  •/>M2) 

liJroentraut  ft  Summers.  696  Pennsylvania  St..  S.   F.    (Al  water  2420) 
icobcrt  McCarthy,  1050  Kiikham  St.,  San   i<Yancisco' (OVerland  40ftO) 
B.  ft  R  Construction  Co.  110  .Marker.  St.,  San  Francisco  (DOuplas  7516) 
M.   ft  K.  Corp.,  2C0  Financla!  Center  Bldg.,   S.   F.    (EXbrook   7624) 
Municlpil    Sewage    Workr~Elffargement,    No    'it'%    Palo    Alto;    Bids    bue 

central  California  Constr.  Co.,  Inc.,   116  Erie  St     S.  F.   (HEmlock  7926) 
i.)eLuca  ft  Son,   1745  Filbert  St..   San   FrarciPco    (ORdv/ay  3600) 
Stanley   H.  Keller,  114  2t8h    Ave.   St.n   FranclHcj    (SKyllne   3862) 
Emergency   Housing;    Spec.   1837(1,   iitocklon;    Bide   9ue   April   Ifi.  2' 
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HHIOO,  Calif.,  Butte  County  .West 
Fcuith    and   Chestnut    Strect.s. 

Ownei^— Pacific  Telephone  &  Tele- 
graph Co ,  140  New  Montgomery 
Street.  San  Francisco.  Calif.,  P. 
W.  Foster,  (district  manager  pt 
Chlco). 

Includes  coaxial  cable  housing  struc- 
ture and  general   office   building. 

4/8/47  4 

Owner  Taking   Bids — On  General 
Cortract— Due    No    Dale    Set 

Demonstrating    Kitchen   ft   General 
Office    Bldg. 

I^S  ANGELES.  Calif.,  Los  Angele.s 
Coui.ty.  , 

Owner^-Swlft  &  Company.  H.  W. 
Ruskanr.p,  chief  eiicineer,  W.  A. 
Burnett,  mauagor  of  const ructlort, 
A.  M.  Ives,  in  charge.  Union  Stoclr 
Y,-\rds,    Chicago,    III 

Architect — Private  Plans  by  ownen; 
engineering    dept. 

Reinforced  concrete  con.structiop 
throughout  2  stories,  110x100,  in- 
cludes genera!  offices,  supt.  officf, 
employment  office,  medical  of- 
fice. cafet»;ria  .demonstration  kit- 
chen, general  contract  include* 
smooth  roofing,  asphalt  tile  floor- 
ing, plumbing. 


Owner  —  Un«on  Hill  Elementary 
School  District.  P.  J.  Bosanko, 
clerk.  Union  Hill  Elementary 
School   Bldg..  near  Grass  Valley. 

Archltest— Charles  F.  Dean.  Califor- 
nia State  Life  Bldg..  Sacramento, 
Calif. 

Includes  two  classrooms  and  altera- 
tions   tc   kitchen. 
Pl.^ns  and  .specifications  obtaluahle 

from  the  architect's  office  upon   de- 
posit   of    $25 
Each  bid  must  be  accompanied   ^y 

B  certified   check,  rashler'b   check  or 

bidder's  bond   for  S%   of   the  amount 

of   the   bid.  payable  to  the  clerk. 
The     fclloA'lng     Contractors     have 

t.aken  out  plans : 

Paul  I.  Jenks,  Rt.  2,  Grass  Vallev. 

Calif. 
W  .E.  Frve,  125  Townsend   Slreet, 

Grass   Valley,    Calif. 
Lawrence    Construction    Company, 

."^020    V    Sacramento.    Calif. 

4 /8/47  10 

To   Prepare   Plans 

Museum  (Rehabilitate) 

SAN  FRANCISCO,  Calif.  San  Fran- 
cisco Mu.seum  of  Art  War  Memor- 
ial  Building.  Van   Ness  Ave 

Owner  —  City  and  County  of  San 
Franclsc. 

Architect— MUton  Pflueger.  680  Mar- 
ket St..  San  Francisco,  Calif 
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Preliminary  Plans  In  Progress — CPa 

Approval    Granted 
Remodel  Office  Bldg.         Cost,  $85,000 
SAN  FRANCI.«CC.  Calif.    440  Turk. 
Owner— Housing    Authority    of    City 

and   County   of   San    Franclt>co,   440 

T'jrh  Street. 
Architect— Fraticis   J.    McCarthy,    693 

Mies»ion   St..   San   Francl.-'co.   Calit 
Remodel   interior  of  2-8tory  building. 


4/8/47 

Contract   Awarded 

Shop    Building  Cost   $106,820 

WILLOWS.  Calif.,  Glenn  County 
Glenn    Coiinty    High    School. 

Owner — Glenn  Coimty  High  School 
District,  C.  C.  Davis,  superintend- 
ent :  James  Boyd,  president.  Board 
of  Trustees.  Courthouse.  Willows 
Calif. 

Architect — Masten  &  Hurd.  526  Pow- 
ell   St.,    San    Francisco.    Calif. 

Steel,  one-story,  wood  and  composi- 
tion roof,* and  alterations  to  exist- 
ing basement  and  walls  of  pre^eht 
school   building. 

Contractor^— James  H.  McFarland,  2*6 


9-10--EDUCATIONAL 
BUILDINGS 


4  /.S/47  9 

Owner  Taking    Bids — Due   May  9 
Cold    Storage    Plant        Cost    $300,000 
OLYMPIA,  Washington. 
Owner — Port    of    Olympia,    Board    of 

Ccmmis.sloners,    Olympia.    Wash. 
Relnfurced    concrete    3-3tory.    70x102 

ft    v.lth    1 -story  extension    housing 

machine     room,    small    office    and 

loading  platforms. 


Henry  Arlan  Construction,  4142  Geary  Blvd.  San  Francisco  (BAyvlw  3170) 

Addn.  to    Lincoln   School7~Keeclfey7T:altf.;    b'ds    Due   A'pFini ^ 

Midatate  Constr.  Co.,  427  Bryant  St .  Sfcn  Kroncisco   (YUkon   6-2«]lt 


4/8/47  9 

Owner  Taking  Bids — Due  April  lb, 
8     P.     M. 

Bidders    Figuring 

School     (Addition) 

NEAR  GRASS  VALLEY.  Calif.,  Ne- 
vada County. 


OVERHEAD  GARAG£  DOORS 

BISIDtNTIAl    onrt    fOMMIIIildi 


«^««S 


PANIl  AMD  HOSIIC  DOOHi 
H  A  R  D  VV  A  0  I  AVAKAtli  1.  R 
All       TYPIS      Of      GASAGIS 


ELECTRICALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Phon*  Olympic  6312 

5420   San    Pablo   Avo.,   OAKLAND 

• 

Phono  JUnlper  4-7897 

S731   MIoslon.  SAN   FRANCISCO 

• 

403    Keyes    St..   SAN    JOSE 

Phone  Ballard  6161 


Ue.jry   St.   Widening;    Spec.  20177;    Bids    Due   April  9,   2:30  P.'Mi 

.*.'.*    ^    Oorp.,  200  Financial   Center  B  dg..   S.    F.    (EXorook   7624) 

Move  and   Re-erect  3  BIdgs.,  Davis  Campus;    Bids  Due  April  9.  2.00  P.   M.' 
M.   &  K    Corp.,  200,  Financial   Conier   Eldg     S     F.    (EXDrook   76^41 
J.   A.    Bryant,   1816  Capital   Streot.    Vahcjo,   Calif.    (VAllejo  2-4440) 

Amir  I  c  an"  L  u  t  h  eran   CIvT"  B  ur  lingame;    Bids   Due   Apr>i   9T$T00   P.   M. 
Carriiro  &  Ga  iticr,   365  Ocean   Ave.,   San    Francisco    (JUnlper   4-8081) 
ivirific  Coast  ISviilders,  2.')L;0  18th  Si  ,  Sr'an  Francisco,  Calif.,  (Hi:;mlock  53»h) 

Partially  Conitruct'^lmwood   Elementary  School,  Stockton;   §ids  due  Apnl 
18,  4:00  P.   M. 
S.    C.   Giles  &   Company,   319   Elks    Bidg.,    .Stockton    (Stockton    7-/b<9) 


Electra    Powerhouao,    Amtidor   County;    Bids    Duo    April    16 

Utah  Constr.  Co.   (Att  D.  W.  MoJfati,  111  New  .Mcntcomery  Street,  v.*n 

l>ranclsco  (GArfield  8743) 

Vonnell  Company.  Inc.,  Ill  Sutter  St..  San  Franct.ico  Calif..  (Ordway  767M 
Braso^Factory~RlchmondPBrdTlli»o   A'prll    18 

fcimpire  Oonptr.  Co.,  Ltd.,  344  Harriet   St.,  Sin   Fmncl.sco   'HEmToc'<  34<K) 
Factory    t3ullding.    American    Hadlatcr    &    Standard    Sanitary    Corporatior 

Richmond,  California;   Bids   Due  April  18. 

Louie  C.  Dann  Company.  Monadncck  Building,  San  Francisco,  CallfonilH. 

(YUkon  6-1471) 

Swlnerton  &  Walberg.  1723  Webster  Street,  Oakland.  Calif.,   (HIgatc  4322* 


PLANS  ON  FILE 


The  following    list  of   plans  and    specifications   for   construction 

projects  are  now  available  for  inkpecticn  at  the  office  of  DAILY 

PACIFIC    BUILUkH,    465    Tenth    Street,    fiajn    Francisco 


DOU&L4S     f  \R 
PONDEROSA      PINE 
REDWOOD.      CEDAR 


Work 

Emergencv  Hoiislng:  NOy  14307 
Public  Works   Building 
Electrical    Dl.ttribution    System 
Pile   Foundations.   J\itc   Mill 
Water  Service  Repairs 


Loeatlen  Bid  opening  uate 


Stockton 
Sacramento 
Yountville 
San   Quentln 
Modesto 


4-16 
4-15 
4-1. -i 
4-15 
4-io 


LUMBER 


TIMBERS 


SHINGLES    6    SHAKES 


367    BAYSHORE 

BOULEVARD 
Phone  ATwafcr  8174 


Associated  Wood  Products  Co. 


"^H  Wood.  We  TWa" 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


iRuiin  pninTs 

ore   laboratory  Controlled 
to    Professional   Painters 
High   Standards 

iRUJin  pninr  compnnv 

4th  &  Addison  Sts  •  Berkeley  1,  Calif. 
L  Phone:  BErkeley  3440 


i«,«ir,is 


.      ^^^ 


*~r^\7,» 


"&a/n 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Wall   Coblnets 

Floor  Cobincfs 

TO  FIT  ANY  KITCHEN 


»       NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET      SAN  FRANCISCO 
UNdorhill  2727 


•.■.•(r?T3-A-T,« 


TUESDAY.  APRIL  8.  1947  . 

Laguna    Honda     Blvd..    San     Fran- 
cisco. Calif. 


DAILY    PACIFIC     BUILDER 
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Working    Drawings    In   Progress 
Swimming    Pool   A   Gymnasium 
EUREKA.   Calif..    Humboldt    County 

Eureka   High    School    . 
Owner— Eurtka    City    School     Boani. 

Harold  W."  Adams,   Superintendent. 

Eureka.  Calif. 
Architects  —  Masten  and  Hurd.  526 

Powell   Street.   San    Francisco,   Cal 
Oymnasium      buil«iing     25.x250;      an<f 

Mwimming    pool. 


11—  HOSPITALS 


4/8/47  9 

Working    Drawings    In    Progres 
Elementary   School  Cost   $104,000 

RED   BLUFF,    Teh.an-a   County.    Siie 

on    W.    Walnut    St. 
Owner— Red     Bluff     School     District. 
W.    M.     Metteer,    district     superin- 
tendent of  schools,  Red  Bluff,  Cal 
Archltesct    —    Maaten    &    Hurd.    526 
Powell    St.,    San    Francisco,    Calff 
Includes   six  classrooms. 


4/8/47  g 

Working  Drawings   In   Progress 

School    Buildings    (4) 

SAN  BRUNO.  Calif..  San  Mateo  Co. 
San  Mateo  Union  High  School,  west 
of   El   Camino   Real. 

Owner  —  Son  Mat-o  Union  High 
School  Dl.^trict,  W.  T.  Van  Voris 
superintendent,  I3elle\-ue  Ave.,  and 
Delaware    St..    San    Mateo.    Calif. 

Supen'i<:ln»j  Architect— Arthur  Brown 
Jr..  231  Kearny  St.,  San  Francisco, 
Calif. 

Architect  —  Ma.<-ten  &  Hurd,  526 
r-)well   St..   San   Franci.<?co,   Calif. 

Concrete,  two  stories,  modern  de- 
sign, to  include  sdininistratlon  ard 
cla.ssrojm  building,  .shop.  cafetHijo 
and    girls'    gymnasium    buildings. 


4/8/47  1 1 

Plans   Completed 
Owner  To   Ask   Bids  Soon 
Veterans'    Hospital         Cost   $4,634,672 
FRESNO,   Calif.,    Fresno   County.  20- 
acre    site    on    N.    Fresno    St."  near 
Clinton  Ave.,  immediately  north  of 
the    clty'.s    housing    project,     Fun- 
ston   Place. 
Owner   —   Veterans'    Administration. 
Frark    H.    Dryd^n,    chief    of    con- 
struction. Wa.shmgton.   D.   C. 
Architects    —    Ma.sten    &    Hurd,    526 

Powell   St.,   San   Francisco.  Calif. 
Engineers— Huber  &  Knnpik.  1  Mont- 
gomery   St,    Sat'    Francisco,    Caiif 
Steel  and  concrete,  7- story  .md  basf. 
nient    and    sub-basement;    includ*^-' 
beds  for  ?50  patients,  surgical  and 
operating  suiles,  laboratory,  service 
room,     dental     offices.     X-ray     de- 
pirtment,   chnpel,   physical  therapy 
room,     dining     room,     out-patients' 
dtpartniert,  nharmacv,  adminlstra- 
tive  and  clerical  departments,  au- 
ditorium and  theater,  kitchen,  laun- 
dry, repair  shops,  morgue  and  cen- 
tral   supply    unit'?,    four    elevators, 
dumbwaiter    system,    complete    air 
conditioning  ^y.stem    Eventually  an 
estiuiated   .$15,000,000   v%ill    be   spent 
on  the  nospifal  over  a  15-year  pe- 
riod,   including    expansion    of    hed.s 
to    ufcommodate    1500    patients    by 
addition    of    wings    to    the    initlHl 
unit.-i.  quarters    for   nur.se.s  and   al- 
teidants,  duplex  apartments  for  the 
staff,    a    manager's    residence,    gd- 
rage,  power  hou.se,  etc. 


PAGES 
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Contemplated — 

Hospital    Building  Cost,   $200,000 

NEVADA  COUNTY.  California. 

Owner--Placer-Nevada-SJerra    Coun- 
ties Medical  Society,  c/o  Dr.  O.  F. 
Lang,    Chief  of    Staff,    Community 
Clinic  and  Hospital.  138  S.  Auburn 
Grass  Valley,  Calif. 

Architect— Not  selected. 

60-bcd,    reinf.    concrete,    2-story. 


4/8/47  11 

Owner    Talking    Bids — June    11,    2    P. 

M.— Painting   and    Misc.    Repairs 
SEATTLE,    Wash.     U.    S.    Immigra- 
tion Station  and  Assay  Office  Bldg. 
Owner— Federal  Work  Agency.   F'ub- 
lic  Buildings  Admlp.,  Office  of  the 
District    Engineor.    838    U.    S.    Ap- 
pral.icr's  Bldg.,  San  Francisco,  Cal. 
Flaii.s  by  owner. 

Interior    and    exterior    painting    and 
miscellaneous   repairs. 
Plans     and     .^p  deifications     obtain- 
able   from    the    above    office    of    tho 
District   iSngineer. 


14-17— PUBUC  BUILDINGS 

4/8/47  jg 

Owner    Taking     Bide—Due     ^ay    14 

2   P.    M. 
Painting    A    Repairs 
ALBANY,   Oregon    U.   S.   Post  Office 

Building. 
Ownei^-Fedcral  Works  Agency.  F\ib- 
lic    Buildings    Adminlstnition,    Of- 
fice  of    the    District    Eif^'ineer,    .S3S 
U.     S.     Appraiser's     Building,     San 
Francisco,    Calif. 
Plans  by  owner. 

Interior   and    exterior    painting    and 
miscellaneous    repairs 
Plans    and     specifications    obtain- 
able   from    the    above    office    of    \Yo 
District   Engineer. 


22.26--RESIDENTL\L 
BUILDINGS 


12-13--INDUST1UAL 
BUILDINGS 
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Owner  Taking  Bids— Due  April  10, 

8  P.  M— Bidders  Figuring 
Grammar  School  (Addition) 
DANVILLE.  Calif.,  Contra  Costa  Co. 

Danville  Union  Grammar  School. 
Owner  — Danville     Union     Grammar 

School   District,  Danville,  Calif. 
Architects— W.  G.  Corlett  and  Arthur 

W.    Anderson,     Bank    of    America 

Bldg.,   Oakland.  Calif. 
Wood    frame   addition    equivalent   to 

four  classrooms. 

The     following     contractors     have 
taken  out  plans: 

Payne  Construction  Co.,  398  5th  St., 
San  Francisco,  Calif. 

Peter  Sartorlo,  262  Clementina  St., 
San  Francisco,  Calif. 

Swlnerton  &  Walberg,  1723  Webster 
St.,  Oakland,  Calif. 

Robert   L.   Wilson.   427   Bryant   St, 
San  Francisco,  Calif. 

John     E.     Branagh.     105     Sheridan 
Ave..  Piedmont,  Calif. 
C.    F    Parker,    1644    Monterey    Blvd., 
San   Francisco,   Calif. 

William  M.  Greuner  Jr.,  2727  Parker 
St.,  Berkeley,  Calif. 


4/8/47  •     11 

Owner  Taking  Bids— Due  About  April 
25,  10  A.  M.  (TImo  Extended   From 
April  7) 
John   Moses  Veterans'  Hospital 
MINOT.  N.  D. 

Owner— U.  S.  Veterans'  Administra- 
tion, L.  H.  Tripp,  director  of  con- 
struction. Veterans'  Administration 
Bldg.,  Washington,  D.  C. 
Owner's  Agent— U.  S.  War  Depart- 
ment, district  engineer's  office,  Col. 
E.  H.  Walter,  district  engineer.  Fort 
Peck,  Mont. 
Architect— Private  plana. 
Brick  and  reinforced  concrete.  Work 
includes  main  hospital  (150  beds), 
nurses'  quarters,  manager's  quar- 
ters, apartment  buildings,  store- 
hou.se,  garage,  boiler  house,  utility 
building,  laundry  building,  lnclnera« 
tor  building  and  stack,  roads,  water, 
paving,  sewage  collection  system, 
water  supply,  elevated  water  stor- 
age tank,  electric  and  heating  dis- 
tribution systems. 

A  deposit  of  $50  win  be  required 
for  each  set  of  drawings  to  Insure 
their  return  In  good  condition.  This 
depo.sit  shall  be  In  the  form  of  a 
United  States  money  order  or  cer- 
tified check,  payable  to  tho  Treasurer 
of  the  United  States  and  mailed  to- 
gether with  the  request  to  the  dis- 
trict engineer.  Fort  Peck  District, 
Corps  of  Engineers,  War  Department. 
Fort   Peck,  Mont. 


TODAY'S  BID  OPENINGS 


4/8/47 

Plans    Nearing   Completion 

Factory    Building    (2nd    Unit) 

Approximate    Cost     $100,000 

REDWOOD  CITY,  Calif.  San  Mateo 
Countv.  Ten-acre  site  in  Dumbar- 
ton Acre3  on  northerly  line  of 
Sprir.g    St 

Owner  —  Chemical  Process  Co ,  %8 
Sutter   St.,    San    Frfjncisco,   Calif 

Architect  —  Morgan  Stedman,  l&O 
Univenstv  Ave.,   Palo   Alto.   Calif. 

Structural    Engineers— Hall   &    Prcj, 
noff.    25!     K.arnv    St.,    Siin    Fmn- 
clsco,  Calif. 

Structural  steel,  corrugated  siding, 
part  one-  ani  part  two-story,  elf- 
v-ited  slab,  80x200  (Construction 
under  way  on  first  unit,  lest  lab- 
oratory to  cost  approximately  $1."?.. 
500.)  ^ 


BUILDING  PROJECTS 


Bid  Opening  Date  '         Project 

4-  8— 10.00  A.M.— Loam   Storage  Shed     San  Francisco 

:"  »      2:00  P.M.— Bear's  Cub  Den  and  Yard     San  Francisco 

4-  8—  8:00  P.M.— School  Buildings      Olldale 

4-  8—  1 :00  P.M.— City  Hall  Alterations     Oakland 

■<-  8—  4:00  P.M.— Primary  School  Building    Olldale 


Noted  In 


4-  8—10 
4-  8—10 
4-  8—10 

4-8—8 
4-8—8 
4-  8—10 


_  ENGINEERING  PROJECTS 


Issue 

8-17 
8-17 
3-26 
3-26 
3-28 


:00  A.M.— Highway  Project,    Marion  County,  Oregon 

:00  A.M.— Grading  Project       Marion  County,  Oregon 

:00  A.M.— Grading  and  Bridge     Marion  County,  Oregon 

:00  P.M.— Meek   St.   Orchards  Sewers     Hayward 

:00  P.M.— HUlcrest  Knolls  Sewers     Hayward 

:00  A.M.- Highway  Project  (Unit  1 )     Marlon  County,  Oregon 


4- 
4- 
4- 
4- 
4- 

4- 
4- 
4- 
4- 


:00 
:30 
:00 

:00 

00 


SUPPLIES  AND  EQUIPMENT 


S-18 
S-18 
3-18 
3-10 
3-19 
S-18 


4/4/47  12 

Contract  Awarded — Work  Just  Start' 
ed— Paint  Factory   Buildings 

Total   Est.  Cost,  $482,000 

VERNON,  Calif.,  Los  Angeles  Coun- 
ty.   3107  E  26th  Street. 

Owner— National  Lead  Co..  932  Wil- 
son St.,  Los  Angele.^.  Calif. 

Consulting  Structural  Engr.— John  J. 
Gould,  Financial  Center  Bldg.,  San 

.     Franci."5Co,  Calif. 

Reinforced  concrete,  3  -  storj-  paint 
factory;  reinforced  co.icrete,  ono- 
story  office  building;  reinforced 
concrete  1-story  warehouse. 

Contr.ictor — Fred  E.  Potts  Co..  2916 
12th  Ave.,  Los  Angeles,  Calif. 

4/8/47  •     12 

Low  Bidder 

Machinery  Manufacturing  Plant 

SOUTH  SAN  FRANCISCO,  Calif., 
San  Mateo  County. 

Owner — Machinery  &  Equipment  Co., 
705«  Brannan  St.,  San  Francisco. 
Calif. 

Architect  and  Engineer — Bamberger 
&  Reld.  110  Market  St.,  San  Fran- 
cisco, Calif. 

Wood,  aluminum  wall  siding  (now  in 
possession  of  owner),  wood  saah 
and  trusses,  one-story,  42x104  ft 

Low  Bidder  —  Rademann-Guisto,  40 
Ringold  St.,  San  FYanclsco,  Calif., 
$17,260. 

* ^ . 


4/8/47  -, 

Completing    Plans — To    Be   Submitted 
To  County   Planning  Commission 
and    City    Engineer    Within    One 
Week— First    Unit    of    Ten     Hor»es 
Expected   To   Be  Underway 
Within  a  Month 
Residences    (54)        Est.    Cost   $500,000 
PITTSBURG,     Calif..     Contra    Co.sl.i 
Co.    lO-acre   tract    south    of   Monte- 
zuma   St.    near    the    Pioneer   Dali-j 
roao,   to   be   called    Bay    View    Ad- 
dition. 
Owner  — Pittsburg    Home    Company, 
James  \.  White.side   preslder.t.  rif-O 
Alvarado     St.,     Kurllngame.     Calif 
John    E.    Kenny,    vice-president,    ] 
Brooksi.le  Court.  .San  An^  eimo.  Cal. 
C    E    Ebersole,   trcMi  urer.  Oakland, 
Calif.;     S.     W.     Garrett,     secrotarv 
Oakland,    Calif,    Goorge    Miller,    of 
Lafnyette,    part    owner   and    stock- 
holder will  held  construction  wo.  a 
Plans   by  company   draftsmen. 
Frame   with    re<iw.)od    Hiding,    im  lu.'- 
1"K   41^    and    .'j    roc.ina 
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4/8/47 

Contracts  Awarded 

Dormitory    .-^nd    Fraternity    House 

RALFM,    Ore,    12tb    and    Stale    S'" 

Owner  —  Willamette  UnivornlLy, 
Board  of  Regents,  Itobt.  W.  Fenlx. 
business  inanager,  pre«ident'.s  of- 
fice. Willamette  University,  Salem 

Architect — Plotro  Bellusrhi,  104O  SW 
J'offer.son    St.,   Salem,  Ore. 

Reinforced   concrete,   three-sttiry  and  ' 
basement,  main  structure  70x246  it.  ' 
with  four  wing.s   each  36x66  ft.   on 
first  and  second   ficicrs. 
General   Work 
Guy   F.   Atkini^rn   Crmstrucllon   Co.. 

Cascade   Bldg.,    Portland,   Ore..   $52fi  -  I 

500 

Mechanical   Work 

IjOW  Bidder — Ranson  &  Son.  Salem 
Ore..   I108.V02. 

Electrical  Work 
Walton    Brown    Co.,    236    State    fct 

Salem,    Ore,    $20,117. 


4/8/47  .     •     2« 

Owner  Taking   Bids— Duo  ApHI   11, 
2   P.   M.    (Time    Extended    Form 
March  28)— Bidders   Figuring 
Community  Center  Oevelopmont 
LOS  ALAMOS,  New  Meatlco. 
Owner— U.  S.  Atomic  Eneregy  Com- 
mission,   Lt.    Col.  Arthur   C.    Nau- 
man,  chief  of  operation,  P.  O.  Box 
1639,  Santa  Fe.  N.  M. 

Consulting  Engineer— Black  A  Veatch, 

4706  Broadway,  Kansas  City,  Mo. 
Structural  steel;  Includes  drug  atoro 
and  bank,  one-story,  144x48  ft; 
theater  and  recreation  building, 
two-story,  146x48  ft;  newspaper, 
welfare  and  radio  building,  one- 
story,  146x68  ft. ;  steam  plant,  67x42 
ft.;  removal  of  24  buildings;  elec- 
tric, water  and  gaa  distribution 
systems;  storm  and  sanitary  sow- 
ers; street  paving,  etc. 
Following  contractors  are  figuring 
plans : 

General  Construction  Co.,  Box  3244, 
Seattle,    Wash. 

J.  L.  Hair  Construction  Co.  of  Now 
Mexico,  2225  E.  Central,  Albuquer- 
que. N.  M. 

Charles  MacClosky  Co.,  112  Markot 
St.,  San  Francisco,  Calif. 

W.  P.  Nell  Co.,  8414  Loma  Vlata  St., 
Vernon,  Calif. 

Brown  A  Root,  P.  O.  Box  3.  Houa- 
ti>n,  Tejftas. 

McKenzio    Construction     Co.,     2800 
Transit   Tower,    San    Antonio,   Taxaa. 
Ponsford  Bros.,  P.  O.  Box  1412,  El 
Paso,  Texas. 
Manhattan    Construction  Co.,  Man- 
hattan Bldg.,  Muskogee,  Okla. 
J.  E.  Morgan  &  Sons,  210  N.  Camp- 
bell, El  Paso,  Texas. 
Morrison  -  Knudsen    Co.,     Inc.,    810 


Summerbell 

Roof  Structures 


Wlw«  plaaataf 
your  now 
balldinq  for 
today's  Hoods, 

Call  .  .  . 
SUMMIRBILL 


1746  Thirteenth  Street 

Oakland.  California 

T  W  i  it  o  .^  It  >.   -»  c  ?  •? 
ENlctprisr    luviO 


Gamerston  &  Green  Lumber  Co. 

Wholesal0  and  Jobbing  Yardt 

LUMBER  •  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


San  Fronclcco^lfOO  Army  St. 
ATwat»r  1300 


Oakland— 2001  Livingston  Sf. 
KEIIogg  4-1904 


r 


P.M.— Dismantling   Gantry  Cranes,  Richmond  ~ 

P.M.— Sedan  Redding 

P.M— Rear  Roll  Rims  for  Roller,  Oakland 

-Sun.   and   Mtl.s  Panama  Canal.  Canal  Zone 

P.M.— Power  Shovel  Rental,  Tehama.  Plumes  and  Lassen 


8—  1:00  P.M. 


Counties 
•Electrical  Equipment,  Oakland 
—Hollow  Metal  Doors     Columbia  Basin  Pro!.,  Wash. 
8:00  P.M.— School  Buses  Hilmar 

2:00  P.M.— Power  and  Control  Conduit  Supports, 

Central  Valley  Project 
4-  8—  8:00  P.M.— School  Bus  ChasalsFallon,  Nev. 

4-  8—  2:(X>P.M.— .'Twifrh  &  Take-Off  Struc.        Columbia   Ba.'^in    ProJ 
4-  8—  2  KM)  P.M.— Trash  racks      CoIorado-BIg  Thompson  ProJ.,  Colo. 
4-  8—  2 :00  P.M.— Tractor  Rental         Santa  Barbara  County 
4-  8—  8:00  P.M.— School  Bus  Clark.sburg 
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SUB-CONTRACT  INFORMATION 


4-  8—10 :00  A.M.— Acoustical  Tile 


Sacramento 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 
•  ,  Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO.  12 

Photic:  DEIawarc  7JU 


irt     I  u  ■^^-t»«.» 
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DAILY     PACIFIC     BUILDER 


TUESDAY,  APRIL  8.  1947 


Title  Guarantee  Bldg.,  Los  Angeles, 

Calif. 
Robert  E.   McKee.   P.  O.  Box  1706, 

Santa  Fe,  N.  M. 

C.  H.  Leavell  &  Co.,  1200  Wyoming 
St.,  151  Paso,  Texas. 

L«nibke  Construction  Co.,  P.  O.  Box 
1414,  Oklahoma  City.  Okla. 

T.  C.  Bateson  Construction  Co.,  622 
Irwin   Koester  Bldg.,   Dallas,    Texas. 

James  I.  Barnes,  941  Russ  Bldg., 
San  Francisco,  Calif. 

Dinwiddle  Construction  Co.,  620 
Market  St.,  San  Francisco,  Calif. 

Stolte,  Inc.,  8451  San  Leandro  Blvd., 
Oakland,  Calif. 

Strand  &  Son,  3939  University  Way, 
Seattle,  Wash. 

Peter  Kiewlt  Sons  Co.,  P.  O.  Box 
4149,  Denver,  Colo. 


Owner— Paso  Robles  Un.  High  School 
Dist,.  Otto  Van  Horn,  clerk,  Pb.ho 
RobleR  High   School.  Paso  Robles. 

Construction,  erection  and  alteration 
of   standard   -tOxlOO-ft.    Butler    typo 
building  to  be  used  as  a  bus  bam. 
Plans    and    specifications    may    bo 

obtained  from  the  office  of  the  school 

district 


Engineering  Section 
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4/8/47 

Contract  Awarded 

Ra*<d»nce  Cost  $18,500 

ALAMEDA,  Calif.,  Alameda  County. 
1019  Sherman  St. 

Owner— Robert  H.  Burke,  1915  Santa 
Clara  Ave.,  Alameda,   Calif. 

Plans  by  W.  O.  Helms,  1759  Broad- 
way, Oakland,  Calif. 

Two-story,  5-room  residence. 

Contractor — Hobart  Johansen,  6629 
Foothill    Blvdn   Oakland,  Calif. 

28-30— MISCELLANEOUS 
BUILDINGS 


39 


4/8/47  29 

Contract  Awarded 

Troop    and    Administrative    Facilities 
Cost    $2,319,388.01 

ALBUQUERQUE,  N.  M.  Sandia  Base. 

Owner — U.  S.  Government,  War  De- 
partment, U.  S.  engineer's  office, 
Cpl.  H.  F.  Hannis.  district  engineer. 
Albuquerque,  N.  M. 

Architect— W.  C.  Kruger.  Sena  Plawi, 
SanU  Fe,  N.  U. 

Consulting  Engineer— Black  A  Veatch. 
4706  Broadway,  Kansas  City,  Mo. 

Brick,  tile  and  stucco;  include.-?  sewer 
system,  ga.i  distribution  system, 
pavine:  and  storm  sewer,  electric 
distribution  system,  steam  system, 
administration  building  (two-storv-, 
175x44  ft.l ;  troop  admlnl.stratlon 
building  (2-story,  110x55  ft.);  two 
barracks  buildings  two-  and  three- 
stor>-.  538x103  ft.") ;  me.ss  hall  (one- 
storV'.  156x103  ft.);  mess  hall  (one- 
story-.  150x109  ft.) :  fire  station,  cen- 
tral heating  plant,  part  basement 
in  all  buildings. 
Contractor — Robert  E.  McKee.  El 
Paso,  Texas,  and  4700  San  Fer- 
nando Rd.,  West  Los  Angeles.  Calif. 


NEWS  INDEX 

Water   Supply   and   8«wage 

Disposal     Plant*    31-32 

Bridges    . — 33 

Dams,  Reaarvaira  and 

D  red  gl  n  g     _ _ — „ 

Docks.   Pier*  and   Harbor* 

Parks,    Airport*   and 

Playground*    36 

Railroad*.  Subway*  and 

Tunnels     37 

Electrlo  Lighting  and 

Transmission     Lin—  '■_.,  ,„..,  ~       38 

Sewers     . — ...._-.__ —       St 

Streets    and    Highway*    .. 

I  Gas.  Water  and  Oil  Pip* 
Lin 


(3)  1080   cu.   yds.   class   A   portland 
cement  concrete  structure*; 

(4)  1000  Un.  ft  concrete  railing; 

(5)  7S0  lb*,  miscellaneous  steel; 

(6)  2940  lln.  ft.  furnish  steel  piling; 

(7)  168  each  drive  piles; 

(8)  16  each  steel  pile  splice* ; 

(9)  266,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(10)  266,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  engineer's  office. 
Specifications  obtainable   from   the 

above  office. 


Contractor —  Guy  F.  Atkinson  Co., 
Orange  and  Railroad  Av**.,  8outh 
San   Franci*co,  Calif. 


ie* 


40 
41 
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BRIDGES 
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4/8/47 

Owner   Takinq    Bids — Doe   April   14. 

8   P.    M.    (Bus    Barn    (Alter    Butler 
.    BuiMIng) 
PASO     ROP.LES.     Calif..     San     Luip 

Oblsno  Countv.    24t».  and  Sprlnp. 


4/M/47  "- 

Contract    Awarded 

Bridges    (5)  Cost    $85,420 

SOLANO  CO..  Calif.,  Acros.s  Pieasnnt 

Creek,  Alamo  Cieek  and   tributary 

to  Tutah  Crock,  bet.  1.5  and  14  m. 

northwest   of  Vacavilie. 
Owner — State    of  California,   Division 

of   Kighwnya.   Pubhc   Works   Bldg., 

Saciiin^ento,   Calif. 
.State  Highwav  Engr.--0.  T.   McCoy. 
'Public    Work.T    Bldtr.,    Sacramento. 

r!:illf 
Five   bridges. 
Contractor — BatI     Rocca     and     G.     M. 

Carr,    2333     BurOank     Ave.,     Santa 

Rosa.   Calif. 
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4/8/47  • 

Owner  Taking    Bids — Due  May  7, 
2  P.   M. 

Bridge 

STANISLAUS  COUNTY,  Calif.  Across 
Tuolumne  River,  about  six  miles 
east  of  Modesto. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  girder  bridge. 
The 'work  Involves: 

(1)  575  cu.   yds.  structural   excava- 
tion ; 

(2)  155    cu.    yds.    class    A    portland 
cement  concrete  footing  blocks; 


4/8/47  •  •>-^ 

Owner    Taking    Bids— Due    May    8.    2 

P.   M.  In    Lo*  Angeles — 
SAN   BERNARDINO  COUNTY,   C.&\. 

Across    Day    Canyon    Flood    Chan 

nel  approx.   5  and  7  miles  east  of 

Ut>land. 
Owner— State  of   California,  Division 

of   Highways,   Public  Works   Bldg., 

Sacramento,  Calif. 
State  Highway  Engineer-G.  T.  Mc- 
Coy   Public    Works    Bldg..    Sacra 

mento,  Calif. 
I  Two  reinforced  concrete  slab  bridges 

and  approach  work 

Bids  will  be  opened  in  the  State 
Bldg.,  Los  Angeles.  Calif. 

Woik  mvolves:  • 

(1)  28   each    portable   timber   barri- 
cades ; 

(2 J  220   c.y.    remove   concrete; 

(3)  nlop.r  and  gnihb; 

(4)  S.700  c.y.   rdwy.   excav. ; 

(5)  607    c.v'   stnir.    excav.: 

(6)  2,100  c.y    ditch  and  channel  ex- 
covBtlcii; 

(7»  IT  Pta.  gradlni?:   ietour; 

(8)  develop   water   .supply    and    fur- 
iii.sh  water  equip.; 

(9)  340  M.  galf.  apply  water; 

(10)  17  sta    finish  rdwy.: 

(11)  1,040   tons   min.    agg.    plant    mix 
surfacing; 

(12)  50    ton.*!    pave,    a.sph.    plant    mix 
purfacing; 

(13)  3.5  tons  asph.  emulsion,  seal  coat 

(14)  40  tons   screenings,   seal   coat; 
(151  344  l.f.   concrete  railing; 

(16)  610    c  y.    Clas.s    A    portland    co- 
men  t   concrete; 

(17)  1,976  l.f    furnish  cone,   piling; 

(18)  52  each  dnvmg  concrete  piles: 

(19)  9  each  monuments: 

(20)  22   each    culvert    markers,    guiue 
points   and    clerance   markers ; 

.'21)  144  If.  18-"n.  16  gage  CMP; 
(22 J  2  each  spillway  assemblies; 
(23>  20   if    8-in.   1(?  gage  CMP   down 

drains ; 
(24'  126,000   lb.«.    bar  reinf.    steel; 
(25)  engineer's  office. 

Specifications  obtainable  from  tfic 
above  office  of  the  state  highw£.j 
engineer. 


4/8/47  »♦ 

Owner  Taking  Bid*— Due  May  20, 

10  A.  M. 
Alvarado  Regulating  Resarvoir 

Earthwork  and  Pipeline* 
SAN  DIEGO,   Calif.,    San    Diego   Co, 
Owner— City  of  San  Diego,  city  clerk. 

City  Hall,  San  Diego,  Calif. 
Plans  by  engineering  department  of 

owner. 

The  work  Involves : 

(1)  lump  sum,  cleaning  reservoir 
site.  Including  disposal  of  cleared 
materials ; 

(2)  lump  sum,  stripping  and  bench- 
ing reservoir  site; 

(3)  68,700  cu.  yds.  excavation,  class 
1,  for  reservoir,  Including  cost 
of  trimming  Interior  slopes ; 

(4)  52,500  cu.  yds.  placing,  process- 
ing and  compacting  reservoir 
embankments,  including  cost  of 
trimming  interior  slopes; 

(6)  12,000  cu.  yds.  hauling,  placing, 
processing  and  compacting  ma- 
terial excavated  from  reservoir 
and  placed  In  Murray  embank- 
ment ; 

(6)  1000  cu.  yds.  excavation  and 
loading  borrow  materials  for  use 
In  reservoir  embankment; 

(7)  1000  cu.  yds.  mile  hauling  loaded 
borrowed  materials  for  place- 
ment In   reservoir  embankment ; 

(8)  1000  cu.  yds.  placing,  spreading 
and  mixing  borrowed  material 
In   reservoir  embankment; 

(9)  1200  cu.  yds.  excavation,  class  2, 
for  main  pipe  trenches,  includ- 
ing disposal  of  excess  materials; 

(10)  70  cu.  yds.  excavation,  class  3, 
for  structures  and  drain  pipes. 
Including  cost  of  backfill  and 
disposal  of  excess  materials; 

(11)  700  cu.  yds.  backfill  of  class  2 
excavation,  including  the  special 
compaction  through  embank- 
ment; 

(12)  60  Un.  ft.   loading,   transporting. 


hauling  and  Installing  72-ln.  ID. 
reinforced  concrete  cylinder  pip* 
fumUhed    by   city   at   r**enrolr 

■It*; 

(13)  172  lln.  ft.  loading,  transporting, 
hauling  and  ln*talllng  64-in.  LD. 
reinforced  concrete  cylinder  pip* 
furnished  by  city  at  reservoir 
site ; 

(14)  294  lln.  ft.  loading,  transporting, 
hauling  and  installing  42-in.  LD. 
reinforced  concrete  cylinder  pipe 
furnished  by  city  at  rwiervolr 
site ;    , 

(15)  lump  sum,  Installing  connectton* 
to  Murray  pipeline.  Includes  re- 
moval of  existing  section  of  pipe, 
reducer  and  wall  of  concrete 
chamber;  loading,  transporting, 
hauling  and  installing  %-ln.  steel 
plate  wye  (Including  about  28  ft. 
of  42-ln.  ID.  pipe)  and  4  ft.  of 
30-ln.  LD.  steel  plate  pipe  with 


SEWAGE  PLANT  ALTERATIONS,  TULARE,  CAUF. 

Low  A  Only  Bidders— Sewage  Treet-  ,  (2)    per    ft.,     drill    water    well     below 
ment    Plant   Alterations   and    Addi-  |  depth  of  75-ft  . 

tlon»  Cost,  $232,322  1  (n>   per  c.v.,  add  Class  A  concrete; 

TUl^RK    Calif..  Tulare  Co..  Approx    M)   P^r  c-.y.,  add  Class  B  concrete; 
Imately  one  mile  .'^oufhwe.^t   of  the    («»   P*''-  c.y..  add   gun  te, 

/i.         t   ^^.^^^  ^r   *h«   /-»»-L-  I  (6)   per  c.v.  afic3  machine  excavation 

southwest   comer   of   the   clt>.  ,,,   ^^^  c.v..  add    hand   excavation: 

Owner  —  City  of  TuJarr,  Gail   Ba.sh    '  • 

Clf.V     Man.iprr,      Board      of      F'iih!:< 
t'tliitie.s   Comml'jsionor.s,   Clfy   Hall. 
Tulare    Cnlif. 
Consulting  En^Tlneer — Qulnton    Engi- 
neer,    L.t6..     Slfl    ».     Figucroa     St. 
Lion   Angeles,    Calif. 

-       "      '--     — ««»<»>c-#»..i/>#  ion     nf     Ihft     t)r'- 


34— DAMS,  RESERVOIRS  & 
DREDGING 


PITTSBURGH 

TESTING 
LABORATORY 

SMceessors  to 
SMITH.  EMERY  AND  CO. 

Complete  Pfcyslco/  and  Cfc*iiikol 
Tesf/ng  o«d  fnspectioa 

CONCRETE  MIX.  PLACING  AND 

TESTING 

STEEL  AND  OTHER  lUILDING 

MATERIALS 
MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN      FRANCISCO 

EXbreek  1747 


ELECTRICAL  COMMUNICATIONS 

Tefepfione  and  Signof  Bnq\n—rt 

Manual  and  Dial  Telephone  Syifemt 

Designer*  of  Remofe  Confrof  Equipment 


^ 


Bids — Due     Apr. 


3* 
15. 


I  (8)  i'er  c.v.   add   compacted   fill 

,      Total    bid.''  .submiffed   April  S  wpro : 

r A  »   Trewhltt-.Soields  &  Fl.sher,  FreH- 

no.  CaUt..  5232,322 
'B>    hion^U,ncl    .    Vjndlay    Co.,    Tjong 

P»«rh.   .-^alif..   $244,300. 
(C)  Fri'i!  J.  Earlv.  Jr    Co..  San  Fran- 
tl.oco.  Calif..  f24R.746. 


4/8 '4  7 

Owner     Taking 

2   P.   M. 
Dredging 

I'OnTLAND.    Ore.,    Columbia    River 

Owner — Portland     Di.strict     Corps     oi 

Fngineers,    War    DepL,    Col.    O.    E 

Walsh,  District  Engr.,  Pittock  Blr'g, 

Portland,  Ore. 

Inrludes    dredging   and    disposing    of 

.^{.(XK)    cu.    yds     dredged    materia'. 

Specifications    obtainable   from   »hp 

above  otfloe 


Service    and  Insfallaflont 
We  Will  Sub-Controct  With  Electrical  Controctors 

765    CLEMENTInV 
SAN  FRANCISCO  3  ^ 


STREET 

MArket  2017 


4/8/47 

Contract  Awarded 

Navigation  Lock,  Etc. 


i 


Cost  $743.<MS 

of 
oL 
It- 


I 

•] 


m 

nn 
1- 


WINDOW 
CLEANER'S  BOLTS 

Approved  by 
California  Sfafe  Accident  Commission 

SEND  IN  YOUR  INQUIRIES  .  .  .  MENTION  THEM  IN 
YOUR  SPECIFICATIONS. 

Price  Building  Specialties  Co. 

BUY  SANISTEEL  MADE  IN  SAN  FRANCISCO 
35  Gilbert  Street  UNderhill  6733 


i.  MESSIER  -  M.  E. 

ONSULTING  ENGINEER 


-t 


DISPOSAL  SYSTEMS 


O  STILLS 


SAN  FRANCISCO 

PoclRc  Mill  ft  MIm  ■■Ildlii9 

526  POLSOM  STREET 

suffer  4ff0 


TUESDAY,  APRIL  8.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  5 


DAILY 
PACIFIC   BUILDER 

(Bstabllabed  in  1880) 

PuMMi«d  a/vmry  morning,  except 

tetwvdaya,   Sundays    and    Legal 

Holidays  by 

W.  W.  Dodge  Corporation 

4M  T«nth  tL,  San   Francisco  3 

Talaphon*  MArket  7110 

O.  E.  MeOavran,  Manager-  Editor 
J.  S.  Odean,  Advertising  Manager 

Subscription   Rates: 
980.00  par  year 
(Payabia  in  Advance) 
'    Singia  Copy  15  Cants 

Advartlsing  Rates  on  Request 


Printed  by 
Stark- Rath  Printing 
4  Publishing  Co. 


(Bntared  as  Second  Class  Matter, 
July  20.  1B07,  at  the  post  office  In 
Sas  Francisco,  Calif.,  under  the 
Act  of  Maxcb  8,  1887.) 

Copyright  1946  by 
F.  W.  Dodge  CorporaUon 


(16) 


(17) 


(18) 


(19) 


(20) 


35—     DOCKS,  PIERS  & 
HARBORS 

4/8/47  •      •     38 

Owner  Taking   Bids— Due  April  24, 

9  P.  M. 
Ferry  Boat 
PORTLAND,  Ore. 

Owner— State  of  Oregon,  State  High- 
way Commission,  H.  B.  Glaisyer, 
secretary;  R.  H.  Baldock,  state 
highway  engineer,  Public  Service 
Bldg.,  PortlaJid,  Ore. 
Plans  by  engineering  department  of 

owner. 
Single  screw,  660-hp.  steel  hull  dlesel 
ferry,  length,  180  ft. ;  beam,  mouWed 
50  ft.;   depth,  moulded,  13  ft.   6-in.. 
and  draft,  D.W.L.  8  ft. 
Specifications  obtainable   from    the 
office  of  Oregon  State  Highway  Com- 
mission, Room  319  State  Office  Bldg., 
Salem,  Ore.,  upon  payment  of  $2  per 
set,  and  may  be  examined  at  offices 
of  Associated  General  Contractors  In 
Portland.  Ore.;  San  Francisco,  Calif. 


35 


flexible  coupling  furnished  by 
city  at  reservoir  site;  and  load- 
ing, transporting,  hauling.  In- 
stalling and  coating  30-in.  plug 
valve  furnished  by  City  of  San 
Diego,  and  furnishing  and  in- 
stalling gaskets,  bolts  and  nuts; 
1  each,  loading,  transporting, 
hauling,  installing  and  coating 
36-ln.  main  line  valve  furnished 
by  City  of  San  Diego,  and  fur- 
nishing and  Installing  gaskets, 
bolts  and  nuts; 

1  each,  loading,  transporting, 
hauling.  Installing  and  coating 
42-ln.  main  line  valve  furnished 
by  City  of  San  Diego,  and  fur- 
nishing and  Installing  gaskets, 
bolts  and  nuts; 

1  each,  loading,  transporting, 
hauling,  installing  and  coating 
36-ln.  flexible  coupling  furnished 
by  City  of  San  Diego; 

1  each,  removing,  reinstalling 
and  coating  existing  4-ln.  air 
valve  at  connection  with  Mur- 
ray pipeline; 

2  each,  furnishing,  Installing 
and  coating  2-in.  blowoff  assem- 
blies ; 

(21)  3  each,  furnishing  and  Installing 
1-in.  bronze  corporation  cocks; 

(22)  60  cu.  yds.  class  A  reinforced 
concrete  In  place  in  chambers 
and/or  heavily  reinforced  struc- 
tures, exclusive  of  reinforcing 
steel ; 

(23)  95  cu.  yds.  class  D  plain  or  light- 
ly reinforced  concrete  in  place  in 
anchors,  piers,  footings,  encase- 
ments bedding,  etc.,  exclusive  of 
reinforcing  steel ; 

(24)  10,000  lbs.  furnishing  and  plac- 
ing reinforcing  steel ; 

(25)  400  lbs.  furnishing  and  Installing 
ladder  nings,  genuine  wrought 
iron,  Byers  or  equal; 

(26)  3000  lbs.  furnishing  and  install- 
ing miscellaneous  steel  work, 
trap  doors,  gratings,  vents,  etc., 
including  cost  of  painting  and/or 
coating  where  applicable; 

C27)  00  lbs.  furnishing  and  Installing 
bronze  weir  plate  and  bronze 
wire  screen; 

(28)  200  lbs.  loading,  transporting,  in- 
stalling and  coating  miscellane- 
ous small  pipes  and  fittings  fur- 
nished by  the  city; 

(29)  175  lln.  ft.  loading,  transporting, 
handling  and  installing  10-ln. 
cast  Iron  drain  pipe  furnished  by 

city  In  San  Diego; 

(30)  165  Un.  ft.  furnishing  and  In- 
stalling 4-in.  concrete  drain  pipe, 
including  cost  of  gravel  encase- 

(31)  85  lln.  ft.  furnishing  and  install- 
ing 4-ln.  concrete  sewer  pipe; 

(S2)  20  lln.  ft.  furnishing  and  Install- 
'  Ing  6-ln.  concrete  "sewer  pipe. 

Soeclflcations  obtainable  from   the 
above  office. 


4/8/47 

Low    and   Only    Bidders 

Wharves.  8ulkhea.d8  Cost  $595, /50 

LONG    BEACH,    Calif.,    Lo.s    An«.  !o. 

County     Bertti.s  52,  53  and  54,  Lung 

Beach'  Inner  Harbtir. 
Owner— Long  Beach  City  Harbor  De- 
partment,  K.   J.    Amar,   port    mai^- 

ager,   1333  W.   El  Embarcadero   St , 

Lonj?  Beach,  f.alif. 
Plans  by  o^ner. 
Lo^v  Bidder— Pugh  Constr.  Co.,   Ltd., 

1260    Alameda     Wilmington,    Oalit., 

$595,750. 

Otiihr  bids  submitted  April  3  were; 

Concrete   Ship   Constructors,    $030,- 
000. 

Warren    Southwest,    Inc.,    |648.0W> 

Johrso!;   Western    Co.,   $672,000. 

M.  H.  vlolden  Constr.  Co.,  $679,950. 

Macco   Corp.,   $6S1,0()0. 

C.    R.    Butterfield   Co.,   $6&1,000. 

Ben  Gerwick,  Inc.,  $714,117. 

Baruch    Corp.    &    Hull,    Smale    and 
Robinson,   $7i5,715 

Peter  Klewit  Sons  Co.,  $723,500. 

Ouv  F.  Atkin.son  Co..  i766,000. 

United  Constr.  Co.,  $815,000. 

Raymond   Concrete  Pile  Co. 
000. 


Only  Bidder- -Petei sen  Engr.  Co.  412" 
26th  St .  Sau  Francisco,  Calif.,  $25,- 
£01. 


3d— SE'VERS 


4/8/47  •     39 

Owner  Taking   Bids — Due  April  23» 
8  P.   M. 

Sanitary  Sewers 

SAN  CARLOS,  Calif.,  San  Mateo  Co. 

Oak  ParH  Quarter  Acres. 
Owner — City  of  San  Carlos,  Beatrice 

L.    Roberts,    city    clerk,    (Jlty    Hall, 

San  Carlos,  Calif. 
City    Engineer— R.    A.    Klassen,    2382 

Broadway,  Redwood  City,  Calif. 

The  work  involves : 

( 1 )  7882  lin.  ft.  6-in.  pipe ; 

(2)  800  lln.  ft.  4-ln.  lateral  sewers; 

(3)  38  each  manholes; 

(4)  1^  Y-branches; 

(51  lump  sum,  tunnel  under  house; 
(6»  lump  sum,  tunnel  under  tree.  In- 
cluding 24  ft.  6-ln.  cast  Iron  pipe. 
Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 


?9 


$83S,- 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 


4/8/47  •  38 

Low    and    Only    Bidders 
Electric    Distribution    System; 

Serial  47-28  Cost,  $133,7bi 

MX T ROC,   Calif.,    San    Bernardino    Co. 

Muroc  Army  Air  Field. 
Owier — Lof!    A.Tgele.s    District,    Cf  rps 

of  Engineers,  War  Dept.,  761  South 

Flgucioa   St.,   Los   An»i,clc8,   Calif. 
Plans  by  owner. 
4800- volt   underground   electrical  d'.B- 

tribution  system  and  altcrat-ons   Mi 

fx'fctlng  overiirad  di.>tribution   sys- 
tem. 
Low   Bidder— Ft.   E.   Ziebarth,  820  W. 

E'-ther  St.,  Lcng  Beach,  Cal.,  $133,- 

761. 

Other  bidM  .'^ui)iT.ct(cd  Aoril  4  woit: 

Fischback  &  Moore.  Inc.,  $136,93.3. 

BartPl    Electric    Co.,    $137,815.31. 

H    B.    Nirholfon,   $138,920.75. 

Stct-'-on   Electilc   Co..  $140,261. 

Tancott    Company,    $14S,460. 

VlnneP    Company,    $1';9,724.50. 

Drurv    Electric;    Co..    $15-1.203  13. 

Stolper  Electric  Co.,  $J59,577.57. 

Hadd  >ck  Enemcers.  Ltd..  $166,982 

California  i^lrctrir  Works,  $191.n2.-. 

Scott-B.jttner  E'ec-.   Co.,  $219,490.b<«. 

Engineer's    e.-tln-.ate,    $138,830.90. 


4/8/47  • 

L.0W  and   Only   Bidders 
Culverts,  Drainage  Ditch,   Etc.; 

No.  46  6  Cost,  $195,110.25 

PALO  ALTO,  Calif..  Santa  Clara  Co. 

Loui.^-   R)ad,   et   al. 
Owner— City    of    Palo    Alto,    Depart- 
ment  of   Public   Woiks.   City    Hall. 

r.-.lr   Alto,  Calif. 
Citv  E'ngineer-  Fabian  S.  Miller.  City 

Hall.    FUlo   Alto,  Calif. 
!^nv  IJidder  -I-  W.  Jon.son.  318  Hi^h 

St.,    Palo   Alto,    Calif..    $195,110.25 

Tctal  bids  tuomitted  April  7  were  • 
(Al    L    W    J'cnson,   Palo   Alto,  Calif., 

$195.110  25. 
(B>  Stanley  H.  Koller,  San  Fnvnclsco 

Calil.,  $197,02532 
(C>  E.  :£.  Lowell,  Vahejo.  Calif..  $200.- 

921. 
•  Di   C!'a:..  L    Harney.  Sa.i  Francisco, 

CHlif..    $221.(503.26 
'El   Col.   F.  Betz  Constr.  Co.,  Sausa- 

lito,  Caiif.,  $2i.6,896.40. 
(F»    Dan    Caputo,    &xn    Jose,    Calii  , 

$231,'>S727 
(G)    Lew    Jone  I    and    Batcman,    ^Jan 

Jc,t.e.    Calif..    $231,699.81. 
<H»   M     &    IC.    Corp.,    S-'an    Fr.tncisco 

Calif.,   ?;2CO,276.30 
tl)    Chas     C.    Ar.icCh-iUy.    San    Fran- 
cisco,  Calif..  $26C,385.83. 
t.T)   Guy  F.   Aticinson  Co,  South   San 

Francisco.    Calif.,    $288,551.47. 
(K»   Gran'te  Constr.  Co.,  WatHonvilU" 

Calif.,    S309,49i;.5r 
<Li   Erichscn,     Phillips     &     Woi.sb'-ig, 

Oakland,   Calif..   $320,019.16. 

Unit  prices  w-.ll  bt-  given  soon. 


Coy,  Public  Works  Bld«..  Sacra- 
mento, Calif. 
Abcut  8  nUles  grading,  conskJ-uctliiK 
plant  mix  surfacing  on  bituminous 
treatment  and  applying  penert&tiua 
treatment  to  shoulders. 
Work   InvolTM:  U  i   I 

(1)  50  c.y.   remove   concrete; 

(2)  clear  and  grubb; 

(31  83.000  c.y.  :-dwy.  excuv. ; 

(4)  1.800  c.y".  Rtruc.  excav.; 

(5)  4,000  c.y.  ditch  and  channel  ex- 
cavation ; 

(6)  400,000  tola.   yds.   ovediaul; 
(7>  28.50C  c.y.   imported  borrow- 

(8>  develop  "water   supply   and    fur- 
nish water  equipment; 
(9 1  6,000  M.  gals,  apply  water; 

(10)  423  sta.  finish  rdwy  ; 

(11)  60  tons  llq.  asph.  bC-2  penetra- 
tion  treatment ; 

(12)  107,000    s.y.     prepare,     mix     an  J 
shape   tjurf.,    bit.    treatment; 

(IS)   1.400  tons  liq.  asph.   SC-3  or   -4, 

bit.   treatment; 
(141  12,4('K)  tons  min.  agg.,  plant  mix 

surfacing; 
(15)  620  tons  pave,   asph.,  plant  mix 

.surfacing ; 
(IG)  4C  tons  asph.  emulsion,  seal  coat 
(171  370  c.y.  Class  A  portland  cement 

concrete  struc, ; 

(18)  3G.0C0  lbs.  bar  reinf.  steel;" 

(19)  250  lbs.  mesh  reinf.; 

(20)  2  miles   remove  and   reconstruct 
existing  property  fences; 

1 21)  63  l.i.  36-ln.  reinf.  concrete  pipe 

standard  strength ; 
(22)  57  If.   18-in.  CMP,   16  gage. 
>J3i  70  1.1.  24-ln.  CMP,   14  gage. 

Specifications  ouva!nui}ie   from    t.^e 
iil)ovo  office. 


with 


Coy,    Public    Works    Bldg.,    Sacra- 
mento, Calif. 
About    8.9    miles     resurfacing 
plant  mix  surfacing'. 
The  work  Involves: 

Location  A-OC-Msr-4-O 

(1)  67<X)     tons     minimum     aggregate 
plant  mix  sutfTaclng; 

(2)  286  tons  paving  asphalt  plant  mix 
mix  surfacing; 

(3)  20  tons  asphalt  paint  binder;  ^ 

(4)  68  tons  sand; 

Location    B— X-Sta-110-C 

(6)  4750     tons     minimum     aggregate 

aggregate  plant  mix  surfacing; 

(6)  238  tons  paving  asphalt  plant  mix 
surfacing; 

(7)  16  tons  asphalt  paint  binder; 

(8)  67  tons  sand. 

Specifications   obtainable  from   ths 
above  office. 


4/8/47  •     40 

Owner  Taking   Bid^— Due   May  7, 
2  P.    M. 

Resurfacing 

MERCED  and  STANISLAUS  COUN- 
TIES, Calif.  Between  three  miles 
north  of  Livingston  and  Stanislaus 
County  line  and  between  Modesto 
and  Empire. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,   Calif. 

State  Highway  Engineer— O.  T.  Mc- 


4/8/47  •     40 

Ownsr  Taking   Bids — Due  May  7, 

2  P.  M. 
Surfacing 
INYO  COUNTY,  Calif.  Between  Route 

23  and  Mono  County  line;  between 

west   city    limit   sand    Route   23   In 

Bishop,  ^nd   between  Route  23  and 

Keeler. 
Owner— State  of  California,  Division 

of   Highways,   Public  Works    Bldg., 

Sacramento,  Calif. 
State  Highway  Engineer— G.  T.    Mc- 


' 


STURGIS  &  WELSH 

Commercial  and 
Residential  Painting 

Free  Estimates 
QUICK  SERVICE 

Phones 
EXbrook  0544 

or 
TUxedo  2048 


1/S/47  '  5J» 

Low  and  Only   Bidder 

Electric  Line  Extension; 

No.  47-3  Cost.  <25.8(;1 

PAl/D  ALTO,  Calif..  SanU  Clara  Co 
Frirc  Tract,  ct  .al. 

Owner— Citv  ot  Palo  Alto,  Depart- 
ment of  "Put.llr  Works.  City  Hal'., 
Palo  Alto.  Calif. 

City  Engineer— Fabian  S.  Miller.  City 
I'.al!     Falo    Alio,   Caiif. 


40—       STREETS  AND 
HIGHWAYS 


4/7/47  40 

Low  and  Only  Bidder<t 
Grading  and   Paving  &  Overcrosslngs 

Cost    $724,752 
WASHINGTON      CO,      Ore.      Barnes 

Road -Multnomah   Co.    Line   Sec.    of 

S'ln.-iet  Hiph-.vay 
Ov.ner     —    Oregon     State     Highv.ay 

Commi-jslon.    Public    Service    BIdf.. 

Portland,   Ore. 
F'lnns    by    engrij.    dept    of    owner. 
2.52    mi.    grading    and    paving   ana    2 

ovrrcro«.King     st'ucluros. 
Low     Bidder  -Porter    W.     Vett,     eTiOO 

NE      Ains-.voith,      Portland,      Ore.. 

$724,752. 

Othoi    bids   March   25  were: 

O'^bcrg    Constr.    Co..    and    Don     L 
Coonev.     Inc..     Seatle.     Wash.,     $77f». 

62aso. 

E.  C.  Hall  Co.,  FV>rt!and.  Ore.,  $77(5,- 
430  08 


4/8/47  *  «^ 

Ov>.ner    Taking    BiOs — Doe    May    7,    2 

P.  M. — Grading 
F'KCSNO    CX^UNTY,   Calif.     On    Reed 
Av.?nue    between    Manning    Ave.    and 

Route   41. 
Owner— State  of   California,  Divl.su, ti 

of    HlR'iways,   Public  Works   Bldg, 

Sacramento,  Calif. 
Slote   Highway  Engineer— G.  T.   Mt- 
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15. 


4/8/4"'  ,,         A      I. 

Owner    Taking    Bids— Due    April 

2  P.  M.  (Time  Extended  from  April 

Bank  Protectlor;   Spec.  1273 

SAN   JOAQUIN   RIVER,  Call!.    Fou. 

sites  on  Bradford  I.«^^iand. 
Owner— Sacramento  Dlsliict  Corps  of 

Engineers,  War  Dept.,  WrlRhi   BMr. 

Sacramento.  Calif 
Plans  by  ^wner. 

Work  Involves:  ,„,•„, 

m  30  derrick    bargf    hoiii.H   clearing. 

backfilling  and   sloping; 
(2)  5660     tons     furnish,     deliver    and 
place  ouarry  hlone. 

Names    of    bidders    figuring    plan  i 
were  given  March  24. 


Use  BASALITE 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pocilic  Co. 

SIXTH  snd  HOOPER  STS. 

SAN  FRANCISCO 

UNdsrhill  3144 


Calf  or  wrUm  a  MSAIITI 
llsprstsnrarivs . . . 

ChsrIetW.Oilllsi 

MoinOffica 
Talaphon*  Nopa  2260 

H«r»l4  A.  Pries 

Telephon*  Compball  3369 

A.  C.  Lommel 

Talaphone  Stockton  2-2439 

1. 1.  Bryan 

Ulaphon*  MorytvilU  3085-lt 

Ou*  •lembsrs 

Tel«phon«  Socramvnto  6-3976 

PsmI  Nslten 

T*l«phon«  Turlocic  1331 

Themot  Corysll 

Tvlcplione  BErltalay  9478-W 

Lss  Ksnwsrtky 

T*l«phon«  Willitt  209-J 

Wsitsr  Brswoll 

San  Fronciico  Office 
T«l«phon«  GArficId  37M 

CW.PkipM 

Talephon*  Hanford  1218-J 

A.  D.  PsrkiMf 

TaUphon*  Concord  S569 


SAFETY  and  ECONOMY 
in  Bvildingt  off  ALL  TYPES 

•¥  A  simple  but  adsquats  syttsm  for  vertical 
and  horiiontol  reinforcing  hot  been  designed  by 
our  engineering  staff,  making  BASALITE  detirable 
for  ony  »iza  building  . . .  and  even  in  areas  which 
are  subject  to  wind  stresses  and  earthquakes. 

M  Per  Horns  and  Industry... you  eon  depend 

upon  BASALITE  for  lofety,  permanence,  attractive- 
ness and  economy.  BASALITE  is  mochine-mads, 
with  clean  sharp  edges,  and  it  steam-cured.  This 
assures  precision  building  units  with  volume  pre* 
duction  for  IMMEDIATE  DELIVERYI 

Otkor  BASALT  Buildint  Predwcf*  iHcluds... 

lOCK,  SAND  and  GRAVEL 

STEEL  TANKS  ond  STEEL  PIW 

READY  MIXED  CONCRETE 

REFRIGERATION  (Walk-in  Boiet) 

RIP-RAf  STONE 

{ot  Harbor  and  River  Bank  f rotecf ion 

BASALITE 

KflbfwalffltfAIASONIir  BUftOfNO  UNITS 

lASALT  ROCK  CO.,  INC.,  D«pt.  DP.,  N^p«,  tM^nk^ 

Heats  is  Nsps,  Stecktsa,  Ssssyvsis 
WIST  COAST  PIONfEIS  OF  II6NTWEI«NT  CONCIITE  MASONIT  iUILDIM«  UNITS 


you've  evex  wanted  in  a 

GARAGE     DOOR! 


CAN'T  RUST! 
CAN^  ROT! 
TERMITE-PROOri 


CAN'T  SAG  I 

GIVES 

FINGER-TIP 
CONTROL 

Aoe«a#«  a^M'^'^' 


Hmm'»  tbm  tmal  qtiollty 
garo9*  door  tKot's  dsoiffnad 
to  last  o  UfeUme— oliml- 
nal*  garov*  doos  broubl— 
and  sovo  you  atonoy. 


Weighs  only  101  pounds.  Hangs  on  life* 
tinvs  Itibricatsd  boll  bearings.  Operates 
on  Floating  TenBion.  Seems  to  float  In 
tKe  air— at  jtxst  a  touch  of  the  finger  tips. 
Has  dual  lifting  mechanisms.  Requires 
no  space  iriside  garage.  Takes  paint  beau- 
tifully or  can  be  left  unpainted  i^^^-n  mg^ 
modcUmates.  Immediate  delivery.  $7  9.90 

Twin  Doors  $174.50  F.O.B.  Our 
Warohouset,  Uncrofed. 

Dealer  Agencies  Open 

WHITE   BROTHERS 

Hardwood    Headquarters 
F. 


Sth  ond  Ironnaii  Stt.,  S< 
suffer  1365 


SCO  Higk  St..  Oohlond 
ANdover  1600 


-t 


mtmiHivm'nitrirtnnrr  ■ 


I» 


PAGE  6 


DAILY    PACIFIC     BUILDER 


TUESDAY,  APRIL  8,  1947 


Coy,    Public    Works   Bldg.,    Sacra- 
mento, Calif. 
About  S.2  miles  surfacing  with  road 
mix  surfacing.  ^ 

The  work  involves: 

(1)  800  cu.  yds.  imported  borrow; 

(2)  develop  water  supply  and  furnish 
water  equipnOtat; 

(3)  40  M  gallons  apply  water; 

(4)  2930  cu.  yds.  minimum  aggregate 

road  mix  surfacing; 

(5)  254    tons    liquid    asphalt     (SC-8) 
road  mix  surfacing; 

(6)  42,800  sq.  yds.  mix  and  compact 
road  mix  surfacing; 

(7)  18  tons  asphalt  paint  binder. 
Specifications  obtainable  from  the 

above  office. 
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4/8/47 

Owner  Taking   Bidi — Due  May  7, 
2  P.  M. 

Repair  Highway 

SANTA  CLARA  COUNTY,  Calif.  Be- 
tween Alameda  County  line  and 
Milpitas. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  one  mile  repairing  with  crusher 
run  base  and  asphaltlc  concrete. 
The  work  involves: 

(1)  12  cu.  yds.  remove  concrete; 
*  (2)  350  cu.  yds.  roadway  excavation; 

(3)  75  cu.  yds.  structure  excavation; 

(4)  2860  tons  imported  borrow; 

(5)  develop   water  supply   and   fur- 
nish water  equipment; 

(6)  200  M  gallons  apply  water; 
(7>  4110  tons  crusher  run  base; 

(8)  15    tons    liquid    asphalt    (SC-1) 
prime  coat; 

(9)  35  tons  asphaltlc  emulsion  paint 
binder  and  armor  coat ; 

(10)  465  tons  screenings  armor  coat; 

(11)  1625  tons  asphaltlc  concrete  lev- 
eling course ; 

(12)  945  tons  asphaltlc  concrete,  type 
A,  surface  course; 

(13)  21  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(14)  2700  lbs.  bar  reinforcing  steel; 

(15)  100    lin.    ft.    metal    plate  guard 
railing; 

(16)  65  each  moving  and  reset  culvert 
markers,  guide  posts  and  signs. 

Specifications  obtainable  from  the 
above  office. 


(23)  1  each  frames  and  grates  for 
drop  Inlets: 

(24)  55  c.y  portland  cement  concret«< 
curbs ; 

«25)  1,05^'  each  curb  dov/els; 

(26)  240  If.  larr.inated  timber  guard 
railing ; 

<27)  500  If.  move  and  reconstruct 
existing  guard  raihng; 

(29)  110  If.  12-ln.  reinf.  coi.c.  pip*; 

(29)  3  each  remove  and  reset  exist 
light  st.andardfc  and  fixtures; 

t30)  11  each  remove  and  salvage  ex- 
iEtlng  light  standards  and  fix- 
tures ; 

(31)  9  each  remove  and  salvage  ex- 
isting light  fixtures ; 

(32)  14  each  lightmg  units; 

(33)  tralfic  signal  systems. 
Specifications  obtamable  from   the 

above  office. 


of  Recla-Tiation,  Cubtom  House,  Den- 
ver, Colo.,  under  Inv.  F- 16,432- A,  for 
wrought  iron  plates,  structural  .•steel 
plates,  high -tensile  steel  strips,  etc.. 
fob  shipping  pcmt  aiid/or  Wilds  Spur 
Colo. 

Specifications   obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


41--GAS,  WATER  AND  OIL 
PIPE  LINES 


4/7/47  43 

&hop   Equipment 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  18,  3  P.  M.,  bids  will  be  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  3905  for 
furnishing  and  delivering  shop  equip- 
ment for  the  School  Department. 

Specifications  obtainable  from  the 
above  office. 
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40 


4/8/47  •  41 

Low    and    Only    Bidders 

Condenser  Circulating  Water  Piping; 

Spec.  9838 
LOS  ANGELES,  Calif.,  L.OS  Angeles 

County     Harbor  .steam  plant. 
Owner — Los  Angeles  Water  &  Powci 

purchasing  agent,  Rm.   1202,  311   S. 

Spring  Street,   Los  Angelts,  Calif. 
Plans  by  owner. 
Furnishing,  delivering,  installing  anJ 

testing   complete    condenser   circu- 
lating watjr  piping  ready   for  usp 

and  concrete  pipe  jpare  parts  and  I 

adapter.  f 

Total  bids  submitted  April  3  were:  ,4/7/47  .  —     j,   ^u       i 

Johnson     Western     Co..    2100     W.l-  '  Roa«*    Rollers  and  Truck   Chav«« 
mir.gton-Sar    Pedro    Road.    WilminK-  ,  Bids  Wanted       _    ^   ,.,     ^  _  „. 

ton     and    Box    410.    Alameda,    Calif,  I      SACRAMENTO,  Calif..  Sacramento 
1621.685"  (item    1);   »723,915.   Alt.    1.        j  Co. -Bids    will    be    received    by    the 

Humiston  -  Rosendnhl,  Inc..  12.405  State  Purchasing  Agent,  Sacramento, 
Wilshire  Blvd.,  I-cs  Angeles,  Calif.,  !  Calif.,  for  furnishing  equipment  as 
S595.815,  Alt.  1.  follov/s: 

M.  F.  Kemper  Constr.  Co..  $620,514.  |  April  10 

Alt    1  iQUO.  54845.  REQ.  17484%: 

. I     One    5-    to    8-ton    variable    weight 

4/8/47  •  41    tandem  road  roller,  f.o.b.  North  Holly- 

Engineers  Ta.kl'ig   Bids — Due  Apr.  11    wood. 


4/7/47 
Reinforcement   Bart 
Bids    Wanted 

COLUMBIA  BASIN  PROJECT. 
Wash.— Until  Apr.  14.  2  p.  m.  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhou.se,  Den- 
ver 2,  Colo.,  under  Inv.  G-38.  323- A. 
for  reintorcment  bats  f.o.b.  shipplnjr 
point  and/or  Adrian,  Wash. 

Specifications  obtainable  from  thp 
above  office. 
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Water   Pipe    Line 

MA.L1BU   BEACH.   Calif..   Lo.s   Ango 


QUO.  54816.  REQ.  16178%  : 
One    5-    to    8-ton    variable    weight 


4/8/47 

Low  .tnd   Only    Bidders 

Meli/ille   Ave    Improvement; 

No.   46-2  Cost,   $97,319.(^0 

PAIX)  ALTO.  Calif.,  Santa  Clara  C  i. 

PhIo  Alto.  Calif. 
Owner — City    of    Palo    Aito.    Depait- 

ment   of   Public   Works.  City   Hall. 
Cltv  Engineer— Fabian  S.  Miller.  City 

Hall.  Talo  Alto,  Calif. 
?x)\v   Bidder— Vcme  D.   Freeman,  S46 

Portola  Ave.,  Palo  Alto,  Calif.,  $»7,. 

319.60. 

Tot.^l  bids  submitted  April  7  were: 
rA)  Verrc    D.    Freeman,    Palo    Alio, 

Calif..   $97,319.60. 

(B)  Leo  F.   Plazra,   Sin  Jose.  Calif.. 
S  no.  642.42. 

(C)  Chas.  L.  Harney.  San  Francisco, 
Calif.,  1116,953. 

(D»    L.    C.    Snlth,   San  Mateo,   Calif. 
S124,19S.00 
Unit  prices  will  be  given  soon. 


les    .?ount.     Malilu    Ranch    Pacific    tandem  road  roller,  f.o.b.  Sacramento. 
Coast   Highway.  )  April  15 

Owner— Mallbu  Wfcter  Co.  and  Mat-    QUO.  55135.  REQ.  5723: 

biehead  Land  Co..  c/o  Engineers.      I     One   pneumatic-tired  truck   chassis 

Engineers- Ta>lor   &    Taylor.    725    3.  'and  cab,  f.o.b.  Fresno. 
Spring  St.,    Lcs   Angeles,   Calif.  ,  QUO.  55136,  REQ.  27836%: 

Contiact   may    be   awarded    for   all        gj^.   pneumatic-tired    truck    chassis 

of  tho  work  or  beparately  for  Mali-  \n^  cabs,  f.o.b.  Eureka. 

Iju  •  Dume    main    pipeline.    V/e.stvvaiU  _ 

Beach    Pipel'ne.   Malibu   Knolls   trac'  ^  ., 

pipeline  or  Carbon   Mesa   tract   pipe      4/7/47  o— ♦,! 

line.  IWeed    Spray    Equipment    Rental- 

Specifications    available    from    the    Bids  Wanted 

office  of  the  engineer  upon  payment 

of    ?3  00.  
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4/8/47  • 

Owner  TaKing   Bi<<i — Due   May  7.  2 
P    M.— Widening 

SAN  MyVTEO  COUNTY.  Calif.  At 
Geneva  Ave.  near  San  Francisco 
County  line,  and  in  Brisbane  near 
Visitacion   Ave. 

Owner— State  of  California.  Division 
of  Hlg'iv.-ays,  Public  Works  Blug., 
Sa<ran:fnto,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy Public  Works  Bldg.,  Sacra- 
mento, Calif. 

.\hout  0.6  mile  net  le/.gth  widen  ex- 
isting pavement  to  provide  c*ia..- 
nellzation  of  IntirFcctions  and  in- 
stallation of  traffic  8i,^nal  systeni.s. 
Work   Involves: 

(1)   110    c.y.     remove    concrete; 
(2 1  clea*-  an  J   grubb; 
(3>  3.20f,  c.y.   rduy.   excav. ; 

(4)  250  c.y.   strur.    excav.; 

(5)  750  o  V.    import    borrow; 

(6t  2.470  tens  crusher  run   base; 
(7i  480    c.v.    salvage    surf.; 
(8 1  dtvclop    a-.vter   supply   and    fur- 
nish  w.ater  equipment; 
(9 1  60  M.   gals,   pppi:,    water; 
(10 1  .'Si;  Bta.   iinlrth  rdwy. . 
(11)  7    tcins    liq     asph.    SC-1.    primt 

rrat  ; 
(12»  14  tens    liq.   asph..   SC-6,   armc 

coat ; 
d."^!  240  tons  Bcreeninga.  armor  coat: 
(14»   1.5    tons    asph.    pmulwlon.    paint 

binder  and  seal  coat; 
<1.^)   U'O  Ions  plant  mix   surfacing; 

(16)  155  tons  asph.  concrete  leveling 
course ; 

(17)  120  tjns  asph.  concrete,  type    A 
.«s\irfacirg; 

(18)  1.2.10   l.f.    asph     concrete,    ralsei* 
bars; 

(19t  1.20C  c.y.    Portland   cement   con- 

erf'tt'   pavement, 
(201  2CC    each    tie    bolt    aRseir.bliop ; 
(21 »  .12  c.y.  Cla«>s  A  pt)rtland  cement 

fc.nc  retc-  ft ructures ; 
(2?)  :>,900  lbs    bar  reinf.  steel; 


Supplies,  Equipment 

Sub-Contract 
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STOCKTON,  Cal..  Siin  Joaquin  Co. 
—  Until  April  9  bids  will  be  received 
bv  the  State  Division  of  Highways. 
1000  North  Conter  St..  Stockton  9. 
Calif .  for  rental  of  truck  mounted 
v.ecd  i-pray  equipment. 

Specifications  obtainable  from  the 
above  office. 


tro;  owner,  W  Gordon,  prem;  build 
er,    Necn    Maint    Corp,    735   Davi:>. 

ALTER  D^VELLING,  »500;  2710 
Lawton  St ;  owner,  S  Cohen,  prem ; 
bulldor,  Wm  Bvme,  1606%  Dolores. 

ALTER  DWELLING,  $650;  2020  Pine 
owner,  E  Thrasher,  1446  Broder- 
Ick;  builder,  Martinez  &  Calhuu.i. 
b2H    Hemlock 

ALTER  STORE  and  DWELLING, 
»1000;  1601  Irving  St;  owner,  Phil 
Sarafian,  premises;  builder.  Pacific 
Fixture  Co,  2750  19th  St. 

BILLBOARD,  flOOO;  SW  6th  and 
Market  Sts;  owner  and  builder, 
Foster  &  Kleiser  Co,  1675  Eddy  St. 

DWELLING  (2-story,  frame),  |12,- 
000;  E  Raycliff  Terrace  72  N  Pa- 
cific Ave ;  owner,  Dennis  Jordan ; 
builder,  Oliver  N  Rousseau,  725 
Tehama  St. 

ALTER  OFFICE,  $1000 ;  1  Sloat  Blvd ; 
owner  and  builder,  Stoneson  Bros, 
premises. 

DWELLING  (1-story,  frfcme),  $7000; 
E  Ramsell  275  N  Shields;  owner 
and  builder,  Boyd  C  Lindsay,  1176 
Alemany  Blvd. 

ALTER  PARKING  LOT,  |2O0O;  149 
Eddy  St;  owner,  S  E  Onorato,  220 
Bush  St;  builder.  Phoenix- Slmpton 
Co,  520  6th  SL 

DWELLING  (1-story,  frame),  |7800; 
E  48th  Ave  50  N  Santiago;  owner 
and  builder.  Marvel  Home  Builders, 
2015  29th  Ave. 

DWELLINGS  (1-story,  frame)  (2), 
$6000  each ;  W  Arch  150,  175  S  Sar- 
gent ;  owner  and  builder,  C  H  John- 
son. 470  Head  St. 

DWELLING  (1-story,  frame),  $8000; 
W  Head  190  S  Holloway;  owner, 
Edward  Fortune,  219  Cortland  Ave; 
builder.  Boyd  C  Lindsay,  1176  Ale- 
many  Blvd. 

DWELLING  (1-story,  frame),  $9000; 
E  17th  Ave  225  N  Vicente;  owner, 
Charles  Sculley.  2547  14th  Ave; 
builder.  G  E  Carlson  Co,  2294  22nd 
Ave. 

ALTER  RESTAURANT,  $1600;  401- 
405  Front  St;  owner,  Gino's,  prem; 
day  work. 

DWELLINGS  (l-story,  frame)  (2), 
$8000  each;  W  41st  Ave  175,  225  N 
Judah  St;  owne  rand  builder,  T  E 
Mohler  Jr,  626  36th  Ave. 

ALTER  DWELLING,  $1200;  178Foote 
Ave;  owner  and  builder,  CJeorge 
Smith,  premises. 


Granted 

BUILDING  PERMITS 


E  T  Foulkes,  357  12th  St 

ALTERATIONS,  $750;  782  Walker 
Ave;  owner  and  builder.  H  S«gal. 
premises.  _  _     . 

ALTER  and  ADD,  $1600;  2926  Foot- 
hill Blvd ;  owner  and  builder,  J  B 
Wright,    premises. 

ALTERATIONS,  $18,000;  3321  Broad- 
way; owner,  Carl  S  Scott,  2831 
Broadway;  builder,  A  8  Holmes, 
1630  Webster  St;  plana  by  Dan 
Kirby. 

ADDITION  (1-Story,  concrete),  $40,- 
000;  5001  Grove  St;  owner,  Charles 
Campbell,  premises;  builder,  Willis 
F  Lynn,  Berkeley;  architect.  Miller 
&  Wamecke,  Oakland. 

ADDITION,  $2800;  5796  Foothill  Blvd ; 
owner  and  builder,  G  C  Whltstone, 
premises. 

ADDITION  (1-story),  $14,000;  2601 
Peralta;  owner,  Oakland  Scavenger 
Co.  premises;  builder,  B  Flener. 
3866  Maybelle  Ave. 

GARAGE,  $1000;  866  69th  Ave;  own- 
er and  builder,  C  F  Hoover,  prem. 

ALTERATIONS,  $1500;  424  Monte 
Vista;  owners,  Mr  and  Mrs  M  C 
Milton,  premises;  builder,  Califor- 
nia Builders,  6625  Marshall   SL 

RESIDENCE  (1-story,  5-room).  $10,- 
000 ;  6926  Chambers  Dr;  owner, 
Dwight  C  Cninton,  1990  Mountain 
Blvd;  builder,  Fred  F  Chopin,  1990 
Mountain  Blvd;  garage,  $500. 

DWELLING  (l-story,  5-room),  $9800; 
6875  Armour  Dr;  owner  and  build- 
er, Frank  M  Smith,  6050  Johnston 
Dr. 

DWELLING  (l-story,  3-room),  $3000; 
711  Louisiana  St ;  owner  and  build- 
er. S  G  Masters.  705  Louisiana  St. 

ALTERATIONS,  $800;  1225  10th  St; 
owner,  Alvin  Lum,  prem;  builder, 
Clyde  Church.  2277  B  14th  St 

ALTERATIONS,  $660;  4026  Brighton 
Ave;  owner  and  builder,  James  C 
Prior,  premises. 

RESIDENCE  (l>/i- story,  5-room), 
$5500;  5760  Colton  St;  owner,  Ger- 
aldyne  Rust  6880  Saroni  Dr;  build- 
er. R  R  Rust,  6880  Saroni  Dr. 

ADDITION,  $1000;  228  Corington  St; 
owner  and  builder,  Don  A  Hughes, 
premises. 


ALAMEDA 


SAN    FRANCISCO 


APRIL  7,  1947 


SUB-CONTRACT 
INFORMATION 


42— MISC.    SUPPLIES   AND 
MATERIALS 
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4/7/47 

Portland   Cement 

Low  and  Only  Bidders 

COLORADO  -  BIG   THOMPSON 
PROJECTT.    Colorado. — The    following 
submitted  bids  March  31  to  the  U.  S.  ...    ..        _ 

Bureau     of      Reclamation,     Customs  >  Ventilating   pan 

Bidders 


4/7/47  44 

Tile  Flooring — Low  and  Only  BUder 
LOS  ANGELES.  Cnllf.,  Los  An- 
cnles  County— NIrk  Heitiminpa.  62? 
3«th  \ve..  San  Francisco.  Calif.,  at 
$l,l'i'<.  submitted  low  and  onlv  hid 
April  2nd,  to  the  Federal  Works 
Agencv,  Public  Buil-rines  Admiri':- 
tration.  Office  of  the  District  Engi- 
neer, f>38  U.  S.  Apnrr\iser".s  Building 
San  Frnr.ci.-jco.  Calif.,  for  n««w  a'- 
phaU  rompo.-iition  tile  flooring  at  thr 
U.  3  Post  Offico  and  Courthon.sp 
Buildine,  Lcs   Angeles,  Calif. 


4/7/47 
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-Low   and    Only 


House,  Denver  2.  Colo.,  under  Inv. 
F-46,410-A  for  40,000  bbls.  portland 
cement  in  bulk  (1)  f.o.b.  cars  at  ship-  I 
ping  point;  (2)  f.o.b.  trucks  at  ship-  I 
ping  point;  (3)  f.o.b  cars  at  Love- 
land,  Colo.,  or  (4)  in  a  ground-level 
unloading  hopper  at  east  portal  of 
Ramshom  tunnel  and/or  south  portal 
of  Prospect  tunnel,  approximately  3 
miles  south  of  Estes  Park.  Colo. : 

Colorado  Portland  Cement  Co..  Den- 
ver. Colo.,  item  1.  $2.35;  item  2.  $2.56; 
item  3,  $2.72;  item  4.  $2.78;  ship  5 
days  ;  376  lbs.  per  bbl. ;  shipping  point 
Boettcher.  Colo. ;  10c  per  bbl.  20  days. 
If  paper  sacks  increase  25c  per  bbl. 
Price  clause  of  15c  per  bbl. 

Monolith  Portland  Midwest  Co.. 
Denver,  Colo.,  item  1,  $2.66;  ship  1 
day ;  16,040  lbs. ;  shipping  point,  Lar- 
amie, Wyo. ;  terms  10c  per  bbl.  20 
days.  If  in  paper  sacks  increase  2Sc 
per  bbl.  Price  clause  subject  to  In- 
crease but  not  to  exceed  $2.70  per  bbl. 


SF.A TTI.F.  Wn.sh.— O.  A.  CHrls->n. 
Electric  Company.  4'-H)-«th  N  Spm»- 
tle.  Wasblnqton.  «t  ."^395.00  suhm't- 
tod  low  bid  to  the  Fedorni  Wc-ks 
ARency.  Public  Huildii  p.^  Admi,iistrn- 
tlon.  Off:fe  of  <hr  Di'^trict  Engir'-.T. 
R.38  U  S.  Appraiser's  Building  San 
Francisco.  Cilif..  f  n  vrr.tilathnr  far.;- 
for  kitchen.  IT.  S.  Marine  Hosn'tnl. 
Seattle,  Washingt.in  Agutler  E'.m- 
trls  Company.  Sratllo.  Wasn..  at 
$765  fxi.  .«utmlHec'  only  other  bl ; 
April    2ni. 


RECORDED 
NOTICES 


STORE  FRONT.  $900 ;  1614  Geary  St ; 
owner,  Albert  Merritt,  premises; 
day  work. 

FIREPLACE  and  BARBECUE  PIT, 
$1240;  51  6th  Ave;  owner,  R  H 
Powell,  premises ;  contractor,  H  B 
Lesher  Sc  Son. 

RAISE  ROOF,  ETC..  $6000;  7  Grace 
St;  owner,  G  M  Scholten,  premise^; 
day  work. 

PARTITION  and  INSTALL  PLUMB- 
ING. $1400;  1659  Fulton  St:  owner, 
T  Spallasso,  1669  Fulton  St ;  con- 
tractor, Western  States  Construc- 
tion Co. 

BUILDINGS  (l-story,  frame)  (2). 
$8500  each ;  SE  comer  Monticello 
and  Sarget;  E  Monticello  50  S  Sar- 
gent ;  owner,  L  N  Creacio,  140  Ches- 
ter St ;  contractor.  Modem  Home 
Builders. 

BUILDING  (2-8tory,  frame).  $13,000; 
E  line  20th  Ave  126  S  Judah  St; 
owner  and  builder,  John  W  Mauck, 
1219  2nd   Ave. 

PARTITIONS  and  STEPS.  $750;  454 
29th  St ;  owners.  J  C  Brockway  and 
R  Clark,  premises:  day  work. 

ALTER  RESIDENCE.  $1164;  474  11th 
Ave;  owner,  Mariha  Marshall,  474 
11th  Ave;  contractor,  S  St  <i  Con- 
struction Co. 
SHOWER.  CABINETS.  KITCHEN, 
FLOORS.  Etc.,  $3000;  245  29th  Ave; 
owner,  Walter  Kaplan,  3015  Pacific ; 
contractor,  Donnelly  Roofing  Co. 

OAKLAND 


ALTERATIONS  (2-famlly  to  3-fam- 
lly),  $3700;  2142  Alameda  Ave;  own- 
er and  builder,  G  M  Rels,  premises. 

DWELLING  (l-story,  3-room),  $4000; 
776  Lincoln  Ave;  owner,  Aldo  Fer- 
rera,  554  Santa  Clara  Ave;  builder, 
Stanley  Presco,  471  Pacific  Ave. 

RESIDENCE  (2-story.  6-room),  $18,- 
500;  1018  Sherman  St;  owner,  Robt 
H  Burke,  1916  Santa  Clara  Ave; 
builder,  Hobart  Johansen,  6629 
Foothill  Blvd,  Oakland;  plans  by 
William  C  Helms,  Oakland. 

GARAGE  (2-car),  $1000;  1703  Dayton 
Ave;  owner,  Frank  L  Busse,  3454 
Harlan  St,  Oakland;  buUder,  Chris- 
tensen  Sc  Lyons,  8454  Harlan  St 
Oakland. 

RESIDENCE  (l-story,  6-room),  $11.- 
000 ;  1703  Dayton  Ave ;  owner  Frank 
L  Busse,  2009  Pacific  Ave;  builder, 
Chrlstensen  A  Lyons,  3454  Harlan 
St,  Oakland. 


SANTA   CLARA  COUNTY 


DWELLING.  $6000;  Lot  14,  southeast 
corner  Hamline  and  Pleasant;  own- 
er and  builder,  Holger  Peterson,  444 
N  11th  St,  San  Jose. 

DWELLING,  $12,000;  Lot  16,  Mari- 
posa Court.  Los  Gatos;  owner  and 
builder,    John    Giaotto,    8    Mariposa 
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DOORS 

$6.50  and  Up 

Wller«sa/«  6  Retail 

CASING  •  BASE 

JAMB  STOCK 

MOULDINGS 

NICOLL   &   CO. 

1212   19th  Stre« 

OAKLAND 

TWinoaks   5045 

H   Block  Wen  of  Adeline 


4/7/47 

Reinforcement    Bars 
Bids    Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash.— Until  Apr.  14,  1  p.  m.  bl'ls 
will  be  received  by  the  U.  S.  Bureai 
of  Reclamation.  Cu.stomhoiise,  D'^n- 
vcr,  Colo,  under  Inv  .G-08,  321-A. 
for  ftimlshing  reinforcement  bars 
f.o.b.  shioplng  point  and/or  f.o.h. 
.Idalr.  W^ah. 

Specifications  obtainable  from   the 
above  offico 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


4/7/47  12 

Wrought    Ircn   Plates.  Steel  Strips 
Bids  Wanted 

COLORADO  -  nig  Thompson  Proj., 
Colo.  — Ui  til  Aniil  l.V  2  P  M..  bids 
Will  be  received  by  the  U.  S.  Bureau 


ERr:CT  NEON  SIGN,  $9S5.   1190  Mr. 

Alllsler;    owner,    McKellopp.    prem; 

builder,    Brujpfield    Elcc    Sign    Co. 

9(V5   Fol.<!oni. 
ALTER   AUTO   STORAGE.  $800;   44- 

46  Zoo  Hi:  owner.  W  A   Lan},'e.  36S 

Pine;    builder,    day    work. 
ALTER     RESTAURANT.     *S0(»;     ."» 

O'Fnrrell;     owner,     Chas     Marsnil 

prem :    builder.    Pacific   Fixture  C«i 

J750-lPth    St. 
ERECT  NEON  SIGN.  $700;  411  Cas- 


GARAGE     (l-story,    masonry).     $40.-  , 
000;  4431   E  14th   St,  1237  45th  Ave;  1 
owner.  D  Vallerga,  4501  E  14th  St; 
builder,     Owen     &     Hamilton,    3630 
High   St. 

ADDITION,  $1400;  1300  97th  Ave; 
owner  and  builder.  Jack  Teixiera, 
premises. 

ANTENNA  MAST,  $1500;  409  13th 
St ;  owner  and  builder.  Tribune 
Publishing  Co.  premises;   architect. 


CORN     BROOMS 

lOR   EVERY    PURPOSE 
Rooj    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  J 

HEmlock   4J80 


CLAY  PRODUCTS 

Specify  QUALITY  MateriaU 


N.  CLARK  &  SONS 


lOth   ft   Division   Streets  -    SAN    FRANCISCO 
Main  Office  &  Factory,  401  Paeifle  \rt^  Alameda 


Klondike    2-04ft2 
LAkeharst  2-XX77 


STEELF  ORMS  . 

STCELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINAING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

Uh  Horrlton  Str*«t       DOvglas  5583       San  Froncisco 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

S^nd  Lhf  Per  Quofatlon 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  SAN  FRANCISCO 

III  ■        JUnfper  4-6670       a  i     i     i  »  ■_ 


TUESDAY.  APRIL  8.  1947 


DAILY     PACIFIC     BUILDER 
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Ave,  Los  Gatos. 
^".^^J/""""  packing),  |6000;  north 
siae  £1  Camino  near  Lawrence  Sta- 
tion; owner  and  builder,  Stephen 
Dorclch,  77  N  Baacom  Ave,  San 
Jose. 

WASH  HOUSE  (trailer  camp),  |3000: 
El  Camino  near  Pomeroy;  owner 
and  builder,  Wm  Henderson,  Route 
1,  Box  766.  Santa  Clara. 


BERKELEY 


DUPLEX.  18000;  2430  Ash  by ;  owner 
and  builder,  Wm  J  Rhodes,  5860 
EsUtes  Dr,  Oakland. 

ALTERATIONS.  $1490;  1428  Cornell; 
owner,  Tony  Cataneae,  premises; 
builder,   Chas   Isackson,   1395  Rose 

ALTERATIONS,  $900;  2419  Parker' 
owner,  L  Davis,  premises;  builder. 
Ellis  R  Weisker,  380  38th  St,  Oak- 
land. 

ALTERATIONS,  |fi00;  -  730  Grizzly 
Peak ;  owner,  George  R  Sleeper  Jr, 
premises;  builder,  H  G  Parsons, 
751   Lincoln  Ave,  Alameda. 

GARAGE,  »1100;  1515  Sacramento; 
ov>mer,  B  Kasch,  premises;  builder, 
C  E  Kuffel.  2355  98th  Ave,  Oak- 
land. 

DWELLING  (5-room),  |750O;  1050 
Keith;  owner  and  builder,  Carl  H 
Perttu,  1640  Allston  Way. 

DWELLING  (4-room),  $6120;  1374 
Delaware;  owner,  Clarence  Martin, 
1010  59th  St.  Oakland ;  builder,  J  P 
Sllva.  870  46th  St.  Oakland. 

ALTERATIONS,  $500;  3012  Shat- 
tuck ;  owner  and  builder,  E  F  Camp. 
1828  Berkeley  Way. 

CITY  OF  SACRAMENTO 


BLDG,  $2200:  1900  ItSh  .Street;  own- 
er. Earl  I^ckhart.  1617  Capitol  Ave: 
contractor.  Roy  E.  Thedford,  178 
Capitoi   Ave. 

BASEMENT  and  foundation,  cor- 
crete,  $1000;  1218  U  St;  owner,  I. 
O  Clark.  2648  4th  Ave;  contractor 
Harry    Yamasaki,    1422    4th    St 

DWTELLING.  6-room.  $8000;  3820  58tli 
Si ;  owner  and  buHder.  M  Fans  ro. 
3560   1st  Ave. 

DWELLING,  four  room,  $,"5000:  1025 
Howell  Ave:  owner  and  builder, 
E    Ro.se,    1036   Howell  «Ave. 

GARAGE,  $450;  .3933  3rd  Ave;  owner 
and  builder,  Wn'  H   Luke. 

REMODEL  apts,  $10C0 ;  401  15th  St : 
owner  .<^nd   builder,  Roy  A   Jenr.en 

REMODEL  basement  for  apts.  $1,- 
OCO;  410  10th  St;  owner  and  build- 
er. Paul  Zelinsky. 

HEMODEL  present  bldg.  $17,000;  712 
J  St;  owner,  Boitancs ;  contrac- 
tor. Central  California  Constr  Co. 
B:dr8,  700  J  St;  architect.  Harry 
J  Devine.  1012  J  St. 

REMODEL  building  inte.ior.  $20,000; 
1210  K  Si;  owner,  Leonard  Gior- 
dano; contractor.  Central  Califor- 
nia Constr  Co,  7C0  J  St;  plans  tj^ 
architectural  dept  of  Dept  of  Pub- 
lic Works,   State  of  California. 


Oakland.  Beatrice  and  Atlee 
Bn>ughton  to  Walter  H  Edwanl.s 
March   28.    191T 

April  4.  1947—21191  LOCUST  ST. 
Hayward.  John  H  Johnson  to 
Johnson  &   Clemans       Mar  29,   1917 

April  4.  1947—1039  EVELYN  Av, . 
Albany.     Charles    S    Hubbard    to 

H*»lnikamp     &     Kohler 

April   3.    1047 

April  5,  rM7— 944  W  SEVENTH  St 
Livermore.      Robt    W    and    Dor- 
othy I  Keith  to  C  A  Bovard 
April  3,  1017 

April  7.  19*7—5328  CALAVERAS 
Ave,  O.ikliind.  I.  A  Larson  ant 
Chas  W  Smock  to  whom  it  ma> 
concern April    4.    10!? 

April  7.  1947—7.510  STERLING  Dr 
Oakland.    Edith  A  and  Jos  Urban 

to    Skovmand    4c    Skovmand 

March  29,   1947 


land.  Lester  O  and  Harold  R 
DoeK  as  to  improvements  on 
property. 


SAN  MATEO  COU%*TY 


SAN  FRANCISCO  COUNTY 


Coinpletion  Notices 


ALAMEDA  COUNTY 


Recorded  Accepted 

April  7,  1947— PTN  TX>TS  155  and 
157  Blk  P.  Westal!  Tract.  Oak- 
land.   Jenny   M  Dam  to  whom  it 

mav  concern March  8,  194' 

Apiil  7,  1647—7857  STERLING  DR 


Hospital  Projects 

(Continued  from  Page  One) 


Recorded  Amount 

April  4,  1947— SE  39th  and  Judah. 
Sam  and  Crystal  Cerf  to  Michel 
&  Pf eff er  Co,  Carey  Clumblng  Co, 
MacCabe  Electric  Co,  J  J  Gilraln 
Co,   Rosenberg   Bros  Grading  Co, 

D  Plccinini  and  F  Monson 

April  3,  1947 

April  5.  1947— W  20th  Ave  86,  111 
N  Rivera,  N  W  Anderson  to 
whom  it  may  concern. ..April  4,  1947 

— W  43rd  Ave  300,  325,  350 

and  375  S  Lawton.  Charles  Inger- 

man  to  whom  it  may  concern 

April  1,  1947 

April  7,  1947— W  48th  Ave  237.6  S 
Pacheco.  Sidney  R  and  Elizabeth 
Epperson  to  whom  it  may  con- 
cern  April   5.    1947 

April  7,  1947— W  48th  Ave  262.6  S 
Pacheco.  Clarence  P  and  Minnie 
M  Thompson  to  Amesen  Con- 
struction Co J^pril  6,  1947 

April  7.  1947—355  Quintara.  Thomas 
Lee  and  Katherine  Skilllngton  to 
Reynolds  &  Scrimgeour.April  4,  1947 

April  7,  1947— SW  19th  and  Bryant 
Sts.  B  T  and  Zella  O  Jusley  to 
E  J  Lehman Nov.  4,  1946 


STOKE    (3i    bidg    and    bakerv    sh*  p. 

Ptn    Lot    C    Wocster.    Whitlon    and 

Montgomery    Sub    of    ptn    of    Ren- 

vood  Farm. 
Owner — Alex  Tcso.   et  ai. 
Contractor— Tham. 8    Broderick.    1528 

r-ypre.^s  Ave.  Burli^game. 
Filed.   April  2.   1917.    Dat.d . 

Foundation  is  in ist  payment 

Sub'^equenl    payni'ts    semi-monthly 

COST-PLUS 

Plans    and    soecilicationa   filed. 


Plumbing  Permits 


BERKELEY 


Liens  Filed 


SAN    FRANCISCO    COUNTY 


Recorded  Amount 
April  5,  1947— W  31st  Ave  125  N 
Clement.  Michael  Mahoney  vs 
Huffman  Construction  Co  and 
Angelo  and  Pasqualina  Tosca- 
nini   $967.99 

CONTRA  COSTA  COUNTY 

Recorded        •  Amount 

April  2.  1047- LOTS  1  to  15  incl. 
Diablo  Manor,  Concord.  Western 
Siena  Lumber  Co  vs  Ray  D  Sei- 
fried.  et  ai  $3.»52.4rj 

April  3,  1947- LOT  11  Glen  Haven 
Tract.  Walnut  Creek.  Frank  H 
Shimpk  vn  'Wm  Otts $1,037.00 

April  5,  1947— LOT  11  Block  G. 
Orlnda  Oaks.  Orinda.  O  W  Van 
Cleave  vi  Edward  H   Buttler.    $4^)6 

April  5.  1947— HILLSIDE  and  Di- 
ablo, Walnut  Creek.  Lucas  &  Ge- 
nessi  vs  Mrs  Kuth   Siiva *47a 

ALAMFOA  COUNTY 


2010  3rd  St;  owner,  McFarland: 
dealer.  Geo  Stoddard;  water  closet; 
wash   basin. 

1927  Bonita;  owner,  H  Fauchen ; 
dealer.   H  P  Murphy;  sink. 

1356  Rose  St;  owner,  R  Kendall; 
dealer.  H  P  Murphy;  Bendix. 

1780  Spruce  St;  owner.  Edwards; 
dealer.  H  P  Murphy;  wash  tub. 

2894  Telegraph  Ave;  owner,  C  F 
French ;  dealer,  Berkeley  Plumbing 
Co;  water  closet;  wash  basin;  liath 
tub:  sink. 

2601  9th  St;  owner,  Western  Door 
&  Sash  Co;  dealer.  Sevendermann ; 
3  water  closets;  wash  basin;  urinal. 

816  San  Luis;  owner,  ;  dealer, 

Neal  &  Son ;  water  closet ;  wash 
basin ;   bath  tub. 

3007  Fulton;  owner,  K  Pillar;  deal- 
er. Neal  &  Son ;  water  closet ;  wash 
basin  ;  sink ;   wash  tub ;   shower. 

3041  Deakin ;  owner,  ;  dealer, 

Neal  Sc  Son ;  water  closet ;  wash 
ba.Min ;    bath    tub. 

1330  Haskell ;  owner,  O  La  Motte ; 
dealer.  Neal  &  Son;  water  closet; 
wash  basin ;  sink. 


Electrical  Permits 


8AN    FRANCISCO 


position  fund  to  Mt.  Shasta  Poly- 
technic Schcol  and  Imperial  Poly- 
technic School. 

S.B.  1126  calls  for  establishment 
of  Mt.  Sh&sta  Polytechnic  Sl-Iu-.oI 
at  or  near  town  of  Mt.  Shasta. 

S.Bs.  1219-22:  Thes.-  fou-  bill:^ 
establish  a  state  college  at  Sacru- 
mento  and  appropriate  $1,200,000 
for  the  purpose  with  $500,000  spo- 
cificallv  earmarked  for  construc- 
tion of  buildings. 

S.B.  1382  appropriate  $1,716,000 
for  construction  and  equipment  of 
radio  broadcasting  network  io  pro- 
vide educational  programs  unck^-- 
guidance  of  a  commission  consist- 
ing of  the  prosident  of  University 
of  Califorpia  r>.nd  directors  of  edu- 
cation and  finance. 

S.B,  1418  provides  tht  the  stat^' 
pay  the  cost  of  constructing  build 
mgs    for   resident    schools    in    ex- 
cess of  ordinary  costs  of  buildings. 
in  eluding  dormitorips. 
Hospitals 

S.  B.  227  overn.iuls  hospital  dis- 
trict act  and  limits  bonded  indebt- 
edness to  10  per  cnt  oT  taxable 
property.  (Approved  by  Governor. 
Februarr  6.) 

S.R.  .35.3  scraps  1946  hospital 
Rui-vey  .-^nd  construction  act  to  set 
up  new  advisory  council  consist- 
ing of  Director  of  Public  Health 
and  eight  memb'-rs  appointed  by 
tine  governor  for  two-year  stafc'- 
gered  term.s.  Calls  for  survey  of 
all  existing  ho.<«pi»al.  facilities  and 
development  of  state  plan  for  con- 
struction of  additional  public  and 
non-profit  hospitals.  Provides  statr 
will  match  federal  contribution.s. 


FOR    SALE 

TIMBERS,  wallhoards.  plumbinjc 
pipe,  millwork.  and  other  baild- 
ing  miiteriaK    SALE  PRICES 
Large  Bt<»ckii  of  "hard  to  get" 
itemii 

Wire,  write,  or  'phone 
ri.EV'FLAND  WRECKING  CO. 
2800  Third  St.  —  VAlencia  4977 


i) 


Recorded  mount 

April  4.  1947— LOT  80.  Montclal: 
Hij^hlands.  Dougherty  &  McGuire 
vs  Montclair  Oevelopmeirt  Co  St 
P;nil    laii.sc    49.286.7'» 

April  4.  1947— LOTS  7  and  8,  Ver- 
non Terract,  Oakland.  Economy 
Builder's  v.s  Oakland  Title  Insur- 
ance and  Gu.iranty  Co,  Tom  and 
Jant'  Doe  Guv |7,798.3G 

\piil  5,  1947—1612  ACTON  Street. 
Berkeley.  Chas  S  Hughes  Co. 
$140  25;  ijuendcrmann  Co.  $$566.48 
vs  Cha.s  H  and  I^hlrley  L  Adam.s. 
Adams  Constr  Cc  (2  liensi 

Apn!  5.  H";7— 9009  SAN  LEANDRO 
Plvd,  0::kland.  Viking  Automatic 
Sprinkler  Co  vs  Boorman  Lum- 
ber  v'ojopany $7.0oJ 

April  5,  194/— 1240  BURNETT  ST. 
Heikoley.  Suciiuermunn  Co  vs 
Hariy  J  and  Genevieve  Theis. 
AlHins  Co'istr  Co $770.33 

April  5.  1847—480  VINCENTE  Ave 
Berkeley.  Charles  S  Hughed  Co, 
Si'l* 'M  ;  S  lonilennann  Co.  $581.19 
v.s  Jrts  F  und  Harriette  B  Schan 
(uiia  Schon*.  Adams  Conbtr  Co 
(f.»o  liens*  


Release  of  Liens 


6AN   MATEO  COUNTY 

Recorded  Amoiuil 

April  4    1047 -LOCATION  Omitted. 
Western    Door   &    Eawh    Co    to    A 

Klanp.  et  al  

Non-Responsibility 


ALAMEDA  COUNTY 

Aprll     fi.     1917-    4C7    21s1     ST,     Oak- 


4635  1953  Hyde:  owner  .Goldst.^ln  ; 
contractor.  G  Vaccarlno;  alterationt- 

4G30      779   Chestrut;    owner.    ; 

contractor,  G  Vaccarlno     8  pl.igs. 

4637  -  40  1723-25-27-29  19th  S* . 
owner.  Mexiorn  Homes;  contractor. 
M  Schimet.schek  ;  14  outlets;  12  plugs 
^2   switches. 

4341     8»   Broadway;    owner,   ; 

conlraetor.  M  Schimelaehek ;  3  plugs. 

4642      lf,21    Market;    owner,    ; 

rontru.tor,    M  SchmetJ?chek ;  aHeraii- 
tions. 

464:,  N/W  Madrid-Peru;  owner. 
Jjon-.bardl;  contractor.  M  Schimet- 
.sch<»k  iri  outlfta;  16  switches  J7 
plui^s. 

4644  510    Hayra;     owner ; 

contractor.    M   Schimetschek ;   altera- 
tions. 

4645  1172     McAllister;     owner,     . 

;    contractor,    M    Sehimetschek ; 
altera!  ion.s. 

4'J4r     290  Twin  Peaks;  owner.  

reru ;    temporary   saw 

John««rn  ;  contractor,  M  Schimetschek 

alterations. 

4650  E'Otnepo  200  N/Santa  Vnez , 
own^r.  Walter;  contractor,  O  J  ^er- 
rea :   temporary   s-iw. 

4031  F/Goetllnger  20C  /S  Wot  fl ; 
owner.  :  contractor,  O  J  Fcrrcra  ; 

temporTtry  'taw. 

4652  7251  Geary;  owner.  Kelly; 
contractor,  Richmond  El  Co;  8  out- 
lets; 3  switche.?;  6  plugs 

4653  571  ,Mi^8io));  owner.  R  C  Al- 
l»»n :   contfaft'-r,   Pac   El  &  Mech  Co; 

2  outlets  ■  1   .Hwitch ;   motors 

46P4  3rf|  %  Bayshore ;  owner. 
Standard  Stutions;  rontractor.  Pac 
El  .ii  Merh  Co     2  outlets;  2  switches; 

4'i55  127  Sutter,  owner.  B  &  >i 
Foods-  contractor,  Cal  Elec  Const 
Co;    a'terations 

4'iri«  1231  F.  iHcm :  owner,  AI  de 
Beredetti;  contractor,  Atla.s  Hr;it 
St   Vent    '--o;    motors. 

4657     7o5  Pafec;  ouner.  J   M  Turn 
er;    '-onfractor,   Atlas    Heat   &    Ven^  , 
motors. 

41.58  G  G  at  Park<r:  owner.  IT  of 
f^'^n  Francisco;  contractor.  Atlas  Htg 
iitf  V(?nt  Co;  motors. 

46ri9  606  Geary;  owner.  BAG 
Foods;    contrictnr.    Malm    Si   Weiter; 

3  plugs. 

4660  24th  &  York ;  owner.  Roos»-- 
velt  Ther»ter;  contractor,  Galvi|  Broi* 
alt''rition.i. 

4647  2  Harrison  St;  owner.  Hills 
Brqs  Coffee  Co ;  contractor.  Decker 
Electric;  extend  15  outlets. 

4648  2345  Jackson  Ct ;  owner.  Robl- 
son  Air  Jack  Co;  contractor,  Decker 
Electric ;  motors ;  overhead  service. 

4649  Comer  17th  and  Valencia  Sts; 
owner,  City  of  San  Francisco;  con- 
tractor, Noble  A  Wri'ght  Cm;  motors; 
temporary    pump   motor. 


4650-51  Various  locations  and  own- 
ers; contractor.  A  J  Ferrer* ;  tempo- 
rary saw  service. 

4652  7251  Geary  Blvd;  owner, 
Kelly ;  contractor,  Richmond  Elec- 
tric; 8  outlets;  4  branch  circuits;  6 
plugs;   3   switches. 

4653  571  Mission  St;  owner.  R  C 
Allen  Co;  contractor.  Pacific  Elec  A 
Mech  Co ;  2  outlets ;  motors ;  1  switch. 

4654  3rd  and  Bayshore  Blvd;  own- 
er. Standard  Stations;  contractor  Pa- 
cific Elec  Sc  Mech  Co;  2  outlets;  2 
switches. 

4655  127  Sutter  St;  owner  BAG 
Foods:  contractor,  California  Elec- 
tric; alterations. 

4666-58  Various  locations  and  own- 
ers; contractor.  Atlas  Heating  &  Ven- 
tilating Co.  Ltd ;  motors. 

4659  606  Geary:  owner,  BAG 
Cigar  Store;  contractor.  Malm  A 
Welter;    3  plugs. 

4660  24th  and  York  Sts;  owner, 
Roosevelt  Theater;  contractor,  Oalvln 
Bros;  2  pilot  lights. 

4661-4702  Various  locations  and 
owners;  contractor.  Apex  Electric; 
signs. 

4703  42  6th  St;  owner,  Desmond 
Hotel;  contractor.  Golden  Gate  Elec- 
tric; fire  repairs. 

4704  2073  Greenwich  St;  owner. 
Simony;  contractor,  Columbia  Elec- 
tric^  3  outlets;  8  plugs;  1  switch. 

4705  1190  Potrero  Ave;  owner,  J 
Lewis ;  contractor,  Columbia  Electric ; 
range. 

4706  2406  Lombard;  owner, ;' 

contractor,    Columbia    Electric;    mo- 
tors. 

BERKELEY 


67984  1036  University  Ave;  owner. 
:  contractor  California  Elcc- 

,  trie;  4  outlets;  1  switch;  4  fixtures; 
6  plugs. 

67985  449  Michigan;  owner.  C  R 
Adams;  contractor.  Clifford  Electric; 
12  outlets;  11  switches;  16  plugs;  4 
circuits. 

I  67986  2340  Sacramento  St;  owner 
and  contractor.  John  M  Rhoda;  12 
outlets;    8    switches;    14    plugs;    new 

:  service;  3  circuits. 

!     67987      1974    Shattuck    Ave;    owner, 

;  Ground  Cow ;  contractor,  Wonderllte 
Neon  Co ;  1   sign. 

I  67988  1729  Grove;  owner,  H  E 
Thurston;  contractor  Rochester  Elec- 
tric; 1   outlet;   2  switches;   1  fixture; 

i  6  plugs ;  new  service ;  2  circuits. 

I  67989     439  Spruce;  owner,  ; 

contractor.  Rochester  Electric;  range. 

(     67990    2629  Ash  by  ;  owner ; 

contractor.  Bradshaw  Electric;  1  mo- 
Itor. 

67991  2804  San  Pablo  Ave;  owner, 
' ;  contractor,  Scott   Sign  Co; 

1  sign. 

67992  1953  Aahby ;  owner,  I  AkJ- 
yama;  contractor,  Scott  Sign;  1  sign; 

I I  transformer. 

I  67993  1222  San  Pablo  Ave;  owner, 
,  S  E  Holshouser ;  contractor.  Acme 
(Signs;  1  sign;  1  transformer. 
I  67994  2800  Ash  by;  owner,  H  L 
{Paige;  contractor.  Manning  A  Whlt- 
aker;  2  motors. 

67995  1540  Channing  Way;  owner, 
'j   V   Cunha:    contractor,   Manning   A 

Whitaker;    1   motor. 

67996  1819  University  Ave;  owner, 
;  contractor.  El  Cerrito  Elec- 
tric; 1  switch;  1  plug;  1  motor. 

67997  1609  6th  St;  owner ', 

contractor.   El   Cerrito  Electric;  new 
service. 

67998  1789  Tacoma ;  owner ; 

contractor.  El  Cerrito  Electric;  8  out- 
lets;  4  switches;   9  plugs:  4  circuits. 

67999  1819  Sonoma;  owner,  C  Nlne- 
kirk;  contractor.  El  Cerrito  Electric: 
9  fixtures. 

68000  1839  San  Juan;  owner,  P  M 
Barr;  contractor.  El  Cerrito  Electric; 


10  outlets:   11   switches;  21   plugs;  « 
circuits. 

68001  1425  San  Pablo;  owner,  A 
Wood;   contractor,   Clifford  Electric; 

11  fixtures. 

68002  2015  6th  St;  owner,  Berke- 
ley Welfare  Society;  contractor,  Clif- 
ford Electric:  20  fixtures. 

68003  :J203    Shattuck   Ave;    owner,. 
H    G    Swanson ;    contractor,    Clifford 
Electric:     17     outlets;    1     switch;    8 
plugs ;  4   circuits. 

68004  2203  Shattuck  Ave;  owner, 
H  Q  Swanson ;  contractor,  Clifford 
Electric ;  17  fixtures. 


OAKLAND 


45570  S82'j  K  14th  St:  owner.  Mil- 
arch  A  Moore;  contractor,  Capitol 
K\t'c-t   Co;    9   plugs. 

45571  98.12  MicArthur  Blvd;  own- 
er. Mac  &  Chuck's  Automotive  Ser- 
vice ;    20    plugs. 

45572  8th  &  Market  St;  owner, 
Special  Site  Sign  Co;  contractor, 
Spott  Elect   Co;   alterations. 

4.5573  1109  Cypress;  owner 

<;ontractor.     Standard     Display;     al- 
teratlos. 

4.5574  405  121  h  St;  owner.  Walt's 
Club;  contractor.  Standard  Display; 
ulteralloii.s. 

4'>57C  nil  Stanford  Rd;  owner. 
Dick's  Inn ;  contractor,  Standara 
Display;    altorHlions. 

45576  10th  &  Clay,  owner,  Chav- 
ten  Bar;  contractor,  Standard  Dis- 
play   Co ;    alterations 

45577  2614  Mac  Arthur;  owner. 
Frank'H  Place:  contractor.  Standard 
DLsplav;    alterations. 

4P578  3269  Adeline  St ;  owner.  Joe's 
Flace;  contraclor.  Standard  Display; 
alterations. 

4^^579  20th  N  E  Franklin ;  owner 
and  coitrHCfor.  Fonter  A  KleLser  Co; 
7  Bwltche»»;  1  fixture;  7  plujjs;  1  ser- 
vice. 

455fi6  9804  Lawlar;  owner,  Oc»o 
bolder:  contractor,  Clifford  Elect; 
readv    for    Inspection. 

4.''>581  3070-72  FolHom  St  ;  owner,  A 
Ft»-ffcn«on  ;  contractor.  Clifford  Elec- 
tric   Co;    ready   for    Inspection. 

4B582  :^01  4th  St  cor  Juokson ; 
owner.    Safeway    Stores;    contractor. 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOD  PANELS 

ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 


JtfFeHSON'S 

GREATER  CITY 
LUMBER  CO. 

1994  OAKDALE  AVE. 

Corner  RonhlR  Strse* 

ATwater  4180 


BURKE     FORM     CLAMPS 


CM  AD  TTF«;  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION   lOINT        COLUMN  CLAMPS  SCREID  SI  PPORTS 

IlIPFoST JACKS  s6fFIT  HANGERS        REINFORCLD  PAPER 

All  Typt*   of  Concrete  Contlruclion  Specialliet 

W.     J.     BURKE     &     CO..     INC. 


780   Bryant   Street 


San   Francisco 


Phone  GArficIcJ  876S 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  Complefe  Rental  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNd«rliill  SOU 


Air    Moving    Problem?  ,,.  OET 

CENTRIFUGAL  FANS 


ILG 


For  all  types  ventilating  and  air 
conditioning  systenr^s.  Direct 
drive  saves  space,  saves  costs. 

MANY  suit  A¥AILA9Ll.  IM  LOCAL  STOCK 

DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
&    HEATING    COMPANY 

2001   PERALTA  M26  HOWARD 


OAKLAND  7 
TWinoskt  40M 


SAN  FRANCISCO  3 
MArUt  75 IB 


I 
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DAILY     PACIFIC     BUILDER 


Clifford  Elect  Co;  Iransformer 

AMdS  12S5  Myrtle  fft;  owner.  C 
D  Newcomtr;  contractor,  Clifford 
WAert. ;    traiisfonner. 

45584  4th  &  Clay;  owner.  Han- 
sen's Coffee  Cc;  contractor.  Clifford 
Elect :    sign. 

45586  615  High  St:  owner.  J  M 
Rich  Paint  Co;  contractor,  Conrad 
Elect  Co;  sign. 

4^58e  777  22nd  St.  owner.  Pontes 
Printing  Co;  contractor.  Western 
Neon    Co. 

45587  10th  &  Fallon;  owner, 
contractci.     Scutt     -     Buttner'    Eltct 
Co;    180   switches. 

4P886  880C  Ridgewey  Drive;  own- 
er,   Buchannn-    contractor,    Crosceni 


Elect   Co;  service.  I  service 

?of 'trarfo.^^ri'"^'"'-'  ^"'""^    ^-'    «°'^'^  = 

45590     61C0  E  14th  3t ;  owner.  Get- 

rkl;    contractor.    Coillnb  Phape:    ser- 
vice. 

45691     .1136  13th  Ave;  owner 
contractor.  ColHnj.  Elect  Co;  Dlu^a 
45592      107    Oakhlll    Rd ;    owner    .V 


TUESDAY.  APRIL  8.  1947 


D^i.^..!.  i 1 —    -"-I    vr».iit-i    .>v     iii((iirn  (-onirreiraiionai  «;niirci' •  c 

?o     ?l'outK''';\°';.v.'rfPL*°^  =»«<=^    '"i^i^    Cal  Ele^ct  Co;   12  fixture.' 


UK'  Claremont  Ave;  owner, 
contractor.     A     L    Solarl;     3 
lixiures. 

46596  5783  Walnut  St ;  owner.  New 
Pilgrim  Cougnirregational  Churcij; 
contractor.  Cal  Elect  Co;  15  outlet;.. 
2  HWltches ;  3  aervl',-c. 

45597  57«C  Walnut  St ;  owner,  New 
Pllgrlnn  Congregational  Churcn  ;  con- 


Co;   25   outlets.    13   fixtures;    28   sei - 
vice;    new    transformer. 

4')5S3  OftiJland  Out  Port;  ownt>r 
Dade  Bros;  contiactor,  Del  Montp 
Elect;  1  switch;  1  fixture;   1  servl-e 

45r>94     1274  7ath  Ave;  owner.  Nun 
es»;    contractor,   Dimond    Elect;    new 


1 —   MISCELLANEOUS 


Are  you  Interested  tn  w«U-train6d. 
qualified      men  ?       SUPERINTEND- 
ENTS. ARCHITECTS,  ENGINEERS 
DRAFTSMEN,    SURVEYORS.  ESTI- 
MATORS,     SALES      ENGINEERS 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS.    OFFICE    HELP. 
For  further   Information   call 
E.   STEVENS.   GArfleld   1517 
Technical   Position*  Aganoy 


^JNTew.    unused    K    &    E    PARArsON 
DRAPTING   MACHINE   ^^S^^. 

S/fTill°'"    ^-     *^*"    San    Bruno 
3739  after  6  p.  m.  ^4/9, 


4369!J     .VE  Cor  1st  Ave  and  E  i2th 
owner,   Shell   Oil  Co;   contractor,   Ca! 
Elect;  2  switches. 

45599  l.st  Ave  &  E  12th  St;  own»^r. 
Shell  Oil  C";  contractor.  Cal  El:>ct 
Co;  2  pluga. 


ME.V  AVAILABLE: 
ENGINEERS.    C.E..    M.E..    and    EE 
f}^^]p^^^TENDKUrS.    COMM.    and 
INDUSTRIAL    GRADE;     CARPEN- 
TER Fuptfl..  WORKING  FOREMEN 
ESTIMATORS,     architects' 
DRAFTSMEN.  ARCK.  STRUCT    and 
MECHL..      STTRVEYORS,      INSTRU- 
MENTMEN.    RODMEN.    ACCOUNT- 
ANTS. TIMEKEEPERS,  SALES  EN- 
GINEERS.    A    complete    library    r,f 
capable  men   to   choose  from 
Call 
HENRY  IIELBIG  or 
RALPH  OLSEN 
YUkon  6-C579 
TMs   AGENCY  is  designed  for  the 
Building  Industry 
(tr 

BOOKKEEPING  SERVICE 

Ai;     taxes,     p.-wroll.-:     lor    business 

flriTis,    contractors    and     individuals 

No  account    loo   large  01    too  small 

SEabrlght  4462.  ,tf) 

•    ^F-ECIFICATIONS.   expertly  typco 
or  mimeographed.    Rm.  808—693  Mar- 
ket St     Phone  PRospect  7872. 
._„^^^_^^. (4/14) 

2—     HELP  WANTED 


SCHRAMM  60-Jn.  AIR  COMPRES: 

6orrugat©a  ALUktl^thrf  ShEEfs" 
19   gaiige,   .036-ln.    46Hx96-ln.     Alum- 
^um   Products   Co.,  3245  16th   Stree* 
Phona  UNderhlll  2166  or  SUtter  6700. 

Jaiugkr  CONCkiJTE  MTjiKft; 
Model  14  EL,  pneu.  tired,  with  skip 
loader  and  water  tank,  as  is.  $1500 
AUSTIN  WESTERN  TANDEM 
ROLLER,  S-iO  ton  converted,  over 
hauled  and  rolls  retired,  as  is.  $1200 
J.  HENRY  HARRIS,  2657  Ninth  St., 
Berkeley  ;jihone  THomwall   7165. 

PLYWOOD 

All  sizes,  plain  or  resin  sealed  p!v- 
wood  available  in  anv  quantity,  lii- 
cludlng  truck  and  trailer  lots.  State 
amount  and  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   Fruitrfdge   Road 

Phone  Sacramento  6-6-179 
P.  O.  Box  549     -     Sacramento,  Calif. 

(tf> 


Official  Proposals 

Construction  of  a  Ferry  Boat 
NOTICE  TO  CONTRACTORS 


456C0  E  12th  &  Frultvale  Ave; 
owner,  Riley's  Liquors;  contractor. 
Standard    Di.splay.    alterations 

45601  7825  San  Leandro  Blvd; 
owner.  American  Brass  &  Iron;  con- 
tractor.   Cal    Elect;    sign 

45602  Fool  91h  Ave  Port  of  Oak 
Dock;  owner,  American  Biluminuos- 
toMtrictor.    Cal    Elect   sign. 

4560;.  761  Kingston  St ;  owner, 
MaeshitellJ;  contractor.  L  Bushman 
Elect    Co;    fixtures. 

45004  761  Kingston 
Maeshitelli ;  contractor, 
Elec    Co;    transformer. 

45005  482  7th  S'. ;  owner.  Thomas; 
contractor,  L  Bushman  Elect;  3  fix- 
tures. 

45606  482  7th  St;  owner,  Thomas; 
contractor,  L  Bushman  Elect  Co;  2 
oulletb. 


St ;     owner, 
L   Bu.shman 


S1:NI0R  ARCHITECTURAL 
DRAFTSMAN.  Out  of  town  position 
Must  be  Ist  cla.«»8.  Capable  of  sketch - 
•8.  working  drawings  and  details. 
Salary  will  bo  satisfactory  to  a  fa^t 

7,Zl}^^^-   ''**'"   ***   produce.     Phone   SU 
8169  for  appointment ,1/) 

ENGINEER,  capable  of  taking  full 
charge  estimating  and  field  opera- 
tlons  Sewage  and  Dralnllne  work.  Re- 
ply Box  41,  c/o  Dally  Pacific  Builder. 

-  ,  (4/8( 

t.SLt:ELLI-!NT  oWt)kTlj^ltY  /or 
two  Salesmen.  Knowledge  and  ex- 
F>eHence  in  building  materials  neces- 
sar>'.  See  W.  H.  Edwards.  5.30  to 
9  p  m.  no.'>  E  12,h  St..  Oakl.md  iJ. 
Calif.  ,4/n 


n.YWOOD,     %  -  in'ih     Waterproof. 

Idetl  for  forms-,   .sub-floora.  sheeting, 

36  ft.  LCV  Hulls  stripped  of  fittlngK 

GARDINER  MFG.   CO. 

Hlnch   TBmplebar  7823 

2711   Union  Street  -  Oakland 

(4/9) 

U.SED  DOOR.S  and  SASH  Six,  5x7- 
ft.  X  2-in.  Oak  Vcnoor  Finish,  glazed 
with  12  8xl3-in.  lights;  Cabinet  Doors 
plywood  And  pining  bDard  panel,  1-lt. 
11-ln.  x  6-ft.  3-ln.  x  1-  In.;  Dalmo 
.Saah  with  hardware.  3-ft.  O-iii.  x  2-fi. 
9-ln.  X  %-ln. ;  Six.  lights.  Call  Grecn- 
lield.   San   Anselmo  2014.  (4/»2' 


FOR  RENT 


LUMBER      HANDLING      EQUIP- 
laCNT:       CARRlEJiS.       STACKERS. 
TRUCKS     Pacific  Carriers,  Oaklajaa 
4-lWL 


TRA NSIl'S.  $17  p-r  month;  LEV- 
ELS  $J4  per  monih.  Daniel  McFar- 
land.  624  Second  Ave.  Phone  B  V\  ■ 
view   7804  qj, 


FOR  SALE 

LUMBER.  SOIL  PIPE,  SHEET 
ROCK;  FIR.  all  size*,  six'dflcii 

L*"5^*)nV«^l^^'  boards  kiln 
dried:  TIMBER,  any  length  and 
dimeiwion;  MILL  WORK,  rail 
t'f«.  mi'lwork;  DOORS,  SASH. 
SHINtJI.ES.  MOI:LDING;WoS 
Laih,  Metal  Lath,  Rock  Lath 
Naih,   Plaster   Board,   Plywoodi 

Oak  and  Pine  Flooring 

Carload  Lots 

AModated 

General  Contractors'  Scrrics 

1151  Sutter  St..  San  FranciHco  9 

PRo^ipect  4600  or  2800 


FOR  SALE 

AVAILABLE  FOR  HOCBDIATV 
DELIVERY,  a  limited  quantity  of 
28  -  gauge  corrugated  ALUMINUM 
PHEBrrS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  826ft,  (tt) 

FLOORING,  kiln  .tried  oak.  go.xi 
qunllty.  carefully  milled.  ."i/16x2-»n.. 
30  cents  squaro  foot;  immediate  de- 
livery. BRrkelov  2M2-R  or  THom- 
wall  1-0229  (4/14 t 


ALUMINUM  SHIOETS 
22-c'aupe,   3x10- foe t 
POWER  UNITS 
16-hp.  Continental  Gan,  with  or  with- 
out 3'/^  k\s.  geneiator 
WELDER  BARGAINS 
gji.sjllnc    and    electric    driven.    neAv 
and  used 
STEEL  PIPE 
21-ln.  diameter  x  iO  ft. 
NEW  DEPARTURE  BEARINGS 
large    size*,    6313,    3.'il3.   3316,    5309 
STEEL    PLATE    AND    ANGLES 
04x^63xH-ln.,  fxl6-ft.  x  Vi-in.  Anglo.s. 
2x2xS-in     X    30-ft.,    l,V4x3x5/16-lt.     x 
20- ft  ■    few    otl.er   sizes 
2-TON    TRAILERS 
pnpumatic    tiren,    4    wheeled,    electric 
brakes 
PNEUMATIC  SAW 
12-lnch   Ingerpoli 
TRACK  FIN  I  RESS 
Caterpillar,  hydaullc 
STEEL  TANKS 
150  to  10  M.  gallon  rapacity 
TRANSFER  CARS 
.Ht.mdnrd    gauge,    24-ln.     high.     20-r' 
long,  77-iM.  v.ide,  2C-lr..  wheels.  15-ln. 
I  beam  frame,  wooden  bed 
D.  PETRIE 
1203    Fairfax;    phone    Mission    0210; 
cveTtingy  Fillmore  88S6.  (4/3 > 


GARDFN  FENJE.  4-ft..  in  100-ft. 
rolls;  FLOOR  CRANES.  2-ton.  port 
able:  STEAM  CLEANING  M^- 
CHINES.  portable,  for  machinery, 
vVELDERS,  ga."  and  electric  driven. 
Act  Mfg  and  Supply  Co.,  Mission 
and   Hillside;    I'hcne   JUniper   4-8910. 

<4/P> 


WIRE  ROPF,  hn-  to  14-in. :  mo«'- 

iv    new.     Liberal   discount   for   qiiaii- 

tity.    SLINGS.  STHEAVES  «-  to  18-ln. 

GARDINER   MVG    CO. 

Hinch   TEmplfbar  7823 

2711   Union   Street  -  Oaklaiio 

(4/9- 


PLASTERERS  ATTENTION 
We  have  three  WILL- MIX   plaster 
mixers  PRICED  FOR  QUICK  SALr; 
Western    Machinery    Co.,   760   Folsom 
St.,   San    Frai. Cisco ;   EXlyook   4167. 

(4/141 


STANDARDIZED 
BUILDINGS 

12  «<tanrlaid  siKe<l  buildings  for  Im- 
mediate delivery  In  e'ther  timber  t»r 
steel  structure.  Clear  spans  f;om  40 
to  160  ft.  LonRths  from  40  to  60*1  ft. 
Also  standardized  roofi*'  of  timber  or 
pteol  for  erfctlon  on  masonry  walls. 
American  Standardized  BIdg.  Corp. 
332  S.    Michigan  Ave..  Chicago  4,   HI. 

AVabash  17O6 

'  DOORS 

One   N,-ln.    Flush   Panei    Interior; 

One  %-ln.  Flush  Panel  Exterior. 

AvnllaMe    in    variou.'.    sizes. 

PLY-WEL  INDUSTRIES 

49CC  Tld^•v«ler  Ave.,  Oaklnnd  1,  Cal. 

Phone  KEllogg  4-1G31 

(4/1 1> 


GRAVITY    ROLLER 
CONVEYORS 

We  have  available  new  Lyon  ball 
bearing  roller  cnnveyorii  with  ad- 
justable supporting  trestles.  Balance 
roller  rotate  on  full  length  steel 
iiliafts  fitted  with  ball  bearings.  Con- 
veyor frame  i«  a  leelded  truss  giv- 
ing firm  support.  We  will  be  glad 
to  supply  full  information  on  con- 
veyors or  other  products  manufac- 
tured by  Lyon  Products  Co. 

SQUIRES    & 
MARSHALL 

OlstrlbMfert 

725  SECOND  STREET 

SAN  raANClSCO 

Ul.  SUH^r  9037 


Sealed  bids    to    construct,    furnish, 
and  deliver   to   the   dock   at    Astoria, 
Oregon,  a  single  screw  660  HP.  steel 
hull,  diesel  ferry  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion in  the  auditorium  on  the  third 
floor  of  the  Public  Service  Building, 
Portland,    Oregon,    at    9:00    a.m.    on 
Thursday,    April    24,   1947.    The   prin- 
cipal dimens  are  as  follows:  Length, 
180  ft.   0  In.;    Beam,    Moulded,   60  ft. 
0  In. ;  Depth,  Moulded,  13  ft.  6  in.;  and 
[Draft  D.W.L..  8  ft.  0  in. 

Prequallficatlon  of  bidders  will  be 
required  In  accordance  with  provis- 
ions of  Sees.  98-102  to  98-106,  O.C.L.A. 
inclusive.  Full  information  for  bid- 
ders may  be  obtained  at  the  office  of 
the  Oregon  State  Highway  Commis- 
sion, Room  319,  State  Office  Building, 
Salem,  Oregon.  Proposal  blanks, 
plans,  specifications,  and  form  of 
contract  may  be  Inspected  at  the 
same  place  and  may  be  obtained  by 
eligible  bidders  upon  payment  of  $2.00 
per  each  set. 

A  complete  set  of  plans  and  speci- 
fications may  be  Inspected  at  the 
offices  of  the  Associated  General 
Contractors,  in  Portland,  Oregon- 
Seattle  and  Spokane,  Washington; 
San  Francisco,  California;  and  Boise, 
Idaho ;  and  at  Builders  Exchange  Co- 
operative, Portland,  Oregon. 

The  right  is  reserved  to  reject  any 
and  all  proposals  or  to  accept  the 
proposal  deemed  best  for  the  State 
of  Oregon. 

OREGON  STATE   HIGHWAY 
COMMISSION 
By:  H.  B.  GLAISYER, 

Secretary. 

(Daily  Pacific  Builder) 

(April  8,  1947) 

Propcsed      School      Buildings:      Wm. 

Howard   Taft   Elementary   School— 

1946    (Friendly    Acres,    San     Mateo 

Co.);     James     Monroe     Element.iry 

School— 1946    (Redwood    City,    C»\.) 

SEALED  proposals  for  each  school 

will  be  recolved   at   the  office  of  the 

McKlnley   School,    comer  James   and 

Duane   Streets.    Redwoo<l    City     CaM- 

fornia,  until  8:00  P.  M.  April  10.  194"' 

for  the  above  school   building.s     Bi-is 

will    be    opened     publiolv    the    samt 

evening  at   the   above  address. 

Each  bidder  shall  accompanv  vi-- 
hlu  with  a  rahhloro  or  certified 
check  for  an  amcuni  not  less  th«n 
lO^c'  of  the  bid.  drawn  to  the  clc': 
of  the  boara.  Mr.  C.  G.  Uhlenhire, 
Doxsce  Building,  Redwood  City,  Cal 
A  deposit  of  .<?2r..O0  will  he  requirf.i 
for  eacn  sel  of  plans  ar.d  Fpei>lfica- 
tions.  Plans  avail;- hi.-  at  the  offuo 
of  Arthur  D.  Jan.tsc  1,  architect,  5^ 
Aiitlin   Avenue.   Atherton.  Calif. 

(Daily  F'aciflc  Build*  i» 
(March  25.  April  1.  8.   1947 1 


OAKLAND 


45638  1155  E  14th  St;  owner.  Van 
Bokkelen;  contractor,  Roberts  Light 
Fixture  Co;   plugs. 

45639  801  E  10th  St;  owner.  Gen- 
eral  Mills;  contractor,  Ets-Hokin  & 
Galvan ;  outlets;  plugs. 

45640  801  E  10th  St;  owner,  Gen- 
eral Mills;  contractor,  Ets-Hokin  & 
Galvan;  fixtures. 

45641  8105  MacArthur;  owner,  The 
Rugs;  contractor,  Marelco,  Inc;  al- 
terations. 

45642  2020  E  12th  St;  owner,  Win- 
ston Alberta  Sales  Co;  contractor,  T 
L  Rosenberg;  fixtures. 

45643  1126  6th  Ave;  owner,  Re- 
liance Machine  Co;  contractor,  T  L 
Rosenberg;  fixtures. 

45644  1154  57th  Ave;  owner,  Mech- 
am  Electric  Works;  contractor,  T  L 
Rosenberg;   fixtures. 

45645  1 136  57th  Ave ;  owner ; 

contractor,   Broadmoor  Electric:   fix- 
tures. 

45646  2730  73rd  Ave;  owner.  Amo- 
vilis;  contractor,  Broadmoor  Elec- 
tric: fixtures. 

45647  5215  E  12th  St ;  owner,  West- 
ern Machine  Co;  contractor,  Broad- 
moor Electric;  motors. 

45648  1338  104th  Ave;  owner,  Mc- 
Caflerey:  contractor  Broadmoor  Elec- 
tnc;   cutlets;  switches;   plugs. 

45649  6126  Medan  Place;  owner. 
Capital  Co;  contractor.  Pacific  Elec 
&  Mech  Co;  fixtures. 

45650  6126  Medan  Place;  owner. 
Capital  Co;  contractor.  Pacific  Elec 
&Mech  Co;  alterations. 

45651  9200    Skyline    Blvd;    owner. 


POSITIONS   OPEN 

S-6G3  ARCHTL.  DESIGNER  with 
^eveial  years'  exper  on  the  board 
S500  month.    San   Francisco. 

S  659  (A)  JR.  ENGR.,  with  some 
exper.  and  interest  in  purchasing 
$3m  month-  San  Francisco;  (B)  KN- 
GINEER,  mechl.  or  elec,  not  over 
40,  to  asst.  plant  engr.  of  large  suga? 
plantation     Salsrv    open.     P     I 

S-611  —  ENGINEER,  pref.  80-40. 
with  archtl.  engrg.  trg.  and  exper.  on 
concrete  design  and  construction. 
Also  exper.  structL  draftsman  for 
gen  I.  office  work.  Salary  open.  Good 
opportunity.  San  Francisco. 


ENGINEERING  SOCIETIES 
PERSONNEL  SiRVICE.  INC. 

(A9«aey) 
Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  P   4 

GAHI«ld  924t 


Brass  Construction  Co;  contractor 
Pacific  Elec  &  Mech  Co ;  fixtures 

R^^f^^ou"**"^*"**  ^'*y  Sts;  oWner, 
Royal  Show  Case  Co;  contractor.  Pa- 
cific Elec  &  Meph  Co;  alterations. 

45653  1100  Lansdale  Rd;  owner 
and  contractor,  H  J  Brown ; 

45654  4116  MacArthur  Blvd"; "owner' 
East  Bertola's  Restaurant;  contrac- 
tor.  Electrical  Products  Corp;  inatall 
tubing. 

45655  493  14th  St;  owner,  Burt's 
Shoes ;  contractor  Electrical  Products 
Corp;  sign. 


SMOOT.HOLMAH 


MArket  8474 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


SaUs  0/Rc«s:  Son  Francltco.  Los  Angeles,  Portland,  SeoHle, 

Salt  Lake  City.  Honolulu 

Si»ml  Plantt:  South  Son  Francisco,  Los  Angeles,  Seattle 

Pabricaftng  Works:  So.  Son  Francisco,  Alameda,  Los  Angeles 

MillO»pott:  San  Francisco,  Lot  Angeles,  Portland,  Seattle 


STEEL 


m 


your 

ELECTRIC 
PENNY 


1<  gives  yett 

corract  electric  time 
lor  8  doyt 


M  vocuum 

6  overage 
room- 


1<  lights  a 

100  watt  table  lamp 

for  more  than 

4  hours 


t 


The  little  copper  cent  is  a  liny,  trifling  coin  until  you  see  how 
BJO  a  becomes  when  spent  for  electricity  that  powers  the  ap- 
pliances tliat  do  so  many  hard  jobs  of  housework  for  you. 

Onte  electricity  was  used  only  for  lighting  in  the  home. 
Now  doiens  of  electric  appliances  arc  hard  at  work  every  day 
in  every  modem  home.  And  each  year  more  electrical  servanu 
are  added  because  they  work  so  well  and  est  so  litUe  to  use 
Electriaty  is  your  biggest  penny's  worth. 


I^*G*^E 


•    PACIFIC     OAS    AND     ELECTRIC 


WILL  entenain  you 
with  5  half-hour  radio 
_  ^     programs 


WILL  beat  420  egg 

whites  in  a  kitchen 

mixer 


COMPANY 

17XW-447 


WILL  brew  17  cupa 

of  hot-fresh 

coffee 


WILL  delicately 

brown  30  slices 

of  toast 


WILL  run  an  elcctrfc 

scwinc  macMat 

sliottrt 


mi 
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fill  ^ ally  Pacific 

^RPORATioN    LARGEST    CONSTRUCTION    DAI 
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CeeyrtlM  IM«  ky 
F.  W.  Oodte  ^irferaMee 


S5  PER  DAY.  AND 
LEFT-HAND  DRIVE 

Some  years  age  an  obscure  four- 
line  paragraph  under  a  Detroit 
dateline  announced  the  death  oi 
David  Buick,  builder  of  the  first 
Buick  automobUe,  who  Jied  in  pen 
niless  poverty. 

-^    ^    ^ 

Henry  Ford  i.s  the  only  cne  of 
the  automobile  crowd  who  never 
let  go.  From  its  alley  {parage  be- 
ginning the  control  of  the  Ford 
Motor  Company  ha.s  remained  in 
the  Ford  family. 

tt    it    it 
There  are  those  who  will  attrib- 
ute Ford's  long  and  active  life  to 
the  fact  he  was  a  practicing  pro- 
hibitionist. 

T.       ,  *     *     T^ 

He  also  demonstrated  he  was  an 
impractical  and  visionary  pacifist: 
it    t(    tr 

Immediately  following  World 
War  I  Ford  chartered  the  good 
ship  "Oscar  11",  loaded  aboard  a 
group  ff  economists  and  peace- 
makers, sailed  to  Europe  to  pre- 
sent a  Peace  fonnula.  Before  tl:e 
ship  reached  its  destination  the 
•experts"  were  in  such  a  row 
among  themselves  that  the  ship 
turned  back  without  docking. 
(Sounds  like  Moscow  today.) 
'^    tt    it 

In  addition  to  forcing  the  Na- 
tion to  build  highways,  Ford  forced 
all  oth<r  auto  manufacturers  cc 
bdopt  the  left-hand  drive.  Time 
was  when  all  other  cars  had  right 
hand  drives.  The  "lefties"  will 
point  to  the  8  or  9  hundred  million 
dollar  family  fortune  and  claim  it 
is  too  much  for  one  family,  that  it 
should  be  divided  up  among  the 
workers  who  earned  it,  etc.,  etc.,  & 
etc. 

tr  tr  tr 
By  remaining  intact  the  Ford 
Company  has  done  more  for  its 
workmen  than  would  have  been  the 
case  had  il  been  divided  up  and  dis- 
sipated in  countless  forgotten 
bankruptcies — and  besides  the  Ford 
fortune  IS  divided  up  among  the 
workmen  ~-  every  payday.  Its  a 
continuing  process. 

tt    tt    tr 
The   Saga    of  the    Ford   Kmpir.- 
might  well   be  called  the  story  of 
this   Republic  with   its  free,  com- 
petitive enterprise. 

tt  tt  tt 
Some  vears  .tgo  Ford  threw  the 
Induflrialists  of  this  country  into 
a  tizzie  and  tailsr.in  by  announcing 
the  adopticn  of  a  mfnimnrr.  S.'i.Ot) 
per  day  wage  rate.  It  was  un 
heard  of — it  was  treason — it  wa.«? 
bankruptcy — 

ir    ir    tr 
and  it  was  one  thine  for 
which  no  union  was  able  Jo 
take  any  part  of  the  tredil. 


Price  Peak  Impending,  Say  Pacific  GC's; 
Climb  of  12  Per  Cent  Expected  During  Year 

Fifty-three  per  cent  of  268  general  contractors  in  all  parts  of 
the  country  polled  by  F.  W.  Dodge  Corporation,  fact-finding  organizu- 
lion  of  the  construction  industry,  believe  that  the  peak  in  construction 
costs  has  been  reached. 

In  some  area.s,  notably  in  New  England,  the  South  Atlantic  Htatet* 
and  the  E&st  South  Central  slates,  opinion  was  pre|>onderant,  at  least 

2    to    1,    that    costs    had    attained"* ■ 

their  highest  level. 

Only  in  the  Pacific  states  was 
opinion  general  that  the  peak  had 
not  been  reached,  and  here  further 
cost  climbs  ranging  from  11  to  12 
per  cent  during  the  current  ckI- 
endar  year  were  expected. 

The  minority,  or  123  general  con- 
tractors, bolieve  that  further  ni- 
creases  can  be  expected,  the  aver- 
age increase  anticipated  by  them 
boir.g  8.7  to  10.2  per  cent  above 
current  levels. 

Stable  Since  January 

At  the  same  time  the  poll  in- 
dicated that  prices  for  most  build- 
ing materials,  with  the  exception 
of  lumber,  Portland  cement,  struc- 
tural steel  and  cast-iron  soil  pipe 
and  fittings,  have  tended  to  remain 
stable  since  January  1. 

More  than  half  of  the  contrac- 
tors reported  prices  stable  for  al! 
except  two  items:  lumber  and  port- 
land  cement.  Lumber  costs  have 
declined  in  some  areas  with  the 
over-aU  trend  stable  to  downward, 
while  Portland  cement,  structural 
steel,  cast-iron  soil  pipe  and  fit- 
tings have  tended  to  increase  since 
the  first  of  the  year,  the  Dodge 
survey  shows. 

The  other  itpms,  mentioned  most 
often  as  having  remained  stable 
since  January  1,  in  the  order  of 
stability    reported,   are:    structural 


Architects  Compete  for  $125,000  in  Prizes 
For  Design  of  St.  Lonis  Federal  Memorial 

ST.  LOUIS. — An  arrhitoctunl  competition  of  nation-wide  artistic 
and  historic  significance  was  announced  here  today  with  the  ofTering 
of  $125,000  in  prizes  to  secure  a  design  for  a  |30  n^illion  federal 
memorial  to  Thomas  Jefferson  and  'he  pioneers  of  the  wcMtem  expar. 
sior  of  the  United  States.  Site  of  the  menioriul  ih  80  acres  now  clearerl 
in  the  downtown  center  of  the  St.  Louis  riverfront,  an  area  historic 

*as  the  funnel  of  early  migration  tj 
iho  west 

Announcements  mailed  today  in- 
vited all  architects  who  are  cit- 
izens of  the  United  States  to  enter 
the  cotnpotition,  which  is  sponsore*} 
by  the  Jefl^erson  National  Expan- 
sion Memorial  Association,  a  na- 
tional group  of  interested  citizens, 
who  raised  the  necessary  funds  by 

f)rivate  subscription.  Geo.  Howe, 
Philadelphia,  internationally  known 
Fellow  tt  the  American  Institute 
of  .Architects,  is  directing  the  con- 
test as  professonal  adviser  to  the 
associ.Htion. 

Distinguished  among  contem- 
porary designers  fo'-  work  both  in 
this  country  and  France,  Howe 
summed  up  his  views  on  architec- 
ture recentiv  at  one  of  the  world 
forums  of  Princeton  University's 
bicentennial  celebration.  Of  col- 
lege architecture  in  the  United 
States,  he  saia.  according  to  Time 
Magazine,   "collegiate    Gothic    and 


OHE's  Channeling  of  Pig  Iron  Into  Soil  Pipe 
Production  Will  Hurt  Pressure  Pipe  Product'n 

WASHINGTON. — (Exclu.tive).— While  the  cast  iron  pressure  pipe 
supply  18  not  as  serious  now  as  it  was  last  summer,  there  are  still 
going  to  be  instances  during  the  1947  building  season  when  failure 
to  obtain  this  commodity  will  hold  up  the  completion  of  residential 
developments. 

A  spokesman  for  the  Cast  Iron  Pressure  Pipe  Institute  in  Wash- 
ington, the  organization  that  repr'-iaents  the  nation's  manufacturer^, 
said    todoy   his   industry    will    feel*" 
keenly  the  decision  of  the  Office  ( f 
Housing    Expediter    to    channel    a 
substantial    portion    of    the    April 
pig   iron   output   into   the    making 
of  cast  iron  soil  pipe. 

Soil  pipe  is  essential  to  the  com- 
pletion of  new  homes.  While  ac- 
knowledging this,  the  Institute  ar- 
Sies  that  main  extensions,  using 
e  pressure  tj^pe  conduit,  is  as  im- 
portant a  requisite. 

The  pressure  pipe  factoiies  have 
not  had  too  much  trouble  over  tin- 
.vinter  in  supplying  their  dealer:;, 
rransportation  diflftculties  have 
loomed  as  a  major  problem,  par- 
ticularly affecting  the  west  coast 
regions. 

Mills    that    load    their    products  ^^^JJ^P^^S^y,  ^-   S^ipl^V.   Pr^'*/-)      He   haa  made  his  emphaaia   on 

on  ships  In   Alabama  and  ship  by  dent  ot  8CPI,  said,  because  private  j  o_:„,n_i,t„    «v|e»r    to    th<>    finnniiora 

the    Panama    Canal    to    California  builders  would  then  utiiize  the  sup  |^Jf^"^'';,,^_^^^^ 

have  experienced  difficulty  in  mov-  P'y  of  materials  available  for  ri^- 1  dlnt^^thKi  hi,  idS^S^^ 

ing  the   material   after  it    reaches  .denjial    constnirtion.  ial   is   no^a   mai^J"  urn   a^^^ 


T-E-W  Bill  Would 
Drain  Off  More 
Materials-SCPI 


WASHINGTON.— The  Structur- 
al Clay  Products  Institute  today 
gave   a    new    twist    to    arguments 


placed  before   Congress  in  opposl- 

tion  to  passage  o(  the  Taft-tllei,   I  coTleJiat^'  GeorgiaT Wildings    are 

der  -  Wagner  long  range  housing    ^^i^j,* ,   qq^^i^.  »„„,  Cleorjjlan,   but 

KM  1  •-      iu-  1       Ichamel  ho\;»ep  of  the  mind,  from 

Making    this    measure    into    lawL^j^j^.^^  ^^  corruption  of  death  flit- 
would  not  help  to  end  the  hou8.ng  1„b  into  the  collective  unconucioua." 


clay    rile,    Lrick,    building    blocks,  |  the  coast  ports.    Much  of  the  short  I      "The  only  methods  the  bill  pre  1  ^,1^^^'  ^V/j    bo'"nuie''^^rikeirhood"  of 


SHOP  EQUIPMENT, 
BUILDING  MATERIAL 
PUT  ON  AUCTION 

The  stock  and  equipment  of  two 
construction  bu.sincsses  will  be  solo 
at  public  atution.  Machine  shop 
equipment  owied  by  Curie  Manu- 
facturing Corp.  wa.s  put  to  biu 
on  the  premises  at  Room  200,  5«M) 
Sansomc,  at  lO.iiO  a.  m.,  Tuesday. 
April  8. 

On  April  10,  at  10:r.O  a.  m.,  the 
entire  stock  of  Coast  Building  Co. 
will  be  lold  on  the  premifcs  atth^ 
comer  of  22nd  and  Harrison  Sts. 
it • 

HOSPITAL  BUILDING  LAGS 

WASHmGTON.  — Latest  Veter- 
mje'  Administration  reports  on 
prcgr.?P8  of  the  hospital  building 
program  fell  of  the  inability  of  thi.< 
T'rogram  to  keep  up  with  need  for 
oed  spare. 

New  space  provided  since  V-J  |  but  certainly  he  has  a  voint  in  urg- 
day  lagF  far  behind  the  veteran  ing  engineers  to  enter  public  life, 
requests  for  beds,  VA  announced.    }le  has  proposed  one  reform  in  en- 


clay  sewer  pipe,  building  plaster, 
warm-air  furnaces,  hardwood  floor- 
ing, and  cast-iron  radiation. 

Forty-three  oer  cent  of  the  con- 
tractors reported  that  the  average 
wage  of  some  building  craftsmen 
in  their  respective  areas  of  opera- 
tion had  increased  since  the  first 
of  the  year,  and  76  per  cent  said 
that  they  expected  increases  later 
in  the  current  building  season. 
The  amount  of  thr-  increases  varied 
but  10  per  cent  was  most  frequeiiS- 
ly  mentioned  as  the  average  wac^? 
increase  of  craftsmen  effectuattnl 
since  January  1  or  expected  this 
spring. 

In  general,  wage  increases  since 
January  1  are  m«  st  frequently  re- 
ported to  have  become  effective  mi 
the  Middle  Atlantic  states,  the  wet  t 
south  central  states  aiid  th?  Pa- 
cific states.  Anticipated  increase's 
are  frequently  reported  in  all  areas 
excepting  the  east  south  central 
stat*»s  of  Kentucky,  Tennessee,  Al- 
abama and  Mississippi.  In  th'.« 
latter  area,  for  example,  45  vc 
c^nt  reportf«l  th.ot  incr»»ases  have 
already  taken  place,  and  45  per 
cent  said  increasrs  will  take  placo 
in  the  average  wage  level  of  crafts- 
men v.'ithin  the  next  few  month? 
Uriupual  Hiirh  Cost  Spotted 

General  contractor*,  by  extrem*^- 
ly  high  majorities,  reported  thst 
the  following  unusual- factors  con- 

(Contlnued  on  Pai^e  7) 


haul  consignments  go  by  truck 
from  the  west  coast  docks  but  the 
truck  operators  have  been  ovei- 
burdened  as  a  result  of  the  freight 
car  shortage. 

New  Record  in  '48 

A  continuing  shortage  of  rav 
pig  iron — though  much  less  severe 
than  during  1946 — still  handicaps 
the  pressure  pipe  manufacturers. 
(One  Pennsylvania  mill  was  forced 
to  close  down  last  Week.) 

Given  an  even  chance  on  the 
supply  of  its  principal  raw  mate- 
rial, the  industry  feels  that  is  can 
maintain  operation  capacity  sutti- 
cient  to  supply  the  nation's  hous- 
ing needs. 

According  to  the  predictions  oi 
Claude  C.  Blair,  president  of  the 
Paving  Brick  Institute,  these  need.-- 
will  mount  during  1947  as  ex- 
pressed in  new  city  and  suburban 
street  construction. 

He  estimated  today  30  per  cer.t 
of  the  record-breaking  road  build- 
ing expenditures  for  the  nixt  live 
years  would  go  for  new  city  and 
suburban  improvements.  This  will 
take  mounting  quantities  of  cafJt 
iron  pressure  pipe  to  service  hout.- 
ing  aieaii. 

tn  194.3  the  vo'ume  of  municipal 
paving  laid  down  declined  to  tJio 
lowest  point  in  .30  years.  It  ttoaled 
l»»«s  than  $60  mi'lion  in  cost.  Av 
that    time,    of    course,    residential 

(Continued  on  Page  6) 


sents  for  improving  the  housing  L^ecting  a  charnel  house  on  the  St. 
supp  y  are  various  credit  device^,'  j^oufs  side  of  the  Mississippi. 
Shipley  stated.  "As  a  matter  of  j^e  competition  is  open  to  arth- 
fact,  credit  18  available  to  veterans  itects,  including  construction  en- 
and  others  in  greater  supply  andlgineers.  Students  in  these  fleldo 
at  lower  interest  rates  than  evex  ^^e  also  eligible.  Lar 
before'  i.  _   .    •» 


The  Institute's  president  feel? 
that  operation  under  a  bil'  such  as 
the  T  -  E  -  W  legislation  would  in- 
crease the  competition  for  avail- 
able supply  of  materials  and  t-nd 
to  further  increase  iho  cost  o; 
home  building. 

"The  greatest  stimulus  to  pri- 
vate residential  buildiiig  would  bv 
the  assurance  that  the  Federal  gov- 
ernment does  not  intend  to  upset, 
the  market  for  housing  and  the  re- 
moval of  the  building  controls 
which  introduce  a  strong  element 
of  confusic  n  and  un.ertainty  iri 
the  entire  industry,"  he  added. 

"Removal  of  rent  controls  on 
newly  constructed  housing  would 
result  in  tl:e  building  of  lar  mo»-' 
irntal  iini^s  than  the  T-E  W  bill 
contemplate.*:.  No  Federal  cxp^n- 
ditur.^  or  subsidy  W')dld  be  re- 
quired and  no  n-w  financing  aid 
would  be  needed  to  stimulate  thr 
mcreasp.l  vflIunl^>  of  rental  hous- 
ing. 

"Brick  and  tile  and  oth«»r  basic 
materials  are  being  produced  at 
a  rate  which  will  meet  all  building 
requirements  this  year,  in  addi- 
tion to  permitting  i  record  qi.an- 
titv  of  n'^>\    h  )n.«;ing  constructitiji." 


Congressman  Hinshaw,  California,  Lone  Engineer  in  Honse^ 
Recommends  Liberal  Arts  Grounding  for  Engineering  Students 

WASHINGTON. — Congressman  Carl  Hinshaw  of  California  still  is  booming  for  a  greater 
representation  of  engineering  talent  in  Congreaa. 

He  is  convinced,  and  trying  to  convince  others,  that  the  national  legislative  bodies  now 
display  far  too  little  engineering  talent  in  their  ranks. 

Himself  a  member  of  the  house  for  nine  years.  Congressman  Hinshaw  served  as  president 
of  a  realty  board  in  California  before  his  entrance  into  nathonal  politics.  Yea,  he  is  a  graduate 
engineer. 

I»^  h'S  clarion  call  for  more  en- 
gineering ability  in  the  Washing- 
ton seats  of  honor,  the  California  n 
has  mentioned  emphatically  the 
presence  of  two  engineers  in  tho 
senate  —  Ralph  Flanders  of  Vei- 
'^ont.  and  George  W.  Malone  of 
Nevada. 

Perhaps  he  feels  a  bit  alone  in 
his  profession   or   the   house  side 


gineering  .studies  at  the  college 
level  that  has  gained  considerable 
attention. 

N^d  Liberal   Arts 

Speaking  to  members  of  Aniei- 
ican  Society  of  Civil  Engineers  in 
Wi.shington,  he  recommended  do 
ing  .iway  with  the  bachelor  of  s<i- 
ence  in  engineering  degree  and 
bringing  back  the  plain  bnche!'ir 
of  science  degree  for  tngineers. 

He  stands  for  a  broader  educa- 


tion base  for  engineering  students. 
His  objective  would  be  syiecializr.- 
tion  in  the  postgraduate  field. 

Congressman  Hinshtw  explains 
it  for  hims«lf : 

"There  is  no  other  professicn 
that  I  know  about  that  giv*»s  it 
professional  degree  In  an  und<.v- 
gr.idupte  college,  and  the  result  to 

(Continued  on  Pag*  S) 


ndscape  arch- 
itects, Puinters,  sculptors  and  lay- 
men may  take  part  in  the  contost 
by  associating  themselves  with  an 
architect.  Architects  are  encour- 
agi>d  to  compete  as  members  of 
such  associf.tions. 

The  comptftition  will  be  held  in 
two  stages  and  will  reouire  ap- 
proximately a  year  lo  complete.  At 
the  end  of  the  firht  st.tge  next  Sep- 
tember, five  finalists  will  be  nam'»d 
to  compete  in  the  second  staRe. 
Each  of  thvse  will  receive  $10,000. 

The  author,  or  authors,  of  tho 
final  winning  design  will  receive 
a  prize  of  ?40,nno  and  be  recom- 
mendeil  to  the  Department  of  the 
Interi'«r  for  employment  in  exe- 
cuting that  design.  A  recond  piixe 
of  ?20,000  and  a  third  of  »10.000. 
together  with  two  honorariuio 
awards  of  $2500,  will  bo  made. 

BRIDGE  AUTHORmr  WILL 
ADDRESS  BICB  MEETING; 
CODE  REPORT  SCHEDULED 

Glern  B.  W""«l'i'''^'  consulting 
engineer  and  former  desii^ning  en- 
gineer for  the  San  Francisco-Oak- 
land Bay  Bridge,  will  speak  Wed- 
nesday on  "Proposals  lor  a  Sec- 
ond Bay  Crossing". 

He  will  speak  at  a  luncheon 
meeting  of  the  Building  Industry 
Conference  Board  to  be  held  at  the 
Commercial   Club. 

A  recognized  auth'ority  -m  bridge 
construction,  he  will  analyze  the 
army  -  navy  and  the  Bta*,e'a  pro- 
posals for  a  new  bay  crossing. 

The  advisory  committees  on  the 
San  Francifco  building  code  will 
present  a  report. 

DROP  PLUMBING^UIT 


WASHINGTON.  —  The  Depart- 
ment of  Justice  announced  that 
dismisfial  cf  conspiracy  charges 
against  76  plumbing  industry  dc- 
^en^fsnts  in  federal  court  at  rl«»ve- 
land  "ends  the  rase  as  far  as  we 
are  concerned." 

It  was  a  criminal  action  and  uti- 
der  l.he  law  the  Justice  Depart- 
ment has  no  further  recourse.  It 
was  said  there  were  no  similar 
ca.ses  currently  ".inder  prosecutioji 
in  the  plumbing  industry  field. 
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SUB  -  BIDS  WANTED 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Clviliun 
Production     Administration,     OUbcrt 
H.  Knelss,  district  directcr,  1355  Mu'.- 
k«t    Street,   has    announced   the   fol- 
lowing permits  ^rant<!d  for  corstruf- 
tion    of    commercial    and    Industrial 
bulIdlnfTB  In  the  San  Francisco  atea . 
RESTAURANT.  $3990;  280  J  St,  Sac- 
ramento; owner,  O  Bianchi,  230  J 
St,   Sacramento. 
WAREHOUSE  (home  heating  appll- 
•acea),  |3900;  Sacramento  County; 
owner,  Weatem  Appliance  Corp,  325 
N  leth  St,  Sacramento. 

SHED  rror  school  buses?.  $3000; 
near  Strathmore;  owner,  Sunnyside 
Union  Elementary  School,  Route  2, 
Box  660,  Strathmore. 

OFFICE  (real  estate),  13600;  1301 
Bayswater,  Burllngame ;  owner, 
Davis  &  Clifton,  1446  Burllngame 
Ave,  Burlingame. 

RE2PAIR  SHOP,  92600;  1156  Main  St, 
St   Helena;   owner,  Ed   L  Bonhote.  I 
1017  Hunt  Ave,  St  Helena. 

OFFICE  (steel  distributor),  $3000; 
Railroad  Yards,  Caatroville;  owner. 
Granite  Construction  Co,  Box  900, 
WatsonvlUe. 

REPAIR  (buildings,  rodeo  grounds), 
123.000;  rodeo  grounds,  near  Sa- 
linas; owner.  City  of  Salinas,  Sa- 
linas. 

OFFICE  (occulist),  $2800;  1942  Mari- 
posa, Fresno;  owner,  Dr  Sidney  S 
Ames,  1424  Vagedes,  Fresno. 

SCHOOL.  BUILDING,  $35,000;  Bass 
Lake;  owner.  Bass  Lake  School 
District,  Bass  Lake. 

REPAIR  SHOP  (tractors  and  mach- 
inery), $8500;  Virginia  and  Laurel. 
Grldley;  owner,  E  M  Barth,  626  F 
St,  Marysvllle. 

REPAIR  (community  pool),  $2305; 
402  Rolph,  Crockett;  owner,  Cali- 
fornia-Hawaiian Sugar  Refining 
Co,  San  Francisco. 

SHELTER  (for  sheep  used  in  medi- 
cal research),  $2800;  Medical  Cen- 
ter, San  Francisco;  owner.  Univer- 
sity of  California,  Administration 
Bldg,  Berkeley. 

SHOE    STORE,    $4500;    1023    Market, 


Q«n«rareentraotor«  dMlrlng  sub  bids  on' any  Job  are  Invited  to  make  known 
their  requirements   In  this   column.    There   Is   no   charge  for  this   service 

Sewage  Treatment  Plant  and  Appurt«n«nft««,   FreanO;    Bids  due   April   10 
10:80  A.  M. 
DeLuca  *  Son.  174S  Fllbart  St ,  San  mrmaclsoo   (URdway  8600) 
Trewhltt,  bhlelda  *  Fisher.  Pacific-^ W    toldg.,  I'Ttsno   (Fresno  3-4267) 
StanJey  H.  Keller.  114  2t8h  Ave.,  San  Francisco   (SKyline  9862) 

Juvenile  Hall,  Plumas  County:  Bids  due  Apr|»  25,  2:30  P.  M. 
U  O.  Sbalx,  Rout*  1,  Box  142.  Chlco  (Chlco  IOB81 

«mgham  Constr.   Co..  6329  lilastem   Ave.,    Sacramento    (Siusto.    6-6419; 
w.  *  R.  Conatr.  Co.,  110  Maiket  St.,  San  Francisco  (OOugias  7516) 


James  Monroe  Grammar  School,  Redwood  City:  Bids  due  AprtI  10,  8  P.  M. 
CaitlcM  Bros.  &  SUvenson,  P.  o.  Box  165,  Redwood  Cltv  (R.  C.  4900W) 
±luber  Constr.  Co.,  5998  Mission  St.,  Daly  City  (JUnlp^r  7-0417) 
Pacific  Coast   Buildars,  3530   IStb   St..  San  Francisco    (W^Jmlock   6388) 
^eter  Sartorlo.  262  Clementina  St..   San   *ranclsco   (QArfleUi  t>317) 
Williams  A  Burrows.  Inc..  lo  CallfomU  Dr.,  Burllngame   (Burl.  4-1796J 
Peter  Sorensen.  927  Arguello.   Redwood  City   (Redwood  City  2212) 
Jas.  I.  Barnes  Constr.  Co.,  t?41  Ruas  Bldg..  San  Frarcidco  (EXbrook  553-4) 
Wm.    Worbtmeyer    Co.,    23    Mars,    .San    Francisco    (MArket    7239) 
Parker,  steffens  de  Pearca,  133  South  Park,  San  Francisco  (EXbrook  66»l>i 

^r„*?\7="  Orammor  School,  Redwood  City;   Bids  dua  April  10,  8  P.  M~ 
caitich  Bros.  &  SteVenson,  P.  o.  Box  165,  Redwood  City  (R  C.  4900W) 
Wuber  Constr.  Co.,  0998  Mission  St.,  Daly  City  (JUnlper  7-0417) 
l^acllic  Coast   Builders,  2530   18th   31.,   San   Francisco    (MJUmlock   6388) 
^■eter  Sartorlo.  282  Clementina  St.,   San   i«Yancl8co    (GArfleld  8317) 
Williams  &  Burrow^  Inc.,  10   Ca'ifr.rnla  Dr.,  Burlingame    (Burl.  4-1796 
M  J.  King,  Inc.,  231  Franklin  St.,   San  J*Yarclsco   (UNderhlll  i=209) 
Peter  Sorensen.  927  Arguelio,   RelwTod   City    (Redwood   City   2212) 
Kdsseu  A.  Cullen,   Inc.,  478  Jackson   St.,  San  iJ-ranclsco    fSUtter  1951) 
Jas.  I.  Barnes  Constr.  Co.,  941  Rubs  Bldg.,  San  Franclfcco  (EXbrook  5581-' 
Wm.    Horstmeyer    Co.,    23    Mara,    Ssn    J*'ranc!sco    (.MArket    72o9) 
Parker,  Steffens  &  Pearce,  136  South  Park.  San  Franclico  (KXbrook  663:*) 

Ottlcers'   Quarters    and    Utilities;    Spec.    1268,    near   Merced;    Cattle    Arn-y 
Air  Field;   Bids  due  April  IB    2  P.  M. 
Jaa.  I.  Barnes  Constr.  Co.,  941  Kuss  Bldg.,  s.  F    (KXbrook  6532) 
Krocntraut  &  Summers,  696  Pennsylvania  St..  S.  F.' (AlVater  2420) 
Wiltwell   Constr.    Co.,    4745    Geary    Klvd..    S.    F     (BAyview    6947) 
Alicist.ite  Constr.  Co.,  427  Bryant   Si..  S<tn   Kranciscp   (YUkon  6-2811) 
M.  &  K.  Corp.,  200  Financial  Center  «idg.,  3an  Francisco  (KXbrook  7621) 
Robert   McCarthy,   1050  Kirkham   St..   San    Francisco    (OVerland   4060) 
Carl    N.    Swenson    Company.    I'ost   Office    Box   558.    San   Jose.    California. 
(Uailard  2602) 


Grammar  School  Addn.,  Danville   Union  Qrammar  School,   Danville;    Bid» 
Due  April  10,  8  P.  M. 
Payne  Constr.  Co.,  898  Filth   St.   San   i'Tancisco    (KXbrook   69*3) 
i-'eter  Sartorlo,  262  Clementina   St..   .San   *-rancljco    (GArfield  8317) 
hwlnerton  ft  Walberg,   1728    Webster  St     OaKland    (HIgate  4322) 
Kobert   L    Wilson.   427   Bryant   Sf.   San    Francisco    (YUkon   6-2710) 
John   E.   Branagh,   105  Sheridan   Ave.  Piedmont    (HUmboldt   5262) 
Carl    N.    Swenson    Company,    Post    Offce    Rox   .WS,    San   Jose,    Cahforn'a 
'Ballatd  2402) 


San  Francisco;  owner  Gallenkamp's     Officers'  Quarters   and    Utilities,   Two-Hock    Ranch,    bonoma   Countv    Bid- 
ahn«  .Qtnr*    422  2nd  St.   San  Fran-  |  o^^  April   15,  2  00   P.   M.  oonoma   county,    bic. 


Shoe  Store,  422  2nd  St.   San  Fran 

Cisco. 
ADDITION  (French  laundry),   $4000; 

626  El  Camino.  San  Carlos;  owner. 

J    B    Mirande.    73  Grand,    Redwood 

City. 
WAREHOUSE     (automotive     parts), 

$4300;   620  Folsom,    San   Francisco; 

owner,  F  Somers  Peterson,   170  9th  | 

St,  San  Francisco. 
COMPLETE  MOTEL,  $400;  Orovllle; 

owner,    CJordon    Kiggs,     790    Mont- 
gomery,  Orovllle. 
REPAIR  SHOP  (complete).  $883;  161 

El  Camino,    South    San    Francisco; 

owner,  Charles  J    Petrocchi,   308  A 

St,  South  San  Francisco. 


Krbentraut  ft  Summers,   696   Pennsylvania   St.,  S.   F.    (ATwater  2420) 
Kobcrt  McCarthy,    1050   Klikham   St..   San    i<"ranclsco    (OVerland  4050) 
B.  ft  R.  construction  Co.  110  .>4arker.  St..  Sar  Francisco  (DOuFlas  7516) 
M-  &  K.  Corp.,  20O  Financla*.  Center  Bldg.,   S.   F    (i^Cbrook   7624) 


Municipal    Sewage    Works    Enlargement,    No    'i6-3,    Palo    Alto;    Bids    Due 
April  28,  3:00  P.   M. 
central  California  Constr.  Co..  Inc.,  116  Erte  St .  b.  F.   (HEmlock  7926) 
UeLuca  ft  Bon.   1745  Filbert  St.,  San   Francisco    (OHdv/ay  3600) 
Stanley   H.   Keller,  114  2t8h    Ave.  Sj.n   Franclso    (SKyliiie   3862) 

trntrgency    Housing;    Spec.   183/0,  Stockton;    Bide   Our   Apri*    16,  2   P.    M. 
nenry  Arian  ConstrucUon.  4142  Geary  Blvd.,  San  Francisco  (BAyvlw  3170) 
Haas  &  Rothchlid,  326  Merchants  Kxchangc   Bldg.,  S.  F.   (ISXbrook  120^), 
.s    C   Giles  ft  f'o.,  319  Elks  Bldg,  Stockton  (Stockton  3-7469* 
Wallace  D.  Harklns,  Inc..  406  Sutter  St.  San  Francisco  (GKavstonrf  3'>r;» 


BUILDING  (water  purtflcation  equip-    Addn.  to   Lincoln  School,   Reedley,  CallT.;    Bide   Due  April  14 

ment),    $1500;    700    Bayshore,    San        Mldstate  Constr.  Co..  427  Bryant  St,  San  Krancisco   (VUkon  6-2811) 
Mateo;    owner.    Paddock   Engineer- 


ing Co.  7th  and  Bayshore.  San  Ma-     Ueary   St.  Widening:   Spec.  20177:    Bids   Due   April  9,  2:30  P.   M. 


too. 


FHA  PERMITS  ISSUED 

BAN  FRANCISCO.  Calif.— Federal 
Housing  Administration,  D.  C.  Mc- 
Olnness,  district  director.  815  Mont- 
gomery St.,  San  Francisco,  Calif.,  has 
anaeunced  the  following  list  of  per- 


Al.  ft  K.  Corp.,  200  Financial   Center  B  dg.,   S.    F.    (EXorook   7624) 

Move  and  Re-erect  3  Bldgs.«  Davis  Campus;    Bids  Due  April  9.  2;00  P.   M. 
M.   &  K    Corp.,  200  Financial   Conler  Bldg     S    F.    (KXbrook   7624) 
J.    A.    Bryant,  1815  Capital   Street,    Vahcjo,   Calif.    (VAlleJo  2-4446) 


American   Lutheran  Ch .  Burllngame;    Bids  Due   Apr*!   9,  5:00   P.   M. 
«'8rrlco  ft  Gautler,   365  Ocean   Ave.,   San    Francloco    (JUnlper   4-8081) 
)'.irHic  Coast  Builder?.  2.");.0  18th  i)i.,  San  Francisco,  Calif..  (HiJmlock  .WJ'M 
mlU  granted  by  the  above  office  for    PXrtially~Construct  E'lmwood   Elem«ntary  School,  Stockton;   Bids  due  April 


18.  4:00  P.  M. 
»    C.  Giles  ft  Company.  S19  Elks   Bldg.,   i^tockton    (Stockton   7-/8i9) 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St.,  San  Kranclscn  (GRaystone  3)22 • 


the  construction  of  dwelling  or  rental 
Wilts  (other  than  for  owner-occu- 
pancy) In  the  San  Francisco  area  for 

applicants  as  noted :  

1    TTMTT_rk«ui« nrt      iTiv*   V«n    Ness     tiectra    Powerhouao,    Amador   County;    Bids    Due    April    16 
'  ^'Zi^iJo'H^Av'l:  Oakfand'"  '        ^'«ab  Constr.  Co.   (Att.  D.  W.  M.lfati,  111  New  .-^cntcon, 

6  UNITS — El  Cerrllo;   Noble  F  Jus- 


tice, 2206  Clinton  Ave,  Alameda. 

15  UNITS— Oakland ;  Miller  &  Mar- 
quis, 600  16th  St,  Oakland. 

1  UNIT— Oakland ;  F  U  Lawrence, 
7893  Michigan  Ave.  Oakland. 

S  UNITS— Vallejo;  DeVore  ft  DeVore, 
826  Springs  Rd,  Vailcjo. 

1  UNIT— Santa  Crux;  Geo  A  Rent- 
frow,  general  delivery,  Capitola. 

2  UNITS — Sacramento;  John  E  Ro- 
land, Route  8,  Box  1625  .Sacramento, 

1  UNIT— Lockef ord ;  Russell  W  Ells- 
bury,  Box  131,  Lockeford. 

a  UNITS— Berkeley ;  Melvin  A  Reld. 
8109  Sacramento  St,  Berkeley. 

1  UNIT— Redwood  City;  Harry  H 
Welner,  731  El  Camino  Real,  Red- 
wood City. 

1  UNIT— Stockton ;  Anthony  Moya, 
2048  8  California  St,  Stockton. 

5  UNITS— Palo  Alto;  R  A  Windelcv. 
2200  Waverly  St.  Palo  Alto. 

1  UNIT — Sacramento;  Michael  Fur- 
tado.  1819S  W  St,  Sacramento. 

1  UNIT— Hanford;  J  P  Hochderffer, 
440  N  Redington  St,  Hanford. 

3  UNITS  -Man teca;  Carl  Colvin.  Box 
189,  Man  teca. 

1  UNIT— San  Jose;  N  M  Stacey.  5106 

Alum  Rock  Ave,  San   Jose. 
1  UNIT— Albany ;  C  D  Oaeta.  928  San 

Pablo  Ave.  Albany. 
1  UNIT— Richmond ;   Ray  D  Nichols, 

1510  Panhandle  Blvd.  Richmond. 
1    UNIT— Moraga;    J   J   Lyman,    1734 

Webster  St,   Oakland. 


.>4cnt£omery  Street,  <^<w\ 
franclsco  (GArfleld  6748) 

Vc-nnoil  Company,  Inc.,  Ill  Sutter  St..  San  Francisco  Calif.,  (Ordway  767M 
MacDc.nald,  Young  ft  Nelson,  Inc.,  127  Mor.tgomery  St..  8.  F.  (SU  8296) 
Factory    duiiding,~ American    Radlatcr~^ft~8tandTitl~8anltaryncorporatlor" 
Richmond,  California:   Bids   Due  April   18. 

Louie  C.  Dunn  Company,  Monadncck  BuilCmg,  San  Francisco,  CaiifomiK, 
(YUkon  6-1471) 
Swinerton  ft  Walberg.  1723  Webster  Street.  Oakland.  Calif..  (HIgate  4322) 

and   2*5   Bush    St.,   San    Kranclsco    (GArfield   2l>«0) 
Kmpiro  Constr.  Co..  Ltd.,  344  Harriet  St..  S^n  Francisco  'HEmloc't  34<K); 
Parker.  Steffens  ft  Pearce    135  South   Park,  S.  F.    (E-Kbrook  W3^^ 
Haas  ft  R<ithcnild,  326  Merchants  Kxchinge  Bldp..  b.  F    (EXbrook  1203) 


Building  Section 
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Calif.,  $129& 

Antone  Petersen  ft  Sons,  ban  Iran- 
cisoo.  Calif..  $1475. 

F^rentl  &  Thompson,  San  Fran- 
cisco, Calif.,  $1637.50. 

Mcintosh  &  Son.  Skn  Francisco, 
Calif.,  $1779.  ___ 

Henrv  Arian  Constr,  San  Fran- 
cisco, Calif..  $i9ia 

De  Luca  &  Son,  San  Francisco, 
Calif.,  $2093.18. 


1 .8 — COMMERCIAL  BLDGS. 


4/9/47  2 

Contract   Awarded 

Garage  Cost    $40,000 

OAKLAND.   Calif..   Alameda  County 

4431  E.  14th  St. 
Owner— D.  Vallerga.  4501  E.  14lh  St. 

Oakland,    Calif. 
Private   plans. 
1 -.story,    masonry. 
Contra.itor — Owen    ft    Hamilton,    36J0 

High  St  rent,  Oakland,  Caiif. 


4/9 '47  2 

Contract   Awarded 

Auto   Service   B^^iloing   Addition 

Cost    $40,000 

OAKLAND.  Calif..  Alameda  Coun  y. 
.5001   Grove  Street. 

Owner — Cha^le.^  Campoell,  5001  Grove 
St..     Oakland.     Calif. 

Architect — Miller  &  Warnecke,  Fin- 
ancial Center  Building,  Oakland, 
Calif. 

Concrete,   1 -story. 

Contractor — Willis  F.  Lynn,  1040  F-ol- 
ger    Ave.,    Berkeley.    Calif. 


4/9/47  •     1 

Contract    Awarded— CPA   Approval 

Granted — Work  Starts   Immediately 
Branch  Bank  Cost  $91,896 

OAKLAND,   Calif..   Alameda   County. 

Southwest    comer   E.    14th    St.   and 

35th  Ave. 
Owner  —  Anglo    California    National 

Bank,  Allard  A  Calkins,  president, 

1560  Broadway,  Oakland,  Calif. 
Archiiect  —  Miller    ft    Pflueger,    580 

Market  St.,  San  Francisco,  Calif. 
Reinforced     concrete,    one-story    and 

mezzanine,    approximately    5500   sq. 

ft.  of  floor  space,  ceramic  exterior 

finish,  15  tellers'  windows. 
Contractor — Stolte,  Inc.,  8451  San   Le- 

andro  Blvd.,  Oakland,  Calif. 


4/9/47  •  3 

Low   and    Or.ly    Bidders 

Loam   Storage  Shed 

SAN  FRANCISCO,  Calif.  Nurserj-  in 
Golden   Gate   Park. 

Owner — Park  Commis.sion  of  the  City 
a.id  County  of  San  Francisco,  J.  L. 
G  i  r  o  d  ,  Superintendent,  McLaren 
L<dpp,  Golden  Gate  Park,  Fell  and 
Stanyan   Sts.,  San  Francisco,  Calif. 

Plans  by  owner. 

Low    Bidder— Wm.    Martin.    666    Mis- 
sion St.,  Sun  Francisco.  Calif..  $1222 
Other  bidders  April  8  were: 
CHrlson    ft    Franz,    San    Francisco. 


4/9/47  *  * 

Preliminary    Plans    In    Progress- 
Restaurant  (Remodel  from  Store) 
SAN  FRANCISCO,  Calif.    Market  S*. 
Owner — Withhclti. 
Architect— M.    L.    Galdano,    177    Post 

St.,  San  Francisco,  Calif. 
Work  to  Include  new  store  front  and 
remodeling    existing    store    to    res- 
taurant. 

9-1 0— EDUCATIONAL 
BUILDINGS 

4/9/47  •     • 

Bids   Rejected — Bond   Election 

Planned  In  Amount  of  $150,000 
School    (Addition) 
ROSEVILLE,   Calif.,   Placer   County. 

Woodbridge  Elementary  SchooL 
Owner— Roseville  City  Board  of  Edu- 
cation,  A  W.   Ray,  superintendent 

of  elementary  schools,  Atlantic  St. 

School,  Roseville,  Calif. 
Architect— Leonard  S.  Starka,  416  Na- 
tive Sons'  Bldg.,  Sacramento,  Calif. 
Two  additional  classrooms  and  nurses' 

room. 

Bids   received   April  1,   which   were 
rejected,  were  taken  as  follows: 
(A)  base  bid: 

Prop.  1 — Addition  of  linoleum  floors; 
Prop.  2 — Elimination  of  certain  elec- 
trical fixtures; 
Prop.  3 — Clock  and  buzzer  system. 

Complete  bids  were: 
Low   Bidder — Lawrence  Construction 

Co.,  3020  V  St.,  Sacramento,  Calif.. 

base  bid,  $40,546;  (Prop.  1)  add  $50; 

(Prop.    2)    deduct    $1154;    (Prop.   3) 

add  $438. 

Central  California  Construction  Co., 
Sacramento.  Calif.,  base  bid,  $42,300; 
(Prop.  1)  add  $300;  (Prop.  2)  deduct 
$1200;  (Prop.  3)  add  $100. 

Bingham  Construction  Co.,  Sacra- 
mento, Calif.,  base  bid,  $43,900;  (Prop. 
1)  add  $314;  (Prop.  2)  deduct  $1300; 
(Prop.  3)  add  $122. 

Bond  election  will  be  held  soon  to 
finance    additional    classrooms,    kin- 


DOORS 

$6.50  and  Up 

Whofosolo  6  RofoH 

CASING  -  BASE 

JAMB  STOCK 

MOULDINGS 

NICOLL    &    CO. 

1212  19th  Street 

OAKLAND 

TWinoaks  5045 

H   Block  W«t  of  Adeline 


r 


Gamerston  &  Green  Lumber  Co. 

Who/esale  ond  Jobbing  Yard* 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  FrancUco^l  800  Army  St. 
ATwotmr  I  JOG 


Oakland— 2001   LlvlN««feii  St. 
KEIIoqg  4-1 894 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DEUVERY 

PATTERSON  &  ELVIN  IRON  WORKS 
2«in— ISth  STREET,  SAN  FRANCISCO         -         MA.ket   S647 


TurlocITTheatcr:    Bids  Due  May  1,  11  A.  M. 

Swmerton   A  Walberg,   225   Bush   8t.,   San   I'Tancisco    (QArlield    29<<0) 

Factory  BIdgT  Eastman' TagTlLrLabeFCo..  RIehmjndr  Bids  rtJe  May  5.  3  P.M. 

SwintTloo   &   Walt>erg,   1723   Webhter   St..   Oakland    <HIghKate    "322)    -ino 
25  Bush   St.,  San  Francisco   (GArfield   2WWI 
Public   Works   Bldg."" Addn  .~Sacr~amento;~  BIdal  Due  "Apri|~"l5~2~PrM; 

Lawrence  Constr.  Co..  3020  V  St.,  Sucramfnto   (Sacramento  6-S836> 


Uniformity 


PLANS  ON  FILE 


The  lollowing    list  of   plans  and   specifications   for   construction 

projects  are  now  avallabls  for  Inspsctlcn  at  the  office  of  DAILY 

PACIFIC    BUILDEH,   46S   Tenth    Street.    San    Francisco 


work  uooatlon 

Bmergencv  Housing;  NOy  14307  Stockton 

F-ublic   Worlds  Building  Sacramento 

Electrit-ai    Distrlbutior    System  Yountville 

Pile   Foundations,   J\itc   Mill  San   Quentln 

Water  Service  Repairs  Modesto 


■Id  Oponing  Date 

«  16 
4-13 
4-1.1 
4-15 

4-i;; 


iONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

Sec  us  regsrding  Improvement  District  jobs.    W«  handle  collec- 
tions; buy  Warrant*  or  Bonds  on  all  191<9  or  1911  Act  Districts. 


TeUpheue  GArfidd  8000 

HANNAFORD     &    TALBOT 

519  CALIFORNIA  STREET    •    SAN  FRANCISCO  4 


%^y7  A<ro(/uei  of 


PACIFIC  PDRTLAND  CEMENT  COMPANY 


VN   rHANnifii:n 


WEDNESDAY.  APRIL  9.  1947 


DAILY    PACIFIC    BUILDER 
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dergartens,    relighting.    Improvement    4/9/47  •     a 

of  cafeterias,  purchase  of  desks  and    Owner  Takina  Bid.— Du«  Anrii  9d 
other     equipment.     Improvement     of  ,     8  p    M  ^ids-Duo  ApHI  29. 

playgrounds,  purchase  of  an  addi- 
tional school  site  and  providing  for 
other  needed  facilities. 


4/»/47  •     g 

Owner  Taking    Bids— Due    April  28 

School    (Addition) 

SAN  CARLOS,  Calif.,  San  Mateo  Co. 
White  Oaks  Grammar  School. 

Owner— San  Carlos  Elementary  School 
District,  Miss  Ruth  Melendy,  super- 
intendent of  schools,  826  Chestnut 
SL,  San  Carlos,  Calif. 

Architect — Ernest  J.  Kump  Co.,  251 
Kearny  St.,  San  Francisco,  Calif. 

Three  new  classrooms  and  completion 
of  fourth  room. 


4/P/47  g 

Owner    Taking    Bids — Due    Apr.    21. 

8  P.  M. 
Shop  Bldg. 
FALLON,  Nevada,  Churchill   County. 

HipJi   School   Site. 
Owner    —    Churqhill     County     High 

School    District,    G.    T.    Woodwanl, 

Cleik,  High  School,  Fallon,  Nev. 
Architects    &    En|,'ineers — Blanchard, 

Maher  &  Lockard,  232  West  1st  St., 

Reno,  Nev. 

Specifications  obtamable  from  ol- 
fice  of  the  Architects  and  Engineers 
upon  deposit  of  $10  for  each  set. 


4/9/47  •     e 

Bids  Rejected — Owner  May  Negotiate 

With  Bidders  or  Ask  Mew  Bids 
School   Buildings 
OROVILLE,     Calif.,     Butte     County. 

Burbank  and  Eastaide  schools. 
Owner— Orovllle  Elementary  School 
District,  C.  F.  Fylling,  superintend- 
ent of  elementary  schools;  Austin 
Darby,  president,  Orovllle  Board  of 
Education,  Orovllle,  Calif. 
Architect— Koblik  &   Fisher,   726',4   K 

St.,  Sacramento,  Calif. 
Bids     were     talfen    as     follows:     (A) 
Eastside    School,    steel     and    wood 
frame,  brick  and  wood   walls,  four 
classrooms,     concrete     floors     and 
wood  roof;  (AD  add  for  in.sulatlng; 
(A2)    add   for   tile  floors.    (B)    Bur- 
bank  School,  steel  and  wood  frame, 
brick  and   wood  walls,  three  class- 
rooms,   concrete    floors    and    wood 
roof;   (Bl)  add  for  insulating;  (B2) 
add  for  tile  floors. 
Bids  submitted  March  31  were : 
Low    Bidder— L.    G.    Shalz,    Route    1, 
Box  142,   Chico,  Calif.,    (A>    $82,900; 
(Al)  $790;    (A2>  $1318;    (B)   $61,100; 
(Bl)    $640;    (B2)  $995. 
Other  bidders  were : 
Lawrence  Construction   Co..   Sacra- 
mento, C^alif..   (A)   $89,746;   (Al )   $522; 
(A2)    $1297;    (B)    $68,738;    (Bl)     $388; 
(B2)    ^989 

Bingham  Construction  Co.,  Sacra- 
mento, "Calif..  (A»  $103,304;  (Al)  $479; 
(A2)  $1747;  (B)  $71,106;  (Bl)  $354; 
(B2)   $1037. 


4/9/47  •     9 

Owner   Taking    Bids — Due   April   14, 
7:30    P.    M.,    on    roundation    Work, 
and   May  12,  7:30  P.  M.,  on   Recon- 
ditioning  Work 

Schools  (Foundations  and 
Recondition) 

HANFORD.   Calif..  King  County. 

Owner — Hanford    Elementary    School 
District,     J.    T.     Armstrong,     clerk, 
Woodrow  Wilson  School,  Park  Ave., 
Hanford,  Calif. 
Bids   may   be  submitted    on   all   or 

part  of  the  following  work: 

(1»  foundation  for  cafeteria  on  Wood- 
row    Wilson    Elementary    School 
ground  on  Park  Ave. ; 

(2)  foundation  for  classroom  on  10- 
acre  site  on  S.  Irwin  St.,  formerly 
known  as  Casella  property; 

(3)  foundation  for  classroom  on 
Hamilton  School  property,  714  N. 

White  St. : 
(4>  foundation   for  classroom  at  Jef- 
ferson School,  500  W.  Cameron  St. 

(5)  recondition  building  on  Woodrow 
Wilson  Elementary  School  grounds 
on  Park  Ave.  for  use  as  cafeteria; 

(6)  recondition  building  on  grounds 
of  lO-acre  site  on  S.  Ir«ln  St., 
formerly  known  as  Casella  prop- 
erty, for  use  as  classroom ; 

(7)  recondition  building  on  Hamilton 
School  ground.  714  N.  White  St., 
for  use  as  classroom  ; 

(8)  recondition  building  on  Jefferson 
School  grounds.  500  W.  Cameron 
St. 

Plans  and  specifications  may  be  ex- 
amined in  the  office  of  Clyde  Den- 
ham.  Woodrow  Wilson  School.  Park 
Ave.,  Hanford.  or  in  the  office  of  the 
school  superintendent  at  the  Court- 
house,  Hanford.  Calif. 

Bids  will  be  opened  by  the  Board 
of  Trustees  in  the  main  school  build- 
ing at  the  Woodrow  Wilson  School, 
Hanford,  Calif. 


10 


4/9/47 

Contract  Awarded 

Administration    and    Classroom 

Alterations  and  Addition  Cost  $6,029 
SAN   LUIS  OBISPO,  Calif  ,  Kan   Luis 

Obispo  County.  Polytechnic  School. 
Owner— State  of   California,  Division 

of  Architecture.  Public  Works  Bldg., 

Sacramento,  Calif. 
State  Architect— Anson  Boyd.  Public 

Works  Bldg..  Sacramento,  Calif. 
Alterations   and   additions  to  admin- 
istration office  and  classrooms. 
Contractor— Maino    Construction    Co., 

1424     Mill     St..     San     Luis     Obispo, 

Calif. 


FOR    SALE 

TIMBERS,  wallboardf).  plumbins 
plB«%  millwork,  and  other  bnild- 
m%  materiaU.  S.ALE  PRICES 
Larire  atocks  of  "hard  to  fet" 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAIaneia  4»77 


School    Building 

HAYWARD,  Calif.,  Alameda  County. 
Corner  Willow  and  Western  Aves., 
on  five-acre  site. 

Owner— Hayward  Elementary  School 
District,  Board  of  Trustees.  Jack 
Rees,  district  superintendent.  Main 
and  E  Sts.,  Hayward,  Calif. 

Architect — Anderson  &  Simonds,  399 
15th  St..  Oakland,  Calif. 

Structural  Engineer— Thos.  F.  Chace, 
268  Market  St.,  San  Francisco,  Calif. 

Frame  and  stucco,  concrete  slab  floor, 
asphaltic  tile;  Includes  ten  class- 
rooms, kindergarten,  auditorium, 
cafeteria  and  administrative  offices 
and  single  corridor. 
Plans  and  specifications  obtainable 

from  the  above  office  of   the  archi- 
tect upon  deposit  of  $50. 


Factory  Coat  t14,000 

BERKELEY,  Calif.,  Alameda  County. 

2748  9th  St. 
Owners — O.  H.  Barr  and  A.  V.  Thrlg. 

61C  46th  St..  Oakland,  Calif 
Consulting   Engineer  —  Carl    S.    Rep- 

logle,  510  Boulevard  Way,  Piedmont. 

Calif. 
Contractor — Own»r  will  build. 


Kerr,   760    Harvard, 
Route    2,    Box    529, 


11- 


HOSPITALS 


4/9/17  11 

Owner   Taking    Bids — Due    May    2 
10  A.  M.  (Tin;e  Extended  from  Apr. 
28) 
Veterans'     Hospital     (100-bed) 
MILES  CITY,  .Mont.,  Southeast  por- 
tion   of   city. 
Owner— U.   S.  War  Department,   dis- 
trict   enpii.cer's    office.    Col.    E.    H. 
W,alter,  district  engineer.  Fort  Peck 
Mont. 
ArchitoctL'— A.  V.  Mclver.  Cushing  & 
T.;nell.     P:llings.     Mont. 
Bids  will   l;e  taken  as  lollows: 
A,  site  injprovement  calling  for  coii- 
.struction  of  roads,  walks  and  hard 
st:^ndings:    B.   con.struction   of   out- 
side   utility     .'•y.stonis.     involving    ;• 
w.jit.r  distribution  system;  gas  <!i8 
tribtUion      system,      sonilary      anl 
-storm    .sower    system;     steam    dis- 
(libution      system;       anderprounfi 
electric.il    di.striliution    t.y.stom    a.ii! 
i.treet  )ipl.ling. 
Under  C,  thjs  following  huildlng.s  and 
.structures     will     be     erected:     Ont 
mail    building;  r.ynstjs'  building  No 
2;    nnr«es'    gaiaice    building    No    ."J 
Kiragc    aid    shop    building    No.     I  ; 
boilfr    hoise    anu    loinforccd    con- 
crete chimney  No.  "> :  elevated  stcii 
wattr  tank  No.  6;  attendants'  quar 
ters   building    No.   7;   duplex    qua- - 
tors    building    Xo.    a;    iupiex    quir- 
t«'rs      building      No     3;       iiunagcr'.s 
q.iarters   h.iilding   No.   10. 
I'luns  and  .spcciiications  oblaiaaliU' 
from  the  above  office  of  tne  distii.  ; 
enijineer  upo.i  d(-{)<).'<ii   of  §C0. 

12-13 — INDUSTRIAL 
BUILDINGS 


4/9.'47  *  12 

Contract  Awarded— Work  Will  Begin 
Immediately 

Industrial   Plant  Cost.  $60,000 

.SToCKfON,  Calif  S.in  Joaquin  Co. 
Ift-acre  site  •on  Sangulnetti  Lane. 

Owner— J.  I  Case  Co.,  farm  imple- 
ment n;anufaclurert>,  Racine,  Wis , 
C  li.  >[orrow,  chief  plant  engineer, 
Stockton,  Calif. 

Assemble  building  furnished  by  own- 
ers to  be  used  as  production  and 
assembly,  plant. 

Contractor— C.  E.  Kennedy  350  W. 
Charter  Way,  Stockton,  Calif. 


Hagemeier  k. 
Fresno. 

Guy    Munson, 
Dlnuba. 

Robert  E.  Jolly.  4724  Tyler,  Fresno. 

Franceschl  Construction   Co.,  P.  O. 
3o.x  528,  Fresno. 


Bids — Due     June 


SAGE 


4/9/47 
Owner  Will 


Build 


12 


SAGE 

•1/9/47  •  12 

Owner  Taking    Bids   From   Selected 
List  of  Contractors — Due   May  5,  3 
P.    M.— Factory   Bldg.  Cost,  |500,000 

RICHMOND,  Calif.,  Contra  CosU  Co. 
lO-acre  site  on  Giant  Highway  near 
Chemurgic  Company. 

Owner- -Eastman  Tag  and  Label  Co.. 
548  Fourtli  St.,  San  Francisco,  Cal 

Architect-Engineers— Arthur  R.  Hut. 
chason  &  Associates,  816  W.  Fifth 
St..    Los    Angeles,    Calif. 

Structural  .-ileel  1-  and  part  2-storv 
(SOOxlOO-ft.),  approx.  90,000  sq.  ft. 
floor  .«paco,  strn'.tiiral  steel  truss- 
es, rawtooth  rcof,  comp.  roofing, 
concrete  tloors,  concrete  floor  har- 
dening, a.sphaltic  tile  floor  cover- 
irg,  umanicntal  metal  work,  unit 
hot  water  space  hi^aters,  two  air 
conditioning  units,  2  high  pres- 
sure boilers,  dumbvaiter.  intercom, 
system,  sprinkler  system,  electric 
metrtl  furnace,  electric  ranges,  stec-i 
lookers,  steel  rolling  doors,  office 
partitions,  vault  door,  asphalt  pav- 
ing,   wire   fence   .railroad    spur. 

14-17— PUBUC  BUILDINGS 

4 /9/47  •     15 

Owner  Taking    Bids — Due   April  10, 

8  P.   M — Bidders   Figuring 
Corporation  Yard 
DINUBA,  Calif.,  Tulare  County.  Jost 

St.,  off  College  Ave. 
Owner— City  of  Dlnuba,  City  Council, 

City  Hall,  Dlnuba,  Calif. 
Architects— David  H.  Horn  and  Mar- 
shall   D.     Mortland,    Rowell    Bklg., 

Fresno,  Calif. 

The     following     contractors     have 
taken   out   plans: 

Larsen-Ratto  Construction  Co.,  1901 
Hedges.  Fresno. 


4/9/47 

Owner     Taking 
2  P.  M. 

Painting  and   Repairs 

MONTESANO,  Wash.,  U.  S.  Post  Of- 
fice  Building 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  Of- 
fice of  the  District  Engineer,  103 
Courthouse,    Seattle,    Washington. 

Plans   by  owner. 

Interior    and    exterior    painting   and 
miscellaneous     repairs. 
Plans    and     specif  icationt.     obtain- 
able   from    the    above    office    of    the 

District  Engineer. 


Bids — Due     May 


1« 
7, 


S. 


4/9/47  10 

Owner  Taking    Bids — Doe  June  4. 

2   P.    M    . 
Painting,    Recaulking    &   Chimney 

Repairs 
CENTRALIA,      Washington, 

Post  Office  Building 


4/9/47 

Owner     Taking 

2  P.  M. 
Painting,  Sidewalk   and   Driveway 

Repairs,    Etc. 
BONNERS     Fl-'.RRY,     Idaho,     U. 

Post     Offic*     Building 
Owner— Federal  Works  Agency,  Pub- 
lic   Buildings    Administration.    Of- 
fice  of   the    District    Engineer,    838 
U.     S.     Arpraiser's     Building    ,S8n 
FrancLsco,  Calif. 
Plans  by  owner. 

Interior  painting,   etc.,  sidewalk  and 
repairs. 

Plans  and  specif ical ions  ubtuinablo 
from  the  above  office  of  the  District 
Engineer. 
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U.     8. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Data  Project  Noted  In  Issue 

4-  0 — 10:00  A.M.— Rncon  Building         Mendocino  County  8-28 

4-  9—  6:00P.M.— Church   Building      Burllngame  S-26 

4-  »—  2:00  P.M.— Painting   and   Miscellaneous  Work— Twin  Falls,  Ida.  S-17 
4-  9— 11:00A.M— Townaltc   Facilities    Harlan  County,  Neb.  S-24 

4-  9—  2:00  P.M.— Sidewalk  and  Fence     Kellogg.  Idaho  8-24 

4-  9—  8:00P.M.— Junior  High  School  Building    Corona  t-1* 

4-  9—  2:00P.M^PHiiit,    Itcsiirfare,    Etc.  Richmond  ?.-\\i 

4-  »— 10 :00  A.M.— Office   Building       EphraU,  Columbia  Basin  Project, 

Washington  2-13 

4-  9—  2 :00  P.M.— Move.  Re-erect  3  BIdgs.  Davis  3-13 

4-  9—  8 :00  P.M.— Classroom  BuildingNorwalk  8-lS 


ENGINEERING  PROJECTS 


4-  9 —  2:00  P.M. — Steel    Bridge     Stanislaus  and  San  Joaquin  Countle 

4-  9—  2:00  P.M.— Bridge  Fresno  and  Kings  Counties 

4-  9—  2:00P.M.— Bridge    San   Joaquin  County  (Northwest  of  LodI) 

4-  9—  2:00  P.M.— Grading  and  Surfacing     Plumas  and  Lassen  Cos. 

4-  9—  2:00  P.M.— Resurfacing  Marin  County 

4-  ^—  2:00  P.M.— Surfacing  Yolo  County 

4-  9—  8 :00  P.M.— Sewage    Treatment  Plant  and  Trunk  Sewer 

Newport,  Wash. 
4-9—  5:00  P.M. —Water  Well.s  Roseville 

4-  9—;  2:30  P.M. — 41st    Ave.   Improrement     San  Francisco 
4-  9—  8 :00  P.M.— Lateral  and  Sub-Trunk   Sewers.  Newport,  Wash. 
4-  9—  2 :30  P.M.— Geary  Widening      San   Francisco 
4-  9 — 10:00  A.M. — Interceptor  Sewer  Vancouver,  Wash. 
4-  9—  5:30  P.M.— Test  Borings  San  Francisco  Bay 

4-  0—  7:30  P.M.— Chlnrination    Efnilp.  Modesto 


SUPPLIES  AND  EQUIPMENT 


4-   9 
4-  9- 
4-  9— 

4-  9- 

4-  9— 

4-  9— 

4-  »- 

».  9- 

4-  fr- 

4-  9— 

4-  9— 

4-  9—  5 :30  P.M.— Truck  Dump  Body    Oakland 

4-  9—  — Sup.   and    Mtl.s  Panama  Canal.  Canal  Zone 

4-  9  -  — Fuel   Oil  lone  and  Flnve  Grove 

4-  9  -  — Liquid  Asphalt         Weldon  Canyon 

4-  9—  — T.iq'iid   A.'^nhalf  Huntington   Beach.   Newport 

4-  9—  2 :00  P.M.— Cone.    Pipe  &  Fittings  Alius  Proj.,  Okla. 

1-  9—  2:(J0P.M.— Reinf.    Bars  Columbia  Basin  ProJ.,  Wash. 

4-  9—  2:0OP.M— Dragline    Excavitor.  Etc.  PalL'^ades  ProJ..  Tda 

4-  »—  2:0OF.M— Inpulators.  Etc  Colo -Big  Thompson  ProJ.,  Colo. 

4-9—  2 :00 P.M.— Dump  Truck    Rental,  San  Luis  Obispo 


—Weed   Spray  Equipment  Rental.  Stockton 
5  :00  P.M.— Water  Pipe.  Fittings.   Roseville 
2 :00  P.M.— Prefabricated  Steel  Buildings    Hungry  Horse 

Project.  Montana 
7:30  P.M.— Industrial  Screen     Modesto 
8 :00  P.M.— School  Buses  Durham 

2 :00  P.M.— Disconnecting  Switches     Fort  Peck  Project.,  Mont. 
2  00P.M.— Disconnecting    Switches  Fort  Peck  ProJ,  Mont. 

2 :00  P.M.— Sump  Pump,  Etc.     Yuma.  Ariz. 
2:00  P.M.— Oil-Burning    Equipment     McMinnville,  Ore. 
2 :00  P.M.— Hand  Rail  Idaho  Falls,  Idaho 

— Liquid  Asphalt         Barstow 


4-  8 
4-  3 

2-14 
3-28 
S-2fl 
8-  6 
2-25 
8-18 
8-24 
8-24 
4-  1 
4-  i 
4-  > 
<-  2 
4-  2 
4-  ? 
4- 
4- 
4- 

^^ 


SUB-CONTRACT  INFORMATION 

-Dismantle   and    Move  Building,  Fresno 


4-  9—  8:00  P.M.- 

4-  9—  2:00P.M.— Relocating    Refrigerating  and  Condensing  Unit, 

San  Francisco 
4-  9—  2:00  P.M. — Switchboard    Changes.  Etc.  San  Francisco 

4-  9--  2 :00  P.M.— Entrance  Doors,  Btc.     Vacavllle 


4-  7 

3-26 
3-13 
8-18 


iRiuin  pninTs 

arp   laboratory   Controli    c' 
to    Professional   Pamtefs 
High    Stardord^ 

iRUJin  pnini  compRiiv 

4th  &  Addison  Sts  •  Berkeley  2,  Colif. 
L  Phone:  BErkelcy  344C 


^^c'jinpqin,,. 


Ownei^Federal  Works  Age:icy,  Pub- 
lic Buildings  Administration,  Of- 
fice of  the  District  Engmoer  3 OS 
U    S.  Court  House.  Seattle.   Wabh- 

ington. 

Plans  by  owner. 

Interior    and    exterior    painting,    re- 
caulking   wlndtAvs    and     repalrinc 
chimney. 
Plans  and  specifications  obluinaMo 

from  the  above  offi<-e  of  the  District 

Engineer. 


IC 


4/9/47 

Owner  Taking   Bids— Due  June  4, 
2  P.  M. 

Painting  A    Repairs 

•SPOKANE.  Wa.shington— U.  S  Po*.! 
Office,  Court  Hvu.se  and  Custom 
House  Building 

Owner— Federal  Work.-*  Agency.  Pub- 
lic Buildings  Administration,  Of- 
fice of  the  District  Englner.  103  U. 
S.     Court     House,     Seattle.     Wash. 

Plans    by    ov/ner. 

Interior    and    exterior    painting    and 
miscellaneous   repairs. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  Di.it rict 

Engineer. 


4/9/47 

Owner    Taking    BtOs— Due    Mny    14, 

2  P.   M. 
Paintlog  4>  Repairs 

TACOMA.  Wa.«hington,  U.  S.  Post 
Offlr.>.  ('oiirt  House  and  Custom 
Hou.se  Bldg. 
Owner  -Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  Of- 
fice of  the  District  Engineer,  8,18 
II.  S.  Appraiser's  Building,  San 
Frarclsco.  Calif. 
F'ians  by  owner. 

Interior    pai.nling    and    miscellaneous 
repairs. 

Plans  un(^  specifications  obtain- 
able from  the  above  office  of  the 
District    Engineer. 
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4/9/47 

Low   and  Only   Biddere 

City  Hall  Alterations  Cost  $8,180 

OAKI^ND,  Calif.,  Alameda  County. 

Owner— City  of  Oakland,  Charles  M. 
Don.  city  dork.  City  Hall,  Oakland, 
Calif. 

Plans  by  owner. 

Gonernl  structural  alterations  and  in- 
stallations. 

Low    Bidder     James   H.    Pedgrift,   518 
Apgar,  Oakland.  Calif.,  $3190. 
Othrr  bids  surimitted  April  8  were: 
Gilbert  A.  Murray,  Piedmont,  $3473. 
Robert    L.    Wilson,    San    Francisco, 

y&£61. 


20-21 —SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


16 


K.   Post  Office 


4/9/47 

Owner  Taking   Bias—Due  May  14, 

2  P.  M. 
Painting  A   Repairs 
SIIELTON,  Waah.,  U 

Building. 
Owner— Federal  Works  Agency,  Pub 

lie    Buildings    Administration,    Of 

flee    of    the    District    Engine.ir.    103 

U.    S.  Court   House.   Seattle,  Wash 
Plans   by  owner. 
Interior    and    exterior    painting    and 

mi8cell.<<neous    repa'rs. 

Plans  and  specifications  obtainable 
from  tbe  above  of.'lce  of  tl.e  District 
Engineer. 


4/9/47  ]g 

Owner    Taking    Bids — Due    May    14. 

2   P.   M. 

Painting   A    Mite.    Repairs 

COLVILLE.  Washington,  U  S  Pt.st 
Office   Building. 

Owner  -Federal  Work.-<  Agency.  P-iI). 
lie  Buildings  Administration,  Of- 
fice of  the  District  Engineer.  103 
U.  S  Court  Houre.  fieattle,  Wash. 

Pla:is  by  owner. 

Interior    and    exterior    painting    and 
miscellaneous   repairs. 
Plans  and  specifications  obtalnabl» 

from  the  above  olflcc  of  the  District  ' 

Engineer. 


/«/n,'i7  •  21 

Owner  Taki.ig  Bids  From  Selected 
List  of  Contractors — Due  May  1, 
11   A.  M— Theater  Bldg. 

TlTilUK'K.    Caltt  .    StanibLius   Coun- 
tv.   Turlock  Theater. 


Sutnitierbell 

Roof  Slruclums 


KVbM  i»f«Ml»f 
y»ar  aew 

C«//  .  .  . 
SUMMIMIU 


1746  Thirfovnth  Street 
'^akLTnd,  Cnliforni.i 

1  W  i  ii  o  .1  k   .    1  A  7    • 
rNtLipti.  <>    iov>o 


STEE  LP ORM  S 

STEELTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

644  Horriten  Str*«t       DOuglas  5583       Son  Froiieltce 


. 


BOILERS 


.  .  High  Pressure  &  Heoting 
NEW   and    REBUILT 
AW  %\ft  and  Type$  of  Steel  Tankt 

150  Hp.  Boiler  Preferred  Utility  make.  125  lb.  W.  P.  romp,  with  No.  8 
Ray  burner,  steam  pump,  injctr.,  feed  water  cont.,  low  water  cut  off, 
induced  fan  with  induced  pull  thru  fan  and  motor. 

OCEAN    SHORE    IRON    WORKS 

SSO  Ilfkth  Str««f  Pken*  UNderhlll  4310  Son  Franeitce 


PLYWOOD 

All  7/i/cfcnesses — Inferior  and  ixferlor 

WALLBOARD 

Exfer/or 

THE  BROOKMAN  COMPANY 

2833  THIRD  ST.  SAN  FRANCISCO 

ATwat«r  9644 


I 


lili  I  kiitili^  ..^i-^..   .1 


PAGE  4 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  APRIL  9.  1947 


WEDNESDAY.  APRIL  9.  J  947 


DAILY     PACIFIC     BUILDER 


PACE  5 


Owner  — Golden  State  Theater  and 
Realty  Corp.,  9»&  Market  St.,  gun 
Francieco,  Calif. 

Plans  by  owner,  Wm,  David,  archi- 
tect. 

22-26~-RESIDENTIAL 
BUILDINGS 

4/9/47  20 

Bids    Rejected— To    Be    Readvertised 
As  Spec.   No.  1783  to  Open   May  20 
Residences — (Spec.   No.   1508) 
DAVIS    DAM    PROJECT,    Ariz.-Nev. 
approx.   30  miles   W.   of   Kingman, 
Arizona- 
Owner — Dept.  of  Interior,   Bureau  of 
Reclamation,     Walker     R.     Young, 
(chf.  engr. ),  U.  S.  Customs  xlout<e, 
Denver,    Colo. 
Bngr.— Private  plans. 
Includes  the  construction  of  8-  six- 
room,  res.  and  12  five- room  res.  at 
DaviH  Govt.  Camp  and  Involves  3500 
cu.  yd8.  excav ,  700  ru.  yds.  cancrotc 
and  const,  of  res.  with  and  with- 
out fireplaces  and  bay  windows. 


-Due  April  29, 
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4/»/47 


TA 


Contract  Awarded— Reaidence 
HILLSBOROUGH.  Calif.,  San   Mateo 

County.   Del  Monte  and  Bella  Vista. 
Owner — Dm.  New,  c/o  Architpct. 
Architect — Oscar  R.  Thayer,  4257  Ca- 

brillo  Ave.,  Burhngame,  Calif. 
Rustic  and  utucco,  metal  sash,  7  rmc, 

2  baths,  maid's  room  and  bathrttr»--  _ 

cu  Is  ting  heat 
Contractor   —    O.    C.    Moroney,    1437 

Drake  Ave.,   Burlingame,  Calif. 


Alt. 


4/9/47  •  :Ji 

Plant   Completed— Residence 

LOS  ALTOS.  Calif.,  Santa  Clara  Co. 

Owner— Withheld. 

Architect— Oscor  R.  Thayer,  4257  Ca- 
brillo  Ave.,  Burlingame,  Calif. 

Brick,  foundation  and  floor  concrete 
slab,  living  roon',  dming  room  and 
entrance  hall  floors  finished  in 
■  "Kraft  tile",  bedrooms  oak  floor, 
roof  clay  shingles,  to  include  bar- 
becue and  2-car  detached  gaia^o, 
circulating  air  heating. 

4/9/47  •  W 

Plans    Nearing    Completion — 

Residence 

HILLSBOROUGH,  Calif.,   San   Mateo 

County.     Hillsborough    Blvd.    ncir 

Warren  Road. 
Owner— Wilhhuld. 
Arohitect— Oscar  R.  Thayer.  4257  Ca- 

brlllo  Ave.,  Burlingame,  Calif. 
Brlok  and  stucco,  split  shake  roof.  7 

room.s.   tile   toriaco,    brieU   fir.  placo 

and  barbecue.  3-car  garage. 

4/9/47  •  24 

Plans    Nearing    Completion- 
Residence 
HILLSBOROUGH.  Calif..  San   Mateo 

County.     Marlborough    Road. 
Owner— Witljheld. 
Architect— Oscar  R.  Thayer.  4257  Ca- 

brlllo  Ave.,  Burlingsme,  Calif. 
Stucco,  rustic   and   brick,   5   rooms.   1' 
baths,  circulating  air  heating  sys- 
tem. 


Alt. 


Alt. 


2i 


M. 


Cost   »405,b57 
White   Sand.i 


4/0/47 

Low    Bidders 
Heuslng   Facilities 
LOS    ALAMOS.    N. 
Proving   Grounds. 
Oilier— Albuquerque    Dl.slrict.    Corps  I 
of     Engineers.     War     Department. 
Kirlland  Flelo,  Albuquerque.  N.  M 
The     project     mcludcn     six     2-8tory. 
1:9x80    barracks,     type     BKS-e3.     one 
l-story,    25x90    supply    and    adminis- 
tration  building,    three   l-story.    115x 
i09  mess  hall:   dismiirtle  three   tyi>i 
OBH-1  steel  hangars  at  Doming  Air 
Field,  transport  to  site  and  re-erect; 
construct  1200  'm.  feet  loadway  and 
turnout  consisting  of  8  in  base  course 
with  isphalt  road  mix  surfacing;  675 
Un.     ft.     steam    distr.butlon     line     in 
conduit  for  existing  holler  plant:  270 
Un     ft.    pnmarv    electric    distribution 
lines:    350   Un.    ft.    secondary    electric 
distribution      lines:      aerial      electric 
service  to  buildings;  990  lin.  ft.  6-m. 
■ewer    line;    360    Un.    ft.    8-in.    hcwci 
line;  900  '.in.  ft.  6  in.  water  line;  200 
lln     ft    :»-in.    wate"    lino;    475    lin.    ft. 
2-ln.  1^-ln.  and  l«4-in.  water  line. 
Low    Bidder- C.    H.    Leavell    &    Co. 
1900    Wyoming.     El     Paso,     Texi  /, 
r-06.867 

Second  and  third  low  bids  were: 
Robert  E.  M^Kee,  1918  Texas  Avo., 
Bl    Paso,   Texas.   $415,000. 

J    W.  Bateson.  Irvin  Keaaler  Bldp . 
Dallas,  Texa.H.   $431,041. 


4/9/47  •     26 

Ownar  Will  Build  and  Award  Saparat* 

Contract*— Work  Started 
Rosldenoea  (54)  Cost  $337,900 

NAPA,    Calif..    Napa    County.    Frank 

J    Scansl  Memorial   Subdivision    on 

S.  Jefferson  St. 
Owners— Gus    J.    Soura.    Walter    W. 

Polley,  1094  Silverado  Trails,  Napa, 

and  D.   L.  Goforth.  1010  Tennessee 

St.  Vallejo.  Calif. 
Frame    and    stucco,    one-story,    five 

and  nix  rooms. 
Contractor — Ownars  will   build. 


4/9/47 

Owner  Taking  Bid 

2  P.  M. 
Bidders  Figuring 
Conversion   of   Btdgs.  to  Officers 

Apartment;    Spec.  1278 
SACRAMEirrO,     Calif.,     Sacrameuto 

County.    Mather   Field. 
Owner— Sacramento  District  Corps  o? 

Engineers,    War    Department.    Col 

Lester   F.    Rhodes,    District    Engl- 

neer.  Wrlg'it  Building.  Sacramento. 

Calif. 
Plans  by  owner. 
Includes  conversion  of  existing  build 

ings    to    officers   apartments. 

Work   involves : 

(1)  2  each  convert  30  man  barracks 
to  four  officers  apts. 

(2)  7  each  convert  BOQ  Bldgs.,  to 
six    officers   apts. 

f3)  1  ;ob  control  for  warm  air  heat- 
ing systems  30  man  barracKS 
lump  sum. 

Alternatea 
Alt.   A-1  7  bldg.  if  removal   of   exls* 
fiber    board    on    partitions    and 
ceilings  In  BOQ  bldgs.,  Is  omit- 
ted deduct  from  item  2  for  eacta 

bldg.  ~ ^  , 

A -2  If    refUBO    containers    are 
omitted : 

2   bldg.   A.   deduct   from   Item  I 
for  each   bldg.; 

7   bldg.    B.    deduct    from    item    - 
for  each  bldg.; 
Alt.  A-3  If  doors  on  kitchen  cabinets 
are    omitted : 

2    bldg    A.   deduct   from   item   t 
for   each    bldg. ; 

7    bldg.    B.    deduct    from    Item    2 
for   each    bldg. ; 

A- 4  if  switches  are  omitted  and 
pull  chains  are  <iubstituted : 
2    bldg.    A.    deduct   from    item    I 
for  each   bldg. ; 

7  bldg.  B.  deduct  from  Item  2 
for  each  bldg. ; 
Alt.  A- 5  If  all  interior  doors  except 
entrances  to  apts.  from  a  com- 
mon cptry.  doors  in  fireproof 
partitions  and  bathroom  doors 
are  omitted: 

2   bldg.   A.   deduct   from   item   1 
lor   each    bldg. : 

7   bldg.   B.   deduct   from   Item   2 
for   each   bldg. ; 

A -6    if    wail    board    is    omitted 
from  one  side  of  all  Inlerior  pai- 
titlons.    except    fireproof    part: 
tions,  bathrooms  and  kitchens: 
2    bUg    A.    deduct    from    Item    i 
for   each    Lldg  ; 

7   bldg.    B.   deduct   from   item   2 
for   each    bldg. ; 

A-7    if    tubs    are    emitted    and 
.shov.erd  substituted : 
2    bldg    A.    deduct   from   item   1 
for  each  bldg.; 

7    blug    B.    deduct   from    Item    2 
for  each  bldg.; 
Alt    A-8  if  window  shades  are  omit- 
ted: 

2   bldg.    A.    deduct   from    item   1 
for   tach   bldg.; 

7   bldg.   B.    deduct   from   Item    ^c 
for   each   bldg. ; 
Alt    A-9  if  window  and  door  ecreen.-* 
are  omitted: 

2   b!dg.   A.   deduct   from   Item   1 
for   each    bldg. ; 

7   bldg.    B.   deduct    from   item   2 
for  each   bldg. ; 

A-li)    if    kitchen    entrances    and 
porches   are   omitted : 
2   bldg.   A.   deduct  from   Item  1 
fir   rach    bldg.; 

7    bldg.    B.    deduct    from    item    2 
for   each    bldg. : 

A- 11  If  linoieum  Is  omitted  from 
bathroom  and  kitchen  floors  oi> 
first    floor  apts.: 
2   bldg.   A    deduct   from   Item   1 
for   each    bldg. ; 

7    blig    B     deduct    from    Item   2 
i«>r    each    bldg. 
.Vlt  A-12  2  bldg.  If  insulation  Is  omit- 
t(  d    from    second    floor  "  cellinKs 
in  30- man  barracks  deduct  from 
item   1   for  each  hldg. 
Thi-     follrwing     Contractors     have 
taken   out    plars : 

C.  M.  AlU-n.  Box  46C.  Fairfield.  Cal. 
T.   C.   and   W.   H.   Irwin,    126  North 
Broadwav.  Fremo.  Calif. 

C.   A.   Ottc    1026  H    St..    Marysville, 

Calif. 

A    K    Liner.  Box  43,  Merced,  Calif. 

Binghnm  Conf.tr.  Co.,  Route  2.  Box 
5975.    Sacramento.    Calif. 

Harold  E.  F'eterpon.  2917  V  Street. 
Sacramento,  Calif. 

Matthcv    A.    Little.    1    Grand  View 
Ave..  San  Francisco,  Calif. 

Jhs.  McFariand,  266  Laguna  Honda 
Blvd..    San    Francisco,    Calif. 

Pacific    Coast    Builders,    2530    18th 
St.,    San    Fra.iclsco,   Calif. 

Arthur    J.    Isaacson,    219    W.    Rose 
.«;t..  Stockton,  Calif 

Mw.rc    Hnd     Moore,    Route    2.    Box 
289-Z,  Chico.  Calif. 

J.    A,    Bryant,    1815   Capital    Street. 
VR:iejo,    Calif. 

R.    J     D-mUp  Co.,    7f,'>   Mirket    $•♦., 
San   Francisco,  Calif. 

Guv  E.  Hr»ll.  310— at'ih  St..  Bakers- 
ilold.    Oai.f. 

G.    W.    Williams   Co..    10   Oaluorrii 
Drive.  Burlingame,  Calif 

L    H.   Hansen   ai.d   Sons,  318  Polm 
Avk..    Kii.^n'J,   Calif. 


R,  J.  Daum.  6803  West  Blvd..  Ingle- 
wood.  Calif.  _  ^ 

Myers    Bros..    3407    San    Fefnando 
Road.   Los  Angeles,   Calif. 

Harvey  E.  Nichols,  936  E.  S'auson 
Ave.,    Los    Angeles,   Calif. 

Campbell  Corstr.  Co..  800  P.  Street, 
Sacramento.  Cafif. 

Francheschi    Constr.    Co.,    845    Ma- 
rina Blvd  .  San  Fi-anclsco.  Calif. 

Lawrence   Constr.   Co.,  3020  V    St., 
Sacramento,  Calif. 

Frank  Maloney,  1915  fc  St..  Sacra- 
mento, Calif.  ^     _ 

Carl    N.    Swenson    Co.,    R    O.    Box 
658.  San  Jose,  Calif. 

E.  T.  Haas  Co.,  P.  O.  Box  411,  San 
Mateo,   Calif. 

Anderson   &    Rlngrose,   320    Market 
St.,   San   Francisco,   Calif. 

Barrett   A    Hilp,    819   Harrison    St., 
San   Fraticisco,  Calif. 

Central  California  Constr.  Co.,  Inc., 
116  Erie   St.,  San   Francisco.  Calif. 

Clinton  Constr.  Co.,  923  Folsom  St., 
San  Francisco,  Calif. 

Empire  Constr.  Co.  Ltd.,  344  Har- 
rison St.,  San  Francisco,  Calif. 

Erbentraul  &  Summers,  696  Penn- 
.svlvania  Ave.,  San  Francisco.  Calif. 

Robt.  McCarthy,  1030  Kirkham  St., 
San  Francisco,  Calif. 

Theo.   J.    Meyer  *   ffons,   200  Qumt 
St.,    San   Francisco,   Calif. 

M.  &  K.  Corp.,  200  Financial  Cen- 
ter B!dg.,  San  Francisco,  Calif. 

Moor  and  Roberis,  693  Mission  St., 
San   Francisco,   Calif. 

Wagner    and    Martinez.    181    South 
Park.    San    Francisco,    Calif. 

C.  L.  Wold  Constr.,  Co.,  4412  Fulton 
St.,    San   Francisco,   Calif. 

Thomas   C.    Buck,    1123   E.    Charter 
Way  Stockton,   Calif. 

C.   E.   Kennedy,   350   West    Charter 
Way,   Stockton,   Calif. 

Sher-pard    A   Green.    309   Flrft   Na- 
tional   Bldg.,    Stockton,    Calif. 

Continental  Constr.  Co.,  1402  From 
St..    Sacramento,    Calif. 

Wallace  D.  Hark  Ins,  Inc.,  406  Sut- 
ter   St.,    San    Francisco,    Calif. 

Charles    McCloskey    Co..    112    Mar 
ket   St.,   San  Fian«:isco,  Calif. 


Poultry   Building  and   HorM  Bam 

COLUSA,  Calif..  Colusa  County.  44th 
District  Agricultural  Association. 

Owner-State  of  California,  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Architect— Anson  Boyd,  Public 
Works  Bldg.,  Sacramento,  Calif. 

Two  prefabricated  steel  buildings,  to- 
gether with  miscellaneous  construc- 
tion work. 
Specifications  obtainable  from  the 

above  office. 


Adler   Construction    Co.,    Redmond, 
Ore.,  $267,340.  ^  ^ 

Guy  F.  Atkinson  Co.,  Portland,  Ora., 

$272,688.  .      ^   ^ 

C.  J.  Montag  &  Sons,  Portland,  Ora.. 
$299,127.50. 


Engineering  Section 


Alt. 
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38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 


4/9 '17  * 

Owner  Taking    Bids — Due  April  11,  8 

p.  M.— Field  Lighting 
AVENAL,    Calii'.,    Kings    Co.     Avenai 

High    School. 
Owner -I.>imJorc  Union,  High   School 

District,   J    F.    Graham,   Supt,   Le- 

moore,  Calif. 
Plans  by  owner.  ^    ^ 

l>ii.hting  of   baseball   field   and   two 

tennis  courts 

Specifications  obtainable  from  the 
the  above  otfice. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


34 


Alt 


Alt. 


4/9/47  •     26 

Owner  Taking   Bids— Due  April  29, 

2  P.  M. 
Group  A  Residences  and  Garages 
PFEIFFERS     BIG    SUR,     Monterey 
Co.;    SAN  JUAN  BAUTISTA.   San 
Benito      Co.;       SUNSET      BEACH 
STATE  PARK,  BIG  BASIN  STATE 
PARK    and    NEW    BRIGHTON 
BEACH      STATE      PARK,      Santa 
Cruz    Co.,    and    PORTOLA   STATE 
PARK,  San  Mateo  Co.,  Calif. 
Owner— State  of  California,  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Architect— Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Includes   two   houses  and   two  2-car 
garages  at  Pfelffers  Big  Sur  State 
Park;  one  house  and  one  2-car  ga- 
rage   at    San    Juan    Bautlsta;    one 
house  and  one  2-car  garage  at  Sun- 
set Beach  State  Park;  four  houses 
and  one  4-car   and   one  2-car  ga- 
rages at  Big  Basin  SUte  Park ;  two 
houses    and    one    2-car   garage    at 
New  Brighton    Beach   State   Park; 
two  houses   and   one  4-car  garage 
at  Portola  State  Park  for  Division 
of  Beaches  and  Parks. 
Bids   will   be  taken   for  the   entire 
group  of  12  houses  with  garages  or 
separately  for  houses  and  garages  at 
each  location.  The  State  may  award 
separate   contracts   at  each    location 
or   group  contracts   at   two  or  more 
locations  or  a  contract  for  the  entire 
goup,  whichever  may  appear  to  be  the 
lowest.  An  alternate  bid  will  be  taken 
for  substituting  mineral  surface  roof- 
ing in  place  of  tile  roofing  for  certain 
houses. 

Specifications  obtainable  from  the 
above  office.  

28-30— MISCELLANEOUS 
BUILDINGS 


4/9/47 

Low  and  Only  Bidders 

Earthwork,  Concrete  Structures  and 
Steel   Pipeline;   Spec.  1719 

Cost  $195,161 

DESCHUTES  PROJECT,  Oregon. 
North  Unit  main  canal,  about  one 
mile   northwest  of  Madras,   Ore. 

Owner— U.  S.  Bureau  of  Reclamation, 
Bend.  Ore. 

Includes  earthwork,  concrete  struc- 
tures and  steel  pipeline.  Willow 
Creek  siphon  and  wasteway,  sta- 
tion 2994  plus  00  to  station  3010 
plus  50. 

Low   Bidder— Morrison -Knudsen    Co., 
Inc.,    Boise.    Idaho,   $195,161. 
Other  bids  submitted  April  7  were : 
James     Construction     Co.,     Seattle, 

Wash.,  $234,516. 


39— SERVERS 


39 


4/8/47  .    _..    ,^ 

Owner  Taking   Bids— Due  April   10, 

7:30  P.  M.— Bidders  Figuring 
Storm  Drain  _     , 

EL   CERRITO,    Calif.,   Contra   Costa 

County.    Castro    School,    south    of 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANEHOIST  ft 
MONORAIL  CO. 
Formarfy  Known  as 
Ringe  Tramroil  Syitams,  Inc. 

593  Market  St.,  San  Francisco 
YUkon  6-2062 


4/9/47  ,      ..  *«.^ 

Ownar  Taking  Bid*— Ous  April  29, 

2  P.  M. 


SAVES- 

•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


MANUPACTURID    »Y 

BEATTY-SAFWAY  SCAFFOLD  INC. 

41S   99YANT   STRIfT.   SAN   FRANCISCO    •  YUkon  0150 
691   a7ih  STiilT.  OAKIANO  •  TWinook.  1016 


STATIONARY  •  SWING  •  ROLLING  TOWERS 


V.  E.  MESSIER  -  M.  E. 

CONSULTING  ENGINEER 
CANNERY  WASTE  DISPOSAL  SYSTEMS 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
yALVES  AND  FitVlNGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  ;  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co< 


417  SIXTH  ST. 


SAN  FRANCISCO  3 


Pkon*IXbreek1940 


CANNERY  OUTFALL  TO  STILLS 

OR 

UNIT  PARTS 


S*rvlc«  Rfghft 
fully  Profecfed. 
PariM  Unit 
Pofenft. 


OAKLAND 

Atlas  Faclllc  ■nliding 

1321   67tll  STREIT 

OLynpic  722t 


SAN  FRANCISCO 

Pacific   Mill  ft  Mino  •nlldlnf 

526  FOLSOM  STREET 

SUHor  4990 
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of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  5.0  miles  (net  length)  resur- 
facing with  plant  mix  surfacing 
and  placing  Imported  borrow  on 
shoulders  and  applying  thereto  bi- 
tuminous surface  treatment. 

Contractor— Jesse  S.  Smith,  444  E. 
Ross,  Glendale,  Calif. 


40 


4/8/47 

Contract  Awarded 

Grading     and     Surfacing 

Cost    $123.009.21> 
TEHAMA   COUNTY.  Ca'if..   B»tv,.-tii 

MUly   P.aco  Croek   un<l   Red   Blutl. 
Owner— Slatf   «i   California,  Division 

of  Highways,  Publii.  Works' Bldy 

S.atranL-ntu.    Calif. 
State   Highway    Enpr.^  G.   T.   .McCoy. 

Public    Works    Bldg..    Saciamem  >. 

Calif. 
About   2.8    miles    (net    length)    grad 

hig   i.nd   .>^urfacing   with    plant    mi.x. 

surfacing  on  crusher  rua  baso  and 

on    t'xl.^tmg    pavement. 
Contractor — Morrison  -  Knudsen     CO., 

Inc.,  785  Market  St.,  San  Francisco, 

Calif 


Gladys  Ave.,  between  Norvell  Ave. 
and  Lawrence  Ave. 

Owner — Richmond  School  District,  W. 
TX  Helms,  secretary.  Administra- 
tion Bldg.,  1108  Blssell  Ave.,  Rich- 
mond, Calif. 

Architect — Dragon.  Schmidts  &  Hard- 
man.  2068  Allston  Way,  Berkeley, 
Calif. 

36-inch  concrete  pipe  storm  drain 
across  the  north  end  of  the  school 

property- 
Specifications  obtainable  from  the 
office  of  the  architects  upon  deposit 
of  flO,  refundable. 

The  following  contractors  have 
taken  out  plans : 

Stanley  H.  Koller.  114  28th  Ave., 
San  Francisco,  Calif. 

O.  C.  Jones  &  Sons.  1601  Dwlght 
Way.  Berkeley.  Calif. 

J.  Henry  Harris,  2657  9th  St.,  Berk- 
eley, Calif. 

Lee  J.  Immel,  Box  175,  San  Pablo, 

Calif. 

W.  H.  Larson.  6015  Chabalyn  Ter- 
race, Oakland,  Calif. 

J.  H.  Fltzmaurlce.  2857  Hannah  St.,  j 
Oakland,  Calif.  | 

M.  J.  McGuire  and  M.  Hester.  796 
66th  Ave.,  Oakland,  Calif. 


40 


4/9M7  •  ..}^ 

Bond    Election    In    Amount   of   ^Z.ftaQ,- 

OCO  Set  for  April   14 
Svwer   System    Modernization 
FRESNO.  Calif..  Pre?  n"  Of  unty. 
Owner  -Cltv  of  Fn.sr..),  D   E.  ll'.UKh- 

ton.  City  Clerk,  City   Hall,   Fresno, 

Cohf.  ^    .^ 

Sur\'ey  by  Engine rs  Koeblg  &.  Koe- 
blg,  Rowan  Bjlullng.   Los   Angelos, 

On  III. 
Tncludoa  trunk,  main  and  Intercep- 
tinB  punliary  sewtr  lints,  btorm 
i-ewcr  out  1  ail  or  I'ralii  anc  prt- 
treating  plant  for  Industrla!  sew- 
age. ^^^^ 

Owner  Taking    Bids— Due  April  21, 

4  P.  M. 
Sanitary  Sewer  System 
STOCKTON.  Calif..  San   Joaquin   Co. 
Elmwood     School      and     Roosevelt 
School.  .      .  ^, 

Owner— Stockton  Unified  School  Dis- 
trict. Thomas  H.  McCandlesa.  pur- 
chasing agent.  324  N.  San  Joaquin 
St.,  Stockton,  Calif. 
Includes  sewer  systems  to  serve  new 
Elmwood  School  and  the  existing 
Roosevelt   School. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $25,  re- 
fundable. 


4/8/47 

Contract     Awarded 

Resurfacing   and   Widening 

Cost   $107,8fa:> 

FRESNO  COUNTY,  Calif.  B.twc'.n 
Fowler  aid  Cal.va  Overpa.->.s  b^\^ 
between  4.0  i.ii.crt  north  of  Kint:> 
County  lh<e  and  Mountain  Vipw 
Avtniie. 

Owner— State  of  Caliromla,  Divl.slon 
of  Hlpbwavs.  Publi-  Works  Bldg.. 
.Sacramento.  Calif. 

State   Hl£fh.v'!iy   Er.ginocr— G.  T.   Me- 
Cov.    PuMic     ,V'Jik.-«    L'dg..    Sam 
mf-ntu,    Calif. 

About  4.8  miles  resurlacing  with 
plant  -nix  fuiracmfe-  beiweon  Fov  1. 
I'T  and  Calwa  0%'erpaj^.s  aau  ab<mt 
6.40  nile.s  v.-ileulnp:  p-irtion.-?  with 
I'lirr.i-.fd  rock  bortt-rs  .and  reaui- 
facing  entire  length  with  plant  mix 
.xiiHi.tin!,'  betwotn  4.G  mlle.s  r.urlh 
of  Kings  Coutity  line  and  Mountain 
V'iiw     Avenue. 

Contractor — Gunner     Corp..     272     An 
nandale   Rd,   Pasadena,  Calif. 

4/8/47  ^ 

Contract   Awarded 

Surfacing.    Etc.  Cost  $89,295 

HUMBOLDT    COUNTY.    Calu  ,     Uit. 

Oroenlsw  Bluff.s  and  Scotia. 
Q^vner— State  of   California,   Division 

of   High  way. s.   Public   Works   BldR  , 

Sacramcntf,    Cal'f.  ^    „.    >, 

State   Hl^.hwav   Fn^'inc-r-G.  T.   M'- 

Coy,    Public    Wcrks    Bidg..    Sacr.. 

mento.  Calif.  . 

\bout   3.2,  mll.;K  constrvicting  ccmen. 

treated    base    and    surf.iclng    witV 

plint   mix   .s;\ifacu>K  and  sea',  coat. 

Contractor    —   Clements    &    Co..    Sok 

277,    Hayward,   Calif. 

4/g.'47  ^*^ 

PIbmbIng     Fixtures— Bids    Wanted 

I'ASADENA.  C.i'H  .  I^>s  Angeles 
Counlv.—'Jntil  April  30.  2  p.  m. 
hiil.s  will  be  receivid  by  the  Federal 
Wo.k«  A«ontv.  Public  Hullulng.s  Ad- 
ministration. Office  (f  the  Distnt: 
L:nKine<^r.  V3S  L.  S  Appraiser's  BuiU!- 
inp.  San  Franrl.««o.  California,  ftf 
new  plumiiinR  li>a>ire.4  at  the  U.  S 
Post  Office  Building.  Pasa«'ent.  Cili- 
I'.rnia  Plans  aid  Mp.'fcificntlons  ob- 
tR-iial.le  fr<)?n  ti>o  above  offiee  of  tlu- 
DlRtrUt.  IDnslnicr. 


south  of  IrrlgaUon  canal.    _.  .  , 
Owner— State  of  California,  Dlvlaion 
of  Highways,  Public  Works  Bldg.. 
Sacramento.  Calif. 
State  Highway  Engineer— O.  T.  Mo- 
Coy,    Public   Works    Bldg.,    Sacra- 
mento, Calif. 
About   8.9  miles  construct  shoulder* 
of  Imported  borrow. 
The  work  Involves: 

(1)  9450  tons  Imported  borrow; 

(2)  develop  water  supply  and  furnish 
water  equipment; 

(3)  350  M  gallons  apply  water. 
Specifications   obtainable  from  the 

above  office. 

4/9/47  •     *0 

Owner  Taking    Bids-— Due  April  23, 
2:30  P.  M.  (Time  Extended  From 
April  9) 
Street  Widening;   Spec.  20,177 
SAN  FRANCISCO,    Calif.    Geary    St. 
between  Broderlck  St.  and  Presidio 
Ave.;    Geary    Blvd.    between    Pre- 
sidio   Ave.    and    Masonic   Ave.    and 
Masonic  Ave.  between  O'F^rrell  St. 
and  Geary  Blvd. 
Owner— City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 

Calif. 
City    Engineer  — Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Unit  quantities  were  given  March  17. 

Specifications  obtainable  from  the 
above  office  of  the  city  engineer  upon 
deposit  of  $10,  refundable. 

4/9/47  •     *0 

Contract   Awarded 

Surfacing  Cost  $152,760 

MENDOCINO  COUNTY,  Calif.  Be- 
tween   Hopland    and    the  Crawford 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif. 

About  6.6  miles  constructing  cement- 
treated  base  and  surfacing  with 
plant  mix  surfacing  and  seal  ocat. 

Contractor — Clements  A  Co.,  Box  277, 

.     Hayward.  Calif. 
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40—       STREETS  AND 
HIGHWAYS 


40 


4/8/47 

Contract   Awarded  .^  -«« 

Rasurfacing  ^"*   ^;?^ 

LOS  ANGELES  and  ORANGE 
CX)UNTIES.  Firestone  Blvd.,  be- 
tween   Pioneer    Blvd.    and    Lincoln 

Owner— State  of  California.  Division 


.~tep  &  Railing — Bids  Wanted 

N.\r.\  Calif.  yjiT''^-  County.— Un- 
tM  Apiil  23.  2  T).  ni..  bids  will  be  re- 
(-■elvert  by  the  Frdeial  WoiUs  Ay^en'-y. 
I'ublie  B'lilrtinK."  Adm^nl^t^ation,  Of- 
ric-  oi  the  Di.^trii  t  Engineer.  838  L. 
*r  Appraiser.^  iJullding.  San  Fran- 
cisc  >.  California,  for  new  step  and 
jallin-^  at  loading  platfmm  at  the  U. 
S  Po?'  Office  r3uildiiB.  Napa.  Calif.. 
Plans  and  npe:lflcation.(  obtainaMe 
from  the  above  oft  lee  of  the  Distiict 
Encineer 

1/8/47  ^    ;  «> 

Owner  Taking   Bids— Due   May  7. 

2  P.  M. 
Imported  Borrow  Shoulders 
YOLO  COUNTY.  Calif.    Between    So- 
lano   County    line    and    two    miles 


ERECT  ELECTRIC   SIGN.  $700;   414 
Castro    St,    ov.'ner.    Walter    Gordon. 


414    Castro;    builder.    Neon     Main- 
tenance  Co,   755  Davis. 
ALTER  DWELLING,  $680;  2020  Pine 
St;  owner,  E  Thraaher,  1446  Brod- 
erlck;    builder,     Martluea    &     Cal- 
houn, 518  Hcuilock. 
ALTER  RKSTAUPwANT,  $800;  ."97  O*- 
Farrell;    owner,    Charles    Mai-shall, 
prein ;  bu?lder.  Pacific  Fixtures  C", 
2750  19th  St. 
ERECT  ELEC  SIGN,  $985;  119<)  Mac 
Allli<ter      St;      owner.      McKollopp. 
prein;  bulldci.  Brumfleld  Eloc  Sign 
Co,  965  Folsom  St. 
ALTER    AUTO-STORAGE,    $800;    44 
46   Zoc   St;    owner.  Wm   A   Lange. 
369    Pine    St.    builder,    day    work. 
DWELLINGS    (2-8tory,    ^rajoie)    (3), 
$10,000  each ;  S  Alemany  Blvd  108.2, 
140*.   178.4  E  Chester  Ave;  owner 
and    builder,    J    C    Peterson,    San 
Carlos.  *■ 

DWELLING  (l-story,  frame),  $6600; 
E    Elk    40  S    Sussex :    owner   and 
builder,  Henry  Brlckaon,  »72  Chan- 
ery  St. 
DWELLING    (2-story,    frame),    $W,- 
000-    NW    corner  Augusta  and   El- 
mlra;    owner,    Harry  Pappas.    1980 
Baybhorc  Blvd ;  builder.  Theodore  L 
Petrrlkls,  2636  31st  Ave. 
DWELLING  (l-story,  frame),  $7700; 
E  48th  Ave  200  N  Santiago;  owner 
and  builder.  Marvel  Home  BuUders, 
2015  29th  Ave. 
ALTER  DWELLING,  $1500,  1375  24th 
Ave;     owner     and     builder,     Stella 
Piestrzyslaka,   premises. 
ALTER    OFFICES,    $6600;   519    Cali- 
fornia   St;    owner.    Premier    Insur- 
ance Co,  premises;  builder.  Capital 
Co,  1  Powell  St. 
ALTKR    TAVERN,   $1000;    131»  Cali- 
fornia St;  owner,    James    McHugh, 
promises;   builder,  A  Conrad  John- 
son. 1294  32nd  Ave. 
ALTER  (four  apartments),  $2500;  208 
2nd  Ave;  owner,  James  C  Monroe, 
premises;     builder,     John    Buonac- 
corai,  201  Amazon  Ave. 
\LTER  DWELLING,  $500;   707  Cole 
St;  owner  and  builder,  L  R  Vane, 
premises. 
ALTER     APARTMENTS.     $982;     535 
Geary  St;  owner,  Vivian  HalUraan, 
335  Geary  St;  builder,  Acme  Sheet 
Metal  &  Furnace  Works,  216  Dun- 
can St. 
ALTER     APARTMENTS,     $7000;     29 
Joyce   "^t;    owner,  Jim  Kutchas,   29 
Joyce   St;   builder,  T  Petrikls.   2636 
3l3t  Ave. 
ALTER      DWELLING,      $568;      1911 
Green  St;  owner,  C  Sheller,  prem; 
builder,   W   F  &  W    B  Demararis, 
premises. 
DWELLINGS    (l-story,    frame)     (8). 
$7800    each ;   B    48th    Ave    100.    125, 
150  N  Santiago;  owner  and  builder. 
Marvel    Home    Builders,    2015    29th 
Ave. 


Granted 

BUILDING  PERMITS 

SAN    FRANCISCO 

APRIL  8.  1947 

INSTALL  new   stairway    to    mezr.a- 

ninc.  paint.  $2000;  221  lUh  Street; 

owner,  Sues,  Young  &  Brown,   Inc. 

c/o   cntr-    contractor,   Barrett   and 

Hilp.  filS'Harrlsrn  St. 
MOVE  and  repair  house.  $3000;  Ea?;; 

Bradforfl    02    S    Mayflower;    owner, 

Camilo  Zanca.  49  Nevada  St. 
INSTALL    fir©    escapes,    $1500;     709 

Koamv  St:  owner.  :-I  &  Realty  Co. 

234  5th  St;  contract  not  let. 
ADD  room   to  roof,   $1COO;    1507  4 if. 

Ave;   o\Nn<r.   and    contractor,   Bynl 

Sn-.ith,  premises. 
ALTER  garage  to  jtore.   $1000:    2165 

T,<..nbard    St;    owner,    Alice   Glunk. 

501  15th  Ave.  Atherton. 
DWELLINGS,    two    l-story   fr.    $8t>ft0 

each;  E  28th  Ave  2.50  N  Taraval; 

W  37th  Ave  173  N  Taraval;  owner 

and  builder,  Carl  Stendell.  1510  241  h 

Avenue. 
BLDG,  1-stoiy  frame.  $7000;  W  bus- 
sex   215    S   Diamond;    owner,    O    M 

Devos.    1393    Valencia:    contrartor, 

J   A   Johnson. 
ALTER  rtore  front,  $900;  SE  Corner 

Post   and   Jones;   owner.   A  C   Lar- 

sen.    691    Post;    contractor,    I.Arnen 

&  Larscn. 
REPAIR  tcrfhite  damage,  $600:   2354 

14th    Ave;    owner,    R    Held,    prem; 


PIONEERS  IN 

PREFABRI- 

CATION 

Laminated  Beams, 
Arches,  Trusses 


STRUCTURES 

iH.eoaroKATBO 

220  llont,om«r,  Str-t.  YUh»"  ••'WO^ 
tan  FranclMO  4.  C»lll. 

8Mrmfi*Mo  OSlco: 
1014  .  tth  St..  Phon»  8«e.  3SM3 


iiffl)iiiEirH^ 


uaw-isiiHiiira 


Fetiestra  Industrial  Steel  Doors  ar*  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  ser\ice  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public- 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


A.  C.  HORN  COMPANY,  INC. 


yya 


llightl  Typical  Sin«U  Swing 
Deer  •  Well  De«l«ned, 
Stwrrfy  *  Un9-la«tin« 


STOCK  TYPES  ...  For  dimensions  by  types 
illustrated,  send  for  our  catalog. 


Mti.-'.ic  ♦urrr  \ 


o*    MoteriaU    for    Buildi.iq    Con»truetion     »'"«•  '»'' 


-  D  5  T  R  O  I  T^T  EEL     PRODUCTS 


Pocific  Ceott  Plant 

13'.0  $i«»y-Thlrd  S».,  EmecyvllU 

Coliland  8,  California 

fhen*    Olympic  St26 


Lacol  Sale*  OAc* 
335  Montjaiwery  St.,  Iwt*  11^. 
S«n  IVancfic*  4,  Calif ernia 
Phone:   DOuglae 


mmmft 
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contractor,  A  DcBenedettL 
REPAIR  termite  <1am&ge,  $600;  2356 

14th  Ave ;  owner,  Dr  Francio  Hcrz ; 

contractor,    A    DeBenedettl. 
INSTALL,  electric  sign,  $500;  834  Di- 

vlsadero  St ;  owner,  Deasy  &.  Coyne 

Glass  Co,  premises ,   contractor.  El 

Prod  Corp. 

ALTFR,  SlOtK).  2280  Chestnut  Street; 
owner,  R  A  Dunlap,  prem;  con- 
tractor,  Wm  Hnrstmeyer  Ca 

REPAIR  fire  damage,  |2800;  25  Wil- 
lard  St;  owner,  L  Kameneff,  c/o 
cntr;  contractor,  R  S  Sliverberg, 
753    L«rch   St 

DWELLINGS,  flvo  1 -story  fr,  |800C 
each-  E  48th  Ave  50,  100,  125,  150, 
and  20C  N  of  Santiago  St;  owner 
and  contractor.  Marvel  Home  Bldra 
2915  29th  Ave. 

DWELLING,  1 -story  frame.  -11.000; 
NW  Cor  4Sth  Ave  and  Pacneco; 
owner,  Jos  Warda,  4221  Klikham; 
contractor.  Warda  Eros. 


SACRAMENTO    CITY 
ADDITION.    DWELLING,   «750;   2915 


8  St:  owner  and  builder,  C  Young 

DWELLING  (5-room).  »5350;  2521 
D  St;  owner  and  builder,  Frank 
C    Contelio.    516  V    St 

RBROOF  DWELLING,  »500:  2010 
27th  St ;  owner  and  builder,  Wm  F 
Walten,    2019    29th    St. 

DWELLING  (2- room)  |2500;  4433  H 
St;  owner  and  builder,  A  R  Moran, 
11th  St 

GARAGE,  $2000 ;  1730  27th  St ;  ov.  ner 
and  builder,  Sacramento  Stucco  Ct.. 

NINE  DWELLINGS,  6-im  $6150; 
5041  12th  Ave:  6-rm  $5350;  6943  12th 
Ave;  6-rm  $5500;  5949  12th  Ave; 
5-rm  $5700;  69*55  12th  Ave;  8-rm 
$5500;  '*961  12th  Ave;  3-rm  $5700: 
5967  12 th  Ave;  5-rm  $0250;  5970 
12th  Ave:  6-rm.  $5300;  6974  12th 
Ave;  and  5-rm  $5500;  5979  12th 
Ave;  owners,  Sierra  Bldrs.  1710 
26th  St;  builder,  John  Fernan- 
dez,  17f6  26th   St. 


SANTA  CLARA  COUNTY 

DWELLING,    $8000;    west  side  Oak- 
hurst,  opposite  Payne;  owner,  Paul 


Batchelor,  200  Mariposa  Ave,  Mt 
View ;  builder,  H  J  Excell.  200  Mari- 
posa Ave,  Mt  View. 

ALTERATIONS,  $1000;  Lot  5,  El  Ca- 
mino  and  Eaquelle;  owner  and 
builder,  T  V  Pederesen,  Route  1, 
Box  43,  San  Jose. 

DWELLING.  $8000;  Lot  27,  Ridgeley 
St ;  owner  and  builder,  C  W  Meleen 
1185  Willow  Glen  Way,  San  Jose. 

DWELLING,  $1000;  Route  1,  Box 
490.  Tyrella  Ave,  Mt  View;  owner 
and  builder,  R  E  Chaney,  premises. 

GARAGE,  $800;  1474  Pamona.  off 
Alma;  owner  and  builder,  Ralph 
Esposito,  1474  Pomona,  San  Jose. 


BERKELEY 


FACTORY,  $14,000;  2748  9th  St;  own- 
ers, G  H  Barr  and  A  V  Thrig.  616 
46th  St,  Oakland;  builder,  A  V 
Thrig.  616  46th  St,  Oakland ;  archi- 
tect, Carl  S  Replogle. 
DWELLING  (6-room),  $8500;  36 Fair- 
lawn  Dr;  owner.  La  Plant;  builder, 
Jordan   &  Read,  275  Kenyon  Ave; 


CULVERTS,  DRAINAGE  DITCH,  ETC.,  PALO 


i_ow  and  Only  Bidders  (Unit  Prices) 
LOW  and  Only   Bidders 
Culverts,  Drainage  Ditch.  Etc.; 

No.  46  6  Cost.  $195,110.25 

PALO  ALTO,  Calif.,  S§nta  Clara  Co. 
Louip   Road,  et  ul. 

Owner — City  of  Palo  Alto,  Depart- 
ment of  Public  Works,  City  Hall, 
P.'.lc  Alto,  Calif. 

City  Fnplneer — Fabian  S.  Miller,  City 
Hall.  F'ain  Alto,  Calif. 

I^w  Uidder— I-  W.  Jenson.  318  High 
St.,    Palo   Alto.    Calif.,    $195,110.25 
The  work  involves: 

(1)  1775  lin.  ft.  4x2.5-ft  reinforced 
concrete  box  culvert  in  place, 
complete; 

(2)  2045  lin.  ft.  4x2.7-ft.  reinforced 
concrete  box  culvert  In  place, 
complete ; 

(3)  2711  Un.  ft.  5.5x2.7-ft.  reinforced 
concrete  box  culvert  In  place, 
complete ; 

(4)  1280  lin.  ft.  3x2-fL  reinforced 
concrete  box  culvert  In  pifce. 
complete; 

(5)  1520  lin.  ft.  3.25x2.5-ft.  reinforced 


(U 

(J>..— 

,  «);..^ 

<7v  .... 
(8)...... 

(»)..,_. 

(10) 

(ii>..-. 

il2>...... 

as). 


■  ■<f^  aaac^.ais^anvai 


>■•.»«-  v'*r" 


<A) 
$17.81 
13.33 
14.80 
12.16 
12.33 
20.21 
13.35 
13.92 
14.65 
13.86 
17.80 
21.S2 
2.86 
&00 


(B» 
$13  25 
13.fiO 
14.7.5 
11.00 

ii.en 

13.70 
14.V5 
15.4i) 
15.90 
16..W 
13.2,') 
17.25 
3.00 
I.IO 


concrete    box   culvert    In    place, 
complete ;' 
(6A)  135  lin.  ft.   4.28x2-ft   reinforced 
concrete    box  culvert    in   plaae, 
complete; 

(6)  1118  lin.  ft.  4x8-ft  reinforced 
concrete  box  culvert  in  place, 
complete ; 

(7)  1153  Un.  ft.  4.6x3-ft.  reinforced 
concrete  box  culvert  in  place, 
complete ; 

(8)  852.7  lin.  ft.  5x3-ft.  reinforced 
concrete  box  culvert  in  place, 
complete; 

(9)  996.3  lin  .ft.  5.5x3-ft.  reinforced 
concrete  box  culvert  In  place, 
complete ; 

(10)  155  lin.  ft.  4.5x3-ft  reinforced 
concrete  box  culvert  In  place 
(in  park)  compleite; 

(11)  188  Un.  ft.  te3-ft.  reinforced  con- 
crete box  culvert  in  place,  com- 
plete ; 

(12)  950  Un.  ft.  open  storm  sewer 
canal  complete  in  place.  Includ- 
ing all  grading,  dike  embank- 
ment; 

(13)  180  sq.  ft.  sacked  concrete  heaa- 

(C)  (D)  ^Et  <F)  (G» 

$18.3«  .Sin.50  $1.5.0<)  $1.T80  $10.49 

13.79  13.00  1.V25  14.00  17.36 

15.20  18  (K)  19.00  15.00  20.1'.5 

10.73  11  "K)  12.00  12.45  13.49 

12.45  14.00  12.50  12.80  H  T.l 

15  S.*;  l.VOO  13.W  14.80  20.00 

14.6C  15.00  16.50  1360  17  77 

14.98  19  00  17.5(r  14.80  59.02 

15.28  23  .'jO  19.00  15.35  ib.Kl 

15.90  21.ro  13.50  15.75  20.sC; 

16.9.1  16.K)  16.00  15.00  ■.■V.4« 

22.7S  22.50  19.50  1800  30.45 

2.80  Si-O  .80  1.00  .74 

5.00  2.00  130  4.00  2.51 


ALTO,  CAUF. 

wall  in  place  complete,  including 
excavation  and  backfill. 
Trtal  bids  Fuomltted  April  7  were- 

(A)  L    W    J"enson,   Palo  Alto,  Calit.. 
$195.110  25.  _ 

(B)  Stanley  H.  Koller,  San  Francisco 
Cnlll..  $197.62532 

(C)  E.  E.  Lowell,  Vallejo,  Calif.,  $200,- 

'>21-  _ 

<D)  C^as.  L   Hnrney.  San  Francisco. 

Calif..    $221,603.25 
'E)   Col.  F.  )3rtz  Constr.  Co.,  Saufa- 

llto.  Calif..  $226,896.40. 
(F>    D.an    Caputo,    Sin    Jose.    Calir  . 

$233.'J8727 
(G)    Lew    Jonei    and    Batcman,    aan 

Jose.    Calif.,    $251,699.81. 
(H>  M     &    K.    rorp.    Fan    "i-'rinclsco 

Calif.,    $2(X).276  30 
(I)    Cha.s    C.    M.-\cC lo.<ky.    San    Fnin- 

d.-'co,   Calif.,  $26C.385.83. 
(T)   Crv.y  ^.   Atkinson  Co,  South   San 

Franriico,    Calif.    $588.!S51.47. 
(K»  Oran'tp  Constr.  Co.,  WatKonville 

Calif.,   S.309.49r,.5r 
(t.)  Erirk.-.r.ii.     Phillips    &    Wcisbeig, 

Oakland.    Cnlif..   :!!320,019.16. 

Unit    orices  folluv.- : 


architect,  P  H  Hammarberg,  2  Nor- 
wood Ave,  Berkeley. 


OAKLAND 


ADDITION,  $1500;  1682  7th  St;  own- 
er and  builder,  James  Small,  819 
Filbert  St 

ALTERATIONS,  $1500;  464  12th  St; 
owner  Harry  Bercovich,  1211  Broad- 
way; builder,  Wm  T  Barrett,  1010 
26th   Ave. 

ALTERATIONS,  $1000;  8030  Reeds- 
dale  St;  owner  and  builder,  Frank 
Corso.  6104  E  14th  St. 

DUPLEX  (1-story,  6-room),  $7800; 
4634-36  Tyrrell  St ;  owner  and  build- 
er, A  A  Church,  1606  53rd  Ave. 

GARAGE,  $500;  686  Poirier  St;  own- 
er and  builder,  Clarence  Rodgers, 
premises. 

DUPLEX  (2-8tory,  4-room).  $3300; 
832-34  37th  St ;  owner  and  builder, 
W  M  Moffatt,  premises. 

DWELLING  (1-story,  5-room),  $6600; 
9883  Burr  St;  owner  and  builder, 
Ismon  Goudel,  2222  85th  Ave. 

MOVE  BUILDING,  $1000;  2801  E  9th 
St;  owner,  J  Mitchell,  premises; 
mover.  Acme  House  Moving  Co, 
1359  80th  Ave. 

MOVE  BUILDING,  $1000;  1916  E  24th 
St;  owner,  S  Squioi,  prem;  mover. 
Acme  House  Moving  Co,  1359  80th 
A,vc 

ADDITION    (steel),  $2115;  2508  Han- 


Pig  Iron  Allocation 

(Continued  from  Page  1) 


nah  St;  owner,  Morwear  Faint  Co, 
premises;  builder,  Veeey  Construc- 
tion Co.  3160  Ardley  Ave. 
GARAGE.  $750;  6640  Union  St;  own- 
er and  builder,  J  W  Van  Wyck, 
premises. 


Completion  Notices 


(Ht 
$i7.'W 
lOWi 
22.00 
14.00 

19  00 
20.00 
21.00 
22.0-1 
23.00 
17(M, 
23.00 
1.70 
l.OC 


(1) 

$17..'V0 

17.W, 

23  00 

13  iO 

1460 

14.00 

19.1K) 

2110 

2240 

22.50 

21  <^ 

23.20 

200 

5.f>0 


(J> 
$18.80 

22.40 
16.10 
17.40 
28.00 
21.00 
23  5C- 
22.Sr) 
23.80 
19.10 
27..30 
.75 
o60 


$20.10 
21.20 
25.00 
i6.90 
19.25 
18.35 
22.15 
23.90 
r3.75 
26.15 
24.20 
26..'-.0 
1.30 
1.40 


(Li 
.$21.01 
22.11 
25.2o 
18.13 
20.08 
31.6? 
22.  i5 
23.11 
24.40 
25  01 
24.VS 
3!.  10 
3  30 
5.C0 


BRIDGE  AND  GRADING,  SAN  DIEGO  COUNTY 


Low  and  Only  Bidders 
Bridge  and  Grading        Cost  $77,66640 
SAN  DIEGO,  CO..  Calif.  At  DuUura 
Creek,    about   five    miles   south    of 
'   Jamul. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 
State  Highway  Engineer— O.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
Net  distance  of  about  0.3  mile  grad- 
ing and   applying   bituminous  sur- 
.,  face  treatment  and  constructing  re- 
inforced concrete  bridge. 
Bids  were  opened  in  the  State  Bldg., 
Lo3  Angeles,  Calif. 

Low  Bidder  —  Griff ith  Co.,  1060  8. 
Broadway,  Los  Angeles,  Calif.,  $77,- 
665.60. 

Unit  qi'.antities  follow: 
(1)  Remove  exist   bridge; 
clear  and  grubb ; 
9,800   cu     yds.    rdwy   exoav. ; 
310  cu.  vds.  struct,  cxcav. ; 
1.40C  cu   yds.  ditch  and  channei 
excav. ; 


(2) 
(3) 
(4» 
(5) 


(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 
(18) 
<14) 

(15) 

(16) 
(17) 
(18) 

ri9) 
(20) 
(21) 
(22) 

(23) 

(24) 
(26) 


(A) 

(1^  $1400.00 

(2) '.".""" 1300.00 

(5)  ., , 2.20 

{«)    •01' 

yZl"                         ,  __ _„...  620.00 

(i)     r"z"."r. ?. 3.55 

(lo!::: ~~- - 25.00 

(12)...- *0.00 

( 18) '- r- »■  JO 

(16) - — ..- 7  00 

(17) .. — ^ -ji 

(\»\ ~. — "••  •'•*' 

;j»! — ::::::rr=  ^S 

(28) „.—.:*....— °gjj 

l^.] "•"^"-2 — rz::::*:::  3200:00 

(28) -:.-.. — ^ ^^....^...  jt^" 

(ZO) „„_...»—..-.——•——  _  __ 

( 27 ) ' -" 3A00 

<2?»    "JT"".™.""  280.00 


16.000   fla.    yds.    overhaul: 
Develop   water  supply  and   fur- 
nish water  equip  ; 
290  M  galb.  applj    water; 
19  sta.  finish  rdwy.; 
60  tons    llq.   asph    SC-3  or   SC-4 
bit.  surf,  treat.; 

8.000   «q.    yds.    prepar,    mix    and 
shape  surf,  bit  surf,  treat.; 
5  tons  asph.  emulsion  seal  coat; 
64  tens  screenings  seal  coat; 
440  cu.  yds.  clasj  A  port.  cem. 
cone    structs. ; 
87,00C  lbs.  bar  relnf. ;  steel: 
.188  lin.  ft.  cone,  bridge  railing; 
1 000    U.S.    misc.    steel ; 
1,428    lin.    ft.   furnish    cone,    pil 
ing; 
51  eaoh  drive  piles; 

1,750  cu    yin.   rip  rap; 

12  each  monuments; 

140    lin.    ft.    metal    plate    guard 

railing; 

35    "ach    culvert    markers    and 

guide  posts; 

0.75  mile  new  prop,  fence: 

24  Un.  ft.  8  in.  CMP  down  drains, 
(C)  (D)  (E) 

$2000.00     $2750.00     $3000.00 


'26) 
^27) 
(28) 
(29) 

(30) 


16  gage. 

46  Un.  ft.  24  in  CMP  14  gage; 
96  Un  ft  30  in  CMP  14  gage; 
2  each  spillway  assfmbUes; 
160    lin.    ft.    salvage    exist    pipe 
culverts; 
engineer's  office. 


Total  bids  April  3  were: 
(A)  Griffith  Co..  $77,665.50. 

Northrop  Construction  Co.,  Long 

Beach,  $82,923. 

Walter  H.  Barber.  La  Mesa.  $86,- 

957.65. 

Carroll  &  Foster.  San  Diego,  $99.- 

711.50. 

Oberg  &  Cook.  Gardena.  $103,450. 

Spencer  Webb.   Inglewood,  $105.- 

711. 

O'Brien  &  Bell  Construction  Co., 

Los  Angeles.  $110,781. 

E.  S.  &  N.  S.  Johnaon,  Fullerton, 

$114,209 


(B) 


(C) 

(D) 

(E) 
(F) 

(Q) 


(H) 


buildJnsT   was    limited    almost    en- 
tirely to  war  housing, 

Blair  looks  for  the  1948  volume 
of  new  fctreet  construction  to  sur- 
pass the  record  of  $485  million  ts- 
tablished  when  home  builaing 
»-eached  its  nil-time  peak  in  1927. 
.Street  Work  Up 

''In  fact;"  says  Blair,  "expendi- 
tures for  streets  prcbaoly  will  ex- 
ceed .ill  past  records  for  the  next 
five  years,  m  view  of  the  purnoc- 
cdented  demand  for  new  homes  and 
as  a  result  of  the  increasing  trei  d 
toward  developing  outlying  area.s 
for  residential  purposes  " 

The  demand  for  cast  iron  pres- 
sure pipe  follows  pretty  closf^Iy 
that  for  housing  and  s*,reet  devel- 
opmet.  This  is  natural  since  utili- 
ties are  heavy  users  of  this  typo 
of  pipe  and  their  service  demanit.s 
are  increased  as  housing  is  ex- 
tended. 

"Repair  and  maintenance  of  citv 
streets  also  is  expected  to  reach 
a  new  high  level  within  the  next 
year  or  so,"  Blair  rdded.  "Funds 
spent  for  this  purpose  during  the 
war  were  insufficient  to  meet  the 
needs,  and  a  considerable  portion 
of  the  money  was  spent  on  pave- 
ments which  would  nave  been  re- 
placed entirely  under  normal  con- 
ditions. 

'"Most  local  communities  will 
have  ample  iunds  to  improve  their 
street  systems  and  frcm  now  or. 
should  encounter  no  difficulty  in 
obtaining  the  materials  and  labo- 
required  for  new  construction  and 
improving  existing  streets." 
rxpansioii?  Limited 

But  in  spite  of  this  optiniisti'j 
prediction,  the  fact  nmains  that 
suburban  expansions  will  ho  limit- 
ed to  some  extent  by  the  avni!- 
abi'ity  of  cast  iron  piessure  pip*^, 
industry  rerresentatives  say. 


CONTRA  COSTA  COUNTY 

Recorded  Completer. 

April    2.    1947— POR    LOT    6,    BLK 

10,  Pringle  Addition.  Walnut 
Creek.  Anthonv  2ianco  to  whom 
it  may  concern  Mnr  23.   1917 

April  2,  1947— LOT  8.  BLK  "B" 
Pleasant  Hill  Homesltes.  Unit  No 
1.  near  Walnut  Creek;  Thomas  O 
Smith  to  whom  it  may  concern. 

AprU    1,    1947 

April  2,  1947— BUILDING  LOCAT- 
ED at  Third  and  "G"  Streets 
Antloch;  E  R  Garrow  to  whom 
it  mav  concern  April  1,  1947 

April  3.'  1947— LOTS  1,  2  &  3,  BLK 
10:  Nicholl  Macdonald  Avenue, 
Civic  Center,  Richmond ;  Charles 
J    Reean,    to    Elmer    J    Freethy 

Mar    24.    1047 

April  3.  1947— LOTS'  4  A  5,  BLK  27, 
Nicholl  Macdonald  Avenue,  Civ- 
center,  Richmond ;  Carl  L  T  Ras- 
mussen  to  George  S  Tandy  & 
Son  Mar     26,     4947 

April  i  1947— LOT  50.  &  POR  LOT 
49,  Blk  23,  North  Berkeley  Ter- 
race. El  Cerrito;  Walter  G  P^yne 
to  Frank  A  Payne         Mar  i'9,  10 1 7 

April  3.  1f47— LOT  5.  BlU  "T"  Sub- 
dvn  of  BLK  "Z''.  Berkeley  High- 
lands   Addition,    near    El    Cerrito 
Rov  B  Jones  to  Joi-dan  &  Read.  . 
^  Mar    31.     1947 

April  ?.  1947— LOT  4,  Blk  3,  G.eene 


(I)    C.    B.    Tuttle 
$122,471.90. 

Unit  bids  were: 


Co..    Long    Beach. 


(B) 
$1400.00 
1000.00 
.75 
3.00 
1.00 
.04 
1000.00 
1.50 
15.00 
25.00 
.2.S 
40.00 
9.00 
65.00 
.09 
8.00 
.40 
3.60 
90.00 
600 
10.00 
3..V) 
10.00 
1200.00 
2.00 
3.50 
5.50 
25.00 
.80 
1500.00 


800.00 

1.20 

3.50 

2.50 

.02 

600.00 
3.00 

20  00 

21  00 
..•lO 

40.00 
5.20 
64.00 
.095 
6.00 
.30 
2.80 
82.95 
700 
5.00 
4.20 
4.00 
600.00 
3.00 
4.00 
5.00 
20.00 
2.00 
350.00 


500.00 
1.10 
500 
2.50 
.01 
625.00 
3.00 
25.00 
25.00 
.25 
40.00 
6.00 
78.50 
.10 
6.00 
.45 
2.76 
110.00 
8.60 
7.50 
4.00 
7.-60 
900.00 
1.50 
4.00 
5.00 
30.00 
1.25 
1500.00 


1500.00 
1.10 
5.00 
1.10 
.02 
1000.00 
2.30 
40.00 
35.00 
.SO 
75.00 
5.00 
65>00 
.11 
8.00 
.40 
2.75 
115.00 
12.00 
8.00 
3.50 
6.00 
1500.00 
3.00 
6.00 
8.00 
30.00 
1.00 
1500.00 


(F» 
$5000.00 
3000.00 
1.25 
4.00 
2.00 
.01 
2000.00 
2.50 
20.00 
25.00 
.25 
.50.00 
6.00 
75.00 
.10 
7.00 
.50 
8.00 
150.00 
6.00 
10.00 
500 
8.00 
2000.00 
2.00 
4.00 
5.00 
50.00 
2.00 
3000  00 


(Gl 
$2500.00 
1500.00 
1.90 
4.10 
4.10 
.02 
2000.00 
2.20 
10.00 
26.00 
.25 
52.00 
6.00 
67.50 
.11 
9.00 
.60 
3.00 
98.00 
9.00 
7.00 
4.25 
5.00 
1500.00 
2.00 
4.50 
6.25 
25.00 
1.10 
2500.00 


(Hi 
$3500.00 
3600.00 
2.00 
2.00 
3.00 
.005 
1000.00 
2.00 
40.00 
30.00 
.30 
6.').00 
11.00 
70.00 
.11 
7.50 
.50 
3.25 
120.00 
9.00 
7.00 
4.00 
5.00 
2500.00 
2.50 
4.50 
6.50 
35.00 
1.25 
1200.00 


(I) 
$7322.00 
5784.00 
2.65 
265 
2.65 
.02 
1000.00 
3.00 
20.00 
21.00 
.30 
67.00 
14.00 
55.00 
.10 
10.00 
.40 
3.30 
125.00 
11.00 
8.00 
3.00 
fi.OO 
2400.00 
3.00 
5.00 
5.00 
29.00 
1.00 
500.00 


CALROCK  ASPHALT  BLOCKS 

Manufoctured  Under  22,000  (bt.  Pressure  per  Sqvor*  lack 
Standard  Siz=  l"x4V4x9V2 — in  R»d  and  Black 

A  high/y  weor-rcsistanf  dusf/ess  floor,  worm  Milder  #*o#.  for  warm- 

koMscs.  factories,  looding  docfcs.  Widely  oted  for  roofing  decks. 

Folder  and  Soeclftcatlens  en  Reqnest 


GUNN   CARLE  &  CO. 

70    Potrrro    Avp  UNdcrhill    5480  San    Franci'.cri 


UNderhill    5480 


V^ 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifold* 

Write   fer   Pricee 

Pacific  Pipe  COe 

16b  Spear  St.,  San  Frardaeo 


Associated  Wood  Products  Co. 


f/ 


TELEPHONE  LA!<DSCAPE  5-7713 
1335  SIXTH  STREET  EERJCELfiY  T.  CAi??. 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sizes  in  Stock) 
Complete  Factory  Service — Qiilcher  Delivery 


REINFORCING   STEEL 

Compktt  S«rvlc«  and  Erection 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Streets 

San  FroRcisco  10,  California 

Phone  HEmlock  1480 


\ 


Siibdvn.    Anijoch;    Walter    Brock 
to  Brock  X-  Rob*,  son  .    Mar  29,  1947 

April  8,  1947— LOTS  24  and  25  Blk 
78.   Ricbmrnd  Annex,   Richmond 
Ray   SlmmonB,   Jr  to   Paul   The- 

,'^.     ■  Mar    28.    19J7 

ApHl  8,  1947— LOT  1,  BLK  '  F' 
Pleasant  Hlli  HomesiU-s.  Unit 
No  1.  ntrar  Walnut  Creek;  Stan- 
ley W  Willett   to  Blrike  &  Calla- 

^■^y   - Mar  3],    1917 

April   S,   1947     LOT    145,   SARANAP 
HIGHLANDS,       near       Walnut 
Creek;   Halmrr  P   Mack   to   W  L 
f^obsrts  April  3,  1947 

April     4,     1947— LOT     24,     DIABLO 
Vista,  Walnut   Creik;  Stephen   K 
McGaffey    to   James  E    Fuller 
Mar    28.    1947 

April  4,  1947— FTN  LOl'  8.  Blk  29, 
Boulevard  Gardens,  El  Cerrito 
Herbert  J  Johnson  to  \vho*n  it 
may   concern    April   2,    1947 

April  4  .1947— LOTS  3  &  4,  BLK 
13,  Rlchmcnd  Pullman  Home  Tct 
Ricl'mond;  Carl  Overaa  &  Co,  to 
whom  It  may  concern     .Feb  13,  1047 

April  4.  1947— LOTS  9.  10.  &  11. 
BLK  129.  ATnendcd  Map  City  of 
Richmond.  Paul  Santos  to  Petor 
Dauer    April    1.    1947 

April  4.  1947— POR  LOT  263,  EL 
SOBRANTE  Manor.  Unit  No  3. 
near  Richmond;  Clce  E  Small  to 

whom  it  may  concern 

- - April    3,   J947 

April  4,  1947— LOT  6.  HILLDALE 
Tract,  near  I.rfifayette,  Leslie  C 
Dawe,  to  whom  it  may  concern 
April      3     .1947 

April  4,  1947LOT  332,  HACIEN- 
DAS Del  Orinda,  Unit  No  2.  Orin- 
du  Geo  W  Russell  to  H  C  Pfrang 
March   27.    194T 


Price  Trend 

(Continued  from  Page  One) 


April  4.  1947— LOTS  27  &  31,  Su.->- 
stt  Park  Addition,  Pittaburg; 
VlncAit  G  Silno,  to  whom  It  may 
concern  April  2,  1947 

April  4,  1947— LOTS  32  and  33.  Blk 
64.  Richmond  Annex.  Richmon<l : 
Minnie  Lou  Elakin  to  whom  it 
may    concern  April   2.    1947 

April  4.  1947— LOl  S,  BLK  19,  Eas* 
Richmond  Boulevard  Tract,  Rich- 
mond ;  John  P  Torvik  to  whom  it 
may  concern    April  3,  1947 

April     5,     1947— LOT     3,     DIABLO 
VISTA.    Walnut    Creek;     Rudolf 
C  Gingg,  Jr  to  James  E  Fuller  . 
- Apnl    8,     1947 

April  5,  iri7— LOT  10.  DIABLO 
VISPA.  Walnut  Creek.  Robert  i\ 

Johnson   to  James  E  Fuller  

April    4,     1947 

April  5,  1947— LOT  27,  DIABLO 
VISTA.    Walnut    Creek;    Ramold 

F  Plmper  to  James  E  Fuller 

..._ April     1,     194'< 

April  5.  1947— POR  LOT  122,  Map 
No  2,  Walnut  Lands,  Concord , 
Charles  L  Qulntlng  to  Elmer 
Cupi.    Mar    27.    lPi7 

April  5,  1947— lOTS  i9  i  CO,  BLK 
42,  Richmi  nd  Annex,  Rlchmonrl 
Ralph  J  Cordell  to  John  P'aesa- 
rino  — ,H~»wr.»~».r—r-~*-'- April  2,   1947 


MARIN  COUNTY 

Recorded  Accepted 

April  3,  1947 — Corte  Madera.  Gordon 
E  Young  to  Gabriel  Construction 
Co March  31,  1947 

April  3,   1947— Novato.  Earl  T   Ma- 
haffy  to  whom  it  may  concern. 
March  27,  1947 

April  7.  1947— Sausalito.  Joyce  R 
and  Edwin  Hurt  to  State  Build- 
ing Corp April  3,  1947 

SAN    FRANCISCO 


tribute  to  the  high  costs  of  build- 
ing at  present: 

1.  Labor  inefficiency  caused  by 
irregular  flow  of  materials,  239  to 
22.  '  '  IWS! 

2.  Delays  in  construction  owing 
to  inadequate  supply  of  skilled 
workers,  209  to  39. 

3.  Excessive  expenditure  of  time 
in  shopping  for  and  obtaining  ma- 
terials, 197  to  53. 

Many  general  contractors  re- 
ported that  the  greatest  contrib- 
uting factors  to  high  present-day 
costs  were  the  low  productivity  of 
building  mechpnics,  the  low  level 
of  skill  of  some  craftsmen,  and  the 
failure  of  worVers  to  do  "a  day's 
work  for  a  days  pay". 

Respondents  in  general  said  that 
they  expected  improvement  in  the?',: 
retarding  factors,  many  in  the  next 
year  or  two,  but  the  consensus  was 
that  improvement  would  come  only 
when  the  supply  of  materials  and 
th«  numerical  and  qualitative 
strength  of  the  labor  force  was  ad 
equate  to  meet  the  demands  for 
constr  act  ion. 

The  consensus,  175  to  6fi,  was 
that  there  would  be  a  drop  in  the 
current  high  rate  of  contract  let- 
ting boforr*  the  industry  attains 
continuous  recovery.  The  majority 
felt  that  coits  would  stabilize  be- 
low prerent  levels;  the  avert-ge  ex- 
pected construction  crt  drop  was 
14  j)VT  cent,  as  computed  from  re- 
sponses of  t!iose  .-inticipating  tlmt 
fitabilization  would  occur  at  lev  -Is 
below  those  o^  the  present  time. 
Skilled  Worker  Shortage 
There  is  a  shortage  ^f  skilled 
craftsmen  in  pome  trades  in  all  rt- 
gions,  with  varying  intensities,  the 
survey  fHov.s.  The  most  acute 
shortages  are  generally  reported 
to  be  among  brick  nason.'?.  cj:n)en- 
terp  and  plasterers,  with  frequent- 
ly reported  shortages  of  plumbers, 
electricians,  especially  m  the  Ei.st 
and  Middlt  West,  ard  lathers,  ex- 
cept in  New  England  and  the  south 
Atlantic  states 

Only  31  general  contractors  of 
all  those  Mrlied  indicated  thfMt> 
were  no  shortages  in  any  trades 
in  the  areas  where  they  operate 
The  "nost  intensive  shortages  of 
craftsmen  were  in  the  east  c*>ntral 
stales  of  Ohio.  Indiana,  Illinois. 
Michigan,  and  Wisconsin,  followed 
bv  the  middle  Atlantic  states  of 
Npw  Yo-k,  Ni'w  .Ter«io:'  and  Penn- 
sylvania, and  the  west  r«)rth  cen- 
tral Ptat<?s  of  Minnesota.  Iowa. 
Missouri,  North  Tid  .South  Dakota, 
Nebraska  and  Kansas.  The  lea?t 
shortage?  were  reported  in  thr 
west  south  central  region  oorinosed 
of  Arkansas,  Louisiana,  Okliihoma 
and  Texas. 

Produflivity  of  Workers 
The  majority  of  general  contrnc- 
tors  do  not  believe  that  nroductiv- 
ity  per  man-hour  of  on-site  work- 
ers will  be  incn-nsed  ''n  1047  a? 
compared  with  in4fi,  while  at  th»^ 
same  time  few  bolieve  it  will  br 
lf.<aji  iVinr  Irst  vnr.  As  to  p!i' 
duftivitv  per  mnn  honi  this  yoa** 
pompnrpd  with  la<'t,  the  summary 
of  onin'on  shows  it  will  bo;  nrnrf^. 
106;  less  ?">;  rame  140.  However. 
a  majf^ntv  ,>f  .^ov  tract  ts  ir  N-nv 
England,  the  Pacific  states  and  the 
west  south  central  Ftates  ^-aid  they 
expected  higher  produftivity  ibis 
year  ov*'r  Hst. 

Lump-Sum  Biddinr 
In  tho  ncrrr^jrat".  t^'^  e'^neral 
eontrfl''t-'rn  re'»ortod  that  34. B  n-^r 
cent  of  their  nre^'-nt  wo'-k.  tv  dol- 
lar volum".  i*  boin*?  done  on  u 
liimn-'-nm  bas's.  while  th**  r''m>»'n- 
d*>r  is  being  done  on  cost-plus-flx 
ed-fee  contracts. 


Recorded  Accepted 

April  7,  1947— E  TENTH  AVENUE 
100  S  Moraga  S  25  x  E  120.  O  i 
Osnas  to  whom  it  may  concern  . 
April    r,    1947 

April  8,  1917- -SE  VIENNA  und  SW 
Avalon  Ave;  .SW  Avalon  Ave  25. 
SO  and  75  SE  Vienna.  Frank  J 
O'Neill  to  whom  it  may  concern 
Marcl;   31.    16.7 

April  8,  1947—1711  4.':rd  AVENUE. 
Bernard  1..  Lewis  to  whom  it 
may  conc<  rn April  S,  1947 

April  8,  1947— E  SHRADER  ST  17jr 
S    Carmei       E    \\     Perkins    and 
Sons   to  whom   it   may  concern 
April   8,    lt»4V 

April  fc,  1947— SW  PACHECO  and 
43rd  Ave.  R  F  and  Bernaidine 
W  Gain  to  whorr;  it  may  concern 

March   31,    1917 

,  1947-  W  4Sth  AVE  i.62-6  S 
Ortega.  Morion  and  Doris  1.. 
Rude  and  Jack  M  Llpman  to 
Rude  &  Lipman March  8,  1947 

April  8,  1947— E  45th  AVE  315, 
337-S  and  i'60-4  S  Irving  Street. 
Monroe  Rude  to  whom  It  may 
concern April    7,    19<7 


SAN   MATEO  COUNTY 


Recorded  Accepted 

April  2,  1947  -Lot  15,  Block  10,  Uni- 
versity Heights.  Charles  E  Mc- 
Cammon,  et  al,  to  Rugg  &  Nelson 
April  2,  1947 

April  2.  1947— Lots  16,  17,  18,  Block 
6,  Redwood  Manor.  M  J  King,  Inc, 

to  whom  it  may  concern 

April  1,  1947 

April  2,  1947— Lot  3,  Block  61,  White 
Oaks.  Francis  H  Kappeler  to 
whom  it  may  concern.  Mar.  26,  1947 

April  4.  1947— Lot  4  and  NW  8.5  ft 
Lot  5.  Block  14,  Burlingables. 
John  C  Ellers,  et  al,  to  whom  it 
mav  concern     April  1.  1947 

April  4,  1947— Lots  7  and  8,  Block 
3,  Belbum  Village.   Ohlund  &  Co 

to  whom  It  may  concern 

April  3,  1947 

April  4,  1947— Lot  93,  Gray  Tract 
(ptn    McEvoy    Tract).    Edward    J 

Scalla  to  whom  it  may  concern 

April  4.  1947 

April  4,  1947— Lots  153  and  169,  The 
Willows.  Floyd  Lowe,  et  al,  to 
Barrett  A  Hllp April  2,  1947 

April  4,  1947— S0.6  ft  by  130.7  ft  ad- 
jacent Lot  19.  Block  15.  Redwood 
Highlands.  Leo  M  Eads,  et  al,  to 
whom  it  may  concern    .April  4.  1947 

April  4,  1947— State  Highway.  State 
of  California  to  Piombo  Bros  tt 
Co     March  2,   1947 

April  4,  1947— Lot  26,  Block  23:  Lot 
13.  Block  26,  Newbridge  Park.  R 
W  Marshall  to  David.  D  Bohan- 
non      March  27.  1947 

April  3,  1947— Lot  7,  Block  19,  San 
Maleo  Terrace.    I   Jerry  Joroslow 

to  whom  It  may  concern 

April  3,  1947 

April    3,    1947— 9»0  Old   County    Rd. 
Belmont.    Wiley    D    NNugent    to 
\\  horn  it  may  concern.  Mar.  28,  1947 
April  3.  1947— Lot  19.  Block  1.  Tract 


560,  Suburban  Park.  H  J  Dunlap, 

et  al,  to  wbom  it  may  concern 

March  26,  1947 

April  3,  1947— LoU  2  and  19,  Block 
6,  Sunset  Highlands.  Walton  A 
Gould  to  Gould  Conatrutcion  Co.... 
„ April  3,  1947 

April  3,  1947— Ptn  Lots  3  and  4, 
Block  202,  Emerald  Lake  District 
No  2.  Donald  P  Kreise,  et  al,  to 
B  Lloyd  Osborne April  1,  1947 

April  3,  1947  —  Commercial  Ave, 
South  San  Francisco  (4  notices 
of  completion  filed  on  said  prop- 
erty). Daniel  J  Daly  to  whom  It 
may  concern April  2,  1947 

April  3,  1947— Lot  28,  Block  7,  Sub- 
division No  3,  Aragon.  Alfred 
Hansen  to  whom  it  may  concern 
, March   27,   1947 

April  3,  1947— NW  42  «^  ft  Lot  28, 
Block  24,  Oak  Park  Subdivision, 
San  Carlos.  Flalph  R  Rule,  et  al, 
to  Cunningham  Construction  Co.... 
March  31,  1947 

April  3,  1947— Lot  16,  Block  54, 
White  Oaks  Subdivision  No  4. 
Herbert  C  Perrett,  et  al,  to  Ray 
Jert March  30,  1947 

April  3,  1947— Lot  1,  Block  8,  Tract 
572,  Pacific  Manor.  Pacific  De- 
velopment Co  to  Peninsula  Home 
Builders Jlarch  1,  1947 

April  3,  1947— Lot  20,  Block  1,  Brit- 
tan  Acres.  George  A  Meyer,  et  al, 

to  Williams  Sc  Burrows,  Inc 

..March    31,    1947 

April  3,  1947— Lot  156,  The  Willows. 
Floyd  Lowe,  et  al,  to  Barrett  St 
Hilp April   1,   1947 

April  3,  1947— Lot  7  and  ptn  Lot  6, 
Arden    Wood,    Atherton.    Alfa   W 

Beam  to  Wilfred  H  May 

„.April  3,  1947 

April  4,  1947— Lot  7,  Block  4,  Me- 
tropolis Homestead  Tract.  J  S 
Bourgeois  to  whom  it  may  con- 
cern  March  28,  1947  , 

April  S,  1947— Lota  3,  4  and  5,  Block 
6,    Sunset    Highlands.    Walton    A 
Gould  to  Gould  Construction  Co..      ' 
April  4,  1947  , 

April  5,  1947 — Palm  Ave,  San  Mateo. 
Richard  P  Wlseheart.  et  al,  to 
whom  it  may  concem.Mar.  31,  1947 

April  5.  1947 -Lots  2  and  17.  Wind- 
sor Tract,   Menlo   Park.   Jack   De      j 
Bell,  et  al,  to  FJeldhelm  &  Bow- 
man  April   4.   1947 

April  4,  1947— Lots  1,  11,  12,  13  and      I 
26,   Hampton  Court.  John   E  Mc-      { 
Carthy  to  whom  it  may  concern 
April  3,  1947 

April   4,   1947— Lots  5  nad  6,   Block      I 
43.  North  Fair  Oaks  Subdivision. 
Milton  J  Purcell  to  Nicholas  Rose 
March  21,   1947 

April  4,  1947— Lot  21,  Block  1,  Tract 
560.  Suburban  Park.  H  J  Dun- 
lap. et  al,  to  whom  it  may  con- 
cern  March  27,  1947 

April  5,  1947— S  40  ft  Lot  38,  Block 
3,  White  Oaks  Tract,  Subdivision 
No  2. 

April  4.  1947— Lot  23,  Block  3,  Town 
of  Beresford.  E  L  Kelley  Jr,  et  af. 
to  Arthur  Bros April  4,  1947 

April  6,  1947— Lot  8,  Block  12,  White 
Oaks  No  2,  San  Carlos.  Robert  H 
McCaffery  to  Baker  Construction 
Co April  6,   1947 

April  5,  1947— Lot  20,  Block  25.  White 
Oaks  Way.  Robert  L  Bishop  to 
A  I  Larsen April  2,  1947 


Non-Responsibility 


3727  Hillvlew  St;  owner,  E  Pee!; 
dealer,  A  E  Hess;  floor  furnace. 

4123  Bayo  St ;  owner  and  dealer, 
C  PooJe;  floor  furnace. 


Plumbing  Permits 


OAKLAND 


8008  HlUmont;  owner,  and  plumb- 
er, C  Prola;  11  fixtures;  3  gas  open- 
ings ;   17   water  connections. 

1482  Mac  Arthur:  owner,  Geo  Hai- 
vey;  plumber,  F  Gottstien ;  1  fix- 
ture; 2  gas  openings;  2  water  con- 
nections. 

2057  d4th  Avt;  owner,  ;  plumb- 
er.   Clcanert.    Exchange:     1    fixture: 

1  water    connc'cticn. 

431  37  Wayne;  owner,  Ungarretti; 
plumber.  J  Finrel ;  ^8  fixtures:  12 
gas   openlni^s;    60  water  connections. 

2563  San  Pablo;  ownei,  Scott; 
plumber.  J  Tancredy;  S  fixtures;  12 
water   connections. 

1433  Willow;  owner,  F  White; 
plumber,  Flnzel ;  4  fixtures;  6  water 
connections. 

7424  Rudsdale;  owner  and  plumb- 
er, J  Tancredy;  20  water  connections. 
tlons. 

7400  Rudsdale;  owner  and  plumb- 
er. J  Tancredy;  26  water  connec- 
tions. 

Lot  107  Oak  Hill  Rd;  owner,  W  B 
Roland;  plumber,  C  Roland;  10  fix- 
tures; 4  gas  openings;  20  water  con- 
nections. 

9916  Plymouth;  owner,  Llnehart; 
plumber,  C  Roland ;  34  water  connec- 
tions. 

9W5  East  14th  St.  owner.  College 
Dining  Room  ;  plumber,  Geo  S  Camp- 
bell;  2  fixtures:  1  Ras  opening:  2 
water    connections. 

2710  Mountain^ate;  owner,  Moore; 
plumber.  H  Lass ;  4  fixtures ;  3  gas 
openings;  8  water  connections. 

4030  Suter  St ;  owner,  Anderson ; 
plumber,  A  John.^on ;  5  fixtures ;  3 
ga.s  openings:   14  \»ater  connections. 

1322  82nd  Av*- ;  owner,  T  Meve.s; 
plumber,   H    P  Sheridan;    8   fixtures; 

2  gas  openings :  14  water  connections. 
3046  Frye  St;  owner ;  plumb- 
er, B  Lynch ;  1  fixture. 

2622  13th  Ave;  owner,  Humphrey; 
plvmbtr.  J  Tancredy;  1  fixture;  1 
water    connection. 

2492  26th  Ave ; 
plumber,  H  Eike : 
tlons. 

2tK)-208  Harrison 


owner,     Kramer ; 
5   water    connec- 

owner,  American 


805  MncArthur;  owner.  Anderson ' 
plumber,  M  Miolinl;  5  fixtures;  1  gaa 
opening;   9  water  connections. 

6901  Grove;  owner.  Kramer; 
plumber,  Morrill;  4  fixtures;  2  gas 
openings;   7  water  connections. 

1300  97th  Ave;  owner  and  plumber, 
J    Te.\iero;   5  fixtures. 

940  8l8i  Ave;  owner.  Loose  Wiles; 
plumber.    Louis    Keller;    56    fixtures; 

2  gas  openings ;  74  water  connections. 
2307    9^^    Ave;     owner,     Beatrom ; 

plumber,    F   Nearhood;    d   fixtures:   .1 

gas  openings ;   12   water  connections. 

10201      Dante;      owner,      Betitioni: 

plumber,     F    Nearhood ;    6    fixtures , 

3  gas  openings;  12  water  coimoctloiirt. 
99  &  MacArthur;   owner,  G    Batrw; 

plumber,     M     Avilla;     1     fixture;     2 
water  connections 

3827  Rhe^da,  owner,  H  Brunlg ; 
plumber,  H  Breunig;  5  fixtures;  12 
water   connections 

6836  l»inewood .  owner,  Chopin ; 
plumber,  Morrill;  8  fixtures;  3  gas 
openings  ;14    water    connections. 

700  E  22nd  St ;  owner,  I  Johnson ; 
plumber,  Morrill;  4  fixture**;  8  water 
connections. 

1924     Broadway;     owner.     Kaiser; 
plumber,  J  Tancredy;  9  fixtures;  20- 
water    connections. 


OAKLAND 


SAN    FRANCISCO 


April  ,  1947—810-16-24  VAN  Nes.i 
Ave.  R  E  Conrad  as  to  Impiove- 
m"nt.«     >n   oicportv. 

April  8,  1947  519  MARKET  ST. 
Alfred  E  and  Alice  L  WertJi  a» 
to    improvements    on    property. 


Cessation  of  Labor 


Baa;    Co;    plumber,    Aladdin    Htg;     2 
I  gas   openln(;s. 

4237     Telegraph :     owner,     Ireland 
Constr    Co;    plumber.    J"    Jevons ;     15 
fixtures:    2    gas    openings;    30    water 
'  connections. 

3440  Broadway ;  owner,  Broadway 
Tire  Co;  plumber,  H  Lass;  2  gas 
openlngH. 

2535  Tllbert;  owner,  Amdette; 
plumber,  J  Tancredy;  1  fixture:  2 
water   connections. 

3212  Seminary ;  owner,  Waranskl ; 
plumber.  J  R  Pierce;  6  fixtures;  3 
gas  openings;   14  water  connections. 

937  Market;  owner,  Dilnkward: 
plumber.  J  R  Pierce;  9  flxtuies;  3 
gas  openings;  20  water  connections. 

72  &  E  14tn  St.  owner.  Cooloiran ; 
plumber,  J  Pierce;  17  fixtures;  1  gas 
(fpening:   20  water  connections. 

.V)52  Filriax;  owner.  E  Hieh ; 
plumber,  Wm  Souza :  4  fixtures:  7 
water   connections. 

3421  Stanley ;  owner,  Rhalves : 
plumber.  J  H  Edwards;  5  fixtures;  3 
gas  openings:  10  water  connections. 

2788  Fraeier.  owner.  M  Oolie; 
plumber,  J  Edwards;  6  fixtures;  3 
ga."»   opcnlng.s;    12   v/atrr   connections. 

3663  Lilly ;  ownor.  Geo  Lauton ; 
plumber,  C  Roland;  8  fixtures:  2  gas 
openings:  16  water  connections. 

5760  Adeline:  owner.  H  Banchero; 
plumber,  M  Miolinl;  3  fixtures;  6 
water  connections. 


SW   corner  Custer  and   35th    Ave; 

owner,  ;  plumber,  J  A  Freltas ; 

15  fixtures;  9  gas  outlets;  27  water 
connections. 

7412  Sunklst  Dr;  owner,  Jacobs; 
plumber,  J  A  Freltas;  S  fixtures;  1 
gas  outlet :  10  water  connections. 

7420  Sunklst  Dr;  owner,  Jacobs; 
plumber,  J  A  Freltas;  6  fixtures;  4 
gas  outlets ;  10  water  connections. 

1527  94th  Ave ;  owner  M  Marteesch ; 
plumber,  Wm  Lahr;  7  fixtures;  4  gas 
outlets;  15  water  connections. 

1111  Willow  St;  owner,  Jackson; 
plumber.  J  Smith ;  4  fixtures ;  8  water 
conneoctlons. 

1107  Broadway;  owner,  G  Apple- 
gate;  plumber,  J  Smith;  2  fixtures; 
4  water  connections. 

2343  Market  St;  owner,  Jerry's 
Place;  plumber,  Durant;  4  fixtures. 

1168  San  Leandro;  owner,  George 
Morris;  plumber,  J  ZamerelU;  1  fix- 
ture. 


ANGIER 

Building  and  Curing  Popers 

Stondprd 

and  Economy  Brownskin 

Burl-la>mat...Antulatt 


CONTRA    COSTA    COUNTY 

Recorded  Cessation   of  Work 

April  2.  )9J7— LOT  14.  MORAOA 
WOODLANDS.  Unit  No  1.  Orin- 
da. Mrs  W  F  Jackson  to  Angel" 
C   Spectto  April   2.    19ir 

Furnace  Permits 


OAKLAND 


1723  Vick.'fhurg  Av<  ,  owiifr.  \jf\in- 
l.qniie:  dealer,  C  W  Roland;  fl'M>r 
I'lrnare 

1012r.  Lonrfeliow:  owner.  Casejuei - 
io  a  ilealer.  Harer  Furnace  Co;  floor 
fiimsf'e. 

fl281  Riithl.inf!  Di  ;  owner.  C  Wew!- 
wood ;  dealer.  Harer  Furnace  Cu. 
flnt  r  lumace 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 

575  Berry  Street  Phone  MArliet  3121 


We  Are  Ready  fe  Serv  Your  Hequfremeiift 

READY  MIXED  CONCRETE 


WESTERN 
ASBESTOS 

COMPANY 

67S  Townsend  St  ,  Son  Fran<ti(o 
T.'lephon»>    Hrnilotk  4884 


O'NEILL  LUMBER   GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 

...YARDS    AT... 


1999    Bvant   Av«. 
San   Fraociaro,   Calil. 
f*o«#.GAr*«l<l9J10 


795   Couniy   Road 

S*n    Carl..*,   Calif. 

Ph.,i>,:   San  Carlo*  2041  M 


507   Bnnanra    Road 

Laa   Vaita*,   Nwada 

Phonr:   Lat  V«iiaa    1  14* 


"For  a  Square  Deal  Call  O'NcUr 


L.  W.  HOPKINS 


»»-4 


TILE  CONTRACTORS 


SlMw«r  D««rt 
Tab 

Iaclot«r«t 
Mtdicin*  Cobiii*«t 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

•Not  Horn  Cheap  But  How  Good" 
253  MINNA  STREET 
Phone 
YU  koB  6-1489 


i 

!5- 


>£-. 


irtiflij 
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DAILY     PACIFIC     BUILDER 


WEX)NESDAY.  APRIL  9,  1947 


3250  Mazk«t;  owner,  Frost;  plumb- 
er. W  Plcard;  8  fixtures;  2  gaa  out- 
let. 

2343  College  Ave;  owner.  McDrldfe; 
plumber.  H  Sheridan;  4  fixture*;  9 
water  connections. 


BERKELEY 

1741  Rose;  owner,  Phllpot;  dealer, 
Neal  Sl  Son ;  2  water  closets ;  2  wash 
basins;  bath  tub;  sink. 

2368  Le  Conte;  owner,  Xatter  Day 
Saints'  Church;  dealer,  W  A  Bohan; 
•ink. 

2962  Russell  St;  owner,  Harder; 
dealer,  J  R  Pierce;  water  closet;  8 
wash  basins;  2  bath  tubs;  sink;  Ben- 
dlx;  wash  tub;  shower. 

2621  Hillegass;  owner,  Olsen ;  deal- 
er, J  R  Pierce;  water  closet;  2  wash 


basin;  2  bath  tubs;  sink. 

1632  Alcatraz ;  owner,  Nishi ;  dealer, 
E  P  Hull;  denUl  chair. 


Electrical  Permits 


8AN    FRANCISCO 


4707  ?010  Lombard-  owner.  Cro- 
setli ;  contractor,  Columbia  Elec  Co ; 
rmdorground   service. 

4708  2337  Mission;  owner,  Oranat 
Bros ;  contractor,  Crown  Elec  Co : 
8  outlets;  alterations;  8  plugs. 

4709  218    4th    St;    owner,    

contractor.   Crown   Elec  Co;   motors; 
correct  complaint 

4710  E  Oatos;  100  ft  N  of  Powha- 
ttan ;  owner,  Pac  Coast  Const  Co ; 
contractor,  B  J   Doherty;  temporary 


CLASSIHED  ADVERTISING 


1—    MISCELLANEOUS 


Are  you  interested  in  well-trained 

qualified      men?        SUPERINTKNT* 

ENTS.  ARCHITECTS.  ENOINISnia 

DRAFTSMEN,    SURVEYORS.  ESTl 

MATORS.      S  A  L.  E  S     ENGINEERS 

CONSTRUCTION      ACCOUNTANTS 

TIMEKEEPERS,    OFFICE    HBLl*. 

For  further  information  call 

B.   STEVENS.   QArfleld   1617 

Technical  Positions  Aoency 


MEN   AVAILABLE: 
ENOINEERS.    C.E..    M.E..    and    E.E . 
SUPERINTENDENTS,    COMM.     and 
INDUSTRIAL    GRADE;     CARPEN- 
TER ?uptH.,  WORKING  FOREMEN. 
ESTIMATORS.     ARCHITECTS, 
DRAFTSMEN.  ARCH.  STRUCT,  and 
MECHL..      SURVEYORS,      IN&TRU- 
MENTMEN.    RODMEN.    ACCOUNT- 
ANTS. TIMEKEEPERS.  SALES  EN- 
GINEERS.    A    complete    library    of 
capable   men   to    choose   from. 
Call 
HENRY  IIELBIG  or 
RALPH  OLSEN 
YUkon  6-0579 
Thla   AGENCY  Is  designed  for  the 
Building  Industry 

(tf 


BOOKKEEPING  SERVICE 

AIJ     taxes,     p.iyrollr     lor     business 

firms,     contractors    and     Individuals. 

No   account    too    lar^e   oi    too   small 

SEIabright  4462.  (tf) 

SF-ECIFICATIONS.  expertly  typen 
or  mimeographed.  Rm.  608 — 593  Mar- 
ket St     Phone  PRospect  7872. 

(4/14) 


HELP  WANTED 


18CI 


DOORS 

l«;<;-in    Flush   Panel   Interior; 

1%-ln.   Flu-Jh   Panel  Exterior. 

Available   in    various   slze.s. 

PLY-WEL  INDUSTRIES 

"  Tidewater  Ave..  Oakland  1.   Cal. 

Phone  KBllogg  4-1651 

(4/15) 


SCHRAMM  60-ln.  AIR  COMPRKS- 
?OR.  used  less  than  100  hrs.  Saiita 
Rosa  3499-W  (4/9) 


Corrugated   ALUMINUM  SHEETS. 
19    gauge.   .036-ln.    46%x96-ln.     Alum- 
inum  Products  Co.,  3245  18th   Stree* 
Phone  UNderhlll  2166  or  SUtter  6700. 

JAEGER    CONCRETE    MtXER~ 
Model   14  EL.   pneu.    tired,   with   skip 
loader  and   water  tank,   as   Is,   $1500. 
AUSTIN    WESTERN    TANDEM 
ROLLER,    8-10   ton    converted,    over 
hauled  and  rolls  retired,  as  is.  |1200. 
J.  HENRY  HARRIS.  2657  Ninth   St., 
Berkeley ;    phone  THornwall    7165. 
^PLYWOOD 
All  sizes,  plain  or  resin  sealed  ply- 
wood  available   In   any   quantity,    in- 
cluding truck  and   trailer  lota.    State 
amount  and  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   Frultrldge   Road 

Phone  Sacramento  6-6479 
P.  O.  Box  349     -     Sacramento.  Calif. 

(tf) 


PI.YWOOD,  %  -  Inch  Waterproof. 
Ideal  for  formj-.  sub-floora.  Bheetiiig, 
36  ft.  LCV  Hulls  stripped  of  fittings 
GARDINER  MPO.  CO. 
Hlnch  TBmplebar  7823 
2711  Union  Street  -  Oakland 
(4/9 > 

U.SED  DOORS  and  SAiSH  Six.  3x7 
ft.  X  2-ln.  Oak  Veneer  Finish,  glazed 
with  12  8xl3-in.  lights ;  Cabinet  Doors 
plywood  And  pining  bo.T.rd  panel.  1-ft. 
11-ln.  x  6-ft.  3-in.  x  1-  In.;  Dalmo 
ENGINEER,  capable  of  taking  full  1  Sash  '^•th  hardware,  3-ft.  0-ln.  x  2-ri 


charge  estimating  and  field  opera- 
tions Sewage  and  Dralnline  work.  Re- 
ply Box  41,  c/o  Daily  Pacific  Builder. 

(4/8) 


EXCrELLENT  OPPORTUNITY  foi 
two  Salosnion.  Knowledge  and  ex- 
perience In  building  material.^  necp;*- 
farv.  Sec  W.  H.  Edwards,  5:30  to 
9  p  m.,  JlOi  E  12th  St.,  Oakland  «, 
Calif. (4/14) 

CONSTRUCTION  SUPT.  or  FORE- 
MAN;  experienced  with  concrete  and 
hteel.  Call  AShberry  5181—600  Uui- 
versitv  Ave  ,  Berkeley.  i4/lli' 

^  FOR  RENT 


LUMUhiR  HANDLING  EQUIP- 
MENT :  CARlllEHS,  8TAC!KER&. 
TRUCKS.  Pacific  Carriers.  Oaklsma 
KE  4-185L 

TRANSITS,   $17   per  month:    LEV- 
EL.**   |)4  per  nion.h     Daniel   McFar- 
land.    624    Second    Ave     Phone    B  \> 
view  7S04.  (tf) 


FOR  SALE 

LUMBER.  SOIL  PIPE,  SHEET 
ROCK;  FIR.  all  sizes,  gpeciact' 
lenjrths;  PINE,  boardfl  kiln 
dried;  T1MRRR.  nny  lengrth  and 
dimenMion;  MH.L  WORK,  rail 
tiPH,  milUork;  DOORS,  SASH. 
SHINr.LES.  MOULDING; Wood 
Lath,  Mptnl  Lath.  Rock  Latb. 
NailM.   Pla^iter    Board,   Plywood, 

Oak  and  Pine  Flooring 

Carload  Lotfi 

Aasodated 

General  Contractor*'  Service 

1151  Suiter  St..  San  Francisco  9 

PRo^ptH-t  4500  or  2800 


9-ln.  x  %-ln. ;  Six  lights.    Call  Green- 
field.  San   An«f!mo  2014.  (4/ii: 


ALUMINUM  SHKETS 
)i2-caupc,   3x10-fcct 
POWER  UNITS 
16-hp.  Continental  Ga;i,  with  or  with- 
out 3^  kv.  geneiator 
WEIRDER  BARGAINS 
gasoline    and    electric    driven,    nev 
and  used 
STEEL  PIPE 
21 -in    diameter  x  10  ft. 
NEW  DEPARTURE  BEARINGS 
large   nSzen.   6313.   3'il3.   331C,    5309 
STEEL    PLATE    AND    ANGLES 
Oix^eSx'A-in..  fxl6-ft.  x  Vi-ln.  AngK-H. 
2x2x%-ln.    X    30-ft..    i.>.4x3x5/16-in     :< 
20- ft  •   few    other   slroii 

2-t6n  trailers 

pneumatic    tirea.   4   wheeled,    eleclrii- 
"T  brakes 

PNEUMATIC  SAW 

12-lnch   Ingereoll 
TRACK  FIN  PRESS 
Catfrplllar,  hvdaulic 
STEEL  TANKS 
ISO  to  10  M.  gallon  caparit\ 
TRANSFER  CARS 
standard    gauge.    *M-ln.    higli,    20-f* 
long.  77-in.  v.'ide.  20-lr..  wheels.  15-in. 
I  bean-  frame,  wooden  hvd    ' 
D.  PETP.IE 
1203    Fairfax;    phone    Mission    0210: 
<  ver. '.t'ps  FTIlmoir  RR36.  (4<V>' 


saws. 

4711  Mb  j.nd  Biannan;  owner.  Tex. 
aco  OH;  contractor.  Weber-Conroy ; 
10  outlets:  3  plugs;  motors;  5  switch, 
es ;    underground    service. 

4712  338  Keai-ny;  owner,  Slevln  & 
Co;  contractor,  Weber  -  Conroy;  5 
outlets;  2  pluga.  ( 

4713  635  Irving;  owner.  Edna  Gil- 
leys;  contractor.  Neon  Maintenance; 
tigh. 

4714-1715  2011  I,roadway  and  S97 
Elizabeth;  various  owners;  contrac- 
tor   Bedford  E'ectrit  Co;  alteratlon.s. 

4716  110  Sutter;  owner.  Bank  of 
America;  contractor,  Fred  D  Wilson; 
special    equipment. 

4717  555  10th  St;  owner,  Allied 
Box;  contractor,  Weldenthal-Goslinei 
Elec  Works;  motors. 

4718  351  10th  St;  owner,  Don 
Budge;  contractor,  Weidenthal  Gos- 
Uner  Eltc  Works;  7  plugs;  overhead 
service ;  2  switches ; 

4719  1315  Fillmore;  owner,  Novelty 
ocwel  Shop;  contractor,  Elec  I^rcd 
Corp  I  sign. 

4720  1505  Market;  owner.  The 
Trolley  Liquors;  contractor,  Elec 
Prod   Cocp ;    sign. 

4721  '"1190  McAllister;  owner,  Mc- 
Kellopp;  contractor,  Brumfield  Elec 
Sign  Co;   sign. 

4722  412  Valencia:  owner.  Tracy; 
contractor,  Brumfield  Elec  Sign  Co; 
sign. 

4723  745  3rd:  owner,  Land;  con- 
tractor, Brumfield  Elec  Sign  Co ;  sign 

4724  535  Geary;  owner.  Halllnan ; 
contractor.  Bylngton  Elec  Co;  con- 
solidate meters. 

4725  2620  Sacramento  St;  owner, 
W  Britt;  contractor.  Byington  Elec; 
dept   special 

4726  1955  Post ;  owner,  Hale  Bros  ; 
contractor,     Bylngton     Elec     Co;     11 


Engineer  Hinshaw 

(Continued   from   Page  One> 


FOR  SALE 


OAHDE'N  FKN,"E.  4-ft.,  In  100-ff 
rolls;  FLOOR  CRANES.  2-(on.  port 
able;  STEAM  CLEANING  M^- 
<:HINES,  portabl",  for  miu-hlnory, 
vVELDERS,  ga."  and  electric  driver.. 
Act  Mfg  and  Supply  Co..  Mission 
and  miUlde;   Phcne  JUniper  4-89'0. 

(i/8' 


WIRE  ROPE.   k..  to  Pi-ln  •  mow' - 

ly    new.     Liheral   discount    for   quaii- 

tlty.    SLINGS.  SHEAVES  8-  to  18-in. 

GARDINET;   MBXJ    CO. 

Hinch   TEinplebar  7823 

2711    Union   Street  -  Oaklant". 

l4/9 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
liHEETS.  standard  dimension.  Phone 
Mr  Crandall.  SUtter  g2«ft. (tf) 

FTA}t>UlNO.    kiln    dried    oak.    goon 
quality,    cnrerr.llv    rMMrd.    !S'i8x2-ln.. 
30  cents  cqiiHrf   foot :   ImmiMiiate  de- 
livery.    BErUelcy    2C;;2-R    or   THorn 
M.iiri-02?1»  »  (4/M) 


STANDARDIZED 
BUILDINGS 

12  <itan«lard  sised  buildings  for  Im- 
mediate delivery  in  c'ther  timber  or 
Fte»>l  .sfnicti;re.  Clear  spans  from  40 
to  160  ft.  lengths  from  40  to  600  'I 
Also  standardized  roofs  of  timber  or 
pterl  f.»r  erection  on  masonry  walls. 
American  Standardized  BIdg.  Corp. 
3.1?  S.  MioblKan  Ave..  Chicago  4,  HI. 
WnbK.oh  ^70«i 

New,  mni.-r<l  K  &  E  TARAGON 
DRAFTING  MACHINE  with  scaler. 
Wni  sell  for  $80  Call  San  Bruno 
3739  aftsr  6  p.  m.  «/») 


PLASTFRFiRS  ATTENTION 
We  have  tl->r«e  WILL-LUX  pla.^tPi 
mlxer<«  PRICED  FOR  QUICK  SALTT 
Went'-rn    Mncslilnery    Co.,   760   Fol.som 
St..   San    Frar.cl.sro;   EXhrook   41flT 

(4/14' 


NOPLF  PORTABLE  CONCRETE 
nATCHlN(;  PLANT,  used  one  day. 
Fully  automatic-.  For  p,-r;irula:-.'^ 
uhoiie  PRo.spect  9750.  Extension  28. 

(4/15. 


^e  budding  engineer  is  that  bo- 
cause  he  has  a  bachelor  degree  i: 
engineering  he  is  satisfied  and  wt 
are  satisfied  to  call  him  an  engi- 
neer. That  is  one  big  reason  loi 
the  relatively  low  standing  of  en- 
gineers in  the  wage  systems  oi  oiir 
county.  So-called  'engineers'  turn- 
ed out  of  our  colleges  before  thi- 
war  were  a  dime  a  dozen.  Actual- 
ly, they  were  little  more  than  eau- 
catcd  draftsmen  or  surveyors. 

"If  the  standards  and  the  stand- 
ing of  tht  entjineering  profession 
are  to  be  improved,  the  title  must 
be  withheld  until  it  is  well  earn^.d 
in  adequate,  well-rounded  prepara- 
tion." 

Seeking  en  answer  to  his  que.-'- 
tion  of  why  more  engineers  are 
not  found  in  public  life,  Hinshaw 
Fai<J  that  while  the  engineer  is 
naturally  congenial  among  his  fel- 
lows because  they  understand  and 
speak  his  lang^uage,  he  is  shy  aj.u 
reticent  m  public  contacts. 
Other  Fields  Important 
The  congressman  described  tins 
reticence  as  a  product  of  the  en- 
gineer's early  t>  lining — in  school 
and  college  and  in  his  apprentice- 
ship. 

"He  is  raised  in  the  cloistered 
precincts  of  the  laboratory  and 
drafting  rocm  where  hang  the  ad- 
mo  nition,  'Silence  —  Brains  a'. 
Work,"'  he  said.  "He  seldom  learns 
to  ape.ik.  His  thoughts  are  expres- 
sed in  calculations  made  with  itt- 
finite  care,  v.hich  blossoms  ir. 
neatly  drawn  lines  or  a  drafting 
board,  and  bear  fruit  in  the  form 
of  amazing  now  structures.  Ho  is 
the  current  example  of  that  ai.- 
cient  proverb.  'By  his  works  ye 
shall   know  him'. 

"It  is  we'l  that  the  engineer  is 
known  by  his  works     .     .     .     But 
if  that  man  who  hps  those  quali- 
ties so  desiia^jle  in  places  of  pub- 
lic   leadership    is    to    achieve    his 
place,  he  must  some  place,  somt- 
now,  'earn  to  talk — to  spe-^k  to  tl  " 
people    in    t'»rnis    which    they    will 
not  only  understand,  but  in  a  mar.- 
ner  which  they  will  enjoy  hearirtg." 
Hinshiw  holds  to  the  belief  tli.it 
there  is  so   much  to  Ir.nrn   in  un- 
dergraduate    enjrineerin<r     studies 
that  the  student  is  pr'^cluded  from 
learning    in    other    fields — history, 
philoKonhv  and  litoratuie.  This,  the 
congressman  claims,  separat?R  tb" 
student's  w  )rUl   almost  comnletelj 
after  the  first  year  and  r?.rcly  ever 
again  permits  him  to  meet  th?  'ib- 
ernl   arts  student   on  common 
ground. 

Has  Civic  Interest 
The  protagnoi.st  in  this  nin\'- 
for  liheralizirg  enjfineering  tn- 
stnictif  n  docs  not  believe  that  ev- 
ginfors  lack  interest  in  public  af- 
(airs. 

"Ceitainly  lot,"  he  snvs,  "be- 
cause, as  is  quite  evident  by  their 
work".,  enJrin^er«  ar*''  engaced  I'l 
creatine:  things  for  ibe  conv'-n- 
ience  and  benefit  of  thr  public 
most  of  the  time." 


plugs;  7  switches; 

4727  598  Castro;  owner.  Triangle 
Laundiy;  contiactor,  Byington  Elec 
Co;  1  outlet;  3  branch  circuits;  3 
plugs. 

4728  71  3rd;  owner,  Westchester 
Hotel ;  co.itractur,  Bylngton  Elec  Co ; 
1   outlet 

4729  226  Stevenson;  owner.  P  G  & 
E  Co;  contractor.  Byington  STicc  Co; 
5   outlets. 

4730  1759  Oak ;  owner.  Bud  Mat- 
thews:  contractor.  P  &  J  Elec  Co; 
)<>  outlets;  Splnfjh;  6  switches;  un- 
derground  stTvice;  overhead   service. 

4731  218S  35th:  owner  and  con- 
tractor, Ben  Sweetland;  8  plugs;  mo- 
tors ;    overhead    service. 

47.32  47.33  Various  locations  and 
owners;  contractor,  M  Sf-hiniet.-'chck  , 
altt^ration.s.  '   , 

4734-4735  various  looations--^nd 
owners;  contractor,  M  Sohlinetschck ; 
ten'porary   saws. 

4736  .300.  Foote;  owner,  Burton: 
contractor,  Richmond  Elec;  8  .out- 
lets; 8  plugs;  S  switches;  overhead 
service. 

4737-4710  various  location.s  on  ;i2nd 
Ave  &  Anza:  owner,  Ab»nd:  contiuc- 
tor.  Richmond  Elec;  'C  outlets-  16 
plugs ;  10  switches :  overhead  service. 

4741      1018    Ru.ssia,    owner,    ; 

contractor.  Arc  Electric  Co;  8  outlets 

5  plug.s :    8   .switches. 

4742-4745  variou.s  locations  a.ul 
iwners;  contractor.  Maim  &  Welter; 
sign   controls. 

4746  1270  40th  Ave;  owner.  Mar- 
tini; contractor.  Malm  &  Welter:  2 
outlets;    2    pluj,'.s ;    2    .switches;. 

4747  397  O'Farrell.  owner.  Radio 
Club:  contractor.  Malm  &  Weltei  • 
cli.'inge    switch. 

4748  726  Madrid;  owner  and  con- 
tractor, Harold  L  Bush ;  overhead 
service ;    range. 

4749  553  27th  Ave  ;  owner,  Iluwaii! ; 
contrnctor.  FTac  Elec  Const  Co;  4 
outlet}?:   7   plus- ;   2   twitcht.-. 

4750  424  9th  St;  owner,  Mills  Tran:;- 
fer  Co;  contractor,  Kuehcl  A-  Sle- 
vers  Elec  Works,  2   plugs. 

4751  197(:  Union ;  owner,  Luna ; 
contractor.  Wcbtr-  Conroy;  extra 
sign  feed. 

4752  271D    Pacific;    owner,    ; 

contractor,   Bay  Eloc   Co;   .survey., 

4753  241-43  Mississippi;  owner, 
Tirtiaiio;  ccjntractor.  Bay  Elec  Co; 
alterations. 

4754  1551    Army;    owner.    K    &    IT 
Mfg    -""o;    cciilractor,    Atlas    Elec    & 
Engr  Co:  5  outlet.^;  8  plugs, 
motors ;  underground  service;  trans- 
formers. 

47f>5  116  Clement;  owner.  Eltenge* 
contractor,  Brumfield  Ek-c  Sipn  d; : 
sign. 

47.56  204  3rd  .Kt ;  owner,  .T.»hn  D 
Lillie:  oontracior,  John  Philis:  5 
outlets;  2  switches. 

4757  3290  Sacramento  St:  owni  r. 
Vogue  TiiCfttcr:  ccntraetor.  Pat   Elec 

6  Mech ;   switch    tran.sfcr. 

4758  R')8  Pacific:  owner,  Capitol 
Co:  crntrartor,  Pac  Elec  &  M^fh  Co; 

3  outlets,   5  nliig.s  ;   2   .' w  itc '.>eH. 

4759  N/W  cor  Golden  Gate ;  & 
Van  Nes« ;  owner.  Tex:a>!  Co;  con- 
tractor. Pac  Elec  &  Mec^i  Co;  fire 
repairs. 

4760  5th  itBtannan;  owner,  Grin- 
nel  Co:  contiactor.  Pac  Elco  &.  Mech; 

4  oiitlct.s;  4  ^luR^;:  1   s-ign. 

4761  2171  Lombaui :  o'.vner.  John- 
.son  &  Young:  contractor,  I'ai;  Elec 
&  M.»c'i ;  2  oullito;  2  ]1u?;h;  n."v  sti- 
vlce. 

4762  12  Clay;  rwntr.  Grant;  con- 
tractor. Cha?    A    Langlai.^    Co;    sign. 

4763  120  Por.t  ;  nv.ai  I  ".V  F  Cor- 
tes: contractor,  Bertriind  Elec  Co;  SO 

outlfts;   16  phig.s.  6  fewitches. 


POSITIONS   OPEN 


S-660— ASST.  ENGR.  civil  grad.. 
under  35.  with  sanitary  background 
for  office  and  field.  J400  mo.  Perm. 
East   Bay. 

S- 668— WATER  SUPT.,  exper.  in 
all  phases  of  operation  from  water- 
shed to  consumers.  Salary  |6000  year. 
Apply  by  letter.  California. 

S-670  -DRAFTSMAN,  civil,  structl. 
elec.  or  archtl.,  with  about  5  yn. 
exper.  $445  month.  Apply  by  letter. 
Pacific  Islands. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  p.  4 

GArHcId  9248 


68007  2014  Shattuck  Ave;  owner, 
Tom  Bernhardt;  contractor,  Brad- 
shaw  Electric ;  10  outlets ;  3  switche* ; 
14  plugs;  4  circuits;  X-ray. 

68008  1329  Albania'  Court;  owner, 
EP  Lindquist;  contractor,  Rocheater 
Electric ;  range. 


OAKLAND 


45656  98th  Ave  and  Edes  St;  own- 
er, Union  Oil  Co;  contractor,  Califor- 
nia Electric;  new  installation;  over- 
head service. 

45657  3905  E  14th  St;  owner,  ; 

contractor,    Albert  Getz ;    sign. 

45658  1126  8th  Ave;  owner,  E  Flen- 
er;  contractor,  Conrad  Electric;  tern* 
porary  saw  service. 

45659  443  12th  St;  owner,  Nlek'a 
&  Gus'  Cafe;  contractor.  Standard 
Di.splay ;    sign. 

45660  2331  Broadway;  owner,  Auto 
Row-  Cigar  Store;  contractor,  Stand- 
ard Display;  sign. 

45661  865  San  Pablo;  owner,  S  P 
Corner;  contractor,  Standard  I  ;- 
play ;  sign. 

45662  301  E  12th  St;  owner.  Sport 
Liquors ;  contractor,  Standard  Dis- 
play; sign. 

45663  1927  Fruitvale ;  owner,  Three 
Monkeys  Cafe;  contractor,  Standard 
Display ;    sign. 


AL I   MINE  \ 


PUTTYLESS  GLAZING 


BERKELEY 


68005  1540    Shattuck    Ave;    owner, 

;  contractor.  Conrad  Electric; 

4  motors. 

68006  1837'/j  Ro.se:  owner.  T  R 
Bell;  contractor.  White  Electric;  4 
outlets;  4  switches;  8  plugs;  2  cir- 
cuits. 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  eMimatci,  or  •ngincarins  dctisnj 
covcrinK  ■  compUtc  indallntlon,  includ- 
ing thect  metal  raquirctnent*  .  .  . 

CALL...  EXBROOK  1185 

Excluiiva    Distributor*   for 
Northtm  California 

McKune  Metal  Products  Co. 

266  Tehama  St..  San  Francisco.  3 


BAxeo 


\ 


PRESSURE    TREATED    LUMBER 
POLES      PILING    /' 


BURKE     FORM     CLAMPS^ 

CURING  COMpri  N'^ 

.SCREETi  SUPIOr  .> 

REINFOl  CED  h.\yLi< 


STEEL  ACCESSORTrS 
COLUMN  CLAMtS 
SOFFIT  HANGERS 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

All  Type*  of  Concrete  Co-\f.t\ucti'>n   Sfyfrhhiff 

W.     J.     BURKE     &     CO..     i:iC. 

780  Bryant  Street  San  Francisco  t'lionr  GA.-fi«'ld  87uJ 
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PLANS  and 
Speculations 


Some  sort  of  amalgamation  of 
San  Francibco  and  San  Mateo  coun- 
ties is  being  studied  by  the  real 
estate  boards  of  both  counties. 

OQO 

U.  S.  Engineers  will  conduct  a 
hearing  on  an  application  by  the 
Port  of  Redwood  City  to  have  a 
new  steamer  turning  basin  install- 
ed by  the  federal  government  at 
the  junction  of  Redwood  Creek 
and  Boundary  Slough. 
oOo 

Six  new  traffic  signals  will  be 
installed  along  El  Camino  Real  in 
Biirlingame  at  Rosedale,  Adeline 
Hillside,  Sanchez,  Oak  Grove  and 
Howard  Avenues. 
o06 

A  freeway  which  will  bypass 
Lafayette  is  contemplated  by  the 
state  department  of  public  works. 
It  would  parallel  the  existing  high- 
way but  would  not  pass  through 
the  community. 

oOo 

Final  plans  for  what  probably 
jdll  be  known  as  the  Susanville 
Memorial  Park  were  presented  to 
Susanville  city  officials  and  the 
public   park  committee. 

Napa  opponents  to  Patah  Dam 
have  formed  a  committee  to  form- 
ulate a  definite  new  water  pro- 
gram in  Napa  County — an  alter- 
native to  the  proposed  high  lev*' 
reclamation  dam  on  Putah  Crock 
oOo 

Sacramento  Planninpr  Enjrinrer 
Glenn  Hall  ha.s  started  a  studv  to 
convert  a  citv-owned  gravel'  pit 
into  a  park. 

oOo 

A  legislative  bill  has  been  intro- 
duced appropriating  $750,000  (o< 
more)  for  purcha?e  of  a  new  state 
fair  site  and  planning  of  the  new 
grounds. 

oOo 

PG&E  will  spend  .ibout  $500,- 
000    in    extension    of    new    power 
lines  in  Sierra  and  Nevada  Coun 
ties  in  1947. 

oOo 

Formalion  of  au  assessment  dis- 
trict  in    Stockton's   proposed    Col- 
onial Heights  for  water  and  sew- 
age plants  is  imminent. 
oOo 

Mountain  View's  civic  improve- 
ment club  has  outlined  a  four-poinl 
development  program  that  includes 
extension  of  Pino  Street  as  a  ma- 
jor truck  artery  connecting  wiili 
Arnold  Industrial  Highway;  con- 
struction of  an  adequate  siewage 
disposal  system,  building  of  a  con.- 
munily  recreation  building  and  of 
a  new  elementary  school, 
oOo 

Endorsing    a    proposed    tubercu- 
losis sanatorium  in   Contra    Costa 
County  is  being  considered  by  the 
Contra  Cosla  Real  Estate  Board. 
oOo 

A  chapter  of  the  Napa  County 
Builders'  Exchange  may  be  forme<' 
at  St.  Helena.  Builder*?  are  expe»-t- 
ed  to  pxfeftent  a  resolution  callitif 
for  adoption  of  the  uniform  build- 
ing code  tr  the  St.  Helena  city 
council  next  week. 
oOo 

Six  counties:  Butte,  Yuba,  Sut 
t«r,  Yolo.  Glenn  and  Colusa,  will 
complete  steps  necessary  for  for- 
mation of  a  water  development  or- 
ganization at  a  meeting  next  Fri- 
day in  Yuba  City. 

it — : 

SANTA  CLARA  PLUMBERS 
START  BID  DEPOSITORY 
SYSTEM  ON  $500  JOBS 

SAN  .TOFE.  —  The  Santa  Clara 
County  Master  Plumbers'  Associa 
tion,  Inc.,  has  established  a  bid 
depository  syftem  in  Santa  Clara 
County  covering  plumbing,  heat- 
ing, piping,  air  conditioning,  utility 
work  and  repair  jobs  costing  JuflO 
or  more. 

The  service  will  berin  April  15. 
Ortlces  cf  the  Santa  Clam  Couni.v 
Master  Plumhf.rs*  Association,  Ii.c 
are  located  at  516  Bascom  Avenn  •. 
San  JoM. 


'Unions'  Flagrant 
Demands  May  Kill 
Construction  Mart' 


WASHINGTON.— The  Na- 
tional Aaaodation  of  Home 
Builders  this  week  came  out 
into  the  open  on  the  construc- 
tion labor  isaue  vrith  publica- 
tion of  its  Washington  Letter. 

"If  there  was  ever  a  time  for 
organized  labor  in  the  building 


mmi 


COMMUNICATION 

Something  is  wrong.  On  one 
hand  we  insist  upon  being  Inter- 
national Bursar  and  Almoner  to 
the  entire  world,  while  on  the  other 
hand — 


trades  to  atop,  look  and  listen, 
that  time  is  certainly  today," 
NAHB  warireft. 

Ireiaciiiji'  tnis  statement,  the 
letter  told  of  the  growmg  demands 
lor  increased  wages  in  tlie  con- 
struction industry. 

The  association  has  been  ad- 
vised, it  said,  that  heavy  wage  iit- 
creases  are  being  demanded  m 
city  after  city.  Serious  strikes  are 
starting  and  more  are  in  the  off- 
ing. 

The  home  builders  were  told  that 
although  present  wage  levels  ex- 
ceed anything  in  history,  A.  F.  ol 
L.  leaders  "seem  determined  to 
take  full  advantage  of  the  unprec- 
edented demand  ior  construction  oi 
all  types  and  hope  to  force  further 
wage  increases  at  this  time.' 
Jurisdictional  Issues 

In  some  areas,  the  publication 
added,  these  demarda  would  add 
$1,000  to  $2,000  to  the  cost  of  vet- 
erans' homes. 

'Faced  with  such  demands,  tcne 
of  millions  of  dollars  of  both  resi- 
dential and  commercial  projects 
are  being  abandoned  daily."  NAKC 
said.  "Excepting  for  a  limited  class 
of  commercial  projects,  the  con- 
struction industry,  already  being 
priced  out  of  the  market,  simply 
cannot  stand  higher  labor  costs." 
Over  the  name  of  Frank  W.  Cort- 
right,  executive  vice-president,  the 
letter  points  out  tne  condition 
would  be  .more  tolerable  if  labor 
bargained  for  increases  on  the 
basis  of  growing  productivity  and 
a  full  day's  work 

But  this  is  not  the  case,  accord- 
ing to  the  home  builders*  extcu 
tive.  Lathers,  he  says,  are  not  of- 
fering to  return  to  pre-war  levels 
of  55  bundles  applied  daily  instead 
of  'Mi.  Bricklayers  are  not  offering 
to  lay  800  to  1,000  bricks  daily  as 
against  400  to  600. 

"Make-work  practices  are  not  be- 
ing modified  nor  jurisdictional  dis- 
f)Utes  being  sensibly  resolved,"  tht 
etter  adds. 

Labor-Saving  Devices 

"Tht re  are  no  offers  to  permit 
increased  use  of  labor-saving  de- 
vices which  would  result  in  lower 
costs,  an  enlarged  market,  anti 
more  work  for  labor. 

"All  in  all,  labor  leaders  seem 
determined  to  force  even  higher 
wages  or  extended  strikes  and  thus 
destroy  the  greatest  construction 
mark*^t  in  the  history  of  this  coun- 
try."' 

# 

ORDER  CONSTRUCTION 
ON  WASHINGTON  JOB 


Cf.Tistvuction  rtf  discharp"  pipe 
lines  and  outlet  structures  for  10 
pumping  plants  on  the  Roza  Di- 
vision of  the  Yakima  project  in 
Washington,  has  been  onlered  by 
the  bureau  o'  reclamation.  Secre- 
tary of  the  Interior  J,  A.  Krug  an- 
nounced to<lay.  Th"  cmt'-act  was 
awarded  to  Schcumann  &  .Tohr- 
son.  Soaltlf,  Wafh.,  or.  their  low 
bid  of  $773,131. 

PEAK  IN  SEPTEMBER 

WA.SHINGTON.  ~  The  Laboi 
Information  Bulletin  for  March, 
issued  by  the  Labor  Department 
in  W'tshinprton,  prpdi«»ts  the  peak 
of  the  1947  construction  program 
will  be  reached  "by  September" 
and  that  more  than  2.5  million  on- 
site  workers  will  be  needed  in  new 
construction. 

About  a  million  new  permanent 
dwelling  units  will  be  started  and 
950.000  will  be  completed  during 
1047,  the  bulletin  states. 


■^iJTfr^''^^^ 


it  is  too  easy  for  sjme  person  to 
toss  a  monkey-wrench  into  our  dc 
mestic  economic  mr.chine. 

^   ir   if 

Sooner  or  later  we'll  bumble 
into  a  situation  sufHciently  severe 
to  leave  us  with  the  realization 
no  individual  not  group  can  jus- 
tify an  advantage  which  is  gained 
at  the  expense  of  the  entire  people. 

ir    ir    it 

In  connection  with  the  Boston 
Policemens'  strike,  it  was  stated: 
"No  person  has  a  right  to  Htrikc 
Hgainet  the  Pubhc  Interest."  You 
may  not  agree,  but — 

ir    ir    tr 

those  eleven  words  eur- 
marked  Calvin  Coolidge  for 
the  Presidency. 

# 

Oregon,  Montana 
REA  Loans  Told 

WASHINGTON.  — Rural  electri- 
fication 'cans  in  Oregon  and  Mo!f 
tana  were  announced  this  week  by 
the  KEA  administrator.  They  are 
part  of  loan  allocations  totaling 
$5,.)65,000  to  23  rural  electric  sys- 
tems in  14  states. 

The  locations,  recipient  coopera- 
tives and  amount  of  loan: 

Oregon,  Lane  County:  Blaclil>- 
Lane  County  Cooperative  Associa- 
tion, Blachly,  $215,000  including 
$89,800  foi  previously  approved 
construction  and  $31,320  for  fiys- 
tem  improvements. 

Oregon,  Descht^tes  County:  Cen- 
tral Electric  Cooperative  Inc.,  Rec'- 
mond,  $75,000  including  33,500  for 
previously  approved  construction. 

Montana,  Ravalli  County:  Ra- 
valli County  Electric  Cooperative, 
Inc.,  Corv.nllis,  $73,000  including 
$38,000  for  previously  approved 
construction  and  $1,.500  for  system 
improvements. 

Utah,  Iron  County:  Escalanto 
Valley  Electric  Association.  Inc.. 
Modena,  $116,000. 

a 

HRE  TOLL  APPALLING, 
DECLARE  STATISTICIANS 

WASHINGTON.  -  Committees 
of  experts  preparin«'  data  for  the 
President's  Conference  on  Fire 
Prevention  are  faced  with  the  fact 
that  America's  fire  !o.<«ses  for  1J»47 
are  rising.  Losses  for  the  first  two 
months  of  this  year  already  hav. 
exceeded  Irst  yeai's  losses  for  th; 
same  period  by  more  than  20  o«  r 
cent. 

Lopsf^R  so  far  this  vear  totalled 
$121,939,000.  LoFses  for  the  12 
months  ended  February  28,  1947, 
were  $581,347,000,  the  greatest 
this  country  has  ever  knov/n.  Thin 
exceeded  by  nearly  $20  million  the 
highest  annual  fire  waste  the  na- 
tion has  ever  experienced,  $661,- 
980,000. 

—  a 

RR  PURCHASES  LESS 

WASHINGTON.  — The  Associa 
tipn  of  Americpn  Ilailn)adH  dis- 
closed today  that  expenditures  for 
iron  f-.nd  steel  products  of  all  kinds 
during  1946  amounted  to  $520,546.- 
000,  compared  with  $620,876,000  ir 
1946. 

The  railroads  spent  $52,678,000 
for  purcha.«es  of  lumber  and  .•'II 
other  forest  products.  This  was  a 
decrease  of  $206,000  below  the  pre- 
ceding year. 


Bureau  of  Connnunity  Facilities  Plans  and 
Specs  Loan  Pri^rani  Up  for  Renewal  by  July 

WASHINGTON.  — (Exclusive).  — Unless  wmebodv  takes  action 
soon  to  legislate  for  revival  of  the  advance  planning  program  admin- 
istered by  the  bureau  of  communitv  facilitleN  ot  the  federal  works 
agency,  that  important  progrnm  of  project  plan  preparation  is  goinif 
to  be  through.   Time  is  running  out.    The  program  expires  June  80. 

Loans  to  municipalities  covering  Ihe  coat  of  preparation  of  plan» 
and  specifications  for  civic  impiovements  have  been  handled  by  this 

bureau  since  the  setup  was  author-  ♦ ■ 

ized    under   the    War   Mobilization    q».       ri    i       .•  f 

Me  Selection  for 
Second  Bay  Span  Is 
Toughest  Problem' 

R'lilding  the  next  San  Francisco 
Bay  bridge  will  bo  a  cinch  com- 
pared to  solving  the  question  of 
where  to  put  it,  according  to  Glenn 
B.  Woodruf},  un  outstanding  bridge 
authority. 

The  Sun  Francisco  expert  spoku 
l)efore  about  thirty  members  of 
the  Building  Industry  Conference 
Board,  meeting  for  lunch  at  tho 
Commercial  Club.  He  outlined 
oriefly  the  plans  drawn  up  by  the 
joint  army-navy  board  and  the  Cal- 
ifornia Toll  Bridge  Authority. 

Importance  of  nnalyKing  traitt: 
problems  of  the  whole  Bay  Area 
was  emphasixed  as  preliminary  in 
making  the  decision. 

The  citizens*  committee  recently 
organir.ed  through  the  Bay  Area 
Council  was  described  by  Wood 
ruff  AS  "the  body  best  (equipped  to 
do  this''  The  committee  wlJJ  hold 
V,     ...,.,   ,.  ,,  ,  .hearings  and  conduct  an  indepen- 

By  that  legislation,  all  unused  por-  l^^.^^  g^^^y  EhortJ.V. 
tions  of  the   planning  funds   alio-/     "jt  jg  to  be  hoped  that  they  will 

come    up    with    an    answer    upon 
which  everybody  can  agree,"  com- 


and  Reconversion  Act  (Title  V)  of 
1944. 

Redistribute  Funds 

To  date,  $64,819,000  of  the  $65 
million  authorized  by  congress  has 
been  advanced  to  communities  fi- 
nancing plan  preparations.  This 
work  has*  covered  specifications  for 
streets  and  highways,  schools, 
sewers,  local  public  buildings  and 
many  other  civic  developments.  In 
all,  the  advantage  of  these  pl.«in 
cost  advancements  to  local  gov- 
ernments has  extended  to  6,663  lo- 
cations. 

But  no  bill  has  beon  introduced 
on  Cnpitol  Hill  to  continue  this 
loan  Si-rvice  to  communities  beyond 
the  June  30  deadline. 

There  is  one  measure  now  in 
congress,  however,  which  would 
let  the  program  down  easy.  It  is 
S.  1008,  introduced  by  Senator 
Claude  Pepper. 

This  bill  would  authorize  BCt 
to  take -unused  funds  from  states 
with  balances  Ftil".  on  hand  and  re- 
distribute those  to  other  states 
whose  planning  allocations  have 
been  exhausted.  Bucb  a  practice 
is  not  permitted  under  the  Title  V 
provision  of  the  War  Mobiliza 
tion  un<i  Reconversion  Act  of  1944 


cated  to  the  various  states  would 
have  to  be  returned  to  the  U.  S. 
Treasury  on  June  30. 

Senator  Pepper's  bill,  if  passed, 
will  continue  the  program  only 
briefly.  Largest  single  source  of 
planning  funds,  under  such  a  leg- 
islative arrangement,  would  be 
New  York  state  where  $651,000  re- 
mains available  for  financing  prep- 
aration of  plaftF  and  spccifica 
tions.  The  distribution  of  fundr 
under  the  WMR  Act  largely  was 
placed  on  a  population  basis.  This 
gave  loan  shares  to  New  York, 
California  and  Illinois.  Ninety  per 
cent  of  the  total  $65  million  wub 
distributed  by  the  population  pat- 
tern. This  amounted  lo  $62,917,- 
000.  The  other  10  per  cent,  $2,- 
083,000,  was  apportioned  at  the 
discretion  of  the  federal  works  a<l- 
ministrator.  Major  General  Philip 
B.  Fleming. 

That  system,  and  New  YorkV 
own  planning  program,  account  foi 
the  large  unexpended  balance 
there. 

State  Has  $39,120 

As  of  March  30,  lat'>st  date  for 
which  fund  figures  are  available. 
California    has   $39,120   left. 

Key  figures  in  any  attempt  that 
might  be  made  to  revive  the  BCK 
planning  cost  program  aro  Sen- 
ator Revercomb  (r..  W.  Va.)  and 
Congressman  Dondero  (r.,  Mich.) 
These  men  are  chairmen  respec- 
tively, of  the  senate  and  house 
public  works  committees. 

Rep.  Dondero  is  understood  to 
have  made  no  comment  on  hi** 
con\'ictions  regarding  restitution  of 
the  planning  advanc«:>s.  Sen.  Rev- 
ercomb, on  the  other  hanji,  said  on 
Februsry  20  that  "we  should  con- 
tinue to  appropriate  funds  against 
the  future."  His  reference  hit  the 
supporting  berm  of  the  whole  BC.'^' 
program — a  systtm  of  storir.ar  up 
a  large  volume  of  planned  public 
work  against  a  fut":re  time  when 
there  might  not  be  so  many  Jobs 
available  and  the  construction 
planned  now  could  take  up  thi< 
slack  of  a  depression  peri'Kl. 

BCF  figures  that  planning  costs 
run  approximately  three  per  cent 
rf  construction  outlays.  This  in- 
dicates that  a  tremendous  backlog 
of  public  works  project."  hai  nV- 
ready  bom  pi.  nneo  and  blueprint- 
ed. DiK.ccn1inuatir,>  of  the  advance 
planning  June  30  would  hn.t  th" 
accumulation  of  these  shelved 
planti  and  speciflrations. 


mented  Woodruff,  "so  that  con- 
struction of  the  fa«'ility  can  pro- 
ceed at  the  earliest  pocsible  data." 

The  engineer  ptaisfd  members  ot 
the  cilirens'  committee  as  alert, 
civic-minded  men  representative  of 
the  entire  area. 

"I  do  not  believe  a  better  selec- 
tion could  have  been  made,"  he 
said. 

A  report  on  the  proposed  San 
Francisco  building  code  was  to 
have  been  delivered  by  William  H. 
Popert,  chairman  of  the  industry 
advisory  commit'ee,  but  was  post- 
poned. 

Builder?'  Troubles 
Ease  Up — Tyler 

The  time  required  to  complete 
new  homes  is  being  shortened  by 
the  gr*»ater  flow  of  materials  from 
factory  to  building  site,  Tyler  8. 
Rogers,  president  of  ProduceiV 
Council,  national  organization  of 
building  prodocts  manufacturers, 
stated  Wednesday. 

"WhereaK  seven  to  nine  nionthn 
or  more  were  required  to  complete 
the  average  dwelling  until  last 
year,  the  time  has  b<»en  shortened 
to  four  and  Ave  months  in  many  In- 
stances," Rogers  said. 

"A  {gradual  increase  in  the  pro- 
«luctivity  of  labor,  as  well  as  the 
mcrrased  flow  of  materials,  has 
contributed  lo  the  shorter  building 
time." 

SKANDERUP  PRESIDENT 
PENINSULA   EXCHANGE 

SAN  MATEO— George  Skander- 
up,  Redwooil  City,  was  named  pres- 
ident of  Me  Peninsula  Builders' 
Exchange,  it  was  announced  today. 
Oscar  W.  Person  is  vice-president. 

Other  officers  arc  Hpnry  Park, 
treasurer;  Joseph  Nash,  secretary; 
and  Herman  Holsher,  director-at- 
laree. 

Herman  G,  Nelson,  Exchange 
manager,  announced  that  a  high 
Jlinx  event  will  be  held  soon  for 
all  members  of  the  Peninsula  build- 
ing fraternity. 

: — if 

Plans  were  disclosed  recently 
for  a  new  baseball  park  in  Alisal. 
It  will  be  erected  on  a  tract  of  land 
donated  to  Salinas  County  some 
time  ago. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  Gllljert 
H.  Knelaa,  district  directcr,  1355  Mar- 
ket Street,  has  announced  the  /ol- 
lowbiK  permits  granted  for  cor.struc- 
tlon  of  commercial  and  Industrial 
buildinKe  In  th.c  San  Francisco  area. 

April  7,  1»47 
CONTROL  BLG.  for  sulphuric  acid 
plant,  121.000;  141R  So  47th  Ml, 
Richmond-  owner,  Stauffer  Chem- 
ical Co,  636  Calif orrtia,  Saa  Fran- 
cisco. 

SHELTER  for  HIGHWAY  Main- 
tenance Equipment,  $15,000;  Sus- 
anvlUe;  owner,  Calif  Dlvn  of  Hl- 
ways,  Box  1499.  Sacramento. 

DEPOT  FOR  BUS  LINU,  |T00O;  212 
Hlway  No  101,  Greenfield;  owner, 
Blwood  D  Hutchison,  Greenfield. 

RETAIL  PIANO  STORE,  |3600;  1122 
Market,  San  Francisco;  ownei, 
Kohler  A  Chaae,  26  O'Farrell,  San 
Francisco. 

BRASS  FOUNDRY,  ^20.000;  Chesley 
tk  ISth,  Richmond;  owner,  Geo  W 
Stewart,  266  Laguna  Honda.  »an 
Francisco. 

TRUCK  Jb  Equip.  Repairs  (evicted). 
|1S,000;  Napa;  owner,  CAN  Mo- 
tors, 416  Soscal,  Napa. 

RESTAURANT  &  FOUNTAIN,  $:.,- 
000;  Calistoga;  owner,  Wm  C  De.s- 
hazer,  799  Ei  Patio,  Richmond. 

MFG  FARM  Machinery,  |80,000. 
owner  J  I  Case  Co,  Sangulnetil 
Lane,   Stockton. 

PREFAB  BLDG,  for  box  rebulidlng, 
$11,000;  R  R  spur  at  Exeter;  own- 
er, Exeter  Fruit  As3'n,  Box  ISO, 
Exeter. 

STEEL  FABRICATION,  Founar> , 
|48,S00 ;  East  Avonuu,  Fresno ;  owii  - 
er.  Valley  Foundry  &  Mach  WI^.v. 
710  H  St,  Fresno. 

CHURCH,  110,149;  1281  High  St,  Au- 
burn ;  owner,  Bethlehem  Lutheran 
Church,  1285  High  St,  Auburn. 

BUILDING  (church  school),  |5900; 
Madera;  owner,  Madera  SDA 
Church,  Route  1,   Box  28,  Madera. 

ART  QOODS  STORE,  |3000;  650 
Grant  Ave,  San  Francisco ;  owner. 
Raymond  L  Tong,  1455  Sacramento 
St,  San  Francisco. 

MOTEL  (complete),  $1300;  Gueme- 
vllle;  owner,  James  Moore,  et  al, 
P  O  Box,  GuemevUle. 

SERVICE  STATION,  $10,000 ;  Loomls ; 
owner,  Howard  L  Biddle  Jr,  Box 
462,  Loomls. 

WAREHOUSE  (mlllwork).  |15,000; 
Santa  Clara;  owner,  Pacific  Manu- 
facturing Co,  2610  The  Alameda, 
Santa  Clara. 

REPAIR  SHOP  (complete),  flSO;  317 
Balboa,  San  Fr^cisco;  owner,  Nick 
Koufos,  602  4th  Ave,  San  Francisco. 

CLASSROOMS,  $30,000;  near  Rose- 
ville;  owner,  Sylvan  Elementary 
School,  Sacramento  County. 

PLANT  (dry  cleaning),  $4i50;  Mon- 
terey County;  owner,  Edwin  E 
Hawes,  Box  H,  Seaside. 

PLANT  (fruit  and  produce  process- 
ing), $16,000;  1216  G  St,  Fresno.; 
owner,  Mike  Borlllo,  et  al,  1052 
Mayor.  Fre&no. 

REHABILITATE  (store  building  i, 
$4865;  1st  and  Monterey,  Morgan 
Hill ;  owner,  Elwood  G  Koehler,  K 
8rd,  Morgan  Hill. 

BANK,  $3500;  Sacramento  and  83rd, 
Sacramento:  owner,  Capital  Co.  1 
Powell  St,  San  Francisco. 

WAREHOUSE  (pear),  $98,000;  Sun- 
nyvale; owner,  Libby.  McNeil  cz 
Llbby,  60  California  St,  San  Fran- 
cisco, Calif. 

FHA  PERMITS  ISSUED 

BAN  FRANCISCO,  Calif.— Federal 
Housing  Administration,  D.  C.  Mc- 
Olnnesa,  district  director.  815  Mont- 
gomery St.,  San  Francisco,  Oillf.,  has 
anaounced  the  following  list  of  per- 
mits granted  by  the  above  office  for 
the  construction  of  dwelling  or  rental 
anlts  (other  than  for  owner-occu- 
pancy) In  the  San  Francisco  area  for 
applicants  as  noted: 

1  UNIT — Moraga;  Joseph  J  Lyman, 
.1784  Webster  St,  Oakland. 

1  UNIT— San  Rafael;  J  D  O'Connor 
Construction  Co,  391  Sutter  St.  San 
Francisco  8. 

a  UNITS— Newark ;  Llndell  Co.  824 
Taraval  St,  San  Francisco. 

8  UNITS  —  Sacramento;  Luther  M 
Jones,  2937  35th  St,  Sacramento. 

2  UNITS — Sacramento;  J  B  Kleppcr, 
2206  Pyramid  Way.  Sacramento. 

1  UNIT— Grass  Valley :  Otto  W  Diets, 

Butler  St,  Grass  Valley. 
1  UNIT— Grldley ;  M  H  Whipple,  631 

Lincoln  St,  Gridlev- 

1  UNIT— Grass  Valley;  Fred  H  Lim- 
bocker,  Box  143,  Grass  Valley. 

2  UNITS — San  Francisco;  Carl  Sten- 
dell,  1510  24th  Ave.  San  Francisco. 

I  UNIT— Oakland ;  Louis  A  Lausten, 
Route  2.  Qox  1259.  Lafayette. 

64  UNITS— Stockton;  Golden  SUte 
Construction  Co,  8910  N  Sutter  St, 
Stockton. 

40  UNITS— San  Leandro;  Subdivi- 
sions. Inc.  640  Bancroft  Ave,  San 
Leandro. 

1  UNIT— San  Francisco;  G  A  Mc- 
intosh, Box  185,  Brisbane. 

1  UNIT — San  Francisco;  Howard  B 
Nilsen,  126  Melrose,  San  Francisco. 

2  UNITS— Modesto ;  Ira  R  Woodman, 


I     1541  Patterson,  Fresno. 

1    UNIT— Fresno;    Fisher   *    SUrits 
I     Construction  Co,  2125  McKlnley  St, 
Fresno. 

,2    UNITS— J    E    Sterrltt,    5238    Iowa 
I     Ave,  Fresno. 

|l    UNIT— Stockton ;    Ray    T    Dough- 
erty, 2416  E  Vine  St,  Stockton. 


107  UNITS— SfJi  Lorenzo ;  Greenwood 
Corp,  859  San  Mateo  Dr. 

1  UNIT— Saratoga ;    Earl  W   Bmley, 
209  Oak  St,  Saratoga. 

5    UNITS  —  Pittsburg ;    Neno    Seeno, 
Route  1,  Box  276,  Pittsburg,  Calif. 

2  UNITS  —  Redwood    City;    George 
Bobbio,  437  Vara  St,  Redwood  City. 


SUB  -  BIDS  WANTED 


General  contractors  desiring  sub  bids  on  any  Job  are  Invited  to  make  knovvn 
thelr^  requlremants   In  this   column.    There   Is    no   charge   for  this   service 

Sewage^Treatment  Plant  and  Appurtenannee,   Fresno;    Bids  due  April   10 
10:50  A.  M. 

DeL.uca  Jk  Son,  1746  Filbert  8t ,  San  Jrrancisco   (ORdway  8600) 
irewhltt,  bhields  *  Fisher,  Paclflc-'^W    toldg.,  brvBuo  (Fresno  8-4267) 
Stanley  H.  Koller.  114  2t8h  Ave.,  Ban  Franctsc*.   (SKyllne  0862) 


Juvenile  Hall,  Pliimas  County;   Bids  due  April  A.  2:30  P.  M 
L  O.  Bhals,  Route  1,  Box  142,  CHilco  (C^hico  10tJ8» 
wmgham   Constr.   Co.,   6829  Eastern    Ave.,    Sacramento    (Sacto,    e-6419> 
«.  A  R.  Constr.  Co.,  IIP  Maikut  St,  San  Francisco   (OOuglas  7516) 

''*,Tt!.  •!•""*•  0«-«mm«rT5hi;oirRodvyood  City:  Bids  <»ue  April  10,  8  P.  M. 
catticH  Bros.  &  Stevtnson,  P.  o.  Box  165,  Redwood  citv  (R  C.  4900W) 
Wuber  Constr.  Co.,  5908  Mission  St,  Daly  City  (JUnlp^r  7-0417) 
Pacific  Ccast   Builders,  2530   IStb   St.,  San   Francisco    (HEmlock   6388) 
^eter  Sartorlo,  262  Clementina  St..   San   *"rancl8CO   (OArflelrt   t>317) 
Williams  *  Burrows,  Inc.,  10  California  Dr.,  Burllngame   (Burl.  4-1790) 
feter  Sorensen.  927  Arguello,  R^w^od  CMty   (Redwood  City  2212) 
Jas.  I,  Barnes  Constr.  Co.,  941  Riias  BIdg.,  San  FrarcUco  (EXbrook  6682) 
Wm.    Hortitmcyer    Co.,    23    Mars,    San    Francisco    (MArket    7239) 
fe.rker,  Steffens  A  Pearce,  135  South  Park,  San  Fraucisco  (EXbrook  6631" 

'^!^^f^nJ^t^''lZ?'*'  »«fi«»«'rn*^wood  city;   Bid.  du«  April  10.  8  P.  M. 
tattlch  Bros,  ft  Stevenson,  P.  o.  Box  165,  Redwood  City  (R  C    4900W) 
Huber  Constr.  Ca,  5998  Mission  St,  Daly  City   (JUnlper  7-0417) 
Pacific   coast   Builders,   2530    18th   3t.   San   FtaEclsco    (MJUmlock   5888) 
i^eter  Sartorlo,   262   Clemtntlna  St,   San  >-rancIsco   (GArfleld  8817) 
Williams  &  Burrows,  Inc.,  lO  Cadfcmla  Dr..  Burllngame   (Burl.  4.179t} 
M.  J.  King,  Inc.,  231  Franklin  Ht,  San  Frarclsco   (UNderhlll  8209) 
Peter  Sorensen,  927  Arguello.  Re.iwood  City   (Kodwood   City  2212) 
Kiisseil  A  Cullen,  Inc.,  478  Jack.son   St..  San  *Yancl8co    fSUtter  1951) 
Jas.  I.  Barnes  Constr   Co.,  941  Rur.«»  BWg.,  San  Francisco  (EXbrook  558i) 
Wm.    Horstmeyer    Co.,    28    Mars,    Sun    l«Yanci8co    (MArket    72S9) 
Parker,  Steffeny  St  Pearce.  136  South  Park,  San  Francisco  (EXbrook  663y> 

^"'a.7'fSI?.1;m    •-"'*    UtIlltT..;    spec.    1268,    near   Merc«*;    CasileAr^ 
Air  Field;   Bids  due  April  IS    2  P    M.  -  J' 

i^r'^riJt^TrJ^"""*'"-  ^°'  ^^  """  **'*>»••   S.   F    (EXbrook  6532) 
Hmr..r^^    *  Summers,  696  Pennsylvania  St,  &.  F   (Al-water  2420) 

t    ,Z  }   ^'""•^-    ^°"    *^***    ^^""^    *^'^''-    8-    ^     'WAyvlew    6947) 
Mid8t.ite  Constr.  Co.,  427  Bryant  St..  S»n  Francisco  (YUkon  6-2811) 
WUliama^ft  furrows,  Ina,  10  Calin)mla^r.,  Burllngame   (Burl.  4-17901 
M.  A  K  Corp.,  200  Financial  Center 'iJldgTSan  Francli^  (EXbrook  7«Ji7 
Kobert  McCarthy,  1050  Kirftham  St.,  San   Francisco   (OVerland  4060) 
can   N^  Swenson   Company,   Post   Office   Box  558.   Sun  Jose.   California. 
(Ballard  2602) 
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Student    Union   BIdg.       Cost  fTOO^OOO 
SEATTLE.  Wash.,  King  Co.  Unlver- 

sit  yof  Washington  Campus. 
Owner  —  University    of    Waahington. 

Dr.  Raymond  B.  Allen,  preeldent 
Architect —John     Paul    Jones,    Hoge 

BIdg.,  Seattle,  Wash. 
Supervising  Architect — Bebb  *  Jones, 

Hoge  BIdg.,  Seattle,  Wash. 
Reinforced  concrete  with  brick  extO" 

rior,   four-story. 


1 .8 — COMMERCIALBLDGS. 


4/10/47  8 

Woriting  Drawingj  In  Progress 
Store    (Alterations) 
OAKI^ND,  Calif.,  Alameda  County. 

1727   Broadway. 
Owner — Gerwin's,    c/o   Architect. 
Architect— M.    L.    Gaidano,    177    Pos>t 

St.,    tan    Francisco,    Calif. 
25x120.     one-3tory     and     mezzanme, 

the  woik  to   Include  complete   al- 

teratiuns.  two  new  .store  tronta  anil 

fixture  work. 


Grammar  School   Addn.,  Danvlll*   Union   Qrammar  School.   Danville:    Bld» 
Due  April  10,  8  P.  M.  ,  ,        « 

^'ayne  Constr.  Cc  898  Fifth  St.,   San  J'/anc.sco    (HiXbrook  6943) 
±^t«r  Sartorlo.  262  Clementina   St,   San   *-rancljco    (GArfleld  8317) 
hwinerton  A  Walberg,   1723    Webster  St    OaKland    (HIgate  43£2) 
Kobert   L.    Wilson,   427   Bryant   St..   San    Prunclsco    (YUkon   b-2?10) 
John  E.  Branagh,  106  Sheridan  Ave,  Piedmont   (HUmboldt  5262) 
Carl   N.   Swenson   Company,   Po9t  Off'ce   Box  K8.   San   Jose,   Calif om'a 
(Ballard  2W2) 
William  M.  Oreiuier,  Jr.,  2727  Parker  St,   Berkeley   (BErkeley  1-877) 

wir!r/'"L"^^*  ?"""»•"••   «»«  Pennsylvania  St.  S.  F.    (ATwater  2420) 
itobcrt   McCarthy.   1030  Klikham  St,   San   *'ranclsco    (OVerland   4080) 
BAR.  Construction  Co.  IJO  .Market  St.  Sar  Francisco   (DOurlas  7616) 
M.  &  K.  <;orp.,  200  Financla:  Center  Bidg.,   s.   F    (jSXbrook   7624) 
WImlin   Brothers,   2942— 23rd    Street    OuKlund    (KEIlog   4-J940) 

Municipal    Sewage    Workr~e^rriaroernentr~No~<6'^    Palo    Alto;    BTds    Due 
April  28,  3:00  P.   M. 
Central  California  Constr.  Co.,  Ina.   116  Erie  St.  S.  F.   (HEmlock  7926) 
Oel.ura  &  Son.   1745  Filbert  St.,  San    FrarciFco    (ORdway  3600) 
Stanley  H.  Keller,  114  2t8h    Ave,  Sun   Kranclscj    (SKyllne   9862) 
Clinton  Constr.  Co.  of  California,  923  Folsom  St,  S.  F.   (SUttor  8440) 

tmtrgercy   Housing; 'Spec.  18370^~StocKtbn;   Bide  Our  April  1(8,  2  P7~hir~ 
Henry  Arlan  Construction.  4142  Geary  Blvd..  San  Francisco  (BAyvlw  3170) 
H.nas  &  Kothchlld,  326  Merchants  Exchange   Bldg.,  S.  F.   (EXbrook  120ft, 
^s.  C.  Giles  A  Co..  319  Elks  llldg  .  Stockton  (Stockton  3-')469) 
Wallace  D.  Harklns,  Inc.,  4C6  Sutter  St,  San  Francisco  (GRaystone  VWit 

Aaon.  to   Lincoln   School,  ~Heedley7  Calif.;    flTdr  Due" April  14 

AlKlHtate  Constr.  Co.,  427  Bryant  St  ,  S&n  Francisco   (YUkon  6-2811) 

Partially  Construct  Elmwood   Elemtntary  8choe(,n?tockton;   BidTdue^pni 
18,  4:00  P.  M. 
a    C.  Giles  &  Company.  319  Elks   Bldg.,   .<?tockton    (Stockton  7-/8<0) 
Wallace  D.  Harklns.  Inc.,  406  Sutter  Rt,  San  Francisco  (GRaystone  3J22) 

liieetra   Povwerhouae.   Amador  County;~Blds    Due   Aprlf  1« 

Utah  Constr    Co.   (Att  D.  W.  Molfat),  111  New  -Mcnt£omery  Street,  ^*ii 

i<rancl«co  (GArfleld  6743) 

Vcnnell  Conipany,  Inc.,  Ill  Sutter  St,  San  Francisco  Calif.,  (Ordway  767P> 

MacDc.nald,  Young  *  Nelson,  Inc.,  127  Mor.tgomery  St,  S.  F.  (SU  8296) 

Clinton  Constr.  Co.  of  rallfornln.  91.'3  Folsom  .St.  S.   F    (SUtter  3440> 

H    H.  Larsen  Co.,  64  South   Park,   San   Francisco   (EXbrook  3190) 

liuy  F.  Atkinson  Co..  :0  West  Orange  Ave..  South   S.  i''.    (JUnlper  4-I417U) 


4/1C/47  4 

Owner  Taking  Bids  From  Selected 
Contractors — Due    April    28th 

Office  Bldg.  &  Yard  BIdgs. 

NEAR  BAKERSFIELD,  Calif..  Kern 
County.  About  1  mile  .loiith  of 
Bakersfield  on  the  Kern  Island  Rd. 

Owner — Richfield  Oil  Company,  pui- 
chasing  department.  505  S.  Flower 
St.,   Los   Angeles.   Calif. 

Architect — Russell  Samanicgo,  3275 
Wllshlre  Blvd.,  Los  Angelea.  Calif. 

Lati.steel  type  office  bldg.,  l-stor>-. 
16,000  sq.  ft.  floor  space,  compo- 
sition roofing,  cement  slab  floor 
covered  with  ^phalt  tile,  steel 
?ash,  acoustic  planter  work,  gyp- 
sum and  pla.ster  partitions,  air- 
conditioned,  tile  toilets,  metal  toi.- 
et  partitions.  The  >ard  structures 
will  consist  of  a  machine  shop,  tool 
bildirig.  warehouse,  garage  ana 
.small    office    bldg. 


4/10/47  10 

Plans   in    Progress    Owner  Will   Ask 
Bids  Soon 

Fine  Arts  Building,  Wing  (Art 

Building)  Cost  81428,000 

SEATTLE,  Wash.,  King  Co.  Univer- 
sity of  Washington  Campus. 

Owner  —  University    of    Washington, 
Dr.  Raymond  B.  Allen,  president 

Architect— Whitehous©  &  Price,  Hut- 
ton  Bldg.,  Spokane,  Wash. 

Supervising  Architect — Bebb  &  Jones, 
Hoge  Bdg.,  Seattle,  Wash. 

Reinforced  concrete  with  brick  axte- 
rlor,  four-story. 


10 


4/10/47 

Owner  Will  Ask  Bids  Soon 

Library  Addition  Cost  8600^000 

SEATTLE,  Wash.,  King  Co.  Univer- 
sity of  Washington  Campus. 

Owner  —  University  of  Washington, 
Dr.  Raymond  B.  Allen,  president 

Architect  —  John  Paul  Jones,  Hog* 
Bldg..  Seattle,  Wash. 

Supervising  Architect — Bebb  A  Jones, 
Hoge  Bldg.,  Seattle,  Wash. 

Reinforced  concrete  with  brick  exte- 
rior. 


10 
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Contract   Awarded 

Construction    To    Start     Immediately 

CPA  Approval  Granted 

STOCKTON,  Calif.,  Son  Joacjula  Co.. 
202   W.    Scotts   Street. 

Owner — Sun  Joaquin  Brick  Com- 
pany, .33  S.  Eldorado  Street.  Stock- 
ton, Calif. 

Architect— Victor  Gaibralth,  834  W. 
Willow  Street.  Stockton.  Calif. 

Brick  and  frame. 

Contractor — O.  H.  Chain,  42  N.  Sut- 
ter  Street.    Stockton.   Calif. 


Factory    Building,   American    Radiatcr   A    Standard    Sanitary    Corporation 
Richmond,  California:   Bids  Due  April  is. 

Louie  C.  Dunn  Company,  Monadncck  BuilCing,  San  Francisco,  CallfonilH, 
(YUkon  6-1471) 
Swlnerton  &  Walberg,  1728  Webst«»r  Street  Oakland.  Calif.,  (HIgatc  4822 1 

and   226   Bush    St,   Han    Francisco    (GArfield   WHO) 
Kmplre  Coi.elr.  Co.,  Ltd..  344  Harriet  St.,  S*n  Francisco  'HEmlock  34(K); 
Parker,  Steffens  &  Pearce    135  South  Park,  S.  F.    (E.Xbrook  s-Wj) 
Haas  A  Rothcnild,  326  Merchants  lUxohsnge  Bldj.-.,  S.  F    (EXbrook   1205 » 
tlinu-r  J.   Freethy,   1431  Keuruey  St.,   El  Cerriio    (Landscape  5-3811) 
Barrett   *   Hlip,  918   Harrison   St.,   Si>n    Francisco    (::X)uglas  OiOO) 
Clinton  Constr.  Co.  of  California.  923  Folsom  St,  S.  F.   tSUtter  3440) 

Turlock  theater:   Bids  Due  May"l,"l1  A:  M. 
Swlnerton  St  Walberg,  225  Bush  St,  San  Francisco   (GArfleld  2UU) 

l-actory  Bldg..  Ea«tmanTiig^4~L^berCo.,~RrohmandTBrdrdLe  May  5.  3  P.M 
swlnerton  A  Walberg,  ir^S  Webster  St,  OaMland    (HIghgate   *322)    ana 

25  Bush  St.  s:an  Francisco    (GArfield  WW) 
H.    S.    McKlltrick,    OlO— 16th    Street.    Oakland    tTWlaoats   50TJ> 
Clinton  CoEstr.  Co.  of  California.  923  Folsom  tr't,  8.  F.   (SUttcr  ?440) 

Public'  Werki~Bldg7'Addn'~r8acramerito;    Bltfai  Due  April   1&,'2  p.  m! 

LAwrence  Constr.  Co..  8020  V  St..  Sucramcnto   (Sacramento  6- .1835) 

School  BidgTT  Wiriov^'and  WestenrfAveT  Hay  ward;  Bld*~due  Apnl  29.  8  P.M. 
Willis  F.   Lynn,   1040  Folger  Ave..   Berkeley    (BKrkcley   6'M4> 


4/10/47  3 

Plans  Completed 

Construction    Underway 

Expansion  of  Facilities  (Storage  Bins 

and   Conveyors 
FAIR  OAKS,   Calif.,   Sacramento  Co. 
Owner  —  FYiciflc   Coast  Aggregates, 
Inc.,    85    2nd     St..    San     Fraucisco, 
C:allf. 
Structural    Engineer    —    Donald     R. 
Warron    Co..    417    Market    St.,    Siin 
Fiancisco,    (Talif. 
New  storage  bins  and  conveyors. 

9-10— EDUCATIONAL 
BUILDINGS 


4/10/47  10 

Plans   In    Progress — Owner   Will    Ask 
Bids  Soon 


4/10/47 

Contracts  Awarded 

Electrical    Engineering    Building 

SEATTLE,  Wash.  University  of 
Washington. 

Owner — Board  of  Regents  of  the  Uni- 
versity of  Waahington,  Herbert- T. 
Condon,  secretary,  Rm.  1080  Henry 
Bldg.,  Seattle,  Wash. 

Architect— Paul  Thlry,  1381  8rd  Av«. 
Bldg.,  Seattle,  Wash. 

Supervising  Architect — Bebb  St  Jones. 
Hoge  Bldg.,  Seattle.  Wash. 

Reinforced    concrete   with   brick   ve- 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOD  PANELS 

ALUMINUM 
GARAGE     DOORS 

CORRUGATED 
ALUMINUM     SHEETS 


je  Ff  EUSO  N'S 

GREATER  CITY 
LUMBER  CO. 

1994  OAKDALE  AVE. 

Comer  RonkiN  Str*«t 
ATwater  4180 


BURKE     FORM     CLAMPS 


SNAP  TIES  STEEL  ACXZESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED,  PAPER 

Alt  Types  of  Concrete  Conttruction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant   Street  San  Francisco  Phone  GArfield  8768 


Conversion  of  BIdgs.  to  Offlcefs'  Apts.;  Spec.  1278,  Mather  Field,  Sacramento 
Bids   Due  ApHI   29,  2  P.   M. 
Wallace  D.  Harklns.  Inc.,  406  butter  m.,  San  l-'n  ncitcc  (ORavstune  30:.':' • 


PLANS  ON  FILE 


The   following    list  of    plans   and    spcolflostions    for    construction 

projects  are  now  avdiHablc  for  In^pecticn  at  the  office  of  DAILY 

PACIFIC    BUILDER,   465   T<nth    Street,    San    Francisco 


Work 


Route  6,  Box  1642,  Modesto. 

1   UNIT — Salinas;   Palmer  B   Rogers,  Emergency  Housing;  NOv  14307 

107H  Pin*  St'  Salinas.  T\ih\U-  Works   Building 

1  UNIT— Fortuna ;    Gladden   A   Day,  KlectrloHl   DiKtrihution    Syntem 
Box  261,  Fortuna.  Pile  Foundations,  J\ite  Mill 

2  UNIT — Fresno;  Woodson  D  Hamby,  Water  Service  Repairs 


uoeatlen 

Stockton 
Sacramento 
Yountvllle 
San  Quentin 
Modesto 


■M  OpMiIng  Date 

4-16 
4-lS 
4-lft 
4-16 


UNIFORM    ^    DEPENDABLE 


There  is  no 

SMbstituffe 

for  good 


•  •• 


ipii 


i  I   ■  I 


PPODUCIO    Bv 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTIUCnON 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN   IRANCISCO 
lOS   ANGflfS 


COASTWIDE  SERVICE 


PORTIAND 
SIATTH 


THURSDAY.  APRIL  10.  1947 


DAILY    PACIFIC    BUILDER 


PAGES 


near,    three-story   and    half    base- 
ment, T-shaped,  260xi28  ft 

General  Work 
Sound  Construction  A  Engineering 
CO.,  1403  W.  46th  St.,  Seattle.  Wash!. 
1514,726. 
Plumbing.  Heating  and  Vantilatlng 
Rautman  Plumbing  St  Heating  Co., 
115  Jackson  St.  Seattle,  Wash.,  »19a- 
942.  ^ 

Electrioal  Work 
Agutter  Electric  Co.,  982  B.  Seneca 
St,  Seattle.  Wash.,  $57,406. 


rlc&ted  barracks  .  type  buildiugis, 
two  for  science  laboratorits  and 
classrooms  and  two  for  storerooma 
Contractor— Robert  McCarthy  Com- 
pany, 1030  Kirkham  St,  San  Fran- 
cisco, Calif- 


4/10/47  9 

Owner  Taking   Bids— Due  April  17, 
,2  P.  M. 
Primary  School  Cost  t154,000 

CLARKSTON,  Wash.  Asotin  County. 

Owner— Clarkston  School  District  E. 
J.  Buchet,   clerk,  Clarkston,  Wash. 

Architect— Whltehouse  St    Price,    715 
Hutton  Bldg.,  Spokane,  Wash. 

Brick  and  cement,  two-story,  housing 
nine    classrooms,    kindergarten,    li- 
brary, cafeteria,  teachers'  room  and 
offices. 
Specifications  obtainable   from  the 

office  of  the  architects  upon  deposit 

of  115. 


4/10/47  » 

Owner  Taking   Bids — Due  April  28, 
5  P.  M. 

School  Additions  Cost  1215,000 

TOPPENISH,  Wash.,  Yakima  County. 
Lincoln  and  Garfield  grade  schools. 

Owner— School  District  No.  202,  Top- 
penish,  Wash. 

Architect— Walter  H.  Rother,  333  Lib- 
erty Bldg.,  Yakima,  Wash. 

Brick    veneer    with    concrete    floors 
and  foundations,  six  classrooms  and 
multi-purpose   addition   to  each    of 
two  buildings. 
Specifications  obtainable   from   the 

office  of  the  architect. 


4/10/47  •     0 

All  Bids  Rejected 

School  Additions  A  and  B 

ALTURAS.  Calif.,  Modoc  County.  Al- 
turas  Elementary  School. 

Owner  —  Alturas  Elementary  School 
District,  L..  F.  Johnson,  principal, 
Alturas  Elementary  School,  Al- 
turas, Calif. 

Architect— Leonard  F.  Starks,  416  Na- 
tive Sons'  Bldg.,  Sacramento,  Calif. 

Frame,     one-story,    containing    three 
classrooms,    kindergarten,    kitchen 
and    cafeteria    and    music    depart- 
ment 
All   bids    received    March    18    were 

rejected. 


4/10/47  9 

Plans  In  Progress 

School    BIdp.  Cost   $115,000 

IX)8    ANOELES,    CaMf..    Lo.s    Anj;'-le« 

County.    City   Terrace    School.    4350 

City  "Terrace  Drive. 
Owner — Los   AnReles    Board    of   Eilu- 

OAtlon.    142f5  S.    rian    Pedro   St..   Lo«( 

Angeles,    Calif. 
Architect — Saul    Brown.    2412   W.    71  h 

St..   Los    Angeels,    Calif. 
7-unlt    classrcom   bldg. 


4/10/47  10 

Owner  Taking   Bids — Due   No 
Date  Set  - 

University   Campus 

LOS  ANGELES  COtJNTY.  Calif.  4 
miles  fronr>  Fullerton  and  1  mile 
from   I-*  Hnbrn 

Owner — The  L"s  Angeles  TTniversity 
of  Applied  Education,  c/o  Arthur 
Moriis.  711  West  lith  Street.  Lo.s 
Angeles,  Calif. 

Plans  prooarerl  bv  L.  A.  .Sand»»rs. 
4.VI  8  Western  Ave.,  I.<0/<  Angelo.s, 
Calif 

The  first  phaso  of  the  project  In- 
clud^.•l  the  enaction  of  166  tempor- 
ary prefrtbricate'l  b'lilciinx.'i  to  pro- 
vl.ie  resident  student  hou«ir.}»  and 
school    facilities   on    a   20-arre   n\tr. 

Thirty  of  the  buildings  will  bo  pre- 
fabricated wooden  structures,  and 
about  115  buildings  will  be  steel 
or  aluminum  burracks-type  struc- 
tures. 2Sx4S,  feet  In  area,  each  full 
biilldings  to  be  fumiehed  by  the 
government.)  Of  the  115  met.il 
biiilillnprs.  40  are  to  be  convert!  d 
into  f»0  apartm/^nt  units,  and  7S 
into  dormltoiy  buildings. 
Other  work  to  be  done  incluflcs  th" 

installation  rf  fewer  and  v.-attr   fa- 
cilities. 


4/10/47  ■> 

Contract     Awarded — Work     Just 
Started 

College    BIdgs.    (4)  Cost    $200,000 

SANTA  CLARA.  Calif..  SanU  Ciaia 
C.ounty.  Unlverolty  of  Santa  Cisr.i. 
Campus. 

Owner — Unlver.'^lty  of  Santa  Clara.  A. 
P.  f Dutch t  Hanvann.  buslne.«.«i  man- 
ager. ITniverslty  Campu.s,  Santa 
Clara,  Calif. 

Plans  by  univer?«lty*8  engtntvri.ig 
department 

Includes   four   surplus    steel    prefab- 


Mvtal  Weather  Strips 
Rock  Wool  Insulotlon 
Calking     •     Screens 

"Fnpmr  /stfol/of /es  It  ktilf  f ke  /ob 
. .  CkambmrllH  dees  ff  RIGHT" 

Chambcrlin  Manafactur**,  Sail*.  Inatallt 
and  Sarvioaa — Aasuin«i  full  undividad  ra- 
aponaiWIify  (or  a  romplftaly  aaritfactory 
inatallaton. 

Boildara    ara    inviiad    to    invaftiitat*    our 

r*K>p«ratlvc   program.     The   name 

CUAMBERLIN, 

ploa     other     (eatiiraa     of     our     program. 

■Mbaa    yonr    boildins    more    attractive    to 

proapectiva  buyare. 

"Oitr  JOth   Ymt" 
2,500,090  Satiafiad  Ciiatomera 


CHAMBERLIN 


m  lOth  St..  San  Francieco   \,  MA.  7663 
1496  67th  St.,  Oakland  8,  OLympic  2119 


4/10/47  8 

Preliminary   Plans   In    Progress 

School 

ANDERSON,    Calif.,    Shasta    County. 

Owner— Anderson  Elementary  Schooi 
District,  Mrs.  Lidia  Miller,  Clerk 
of  the  Board. 

Architect— Otto  A.  Delchmbnn,  1028 
Market  St..  San  Francisco,  Calif. 

Reinforced  concrete  and  frame,  5 
class  rooms,  and  administration  of- 
fice 


4/10/47  b 

Working   Drawings    In    Progress 

School    (Addn.) 

HAYU'AltD,  Calif..  Alameda  County 
Fairview   Elementary   Schooi 

Owner- Hayward  Elementary  School 
District,  Board  of  Trustees,  Jack 
R'>P3.  Di.«rtrict  Superintendent,  Main 
aiid   E  Street.   Hayward,  Calif. 

Architects  —  Andersen  and  Simond.s. 
2800  Park  Blvd.,  Oakland,  Calif. 

Frame  and  stucco,  concrete  floors,  2 
clastrooms. 


4/10/47  e 

Contemplated — CPA  Permit 
Granted 

Grammer  School  (Addn.) 

Est.   Cost  $23,')00 

HILLSBOROUGH,  Calif..  San  Matco 
County.    303    El    Cerrlto    Ave. 

Owner  —  Hill.sborougn  School  Dis- 
trict A.  R.  Romer,  ;  uDt.  of  school.s. 
Hill.sborougn,    Calif. 

2    classrooms 

4/10/47  0 

Plans    In    Progress 

School   Bldg. 

HILLSBOROUGH.  Calif.  San  Mateo 
County.  15-acrc  .site  at  RaLston  a.ml 
Eucalyptus  avenues,  adjoining  the 
Carolands    gale    house. 

Owner  —  HiUsbzorough  School  Dl.<- 
trict,  A.  R  Romer,  superintendent 
of   .schols,    HIM&borcugh,    Calif. 

.\rchltect — Harry  A.  Th<»msen,  Jr, 
SIP  Mo.atgomery  St..  San  Francis- 
co, Calif. 

Six  clas3ro>ms  with  pro\i.sion  fir 
future   additional    units. 


Frame  and   stucco,   one-storv.   23x40 

ft.,     ncludes  four  clusarooms. 

The  following  contractors  have 
taken  out  plans: 

Taylor  A  Wheeler  Commercial, 
Inc.,   420  Salford,    Fresno,   Calif. 

Harris  Construction  Co.,  P.  O.  Box 
100.    Fresno,    Calif    . 

Larsen  Ratto  Construction  Co., 
1901   Hedges^,    Fresno,   Oallf. 

Midstate  Construction  Co.,  Holland 
Building.    Fresno,    Calif. 

Ratzlaff  &  Son.  Reedley,  Calif. 


4/10/47  9 

Plans  In  Progress 
Primary    School    Bldg. 

Total    Est.    Cost   9115,000 
NEAR  ARVIN,  Calif.,  Kern  County. 

Little    Rockpile    SchoM    about    5- 

nilles   from  Arvln   to  be  known  as 

the  Joseph  di  Giorgio  School. 
Owner— Little    Rockpile    Elementarv 

School   District. 
Architect — Chas.   H.  Digger  and   As- 

soclRtes.      602      Habenfelde      Bldg., 

Bakersfield.   Calif 
Latisteel    type,   includes   cafeteria,   3 

classrooms,    nome    economic^    anu 

kindergarten  facilities 


4/10/47  9 

Owner  Tsking  Bids  on  General  Work, 

Electrical    Work    and    Refrigeration 

Equipment — Due  May  9,  2  P.  M. 
Cold  Storage  Plant  Cost,  9300.000 

OLTMPIA,  Washington. 
OvmttT' — J-ort  Comtuisaioners  of  Port 

of    Olympia,    Wendell     McCroskoy. 

Secretary,  Admin.  Bldg..  OiymplH. 
Architects— J.   H.   Wohleb  and  Robt 

H.    Wohleb.    201    Chambers    Bld^ . 

Olympia.  Wash. 

Specifications  obtamable  from  the 
office  of  the  architects  upon  deposit 
of  |15  per  set 


11— 


HOSPITALS 


4/10/47  0 

Bond  Election  In  Amount  of  $134,000 
Set   For  May  6th 

School    (Addns.  A   Impts.) 

F-\1RF.VX.     Calif..     Marin     County. 

Owner — I'alrfax  School  District  of 
Marin  County.  Martha  R.  Allen,  M. 
D..  W.  A  Bli.ss,  D.  C.  Aregger. 
members  of  governing  board,  Fair- 
fax Gi-animar  Schooi,  QrradWHV 
avenue  and  School  street.  Fairfax. 
Calif 


4/10/47  9 

Election    To     Increase    Tnx     n.-te 

8»t    Per   May    16th 
School    BIdgs. 

EXETER.  Calif..  TuTaro  rmmtv 
Owner  —  Exeter  TT'>t  ,t  H'^h  .School 
District  of  TulHr«  Co.mtv.  W.  F. 
Ccsart,  V«rnon  Siiii-^,  Wcslev  ^  ink. 
Paul  A.  Dobson.  nvml  rs  ol  rrov- 
cmiug  board,  Exeter.  Oallf. 
Increase  plinncd  to  flinince  main- 
tenance of  schools  and  erection  of 
.school  bldgs. 


4/10/47  9 

Plans    In    Progress 

Elementary    School    Bldg. 

Cost  9100,000 

SAN  FERNANDO,  Calif.,  Los  An- 
geles Co.,  New  site  on  Borden  Ave. 
bet.   Polk  and  Tyler  Aves. 

Ovnner — Los  Angeles  Board  of  Edu- 
cation, 1426  S.  San  Pedro  St.,  Los 
Angeles.    Calif. 

Architect  —  Walter  L  Relchnrdt. 
Chamber  of  Commerce  Bldg.,  Los 
Angeles,   Calif. 

Engineers — Brandow  and  Johnston. 
1151  Broadway,  Los  Angeles,  Calif. 

Frame  and  stuco,  1-story.  9500  sq. 
ft.  floor  space;  4100  sq  ft.  arcades, 
composition  roofing,  concrete  floo., 
wood  sash,  acoustical  tile,  tile 
Mork,  asphalt  llle  floor  covering, 
forced  air  heating,  painting,  plas- 
tering, plumbing,  electrical  work, 
brick  paving,  integral  color  ce- 
ment ;  includes  7-cl.assroomr  and 
and  administration  offices 


4/10/47  •     11 

Proposal  to  Form  Hospital  District 

Defeated  April  8 
Hospital 

SANTA    ROSA,   Calif.,    Sonoma    Co. 
Designed  boundaries  for  "Santa  Rosa 

District  Hospital"   as   entire  Third 

Supervisorial  District. 
Owner — Sonoma    County    Board     of 

Supervisors,  c/o   Walter  H.   Nagle, 

county    cleric.     Courthouse,     Santa 

Rosa,  Calif. 
Sponsors— Dr.    Wilson    Segeman,   534 

B  St.,  Santa  Rosa,  and  Dr.  C.   M. 

Flelsaner,  816  4th  St,  Santa  Rosa, 

Calif. 


Owner — Board  of  Regents  of  th«  mil- 
verslty  of  Washington.  Herbert  T. 
Condon,  secretary.  Room  202  Udu- 
cation   Hall,    University   of    Wash- 
ington Campus,  Seattle,  Wash. 
Plans  and  specifications  obtainable 
f rom'^  the   office   of   Lincoln   Bouillon 
A  Associates,  426,  1411  4th  Ave.  Bldg., 
Seattle  1,  Wash.,  upon  deposit  of  PO 
for  one  set 

14.17— PUBUC  BUILDINGS 


4/10/47  16 

Contract   Awarded 
Painting    A    Repairs  Cost    |3,2M 

F"OMONA     Calif.,    Los    Angeles     C«. 

U.  S.  P.^st  Office  Building. 
Owner— Ft?deral  Works  Agency,  Puli- 

11    cBulldhifTs    Aiimlnlstratlon,    Of- 

fli-e   of   the   District    Engineer,   MS 

U.     .S.     .\p;>rai.'«cr's     Bulldlnj;,     San 

FrancLsco,   Calif. 
PIhfls  hv   ownftt 
Interior    and    eytorior    painting    and 

misc.    repairs. 
Contractor    —    Gaytan     Englnssriny, 

2728   E.    Florence  Ave.,   Huntington 

Park.   Calif. 


11 


10 


4/10/47  ft 

Owner    Taking     Bids — Due    April     14 

8  P.  M.   (Bidders   Figurlrg) 
School    Addition  Cost    $67,000 

REEDI^Y.     Calif..     Fresno     Coi;;  Iv. 

Lincoln  .School. 
Owner  —  Reedley  Joint  Elementary 
School  District  of  the  Counties  I'f 
Fresno  and  Tulare,  W.  O.  Hughes. 
W.  J.  Calms,  chiirman;  C  R.  Con- 
ner, members.  Reeoley,  Calif. 
Architect — Swartz  A  Hyberg.  Roweli 
Bldg.,    Fresno.   Calif 


4/10/47 

Low  and  Only  Bidders 

Move  and    Re-erect  Three  Bulldinge 

DAVIS,  Calif.,  Yolo  County.  Davis 
Campus  of  University  of  California. 

Owner — Regents  of  the  University  of 
California,  Berkeley,  Calif. 

Plans  by  engineering  department  of 
owner,  R.  J.  Evans,  supervising 
architect,  U.  of  C.  CaJnpus,  Berke- 
ley, Calif. 

Includes  moving  of  three  dormitories 
now  located  at  Benicia,  Calif.,  and 
the  re-erectlon  on  the  Davis  Cam- 
pus; work  Involves  concrete  foun- 
dation work. 

Low  Bidder — Clem    Anderson.   2048- A 
Lincoln  Ave.,  Alameda,  Calif,  (cut- 
ting and   moving   each    building  in 
four  sections),  989,148. 
Other  bidders  April  0  were: 
J.    A.    Bryant   Vallejo,  Calif,    (beat 

method  of  moving),  |124,800. 
M.  A  K.  Corp.,  San  Francisco,  Calif. 

(panelizing),  |120,000. 

Wallace  D.  Harklns,  Inc.,  San  Fran- 
cisco, Calif,  (panelizing),  $129,750. 


4/10/47 

Contracts  Awarded 
Hospital  Addition;  Project  74* 
SPOICANE    <X)UNTY,    Wash.    Edge- 
cliff  Sanatorium,  Park  St,  south  of 

E.  Sprague. 
Owner — County  of  Spokane,  Board  of 

County  Commissioners.  Courthouse. 

Spokane,  Wash. 
Architect-Engineer— O.  A.  Pehrson  A 

Associates,      Old      National      Bank 

Bldg.,  Spokane,  Wash. 
66- bed   wing.   Including  kitchen,   din- 
ing room  and  employees'  quarters; 

alterations  in  present  power  house 

and  laundry,  etc. 

General  Work 

Walter  G.  Meyers.'  Spokane.  Wash.. 
$620,987. 

Heating  and  Plumbing 

Arnold  &  Jeffers.  Spokane,  Wash., 
$192,260. 

Warren.    Little    A    Lund,   Spokane, 
Wash..  $204,285. 

Electrical  Work 

Brown-Johnston    Co.,    Spokane. 
Wash.,  $46,002. 


1 2-1 3— INDUSTRIAL 
BUILDINGS 


4/10/47  •  6 

Bids    Refected— School    Addition 
ROSEVILLE.    Calif.,    Placer   County. 

Wo(dbrldge    FJlcmentary    School. 
Owner — Roscvlllo  City   Board  of  E<'- 
ucation,     A.    W.    Riy.    superinten- 
dent of  elementary  schools.  Atlan- 
tic  fftreet   school.   Rosevllle,   Calif. 
Architect  —   Leonard    S.    Starks,   41o 

Native    Sons'    Bklg..    SAcramento, 
Addition  of  linoleum  floors  and  elim- 
ination    of    certain    electrical    fix- 
tures 

All   bids   received   April  3  were   re- 
jected. 


4/10/47  1J» 

Contract    Awarded 

Telephone    Bldg.    (Alter) 

Cost    $100,000 

LOS    ANGELES.    Calif.,    I.««   Angeles 
County.   666   So.   La   Brea   Ave. 

Owner  —  Sfjuthem    Califomla  Tele- 
phone   Jo.,   Los    Angoles,   Calif. 

Include^    misc.    lathing   and    plaster 
Ing,    painting,    floor    covering,    new 
partitions,    plumbing,    venMlatlng. 

Contraxitor-  R.    J.    Daum.    6603    Wost 
Blvd.,    Inglewood.  Calif 


4/10/47  15 

Owner   Taking    Bids — Due  April  22 
10  A.   M. 

Couity     Building  Cost    $29,000 

POHTERVIKLE.    Calif..    Tulare    Co. 

Owner  —  County  of  Tulare,  Board 
of  Supervisors.  Courthouse.  VIs- 
aiia.   caur. 

Architects— David  H.  Horn,  and  Mar- 
s'-TilI  D.  M.^rtland.  2C6  Roweli  Bldg. 
Fre.s'io,    Calif. 

As  previously  reported,  includes  wel- 
fare   offices,   Justice   court,    health 
center  and  constable's  office. 
PIhus  and  .specifications  on  file  In 

thi.»   architects   office. 

Kith   bid  :nu>t  be  accompanied   by 

bidder's    bond   or   certified   check    in 

amount    of    10%    of    bid    payable    to 

the   board   of   supervi"-orn. 


4/10/47  15 

Preparation    of    Plans    Authori/ed 

by    Public    Workr    Board 
State    Capitol    (Add    2    Wings) 

Cost   $3,!>00,000 
SAfRAMENTO.     Calif..    Sacramento 

County. 
Owner — State  of   California,   Division 

"♦'      Ar'ibitecture,      Public      Works 

Rid;;.,    Sacramento,    Calif. 


4/10/47 
Fire   Lose 

ALVISO.  Calif— Saita  Clara  Co.— 
Fire  recently  destroyed  a  warehouse 
of  the  Commercial  Solvents  Corp., 
plant  at  AIviko  with  loss  estimated 
at    $150,000. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  bate  Project  Noted  In  Issue 

4-10—  7 :30  P.M.— Storm  Drain  El  Cerrito  8-38 

4-10— 8:00P.M.— Grammar  School    (Addition),  Danville  3-28 

4-10—  StOOP.M— School  Bdg.  Redwood  City  3-25 

4-lrt—  ^ :00PM— Sahoo!   BIdg    (Unit   1)  Redwood  City  3-2r 


ENG!NEERING  PROJECTS 


4.1^-  2:00PM. 
4-10-  2:00P.M 

4-10— 11:00  A.M. 
4-10—  8:00P.M 
4-10—  7:30P.M 
4-10— 10K)OA.M 
4-ia— 10:.W  AM 
4-10— 10:00  A.M 


—Street    Imp.  Alameda   Countv  4-  2 

— Lawn  Seeding  and  Sprinkler  System.  Falrfield- 

Sulsun  Army  Air  Field  3-28 

—Mooring  Facilities  Santa  Barbara  4-  8 

—Corporation  Yard     El  Cerrito  4-  1 

— Storm  Drain  Dinuba  8-28 

.—Spillway    Alterations    Rio  Grande  Project,  N.  M.  S-18 

.— .«>ownRr   Trrat.    Plant  *  Appurtenance:,         Fresno  3--/{l 

—Earthwork,    Structures      Tucumcari  ProJ..  N.  M.  2-25 


SUPPLIES  AND  EQUIPMENT 


4-10— 
4-10— 
4-10—  2:00  P.M. 


—Tandem   Road  Roller,  North  Hollywood  4-  8 

Tandem  Road  Roller.  Sacramento  4-  8 
Road    Mixing    Machine  and  Tank  Truck  Rental, 

San  Luis  Obispo  4>  7 

Panama  Canal,  Canal  Zone  4-  2 

Santa  Maria  4-  1 

.San  Francisco  4-  8 

Elk  Grove  4-  • 

Alameda  3-«L 

.—Slide  Onto.  Gale  IJfts          Tucumcari  Project  3-21 

— School  Bus                Elk  Grove  8-18 
—Disconnecting  Switches    Davis  Dam  Project 

ArlEona-Nevada  t-11 


4-10— 
4-10— 
4-10— 
4-10— 
4-10— 
4-ltV- 
4-10— 


2:00  P.M. 
8 :30  P.M. 

8:00  P.  M 
2:00  PM 
8:00  P.M. 


—  Sup.  and   Mtis. 
— Liquid  Asphalt 
— Paint  Brushes 
— Mower 
. — Polos 


4-10—  2K)0P.M. 


iRiuin  PRinTS 

are   Laborolory   Conlrollid 
to    Professional   Painters 
High    Standards 

iRiuin  PRinT  compRnv 

4th  &  Addison  Sts  •  Berkeley  ?,  Calif. 
i  Phone:  BErkeley  3440 


giuinPQifi^, 


■fef^i^i^ 


4/10/47  18 

Owner  Taking   Bide— Due  ApHI  30, 

2  P.  M. 
Steam  Generating  Unit    Cost  $200,000 
SEATTLE.      Wash.      Central      power 

plant 


•1/10/47  1.% 

Contemplated — Tentative    Plans 
Approved— Uncertain   When   Oo 


Summerbell 

Roof  Structures 


y«vr  Bcw 
b«IMIii«  Hr 

Cmll  .  .  . 
SUMMIMIU 


1746  Thirteenth  Street 

O.ikland,  Californin 

T  W  ■  n  o  a  Ir  s    t  r.  /  " 
r  N  t «  I  p  r  i  -.  «•    Ml  o  I  o 


Gamerston  &  Green  Lumber  Coe 

Wfto/e8o/«  and  Jobbing  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Saa  FroseUee— 1  too  Amy  St. 
ATwoHr  1300 


OakloRd—aoOl  Llvla«««eB  Sf. 
ftCHoft  4-1$94 


WINDOW     SCREENS 


ARCHITECTS  .  .  . 

You  can  again  specify 

ROLL-AWAY 

Window  Screens 

THE  PERFECT  SCREEN 
FOR  EVERY  TYFE  Of 
WINDOW  .  .  . 

•  K««pt  int«cfs  out  .  .  . 

•  K««pt  eurtoint  in  .  .  . 

•  Rolls  out  of  slfht 
when  window  Is  clotod. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
i.sting  windows  without  al- 
tering the  windows  in  any 

way. 

Literature,  Details  and 

Name  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Ssccessers  fo  ROLL-AWAY  WINDOW  SCREEN  COMPANY 

Mais  OiRca  asd  frnttory:  iERKELBY.  CALIP..  %ik  A  Caritaa  %H—H 

Pkese  THorewall  0340 
Manufacturrrt  ot  the  POPULAR  t(oll  Away  SCREEN     •     Sinn  192J 


PAGE  4 


DAILY    PACIFIC    BUILDER 


THURSDAY.  APRIL  10,  1947 


THURSDAY.  APRIL  10.  1947 


DAILY    PACIFIC    BUILDER 


PACES 


Ah««d 

New    City    Hall    BIdgt. 

Approx.  Coat  $75,000 

NORTH  SACRAMENTO,  Calif..  Sac- 
ramento County.  Basaetlaw  Ave., 
near  the  site  of  the  National  Guard 
Armory. 

Owner  —  North  Sacramento  City 
Planning  Board,  City  Hall.  North 
Sacramento. 

Includes  cltv  offices,  police  depart- 
ment, fire  houpe,  chamber  of  com- 
merce and  possible  addition  of 
emergency    hospital 


4/10/47  •     16 

Owner  Taking  Bids — Due  April  14^ 

1  P.  M. 
Fireh'euse  Estimated  Cost  $35,000 

SACRAMBNTO.    Calif.,     Sacramento 

County.  12th  and  16th,  N.  B  Sts. 
Owner  —  American    River    Fire    Dis- 
trict, Sacramento,  Calif. 
Architect — Clarence    C.    Cuff,    1315   Q 

St.,  Sacramento,  Calif. 
Brick,    two-story;    to   include   apart- 
ment above  for  fire  chief. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect 

18.19U-RELIGIOUS  BLDGS. 

4/10/47  19 

Contemplated— Building  Drivo  to  Be 
Launched   Within    Few   Weeks 

Church    BIdg. 

RICHMOND,  Calif.,  Contra  /Uo.sta 
Co.  Southwest  comer  of  37th  Si., 
and  Roosevelt  Ave.,  to  be  known 
as   Hjly   Trinity   Church. 

Owner— Holy  Trinity  Parl.-,h,  St.  Ed- 
mund's Episcopal  Church,  Rev. 
Karl  Markgraf,  rector,  10th  and 
Barr'itt    Sts.,   Richmond,    Calif. 

Includes  facilities  for  community 
education,  service  and  recreation, 
youth   center  and  church  school 

20-21— SOCIAL  &  RECREA. 
TIONAL  BLDGS. 

4/10/47  20 

Preparation   of   Plans   Authorized   by 

Owner 
Park  Improvements 
SAN  LEANDRO,  Calif.,  Alameda  Co. 

Thrasher  Park. 
Owner — City  of  San   Leandro,  H.   H. 

Burbank,  city  clerk.  City  Hall,  San 

Lteandro,  Calif. 
Landscape    Architect — Wm.    P.    Mott 

Jr.,   3833   Piedmont  Ave.,   Oakland, 
•    Calif. 
Includes    construction    of    teen  -  age 

■wlmming  pool  and  sunbath  area, 
.  .bathhouse  and  shower  rooms. 


22.26— RESIDENTIAL 
BUILDINGS 


4/10/47  28 

Owner  Taking   Bids  on  General  Con- 

traoi— Du«  April   14.  2  P.  M.— Bid- 
ders Figuring 
Permanent  Shell  Housing  and 

Pacilitie* 
WHITE  SANDS,  N.  M, 
Owner — U.  S.   Government,  War  De- 
partment,    U.     S.     Engineers,     Col. 

Henry  P.  Hannis,  district  engineer, 

Albuquerque,  N.  M. 
Architect — Private  plans. 
Includes   38  duplex  type    residences; 

water  supply  system;   sewage  and 

electrical  system. 

Bidders  on  general  contract: 

Ponsford  Bros.,  Box  1412,  El  Paso, 
Texas. 

Broome  Electric  Construction  Co., 
Box  1966,  Amarlllo,  Texas. 

Harmon  Construction  Co.,  Box  1414, 
Oklahoma  City,  Okla. 

P.  R.  Bum,  Box  1111,  Las  Graces, 
N.  M. 

Peter  Klewlt  Sons  Co.,  Box  4149, 
South  Denver  Station,  Denver,  Colo. 

Anderson  Bros.  Painting  ft  Deco- 
rating Co.,  1042  Santa  Fe,  Denver, 
Colo. 

Colorado  Builders  Supply  Co.,  1584 
Blake,  Denver,  Colo. 

E.  W.  Duhame  Construction  Co., 
3719  N.  Central,  Phoenix,  Ariz. 

Shaw  &  Estes,  Box  1684,  Dallas, 
Texas. 

Raraey  &  Mathis,  Amarillo,  Texas. 

C.  H.  Leavell  ft  Co.,  1900  Wyoming 
St.,  El  Paso,  Texas. 

Reynolds  Electric  ft  Engineering 
Co.,  Inc.,  Box  3079;  Station  A,  El  Paso, 

J.  S.  Brown,  E.  F.  Olds  Plumbing  ft 
Heating  Corp.,  Box  161,  El  Paao, 
Texas. 


4/10/47 
Contemplated 
Hotel    (remodeling 
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4    add.) 

Cost  $265,000 
LAS   VEGAS,    Nev 
Owner— M.    Hicks    and    Clifford    A. 

Jones.   Las   Vegas.    Nev. 
Architect — r/o  owner. 
Includes      remodeling      bar;      coffee 
<«hop;    lobby,    lounge,   dining   room, 
kitchen. 


4/10/47  •   ao 

Award   Recommended  to  Low  Bidder 
Oak  Park   Plunga  Coat  I7B313J7 

STOCKTON.  Calif.,  San  Joaquin  Co. 

Oak  Park. 
Owner— City  of  Stockton,  B.  L.  Tra- 
hem,  city  clerk,   City  Hall,  Stock- 
ton, Calif. 
City    Engineer  —  Lyle    Payton,     City 

Hali,  Stockton,  Calif. 
Swimming  pool  (166x76  feet). 
The  work  includea: 

(1)  lump  sum,    construct   and    equip 
Oak  Park  plunge; 

(2)  lump  sum,  construct  chain  -  link 
fence ; 

(8)  lump    sum,    overhead    floodlight- 
ing system ; 
(4)  lump     sum,     Install     wiring    and 
floodlighting    projectors    for    un- 
derwater  floodlighting   system. 
Low   Blddef^-C.   E.    Kennedy,  360  W. 
Charter    BU    Stookton,    Calif.,    (1) 
$7».»1SJ7;   (2)  $2706.46;  (3)  $2107J»; 
(4)  $5*46.52. 


4/10/47  2e 

Contemplated — Alumni    Council  Meets 
April     23— Would     Provide    $200,000 
Balance  to    be    Raised    by 
Sponsoring   Group 

Housing  Center 

Initial    Cost    $400,000 

BERKELEY,  California,  Alameda 
County.  Suggested  siic  Berkeley 
hiils  area  in  back  of  U  of  «: 
caminifl. 

.Sponsors — Group  of  University  of 
California  graduates  and  Aluinni 
Asicciation,  Robert  Sibley,  execu- 
tive manager.  U.  of  C  campus. 
BerkeUy,  Calif.,  and  Graduate 
Studenfrt  Association,  Alden  Brv 
nut.  i'xccutive  secrt-tary,  U  of  C 
lampus,    Berkeley,    Calif. 

Housing  center  for  approx.  lOCO 
graduate  .students  to  inciudc  c«n 
tral  bulldiiig  area,  with  recreation 
units,  meeting  places  and  concert 
hall  or  theater,  spreadout  living 
units,  cotklnik,  Jiuraery,  atudy  fa- 
culties 
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4/1C/47 

Plans    Completed — Work    Starts 

Immediately 
Residences  (50) 
EAST    MARYSVILLE,    Calif.    Yuba 

County    College  View    tract   No.   2. 
Owner— Charlie    F.     Thompson.     8^1 

Tabor   Ave.,    Yuba   CUy,    Calif. 
Architect — private    plans 
Frfvmc    1 -.story.  2  and   3  bedrooms. 
Contractoar^-bwner    will    build     and 

award  separate  contracts. 
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4:10/47 

To    Prepare     Preliminary     Plant — 

Fund-Raising    Campaign    Started 

Salvation    Army    Bldgs. 

Est.  Cost   $500,000 

LOS  ANGELES,  Calif..  Los  Angelen 
County 

Owner — Salvation  Army.  Col.  R.  E. 
Clarke,  director,  832  W.  9th  St.. 
Los  Angeles,  Calif. 

Architects— Austin,  Field.  Fr>'  and 
Crli,  Chamber  of  Commerce  BIdp., 
Loa  Angeles.  Calif. 

The  program  will  Include  additions 
to  the  Booth  Memorial  Ho.«»pltal, 
2670  Griffin  Ave..  Red  Shield  Boys' 
Club  at  a  site  near  the  downtown 
area;  addition  to  the  Pay  Nur- 
8er>',  E.  »th  St:  Welfare  Center 
bnlldlng  at  102nd  St.  ana  Broaf*- 
way. 


4/10/47  26 

Owner  Will  Build  ft  Award  Separate 

Contracts — Work    Started 
Residences     (41)  Cost    $320,000 

.SAN   BRUNO.  Calif.   San   Mateo  Co. 

Mills  Park  No.  3. 
Owner-  Williams     and     Burrows.     10 

Callforriia   Drive,    Burllngame.   Oal. 
Fram**.   1 -story.   5  and   6  rooms. 
Contractor— Owner    will    build. 
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Cost    $1,432,200 
Calif.,   Venice    Dls 


4/10/47 

To  Start  Work 

Residences    (231) 

LOS    ANGELES, 
trict 

Owner  ft  Builder— Kaiser  Communi- 
ty Homes,  5555  W.  Manchester 
Ave.,  Venice  District,  Los  Angeles, 
Calif. 

Frame  and  stucco,  1  story,  6  rooms, 
composition  roofing,  concrete  slab, 
plywood  and  linoleum  covered 
floors.  Interior  plaster  work,  gas 
heating,  gas  water  heaters,  lin- 
oleum  covered   bathroom   floors. 


£0 


4/10/47 

Preliminary    Plans    In    Progress 

Multiple    Rental    Units    (1200) 

Total  Cost  $50,000,000 

LOS  ANGELES,  Calif.,  Site  of  the 
old  Sunset  Field  Golf  Club,  bet. 
Crenshaw  Blvd  and  La  Brea  Ave., 
In  the  Baldwin   Hill   district. 

Owner— Crenshaw-La  Brea  Develop- 
ment Company,  Paul  Trousdale, 
president   and    director. 

Architect-Allen  G.  Slple.  9507  ^nta 
Monica  Blvd.,   Beverly  Hills,  Calif. 

First  1200  of  SCOO  units,  each  build- 
ing to  be  2-storlei;  and  contain 
from  eight  to  twelve  units  each 
and  will  be  of  frame  and  stucco 
construction.  Work  on  the  project 
will    probably   start    in    J-une. 

4/10/47  23 

Low   Bidders 

CAA   Personnel   Housing 

N'AKNEK,   Alacka.  .  .     ,    , 

Owner— Civil    Aeronautics     Adminis- 
tration, Washington,  D.   C. 
Low  bids  were 
Morrison-Knudsen    Co..   Inc.,  Bois.v 

Idano.  Schedule  I.  $299,0«8;   Schedule 

II     $256,246;    Schedule    III.    $226,346; 

and  Schedule  IV.  .5269,186. 

Stock    &    Grove,    Inc..    Anchoragt". 

Alaska     (I)     $421,693;     (ID     $339,250; 

(III)    $321,286;    (IV)    $383,729. 


28-30— MISCELLANEOUS 
BUILDINGS 
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4/10/47 
Low  and  Only  Bidders 
Bear's  Cub  Den  and  Yard 
SAN  FRANCISCO.  Calif.  San  Fran- 
cisco Zoological  Gardens. 
Owners— Park  Commission  of  the  City 
and  County  of  San  Francisco,  <3er- 
aki  J.  Linares,   secretary.  McLaren 
Lodge,     Golden     Gate     Park,     San 
Francisco,  Calif. 
Plans  by  owner. 

Low  Bidder- William  Martin,  066  Mia- 
slon  St..  San  Francisco.  Calif..  $1417. 
Other  bidders  April  8  were: 
William  Mcintosh  &  Son.  San  Fran- 
cisco. Calif.,  $1561. 

Antone  Petersen  ft  Sons,  San  Fran- 
cisco. Calif..  $1995. 
J     A.    Netherton.    San    Francisco, 

Calif..  $2129.02. 

DeLuca  ft  Son.  San  Francisco,  Calif., 

$2342.40. 


SUMMIT  CITY.  Calif.,  Shaata  Co. 
Owners-Summit   City   Public    UUllty 

District,    Eugene    Black,    president 

of  board  of  directors,  Summit  City, 

Calif. 
Includes   water   dlatribution    syatem, 

pumping  equipment,  electric  power 

conduits,  pipes,  etc. 
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4/10/47 

Bid   Rejected 

Sewage    Plant    Alterations 

SfAN  LEANDRO.  Calif..  Alameda  Co. 

Owner — City  of  San  Leandro,  H.  H. 
Burbank,  city  clerk,  City  Had.  Snn 
Leandro,  Call/. 

City  Engineer— Charles  P.  Marl  in. 
City    Hall,    San    Leandro.    Calif. 

Includea    certain    piping    changes    In 
the  existing  primary  sludge  diges- 
tion    tank,     San     Leandro     sewaKe 
treatment  plant. 
As      previously     reported      Central 

California  Constructloil  Co.,  Inc.,   116 

St.,    San    Francisco,    Calif.,    at    $1893 

submitted  the  only  bid  March  31. 
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BRIDGES 


4/10/47  •     33 

Owner  Taking   Bld»— Due  May  1, 
2  P.  M. 

Bridge  Deck  Repairs; 
Serial  04-203-47-70 

OAKLAND,  Calif.,  Alameda  County. 
Frultvale  Ave.  bridge,  Oakland 
tidal  canal  from  foot  of  Frultvale 
Ave.  In  Oakland  to  Versailles  Ave. 
in  Alameda. 

Owner — San  Francisco  District  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 
The  work  involves: 

(1)  lump  sum,  timber  construction 
(redecking  of  swing  span  and 
Alameda  approach); 

(2)  100  tons  paving  (plant  mix). 
Specifications  obtainable  from   the 

above  office. 


ing; 

(4)  197  cu.    yds.    class    A.    Portland 
cement  concrete  footing  blooln; 

(5)  1460   cu.  yds.   claaa  A  portland 
cement  -  concrete  atnictur**   ; 

(6)  70G  lbs.  mlscellaneoua  iron  and 
■teel ; 

(7)  8400  Un.  ft  furnish  concret*  pil- 
ing; 

(8)  118  each  drive  pile*; 

(9)  200,000  lbs.  furnish  bar  relnfore- 
Ing  steel; 

(10)  200,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  2  each  clearance  markers; 

(12)  engineer's  office. 

Total  bids  submitted  April  •  were: 

(A)  Clay   Bennett   Coiiatr.    Co.,   Palo 
Alto,  Calif.,  $141.8«7. 

(B)  Ted    F.     Baun,     Fresno,     Calif.. 
$145,179. 

(C)  O   B.  Pearson,  Beiltiower,  Calif , 
$161,060. 

(D)  Chas.  MacClosky  Co.,  San  Fran- 
cisco. Calif.,   $171,789. 

(E)  Northup  Cone*.r.  Co..  Long  Beach 
Calif..  $178,435. 

(F)  Bent   Const r.   Co.,    Los   Angeles, 
Calif.,  $183,670. 

Unit  price;i  will  be  given  tomorrow. 


I 
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Engineering  Section 


4/10/47  • 

uow  and   Only   Bidders 

Bridge  Cost,  «141.S67 

FRESNO  and  KINGS  COUNTIES, 
Calif.  Across  Kings  River  near 
Hardwlck. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  girder  bridge. 

Low     Bidder — C:iay    Bennett    Const;. 
Co..     514     Brjant     St.,     Palo     Alto. 
Calif  .  $141,867. 
The  work  involves: 

(1)  clearing  and  grubbing; 

(2)  1060  cu.  yds.   structure  excava- 
tion; 

(3)  1188  Un.   ft   timber  bridge  rail- 


4/10/47  • 

Low  and   Only   Bidders 

Bridge  Cost  $159,071.!iO 

SAN  JOAQUIN  COUNTY,  Calif. 
Across  Mokelunone  River,  about  B 
miles  northwest  of  Lodi. 

Owner— State  of  California,  Division 
of  Highways,  Public  Worica  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Structural  steel  and  reinforced  con- 
crete bridge. 

Low   Biader — A.   A.   Edmondson  and 
A.    L.    Miller,    1715    7th    St.,    Sacra- 
mento, Calif..  $159,071.50. 
The  work  Involves: 

(1)  430  cu.    yds.    structure    excava- 
tion; 

(2)  60  cu.  yds.  class  A  portland  ce- 
ment concrete  footing  block; 

(3)  1275   cu.   yds.    class   A  portland 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-48 59  or  3-0286 

Specializing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  California 

70  N.  EL  CAMINO  REAL 
San  Mateo 
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4/10/47  ^ 

Completing    Plans 

Apartment    Bldg.    Eost    Cost   $210,000 

IX>NG  BEACH.  Calif.,  L<is  Angiien 
Count  v.  3617  B   Ocean   Blvd. 

Owner— Frank  E.  and  Pauline  Ca- 
tania 

Architect— Warren  A.  Dedrlck,  Room 
ft.  Transportation  Bldg.,  132  W. 
Ocean    Blvd..    Long    Beach.    Calif. 

Frame  and  sttic.co,  3-atorlcs.  23,00t'> 
pq  ft.  floor  space,  U-shaped.  80- 
fam'.ly.  121-room.  relnf.  concrete 
garage  bnmt,  composition  and  tile 
roofing,  oak  and  linoleum  covered 
floors.  Ka.«»  hiatmg.  gas  Mater  heat- 
trsc,  «le'?l  kitchen  cabinets,  drain- 
boards,  etc.,  tllo  .>atn«  and  tub 
showers. 
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4/10/47 

Contemplated — Site     Acquired 
Theater  Cost  $i75,C00 

SAN    JOSE,    Calif..    Santa   Clara    C. 
So.    slf'e    of    Alum    Rock    Avo.,    be- 
tween CapHol  Ave  and  White  Rond 
Owner— M.  Sarnie  and  Jay  McCabc.      j 
Architect- Not  nelected.  | 

1200-seat  stadium  type;  to  include 
parking  facilities  tor  each  imtrons 
car. 


SEPTIC  TANKS 

FRED   H.  WERNER 

877  60«Si  St..  Oaklond 

OLympic  9587 


IH 


1/10/4T 

Work   Started 

Residence*    (162) 

COMPTON,  Calif..  I^a  Angeles  Co 
Tract  14124,  Wilmington  Ave.  i^ 
Compton.  Blvd. 

Owner  A  Builder — Thiornburgh  Con- 
struction Co..  8»41  Santa  Momc. 
Blvd.,    Lo*    Angel**.   Calif. 

Frame  and  stucco.  1-story,  appiux. 
1200  «q.  ft  floor  space,  3-bedrortvn^, 
shingle  roofing,  wood  sash,  ham- 
\v:>od  floors,  tile  bat.iis.  hnoleiini. 
ivitnting,  pla.vtoring.  plumbing,  elec 
trical  work.  ga."(  turaacea,  2-cm. 
gar»KOS«,    .overhead   doors 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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4/10/47 

Owner  Will  Take  Bids  Soon 
Water  Plant 

TRACY.  Calif..  San   Joaquin  County. 

Owner— City  of  Tracy.  Charles  E.  De 

Freltas.  city  clerk.  City  Hall.  Tracy, 

Calif.  „  . 

Consulting  Engineer— John  S.  Bates. 
3134  Eton  Ave.,  Berkeley,  Calif. 

Includes  pipelines,  valve*,  fire  hy- 
drants, water  distribution  faclliUea. 

4/10/47  *^ 

Bond   Election    In    Amount    of   $10,000 

8*t  for  April  IS 
Water  Distribution  System 
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cement  concrete  structures; 

(4)  14M  Un.  ft  concrete  railing ; 

(5)  208,000    lbs.    furnish     structural 
steel ; 

(6)  208,000  lbs.  erect  structural  steel ; 

(7)  2400  lbs.  cast  steel; 

(8)  1960  lln.  ft.  furnish  Douglas  fir 
piling; 

(9)  48  each  drive  timber  piles; 

(10)  6780    lln.     ft     furnish    concrete 
piling; 

(11)  128  each  drive  concrete  piles; 

(12)  285,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(13)  255,000  lbs/ place  bar  reinforcing 
steel ; 

(14)  engineer's  offic*. 
Total  bid.s  submitted  April  9  were. 

(A)  A.  A.  Edmoncison  and  A.  U  Mii- 
ler,    Sacranento.    Calif.,    $159,071..«.0 

(B)  Dan  Caputo,  San  Jo.te,  Calif., 
1161,922. 

(C)  Chas.  Macrioskv  Co.,  San  Fran- 
cisco. Calif..  fl67,883. 

(D)  Loid  .%  Bishop,  Sacranionto,  Cal 
$170,672. 

■fE)    A    Sodn  &   an.  Oakland,  Calif.. 
'  $173,789.84. 

(F)  Freririrkson  St  Wat.-;on  Constr. 
Co.,    OfckUind.    Cnlif.,    $178.R48  05. 

(G)  Pomeroy  Smnock.  Stockton,  CaI 
$193,575. 

(H)    Mn ceo  Corp.,  Clean^•ater,   Cal.f., 

$197,404 
(I)  Butte  Constr.  Co..  San  Francisco, 

Calif..  $230,815.35. 

Unit  prices  w'll  be  ;?lven  tomorrow. 

4/10/47  •  83 

Lotv  and  Only   Bidders 

Steel   Brldoe  Cost.  $341,807 

STANISLAUS  and  SAN  JOAQUIN 
COS..  Calif.  Across  Stanislaus  Riv- 
er about  8  miles  NW  of  Mode.tto. 

Owner — State  ot  California,  Dlvlslo.i 
of  Highways  Public  Works  Bldg . 
Sacram«»nto,  Cnllf. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Workd  Blt'g.,  Sacra- 
mento. Calif. 

Low    Bidder — Fredrlrk'«on    md    Wnt- 
son    Constr.    Co..   873    81st    Avenu*?. 
0.ikland.  Calif .  $341,807 
Work  involves : 

(1)  clear  and  grubb ; 

(2)  1.400  ov.   St  rue.  excav. : 

(3)  2.632  l.f.   tl-nber  bridge   railing; 

(4)  190    c.y.    Class    A    portland    ce- 
ment concrete  footing  blocks; 

(B)  1,790   c.y.    Class    A    portland   ce- 
ment concrete  structures: 

(6)  995.000  lbs.  furnish  .itruc.  steel; 

(7)  995.000  lbs.   erect   d«i; 

(6)  7,070  l.f.  furnish  concrete  piling; 

(9)  150  each  drive  concrete  plies; 

(10)  8310    l.f.    furnish    steel    piling; 

(11)  108   each   drive   .steel   piles; 

(12)  15  each  stoel  olle  splices, 

(13)  300  cv.   riprap; 

(14)  282.000    lbs.     furnish    bar    relnf. 
•It  eel ; 

<15>  282,000  lbs.   place  do; 
(18)  engineer's  office. 
Total  bids  8ui>mlited  April  9  wci.-. 

(A)  Fiedrlekson    &    Watson    Conatr. 
Co  ,  Oakland.  Ca'-lf..  $341,807. 

(B)  A.  Soda  &   Son,   Oakland,  Call.'.. 
$86S,76B. 

(C)  M.1CCO  Corp.,  Clearwater,  Calif., 
$354,149. 

(Di   Erlckson.  Phillips  and  Welsberg. 

Oakland,  Calif.,  $355,353. 
tE»    Spt'noer    Webb    Co..    Inglewoud, 

Calif..  $383,586. 

Unit  prti-es  \\:ll  be  )i;ivcn  tomorrow. 

3S— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 

4/9/47  M 

Low  and  Only  Bidder  (Unit  Prie**) 


■  l*otrle   Lin*   ■xt*n*ion*;    No.  47-9 
PALO  ALTO.  Calif,.  Santa  Clara  Co. 
...Price   Tract  et   al. 
Owner  —  City  of  Palo  Alto,  Dept.  of 

Public  Works,  City  Hall.  Palo  Alto 

Calif. 
City  Engineer— Fabian  S.  Mlllrr,  City 

Hall.  Palo  Alto,  Calif 
Only    Bidder  —  Petersen    Engineering 

Co.,    4126    26th    St.,    San   Frsuiclsco, 

Calif.,  $25,801. 

Work   involves: 

(1)  1.980  lbs.  AWG  No.  6  Medium 
hard  drawn  triple  braided 
weather  proof  wire  insta'.led; 

(2)  4,200  lbs.  AWG  No.  2  Medium 
hard  drawn  triple  braided 
weather  proof  wire  installed; 

(3)  1,400  lbs.  AWG  No.  4  Medium 
hard  drawn  triple  braided 
weather  proof  wire  installed; 

(4)  llil  each,  secondary  racks  linn 
material  Co.  No.  13518,  or  equal 
(IT-posltlon)    installed; 

(6)  66  each,  45-foot  poles  ASA 
Class  2.  butt  treated,  Western 
Red  Cedar,  Installed; 

(6)  7  each,  40-fout  poles  ASA  class 
2,  butt  treated.  Western  Red 
cedar; 

(7)  120  each,  i-pln  douglaa  fir  cross 
arms,   Installed; 

(8)  51  each,  8-Inch  4-way  expanding 
anchors  with  %-lnch  galv.  steel 
rod.  Installed ; 

(0)  3,800  lln.  ft  %-ln.  steel  guy 
strand.   Installed. 

(10)  1  each,  37 »4   KVA  transformers 
Installed : 

(11)  8  each,  2.0  KVA  transformers 
Installed ; 

(12)  8  each,  15  KVA  transformers 
Installed; 

(13)  1  each,  10  KVA  transformers 
installed. 

Unit  prices  were: 

(1)  $1.25;  (2)  $0.74;  (3)  $0.82;  (4) 
$8;  (5)  $115;  (6)  $107;  (7)  $14;  (8)  $20; 
(0)  $0.36;  (10)  $403;  (11)  $350;  (12) 
$275;    (13)    $232. 


39^-SE*VERS 


(1)  26.828  l.f.  6-ln.  vlt  clay  pip*; 

(2)  1450  If.  10-lnch  do; 

(31  21.*!  ft  8  In.  capt  iiou  pipe  placod 
under  Foothill  Blvd.  by  boring 
method ; 

(4)  117  If.  10-lnch  do: 

(5)  102  each  brick  manholes; 

(6)  34  each  vitrified   3lay  pipe  riser.s; 

(7)  480  each  6x0- inch   Y  branches. 
Total  bids  submitted  April  8  were: 

(A)  Oakland  Sewer  Constr.  Co..  OaJc- 
iand.   Calif.,  $60,572.00. 

(B)  .Tohn    Pestana,    Oakland,    Calil.. 
$74,906  25. 

(C)  L.  C.  Jensen.  Oakland.  $91,038.75. 
(D»    Manuel    Smith,    Oakland,    Calif.. 

$122,875. 

Unit  prices  were: 


(A) 

(B) 

(C) 

(D> 

(1) $1.78 

$1.89 

$2.25 

$300 

(2) 2.40, 

2.38 

3  45 

3.50 

(3) 120C 

16.00 

20  00 

40.C0 

(4) 1400 

18.00 

20.00 

45  PO 

(.^)  125.00 

134.00 

170.00 

20n.0<) 

^  6  >.„.-.„-..      2C.0O 

?3.00 

30  00 

50.00 

(7)  ..„.....-.        1.50 

1.66 

1.50 

3.00 

Bids  were  taken  under. advisement 

until  April  22. 

LUMBER 
DISTRIBUTORS 

o/     SAN     FRANCISCO,     Ltd. 


I)  O  U  (^'  I  /  S  F  I  I 
'  O  N  D  t  R  O  S  /5  ^  \  U  i 
P  I  D  Vi  O  O  0  C  t  D  A  R 
i  U  M  B  (   P  TIMBERS 
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Owner  Taking    Bids — Du*  April  22, 

3  P.  M. 
Sewers;  Spec  90 
SAN    MATEO    COUi^TY,    Calif.   San 

Francisco  Airport. 
Owner— City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission, 
Room  287  City  Hall,  San  Francisco, 
Calif. 
Plans  by  engineering  department  of 
owner. 

The  work  involves: 
(1)  140  lln.  ft  furnish  and  lay  4-in. 

vitrified  clay  pipe; 
(2>  170  lln.  ft.  furnish  and  lay  6-in. 
vltrlfed  clay  pipe; 

(3)  600  Un.  ft.  furnish  and  lay  8-in. 
vitrified  clay  pipe; 

(4)  300  lln.  ft  lay  6-ln.  vitrified  clay 
pipe  furnished  by  city; 

(5)  200  lin.  ft  lay  8-ln.  vitrified  clay 
pipe  furnished  by  city; 

(6)  600  cu.  yds.  excavation  and  back- 
fill, trenches  and  manhole  pits; 

(7)  100    cu.    yds.    Imported    backfill 
material ; 

(8)2  each  manholes  with  8-ft  inside 

depth ; 
(9)  3     each    manholes    with     inside 
depth   over  3   ft.   and   less   than 
4  ft.  6  in. ; 
(10)  500  sq.  ft.  replace  pavement 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St,  San  Francisco,  Calif.,  upon  de- 
posit of  $10,  refundable. 

4/10/47       '  •     89 

Low  and  Only  Bidder* 
Dralnag*  Ditch;  Spec.  1274  Coot  $2908 
NEAR  RIO  VISTA.  Calif.,  Solano  Co. 

Lower  Hastings  Tract. 
Owner  —  Sacramento    District,   Corp* 

of     Engineers.     War     Department 

Wright  Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 
Includes    48,600    lln.  ft    constructing 

drainage  ditch. 
Low   Bidder— Fisher   Bros.,   Box   478, 

Rio  Vista,   $0.06  per  lln.   ft;   total, 

$2508. 

Other  bids  submitted  April  9  were: 

Herlnger    Bros.,    Rio    Vista,    $0.07; 

total.  $2926. 

Robertson  Bros.  Walnut  Grove, 
$0,075;   total.  $3135. 

H.  Earl   Parker,  Marysvllle,   $0,095; 

total.  $8969. 

C.  C.  Steele.  Sacramento,  $0.10;  to- 
tal,   $4180. 

Louis  Blasottl  *  Son,  Stockton, 
$0.15:  total,  $6270.  .       „      «  ». 

Underground  Construction  Co.,  Oak- 
land. $0,348;  total,  $14,546.40. 

Government  estimate,  $0.12  per  lln. 
ft. ;  total,  $6016. 

1  /'>0/47  •  8P 

LOW  snd  Only  Bidders 
Hlllcrest    Knolls    Sewers 

Cost,  $69,572  •^0 

H>YWARD.  Calif.   Alameda    Co. 
.-)„npr— Oni   l.orna  Sanitary   DlRtrlc: 
I      Jihn    McNenl,    Se«  t.\  .    21845    F(v>t- 

hlll   Blvd  .   Hayward.  C.-.lif 
Enrinopr      -   L.   C«'drlc    Macnbee.    14»» 

Univonity  Ave..  P^alo  Alto,  Calif 
Tyiw   I'idder— Oakl.and   Sewer  Consir. 

Ci  .  SAL'S  Walnut   St.  Oakland,  CmI., 

Work   involves; 


4/10/47  •  J»3 

Lov^    and   Only  Bidders 

Meek  Estate  Orchards  Sewer* 

Cost,  $7,36693 
HAYV.'ARD,  Calif..  Alametla   Co. 
Owner — Oro   Loma   Sanitary-    District 

.Tohn  McNeal,  Secty ,  21846  Poothlll 

Blvd.,  Haywaid,  Calif. 
Engineer  —   L.   Cedric   Macabee,    158 

University  Ave..    Palo  Alto,   Calif. 
Low    Bidder  —   Emanuel    Enos.    19fi0 

101st  Ave.,  Oaitland,  Callt,  $7366.03. 

Work  Irvoives : 
(1>  4459  If.  6-lr..  vltnded  clay  pipe, 
,2)   114   each   6x4 -Inch   Y   branches; 

(3)  11  each   brlok  manholes; 

(4)  3  each  vitrified  clay  i)li>e  «-cwer:. 
Bid.s   submitted  Apil.'S  were: 
Emanel   Enos,  O.ikland.  Calif.,    (1) 

S1.27;   (2)  $1;  (3'  $133;   (4)  $35;  total, 
57366.93. 

Manuel  Perry.  Oakland,  Calif.,  (1* 
S1..13;  (2)  $1.25;  (3)  $150;  (4>  $20: 
total,   $7782.97. 

John   Pe«iana,   Oakland,   Calif.,    (r« 
$1.65:   (2)  $140;  (3»  $118;   (4)  $20;  to 
tal.   $8874  95. 

Ed  Jarvls.  Oakland.  Calif.,  (D  $l.b; 
(2t  $1.25,  (3>  $130  (4)  fSO;  total.  $3,- 
021.85. 

Atlas  Pipe  Co.,  (1)  $168;  (2)  $140; 
(31  $130;    (4)   $S5;  total,  $9185.72. 

McGulre  &  Hosier.  Oakland,  Calif.. 
(1>  $190;  (2i  $2;  (3)  $130;  (4)  $1J; 
toUl,  $10,533.10. 

Oakland  .Sewer  Constr.  Co.,  Oak- 
land. Calif.,  (1>  $2.18;  (2)  $1.50;  <3i 
>17.^;    (4)   $25;  total,  $11,341.62. 

L  C.  Jensen,  Oakiund,  Calif..  <1» 
$2.85.  (2)  $1.50;  (3»  $170,  (4*  $30; 
total,  $14,839.15.  ,       . 

L  W.  Jenson,  Palo  Alto,  Calif.,  (1) 
$3;  (2;  $2  40.  (3)  $270;  (4)  $30;  total. 
516.764. 


on  May  1,  1947,  aa  follow*: 

Imperial  County.  Cal. — Reprvisenta- 
Uve  of  the  district  Office  will  meet 
prospective  bidders  for  th*  propoaed 
project  in  Imperial  County,  Xl-Imp- 
12.  26-Var,  at  SI  Centro  Maintenance 
Statloi:  on  Turs.,  April  22,  1947  ct 
1.00  P.   M. 

Ventjra  County,  Cal. — Representa- 
tive of  thei  District  Office  will  meet 
prospective  bidders  for  the  proposed 
projec*  In  Ventura  County,  Vll-Ven- 
79- A.  at  Railroad  Crossing.  West 
City  Limits  of  Santa  Paula  on  Tuoa- 
day,  April  22,  1947.  at  10:00  A.  M. 

San  Diego  Co.,  Calif. — Representa- 
tive of  the  District  Office  will  meet 
prospective  bidders  for  the  proposed 
project  In  Sian  Diego  Counfy,-  XI-  S. 
D-12-A,  1-AIha,  B,  BCJ,  by  appoint- 
ment with  District  Office. 

Prospective  bidders  are  urgtsd  to 
cooperate  with  the  District  Office 
and  arrange  to  make  their  field  In- 
spection jn  the  al>ove  dates. 

A  representative  will  meet  pros- 
pective bldderH  on  projectt  for  which 
bids  are  to  be  opened  In  Sacrainc'U'u 
on  April  30,   1947,  as  follows: 

Santa  Barbara  Co.,  Calif.— Repiv- 
sentatlve  of  the  District  Office  wiil 
meet  prospective  bidders  for  (ho 
proposed  project  In  Santa  Barbara 
and  San  Luis  Obispo  Counties.  V-S. 
B,  SLO-2-C.  F  on  project  at  south 
end  of  the  Town  of  Nlpomo  tn 
Thursday,  April  24.  194?  at  10.00  A. 
M. 

Fresno  Co.,  Calif. — Representative 
of  the  County  U-iglnccrs  Office  will 
meet  prospective  bidders  for  tho 
proposed  project  In  Fresno  and  Ma- 
dera and  Counties  VI-Fre.  Mad-Sll, 
at  the  bridge  »lte  on  Monday  April 
21,    1947    at    1:00   P.    M. 

Kern  Co.,  Calif.  —  Representative 
of  the  District  Office  will  meet  proH- 
pectlve  bidders  for  tho  proposed  proj- 
ect In  Kern  County,  IX-Ker-58-B.  at 
State  Maintenance  Yard  In  Mojuve 
on  Thureday,  April  10  and  24.  1947  at 
10:00  A.  .M. 

Solano  Co.,  Calif. — Representative 
of  the  District  Office  will  meet  pros- 
pective bidders  for  the  proposieJ 
project  in  Solano  County,  X-Sol-7, 
90-C,  Vac,  at  North  City  Limits  of 
Fairfield  on  Thursday,  April  24.  1947 
at  11:00  A.  M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Office 
and  arrange  to  make  their  field  In- 
spection  on   the  above  dates. 


40— -     STREETS  AND 
HIGHWAYS 
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STATE  OF  CAUFORNIA 
SPECL\L  NOTICES 

S.\CRAMENTO.  Ca!lf.,  Sacramento 
Co.— Slate  Highway  Engineer  G  .T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  for  w^lch 
bids  vlll  be  o-,:ened  In  Sacramento 
on  Apr.  30  and  in  Los  Angeles  on 
May  1: 

II-Sis-3-C  across  Cotton  Cr.  &  un- 
der S    P.   R   R.  p'a""-  '^  *5 

V-S.  B,  SLO-2-C,  F  3.9  miles  to  be 
repaired,  no  plans  available;  (lo- 
cution sheet  in  spt^cial  provisions!. 

VI-Fre,  Mad-Sll  across  San  Joa- 
quin River    and  overflow,  plans,  $1.23 

IX-Ker-58-B  bet.  Muroc  .jct.  A  ftS 
miles  east,  no  plans  available;  (lo- 
cation .sheet  in  special  provisions). 

X-Sol-7.  90-C,  Vac  bet.  Fairfield 
&  S..*",  Ml.  N.  A  City  Street  no  plans 
available  i  location  .<iieei  In  .pecia! 
provisions). 

Vll-L.  A-162-A  Traffic  Signals, 
plans,  $231 

XI-Imp-12,  2eVat  bet.  El  Centro  tt 
Brawlcy.  plans.  $11.38.  masn  diagrnin 
and  cross  sections,  $49.50  total  co«» 
plan.s,  mass  dlogrim  and  cro.<«s  sec- 
$61.28. 

VII-Ven-79-A  bet.  Ellsworth  Bar- 
ranca &  Santa  Paula.  ..o  plans  avail- 
able; (location  sheet  In  special  pro- 
vision.si 

XI-S.  D-12-A,  LMsa.  B.  ECJ  bet 
San  DieRo  and  El  Cajon,  no  plans 
available;  (location  sheet  in  apeclii 
provisions). 

(Prices  show.1  above  Include  sal"'; 
tax). 

Checks  for  '.he  above  should  ho 
made  payable  to  the  Department  ol 
Public  Works,  Division  of  Highways, 
and  .should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans,  spo- 
clflialions,  and  proposal  lorm  must 
be  addressed  to  the  office  of  the 
State  Highway  Engineer.  P.  O.  Box 
1499.  Sacramento.  California. 

Hhi»'    pHnts    yt    pUns    are    sold    a', 
cost  and  are  not  returnable   for   r< 
fund 

A  representative  will  meet  pron- 
pectlve  bidderti  on  ,  rojcct."?  for  whijh 
bids  are  to  he  opened  In  Los  Angel*'*> 
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tow  and  Only   Bldd*r* 

Grading,    Surfacing       Cost,   $8T,?u4.7j 

PLUMAS  and  LASSEN  COS.,  Calif. 
Between  0.3  mile  v/est  and  0.8  mile 
east  of  Plumas-Lassen  county  lino. 

Owner- State  of  C^lfomla,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Bi>gineei^-0.  T.  Mc- 
Coy, Public  Work*  Bldg.,  Sacra- 
m»into,  Calif. 

About  1.1  mlltfs  grading,  surfacing 
with  plant -mix  surfacing  and  ap- 
plying seal  coat  thereto. 

l,ow    Bidder — Predrirkson    Sk    Watsou 
Conftr   Co  ,  973  81i«t  Ave  ,  Oakland, 
Calif.,  |81.tM.7S. 
Work   Involves : 
(1)8  c.y.  remove  concrete; 
(2)  11  acres  clear  and  grubb; 
(8)  23.500  c  y.  rdwy.  exoav.,  Loc.  A; 

(4)  28,000  c.y.  do,   Loc.   B; 

(5)  280  c.y.  struc.  excav.; 

(6)  255,000  sta.   yds.  overhaul; 

(7)  22.025  ^q    \ds.  prepare  subgrade 
Class  B,  Method  No.  2; 

<8)  develop   water   supply   and    fur* 

nlsh   water  equipment; 
<9)  800  M.  gals   apply  water; 

(10)  09  sta.  finish  roadway; 

(11)  24    ton*    liq.    asph.    SC-2.    prime 
coat ; 

(12)  140   tons   pave.   asph.  plant  mix 
surfacing; 

(13k  2.77.'^   tons   min.   agg.    plant   mix 
surfacing; 

(14)  4.500    If.    shaping   and   compact- 
ing plant  mix  dik<*s- 

(15)  3  ton*  ixph.  emul.,  seal  coat; 

(16)  13  ton*  Uq.  asph.,   RORC-&,  seal 
coat ; 


(17)  lac    ton*    fin*    »cre*ninf*,    ■•*' 
coat;  ^  , 

(18)  6  c.y.  Claas  A  portland  c*m«ni 
concrete  etructure*; 

(19)  200  lbs.  bar  i*lnf.  at**!; 
1 20)  14  each   monuments; 

(21)  570  If.  metal  plate  guard  raUlng: 

(22)  55    each    culvert    marker j    and 
guide  posts; 

(23)  240  l.f.  18-ln.  CMP  16  gage; 

(24)  4   each  spillwav  assemblies; 

(25)  92    If    8-ln    CMP  down    drain*, 
16  gage. 

Th*  State  will  furnish  the  steel 
plates  and  all  necessary  metal  parts 
for  use  m  metal  plate  «iiard  railing. 

Total  bids  submitted  April  9  weie: 

(A)  Fredrlckson  St  Watson  Constr. 
Co.,    Oakland.   Calif.,   $81.9a4.75. 

(B)  Piombo  Canst  Co.  San  Francisco 
Calif..  $87,964.50. 

Unit  prices  will  be  given  tomorrov.. 

i/10/47  •     <^ 

Ljow  and  Only  Bidder* 

ReMirfaolng  Co*t  $7*,*»w 

MARIN  COUNTY,  Calif.  B*tw*«i  San 
Rafael  and  Waldo. 

Owner— SUte  of  California,  Diviaion 
of  Highways,  Public  Work*  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Work*  Bldg.,  Sacra- 
mento, Calif. 

About  2.2  miles  net  length  resurfac- 
ing with  asphalt  concrete  and  con- 
struct shoulder*  with  cru*h*r  run 
has*  and  seal  coat 

Low  Bidder^— Lee  J.  Immel,  Box  178, 
San  Pablo,  Calif,  $74,603. 
The  work  Involve*: 

(1)  1430  lln,  ft  remove  existing  raised 
bar*; 

(2)  8750  tons  cru«h*r  run  ba*e; 

»3)  19  ton*  liquid  asphalt  SC-1  pnm* 

(4)  86  tons  asphaltio  emuUlon  paint 

binder  and  seal  coat; 
<8)  211  tons  screenings  seal  coat; 

(6)  8135  tons  asphaltlc  concrete  l*v*I- 
ing  course ; 

(7)  4576  tons  asphaltlc  concrete,  typ* 
A,  surface  counai 

(8)  426  lln.  ft.  raised  bars. 

Total  bids  submitted  April  9  wer*: 

(A)  Lee  J.  Immel.  $74,603. 

(B)  Brown   Ely  Co.,  Kl  Cerrito,  $76.- 
277.25. 

(C)  E.  A.  Forde,  San  Anselmo,  $79,- 

168. 

(D)  A.  G.  Ralsch  Co.,  San  Francisco, 
$82,982.75 

(D)  Charles    L.     Harney,     Inc.,     San 
Francisco,   $84,671.50. 
Unit  prices  were : 


USED    TIMBER 

2M),0(X)   ft.    7   x    8   —    30   ft. 

Bridge  Tie* 
290,000   ft.   7    X    17    —    30   ft. 
Bridg*  Stringers 
90,000  ft.    12  X   12  —   30  ft 
100,000  tin.  ft  Piling 

Other  Misc.  Siftt 

Joseph  D.  Balllnger  &  Co. 

1905  Cypress  Street 
Oakland.  Calif. 
TWinoaks  6177 


We  $pecialiie  in 
repairing  all  maket  of 

TRANSITS.  LEVELS. 
■INOCULARS 

and  other  optical  instrument* 

25  yeari  experience 

All  Work  Gusr*nte«l 

for  12  Months 

SURVEYOR'S 
REPAIR    SHOP 

408  COLUMBUS  AVENUE 

SAN     FRANCISCO 

DOuglas  54)9 


SIE  FTHiciwggR'MC-^o-^ 


CONTIACTOIt 

SAN  FRANCISCO 
VAIoRcIa  500S 

LINE 
CONSTRUCTION 


EARTH 
BORING 


SH\NG[  f  S 


SH4KES 


367     BAYSHORE 

BOULEVARD 
Phone  ATwcfcr  8  174 


National  Expansion  Joint  Co. 

MoR«facf«r*r  mad  DMrlbwfmr 
PillR  lOARD  — FELT-SIDED  ASPHALT  AND 
REDWOOD   EXPANSION   JOINT   PILLIRS 

Dhtrlbafor 

MARVBL-KOTE— Co«cr*t«  C«ri*«  Cew^aad 

SIALZ — tipoRsiaii  Joint  S«allii«  C*iiip«"«4 

CeMp/i*s  wl**  P*d«ral  Sp«cl«eatieR»  SS-P-334 

FOR     CONCRETE     CONSTRUCTION 

333  S«v*iifli  Str««4         UB4*Hiifl  7172         Saa  Praaclsce  3.  Cdlf. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  00. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7313 


J 
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DAILY    PACIFIC    BUILDER 
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THURSDAY,  APRIL  10,  1947 


(1  )...».. 
<»). — 
(t) — 

(4). 

(fi)^..„.. 

(0) 

(7) 

(8) 


(A)  (B)  (C)  (D)  (B) 

I  .12  I  .20  I  .SO  I  .13  f  .10 

3.60  aOO  S.00  S.CO  SJO 

29.00  24.00  26.00  22.00  3S.0O 

28.00  30.00  27.00  28.00  28.00 

0.00  3.0O  4.20  iJOO  6w00 

4.80  4.80  0.00  0.S0  0.80 

5.20  0.80  0.40  5.8S  6wlO 

1.00  .80  1.00  1.10  1.00 


4/10/47  •     40 

Low  and  Only  Bidders 

Surfaclno  Ce«t  f84,12t.78 

YOLO  COUNTY,  CaUf.  Between  1% 
milea  north  of  Sol&no  County  line 
and  Woodland  and  between  S% 
miles  north  of  Woodland  tuxd  1  mile 
■outh  of  KnlghtB  Landing. 

Owner— State  of  California,  Divlalon 
of  Highways,  Public  Work*  Bldg., 
Sacramento,  Calif. 

State  Highway  Snglneer— O.  T.  Mo- 
Coy,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Net  length  of  about  8.2  miles  repair- 
ing with  plant  mix  surfacing  and 
seal  coat. 

Low   Bidder  —  McGillivray  Construc- 
tion    Co.,     Box     873,     Sacramento, 
Calif.,  $84,128.75. 
The  work  involves: 

Location  No.  1 

(1)  4775  cu.  yds.  Imported  borrow; 

(2)  develop  water   supply  and  fur- 
nish water  equipment; 

(3)  210  M  gallons  apply  water; 

(4)  2000  tons  crusher  run  base;' 
(0)  5  tons  liquid  asphalt  SC-2  prime 

coat ; 

(6)  46  tons  sand  prime  coat; 

(7)  6   tons  asphaltie   emulsion   seal 
coat; 

(8)  48  tons  screenings  seal  coat; 
(»)  10  tons  asphalt  paint  binder; 

(10)  0400  tons   plant   mix   surfacing; 

'  Location  No.  2 

(11)  5300  cu.  yds.  imported  borrow; 

(12)  develop   water   supply   and   fur- 
nish water  equipment; 

(13)  160  M  gallons  apply  water; 

(14)  14  tons  asphalt  paint  binder; 

(15)  10,200  tons  plant  mix  surfacing. 
Total  bids  submitted  April  9  were: 

(A)  McOillivray      Construction      Co., 
Sacramento,   184,128.70. 

(B)  Sheldon   Oil   Co.,  Sulsun,   182,600. 

(C)  A.   Teichert  ft  Son,   Sacramento, 
$06,152. 

(D)  Fredrlckson     Bros.,     Emreyville, 
898,697. 

(E)  Frederickson    &    Kasler,    Sacra- 
mento,  8114,953. 

(F)  Falrey-Hammond,  Inc.,  and  R,  A. 
Parish,  San  Francisco,  1117,008.20. 

Unit    prices    will    be   published    to- 
morrow. 


(18) 

(18) 

(17) 

(18) 

(1») 

(20) 


1.00  1.10  S.88      LOO        M 

•3S  M  .1^       .235      .54 

17.00  17.80  17.84    2S.0O    28.80 

.80  .77  .884    LOO        .87 

.88  .68  .776      .76        .46 

.31  .01  .806      .06        48 


40 


4/9/47 

Low  and  Only  Bidders 

Planting  and  Sprinkling  System 

Cost  808«182.M 

SAN    DIEGO,    Calif.,   San   Diego    Co 

lietw^en    A  St.  end  0.4   mile   south 


4/8/47  40 

Low  and  Only  Bidders  (Unit  Prioss) 
Melville  Ave.  Improvement;  No.  46-2 
PALO  ALTO,  Calif.,  Santa  Clara  Co. 
Owner-City  of  Pklo  Alto,  Dept  of 
Public  Works.  City  Hall,  Palo  Alto, 

City    Engineer   —   Fabian    8.    Miller, 

City  Hall,  Palo  Alto,  Calif. 
Low  Bidder— Verne  D.  Freeman,  848 

Portola  Ave.,  Palo  Alto,  Calif.,  887,- 

319.80. 

Woric   Involves : 

(1)  409,370  »q.  ft  excavaUon,  grad- 
ing, and  subgrade,  for  road- 
ways, curbs,  gutters,  and  drive- 
ways including  removal  of  con- 
crete curb  and  sidewalk  where 
required;   complete 

(2)  828,771  »q.  ft  6-inch  crusher  run 
base    In    place    complete; 

(3)  816,649  sq.  ft  2-inch  asphaltie 
concrete  surfacing  In  place  com- 
plete : 

(4)  14,286  sq.  ft  3-lnch  asphaltie 
concrete  surfacing  In  place  com- 
plete ; 

(8)  400  sq.  ft  6-inch  P.C.C.  pave- 
ment in  place,  complete; 

(6)  38  lin.  ft.  Type  "A"  7.inch  P.C.C. 
curb  in  place  complete; 

(7)  480  sq.  ft  7-mch  P.C.C.  gutter 
at  existing  curb  returns  in  place 
complete ; 

(8)  64  !ln.  ft  Type  "A"  (2«4-ft) 
P.C.C.  curb  and  gutter  in  place 
complete: 

(9)  14,491  lin.  ft  Type  "A"  (3-ft.) 
P.C.C.  curb  and  gutter  in  place 
complete; 

(10)  1,910  lin.  ft  Type  "A''  iS%-tt) 
P.C.C.  curb  and  gutter  in  place 
complete ; 

(11)  2,177  lin.  ft  Type  "B"  (3-ft) 
P.C.C.  curb  and  gutter  in  place 
complete ; 

(12)  1,538  lin.  ft  Type  "B"  (3«/i-ft) 
P.C.C.  curb  and  gutter  in  place 
complete ; 

(13)  20,390  sq.  ft  4-inch  P.C.C.  side- 
walk, sidewalk  comers  and  cor- 
ner aprons  including  excava- 
tion, grading  and  subgraning  for 
same,  in  place,  complete; 

(14)  2,925   sq.    ft.    4-inch    P.C.C.    side- 
walk,   sidewalk    corners    and    comer 

aprons  with  3  inch  crusher  run 
base  including  excavation,  grad- 
ing and  subgrading  for  same, 
in  place,  complete ; 
(10)  6,044  sq.  ft  P.C.C.  driveway  ap- 
rons in  place  comolete; 

(16)  29  each.  4-inch  V.C.  sanitary 
sewer  laterals,  in  place  com- 
plete ; 

(17)  31  each,  %-lnch  wrapped  seam- 
less steel  pipe  %n.H  eervlce  lat- 
erals In  place,  complete; 


ment  and  dispose  of  samsr 
(9)  87    lin.    ft    reinforced    concrsts 
pipe  culvert; 
(10)  2  each  catchbasins. 
Tota'   bids  submitted  April  7  weie: 

(A )  Peter    Sorenaen,    Redwood    City, 
Calif,   88,882.40. 

(B)  Frank  W.  Smith,  San  Mateo,  Cal. 
$10,244.75. 

(C)  M.  1^ fiber,  Par  Francisco.  Calif., 
111,160.62. 

(D)  Gabriel   Constr.   Co,   San   Fran- 
cisco, Calif.,  $11,512.65. 

^E)    T.    M.    Blomquist,    Menlo    Park, 
Calif.,  $11,531.65, 


Unit 

prices 

were 

(A) 

(B) 

(C) 

(D) 

(E) 

(1).. 

$.03 

$.08 

$054 

$.07 

$.065 

(2).. 

.mc 

.12 

139 

.18 

.10 

(3).. 

1.25 

1.38 

1554 

1.25 

1.36 

(4).. 

1.25 

1..10 

i.eoo 

1.25 

1.30 

(5i.. 

.25 

.28 

.28 

.30 

.23 

(6).. 

.36 

.52 

.355 

.40 

.60 

(7>.. 

.20 

f.0 

.50 

.30 

40 

(8).. 

.08 

.10 

.25 

.10 

.'JG 

(9).. 

4.00 

3.25 

A.-^O 

5.10 

7.75 

10)..   125  00  125.00  200.00  200.00 

175.00 

of    Mission  Valley  Road 
^^r^r^"^^*®  °'   Callfomla,  Division  1  (ig)  36"'each.''"Tlnch"" copper     tube 

of   Highways.   Public  Work.s   Bid-.  water  service  laterals.   In   place. 

.Sacramento,  CaUf.  I  completA 

®*i**w.!^'*^!l)'*?'  Engr— G    T.   McCov.       ToUl  bids  submitted  April  7  were: 

Public    AVorks    CIdg.,    Sacrament j.    (A)  Veme    D.    Freeman,    Palo  Alto, 

*u     Icr        <.  .  Calif..   $97,319.60. 

About    SB    iriles    planting    and    fur- 

'nishing  and  installing  a  sprinklinf, 

systrm. 

Bids  were  opened  in  the  State  Bid 2. 
Los  Anpolc."!,  Calif. 
Low    Bidder— Henry  C.  Soto  and  Co.. 

11.^4  W  14th  St,  San  Fedro.  Calif. 

$59.1fe.e8. 

Work  ?nvolves: 

(1)  03,000  aq.  yds.  cultivating  areas 
to  be  planted : 

(2)  10  tons  commercial   fertiliser; 

(3)  50  tons  straw; 

(4)  140  each  p'.ants  No.  1  and  No.  S; 
(5>  36  each  plants.  No  2; 

(6)  3Jj8    eech    pln,nts    Nos.    3    to    7. 
inclusive: 

(7)  70  each,  plants  No.  9  and  No.  10; 

(8)  1.809   each   plants    No.    11   to   17, 
Inclusive; 

(9)  222.200    each     ilaf-ts    No.    18; 
(10>  44,400  each  planto  No.  19; 
(II)  142.500  each   placing  plants   No. 

20; 
(12>  11,10(»  each  place  plants  No.  21  : 

(13)  4.400   esoh    plants   No    22; 

(14)  OO.StfO  each  plant?  No.  23; 
(10)  404   each,   plants   Nos.   24  to   28 

Inclusive; 

(16)  47.361  sq.  y4s.  grass; 

(17)  160  each   control  assemblies; 

(18)  650  lin.  ft  IVk  inch  noule  line; 

(19)  17.250  liti.  ft  1  Inch  nossle  line, 

(20)  12.800  lin.  ft  \  mch  noule  line. 
The     state     will     fumish     certain 

plants  for  use  In  the  work. 
Total  bids  April  3  were: 

(A)  Henry  C.  Soto  A  Co.,  $00,162.88. 

(B)  Jannock      Nurseries.      Altadena, 
$68,683.40. 

(C)  Milton     T.     Sessions,     Inc.,     San 
Diego.  $71,232.20. 

(D)  Leonard  Coates   Nurseries,   Inc., 
San  Jose.  $73,632.82. 

(E)  Walter   Anderson    Nursery,    San 
Diego,  $112,748.31. 

Unit    bids   were: 

(A)       (B)       (C)       (DT       (E) 
(1) $.068     $.10    $.045    $.010      $.261 
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Contract  Awarded  — ■.■,.  - 

Highway  Cost,  8275,000 

LANDER  COUNTY,  Nevada.  From 
\  mile  east  of  Battle  Mountain  to  a 
point  9.3  miles  east  of  Battle  Moun- 
tain, Route  1,  See.  A-2. 
Owner— State  of  Nevada,  Department 
of  Highways,  Heroes'  Memorial 
Bldg.,  Carson  City,  Nev. 

State  Highway  Engineer— Robert  A. 
Allen,  Carson  City,  Nev. 

Includes  8.622  miles  state  highway 
system.  The  work  to  be  completed 
within  180  working  days  from  date 
of  award. 

Contractor— Dodge  Construction,  Inc., 
Fallon.  Nev.' 

Total  bids  submitted  April  7  were: 
Dodge  Construction  Co.,  Inc.,  $270,- 

000. 
W.    W.    Clyde   &    Co.,    Springfield, 

Utah.  $270,481.41. 
V.  C.  Mendenhall,  SpringvlUe,  Utah, 

$280,047.85. 

Silver  State  Construction  Co.,  Fal- 
lon, Nev.,  $299,533.76. 


RECORDED 
NOTICES 


Hayes  Et .  owner.  James  and  Ellen 
Anthony,  prem;  contractor,  Amer- 
ican Terrazzo  Cj. 

PARTITION,  plumbing  and  apt.  $1,- 
700:  15  C'lrdova  St;  owner.  P  Co- 
lonna,  prem. 

BLDG.  1-story  Irarne.  $6000;  148  Lex- 
ington St-  owner,  Ii\-Gnk  E  Beale. 
741    Valencia    St 

ALTER  bldg.  $15,000.  Van  Ness  and 
Geary;  owner,  Van  Etta  Motora, 
c/o  entr;  contractor.  F  J"  Early, 
Jr,  Inc ;  architect,  Blanchard  and 
Meyer,  389  Pine  St. 

RAISE  bldg,  $...;  321  Hickory,  owner 
F  E  Ccnnell.  275  Diamond. 

CEMENT  walkway,  iron  fence,  etc, 
$800;  3510  24th  St;  owner,  E  G 
Rockstock,  premises ;  contractor, 
American  Terrazzo  Co. 

BLDG,  l-stor>-  frame,  $7700;  East 
Bowdoin  198  S  Silllman ;  <%\ner,  A 
Zorobai.  650  Vermont  St;  contrac- 
tor, David  Barton. 

DWELLINGS,  nine  1 -.story  fr,  .?9000 
each;  N  Sloal  Blvd  50.  75.  100,  125, 
150.  175,  200,  225  and  250  W  37th 
Ave;  owner,  Giis  Moeller  &  Sons. 
6260  Ge.iry  Blvd;  contractor,  Anie- 
sen  Constr  Co;  architect,  C  O 
Clausen. 


Lants. 
DWELLING,  3-room.  35950;  3580  10th 

Ave;  owner  and  buUdor,  Danlol  B 

Ix>omis,  3001  32nd  Ave. 
DWELLING,     4- room.     $0OOf;      rear 

415  14th  St;  owner.  J  C  Matranga; 

contractor.     Holdener    Constr    Cc, 

2606    R    St 
DWELLINGS,     three    5- room,     8*»00 

each;  4902.  4826,  4832  Brand  Way; 

owner  and  builder,  F  H   Betz,  819 

4th  Ave. 
REMODEL  dwelling,  $6000;  021  27th 

Street ;    owner   and    builder,    Mabic 

Woemer,  3010  12th  Ave. 


BERKELEY 


OAKLAND 


BUILDING  PERMITS 

Applications 


SAN   FRANCI&CO 


(B) 

Leo   F. 

Piazza,  San  Jose, 

Calif., 

$110,642.42. 

(C) 

Chas.  L. 

Hamey, 

San  Francisco, 

Calif.,  $116,903. 

(D) 

L.   C.    Smith.   San 
$124,193.09. 

Mateo, 

CaUf., 

Unit  prico 

were: 

(A) 

(B) 

(C) 

(D) 

(1). 

..    $  .03 

$  .080 

$  .030 

8  .&4 

(2). 

.07 

.06 

.09 

.06 

(3). 

.06 

.062 

.06 

.08 

(4) 

.12 

.12 

.18 

.110 

(0). 

.40 

.87 

.44 

.42 

(6). 

..      2.40 

1.22 

8.00 

1.10 

(7) 

.40 

.37 

.44 

.420 

(8). 

..      1.40 

1.60 

1.60 

1.80 

(9). 

.      1.40 

1.71 

1.00 

1.90 

(10). 

2.10 

2.48 

2.40 

2.90 

(11) 

...      1.40 

1.80 

LOO 

1.80 

(12) 

...      1.40 

1.08 

LOO 

2.00 

(18). 

.28 

.26 

.28 

.20 

(14). 

.20 

.20 

.38 

.30 

(18). 

.83 

.87 

.86 

.88 

(16). 

30.00 

48.00 

31.00 

37.00 

(17). 

...    20.00 

34.00 

36.00 

44.00 

(18). 

...    30.00 

54.00 

41.00 

02.00 

40 
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Low  and  Only  Bidders 
Parking    Faciiitlea  Cost,   $6,382.45 

REDWOOD  CITY.  Calif...  San  Mateo 

County.  California  Square. 
Owner — City  of  Redwood  City,  Ralph 
S.  Dodge,  city  clerk.  City  Hall,  Red- 
wood City,  Calif. 
City    Engr— Cecil    L.    Longron.    City 

Hall,  Redwood  City,  Calif. 
I.,ow  Bidder — Prter  Sorer.sen,  927  Ar- 
guello    St,     Redwood    City.    Call!.. 
$8,382  45. 
The  work  Involves: 

(1)  24.200  sq  ft  subgrade; 

(2)  24.250  sq.   ft    0-ln.   crusher  run 
base  with  armor  coat  pavement; 

(3)  1000   lin.   ft   concrete   curb   and 
gutter  (street  area) ; 

(4)  880    lin    .ft    concrete  curb    and 
gutter  (parking  area) ; 

(2)  .  !  78.00  110.00  118.76    90.00    90.00  i    ^'^^  ^^^  ■<!•   '*•   **'"•   concrete   side- 


(3) 80.00    80.00    49.27 


(4).. 

(8). 

(6» 

(7).. 

(8).. 

(•).. 
(10). 
(11).. 
(12).. 
(IS).. 
(14).. 


7.50 

80.00 

.70 

4.20 
.75 
.00 
.07 
.08 
.08 
.07 
.04 


3.00      &41 

30.00    30.80 

1.00      3.21 


20.00    62.00 
1.00       1.46 


3.00 
.80 
.04 
.06 
.035 
.035 
.10 
.035 


70.00 
1.50 
7.12  8.00 
2.0614  1.00 

.041       .07 

.117 

.0264 

.028 

0749 

.062 


.12 
.02 
.03 
.13 
.08 


18.00 
.90 
8.00 
.90 
.11 
.14 
.07 
.07 
.14 
.07 


DWELLING.  1-story  frame.  $400'j; 
S  S.in  Bruno  350  W  Brcemaii  Lane; 
o\vner  and  builder.  Ed  Roetmont. 
176  Duboce   Ave. 

ALTER  store.  $16,000;  6245  3rd  St; 
owner.  Mr  and  Mrs  Ramos,  prem : 
contractor.  Baraottl  A  Bemardint. 
1173   Ho  Ulster  Ave 

ALTER  store.  $1500;  448  Cortlano ; 
owner.  M  Mazzcnlcini.  282  Bwlng 
Terrace ;  contractor.  More.si  &  De- 
Lucchi.  1763  Lombaid  St. 

DWELLINGS,  "K  1 -story  frame,  S6(^o 
.-urh :  W  13rd  Ave  250,  275  and  300 
S  Judali  St;  ow.-.cr,  Gus  Moeller  & 
Son^,  &;:60  Gea:*5':  contractor.  Arne- 
sen   Ooustr  Co.    1700  <8th   Ave. 

ENCLOSURE  (or  hot  water  tank, 
$5000;  l.-^  Bryant  St;  owner.  Rain- 
ier Brewing  Co.  picm;  eontiact  not 
At 

ALTER  adult  school  and  meeting 
halls,  $15,000;  240  Golden  Gate  Ave; 
owner  and  contractor.  Callfor.Ui\ 
Labor  Sclool.  Inc.  216  Market  St 

ALTER  restaurant  .$3000;  33  Nc^v 
Montgomery  St;  owner.  Capitol 
Inv  Co.  1  Powell  St;  contractor. 
Acme  Carpenter  &  Cabinet  Co.  72 
Commercial  St. 

ALTER  wareh  lusf ,  fl200;  NE  Cnr 
Quint  and  Cucter,  owner.  Otto 
Kramer.  530  Alabama ;  ontraelor. 
James  HJul.  128  Ru.ss  St 

.\LTER  theatoi.  J950;  36%  Balboa; 
owner.  I  Ixsvln,  c/c  cntr;  contrac- 
tor. Cha.s  O  Jones,  4fl  Zoe  St. 

ALTER  office.  $000;  115  22nd  Ave; 
owner.  H  Appel.  .'5617  Geary  Blvd- 
contractor.  B  S  Maclntvre.  Oakland 

ALTER  coffees  shop,  $950;  094  Guer- 
rero jyt :  owner.  Wull  r  Terrv.  pr^m 
contractor.  Chas  O  Jones.  49  Zoe. 

ALTER  uphohtery  shop.  $10(K);  28'Jil 
San  Bruno  Ave.  owner.  John  Or- 
taga.  118  Broderick  St;  contractor. 
R  C  Smith,  101  Randall  St 


DWELLING,  l-.story  3-room.  $7630; 
9241  Golf  Links  Road;  owner  and 
hutlder,    Jos    Cordoza,    premises. 

ALTER  dwelling.  $500;  2104  E  15th 
St;  owner  and  cotractor.  William 
Brown,  premises. 

DWELLING,  l-story  l2-room  4-fam- 
ily.  .fl3.500:  1218-24  West  St;  owner 
and  builder.  M  J  Steffansen.  13oO 
Webster  St 

BLDG.  1- story  frame.  $15,000;  2.% 
MacArthur  Blvd  West;  owner,  D 
M  Glass;  contra  .•tor.  E  J  Preethv, 
1432  Keamey  St,  El  Cerrito;  arch- 
itect, D  B  Kirby.  409  15th  St. 

DUPLEX,  l-.storv  8-room,  *8160,  ga- 
rage. $360;  8809-11  Hillside  St. 
owner  and  builder.  Harry  Krdl 
3466  Oak   KnoM   Blvfl. 

SHED,  l-.story.  J.*^ .  17c9  11th  St; 
owner,  Elnora  Gilbert,  contractor, 
J  A  Dupree,  1616  13th  St. 

ALTER,  $15r.O;  1694  13th  St;  owner, 
Mary  Scott,  prem ;  contractor,  Joe 
A  Dupree.  1616  13lh  St 

GARAGE,  $J00:  2S21  Midvalc  Ave; 
owner,  H  C  Carley.  prem;  contrac- 
tor, Frank  Corso.  8653  Termal 

REPAIRS.  .^5(X;;  5115  Manila  Av.;; 
owner  and  contractor.  G  McCorkle'. 
.Ml 7  Manila  ave. 

.^L'lTER  and  repairs,  $."500;  G508  Bu- 
ena  Ventura  Avenue;  owner.  R  V/ 
Havens,  prem ;  contractor.  Orvia 
K  Zimmerman,  5840  Fresno  Ave, 
Richmond. 


ALTERATIONS,  $2000;  1200  4th  St^ 
owner,  Amot  &  Co,  Inc,  201  Nevin, 
Richmond ;  builder,  Shapiro  &  Sage, 
Inc.  6221  Panama  Ave,  Richmond. 

ALTERATIONS,  $600;  1787  Solano; 
owner,  M  J  Fairfield,  257  Dorland, 
San  Francisco;  builder,  J  A  Par- 
cella,  1551   Santa  Clara,  Richmond. 

GARAGE,  $700;  29  Fairlawn;  owner, 
Richard  May,  premises;  builder. 
Christian  A  Wilson,  0227  Manila 
Ave,  Oakland. 


HILLSBOROUGH 


ALTER  RESIDENCE,  $3000;  610 
Bremer  Dr ;  owner,  S  J  Levey ;  con- 
tractor, Wm  Arviclc 

SWIMMING  POOL,  $1000;  2077  For- 
est View ;  owner  and  builder,  H 
Schick. 

ALTER  ItESIDENCE,  $2000;  861 
Culebra  Rd;  owner,  Henry  S  Par- 
sons, premises;  builder,  C  H  Bis- 
sett  Building  Co. 

TENNIS  COURT,  $1700;  1720  Flora- 
bunda  Ave;  owner,  Burlingams 
County  Club,  premises;  builder,  E 
W  Latimer.  \ 


SANTA   CLARA  COUNTY 


SHED.  $1000;  382  Race  St  San  Jose; 
owner    and    builder,   J    H    Rodda, 

Dr6ITliS68 

DWELLING.  $7000;  Ralrway  Dr,  Los 
Altos ;  owner  and  builder,  L  Under- 
down. 

DWELLING.  $6000 ;  Ester  Ave,  Camp- 
bell ;  owner  and  builder,  F  M  Little, 
Route  2,  Box  1930,  Campbell. 

DWELLING,  $4000;  Cunningham  and 
Swift;  owner  and  builder,  B  Wig- 
gins, Route  5,  Box  64,  San  Jose. 

DWELLING.  $7500;  Oakhurst  north 
of  Payne  Wr,  Mt  View ;  owner  and 
builder,  H  Heffelflnger. 

AUTO  COURT  (3-unlt),  $6000;  Mt 
View-Alvlso  and  El  Camlno;  owner 
and  builder,  A  Peterson  Auto  Court, 
Route  3,  Box  720.  Mt  View. 

DWELLING,  $7000;  Eater  Ave.  Camp- 
bell;  owner  and  builder,  R  H  An- 
derson. Route  1,  Box  448,  San  Jose. 

DWELLING,     $700;     Machado     Lans 

near  Fleming;   owner  and    builder, 

FOUNDATION.  $400;  1728  V  St  •  own-       ^os«P*»  ^  Hanson,  601  S  6th  St,  San 

W  ,fa7r.s"'J^  ^'^r=    """''''■•   *^°"    DWELLING.    $3000;.Judah   8t    Ag- 


SACRAMENTO 


Granted 

BUILDING  PERMITS 


DWELLING  (7-room),  $9500;  1723 
7th  Ave;  owner  and  builder,  Thos 
W   Clark.    Bureau   of   Reclamation. 

DWELLING  (6-room).  $5830;  5017  U 
St;  owne  rand  builder.  R  Living- 
ston. 5030  U  St. 

REPAIR  BUILDING.  $3990  230  J 
St ;  owner,  G  Blanchi,  prem ;  build- 
er. Charles  Vanlna.  2022  Capitol 
Ave. 

DWELLING  (5-room).  $5625;  1023 
Christopher  Way;  owner  and  build- 
er. Chester  E  King,  3316  3rd  Ave. 

BUILDING.  $8000;  3720  Stockton 
Blvd ;  owner  and  builder.  G  W  Liv- 
ingston, premises. 

GARAGE,  $750;  2326  32nd  St;  owner 
and  builder.  E  L  Casselman,  prem. 

ADD  TO  DWELLING.  $500;  701  8rd 
Ave;  owner  and  builder.  R  B  Pem- 
berton,  premises. 

BUILDING  (temporary  office).  $600; 
808  R  St;  owner  and  builder.  Bu- 
reau  of  Reclamation. 

REMODEL  STORE.  $500;  2515  Broad- 
way; owner.  J  G  Frawleya,  prem; 
builder.  M  F  Terra,  2319  9th  St 

DWELLTNG.S.  five  5-room.  $7000  ea  • 
5207.  5528.  5534.  5529.  5323  C  SItreet .' 
owner  and  builder.  Lpez  Brothers, 
1511  19th  Street 

ADDN  to  dwelling.  $500;  724  7th  St.; 
ov.ner   and    builder.   V   Boat  right 

ENCLOSE  patio.  $400;  3991  Colonial 
Ave;  owner.  Dr  Jas  Conklli. .  eon- 
tractor.   R  J  Conklln.   2510  P  St 

OFFICE  bldg.  $1500;  2440  Sutterville 
Road ;     owner    and     builder.     L     G 


new ;  owner  and  builder,  R  A  Coop- 
er, premises. 

DWELLING,  $8000;  Paco  cuid  Sylvia,' 
owner  and  builder,  H  Trenchiro. 

DWELLING,  $7000;  Lot  10,  Rldgely 
Dr;  owner  and  builder,  John  Den 
Beeman,  760  S  11th  St,  San  Josa 

DWELLING.  $3500;  Radro  St;  owner 
and  builder,  M  M  Miller,  960  Coe  St 
San  Jose. 

DWELLING.  $2000;  Wyondotte  off 
Middlefield ;  owner  and  builder,  K 
Whalen,  P  O  Box  443,  Mt  View. 

DWELLING.  $3000;  Loupe  Ave;  own- 
er and  builder,  R  H  Jones.  Route  8, 
Box  452AA,  San  Jose. 

ADDITION.    $1000;    Wedgewood    and 


DOORS 

$6.50  and  Up 

Wkefosol*  6  Rstflif 

CASING  -  BASE 

JAMB  STOCK 

MOULDINGS 

NICOLL   &   CO. 

1212    19th  Street 

OAKLANfD 

TWinoaks  5045 

H   Block  Wetf  of  Adelioa 


SAN    FRANCISCO 


FOR    SALE 

TIMBERS,  wallboarda,  plombing 
pipe,  millwork,  and  oth«r  bvild- 
tnfr  maforinls.  SALE  PRICES. 
Large  storks  of  "hard  to  g«t" 

items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAlenda  4f77 


walk ; 

(6)  V80  sq.   ft.  6-ln.  concrete  drive- 
way; 

(7)  1076  Un.  ft  remove  existing  con- 
crete curb  and  dispose  of  same; 

(8)  2101  sq.  ft  remove  existing  pavs-   NEW    TERKAZZO    Steps.    $530;    676 


APRIL  9,  1947 


FOR     SALE 

Compressors  -  Pumps 
PneomaUc  Tools 
Rock  DriUs 

.  .  .  Cofnp/ef«  K%niQ\  Service  .  .  . 

THE  RIX  COMPANY  *  INC. 

582  SIXTH  STRIET  UNd«rlilll  S02A 


Hurry!   Gef  Orders  in  now  for 

IT  HEATERS 


ILG 


STEAM  — HOT  WATER 

We  have  all  types— horizontal, 
vertical,  low-ceiling— in  a  wide 
range  of  sizes  and  capacities. 

VlkriCAL  UHITS  IN  LOCAL  STOCK 

DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
«r    HEATING    COMPANY 

2001  PERALTA 

OAKLAND  7 

TWinoekt  4066 


1126  HOWARD 

SAN  FRANCISCO  J 

MArUt  7SI5 


Mullberry  Dr;  owner  and  builder, 
H  H  Browning.  Route  1,  Box  797, 
Wedgewood  Ave. 

DWULUNG.  $7000;  Lot  12,  El  Solyo 
Tract;  owner,  G  Withrow,  390  N 
0th  St,  San  Jose ;  builder,  C  J  Bu- 
sack,  013  L«land,  San  Jose. 

WAREHOUSE,  $2000;  Monterey 
Highway  south  of  Morgan  Hill. 

FRESNO 


AL.TBR  STORE.  $2C.000;  959  Ful- 
ton- owner.  J  C  Penny  Co;  build- 
er Baker  Ice  Machines  Co. 

DWELLING  AND  GARAGE.  $10,000; 
014  W.  Brown :  owner,  Roberto  Ro. 
villa  Jr. 

DWELLING,  $S000;  325  Woodrow; 
owner,  Joe  Frame;  builder,  Julius 
M  Olson. 

DWELLING  and  GARAGE,  $7000; 
2403  Michigan;  owner,  Frank  I 
Roberson. 

DWELLING  AND  GARAGE,  $6000; 
146  W  Garland;  owner,  Howard 
l^ow. 

DWEIXJNG,  $1600;  2310  Bardell; 
owner,  Frank  Ferguson. 

DWELLING,  $1200;  3606  Madison; 
owner,  R  W  Key. 

ADD  TO  STORE.  $1000;  1344  Van 
Ness;    owner,    Dutch    Boy   Paint. 

ADD  TO  DWELLING,  $1000;  628 
Thome;   owner,  Corry  H   Frith. 


ALTER  roof.  $4600;  200  39th  Avenue- 
owner.  Community  Hospital;  cor- 
tnctor,  Peninstila  Hoof  A  Tile  Co. 

DWELLING.  $11,000;  2605  Ensenada, 
owner.  P  J  Diarick;  contractor,  B 
Wiklancher. 

DWEMJNG,  S16.'X)0;  538  Maple  St; 
owner,  E  S  DilMox;  contractor.  J 
Henry  Delaney. 

DWELLING.  $14,000  523  Maple  St, 
owner  and  builder,  J  Henry  De- 
laney. 

•3ARAGE.  $500;  531  2fith  Avenur ; 
owner  and  builder.  Earl  Hoffman. 

DWELLING.  $11,000;  931  Rosewood: 
owner.  Elvin  Savlch;  contractor, 
Begfjtrom    St    Savish. 

DWELLING.  $JS.C00-  221  N  Hum- 
boldt: owner.  T  W  Chlnn ;  c.n- 
tmctor.  Tri  City  BIdrs. 


SACRAMENTO  COUNTY 


SAN   MATEO 


DWELLING,  $3500;  024  Harrow  Ave; 

owner,    American    Homes ;    builder, 

Willian-s  &  Burrows. 
DWELLINGS  2.  $7,000  ea;   811   Sun- 

nybrea,   1413  Aberdeen  Dr;   owner, 

American  Homes ;  builder,  Williani.s 

6  Burrows. 

DWELLINGS,  7.  $8000  each;  636. 
678  679.  071  Amesbury ;  666.  674,  678 
Harrow  Avenue;  owner,  American 
Homes;  builder.  Williams  &  Bur- 
rows. 

DWELLINGS.  16.  $8500  each;  630. 
656,  670.  6S2  Harrow  Ave;  711.  719. 
810  Sunnybrea;  1301.  1305,  1405 
Aberdeen  Drive;  635.  667,  674.  675. 
682,  683  Ameabi'ry :  owner,  Ameri- 
can Homes ;  builder,  Wiliiams  and 
Burrows. 

DVVTELLINGS,  4,  $8*300  each;  1514 
Lorraine:  1527.  1531.  1535  York; 
owner.  Newhrluge  Park  Realty; 
contractor    Belle  Haven   Realty. 

DWE.'^.LINGS,  14.  $7000  each;  1520, 
1624,  1528  1532.  1530.  1640  Lorraine; 
1523.    1519.    1515.    1511.    1539    York; 

7  Ottowa',  12.  IS  Norfolk;  owner, 
Newbridge  Park  Realty .  builder. 
Belle   Haven    Rcaltv 

DWELLINGS,    19.    $7(00    each;    4    N 

Quebec;  22  Norfolk;  1510  Lorraine; 

11,  15  Ottowa:  1729,  1703.  1712,  1716 

1720.  1724.   1728   York;    8,    12,    16.   2>>. 

24,  28,  32  Rochester;   owner.   New 

bridge    Park    Realty    Co;     builder. 

Belle  Haven  Realty  Co. 
DWELLING,    $7500;    1031    Bayshore ; 

owner   and    builder,    Amaudo    an*! 

Harris. 
ALTER  store,  $900;  1614  El  Camlno; 

owner   and   contractor.    R   F  Hark- 

Infon. 
GARAGE  $500;  1614  E!  Camino  Real: 

o>vn«;r  end  builder.  R  F  Harkinscn. 
ALTER   dwelling.   $800;   29   Madiscn . 

owner.    Q    Periat ;    contractor,    Ar- 
thur Brothers. 
REPAIR  dwelling,   $1000;   2325  Pali.n 

Ave:     jwner   and    contractor.    Peto 

Peterson. 
REPAIR   dwelling,   $1300;    101    South 

Fremont ;     owner.     J"    S    Gardetto ; 

c(*rttractor,   American   Constr  Co. 
REPAIR  dwelling.  $1500;  20  N   Fre- 
mont; cwner,  James  Jameson;  con- 
tractor, American  Constr  Co. 
ALTS  Rofflce.   $ ;   3.50   Bayshore; 

owners.   Link.  Stock   A   Link;   con- 

t'^ctor.   Williams  A   Burrows. 
OREENHOU.SE.    ?3250;    112    Bell    St. 

owner  and  builder.  Aniy  Bencover. 
DWELLING,   $6450;  947  S  Idaho  St; 

owner.  Mrg   A  R  Klmper;  contrac- 
tor.  Allied   Bldg  Co. 
ICE  Vending  plant.  .S1500;  231   Sixth 

Ave:  owner  and  builder.  Penin.suia 

Ice  Co. 
DWELLING.  $16,000;  740  Parrot  Ave; 

owner  and   btillder.  R  S  White. 
DWELLING.   $14,000;   5612  Capanton 

Way :  owner.   Mrs  F  B  Lsngevich : 

contractor.  H  T  Hoelsher 
DWELLING,    $3000.    garage.    $600;    1 

9    H'jmboldt ;    owner    and    builder. 

Qjack  Quan   Fat 
OARAGE.  $800.  1521  Cypress;  owner 

and   builder.  Richey 
DWELLING,    ^9000;    767    28th    Ave; 

t.wner   and   bnlldor.   L   Pervlno. 
SHED.  temp.  $1000;   40  3lst   Ave  trf 

El   Camino ;    owner  and   builder,   I) 

Bohannon 
DWELLING.  $8000;  3041  Del  Monte; 

owner  and   builoer,   A   Novadeen. 
DWELLING.    $7500;    666    Borel    Ave: 

owner.  J  Davies;  contractor.  R  H 

Hansen. 
'iARAGE.   JIOOO;    666  Borel   Avenue: 

•  iivnor,   J    TDavley;   contractor,   R   H 

Haniien. 
.\LTER     home.     $3000;     112     SeviUt  : 

owner,    Arthur    Smith ;    contractor. 

Baira<(    &    Nichols    Bklrs. 


DWELLINGS  (4%-  to  6-room)  (126), 
$7900  each ;  Lots  1  to  128,  excluding 
Lots  17  and  18,  Fruitridge  Manor; 
owner  and  builder,  Jansen  Con- 
struction Co,  Inc,  192S  Stockton 
Blvd. 

ADD  TO  DWELLING,  $1200;  Lots  20 
and  21,  New  Glendale;  owner  and 
buildsii_  ,4^R  Morrison,  3891  26th 
Ave. 

DWELLINGS  (5-room)  (3),  $4000 
each;  Lot  41,  Oak  Ridge  Tract; 
owner  and  builder,  Eugene  Pratt, 
Route  2,  Box  2375,  Del  Palo  Heights. 

DUPLEX,  $3000;  Lot  564,  Carlton 
Tract;  owners  and  builders,  Cort- 
land Lannlng  and  Theodore  Linton, 
3616  16th  Ave. 

DWELLING  (0-room),  $8000;  Lot  3, 
builder.  Joseph  Sargls,  Route  9, 
Box  3048. 

DWELLING  (4-room).  $3000;  Lin- 
coln St,  Carmlchael  Colony;  owner 
and  builder.  Wm  A  Sparling,  Route 
7,  Box  3926. 

DWELLING  (6-room).  $1500;  Lot  3, 
Richmand  Subdivision ;  owner  and 
builder,  Alfred  Von  Behren,  Route 
4,  Box  230. 

DWELLING  (6-room),  $5000;  Lot  190, 
Carmichael  Colony;  owner  and 
builder.  Royce  E  Davis,  Route  6, 
Box  8077A. 

DWELLING  (3-room),  $1000;  Lot  161, 
Colonial  Acres ;  owner  and  builder, 
Mrs  Arthur  Deerlng,  8239  Mont- 
gomery Way. 

DWELLING  (2-room),  $2000;  Lot  800, 
Citrus  Heights;  owner  and  builder, 
Keith  Dennis,  Route  1,  Box  150, 
Folsum. 

DWELLING  (4-room),  $2000;  Lot  10, 
Orangevale  Colony;  owner  and 
builder.  George  L  Carver,  Route  1, 
Box  207F,  Folsom. 

DAVELLING  (6-room),  $4000;  Lot  833, 
Carlton  Tract;  owner  and  builder, 
L  A  Peterson,  2430  V  St. 


Completion  Notices 


ALAMEDA  COUNTY 

Recorded  Accepted 

April  9.  1947— Ptn  Lot  2.  Block  239, 
Map  Town  of  Newark.  Clarence 
G  and  Clarence  Payton  to  whom 
it  may  concern Jiprll  8,  1947 

April  9,  1947—2004  and  2006  92nd 
Ave.  Oakland.  George  A  and  May 

Wilkinson  to  Lewis  Orr 

April    1,    1947 

April  9,  1947— Lot  9,  Block  G,  Map 
Toler  Heights.  Oakland.  Warren 
B  Bohrer  to  whom  it  may  con- 
cern  April  4,    1947 

April  8,  1947— Lots  27  and  28,  Map 
Orchard  Tract.  Oakland.  Marjorie 
J  Steffcnsen  to  Owens  Sc  Hamil- 
ton  March  7,  1947 

April  9.  1947— Ptn  Lot  6.  Map  Sub- 
division Kellersberger's  Plot  72, 
Oakland.  William  MorgensMi  to 
whom  it  may  concern.  April  4,  1947 

April  9.  1947—2015  6th  St,  Berkeley. 
Berkeley  Welfare  Society  to  whom 
it  may  concern April  0,  1947 

April  7.  1947—1104  07th  Ave,  Oak- 
land. Jack  Glezendanner  to  Doty 
A  Lockwood March  27,  1947 

April  8.  1947— Lot  4.  Block  G.  Tract 
708.  Eden  Township.  Alameda  Co. 
Stanley  M  Davis  to  whom  it  may 
concern April  4,  1947 

April  8,  1947— Lot  10.  Block  G.  Tract 
708.  Eden  Township,  Alameda  Co. 
Stanley  M  Davis  to  whom  It  may 
concern March  81,  1947 

April  8.  1947— Lot  14  and  ptn  Lot  10, 
Map  Fruitvale  Cottage  Home 
Tract.  Oakland.  Carl  and  Alice 
Van  Valkenburgh  to  Charles  R 
Orr    March  18,  1947 

April  8.  1947— «825-8827  E  14th  St, 
Oakland.  D  M  Moore  to  whom  It 
may  concern April  7,  1947 

SAN    FRANCISCO 

Hfroni'd  Accepted 

April  7.  1947— W  42nd  AVE  300.  325 

350  S   Balhoa;    SE   43rtl   Ave   225. 

2.'M),   325  and  3.W  S   Balboa,    M   J 

King,   Inc  to   whom   it   may  con 

•cerji April  7.  1947 


April  7.  1947— flOO  LOS  PALMOS 
Dr  Katherine  B  Kronholm  to  A 
R   Anderson April  4.   1947 

April  9.  1947—421  WALNUT  ST. 
Ernest  P  Penlnow  fc  Clau»  Grotn 
April   6.    1947 


Liens  Filed 


ALAMEDA  COUNTY 

Recorded  Amount 

April  8,  1947  —  8074  Williams  St, 
Castro  Valley,  Hayward.  Philip 
Feuersteln    vs    Donald    and    Mrs 

Donald  Aldridge $325.00 

April  9,  1947— Ptn  Lot  80,  Tract  626; 
ptn  Lot  31,  Block  18,  Map  Block 
18,  Curts  Tract.  Berkeley.  Ma- 
relco,  Inc,  vs  Adamj  Construction 
Co,  C  H  and  Shirley  Adam8..$362.80 

SAN    FRANCISCO 


Recorded  Amount 

,    1947—275    FOURTH    Street 

Beaumont  Furnace  &  Sheet  Mti 
Works  vs  Annie  Hospodarsky  & 

Coast  Bldg  Co $1,100 

1S47— W    GUERRERO     ST 

129  W  19th  St.  Bode  Gravel  Co 
vs  Helen  K  Criiisc.  W  R  and  B 
V  Wood  $039.64 


Release  of  Liens 


ALAMEDA  COUNTY 


Recorded                                       Amount 
April    9,    1947— Paramount  Electric 
Co  to  Rose  Mason 


Non-Responsibility 


ALAMEDA  COUNTY 


April  8.  1947— Ptn  Lots  57  and  08, 
Map  College  Tract,  Berkeley.  Mel- 
vin  G  and  Emma  B  Jef frees  as  to 
improvements  on  property. 

April  7,  1947—2222  Grove  St.  Oak- 
land. Pierre  A  and  Sadl  B  Fon- 
taine and  Barbara  M  Fontaine  as 
to  improvements  on  property. 

April  8,  1947— NW  cor  Hawthorne 
St  and  Broadway,  Oakland.  W  A 
Connell  as  to  Improvements  on 
property. 


SAN    FRANCISCO 


April  7.  1947— W  DIVJSADERO  St 
2fi7  S  Sacnimento.  Dana  C  Poul- 
sen  as  to  Improvements  on  prop- 
erty     


Building  Contracts 


ALAMEDA  COUNTY 

Northwest  comer  90th  Ave.  and  Holly 
St.,  Oakland,  Calif. 

Construction  of  two-story  and  base- 
ment addition  to  rear  of  existing 
building. 

Owner- Pacific  Telephone  A  Tele- 
graph Co. 

Contractor  —  Stolte.  Inc.,  8451  San 
Leandro  Blvd,  Oakland,  Calif. 

Recorded— April  8,  1947. 

Payn>ents: 
On  completion  plus  costs.  $16.000  00 
35  days  after  completion 

plus  costs  16.000.00 

TOTAL  $470,000.00 

Bond— $470,000. 

Surety— Pacific  Indemnity  Co. 

Limit — 280  calendar  days. 


Plumbing  Permits 


OAKLAND 


19S1  By  wood:  owner.  W  Sargent; 
plumber.  J  A  Faxio;  14  fixtures;  3 
gas  openings;  20  water  connectlon.s 

951  50th  St;  owner.  Boniti ;  plumh- 
er.  J  A  Faxio;  2  (ixtiires;  1  gaj  op- 
ening:   3    water    connections. 

7200  Oiral;  owner.  Father  Galvan ; 
plumber.  F  Smith ;  1  fixture. 

2500  Foothill:  owner.  Dick  Clean- 
ers :  owner.  B  Eaton ;  2  gas  openings. 

758  Rosemoiit ;  owner,  Tavich ; 
plumber,  R  Bonnettl,  1  fixture;  2 
water  connections. 

15001  Aculanes :  owner.  Nelson ; 
plumber,  R  Bonnettl;  7  fixtures;  7 
water   connections. 

1340  E  St;  owner,  L  Foss;  plumb- 
er, C  Carlson:  1  fixture;  2  water 
connections 

4715  Reinhardt:  owner,  D  Hag- 
erty;  plumber,  J  McKeever;  9  fix- 
tures; 3  gas  openings:  11  water  con- 
nections. 

4073  Fruitvale  Ave;  owner.  J 
Stunph;  plumber,  T  Donaldson;  24 
water  connections. 

8800-11  Hillside;  owner.  H  KroU; 
plumber,  J  Fmxel;  10  fixtures;  6  gas 
openings:  20  water  connections. 

4630  Fair  Ave;  owner.  A  Farmer; 
plumber,  V  Aiken;  3  fixtures;  6  wa- 
ter   connections. 

0723  Colton  Blvd:  owner.  C  John- 
son; plumber.  Durant,  0  fixtures;  8 
gas  openings;  9  water  connections. 

3256  E  14th  St;  owner.  Portuguese 
Hall;   plumber,  Durant;  2  fixtures. 

3321  Telegraph;  owner.  Capitol 
Cleaners;  plumber,  Durant;  2  fix- 
tures. 

1625  15th  St;  owner,  F  Lowe; 
plumber.  F  Gottstien ;  3  fixtures;  0 
water  connections 

477  14th  St ;  owner,  Gensler  Lee  Co ; 
plumber,  H  Taylor;  2  fixtures;  2 
water    connections. 

860  43rd  St ;  owner.  Jones ;  plumber, 
J*  A  Rankin ;   1  fixture. 

5706  Grisbom;  owner,  J  Grill; 
pluniber.  Geo  Welnholz;  11  fixtures: 
U  Kas  openings;  20  water  connections. 

3231  Linden  St:  owner,  M  Gre- 
vich:  plumber,  H  Jenson ;  3  fixtures; 
2  gas  openings;  10  water  connec- 
tlon.s. 

2861  Vallaclto;  owner,  Glenn  Pot- 
ter; plumber,  Glenn  Potter;  2  gas 
outlets. 

3444  Calandria;  owner.  Freeman; 
plumber.  H  Sogn ;  1  fixture;  2  water 
connections. 

1580  90th  Ave;  owner,  Vlntcent; 
plumber.  Wm  Sousa;  1  fixture;  2 
water  connections. 

8921  B  St :  owner,  Freltas ;  plumber, 
Durant;  2  fixture.^;  3  gas  outlets;  8 
water  connections. 

2542  MacArthur;  owner,  A  Nelson; 
plumber.  F  Plainer;  1  fixture;  2  wa- 
ter connections. 

5508  Vicente  St ;  owner,  N  Ehrans ; 
plumber.  F  Plainer;  3  fixtures. 

4034  Grove  St;  owner,  Kavanaugh; 
plumber,  J  Rankin;  4  fixtures;  7  wa- 
ter connections. 

10029  Burr  St;  owner,  B  V  Ness; 
plumber,  Wm  Christy;  6  fixtures;  8 
gas  outlets;  11  water  connections. 

10035  Burr  St ;  owner,  E  Van  N9»m ; 
plumber,  Wm  Christy;  0  fixtures;  8 
gas  outlets:  11  water  connections. 

10041  Burr  St ;  owner.  E  Van  Ness ; 
plumber,  Wm  Christy;  6  fixtures;  8 
gas  outlets:   11   water  connections. 


BERKELEY 


contractor.  G  H  Armr»rong;  10  out- 
lets:  10  plugs;   10  switches. 

4765  2235  Chestnut:   owner.   ; 

contractor.  G  H  Armstrong:  altera- 
tlona 

4766  2002  Quesada;  owner,  Maryji 
Grooery ;  contractor.  Ace  Elec  Con  - 
tractor;  10  oi^tlets;  3  branch  circuits; 
8   plugs;    motors;    4   switches, 

4707       950  23th  St;   owner,  Calde- 

ron    A    Peoples;    contractor ; 

4  outlets:  2  branch  circuits;  4  plugs; 
motors :  4  switches ,  overhead  ser- 
vice. 

4768  2097  Mission ;  owner,  Clute 
Piano;  contractor,  Cimino  Elec  Co: 
10  outlets;   alterations;    6  plugs. 

4769  Rear  of  Olcn  Park  Play- 
grounds— Boswcrth  A  O'ShaugheneH- 
sy  Blvds;  owner,  M  J  Treacy;  con- 
tractor, MacCabc  Elec  Co ;  temporary 
service.  M 

4770  1138  Harrison:  owner.  Pre- 
cision Control  Co;  contractor,  Mac- 
Cabe  Elec  Co;  motors;  overhead 
service. 

4771  2027  Army  St;  owner,  Oe<» 
Hansen ;  contractor.  MacCabe  Elec 
Co;  special  equipment. 

4772  220  Chicago  Way;   owner.    .... 

;    contractor,   Kennedy   Elec   Co; 

37     outlets;     6     plugs;     3     switches, 
change   service. 

4773  99  Delano  St:   owner ; 

contractor.    Kennedy    Elec    Co;    mo- 
tors;   transformers. 

4774  2059  22nd  Ave:  owner,  Burke 
Constr  Co;  contractor,  Adams  Elec 
rJo;     temporary    saw*;. 

47770  Oakdale  A  Bameveld  Area; 
6  Bid,  lA;  owner.  Apparel  City;  cor.- 
t rector.  Centnl  Bclc  Co;  motors; 
unit  heaters. 

4776  422  Fell  5t ;  owner,  Murer; 
contractor.  Edison  Elec  Co;  outlets; 
alterations;  I  branch  circuits;  1j 
plugs;  IC  switches;  overhead  Ser- 
vice;   bell    transformer 

4777  420  Fell  St;  owner,  Murer; 
contractor,  Edison  Elec  Co;  2  out- 
lets; alterations:  4  branch  ciicuits; 
3  plugs :  P  switches. 

4778  Oakdalo  A  Barne\eld  Aro.\, 
2;  Bldg  2:  owner.  Opponnelmer;  con- 
tractor.  Central  Elec  Co ;  14  plugs ; 
feeders. 

4779  844  Market:  owner.  Baker 
Shoe  Co;  contractor,  FVic  Elevator  A 
Equip   Co;    motors;    4    buttons. 

4780  90    Fell,    801     Bush;    A    280 
California;     owner,     various     bldgs ; 
contractor.  Pacific  Elevator  A  E^uti 
Co:modemlxe  elevators,  buttons  and 
locka 

4783  161©  Irving:  owner.  J  Frled- 
.-nan ;  contractor.  American  Bier 
Const  Co;   ^^gt\  circuit. 

4784  269  Onor\doga ;  owner  and 
contractor,  A  J  Feirera,  mitors : 
service. 

4780  SE  cor  Sunrise  A  Sawyer: 
owner.  Thorinson ;  contractoi ,  Arc 
Elec    Co:    temporary    saws. 

478C  3440  Pierce;  owner.  L  Del- 
win:  cor^tractor,  Fred  D  Wilson; 
meter  loop. 

4787  88  Oerrehcj^i  Way;  owner. 
New  Mission  Heating;  contractor. 
J  K  Herzog  Elec  Co;  motors;  fur- 
nace. 

4788  69*?  Golden  Gate;  owner.  Va- 
laris  &  Valarls ;  contractor.  Cen- 
tury Elec. 


1632  Alcatraz;  owner,  Nlsh;  dealer, 
E  P  Hull ;  denul  chair. 

930  Dwlght;  owner,  Kawneer  Co; 
dealer.  Al  Ferreria;  8  water  closets; 
6  wash  basins;  2  drains;  2  showers. 

2811  Acton;   owner  and   dealer,    8t 

Elm  Carlisle;  water  closet;  wash 
basin ;  bath  tub. 

2118  Haste;  owner ;  dealer, 

Scott  Co;   drain. 


4201  Broadway ;  owner.  E  Tobey ; 
plumber,  R  A  Roeber;  7  fixtures:  « 
water    connections. 


Electrical  Permits 


SAN    FRANCISCO 


4764      835    Hyde;    owner.    WINon ; 


HIGHWAY 
EARTH    BORING 

MACHINE 
Rtnt  •  L«os«  •  CoRtroct 

Maiiiag  &  Whitaker 

Electrical  Contractors 

375  9tli  Sf.  -  Son  Fronclsco  3 
HEmlock  614t 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

e 

Call  TWinoaks  6206 
L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAQRC  COAST 

219  PACIFIC  iUILDINO  OAKLAND.  CALIF. 


V.  E.  MESSIER  -  M.  E 

CONSULTING  ENGINEER 
CANNERY  WASTE  DISPOSAL  SYSTEMS 


CANNERY  OUTFALL  TO  STILLS 

OR 

UNIT  PARTS 


Smrvlf  Hlgkf* 
Pulty  Prof •€  fed. 
Porffof  Unlf 
Pofoiift. 


OAKLAND 

Aflas  Pacific  ■■Il4ia« 

1121   47fli  STRUT 

Olympic  72It 


SAN  FRANCISCO 

fMMc  Mill  ft  MiM  lelldlav 

124  POLSOM  STRirr 

SUttar  4ft0 
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4789  W  Bide  of  2«th  Ave.  225  ft 
N  of  Lawton;  owner,  Heg]in  A  Nicl- 
een;  contractor,  Richmonud  Elec  Co; 
overhead   service;    temporary   saws. 

4790  1881  17th  Ave;  owner.  Tem- 
pletun;  contractor,  Richmond  Elec; 
19  outlets;  4  branch  circuits;  20 
pluKs;  IC  Hwitches;  overhead  ser- 
vice. 

4791  1045  Noriega  St;  owner,  E  J 
Lehman;  contractcr,  Dowd-Seld  Eelc 
Co ;   temporary  saws. 

4782-83  1516  Lombard  A  432  Guer- 
rero; owners,  various;  contractor. 
Dowd-SeJd  IDlec  Co;  underground 
■•rvlce. 

4794-4796  30  84  38  Clay  St :  owner. 
Nliintlc  Corp;  contractor.  Dowd- 
8eld   Elec   Co;    relocate    meter. 

4797  145  MontRorneiy;  owner,  Puul 
Oohn;  contractor,  Dowd-Seld  Eloc 
Co;  18  outlets;  8  plugs;   10  switches. 

4798  1945  Noriega-  owner,  E  J 
Lehm&n;  contractor.  Dowd-Seld  Elec 
Co ;  12  outlets ;  16  plugs ;  12  switchep ; 
service. 

4799  2053  Dlvlsadero;  owner,  Mrs 
A  Stanhman ;  contractor,  Liberty 
Elec  Co ;  10  plugs. 

4800  223  Orizaba;  owner,  Calif 
Constr  Co;  contj&ctor,  Adams  Elec 
Co :  10  outlets ;  4  branch  circuits ;  10 
plugs;  10  switches;  4  overhead  and 
cable  Fervlces;   4  transformers. 

4801-48G8  various  on  4eth  Ave; 
owner,  Lindsay ;  contractor,  Adams 
Elec  Co;  13  outlets;  15  plugs;  13 
switches;  overhead  and  cable  ser- 
vice; 1  tran.sformer. 

4809  Sloat  Blvd  N  aide  150  ft  W  of 
o7th  Ave;  owner,  Arnesan ;  contrac- 
tor, Centurj'  Elec  Const  Co;  tem- 
porary saws. 

4810  NE  corner  20th  bet.  Harrison 
&  Alabama;  owner.  Regal  Amber; 
contractor.  Manning  &  Whitaker; 
temporary    power  permit. 

4811  1438    Sutter;     owner,    Wong 


Laundry ;  contractor.  P  A  J  Blec  Co : 
6  outlets;  1  plug;  2  switches;  ner- 
\ice. 

4812  1434  Sutter:  owner,  Sprtnger; 
contractor,  P  4  J  Blao  Co;  8  out- 
lets; 3  plugs;  2  switches;  service. 

iSlS  1436  Sutter;  owner,  Nor- 
mandie  Cleaners;  contractor,  P  &  .? 
Elec  Co;  0  outlets;  4  plugs;  1 
switch ;    sen  Ice. 

4814  2511  Irving;  owner,  AUbrlte 
Cleaners;  contractor,  P  &  J  Elec  Co: 
3  plugs;  1  Jiwllch ;  service;  fumac* 
transformers. 

4815  1440    Sutter;     owner 

contractor,  P  &  J  Elec  Co;  under- 
ground service. 

481©  2200   Kllmore;    owner.    ; 

contractor.  Frank  7  Goodman :  4  out- 
lets; 3  piugp;  2  switches;  overhead 
service. 

4817  400  10th  St;  owner,  Service 
Station ;  contractor.  Prank  F  Good- 
man; 2  outlets:  1  switch. 

4818  J688  Post  St;  owner.  Rex 
Re:*hcr;  contractor,  Neon  Mainten- 
ance  Corp;   sign. 

4819  484  Geary  Blvd  ;  owner ; 

contractor.  Neon  Maintenance  Corp; 
sign. 

4820  340  Judah;  owner.  L  Mul- 
han;  contractor.  Neon  Maintenance, 
sign. 

4821  240  Pacific;  owner,  Norwalk 
Oil:  contractor.  Neon  Maintenance 
Corp ;    sign. 

4822  W  side  27th  Ave;  75  ft  N  of 
Taraval;  owner,  Vuklcwlch;  contrac- 
tor, Edison   Elec   Const  Co;    service. 

4823  SW  cor  Clement  St  &  9th 
Avts;  owner,  Capitol  Co;  contractor, 
Geo  P  Brayer;  2  outlets;  9  branch 
circuits ;    underground    service. 

4824  286  12th  St;  owner  and  con- 
tractor; Geo  F  Brayer;  23  outlets; 
8  plugv;  13  switches;  overhead  ser- 
vice 


4S2P  2078  23rd  Ave;  owner,  Burke 
Conatr  Co;  contractor.  Adams  Elec: 
10  outlets;  4  branch  circuits;  14 
plugs;  11  switches;  overhead  and 
cable  service;  1  transformer. 

4826-4830  various  42nd  Ave  lo- 
cations; owner,  Superior  BIdg  Co; 
contractcr,  Adams  Elec  Co;  10  out- 
lets; 14  plugs;  11  switches;  overhead 
cable    service:     1     transformer. 

4831  443  42nd   Ave;   owner,   ; 

contractor.    Malm   &    Welter;    2    out- 
loU;  4  plugs;  2  swltchea 

4832  1264  McAllister;  owner,  Scott- 
contractor.  Malm  &  Welter;  5  out- 
lets; 5  plugs. 

4833  345   O'Parrell ;    owner : 

oontractor.    Malm    A   Welter;    1    out- 
let; 4  plugs;   1   switch. 

4834  334  Mason;  owner,  R  W  Bran- 
don; contractpr.  Neon  Sign  Service 
Co 

4835  834  Dlvlsadero;  owner.  Deasy 
4-  Coyna  Glass  Co;  contractor,  Elec- 
tric   Prod    Co;    sign. 

4836  835  Market;  owner.  The  Em- 
porium ;  contractor,  Elec  Prod  Corp ; 
sign. 

4837  440  Geary;  owner,  Hotel 
.Somerton ;  oontrictor,  Efec  Prod 
Corp ;    sign. 

4838  3200  24th    St;    owner,    ; 

contractor.  Star  Elec  Co;  1  pin  ball 
machine. 

4839  1727  Church;  owner,  Moret ; 
contractor.     Star    Elec     Co; 


1—    MISCELLANEOUS 


Are  you  interested  la  well-trained, 
qualified      menT       SUPERINTEND- 
ENTS, ARCHITECTS,  ENGINBBRS. 
DRAFTSMEN.    SURVEYORS.  E8TI 
MATORS,     SALES     ENGINEERS. 
CONSTRUCTION      ACCOUNTANTS 
TIMEKEEPERS,    OFPICB   HBHJ*. 
For  further  information  call 
E.   STEVENS,   GArfleld   1617 
Technical  Position*  Agency 


MEN   AVAILABLE: 
ENCINESRS,    C.E..    M.E..    and    E.B 
SUPERINTENDENTS,    COMM.    and 
INDUSTRIAL    GRADE;     CARPEN- 
TER Pupts.,  WORKING  FOREMEN, 
ESTIMATORS,     ARCHITECTS, 
DRAFTSMEN,  ARCH.  STRUCT,  and 
MECHL.,      SURVEYORS,     INSTRU- 
:^ENTMEN,    RODMEN,    ACCOUNT- 
ANTS. TIMEKEEPERS.  SALES  EN- 
niNKERS.     A    complete     library     nf 
capable  men   to   choose  from. 
Call 
HUNRY  HELBIG  or 
RALPH  OLSEN 
YUkon  6-G579 
TMs  AGENCY  is  designed  for  the 
Building  Industry 

(tf: 

Bookkeeping  stRVidE 

All  taxes,  p.-^yrollc  lor  business 
firms,  contractors  and  individuals. 
No  account  too  large  oi  too  small 
SEabrlght  4462.  (tf) 

SF-ECIKICATIONS.  expertly  typca 
or  mimeographed.    Rm.  608—593  Mar- 
ket St      Phone  PRospect  7872. 
_    _  (4/14> 

HELP  WAIfTED 

EXCELLENT  OPFX3RTUNITY  for 
two  Salosmen.  Knowledge  and  ex- 
perience in  bulldlnp:  materials  neces- 
sary. See  W.  H.  Edwards,  5:80  to 
9  p  m..  riOS  E  12lh  St..  Oakland  6, 
Calif.  (4/14) 


STANDARDIZED 
BUILDINGS 

12  standard  sized  buildings  for  im- 
mediate delivery  In  e'ther  timber  or 
steel  structure.  Clear  spans  from  40 
to  160  ft.  Lengths  from  40  to  600  fl. 
Also  standardized  roofs  of  timber  or 
pteel  for  erection  on  masonry  walls. 
American  Standardized  BIdg.  Corp. 
332  S.  Mlchlgar.  Ave..  Chicago  4,  III. 
__^ WabashlTOS 

mas  5  ton  AUtdcAi^^tnjck,  cat. 
end  chassis.  Butane  powered,  3-speed 
Brown-Llpe  with  5-tipeed  transmis- 
sion. Double  reduction  real  ax'c. 
Vacuum  power  brakes.  Phone  &*in 
Itafael  479C (4/16> 


CONSTRUCTION  SUPT.  or  FORE- 
MAN ;  experienced  with  concrete  and 
steel.  Call  AShberry  5181—600  Uni- 
versity Ave  ,  Berkeley.  (4/lo> 


FOR  RENT 


LUMBER  HANDLINO  BQUIP- 
MKNT :  CARRIBHS,  8TAC^R6, 
TRUCKS.  Pacific  Carrtera.  Oaklaiid 
KB  4-16B1. 

TRANSITS.  117  iwr  month;  LEV- 
BLS  $\i  per  month.  Daniel  McFar- 
land,  624  Second  Ave.  Phone  BAy- 
view  7804.  (if) 


FOR  SALE 

LUMBER,  SOIL  PIPE,  SHEET 
ROCK:  FIR.  all  sizes,  specifletf 
lengths-  PINE,  boards  kiln 
Hried;  TIMBER,  any  length  and 
dimension:  MILL  WORK,  rail 
txe».  millwork:  DOORS,  SASH. 
SHINGLES.  MOULDING; Wood 
Lath,  Metal  Lath,  Rock  Latb. 
Nails,  Plaster  Board,  Plywood, 

Oak  and  Pine  Flooring 

Carload  Lots 

AMOciated 

General  Contractors'  Senric* 

1161  Sutter  St..  San  Francisco  9 

PRo^p4>ct  4500  or  2800 


FOR  SALE 


AVAILABLE  POR  IMMXDIATE 
DELIVERY,  a  limited  quanUtv  of 
26  -  gauge  corrugated  ALUl^NUlf 
ftHfUCTS.  standard  dimensloD.  Phons 
Mr.  Crandall.  SUtter  8264.  (tf) 


FLOORING,  kiln  dried  oak.  good 
quality,  carefully  milled,  5/lflx2-ln., 
90  cents  square  foot ;  immediate  de- 
livery. BErkeley  2(IB2-R  or  THom- 
wall  1-QtM.  (4/14) 


FOR  SALE 

1,828  sheets  3S  half  hard  aluminum 

■032  ga.,   32x82  inches 
3,783  sheets  3S  half  hard  aluminum 

.032  g&..  34%x89^  inches 

AVAILABLE  FOR  IMMEDIATE 

DELIVERY 

Price  Open 

JAS.  GRAHAM  MFO.  COMPANY 

Newark,  Calif. 

Telephone  Newark  2111 

4/16/47 

bOv5R5     

1^-in    Flush   Panel   Interior; 

Hi-ln    Flush   Panel  Exterior. 

Available   in    various    hlzes. 

PLY-WEL  INDUSTRIES 

48C5  Tidewater  Ave..  Oakland  1,  Cal. 

Phone  KEIIogg  4-1651 

(4/15; 

Corrugated  ALUMINUM  SHEETS. 
1»  gauge,  036-ln.  4»Hx»6-ln.  Alum- 
inum Products  Co.,  8245  18th  Stree^ 
Phone  UNderhlU  2166  or  SUtter  8700. 
JAKOBR  CON-^RHrfc  MUtEPf, 
Model  14  EL,  pneu.  tired,  with  «iUlp 
loader  and  water  tank,  as  Is.  $1500 
AUSTIN  WESTERN  TANDEM 
ROLLER.  8-10  ton  converted,  over 
hauled  and  rolls  retired,  as  Is  $1200 
J.  HENRY  HARRIS.  2657  Nlr.th  St.! 
Berkeley ;   phone   THomwall   7168. 


PLYWOOD 

All  sixes,  plain  or  resin  sealed  ply- 
wood available  In  anv  quantity,  in- 
cluding truck  and  trailer  lots.  State 
amount  and  write  for  prices 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   Frultridge   Road 

Phone  Sacramento  6-6479 
P.  O.  Box  S49     -     Sacramento,  Calif 
, (tf) 

ITfeEP  T>66hii  and  5A5H   ijix.  5x?- 

ft.  X  2-ln.  Oak  Veneer  Finish,  glazed 
with  12  8xl3-in.  lights;  Cabinet  Doors 
plywood  and  pining  board  panel,  1-ft 
11-in.  X  6-ft.  3-in.  x  1-  in.  Dalm.i 
.Sash  with  hardware,  3-ft.  0-in.  x  2-ft. 
B-in.  x  %-in.;  Six  lights.  Call  Greon- 
fleld,  San  Anselmo  2014.  (4/l2. 

PLASTERERS  ATTENTION 

We  have  three  WILL-MIX  plaster 
mixers  PRICED  FOR  QUICK  SALK. 
West'.-rn  Maolilnery  Co..  760  Folsom 
St.,   .San    Frat.clsco;   EXbrook   41'»7. 

( ./14  ■■ 

NOBI^  PORTABLE  CONCRETE 
BATCHING  PLANT,  used  one  day. 
Fully  automatic.  For  particulars 
phone  PRospect  9750,  Extension  28. 

(4/16 • 


out- 
lets ;  1  plug ;  3  ibwltchea 

4840  136  Laidley;  owner,  Ricettl; 
contractor.   Star  Elec  Co. 

4841  Civic  Auditorium,  Civic  Cen- 
ter; owner,  San  Francisco-  contrac- 
tor C  J  Hulzmuelier;  symphon  / 
lighting. 

4842-4843  various  locations  ana 
owners;  contractor,  C  J  Holzmueller; 
shooting   pictures. 

4844-4845  459-61  26th  Ave;  4924-26 
Anz  a:  owner,  Pac  Coast  Constr; 
contractor.  Strcm  &  Smith  ;  2.1  on?  - 
lets;   28   plugs;   20  switches. 

4846  102O  Lombard;  owner,  C  I. 
Arquest ;  contractor,  Chas  A  Langlais 
Co;  5  2outlels;  17  branch  clrr\ilts:  fil 
plu^s  ;  39  switches ;  overhead  service. 

4S47  925  Market:  owner.  Rivers: 
contractoi.  Victor  Lemoec:  altera- 
tions. 

4848  2263  Chestnut;  owner.  Fost- 
er's; contractor,  Calif  Elec  Constr 
Co:  8  outlets;  C  switches. 

4849  No  1  Pklinburgh;  owner,  John- 
ton;  contractor.  Eureka  Elec  Co- 
ll outlet.s ;  16  plugs;  10  switches- 
service. 

4850-4851  5133  Geary;  919  Divisa- 
dero:  owner.  Various;  contractor.  At- 
las Heating  &  Ventilating  Co.  Lto  • 
motors. 

4862  795  Sutter,  owner,  Shafter; 
contractor.    Malm  &.  Welter ;    1    plug. 

4853  1435   Octavia;    owner,    ; 

contractor,    .Malm    &   Welter;    5    out- 
lets :   8  plugs :   5  switches. 

4854  245    29th    Ave;    owner ; 

1   outlet;   6  plugs;   1   switch. 

4855  670  Broadway;  owner,  Shlo- 
ta;  contractor.  Nortihem  Elec  Co: 
fan. 

4856  1757  Stockton;  owner,  Mag- 
hulo;  contractor.  Northern  Elec  Co; 
3  plugs. 

4867  1442  Union ;  owner,  Oberta ; 
contractoar,  Northern  Elec  Co:  1 
T>utlet :   1    switch ;   garage. 

4S68  833  Mission ;  owner,  Vor- 
mans;  contractor,  Mahoney  Elec  Co; 
5  outlets;  1  branch  circuit;  2  switch- 
•«. 

486  9  2966  24th  St;  owner,  Joe  Fa- 

brlano;  contractor,  ;  sign. 

4800  4660  Mission,  owner.  Wm 
Keane;  contractor,  QRS  Neon  Co; 
sign 

4861  351  Callfori.la  St ;  owner,  Bal- 
four BIdg;  contractor.  Marine  Elec 
Co ;  turvey. 

48C2  as  Powell  St:  owner.  Pig 
N'Whlstle ;  contractor.  Marine  Elec 
Co :    new    lni>tallatlon. 

4803-4  299  Tjpeka  and  1893  New- 
hall;  owner,  Carraro.  contractor.  A 
J  Ferrcra :  10  outlets ;  10  alterations  ; 
12  plugs. 
4866  Oakdale  and  Industrial  Avcb 
BIdg  3  Area  3,  Apparel  City;  own- 
er, Saks  A  Kay;  contractor,  Ak.so- 
clated  Elec  &  Mech  Co;  116  outletr; 
40  plugs;  20  switches. 

4866  Hawthorne  and  Folsom  Sts ; 
owner,  Walkup  Drayage  Co;  con- 
tractor. Associated  Elec  A  Mech  Co; 
36    outlet.s;    24    .switches;    31    plugs.      I 

4867  M4  2nd  St ;  owner,  Kelly , 
contractor,  \ssoclated  Elec  &  Mecii 
Co,    I 

4868  583  Mission ;  owner.  Varnc ; 
tontraclor,  Kelter  Elec  Co;  1  out- 
lets;  G  plugs;  1  switch. 

4869  3200   16th   St;   owner ; 

contractor,    Better    Elec    Co;    2    out- 
lets:  3  plugff;  2  switches. 

4870  026  Clement  St;  owner,  U  S 
Market;  contractor,  Retter  Elec  Co; 
motors. 

4871  515  Irving  St  owner,  Ilaires 
contractor.  Bedford  Electric  Co;  sign 
circuit  only. 

4872  8778  MIrsion  St;  owner.  Vc- 
Reynolds;  contractor.  Bedford  E'rc 
Co ;   motors ;   overhead   service. 

4873  555  Post  St;  ovmer.  Union 
Leagtie;  contractor,  Strom  A  Smith; 
Alterations. 

OAKLAND 

4%66<     ^033  MoArthur;  o>^er,  Dix- 


ie's Cafe;  contractor,  Standard  Dis- 
play ;  sign. 

4566C  90001  E  14th  St;  owner,  Mai's 
Cafe;    contractor,    Standard;    sign. 

45666  1929  7Srd  Ave;  owner.  Does 
Grocery  Gtore;  contractor,  Standaid 
Display;   sign. 

43667  4139  Foothill;  owner.  Fre- 
mont Market ;  contractor.  Standard 
Display;    sign. 

45668  3828  Foothill  Blvd;  owner, 
Bemle's  Liquor;  contractor,  stand- 
ard Display ;  sign. 

46668  8150  MccArthur;  ov.ner.  Eln.- 
Moon  Cefe;  contractor.  Standard 
Display;   sign. 

45670  -758  7th  St;  owner,  Slim 
Jenkins  ;  contractor,  Spott ;  switches : 
sign. 

45671  47  Agnes   St;   owner,  ; 

contractor,    Spott;    alterations- 

45072  670  3rd;  owner,  Irwin 
Smith;  contractor,  Clifford  Elec;  al- 
terations. 

4.':673  i.-sOO  Pleasant  Valley:  orni^^r. 
Lyle  Mclntyre;  contractor,  Pied- 
mont Eler :  branch  circuits:   plug's 

46674      5244    Shafter;    owner,    R    B 
Kline;    contractor,    Paramount;    fl«r 
tures. 

45675  t42  23rd  Ave;  owner,  Whal- 
en  Bros;  contractor.  Paramount  Elec 
outlets;  p^ugs;  new  inetallatiop  • 
switches. 

4567(1    6€7   Fairview;    owner,    Cava- 
lier;     contractor.     Paramount;      riv 
turf  B. 

45677  4146  Telegraph;  owner,  Hub- 
bard Elec ;  contractor,  Paramount ; 
slen. 

45678  1804  Webster;  owner,  t^ayne; 
contractor,    Parimount ;    outlets:    o1 
tpration.s;     plugs;     new    Installation; 
si  witches. 

45679  M.irArthur;  owner  and  cot<- 
iractor,  Foster  &  Kleiner,  outlets; 
fixtures;  new  installation;  switches. 

456«0  MacArthur  S  E  MJdvalo : 
owner  and  contractor,  Foster  and 
Kleiser;  outlets;  fixtures;  new  In- 
stallations;   Bwitchep. 

45681  Foothill  Blvd.  SW  23r.1  Avr  : 
owner  and  contractor,  Fosten  & 
KlelBfr;  outlets:  fixtures;  new  In- 
stallation ;    switches. 

45682  710  Langridpe  Rd;  owner, 
Harrj'  Schuster;  contractor,  Clifford; 
alteralions. 

45683  E  side  W  St,  100  ft.  N  of 
12th  St:  owner,  A  Steffenson ;  con- 
tractor,  Clifford ;   temporary   saws. 

45684  8809  8811  Hillside;  owner, 
Ralph  Kroll;  contractor,  Clifford, 
fixtures. 

45685  5809  8811  l/illsidc ;  owner, 
Ralph     Kroll;     contractor,     Cliffoi-d; 


POSITIONS   OPEN 


S-681— ARCHITECTURAL  ENGR.. 
exper.  on  designs  for  concrete  bklgs., 
$500  month  base.  Also  ArchtL  Drafts- 
man, $4(X>  month,  and  Elec.  Design 
Draftsman,  $450.  month.  18  months' 
contract;  includes  living  expenses 
and  completion  bonus.  Arabia. 

S-603— ARCHTL.  DESIGNER  with 
.several  yrs.  experience  on  the  board. 
$500  month.  San  Francisco. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook,  Mgr. 

S7  POST  ST.  S.  p.  4 

OArfiold  f 24t 


outlets;    ))lugs;    switches. 

45686  4080  Carson;  owner,  Tay- 
lor; contmctor,  Johnston  Elec;  tem- 
porary saws. 

436S7  n41  13th  St;  owner,  Roval 
Typewriter  Co  contractor,  Scott  - 
But tner;  outlets;  branch  circuits; 
plugs. 

45688  a204  Cypress;  owner,  Stolte 
Inc;  contractor,  Del  Monte  Elec, 
temporary   sawr. 


BERKELEY 


68009  1469  San  Pablo  Ave;  owner, 
;  contractor,  Redman  Elec- 
tric ;   new  service. 

68010  1469  San  Pablo  Ave;  owner, 
;  contractor,  Redman  Elec- 
tric;  1  plug. 

68011  3024  Sacramento  St;  owner, 
Stubblef  ield ;  contractor.  Modern 
Neon ;    2   signs. 

68012  2109  Virginia;  owner,  Vir- 
ginia'Cleaners;  contractor,  Rochester 
Electric;  12  outlets;  11  switches;  17 
plugs;  new  service;  17  circuits;  8 
motors. 

68013  2039    Shattuck   Ave;    owner, 

;  contractor.  White  Electric; 

6  outlets ;  6  fixtures. 

68014  2128  Center;  owner, ; 

contractor,  White  Electric;  8  plugs; 
1  circuit. 

68015  2352  Shattuck  Ave;  owner. 
Russell  Patterson;  contractor,  White 
Electric;  8  outlets;  95  fixtures;  4 
plugs;   5  circuits;   2  motors. 

68016  2222  Harold  ;  owner, ; 

contractor,   White  Electric;  3  plugs; 
1  circuit. 


N  E W    Improved 

SCOOPMOBILE 


r 


ELECTRICAL  COMMUNICATIONS 

T«/«pfcone  Olid  Signal  Englner* 

klanwal  and  Dial  Talaphana  Sytfems 

0«tlgii«rs  of  Ramofa  Control  Equlpmonf 


<IS 


Sorvfco   and  Intfallatlont 
Wo  Will  SMb-Controct  With  Eloctricol  Controctort 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArkot  2017 


1 

2 
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Five    NEW 
IMPROVEMENTS! 

NEW  "Shovel  Action"  BUCKET 

A  full  load  .  .  .  plus!  No  more  ramming  into  stock  pile.  Simply  case 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  . .  eansr 
on  the  machine  .  .  .  faster,  fullerl 


HAND  LEVER  CONTROL 

Two  hand  levers  at  operator's  fingertips  give  positive,  flexible 
control  of  bucket  action.  No  more  trip  rope  and  "shuck  dumping" 
from  unhandv  elevations. 


DISCHARGE  ACTION 

Full  loads  can  now  be  discharged  from  very  top  of  rack.  (Up  to 
8  ft.)  Partial  loads  can  be  discharged  by  closmg  bucket  st  any 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  it<<  feet  on  the  groundl  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scnopmobile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  give  sn- 
tirely  new  control  of  diggin*;  angle.  New  design  of  bucket  means 
NO  spillage  over  rough  terrnin. 


MOBILE   .   EFFICIENT    .   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND   POURS    CONCRETE 

.   .  .  LIFT  FORKS  LOAD.  CARRY  AND  STACK  .  .  .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  >INO  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

KEIlog  3-5225 

AgonfM  for 

MIXERMOBILE     -     TOWERIMOBILE     -     BUGGYMOilLi 

BUILDING  MATERIAL     -     READYMiX  CONCRITI 


^"^"^    ^^'^'^  ,.o^ 


F.W.  DODGE 


DING 
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PLANS  and 
Speculation 


Prometion  of  the  industries  and 
resource.s  of  Hawaii  is  the  purpose 
of  the  newly-oreanizeu  Hawaiiaii 
Rconoroic  F'oiihdution,  a  nunproiit 
association. 

oOo 

Work    on    Lhh    Vegas'   new    city 
jail    was    halted    thi.«?    week    by   a 
strike  of  union   construction   men, 
oOo 

Six  thousands  acres  of  redwood 
timber  were  transferred  .'rorn  the 
Hamilton  Land  Realty  Company 
to  ♦he  Simpson  Loggring  Company 
of  Seattle  at  a  price  approximat- 
ing $500,000 

oOo 

Bids  will  bv^  opened  May  15,  at 
10  a.  m.,  for  sale  of  the  Belair 
shipyard  on  the  Bayshore  High- 
way adjoining  San  Francisco  oiui.y 
airport. 

oOo 

Funds  for  planning  will  be  made 
available  through  thf:  bureau  of 
community  facilities  to: 

Montana — Browning,  street  in;- 
provements,  consisting  of  curbs, 
ffutters,  and  sidewalks,  estiniat»^d 
cost  1174,388,  Federal  advance  $4,- 
450. 

Oregon — Orient  School  District, 
6  Joint  and  300  Joint.  Multnomah 
and  Clackamas  Counties,  addition 
of  classrooms  to  grade  school  at 
Orient,  estimated  cost  $60,000,  Fe<»- 
eral  advance  $2,700. 

Washington  —  Ridgefleld.  sani- 
tary  5»ewerage    system    and    treat- 
ment   plant,    estimated    c  >.st    880,- 
900.  Federal  advance  $2,500. 
oOo 

Two  California  educational  in- 
institutions,  Sun  Diego  Vocational 
High  School  and  Junior  College,  at 
San  Diego,  and  Paioniar  College, 
at  ViHta,  today  obtained  FWA  ap- 
proval of  applicatiops  for  surplus 
government-owned  structures  and 
equipment  made  neco.<!sarv  by  th- 
en rollmcnt  of  veterans  under  the 
G  I  Bill  of  Rights. 
oOo 

The  Lafayette  Americai;  legion 
Post   517   is  considering  construc- 
tion of  a  public  swimming  poo'. 
# 

EDUCATORS  TO  STUDY 
COLUMBIA  BASIN  JOB 

COULEE  DAM,  Wash.— Educ? 
tors  from  all  parts  of  the  United 
Stites  will  visit  the  Columbia  Ba- 
sin Project  of  ea.stern  Washin;jt'>!i 
this  summer  to  witness  construc- 
tion activities  on  the  million-acre 
development  and  to  study  geolog- 
ical wondeis  in  the  fa.Tied  Gnnd 
Coulee  and  other  parts  of  the  Big 
Bend  aroa.  The  tour  is  parr  of  a 
study  course  arranged  by  the  East- 
ern Washingtcn  College  ol  Educa- 
tion, Cheney,  Wash. 

Known  as  "The  Columbia  Basin 
Workshop",  the  cnirse  will  include 
visits  to  the  Grand  CouUe  Dam, 
the  Grand  Coulee  and  Dry  Falls, 
and  the  Potholes  Dam,  which  will 
bt  the  fourth  longest  in  the  Na- 
tion. Instructors  also  will  visit  tho 
bureau  of  rxrlamation  develop- 
ment farm  near  Moses  Lake,  sttidy 
settlement  problems,  and  hoai  talk.^J 
by  bureau  of  reclamation  officials. 

The  tour  of  the  Basin,  arranged 
in  cooperation  with  tho  bureau  oT 
reclamation.  M'ill  he  conducted  by 
Dr  Otis  F.  Freeman  and  Mari-n 
H.  Surbeck  of  the  Eastern  Wash- 
ington College  of  Education. 
:tf 

DOMESTIC  WATER  SYSTEM 
SHIPMENTS  GAINING 

_  • 

WASHINGTON.— Februar>-  fac- 
tory phipmtnts  of  domestic  wat^r 
systems  totaled  64,455  units  valu*>d 
at  $4.7  million,  according  to  a  re- 
port released  todav  by  the  Bureau 
of  the  Census.  The  number  ship- 
ped ir  February  was  8  ner  cent 
higher  than  the  number  for  Jan- 
uary, and  72  f*'^  ''^t  higher  thin 
the  number  for  Febnian'  lf)4fi. 


Cost  of  W-E-T  BUI 
Program  Exhorbitant, 
Local  Builder  Protests 

The  urban  public  housing  pro- 
gram proposed  in  the  W-E-T 
housing  bill  will  cost  $4,752,- 
000,000  in  rental  subsidies — 
twelve  times  the  proposed  loans 
to  Greece  and  Turkey — but 
will  help  pay  rent  for  only  500,- 
000  city  families,  Philip  F. 
Heraty,  President  of  the  Asso- 
ciated Home  Builders  of  Ala- 
meda County,  Inc.,  pointed 
out  today. 

"The  number  of  people  to  bi' 
benefited  by  this  bill  is  inconse- 
quential compared  to  tlie  total  vol- 
ume of  new  housing  that  we  need 
to  improve  housing  ior  all  the  peo- 
ple .^nd  to  eliminate  slums,"  Her- 
aty said.  "Yet,  the  coct,  lor  this 
small  number,  is  staggering. 
Demonstrated  Ability 

"Five  hundred  thousand  units  of 
public  housing  are  not  going  \u 
solve  anything.  This  program  can 
only  have  one  etlect.  It  will  ctll 
a  halt  on  the  greet  progress  honi'.- 
builders  have  made  in  reaching 
down  into  the  moderate  and  low 
cost  markets.  It  will  take  us  down 
a  blind  alley  ard  leave  our  real 
problems  unsolved. 

"It  has  only  been  in  the  last  ten 
years    that    private    builders    have 
had  the  tools  of  financing  by  whicn 
they  could  get  into  lower  cost  hous- 
ing.    They   proved    ihay   couid    uhh 
them.    Before  the  war  interrupted, 
FDA  figures  show,  they  were 
build»ng  for  people  with  an  aver- 
age income  of  $2,250.    That  is  low 
cost    housing.     By     1941,    builders 
were  producing  at  the  rate  of  ov';- 
600,000  houses  a  venr." 
The  country  will  he  tossing  away 
its  chanc'is  for  a  demonstration  nf 
what  private  enterprise  can  do  u?i- 
der  postwar  conditions  in   provid- 
ing a  big  volume  of  housing  at  lov.' 
cost  if  the  W-E-T  bill  is  permitted 
to  become  law,  Heraty  said. 
Kills  Off  Enterprise 

"No  business  man  can  compete 
with  eovernment  subsidy  and  the 
W-E-T  bill's  public  housing  pro- 
gram coupled  with  its  other  fea- 
tures fo*-  programming  and  r^a,- 
imentati-m  of  the  building  indus- 
try will  kill  off  this  countrv's  on- 
portunities  to  show  what  can  be 
done  'n  hou.sing  by  private?  enter- 
prise methods,"  he  said. 

it 

West  Coast  BuOding 
Leads  the  Nation; 
40,000  Permits  Out 

Housing  permits  for  120,7^8 
dwelling  units  were  issued  from 
December  24,  1946,  the  date  when 
the  permit  system  replaced  the 
HH-priority  tystem,  throuph  Feb. 
28,  1047,  the  Office  of  the  Housing 
Expediter  announced  today. 

Of  the  120.758  new  units  auth- 
orized, about   IS  per  cent  were  to 

be  built  for  owner  occupancy  by 
veterans,  non-veterans  and  farm- 
ers. And  of  the  remainder,  6J».8 
per  cent  were  to  be  built  for  sale 
to  veterans  and  12..3  per  cent  for 
rent  to  veterans. 

The  F'HA  district  olflce  in  New 
York  City  reported  that  .31.4  per 
cent  of  ali  permits  issued  there 
were  for  rental  units;  San  Diego, 
26.1  per  cent,  and  Seattle,  24.6  per 
cent. 

Pacific  Cnast  states  led  all  oth- 
er regions  in  the  total  number  ol 
units  for  which  permits — nearly 
40,000 — were  granted.  More  than 
three-quarters  of  these  were  ap- 
proved by  tho  Los  Angeles  and 
San  Francisco  FHA  district  of- 
fices. 


Wmi] 


A.MBASSADOR  TO  INDIA 


Less  Than  10%  of 
Pig  Iron  Certified 
To  Soil  Pipe  Makers' 


Copper,  Steel  Probe 
Looms  in  Congress 
Over  4c  Import  Tax 

WASHINGTON— Two  con- 
gressional  inquiries  of  interest 
to  contractors  loomed  today 
as  legislators  wrestled  with  pro- 
duction and  distribution  prob- 
lems in  copper  and  sted. 

On  the  house  side  Reprctan- 
tative  Crawrford's  proposal  to 
investigate  tho  roughly  aD 
phases  of  the  copper  industry 
in  an  effort  to  determine  the 
extent  to  which  Anaconda  and 
Kennicott  might  be  monopolis- 
ing tiie  trade,  rested  in  the  rules 
committee  pending  further  action. 

The  two  largest  copper-pro<iuc- 
ing  firms  are  said  to  be  withhold- 
ing imports  ot  raw  copper  to  the 
United  States  until  congress  puss- 
es the  duty  import  bill  which  would 
suspend  the  tax  of  four  cents  per 

I  pound   on   incoming   copper.    Ana- 
conda  and    Kennicott,   It   was    re- 
ported,  have    assured    they   would 
Import  25,000  tons   a   month   with 
RUBpension  of  the  tax  charge.  Thi^ 
is  thought  to  be  enough  to  satisfy 
the  automobile  industry  and  other 
usnrs,    including   the    construction 
trades. 
Mopt  of  theae  imports— virtu-illy 
.11  of  them-will  come  from  Chilr 
ds  soon  as  the  duty  is  suspended. 
After    the    first    of    next    year    a 
.izable  quantity  of  the  near-pmc 

dry  iind.  malleable  grades.  A;  pres- 
ent, acci'rding  to  OHE,  the  indus- 
try m&kes  10  per  cen'  ox  it.s  output 
in  these  gratios.  Thus,  a  change 
in  allocation  of  foundry  and  niall'.-- 

I  arCTP  pAn<fnitf*fmn  *'''*   '''**"    ^A^ctt.   only  slightly   in 

Lidrgt;  vanSirUCIIOn  the  overall  8t«el  production  figi:re. 

Few  Metal  AllocntionK 


On  March  18th  this  Colunni        WASHINGTON— (J)xclu«ive).— 

dia— arc  we  supposed  to  rush  in  ^  ^  **  Creedon  today  confirmed 
there  and  pick  up  the  White  Man'^  ^"^^  report  that  he  is  allocating 
Burden?" 

^    XT    tr 

In    this    day    of    critical    paper 
shortage  why  is  the  Editor  so  fool 
ish   as   to   allow    me  to    use   good 
newsprint    on    questions,    the    an- 
swers to  which  .ire  in  the  bag? 

u    tr    tt 

Dr.  Henry  F.  Grady  is  an  es- 
teemed Californiun  who  has  prov- 
en he  has  diplomatic  and  executive 
capabilities  superior  to  some  ot  the 
men  who  have  received  free  rent 
at  1600  Pennsylvania  Avenue. 

it    -ft    tr 

Dr.  Grady  is  now  packing  up  his 
Lares  and  Penates,  preparatory  to 
establishing  his  residence  in  India, 
where  he  will  be  the  first  United 
States  Ambassador  to  that  country. 

<t    ir    it 

England  wili  withdra  wfrom  In- 
dia by  June  1948.  Dr.  Grady  will 
have  a  year  in  which  to  become 
accustomed  to  his  role  as  a  Bur- 
den picker-upper. 

if    ii    it 

England  will  withdraw  from  In- 


36,300  ton.s  of  foundry  .ind  malle 
able   grade  pig  iron   during   -\pri! 
for  exclusive  use  in  tha  manufac- 
ture of  cast  iron  soil  pipe. 
10%  to  Soil  Pipe 

While  certain  trades  foel  that 
tiiis  allocation  v.ill  take  consid'jr- 
able  amounts  of  tho  product  away 
from  them,  OHE  explained  that 
It  really  represents  a  very  KUiah 
propoiticm  of  total  .nmicipated 
pnxtuction. 

Government  looks  forward  to  an 
output  in  these  grades  during 
April  of  between  400,000  and  450,- 
000  tons.  A  total  overall  April 
production,  including  baa'c  grade-b 
tliat  go  into  steel  making,  of  4,- 
500.0U0  tons  to  I  million  tons  is 
expected. 

OHE  makes  a  point  of  the  faci 
that  the  amount  of  pig  :-on  cer- 
tified to  the  cast  iron  soil  pipe 
producers  is  under  10  per  cent  of 
estimated  foundry  and  maileabic 
grade  output 


Construction 
Jobs  Cut  From  City 
Budget  by  Lapham 

Mayor  Lapham  cut  more  than 
three  and  a  half  million  dollars 
from  the  proposed  municipal  bud- 
get this  week,  and  many  of  tho 
deletions  fell  in  the  constructi<in 
category. 

Development  of  McLaron  Park 
was  put  off  indefinitely  with  elim- 
ination of  H  $275,000  funds.  Other 
park  department  requests  elim- 
inated were  funds  for  a  Golden 
Gate  Park  warehouse,  Hardin.? 
Park  irrigation  system,  develo»>- 
ments  for  Sunset.  Sutio  ard  Buei.a 
Vista  Heights,  Fleishhacker  play- 
grounds and  .".  refreshment  center 
for  Fleishhacker  zoo. 

A  $450,000  item  for  rehabili- 
tating Keznr  Stadium's  seats,  prrps 
box  Hnd  convenience  stations  was 
ruled  out,  along  with  developments 
at  Yacht  Haroor,  a  new  (ioldcri 
Gate  Park  administration  buil(!ing 
and  an  outdot  i  rifile  range. 

Other  items  pared  from  the  lift: 
$25,000  for  operp  hnu.se  repaiis; 
$248,181  for  a  new  de Young  Mu- 
seum elevator,  re  of  repairs  an'' 
ventilating  s  y  .s  ♦  e  m  remodeling; 
construction  at  Legion  of  Honor, 
$89,700— $10,000  for  new  pirkln« 
area;  $22,000  foi  replacement  ot 
cornices;  new  b.iildings  at  I-o(r 
Cabin  Ranch,  $76,414;  Nne  Vallev 
health  center,  $29,015. 

it 

EQUU>MENT  DEALERS 
TO  MEET  ON  MONDAY 


Construction  Equipment  Distrib 
utors  monthly  meeting  will  be  hcl<i 
Monday,  jit  6:.30  p.  m.,  at  the  St. 
Julian  Cafe,  Secretary  A.  E    Ma 
son  announced  Friday. 

Dr.  L.  T.  Pockmanj  sone  of  Pres- 
ident L.  T.  Pockman,  will  speak  on 
"JetPropulsion".  A  sound  movie, 
"Radar   and   Son-ir'',   will    b.'   nre- 


cific  Telephone  &  Telegraph  Co. 


Roughly,  10  per  cent  in  the  slip- 
■jlated  grades  for  cast  iron  .soil 
pipe  production  would  be  only  one 
per  cent  of  overall  output, 

In  March  of  this  y.ipr  bei\vc»'ii 
150,000  tons  and  160,000  lon.<  was 
allocated  to  housing  itemn  by  CPA. 
This  makes  the  drop  in  .\pril  to 
36,300  tons  look  like  a  substantial 
one. 

Allccations  for  cast  iron  .soil  pine 
are  the  onlv  ones  remaining  In  the 
metals  fiela  since  expiration  of  the 
War  Povers  Act  April  1. 

LOS  ANGELES  AND  BAY 
AREA  WAGE  VARIANCE 
SHOWN  IN  ANALYSIS 

WASHINCiTON.— A  wag"  anal- 
ysis showing  the  union  wage  scales 
for  selected  building  trades  in  75 
large  cities  iiighlighte;d  the  garj 
between  wages  paid  in  Los  Ange- 
les and  in  San  Francisco. 

Bricklayeis  in  the  s«>uthern  ciiv 
receive  |2.00.  and  in  San  Fran- 
cisco, $2.25.  Carpenters  in  '.os  An- 
geles get  $1.65,  compared  to  San 
Franciscans'  $1.75  Wages  paid  oth- 
er crafts  in  the  re.spe»ctive  cities 
are:  olectricianf  S2.00  (L.A.)  aiui 
$2.00  (S.  F.);  pr.intery,  $1.50  a"l 
$1.75:  plast/;rfrs,  $2.00  and  $2,2.'^^; 
plumberi',  $2.00  ahd  $2.00;  buil«l 
ing  laborers,  $1.1F;  and  11.25. 

Wage  scales  in  four  eastern  cl» 
es  exceeded  San  Francisco's  .'liirht- 
ly.  They  are  Newark.  N.  .J.,  New 
York  City,  Philadelphia,  and  St. 
Louis.  The  only  other  city  whcso 
scale  eoualed  San  Francisco's  wrs 
Houston,  Texa«. 

a- 

DISCUSS  STATE'S  WAR 
SURPLUS  RESALE  PLAN 


lous  metal  will  come  also  from  Ca- 
nadian mines. 

As  the  import  suspension  bill  is 
now  rid'ng  tnrnugh  committee,  the 
principal  c(.ntention  is  wheth*»r  the 
period  of  suspension  should  be  for 
18  months'or  two  years.  The  weat- 
em  copper  producers  stood  strong- 
ly  opposed    to    the    longer    period 
until   assured   of  a  premium   price 
payment  plan  in  mother  bill  which 
has  juKt  clr»ared  a  house  subcom- 
mittee.   This  is  the  Russell  meas- 
ure, which  was  to  have  been  sent 
to  thf  full  House  Lands  committee 
yesterday. 

With  a  premium  price  payment 
plan  which  would  comnensate  then 
for  excessive  production  coats,  the 
western  inter'>8ti«  no  longer  fear 
the  che.iper  cooper  imported  ff^m 
Chile  or  Canada  would  drive  them 
out  of  business. 

Chrtirman  Kenn'^th  S.  Whorr" 
(r..  Nehra?ka>  of  the  sen.ite  small 
business  committe*'.  vesterdav  ap- 
pointed p  subcommittee  to  invea- 
tigate  the  steel  prohlems  of  smail 
«teel  users,  manufacturers,  and 
fj^bricators. 

Senator  Edwa  d  Martin  (Pa.», 
was  named  chairman  of  the  five- 
man  subcommittee.  Other  mem- 
bers are  Senators  Harry  P.  '^ain 
(Wnshinpton) .  Irving  M  ^vi  a 
mew  York).  A'lno  J.  Flle-'d'-r 
(Ix)uir.iftna>.  and  Spesaard  L.  Hol- 
land  (Florida). 

P'^nntor  Whcrrv  said  the  grotn) 
will  look  'nto  comnlaint*  about 
steel   distribution   and   supply. 

a- 

AISC  CHIEF  ENGINEER 
VISITS  SAN  FRANCISCO 


Operation  of  the  state's  new  war 
surplus  housing  program  under 
which  barracks  aivi  othi^r  build- 
ings will  be  sold  ti  veterans  for 
home  construction  will  be  rxplain^-d 
at  a  conf'Tpncr  of  veterans'  •lnr■^'^(.f. 


represpntatives  in  Room  ,''14.  Vt't- 
sented  by  a  representative  of  Pa- ferans' War  Mr.moria!  Building,  this 


Friday,  at  10  a.  m. 


Ccl'inel  .Tack  Singleton,  chief  en- 
gineer of  the  American  Institute 
of  Steel  CoP'^* ruction,  with  hoad- 
ouarters  in  New^  York  Citv,  wnn 
in  San  Frnnciscf.  this  week  con- 
ferring with  architects  and  engi- 
neers. 

Colonel  Singleton  spoke  before 
a  jn'p*  meeting  of  t>"»  Sacrnm^nto 
section  of  the  American  Society  of 
CM\  Erein^ors  and  the  newlv 
formoH  Structural  En«'ineers  As- 
sociation of  Central  Ca'tfomia.  His 
topic  was  "Recent  Developments  'ti 
Structural  Engineering  Desior  " 

He  predicted  mf»T»v  ironrovf- 
ir.rrfs  ?p  f<»bricat?d  striKtural  '•♦e'»l 
in  both  design  and  con«tni''Mo'i, 
"which  will  he  of  material  help  to 
"ngimern  nnd  contiactors". 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Clvillttn 
Production  Administration.  Gilbeirt 
H.  Kneisfl,  district  directcr,  1355  Mai'- 
ket  Street,  has  announced  the  lol-  i 
lowlnfc  permits  grant°-d  for  cor  atru(.- 
tlon  of  commercial  and  industrial  | 
buildings  In  the  San  Francisco  urea.  ( 

April  8,  1»47 
BANK,    121,200;    433     Cortland,    Sail 
Francisco;     o\vner.     Capital     Ci>r.T- 
pany.  No  1.  Powell.  San  Franclsto. 
BANK,  166,674 ;  4450  E  14th  Oakland  ; 
owner.     Capital     Company,     No     1. 
Powell,   San    Francisco 
TO    COMPLETE    MOTEU    $1,000.00; 
Baldwin       Ave,       Felton ;       ownor 
George  Anderson,  Oen  Del,  FtUni-. 
PETROLEUM,  dlitributlon    (evicted) 
110  600;     Sutter    Co.    Calif,    owner. 
Yuba-Sutter    OU.    420    3rd.    Marva- 

ville.  ,.r,,^j~ 

HEA^  Y     MACHY    REPAIR     SHOP. 

to     complete.    $400;     near    Feltoii . 

owner,     Harry     Worley,     Box     24. 

Felton. 
TO     COMPLETE      MOTEU      $3.6f^0; 

owner,    Gordon    Riggs,    790    Moiu- 

eomery,  Orovllle. 
REPLACE  WINERY  BLDG.  $10,000: 

Kiwanu  Ave.   Santa  Rosa;  owner. 

C  E  Meda.  2i^47  Bay  St.,  San  Fran- 
cisco. * 
MEDICAL     BLDG,     56.500;     2153     fe 

Clara    Ave.    Alameda;     owner,    Dr 

Cha.B  A  Eliaaon,  2060  Lincoln.  AIh 

meda.  ._  .  _„ 

WAREHOUSE,  bulk  storage,  |7.000 ; 
S  mi  E  ol  Tracy;  owner.  Seaside 
OK  Co,  645  RIalto  li\dg,  San  Fran 

BAKERY    (evicted),    $10,500;    Trac/; 
owner,   L  R  Vor.   Dack.   46  W  lOth 
Tracy. 
RESTAURANT.     S.10.000:      Lomooi     : 
owner,  Orsaba  Brothers.  327  E  Si. 
Lemoore. 
OIL  FILTER  PRODUCTION,   $102.- 
000;  owner,  Wintlov.'  Engr  Co,  40b» 
Hollls.    Emeryville. 
STORAGE      WAREHOUSE,      $6..ni  ; 
owner.    Jensen's    Viin    &    Storatf'\ 
1231   8th,    Modesto. 
ADDN  TO  DOCTORS  OFFICE.  W.- 
300:    owner.    Dr   L  J   Gluobini.    304 
10th.  Richmond.  „,^^t 

DOOR  A  WINDOW  FABRICATION, 
$47  000-  owner.  Kawneer  Company 
8th  &  Dwlght.  Berkeley 
CREMATORIUM  &  CHAPEL.  $19.- 
000;  Pacific  Grove:  owner.  Leland 
J  Paul.  £90  Lighthouse,  Pacific 
Grove.  ^,.  ^, 

CHURCH,  $7,000;  owner.  bierra-Ai- 
den  Com  Church,  Route  7.  Box 
5755,   Sacramento. 

APRIL  9,  1947 
RETAIL    lumber    vard.    $H.0()p;    Yo- 
semlte    St.,    Manteca;    owner,    ttan 
Joaquin  Lbr  Co.  Box  71.  Stocktop. 
■     ROOMING  hou.«r  and   gaiapo,   $980i 
^  St.,   Tulare:    owner.    A   Corlnblit. 
118  South  J  St.,  Tulare. 
TRUCK    .ind    tractor    repairs,    $25^1 
Caldwell  and   Moonny  .Sits,  ViHalia: 
owner.    A    L   Jones.    Route   6.    Bo\ 
524,  Visalia. 

APPLIANCE  sales  and  service.  $iS- 
000;  near  Tulare;  o.vP'>r,  S  Shoen 
hair.  Route  1,  Box  37.  Tipton. 
DRUG    Store.    $7500;    90th    lA    Mao- 
Arthur,    Oakland,    owner,    Elliott's 
Pharmacy.    8209    M:icArthur    BlvJ 
Onklard. 
GROCERY   and  hardware  store,   $7,- 
()0O;    near    Tulare:    owner.    lyonii'- 
A  Lanca!*ter.  404  Cherr>'.  Tulare.      | 
ALTER  r.»tall   ttore.  $5750;  444  Mai 
ket  St,  San  Franrlso;  ov  ,>.-r.  W.ir 
ner  Bros  Radio.  408  Maiktl  St,  San 
F^anci.^co. 
RESTAURANT   and    Mvi;ie  qu-rt"-. 
$2200-   1905   Laguna   St,   San    Fian- 
ciaco;     owner      Leslie     Armstrong, 
premises. 
REHABILITATE    warehouse.    $S.'50O; 
2  Bryant   St.  Sar   P.anci.-^o;   o\\'n- 
er.    BIgelow    -    Sanf.ird   Carpet,    i:;7 
Montgomery    St.   San    Francisco. 
PAINT  mfg.  plant.  %rjC,OdO;  22nd  and 
MissisBlppi    San   FrMnr»<ico:   ownor. 
DeBrom  Paint  Co.  1060  Biyant  Sr, 
San  Francisco. 
RFBUlLD     restaurant.     $7300;     329". 
N    Main    St.    Poriervilio      owner.    J 
C    Nelson,    et   al.    Box    611.   Porter- 
viltc* 
CABLJ:  PIT.  $2100;  525  Main  Street, 


I  San  Francisco;  owner.  Pacific  Te! 
I  &  Tel  Co,  140  New  Montgomery  St, 
I     San   Francisco. 

COUNTY  Public  library.  $3500;  334 
A  St.  Klveidale;  owner.  Hester  C. 
Cobhv.   Rlverdale. 

BABY  foodn  processing  plant.  $50.- 
000;  2900  San  Pablo  Ave.  Berke- 
ley; owner,  R  J-  Heinz  Co,  Ber- 
keley. 

HFMODI'L  house  for  qiiemlcal  plant 
fhowtis.  $fc000;  100  Mococo  Road, 
Martinez-  owner  Mtn  Copper  Co, 
216  Pine  St.  San  Francisco 

WHOLES-ALE  fish  market.  $27,000: 
Harrison  at  Fifth  Sts..  Oakland; 
owner.  Western  Calif  Fish  Co,  351 
2nd  St,  Oakland. 

HIDG  for  Safeway  Stores  publlca- 
t'i  ,n  activities,  $4200;  5725  E  l^l'i 
St  Oakland;  owner.  Beacon  Guide 
Service,  4th  and  Jackeon  Streets, 
Oakland.  « 

ROLLING  DOOR  at  unloading  area. 
$19C0;  711  E  Sth  St.,  Oak  laud ;  own- 
er. Westinghouse  Electric  Co,  3454 
Harlan  St.,  Oakland. 
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Fire  recently  destroyed  two  ware- 
houses owned  by  the  Tidewater 
Southern  liailway  Company,  102  »tli 
St.,  Modesto  and  leased  to  tue 
F'ouitry  Producers  Assn.,  of  Central 
California.  lOt^  and  B  Sts.,  Mo- 
desto, Caiif.,  with  damage  estimated 
at  $70,000. 


1.8— COMMERCIALBLDGS. 


4/11/47 
Fire   Los* 
MODESTO,  Calif.,  Stanislaus  Co- 


4/11/47  1 

Architects    Selected    To    Complete 

Preliminary     Pla^s 
Bank   BIdg.  Cost  $2,500,000 

SEATTLE,  Waii,h.  East  half  block  on 

2ud  Ave.  bounded  by  Madison  and 

Seneca  Streets. 
Owner — Federal  Reserve  Bank  of  San 

Fiancisco.   Sasisome  &   Sacramento 

Stfl.,  San  Francisco,  Calif.   (Seattle 

branch,  C  .R.  Shaw,  vice-president. 

National  Bank,  of  Commerce  Bld^. 

Seatle,   Wash.) 
Architects — Naramore,    Bain,    Brady 

&     Johnson,     1190    Dexter     Hortoti 

Bldg.,    Seattle,    Wash 
4-story. 


ture),  13th  and  Clay  Sta.,  Oakland. 

Calif.  __ 

Architect  —  Hertzka    St   Knowles,   » 

Post  St.,  San  Francisco,  Calif. 
Work     to    include    new    exterior    to 
three-story  building  and  alterations 
to  elevators.   * 
Contractor— Jacks  &  Irvine,  «20  Mar- 
ket St.,  San    Francisco,  Calif. 


SUB  -  BIDS  WANTED 

General  contractors  desiring  sub  bifis  on  any  Job  ar*  Invited  to  make  known 
their   requirements    In   this   colunn.    There   Is    no    charge   for  this    service 

Juvenile  Hall,  Plumas  County;   Bids  due  AprlV  A,  2:30  P.  M. 
L.  G.  s'halz.  Route  1,  Box  142,  Chlco  <Chlco  lOBBi 

Mingnam   Constr.   Co.,   6329   Eastern    Ave.,    Sacramento    (Sacto.    6-84l»^ 
M.  &  R.  Constr.  Co..  110  Maikut  St.,  San  Francisco   (DOuglaa  7516) 


Otticers'   Quarters    and    Utilities ;    Speo.   1268,    near   Merced;    CastI*    Arnry 
Air  Field;   Bids  due  April  15    2  P.  M. 
Jaa.  I.  Barnes  Constr.  Co.,  941  Kuss  Bldg.,  S.  F    (EXbrook  5632) 
li^rnontraut  &  Summers,  696  Pennsylvania  St.,  fc.  F.   (A'l'water  2420) 
BUtwell   Constr.    Co.,    4748    Geary    tilvd..    S.    F     (BAyview    5947) 
Mldstate  Constr.  Co..  427  Bryant   St..  S»n   Francisco  (YUkon  6-2811) 
Williams  &  Burrows,  Inc.,  10  California  Dr,  Buillngame   m^^r'-  4-179C> 


4/11/47  •  •     8 

Contract  Awarded— Construction  to 

Start  Immediately— CPA  Approval 

Granted 
Office  Building 
STOCKTON,  Calif.,  San  Joaquin  Co. 

202  W.  Scotts  St. 
Owner — San  Joaquin  Brick  Co.,  33  S. 

Eldorado  St,  Stockton,  Calif. 
Architect— Victor  Galbralth,    834    W. 

Willow   St.,  Stockton,  Calif. 
Brick  and  frame. 
Contractor— O.  H.  Chain,  42  N.  Sutter 

St.,  Stockton,  Calif. 


9. 1 0— EDUCATION  AL 
BUILDINGS 


M.4  K.  Corp.,  200  Financial  Center  Bidg.,  San  Francisco  (BUCbrook  7«2») 
Robert  McCarthy,  1050  Kirltham  St.,  San   Francisco    (OVerland  4050) 
Carl   N.   Swenson   Company,   I'ost  Office   Box   558.   San  Jose,   California. 
(Ballard  2602)  '    ■  '■  : 

utticero'  Quarters  and    Utilities,   Two- Rook   Rartch,  Sonoma  County;    Bids 
Due   April   15,  2  00   P.   M. 
i<;rt>entraut  &  Summers,  696  Fennsylvunla  St.,  S.  F.   (Al  water  2420) 
Robert  McCarthy.  1050  Klikham  St.,  San   UYancisco    (OVerland  4050) 
B.  &  R  Construction  Co,  110  .MarKet  St.,  Sar.  Francisco  (DOueilas  7516) 
M,  &  K.  <:orp.,  200  Financial  Center  Bidg.,   S.   F.    (iCXbrook  7624) 
Whalin   Brothers,   2942— 23rd    Street,   Ouklund    (KEIlog   4-J940) 

Muhlcrpir  Sewage    Works    enlargement7~No   'i6-3,    Palo    Alto;    Bids    Due 
April  28,  3:00   P.   M.  „    ,,.„     ,     ,     __.,., 

central  California  Constr.  Co.,  Inc.  116  Erie  St..  S.  F.   (HEmlock  79^6) 
ueLuca  &  Son,  1745  Filbert  St.,  San  Francisco   (ORdv/ay  3600) 
Stanley  H.  Keller,  114  2t8h    Ave.  Son  Francisco    <'**^y"°«  ,^862) 
Clinton  constr. ^Co.  of  California.  923  Fols.>m  St.,  S.  F.  (SUttor  3440) 


Wir^lV^tnW'HcuB\ng-r  Sp^o.  18370,  Stockton;    Bid*  Due  April  16,  2  PM. 
wenry  Arian  Construction.  4142  Geary  Blvd..  San  F^anclaco  (BAyviw-  8170) 
Haas  &  Rothchild,  326  Merchants  Exchange   Bldg,  S.  F    (EXbrook  1206, 
H.  C.  Giles  &  Co..  319  Elks  Bldg,  Stockton  (Stockton  3-'>4^) 
Wallace  D.  Harkins,  Inc.,  4C6  Sutter  St.  San  Francisco  (G^y stone  »^.., 
MacDonald.  Young  8c  Nelson.  VZl  Montgomery  St..  S    F.    (Slitter  8J9<» 


Addn.  to  Unooln  School,  H**dley,  Callt.;   Bid*  Du*  April  14 

Mldstate  Constr.  Co..  427  Bryant  St .  Sen  Francisco   ^'^^^Q"  6-2811) 


GASOLINE  and  DIESEL 

eENERATORS 


Partially  Construct  Elmvvood  Elemtntary  School,  Stockton;  Bids  due  Apnl 

1«,  4:00  P.  M.  .         \   ,^.  „, 

S    C.   Giles  &  Company.   319  Blks   Bldg.,    Stockton    (Stockton   7-/8*9) 
Wallace  D.  Harkins.  Inc.,  406  Sutter^t.,  San  ^rancjaco  (GRaystone  3-J2^) 
ei*ctraP6werhous*rAma"dor~  county  raid*   Du*   April   16 
Utah  Constr.  Co.  (Att.  D.  W.  Mdfat),  111  New  .Mcntfiomery  Street,  citn 
Francisco  (GArfield  6743)  --.rm 

Vennell  Company.  Inc..  Ill  Sutter  St..  San  Francl.sco  Calif..  <P';dway  767!^ • 
MacDcnald,  Young  &  Nelson,  Inc.,  127  Montgomery  St.  S-  *;  <S"  «J^> 
Clinton  constr.  Co.  of  California.  923  FoUom  St..  f*-  ^-    <&U"er  3440) 
H    H.  Uiraen  Co.,  64  South  Park.  San  Francisco   (EXbrook  S190) 
uuy  F  Atkinson  Co.,  10  West  Orange  Ave..  South  S.  J'.  (JUnipcr  4-M^O) 
Factory    aulldlng.    Arfi^ric^TrRidlatcr   &   Standard    Sanitary    Corporation 
Hlchmond,  California;   Bids   Due   April   1g.  i-.„fnn.i« 

I.OU1C  C.  Dann  Company,  Monadncck  BoHcIing,  San  Francisco.  CalifomlH. 

slmmon"  Walberg.  1723  Webster  Street.  Oa»cland    C,„r..  (HIga'tc  4322> 
and   225   Bush    St..   San    Fra-icisco    'GArf.eld^W)  ,„^„,_.,  ,..,n 

Kmp.re  Constr.  Co..  Ltd..  344  Harriet  SK.  Sj^«  ^"fJ!^"  ;"^"S" 
marker.  Steffens  &  Pearce    135  South   Park.  SF.  ^^^"^fJlXbr^  1203, 

"^r  ^%'r.T^^'  SLnr::r:%t  Erc^e^ri^o^LinLf^^-^^n 

rrV7tt"/HC^9l"Ha"^>B;n  "st.^S.n    Franc.co  ^-"f-  ^^  ,,, 
Clinton  Constr.  Co.  of  California.  923  Folsorn^St^^*.^bUtter  34W) 

Turlock  Theater:   Bids  Due  May  1,  11  A.  M. 
awmerton   &   Walberg,   225   B^iish   St.   San   *Yancisco    (GArfield J9*)_ 

factory  Bldg.,  kaslman  "fag~*  Label  Co.,  Richmond:  Bid*  due  May  5,  3  P.M. 
swlntrton  it   Walberg,  1723  Web^ter   St,  Oakland   (HIghgate  4322)    ana 

•26  Bush   St..  San  Francisco   '.GArfield  2WJ0) 
h.    S    McKiltrick,   eiO— 16th   Str.-et.    Oakland    iTWlnoaHS   50TJ) 
Ollnton  CoEstr.  Co.  of  California.  923  Fr-Lsom  fct..  S.  *'■  JSUttor  ?440) 
MaclJonald.  Young  &  Nelson.  K7  Montgomery  St..   S   F    (SUtter  W9t) 
Fark«r.  Steffens  &  Pearce.  135  Soath  Park.  San  FranclKCO  i EXbrook  66J>') 

Huouc  works -Bldg.~AddnT,  sarramVnt^rttldiB  Du*  April  M,  \'''J*' 
lAwrenc*  Constr.  Co..  3020  V^t.,  Sacramento   (Sacramento  6-S8S5) 

Schl^lBTdgT  Willow  and  Western  AveVHayward;  Bid*  duo  April  2».  •  P.M 
Willis  F.  Lynn.  1C40  Folger  Ave..   Berkeley  (BErkeley  6044> 


4/11/47  •     6 

Owner  Taking   Bid*— Du*  April  90, 
2:30  P.  M. 

Shelving  and  Alteration* 

SAN  FRANCISCO,  Calif.  Laguna 
Honda  Home. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif.  ' 

City  Architect— Dodge  A.  Riedy,  Rm. 
265  City  Hall,  San  Francisco,  Calif. 

Stainless   steel    shelving   and  altera- 
tions  for  dining  room   and  bread- 
room. 
Specifications   obtainable  from  the 

office  of  the  city  architect  upon  de- 
posit of  $5,  refundable. 

4/11/47  •     8 

Low    Bidder — Plans   Completed— 

Awaiting  CPA  Approval 
Jewelry  Store 
OAKLAND,  Calif.,   Alameda  County. 

1950  Webster  St 
Owner— Gelly    Miller    (Jeweler),    1703 

Telegraph  Ave.,  Oakland.  Calif. 
Architect  —  John    B.    Anthony,    178 

Grand  Ave.,  Oakland,  Calif. 
Engineer— E.  K.  McKesson,  178  Grand 

Ave..  Oakland.  Calif. 
Steel   frame  and   brick,   two   stories, 

with  provision  for  future  3rd  floor; 

glass   front,   stores   and   arcade  on 

lower  floor,  offices  above. 
Low    Blader— Moore   A    Roberta,    608 

Mission  St.,  San  Francisco,  Calif. 

4/11/47  •     8 

Contract   Awarded — Construction 

Just  Started 
Furniture   Store    (Remodel    From 

Cafeteria) 
OAKLAND.  Calif.,  Alameda  County. 

1015   Franklin    St. 
Lessee— E.  Bercovich   &  Son    (fuml- 


4/11/47  *  * 

Low  and   Only    Bidders— Bids   Held 

Under  Advisement   Until  'April  14 
Primary  School  Building 
OILDALB,    Calif.,    Kern    Co.     Stana- 

aid    School   property. 
Owner— Board  of  Trustees,  Standard 

School  District,  Oilaale,  Calif..  Paul 

Phillips,  Clerk  of  the  Board. 
Architect— C.    B.    Alford,    602   Haber 

felde  Bldg.,  Bakersfleld,  Calif. 
Steel  frame  and  stucco,  l-story  ana 

part   be  semen  t,    tile   roof,   concrete 

floor,    asphalt    tile    flortng,    steel 

sash,  gas  steam  radiators;  Includefi 

8  classrooms,  2  kindergarten  rooma 

and  offices. 
Low    Bidder— Guv  E.  Hall.   1326  30th 

St..   Bakersfleld,  $376,423. 

Other  total  bids  were: 

A«hby    &    Opperman,    Bakersfleld, 
Calif..  $398,766.  ^       ^   ,., 

Griffith     Co..     Bakersfleld,     Calu  , 
$450,300. 

4/11/47  •  ^     ^J 

Plane  In  Progress — Bond  Issue  in  tn* 
Amount  of  $250,000  Approved  April 
8— School  Aoditlons 
MILLPRAE.  Calif.,  San  Mateo  Co 
Owner— Millbrae    Elementary    School 
District.   B.    R    Kuhn.    district    su- 
norintendent    (F.    A.    Oehm,    W.    J. 
Fl«enor  and   Roth    Maynard.    trus- 
tees). Millbrae,  Calif 
Architect— Masten  &  Hurd.  526  Fow- 

ell  Street,  San  Francisco.  Calif. 
Includes  constriction  of  new  rein- 
forceil  concrete  6-cla8sroom  build - 
ine  on  five-acre  site  on  Ludeman 
Lane,  2000  ft.  west  of  El  Camino 
Real,  with  floor  area  (f  11.000  sq. 
ft.,  and  wood  roof  and  a  reinforced 
concrete  2-cla^sroom  addition  to 
the  existing  Chadbourne  Avenue 
School  containing  350C  sq.  ft  of 
floor  space,  with  wood  frame  roof. 


Bonds  Approved  in  Amount  of  $15,000 

School   Addition 

FRESNO  COUNTY.  Calif.  Concjo 
Elen>entary  School. 

Owner  —  Concjo  Elementary  School 
District,  R  H.  Crosno.  clerk  of  the 
board.  Conejo.   Fresno   Co..  Calif. 

Includes  two  classrooms. 


4/11/47  • 

To    Preoare    Plans — 

Elementary  School  Est  Cost,  $100,006 

SAN  BERNARDINO.  Cal..  San  Ber- 
nardino Co.  Pa<  ific  and  Fairfax 
Avenues. 

Owner  —  School  Board  of  the  San 
Bcrrardlno  Elementary  School  Dis- 
trict 

Architect— Jerome  G.  Armstrong.  219 
Andreson    Bldg..    San    Bernardino. 

Incljdes   eight   classrooms. 

4/11/47  •  • 

All  Bids  Rejected 

School   Addition 

WILLITS.  Calit..  Mendocino  Countj. 


iRUiin  pninis 

are   Laboratory  Controlled 
to    Professional   Painters' 
High   Standards 

iRUJin  ppini  [ompnnv 

.       4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
V  Phone:  BErkeley  3440 


^  BY    MULLINS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

6)0  Watts  to  1 50  Kilowatu 

KERR 
EQUIPMENT    CO 

160  Tenth  St.,  Cor.  Ndtoma  Sc. 
Phone:   MArket   loM 


Swlnerton  A  Walberg.  'nf,  Bu.-h   StTSan   Francisco   (OArlleld   :^980)   and 
1723  Webster  St..  Oakland    (HIgate  4322) 
conversion  of  BIdfl..  to  Officers'  Apts.:  Spec.  1278,  Mather  Field.  Sacramento 

w!lTa'ce°D'H'k'rkinrinc.%*'6  Sutter  St..  San  Fn  nc.co  (ORaystone  30J2. 
5tana¥rd  Oir truck  Service  Sta  ,  Reno.  Nov.;    Bids  Duo  Approx.  April  18 
Walker  Boudwin  Constr.  Co..  :tll-.A.  Park  St..  Kcnc    Nevada   (REno  5611 » 


PLANS  ON  FILE 


The  following    list  of   Dions  and   sptclflcatlons   for   construction 

projects  are  now  available  for  Inspectlcn  at  the  office  of  DAILY 

PACIFIC    BUILDtH,   465   Tenth    Street.    San    Franclsoo 


want 


Emergency  Hoiising:   NOy  14307 
Public  Works  Building 
aiectrlcal    Distribution    System 
Pile   Foundations.  J\ite  Mill 
Water  Service  Repairs 


L«Mtlen 

Stockton 
Sacramento 
Yountville 
San  Quentin 
Modesto 


■M  Opening  Data 


4-16 
4-lS 
4-l.'5 
4-lB 
4-iU 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

S«<  us  regarding  Improvement  Disttict  job..    We  »"n^»J^ 
tions;  buy  Warrantt  or  Bond,  on  all  19  W  or  1911  Act  DuttMa. 

Telephone  GArfield  8000 

HANNAFORD     &    TALiOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


■jmusBi 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Wail   Cabin«H 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdorhill  2727 


\ 


Wllllta  High  School. 
Owner  — WiUits    Union    High    School 

District.  Roy  Good  (Superintendent 

of  Schools).  R.  C.  J'.  Ritchel,  Clerk, 

Wlllits,  Caiif. 
Architect— Higgins  &  Root,  84  S.  1st 

St..  San  Jcsfc,  Calif. 
Frame    l-story  cafeteria  buildmg. 

All    bids    received    March    25   were 
rejected. 


4/11/47  •  3 

All  Bids  Rejected 

School  Addition 

WIULTTS.   Caiif,  Mendocino  County. 

Willits  High   School 
Owner  — Wlllits    Union    High    School 

District,  Roy  Good  (Superintendent 

of  Schools),  R.  C.  J".  Ritchel,  Clerk, 

Willits,   Calif.  » 

Architect— Norman    R    Coulter,    146 

21st  Ave..   San   Francisco,   Calif. 
Frame,  l-story,  gymnasium  building. 

All    bids    received    March    23    ww.- 
rejected. 


Dryer  Co..  (officers :  Clark  Stowc. 
president.  Gridlcy:  E  C.  Smith, 
Secretary,  Daniel  Baylers.  Biggs: 
Clare  Campbell.  Oridley  and  Elllct 
Meyers.  Yuba  City,  bo.ird  of  direc- 
tors) 

Plane  bv  owners. 

12-tunnel  ph.nt  and  acceesory   build-  I 


15445. 

Emil  Solve.  San  Franciaco,  Caltf^ 
I57S0. 

R.  A.  Newman,  McMlnnville.  Ore., 
ISB12. 

Raphael  Co.,  San  Francisco,  Calif., 
I718S. 

Deemer  A  Deemer,   San  Franciaco, 


22-26~RESU>ENTIAL 
BUILDINGS 


Ings. 

Contractor — McCoy     & 
F,    Marysville,   Calif 


Butler.     1W8 


12 


I  Calif..  18420. 

Jack  Plcioult,   L.ong   Island,   N.  Y., 
112,995. 


4/11/47  9 

Bond    Issue   Approved    April   8  in 

Amount  of  $300,000 
School  Additions 

WASCO  .Calif.,  Kern  County.  Wasco 
High  School. 

Owner  —  Wasco  Union  High  School 
District,  clerk,  Wasco,  Calif. 

Survey  by  E.  J.  Kump  Co.,  251  Kearny 
St.,  San  Francisco,  Calif. 

Includes  combination  band  and  cafe- 
teria building  and  four  classrooms. 


4/11/47 

Contract   Awarded 

CPA  Approval  Granted 

Laundry  Cost    $15,000 

OAKLAND,   Calif..    Alameda   County. 

MacArthur  and  Broadway. 
Owner — David  M.   Glass.  2970  Nortii- 

wnod.   Alameda.  Calif. 
Architect — D»nald    Beach.   Kirby,    10b 

15th    St..   Oakland,   Calif, 
l-wtorv.  cement  block. 
Contractor — Elmer    J.     Freethy,    1432 

Kearney    St.,    El    Cerrito.    Calif. 


4/11/47  15 

Bond  Election  In  Amount  of  I1M80,- 

000  Set  for  May  27 
Jails  and  Police  Buildings 
LOS   ANGELES.  Calif.,   Loa  Angelea 

County.  .^ 

Owner — City    of    Los    Angeles,    city 

clerk,  City  Hail,  Los  Angeles,  Calif. 


22 


4/11/47  • 

Preliminary  Plans   In   Progress 
Approval  Granted  by  Planning  Board 
Apartments  .(18  Buildings) 
ALAMEDA.  Calif..  Alameda  County. 
Owner— Withheld. 
Architect   —   Harry    A.    Bruno.    1440 

Broadway,   Oakland,  Calif. 
Frame  and  stucco,   18  2-story  bulla - 

Ings,  each  containing  8  apartments 

and    each    with    outside    ontiatice. 

Enclosed   play   yard   fa'^ilities. 


4/11/47  9 

Owner  Taking   Bid»— Due  April  25, 
7:30  P.  M. 

Elementary  School 

Estimated  Cost  $170,000 

EL  CAJON.  Calif.,  San  Diego  Co. 
Johnson   Ave.  and  Grant  Ave. 

Owner — Cajon  Valley  Union  School 
District,  750  E.  Main  St.,  El  CaJon, 
Calif. 

Architect— Kistner,  Curtis  &  Wright, 
401  Spreckels  Bldg.,  San  Diego, 
Calif. 

Frame  and  stucco,  one-story,  asphalt 
tile  flooring,  central  heating  sys- 
tem, incandescent  lighting,  glass 
doors,  metal  lath  and  plaster,  acou- 
stical ceilings  and  plaster,  rein- 
forcing steel,  sheet  metal  work,  tile 
work,  wood  sash ;  includes  12  class- 
rooms and  administrative  rooms. 


12 


4/11/47 

Plans  In   Progress 

Factory  and  Warehouse 

Estimated   Cost  $1,000,000 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  Vernon  District,  Leonis 
Blvd.  near  Boyle  Ave. 

Owner— Withheld. 

Architect— Albert  C.  Martin  &  Asso- 
ciates. 333  S.  Beaudry  Ave.,  Los 
Angeles,  Calif. 

Reinforced  concrete  and  concrete 
block  light  manufacturing  and 
warehouse  building,  one-  and  part 
four-story. 


4/11/47  17 

Bond    Election    in   Amount  of  $4,600,- 

000  Set  for  May  15 
Fire  Substations  and  Equipment 
LOS  ANGELES,  Calif.,  Los  Angelea 

County. 
Owner — City    of    Los    Angeles,    city 

clerk.  City  Hall,  Los  Angeles,  Caiif. 


rr 


HOSPITALS 


4/11/47  •  11 

LOW  and  Only  Bidders 
Hospital   (25  beds)  Cost,  $178,850 

CORCORAN,    Cahf.,    Kings    Count  v. 

Hanna  Avenue. 
Owner — City    of    Corccran    Municipal 

Hospital,  r/o  city  clerk,  city  Hail. 

Corcoran.  Calif. 
Architects — David  H.  Horn  and  Mar- 
,    shall  D.  Mortland.  235  Rowell  Bldg. 

Fresno,  Calif. 
Low  Bidder — Taylor  -  Whteler  Com 

erclal.    Inc.,    420    Safford.    Fresno. 

Calif..  $178,850. 

Other  bids  April  7  were: 

Franceschi  Ccnstr.  Co.,  Fresno.  Cai. 
$188,864. 

Larsen-Ratto   Constr.    Co..    Fresno, 
Calif.,   $186,587. 

Flowers    &    ttUMrley.    Tulare.    Cal  f.. 
$153,000  (incomplete  bid). 


14-17— PUBUC  BUILDINGS 

4/11/47  •     15 

Low  and  Only   Bidders 

Painting  and  Miscellaneous  Work 

TWIN  FALLS,  Idaho.  U.  S.  Post 
Office   Building. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Exterior  and  interior  painting,  new 
entrance  steps  and  miscellaneous 
work. 

Low  Bidder— Machart,  Seattle,  Wash., 
$1175. 

Other  bidders  April  0  were: 
R.  A.   Newman,  McMlnnville,   Ore., 

$3643. 
Grohne  Co.,  Decatur,  III..  $4121. 
Getta  Decorating  Co.,  $6647.80. 


16 


4/11/47  11 

Bond   Election   in   Amount  of  $6,500,- 

000  Set  for  May  27 
Health  Centors  and  Raceiving 

Hospital 
LOS   ANGELES,   Calif.,   Los  Angeies 

County. 
Owner — City     of    Los     Angeles,     city 

clerk.  City  Hall.  Los  Angeles,  Calif. 


4/11/47  11 

Working  Drawings  Authorized  on 
FIrat  Unit  for  a  $450,000  152-Bed 
Dormitory  Type  Wing 

Hospital  (Additions) 

Overall  Cost  $3,500,000 

SANTA  ROSA,  Calif.,  Sonoma  Co. 

Owner — County  of  Sonoma,  Lloyd  G. 
Cullen,  chairman.  Board  of  Super- 
visors, Courthouse,  Santa  Rosa, 
Calif. 

Architects  —  Douglas  D.  Stones  and 
Lou  Mulloy.  associates,  381  Bush 
St.,  San  Francisco.  Calif. 

Concrete,  includes  six  or  seven  two- 
story  hospital  units;  first  unit  a 
one-story  Y-shaped.  152-bed  dormi- 
tory type  wing  for  the  chronic  111, 
with  structural  provisions  for  three 
or  four  future  stoles. 


1 2-1 3— INDUSTRIAL 
BUILDINGS 


4/11/47  *  IS 

Low  and  Only  Bid  Rejected 
Racen  Building 

MENDOCINO  COUNTY,  Calif. 
^wner — U.  S    Coast  Guard,  Rm.   403, 
Customs  House,  San  Francisco.  Oal. 
Plans  by  Engrg.  Dept.  of  Owner. 
Frame,   15x15  sq.   ft.,   l-story,    to   In- 
clude installation  '  of  air  compres- 
sor. 

Marin  Corporation.  P.  O.  Box  417. 
Sausallto,  Calif.,  at  $21,840  submit- 
ted low  and  only  bid  April  9. 


4/11/47  12 

Construction  To  Start   Immediately 
Prune  Dchydrator  Plant  Cost  $100,000 
NEAR    GRIDLEY,    Calif..    Butf*^    Co. 

Manzanlta    Road. 
O^ner— Feathtr     River     Cooperative 


Roy  M.  Scott 

H«atinc  and  Ventilating  Eqaipment 

■ollara  •  High  and  Low  Proasuro 

•taam  Trapa  •  Valveo  -  strainers 

Fan*    •    Blowora    •    Heating    and 

Caollng  Cella 

Phone  MArket  2921 

"Tall  Ua  Your  Prablomo" 

tSt  TMtk  Street,   Saa  Frandaco 


4/11/47 

Low  and  Only  Bidders 

Painting.   Resurfacing  and 
Miscellaneous  Repairs 

RICHMOND.  Calif..  Contra  Costa  Co. 
U.  S.  Post  Office  Building. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  own«r. 

Interior  painting,  resurfaclu)^  drive- 
way and  miscellaneous  repairs. 

Low  Bidder — Pacific  Painting  &  Dec- 
orating, 5414  Telegraph   Ave,   Oak- 
land, Calif.,  $4704.50. 
Other  bidders  April  9  were: 
J.  Jay  Burden  Jr.,  Forestville,  Calif., 


4/11/47  15 

Bond   Election  In  Amount  of  $1,960,- 

000  Set  for  May  27 
Branch  City  Halla 
LOS   ANGELES,   Calif.,   Los   Angelea 

County. 
Owner— City    of    Los    Angeles,     city 

clerk,  City  Hall,  Los  Angeles,  Calif. 


18.19— REUGIOUS  BLDGS. 


4/11/47  •     19 

Architect  Taking  Bids  From  Selected 

List  of  Contractors — Due   April   11, 

5  P.   M.   (Postponed    From  April  9) 
Church   Building 
BURLINGAME.  Calif.,  San  Mateo  Co. 

Comer   Channing   and    Burlingame 

Ave. 
Owner — American    Lutheran   Church, 

c/o  architect. 
Architect  —  Alfred    W.    Johnson,    681 

Market   St.,  San  Francisco,  Calif. 
Frame    and    stucco,    one-story,.   3000 

sq.  ft.,  225-per8on  seating  capacity. 


20-21— SOCIAL  A  RECREA- 
TIONAL BLDGS. 


4/11/47  '  20 

Plans  In   Progress 

Club  Building  (Remodel) 

SAN  FRANCISCO.  Calif.  555  Post  St. 

Owner— Union  League  Club  of  San 
Francisco.  Edward  F.  Sextus,  presi- 
dent. 555  Post  St.,  San  Francisco, 
Calif. 

Architect— Ward  A.  BoUes,  360  Pine 
St.,  San  Francisco,  Calif. 

Interior  and  exterior  modernization, 
including  subdividing  of  dining  area 
with  soundproof  partitions,  redeco- 
ration  of  rooms,  new  electric  light- 
ing system,  modem  heating  and 
ventilating  system,  new  main  stair- 
case, moving  of  present  offices,  in- 
stallation of  check  room.  Improved 
facilities  for  ladies,  enlargement  of 
bar,  etc. 


4/11/47  •     23 

Owner  Taking    Bid*— Due  April  24. 
2  P.  M. 

Family  Apartments  (Conversion); 
Serial   No.  04-203-47-73 

FORT  ORD,  Calif..  Monterey  County. 
About  six  miles  north  of  Monterey. 

Owner — San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
Now  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 

Conversion   of   13   mess  halls   and   13 
administration     buildings     into     39 
apartments  or  family  housing. 
Bids  \vill  be  taken  as  follows: 

(1)  13  eaclv  mess  halls; 

(2)  IS  each  administration  buildings, 
including  water  connection  to 
mess  hall  service ; 

(3)  660  lin.  ft.  6-in.  sanitary  sewer, 
including  cleanouts  to  grade  and 
trench   work ; 

(4)  lump  sum,  cement  walks  and 
steps,  entire  area; 

(5)  lump  sum,  wood  steps  and  rail- 
ings for  each  service  porchea  of 
47  barracks. 

Deduct  From  the  Unit  Price  of  Each 
Building  the  Following 

(D-1)  omit  insulation; 

(D-2)  omit  refuse  containers; 

(D-3)  omit  doors  on  kitchen  cabinets; 

(D-4)  omit  switches  and  use  pull- 
chains; 

(D-5)  omit  all  interior  doors  except 
oathioom   doois; 

(D-6)  use  studs  3-ft.  o.c.  in  lieu  of 
2-ft.  o.c; 

(D-7)  use  wallboard  on  one  side  of 
Interior  partition  only,  except 
for  fireproof  partitions;  bath- 
rooms and  kitchens ; 

(D-8)  use  showers  in  place  of  tuba; 

(D-9>  on»it  window  shades. 
Specifications   obtainable    from  the 

above  office. 


Aori:  10) — Sewage  Treatment 

Plans  a/id  Appurtenanees 

Cost,  $300,000 
FRESNO    Calif.,   Fresno  County.     S. 

side  Jensen  Ave.  bet.  Cornelia  and 

GiBMt  Avenueb. 
Owner — City  of  Fresno.  D.  E.  RougU- 

t  )n.  Oily  Clerk,  City  Hall,  Fraano. 
Jon-suiting  Engs.— Koebig  A  Koeblg, 

Rn\,ir,   Bllg.   Los  Angeles,  Caiif. 
Primary  treatment  plant. 

Plan.s  and  eiH-clfications  obtainable 
from  the  office  of  the  city  clerk  upon 
deposit  of  125,  refundable. 


4/11/47  •  SJ 

Bond    lf.sue  Approved  April  8  in  the 
Amount  of  $210,000 — Sewage  Treat, 
ment  Plant  H  Sewer    Cost,  $224.t(88 
WILLOWS.  Calif.,  Glenn  Co.    Bxist- 
injj  sewer  farm,    %   mile  south   of 
city  Unfits. 
Owner— City    of    V/iliowa,    Clyde    B. 
L.irimcr,   oitv    attorney.   City  Hall, 
W1IIOW.S,  Calif. 
Consult mp  E'.igincer — Clyde  C.   Ken- 
nedy.   «(>4    Mi.ssic-n    St.,    San    Fran- 
ci.«ct .  r-aiif . 
Includes  primary  treatment  and  dis- 
posal plant   (hoadworks  and  pump 
sump,  air  egitution.  grea«e   remov- 
al,  sedimentation   basin,  sludge  di- 
gestion,   oxidizing    lagoons    and 
sludge    dyring    bed.-^),    sewers    ana 
manholes. 


Engmeermg  Section 


4/11/47  81 

Owner  Taking   Bids — Duo  May  6, 

2  P.   M. 
Water  Storage  Tank 
YUBA  CITY.  Calif..  Sutter  County. 
Owner       City    of    Yuba    City.    AnlU 

Owen,   city    clerk,   City   Hall,   Tuba 

City.  Calif. 
City    Engineer  — (Jeorge    Reed,    City 

Hall.  Yuba  City.  Calif. 
150,000-gallon  water  storage  tank. 

.Specifications   obtainable  from  tho 
above  office. 


i/11/47  83 

Bond    Election   in    Anfount  of  tZiOOl- 

000  Set  for  May  27 
Incinerators 
IX)S   ANGEIES,  Calif.,  Loa  Angalea 

County. 
Owner— k:;ity    of     Los    Angelea,    city 

clerk.  City  Hall,  Loa  Angeles,  Cailf. 


33 — 


BRIDGES 


BRIDGE,  FRESNO  AND  KINGS  COUNTIES 


LOW  and   Only    Bidders 

Bridge  Cost.  j141.o67 

FRESNO  and  KINGS  COUNTIES. 
Calif.  Across  Kings  River  near 
Hard  wick. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  girder  bridge. 

Low     Bidder — Clay     Bennett    Const. 
C<..,     .114     Brvatit     St.,     Palo     Alto. 
Culif  .  .SHl.Se?. 
The  work  involvea: 

(1)  clearing  and  grubbing; 

(2)  1060  cu.   yds.   structure  excava- 
tion ; 

(3)  1133  lin.   ft   timber  bridge  raU- 
Ing: 

(4)  197   cu.    yds.    class    A    portland 
cement  concrete  footing  blocks; 

(5)  1460    cu.    yds.    class   A   portland 
cement  concrete  structures   ; 

(A)  (B) 
$  .500.00      $  500.00 
4.00 


(6)  700  lbs.   miscellaneous   iron   and 
steel ; 

(7)  3400  lin.  ft  furnish  concrete  pil- 
ing; 

(8)  113  each  drive  piles; 

(9)  200.(X)0  lbs.  furnish  bar  reinforc- 
ing steel; 

(10)  200,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  2  each  clearance  markers; 

(12)  engineer's  office. 

Total  bids  submitted  April  9  were: 

(A)  Clay    Bennett    Constr.    Co..   Palo 
Alto.  Calif..  $141,667. 

(B)  Ted     F.     Baun.     Fresno.     Calif.. 
$145,179. 

(C)  O    B.  Pearson,  Bellflower,  Calif, 
$161,060 

(D)  Chan.  MacCloslty  Co.,  San  Fran- 
cl.-^co.   Calif.,   $17],78<». 

(E)  Northup  Cortftr.  Co.,  Long  Beach 
Calif..  $178,435. 

(F)  Bent    Constr.    Co.,    Los    Angeif-a. 
Calif..  $183,670 

Unit  prices  were: 


(1> 

(2» 

(3) ,. 

(4) 

(5).....-. 

(6) 

( 7 )..... .. 

(8). 

(9) 

(10) 

(11  )..„... 

(12» 


2.60 

45.00 

60.00 

.25 

3.00 

76.00 

.<» 

.04 

10.00 

1000.00 


16.00 

3.00 

45.00 

60.00 

.40 

2.85 

125.00 

.06 

.025 

10.00 

1500.00 


(C) 

$  500.00 

18.00 

5.00 

50.00 

55  00 

.25 

4.00 

100.00 

.05 

.05 

10.00 

750.00 


(D) 

$1000.00 

20.00 

3.00 

40.00 

70.00 

.60 

2.80 

80.00 

.06 

.02 

15.00 

1300.00 


(E) 

$8000.00 

32.00 

5.00 

30.00 

40:00 

.40 

3.00 

220.00 

.08 

.04 

10.00 

7600.00 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


4/11/47  •  32 

Owner    Taking    Bids — Due    April    11 
10.30    A.    M.    (Time    Extended    from 


4/11/47  S8 

Owner   Taking    Bids — Due   May   1, 

2  P.  M. 
Bridge 
SAN  LUIS  OBISPO  COUNTY.  Calif. 

Across  Steiner  Creek  at  California 

Polytechnic  School. 


Sumtnerbcll 

Roof  Structures 


Wbaa  plaaalaf 
year  aaw 
buHMmq  far 
today's  aaads. 

Caff  .  .  . 
SUMMIIIILL 


1746  Thirteenth  Street 
Onkland,  Califoritin 

T  W  i  n  o  a  It  >    3  <■,  ?  « 
TNliiprisi'    joo*o 


Gamerston  &  Green  Lumber  Co. 

Who/eso/e  and  Jobbing  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

San  Fraacisco^ltOO  Army  St. 
j  ATwmtT  130(1 


Ookload— 2001  Uvia«ttoa  St. 
KEIIogq  4-1$94 


UNIFORM    ^    DEPENDABLE 


PLYWOO  D 

All  Thicknesses — Inferior  and  Exterior 

WA  L  L  BO ARD 

Bxferior 

THE  BROOKMAN  COMPANY 

2833  THIRD  ST.  SAN  FRANCISCO 

ATwafer  9644 


*.    A.    »^) 


There  is  no 

substitute 

for  good 


•  •• 


naumm 
I  ■  ■■ 

mamm 


^•BODUCfD    Br 


PACIFIC  PRODUCTS 

[PLASTER 
V     CRAFT 

^^    (ONITIUCnON 


PACIFIC  PORTLAND  CEMENT  COMPANY 


tOS   ANOfLI^ 


COASTWIOE  SERVICE 


MAITU 


/, 


u 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  APRIL  H.  1947 


FRIDAY,  APRIL  II.  1947 


DAILY     PACIFIC    BUILDER 


PAGE  5 


Owner — State  of  California,  Division 
of  Highwaya,  I*  H.  Gilwon,  district 
engineer,  SO  Higuera  St.,  San  Luis 
Obispo,  Calif. 

Plans  by  engineering  department  of 
owner. 
The  work  involves: 

(1)  16  cu.  yds.  removing  concrete; 

(2)  S20  cu.  yds.  structure  excavation; 
(8)  140  lin.  ft.  timber  bridge  railing; 
(4)  106  cu.    yds.    class    "A"    portland 

cement  concrete; 
(6)  23.000  lbs.  bar  reinforcing  steel ; 
(ft)  engineer's  office. 

Specifications  obtainable  from   the 
above  office. 


DOCKS,  PIERS  & 
HARBORS 


4/11/47  ^ 

Owner    Taking    Bids— Due    April    30, 

2  P.  M. 
Berthing    Facilities 
VALLEJO,   Calif.,   Solano  County. 
Owner— Bureau  of  Yards  and  Docks, 

Public    Wcrk.s    Department,    Room 

A-109.      Federal     oriice      Bulldini'. 

Civic  Center,  San  PranclBco.  ChIu. 
Plf  ns   by   owner. 
Berthing  facilities  for  Naval  Heserve 

Training  Ship   (DE; 

Planu  and  specifications  obtainable 
from  the  above  office  of  the  owner 
upon    deposit   of   $10.00 

4/11/47  •     85 

Owner  Taking   Bids — Due  AprJI  25, 
2  P.  M. 

Drydook   and   Overhaul   Dredge; 
Serial   No.  (M-a03-47-74 

SAN  FRANCISCO.  Calif. 

Owner — San  Francisco  District,  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 

Drvdocking  and  overhauUng  »he  gov- 
ernment -  owned     seagoing    hopper 
dredge  Pacific. 
Bids  will  be  taken  as  follows: 

(1)  repairs  to  hull; 

(2)  repairs  to  machinery; 

(3)  scrap  allowance. 
Specifications  obtainable  from   the 

above  office. 


future  outfall  sewer  from  near  the 
end  of  the  Key  Mole  in  Oakland 
and  extending  6600  ft.  into  the  bay. 
Wage  scale  for  laborers  is  as  follows : 
ii)ate,  11.60  per  hour;  deckhand, 
fl.30;  boatman,  |1.54  per  hour. 
Bids  taken  as  follows: 
Bids  will  be  taken  as  follows : 

(1)  moving  barge  and  equipment  on 
and  off  Job; 

(2)  500    lin.    ft.    making    borings    In 
water  less  than  35  ft.  deep; 

(3)  100    lin.    ft.    making    borings    in 
water  less  thap  36  ft.  deep. 

(4)  60  each  taking  undisturbed  sam- 
ples. 

Complete  bids  submitted  April  9 
were: 

Duncanson-Harrelson,  San  Fran- 
cisco, (1)  11200;  (2)  $48  per  hour. 

O.  J.  Porter  &  Co..  (1)  $800;  (2)  $10; 
total.  $5000;.  (3)  $15;  total,  $1600;  (4) 
$76;  total,  $4800;  grand  total.  $11,500. 


W  H.  Lynch.  divlRlon  tngineer,  20S 
Broadway-Oak  Bldg  Portland,  Ore. 

Plans  by  Eiigrg.  Dept.   of  Owner 

L.OW  Bidder— MoNutt  Bros,  and  K.  L. 
Coulter  &  Co.,  3419  ia;h  St.,  Set- 
tle, Wash.,  $2S4068.20.  „  „  ^ 
Kuckeiioerg   Constr    Co.,    Portland, 

Ore.,    at    $265,380    submitted    second 

low  bid  April  8. 


40—       STREETS  AND 
HIGHWAYS 


40 


35 


4/11/47 
Contract  Awarded 

Pier  Repairs:  Spec.  18277  Cost  $20,050 
SAN    DIEGO,    Calif.,    San    Diego    Co. 
Piers  F,  G,  H  and  I.  Naval  Air  Sta- 
tion, North  Island. 
'      Owner— 11th    Naval    DlHtrlct,    Public 
Works     Department,     1220     Pacific 
Highway,  San  Diego,  Calif. 
Plans  by  owner. 

Includes  pulling  of  approximately  62 
'■  broken    piles,    driving    of    approxi- 

mately 173  plies,  removing,  cutting 
and  replacing  of  existing  chocks 
and  Installation  of  new  chocks  as 
required. 
Centraotor— Maooo  Corp.,  81*  Para- 
•    ']        mount  Blvd.,  Clearwater,  Calif. 


PARKS,  AIRPORTS  & 
PLAYGROUNDS 


Bond  Election  in  Amount  of  $12,078,- 

000  Set  for  May  27 
Playgrounds  nad   Recreation 

Faollltlee 
LOS  ANGELES.   Calif.,  Los   Angeles 

County. 
Owner— City    of    Los    Angeles,     city 

clerk.  City  Hall,  Los  Angeles,  Calif. 


4/10/47  • 

Two   Low   Bidders 

Grnding;    Project  24-A4,B4 

Cost,  $1 ,037,1  £1 

MARION  COUNTY.  Oregon.  Nortn 
Santlam  Highway,  Willamette  Na- 
tional Forest. 

.">wner— Public  Roads  Admlnlstratlor. 
W.  H.  I.vnch.  division  engineer.  208 
Broadway-Oak  Bldg    Portland,  Ore. 

Plans   I  V  En«rK.   Depl.   ot    Owaer. 

Ix)w  Bidder— McNutt  Bros,  and  K.  L. 
Gou'ter  *   Co..  3419 10th   St.,  Seat- 
tle.   Wash..    $1,037,121. 
Kuckenoerg    Constr.    Co.,    Portland 
Ore.,    ut    $1,051.^4    submitted    second 
low  bid  April  8. 

4/10/47  •  4'J 

Two    L.CW   Bidders 

Highway;    Project    24-A-3 

^  Cost.  $637,282.50 

MARION  COUNTY,  Oregon.  Norih 
Fantiam  Highway,  Willamette  Na- 
tional Forest 

Owner— Pul'ilc  Roads  Admlnislration. 
W.  H.  Lynch,  division  engineer,  ?06 
Proadway-Oak  Bldg.  Portland.  Ore. 

P.'ans  bv   l^ngrg.  Depi    of   Owner. 

Low  Bidder— Kuckenberg  Constr.  C". 
!]:04     NF     Holman    St.,     Portland. 
Ore..    $637.2S2.50. 
Guv    V    Atk'.nboh    Co..    South    San 

Fninclsco,  Calif.,  at  $641,210  submit- 
ted .'.econd  l^w  bid  April  8. 

4/10/47  •  *" 

Two    Low    Bidders 

Grading  and  Bridge;   Project  24-A2 

Cost.  $1,319,706 
MARION    COUNTY.    Oregon.     Norih 
Santlam  Highway,  Willamette  Na 
tional  Forest. 
Owner — Public  Roads  Admlrlstratlcp 
W.  H.  Lynch,  division  engineer.  208 
Brosdway-Oak  Bldg.  Portland,  Ort-. 
I'ianb  by  Engrg.  Dept.   of  Owner. 
iMw   Bidder— Kuckenbcis  Constr.  Co. 
11104     NE     liolman    St..     Poptland, 
Ore.,   $1,319,700.  / 

McNutt  Bros,  anci  K.  L.-  GouUei 
Co.  .Seattle.  Wash.,  at  $1,341,477  sub- 
mitted secord  bid  Apiil  8. 


4/10/47  «        «        R      ^^ 

Owner  Taking  Bias— Due  May  5, 

8    P.    M. 
Park    Improvements 
SAN  LEANDRO.  Oalif..  Alameda  Co. 

Estudlllo   Park. 
Owner— City     of     San     Leanuro,     H. 

H.  Burbank,  City  Clerk.  City  Hall. 

San  Leandro.  Caiif. 
Ijindscape    Architect— Wm.    P.    Molt 

Jr..   3M.'.3    Pledmonk   Ave,   Oakland, 

Includes  expansloh  of  existing  3  to 
6  tennis  courts,  handball  and  bas- 
ketball courtc.  new  night  lighting, 
ellirlnation  of  model  car  racing 
ring,  landscaping  and  underground 
sprinkling  system. 
Specifications  obtainable  from  of- 
fice of  city  clerk  or  from  the  land- 
Kcape  architect 


Total  bids  submitted  April  7  were : 

(A)  L.    C    Smith,   San   Mateo,   Calif.. 
$12..'69.C7. 

(B)  Gabriel   Constr.    Co..    San    Fran- 
cisco.  Calif.,  $12,620.46. 

(C)  Chas.  L   Harujy.  San  J^ranci.-jcc, 
Calif..  $13,697.65. 

(D)  Eaton   6  Smith,   San   Francisco 
Calif.,  $17,002.30. 

Unit  prices  were: 

(A)        (B)        (C)        (Di 

(1) $.49       $83       $50       $.88 

(2) 0126      04         .02         .045 

(3) 165       .18         .175       .20 

(4/ 1.50       1.23       1.50       l.»4 

(5).......; 27         .24         .28         .3«» 

(6)..-;..-.^.        1.30       1.(14       1.30       2.45 

(7)  ...;. 140       1.40       1.60       2.3i 

(8)   2.S0       1.84       2.60       4.85 

(9)  1.30       2.'i0       1.00     26.00 

(10)     3.25       4.50       1.80     30.00 

(11  )•  1.05       I.IM       l.tK)     34..'»0 

(12  47.ro     3';.00     7i;.00  408.00 

(13) 27.50     40.00     78.00     45.00 

(14)       355.00  135.00  ^23.Ui>  -.50.00 

(15)       165.00  160u0  SW.M)  oOO.OO 


41.-GAS,  WATER  AND  OIL 
PIPE  LINES 


■Due  April  23, 


40 


3<: 


4/10/47 

Contract  Awarded 

Street    Lighting    System;  ^^^^ 

spec     46  Cost    $29,796 

SAN    FRANCISCO,    Calif.,    Guerifiro 

St    /roni  Market  to  Army   Sts 
Owner   —   City   aid    County    of    San 

Francisco,     Public     Utilities     Com- 

niisfion,   Room   287   City   Hali.    San 

Francisco,    Calif. 
Plans  by   owner. 
Contractor— George     F.     Brayer    Co., 

166  7th   St.,  San   Francisco,  Calit. 


4/9/47  •  ,   .  11 

Owner  Taking  Bids — Due  May  7.  S:l9 
p  M. — W&ter  Diatrlbutior  System 
(Install) 

SHASTA  CO.,  Caiif.  From  Shaata 
Dunr   tc    Toyon. 

Owner  —  Shasta  Dam  Area  Public 
Utility  District,  Bruno  Kloss,  Clerk 
J  C  TIbbilts,  chHlrman  of  the 
board  of  dlrettors;  Stanley  Elcocu, 
engineer;  Daniel  C.  Carlton,  dis- 
trict attorney  (Carter  Bldg.,  Red- 
ding, Calif  ),  c/o  Jonathan  C.  Tlb- 
hitls,  Justice  of  the  Peace.  Centra'. 
Valley,, Calif. 
Specl/lcatlona   obtainable   from    the 

the  above  otfice. 
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4/10/47  • 

Two    Low    Bidders 

Highway;    Project   24-B3,    Unit    1 

Cost.  $234,068.20 

MARION  COUNT  f,  Oregon.  Not  i  h 
Santiam  Highway,  Willamette  Na- 
tional F<;r«-st.  - 

Owner— Public  Kcad.H  Admlnlstratioi., 


4/9/47  * 

Low  and  Only  Bidders 
Street    Improvement;    Spec.   I''** 

Cost,  $12,369.07 

SOUTH  SAN  FRANCISCO,  Calif.. 
San  Mateo  County.  Commercial 
Ave.,  between  Oak  and  Chestnut 
Aves.  „         , 

Owner— City  of  South  San  Francisco. 
Daniel  J.  Hyland.  city  clerk.  City 
Hall,    South    San   Francisco.   Calif. 

Works  Engineer — John  Estes,  814  El 
Camino  Real,  San  Bruno.  Calif. 

Grading,  6-ln.  water  bound  macadam 
base  with  2% -in.  asphaltic  concrete 
wearing  surface.  35-ln.  wide,  and 
concrete    curbs,    gutters   and    side- 

Low  Bidder-L.   C.   Smith,   First   and 
Railroad    Ave  ,    San    Mateo.    Calit., 
$12,369.07. 
The  work  Involves: 

(1)  2150  cu.  yds.  excavation; 

(2)  21,190  sq.  ft.  preparation  of  sub- 

(3)  21,190  sq.  ft.  pavement; 

(4)  1240  lin.  ft  standard  curb   and 
gutter ; 

(5)  C150  sq.  ft.  Portland  cement  con- 
crete sidewalk; 

(6)  720  lin.  ft.  4-ln.  vitrified  clay  pipe 

(7)  286  lin.  ft.  6-in.  vitrified  clay  pipe 
flGWcr  * 

(8)  361    lin.   ft   10-In.    vitrified  clay 
pipe  sewer; 

(9)  13  each  6x4-in.  ¥*■; 
(10»  10  each  10x41n.  Y'b; 

(11)  23  each  4-in.  %  bends; 

(12)  24  each  side  sewer  cleanouta; 
(IS)  1  each  6-ln.  side  sewer  cleanout; 

(14)  2  each  brick  manholes; 

(15)  1  each  brick  drop  manhole. 


4/10/47 

Owner  Taking  Bid 

9  P.  M.  _^ 

Street  Improvement; 

Res.  No.  3  Co«t  »754 

VALLEJO,  Calif.,  Solano  Co.  StutE 
Alley  from  Sacramento  Street  to 
Marin  Street. 

Owner  — City  of  Vallejo,  Melvin  F. 
Brooks,  city  clerk,  City  Hall,  Val- 
lejo, Calif. 

City  Engineer— T.  D.  Kilkenny,  City 
Hall.  Vallejo.  Calif. 

Includes   paving  for  width  of  17  feet 
with  one  course  plain  portland  ce- 
ment,  class    A    concrete    pavement 
5  inches  thick. 
Specifications   obtainable  from  the 

office  of  the  city  engineer. 

4/10/47  40 

Owner  Taking   Bids— Due   April  30, 

2:30  P.   M.    (Unit  Quantities) 
Street  Improvement;  Spec.  20,158 
SAN    FRANCISCO,   Calif.   Glrard   SL 

crossing  of  Mansell  and  Ordway. 
Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 
City    Engineer  — Ralph    Wadsworth, 
City  Hall,  San  Francisco,  Calif. 
The  work   Involves: 

(1)  160    lin.    ft.    unarmored    concrete 
curb ; 

(2)  6280  6q.  ft.  asphalt  concrete  side- 
walk ; 

(3)  860  sq.  ft.  2-course  concrete  side- 
walk. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,"  refundable. 

4/10/47  •  *0 

Low   and   Only   Bidders 
41  St  Ave.  Imp.  Cost,  $2,000 

SAN    FRANCISCO,    Call".     ll.sc    Ave. 
bet.  Wawona  St.  and  100  ft.  south- 
erly. 
Owner   —   City   and    County    of    Sa-\ 
Francisco,     Department    of     Public 
Works,    Room    282.    City    Hall.    San 
Francisco,   C/illf. 
City    Engl.— Ralph   V/adswort;h,    City 
Hali.   San  Francisco.  Calif. 
Work   involves: 
(1)  4000  s.f.   i>avemen»   a.^ph.   cone.  • 
(2»  20O  ft.   uj  armored  concrete  cuib 
Ony    Bidder— Chas     L.    Harney,    575 
Berry    St..    San     Francisco.    Call-., 
(1)    50.4'J;    t2»   $2:   total,  $2000. 


4/9/47  •  41 

Owner  Taking    Bids — Due  April   21. 

4  P.  M.— 
Jr.  College  Site  Work     Cost,  $100,000 
STOCKTON,  Calif..   San  Joaquin  Co. 
Stockton  Junior  College,  N.  Pacific 
Avenue. 
Owner — Stockton  Unified  School  Dis- 
trict.   Andrew    P.    Hill,   city    wuper-    ' 
Intendcnt    of   schools.    San    Joaquin 
and  Lindsay  Streets.  Stocktcn.  Cal. 
Architect— Mayo  &  Johnson,  306  Ex- 
change Building,   Stockton,  Calif. 
Civil    Engineer- H     C.    Holman.    633 

N.  Central,  Stockton,  Calif. 
Electrical  Engineer — Taylor  &  Wl'- 
iiarason,  656  31st  St.,  Oakland.  Cal. 
Includes  preliminary  grading.  $80(.0: 
gas  and  water  services,  ^30,000; 
storm  and  sanitary  rewors.  $45.- 
000:  electrical  service  and  feeders, 
$27,000. 

Bids  are  being  received  for  (A> 
site  leveling  and  grading  and  tem- 
porary walks;  (B)  omitted;  (C)  wa- 
ter, sanitation  a:id  dralnrige ;  (I)» 
electrical    ><ervice   and    feeders. 

P!ans  and  spf^cificationfe  obtainable 
from  the  off;ce  ol  the  architect  upon 
deposit   of   $-5.   refundable. 

Each  bid  must  be  accompanied  by 
currency,  certified  check,  cashier's 
check  or  surety  bond   In  amount  of 


ARCHITECTS 

ENGINEERS  • 

DESIGNERS 

CONTRACTORS 

Engineering     Assistance,     Cata- 
logues and  General  Data  offered 
MONORAIL  SYSTEMS 
CRANES  AND  HOISTS 
CHAIN  HOISTS  8C 
TROLLEYS 
CONVEYORS 

Power  Hammers  •  Generator  Sett 
Tampers  Grinders 

• 

ROBERT  M.  TAYLOR  CO. 

735  Treat  Ave.,  San  Francisco  10 
Mission  0787 


39— SERVERS 


SURFACING,  YOLO  COUNTY 


Owner  Taking   BIdo— Due  AprtI  2». 
t  P.  M. 

Trunk   Line  Sewers 

SANTA  ROSA,  Calif.,  Sonoma  Co. 

Owner— City  of  Santa  Rosa,  city  clerk. 
City  Hall.  Santa  Rosa.  Calif. 

City  Engineer  —  Walter  F.  Adams, 
City  Hall.  Santa  Rosa,  Calif. 

Sewer  system  additions  and  renewals 
Including  the  following  approxi- 
mate  unit   quantities: 

(1)  5530  lin.  ft.  8-ln.  clay  pipe; 

(2)  32,830  lin.  ft.  6-ln.  clay  pipe ; 

(3)  22,300  lin.  ft.  4-ln.  clay  pipe; 

(4)  95  each  8-ln.  to  4-ln.  Y  branches; 

(6)  725  each  6-ln.  to  4-in.  Y  branches 
(6>  6  each  6-in.  45-degree  bends; 

(7)  E80  each  4-ln.  45-degree  bends; 

.    (8)  47    each    36-ln.    precast    concrete 
1  manholes.  4-ln.  to  6-ln.  deep; 

'       (9)   10   each    36-ln.    precast    concrete 
manholes,  6-ln.  to  8-ln.  deep; 

(10)  9  each  36-ln.  precast  concrete 
manholes.  8-ln.  to  10-ln.  deep; 

(11)  60  each  4-ln.  lampholes; 

(12)  100  lin.  ft.  corrugated  metal  pipe 
cased  pipe  under  railroad  cross- 
ings. 

(Note:  Bid  for  the  various  sizes  of 
bplpe  will  Include  the  trenching,  cost 
of  layln  gand  Joining  of  pipe,  back- 
filling with  excavated  material  and 
placing  of  gravel  or  rock  top  fill  and 
the  two-course  surface  oiling  in  place 
complete.) 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $20  per  set. 

4/11/47  •     «» 

,    Low  and  Only  Bidders 
^  Toat  Borings;  Spec.  1827 
SAN  FRANCISCO,  BAY. 
Owner— East    Bay    Municipal    Utility 

District.    Room    312,    612    16th    St., 

Oakland,  Calif. 
District  Engineer— John  S.  Longwell, 

612  18th  St.,  Oakland,  Calif. 
Making  borings    as    required    In    San 

Francisco  Bay  along  the  line  of  the 


Low  and  Only  Bidders 

Surfacing  Cost   $84,128.75 

YOLO  COUNTY,  Calif.  Between  1»4 
miles  north  of  Solano  County  line 
and  Woodland  and  between  3% 
miles  north  of  Woodland  and  1  mllo 
south  of  Knights  Landing. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacrm- 
mento,  Calif. 


coat ; 

(6)  46  tons  sand  prime  coat; 

(7)  6   tons   asphaltic   emulsion   seal 
coat; 

(8)  48  tons  screenings  seal  coat; 

(9)  10  tons  asphalt  paint  binder; 

(10)  6400  tons   plant   mix   surfacing; 

Location  No.  2 

(11)  5300  cu.  yds.  Imported  borrow; 

(12)  develop   water   supply  and   fur- 
nish water  equipment; 

(13)  leO  M  gallons  apply  water; 

(14)  14  tons  asphalt  paint  binder; 


-<6-= 


BURKE     FORM     CLAMPS 


^"^ 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

b5cPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

lup  FoSm  JACXS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Construction  Specialties 

W:     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


Net  len^h  of  about  9.2  miles  repair-  1(15)  10,200  t^ns  plant  mix  surfacing 
.  *.:.        . _-._    .-_! .  -.-.1        •r^t.i  KiH>  ■iihmittoil   Anril  9  were; 


Ing   with   plant  mix  surfacing  and 
seal  coat. 
Low    Bidder  — McOllllvray  Construc- 
tion    Co..     Box     873,     Sacramento, 
Calif..  $84,128.76. 
The  work  Involves: 

..     Location  No.  1 

(1)  4776  cu.  yds.  Imported  borrow; 

(2)  develop   water   supply  and  fur- 
nish water  equipment; 

(5)  215  M  gallons  apply  water; 
(4)  2060  tons  crusher  run  base; 

(6)  5  tons  liquid  asphalt  SC-2  prims 


Total  bids  submitted  April  9  were: 

(A)  McOllllvray      Construction      Co.. 
Sacramento.   184,128.75. 

(B)  Sheldon   Oil   Co.,  Sulsun.    |92,680. 

(C)  A.   Telchert  &  Son,   Sacramento, 
$96,152. 

(D)  Fredrickson     Bros.,     Emreyvllle, 
$98,697. 

(E)  Frederlckson    &    Kasler,    Sacra- 
mento, $114,953. 

(F)  Falrey-Hammond,  Inc.,  and  R.  A. 
Parish.  San  Francisco.  $117,558.26. 

Unit    prices   folkw 


(A) 

(1.  $  l.« 

(2) 400.00 


(3» 

(4) 

(6)  . 

(6). 

(7). 

(8).. 

(9). 
(10) 
(11). 
(12). 
(13) 
(14) 
(15) 


>.  .mW*  A*  •»•••«•' 


3.55 
35.00 

4.60 
45.00 

6.00 
4.'S.00 

3.85 

1.65 
400.00 

2.50 
45.00 

3.65 


(B) 

$  2.00 

700.00 

2.00 

3.00 
46.00 

4.60 
46.00 

6.00 
45.00 

4.15 

1.90 
700.00 

2.00 
46.00 

3.96 


(C) 

$  1.77 

350.00 

1.50 

2.90 

30.00 

4.00 

40.00 

6.00 

40.00 

4.!Wi 

1.47 

2.50.00 

1.50 

40.00 

4  5.% 


(D) 
$  1.70 
300.00 

2.00 

3.28 
31.00 

4.75 
33.00 

4.76 
66.00 

4.40 

i.e2 

300.00 

2.00 

56.00 

4.70 


(E) 
$  2.35 
700.00 

2.26 

2.36 
30.00 

5.80 
33.00 

5.80 
42.00 

6.80 

XIO 
700.00 

2.26 
42.00 

5.20 


(F) 
$  1.90 
900.00 

2.85 

3.60 
40.00 

4.50 
50.00 

7.00 
50.00 

6.60 

1.90 
1000.00 

3.00 
50.00 

5.50 


Associated  Wood  Products  Co. 


'^H  Wood.  lO*  *1>t44Ai." 
TEUPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALI|S. 


PIPE  INSULATION 
Ho/dsiHEAT/ Inside 

Architects,  Engineers,  Plsnt  Super- 
intendents all  specify  FIBERGlAS 
Hold-the-Heat  Insulation  for  steam 
and  hot  water  heating  svstcms,  steam 
and  process  piping  ana  equipment. 
Topi  in  Thermal  Efficiency  because  it  is 

IWMTWtlOHT  VltMINPtOOP  EASY  TO  Ull 

rtlMANINT  low  IN  COST 

NOT  HARMiO  IT  MOISTURI 

Nou'  availahle  at  your  insulation  supply 
house  or  call 


OTMfR 

flBMHOLAS 

USfS: 

lUCTRICAl  INIW.ATION 

COlO  MSUUTION 

COMrORT  INSULATION 

OICORATIVI  FAIRICS 

niTIR  ClOTNS 

DUST- STOP  FlinRS 

SHir  INSULATION 

SOUND  DIADINMO 

ROOF  DICK  MSUUTNNI 

ROOFIR'S  NlOP  YARN 


WESTERN  FIBERGLAS  SUPPLY,  LTD 


DISTRIBUTORS 
SAN    TRANCISCO 

739    Sryont    Slr»H 
sutler    5967 


OAKLAND 
536    3rd    Sireel 
TWinookt  3458 


CONTRACTORS 
FRtSNO 

liQS    Mason    Buildi 
Phonr   !.-8^  16 


DAILY 
PACIFIC  BUILDER 

(EsUblished  In  1890) 

'^Published  evsry  morning,  excopt 

•atHrdsys,   Sunday*  and    Legal 

Holidays  by 

F.  W.  Dodge  Corporation 

46B  Tanth   St.,   San   Francisco   3 

Taiaphone  MA  rkot  7110 

Q.  E.  MoOavran,  Manager  -  Editor 
J.  E.  Odgers,  Advertising  Manager 

Subscription   Rates: 

930.00  per  year 
(Payable  In  Advance) 
Single  Copy  15  Cents 

Advertising  Rates  on   Request 

Printed  by 
SUrk<Rath  Printing  •4^^> 

A  Publishing  Co. 

(Kntered  as  Second  Class  Matter, 
July  26,  1907,  at  the  post  office  In 
Ban  Francisco,  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1M6  by 
F.  W.  Dodge  Corporation 


10%  of  bid,   payable  to  the  Stockton 
Unified  Schcol  District. 


4/10/47  41 

Bids  Scheduled  to  Open  April  10— 
Postponed    Indefinitely 

Cross  Connection   Protection; 
Spec.  18230 

TERMINAL  ISLAND,  Calif..  Los  An- 
geles County.  U.  S.  Naval  Base. 

Owner— Public  Worlis  Office,  U.  S. 
Naval  Base,  Terminal  Island,  Calif. 

Plans  by  owner. 

Includes  furnishing  and  installing 
valves,  check  valves  and  accesso- 
ries on  existing  water  lines,  etc. 


(13)  28  1^  in.  gate  valves  in  place; 

(14)  21  2  in.  srate  valves  in  place; 
(16)  37  2Vi   in.   gate  valves  in   place; 

(16)  28  3   in.  gate  valves  in_place; 

(17)  35  4  in.     gate  valves  in  place; 
(18»  n  (i  In.  gate  valves  In  place; 
(19)   1.430    quick    coupling    valves    in 

place ; 
f20)  100  portable  sprinkler  heads  full 

circle ; 
(21  >  300      each      portable      sprinkler 

heads  part   circle; 

(22)  900  fixed  sprinkler  heads  full 
circle  in  place ; 

(23)  2,050  fixed  sprinkler  heads  half 
clrc!c  in  place; 

(24)  960  fixed  sprinkler  heads  one 
quarter  circle  in   place; 

(25)  400  opfcrating  coupler  in  place; 

(26)  1  lump  r.um  sterilization  com- 
plete; 

(27»  2D0.400  sq.  yds.  topsoil  in  place; 
(28 •  290,400  sq.  yds.  soil   preparation, 
seed    planting    snd    mulching: 

(29)  11,280  lbs.  furnishing  and  deliv- 
ering se^d  at  work  site; 

(30)  24  tons  furnish  and  deliver  fer- 
tilizer at  work  site ; 

(31)  180  tons  furnish  and  deliver 
sawdust  for  mulching  at  v.ork 
stite. 

.32>  2000  c.y.  excavation. 

Total  bicis  submitted  April  10  were: 
(A)    M.    &    K.    Corp.,    San    Francisco, 

Calif.,   $171,616.20. 
(B»  N.  F    Van  Valkenburg  Co.,  Sac- 

rp.mentc.   Talif.,  $189,303.25. 
(Ci  Moore  &  Roberts,  San  Francisco, 

Calif..   S225,326. 

(D)  M.    R.    Carpentei,    Sacramento. 
Calif.,   S227.35d.01. 

(E)  Morrison -Knudsen  Co.  and  St. .He 
Inc.,   Oakland,   Calif.,  $241,069.8.5. 

(F)  Herm.an  Lawaon  Co..  ban  Fran- 
cisco. Calif..  $286,706.50 

(G)  Byron   W.   Taylor,   Los   Angeles, 
Calif..  $289,204.80. 

Govt,  estimate,  total  $188,011. 
Unit  prices  will  be  given  tomorroA-. 


Calif,  as  follows: 

(1)  637.000  lbs.  %-ln.  and  larger  round 
deformed  bars; 

(2)  205,000  lbs.  9i-in.  round  deformed 
bars; 

(3)  175.000  lbs.  H-in.  round  deformed 

(4)  92.000  lbs.   %-ln.   rouncP  deformed 
bars. 

The  bids  were: 

Rockwell  Engineering  Co.,  f.o.b. 
Chicago,  III.,  tl)  $6.25;  (2)  $6.26;  (3) 
*525.  ,„^ 

Allied  Export  Co.,  f.o.b.  San  Fran- 
cisco. Calif.,  alternate  bid,  802,000  tons 
at  $100  per  ton,  net. 
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Low  and  Only  Bidders 

Lawn  Seeding  and  Sprinkler  Systeni; 
Spec.  1264  Cost,  $171,616  20 

FAIRFIELD  -  SUISUN  ARMY  AIR 
FIELD.    Ciltf..    Solano    Co. 

Owner — Sncr.amento  District  Corp.s 
of  Engineers,  War  Dent..  Wrierht 
Bldg.,   Sacramento,   Calif 

Plans  by  owner. 
Work   involves : 

Low  Bidder— M.  &  K  Corp..  200  Fi- 
nancial Center  Bldg..  San  Fran- 
cisco, Calif..  $171,616.20  . 

(1)  9,430    lin.    ft.    4    in.    CI    pipe    in 
place ; 

(2)  980    lin.    ft.    6    In.     CI    pip*-     in 
place ; 

(3)  23.970     lin.     fl.     %     in.     pipe     in 
place i 

(4)  4.'J,.'<20  lin.  ft.  1   in    pipe  in  place 

(5)  11,550    lin.    ft.    1>4     in.     pip«    i«^ 
place ; 

(6)  9.380  lin.  fi.  1'^  .n.  pipe  in  place: 

(7)  8.250  Un.   ft.  2   in.   pipe  in  place; 

(8)  8.450  lin.  ft.  2%  in.  pipe  in  place 

(9)  6,880  lin.  ft.  i  in.  pipe  in  place; 

(10)  5    %,   in.   gate  valves; 

(11)  80  1   In.   gwte  valve«   In   place; 
(12>  24   1^   In.   gate  valves   in   place. 


Supplies^  Equipment 

Sub-Contract 

Information 
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Reinforcement  Bars 
Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT. 
California. — The  following  submitted 
bids  April  2  to  the  U.  S.  Bureau  of 
Reclamation.  Customs  House.  Den- 
ver 2,  Colo.,  under  Inv.  E-33.071-A-2 
for  reinforcement  bars  for  concrete, 
f.o.b.   shipping  point  and/or  Westley, 


BRIDGE,  SAN  JOAQUIN  COUNTY 


Low  and  Only   Bidders 
Steel   Bridge  Cost.  $341,807 

STANISLAUS    and    SAN    JOAQUIN 
COS..  Calif.   Across  Stanislaus  Riv- 
er about  8  miles  NW  of  Modesto. 
Owner— State  of   California.  Divlsio.i 
of  Highways.   Public   Works   Bldg.. 
Sacramento.  Calif. 
State  Highway  Engineer— G.   T.  Mc- 
Coy,   Public    Workd    Bldg.,    Sacra- 
mento, Calif. 
Low    Bidder- -Frefl  rick  inn    .ind    Wat- 
son   Constr.   Co.,   873    81st    Avenue. 
Oakland,  Calif  .  $341,307. 
Work  Involves : 
(1)  clear  and  grubb; 

1.400  c.y.   Btruc.  oxcav. ; 
2.6.'?2  l.f.   timber  bridge   railing: 
190    c.y.    Class    A    portland    ce- 
ment concrete  footing  blocks; 
1,790   c.y.    Class    A    portland    ce- 
ment concrete  structures; 
995.000  lbs.  fumlr^h  .^truc.  steel ; 
(At  (B» 

JtOOO     $10.00 
40.O<. 


(2) 
(3) 
(4) 

(5) 

(6) 


(It 
(2) 
(S). 
(4). 
(5) 
(9) 
(7) 
(«) 
(9) 
(10, 


.^4.x» 

44  10 

4.00 

10 

.065 

.50 

60 

100.00 

2.70 


(11)  100.00 

(12)  CO 
(13).  02 


4.J00 
6.00 
.15 
.03 
.60 
.60 

50.00 
2.75 

59.00 
.07 


(C> 

$15.<)0 

4000 

.M.OO 

8.00 

.13 

.02 

.50 

.60 

55.00 

3.00 

00  00 

.06 

.02 


(14> 


1500  00  2000.00  1200.(H) 


(Di 

$5.00 

30.0O 

50.00 

6.0.) 

.10 

.07 

.50 

.55 

6n.0<i 

30C 

100  00 

06 

.03 

lOtNl.'X' 


(7)  995.000   lbs.    erect   do: 

(6)  7.070  If.  furnish  concrete  piling; 

(9)  150  each  drive  concrete  piles; 

(10)  3.810    l.f.    fiirrlsh    steel    piling; 

(11)  108   each   drive   steel   piles; 

(12)  15  eacl'.   steel   olle  splices; 

(13)  300   c.v.   riprap: 

(14)  282.000    lb.s.     furnish     bar    relnf. 
steel ; 

(15)  282,000   '.bs.   place   do; 

(16)  engineer's   office. 

Total  bids  sul.miited  April  9  were: 
(A>    Fredrl.kson    &    Watson    Conotr. 
Co  ,  Oakland.  Ca-lf..  $341,807. 

(B)  A.  Soda  &   Son.  Oakland.  Calif.. 
$353,765. 

(C)  Macco  Corp.,  Clearwater.  Calif., 
$354,149. 

iD»   Erickson.  PhilMp:'  and  Weisbere, 

Oakland.  Csllf.,  $35."i,353. 
(E)     Spon'-er    Webb    Co..    Inglewood 

Calif..  $383,586. 

Unit  price.:!   follow: 
(  E  >  I F I  <  G  t  (Hi  III 

$700     $2150     $'6.50     $Kl.OO       $13.75 

2000       21  50       4G..K)       32.0f.  64  0« 

.^o.oo     ,^4  v.-  ,  rA.<h\     e).0(>       r)7  7.i 

C.W.  S.W  12  00  9.0(>  7.90 

.14  135  .11  13  ISO 

.05  .038  .06  .08  "fi 

.6;:  M  .50  .60  .72 

m  .53  .70  .5.'.  90 

7',  00  .M  v)C  6(»00  45.00  58.00 

3.00  2  75.  3.'rf)  3.00  4  60 

70  00  54  0(.  120  00  R.V00  190.00 

.06  .048  .04.^  .06  .08 

02  <)32  03  .02  .02 

.'i04flS4  18(0.IK.  14.50  00  5000.00  2825.fK) 


4/8/47 

Water  Pipe 

Low  and  Only  Bidder 
SAN    FRANCISCO.  Calif. —Johns- 

Manville  Sales  Corp..  116  New  Mont- 
Igomery  St..  San  Francisco.  Calif.,  at 
I  $0.63    per    foot,    submitted    only    bid 

April    4    to   the   City    of    Sacramento. 

H.  G.  Denton,  city  clerk.  Room  203 
:  City  Hall.  Sacramento.  Calif.,  for  10,- 

OOO'  lineal    feet    of    4-lnch    asbestos- 
cement  water  pipe. 

4/8/47  •     *2 

Bronze   Fittings 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  April  7  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Call{.,  un» 
der  bid  No.  3901  for  furnishing  and 
delivering  special  underground  bronze 
fittings  for  Water  Department: 

James  Jones  Co.,  (1)  $140;  (2)  $0.36; 
(3)  $0.29;  2%  30  days;  120-180  days' 
delivery.  ,  ,^ 

Mueller  Co..  (1)  $1.49;  (J)  no  bid; 
(3)  $0.32;  2%  30  days;  30  days'  de- 
livery. 

i      M.    Greenberg   Sons,    (2)    $0.45;    (3) 
$0.35;  2%   30  days;  30  days'  delivery. 

4/8/47  •     *2 

Cementing  Road  Rock,  Etc. 
Bids  Wanted 

SACRAMENTO.  Calif.,  Sacramento 
Co.— Until  April  11,  5  P.  M.,  bids  will 
be  received  by  the  City  of  Sacra- 
mento. H.  G.  Denton,  city  clerk.  City 
Hall.  Sacramento,  Calif.,  for  (1)  6000 
I  tons  cementing  road  rock  and  (2)  6000 
tons  asphaltic  concrete  mixture  for 
the  Street  Maintenance  Division. 
I  Specifications  obtainable  from  the 
above  office. 


4/9/47  *2 

Structural  Steel 

,  Three  Low  Bidders  _    _ 

i  CENTRAL  VALLEY  PROJECT, 
California.— The  following  submitted 
low  bids  April  7  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1706  for  fur- 
nishing and   delivering   f.o.b.   cars   at 

.the  shipping  point  or  f.o.b.  cars  at 
Redding,  Calif.,  miscellaneous  struc- 
tural steel  and  aluminum  for  Kes- 
wick power  plant.  Central  Valley 
Project,  California.  The  material  will 
be  installed  by  the  government: 

I      Fabri  Steel  Co.,  Inc..  Oakland.  CaMT, 

'$5300:  ship  90  and  240  days;  36.000 
lbs.;    fob.    Oakland;    terms    net.    No 

'  equalisation  offered. 

Westco  Steel  Fabricators.  Inc..  Oak- 
land. Calif..  $6170:  ship  90  and  240 
days;  31.000  lbs.;  f.o.b.  Oakland; 
terms  net.  No  equalisation  offered. 
Rockwell  Engineering  Co..  Chicago, 
111 ,  $7426;  ship  90  and  240  days;  34.000 
lbs.;  f.o.b.  Blue  Island.  Ill  ;  terms 
net.  No  equalization  offered. 


celved  by  the  U.  S.  Bureau  of  Rec- 
lamation.    Custom     House.     Denver, 

Colo.,  under  Inv.  48,466- A,  for  7500 
barrels  of  portland  cement,  type  V, 
low-alkali  In  papar  sacks  fob  shi}.- 
ping  point  und/or  Cody,  Wyo. 

Specifications  obtainaole  from  the 
above   oflce. 

4/9/47  •     42 

Reinforcement  Bars 
Bids  Wanted' 

CENTRAL  VALLEY  PROJECT, 
California.— Until  April  16,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver  2,  Colo.,  for  furnishing  f.o.b. 
shipping  point  (1)  217,(XX>  lbs.  of  Item 
(1).  26,000  lbs.  of  Item  (2)  and  48,000 
lbs.  of  item  (8),  f.o.b.  Minkler.  Calif., 
and  the  remainder  f.o.b.  Seville,  Calif., 
round  and  square  deformed  reinforce- 
ment bars  for  the  Friant-Kem  Canal. 
Central  Valley  Project,  California; 
Inv.  E-38,190-A-l. 

The  bids  will  be  taken  as  follows : 

(1)  1,559.000    lbs.     %-ln.    and    larger, 
round  and  square  deformed  bars; 

(2)  551,000  lbs.  %-ln.  round  deformed^ 
bars; 

(3)  665.000  lbs.  round  deformed  bars; 

(4)  51,000  lbs.    %-in.   round  deformed 
bars. 
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4/10/47 

Pipe  Culvert,   Heee,    Etc. 

Bids  Wanted 

SAN  FRANCISCO.  Calif —Bids  will 
be  received  b  ythe  U.  S.  Forest  Serv- 
ice. 447  Sansome  St..   San   Francisco, 
Calif.,   for  materials  as  follows: 
April  18,  2  P.  M. 

Bid  No.  781 — Corrugated  metal  pipe 
culvert,  f.o.b.  Sonora.  Calif. 

Bid  No.  782 — Pneumatic  hose,  f.o.b. 
Redding,  Calif. 

Bid  No.  784— Storage  batteries  for 
automobiles  and  motor  trucks,  f.o.b. 
Stockton,  Calif. 

April  21.  2  P.  M. 

Bid  No.  783 — Level  complete  with 
tripod,  f.o.b.  San  Friinclsco.  (Talif. 


State  Purchasing  Agent,  Sacramento, 
Calif.,  for  liquid  asphalt  as  follows : 

April  14 
QUO    56616.  REQ.  78485: 

8  tons  RC-3  liquid  asphalt,  delivered 
and  spread  one  mile  north  of  Brea 
on  Biea  Canyon  Rd. 

QUO.  55616,  REQ.  78601: 

28  tons  20-30  penetration  alr-reflned 
asphalt:  10  tons  delivered  hot  into 
state  equipment  at  vendor's  plant. 
Los  Angeles  metropolitan  area;  18 
tons  delivered  vendor's  equipment  at 
point  on  Firestone  Blvd.,  between 
Pioneer  and  Arteaia  Blvds. 

April  16 
QUO.  56277,  REQ.  88206: 

17  tons  MC-2  liquid  asphalt,  deliv- 
ered state  overhead  storage  tank  at 
Camp    Angelus    maintenance   station 
on  Redlands-Barton  Flats  Rd. 
QUO.  56287,  REQ.  88228: 

29  tons  liquid  asphalt,  type  SC-4. 
delivered  and  spread  Oilman  Hot 
Springs. 

QUO.  65276,  REQ.  88205: 

9  tons  MC-2  liquid  asphalt,  deliv- 
ered storage  tank  at  Keen  Camp 
maintenance   station. 


4/10/47  *2 

Portland    Cement— Bids    Wanted 

MISSOURI      BASIN  PROJECT, 

South  Dakota.  -Until  Apr.  18.  2  p- 
m.  bids  will  be  received  by  th«  U.  S. 
Bureau  of  Reclamation.  Custom- 
house, Denver.  Ctolo.,  under  Inv.  4563- 
A.  for  160.000  bbls.  portlanci  cemont 
In  bulk  fob.  snipping  point  and.'or 
Oral.  Souoth  D.ikota. 

Specifications  obtainable  from  the 
above    office. 
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4/10/47 

Liquid  Asphalt— Bids  Wanted 

SACRAMENTO,  Calif..  Sacramento 
Co. — Bids    will    be     received     by    the 


4/10/47  *2 

Gasoline — Contract  Awarded 

BERKELEY.  Calif..  Alameda  Co.— 
Tidewater  Associated  Oil  Co..  2396 
Webster  St.,  Alameda.  Calif.,  at  (1) 
$0.1335.  (2)  $0.1185.  (8)  $0.1360,  was 
awarded  contract  by  the  City  of 
Berkeley.  Wm.  Hunrlck  Jr.,  purchas- 
ing agent  and  budget  officer.  City 
Hall.  Berkeley.  Calif.,  for  gasoline  as 
follows: 

(1)  106.000  gallons  premium  grade 
gasoline  delivered  In  tank  cars 
or   tank   trucks   and    trailer   lots. 


<A^M  Portable  Power  Tools 
To  Save  You  Time  and  Money 


Portland  Cement— Bids  Wanted 

SHOSHONE  riiOJTSCT.  Wyo.— Ui. 
til  April    16.  :>.  P.   M..  bids  will  be  re 
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QUIET  OFFICES 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO.  12 

Phone:  DEIawarc  7513 


FlR-TU 

Acoustical    Tile 
Shushes    NOISE 

Offices,  school  auditoriums,  stu- 
dios and  other  places  where 
control  of  sound  is  a  factor, 
throughout  America  are  finished 
with  Fir-Tex  Acoustical  Panel- 
ing. Noise  is  absorbed,  efficiency 
is  increased,  comfort  is  enjoyed. 
For  the  price  of  insulation  alone, 
you  secure  insulation,  acoustical 
correction,  and  charming  inter- 
ior finish.  Ask  us  for  suggestions 
aa4  estimates. 


CRAMER     CO. 

31S  VEUnONT  STmiT 
r4 ARRET  0411 


LightweiqM  and  powerful  Mall 
Sewi  speed  your  work.  Cut- 
fing  cepscitiet  from  2"  to 
4'/2".  Some  modeli  meke  bevel 
cutt  up  to  45  degreet.  All  can 
be  equipped  for  cuffing  mefsl. 
trsnfife,  etbettot  board,  groov- 
ing concrete.  Univerial  elec- 
tric mofor*  for  110  v.  AC-DC. 
Models  alto  made  for  220  v. 
AC-DC. 


Lightweight.  e«ty  to  handle 
Mall  Drills.  Capacities  from 
Va"  ^  %"  •"  metal.  Model 
I43T  I'A"  capacity)  weighs 
only  4  pounds,  free  spaed  of 
2500  r.p.m.  Universal  motors 
to  operate  on  110  v.  AC-DC. 
some  models  for  220  v.  AC-DC. 


Mall  powar  chain  taws  for  quif k  cuffing  of  fimbers  up  to  72".  Powerful 
2  cycle  gasoline  engine  .  .  .  eaty  operating  anywhere.  Automatic 
clutch,  quick  indeiing,  fingar  tip  fhroHle  control,  detachable  idler, 
handy  chain  tentioning  device. 


S—  our  compf«f«  sfock  of  Moll  foolt  for  ovory 
Ifirftttfrldl  Olid  coifsfmcflofi  ut:  Stop  In  femorrow. 


Bronchos:   FRESNO      •      RENO      •    SACRAMENTO 


INDUSTRIAL  EQUIPMENT  COMPANY 

lOVn    RUSSET      STREET  •  OAKLAND    3    CALIFORNIA 
SWEFTVyOOD    R877 


a'Xi<^.4.Aj.4i*.  ■-     ^-.j. 
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DAILY    PACIFIC    BUILDER 


"   FRIDAV,  APRIL  II.  1947 


f.o.b.  corporation  yard; 
(2)  7S,000  gallons  regular  gaaoline  de- 
livered as  above; 
(8)  17,000   gallons    premium   gmsoUne 
delivered   tank  wagon   Iot«,  f.o.b. 
various  flrehousea. 
Other  bids  April  7  were: 
Standard   OH   Co..    (1)   10.1429;    (2) 
$0.1229;    (3)   fO.1454. 

Union  Oil  Co.,  (1)  no  bid;  (2)  10.118; 
$0,113;  (S)  no  bid. 

Richfield   Oil   Ca,    (1)    10.1503;    (2) 
$0.1306;   (3)  I0.15S. 

General  Petroleum  Ca,  (1)  |0.1706; 
<2)  $0  1505;  (3)  |0.173. 


4/10/47  •     42 

Fire  Hose,  Vessel   Lights.   Etc 
Bids  Wanted 

PANAMA  CANAL,  Canal  Zone.— 
Until  April  14  bids  will  be  received 
by  the  General  Purchasing  Officer, 
The  Panama  Canal,  Washington  25. 
D.  C,  under  Sch.  8570  for  2000  ft. 
2>4-in.  cotton  rubber-lined  fire  hose; 
400  ft.  woodcutting  handsaw  blades; 
SOO  ball  cocics;  20  cast  iron  solid  pipe 
sleeves ;  6  rotary  pumps ;  10  cane- 
woven  ship  fenders ;  400  steel  ot 
wrought  iron  galvanized  screw  pin 
chain  shackles;  10  liquid  boat  com- 
passes ;  8  oil  and  electric  surface  vea- 
sel  lights;  150  dust  respirators,  and 
■iS  whirling  type  egg  beaters. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN  FRANCISCO 


and  builder.  Jure  BJorkman.  4M 
Aihons   St. 

PARTITIONS,  etc..  $25  Taylor  St; 
owntr.  RKO  Theater  Corp,  25  Tay- 
lor St;  contractor.  American  Flx- 
tur*  Ca 

Mfc-AT  I'roressing  plant  bidg.  Clen.s 
B.  $288,000;  NE  4th  and  Townsend 
ffts  »2nd  unit) ;  owner,  Klngan  and 
Co.  446  Dr-imm  St ;  contractor,  C»- 
hlll  Bros;  engineer,  L.  H  Nlshklan. 

DWELLING,  l-story  frame.  $1$.&00: 
each ;  SW  Cor  S7th  Ave  and  Tara- 
val  St.  W  37th  Av«  25.  50.  75,  100, 
123.  150.  175  and  tOO  S  Taraval;  & 
Taraval  ».«  W  57th  Ave;  owner. 
Atlas  Realty  Co.  1000  Judah  St; 
contractor.  Pacific  Coast  Conrtr  Co 


OAKLAND 


ALTER  S-^ORE,  $10,000;  539  Market 
St;  owner,  H  Hllp.  918  Harrison; 
builder,  Barrett  &  Hllp,  918  Harri- 
son St. 

ALTER  RESTAURANT,  $2000;  83 
Powell  St;  owner,  Gump  Sc  Davis, 
2048  Mafket  St;  builder,  Ira  W 
Cobum,  2048  Market  St 

ALTER  FLATS.  $3000;  41  Prosper 
St;  owner,  J  W  Phillips,  premises; 
builder,  E  T  Adams,  2546  27th  Ave. 

ALTER  BANK  and  OFFICE  BUILD- 
ING. $5000;  520  California  St;  ovm- 
er.  San  Francisco  Bank.  526  Cali- 
fornia St;  builder,  M  &  K  Construc- 
tion Co.  405  Montgomery  St;  archi- 
tect. W  D  Peugh,  333  Montgomery. 

ALTER  DWELLING  and  OFFICE, 
$2500;  6332  Geary  St;  owner,  Gus 
Moeller  &  Sons,  6260  Geary  St; 
builder.  Gerrtt-Harder,  632  44th 
Ave. 

ALTER  OFFICES  (7  stores).  $8000; 
610  Market  St;  owner,  Hallawell 
Seed   Co.   premises;  builder,  L  ft  E 

,   Emanuel,  Inc,  2665  Jones  St. 

ALTER  APARTMENT.  $600;  841 
Lexington  St;  owner.  Mary  Mc- 
Guire,  premises ;  builder,  not  se- 
lected. 

ALTER  STORE,  $1000;  3467  Mission 
St ;  owner,  F  Mancuso,  premises ;' 
builder,  Hanson  Bros,  5840  Mission. 

ALTER  STORE,  $1000;  7253  Geary 
St;  owner,  John  Ahramjian,  879 
Ist  Ave;  builder.  Robert  P  Kelly. 
1511   21st  Ave. 

ALTER  DWELLING.  $1000;  1679 
37th  Ave;  owner,  Mary  Rasmussen. 
premises  ;  builder,  Fred  Golben,  8856 
California  St. 

ALTER  FLATS,  $500;  4624  18th  St; 
owner,  Mrs  General.  4624  18th  St; 
builder.  Hamlll  Construction  Co, 
4124  Geary  Blvd. 

ALTER  DWELLING,  $500;  1277  Ca- 
yuga Ave;  owner,  W  Terry,  prem; 
day  work. 

ALTER  WAREHOUSE  (drug).  $4000; 
,%44  Mission  St;  owner,  Traneni  & 
Hennlg.  premises ;  builder,  Ameri- 
can Fixture  Co,  930  Howard  St. 

ALTER  OFFICES  (doctor's),  $3800. 
2404  Clay  St;  owner.  Dr  Hans  Bar- 
man, premises;  builder,  F  S  Mar- 
shall, 909  Ashburv. 


SIGN,  nutrquce.  $1400;  4IS«  P\i^- 
n.or.t ;  iwner,  J  Hardy,  prem;  con- 
tractor. QRS  Ne<vn.  «90  Potrerft, 

ALTER  $500:  1108  Oak  Si;  owner 
and  c<~ntractcr,  R  9ar&n«n,  M4 
Central  Av«,  Alameda. 

ADDN  (.nd  .^Uel,  ««»>  «7«  2Sr«t  Ave: 
owner,  J  Rardt,  pi*m ,  <v>ntr*ctot, 
John    Det^eiMSs    «Wk*    Px-rtt    St 

SH£D,  l-stor>.  $1«»;  2M»  Fi>M  JSI ; 
owner  an<'.  >«t*der.  Vu^oan  Ste*) 
Foundr\%  rreiwi***. 

SHOP  bhUf.  ^-st»^r^,  $«W<;  1021  ^h 
Averiif.  o>*r)<r  *»nd  T>^»iVier.  C  H 
Thram«s   11M  Alt   Ave 

DWELLING,    l-.«t.vT^'    4-.<v%m.    $««»«: 
ararao'-    l*«»<^r>     $*flO :    S«K5    $.\iler 
owtser    and    bin)«iei.    .7    O    Bradlex . 
5S4    ?1Kh    Ax-» 

ALTiSR,  Sl^rM  1T11  rVanVlin  St : 
owner,  B  Berooxjch  A  Sf>n,  ISth 
ard  CUv  Sts  r>ntrart.>r.  Jack.*  C 
Irx-ine  «»  Market  St,  San  Fran- 
clfct-;  plans  by  Hertatka  A  Knowles 
SS  Post  St    Siin  Francisco. 

RAMP.  c*»ncrete.  518(J0;  SK  Cor  4th 
and  Madl:>on  Sts;  owner.  W^sterr. 
Pacific  R  R  Co.  San  Francisco; 
contractor.  A  M  Hardy,  736  Cleit.- 
f>ntina   St,    San    Francisco. 

ADDITION.  $950;  6217  Thomhill  Dr: 
owner,  R  F  Clarke,  prem;  contrac- 
tor,  Frank  Fuccctti.  96S  4t6h   St. 

ALTER.  .'WOO;  7506  MacArthur  Blvti , 
owner.  Paul  Rasmussen.  35&  15th 
St;  contractor,  F  H  White.  331  17tli 
Street. 

DWELLING.  1-story  3-room.  $5000; 
3333  Octavia  St;  owner.  C  Schmidt. 
3329  Octavia  St:  contractor,  Dan 
Dana.  2040%  Clinton  Ave,  Ala- 
meda. 

ALTER,  $975;  8101  MacArthur  Blvd: 
own»-r  and  contractor,  D  L  Hud- 
dieston,    premises. 

DWELLING,  1-story  5-room,  $8000: 
5*^22  Cole  St;  owner,  J  V  Furtalo 
6239  St;  contractor,  John  Fleming, 
4231  MacAithur  Blvd. 
DWELLING.  l-8tory  6-room,  $9500; 
4rS0  Obk  Hill  Road  owner,  W  Rv.- 
land,  6847  Foothill  Blvd;  contrac- 
If.r,  Geo  Warn  &  Son.  4358  Bridge- 
view  Drive. 


REMODEL  SERVICE  STATION.$l.- 
800;  Tct  93,  Victory  Acres,  Suttcr- 
vllle  HelghU;  owner  and  builder 
Otto   Ehlera,    Box    5641.    Rte    8. 

DWELLING  (4-room),  $5400:  Lot  C. 
Hotiaton  Tct;  owner  and  builder 
Wm  R  Draper,  1960  Ins  Ave 

DWELLING  (3-rc.om».  $1500:  Pio 
Lot  10,  North  Sacramento  No  3; 
owner  ind  builder,  C  K  Peterson. 
1007  Sonoma  Ave 

DWELLING  (4-room),  $5600;  l»n. 
Lot  19,  Carmlchael  Colony  No  1 ; 
owner  and  builder.  O  M  Linton. 
Rte  8.  Box  nOS. 

SANTA  CLARA  COUNTY 


aACRAMENfO  COUNTY 


DWBLLINO.  $7000;  Laswell  near 
Scott  St ;  owner  and  builder.  J  S 
Selirh.  1796  Liberty,  Santa  Clara. 

DWELLING.  $7000;  Lot  303,  Patton 
Ave;  owner  and  builder,  H  Taor- 
mino,  Route  1.  Box  303,  Eden  Ave. 
San  Joae. 

GARAGE  and  GUEST  ROOM,  $2500; 
38ST  Marshall  Dr,  Palo  Alto;  owner 
and  builder.  P  C  Mooers.  premises. 

ADDITION.  $1000;  Bertram  Ave,  Al- 
maden ;  owner  ajid  builder.  F 
Thompson,    premises. 

ALTER  and  ADD  (motel  units).  $10,- 
(XtO;  east  side  Monterey  Rd.  north 
of  Stone ;  owner  and  builder,  Hlway 
Motel,  premises. 

DWELLING,  $6500;  Lot  9.  Alexander 
Are,  Almo  Terrace;  owner  and 
builder.  Undeen  &  Garcia,  230  Ve- 
la rce  St.  Mt  View. 

DWELLING.  $4000;  Lot  72.  Paula  St, 
Saratoga;  owner  and  builder,  R  L 
Costa.  6th  St,  Saratoga. 

ADD  STOREROOM,  $1000;  1391  El 
Camlno,  opposite  Palo  Alto  Ave; 
owner  and  builder.  Gene  Tlsdale, 
Route  2.  Box  150,  Mt  View. 

DWELLING,  $7000 ;  Lot  26,  California 
Ave,  Campbell ;  owner  and  builder. 
A  A  Craig,  387  Atlanta  St,  San  Jose. 

DWELLINGS  (5),  three  at  $6500; 
two  at  $6000;  Lots  463,  464,  466,  466. 
467,  Wainwrlght  St,  Bradley  Manor 
No  4 ;  owner  and  builder.  Hayden  & 
Thompson,  85  Empey  Way.  Camp- 
bell. 

DWELLING,  $5000;  comer  King  Rd 
and  Vollmer  Way;  owner  and  build- 
er, Terry,  Allen,  Tatro,  98  Alexan- 
der Ave,  San  Jose. 

SLEEPING  PORCH.  $1000;  Kennedy 
Rd,  Los  Gatos;  owner,  Wm  Mies, 
premises;  builder,  J  C  Monk.  Box 
92,  Los  Gatos. 

BERKELEY 

ALTERATIONS.  $500;  1829  Monte- 
rey ;  owner  and  builder,  Otis  C  Lit- 
tle,  premises. 

ALTERATIONS,  $3000;  U  C  Campus, 
Dana  and  Allston  Way ;  owner  and 
builder.  University  of  California, 
premises. 

FORESTRY  BUILDING,  $900,000; 
Hllgard  Field,  U  C  Campus;  owner. 
University  of  California,  premises; 
builder,  Erbentraut  8c.  Summers,  446 


6th    St,   San    Francisco;    architect. 
Miller  &  Wamecka 


PALO  ALTO 


RESIDENCE  and  GARAGE,  $8400; 
321  Lambert  St;  owners  and  build- 
ers, O  and  M  Holm,  663  Harvard, 
Menio  Park. 

RESIDENCE  and  GARAGE,  $4500; 
1519  Emerson  St;  owner  and  build- 
er. F  D  Bishop,  premises. 

ADD  TO  RESIDENCE,  $800;  1063 
Amarlllo;  owners  and  builders,  M 
and  E  Ramlres,  premises. 

RESIDENCE  and  GARAGE,  $12,000; 
290  Oregon  Ave ;  owner  and  builder. 
John  Chrlstensen  A  Son,  436  Wav- 
erly  St. 

RESIDENCE  and  GARAGE,  $14,000; 
1558  Hamilton  Ave;  owners.  L  W 
and  N  Maddox,  Stanford  Univer- 
sity; builder.  Nelson  A  Rugg,  San 
Leandro. 

ALTER  RESIDENCE,  $500 ;  1040  Em- 
erson St;  owner,  A  B  Burke,  prem; 
builder,  Schmallng  &  Stenblt,  924 
Emerson    St. 


SAN  CARLOS 


DWELLING,  $10,000;  1927  Arroyo; 
owner,  John  Avlllar;  builder,  E  H 
Oxendine,  7  Oak  Ct,  Sunnyvale. 

OFFICE  BUILDING  (class  C),  $2000; 
1565  El  Camlno  Real;  owner  and 
builder,  Ethel  Kraemer,  premises. 

WAREHOUSE,  $5000;  1066  Old  Coun- 
ty Rd;  owner,  A  C  Carlton;  build- 
er, Don  Wild,  52  Euclid  Ave,  Ath- 
erton. 


FRESNO 


DWELLING,    $8000;    1122    Farrls    St; 

owner  and  builder.  Glen  P  Hupp. 
DWELLING    and    GARAGE,    $8000; 

2132    N    Fruit ;    owner   and    builder, 

L  B  Pipes. 
DWELLING    and    GARAGE.    $7500; 

2329  Cambridge ;  owner  and  builder, 

Mero  Zulim. 
DWELLINGS    and     GARAGES     (4), 

$7000   each;    1566  N  5th   St.   1564   N 

6th   St,  1507  MiUbrook,  3605  Home; 

owner  and    builder,  Wm   C  Albany 

Company. 


DWELLING  and  OARAGE,  |7000: 
825  W  Pine;  owner  and  builder, 
John  H  Scbafer. 

DWELLING.  $8000;  762  PotUe;  own- 
er  and  builder,  C  H  Lehman. 

DWELLING,  $6000;  748  8  8th  St; 
owner  and  builder,  J  S  Ta^uislaa. 

DWELLINGS  and  GARAGES  (16). 
$6000  each;  152S-38-43-58-6T.  1634- 
34-44-64  N  6th  St,  1517-41-81  MiU- 
brook, 3523-31.  3617  Home;  owner 
and  builder,  Wm  C  Albany  Co. 

SERVICE  STATION.  $8000;  4069  Ven- 
tura; owner  and  builder,  Ara  Ada- 
nallan. 

DWELLINGS  (2).  $4500  each;  «2«-3« 
W  Terrace ;  owner  and  builder.  Fred 
Lynd.  „^ 

DWELLING.  $8000;  2944  Thome  St; 
owner  and  builder.  Fred  Lynd. 

DWELLING.  $4000;  2543  Tyler;  own- 
er end  builder,  Henry  Ganshoran. 

ADD  TO  GARAGE,  $2000;  818  Uni- 
versity; owner,  W  K  Kendruck, 
premises ;  builder,  B  H  Hunter,  1302 
Del  Mar  Ave. 

DWELLING,  $2000;  232  Inezr  own- 
ers and  builders.  C  Johnson  and  J 
Gllmore. 

ADD  TO  STORE,  $1500;  2644  Ven- 
tura; owner.  V  Khacherlan.  prem; 
builder,   Wymore   Construction   Co. 

STORE,  $1500;  2146  Cherry;  owner 
and  builder.  Garland's. 

ADD  TO  DWELLING,  flOOO;  1906 
Vassar;  owner,  R  W  Hopper,  prem; 
builder,  B  H  Hunter,  1302  Del  Mar 
Ave. 

ALTER  STORE.  $1000 ;  906  Van  Ness ; 
owner.  Mllo  Rowell.  prem;  builder, 
Trewhltt,  Shields  &  Fisher,  1601 
Pacific  Southwest  Bldg. 

GARAGE.  $1000;  2417  White;  owner 
and  builder.  James  A  Wash.  prem. 

DWELLING  (temporary).  $1000;  115 
Modoc ;  owner  and  builder.  Herman 
Poe. 


Liens  Filed 


CONTRA  COSTA  COUNTY 

Recorded  Amount 

April   8.    1947— LOT    218,    Amd    offi 


FORM     CLAMPS 

SNAP     TIES 


SCREED     SUPPORTS 


C.  P.  CONCRETE  EQUIPMENT  CO, 

1385  W.  Uth  St.    •    OAKLAND,  CALIF. 

Phon*  TEmplebor  1405 


Granted 

BUILDING  PERMITS 


DWELLING  (3-room),  $6500;  Lot  62, 
Rancho  Del  Paso;  owner  and  build- 
er, Sebastian  Jochim.  4933  1-itii 
Ave. 

DWELLING  (4- room).  $1000;  F*n 
Lot  181.  Colonial  Acres;  owner  and 
builder.  H  G  Lecomu.  4301  Herbert 
.Ave. 

OARAGE.  $1900;  Lot  56.  Carmlchae! 
Colonv  No  1 :  owner  and  builder 
Michael  Maler.  Rte  5.  Box  7510. 

STORE  BLi:>G.  $0000;  Ptn  Lot  10. 
Blk  13.  Fair  Oak.'?  City:  owner  and 
builder.  Tofl  G  Narramore.  Box  A2. 

DWELLING  (4-room).  $1600;  Lot  74 
Ne^v  Olen'lale;  ownor  .irtd  hutldcr 
L,  H  Konvalln,  Rte  6,  Box  3844. 

DWKI.LlNf;  Ct-roiimi.  $1500;  Ltit  16 
Blk  34.  D<;l  Paso  Hctghtp :  9wnfr 
and  builder,  J  W  Tannehlll.  Genl 
Delivery.    Del    Paso    Heights. 

DWELLING  (5-room).  $4000;  Lot 
3.  Elk  24,  Rio  Linda;  owner  and 
builder.  Bert  E  Manley.  Vlctono 
Moior    Lodge. 

DWELLING.  (5-room>.  $7000;  portion 
Lot  91,  Sierra  Oak.s ;  ownei  8n(' 
builder.  Harrv  C  Evans.  Rte  7.  Box 

6740.  „ 

DWELLING  (      6-r«-oni..     $5500:      Ptn 

Tot  1.  Fair  Osks ;  owner  and  buiid. 

er,    John    W    Wnlsler.    Rte    1.    Box 

402. 
DWELLING     (4-room).     $0000;     L*Jt 

18.      Blk      27      North      Sacramento 

Heights-  owner  and   builder,  Wiiey 

Snow.  1610  12th  St 


SAN    FRANCISCO 


APRIL   10,   1947 


DWELLINGS.  10  l-story  fr.  $800() 
W  Detroit  St  ir.n  N  Henrst  Ave; 
ownfr.  Gilbert  L  Plov.  391  Mau- 
torpv   PIvd. 

DWELLINGS,  four  1 -.story  fr.  $««00i) 
^ach  •  SE  Cor  Bright  and  Sarprnt : 
S  Sarpint  25,  50  ar.o  75  E  Bright; 
owntr  and  contractor,  J  C  Duer- 
nrr  A   Si.ns.  63   Bcllo    Ave. 

DWELLING.  1 -story  frame,  $7^00: 
N    Ullon   .'57.6   W    29th    Ave:    owner 


\  I.  r  MINE  \ 


PUTTYLESS  GLAZING 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7.  Calif. 

Portable  Welding  Service 

GLcncourf  6828 


ARISTON 


Metal  Products 


California  Motor  Ewpr^n,  Ltd. 
SO  Bluxomm  St.,  San  Francitco 


PRACTICAL 
and  ECONOMICAL 


/ 


U.  S.  Pst.  21/U19 

SKYLIGHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  ROOFS 

GRIEN  HOUSIS 

For  •atlmatM.  ot  •nginMrinf  dedtnt 
rovvrins  a  compUt*  InMalUtlon,  inrliid- 
ing  thaat  metal  raquifvinatita  .  .  . 

CALL  .  .  .  EXIROOK  1115 

EM-limiv*    DUtrilxitnr*    for 
Nnrrkvra  California 

McKune  Metal  Products  Co. 
t44  Tvbanie  St..  Sea  Praiieltc*.  3 


for  modern  transportation ! 


I^  THE  PROBLEM  of  obtaining  maximum  ov«rh*ad  cl«aranc« 
plut  the  daairad  coverage  for  awning  protection  of  trantporta- 
tion  equipment  hat  been  succestfully  and  economically  tolved 
in  an  unique  truti  designed  by  ARISTON'S  engineering  ttalf . 
The  utilization  of  the  uplift  effect  of  the  cantilever  trutiet  per- 
mits •  reduction  in  the  depth  and  weight  of  the  center  suspended 
truss,  producing  a  more  pleasing  design  that  is  both  practical 
and  economical.  Write  or  telephone  for  complete  information. 

Michel  &  Pf offer  Iron  Works,  Inc. 

W.  A.  lAMES,  Managmr  Sfl  Building  DiriHon 

Tenth  and  Harrison  Streets,  Sab  Francisco  3,  California 

Telephone  MAiket  5966 


FRIDAY.  APRIL  II.  1947 


DAILY     PACIFIC    BUILDER 


PACE  7 


map  Units  1  and'  21.  Berkeley 
Country  Club  Terrace,  El  Cer- 
rlto.    Charles    H    Kezer   vs    Reed 

Callicoate  ot  al  $2.89025 

April  7,  1947— LOTS'  3  and  4  Blk 
7,  map  of  Foekett  Addn  No  2, 
Concord  Elmer  Miller  vs  Gene- 
vieve Barbee  $1,433.55 

SAN  MATEO  COUNTY 

Recorded  Amount 

April  &.  1947— LOl  5  Blk  I*.  Ken- 
sington Squat  c.  Memer  Liumbei 
Co   vs   Rlctiarci   E   Bielenberg,    et 

ai   - 1476.20 

April  8.  1947— PTN  IvOTS  1  and  2 
Blk  19  Cak  P&ik.  Memer  L.br 
Co  VH  L.  T  Bleily.  contractor,  and 
Joseph  Talloi'f.  ft  al.  o\vner..$78.3.8li 


Release  of  Liens 


8AN  MATEO  COUNTY 

Recorded                                       Amount 
April  7,   1947— LOT  4  and   NE   17.5 
ft    of    Lot   5    Block    5,   Oak   Villa 
Homestead.  C  W  Maxon  to  Ches- 
ter R  Baggs,  et  al $189.00 


Plnmbing  Permits 


BERKELEY 


777  Cragrmont ;  owner.  Amlsh ;  deal- 
er Sevendermann ;  water  closet ;  wash 
basin ;  bath  tub ;  sink ;  wash  tub. 

2419  Parker:  owner,  L  Parker;  deal- 
er, Sevendermann;  2  water  closets;  2 
wash  basins ;  bath  tub ;  shower. 

2910  Acton;  owner,  C  C  Luis;  deal- 
er. Tony  Montano ;  water  closet ;  wash 
basin ;  bath  tub ;  sink ;  wash  tub. 

64  Menlo  Place;  owner,  M  Glasby; 
dealer,  Tony  Montano ;  wash  basin ; 
sink. 


OAKLAND 


Plumber.  O  Zeis ;  owner.  Heard ;  1 
fixture;  1555  E  38th  St 

Plumber.  O  Zols  owner.  Lundgron ; 
2  fix ;  3  water ;  3920  Laguna. 

Plumber,  J"  Smith;  owner.  Maw 
Lung:  4  fix;  333  7th  St. 

Plumber.      Ruf;      owner,      Farrell; 

2   gas;    7olG   MacArthur  Blvd. 

Plumber,  Ruf;  owner,  Farrell ; 
2  gas;   7312  MacArthur  Blvd. 

Plumber,  Ruf ;  owner,  Farrell ; 
2   gas,    7314    MacArthur   Blvd. 

Plumber.  Ruf;  owner.  Farre'l  • 
2  gas;  7320  MacArthur  Blvd. 

Plumber,  George  Campbell;  cwne.-. 
McCall;  2  fix;  3  water;  9318  East 
14th   St. 

F1iimb<^.  O  Campbell;   owner ; 

8  fix;  2  water;  3044  School  St. 

Plumber  George  Campbell .  owner, 
Moqgan  ;  2  gas ;  2050  87th  Ave. 

Gimpletion  Notices 


CONTRA  COSTA  COUNTY 


Block  183,  5th  Addition  to  Pacific 
Grove.   Crescent  Construction  Co 

to  self March  26.  1947 

March  29.  1947— Lots.  «.  7.  8.  9.  10. 
Block  64.  Carmel  City.  Robert  P 
and  Lenore  R  Weaver  to  whom 
it  may  concern -March  28.  1947 

March  28,  1947— Lot  9.  Block  2, 
Westfleld  Tract,  Salinas.  Albert 
Davis    to   whom  It   may   concern 

March  27,   1947 

March  28.  1947— Lot  5,  Block  5,  Del 
Monte  Heights  No  2.  Francis  and 
Mattie   M   Hochderffer  to  whom 

It  may  concern March  22.  1947 

March  28,  1947— Ptn  Lot  B.  Block  2. 
Sherwood  St  Hellman,  Salinas. 
Henr  yE  and  Virginia  Scilaccl  to 

S  Trondhpem  Jr March  28.  1947 

March  29,  1947— SE  80  ft  Lot  8. 
Block  183.  5th  Addition  to  Pacific 
Grove.  Emll  F  Thrles  to  whom  It 

may  concern March  27.  1947 

March  31,  1947— Ptn  Lot  31.  Live 
Oak  Garden.  Eugene  K  Stelner  to 
whom  it  may  concem..Mar.  25.  1947 
March  31,  1947— Lots  21  and  23. 
Block  68.  East  Monterey.  Ray  L 
and  Hattle  E  Morrow  to  Luther 

Morrow „ March  27,  1947 

March  31,  1947— L<St  7  and  B  20  ft 
Lot  6,  Block  2,  Vista  Del  Rey 
Tract.  Geo  R  and  Pauline  Bums 

to  whom  It  may  concern 

..■— March  29,   1947 

March  31,  1947— Lots  1  and  2.  Block 
234,  Forest  Park  Tract.  R  N 
Jordon  to  whom  It  may  concern 

March   28,   1947 

April  1,  1947— Lots  49  and  51,  Block 
15,  Del  Monte  Heights  No  1.  AW 

Cowles    to   Frank  Kohler 

March   26,   1947 

April  1,  1947— Lot  17,  Block  2,  Sun- 
stream  Village:  W  A  Cunningham 

to  whom  it  may  concern 

March   27,   1947 

April  2,  1947— Lot  4.  Block  2,  Cum- 
mings  Subdivision.  Wilson  Henry 
and    June    Elsie   Spence   to    P   H 

Cummlngs  &  Sons -April  1,  1947 

April  2.  1947— Lot  32,  Block  8.  Sun- 
stream  Village.  Bernard  William 
La  Forge   to  whom  It   may   con- 

cem April  1.  1947 

April  3,  1947— Lots  17  and  18,  Block 
9,  Sunstream  Village.  Paul  J  and 
Lucille  E  Myers  to  whom  it  may 

concern .April  2.  1947 

April  3,  1947— Lot  4  and  N  ^  Lot  6, 
Block  23.  Carmel  City.  Francis  J 
and  Ruth  Janet  Andrews  to  whom 

It  may  concern 

April  4,  1947 — 4  acres  In  Rancho 
Aguajito,  near  Monterey.  Mario 
C  A  Carota  to  whom  it  may  con- 
cern  April  2,   1947 

April  4.  1947— Lot  9,  Block  14.  Vista 
Del  Rey  Tract.  George  A  Strom- 
berg  to  whom  It  may  concern.... 

March  27,  1946 

April  4.  1947— Lot  11,  Block  B,  Sun- 
stream  Village.  Alfred  H  Juncker 

to  whom  It  may  concern 

_ -April  4.  1947 


Highlands  of  Emerald  Lake.  Robt 
W  Knight,  et  al  to  whom  it  ma> 
c.miem April    "J.    1947 

April   9.    1947— NW    40   FT   LOT    13 
BIU   21.   Oak    Park.    Phil   Berson. 
et  al  to  Daniel  E   Sanderson 
March   29.   1947 

April  9.  1947— LOT  18  Blk  5.  Stan- 
ford Gardens.  Floyo  Lowe,  et  al 
t(;  Sunlite  Homes.  Inc     April  6,  19-17 

April  9,  1947— LOT  166.  The  Wil- 
lows Flovd  Lowe,  et  al  to  Bar- 
rett &  Hllp April  4.  1&47 

April  9,  1947— LOTS  12  and  13  Blk 
11,    Sequoia   Tract    L  C    McDon- 
ald, et  ul   to  whom  it  may   con 
cem Apiil  5,   1947 

April  9.  1947— LOT  18.  Lee  Tract. 
Redwood  City.  Josonh  Rosso,  et 
al  to  L  E  Mclntyre Mar  1,  1W47 

April  8,  1947— NW  50  ft  Lot  6  and 
Ix)t  r.  Blk  31A,  San  Carlos.  Jules 
O  LcFurgey  to  wnom  it  may  con- 
cern  ...April  7.   1947 


SAN    FRANCISCO   COUNTY 


Recorded  Accepted 

April     10,    1947— N    Garfield    60    E 
I     Ralston.  John  H  and  Ina  A  Coke- 
ley  to  California  Construction  Co 

April  8,  1947  \  switches 


I  Gle.iners;     contractor,    Wonderlite 

Neon   Prod   Co;   glgn. 
I      4903     3286   16th  St ;   owner.  Modem 
[House:    contractor.  Wonderlite  Neon 

FYod  Co.  sign. 

4904  24  West  Portal ;  owner,  San 
Carlos  Liquor;  contractor,  Wonder- 
lite Prod  Co;  sign. 

4905  60  West  Portal  Ave;  owner. 
Lldoa;  contractor.  M  Schimeti^chck ; 
alterations. 

4906  180  Masonic;  owner.  May- 
fair  Heights;  contractor,  M  Sohlm- 
etschek ;   saw  motor. 

4907  1318  Grant  Ave;  owner,  Lan- 
cara ;  contractor.  M  Schimetschek ; 
sign   circuit 

4908  728  DiviBadero;  owner.  Reed; 
contractor.  M  Schimetschek;  alteia- 
tlons. 

4909  1190  Potrero;  owner.  Lewis; 
contractor.  Frank  J  Klimm  Co;  pow- 
er meter  loop. 

4910  3800   22nd    St;    owner.    ; 

contractor.  Frank  J  Klimm  Co;  mo- 
tors. 

4911  400-120  Mission;   owner ; 

contractor.    Real    Estate   Associates. 

4916     Various    locations    on    Burl- 
wood  ;  owner,    H    Nllsen ;    contractor. 
E  A  Koenlg;  10  outlets;  14  plugs;  10 
transformer. 


April  10.  1947— N  Garfield  76  E 
Ralston.  John  H  and  Ina  A  Coke- 
ley  to  California  Construction  Co 

Jipril  8,  1947 

April  9,  1947— S  Moraga  57.6.  82.6 
and  107.6  E  45th  Ave.  MacArthur 
Building  Co _ April  8,  1947 


Electrical  Permits 


SAN  FRANCISCO 


SAN  MATEO  COUNTY 


Recorded  Accepted 

April  7,  1947— Lot  19.  Block  17.  Rich- 
mond Traffic  Center,  Richmond. 
Ira  R  Vaughn  to  J  Thomas  Young 

_ -April  2.  1947 

April  7.  1947— Lots  22,  23,  24,  26. 
Block  54.  Amended  Map  City  of 
Richmond.  Bank  of  America  N  T 

ft  S  A  to  NewBom  St  Bechtel 

„.....April    4.    1947 

April  7.  1947— Parcel  of  land.  Main 
St,  Walnut  Creek.  Merchants  Na- 
tional Realty  Corp  to  Newsom  & 

Bechtel April  4.  1947 

April  7.  1947— LoU  1  and  14.  Block 
C.  Orinda  Oaks,  Orinda.  June  D 
Morgan  to  J  M  Barnes.  April  4.  1947 
April  7.  1947— Ptn  Rancho  San  Ra- 
mon, containing  6.15  acres,  near 
Walnut  Creek.  Albert  E  Kllhefner 

to  James  L  Tosh April  4.  1»47 

April  7.  1947— Ptn  Lot  26.  Macdon- 
ough  SulMilvislon.  Walnut  Creek. 

R  E  Ray  to  Elmer  Miller 

' April  1.  1947 

April  7.  1947— Lot  28  and  ptn  Lot 
26.  Block  15.  Turplns  Addition. 
El  Cerrito.  Wilbur  H  Asqulth  to 
whom  It  may  concern  April  4.  1947 
April  7.  1947— Ptn  Lot  30.  Pringle 
Rarch  near  Walnut  Creek.  Syvert 
C   Forbragd   to   Miles   A   Leavens 

April  7.  1947 

Apri  18,  1947— Ptn  Lot  12.  Block  17. 
Boulevard    Gardens.    El    Cerrito. 

George  R   McNutt   to  self 

* April  7.  1947 

Aprii  8;,  1947— Parcel  of  land  In  the 
Rancho  Las  Juntas,  near  Con- 
cord. John  J  Damato  to  whom  It 

may  concern April  5.  1947 

April  8.  1947— Lots  81  And  32.  Block 
3.  Amended  Map  Rivera  Andrade 
Tract,  near  Richmond.  Kenneth 
P  Reeves  to  whom  It  may  concern 

.April  4.  1947 

April  8.  1947— Corner  of  Locust  and 
Walnut  Aves,  Walnut  Creek. 
Frederick  C  Lawrence  to  Ollmme 

Conptructlon  Co - April  8.  1947 

Apri  8.  1947— Lot  162.  Mlra  Vista 
Highlands,  El  Cerrito.  East  Rich- 
mond Heights  Land  Co  to  Carl 
Ovtraa  ft  Co -April  4.  1947 


Recorded                                          Acceptfd 
Apiil  ft.   1947— LOTS  36  and  37  Blk 
12.  San   Carlos.    H  O  Walters,  et 
al   to   Jos   Bettencourt 

November   1.   1946 

April    9,    1947— LOT    24    Block    300, 


4874  SE  17th  and  Potrero;  owner. 
Union  Oil,  contractor.  Strcm  A 
Hm'th  •  connpot  comproKsor. 

4875-4889  various  locations;  vaii- 
ouH  owners,  boer  sign.s.  etc;  con- 
tractor.   Apex   Elec   Co;    sign. 

4890  725  Tehama:  owner.  O  Houi^- 
.sfpii;  contractor,  Stiom  &  Smith, 
motors. 

4S91  9(»6  Griffith  ;  owner.  H  K«ic- 
kos;  contractor.  W  H  Klrsten ;  5  out. 
lets:    7    plugf ;    5    pwitches. 

4S92-4803  1351  rjallf ;  ft  1799  Ful- 
ton :    owner,    :    contractor.   Cen 

tnrv    Elcc    Constr  Co;    motors. 

4894  1066  40th  Ave;  owner.  C.-*- 
born :  cortractcr.  Century  Elec  Const 
Co;  1  plug. 

4S95  NW  Sloat  &.  Paralsr  Placo : 
owner.  Wold;  contractor.  Strom  ft 
Smith:  18  outlets;  33  pi;  18  bwltches. 

4S9r,  1314  Norlt-ga:  owner,  Nor- 
iega Ice  Crt-ani ;  contractor,  Wonder- 
lite   Neon    F*ro<'    Co ;    sign. 

4897  348  Ellis;  owner,  Encoie 
Cleaners;  contractor.  Wonderlite 
Neon  Prod  Co:  sign. 

4898  1449  Franklin;  owner.  Flre- 
Htone  Store:  contractor,  Wonderlite 
Neon   Prod  Co;   s«gn. 

4899  932  Valencia:  owner.  Grog- 
ory  Radio;  contractor,  Wonderlite 
Neon   Prod  Co;    sign 

4P00  2257  Chestnut:  owner,  Wal- 
lach  Drugs:  contractor,  Woi  derllte 
Ne&n  Prod  Co;   sign. 

4901  036  Geary;  owner,  O'Donnell. 
Smlth:  contractor.  Wonderlite  Neon 
Prrd   Co;    sig.i. 

4902  348     Ellis ;     owner,     Encore 


4949  1563  Mission  St;  owner.  H  ft 
L  Block;  contractor.  Pacific  EUeo  ft 
Mech;   6  outlets;   1   plug. 

4950  1490  Fairfax;  owner.  Albert 
Packing  Co;  contractor,  W  B  Baker 
&  Co;  alter  fans. 

4951  3004  San  Bruno;  owner,  Foot- 
hill Market;  contractor,  Pacific  Elec 
Const  Co;  motors. 


BERKELEY 


STEEL  BRIDGE,  STANISLAUS  AND  SAN  JOAQUIN  COS. 

(9)  48  each  drive  timber  piles; 

(10)  5760    lln.     ft     furnish     concrete 


Low  and   Only   Bidders 

Bridge  Cost,  $159,071.90 

SAN  JOAQUIN  COUNTY.  Calif. 
Across  Mokelumne  River,  about  B 
miles  lorHiwest  of  Lodl. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

Structural  steel  and  reinforced  con- 
crete bridge. 

I^w   Bidder — A.   A.   Edmondson  and 
A.    L.    Miller,    niS    7th    St.,    Sacru- 
mento.  Calif.,  1159.071.50. 
The  work  Involves: 

(1)  430  cu.    yds.    structure    excava- 
tion; 

(2)  50  cu.  yds.  class  A  portland  ce- 
ment concrete  footing  block ; 

(3)  1276   cu.   yds.   class   A  portland 
cement  concrete  structures;^ 

(4)  1454  lln.  ft  concrete  railing; 

(5)  208.000     lbs.    furnish     structural 
steel; 

(6)  208.000  lbs.  erect  structural  steel ; 

(7)  240O  lbs.  cast  steel; 

(8)  1960  lln.  ft  furnish  Douglas  fir 
piling; 
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(13) 

(14) 
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piling; 

(11)  128  each  drive  concrete  pUee; 

(12)  255,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(13)  255,000  lbs.  place  bar  reinforcing 
steel ; 

(14)  engineer's  offlca 

Total  bids  submitted  April  9  were. 
(A)  A.  A.  Edmondson  and  A.  L.  Mil- 
ler.   Sac  raticnto.    Calif..    $159,071.B(j 
(R)    Dan    Cf'puto,    San    Jose.    Calif.. 

$161,922. 
(C»  Chas    M.^criosky  Co.,  San  Fran- 

cIpco.  Calit  .  $167,883. 
«D)  Lord  k  nihhop.  Sacramento,  Cal 

$170  672. 
'Et    A    Sodfv   ft   S:on,  Oakland,  Calif.. 

$173789.84 
(F>    Fredri'kson    A    Wat-^on    Constr. 

Co..    OHklwnd.    Calif..    $178.848  06. 
(G)   Pomeroy  Smnock.  Stockton,  Cal 

$193,575. 
(Hi    M.'«cf!0  Corp.,  Clearwater.   Cal.f.. 

$197,404 
(li  rtiittc  (;onHtr.  Co.,  San  Francisco, 

Calif.,  1230.815.35 

Unit  prices  were: 


4917  1679  37th  Ave;  owner ; 

contractor,  E  A  Koenlg;  1  outlet;  S 
plugs ;  1  switch. 

4918  3451  Geary;   owner ; 

contractor,  Golden  Gate  Electric ;  new 
service. 

4919  898  22nd;  owner.  Smella;  con- 
tractor. Malm  ft  Welter;  survey. 

4920  1401  Palou;  owner,  Fagglonl; 
contractor.  Arc  Electric;  temporary 
8&W  service 

4921-22  E  47th  Ave  200  N  Taraval: 
E  side  42nd  Ave  300  S  Qulntara; 
owner,  various ;  contractor.  Adams 
Electric ;    temporary   saw    service. 

4923  1240   Polk;    owner,   _ ; 

contractor,   Liberty    Electric;    extend 
sign  feeds. 

4924  2626  S4th  Ave;  owner.  H 
.Meyer;  contractor  Mohrdick  Electric; 
range. 

4825  291  Geary ;  owner,  Western 
Air  Lines ;  contractor,  Mohrdick  Elec- 
tric; move  meter  boaixl. 

4926-32  Various  locations  and  own- 
ers on  Guerrero  St ;  contractor,  Mohr- 
dick Electric;  underground  sevlce. 

4933  488  Pine  St  (Room  100) ;  own- 
er. Marvin  Wood;  contractor.  Mohr- 
dick Electric;  6  plugs. 

4934  2280  Chestnut  St;  owner.  R 
Dunlap;  contractor.  Mohrdick  Elec- 
tric; 3  outlets;  3  plugs. 

4935-36  138  Kearny  and  8721  Bu- 
chanan;  owners,  various;  motors; 
blower. 

4937  414  86th  Ave;  owner,  E 
Guasch;  contractor,  W!  B  Baker  ft 
Co;    -  outlet. 

4938  645  Geary;  owner,  Actors' 
Club;  contractor,  W  B  Baker  ft  Co; 
alteatlons;  Inspector's  complaint. 

4939-4S  Various  locations  and  own- 
ers; contractor.  W  B  Baker  ft  Co; 
alterations. 

4944     1810  Irving;  owner, 

contractor.  Century  Electric;  altera' 
tions. 

4946  1360  Fillmore;  owner.  Upton 
Clothiers ;  contractor,  American  Elec- 
tric;  alterations. 

4946  1683  O'Farrell ;  owner.  Bach- 
rack;  contractor,  Emerson  -  Wider ; 
survey. 

4947  982  Bryant;  owner.  Golden 
Grain  Macaroni  Co;  contractor.  Em- 
erson-Wider;  motors. 

4948  536   Mason;  owner.    ..._ ; 

contractor,  Elevator  Suppllee  Co.  Inc; 
special   equipment. 


68017  1215  Wlalnut  St;  owner,  E 
Schott;  contractor.  Paramount  Elec- 
tric; 9  outlets;  7  switches;  1  fixture; 
8   plugs. 

68018  2422  Hillside;  owner,  S  Her- 
rick;  contractor.  Scott-Buttner  Elec- 
tric; 3  outlets;  2  switches;  3  fixtures; 
1  plug;  new  service;  heater. 

68019  1410  Lincoln;  owner,  ; 

contractor.  Jones  Electric;  new  serv- 
ice; range. 

68020  2794  Shasta  Rd ;  owner. ; 

contractor,    Roberts  Electric;    «  fix- 
tures. 

68021  891  Virginia;  owner,  — r 

contractor,  Rochester  Electric;  range. 

68022  811  Carlton;  owner.  McCau- 
ley  Foundry;  contractor,  Bradshaw 
Electric;  new  service;  20  clrcuite;  H 
motors. 

68073  2419  Parker;  owner,  L  Davis; 
contractor,  Chesney  Electric;  6  out- 
lets; 6  switches. 

68026  3136  Lewlston ;  owner.  W 
Pierson ;  contractor.  Parson  Electric ; 
6  outlets;  5  switches;  6  plugs;  new 
service;    2    circuits. 


OAKLAND 


45689  5823  Nottingham  Dr;  own- 
er, WED  'asquith;  contractor. 
Huynes  Eire;  outlets;  plugs;  new 
installation :    Hwltcher.. 

45690  17(58  7th  St;  owner,  Mik? 
LlBse;  contractor.  Western  Neon: 
sign. 

45691  cor  7th  ft  Oak  Stc :  owner, 
Lane-DavU  Co;  contractor.  Vincent 
Elec  Motors:  alterations ;  motors. 

45692  20"0  Ilving^ton  St;  owner, 
Lowell  W  Berry;  contractor,  Vincent 
Elec     alterations 

45(193     777   22nd   St;  owner,   Fontes 
Printing;   contractor.  Cal  Elec;  sign. 
45691      411    Newton;    owner.    Cor- 
rano;    contnictor.    Kent    Klbbe ;    out- 
lets;  alterationp;   plugw:    switches; 

4569.'^      411     Newton:     ownor.     Cor- 
rano;    contraotoi.    Kent    Kibbe;    fix 
tures.  „, 

45696  17  Gltn  Avfc;  owner.  Blu. 
Bird  Beauty  Salon;  conli actor.  Gen- 
eral  Neon  :"  alterations:    sign. 

4!5697  2127  108th  Ave:  owner  an.l 
contractor,  A  W  Hemlng,  outlets: 
alteratlonn  fixtures;  brands  circuits; 


LIGHTING 

lUcetted  Aeee««  U«htUf  UelH 
AKCHITICTURAL 

THIATKICAL 

PHOTOORAPHIC 

Mae«^ac#«recr  ieca//y — lmm»dlmf* 
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ASSOCIATIO'LIOHTING  SIRVICE 

4ft  IryaNt  St.  So*  Praecitee 

ggQ2i|CB^mllll||^aLll!liUJ 

IXbroeh  47«* 


O'NEILL   LUMBER  CO. 

Diitributors  of   West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArficId  9110 


1999    Bv«n«   Av«. 
San   fntnri-o.  C*lll. 
rAof>«-  GArfl«M9IIO 


.   .  .  YARDS    AT   .       . 
7i5   Comtv   Bo«d 
San   Carlo*,    ('.alii. 

Ph„nr:   San   Carloi   204 1   M 


10^   Bonar.ra    Toai' 

!.«•   y/mmt     Navjda 

rhonr:    lun   V«|iai    I  144 


'For  a  Square  Deal  Call  O'NcilV 


•(ift>-.  ••*•-« 


MONTEREY  COUNTY 


Recorded  Accepted 

March    28,  1947— NW   80    ft    Lot    1. 
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FOR    SALE 

TIMBERS,  wallboards,  plnmbinc 
pip*,  millwork.  and  o*h«r  J^SJ- 
\nTf^%itr\%\%,  SALE  PRICES^ 
Larir*  ■toclai  of  "Tiard  to  for' 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
SgM  Third  St.  — VAIende  4»77 


REINFORCING  STEEL 
AND  WIRE  MESH 

FAIRICATED     AND     INSTALLED 


GUNN   CARLE  &   CO. 


20    Potrero    Ave. 


UNdcrhi'.l    5130 


San    Proncisco 


Hard-to-Get  Tools  for 
IMMEDIATE  DELIVERY! 

Following  is  a  partial  list  of  tools  and  equipment  we  have 
available  for  immediate  delivery.  They  save  time,  labor 
and  money  in  construction   work   .  .   . 

COMET  (Clipper)  Radial  Arm  Saws 

2  and  3  H.  P.,  Single  phase. 
Swing  Cut-Off  Saws 

3^  and  1  H.  P.,  Single  phase,  1 10  volts. 

5  H.  P.,  3  Phase,  220  volts.  Mali,  dhills 

AIR  COMPRESSORS,  6  cu.  ft.,  (Portable) 

1  H.  P.,  Single  phase,  110/220  volts. 

1%  H.  P.,  Gasoline  Engine  Drive. 
DRILLS,  Portable  Electric,  110  volts. 
DRILL  PRESSES,  I7mch  DELTA 
SYNTRON,  Portable  Electric  Hammers,   110  volts. 
SHELDON  and  CLAUSING  Screw  Cutting  Metal  Uihes 

10,  11  and   12-inch. 
HACK  SAWS,  Electric  Motor  Drive. 

Write  or  Phone  for  complete  information 


'If  ff's  o  ferfofele  Tool 


We  Hove  If 


DELTA  EQUIPMENT  AGENCY 

SALES  -  RENTAL  -  SERVICE 
2312  troodwoy.  OAKLAND     •    Teieplieee  Tlai^lokor  *•?• 
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piuga ;    switches. 

45698  SSrd  and  Broadway;  ownor,, 
Christenaen  &   Lyons;   contractor,   T 
L  Rosenberg:  outJets;  plugs ;  Hwitch 
es. 

45699  3rd  &  Adeline;  owner.  Sim- 
plex Mfg  Co;  contractor,  T  L.  Ros- 
enberg; motors. 

45700  192S  Dennlson;  owner.  W^st. 
co-Steel  Fabricator:  contractor,  T 
L.  Rosenberg;  wiring. 

45701  Foot   of  5th  Ave;   owner.   . 

;     contractor,     T     L,    Rosenberg; 

fixtures. 

46702  Webster  St,  150  ft  S  of  20tli 
St;  Owner.  Publlx  Parking  C«t;  con- 
tractor, T  L  Ilosenberg;  outlets; 
plugs. 

45708  WebBtcr  p-t;  S  of  20th  St; 
owner.  Publix  Forking:  contractor, 
T   Ij   Rosenberg ;    fixtureii. 

4.5704  3321  Telegraph ;  owner,  Fair- 
fax Cleaners ;  contractor,  Chesney 
Eloc;  fixtures. 

4570K  B'way  S  of  Whitmore;  own- 


er and  contractor,  Foster  A  Kletsor; 
outlets;  fixtures;  new  installation; 
■witches. 

40706  1011  B'way:  owner, ;  con- 
tractor,   Matron    Elec    Bquip;    plugf); 

4570r  3270  Hyde  St;  owner,  Mr« 
Russell:  contractor,  Ets  Hokln  A 
Galvan ;  outlets. 

45708  100  7th  St;  owner.  Geo  Ma- 
derlos;  contractor.  Manning  A  Whlt- 
aker;  sign 

45706  2908  Telegraph;  owner.  Em- 
ily S  Meyer;  contractor,  Manning  & 
Whitskor;    .-iJgn 

45710  1803  ard  Ave:  owner,  Dr 
Oolombe;  contract. or,  Clifford  Elec; 
outlets;   fixtures. 

45711  «214  Molden;  owner,  Ala- 
meda Homes;  contractor,  Jot)n8t(>n 
Elec;    outlets;    plugs;    awitcheH 

46712      10410    Shaw;    owner,    Gobe 
contractor,    Johnston    Elec ;    outlet<> ; 
branch  circuits;   plugs;  switches 

45713     4421   Albert   St;   owner,   M 
Shaw;     contractor,     Johnston     Elec; 


1—    MISCELLANEOUS 


MEN  AVAILABLE: 
ENGINEERS.    C.E.,    MJC.,   and    E.E . 
SUPERINTENDENTS,    COMM.    and 
INDUSTRIAL    GRADE;     CARPEN- 
TER Pupts..  WORKING  FOREMEN. 
ESTIMATORS,     ARCHITECTS. 
DRAFTSMEN,  ARCK.  STRUCT,  and 
MECHL.,      SURVEYORS,      INSTRU- 
rvIENTMEN.    RODMEN.    ACCOUNT- 
ANTS. TIMEKEEPERS.  SALES  EN- 
GINEERS.    A    complete    library    cf 
capable  men  to   choose  from. 
Call 
HENRY  HELBIG  or 
RALPH  OLSEN 
YUkon  6-0C79 
This  AGENCY  is  designed  for  the 
Building  Industry 

(tf: 


BOOKKEEPING  SERVICE 

All     taxes.    p.<iyrollc     for    busineHS 

firms,    contractors    and     individuals. 

No  account    loo   large  oi    too  small 

SEabrlght  4462.  (tf) 


SF-ECIFICATIONS,  expertly  typcn 
or  mimeographed.  Rm.  808 — 593  Mar- 
ket St      Phone  Prospect  7872. 

(4/141 

2—    HELP  Wanted 

EXC;ELLi:NT  OPPORTUNITY  for 
two  Salesmen.  Knowledge  and  ex- 
perience in  building  materials  neces- 
sary. See  W.  H.  Edwards.  5:30  to 
9  p  m..  1103  E  12i.h  St.,  Oakland  fl. 
Calif.  14/14) 


STANDARDIZED 
BUILDINGS 

12  .standard  sized  buildings  for  im- 
mediate delivery  in  either  timber  or 
steel  structure.  Clear  spans  from  40 
to  180  ft.  Lengths  from  40  to  600  ft. 
Also  standardized  roofs  of  timber  or 
steel  for  erection  on  masonry  walls. 
American  Standardized  BIdg.  Corp. 
332  S.  Miohigar.  Ave..  Chicago  4.  III. 
__^ Wabash  £708 

193S  5  ton  AUTb<!;APw— truck,  cab 
end  chns&is.  Butane  pcwered,  S-speed 
Brown -Lipe  with  S-spced  transm.*s- 
slon.  Double  reduction  rear  axle. 
Vacuum  oower  brakes.  Phone  San 
liafael  479C.  (4/16  > 


CONSTRUCTION  SUPT.  or  FORE- 
MAN ;  experienced  with  concrete  and 
steel.  Call  AShberry  5181—600  Uni- 
versity Ave .  Berkeley.  (4/JO. 


FOR  RENT 


LUMBBR  HAJ^DLINO  BQUIP- 
MENT :  CARRIERS.  8TACKKR&. 
TRUCKS.  Pacific  Carrlars,  Oakland. 
KK  4-1601. 


TRANSITS.  $17  p«ir  month:  LEV- 
ELS $14  per  monih.  Daniel  McFar- 
land,  624  Second  Ave.  Phone  B.V>- 
vlew  7804.  (tf; 


FOR  SALE 

LUMBER,  SHEET  ROCK;  FIR, 
all  sizes,  specified  lengths:  PINE 
boards  kiln  dried;  TIMBER,  any 
length  and  dontension;  MILL 
WORK,  rail  lies;  DOORS.  SASH 
SHIN(;LES.  MOULDIN<;:Wood 
La(h.  Mcta!  L.ith,  Nails,  Plaster 
Board,  Plywood,  Oajt  and  Pi»u' 
Flooring; 

Carload  Lots 

AMociated  Contractors* 

Service 

1151  Sutter  St.   San  Franrisco  9 
PRospect  fiOO  or  2800 


FOR  SALE 

1,828  sheets  SS  half  hard  aluminum 

.082  ga.,  82x82  inches 

3,783  sheets  3S  half  hard  aluminum 

.032  ga.,  34%x89i4  inches 

AVAILABLE  FOR  IMMEDIATE 

DELTVEJRY 

Price  Open 

JAS.  GRAHAM  MFG.  COMPANY 

Newark.  Calif. 

Telephone  Newark  2111 

4/18/47 

Corrugated  aLUMIMUM  ^UldfiTii^, 
19  gauge,  036-in.  46Hx96-ln.  Alum- 
inum Products  Co..  3245  l«th  Street 
Phone  UWderhill  2166  or  SUtter  6700. 

JAEGER  CONCRETE  MIXER" 
Model  14  EL,  pneu.  tired,  with  skip 
loader  and  water  tank,  as  is.  |1500. 
AUSTIN  WESTERN  TANDEM 
ROLLER.  8-10  ton  converted,  over- 
hauled and  rolls  retired,  as  is,  $1200. 
J.  HE.NRY  HARRIS.  2667  Ninth  St.. 
Berkeley;  phone  THomwall  7166. 
>  L Y  W  ODD 
All  sizes,  plain  or  resin  sealed  plv- 
wood  available  in  any  quantity,  lii- 
cluding  truck  and  trailer  lots.  State 
amount  and  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton    Blvd.   and   Frultrldge   Road 

Phone  Saerameiito  6-6479 
P.  O.  Box  549     -     Sacramento.  Calif. 

(tf) 


Used  T)o6M  and  Sa^H  ^Ix.  &xi 

ft.  x  2-ln.  Oak  Veneer  Finish,  glazed 
with  12  8xl3-in.  lights;  Cabinet  Door.s 
plywood  and  pining  bD.ird  panel,  1-it. 
n-ln.  x  6-ft.  3-in.  x  1-  In.;  Dalmo 
.Sash  with  hsrdware,  3-ft.  0-in.  x  2-ft. 
9-in.  x  ?4-in.;  Six  lights.  Call  Green- 
field. San  Anselmo  2014.  (4/12. 


PLASTERERS  ATTENTION 
We  have  three  WILI.-MIX  plastf  r 
mixers  PRICED  FOR  QUICK  SALn. 
Westej-n    Machinery    Co.,   760   Folsom 
St.,   San   Frar.cisco;    EXbrook   4167. 

<4/14> 


NOPLE  roUTABLE  CONCRETE 
BATCHING  PLANT,  used  one  dav. 
Fully  nutoniatic.  For  pa.rlicula;s 
phone  PRospect  9750,  Extension  28. 

\       (4/15. 


lUCIRlCIANS 
SINCl    19?0 


bbl  Mi:>SlON 


FOR  SALE 


AVAILABLE  FOR  IMMBDIATF 
DELIVBRT.  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Pbona 
Mr.  Crandall.  SUtter  82<i&  (tf) 

FlvOORINO,  kiln  driod  oak,  co-Kl 
quality,  carefully  milled,  8/16x2-in.. 
30  cents  square  foot;  immediate  de- 
livery. BErkeloy  2(a2.R  or  THom- 
wall  1-0229 (4/141 

DOORS 

I'.i-in    Flush    Panel   Interior; 

iy»-in.   Flush    Panel   Exterior. 

Available    In    vnriDUh    f.lzes. 

PLY-WKL  INDUSTRIES 

49CC  TidrvatT  Ave,  Oaklsnd   1,  Cal. 

Phon»'  KEllogg  4-1651 

(4/15, 


designing 


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .  .  Any  Place 
Home  field  20  minutes 
from   downtown    S.    F. 

S.  F.  lAY  AIRPORT 

One   Mile   East   of   San   Rafael 

on  Richmond-San  Rafael  Ferry 

Highway. 

Phone:  San  Rafad  474A 


supplying 
installing 

Sen*  of  Califernia't  lliMsf 
powar  aad  llgHtliig  iNttalia* 
tlent  hova  b***  mad*  by  E. 
H.  A  G.  Our  faciiitlas  and 
•  iMrl««e«  or.  «f  y«.r 
tarvlca. 


ETS-HOKIN 
&  GALVAN 


temporary  aawa. 

45714  620  Porriar  St.  owner.  A' 
Kent;  contractor.  Scott  .  Buttner; 
overhead    service, 

45715  20th  B'way  A  Telegraph; 
owner.  H  C  Capwtll;  contractor, 
Scott-Buttner;    outlet.s. 

4.'710  20th,  Broadway  A  Telegraph ; 

owner,    ;    contractor,    Scott-BuU- 

ner;  alterations;   fixtures   . 

45717  2069  B'way;  owner.  Singer 
Sewing  Co;  contractor,  C  A  Lang- 
lais  Co;  fixtures. 

45718  2059  B'way;  owner.  Singer 
Sewing  Co;  contractor.  C  A  Lang- 
lais  •    nutlets      plugR ;    switches. 

48719  1624  7th  St;  owner.  Martin 
Pino:  contractor.  C  A  Langlals;  n«v." 
Installation. 

4'5720  1624  7th  St;  ovfner,  Martin 
Plrro;  contractor,  C  A  Langlaiis;  otit- 
lets ;    alterations ;    plugs. 

45721  .1153  Champion  St ;  owner. 
Mrs  Bradley;'  contractor.  £un  Elec 
Co:  alteratiotv^;  branch  circuits; 
plue:.<t. 

45722  3535  Peralta ;  owner.  Acme 
Door  Co ;  contractor.  Sun  Elec  Co ; 
motors ;    new    installation. 

45723  1751  Franklin :  owner.  Post 
Enquirer;  contractor,  Pac  Elec  Mo- 
tor  Co;    alterations. 

45724  5701  E  14th  St:  cwTier.  Prea. 
ton  Conet  Go ;  contractor.  Pacific 
Elec    Motor:    meters. 

43725  100!  22nd  Ave;  owner.  CiM- 
f  omla  Cloth :  contractor.  Pac  Elec 
Motor;    motors. 

45726  1899  7th  St:  owner,  Doran 
Co;  contractor.  Pac  Elec  Motor;  mo- 
tors. 

45727  16th  A  Willow;  owner,  In- 
tem'l  Printers ;  contractor.  Pac  Elec 
Motor;  motors. 

45728  6549  San  Pablo ;  owner,  Mey. 
*>r8  Barren :  contractor.  Pac  Elec 
Motor  Co ;  motors. 

4572f/  49th  Ave  &  E  14th  St:  own- 
er. Morse  Starrclt,  contractor.  Paci- 
fic Elec  Motor  Co:  fixtures. 

45730  49th  Av,'  A  E  14th  fc.t ; 
<  wr.T.  Mnrse  S'arrttt  •  onti-.^rViT. 
Pac  Elec  Motor  Co;  outlets;  motor.-*. 

45731  4117  Scacore  Ave:  owner  G 
B  F'arr;  contractor,  P«c  Elec  Mot.-r 
Co;    outlets:     overhead    service. 

4.5732  1148  E  18th  St ,  owner.  Moth- 
er's Cake  A  Cookies ;  contract'.»r,  Pac 
Elec   Motor  Oc;  motors. 

45732  RnMrcad  A  K«»nn««(lv;  r.-.-.-  •■ 
Nat  Auto  Fibre;  contractor,  Pacific 
Elec    Motor:    permit    for   April. 

4.'5734  1115  19th  Ave;  owner,  CnV'T 
Redwood  Bnx;  contractcr.  Pac  Elu 
Motor;    motors. 

4.'^735  J»10  E  12th  St;  ownei.  Mc- 
Clintock;  contractor.  Broadmoor  Elec 
outlets;  altcration.s;  bra.^ch  c'roult.; : 
plug« ;  motors;  new  ins>talIatlor ; 
Bwltches. 

45736  910  E  12th  St;  owner.  Mr- 
Cllntock  •  contractor.  Broadmoor 
Elec;    ilxtures. 

45737  1808  Telegraph;  owner,  Milo 
Linen  Shop-  contractor,  Spott;  out- 
lets. 


45738  1924  B'way;  owner,  Karser 
Bng  Inc;  contractor,  Spott;  altera- 
tions. 

45739  Cooiidge  A  Foothill;  owner, 
;  contractor.  Spott;  branch  cir- 
cuits. 

45740  1216  Mth  Ave;  owner.  Ran- 
kin: contractor,  Payne  &  Burke; 
otitJets:   plugs;   switches. 

45741  1208  84th  Ave;  owner,  Ran- 
kin; contractor.  Payne  A  Burke; 
outlets;  plugs';  switdhes ;  overhead 
berx'ice. 

4574*„'  1428  Center  St;  owner,  Dol- 
mar  Cleaners ;  contractor,  Payne  & 
Burlie:    fixtures. 

45743  0444  San  Paolo  Ave;  ownei, 
Paula'6;  contractor.  Spott  Electric. 
Hw  itches 

45744  3882  Piedmont;  owner.  The 
Larder:  contractor,  American  Neon 
Display ;   sign. 

4574.">  576C  Adeline;  owner.  Doe, 
contractor.  American  Neon  Di&plays: 
sign. 

45746  3125  East  l4th  St;  owner, 
Fruitvale  Bowl;  contractor.  Ameri- 
can   Neon   Displays ;    sign. 

45747  1943  Fruitvale  Ave;  owner. 
Fruitvule  Lounge;  contractor,  Amer- 
ican Neon   Displays;   sign.  f 

45748  7137  E  llth  St;  owner,  Joe's 
Place;  contractor.  'American  Neon 
Dlsplavs :    sign. 

45749  5932  F.iothill  Blvd ;  owner. 
Neighborhood  Liquors ;  contractcr. 
American  Neon  Displays,  sign. 

45750  829  Franklin  Street;  owner, 
Frankhn  Cafe;  contractor,  American 
Neon   Displays ;   sign. 

^  45751  E  12th  and  ISth  Ave;  own- 
er, King'p;  contractor,  American 
Neon   Displays ;   sign. 

4.';75'2  4901  Lawton  Ave;  owner, 
Emerson  Grocery  :  coritractor.  Anr'^^'i  - 
lean  Neon  Displays ;  sign. 

4.575.?  .5301  S.rafter  Ave,  owner, 
Shafter  Avenue  Market;  contractor. 
American  Neon  Displays ;  sign. 

45754  160C  Peralta;  owner,  Accrn 
Market;  contraccor.  American  Neon 
Displays ;   sign. 

4.5755  1400  Adeline;  owner,  Sun- 
beam Grocery;  contractor.  American 
Neon   Displaxii;  sign.  { 

3675C  65br.  Telegraph  Ave;  owne*. 
StadiuTi  Liquors;  contractor,  Amer- 
ican  Neon  Displays ;   sign. 

45757  3001  23rd  Ave;  owner.  Cur- 
rier; contractor,  American  Neon  Di»;- 
}lavs;   sign. 

45758  5932  Foothill  Blvd;  owner. 
Nelghborhocd  Liqucrs:  contractor. 
American  Neon  Displays;  sign. 

45759  2242  fc4th  Ave;  owner,  Ed- 
wards; contractor.  Flagler  ;4  branch 
ckts ;  15  plugs :  new  installation ;  10 
switches. 

40760  3449  HMrlan  St;  owner,  Roy 
Walters ;  contractor,  Conrad  Elec ; 
pluqs :    motors ;    overhead    service. 

45701  1905  San  Pablo  Ave;  owner, 
Carl  :..«indowltz;  contractor,  Conrad 
Elec;   19  fixtures. 

45762  1905  San  Pablo  Ave;  owner. 
Car'.    Landowit?. ;    contractor.    Conrad 


POSITIONS  OPEN 


S-658  — ELEC.  DESIGNER,  exper. 
on  power  generation  and  distribution 
plans,  I300-S325  month.  San  Francisco. 

S-659— (A)  JR.  ENGR  with  some 
exper.  and  interest  in  purcbasing, 
$300  mo.  San  Francisco.  (B)  ENOR, 
mechl.  or  elec,  not  over  40,  to  asst. 
plant  engr.*of  large  sugar  plantation. 
Salary  open.  P.  I. 

S -636— MECHL.  DRAFTSMAN,'  ex- 
perienced on  H.  A  V.  and  plumbing 
layouts.  Salary  open.  San  Francisco. 

ENGINEERING  SOCIITieS 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P,  4 

GAHI*I4  f 24t 


Elec ;  outlets ;  plugs. 

43763  2914  Mcdine  Street;  owner, 
Kushmer;  contractor.  Crescent  Elec, 
new   installation :   3   plugs. 

45764  5.12  20th  St;  owner,  EUiriger, 
contractor.  Crescent  Elec;  fixturefi. 

45765  574  25th  St;  owner,  McKllU- 
can ;  contractor,  Crescent  Electric ;  10 
branch   ckts-   new   installation. 

45766  1232  Fruitvale  Avenue;  own. 
er.  New  Fruitvale  Inn ;  contractor. 
Standard ;    bign. 

4'i767  -JSlfi  Foothill  Blvd:  owner 
Tom's  Liquor;  contractor.  Standard 
Di-'^nlavs .    sign. 

45768  2025  Foothill  Blvd;  owner. 
Jack's  Cut  Rate  Liquors;  contrac- 
tor. .Standard  Displava ;  sign. 

45769  101<>  H  14th  St;  owner,  Lee'a 
t-'lace;  contractor.  Standard  Displays 
sign. 

45770  1803  14th  Ave ;  owner.  Better 
Value  Grocery ;  contractor,  Standard 
Disolays :    sign. 

45771  2075  Mtn  Blvd;  owner,  Buti- 
ler  Hoase  Cafe ;  contractor.  Standard 
Displays;    Fign. 

45772  5301  E  14th  Street;  owner. 
Lucky  Ccmtr;  contractor,  Standard 
Displays;  sign. 

4.5773  1000  7th  St;  owner.  John's 
Cafe;  contractor,  standard  Diaplayi; 
sign.  «H 

45774  3838  Santa  Rita  St;  owner 
and  contractor,  E  Urcuhart ;  outlets; 
fixtures;   new  install.ition ;   switches 

45774  3838  Santa  Rita;  owner  and 
contractor,  E  E  Urguhart;  outlets ; 
fixtures;    new    in.stallation;     sign. 

45775  200  Union ;  owner.  W  Cxprui- 
hUo;  contractor,  Fred  Schmlt;  tl  out- 
lets: 2  fixtures;  switches. 

45776  425  MacArthur  Blvd;  owner, 
Kuhnle;  contractor.  F  Schmits;  sign. 

45777  1.55  E  San  Pablo  Ava:  own- 
er and  contractor.  Foster  A  Kleiaer. 
3  outlets ;  3  fixtures ;  plugs ;  new  in- 
stallation ;    switches. 


When  We're  Working  in  Close  Quarters 


We 


TRAXCAYATE 


It 


says  Mr.  J.  E.  Nelson  of  the  firm  of  Johnson  8C  Nelson, 
Marin  County  Contractors.  "Our  IT4  TRAXCAVA- 
TOR  is  the  ONLY  RIG  for  close-in  work  around  founda- 
tions and  concrete  forms,  and  that's  only  one  of  the  many 
jobs  it  does  for  us.    It's  one  machine  that  keeps  busy.'' 


TRAXCAVATE  for  PROFIT 

All  over  the  coimtry  contractors  are  calling 
the  Traxcavator  "the  busiest  machine  on 
the  job,"  and  here's  why:  They  use  it  tor 
land-clearing  and  for  leveling;  they  use  it 
for  excavating  and  for  truck  loading;  they 
use  it  for  backfilling  and  for  cleanup  work. 
From  the  time  the  job  is  started  'til  the 
earthwork  is  completed  the  Traxcavator  is 
busy.  Thai  spells  profil  for  the  contractor 
because  the  profitable  machine  is  the  one 
that  keeps  busy.   That's  why  we  »ay 

TRAXCAVATE  for  PROFIT 


PETERSON  TRACTOR  &  EQUIPMENT  CO. 


HAYWARD 
SWiiatweed  5«00 

SAN  FRANCISCO 
G4r«afrf  f  IS? 


IRINTWOOD 
■raaf  wood  I  OS 

HALF  MOON  lAY 
HMf  2041 


ill  ;im(t|  iacific  ^uiibtr 

ELratJ    largest   construction   daily  in   the   west 
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4/10/47 

Road  Mixing   Machine  Rental 
•  Bida  Wanted 

SAN  LUIS  OBISPO,  Calif.,  San 
Luis  Oblapo  Co.— Until  April  14,  2 
P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  L.  H. 
Gibaon,  district  engineer,  50  Hlgruera 
St.,  San  Luis  Obispo,  Calif.,  for  rental 
of  one  road  mlxlngr  machine  for  six 
daya'  use. 

Specifications  obtainable  from  the 
above  office. 


4/8/47  43 

Car    Axles — Contract    Awarded 

SAN  FRANCISCO.  Calif.— A-nei  i- 
can  Forge  Co..  735  Ashby  Ave.,  Berk- 
eley, Calif.,  at  ?3840,  net  30  days: 
45  days  delivery  awarded  contract 
hv  Purchaser  of  SuppUew,  M.  H. 
G^rry.  270  City  Hall.  Si-n  Francifoo, 
Calif.,  under  bid  No.  3862  for  fur- 
niahlng  and  delivering  street  ct 
axlea 


Pa. ;    terms  net.   No  equalization  of- 
fered. 

Newport  News  Shipbuilding  A  Dry- 
dock  Co.,  Newport  News,  Va.,  item 
1,  $7200;  ship  240  days;  27,000  iba.; 
item  2,  |21,30O;  ship  210  days;  72,000 
ibs. ;  ship  both  items  f.o.b.  Newport 
News,  Va. ;  terms  net.  Combination 
bid,  126,350.  No  equalization  offered. 


43 


4/8/47 

Control   Board   Extension 

Contract  Awarded 

RIO  GRANDE  PROJECT.  New 
Mexico -Texas. — Wolff  &  Mann  Man- 
ufacturing Co.,  Baltimore,  Md.,  waa 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec  1662  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Engle,  N.  ML,  one  (1)  extension  to 
present  main  control  and  relay  boaid, 
consisting  of  front  vertical  section, 
rear  vertical  section,  top  cover  plate 
and  channel  mounting  base;  two  (2) 
rows  of  terminal  cabinets  for  ex- 
tension to  the  present  terminal  cab- 
inets located  under  the  main  control 
boards  for  installation  in  Elephant 
Butte  power  plant,  Rio  Grande  Proj- 
ect, New  Mexico-Texas.  The  appa- 
ratus will  be  installed  by  the  govern- 
ment. 


fomia.  Los  Angeles,  Calif.,  |81,325; 
ship  180  days ;  455.000  Iba ;  f.o.b.  Los 
Angeles;  terms  net.  No  equalization 
offered. 


48 


4/7/47 

Transporting  Portland  Cement 

Low  and  Only  Bidders 

COLORADO -BIG  THOMPSON 
PROJECT,  Colorado.— The  following 
submitted  bids  March  31  to  the  U.  S. 
Bureau  of  Reclamation,  Customs 
Ho^se,  Denver,  Colo.,  under  Inv.  F- 
46,411-A  for  transporting  16,040,000 
lbs.  bulk  Portland  cement  from  (1) 
Laramie,  Wyo. ;  (2)  from  Boettcher, 
Colo.,  and  (3)  from  Loveland,  Colo., 
to  east  portal  of  Ramshom  tunnel 
and/or  south  portal  of  Prospect  tun- 
nel, approximately  three  miles  south 
of  Estes  Park.  Colo.,  and  unloading 
the  cement  into  ground-level  hopper: 

M.  L.  Haag.  Akron.  Colo.,  item  1, 
40c;  item  2,  16V4c;  no  bid  on  item  8; 
guaranteed  delivery  475  tons  weeldy; 
terms  10%  30  davs. 

G.  L.  Griffin,"  Fort  Collins,  Colo., 
item  2,  $0.1907;  guaranteed  delivery 
475  tons  weekly;  terms  1%  20  days. 


43 


48 


48 


4/8/47 

Sluice  Gate*  and  Valves 

Lew  and  Only  Biddera 

LOS  ANGELES,  Calif.,  Los  Angeles 
Co.— The  Metropolitan  Water  Dis- 
trict of  Southern  California,  306  W. 
3rd  St.,  Los  Angeles,  Calif.,  received 
bids  April  4  for  furnishing  sluice 
gates  and  valves  for  the  upper  feeder 
water  softening  and  filtration  plant 
of  the  Colorado  River  Aqueduct. 

The  bids  were  taken  as  follows: 
(1)  sluice    gates:    12    64-in.,    2    60-in. 
and   12  12-in.  hydraulically  oper- 
ated;  4  24-in.   and  20  8-in.   man- 
ually operated; 
<2)  hydraulically     operated     gate 
valves:  12  36-ln.,  12  30-ln.,  12  24- 
in..   34   20-ln..   14   16-ln..   24  14-in., 
S  8-in.,  S  8-ln.  and  9  3-in. ; 
(8)  manually    operated    gate    valves: 
2  Se-in..  2  18-in.  and  4  16-in. ; 

(4)  manually    operated    mud    valves: 
2  12-in.  and  5  6-in. ; 

(5)  hydraulically     operated     btterfly 
valve:  1  5x10.5 -ft. ; 

(6)  manually    operated    flap    valves: 
12  18-in.: 

(7)  combination  of  schedules. 
The  bids  were: 

Filer  A  Stowell  Co..  f.o.b.  Milwau- 
kee, Wis.,  Sch.  1.  156,904.50. 

Chapman  Valve  Manufacturing  Co., 
f.o.b.  Indiana  Road,  Mass.,  Sch.  1, 
877.416;  Sch.  2,  $109,323;  Sch.  3,  $6426; 
Sch.  4.  $633 :  Sch.  6,  $8804. 

Westinghouse  Electric  Corp..  f.o.b. 
Sunnyvale,  Calif..  Sch.  5,  $5157. 

Consolidated  Steel  Corp.,  f.o.b.  Los 
Angeles,  Sch.  5,  $10,000. 


4/8/47 

Flap  Gates 

Low  and  Only  Biddera 

CENTRAL  VALLEY  PROJECT, 
California.— The  following  submitted 
bids  April  2  to  the  United  States 
Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Spec.  1718 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Concord,  Calif.,  flap  gates  and 
piping  accessories  for  Ygnacio  and 
Clayton  canals  pumping  plants,  Cen- 
tral Valley  Project,  Califomial  The 
materials  will  be  installed  by  the 
government : 

Berkeley  Steel  Construction  Co.. 
Inc.,  Berkeley,  Calif.,  item  1,  $640; 
item  2,  $650;  total,  $1190;  ship  120 
days  ;  2400  lbs. ;  f.o.b.  Berkeley ;  terms 
net.  No  equalization  offered. 

Stearns-Rogers  Manufacturing  Co., 
Denver,  Colo.,  item  1,  $8O0f;  item  2, 
S910;  total,  $1770;  ship  120  days;  2275 
lbs.;  f.o.b.  Denver;  terms  net.  No 
equalization  offered. 

Consolidated  Steel  Corp.,  Los  An- 
geles, Calif,  item  1,  $1161;  item  2, 
$1194;  total,  $2355;  ship  120  days; 
2035  lbs. ;  f.o.b.  Los  Angeles ;  terms 
net.  No  equalization  offered. 

Willamette  Iron  A  Steel  Co.,  f.o.b. 
Portland,  Ore.,  $2200  lbs.;  total  bid. 
$4190.75;  net. 

Leavenworth  Steel.  Inc.,  Kansas 
City,  Kan.,  f.o.b.  Leavenworth,  ICOO 
lbs.;  total  bid.  $3466;  net.  No  equal- 
ization offered. 

Lacy  Manufacturing  Co..  f.o.b.  Los 
Angeles,  Calif..  2600  lbs.;  total  bid, 
$2570;  net.  No  equalization  offered. 
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4/8/47 

Stilling  Wella  and  Piping 

Low  and  Only  Bidders 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada,  and  MISSOURI  BASIN 
PROJECT. — The  following  submitted 
bida  April  4  to  the  U.  S.  Bureau  of 
Reclamation.  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1723  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Louise.  Ariz. ;  Oral,  S.  D..  and  Casper. 
Wyo..  at  the  option  of  the  bidder, 
wrought  iron  stilling  wells  and  pip- 
ing and  accessories  for  Davis  power 
plant,  Davis  Dam  Project,  Arizona- 
Nevada;  for  Angosturo  Dam,  Ango- 
stura Unit.  Missouri  Basin  Project, 
South  Dakota,  and  for  Kortes  Dam, 
Kortes  Unit.  Missouri  Basin  Project. 
Wyoming: 

Thompson  Pipe  A  Steel  Co..  Den- 
ver, Colo.,  item  1.  $2479;  10.260  lbs.; 
item  2.  $2038;  5011  lbs.;  item  3,  $2805; 
11.467  lbs.;  ship  all  items  240  days; 
f.o.b.  Denver;  total  bid.  $7322;  terms 
net.  No  equalization  offered. 

California  Piping  A  Engineering 
Co..  Compton.  Calif.,  item  1.  $33,823; 
12.460  lbs.;  item  2,  $2866;  6260  lbs.; 
item  3.  $4670;  14,100  lbs.;  ship  all 
items  100  days ;  f.o.b.  Compton ;  terms 
net. 


4/7/47  48 

Synchronous  Motors 
Low   Bidders 

CENTRAL  VALLEY  PROJECT. 
California. — The  following  submitted 
three  low  bids  April  1  to  the  U.  S. 
Bureau  of  Reclamation.  Customs 
House,  Denver.  Colo.,  under  Spec 
1699  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Herdlyn,  Calif.,  six  (6) 
22,500-hp..  13,600-volt,  3-pbaae.  60- 
cycle,  0.95  leading  power  factor,  ver- 
tical-shaft, t80-rpm.  synchronous  mo- 
tors for  Ihe  Delta-Mendota  pumping 
plant,  Central  Valley  Project.  Cali- 
fornia. The  apparatus  will  be  in- 
.stalled  by  the  government: 

Allis-Chalmers  Manufacturing  Co., 
Denver.  Colo..  $1,698,900;  $687  each 
lin.  ft.  for  increase  or  decrease;  ship 
800,  8!  5.  890,  920  and  980  days ;  2,500,- 
OOO  lbs.;  f.o.b.  Milwaukee;  $50  engi- 
neer and  $35  mechanic;  terms  net. 
No  equalization  offered.  30%  price 
clause. 

Westinghouse  Electric  Corp..  I<ast 
Pittsburgh,  Pa..  $1,688,580;  $500  per 
lin.  ft  increase  or  decrease;  ship  900. 
960.  1005.  10^,  1066  and  1095  days; 
2.320,000  lbs.;  f.o.b.  East  Pittsburgh; 
$56  engineer  and  $41  mechanic;  terms 
net.  Equalization  offered.  30%  price 
clause. 

General  Electric  Co.,  Denver,  Colo., 
(1.717,802;  $500  per  lin.  ft.  for  increase 
or  decrease;  ship  720.  762.  804.  846. 
888  and  930  days;  2,700,000  lbs..  Sch- 
nectedy.  N.  Y. ;  f.o.b.  destination ;  $60 
engineer  and  $85  mechanic ;  terms 
net.   Will  equalize.  80%  price  clause. 


4/7/47 

Dump  Truck   Rental 

Contract  Awarded 

HUMBOLDT  COUNTY,  Calif.- B. 
H.  Riley,  Box  42,  Project  City,  Calif.. 
at  $3.7775  per  hour,  submitted  low  bid 
and  awarded  contract  April  2  by  the 
State  Division  of  Highways.  G.  F. 
Hellesoe,  district  engineer,  646  W. 
Wabash  Ave.,  Eureka,  Calif.,  for  the 
rental  of  five  4%-  to  5>^-cu.  yd.  dump 
trucks  for  approximately  500  hours' 
use  in  Humboldt  County. 

J.  &  K.  Trucking  Co.,  Los  Angeles. 
Calif.,  at  $4.16  per  hour,  submitted 
only  other  bid. 
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4/7/47 

Contract   Awarded 

Transformers 

FORT  PECK  PROJECT,  Montana. 
— Standard  Transformer  Co.,  Warren, 
Ohio,  at  $11,200.35  for  Sch.  No.  1, 
using  item  lA  and  Sch.  No.  6.  was 
awarded  contract  by  the  Bureau  of 
Reclamation,  purchasing  agent,  U.  S. 
Customs  House,  Denver,  Colo.,  under 
Sch.  1634  for  four  oil -immersed,  self- 
cooled,  outdoor  type  transformers, 
each  with  single  pole,  distribution 
type  lightning  arresters;  one  oil- 
immersed,  self-cooled  outdoor  type  I 
transformer  with  standard  taps  and  | 
three  oil-immersed,  self-cooled  out- 
door type  potential  tranaformera  for 
the  Wibaux   Station. 
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4/7/47 

Air  Compraeaor 

Contract  Awarded 

SAN  FRANCISCO,  Calif— Edward  | 
R.  Bacon  Co.,  17th  and  Folaom  Sts., 
San  Francisco,  Calif.,  at  $2720.  net 
30  days,  7  days'  delivery,  awarded 
contract  bv  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  bid  No.  3869  for 
furnishing  and  delivering  one  106- 
cu.  ft.  air  compressor. 
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4/8/47  43 

Bulkhead  Gatea  and  Framee 
Low  and  Only  Bidders 

MISSOURI  BASIN  PROJECT. 
Wyoming. — The  following  submitted 
bids  April  3  to  the  U.  S.  Bureau  of 
Reclamation.  Customs  House.  Den- 
ver, Colo.,  under  Spec  1722  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Casper.  Wyo..  one  11.62-ft  by  11.62-ft. 
bulkhead  gate,  not  including  rubber 
seals,  and  three  ll.«2-ft  by  11.62-ft 
bulkhead  gate  frames  and  storage 
supports  fo  rthe  iHain  units  at  Kortes 
Dam.  Kortes  Unit.  Missouri  Basin 
Project,  Wyoming.  The  installation 
will  be  made  by  the  government: 

American  Bridge  Co..  Denver,  Colo., 
item  1.  $6639;  ship  330  days;  24^100 
lbs.;  item  2.  $17,204;  ship  300  days; 
70J00  lbs. ;  both  items  f .o.h.  Ambridce. 


4/7/47 
Outlet  Pipes 
Low   Bidders 

COLORADO -BIO  THOMPSON 
PROJECT,  Colorado.— The  following 
submitted  three  low  bids  April  1  to 
the  U.  S.  Bureau  of  Reclamation. 
Customs  House.  Denver,  Colo.,  under 
Spec.  1710  for  furnishing  and  deliver- 
ing f.o.b.  cara  at  the  shipping  point 
or  f.o.b.  cars  at  Fort  Collins.  Colo., 
two  72-inch  outlet  pipes  with  expan- 
sion joints,  manholes,  supports,  bends, 
flanges  and  flange  bolts  for  installa- 
tion In  thfe  outlet  works  at  Horse- 
tooth  Dam,  Colorado-Big  Thompson 
Project,  Colorado.  The  outlet  pipes 
will  be  installed  by  the  government: 

Thompson  Pipe  A  Steel  Co.,  DanTer, 
Colo..  $56,270:  ship  180  days;  466.000 
lbs.;  f.o.b.  Denver;  terms  neL  No 
equalization   offered. 

Darby  Corp.,  Kansas  City,  Kan., 
$55,944;  ship  360  days;  480.000  lbs.; 
f.o.b.  Kansas  City;  terms  net.  No 
equali7.ation  offered. 

Western  Pipe  A  Steel  Oo.  of  Oali- 


4//47  48 

Metering   Unit 

Low  and  Only  Biddera 

FORT  PECK,  Montana— The  fol- 
lowing submitted  bids  April  2  to  the 
U.  S.  bureau  of  Reclamation.  Cus- 
toms House,  Denver,  Colo.,  under 
Spec.  1704  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Whately,  Mont.,  one 
<1)  6».000-volt,  60-cycle,  3-phase,  oil- 
immersed,  self-cooled,  outdoor  type 
metering  unit  with  three  single-pole, 
outdoor,  line  type  lightning  arresters 
for  3-phase,  89.000- volt,  ungrounded- 
neutral  circuit,  case-mounted,  for  the 
metering  station  at  Montana  Power 
Co.'s  tap  to  the  64-kv.  Fort  Peck- 
Whately  line.  Fort  Peck  Project, 
Montana.  The  apparatua  will  be  In- 
stalled by   the  government: 

Westinghouse  Electric  Corp.,  Den- 
ver, Colo..  $4662 ;  $48  ratio  and  phase 
angle  test;  $150  for  impulse  test; 
ship  .'6.%  days;  10,000  lbs.;  f.o.b.  R 
Pittsburgh;  terms  net.  Will  equalize; 
30%  price  clause. 

General  Electric  Co.,  Denver.  Colo.. 
$4932. V);  nhlp  700  days;  8060  lbs.  from 
Pittsfield.  Mass.;  f.o.b.  destination; 
terms  net.  Will  equalize;  30%  price 
clause. 


4/7/47  A:i 

Coupling  Capacitors — Bida  Wanted 

MIS.SOURI  BASIN  PROJECT.  Nr- 
braska  -Until  May  2.  2  p.  m.  bl.ls 
viill  be  rvTeiverl  by  the  U.  S.  Burern' 
of  Reflamalion.  Customhouse.  Den- 
vpr,  Colo.,  under  Spec.  1771  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  fob,  cars  at 
Oering,  Nebraska,  three  coupling  ca- 
parltor*  with  potential  devices,  10 
carrier-current  coupling  capacltorw 
*n6  10  single-frequency,  400-amp«'rp, 
oarri«>r-rurr''nt  line  traps,  for  th*" 
Gering.  Dridgepon.  and  Sidney  sub- 
stations. Pcwer  Transmission  Llnt-s 
Unit,  Misscuri  Basin  Project  Thr 
apparatui*  will  be  Installed  by  the 
Government  No  charge  for  copier 
of  the  spec'ficatlons  to  prospective 
bidders;  to  others  $0.60,  not  retum- 
abl* 


4/7/47  *8 

Mellow  Metal  Doors 
Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT. 
California.— The  following  submitted 
bida  March  27  to  the  U.  8.  Bureau 
of  Reclamation.  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1668  for  fur- 
nishing and  delivering  fob.  cars  at 
the  shipping  point  or  f.o.b.  oars  at 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 


Bid  Opening  Date  Project 

4-11—  2 :00  P.M.— Pahjtlng,  Misc.   Repairs         Sandpolnt.  Idaho 

4-11 —  —Additional  Housing,  Los  Alamos,  N.  II. 

4-11 —  2K)0P.M. — Community    Center  Development,  Los  Alamos,  N, 

4-14—  2:00  P.M. — Steam  Plant  Alterations    Longview.  Wash. 

4-14 — 10 :0OA.M.— Indigents'     Barrat  ks  Salinas 

4-14 —  — School  Addition       Reedley 

4-14—  4 :00  P.M.— City  Hall  Newport  Beach 

4-14—  2 :00  P.M.— Insecticide    Laboratory  Building  and  Insecticide 

Compounding  Bldg..  Riverside 
4-14 —  8.-00 P.M.— Equipment  Shed      Richmond 

4-14 —  7:30P.M. — Schools   (Foimdations  and  Recondition),  Hanford 
4-14—  8:00P.M.— Bus  Bam  (Alter  Butler  Bidg.),  Paso  Robles 
4-14 —  1:00  P.M.— Firehouse  Sacramento 

4-14—  2:00  P.M.— Shell  Hou.sing,  Etc.     White  Sands.  N.  M. 
4-15—  8:00P.M.— School  (Addition).  Near  Grass  Valley 
4-15—  8 :00  P.M.— Eleiifentary  School  Oxnard 

4-15—  2 :00 P.M.~Of fleers'  Quarters  and  Utilities.  Sonoma  County 
4-16—  2  K)0 P.M.— Pile  FoundaUons  (New  Juto  Mill).  San  Quentln 
4-16— 2:00  P.M.— Library   Bidg.   Addn.  Los  Angeles 

4-16—  8:00  P.M.— School  Addn.  Near  Grass  Va'lev 

4-16—  2 :00  P.M.— Of  fleers'  Quarters  and  Utilities    Near  Merced 
4-15— 2:00  P.M.— Public  Works  Building  Addition     Sacramento 
4-16—  2 .00  P.M.— Emergency   Housing.  Stockton 
4-16— 10:00  A.M.— Garages  Davis  Dam  Project,  Ari«.-Nev. 

4-16—  8:00  P.M.— Classroom    Buildings    Norwalk 
4-16—  8:00  P.M.— School  AddiUons     Buena  Park 
4-17—  2:00  P.M.— Pri.'narv    .School       Ciarkslon.  Wash. 
4-17—  8:00  P.M.— Cafeteria  Building  PorterviUe 
4-17— 11:00 .A.. M.— Naval    Herteive    /^rmorv  Everett.  Wash. 

4-17— 11:00  A.M.— Married  Officeri,  Qtrs.  Corona 

4-18—  2 :00  P.M.— School  Building       Woodbum.  Ore. 
4-18 —  — Factory  Building     Richmond 

4-18 — 2 :00  P.M.— Stadium  Renovation.  San  Francisco 
4-18—  4 :00  P.M.— School  Stockton 

4-21—  8:00  P.M.— City  Hall  Annex     Burllngame      ^ 
4-21—  8 :00  P.M.— Shop  Building  Fallon,  Nev. 

4-22—  7  :30  P.M.— Electrical    Sya.  San  Leandro 

4-22—  8 :00  P.M.— Furnace   Room   and  Heating  Plant    Reno,  Nev. 
4-22— 10.00  A.M— County  Bldg.  PorterviUe 

4-22—  2:00  P.M.— Vending  Booth  Addn.  San  Francisco 

4-22—  2  00  P.M.— Storage  Room  San  Francisco 

4-23—  1 :00  P.M.— Federal  Jail  Kodiak,  Alaska 

4-23—  2  KK)  P.M.— Holstway  Doors  and  Car  Gate    San  Diego 
4-23—  1 :00  P.M.— Disassembly  Plant  Flagstaff,  Ariz. 
4-23—  7 :80  P.M.— Junior  High  School  Addition.  Downey 
4-24—  2:00  P.M.— Memorial   Hospital  Newcastle.  Wyo. 
4-24— 10:00  A.M.— Mezza'iine  Floor      Oakland 
4-25— 10:00  A.M.— John  Moses  Veterans'  Hospital.  Minot,  N.  D. 
4-26—  2 :80  P.M.— Juvenile  Hall  Plumas  County 

4-26-^  2:00  P.M.— Admin.   Bldg.  Jmb  Ange;o8 

4-28 —  1:00  P.M. — Temporary   Family  Quarters,  Muroc 
4-28— 10:00  A.M.— Addn.,    Alter.    Cuuithouse  Riverside 

4-28 — .  — Olilce  A  Yard   B!ng«.  Near  Bakersfleld 

4-2S—  — School  (Additions)  San  Carlos 

4-28—  5:00  P.M.— School  Addns.  Toppenish,  Wash. 

4-2»—  2 :00  P.M.— Group  A  Residences  and  Garages.  Monterey  Co., 

Santa  Cruz  Co.  and  San  Mateo  Co. 
2^—  8 :00  P.M.— School  Building       Hayward 
29—  2:00  P.M.— Poultry  Building  and  Horse  Bam,  Colusa 
29—  2 :00  P.M.— Conversion  of  Buildings  to  Officers'  Apartments. 

Mather  Field 

29—  2 :00  P.M.— Dlsaaaembly  Plant  Sidney.  Neb. 

30—  2 :00  P.M.— Painting  and  Miacellaneoua  Repalra 


Noted  In  Isaue 

8-10 
4-  • 

If.  4-  a 
s-u 

8-21 
8-38 
8-38 


8-81 
4-  7 
4-  » 
4-  8 
4-10 
4-10 
4-  8 
S-St 
8-28 
i-M 
4-  2 
4-  8 
8-34 
S-IS 
8-38 
8-38 
3-30 
4-  T 
4-10 
4-7 
4-  2 
4-  8 
8-38 
4-  7 
4-  8 
4-  8 
4-  7 
4-  t 
4-  ^ 
t-lt 
4-10 
4-  3 
4-  2 
8-18 
8-34 
4-  S 
8-28 
8-38 
4-  8 

4-  a 

8-3« 
4-  ? 
8-38 
4-  3 
4-10 
4-  • 
4-10 


4-30—  2. 00  KM. —Steam  Gen.    Unit      Seattle.  Wa.^h. 

ENGINEERING  PStOJECTS 


4-  0 
4-  9 
4-  • 

4-  • 
4-  8 
4-  1 

4-10 


Bid  Opening  Date  Project  Noted  In  Issue 

4-11 — t2:0OM.    — Alvaro   Obregon  Dam    Bonora.  Mexico  t-U 

4-11 —  2:00  P.M. — Intercepting  Sewers,  Eugene.  Ore.  4-  1 

4-11 —  6.00P.M. — Street  Improvement.  Sacramento  8-38 

4-11 —  6 :00  P.M. — Street  Improvements  (Buckman  Court,  Etc.), 


Sacramento 
4rll—  6:00P.M. — Street  Improvements   (Arnold  Tract  No.  2). 


8-38 


4-11—  8 :00  P.M.— Field  Lighting 
4-11-  —Water  Pipeline, 

4-14—  7 :30  P.M.— Sidewalks.  Etc. 
4-14—  8 :00  P.M.— Storm  Sewers 
4-14 — 11 :00  A.M.— SurtHCIng 
4..16— 10 .00  A.M.— Highway 
4-15—  1  K)0  P.M.— Dredging 


Avenal 
Mallbu  Beach 

Sacramento 
Modoato 

Cashmere.  Wash. 
San   Joaquin   County 
Gila  County,  Arizona 
.Santa  Barbara 


4-  • 

4-  9 
8-36 

4-  S 
4-  8 

i-a 

*'  8 

4-16—  8:00  P.M.— Additional   Sewers  Hayward  4-  1 

4-16 —  2:00P.M. — Bridge  Repair  Solano  and  Sacramento  Counties  4-  1 

4-16— 10:00  A.M.— Clearing,   Grubbing  and  Grading,  Cowlitz  Co.,  Wash.  4-  1 
4-16— 10:00 AM— Grading  Yakima  County,  Wash.  4-  1 

4-16— 10:00  A.M.— Grading.   Clallam,   Jefferson  and  Mason  Cos..  Wash.  4-  1 
4-15— 10:00A.M.— Surfacing  Chelan  County.  Waah.  4-  1 

4-15— 10:00  A.M.— Grading  and  Surfacing.  Pierce  County.  Waah.  4-  1 

4-15— 10:00  A.M.— Repair  Bridges         Whatcom.  Skagit  and  Snohomish 


Counties,  Waah. 
4-16—10:00  A.M.— Paint  Bridges ,        Whatcom.  King  *ad  Snohomish 

Counties.  Wash. 
4-15—  8:00  P.M.— Tennis  Courts.  Etc.        Hillsborough 
4-16— 2:00  P.M.— Repair  Water  Services,  Modesto 
4-16—  2:00  P.M.— Utilities  for  Houaing.  I^illman,  Wash. 
4-15— 10:00  A.M.— Bridge  Wahkiahum  County,  Waah. 

4-16— 10:00  A.M. — Grading,  Clearing.  Surfacing,  Clark  County.  Wash. 
4-16—  2:00  P.M.— Dredging  Portland.  Ore. 

4-15—  2K)0P.M. — Bank   Protection      San  Joaquin  River 
4-16—10 :00  A.M.— Surfacing  Franklin  County.  Wash. 

4-16— 3:00  P.M.— Railroad  Riverside  County 

4-J5—  2:00  P.M.— Electrical  Distribution  System     Yountville 
4-16 —  2:00  P.M. — Repairs  to  Water  Services.  Modesto 
4-16 —  3:00  P.M.— Railroad  Riveraide  County 

4-16—  8:00  P.M. — Street  Improvement,  Monterey 
4-16—  2:00  P.M. — Grading  and  Surfacing    Santa  Barbara 


4'  1 

4-  1 
4-  3 
4-  8 
4-  S 
4-  1 
4-  1 
4-  • 
4-S 
«•  1 


4-ie 


2  :00  P.M.- 


4-16—  2.00  P.M 


-Bridge 

-Surfacing 


Tulare  County 
Merced 


2:00  P.M. — Bridge  and  Approaches     l.ake  County 


4-1 

4-16—  2 .00  P.M.— Surfacing 
4-16—  2 :00  P.M.— Resurfacinf 
4-16—  2:00  P.M.— Surfacing 
4-16—  2 :00  P.M.— Grading 

2:00P.M.— Grade  A  Surface 
?.  OO  P.M  — TTm>r<  rossingM 
2 :00  P.M.— Grading 


San  Joaquin  County 

Sonoma  County 

Siskiyou  and  Modoc  Counties 

Kern  County 

Shasta   County 

Tyos  Angcler 

Santa  Clara  County 

Portland.  Ore. 


Ave.)  Sacrai.iento 
St.)  Sacramento 


4-16— 

4-17— 

4-17— 

4-17—  2:00  P.M. — Interceptor  Sewer 

4-18—  6:00P.M. — Street  ImprovementH   tl2th 

4-18 —  5:00P.M. — Street  Improvements  (ft.'Jth 

4-18 —  2:00  P.M. — Open  Ammunition  Storage  Areas.  Deseret 

Chemical  Depot.  Utah 
4-19 — 10:00  A.M. — Clearing  Hungry  Horse  Reservoir  Site  (Portion). 

Hungry  HorSe  ProJ.,   Mont. 
4-19— 11:00A.M.— Water  Distribution  System,  Sharp  Park 
4-21—  4:00  P.M.— .Junior  CoUsf*  Bite  Work,  Stockton 
4-21—  4 :00  P.M— Sanitary  Sewer  System.  Stockton 
4-22 —  2:00  P.M. — Scotts  Flat  Dam  and  Appurtenances    Nevada  Co. 
4-22-     3:0GP.M— Hewrrs  Kan    Msteo  Inunty 

4-22   -10:00  A.M.— Test  Boring  Kan  Francisco 

4-22—  2:00  P.M.— Purfac-ing     Courts  .San  Francisco 
4-22-  1 :00  P.M  -Street    Imp,  Oakland    (Harrison   St.) 

4-22—  1:00  P.M.— Street    Imp.  Oakland  (Keller  Ave.  t 

4-22—  2:00PM      Water  Pipe   (Repjpce),  San  Francisco 
4-23—  2  :aO  P.M.— Teat  Boringa  San  Francisco 

4-23 —  2:80  P.M. — Pumping    Station    Additions.  San  Francisco 
4-2i—  2 .00  P  M— Bridge   (Subatruc  I.  Grading  Humt>oldt  Co. 

4-2»-^  2:0OP.M— Bndgc.    Grade,    Pave  Santa   Barbara 

4-23—  2:00  P.M.— Surfacing  Sarraminto  County 

4-28—  2 :80 P.M.— Street   Widening    (Geary  St.),  San  Francisco 

2  :O0FM.— Surfacing 

2:00  P.M.— Surfacing,    Etc. 

2:00  P.M.— Irade,    Bridges 

2:00  P.M. — Storm  Drain 


••11 

S-10 
S>tl 
s-10 

1-11 

9-19 
••11 
8-3f 

8-39 
8-88 
4-  7 
4-  1 
4-  J 
4-  1 


4-  1 


3- 
4- 


-28 
7 
4-T 
4-  1 

8-11 

4-JO 
4.  3 


4- 
4- 
4- 
4* 
4' 


4-23— 
4-23— 
4-22— 
4-28— 


9 

2 
2 
1 
7 
7 
8-35 
8-85 
8-?B 
4-1 
8-36 
8-S6 
Y-tS 
8-38 


Monterey  County 

Mono  County 

Inyo  County 

Castro  Valley 
4-B8~  2 K)0 P.M.— Bridge  (Substructures)  and  Grading.  Humboldt  Co.    1-38 
4-28—  2  K)0  P.M.— Bridges  (2)  Tulare  County  1-38 

4-38—  2:00  P.M.— Highway  Repairs     Modoc  County 
4-28—  2  OO  P.M.— Grading  and  Paving  and  Bridge.  Santa  Barbara 
4-23—  8:00  P.M. — Sanitary  Sewers     San  Carlos  ♦-  • 

4-24—  9 :00  A.M.— Ferry  Boat  Portland.  Ore.  ♦•  • 

4-24 —  2 :00  P.M.— .Grading  and  Paving,  Los  Angeles  9'M 

4-24—  2:00  P.M —Surfacing  Imperial   Coimtv  8-3l» 


\ 


f:- 


I 
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DAILY    PACIFIC    BUILDER 
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FRIDAY.  APRDC  11.  1947^ 


DAILY    PACIFIC    BUILDER 
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Coram,  Calif.,  the  hollow  metal  doora, 
complete  with  frames,  hardware  and 
all  other  accessories,  except  calking 
compound,  necessary  for  the  complete 
installation  of  the  doors  in  the  bat- 
tery and  oil  house  230-kv.  switchyard, 
Shaata  power  plant.  Central  Valley 
Project,  California.  The  doors  will  be 
installed  by  the  government: 

M.  Reuter  &  Sons,  Portland,  Ore., 
$1896;  ship  800  days;  2700  lbs.;  f.o.b. 
Portland;  terms  1%  80  days.  No 
•qualixation  offered. 

Price  Building  Specialties  Co.,  San 
FranclBCO,  Calif.,  |1443 ;  ship  800  days ; 
2700  lbs.;  f.o.b.  Portland;  terms  net 
No  equalisation  offered. 

Colorado  Builders  Supply  Co.,  Den- 


ver, Colo.,  |1»86:  ship  800  days;  2400 
lbs. ;  f.o.b.  St  Paul.  Minn.,  with  freight 
allowed  to  destination ;  terms  net  No 
equalization  offered. 

George  T.  Gerhardt  Co.,  San  Fran- 
cisco, Calif..  12320;  f.o.b.  San  Fran- 
cisco; 24,000  lbs.;  80  days;  %  of  1% 
20  days. 

Aetna  Steel  ProducU  Corp.,  New 
York,  N.  Y.,  |2820;  f.o.b.  Coram;  80 
days;  >4  of  1%  10  days;  %  of  1%  20 
days. 
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4/7/47 

Pumping   Units — Bids  Wanted 

GILA  PROJECT.  Ariz.— Until  Muy 
8,  2  p.  m.  bids  will  be  received  by 
tjie    U.    S.    Bureau    of    Reclamation. 


Custom  House,  Denver,  Colo.,  under 
I  Spec.  1777  for  fumlshmg  and  de- 
livering f.o.b.  cars  at  the  shlppinK 
point  or  f.o.b.  cars  at  Yuma,  Arizona, 
ulx  motor  -  driven,  vertical  -  shaft 
pumping  units,  complete  for  isstal- 
latlon  In  six  rcllft  pumping  plants. 
"A'»  and  "B"  canals  and  laterals, 
unit  1,  Yuma  Mesa  Division.  Giia 
Project,  Arizona.  The  apparatus  will 
be  installed  by  the  Oov«rnment.  No 
charge  for  copies  of  the  speclftca- 
tlons  to  prospective  bidders;  to  oth- 
ers 11.00,  not  returnable 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


Bid  Opening  Date                       Project                                                  Noted  In  Issue 

4-11—  2 :00  P.M. — Compressor  Units  and  Tools    Boise  Project  and 

Missouri  Basin  Project  8-18 

4-11—  8 :00  P.M.— Vacuum  Heating  pump.  San  Francisco  4-  1 

4-11—  3 :00  P.M.— Fire  Extinguishers  San  Francisco  4-  1 
4-11—  2 :00  P.M.— Petroleum  Soil  ste^'lants,  Columbia  Basin  Project, 

Washington  4>  1 

4-11—  2 :00  P.M.— Pipe  and  Couplings.  San  Francisco  4-  1 
4-11 —  2 :00  P.M.— Transformers,  Disconnecting  Switches,  Columbia 

Basin  Project.  Washington  8-26 

2:00  P.M. — Portland  Cement     Rlverton  Project  Wyoming  4-  7 

— Liquid  Aaphalt        Sacramento  4-  7 


4-11— 
4-11— 
4-11— 


2:00  P.M. — Reinforcement  Bars.  Columbia  Basin  Project,  Wash.  4-  7 


Tracy 
Alterations.  Oakland 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 


4-12—  8:00  P.M.— School  Bus 

4-14—  8 :00  P.M.— Electric  System 

4-14—  8 :00  P.M.— Traffic  Signals 

4-14—  2 :00  P.M.— Fence  Posts 

4-14—  8 :00  P.M.— Douglaa  Fir 

4-14—  8 :00  P.M.— Tie  Plates 

4-14—  2:00  P.M.— Cast  Iron  Fittings  San  Francisco 

4-14—  6:00  P.Bi.— School  Bus  Sanger 

4-14—  8 :00  P.M.— Copper  Wire  and  Cab'e.  Sacramento 

4-14 —  2  KK)  P.M. — Calking  Lead  and  Oakum.  San  Francisco 

4-14—  2  KM  P.M.— Heater  San  Francisco 

4-14 —  2 :00  P.M.— Reinforcement  Bars.  Columbia  Basin  Project 

Washington 
4-14— 2:00  P.M.— Pumping  Units  — 


8-26 
4-  1 
4- 
4- 
4- 


4- 
4- 
4- 
4- 
4- 


Colorado-Big  Thompson  Project, 


4-14 —  2 :00  PJC— <3ovemors 

4-14 —  2:0DP.M. — Transformers  and 


4-14 —  8  KM)  P.M. — ^Dump  Truck 
4-14— 8 :00  P.M.— Sup.  and   Mtls 
4-  14—  7:30  P.M.— Scihool    Bus 
4-15—  — Truck 

4-16—  — Trucks 

4-15—  2 :00  P.M.— Wrought  Iron 

4-16—  8  K)0  P.M.— School  Buses 
4-18 —  2  KM)  P.M. — Transformer 
4-16—  2 :00  P.M.— Prefabricated 


4-  8 

8-18 
8-18 


Colorado 
Davis  Dam  and  Colorado-Big 

Thompson  Project 
Disconnecting  Switches, 

Shoshone  Project  Wyoming  8-11 

Davis  3-21 

Sacramento  4-  2 

Modesto  4-  2 

Fresno  4-  8 

Eureka  4-  8 
Plates.  Steel  Strips.  Colorado-Big 

Thompson  Project,  Colorado  4-  8 

Modesto  «•  2 

Columbia  Basin  Project,  Wash.  8-  6 

Residences    Central  Valley  Project  3-18 


4-15—  2 :60  P.M.— Lightning  Arresters 


8-18 
8-26 
3-26 
4-  7 
4-  7 
7 
7 


4- 


Colorado-Blg  Thompson 
Project,  Colorado 
4-15—  —Fire  Truck  cKlco 

4-15—  2:00  P.M.— Disconnecting    Switch.  Fort  Peck  Project.  Montana 
4-16— 10:00  AM.— Structural  Steel       El  Centro 

4-16—  2:00  P.M.— Insulators  Central  Valley  Project 

4-15—  2 :00  P.M. — Linoleum  San  Francisco 

4.11^—  2 :00  P.M.— Reinforcement  Bars,  Columbia  Basin  Project,  Wash.  4- 
<4.15_  2:00P.M. — Reinforcement  Bars  (Additional),  Columbia  Basin 

Prnjpot,  Washington 

4-16—  2  KM)  P.M.— Douglas  Fir  Lumb"!".  Deschutes  Project.  Ore. 

4-16—  2 :00  P.M.— Douglas  Fir  Lumber,  Central  Valley  Project 

4-16 —  — Pipe,  Bolts,  Etc      Deschutes  Project,  Oregon 

4-15—  2:00  P.M. — ^Plpe  and  Test  Plates.  Etc.,  Deschutes  Project  Ore 

4.16—  2M>TM. — ^Transformers  and  Disconnecting  8witx:hes, 
•  Colorado -Big  Thompson  Project,  Colo. 

4-16—  2  KM)  P.M.— Double  Acting  Door.««,  San  Bernardino 

4-16—  2 :00  P.M.— Interior  Wall  Vents.  Riverside 

4.1»_  2:00  P.M.— Lighting  Fixtures  San  Pedro 

4' 


4-  7 
4-  7 
4-  7 

8-26 
8-26 


2 :00  P.M.— Transfer  Car 
3:00  P.M. — Shop  Equipment 
—Batching  Oil 
'  4-at—  2 :00  P.M.— Gantry  Crane 
4-91 —  2  KM)  P.M.— Miscellaneous 


2  KM)  P.M. — Structural  Steel       Davis  Dam.  Arixona-Nevada 
2 :00  P.M —Hollow  Mtl.  Doors      Eoi.«e  Project,  Idaho 
2:00  P.M. — Substation  Columbia  Basin  Project  Wash. 

2  : 00  P.M.— Motor  Control  Ennip  Yakima  ProJ..  Wash. 

2 :00  P.M.— Removal   of  Balloon  Platforms,  Near  Mare  Island 
2 :00  P.M.— Radial  Gates  and  Hniets.  Central  Valley  Project 

Boise  Project  Idaho 
San  Francisco 
San  Q«aentin 

Davis  Dam.  Arisona-Nevada 
Stru'^tural  Steel.  Shoshone  Project 
Wyoming 

4-21—10  KM)  AM.— Pickup  Trucks         Reno.  Nev. 
4-21—  8  KM)  P.M.— School  Bus  Napa 

4.22—  —Structural  Steel      Columbia  Basin  Project  Wash. 

4.22 — Flre-Flghtlng  Equipment,  San  Francesco 

4-22 —  1 :00  P.M.— Paint  Lacquer.   Etc..  Oakland 
4-22 —  2:00  P.M.— Structural   Steel,  Columbia  Basin  Project  Wash. 
4-28—  2 :00  P.M.— Transformers  Yakima  Project,  Wash. 

4-28—  2 :00  P.M.— Step  and  Railing    Napa 

4-28 —  6 :80  P.M.— Wasteway  Valves,  Automatic  Controls,  Etc., 

Oakland 

4.24 2:00  P.M. Reactors  and  Circuit  Breakers    Columbia  Basin 

Project.  Washington 
4.28 —  2:00  P.M.— Synchronous  Motors.  Etc..  Colorado-Big  Thompson 

Project  Colorado 
4.25—  2 :00  P.M.— Disconnecting  Switches,  Fort  Peck  Project,  Mont 
4-25—  2 :00  P.M.— Disconnecting  Switches.  Etc..  Columbia  Basin 

Project  Washington 
4-28—  2 :00  P.M. — Structural  Steel  Framework  and  Panels, 

Central  Valley  Project 
4-28—  2 :0D  P.M. — Transformers  Davis  Dam  Project  Arisona- 

Nevada 
4-S8—  2:00  P.M.— Control    Board  Davis  Dam.  Artz.-Nev. 

4.2»—  2 :00  P.M.— Swlt<>hboarrt  Extensions.  Central  Valley  Project 
4-25—  2:00  P.M.— Transformers  Davis  Dam  Project 

4-29—  2 :00  P.M.— Hollow  Steel  Metal  Doors.  Central  Valley  Project 
4-85—  2 :00  P.M.— Metering    Equipment.  Boise  Project  Idaho 
4-81 —  2:00  P.M. — Plumbing  Fixtures.  Pasadena 
5-  1—  2  KM)  P.M.— Heating  Boilers,  Etc..  Roseburg.  Ore 


8-11 
4-  1 
4-  1 
8-24 
8-U 
3-?l 
8-14 
4-  2 
4-  1 
4-  1 
8-26 
4-  8 
4-  1 
8-  6 

4-  1 
8-26 

4-  1 
8-14 

4-  7 
4-  8 
8-26 
3-26 
4-  6 

8-28 

8-18 


26 

1 


5- 
5- 
5- 
5- 


1— 
1— 


2:00  P.M.— Trailer,  Columbia  Basin  Project  Wash. 
2 :00  P.M.— Outlet  Pipe  Missouri  Basin  Project  Neb. 

2:00  P.M.— Transformers  Columbia  Basin  Project  Wlash. 

2  KM)  P.M.— Disconnecting  Switches,  Etc.,  Rio  Grande  Project 

New  Mexico-Texas 
2  00  P.M  —Radial  Gates  and  Hoists,  Boulder  Canyon  Project 

Arisona- California -Nevada 
2:00  P.M.— Substation.  Etc..  Colorado-Big  Thompson  Project 

Colorado 


4-  1 

8-18 

4-  1 

3-21 
8-26 
8-26 
4-  1 
4-  8 
4-  • 
8-26 
4-  1 
4-  8 
4-  8 

4-  1 

4-  8 

4-  1 


SUBrCONTRACT  INFORMATION 

Bid  Opening  OaU Project  Noted  In  issue 

4-14—  8 :00  P.M.— Floor  Covering*      Oakland  4-  1 

4-15—  8 :00  P.M.— Electric  Wiring        San  I'Vanclsco  f-  7 

4-15—  8 :00  P.M.— Reconversion    of   Steel  Barges,  Sacramento  4- 


4.1^—  2  :S0  P.M— Repair  Stair  Treads,  San  Francisco 
4-15—  2 :80  P.M.— Repairs  to  Elevator.  San  Francisco 
4-16—  2:80  P.M.— Exterior  Painting 
4-16—  2 :80  P.M.— Exterior  Painting 


7 
4-  7 

4-  7 
8-28 


(LeConte  School).  San  Francisco 
(San  Francisco  Junior  College), 

San  Francisco  8-28 

4-16— 2 :00  P.M.— Sidewalk  Worit        Burllngame  4-1 

4-16—  2:00  P.M.— Remodeling  Long  Beach  4-1 

4-16— 2:00  P.M.— Asphalt    Tile  Flooring    Seattle.  Wash.  8-24 

4.22— 10 KM)  AM.— Concrete  Work        San  Francisco  4-  8 

4.28 2:00  P.M. — Oll-Buming    Equipment.  Monrovia  4-  7 

4.2s 2 :00  P.M.— Interior  Painting     San  Francisco  4-  7 

4-25—  2  KM)  P.M.— New  Entrance  Doors.  Suf anvllle  4-  7 

4.2s—  2 :80  P.M.— Exterior  Painting   San  Francisco  4-  7 
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4/7/47 
Pi<mplng  Unit* 
Bids  Wanted 

YAKIMA  PROJECT,  Wash.— Until 
May  7.  2  p.  m.  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver.  Colo.,  under  Spec.  1770.  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Yakima,  Washington,  two  motor- 
driven,  horizontal  -  shaft,  single- 
stage,  centrifugal  -  tvpe  pumping 
units,  each  complete  with  pump.  mo. 
tor,  flexible  coupling,  base  nlate. 
and  all  accessories  required  for  a 
complete  operating  unit,  for  the  Ter- 
race Heights  Pumolng  Plant,  Roza 
Division.  Yakima  Project.  Washlntr- 
ton.  The  apparatus  will  be  Installed 
by  the  Government.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective hlddera:  to  others  $1.00.  not 
returnable. 
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4/7/47 
Traveling    Crane 
Bids   Wanted 

SHOSHONE  PROJECT.  Wyo.— Un- 
til May  6,  2  p.  m  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation. Customhouse.  Denver,  Colo, 
under  Spec.  No.  1773  for  furnishing 
and  delivering  f.o.b  cars  at  the  ship- 
ping point  or  f  .0  b  cars  at  Cody, 
Wyoming,  at  the  option  of  the  bidder, 
one  3-motor.  floor-operated  25-ton 
traveling  crane  for  the  Heart  Moun- 
tain Power  Plant.  Shoshone  Project, 
Wyoming.  The  crane  will  be  install- 
ed by  the  Gfovemment.  No  charge 
for  copies  of  the  specifications  to 
prospective  bidders ;  to  others  SO  75. 
not    returnable. 
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4/7/47 

Circuit  Breakers,  Disconnecting 
Switches,  Etc. 
MISSOURI      BASIN      PROJECT, 
Wvo.— Until     May    7.    2    p.     m.    bids 
will  be  received  by  the  U.  S.  Bureau 
of   Reclamation.   Customhouse.   Den- 
ver, Colo.,  under  Spec.  1769  for  fur- 
nishing and  delivenng  f.o.b.  cars  at 
the   shipping   point   or   f.o.b.    cars    at 
Casper..  Wyoming,  five  (5)   115-kllo- 
volt.  800  ampere.  3  pole,  single  throw, 
outdoor-type  power  circuit  breaktrM ; 
complete  with  bushing  current  trans- 
formers;    two     (2)     161-kllovolt,    600- 
ampcre,   3-pole.   single-throw,   motor- 
gang  -  operated,  horizontal  -  upright, 
outdoor-type  disconnecting  switches ; 
two    C2)    161-kllovoIt,    600-8mpore,    3- 
pole,     single-throw,     inanually-gang- 
operated.   horizcntal   upright,  outdoor 
type     disconnecting     switches     with 
manually  -  gang  -  operated    grounding 
blades;     three    (3)     131-kllovolt.    600- 
ampere,    3-pole.    single-throw,    man- 
ually-gang-operated.,    horizontal-up- 
right,     outdoor -type      disconnecting 
switches,    four    (4»    161-kilovolt,   600- 
ampere.    3-pole,    single-throw,    man 
ually-gang-operat,ed,     horizontal-un- 
derhung,   outdoor-type   disconnectiuK 
Fwitches:    nine    (9)    single-pole,    thy- 
rtte    or    autovalve.    outdoor,    station - 
type  lightning  arrcrters  arranged  for 
base  moimting,  and  suitable  for  ser- 
vice on  115.000-volt  3-phase.  ground- 
ed-neutral      circuits:      for      Korten 
Switchyard,    Kortes    Unit,    Wyoming. 
Missouri  Baftln  Project.  The  appara- 
tus will  be  Installed  by  the  Govern- 
ment.   No    charge   for   copies    of    the 
f.pe<lflcatlon9  to  prospective  bidders; 
to    othere    10.75,     not     returnable. 


4/7/47 

Motor  Driven    Fans 

Bids    Wanted 


43 


COLUMBIA  BASIN  PROJECT. 
Wash.— Until  May  8.  2  p,  m.  bids  will 
be  received  by  the  U.  SL  Bureau  of 
Reclamation,  Customhouse,  Denvei-, 
Colo.,  under  Spec.  1778  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  cr  f.o.b.  cars  at  Odair, 
Washington,  nine  (9)  centrifugal- 
type,  motor-driven  fans,  each  with 
a  capacity  of  not  less  than  i2,£00  cu- 
bic feet  per  minute;  one  (2)  centri- 
fugal-type, motor  driven  fan  with  a 
capacity  of  not  less  than  10.000  cu- 
bic feet  per  minute;  one  (1)  centn- 
fugal-type  motor-driven  fan  vAtt\  a 
capacity  of  not  less  than  8.00G  cubic 
feet  per  minute;  one  (1;  centrifugal- 
type,  motor-driven  fan  with  a  capa- 
city of  not  less  than  7.500  cubic  feci 
per  minute;  one  (1)  centrifugal  type, 
motor-driven  fan  with  a  capacity  of 
not  loss  than  3.C0O  cubic  feet  per 
minute;  one  (1)  centrifugal-type  mo. 
tor-driven  fan  with  a  capacity  of 
not  less  than  1.500  cubic  feet  per 
minute;  four  (4)  propeller- type,  mo- 
tor-driven fans  each  with  an  oper- 
ated shutter  and  each  with  a  capa- 
city of  not  less  than  20,000  cubic 
feet  per  minute,  automatic  fire  lou- 
ver and  hand-operated  dampers;  for 
Grand  Coulee  Right  Power  Plant. 
Columbia  Basin  Project,  Washing- 
ton. The  apparatus  will  be  installed 
by  the  Government.  No  charge  lor 
copies  of  the  specifications  to  pros- 
pective bidders;  to  others  $0.75,  not 
returnable. 


48 


4/7/47 

Disconnecting  Switches 

Low    Bidders 

CENTRAL  VALLEY  PROJECT, 
California. — The  following  submitted 
low  bids  March  31  to  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  imder  Spec.  1705  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Antloch,  Calif.,  two  (2)  69.000-volt 
600  -  ampere.  3  -  pole,  single  -  throw, 
manually-gang  operated,  outdoor  type 
disconnecting  switches  for  Clayton 
and  Ygnacio  Canal  pumping  plants 
69-kv.  transmission  line.  Central  Val- 
ley Project  California.  The  apparatus 
will  be  Installed  by  the  government: 

Southern  States  Equipment  Corp., 
Hampton.  Ga. ;  Electric  Power  A 
Equipment  Corp..  Philadelphia,  Pa.; 
Pacific  Electric  Manufacturing  Corp., 
San  Francisco,  Calif.,  and  A.  B. 
Chance  Co..  San  Francisco,  Calif.,  all 
bid    11908;    f.o.b.    destination;    terms 


net  Equalization   offered.  80%   piioa 

The  exceptions  are  a*  follows: 
Southern  States  Ekiulpment  Corp., 
ship  120  days;  6000  lbs.,  Hampton; 
Electric  Power  &  Equipment  Corp., 
ship  120  days ;  2500  lbs.,  Philadelphia ; 
Pacific  Electric  Manufacturing  Corp., 
ship  180  days;  3720  Iba,  San  Jose, 
Calif.,  and  A.  B.  Chance  Co.,  ship 
120  days;  2530  and  2508  lbs.,  San 
Francisco. 

Graybar  Electric  Co.,  Inc.,  Denver, 
Colo.;  Railway  &  Industrial  Bngi- 
neering  Co.,  Greensburg,  Pa,;  Delta- 
Star  Electric  Co.,  Chicago,  HL,  and 
General  Electric  Co.,  Denver,  Colo., 
all  bid  $2018;  f.o.b.  destination;  terms 
net.  30%  price  clause.  Equalisation 
offered.  The  excepUons  are  as  fol- 
lows: 

Graybar  Electric  Co.,  ship  120  days  i 
6048  lbs.,  Melrose  Parte;  RaUway  A 
Industrial  Engineering  Co.,  ahip  210 
days;  3125  lbs..  South  Oreencburg, 
2925  lbs. ;  Baltimore,  Md. ;  Lima,  N.  T., 
or  Barberton,  Ohio ;  Delta-Star  Elec- 
tric Co.,  ship  420  days ;  2122  lbs.  Chi- 
cago and  3926  lbs.  Barberton,  Ohio; 
General  Electric  Co.,  ship  approxi- 
mately 280  days;  4920  lbs.  Philadel- 
phia and  1120  lbs.  Baltimore,  Md. 

Westlnghouse  Electric  Corp.,  East 
Pittsburgh,  Pa..  $2016  plus  $480  addi- 
tional for  each  test;  ship  366  days; 
6050  lbs.  East  Pittsburgh;  f.o.b.  des- 
tination; terms  net  Equalization  is 
offered.  30%  price  clause. 


4S 


4/7/47 
Transformers,    Etc. 
Bids  Wanted 

RIO  GRANDE  PROJECT.  Ne%v 
Mexico-Texas.— Until  May  6,  2  ^.  m. 
bids  will  be  received  by  the  U.  S 
Burepiu  of  Reclamation,  Custom- 
house, Denver,  Colo.,  under  Spec. 
1768  for  furnishing  and  delivering 
f.o  b.  cars  at  shipping  point  and/or 
f.o.b.  cars  at  Engle  ajid  Socorro. 
New  Mexico,  transformers.  lightning 
arresters,  circuit  breakers,  irecord- 
Ing  demand  meters,  overcurrent  re- 
lavs  mounted  in  the  cabinet  for  Soc- 
orro substation.  Rio  Grande  Proj- 
ect. New  Mexico  -  Texas.  v,Speclflca- 
tlons  obtainable  from  above  office; 
no  charge  to  prospective  bidders;  to 
others  $125.  not  refundable. 


4/7/47  ** 

Sale  of  Miscellaneous  Recreational 

Equipment 

SAN  FRANCISCO,  Calif  .—The  War 


Tiie  ORIGINAL  Pre-sealed  Insulated  Pipe 


For  Maintenance-Free  Service  m 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


'.mt^M  Write  for 
Full 
Particulars 


Trade  Mark  Keg.  U.  U.  .t'atent  Office 


DURANT  INSULATED  PIPE  COMPANY 


l.,r,    RUNNYMEDE    ST. 


PALO   ALTO     CAL 


Olsfrlbsfed  ty 

NEIL  H.  PETERSON  COMPANY 

112f  FOLSOM  STIIET  SAN  FRANCISCO  3.  CALIF. 

fkose  UNderiilll  tOSO 

Southern  Callfemlai 
ENGLISH  *  LAUER,   Ino. 


Washington,  Oregen  and  Tenitery 

of  Alaska: 

B.  H.  LANOOON  COMPANY 

72  Vine  Street 

Seattle  1,  Waehlngten 

Pheqe  BLMett  0830 


Loe  Angeles  11,  Calif. 

Phone  RIohmond  Slit 

1976  South  Los  Angelee  St^ 


y.  E.  MESSIER  -  M.  Es 

CONSULTING  EHOIHIER 


CANNERY  WASTE  DISPOSAL  SYSTEMS 


CANNERY  OUTFALL  TO  STILLS 

OR 

UNIT  PARTS 


S«rvlc«  Rfgfcft 
Fuf/y  Prof«cf«d. 
Porffol  Uflif 
Pof*iift. 


OAKLAND 

Atlm  FacMe  ■■Il4ia« 

1321   47tli  STRIIT 

OLympk  72M 


SAN  FRANCISCO 

FacMc  Mill  ft  MIm  lelldla^ 

S24  FOLSOM  STRIET 

SUHer  49f0 


Assets  AdnUntotratlon,   S3  Beny  St,  ireau  of  Reclamation,  Customs  House, 
San  Francisco,  Calif.,  announces  sale  | Denver,   Colo.,    under  Spec.    1781    for 


of  miscellaneous  recreational  equip- 
ment to  normal  trade  (^anneks,  with 
closing  date  set  for  April  2S. 


I 
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4/7/47 

S«vltohbo«rd 
Contract  Awarded 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada.  —  Kellogg  Switchboard  Sc 
Supply  Co.,  Chicago,  111.  ,at  17667.95, 
aws!rded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver.  Colo., 
under  Spec.  1626  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Kingman,  Aria., 
one  automatic  telephone  switchboard, 
together  with  power  and  ringing 
equipment,  distributing  frame  and 
telephones  for  use  with  the  switch- 
board. The  apparatus  is  for  use  dur- 
ing construction  of  Davis  Dam,  Davis 
Dam  Project,  Arizona-Nevada.  The 
apparatus  will  be  instsdied  by  the 
government. 


furnishing  and  delivering  f.o.b.  x»rs 
at  the  shipping  point  or  f.o.b.  cars  at 
Coram.  Calif.,  steel  partitions,  includ- 
ing steel  doors  and  Jambs,  structural 
steel,  louvers,  grilles,  steel  stairs, 
floor  plates,  hardware  and  all  other 
accessory  materials  for  Installation 
in  the  Shasta  power  plant.  Central 
Valley  Project,  California.  The  mate- 
rials will  be  installed  by  the  govern- 
ment. No  charge  for  copies  of  the 
specifications  to  prospective  bidders;' 
to  others,  |1,  not  returnable. 


48 
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4/7/47  < 

Meter  Generator  Sat 
Bids  Rejected — To  Be  Readvertlsed 
M  Spec  1782  to  Open  May  20 
COLUMBIA  BASIN  PROJECT, 
Washington. — The  U.  S.  Bureau  of 
Reclamation.  Denver,  Colo.,  rejected 
bids  submitted  January  30  under 
Spec.  1574  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Almira,  Wash.,  one 
motor  generator  set  consisting  of  a 
126-volt.  direct-current  motor,  a  240/ 
120-volt.  single-phase,  60-cyGle  gen- 
erator, with  accessories  and  control 
equipment,  all  mounted  in  «:  steel 
cabinet,  for  the  Grand  Coulee  power 
plant,  Columbia  Basin  Project,  Wash- 
ington. The  apparatus  will  he  in- 
stalled by  the  government. 


4/9/47 

Motor  Generator  Set 

Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  May  20,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver.  Colo.,  under  Spec.  1782  for 
furnishing  and  delivering  f.o.b.  can 
at  the  shipping  point  or  f.o.b.  cars  at 
Alrah^,  Wash.,  one  (1)  motor  genera- 
tor set  consisting  of  a  125-volt,  direct- 
curreat  motor,  a  240/120-volt.  single- 
phase.  60-cycle  generator,  with  accee- 
sories  and  control  equipment  mount- 
ed in  a  steel  cabinet,  for  Grand  Cou- 
lee power  plant,  Columbia  Basin  Proj- 
ect, Washington.  The  apparatus  will 
be  Installed  by  the  government.  No 
charge  for  copies  of  the  specifications 
to  prospective  bidders;  to  others, 
$0.50,  not  returnable. 


43 


4/9/47  43 

Control  Piping  and  Air  Inlet 
Contract  Awarded 

CENTRAL  VALLEY  PUOJECT, 
California.  —  Rockwell  Engineering 
Co.,  Kansas  City,  Mo.,  at  88143,  was 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House. 
Denver.  Colo.,  under  Spec.  1675  for 
furnishing  and  delivering  f.o.b.  cars 
.at  the  shipping  point  or  f.o.b.  cars 
at  Coram,  Calif.,  control  piping  and 
air  inlet  and  drain  piping  for  96-inch 
outlet  gates  for  river  outlets  at  the 
Shasta  Dam,  Central  Valley  Project, 
California.  The  apparatus  will  be  In- 
stalled by  the   government. 


48 


4/9/47 

Pisr  N 

Bide  Wanted 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada.— Until  May  9,  2  P  M.,  bids 
will  be  received  by  the  U.  8.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1779  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Kingman  (Louise).  Ariz.,  ten  (10) 
turbine  draft  tube  pier  noses  for  the 
Davis  power  plant,  Davis  Dam  Proj- 
ect, Arizona-Nevada.  The  pier  noses 
will  be  installed  by  the  government. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  |0.75.  not  returnable. 


4/4/47 

Grader   Rental — Bids  Wanted 

HUMBOLDT  COUNTY.  Calif.— Un. 
til  April  23.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, G.  F.  Helie.soe.  District  Engi- 
neer. 54«  W.  Wabash  Ave.,  Eureka, 
Calif.,  for  rrtal  of  one  self  propelled 
gasoline  or  diesel  powered  heavy  du- 
ty Errader  with  12-ft.  glade  and  scar- 
ified attachment  for  approx.  500  hrs." 
use  In  Humboldt  County. 

Specifications  obtainable  from  the 
above  office. 


43 


4/4/47 

Contract  Awarded 

PAN  FRANCISCO,  Cal.— Tay-Hol- 
brook.  Inc.,  166  8th  St..  San  Fran 
Cisco,  Calif.,  at  $1305.58;  l"%--??«h 
prox. ;  60  day  d**llver>-,  awarded  con- 
tract by  Purchaser  oif  Supplies  M.  H. 
Gerry.  270  City  Hall.  San  Francisco, 
Calrf.,  under  Bid  No.  3846  for  fur- 
nishing and  delivering  one  steel  heat- 
ing boiler. 


43 


4/4/47 

Sale  of    Electrical    Equipment 

SAN  FKANCLSCO.  Calif.— War  As- 
sets Admin.,  33  Berry  St.,  San  Fran- 
cisco, CJalif.,  announces  jale  of  direct 
current  electrical  equipment  to  nor- 
mal trade  cbannela  with  closing  date 
set  for  May  6.  9  A.  M. 


4o 
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4/9/47 

Steel  Sash  Windows 

Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington —UnUI  May  15,  2  P.  M.. 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House. 
Denver.  Colo.,  under  Spec.  1784  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Odair,  Wash.,  four  steel  sash  win- 
dows, including  all  fabricated  struc- 
tural and  miscellaneous  steel,  bolts, 
screws,  expansion  anchors,  monel 
metal,  glass,  glazing  and  calking  ma- 
terial and  accessories  for  the  elevator 
towers  on  the  Grand  Coulee  Dam, 
Columbia  Basin  Project,  Washington. 
The  materials  will  be  erected  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders; to  others.  $0.75,  not  returnable. 


48 


4/9/47 

Steel  Partitions 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.- Until  May  19,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 


4/4/47 

SsIa   of    Electrical    Equipment 

SAN  FRANCISCO.  Calif.— War  As- 
sets Admin.,  33  Berry  St..  San  Fran- 
cisco, Calif.,  announces  sale  at  fixed 
price.s  of  miscel.  electrical  equipment 
to  priority  claimcnts  and  normal 
trade  channels,  witli  closing  date  bet 
for  April  18. 


4/4/47  43 

Sale  of  Internal  Combustion  Engines 
SAN  FRANCISCO.  Calif.— War  As- 
sets Admin.,  33  Berr>-  St..  San  Frai.- 
clsco,  Calif.,  arnoiinces  sale  of  in- 
ternal combustion  engines  to  priority 
claimants  and  normal  trade  ohannh>, 
with  closing  date  set  for  May  23. 


43 


4/4/47 
Pumping   Units 
Contract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Washington — Fairbanks-Morse  ft  Co., 
Kansas  City.  Mo.,  at  (1)  $942.25,  was 
awarded  contract  by  the  U.  S.  Bu- 
rea  uof  Reclamation,  Denver,  Colo., 
under  Spec.  1682  for  one  motor- 
driven  deep-well  turbine  type  pump- 
ing unit  for  the  Pasco  pumping  plant. 


48 


4/4/47 

Air  Compressors 

Bids  Wanted 

PASADENA  Calif.,  Los  Angeles 
Co— Until  May  6.  2  P.  M.  bids  will 
be  received  by  the  War  Department, 
Corps  of  Engineers,  751  S.  FIgueroa 
St..  Los  Angeles.  Calif.,  for  furnishing 
three  centrifugal  air  compressors 
with  Intake  capacity  of  67,000  cfm., 
complete    with    electric  motors,   sub- 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(Alt  Sizet  in  Stock) 
Complete  Faefory  Service— Quicker  Delivery 


REINFORCING   STEEL 

Complsts  Strvlcs  ond  Ersction 


W.  S.  WETENHALL  CO. 

17tli  ond  Wltcontln  Strestt 

Son  Francisco  10,  California 

Phono  HEmlock  1480 


base  and  appurtenances,  for  super- 
sonic wind  tunnel  at  the  Jet  propul- 
sion laboratory,  California  Institute 
of  Technology.  Pasadena;  Serial  Na 
47-32.  Bids  to  be  accompanied  with  a 
guarantee  In  20%  of  amount  Speci- 
fications available  at  above  offloa. 
The  bids  will  be  taken  as  follows: 

(1)  price  per   set   for  8   seta   of  air 
compressors  complete; 

(2)  price   per  unit  fo  rshop  witness 
test  on  compressors; 

(3)  price  per  tmit  for  shop  wltneaa 
test  on  gear; 

(4)  service  of  one  erecting  engineer. 


received  February  20  by  the  City 
and  County  of  San  Francisco,  De- 
partment of  Public  Works,  Room  282 
City  Hall.  San  Francisco.  Calif.,  for 
repairing  marble  retread  on  th« 
stairways  by  covering  with  non-skid 
safety  tread  in  the  Hall  of  Justice 
were  refected  Non-Skid  Surfacing 
Corporation,  118  New  Montgomery 
Street.  San  Francisco,  California,  et 
SISOO.   submitted   low   bid 


SUB.XX>NTRACT 
INFORMATION 


4/7/47  44 

Repairs    to    Screen     Line    Drawers — 

Low  Bidder 

WOODLAND.  Calif.,  Yolo  Co.— Pa- 
cific Painting  Se  Decorating  Com- 
pany,, 5414  Telegraph  Ave.,  Oakland. 
Calif.,  at  $215.00.  submitted  low  bid 
March  19th,  to  the  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration, Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  Building. 
San  Francisco,  Calif.,  for  repairs  to 
screen  line  drawers  at  the  U.  S. 
Post  Office  Building,  Woodlan:?. 
Calif. 


44 


4/8/47 

Oil   Burnei^-Contraot  Awarded 

SAN  FRANCISCO,  Calif.-^Ray  OU 
Burner  Co.,  401  Bemal  Ave.,  San 
Francisco,  Calif.  ,at  $405,  awarded 
contract  by  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco.  Calif.,  for  furnishing  and 
installing  one  new  No.  S-APll  Bay 
pump  type  semi-automatic  fuel  oil 
burner  for  John  Mulr  School. 


Specifications  obtainable  from  the 
office  of  the  purchasing  agent,  tU 
Education  Hall,  University  Camptie, 
Seattle  5,  Wash.,  upon  deposit  of  fSO, 

refundable. 


44 


44 


4/7/47 

Protection  Screening  or  Qrlllee 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
May  2.  2  P.  M.,  bids  will  be  received 
by  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg,  San  Francisco, 
Calif.,  for  protection  screening  and/or 
grilles  in  detention  quarters,  San 
Francisco,  Calif.  Plans  and  specifica- 
tions obtamable  from  the  above  office 
of  the  district  engineer. 


4/7/47  44 

Heating  Boiler,  Eto. 
Bids   Wanted 

ROSEBERG.  Ore.— Until  May  1,  2 
P.  M,  bids  will  be  received  by  the 
Federal  Works  Agency.  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg,  San  Francisco,  Calif.,  for 
new  heating  boiler,  etc.,  at  the  U.  S. 
Post  Office  Bldg,  Roseberg,  Ore. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


44 


4/8/47 

Sand    Removal 

Contract    Awarded 

SAN  FRANCISCO,  Calif.— Charies 
L.  Harney,  575  Berry  St.,  San  Fran- 
cisco. Calif,  at  $3700  awarded  con- 
tract bv  the  City  "xnd  County  of 
San  Franclfco.  Department  of  Pub- 
lic Works.  Room  282  City  Hall.  San 
Francisco,  Calif.,  under  Spec.  20.236 
for  sand  removal  on  41st  Ave.,  ba- 
tween  Ortega  and  Facheco  Sts. 

4/8/47  44 

Oiling  Equipment — Bids  Wanted 

POMONA.  Calif..  Los  Angeles  Co 
—Until  April  23.  2  p.  m..  bids  will  be 
received  by  the  F'ederal  Works  Ag- 
encv.  Public  Builillngs  Administra- 
tion, Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  Building, 
San  Francisco.  Calif.,  for  new  oiling 
equipment  at  the  U.  S.  FV)st  Office 
Building.  Pomona,  California.  PlanH 
and  specifications  obtainable  from 
the  above  office  of  the  District  Engi- 
neer. 


4/9/47  •  44 

Reflnlehing  Floors — Bids  Wanted 

OAKLAND,  Calif.,  Alamoda  Co.— 
Until  April  23,  2  P.  M.,  bids  will  b*' 
received  by  the  Ptibllc  Works  Dept., 
12th  Naval  District,  Room  A-1C9. 
Federal  Office  Blag.,  San  Francisc... 
Calif.,  under  Spec  1S347  for  rcfli. 
ishing  of  the  wood  floors  in  27  build- 
ings at  the  U.  S.  Naval  oospllal, 
Oaklard,  Calif. 

Work  includes  the  sanding  and 
refinishlng  of  all  the  wood  floors  in 
Bldgs.  Nos.  1.  20.  35.  38.  40  through 
47  Inclusive.  49.  50,  51.  53.  64.  80.  61. 
63  thmugh  05  Inclusive.  70.  71.  74.  75 
and  76. 

Specifications  obtainable  from  the 
Public  Works  Dept.,  Design  Division, 
Room  A- 119,  Federal  Office  Building 
Civic  Center,  San  Franci.sco,  Calif., 
upon  deposit  of  check  or  postal 
money  oider  for  $13,  payable  to  the 
Chief  of  Bureau  of   Yards  &  Docka. 


4/10/47 

Gas    Heating    System 

Contract    Awarded 

OAKLAND.  Calif..  Alameda  Co.— 
The  Aladdin  Heating  Corp ,  2222  San 
Pablo.  Oakland.  Calif.,  at  19924.88. 
awarded  contract  by  Oakland  Port 
Comml.sslon.  A.  H.  Abel,  secretary, 
foot  of  Orove  St..  Oakland,  Calif., 
lor  installing  gas  heating  lystem  in 
Hangar    No.    2S.    Municipal    Airport. 

4/10/47  44 

Sub   Contracts    Awarded 
Concrete    Founaation    Underway 
Factory  Bui'ding  Cost  $50,000 

SAN  CARLOS.  Calif.,  San  Mateo  Co. 
East    San    Carlos    Ave.,    180    feet 
from  the  Old  County  road. 
Owner— A.    M.    Brazell   Company,    A. 
M.    Brazell.   owner.   72  Otis   StreeL 
San    Francisco.    Calif. 
Venetian    blind    and    window    shade 
fuctrry    of    multlplo   quonset    con- 
ptruction   with    reinforced   concrete 
slabs,    to    include    general    offices, 
sales     offices,     executive      offices, 
storage  and  plant. 
Contractor —  MacDonald,  Young  and 
Nelson,    127    Montgomery    St.,    Son 
Francisco,    Calif. 
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4/9/47 

Painting— Bids    Wanted 

CORVALLIS.  Oregon.— Unl II  May 
,14,  2  p.  m.,  olds  Mill  be  received  by 
the  Federal  Works  Agency.  Pub'ic 
Buildings  AdminlBtration.  Office  <^f 
the  District  Engineer.  838  U.  S.  Ap- 
praiser's Building.  San  Francls<'o. 
Calif.,  for  interior  painting,  painting 
of  exterior  ornamental  iron  and  pipe 
railings  at  the  U.  S.  Post  Office 
Buildings,  Corvallls,  Oregon.  Plans 
and  speclficatiuns  obtainable  frorn 
the  above  office  of  the  District  En- 
gineer. 
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4/8/47  44 

Repair  Marble  Tre&dk — Bids  Rejected 

SAN  FRANCISCO,  Calif.— All  bids 


4/9/47 

Painting— Bids  Wanted 

FRESNO,  Caiif.,  Fresno  County- 
Until  June  4.  2  p.  m.,  bids  will  bt 
received  by  the  Federal  Works  Ag- 
ency, Public  Buildings  Admlnlstra-- 
tlon,  Office  of  the  District  Engineer, 
838  U.  S.  Appraiser's  Building,  San 
Francisco,  Calif.,  for  Interior  anrt 
exterior  painting,  at  the  U.  3.  Post 
Office  and  Court  House,  Fresno, 
Calif.  Plans  and  spbv-lflcatlons  ob- 
tainable from  the  above  office  uf  the 
District    Engineer.  . 

4/10/47  44 

Laberatory  Case  Work  Equipment 

(Furnish  and  Install) 
Bids  Wanted 

SEATTLE,  Wash,— Until  May  «,  3 
P.  M,  bids  will  be  received  by  the 
Board  of  Regents  of  the  University 
of  Washington,  Herbert  T.  Condon, 
secretary.  Room  1030  Henry  Bldg., 
Seattle  1,  Wash.,  for  laboratory  case 
work  equipment  for  the  health  scl' 
ences  building.  Estimated  cost,  |800,- 
000.  Equipment  includes  counters, 
shelving,  etc. 


CONTRACTOR'S 

AIR 
TOOLS 

New  6  Ufd  '  Soles  6  ReRfolt 

NEW  -  WORTHINGTON 

•  Rock  Drills 

•  Paving  Breakers 

•  Trench  Diggers 

•  Oay  Spades 

•  Tie  Tampers 

•  Wagon  Drills 

USED 

Ingersofl-Rand,  Thor, 

Gardner-E>enver,   Chicago 

Pneumatic  8c  Worthington 

Call  COAST  FInf 
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MArliet  1740     | 

Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60.f  t,  105-f  t,  210-f  t,  315-f  t,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 

TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 


' 


*\ 


TRENCH 

DIGGERS.  Ktc. 


SALES 


RENTALS     •     SERVICE 


Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190  -  5-2191 
3254  EAST  SHORE  HIGHWAY 


RICHMOND 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  APRIL  11.  1947 


FRIDAY.  APRIL  II.  1947 


DAILY     PACIFIC     BUILDER 
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Plumbtng  — Haatorf   *    NettlM,    SOI 

San    Bruno    Ave.,    San    Franclscu, 

Calif. 
Bleetric    Wirlnjc— Charlea    A.    Lang- 

laU,  474  Bryant  Street,  San  Fran- 

cUino.  Calif. 
Heating  &  SJieet  Metal  Work — Atlas 

Heating  ft  Ventilating  Co.,  Ltd..  .VS7 

4th    Street.   San    Franclaco,   Calif. 
Grading— J.  O.  Archibald.  020  Shaiitn 

Street,  Redwood  City,  Calif. 
Mill  Work  —  Pacific  Manufacturing 

Company,  Santa  Clara.  Calif. 


ti 
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4/10/47 

Penoing— Centraot   Awarded 

SAN  FRANCISCO,  Calif.— Anchor 
Poet  Products.  Inc.,  460  5th  St.,  San 
Francisco,  Calif.,  at  93590.98.  award- 
ed contract  by  the  City  and  County 
of  San  Francisco,  Public  Utilities 
Commission,  Room  287  City  Hall,  San 
Francisco,  Calif.,  under  Spec.  445 
for  fence   at    University    Mound 
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4/10/47 

Sale  and  Rameval  of  Bulldina* 

ALAMEDA,  Calif.,  Alameda  Co.— 
Until  May  8,  10  A.  M.,  bids  will  bo 
received  by  the  War  Department, 
Division  Engineer,  South  Pacific  Di- 
vision, San  Francisco  Suboffice,  351 
California  St,  San  Francisco  19, 
Calif.,  under  8FRB  47-47  for  sale 
and  removal  of  buildings  at  Alameda 
Intransit  Depot,  Alameda,  Calif. 

4/10/47  •     ** 

Switchboard  Changes,  Eto. 
Low  and  Only  Bidders 
SAN   FRANCISCO,    Calif.— Severin 
,  Electric    Co.,    249    Natoma    St.,    San 
V  Francisco,  CalK.,  at  J3111,  submitted 
/  low  bid  to  the  Federal  Works  Agency, 
\Piiblic  BuUdioKs  Admlni»tration,  of> 
'fife  tf  the  dlafrlct  engineer,  838  U.  S. 
Afpi^flwr-s     Eidg.,     Ban     Francisco, 
Uf.,  for  switchboard  changes,  etc, 
100  McAllister  St.  Bldg.,  San  Fran- 
cisco, Calif. 
Other  bidders  April  9  were: 
Beacon  Electric  Co.,  San  Francisco, 
Calif.,  f3155.  ,,^     , 

Malm    &    Welter,    San    Francisco, 

Calif.,  $3689.  ^        ,^^^ 

Armstrong  Electric  Co.,  San  Fran- 
cisco, Calif.,  13374. 

4/9/47  ** 

Elevator— Bids    Wanted 

RICHMOND,  Calif..  Contra  Casta 
County.— Until  May  27,  2  p.  m.,  bids 
win  be  received  by  the  Fcdtral 
Works  Agency.  Public  Buildin?;s  Ad- 
mlnlst  ration.  Office  of  the  District 
Engineer.  838  U  S.  Appraiser's  Build- 
ing, San  Francisco.  C*llf.,  for  eleva- 
tor complete  with  shaft,  etc..  at  the 
U  S  Post  Office  Building.  Rich- 
mond', Calif.  Plans  and  specifications 
obtainable  from  the  above  office  of 
the  District  Engineer. 

4/10/47  ** 

Plumbing    Fixtures — Bids    Wanted 

PASADENA.  Calif  .  1^»k  Angeles 
Countv.— Until  April  30.  2  p.  m. 
bids  will  be  received  by  the  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration. Office  of  the  District 
Engineer.  83S  US.  Appraiser's  Build- 
ing. San  Francisco.  California,  for 
new  plumbing  Mxtures  at  the  U.  S 
Post  Office  Bulidlf.g,  Pasadena.  Cali- 
fornia. Plants  and  spocifications  ob- 
tainable from  the  above  office  of  th<- 
Dlstrict  Engineer. 

4/10/47  *^ 

8Up  4  Railing— Bids  Wanted 

NAPA,   Calif.    Nap-i   County.— Un- 
til April  23.  2  p.  m..  bids  will  be  re- 
ceived by  the  Fedeial  Woiks  Agency. 
Public  Bnildmgs  Administration,  Of- 
fice  of  the  District  Engineer.  F38  L. 
H    Appraisers    Building.    San    Fran- 
cisco,   California,    for   new    step    and 
railing  at  loading  platfonn  at  the  U. 
S.  Post  Office  Building.  Napa.  Calif.. 
Plans    and    operificatlon-j    ohtalnaMi* 
from  the  above  office  of  the  District 
Engineer 

4/4/47  ** 

Paint  Bridga 

Contract  Awarded  ,    „    ,, 

CURRY  COUNTY.  Ore— J.  8.  Mor- 
ris Co..  24S9  Webster  St.,  Berkeley, 
Calif.,  at  |«790.  awarded  contract  by 
the  Oregon  State  Highway  Commis- 
sion, Public  Service  Bldg..  Portland, 
Ore.,  for  cleaning  and  painting  bridge 
over  Pistol  River  and  bridge  over 
Elk  Creek  on  the  Oragon  Coast  Hlgh- 

■way. 
Other  bids  March  26  were : 
Tri-State    Painting    Co.,    Portland, 

Ore.,  19800.  .«a«a 

R.  U  Blfstrom,  Salem,  Ore.,  $9080. 

4/4/47  ** 

Painting  Bridga 
Contract  Awarded 

LINCOLN  COUNTY.  Ore— Pacific 
Bridge  Painting  Co..  66  New  Mont- 
gomery St..  San  Francisco,  Calif.,  at 


|14,14a75,    awarded    contract   by  the 
Oregon   State  Highway   Commission, 
Public  Service  Bldg..  Portland,  Ore., 
for  painting  Yaqulna  Day  bridge  on 
the  Oregon  Coast  Highway  at  New- 
port. The  work  Involves  cleaning  and 
painting  center  span  of  structure. 
Other  bids  March  24  were: 
L.  B.  Snell,  Albany,  Ore.,  |8S,624. 
J.    S.   Morris  Co.,    Berkeley,    Calif., 
139,750. 

4/4/47  ** 

Paint   Bridge 
Contract  Awarded 

TILLAMOOK  COUNTY,  Ore.— The 
Pacific  Bridge  Painting  Co.,  66  New 
Montgomery  St.,  San  Francisco.  Calif., 
at  19951.60,  awarded  contract  by  th« 
State  of  Oregon,  State  Highway  Com- 
mission, Public  Service  Bldg.,  Port- 
land, Ore,  for  cleaning  and  painting 
Mecamey  Creek  bridge  and  Nehalem 
River  bridge  on  the  Oregon  Coast 
Highway 

Other  bids  March  26  were: 

J.  S.  Morris  Co.,  Berkeley,  Calif., 
$12,380. 

R  L.  Elfstrom  Co.,  Salem,  Ore., 
$12,089. 

L  E.  Snell,  Albany,  Ore.,  |20,117. 

Tri-State  Painting  Co.,  Portland, 
Ore.,  $22,500. 

4/4/47  ** 

Elevator 

Contract  Awarded 

BREMERTON,  Wash.— Otis  Eleva- 
tor Co.,  1  Beach  St.,  San  Francisco, 
Calif.,  at  ?19,983.  awarded  contract 
by  the  U.  S.  Government,  Navy  De- 
partment, Washington,  D.  C  under 
NOy  14109  for  elevator  In  building 
No.  61,  Naval  Hospital,  Bremerton, 
Wash. 
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4/7/47 

Tile  and  Composition   Flooring 

No  Bids  Received 

SEATTLE,  Wash.— No  bids  were 
received  April  2  by  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engineer. 
838  U.  S.  Apprasler's  Bldg.,  San  Fran- 
cisco, Calif.,  for  new  asphalt  Vie 
composition  and  rubber  tile  flooring 
at  the  U.  S.  Marine  Hospital,  Seattle, 
Wash. 


the  U.  S.  Pout  Offlca  Building.  Walla 
Walla,  Washington.  Plans  and  spec", 
ficatlons  obtainable  from  the  above 
office  of  the  District  Engineer. 

4/9/47  ** 

Painting— Bids  Wanted 

PORTLAND.  Oregon— Until  June 
11.  2  p.  m..  bids  wjll  be  received  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  Office  of 
the  District  Engineer,  IDS  Court 
House.  Seattle,  Washington,  for  in- 
terior painting  at  the  U.  S.  Port  Of- 
fice Building.  East  Portland  Postal 
Station.  F'ortland.  Oregon.  Plans  and 
sDeclflcatlons  obtainable  irom  the 
above  office  of  the  Dlbtrlct  Bnglneor. 

4/9/47  *^* 

Owner  Taking   Bids— Due  May  7, 

2  P.  M. 
Painting  &  Misc.  Repairs 
KLAMATH    FALLS,    Oregon,    U.    S 

Post  Office  Building. 
Owner— Federal  Works  Agency.  Pub- 
lic   Buildings    Administration.    Of- 
fice  of   tho   District    Engineer.    103 
U    S.  Court  Houee,  Seattle,  Wash. 
Plani   by  owner. 

Interior    and   exterior    painting    and 
miscellaneous  repairs. 
Plans  and  specifications  obtainable 
from    the    above    office    of    the    Dis- 
trict   Engineer. 

4/9/47  *^ 

Painting— B'ds  Wanted 

KELSO,  Washingtcn.— Until  June 
4,  2  p.  m.,  bids  -will  be  received  by 
the  Federal  Works  Agency.  Public 
Buildings  Administration,  Office  of 
the  District  Engineer.  103  U.  S. 
Court  House.  Seattle,  Washington, 
for  Interior  and  exterior  pointing  at 
the  U.  S.  Post  Office  Building,  Kelso. 
Washington.  Plans  and  specifica- 
tions obtainable  from  the  above 
office  of  the  District  Engineer. 


ficatlons.  Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  propo-^ai 
Requirements    and    Conditions. ) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty in  any  bid  received. 

No   bidder  may  withdraw  his   bid 
for  a  period  of  thirty   (SO)   days  af- 
ter the  time  set  foi"  opening  thereof 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON    BOYD 
STATE   ARCHITECT 
(Dally   Pacific    Builder) 
(April    11,    18,   and    25) 


visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  a.s  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions.) 

The   Department   of   Public  Works 
reserves   the  right  to  reject   any   or 

DEF'ARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.    T.    McCOY 
State  Highway  Engineer. 

DateU   April   11,   1047 

(Da-ly  Pacific  Builder* 
(April    n,   18,   25,   1947) 


FIRST  PUBLISHED  TODAY 

Highway    Improvements    Yolo    Co. 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     HIGHWAYS 


NOTICE   TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 

Highway    Improvements 
Merced    and    Stanislaus   Counties 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Official  Proposals 

FIRST  PUBLISHED  TODAY 

Poultry     Building     and     Horse    B?rn 
Colusa 


■1/8/47  ** 

Partition    Changes,    Etc.— Contract 

Awarded 

SEATTLE.  Wasliington. — The  Lid- 
ral  Conat  ruction  Company,  Securi- 
ties Building,  Seattle,  Washington, 
at  12,33?.  awarded  contract  by  the 
Federal  Works  Agency.  Public  Builtl- 
ings  Administration,  Office  of  the 
District  Engineer,  838  U.  S.  Apprais- 
er's Building,  San  Francl?co,  Cali- 
fornia, for  new  partitions,  etc.,  at 
the  Federal  Office  Building.  Room 
125.    Seattle,   Washington 

4/8/47  .  ** 

Asphalt  Tile   Floor  Covering 

No  Bide  Received  ,^^^      ._. 

PARKER  DAM  PROJECTT,  Ari- 
zona-California. —  No  bids  were  re- 
ceived April  2  by  the  U.  S.  Bureau 
of  Reclamation,  Parker  Dam,  Cali- 
fornia, under  Spec.  1726  for  fumiah- 
ing  and  Installing  asphalt  tile  floor 
covering  and  asphalt  tile  base  for 
Parker  power  plant,  Parker  Dam 
Project,  Arizona  -  California.  Work 
is  situated  at  Parker  Dam,  approxi- 
mately 15  miles  northeast  of  Earp, 
Calif.  

4/9/47  ** 

Sheet  Metal   Work 
i_ow  .ind  Only  Bidders 

CENTRAL  VALLEY  PROJECT. 
California.— Box  Metal  Corp.  ,1*8  W. 
2l8t  St..  Ogden.  Utah,  at  $19.6««.  sut- 
mltted  bids  .April  .  to  the  U.  S.  Bur- 
eau of  Reclamation.  Redding.  Calif . 
under  Spec.  1706  for  fumlahing  and 
installing  sheet  metal  ducts  with 
hangars  and  accestones  for  the  ven- 
tilating .svHtem  for  the  Shasta  power 
plant.  Central  Valley  FVoJect..  Cali- 
fornia. Shasta  power  plant  Is  situ- 
ated at  the  Shasta  Dam  on  the  Sac- 
ramento silver  In  the  State  of  Cali- 
fornia. 

Other  bids  Were: 

Harold    E     Peterson,    Los    Angclea. 
Calif.,   $26,880.  ^  ... 

A.  H.   Berg  A   Son,  Wllmar.  Calif. 

127.870. 

Emit    Erown    ft    Co..    Los    Angeles. 

Calif..   $38.6«:0.  ^       , 

Gllmore    Air    Conditioning    Service. 
Sar  Francisco,  Calif.,  »3«.400. 
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STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


NOTICE   TO   CONTRACTORS 


I 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Uiiiv«rtol  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANaSCO 

UNdcrfaill  3144 


4/9/47 

Metal   Roof,  Etc.— Bids  Wanted 

HOQUIAM,  Washington.  —  Until 
June  4,  2  p  m.,  bids  will  be  i-ecciv- 
ed  by  the  Federal  Works  Agency. 
Public  Building..,  Administration.  Oi- 
flce  of  the  District  Engineer,  103  IT. 
.S.  Post  Olflce.  Hoqulam,  Washington, 
for  metal  roof.  etc. 

Plans  and  specifications  obtolnable 
from  «1ie  above  office  of  the  District 
Engineer. 

'  '  44 


Boiler   *    Mechanical    Stoker^ 

Bids  Wanted 

WALLA  WALLA.  Washington.— 
Unlll  Mav  9.  2  p  m..  bids  will  be 
received  by  Federal  Works  Agency, 
Public  Buildings  Administration.  Of- 
fice of  the  District  Engineer.  103  U. 
S  Court  House.  Seattle.  Wash.,  for 
furnishing  ind  installing  new  boat- 
ing boiler  and   mechanical   stoker  at 


ffEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture.  Public  Works  Build- 
ing, 12th  and  "N"  Streets  Sacra- 
mento. California,  up  to  2:00  P  .M., 
Tuesday,  April  29,  1947,  said  bids 
thereafter  on  said  day  lo  be  public- 
Iv  opened  and  read  for  Erection  nnd 
Completion  of  FVjultry  Building  and 
Horse  Bam.  44th  District  Agricul- 
tural Association.  Colusa.  Colusa 
County.  California,  in  accordance 
with  plans  and  specifications  there- 
for. 

The  work  Includes  the  erection  of 
two  (2)  prefabricated  steel  buildings, 
together  witrv  miscellaneous  con- 
struction   work. 

Authority  Notice  —  Approval  for 
this  construction  Is  authorized  un- 
der CPA  order  VHP-1.  Serial  num- 
bers  0-1-2317    and   9-1-2318. 

Prevailing  Wage  Scale:  In  accoid- 
ance  with  the  provisions  of  Section 
1770  of  the  Labor  Code,  th"!  Depart- 
ment of  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows : 

COLUSA  COUNTY 

Hourly  Rate 

Carpenters    - J1.75 

Electric    Workers    1.875 

Iron    Workers.   Architectural    ...  1.85 
Iron  Workers,  Reinforcing  Steel  1.75 

Iron   Workers.    Structural    2.00 

Painters    (Brush)    1.48 

Cement   Mixer  Operators.  Up  to 

one  cu.  yd — l.W 

Sheet    Metal    Workers 175 

Ijitorers    Building    1.16 

Any  classification  omitted  here- 
in not   less  than    l.T^ 

Overtime — One    and    one-half     times 
the  above  rates. 

Apprentices  may  bo  employed  pro- 
vided thev  are  properly  Indentur^^d 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  .specifications  for  ex- 
amination are  on  file  In  the  office 
of  the  Division  of  Architecture.  Pub- 
lic Works  EolldhiK.  Sacramento,  and 
Room  80?  State  Office  Building.  Lr.s 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors    who    are    desirous    of 

i  securing  plans,  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  pro- 
posal for  this  work  may  do  so  sub- 
ject to  certain  conditions  hereinafter 
stated  bv  requesting  same  In  writ- 
ing froni  the  Division  of  Architec- 
ture, Public  Works  Building.  Sacra - 
menta 

No  bid  will  be  considered  unlens 
it  is  made  on  a  blank  form  furnish- 
ed by  the  Division  of  Architecture, 
and  la  made  In  accordance  with  the 
provisions  of  the  I-Voposal  Require- 
ments and  Conditions  set  forth  un- 
der Section.  1  of  the  Standard  Specl- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building  for  repairing 
Sitate  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  Is  made,  as  follows : 
Yolo  County,  between  Solano 
County  Line  and  two  miles  south  of 
Irrigation  Canal  (III  -  Vol  .  99  -  A), 
about  eight  and  nine-tenths  (8.9) 
miles  in  length,  shoulders  to  be  con- 
structed  of  Imported    borrow. 

Bids    are    required    for    the    entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate   per  hour 

Flagrman ~ $1.25 

Laborer     1-25 

Motor  grader  operator 2.10 

Oiler  newer  shovels  or  cranes..  1.50 

Operator    of    power    shovel    or 

other   excavating   equipment. 

shovel    type   controls    (up   to 

and      Including      one      cubic 

yard)    - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.25 

Roller  operator  ~. — - — 1-95 

Tractor    driver    - 1-95 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck    driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.58ri) 

Truck  driver  8  cubic  yards 
ond  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and   less  than   8  cubic   yards 

water   level   capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 

itv)    -■-.    1.25 

Any   classification   omitted 

herein  not  less  than 1.25 

Overtime   one   and    one    -    half    (1^4' 

times  the  above  rates. 
Sundays  and  holidays  one  and  one- 
half  (l'/4)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications mav  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building.  Sa-Tamento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Lo.s  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  Dl.strict 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  .it  the  of- 
fice of  the  Associated  General  Con- 
tractors in  San  Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Hlghwav  Engineer  an'l 
is  made  in  accordance  ■with  the  pn^- 


NOTICE   TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1»47. 
at  which  time  they  will  be  pubUcly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  i.s  made,  as  follows: 
Merced  and  Stanislaus  Counties, 
between  three  miles  north  of  Living- 
ston and  Stanislaus  County  Line  and 
between  Modesto  and  Empire  'X- 
Mer,  Sta-4,  110-D,  C),  a  distance  of 
about  eight  and  nine-tenths  (8.9) 
miles  to  be  resurfaced  with  plan»- 
mlxed  surfacing. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  th^  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  psr  hour 

Asphalt  plant  drycrman  or 

fireman  '^'S? 

Asphalt  plant  mixer  operator..  1.66 
Asphalt  spreading  machine 

operator    J-|^ 

Flagman     ...._.._.,...... ~ 1.15 

Laborer    -• —  *•** 

Motor  grader  operator a.lO 

Oil   distributor   bootman 1.275 

Oiler  power  shove's  or  cranes..  1.50 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tyoe  controls  (up  to 
and  Including  1  cubic  yard)..  2.J0 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  — • 2^ 

Roller  operator ~ — -  l-J" 

Tractor  driver  l-'w 

Truck    driver    (18    cubic    yards 

water  level  capacity  or  more)   1.7Ji;d 
Truck    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 
water   l-^vel    capacity)  1.58/5 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)    -  1525 

Truck    driver    (4    cubic    yards 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolds 

Write  for   Prieee 

Pacific  Pipe  COe 

160  Spear  SU  San  Franciaeo 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


Cement  Gun  Construction  Company 

GUNITB,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


L 


Phone  GArfield  7663    -    24  California  Street,  San  Frandaco 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timken  Co.         Gardner-Denver  Co.         Morlow  Pumps 

Fofnir  leorlng  Co.  New  Deporture  Beoring  Co. 

HyoH  Beoring  Co.  Atlos  Bronie  Co. 

Rochester  Ropes  Mollory  Logging  Equip.  Co. 

GEORGE  M.  PHILPOrr  CO. 


SAN  FtANCISCO 

tryoat  let.  ftk  ft  lOfh  Sfs. 

Pkeae  Hlmleek  547S 


OAKLAND 
32S5  Saa  Pablo  Ave. 
Pkoao  HUiaboMt  UM 


and  less  than  8  cubic  yards 

water  leve:  capacity) 1.3375 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  classificatlun  omitted 

herein  not  less  than 1,18 

Overtime — one  and  one   .  half   (1^) 

times  the  above  rates. 
Sundays  and  hoUoays — one  and  one- 
half' (1%)  times  the  above  rates. 
Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  speci- 
fications may  tc  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Enpi 
neers  at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Ehiglncer  of  the  District  In  whlcn 
the  work  is  situated,  and  at  tlic 
office  of  the  Associated  General 
Contnuctora  In  San   Francisco. 

No  Wd  win  be  considered  unless 
It  i»  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  anu 
la  made  in  accordance  with  the  pro- 
vlslona  of  the  Proposal  Require- 
ments and  Conrfltionb  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. ICach  bidder  must  be  li- 
censed fjid  also  prsqualjfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  anv  nr 
all  bide. 

DEPARTMENT  of  FTTBLJC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated   April    11.   1947  - 

(Dally   Pacific   Builder) 
(Apr.  11,   18.  2.5.  1947  > 


quired    by   law.     (See   said    Propcsal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
re8er\es  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLJC  WORKs 
DIVISION  OF   HIGHWAYS 
G.  T.  McCOjr 
State  Highway  Engineer. 
Dated  April   11.  1947 

(Daily   Pacific    Builder) 
(Apr.  11,  18,  25,  1917) 


FIRST  PUBLISHED  TODAY 

Highway    Improvements 
Santa   Clara   Co. 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


FIRST  PUBLISHED  TODAY 

Highway   Imp, — San   Mateo  Co. 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS     _^ 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  .^73,  Public  WorUf. 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  May  7.  1»47, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building  for  construc- 
ting State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows? 

San  Mateo  County,  at  Geneva  Ave- 
nue near  the  San  Francisco  County 
Line  and  In  Brisbane  near  VIsitaclon 
Avenue  (IV-S.  M-68-A),  portions, 
about  six -tenths  (0.6)  mile  In  net 
length,  existing  pavement  to  be  wid- 
ened to  provide  channelization  of 
Intersections  and  traffic  signal  sys- 
tems to  be  Installed. 

Bide    are    required    for    the    entlro 
work  described  her,ein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hah 
ascertained  the  general  nrevailinp 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman •]  2V 

Asphalt  plant  mixer  operator .  1.65 
Asphalt  spreading  machine 

operator   — •• **° 

Carpenter     *^^ 

Cement   finisher  i  S'-^ 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)     1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 


1.00 

1.375 

2.00 

1.25 

1.50 

1.175 

1.25 

2.10 

1.275 


paving   type) 
Concrete  vibrator  operator 

Electrician     

Flagman   

Headerboard   man  ~- 

Jackhammer  operator  

LAborer     — • 

Motor  grader  opei-ator  

Oil  distributor  bootman 

Oiler  power  shovels  or  cranes  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tvpe  controls  (up  to 
and  including  one  cubic  yard)  2.2j 
Operator  of  power  thovel  or 
other  excavating  equipment, 
shovel    type    controls   .(over 

one   cubic  yard)   2.3o 

Painter    (brush)    - }^-| 

Palntrr    (spray)    .~~ ••- J;° 

Reinforcing   steel  worker  1 75 

Keller  operator  »*'7 

Tractor  driver  -  ■  ^-^^ 

Truck    driver    (8   cubic    yards 

water  level  capacltvor  more)  1876 
Truck   driver    (0    cu.   yd.",    and 
less  than  8  cubic  yards  wa- 

ter  Icvpl  capacity)  •■  •  l-^ 

Truck    driver    (4    cubic    yards 
and   less  than   6  cubic   yard.s 
water  level   capacity)         ^^     lA^n., 
Tnick  driver  (less  than  4  cubic 

yards    water  level    capacity)  1 282.S 
Any  classification   omitted 

herein  not  less  than ^       i*^ 

Overtime— one  and  one  -  half   d'^' 

timee  the  above  rates. 
Sundavs  and  holidays— one  and  one - 
half(lH)  times  the  above  rates 
Plans  nay  be  seen,  and  forms  oi 
propoeal,  bonds,  contract    and  speci- 
fications mav  he  obtained  at  the  o.- 
flce  of  the  State  Highway  Engines. 
Public  Works   Building,   Sacramento. 
CUillfornla,    and    they    may    be    seen 
at   the  offices   of   the   District   Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco,  at   the   office    of    the    District 
BnSneer    of    the    District    In    which 
the    work    is    situated,    and    at    the 
Sflc^  of     the     Associated     General 
Contractori   In   San   F"^"^'"^". .„,^„ 
No    hid    will    be    considered    «"'«"«» 
lt\lB  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  tht  p^f-- 
vlsions     of     tho     Propesal     R^;i"  y^" 
monts  and   Conditions  set  forth   iin- 
der  Section  2  of  the  Stanaard   Spec- 
ifications.   Each    bidder  must    bo    .i- 
ceneed   and  also   prequallfied  as  re 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  .173.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1»47. 
at  which  time  they  will  be  pubMcly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  HIphway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Santa  Clara  County,  between  Ala- 
meda County  Line  and  Milpltas  (IV- 
SC1-5-A),  about  one  (1.0)  mile  In 
length  to  be  repaired  with  crusher 
run    base    and    asphalt    concrete 

Elds    are    required    for    the    entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1Y70  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  $1.60 

Asphalt   plant  mixer  operator..  1.65 
Asphalt    spreading   machine 

operator   _ 183 

Carpenter - ,......_._..«....  1.75 

Cement   finisher   1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

puving   type)    l-W) 

^:;oncrete  vibrator  operator  1.375 

Flagman  - 115 

Jackhammer     operator     1.37i 

I.Aborer l-l-"* 

Motor  grader  operator  2.10 

Oil   dl.strlbutor   bootman 1275 

Oiler  power  shovels  or  crane3  1.60 

Operator    of    power    shovel    or 

other   excavating  equipment, 

shovel   type   controls    (up  to 

and      including      one      cubic 

yard)      2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yai-d)    2,S8 

Reinforcing   steel   worker   175 

Roller  operator  ». 1-35 

Tractor  driver  i. 1-95 

Truck  driver  (8  cubic  yards 
water      level       capacity      or 

more) 1.875 

Truok  driver  (6  cubic  yards 
and   less  than  8  cubic  yards 

water    level    capacity)     1.50 

Truck  driver  (4.  cubic  yards 
and   less  than  «  cubic   yards 

water  level  cipaclty) 1.4075 

Truck   driver    <lesrt   than   4   cu. 

vd.s.   water  lf>vel   cai^ftfi'y) 1.2325 

Any  classification  omitted 

herein  not  less  than ~  LIB 

Overtime — one  and    one   .   half    (1%> 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1*4)  times  the  above  rate.s. 
PlanR  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci 
ficatlons  mav  he  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seer, 
at  the  offices  of  the  District  Engi 
neers  nt  Los  Angiles  and  San  Fran- 
cisco, at  the  office  of  the  District 
En^neer  of  the  District  In  which 
the  work  Is  situated,  and  at  the 
office  of  the  Associated  General 
Cor  tractors   in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  fc'i>cc- 
iflcatlons.  Each  bidder  must  be  li- 
censed and  alsc  prequallfied  ae  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Worki 
reserves    the   right    to    reject   any   or 

DEPARTMENT  of  P-UBLIC  WOKKb 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated   April    11.   1947 

(Dally   P,-\ciflc    Bulldcn 
(Apr.  11,  18.  2.'S.   19-17) 


of  Architecture.  Public  Woiks  Build- 
ing, 112i>  "N"  Street,  Sacramento. 
California,  uo  to  2:00  P.  M.,  Tuesday. 
April  2»,  1047.  said  bids  thereafter 
on  said  Jay  to  be  publicly  opened 
and  read  for  Group  A  Residences 
and  Garages.  Division  of  Beaches 
and  Parks,  to  be  constructed  In  ac- 
cordance with  plans  and  specifica- 
tions   therefor. 

Group  "A"  Residences  and  Gara^s 
are  to  be  located  at  State  Parks  In 
the  following  locations; 

Pfelffers  Big  Sur,  Montejrey  Coun- 
ty, 2  houses,  2  2-car  gaxages  San 
Juan  Bautista,  San  Benito  Co.,  1 
house,  1  2-car  garage;  Sunset  Beach 
State  Park,  Santa  Cruz  Co..  1   house, 

1  2-oar  garage;  Big  Ba«ln  State 
Park,  Santa  Cruz  Co.,  4  houses.  1  4- 
and  1  2-car  garage;  New  Brighton 
Beach   State   Park,    Santa   Cruz   Co., 

2  houses,  1  2-car  garage;  Portola 
State  Park.  San  Mateo  Co.,  2  houses, 
1  4-car  garage. 

Bids  win  be  entertained  for  the 
entire  group  of  12  houses  with  gar- 
ages or  separately  for  houses  and 
garages  at  each  location.  Tho  State 
reserves  the  right  to  award  sep- 
arate contracts  at  each  location  or 
group  contracts  at  2  or  m.ore  loca- 
tions, or  a  contract  for  the  entire 
group,  whichever  may  appear  to  be 
the  lowest. 

An  Alternate  Bid  is  required  for 
substituting  mineral  surfaces  roof- 
ing In  lieu  of  tile  roofing  for  cer- 
tain houses. 

Authority  Notice  —  Approval  for 
thi.s  construction  was  granted  by 
the  Federal  Public  Housing  Auth- 
oHty— Serial  Numbers  FPHA-VI-291 
to  295  and  299. 

Prevailir.^  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart 


ment  of  Public  Works  has  ascertain-    j^^khammer  operator 
ed    the    general    prevailing    rate    of  Iq,j  djatributor  bootman 
wages  applicable   to  the  work   to  be  ,  ^^^^  shovels  or  i 

done   to   be  as   follows: 

SAN    MATEO   COUNTY 

Houriy   Rate 
Cement   Finishers    1176 


1.78 
„.  1.875 
..  1.25 
..  1.73 
...  2.05 
.  .  1.875 


Cai-penters 
Electric    Workers 
Laborers    Building 
Painters     (Brush) 

Plasterer    

Plumbers, 

Concrete  Mixer  Operators  up  to 

one  cu.  yd 1-60 

Sheet   Metal   Workers 1  75 

(Rates  In  other  Counties  are  the 

same  or  less) 
Any  classification  omitted  here- 
in  not  less   than    115 

Overtime — One    and     one-half    times 
the  above  ratea 

Apprentices  may  be  emplovf  J  pro- 
vided thev  are  properly  Indentured 
to  the  Contiactor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  tho  Labor  Code. 

Contractors  who  are  desirous  of 
securing  plana,  specifications,  and 
proposal  forms  for  the  pi-,rpo«e  of 
preparing  >«nd  submitting  a  pro- 
posal for  this  work  may  do  so  sub- 
ject to  certain  conditions  hereinafter 
.stated  by  requesting  same  in  writ- 
ing from  the  Division  of  Architec- 
ture. Public  Works  Building,  Sacra- 
mento. 

Applications  rhall  state  which  of 
tho  locations  plans  are  desired  for  . 

No  bid  will  be  considered  unlers 
It  is  made  on  a  blank  form  furnish- 
ed by  the  Division  of  Architecture, 
and  is  made  In  accordance  with  the 
provisions  of  the  I-Voposal  Require- 
ments and  Conditions  sit  forth  un 
der  Section  1  of  the  Standard  Specl- 
flratloris.  Each  bidder  mu.-t  be  li- 
censed and  aliso  prequallfied  as  re- 
quired   by    law. 

Note — Contractors    who    have    not 


mixed  aurfaclng  to  be  constructed  on 
bitumlneuB  treatment  and  penetra- 
tion  treatment  applied   to   shoulders. 

Bids    are    required   (or   the   «Dtlre 
work  described  herein. 

In  accordance  with  the  proviaioaa 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  PubUo  Worka  hma 
aecertalned  the  general  prevailing 
rate  of  waf  es  applicable  to  the  woiic 
to  be  d<me  to  be  as  foUowa: 
Claselfioatlon  Rate  per  hour 

Skilled    Labor 
Asplialt     plant     dryerman     or 

fireman  _ - fl«0 

Asphalt  plant  mixer  operator    1.65 
Asphalt      spreading      machine 

operator l-^S 

Carpenter    ~ >...-.'. - 175 

Cement  flnleher 1^5 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  lees)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  1.B0 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.25 

Reinforcing  steel  woilcer 1.75 

Roller  operator IM 

Tractor  driver  tM 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.7126 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.5875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  —  1.828 

Intermediate   Grade    Labor 
Concrete  vibrator  operator  —  UT8 
-  1.175 

l.»75 
Oiler,  power  shovels  or  cranes..  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  ~...  1.SS75 

Truck  driver  (less  than  4  oubto 
yards  water  level  capacity)-  1.25 
Unskilled    Leber 

Flagman   - I-IB 

Laborer  •—  ^^ 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  apptar  in  the  special 
provisions,  as  Interpreted  In  the 
light    of   this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,375   per   hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not  less 
than   11.16  per  hour. 

The  minimum  wage  -paid  to  all 
unskilled   labor,   for  which   rates  are 


trict  Bnglneer  of  the  Dtotrtet  to 
which  the  work  Is  situated,  at 
the  office  of  the  Asaodated  OeneraJ 
Contiactors  in  San  Francisco,  and 
at  the  office  of  the  County  Bnglneer 
or  County  Surveyor  at  the  county 
seat  of  the  county  In  which  the 
work  Is  to  be  performed. 

No  bid  will  be  considered  vaMM 
It  Is  made  on  a  blank  form  fumlahed 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Propoeal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications, 
Each  bidder  must  be  licensed  and  also 
prequallfied  as  required  by  law.  (See 
said  Proposal  Requirements  and  Con- 
ditions.) ,     ,„    , 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 

DBPARTMBNT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  Mc<X)Y, 
State  Highway  Bnglnear. 
Dated   April   11,   1947 

(Dally  Pacific  Bulkier) 
(Apr.  11,  18,  25,  1947) 


FIRST  PUBLISHED  TODAY 

Highway   improvements 
Stanislaus   Co. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Work« 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1947, 
at  which  time  they  will  be  pub'.lcly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  oonstruc- 
ing  Highway  in  accordance  with  the 
Specif  Icatiors  thorefor.  to  which 
speclil  reference  Ih  made,  as  follows: 

Stanislaus  County,  across  Tuolum- 
ne River,  about  6  mllee  east  of  Mo- 
desto (X-8ta-9l2),  a  reinforced  con- 
crete girder  bridge  to  be  constructed. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Sectlor.  1770  of  the  Labor  C<h1i. 
tho  Department  of  Public  Works  ban 
ascertained  the  general  prevallb.g 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skltled   Labor 
Carpenter  . — — $1.75 

(Continued  on  Page  14) 


unskilled   labor,   for  which   rates  are  I 
I  not    shown    above    shall    be   not    less  I 
than  $1.16  per  hour. 
Overtime  —  One    and    one>haU    dVs) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (IH)  Umes  the  above  rates. 
Tho  attention  of  bidders  is  direct- 
ed to  the  fact  Ihat  the  work  herein 
proposed  to  be  done  will  bo  financed 
in  whole  or  in  part  with  Federal 
Junds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rulo>«, 
and  regulations  will  apply  to  such 
work. 

Ihe  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials: and  alfo  to  the  revisions 
<'f  Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing   subcontracting    and    assignment 


excess  of   $50,000.00  mufct   file   a  fin 


anclal  statement  with  certified  Pub- 
lic Accountant's  affidavit  attached. 
Up  to  .WO.000.00,  Statements  need  not 
bo  certified.  Up  to  1115,000.00.  Con- 
tractor's  need    not   be   prequallfied. 

Tlie   Department    of   Public  Worka 
reserves    the    right   to   reject    any    or 
I  all  bids  and  to  waive  any  liiformali- 
tv  In  any  bid   received. 

No    bidder   may   withdraw   his    bid 
for  a  period  of   th'rty   (30)   days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT  oi  PUBLIC  WOKK.-. 
DIVISION  OK  ARCHITECTUrtE 
ANHON    BOYD 
STATE    ARCHITECT 
(Daily   Pacific    Builder* 
(April    11.    18,   and   25) 


'proposal,  bonds,  contract,  and  specl 
ficatlons  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offlcee  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dla- 


FIRST  PUBLISHED  TODAY 

Group     A     Residtnces     and     Garaqe* 

STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


NOTICE    TO    CONTRACTORS 

SEAIJED  PROPOSALS  will   he   r   - 
colved   at   the   office   of  the   Division 


FIRST  PUBLISHED  TODAY 

Highway  Improvements — Fresno  Co 

STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1H7, 
at  which  time  they  will  be  puWldy 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
mg  highway  In  accor-lancc  with  the 
specifications  thorefor.  lo  which 
special  refercnr*.  I.h  ma<le.  as  follows: 

Fresno  County,  on  Reed  Avenue 
between  Manning  Avenue  and  Route 
41  (VI-Fre-823).  about  eight  (8) 
mllee  In   length,  to  be  grad«d.  plant- 


2M  Mo«lM"»«-»  tlr-t.  VUkf-i  •••^•^ 
San   Franelw*  4,  CiHf. 

laU  .  tth  St..  Phon.  Sm.  StM3 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NGN  AiSORIENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  S*r—*       DO119I0S  5583       So*  Frasclteo 


WESTERN    MACHINERY    COMPANY 
announces  the  addition  of  the 

RALPH  B.  CARTER  LINE 

oi  gasoline  driven  self-priming  punr>ps  and  dia- 
phragm pumps.  Electric  driven  self-priming 
plunger  pressure  type  jetting  and  vertical  caisson 
and  double  diaphragm  pumps  are  also  included 
in  this  line  to  fit  every  specific  pumping  need. 
RENT  or  BUY  Qarter  Pumps  from  stock  now 

on  hand. 

WESTERN  MACHINERY  CO. 

760  Fclsom  St.  Sen  Frsndsco  7,  Cslif.  Wnme:  EXbrook  4167 

500  No.  1 6ch  Street      Seer smento  2,  Cslif .      Phono:  Secrsme«o  21 008 


i 
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DAILY     PACIFIC     BUILDER 


(Continued  from  Pag«  18) 


\ 


Cement   finlaher  1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  leas)  1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)    1.90 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  2.25 

File    driver    hoistman    or    op- 
erator  ^.  2.10 

Pile  driver  man  1.86 

Reinforcing  steel  worker  . .. ..  1.75 

Roller  operator  „ —  l.»6 

Tractor  driver  _ -...  1.96 

Truck    driver    (18   cubic    yardf. 

water  leve!  capacity  or  more  i   1.7125 
Truck    driver    (14   cubic    yards 
and  loss  than  18  cubic  yards 

water    level    rapacity) LSS?.*) 

Truck    driver    (8    cubio    yards 
and  less  tlian  14  cub'.c  yanis 

water   level   capacity)    1.525 

Intermediate   Grade    Labor 

Concrete  vibrator  operator  1.375 

J'ackhammer     operator 1.375 

Oiler  power  shoveis   or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and   lesb  than   8  cubic  yards 

water    level    capacity) .  1.3375 

Truck  driver  (less  than  4  cubic 
yards  water  level   capacity)..  1.25 
Unskilled    Labor 

FlaRman 1.15 

Laborer     „ ...: 1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  witih  the 
definitions  which  appear  in  the  spec- 
ial provisions,  as  interpreted  in  the 
light  of   this   classification. 

The  minimum  wajre  paid  to  all 
{•killed  labor  for  which  rates  are  not 
.shovini  above  shall  be  not  less  thun 
J1.375  per  hour. 

The  mmimum  wage  paid  to  all  in  - 
tormedlate  labor,  for  which  ra^ea 
are  not  shewn  abov,e  ahall  be  not 
less  tJian  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown   above   shall   be   not   less   than 
$1.15  per  hour. 
Overtime — one  and   one   .  half   (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1>^)  times  the  above  rates. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  tc 
financed  In  whole  or  in  part  wlt'.i 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statute^-, 
rules,  and  regulations  will  apply  to 
such  work 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlc'f 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mat«s- 
rlals;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing .subcontracting  and  aesignmert 
of   the   contract,    respectively. 

Plang  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Pnin- 
rlsco  at  the  office  of  the  District 
Engineer  of  the  Dibtrirt  In  which 
the  work  is  situated,  at  the  office 
of  the  Associated  General  Contrac- 
tors ni  San  Francisco,  and  at  the 
office  of  the  County  Engineer  or 
County  Sur»'eyor  at  the  county  seat 
of  the  county  In  which  tba  work  Is 
to  be   performed. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. JZach  bidder  must  be  li- 
censed a.nd  also  prequalified  as  re- 
quired by  lew.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  FTTBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Englnei^r 
Dated  April    11,   1947 

(Daily   Pacific    Bullde:  / 
(Apr.   11,   18,  25,   1947) 

Highway    Improvemtnta 
Solano   County 


.\sphaU     plant     dryerman     or 

fireman     |1.60 

Asphalt  plant  mixer  oper- 
ator     _ - 1.85 

Asphalt  spreading  machine  op- 
erator     _ 1.95 

Flagman     _ ~. _...  1.3S 

Laborer    _ 1.20 

Motor  grader  operator  2.10 

Oil    distributor    bootman    1.275 

Oiler  power  shovels  cr  cranes  1.80 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  2  25 
Opr^rator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

cne   cubic    yard)    *......  2.35 

Roller    operator    1.95 

Tractor   driver    195 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     1.875 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) „...  1.50 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water    level     capacity)     1.4075 

Truck  driver  (loss  than  4  cu- 
bic yards  water  level  capa- 
city)      1.2S25 

Any      classification      omitted 

herein  not   less   than  1.25 

Overtime — one  and  one-half 
(1%)  times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1!4)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engl- 
neer,  Public  Works  Building,  Sac- 
ramento, California,  and  they  inny 
be  seen  at  the  offices  of  the  District 
Engineers  .at  £mb  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  ii> 
which  the  work  ia  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in   SJan   Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  net  forth  un- 
der Section  2  of  the  Standard  Spe- 
ciflcat.'ons.  Each  bidder  must  be  li- 
cenred  and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  cr 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated   April  4,   1947 

(Daily   Pacific    Builder' 
(April  4,  11,  18    194.') 

Hlgh>May    improvements 
Siskiyou   County 


(Second    AdvertUemont) 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC   WORKS 

DIVISION    OF    HIGHWAYS 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Kealed  proposals  will  b©  received 
Ht  the  office  of  tne  State  Highway 
Knglroer.  Room  .173,  Public  Works 
Building.  Sacramento,  Calif orniu,  un- 
til 2  o'clock  p.  m.  on  April  30,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  Kalvl  buiMlnt(.  for  construc- 
ting Highway  m  accordance  with 
the  Specifications  therefor  to  which 
special  rcfeioiKo  in  made,  as  follown: 

Solano  County,  between  Fairfield 
and  3.5  miles  north  and  In  Vmca- 
ville  (X-Sol-7.  90-C,  Vac.  and  City 
Street),  about  four  and  eiqht-tenths 
(4.8)  milea  in  length  to  be  repaired 
by  placing  plant-mixed  su^aaing 
over   the   existing    pavement. 

Bids  are  required  for  the  entire 
work    dPHorlbed    herein. 

Ir.  arcf^rd-ince  with  the  provisicns 
of  Section  :770  of  the  Labor  Code, 
the  Depavtment  of  Public  Works  has 
ascortainwl  the  general  prevailing 
rate  of  wagen  applicable  to  the  work 
to  be  done  to  be  as  follows* 
Classification  Rate   per   hour 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  C.tlifomia,  un- 
til 2  o'clock  p.  m.  on  April  30,  1947, 
at  which  time  they  will  be  public'.y 
opened  and  read  in  the  Assembly 
Room  of  said  building,  lor  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  Is  made,  as  follows ; 
Siskiyou  County  ajcross  Cottonwood 
Creek  and  under  the  tracks  of  the 
Southern  Pacific  Company  about  2 
and  5.5  miles  north  of  Horibrook 
respectively  (II  .  Sis  3  •  C),  a  bridge 
and    underpass   to    be    constructed. 

Bids    are    required    for    the    entire 
work    described    herein. 

In  .accordance  with  the  provisionj 
cf  Section  1770  oi  the  Lal>or  Coue, 
the  Department  of  Public  Works  has 
ascertained  the  general  prerailing 
rate  of  wages  ^ppMcable  to  the  worlv 
to  be  dono  to  be  as  follows: 
Claseifioatlon  Rate   per  hour 

Skilled    Labor 

Carpenter    $1.75 

Cement    finisher    „.. - 1875 

Concrete    mixer  operator    (one 

cubic   yard   capacity  or  Icfcsi   l.rfO 
•Toncrete  mixer  operator   (over 
one   cubic  yard   capacity)    .  .  1.90 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type     controls     (over 

one  cubic   yatdi    2.25 

Pile  driver  hoistman  or  oper- 
ator   2.10 

Pile  driver  man   1.86 

Reinforcing   steel    worker  1.75 

Roller  operator  - 1-95 

Tractor  driver 1.95 

Truck  driver  (8  cubic  yards 
water      level      rapacity      or 

more)     _.  1.712.'. 

Truck  driver  '14  ruble  yards 
ard  less  than  18  cubic  yards 
water   level   capacity)    1.3875 


Truck    driver    (8    cubic    yards 

and  lees  than  14  cubic  yards 

water    level    capacity)    1.52.5 

Intermediate   Grade    Labor 

Concrete  vibrator  operator  1.375 

Jackhammer    operator    1.375 

Oiler  power  shovels   cr  cranes  1.50 
Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level   capacity)    1.32V5 

Truck  driver  (less  than  4  cubic 

yards    water    level    capacity)  1.25 
Unskilled  Labor 

Flagman     1.1ft 

Laborer    1.15 

Fbsltionb  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  Interpreted  in  the 
light  of   this   clasaification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  chall  be  not  less  than 
$1.37.'5.    per    hour. 

^The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.15    per   hour 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  —  one  and 
one-half  (1%)   times  the  above  rate.s. 

The  attention  cf  bidders  is  di- 
rected to  the  fact  that  the  work 
heroin  proposed  to  be  done  will  be 
financed  in  whole  or  In  part  v/itli 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  i.. 
such  work. 

The  attention  of  bidders  i.s  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  dome.stic  ma- 
terials ;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b».  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of   the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  tho  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  thev  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  olank  form  furnished 
by  the  State  Highway  Engineer  aftd 
is  made  in  accord.ance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  ProposHi 
Requirements  and   Conditions.) 

The  Department  of  Public  Worlvs 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORK.S 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOY 

Stale  Highway  Engineer 

Dated    April   4.    1947 

(Daily   Pacific   Builder^ 
(April  4.  11,   18,   194  n 


Highway    Improvements 
Monterey  County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  23,  1947, 
at  which  time  they  will  be  publlcl> 
opened  and  read  in  the  .same  hulM- 
Ing  in  a  room  to  be  designated  on 
the  day  bids  are  opened,  for  repairlne 
State  Highway  in  accordance  with 
specifications  therefor,  to  whicn  .pi.- 
cial  reference  is  made,  as  follows : 

Monterey  County,  between  Chua- 
lar  and  3  miles  north  (V-Mon-2-B. 
Location  A),  between  Salinas  and 
Cattroville  (V-Mon-118-A,  Location 
B)  and  between  Werner  Hill  and 
Watsonville  Junction  (V-Mon-5b-J, 
Location  C),  about  three  and  seven - 
tenths  (3.7)  miles  in  net  length  to 
be  repaired  by  placing  plant-mixed 
surfacing  over  the  existing  pave 
ment. 

Bids  are  required  fur  the  entiiu 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  doi>e  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman   $1.60 

Asphalt  plant  mixer  operator...  1.65 
AsDhalt  spreading  machine  op- 
erator     1.95 

Flagman     » ~ _ 1.18 

Lat>orer     1.15 

Motor  grader  operator  2.10 

Oiler  power  shovels  or  cranes  1.50 


Operator  of  power  shovel  or 
other  excavaUng  equipment, 
•hovel  type  controls  (up  to 
and      including      one      cubic 

^ya'Pd)     _.._ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (ever 

one    cubic    yard)    „ 2.2a 

Roller  operator  ..„ „ „  1.95 

Tractor  driver  1.95 

Truck  driver  (18  cubic  yard* 
water      level      capacity      or 

more)     „ 1.7125 

Truck  driver  (14  cubic  yards 
and  lees  than  18  cubic  yards 

water  level  capacity)  ..., 1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards     * 

water  level  capacity) 1.3370 

TrucOt  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.25 
Any      classification      omitted 

herein  not  less  than  1.16 

Overtime  —  one  and   one-half    dVj) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1%)  times  the  above  rates. 
Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Hlgfhway  Engi- 
neer, Public  Works  Building,  Sacra 
mento,  California,  and  they  may  be 
seen  at  the  offices  of  the  Distrlot 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  t^e  Associated  Genera! 
Contractors    in    San    Franci?co. 

No  bid  wil!  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  aa  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  01 
all   bld.s. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated   March   28.   1947 

(Dally  Pacific  Builder) 
(Mar.  :i8.  April  4.  11,  1947) 


Highway    Improvements 
Fresno    and    Madera    Counties 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  propoFals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  173,  Public  Work.s 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  30.  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  oulldlng.  for  construc- 
ting Highwav  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Fresno  ..and  ..Madera  Counties, 
across  the  San  'Joaquin  River  and 
Overflow,  st  Firebaugh  (Vl-Fre, 
Mad-811),  two  steel  beam  bridges  to 
be  constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  acccrdunce  with  the  provislon.s 
of  Section  1770  of  tho  Labor  Code, 
the  Department  of  PublW  Works  has 
ascertained  the  general  prevailing 
rate  of  wagew  applicahl<>  to  the  work 
to  be  done  to  be  a^  follows: 
Classification  Rate   per   hour 

Skilled    Labor 

Carpenter     $1.7'^ 

Cement    finisher    1.875 

Concrete    mfxer   operator    (one 

cubic  yard   capacity  or  Icssi  1.60 
Concrete  mixer  operator   (over 

ore  cubic  yard  capacity  and 
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paving   type)    _ _ 1.90 

Derrick    operator    2.10 

Operator  of  power  shovel  or 
othei  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controla     (over 

one  cubic  yard)   _ 2.25 

Painter    (brush)    _ 1.75 

Pile  drivei  hol&tman  or  oper- 
ator  .,..  2.10 

Pile  drivtr  man  1.86 

Reinforcing   steel   worker  1.75 

Roller    operator    _ I.95 

Structural  steel  worker  2.00 

Tractor    driver    „ 1.93 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.71?5 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level  capacity)    1.5875 

Truck  driver  v8  cubic  yards 
and  less  than  14  cubic  yarda 

water  level   capacity)    1.523 

Intermediate   Grade   Labor 

Concrete  vibrator  operator 1.373 

Jackhammer  oj>erator  1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)    1.3375 

Truck  driver  (leas  than  4  cu- 
bic yards  water  level  capa- 
city)        1.23  ■ 

Unskilled  Labor 

Flagmsn     1.16 

laborer     _ 1.13 

Positions  not   listed   above   will   oe 
allceated     In     accordance     with     the 
ieflnitions  which  appear  in  the  spe 
cial   provisions,  as  interpreted  in   the 
light   of   thi.^    classification. 

The  minimum  wage  paid  to  al! 
skilled  labor  for  which  rates  are  r.ol 
shown  above  shall  be  not  less  than 
$1,375.    per    hour. 

The  minimum  wage  paid  to  all  in 
termedlate  labor  for  which  rates  are 
not   shown   above   shall   be   not    lesa 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.15    per   hour. 

Overtime — one  and  one-half  (l''S> 
times  the  above  rates. 

Sundays  and  holidays  —  one  and 
one-half  (IVj)  times  the  above  rates. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  ell 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  rubartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of   the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cif ications  may  be  obtained  at  the 
office  of  the  State  Highway  Er.g' 
neer,  F>ud11c  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  setn  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  at  the 
office  of  the  Associated  GenemI 
Contractors  in  San  Francisco  and 
at  the  office  of  the  County  Engineer, 
or.  County  Surveyor  at  the  county 
^eat  of  the  county  in  which  the  work 
is  to  be  performed. 

No  bid  wlM  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  .Engineer  and 
is  made  :n  accordance  with  the  pro 
visions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
ier  Section  2  of  the  Standard  Speri- 
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DAILY     PACIFIC     BUILDER 
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CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

10th   A   DiviHion   Streets  •   SAN    FRANCI.SCO   •    KLondike   2-U4ft2 
Main  Office  &  Factory.  401  Padflr  Ave^  Alameda  -  LAkehurM  2-M77 


TF.CO 


Gisnl   Crip   Drive  Doweh 


DnubU   Grip    Spikft 

7/mb«r  Connecfors  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4414  California  St.,  San  Frandaco 
SKrUaa  7972 


1191    So.    Broadway,    l.o*    Antalas 
PRospvcl    8269 


kUMSKN      OlMKNtlON 


SNAP  TIES    -    COIL  TIES    -    CYCLONE  DRILLS 

BAR  CHAIRS   -    JOIST  CHAIRS    -    HIGH  CHAIRS 

SLAP  SPACER    -    REED  CLIP    -    RAWL  PLUGS 


PERMAFORM  (Form  Oil) 


STEEL  BEAM  HANGERS 


^u^p^e/Uo^  (^aac/ieie  ^44Axpj4f 


321   SIXTH  STREET 


OAKLAND  7.  CALIF. 


TWinooks  8383 


> 
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f ications.  F^ch  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  la'v  (See  said  Proposal 
Reouireinents  and   Conditions.) 

The  Departnr.ent  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMFJNT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated   April  4,   1947 

(Laily   Pacific   Builder i 
(April  4,  11,  18,  1947  > 

Highway    Improvements 
Sacramento    County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  23,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  As.sembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  fol- 
lows: 

Sacramento  County,  between  12 
miles  east  of  Sacramento  and  Riley 
Street  in  Folsom  (III -Sac-11-B,  Fol), 
about  five  and  four-tenths  (5.4)  miles 
In  length,  plant-mixed  surfacing  to 
be  placed  over  existing  pavement, 
*  and  on  portions  of  the  project  irrt- 
ported  borrow  to  be  placed  on  ths 
shoulders. 

Bids  are  required  for  the  entire 
work    describee*    herein. 

In  accordance  with  the  provision"? 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hah 
ascertained  the  general  prevailing 
rate  of  wager,  applicable  to  tihe  worlf 
to  be  done  1o  be  as  lollows: 
Classification  Rate  per  Hour 

Asphalt     plant     dryerman     or 

fireman il.flO 

Asphalt    plant    mixer   operator  1.(55 
Asphalt  spreading  machine  op- 
erator      1.9' 

Flagman    „ 1.25 

Laborer „ 1.2S 

Motor  grader  operator  2.10 

Oil  distributor  bootman  1.275 

Oiler  power  shovels   or  cranes  1.50 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up   to 

and      Including      one      cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type     controls     (over 

one  cubic  yard)   _ 2.25 

Roller  operator  _..„ 1.93 

Tractor    driver    1.95 

Truck  driver  (18  cubic  yards 
^xrater      level      capacity      or 

more>     1.712.1 

Truck  driver  fl4  cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity)    „. .  1.S875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level   capacity)    1.52o 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic   yards 

water    level    capacity)    l.S37b 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)       • 1.25 

Any      classification      omitted 

herein    not    less    than    1.2.^ 

Overtime  one  and  one- half 
(l*.^)  times  the  above  rates. 
Sundays  and  holldayr.  one  and  one- 
half  (I'.i)  times  the  alK)ve  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bends,  contract,  and  sp«;ri- 
ficatlons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Enprlneprs 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engi- 
neer of  tho  District  Ir.  which  the 
work  is  situated,  and  at  the  offirf 
of  the  Associated  General  Contrac- 
tors in   San   Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Englnoo; 
and  is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  "he  Stendard  Spe- 
cifications. Each  bidder  mu.nt  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Propooal 
Requirements    and    Conditions  » 

The    Department   of   Public    Works 
reserves    the    right   to   reject    any   cr 
all  bids. 
.    DEPARTMENT  df  PUBLIC  WORK.^ 
DIVISION   OF   HIGHWAYS 
G.    T.    McCOY 
State  Highway  Engineer 
Dated  March  2S,  1947 

(Daily   Pacific    Builder) 
(Mar.    28.   April    4.    11.    1347 1 

Highway     Improvements     Solano     i 
Sacramento  Counties 


STATE     OF     CALIFPKNIA 

DEPARTMENT  of  PUBLIC  WORK^ 

DIVISION     OF     HIGHWAYS 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Pub- 
lic Works.  Division  of  Highways,  at 
the  office  of  the  District  Engineer. 
1200  North  Center  Street,  Stockton. 
California,  until  2:00  o'clock  P.  M.  on 
Apr.  15,  1*47  at  which  time  and  place 
they  will  be  publicly  opened  and  read, 
for  performliBT  Mork  .is  followK : 

Solano  and  Ssx:ramento  Ceunliet. 
across  Sacramento  Hiver,  at  Kio 
Vista  (X-Sel.  8ac-53-C.  A)  the  exist- 
ing bridge  to  be  repaired. 

Plana  and  specifications,  and  formfi 
of  proposal,  bond*,  and  contract  may 


be  obtained  at   the  al»ov.-»  address. 

No  bid  will  bo  considered  unle-s.*-  it 
is  made  on  a  proposal  form  fuinish- 
ed  bv  the  District  Engineer,  and  is 
made  In  accordance  with  the  pro- 
visions set  forth  under  Section  2. 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specif icationn. 
Each  bid  must  be  accompanied  by  a 
proposal  guaranty  In  accordaroc 
with  the  requirements  of  article  (f> 
of  said  Section  2  of  the  Standard 
Specifications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  \n  the  State 
Highway  Engineei-'s  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corres- 
pond therev/ith,  but  reserves  tne 
right  to  Increase  or  iecrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  'he 
work,  as  may  be  deemed  by  the  En- 
gineer to  be  necessary  or  advisable. 
Bids  are  required  on  the  entire 
work    described    h?rein. 

In  accordance  with  the  provit-lons 
of  Section  1770  of  the  Labor  Code, 
the-Departm.ent  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wago^  applicable  to  the  work 
to  be  :lone  to  oe  as  follows : 
Classification  Rate  per  hour 

Carpenter |1.75 

Flagman     1.25 

Jjaborer    ..._ ^ — 1.25 

Pile   driver   man 1.S6 

Tractor  driver  1.95 

Truck  driver  (IS  cubic  yards 
water      level      capacity      or... 

more)     ...: 1.7125 

Truck  driver  (14  cubic  yards 
and  less  th'an  18  cubic  yards 

water   level    capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level   capacity)    l.f>25 

Truck  driver  (4  cubic  yards 
and   less   than  8  cubic   yards 

water  level    capacity)    1.3375 

Truck  driver  (less  tlian  4  cu- 
bic vards  water  level  ca- 
pacity)       1.25 

Any       classification        omitted 

herein    not    Icf-s  than    1.25 

Overtime  one  and  one-half   dH' 

times   the   above   rates. 

Sut  days  and  holidays — One  and  ono- 

half    (1'/^)    times   the  above   rates. 

State    Highway    Engineer's    Estimate 

Item  1.     Removing     portion     of     ex- 

■sting   bridge. 
Item  2.     13  thousand  feet  board  mea 
sure     framing    and     placirg 
lumber  ard   timber. 
Ttem  3.     5,500     pounds      structural 

metal. 
Item  4.     \      each,      portable      timber 

b-arrlcades. 
Item  5.     220     lineal     feei     temporary 
timber    railing. 
Timber    plank    for    diagonal    floor 
and    douMe   grip  spikes    will    be   fur- 
nished  by  the  State  aa  more  expllcH- 
Iv  set   forth   in   special   proviaion». 
DEPARTMfcJNT  of  PUBLIC  WORK.S 
DIVISION   OF   HIGHWAYS 
O.    T.    McCoy, 
State   Highway   Engineer 
By   Paul   O.   Harding 
District    Engineer,    District    X 
Dated  Mar  28,   1947, 

(Dally  PaciClc  Builder) 
(Apri'   1th,    11,    1947 » 


Highway    Improvements 
Modoc   County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  of  rice  of  the  State  Highway 
Enarineer,  Room  273,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  23.  1947, 
at  which  time  they  will  be  publicly 
cpened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
tho  Specification.'^  therefor,  to  which 
special  reference  Is  made,  as  followa : 

Modoc  County^  between  La.ssen 
County  Line  and  Canf>y  and  between 
6.8  miles  and  7.4  miles  northwest  of 
Csnby  (II  ■  Mod  -  28.  210- A. A)  a  ne« 
length  of  about  twenty  and  eight- 
tenths  (208)  miles  to  be  repaired 
with  crusher  run  base   and  seal  co-it. 

Bids  are  required  for  the  entire 
work  described  nereln. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha-3 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 


to  be  done  to  be  as  follows: 
ClaMifloatien  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman  . .. -...    >1.6> 

Flagman  1.18 

Jackhammer    operator    _.  1.375 

Laborer  ~._ -  1.16 

Motor  grader  operator 2.10 

Oil  distributor  bootman  ...- 1.276 

Oiler  power  shovels  or  cranes  1.50 
Operator    ol   power    shovel    or 
other  exca\'ating  equipment, 
shovel    type    control.s    (up    to 
and      Including     one      cubic 

yard) 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    vard)    2.2f5 

Roller    operator    . — 1.95 

Tractor  driver  u...  1.05 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.712& 
Tnick    driver    (14    cubic    yards 
and  lees  than  18  cubic  yards 

water   level   capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and   less   than   8  cubic   yards 

water   level   capacity)    1.337S 

Truck  driver  (less  than  4  cu- 
bic vards  water  level  ca- 
pacity)   1.25 

Any      classification      omitted 

herein   not  less   than   1.15 

)vertime  —  one  and  one-half 
(1»4)  times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (IS)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  In  San  Frarclsco. 
No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
E^ch  bidder  must  bo  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated   March   28.   1947 

(Daily  Pacific   Builder) 
(Mar.  28,  April  4.  11.  1947  > 


shovel  type  control*  (over  one 

cubic    yard) 2.35 

Tractor   Driver 1.35 

Anv  classification  omitted  here- 
in not  leas  than  1.25 

Overtime   — one   and    one-half    times 

the   above   mte* 

Apprentices  may  bo  employed  p»-o- 
vlded  they  arc  proporly  indentured 
to  the  Contractor  in  full  compllanc-j 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  speclficattonn  for  ex- 
amination are  on  file  in  the  Offics 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building  Sacramento,  anc* 
Room  803  S^ate  Olflce  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Ot 
flees. 

Contractors  v/ho  are  desirous  of 
securing  plans,  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  woik  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  in  writing  from 
the  Division  of  Architecture,  F"ublic 
Works    Building,    Sacramento    14. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
Is  made  m  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  unucr  Sec- 
tion 1  of  the  Standard  Specification!'. 
E.<ich  bidder  must  be  licensed  and 
also  prequaliflfd  hs  required  by  la^.•. 
(See  said  Proposal  Requirements 
and  Conditions). 

Tho  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  Informallly 
in   any   bid    received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  al- 
ter tho  time  set  for  opening  thereof 
DEPARTMENT  of  PUBLIC  WORKf^ 

DIVISION  OF  ARCHITECTUP.T!: 

ANSON    BOYD 

STATE    ARCHITECT 

(Daily   Pacific   Builder! 
(March  28.  April  4,  and  11,   194.) 


Hlghwi,y    Improvements 
Alameda    County 


STATE    OF    CALIFORNIA 

DEPARTMENT  o*  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE     TO    CONTRACTORS 


Electrical    Distribution   System, 
Veterans'    Home,    Yountviile,    Calif 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  ARCHITECTURE 


NOTICE     TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Builo- 
Ing.  12th  and  "N"  Street.^,  Sacra- 
mento. Callforrla,  up  to  2:00  P.  M., 
Tuesday.  April  15,  1947,  raid  bld.^ 
thereafter  t)n  fald  day  to  be  publk'.y 
opened  and  read  for  Electrical  Dls- 
tritutlon  System,  Veterans'  Home 
Yountviile,  California,  In  accordance 
with  plans  and  specifications  there- 
for 

The  contract  will  Include  under- 
ground duct  !lnes,  manholes,  pull 
holes,  high  and  low  voltage  cables, 
high  and  low  voltage  switch  gear, 
etc.  for  a  new  Electrical  Distribu- 
tion   System. 

Alternate  Bids  will  be  required  for 
the  omission   of  a  part   of  the  work. 

Prevailing  Wage  Scale:  In  accord- 
ance with  t'l^  provislono  of  Section 
1770  of  the  LatH)r  Code,  the  Depart- 
ment cf  Public  Works  hiis  S8certal:i- 
ed  the  general  prevailing  rate  of 
wages  arplicable  to  the  work  to  be 
done  to  be  as  follows : 

Hourly    Rat9 

Bricklayers  ..»..,42  ;»5 

BrloklRvers    Hod    Carrlere   ..  l  4'. 

Carpenters —        1.7o 

Vllectric    Workers 2.00 

Iron    Workers    Reinforcing   Steel  1  75 

T^aborers   Building  l.>;5 

Operator    of     Power     Shovel     or 

other     excavating     equipment, 

shovel    type    controls     (up     to 

and  including  one  cubic  yard*  2.2^ 
Operator    of     I-'ower     Shovel     or 

other     excivatlng     equipment. 


MADE  IN  THE  WEST 
•  for  Western  Industries 


BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


Sc/««  Officcf :  Son  Froncitco,  Lot  AngeUt,  Portland,  S«attl«, 

Solt  Lake  City,  Honolulu 

St**'  P/onft:  South  San  FranciKo,  Lo*  Angel**,  S*attl* 

fabrieaiing  Work$  i  So.  San  FranciKO,  Alomedo,  Lo«  Angolet 

Mill  Oepeti  I  Son  Frandiee,  Las  Angelet,  Aertiond,  Seattle 


STEEL 


Sealed  proposals  will  be  received  a». 
the  office  of  the  State  Highway 
Engineer,  Room  "73,  Public  Works 
Building,  Sacrainei.to,  California,  un- 
til 2  e'clock  p.  m.  on  April  23,  1947, 
at  which  time  th°y  will  be  publicly 
opened  and  re-id  In  the  Assembly 
Room  of  gald  buil<Mng,  for  construc- 
ting storm  drain  un  State  Highway 
in  accordance  with  the  specifica- 
tions therefor,  to  which  special  ref- 
erence  Is    made,   as    follows: 

Alameda  County,  between  San 
Miguel  Ave.,  and  Park  Way  In  Castro 
Valley  (IV-Ala-5-B).  about  four- 
tenths  (0.4)  mile  in  length,  a  storm 
drain   to    be   constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  177(^  of  the  Labor  Code, 
the  Depa: invent  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wagen  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claseifioatlon  Rate  per  Hour 

Carpenter     _ 11.75 

<~'ement     finisher    1.875 

Concrete    mixer   operator    (one 

cubic  vard  capacity  or  less)   1.60 
Concrete  mixer  operator   (over 

one  cubic  vard  capacity)   1.90 

Concrete  vibmtor  operator  1.875 

Flagman     1.2(1 

Jackhammer  operator  „ «...  1.876 

Laborer  „ 1.25 


Motor  grader  operator 2.10 

Oiler  power  shovels  or  cranes  1.60 

Op<rator    of    power    shovel    or 

other   excavating   equipment, 

shovel   type  controls    (up   to 

and      Including      one      cubic 

yard)    2.28 

Operator  of  power  f  hovel  or 
otner  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.35 

Reinforcing   steel    wcriiar   - 1-75 

Roller     operctor     . 1.95 

Tractor  driver  1.95 

Truck  driver  (8  cutic  yards 
water      level      capacity      or 

more) 1.875 

Truck   driver   (6  cubic  yards 
and   less  than  8  cubic  yards 

water  level   capacity)    1.50 

Truck  driver  (4  cubic  yarda 
and   less  than  6  cubic  yards 

water   level    capacity)    1.4075 

Truck  driver  (Ie8.«  than  4  cu- 
bic vards  water  level  ca- 
pacity)       1.2825 

Any  closslflcation  omitted  here- 
in not   less  than   1.25 

Overtime — one    and     one-half     (1%) 

times  the  above  rates. 
Sundays  r-nd  holld.ays — one  and  one- 
half  (1V4)  times  the  above  rates. 
Plans  may  be  seen,  and  foi-ms  of 
proposal,  bends,  contract,  and  spe- 
cifications mav  bo  obtained  at  t'ae 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which  the  work  is  situxted.  and  at 
the  office  of  the  Associated  General 
Contractors   In   San   Francisco. 

No  bid  will  be  crnsidered  unless. 
It  Is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequahfled  as  re- 
quired by  "aw.  (See  said  Proposal  ^^ 
Requirement  and  Conditions).  J 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Hlgh^Aay  Eiglneer 

Dated  March  2S,  1947 

(Dally   Pacific   Builder) 
(Mar   28,   April   4,    11.    1947) 


Highway    improvements 
Humboldt   County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed    proposals    will    be    received 
at   the  office   of   the  State  Highway 
Engineer,    Room    373,    Public    Works 
Building,  Sacramento,  California,  unr 
til   2   o'clock   p.    m.   on    April  23,    194r, 
at  which  time  they  will  be  publicly 
opened    and    read    In    the    Aascmbly 
Room  of  said  building,  for  construct- 
ing    State     Highway    in     accordance 
with    the    specifications    therefor,    to 
which  special    reference   Is   made,   as 
follows : 

Humboldt  County,  across  Kla- 
math River  at  Weitchpec  (l-Hurr- 
84,  46-8,  C,  D),  the  subttructure  for 
a  bridge  to  be  constructeod  and 
about  five-tenths  (0.5)  mile  of  ap- 
proaches to  be  graded  and  surfaced 
with    Imported    base    material 

Bids  are  required  for  the  entire 
work  deecrlbed  herein. 


(Continued  on  Page  19) 


Use   Thi§   Blank   To   Order   ClaBsified   Ad 

•  YOUR  NAME : 

•  ADDRESS 

•  FIRM  NAME 

•  PHONE 


CITY. 


•  WRITE  YOUR   AD  HERE 


TYPE  OF  AD 

Indicate  Cfastification,  i.  e..  Help  Wanted,  For  Sale,  etc. 
DATES  TO  RUN 


•  SPECIAL  INSTRUCTIONS 


± 


COST  PER  COUNT  LINE:    On*  time  30  cents, 

Five  times  25  cents. 

•  MAIL  TO--- 

DAILY  PACinC  BUILDER 

ClaAHified   Advt.   Dept. 

465    lOlh   St.,   San    Francisco   3 


*i 


<      I 


-U- 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  APRIL  11,  1947 


K^f 


\, 


(Continued  from  Page  15) 


I«  accordance  with  the  provlsiona 
of  Section  1770  of  the  Labor  Coob. 
the  Department  of  Public  Worka  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rat*  per  hour 

Skilled  l-atoop 

Carpenter _ $1.78 

Cement   finisher  „...  1.873 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator    (over 
one  cubic  yard  capacity  and 

paving  type)    1.90 

Motor    grader    operator    2.J0 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controlt*  (up  to 
and      Including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
.ihovel    type    controls     (over 

one  cubic    yard)    ..._ 2.25 

Reinforcing  steel  worker  1.75 

Roller    operator    _ 1.B5 

Tractor    driver    1.95 

Truck   driver    (18  cubic   yards 
_    water  level  capacity  or  more)  1.7125 
Truck    driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water   level   capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cwbic  yards 

water    level    capacity) 1.526 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.S75 

Jttckhammer  operator  ^ 1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.3375 

Truck  driver  (less  than  4  cubic 
yards  water  level  capa- 
city)       1.25 

Unskilled    Labor 

Flagman  1.15 

Laborer    1.16 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  dufl- 
nltion.q  which  appear  in  the  special 
provisions,  ac  interpreted  in  the  light 
of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  .shown  above  shall  be  not  less 
than  $1,375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than  $1.15  per  hour. 

The  minimum  wage  paid  to  all 
imskilled  labor  tor  which  rates  are 
not  shown  above  shall  be  not  less 
than   $1.15  per  hour. 

Overtime — one  and  one-half  (1%) 
times   the   above   rates. 

Sundays     and     holidays — one     and 
one-half  dV^)  times  the  above  rates. 
The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  v/lli  be  financed  in 
whole  or  in  part  >Mth  Federal  funds 
and  that  therefore  all  of  the  applic- 
able    Federal     statutes,     rules,     and 
rcsTulatlons  will  apply  to  such  work 
The  attention  of  bidders  Is  particu- 
larly   directed    to    the   provisions    ol 
Section   7,  article    (a),   subartlcle    (6). 
of    the    Standard    Specifications    re- 
garding the  use  of  domestic  materi- 
als ;    and    also    to    the    provisions    of 
Section    8.    articles    (a)    and    (b),    of 
the   Standard   Specifications,   regaro- 
ing    subcontracting    and    assignment 
of   the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  ami  thej'  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
FranclROo,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
wjiich  the  work  \s  situated,  and  at 
the  office  of  the  Associated  General 
Contractors    In    San    Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  t^e  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
rescrvas  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated  March  28,  1047. 

(Daily  Pacific  Builder) 
(Mar.  28,  April  4.  11.   1947) 

Pits     Foundations      New     Jute     Mill 
Calif.   State    Prison,    San   Quentin 


wages  applicable  to  the  work  to  W 
done    to   be   as   follows: 

Hourly   Rate 

Pile   Driver   Engineers   & $2.10 

Pile  Driver  Men  1.63 

Iron    Workers   fveinforcing    1  75 

Concrete  Mixer  up  tp  1   yard   .      l.bO 

Concrete  Mixer  over  1   yard    1.9(i 

T^Aborur    1 -*> 

Any  classification  omitted  here- 
in   not    less    than    125 

Overtime — One    and     one-half    times 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  IndontureJ 
to  the  Contractor  In  full  compliance 
with  the  provisions  of  Section  1777.5 
of   the   Labor   Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  tne  Office 
of  the  Division  of  Architecture,  Pub- 
He  Works  Building.  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of 
securing  plans  apecifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
hv  rer|ue«ting  same  in  writing  from 
the  Division  of  Architectuie,  F'ub'.'c 
Works    Building,    Sacramento    14. 

No  bid  will  be  considered  unledo 
it  is  made  on  a  blank  form  furnished 
by  the  Dlvielon  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
snd  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Specification.'; 
Each  bidder  must  be  licensed  anr' 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements 
snd  Conditions). 

The  Department  of  Public  Works 
reserves  t§m  right  to  reject  any  or 
all  bids  ana  to  waive  any  informality 
In   any   bid   received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereoi. 
DEPARTMENT  of  PUBLIC  WORKS 
..  DIVISION  OF  ARCHITECTURE 
ANSON  BOYD 
STATE    ARCHITECT 

(Dally   Pacific    Builder) 
(March  28,  April  4,  and  11,  1947. 


Repair    to    Water    Services     Modesto 
Stat*   Hospital,   Modesto,  Calif. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE     TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works 
Building.  1120  "N"  Street.  Sacra- 
mento. California,  up  to  2:00  P.  M.. 
Tuesday,  April  ^b,  1947,  said  h\On 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Repairs  to 
Water  Services,  Modesto  State  Hos- 
pital, Modesto,  California,  in  accord- 
ance with  plans  and  .ipecifications 
therefor. 

Tho  work  includes  the  replace- 
ment of  certain  underground  water 
service    lines. 

Alternate    bids    will    be    required. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  nrovislons  of  Section 
177C  of  the  Labor  Code,  the  Depart 
ment  of  Public  W^rks  )ias  ascertain- 
ed the  general  pievailing  rate  of 
wages  applicable  to  the  work  to  ue 
done    to    be    as    follows: 

Hourly    Rate 

Carpenter     $1.75 

woncrete    Mixur   Operator    (up 

to  one   yard)    l.fiO 

Grader    Operator    2.10 

Jackhammer  Operator  1.375 

Laborers    Building    1 15 

Plumber     _.  1.875 

Roller   Operator     1.95 

Tractor    Driver    1.95 

Trenching    Machine    Operator...  2.C0 
Any      rla.'Tslfiratiop      omitted 

herein   not   l?ss   than    .  I.IE 

Overtime — One    and    one-half     times 

the  above  rates. 


Apprentices  may  be  employed  pro 
vided    they    are    properly    indenturea 
to  the  Contractor  in  full  compllanro 
with  the  provisions  of  Section   1777.5 
of   the   Labor  Code. 

Ptans  and  specific-it iona  for  ex- 
amination are  on  file  ir  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Biiildlnt;,  Saiiamento,  and 
Rotm  803  State  Office  Building,  Los 
Angeles,  and  at  the  piincipai  Call 
fomia  Citit'S  Builders'  Exchange  Of- 
fices. 

Contractors  who  arc  defcirou.s  of 
.securing  plans,  specifications,  av.rl 
proposal  forms  for  the  purpose  of 
preparing  and  Hubmlttlng  a  pioposa. 
tor  this  work  may  dc  so  subject  to 
certain  conditions  hereinafter  stateil 
hy  requesting  same  in  writing  from 
the  Division  of  ArcMttcture,  F^lbli<; 
Works   Building,   Sacramento   14. 

No  bid  will  Oe  considered  unlea.s 
it  Is  made  on  a  blank  form  furnlahed 
by  the  Division  of  Architecture,  .ind 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlrement.3 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Specification.". 
Each  bidder  must  bo  licen.sed  ari 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions^ 

The  Department  of  Public  Work.'^ 
reserves  the  right  to  reject  any  cr 
all  bills  and  to  waive  any  informality 
in    any    bid    received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DFPARTAfENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 

ANSON   BOYD 

STATE    ARCHITECT 

(Daily   Pacific   Builder) 
(March  28,  April  4,  and  11,   1947) 


Addition   on   the   Existing    Public 
Work*  Building 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  wUl  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacra- 
mento, California,  up  to  2:00  P.M., 
Tuesday,  April  15,  1947,  said  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Additions  to 
Public  Works  Building,  Sacramento, 
California,  in  accordance  with  plans 
and  specifications  therefor. 

The  work  includes  alterations  and 
construction  <ff  a  partial  fifth  and 
sixth  story  addition  on  the  existing 
Public  Works  Building.  The  addition 
will  be  of  structural  steel  and  rein- 
forced concrete,  and  oomprisoa  17,000 
square  feet  approximately. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregate 
parts  of  the  work: 

General  Work. 

Plumbing,  Heating  and  Air  Con- 
ditioning. 

Electrical  Work 

Authority  Notice:  Approval  for  this 
construction  was  granted  by  the 
Civilian  Production  Administration 
with  Serial  No.  9-1-5375. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertained 
the  general  prevailing  rate  of  wages 
applicable  to  the  work  to  be  done  to 
be  as  follows: 

Hourly  Rats 

Asbestos  Workers $1.75 

Bricklayers    2.50 

Bricklayers'  Hod  Carriers  1.47H 

Carpenters   „  1.76 

Cement  Finishers  l-87Vi 

Elevator  Constructors  1.96 

Elevator  Constructors'  Helpers  1.87 

Electric   Workers  _  2.00 

Material  Hoist  Operator 1-86 

Glass  Workers  „ 1.66 

Iron  Workers,  Structural  2.00 

Iron  Workers,  Architectural  ....  1.86 
Iron  Workers,  Reinforcing  Steel  1.76 
Laborers,  Building  1.25 


Lathers 

Painters 

Plasterers  

Plasterers'  Hod  Carriers 

Plumbers    _ 

Roofers    „ 

Sheet  Metal  Workers 

Steam  Fitters 

Tile  Setters  

Tile  Setters'  Helpers  _. 

Transit  Mix  Operator  (6  Yds.).. 
Any  classification  omitted 
herein  not  less  than 


2.00 
2.00 

1.66 

1.87% 

1.76 

1.76 

1.87H 

1.76 

1.36 

1.46 

1.26 
times 


Overtime  —  One    and   one-half 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured 
to  the  contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Califor- 
nia Cities  Builders'  Exchange  Offices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject 
to  certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento. 
Such  request  shall  be  Accompanied 
by  a  deposit  of  Twenty  Five  ($25.00) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guarantee  the. 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Divi- 
sion of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return   the  plans  will 


cause  forfeiture  of  the  Depoelt  to 
the  State. 

Prequaliflcatlon:  Plans,  speoiflca,- 
tlons  and  proposal  forms  will  only 
be  Issued  to  those  coniraeton  who 
are  prequallfied  with  the  Dep«rtineiit 
of  Public  Works  by  having  filed  a 
statement  of  experience  and  financial 
condition  on  a  standard  questionnaire 
form  in  accordance  "with  the  provisions 
of  the  State  Contract  Act.  Such  state- 
ment must  have  been  filed  and  ap- 
proved not  more  than  one  (1)  year 
and  not  less  than  five  (6)  days  pre- 
vious to  the  date  set  for  reiceivinf 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forma 
from  the  Division  of  Architectikre. 

No  bid  will  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  in 
accordance  with  the  provisions  of  the 
Contractor's  License  Act  or  to  whom 
a  proposal  has  not  been  Issued  by 
the  Department  of  Public  Works. 

No  bi4  will  be  considered  unless  it 
is  presented  on  a  proposal  form  fur- 
nished by  the  Division  of  Architec- 
ture and  accompaJiled  by  a  bidder's 
bond,  cash,  a  cashier's  or  certified 
check  made  payable  to  the  Director 
of  Public  Works,  in  the  stun  oC  at 
least  ten  per  centum  (10%)  of  the 
amount  of  the  bid. 

The  Department  of  Public  Wotlu 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITBCTUKB 
ANSON  BOYD, 

State  Architect 
(Daily  Pacific  Builder) 
(March  21-28,  April  4-11, 1M7) 
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ERBCO  Service  is  FAST! 

ERBCO  knows  that  in  construction 
work,  speed  is  essentiaL  Our  experi- 
enced men  know  construction  equip- 
menjt  inside  and  out.  Call  on  Erbco  for 
engineering  help,  estimating,  new  or 
used  equipment,  field  service,  shop 
service  and  parts. 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   ARCHITECTURE 


NOTICE     TO    CONTRACTORS 


i 


SEALED  PROPOSALS  will  be  n»- 
colved  at  the  office  of  the  Division 
*  of  Arrhitecturo,  Public  Works  Build 
Ing,  J2th  and  "N"  Streets.  Sacra 
mento.  Califorila.  up  to  2:00  P.  M., 
Tuesday,  April  15,  1947.  said  blii.M 
thereafter  on  sold  day  to  be  puhliclv 
opened  and  rend  for  Pile  Founda- 
tions, New  Jute  Ml'.!.  California 
State  Prison,  .San  Quentin,  Califoi  - 
nia,  in  accordance  with  plans  and 
.specifications     therefor. 

The  contract  will  include  the  fur- 
nishing and  driving  of  approxlma.le- 
ly   36<i  cast   tn    place   concrete    pile*. 

Authority  Notice  —  Approval  for 
this  ci-nstructlon  wa.s  granted  by  Mio 
CIvllliin  Productlrn  Administration 
under  VHP-1    with    Serial    No.    9-1 

4e2« 

Prevailing  Wage  Scale:  In  accorri- 
ancc  with  the  provisions  of  Sectlrtr 
1770  of  the  l^bor  Co'lc,  the  Depart- 
ment of  Public  Works  has  ascertain- 
ed   the    general    prevailing    rate    of 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
.  .  .  40'  0"  —  50'  0"  —  60'  0"  —  70'  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


The  latest  develop- 
ment in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings *  Bridges  •  Barges  •  Dredges  • 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  Miscellaneous  Iron  •  Truck 
Tanks  •   Road  Machinery. 


IU!iMa!IIR 

S.     Bam^   PHONE  TEMPLIBAnisin 


OAKLAND.  CALIFORNIA 


■^r 


P.W.DODGE 


WHTT 
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SECTION  ONE 


SAN  FRANCISCO.  MONDAY.  APRIL  14.  1947 


F.  W.   0*3h  cSrvMlSlM 


PLANS  and 
Speculations 


A-  plana  loan  was  authorized  hy 
federal  works  administration  to- 
day so  that  plan.s  may  be  started 
for  a  primary  school  at  Norwalk 
in  Lob  Angeles  County,  (estimated 
cost,  1267,320),  includinjr  clase- 
rooms,  toilets  and  an  administra- 
tion unit.  The  loan  was  for  $10,200. 

oOo 
Fallbrook  union  elementary 
school  district  of  San  Diego  Coun- 
ty will  received  a  $6,700  loan 
from  PWA  to  facilitate  plan  pre- 
paration for  a  $156,368  elementary 
school   additions  development. 

oOo 
The  navy  department  has  ap- 
proved plans  for  construction  ot 
a  new  drawbridge  across  the  Napu 
River  south* of  Napa.  Plans  wer<* 
prepared  by  the  state  department 
of  public  works. 

oOo 
Four  parking  sites  will  be  pur- 
chased hy  the  City  of  Salinas,  at 
a  cost  approximating  $40U,fH,»0 

oOo 
Berkeley  city  council  h.Ts  ap- 
proved a  llOl.OOOi  program  of 
street  resurfacing  and  improve- 
ment in  that  city  from  second 
quarter  state  gas  tax  tunda 

oOc 
Menio  Park  city  council  has  be- 
gun   proceedings    to    bring    insiHo 
the    cfty    limits    a    168-acre    trac 
owned  by  Claude  T.   Lindsay  Co 


the    cfty    limits    a    168-acre    tract 
wMah     lies     directly     across     San 


Francisquito  Creek  from  Pa?o  A)to 
oO» 

Support   was    pledged    by   Grat- 
ton    Grange    fcr  a   proposed   com- 
munity  hospital    necr    Hughson. 
oOo 

Shasta  County  supervisors  ht^ve 
unanimously  rejected  petitions 
calling  for  establishment  of  a 
county  library. 

^ 

Dun  &  Bradstreet 
List  Contractor  s 
Profit  at  142% 

WASHINGTON.— A  i-ecent  sur- 
vey by  the  Dun  and  Bradstreot 
review  showing  the  contractor's 
average  profit  as  1.42  per  cent  on 
highway  construction  work,  has 
gone  a  long  way  to  combnt  the 
popular  notion  that  the  road  build- 
ers have  been  making  exorbitant 
profits  in  their  operations. 

Profits  for  other  types  of  busi- 
ness included  in  the  survey  aver- 
Msd  8.99  per  cent,  more  than 
double  that  for  the  contractor. 

In  reference  to  this  result,  while 
addressing  a  large  group  of  high- 
way engineers,  .-x  spokesman  for 
the  Associated  General  Contrac- 
tors of  America  said,  "I  hope  you 
hsTe  a  willingness  to  understand 
that  a  contractor  is  not  goutrina: 
anyone  with  a  1.42  p^r  cent  profit/' 

Over  the  past  year  there  ha» 
been  a  disposition  on  the  part  of 
highwav  contractors  to  compl.^in 
ahnot  the  strict  scrutiny  to  which 
ftwIshijrhwiiV  departments  anrl  the 
PnNic  Roads  Administration  have 
subverted  bid  orices.  Where  these 
hate  run  a  certain  percentage 
abeve  pre-war  costs  for  compsr- 
able  work,  the  figuring  has  been 
particularly  close. 

"Yet,  by  that  careful  study  and 
careful  awarding  of  contracts,'"  the 
AGC  spokesman  raid,  "these  agen- 
ck*  were  able  to  show  the  exi^u- 
tive  depnrtnents  and  lepislatiires 
of  states  or  the  federal  govern- 
ment that  public  funds  were  being 
spent  wisely  for  highwavs  A  will- 
inipness  to  understand  the  problem 
of  the  hifrhway  department  will 
allow  the  contractor  to  see  that 
this  cartfulners  probably  prevent- 
ed a  drastic  curtailment  of  high- 
way work.** 

In  the  main,  oontra^tors  havo 
favored  PRA's  noUcy  of  a  perc-jnt- 
ftfo  ceiling  on  bids. 


Soiate  Committee 
Action  May  Delete 
PHS  $50  inion  Lid 

WASHINGTON.— A  senate  ap- 
propriations subcommittee  this 
week  started  hearings  on  th» 
house-approved  labor-social  securi- 
ty appropriations  bill  which  deals 
Mdth  public  health  funds  and  ad- 
ministration of  the  hospital  ccn- 
struction  program. 

Administration  oflRcials,  it  was 
said,  now  liave  indicated  willing- 
ness to  accept  the  house-passed 
version  which  provides  appropiia- 
tions  for  federal  aid  to  non-federal 
hospital  and  clinic  construction. 
Officials   In   Accord 

The  public  health  service  admin- 
isters the  new  program  under  the 
Hospital  Survey  and  Construction 
Act.  As  passed  last  August,  this 
legislation  caUed  for  a  flat  sum 
for  purposes  of  administration  in 
the  fiscal  year  starting  July  1, 
1947.  Following  review  by  the 
budget  bureau,  the  amount  asked 
was  |60  million. 

Two  weeks  ago  the  house  Ftruck 
out  this  request  and  replaced  it 
with  a  clause  under  which  the  gov- 
ernment, pursuant  to  the  enabling 
act,  recognizes  its  contracturiU 
obligation  to  put  up  one  dollar 
for  every  two  aollars  appropriated 
in  any  state  for  hospital  construc- 
tion. 

This  clause  is  now  before  the 
senate  subcommittee  of  which  Sen- 
ator WAliam  1>\  Knowlsnd  of  Oak- 
land is  chairman. 

It  was  believed  earlier  that 
house  action  would  work  againbt 
acceptance  of  the  plan  and  hamper 
its  progress  through  congress  sub- 
stantiaUy.  It  was  learned  today, 
however,  that  the  public  health 
service  subscribes  to  the  wisdom 
of  accenting  the  house  plan. 

Dr.  V.  M.  Hoge  is  director  of 
the  hosciital  facilities  division  of 
the  public  health  seivice.  This  di- 
vision is  responsible  for  adminib- 
tration  of  the  huge  hospital  con- 
struction  program. 

No  Kequestfe   In 

His  office  e.vpects  that  requests 
from  states  for  federal  a'«sistancp 
with  their  hospital  building  pro- 
grams will  start  coming  in  .June 
or  July.  So  far  no  requests  havi> 
been  received. 

Under  the  HilI-B<irton  Act  cov- 
ering hospital  survey  and  construc- 
tion a  state  submits  to  the  public 
h'v>alth  service  a  comprehensive 
program  for  hospital  and  clinic 
constmction. 

With  PHS  approval,  eligibility 
may  apniy  to  state,  courty,  cify, 
even  voluntary  non-profit  private 
hospitals. 

The  current  high  costf.  <A  con- 
struction probably  will  keep  statt; 
and  local  applications  wril  under 
an  aggregate  of  iHO  milli  in  durini; 
the  coming  fiscal  year.  However, 
under  the  house-approved  measure 
it  would  be  possible  for  applicants 
to  obtain  as  much  as  >150  nii!li<.ii 
for  hospital  and  dinic  conet^ction 
during  the  rominjr  fiscal  yeTf. 
Retnove  Limitatisn 

This  is  true  because  the  original 
enabling  le^iniation  authorized  tne 
government  to  ccntribute  $75  mil- 
lion "Rch  year  for  five  years.  The 
period  would  cover  1947  through 
19R1.  It  also  provided  that  money 
not  used  in  one  year  could  be  ac- 
cumulated for  use  in  a  subsequent 
year. 

If  the  senate  finally  ado'Hs  the 
house-approved  version,  it  is  be- 
lieved that  150  million  limitation 
written  into  the  appropriation  bill 
by  the  administration  will  not 
hold. 


TOO  SIMPLE? 


It  has  been  asked  if  the  piesenl 
400  million  to  Greece  and  Turkey 
is  the  beginning  or  the  end. 

it   ic   it 

The  answer  has  been  given.  We 
will  have  many  more  moral  obli- 
gations which  must  be  met  wilh 
American  dollars. 

it    it   ir 
Our  policy  is  to  fight  the  spread 
of   Communism    anywhere    in    tlie 
world   Communism   threatens    De- 
mocracy. 

it    ir    ir 
A  question  has  been  asked  from 
the  floor  of  the   Senate.    It   is   a 
good  question: 

it    ir    ir 
Why  do  we  not  IMMEDIATELY 
STOP    sending   aid   and   relief    to 
communistic  Russia  and  her  com- 
munistic satellite  countries? 
ir    ir    ir 
Somewhere  there  should   he 
an   answer   to  so  simple    n 
question. 


SPEAKS  ON  HOUSING 


WASHINGTON.  — 

Nation's  No.  1  need, 
subiect  of  nn  address 
P.  Msson,  president 
tional  Retail  Lumber 
Rociation,  to  l»e  given 
annual  meeting  of  the 
ber  of  Commerce  in 
on  April  20. 


Housing,  the 
will  he  the 
bV  Norman 
of  ths  Na- 
D<>s)erB  As- 
ni  the  SMh 
V.  S  Cham 
Washington 


Highway  Engineers 
Can  HeQ)  Contractors 
Bring  Down  Price 

WASHINGTON.  —  Highway  en- 
gineers can  cooperate  with  road 
building  contractors  to  bring  tiic 
price  of  highway  construction  down 
in  the  opinion  of  Dwight  W.  Wink- 
elman  of  Syracuse,  N.  Y. 

Winkelman  is  vice  -  president  of 
the  Associated  General  Contrac- 
tors of  America,  an  organizaiM>ii 
of  more  than  4,100  general  con- 
trsctors. 

Specifically,  Winkelman  suggest;, 
that  highwav  engineers  make  vp 
clear  and  definite  tpecification.^. 
When  these  are  clear  and  definite, 
and  when  quantities  can  be  esti- 
mated with  reasonable  «iccuracy, 
contractors  can  make  cluse  bid?, 
he  said. 

Conversely,  the  more  specifica- 
tions are  left  open  to  the  discre- 
tion or  determination  of  the  en- 
gineer, the  mor*  (he  contractor 
must  add  contingencies  to  offset 
his  possible  whirls.  Consequently, 
an  added  construction  cost  result". 

The  AGC  vice-pi«8ident  points 
out  that  some  items  of  highway 
costs  can  be  influence  by  coop- 
eration between  engineers  and  con- 
tractors. Tht>e  are  those  item*^ 
exclusive  of  the  contractors'  own 
province. 

Highway  costs  now  are  higher 
than  before  the  war,  Winkelman 
reminded  anginecrs.  So,  he  said, 
are  all  other  copts.  Actually,  he 
believes  costs  of  highway  construc- 
tion have  increased  less  than  any 
other  costs. 

These  two  observations  with  re- 
spect to  costs  are  interesting: 

"1. — Highway  costs  will  rot  r:o 
down  ;f  construction  proprams  are 
halted  or  drastic<tlly  curtailed.  An 
idle  contractor  does  not  gain  in 
efficiency.  Construction  should  pro- 
oed  on  a  moderate  but  increasing 
scale  on  projects  where  adequate 
competition    indicatef   fair   price. 

"2  —  Understanding  is  required 
by  state,  county,  cfty,  town,  and 
other  governmental  units  that  wars 
sre  inflationary  and  prices  nev.^ 
recede  to  previous  levels." 
M 

OKAY  FRESNO  PLANS 


Manufacturers  Laud  Bricklayer  s  Leader 
For  Procuring  Apprentices  Thru  Locals 

WASHINGTON.— All  eyes~~^  industry  as  wdl  m  «<»▼- 

eminent  seem  to  be  focused  these  days  on  the  anticipated  labor 
shortage  in  the  construction  industry. 

Many  steps  already  have  been  taken  toward  forastalliac 
this  blow  to  housing  and  heavier  types  of  building  as  the  coun- 
try enters  the  sununer  construction  season. 

But  in  spite  of  these  concentrated  efforts — including  the  inereane 
of  apprenticeship  training  programs — most  of  those  who  wstch  trsnds 
closely  fear  a  labor  shortage  of  neur-crippling  proportions. 

'Muster  Support'  ■♦ ■ 

That's  one  reason  whv  Koy  A. 
Shipley,  president  of  tne  Struc- 
tural Clay  Products  Institute,  com- 
mended Harry  C.  Bates,  presi- 
dent of  the  Bricklayeis,  Masons 
and  Plasterers  International  Union 
of  America,  for  urging  local  unions 
to  admit  many  new  apprentices  ax 
are  needed  to  meet  future  building 
needs. 

Shipley's  organization  repre- 
sents the  brick  and  tile  manufac- 
turers of  the  United  States. 

Bates  sent  a  letter  to  all  sub- 
ordinate unions  of  his  organization 
calling  on  them  to  muster  all  the 
labor  forces  they  possibly  could 
through  new  apprentice  rmoll 
ment. 

Commenting  on  this  move,  Ship- 
ley wrote: 

"Your  far  -  sighted  action  in 
strongly  urging  your  local  unioi\s 
to  make  sure  that  a  sufficient  num- 
ber of  bricklayer  apprentices  is 
trained,  is  a  genuine  service  to  our 
entire  industry,  to  the  veteranb 
who  ai-e  seeking  homes,  and  to  the 
community  ana  nation  in  general. 
Have  Full-Time  Staff 

"This  is  an  example  which  might 


Incomes  of  Half  of 
Housing  Projects' 
Tenants  Too  High 

Suppoit  for  the  ch.irge  that  pub- 
lic housing  projects  are  occupied 
by  people  wn>»  can  afford  to  pay 
private  rents  was  given  today  by 
Philip  y.  Heraty,  president  or  the 
Associated  Home  nuihiv^rs  of  Ala- 
meda County,  Inc.,  in  urging  de- 
feat of  the  W-E-T  housing  bill 
now  pending  in  congress. 

"Public  opinion  will  not  allow 
this  bill  t6  become  law  if  the  true 
facts  about  public  housing  can  be 
made  generally  known."  Horaty 
said.  "This  %1  billion  bill  would 
create  500,000  additional  units  of 
subsidized  housing.  The  people  liv- 
ing in  40  million  other  dwellings 
would  help  pay  the  rent  of  tae 
privileged  I'ew  living  in  the  600,- 
000  s'jDsidized  units.    >. 

Median  Rent  Leis 


"Many  Americans  would  be  wfil- 

II  u     *  11        J  w  -  ...1-     ,     J      -   *    >"£   tf   do    this    ot   the    people    sp- 

well  be  followed  by  the  leaders  off j,»^    tc    Jive    in    these    project* 

all  the  unions  whose  members  com- 1  represented  those  mot^t  in  need  of 
pose  the  buildmg  trades.  Without  (housing  and  those  of  lowest  in- 
such  action  there  is  grave  danger  Ironies.     But    public    housing   dot-s 

not  take  care  of  this  group — and 


Plans  have  been  approved  for 
construction  of  a  new  postofTice 
stfltirin  fn  Fresno  f>{  Wishon  and 
Olive  Avenues.  Bids  will  not  be 
asked  until  sometime  after  .Tuly  1. 


that  the  volume  of  future  building 
might  be  held  well  below  the  na- 
tional nesd. 

"You  may  rest  assured  that 
brick  and  tile  manufacturers  will 
lend  their  full  support  and  en- 
couragement to  the  local  appren- 
tice training  programs  which  will 
multiply  in  number  as  a  result  of 
your  appeal. 

"The  Structural  Clay  Products 
Institute  has  assigned  a  staff  of 
seven  full-time  specialists  to  aiJ 
in  the  establishment  of  joint  h') 
pronticeship  committees  in  every 
part  of  the  country." 

Shipley  assured  Bates  that  his 
national  organization  would  con- 
tinue its  cooperation  in  assuring 
that  potential  •shortages  of  masons 
are  averted  before  tne  pctivity  Is 
slowed  down  for  lack  of  skilled 
men. 

Since  V-J  day,  260  such  com- 
mittees have  been  formed  and 
nearly  8,000  apprentices  have  en- 
tered training.  Eighty  per  cent  of 
these  are  World  War  II  vetrran.s. 
Opportunity  Unlimited 

Shipley  added: 

"The  huge  volume  of  masonry 
construction  which  will  be  required 
in  the  record-breaking  building 
progrram  ahead  of  us  assures  these 
men  of  attractive  employment  op- 
portunities and  steadier  work 
than  the  building  trades  have 
known  at  any  time  in  the  past. 

"We  shall  continue  to  urge  that 
the  urfions  admit  sufTVcient  apnren- 
tices  to  meet  the  full  need  f^t>r  il 
mean?  better  days  ahead  for  all 
concerned  —  producers,  contiactoi  \, 
and  workers." 

'SLUMLESS  AMERICA" 
IS  TOPIC  OF  PLANNING 
A  HOUSING  ASSOCIATION 


BIcecker  Marquette,  ex«;cutive 
secretary  of  the  Cincinnati  Better 
Housing  League,  will  sddress  a 
luncheon  meeting  of  the  Sin  Fran- 
cisco Planning  and  Housing  Asso- 
ciation at  the  Bellevue  Hotel.  We«l- 
nesday. 

"America  Can  Be  .Slumless"  is 
his  topic.  Marquette  is  a  member 
of  the  American  Public  Health 
Association  s     corimittee     on     hv 


everybody  should  know  it. 

"We  have  obtained  from  the  fed- 
eral public  housing  authority  itsoif 
the  latest  figures  available  on  ths 
income  of  people  nov,-  living  in  gov- 
err.ment    low    rei't     housing.     The 
FPHA  states  that  the  median  In- 
come  of   its   families   in   the   sec- 
ond quarter  of  lifid  was  $32.33  per 
week.    This   means   thht   half  the 
families  who  are  now  having  help 
from  the  government  have  incomes 
of  more  than  132.33  per  week  and 
half  have  incomes  hokw  that  fig- 
ure." 

This  figure  should  be  contrs8t««I 
with  the  median  urban  rent  thru- 
out  the  country  to  determine  tli** 
relative  rapacity  of  public  hous- 
ing tenants  to  pay  their  own  rant 
bills,  according  to  Heraty.  The  me- 
dian rent  throughout  the  country 
for  urban  areas  »«  $80.26  pvr 
month,  nccotding  to  the  special  re- 
port on  housing  issued  by  the  bu- 
reau of  the  census.  May  16,  1946. 
In  Top  Bracket 

"Since  it  Is  an  accepted  rule  of 
thumb  that  the  rent  a  family  can 
afford  to  pay  is  roughly  25  per 
cent  of  its  monthly  income,  i*  > 
clear  that  the  median  income  of 
families  in  publ'c  housing  proj- 
ects— $32.33  ner  week — is  sufflcietit 
to  pay  the  medi.in  urban  rent — 
$.90,2.^  per  month,"  Heraty  said 
"And,  further,  thfcse  figures  incon- 
trovertiblv  show  th.it  half  of  the 
families  in  puHic  housing  have  in- 
eonrtep  large  enough  to  be  pountcd 
in  the  top  half  of  the  nonulatior 
as  far  as  rent-paying  ability  goes." 
M 

LESTER  S.  READY 
SUCCUMBS  AT  58 


Funerfcl  nervices  will  be  h"M  for 
Lester  S.  Readv  at  10  a.  m.,  Mon- 
day, from  the  Grant  D.  Miller  Mor- 
iunry  at  ?Pfi0  Telegranh  Avenue, 
Oakland.  The  Ssn  Francisco  con- 
sulting "ngineer  died  Thursday,  st 
the  age  of  58.  He  had  suffered  a 
heart  attack  in  Frer^no  two  weeks 
«go  and  succumb-^d  there. 

He  w.'is  a  member  of  th«»  Cali- 
fornia witer  resources  board  snd 
former  consulting  engineer  for  the 
CalifomH  ntiblic  utility  comn\<s- 
sion    and   the  'eder&l    power   c.»m- 


giene  of  housing;  th'>  committee  en 

Ohio  state  mental  hral'h  program;    mission   in  Wsshlngtor. 

and    pre«id<nt    of   the    Ohio   Hnw*-        Interment  will   be  in  the  SunS4 1 

ing  Council.  'View  Cemeterv'  i,n  Berkeley. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Ctvlltan 
IProductlon  Administration.  Gilbert 
H.  KnelBfi,  district  directcr,  1355  Mar. 
k«t  Street,  has  announced  the  fol- 
k>wlnf(  permit!)  granted  for  cocstrm.- 
Von  of  commercial  and  industrial 
bulMip.K«  in  tb.e  San  Francisco  area . 

|BUILJ>NO  (general  contractor),  $48,- 
000;  Mason  and  North  Point,  San 
Francisco  t  owner,  LArsen  Sc  Lar- 
son, 829  Bryant,  San  Francisco. 

ROOM  (grocery  store-,  |1700;  Santa 
Cm*  and  Toaeraite,  Modesto;  own- 
or,  Pete  Rufflno,  827  Cycamore, 
Modesto. 

OFFICB  (lumber  distribution).  flO,- 
000;  San  Mateo  County;  owner, 
Oamerston  A  Oreon  Lumber  Co, 
1800  Army  St.  San  Francisco. 

RESTAURANT  (drive-ln,  for  Junior 
college  area),  119,000;  near  Santa 
Rosa;  owner,  John  A  Matullch,  et 
al.  301  S.  A  St,  Santa  Rosa. 

SERVICE  STATION,  12000;  Clay  and 
Erobarcadero,  San  Francisco;  own- 
er, Charles  B  Dossl,  14S7  Qrant,  San 
Francisco. 

OFFICES  (doctor's),  $2000;  18  S  14th 
St,  San  Jose ;  owner,  Eug:ene  Perez, 
M  D,  15  S  14th  St,  San  Joso. 

BUILDING  (truck  repairs),  |28,500; 
10th  and  B  Sts,  Modesto;  owner, 
Mrs  Ira  Bridge,  722  2nd  St,  Mo- 
desto. 

ALTER  DRUG  STORE,  $({000 ;  Santa 
Rosa;  owner,  Medico  Drug  Co,  401 
Mendocino,  Santa  Rosa. 

PLANT  (manufacture  crane  hoists), 
$12,000;  Brannan  at  6th  St,  San 
Francisco  f  owner.  Universal  Crane- 
hoist  &  Monorail,  693  Market  St, 
San  Francisco. 

tfrOREROOM  (hardwood  flooring), 
$8500;  VlaU  and  Pacific  San  Ma- 
teo; owner,  Robert  Duncan,  444 
22nd  Ave,  San  Matoo. 

IMPAIR  BUILDING,  $12,«1B:  21  E 
Santa  Clara,  San  Jose;  owner,  Her- 
bert C  Jones,  2nd  and  Santa  Clara, 
San  Jose. 

School  (elementary)  $200,000;  Ban- 
croft at  143rd,  San  Leandro;  owner. 
Ban  Leandro  Elementary  School 
District,  4S1  Hepburn,  San  Lean- 
dro. 

BUILDING  (truck  sales  and  repairs), 
$11,680;  Railroad  Ave,  Fresno;  own- 
er, D  R  Getchell,  2401  Stanislaus, 
Fresno. 

BfUILDNG,  $67,000 ;  N  Canal  St.  South 
San  Francisco;  owner,  Collett- 
Week-Nibecker,  Box  631,  South  San 
Francisco. 

STOREROOM  (for  stock),  $4600;  921 
Macdonald,  Richmond ;  owner,  Geo 
H  Johnston,  919%  Macdonald  Ave, 
Richmond. 

OFFICE  BUILDING,  $3010;  8710 
Judah,  San  Francisco ;  owner,  R  L  > 
Hutchlns,  1500  41st  Ave,  San  Fran- 
cisco. I 
WAREHOUSE  (home  builder).  $6300; 
Ban  Mateo;  owner,  H  H  MacDon- 
aid,   2216   El    Camino,    San    Matoo.  | 

OARAGE   (auto  repair),  $7000;  Fros- 
Bo;    owner,    Donald    W    Sahaglan,  1 
$124  Butler,  Fresno.  i 

BUILDING    (flight    training),    $8600;  , 
.  Lawrence    and    Bayshore,    Sunny- 
vale;   owner,    Santa   Clara   Valley 
Airport,  361  Carroll,  Sunnyvale. 


Wrinkle,  1116  Markham  Way,  Sac- 
ramento. 

3  UNITS— Oakland ;  Carl  Ashman. 
182  Grand  View  Ave,  San  Fran- 
cisco. 

6  UNITS— Fresno ;  Roy  Martin,  149 
N  Calaveras  St.  Fresno. 

6  UNITS— San  Francisco;  Bernard 
Lewis,  1466  Waller  St.  San  Fran- 
cisco. 

4  UNITS— San  Francisco;  Mayfalr 
HeighU  Corp,  200  Masonic  Ave.  San 

I     Francisco. 
1    UNT— Fresno;    Jack   Kruzie,    8044 


Pine  Ave,  Fresna 
2   UNITS— Sacramento ;   Jerold  Kas- 
nek.  1422  lOlst  Ave.  Oakland. 

1  UNIT— Sacramento ;  Wm  R  Draper, 
Route  6.  Box  900,  Sacramento. 

2  UNITS — San  Francisco;  Jack  Bls- 
slnger,  2190  Jackson  St,  San  Fran- 
cisco. 

3  UNITS — Sunnyvale ;  The  Sunnyvale 
Realty  Co,  218  S  Murphy,  Sunny- 
vale. 

2  UNITS — San  Francisco ;  R  Valaiis. 

405  Montgomery  St,  San  Francisco. 

1   UNIT— Walnut  Creek;   Vincent  M 


SUB  ■  BIDS  WANTED 


General  contractors  desiring  sub  bids  on~  any  Job  are  Invited  to  make  known 
their  requirements   In  this   column.    There   Is    no    charge   for  this   service 


or. 


Juvenile  ^all,  Plumas  County;   Bids  due  April  29,  2:30  P. 
L.  o.  Shalz,  RouU  1.  Box  142,  Chlco  (Chlco  IUH81 

wingham    Const r.   Co..   6829  Eastern   Ave..    Sacramento    (Sacto,    6-6419; 
B.  A  R  Constr.  Co.,  UO  Matket  St..  San  Francisco  (DOuglas  7616) 


Officers'   Quarters    and    Utilities;    Spec.    1268,    near   Merced;    Castle    Arnry 
Atf  Field:   Birls  due  April  22,  2  P.  M. 
Jas.  1.  Barnes  Constr.  Co.,  941  Huss  Bldg.,  S.  F.    (EXbrook  6632) 
lUrocntraut  A  Summers.  696  Pennsylvania  St,  fc.  F.   (Al^vater  2420) 
BUtwell  Constr.   Co.,   4746   Gear>    Blvd..   S.    F     iBAyview   6947) 
Mldstate  Constr.  Co..  427  Bryant  St.  San  Francisco  (YUkon  6-2811) 
Winiams  *  Burrows.  Inc.,  10  California  Dr.,  BuiUngame   (Burl.  4-1790» 
M.  &  KTCorp:,  200 "Financial  Center  ictldg.,  3an  Francisco  (EXbrook  7«2») 
Kobert  McCarthy,  1060  Kirkham  St.,  San  Francisco    lOVerland  4O50) 
carl  N.   Swenson   Company.   Post   Office   Box   558,   Son   Jose,   California. 
(Ballard  2602) 


Officers'  Quarters  and   Utilities,  two- Rook   Ranch,  Sonoma  County;    Bid^ 
Due   ApHI   19.  2  00   P.   M. 
iDrbentraut  A  Summers.  696  Pennsylvania  St,  S.  F.   (ATwater  24201 
Koocrt  McCarthy,  1050  Klikham  St,  San   Francisco   (OVerland  4050) 
B.  &  R  Construction  Co,  110  .Markei:  St,  San  Francisco  iDCurrlas  7516) 
M.  &  K.  <:orp.,  200  Financla:   Center  Bidg.,   S.   F.    (JlXbrook  7624) 
Whalln   Brothers,   2942— 23rd    Street   Oakland    (KKIlog   4-J940) 
J.  A.  Bryant  1815  Capital  St.,  VaUeJo  (VAlleJo  2-4446) 

Municipal    Bowago    Works ~~EnTjirgcrnent,    No    «i6-3,    Palo~Alto;    Bids'  5ue 
April  28,  3:00   P.   M. 
Central  California  Constr.  Co.,  Inc.,  116  Brie  St,  S.  F.  (HEmlock  7926) 
UeJLuca  &  Son,  1745  Filbert  St.,  San  FrancUco   (ORdway  3600) 
Stanley  H.  Keller,  114  2t8h    Ave,  Sbti  Francisco   (SKyllne  3862) 
Clinton  Constr.  Co.  of  California,  923  Folsom  St,  S.  F.   (SUtter  3440) 


Aylward,  1307  Harrison  St  Oak- 
land. 

7  UNITS— Santa  Cruz;  W  O  Gaston, 
3832  Kirkham  St,  San  Franclsca 

1  UNIT— Richmond;  Earl  W  Flory, 
5400  S  Brante  Ave,  Richmond. 

3  UNITS— Berkeley ;  C  C  Luis,  1820 
Euclid  Ave,  Berkeley. 

10  UNITS  —  Sacramento;  Hager  ft 
Sutter,  3838  W  Land  Park  Dr,  Sac- 
ramento. 

1.  UNIT— Sacramento;  O  D  Fraser. 
410  22nd  St,  Sacramento. 

1  UNIT— Tiburon ;  P  A  Bates,  Box 
680,  Tiburon. 

1  UNIT— Visalla ;  C  £  White,  1618 
Sanders  St  Visalla. 

1  UNIT— Sacramento ;  F  G  Hill.  916 
28th  St,  Sacramento. 

1  UNIT— San  Francisco;  R  Valarls. 
405  Montgomery  St,  San  Francisco. 

6  UNITS  — Menlo  Park;  Alexander 
Beltramo,  360  Encinal  Ave.  Menlo 
Park. 

6  UNITS  — San  Francisco;  Herman 
Christensen,  1399  21st  St,  San  Fran- 
cisco. 

2  UNITS  — Oakland;  Douglas  H 
Prather,  2218  107th  Ave,  Oakland. 

12  UNITS — San  Francisco;  Heyman 
Homes,  5150  Geary  Blvd,  San  Fran- 
cisco. 

2  UNITS— Stockton ;  Delucchi  Co,  Inc. 
125  W  California  St  Stockton. 

4  UNITS— Oakland ;  Al  Neft  607  B 
8th  St,  Oakland. 


ly  60,000  sq.  ft 
Contractor  —  Swinerton    A    Walborg, 
229  Bush  St..  San  Franolsoe,  Calif. 


Building  Section 


Emergency   Housing;    Spec.   18370,   Stockton;    Bide   Due   April    16,  2   P.   M. 
Henry  Arlan  Construction,  4142  Geary  Blvd.,  San  Francisco  (BAyviw  3170) 
Haas  ft  Rothchild,  326  Merchants  Exchange  Bldg.,  S.  F.  (EXbrook  1206, 
H.  C.  Giles  ft  Co.,  310  Elks  Uldg..  Stockton  (Stockton  3-'>469) 
Wallace  D.  Harkins,  Inc..  406  Sutter  St.  San  Francisco  (GRaystone  30^?) 
MacDcmald,  Young  &  Nelson,  127  Montgomery  St,   S.  P.    (SUtter  8206; 
Clem  Anderson,  2048-A  Lincoln  Ave.    Alameda    (LAkehurst  2-1432) 

Addn.  to   Llnooln  School,  Keodlty,  Calif.;    BItfa  Duo  April  14 
Mldstate  Constr.  Co.,  427  Bryant  St,  Ssn  Francisco   (YUkon  6-281J) 


FHA  PERMITS  ISSUED 

BAN  FRANCISCO,  Calif —Federal 
Rousing  Administration,  D.  C.  Mc- 
•Inness,  district  director.  818  Mont- 
gomery St.,  San  Francisco,  Calif.,  has 
anaounced  the  following  list  of  per- 
mits granted  by  the  above  office  for 
tto  eonatnictlon  of  dwelling  or  rental 
«nlta  (other  than  for  owner-occu- 
faney)  in  the  San  Francisco  area  for 
applicants  as  noted : 

0    UNITS  — San     Francisco;    Marvel    p,.,...-.   warw^  HM^~Arfrfn 
Home  Builders,  2016  29th  Ave,  San  ,  *^"'»"«^"^^1^'^«-  ^^'^ll 
Francisco.  I 


Partially  Construct  Elmwood  Elemtntary  School.  Stockton;   Bids  due  Apnl 
18,  4:00  P.  M. 
s.   C.  Giles  ft  Company.  S19  Elks   Bldg.,   .<3tockton    (Stockton  7-/8i9) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St.  San  Francisco  (GRaystone  3)22) 

Elect ra~PowVrhous«r Am ador~ County;    Bids    Duo   April   16 
Utah  Constr.  Co.   (Att  D.  W.  MoJfal),  111  New  .VAcntfomery  Street,  can 
i<rancl8co  (GArfleld  6748) 

Vennell  Company.  Inc.,  Ill  Suttor  St.,  San  FranclRco  Calif.,  (Ordway  7'J7r') 
MacDcnald,  Toung  ft  Nelson.  Inc..  127  Montgomery  St.  6.  F.  (SU  8296) 
Clinton  Constr.  Cc.  of  California,  923  FoUom  St,  S.  F.    (SUtter  3440) 
H    H.  Larsen  Co.,  64  South  Park,  San  Franriscu   (ICXbrook  3190) 

I     Uuy  F.  Atkinson  Co.,  10  West  Orange  Ava.  South  By  F.   (JUnlpcr  4-80:^0) 

Factory    Suildlng.    American    RadlatciTft   Standard    Sanitary    CerporatTorT 
Richmond,  California:   Bids   Due  April   18. 

Louie  C.  Dimn  Company,  Monadncck  Building,  San  Francisco,  CallfonilH, 
(YUkon  6-1471) 
Swlnerton  ft  Walberg.  1723  Webster  Street  Oakland,  Calif..   (Hlgatc  4322) 

and   226   Bush   St,   San    Francisco    (GArfield   2V80) 
ti;mplre  Constr.  Co.,  Ltd..  844  Harriet  St.  San  Francisco  'HEmlock  34(H), 
Parker,  steffens  ft  Pearce    136  South  Park,  8.  F.    (B.Xbrook  6639) 
Haas  &  Kothcnlld.  326  Mierchants*  Kxchange  Bldg.,  8.  F.   (EXbrook  1205* 
JfcJinior  J.  Freethy,   1431  Kearney  St.,  El   Cerrllo    "LAndscape  5-3811) 
iiarrctt   ft  Hilp,  918  Harrison   St.,    Sfcn    fYanclsco    CLKJuglas   OiOO) 
Clinton  Constr.  Co.  of  California.  923  Folsoro  8t<  3.  F.   iSUtter  3440) 

Turl'ocirTh^ter:~Blds  Due  Msy  1,  11   A.  M. 
Swmerton   ft   Walberg,   225   Bush   St,   San   JJTanclsco    (GArfield  2980) 


l-&ctory  Bldg..  Eastman  Tag  A  Label  Co.,  Richmond;  Bids  duo  May  B,  S  P.M. 
bNvuierion  &  Walberg.  ir23  Webfcter  St,  Oakland    (HIghgate  »322)    ana 

25  Bush  St.  iSan  Francisco   (GArfield  2900) 
ti    S.    McKlttrick,   eiO— 16th    Strt-et    Oakland    iTWlt.oaks   5073) 
Clinton  Co^str.  Co.  of  California.  923  Frl.-jom  fct,  S.  F.    (SUttor  3440) 
MacDoimlfl.  Young  ft  Nelson.  IV7  Montgomery  St.,   S.  F.    (SUtter  829C) 
t-'arker,  Steffens  ft  Pearce.  185  So  ith  Park,  San  FrarcUco  (EXbrook  oesv) 
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Preliminary    Plans     In     Progress 
Truck   Garage 

OAKLAND,   Calif.,   Alameda  County. 
Ownt»r— Diamond    Dairy,    4706   Grove 

St.^  OalUand,  Calif. 
7on.si.itlng    Knqineers — H.    M.    O'Ncil 

Co.,   610   16th    St..  Oakland.   Calif. 
Masonry     walls,     iteel     trusses     and 

column.?,  co.ncrets  slab  i'loor.  50x100. 
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Contract   Awarded 

Loam  Storage  Shed  Cost  91,222 

SAN  FRANCISCO.  Calif.  Nursery  In 
Golden  Gate  Park. 

Owner — Park  Commission  of  the  City 
and  County  of  San  Franeisco,  J. 
L,.  GIrod,  superintendent,  McL«ren 
IxKlge,  Golden  Gate  Park,  Fell  and 
Stanyan  Sts.,  San  Francisco,  Calif. 

Plans  by  owner. 

Contractor — Wm.  Martin,  666  Mission 
St.,  San   Francisco,  Calif. 
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Preliminary  Plans  Completod 

Office  Building 

CHICO.  Calif..  Butte  County. 

Owner— Withheld. 

Architect — Thomson    ft    E^vans,    1308 

E.  38th  St  at  Park  Blvd.,  Oakland, 

Calif. 
Reinforced  concrete,  30x120  feet,  two 

stories. 


Liswrcnce  Constr.  Co., 


aoramonto;    Bldts   Due  April   19,  2  P.  M. 
8020  V  St,  Sacramento    (Sacramento  6-3836) 


a  UNITS— Oakland ;  Richard  H  Lin- 
coln. 1362  e2nd  Ave,  Oakland. 

1  UNIT— Richmond ;  Aalbu  ft  Son, 
920  Carleton  St,  Berkeley. 

a  UNITS— Porterville;  Andy  J  Rog- 
ers, 906  8rd  St  Porterville. 

1  UNIT— Sacramento:  Frank  C  Wells, 
Route  B,  Box  627,  Rosevilla 

1  UNIT— San  Leandro;  W  D  LeCount. 
1815  Primrose  Dr.   San   Leandro. 

1  UNIT— Oakland ;  Cleatus  H  Buck- 
ley. 1324  100th  Ave.  Oakland. 

1  ITNIT— Sacramento,  Frank  Cook- 
son,  2026  36th  St,  Sacramento. 

2  UNITS— Wlllowa;  (Gordon  CWeems, 
672  N  Murdock,  Willows. 

3  UNITS — vStockton ;  Howard  H  Mead, 
409  N  Windsor  Ave,  Stockton. 

1  UNIT— Richmond ;  C  J  Shlnn,  3817 

Rheem  Ave,  Richmond. 
30  UNITS — San    Francisco    and    San 

Bruno;    Ed    Rosemont,   176  Duboce 

Ave,  San  Francisco. 
1    UNIT— Modesto ;    M    R    Sherman, 

1606  Eureka  St,  Modesto. 
1  UNIT— Stockton ;  A  H  Davies.  Box 

861,  Stockton. 
6  UNITS — San  Francisco.   H  Barber 

ft   Son.    280  Justin    Dr.    San    Fran- 
cisco. 
•  UNITS— MarysviHe ;   R  W  Aldrich. 

Box  1461,  Marysvllle. 

1  UNITS — San  Mateo;  Robert  Dun- 
can, 1781  S  El  Camino  Real.  San 
Mateo. 

12  UNITS  — San  Mateo;  Herman 
Christensen,  135  Clark  Dr,  San 
Mateo. 

2  UNITS  —  Sacramento ;   Harry   H 


School  B*dg.,  Willow  and  Western  Ave..  Hayward;  Bid*  duo  April  29.  ■  P.M. 
Willis  F.   Lynn,   1040  Folger   Ave..   Kerkelev    (BKrktley   6044^ 
Uwlnerton  ft   Walberg.  225  Bush   8t .   San   Francisco   (GArfield   2960)   and 

1723  Webster  St..  Oakland   (Hl^ate  43ri) 
iaclflc  Coast  Builders.  2930  Ifath  St.,  San  Francisco   (HEmlock  5388) 
Conversion  of  BIdgs.  to  Officers'  Apts.;  Spec.  1278rMather  Field.  Sacramento 
Bids   Due  April  29.  2  P.  M. 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St..  Son  Kn  ncJtcc  (GRaystone  3022' 
Kobt.  McCarthy  Co..  1050  Kirkham  St..  San  Francisco  (OVerland  40-50-ol : 
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Plans    Nearing    Completion 

Owner  To  Ask  Bids  Soon 

Alter     B.tnk  Cost     150,000- $60,000 

RICHMOND,  Calif.,  Contra  Costa  Co. 

lUth    St     and    Macdonald    Ave 
Owner    —    American    Trust    Co..    46-1 

Caltfomla  St..   San  Francisco,  Cal. 
.\rchltfct— Charles  F.   Strolhoff,   180.') 

M.irket    St ,    San    Francisco.    Calif. 
Alterations    to    bank    to    include    rt»- 

modeling  of  office,  first  floor,  base 

mcnt  and  mezzanina 
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Plans  Nearing  Completion     - 

Shcp    Building    (alter) 

.SAN   FRANCISCO,   Calif. 

Owner  —  John  F.  Wooster  Co..  224 
Stockton   St.,   San  Francisco,   Calif 

Architects — Hertzka  and  Knowles,  86 
Post  St.,   San  Francisco.  Calif. 

Includes  general  alterations  to  op- 
tician's shop. 

9-1 0— EDUCATIONAL        ~ 
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Low  and  Only  BIddora 
School    Building 

REDWOOD  CITY,  Calif.,  San  ICateo 
County.    James    Monroe    Grammar 
School,  Alden  St.,  bounded  by  War- 
ren, Samson  and  Allerton. 
Owner  —  Redwood    City    Elementary 
School  District,  Andrew  Spinas,  su- 
perintendent   of    schools,    Redwood 
City,  Calif. 
Architect — Arthur  D.    Janssen,    Aus- 
tin Ave  .and  Patricia  Dr.,  Athertcm, 
Calif. 
Structural  steel  and  wood  frame.  1- 
story,    with   concrete   and    asphalt 
tile   floors;    Includes   6   classrooms, 
kindergarten    and    teachers'    room, 
nurses'    room,    toilet  facilities,    en- 
closed corridors. 
Low  Bidder — Peter  Sorensen,  927  Ar- 
guello  St..  Redwood  City,  Calif.,  |131.- 
900. 

Complete  total  bids  submitted  April 
10,  8  P.  M.,  were:  • 

Peter     Sorensen,      Redwood     City, 
1131,900. 

Pacific  Coast  Builders,   San   Fran- 
cisco. I137.70O. 

Peter  Sartorio,  San  Francisco,  fl42,- 
184. 

William  Horstmeyer  Co.,  San  Fran- 
cisco, $144,563. 

James  I.   Barnes  Construction  Co., 
San  Francisco,  |146,0OO. 

Williams  ft  Burrows,  Inc.,  Burlin- 
game.  $146,852. 

Huber  Construction  Co.,  Daly  City. 
$157,506. 

Cattich    Bros,    ft    Stevenson.    Rod- 
wood  City,  $168,318. 


Stanoard  Oil  Truek  8«rv|o*  Sta..  Rene.  Nov.;   Bids  Duo  Apprex.  April  19 

Walker  Boudwin  Constr.  Co.,  311-A  Park  St.,  Rone    Nevada   (REno  Soil/ 

conversion  ofldesB   Halls  to   Family   Apartments,   Ft.  Ord;    Bids  due   Apri  1 
24,  2:0C   P.   M. 
Hoot.  McCarthy  Co..  1060  Klrkl  am  .«*:..  ban  l>Yancisco  (OVerland  40-50-51 1 
Stoitc.   Inc.,  8451  Ban   Leandro   Blvd.  Oakland    (TRnldad   1064) 

SohoorAddn..  White  Oliks  Grammar  School,  San  Carlos;  Bid*  due  April  28 
Hobt  McCarthy  Co.,  103(>  Kirkham  St..  Snn  Francisco  (OVerla.id  4C-50-?l) 
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Construction   Just  Started 
American  Red  Cross  Building 

Cost  9500,000 

SAN   FRANCISCO.   Calif.   Sutter  St, 

between  Octavia  and  (^ugh  Sts. 
Ownei    —   American     National     Red 

Cross,  Pacific  Area.  Jas.  J.  Burke. 

director   ut    utlliUea,   Civic    Audito-  I 

rium.  Civic  Center.  San  Francisco, 

Calif. 
Architect  —  Gardner    A.    Dailey,    210 

Post  St,  San  Francisco,  Calif. 
Class    B    reinforced    concrete,    three 

and  part  two  stories,  approximate- 
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PLANS  ON  FILE 


The   following    list   of    plans   and    sp«ciflcatlori*    for    constructio.n 

projects  are  now  available  for  inspecticn  at  the  cffice  of  DAILY 

PACIFIC    BUILUtH,    465    Tenth    Street,    San    Francisco 
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Bid  Opening 

Date 

Emergency  Housing;  NOy  H307 

Stockton 

1-16 

riibllc   Works   Building 

Sacramento 

4-1^ 

Klt'itrieal    Distribution    System 
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1 

4-16 
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San  Q'lentln 

i-''^ 

Water  Service  Repairs 

Modesto 

4-i:-. 
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Oak  Kiioli  Hospital 

,  Oakland 

4-2.1 
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Lew  and  Only  BIddor* 
School  Building  (Unit  1) 
REDWOOD  CITY,  Calif..  San  Mateo 
County.  William  H.  Taft  Grammar 
School,  Friendly  Acres  on  Bay  Rd., 
between  8th  and  10th  Aves. 
Owner  —  Redwood    City    Slementary 
School  District,  Andrew  Spinas,  su- 
perintendent  of    schools.   Redwood 
City,  Calif. 
Architect — Arthur   D.    Janssen,    Aus- 
tin Ave  .and  Patricia  Dr.,  Atherton, 
Calif. 
Structural  steel  and  wood  frame,  1- 
story.    with   concrete   and    asphalt 
tile   floors ;    includes   5  classrooms, 
kindergarten    and    teachers'    room, 
toilet   facilities,   enclosed  corridors. 
Low  Bidder — Russell  A.  Cullen,  Inc., 
478    Jackson    St,     San     Francisco, 
1126,197. 

Complete  total  bids  submitted  April 
10,  8  P.  M.,  were: 

Russell  A.  Cullen,  Inc.,  San  Fran- 
cisco, $126,107. 

Pacific  Coast  Builders,  San  Fran- 
cisco, 1130,300. 

■    Peter     Sorensen,     Redwood     City, 
|180.50a 

M.    J.    King,    Inc.,   San    Francisco, 
91S1,131. 

William  Horstmeyer  Co.,  San  Fran- 
cisco, $135,450. 

James  I.  Barnes  Construction  Co., 
San  Francisco,  $138,000. 

Williams  &  Burrows,  Inc.,  Burlin- 
game,  $144,870. 

Cattich    Bros.    &    Stevenson,    Red- 
wood City,  $167,262. 
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Bond  Election  in  Amount  of  $250,000 
Planned   Within   the  Next  60   Days 

Schools  (Additions) 

ROSEVILI^,  Calif.,  Placer  County. 
Woodbridge,  Vernon  and  Atlantic 
Sts.  elementary  schools. 

Owner — Roseville  City  Board  of  Edu- 
cation, A.  Wi.  Ray,  superintendent 
of  elementary  schools,  Atlantic  St. 
School,  Roseville,  Calif. 

Architect— Leonard  S.  Starks,  416  Na- 
tive Sons'  Bldg.,  Sacramento,  Calif. 

Together  with  $30,000  now  earmarked 
for  Woodbridge  School,  the  city 
will  have  $180,000  for  contemplated 
conBt  ruction  if  the  bonds  are  voted. 
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Low  and  Only  Bidders 
Grammar  School  (Addition) 
DANVILLE,  Calif..  Contra  Costa  Co. 

Danville  Union  Grammar  SchooL 
Owner  —  Danville     Union     Grammar 

School  District,  DanvUle,  Calif. 
Architects — W.  G.  Corlett  and  Arthur 

W.    Anderson,    Bank    of    America 

Bldg..  Oakland.  Calif. 
Wood    frame    addition    equivalent    to 

four  classrooms. 
Bids  were  taJcen  as  follows:   (item  1) 

3    classrooms,    library,    boys'    toilet, 

health    room    ajid    Janitor's    closet; 

(ttam  2)  2  classrooms,  library,  boys' 

toilet,     health     room     and    Janitor's 

closet. 
Low    Bidder — John    E.    Branagh,    106 

Sheridan  Ave.,  Piedmont,  Calif.,  (1) 
$47,777;    (2)    $41,370. 

Complete  bids   submitted  April   10, 
8  P.  M..  were: 

John    E.    Branagh,    Piedmont,    (1) 
$47,777;   (2)  $41,370. 

Piter  Sartorio,  San   Francisco,   (1) 
$51,343;   (2)  $42,901. 

Swlnerton  &  Walberg,  Oakland,  (1) 
$58,200:  (2)  $44,200. 

Payne  Construction  Co.,  San  Fran- 
cisco.  (1)   $63,514;    (2)   $43,961. 

Carl  N.  Swenson  Co.,  San  Jose,  (1) 
$5S.785;    (2)  $43,916. 
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Lew  and  Only  Bidders 

Contract  Awarded 

Classroom    Buildings         Cost  $171,797 

NORWALK,    Calif.,   Los  Angeles   Co. 

Owner— Norwalk  School  Dlst,  Regi- 
nald Benton,  district  superintend- 
ent. Walnut  and  Funston  Sts.,  Nor- 
walk, Calif. 

Architect— Kistner.  Curtis  &  Wright. 
Architects'  Bldg..  816  W.  5th  St, 
Los  Angeles.  Calif. 

Frame  and  stucco  buildings,  includ- 
ing Unit  C,  containing  six  class- 
rooms and  toilets,  30x240  ft,  and 
Unit  D,  containing  library,  study 
hall,  four  classrooms  and  toilets, 
20x240  ft. 

Contractor— George     Dover,    4158 
Walnut  St,  Lynwood,  Calif. 
Complete  bids  were: 
George  Dever,  $171,787. 
Albert  Relngardt.  $177,364. 
P.  A.  Weeger,  $185,000. 
V.  O.  Brunsell  Co.,  $186,148. 
Modem   Builders   Construction   Co., 

Inc.,  $192,674. 

W.  C.  Smith  Co..  $194,480. 
Allison  iToner  Co.,  $198,496. 
H.  J.  Farrington,  $199,830. 
William  C.  Crowell  Co.,  $201,600. 
Baruch  Corp.,  $210,947. 
Royal  Building  Corp.,  $213,678. 


E. 
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Lew  and  Only  Bidder* 
School  Shop  Building        Cost  $210,600 
INOLEWOOD.     Calif..     Los    Angeles 

County.  235  S.  Grevlllea  Ave. 
Owner— Centlnela  Valley  Union  High 

School  District  236  S.  Grevlllea  St, 

Inglewood.  Calif. 
Archtect  and    Engineer  — H.    L.    Oo- 

gerty  Organisation.  8123  W.  8th  St, 

Los  Angeles.  Calif. 
Rotnforced   concrete  walls  and   stool 

beams.  1-   and  part  2-8tory.  28,000 

sq.    ft    floor  space,    concrete    and 

steel  roof  decking,  composition  roof 

coveting,  cement  and  wood  floors, 

■tMl  sash,  gas  heaters. 
Low    Bidder— E.    C.    Nesser.   4822   W. 

Jefferson  St.  Loa  Angeles.  Calif. 

Total  bids  submitted  April  10  were: 

B.   C.  Nesser.  $210,600. 

ZOCS  Construction  Co..  $228,000. 

R  J.  Daum  Construction  Co.,  $252,- 

687. 
Sapp  Construction  Co.,  $256,000. 
Haddock  Engineers.  $200,000. 
Harvey  A.  Nichols  Co..  $278,700. 
Jonos  Bros.,  $298,000. 


C.  B.  BagnaU.  $816,000. 
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Bond    Issue    Approved    Apr.    7    In 
Amount  of  $62,000 

School    Impts. 

SANTA  CI.ARA  COUNTY.  Callt. 
Union  Elementary  School,  corn«T 
Union  Ave.  and  Los  Gatos-Alamti- 
den    road. 

Owner  —  Union  School  District  of 
Santa  Clara  County,  Kenneth  Jes- 
sen,  clerk.  Union  EItmentai>, 
bchool  Corner  Union  Ave.  and  Lr  > 
Gatos-Almaden    road. 

4 -room    school    building    to    serve   an 
nucleus  lor  an  eventual   15  to  2(  - 
room  building. 
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Working   Drawings  In   Progress 

School 

BIEBER,  Calif.,  Lassen  County. 

Owner  — Board  of  Trustees,  Bieber 
School  District,  Bieber,  Calif. 

Architect— Thomson  Sc  E<vans,  1308 
E.  38th  St.  at  Park  Blvd.,  Oakland, 
Calif. 

Wood  frame,  two  classrooms  and  au- 
ditorium. 


4/14/47  •     9 

Working  Drawings  In  Progress 
School    Building  Cost  $42,000 

FALL  RIVER  MILLS,  Calif.  Shasta 

County. 
Owner  —  Fall    River   Mills    Grammar 

School    District,    Fall    River    MlUs, 

Calif. 
Architect — Thomson  St  Evans,  1308  E. 

38th    St.    at    Park    Blvd.,   Oakland, 

Calif. 
Frame,     one-story,      classroom     and 

gymnasium. 


4/14/4''  t 

Owner    Taking     Bids — Due    April    2b, 

8   P.   M 
School    Addn.  Cost    $180,000 

YFLM,    Wash..    Thur.5ton    Co.,   Grade 

School. 
Owner — Yelni    Grade    School,    Thuf.. 

ton     Coimtv     Schoo:     District,     No 

400.    Dm    W.    Cook,    Clerk,    Yelm, 

Wash. 
Architects — Lance.   McGnire   &    Muri 

319  .So.  7th  St..  Taci.ma.  Wash. 
Brick    vfnoer    l-stor>    addition    iCO.v 

07-ft    housing    6    classrooms,    etc 

Specifications)  obtaiiial.Ie  from  of- 
fice of  the  Archil  I'cts  upon  deposit 
of    S15no 


4/14/47  g 

Bond    Election    In   Amount   of   $800,000 

Set  for  Msy  6th 
Elementary  School* 
MONTEREY,    C.ilif.,   Monterey   Co 
Owners — Mont«'-ey    City    Elementary 
School  Board,  (Slon  T.  Goodwill,  su- 
perintendent,   Muntercy.    Calif. 
Includes    modernization    and    expan- 
sion  of   city   school   facilities. 


4/14/17  9 

Bond    Election   in    Amount   of   $981,000 

Set    For    May    6th 
Junior   College 

MONTEREY',    Calif..    Monterey    Co 
Owueis     —     Montcrry     Union     High 

School    District    Gli>n    T.    Goodwill, 

supt ,    Monterey,    Calif 


Parochial    School 

SAN  FRANCISCO,  Calif..  391^  & 
Balboa    Sts. 

Ownei^-Roman  Cathjilc  Archblshoj) 
of  San  Francisco,  1100  Franklin  bt., 
San  Francisco,  Calif. 

Architect— Vincent  Buckley,  110  Sut- 
ter St.,   San  Francisco,  Calif. 

Reinforced  concrete.  2-story  and 
basement.    10  classrooms. 


4/14/47  » 

Owner  Taki>ig    Bids    on    (1)    Qonerai 

Work;     (2)    Mechanical    Work    and 

(3)    Electric    Work—Due    April    J% 

8  P.  M. 
School   Addition  Cost  $150,000 

YAKIMA.   Wash.  Castlcale   Rchoul 
Owner — School  District  No.  115,  Oer- 

ti-ude  D.    Plnkerton,   ClerK,   Caat!.-- 

vale     School.     Route     3.      Yakima. 

Wash 
Architects— John     S.     Villesvlk,     1011 

Lar.><on    Bldg..    Yakima,  Wash. 

Specifications  obtainable  ^om  of- 
fice of  the  Architect  upon  deposit 
of    $25  00. 


4/14/47  '- — ^  9 

Owner  Taking    Bids— Due    Apr.  25,   8 

P.  M.— School  Addition 
PITTSBURG.  Calif.  Contra  Csota  Co. 

Ambrose  School,  Willow  Pa?B  Rd. 
Owner — Board   of  Tni.stees,  Ambrose 

S<  hrol  District.  Harold  F.  DsFraga 

principal,    Bernard    S.    Enes,    clerk, 

Ambrose  Schcol,  Willow  P'ass  Koau, 

Pittsburg,   Calif. 
Architect    —   C.    F.    Gromme.    Alb«Ml 

Bldg..  1010  B  St..  Slan  Rafael,  Callt. 
Frame,  one  classroom. 

Plans  and  spociflcatlons  may  be 
obtained  from  the  office  of  the  arch- 
itect upop  deposit  of  $20.00.  refund- 
able. 

Each  hid  must  be  accompanied  bj 
certified  or  cashi-^r's  check  or  bid 
bonJ  in  am.ount  of  6%  of  bid,  pay- 
able to  clerk  of  the  school  board. 


4/14/47  •  0 

Contract   Awarded 

School  Addition  Cost,  $73,905 

PITTSnURG,  Calif.  Crntri  C«ota  Co 
Ambrose  School,  WHlow  Pass  Rd. 

Owner — Board  of  Trustees,  Ambrose 
School  DIalrict  HaroM  F.  Dr-FraKK 
principal,  Ambrose  School.  Willow 
Pass  Road,  Pittsburg,  Calif. 

Architect  —  C.  F.  Gromme,  Albert 
Bldg.,  1010  B  St .  San  Rafael,  Calif. 

Frame,  nix  rroms. 

Contractor — Peter  Sartorio,  262  Clem- 
entina  St.,  San  rranolsco,  Calif. 


4/14/47  ♦  9 

Contract  Awarded 

School   Addition  Cost.  $94,979 

STOCKTON.  Calif.,  San  Joaquin  Co 
Hazeltcn  Elementary  School,  Ll"- 
cc'ln  and  Jefferson  Streets. 

Owner — Stockton  Unified  School  Dls- 
tnct.  Andrew  P  Hill,  city  superin- 
tendent of  schools.  San  Joaquin 
and  IJndsay  Streets.  Stockton,  Cat. 

Architect  —  John  U.  Clowdsley.  Ex- 
change  Building,    Stockton,  Calif 

Frame  and  stucco.  1-story;  includoo 
1  classroom,  library,  cafeteria  and 
kitchen,   concrete  playyard. 

Contractor — O.  H.  Chain.  Elks  Bldg., 
Stockton,  Calif. 


Bids   by   Sept    1    on    First   Unit   of 

Now   Plant — Junior  College   Plant 
NAPA,  C411f.,  Napa  County. 
Owner — Napa  Union  High  School  and 

Junior  College   District   Dr.   H.   M. 

McPheieon.  district  superintendent 

of  schools.  Hall  of  Kecords,  Nap:., 

Calif. 
Architects — W.  O.  Corlett  and  Arthu.- 

W.    Anderson,    Bank    of    Ametlca 

Bldg.,  OakUnd,  Calif, 
First  unit  iucludjs  gymnasium,  $192, 

000;    academic    unit,    $312,000,    and 

heating  plant,  $66,000. 

Bends  wore  authorir.ed  prior  to  the 
war,  in  amount  of  $600,000, 


11— 


HOSPITALS 


4/14/47  •     11 

Owner  Taking  Bld»— Duo  May  13. 
10  A.  M. 

New   Psychopathic  Units   (2) 

LOS  ANGELES  COUNTY,  Calif. 
Rancho  Los  Amlgos.  Hondo;  Spec. 
803-O. 

Owner — Los  Angeles  County  Board  of 
Supervisors,  501  Hall  of  Records, 
Los  Angeles,  Calif. 

Architect— Hunt  &  Shambers,  124  W. 
4th  St,  Los  Angeles,  Calif. 

Relaf creed  concrete  hospital  struc- 
tures, one  for  men  and  one  for 
women ;  1-etory,  type  I,  to  house  lOO 
psychopathic  patients  in  each  build- 
ing. Each  building  to  have  separate 
rear  yards  with  necessary  toilet 
and  shelter  facilities,  connecting 
tunnels  between  buildings,  concrete 
enclosure  walls,  sidewalks,  fences* 
gates,  ramps,  curbs,  gutters  and 
st-eet  paving.  All  heating,  ventilat- 
ing, plumbing  and  electrical  work 
will  be  included  In  other  contracts. 
Plans   and    specifications  available 

from  Room  1008,  Hall  of  Records,  Los 

Angeles,  Calif. 


type    metal    rigid   framo    bulldlnga 
(40x100  ft),   connocted   to  a   wood 
frame    head    building    (158x20    ft), 
with  all  the  necessary  excavation, 
fill,   demolition,   concrete  eonatnic- 
tlon,  roads  and  paving,  structural 
steel  work,  miscellaneous  iron  and 
steel,    carpentry    and    Joinery,    as- 
phalt tile  flooring,  roofing  and  sheet 
metal    work,    glaxing,    finish  hard- 
ware, metal   studding,  furring  and 
lathing,  plastering,  metal  windows, 
metal  doors,  wire  fence,  plumbing, 
heating,   electrical    wortc   and   flold 
palntlng^. 
Contractor  —  MacDonald,    Young    4 
Nelson,    127    Montgomory   8L«    tan 
Francisco,  Calif. 


IT 


4/14/47 

CPA  Approval  Granted  at 

Wa«iilngton,  D.  C,  in  Amount  of 

$P!>,000 — Preliminary^   Plans    tn 

Progress — Jail   Addition 
OROVILLF,    Calif.,    Butte    Co. 
AiohitoC— E.     Geoffrey     Bangs,     606 

Marl:et  St..  Sun  Franclbco,  Calif. 


11 


4/14/47  • 

Contract  Awarded 

Hospital   (25  beds)  Cost  $178,850 

CORCORA.N,  Calif.,  Kings  County. 
Hanna  Avenue. 

Owner — City  of  Corcoran  Munlcipnl 
Hospital,  c/o  city  clerk.  City  Hall. 

•   Corcoran.  Calif. 

Architects — David  H.  Horn  and  Mar- 
shall D.  Moriland,  233  Roweil  Bld|? 
Fresno.  Caiif. 

Contractor— Taylor  -  Wheeler  Com- 
mercial,  Inc..  420  Safford,   Fresno. 


If 


4/14/47 

Low  and  Only  BIddor* 

Painting   and    Miscellaneous   Repair* 

SANDPOINT,  Idaho.  U.  8.  PostOfflo* 
Building. 

Owner — Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  888  U.  B. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Interior  painting  and  mlscellaneotia 
repairs. 

Low  Bidder-  R.  A.  Newman,  Box  140, 
McMlnnville.  Ore.,  $4267. 
Other  bidders  April  11  were: 
Grohne  Co..  Decatur.  111..  $481& 
Iltixley  Painting  ft  Paper  Hanglnc 

Co.,  Seattle,  Wash..  $6200. 
Lewis     Construction     Co.,     Seattle, 

Wash..  $6870. 
Bussbom  -  Rath,     Spokane,     Wash., 

$7144 


20-2 1— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


4/14/47  10    4/14/47  •  10 

Preliminary    Plans     In    Progress  Plans   In    Progreso— Owner  Will    Ask 


4/14/47  •     11 

Architect  Taking  Bids  From  geleoted 

Contractors— Due  April  22,  Noon 
Out- Patient  Clinic   Bldg.  Cost  $40,000 
SAN    FRANCISCO,  Calif.    2200    Post 

Street 
Owner— Mt.   Zlon  Hospital,  2200  Post 

St.,  San  Francisco,  Calif. 
Architect — Hyman,  Appleton  &  Wal- 

ford,    68    Post  St,    San    Francisco, 

Calif. 
Frame     and     stucco,     concrete    floor 
slab,  1-  and  part  2-story,  30x124  ft 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Open 

4-14—  2: 

4-14-10 
4-14— 
4-14—  4 
4-14—  2 

4-14—  8 
4-14—  7 
4-14—  8 

4-14—  1 
4-14—  2 


Noted  In  Issue 
.     8-19 

8-28 


Ing  Date  Project 

:00  P.M. — Steam  Plant  Alterations    Long^vlew,  Wash 
:00  A.M. — Indigc:it8'      Barra' ks  Salinas 

— School  Addition       Reedley 
:00  P.M.— City  Hall  Newport  Beach  3-26 

:00  P.M. — Insecticide    Laboratory  Building  and  Insecticide 

Compounding  Bldg.,  Riverside     S-31 
K)OP.M. — Equipment  Shed      Richmond  4-  T 

:30P.M. — Schools  (Foundations  and  Recondition),  Hanford        4-  9 
:00  P.M. — Bus  Bam   (Alter  Butler  Bldg.),  Paso  Robles  4-  8 

:00  P.M. — Flrchduse  .Sacramento  4-10 

•00 P.M.— Shell   Ho>i.-ir.p.  Etc.     White  Sands.  N.  M.  4-10 


ENGINEERING  PROJECTS 


4-14—  7:S0P.M.— Sldewixlks.  Et( 
4-14—  8 :00  P.M.— Storm  Sewers 
4-14—11 :00  A  M  — Surf.acinc 


ModG.«to 

Cashmere,  Wash. 
San   Joaquin   County 


4-  ? 
4-  S 

4-   2 


SUPPLIES  AND  EQUIPMENT 


4-14— 

4 

1 

14  — 

14 

14 

1 
4-1 
4 

4-14— 
4-14— 


8:00  P.M.— Electric  System  Alterations,  Oakland 
3:00  P.M. — Traffic  Signals         San  Francisco 
2 :00  P.M. — Fence  Posts  San  Francisco 

3 :00  P.M. — Douglas  Fir  San  Francisco 

3 :00  P.M. — Tie  Plates  San  Francisco 

2:00  P.M. — Cast  Iron  Fittings  San  Francisco 
6:00  P.M. — School  Bus  Sanger 

3:00  P.M. — Copper  Wire  and  Cable,  Sacramento 
2  K)0  P.M. — Calking  Lead  and  Oakum.  San  Francisco 
2 :00  P.M. — Heater  San  Francisco 

2:00  P.M. — Reinforcement  Bars,  Columbia  Basin  Project 

Washington 


4-14—  2:00  P.M.— Pumping  UniU 


4-14 —  2 :00  P.M. — Governor* 


4-14— 

4-14— 
4-14— 
4-  14- 
4-14— 
4-14— 
4-14— 
4-14— 


Colorado-Blg  Thompson  Project, 

Colorado 
Davis  Dam  and  Colorado-Big 

Thompson   Project 
2:00  P.M. — Transformer*  and  Disconnecting  Switches, 

Shoshone  Project  Wyonitag 
Davis 

Sacramento 
Modesto 
Brea 

Los  Angeles 
lights.  Etc.,  Panama  Canal,  C.  Z. 


8 :00  P.M.— Dump  Truck 
3:00P.M— SiiD    and   Mils. 
-  7:30  P.M.— School    Btis 

— Liquid  Asphalt 

— Asphalt 

— Fire  Hose.  Vessel 


2:00  P.M. — Road  Mixing  Machine  Rental,  San  Luis  Oblapo 


4-  1 
4-  1 
4-  8 
4-  8 
4-  3 
4-  8 
4-  8 
4-  T 
4-  7 
4-  7 

4-  8 

8-18 
8-18 

8-11 

.1-2! 
4-  2 
4-  ? 
4-11 
4-11 
4-11 
4-11 


4-14— 


SUB-CONTRACflNFORMATlON 

8:00  P.M. — Floor  Covertng*      Oakland 


4«  1 


1 2- 1 3— INDUSTR2AL 
BUILDINGS 

4/l»/47  W 

Working    Drawings    In    Progress 
Factory    Building 
SAN    FRANCISCO,    Calif.,    22nd    and 

Mississippi    Sts. 
Owner  —  De   Boom    Paint   Co..    1060 

Bryant    St..    San    Francisco,    Celil. 
Architects — Hertzka    tt    Knowles,    Stt 

Post   St.  San    Francisco.   Calif 


V/. 


4/14/47  • 

Working    Drswings    In    Progress 
Manufacturing    Building 
OAKLAND.   Calif..    Alameda   f.'ouniv 
Owner — D.    L    Kaastrup,  c/n  Engrs. 
Consjlting    Entfineer**— H.    M.    O'Neil 

Co..   610  16th    St.,  Oakland,  Oallf. 
Masonry     walls      ste»»l     trusses     anrf 

roof,   concrete   slab   floor,   60x80 

14-17— PUBUC   BUILDINGS 


4/14/47  •     14 

Contract  Awarded 

Naval  Reoerv*  Armory;  Spec.  18171 

Contract  Prio*  $130,717 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Adjacent  to  former  Pollock  Ship- 
yard. 

Owner  —  Public  Works  Department, 
12th  Naval  District,  Room  A-109. 
Federal  Office  Bldg.,  Civic  Center. 
San  Francisco,  Calif. 

Plans  by  owner. 

Three    government-furnished     Butler 


4/14/47  •     30 

Owner  Taking   Bld»— Due  April   2S» 

7  P.  M. 
Swimming   Pool 
WILLOWS,     Calif.,    Olenn     County. 

Merrill  St.  facing  Laurel  St 
fjwner— Willows    Youth    Foundation, 

J.    W.    Porter,    recreation    comml*- 

8loncr,  Willows,  Calif. 
Architect — Otto    A.    Dechmann.    1080 

Market  St.,  Ban  Francisco,  Calif. 
Pool,   150x50  feet. 

Plans  and  specifications  obtainable 
from  the  office  of  tho  architect  upon 
deposit  of  $26. 

22-26 — RESIDENTIAL 
BUILDINGS 

4/11/47  2« 

Owner    Taking     Bids — Due    April     IC 

2    P.    M  Bidder*    Figuring 

Emergency    Housing:    NOy   14807, 

Spec.    18370 
KTOC^KTON.  Calif,   San  Joaquin   Co. 
Pacific     R<'Sf>rvc     Fleet     personnel, 
RoU|;h    and    Ready    Inland. 
Ownor — Bureau  of  Yards  and  Docks, 


Summerbell 

Roof  Structures 


y«*r  ■•w 
balldiM  far 
terfay't  — ■<«. 

C«fl  .  .  . 
SUMMIMIU 


1746  Thirteenth  Street 
OakLind,  C.ilifornia 

T  W  i  n  o  ;>  If  r    !'»'>': 
7\t..pri-..      lonio 


iRiuin  pninTs 

are    laborotory   ControlU-H 
to    Professional   Pamfrr 
High    Stardard-; 

iRUJin  PRinr  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  (al.f. 
i  Phone:  BErkeley  3440 


iR'^'-l^^^'^is' 


fenKnr«i^ 


The  ORIGINAL  Pre-sealeil  Insulated  Pipe 


For   Ma'mtenance-Vree  Strvici  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
farticuleH 


Trade  Mark  Reg.  U.  B.  i'atent  Office 


OURANT  INSULATED  PIPE  COMPANY 


I'      C.i;r,f4YV.iLDL    •^^ 


alo  a  I  ro   CAi 


0hMkwH4  By 

NEIL  H.  PETERSON  COMPANY 

I12f  POLIOM  STRIIT  SAN  PRANCISCO  1.  CAUP. 

ffteee  UN4*rliin  tOSO 
Waehlngten,  Oroflen  mn4  Territory  SeuMisrn   Oallfemlai 

■.  M.  LANOCX9N  OOMPANT  ^^^  Angelee  11.  Calif, 

•oattte  1,  WeeMnoton  Phone   Rlehmend   ftlO 


Pheoe  BLIttt 


ttn  touth  Lee  Angelee  WL, 


*IMI 
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DAILY     PACIFIC    BUILDER 
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DAILY     PACIFIC    BUILDER 
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n 


Public  Works  Dci'>urtment,  Room 
A-109,  Federal  Office  Bldg.,  Civic 
Center.  San  Francisco,  Calif. 
Includes  eart(hwork,  new  concrete 
foundations,  setting  existing  con- 
crete plera,  additions  and  rehabili- 
tation (SO  homoja  and  9  quonset 
buta),  roads  and  walks,  parking 
arefts.  furnishing  and  installation 
of  100  gas  ranges,  100  gas  space 
heaters,  100  electric  refrigerators, 
plumbing,  heating,  water,  sev.-er 
and  gas  services,  electrical  work, 
field  painting  and  fire  protection. 
Bids  will  be  taken  as  follows: 

(1)  work   complete; 

(2)  deduct  for  olinilnatlon  of  interior 
painting  of  existing  painted  aur- 
facM; 

(8>  deduct  for  elimination  of  all  elec- 
tric refrigerators,  gas  space  he»t- 
ers  and  gas  ranges; 

(4)  deduct  for  elimination  of  roads: 

(5)  deduct  for  fllrnlnation  of  clothes 
lines. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  Pub- 
lic Works  Department,  Room  A-llC, 
Federal  Office  Bldg..  Civic  Center, 
tSai.  Francisco,  C-allf.,  and  may  be 
examined  at  the  office  of  DAILY 
PACIFIC  BUILDER,  465  Tenth  St., 
Ban  Francisco,  Calif. 

The  foUowl:ig  Contractor^  have 
taken  out  p'.ans: 

Wallace  D.  Harkins.  Inc.,  406  Sui-. 
ter   Street,    San    Francisco,    Calif. 

MacDonald  Young  and  Nelson,  In.", 
327  Montgomery  street,  San  Fran- 
cisco, Caiif. 

Hen:y  Arlan  Construction,  414:^ 
Geary    Blvd.,    San    Francisco.    Calii. 

S.  C  Giles  Sc  Company,  319  Elks 
Building,    Stockton,   Calif. 

C.  E.  Kennedy,  350  W.  Charter 
Way,    Stockton,    Calif. 

Marnsons,  151-161  Tvhaina  Street, 
San    Francisco,   Calif. 

Haas  &.  Kothch'ld,  .120  Merchants 
exchange  Building,  San  Francisco. 
Call/ 

A  Tficnert  &  Son.  Inc.,  P.  O.  Box 
1113,  Saciumento.  CaJlf 

Clem  Anderson.  2048-A  Lincoln 
Ave.,  Alameda,  Calif 


4/11/47  -'2 

Plans    Nearing   Completion 
Oonniterles    (Women) 

Approximate    Cost     $100,C00 
KAN    ANSBJLMO,    Calif.,    Marin    Co. 
Owner  —  San  FrancL^co  Thcologithi 

Seminary,    San    Ansehno,    Calif. 
Architect  —  Jarnea   H.   Mitchell.  407 

Sansonie  St..  San    Francisco.  Ca'ii'. 
Concrete  exterior  wall.s.  interior  wood 

frame,  one  and   part  two  storie8. 


22 


4/i;/47  ♦ 

Preliminary  Plans  Approved 

Working   Drawings    In   Progress 

Apt.  House  Est.  Cost.  «200,0oo 

BERKEIJ5Y.   Calif..    Alameda  Co. 

Owner— Withheld. 

Architect — Paul    H.    Haromarberg,    2 

Norwood  Ave.,  Berkeity.  Calif. 
Frame  and  stucco.  3  stories.  36  unii.t> ; 

tar  and  gravel  roof. 


8S 


4/14/47 
Fire   Loes 

TREASURE  ISLAND.  San  Fran- 
cisco Bay. — Fire  recently  destroyed  a 
portion  of  the  Treasure  Island  Naval 
Station,  with  damage  estinrmted  at 
$000,000. 


•>* 


4/14/47 

Preliminary    Plans    Completed 

Residence 

HONORA,    Calif      TnoU  mne    Couniy 

Owner — M.    B.    Nelson,   c/o  architect 

Arehltect— Earl    R.    \iacDonald,    602 

California  St.,  San  Francisco.  Callt. 
Modem  design,  two  stori«8.  alla«:h>?d 

gfciage. 

4/14/47  24 

Plans    Completed 

Construction  on  First  Unit  Underway 

Residence 

SONORA,    Calif..    Tuolumne    Count>„ 

Owner — Don    M*\ncval.    c/o  architect. 

Architect -Earl     R.     MacDonall.    802 

California   8t,,   San   Francisco,  Cal. 
Frame,   redwood  siding,    ranch -house 

type,    shake    roof,    stone    work.    bIx 

rooms,  two   bit  lbs,    two   car  parage 

attached. 
Centractor— Warren   Young,   Box  M6, 

ftonora.  Calif 

4/14/47  2< 

Wencing  Drawings  In   Progress 

Reeldenoe 

HONORA,    Calif..    Tuolumne    County 

Owiier— F.  R.  Calvert,   c/o  Archltprt. 

Architect— Earl    R     MacDonald.    60Z 

California   St..    Sen    Frfinrinro.    Crxl 
Frame  and  brick.  giat>fl,  1-story,  mo«l. 

ern  deslim 
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Owrcr  Taking  Bids— Due  Apr.l  22.  2 
P.   M. — Postponed   from    April   15)  — 

Officers'  Quarters  and   Utilities; 
Spec.  126t 

NEAT'-  MERCED.  Cnllf .  Merced  Cr. 
Ckstle  Army  Air  Field. 

Owner  —  Sacnimento  District  Corps 
of  Engineers.  War  Dept  ,  Cnl.  Let- 
ter F.  Rhodes.  District  Engineer. 
Wright  Bldg..  Sacramento,  Calif 

Plans  by  owner. 

Inchdes  conversion    >'    existing  bar 
racks    to    ifflrerr'    apts.    and    cot.- 
structlon  of  officers'  quarters  and 
utlliUe* 
Work  Involves: 

(1)  5  each  convert  30  man  cadel 
barracks  to  4  officers  apts. ; 

(2)  7  each  converl  63  man  barracks 
to  4  officers  apts. : 

(S)  U»   each   offlcrs'   quarters,    type 
F  modern ; 
Heating   Control    System 
'  (4)  5  oach  outdoor  temperature  ac- 
tuated   control    for    hot    water 
heating  systenwi; 

(5)  S  each  outdoor  temp,  actuated, 
control  for  warm  air  heating 
uystemf ; 

(6)  8.400  if.  wiring  for  heating  con- 
trol. 2/C  No.  12  type  SB.  cable 
In  ploce, 

(7)  5  each  Berondar>  rack,  wire,  in 
pla«e ; 


Eleotrioal   Distribution   System 

(8)  8  each  pole,  45  ft.  in  place; 

(9)  5   each   pole,   30  ft.,   in   plac«; 

(10)  1  each,  poie,  30  ft.,  rAnove  and 
reinstall ; 

(11)  5  eaoih  crossarm.  6  pin  single, 
complete  with  hardware  in  place 

(12)  2  each  crossarm.  6  pin  double, 
comp  with   hardware,   in   place; 

(13)  10  each  insulatorj,  pin  typo, 
complete   with   pin,    in    place; 

(14)  4  each  insulators,  strain  type, 
in  place; 

(15)  17  each  secondary  rock,  3  wire, 
in  place; 

(16)  2  each  cutout  and  fuse,  in  place 

(17)  11  each  guy  and  8  in.  4  way  ex- 
panding anchor  in  place, 

(18>  6.600  If.  wire.  No.  8  WP,  In  plac<^ 

(19)  5,500  I.f   wire,  No.  6  WP,  in  place 

(20)  1,40  If.  wire.  No.  4  WF,  in  place 

(21)  1  Job  span  guy  in  place,  lump 
sum; 

(22)  1  Job  remove  ana  reinstall  equip 
on  pole  adjacent  to  Bldg.  No. 
T-283; 

(23)  1  Job  removal  and  salvage  one 
span  of  existing  3  wire  secon- 
dary, lump  sum; 

(24)  1  each  transformer,  2400-120/ 
240  volt,  37^  kva  in  place; 

(25)  1  each  transformer,  2400-120/ 
240  volt,  20  kva,  in  place; 

(26)  1.570  I.f.  8-ln.  vi'„  clay  pipe,  m 
place; 

(27)  80  I.f    8-ln.  CI  pipe,  in  place; 

(28)  2,100  If.  6-in.  vlt.  clay  pipe.  In 
place; 

(29)  6  each  utandard  .sewer  manhole. 
5  ft.  or  !e88  in  depth.  In  place- 

J'aO)  9  ench  wye  branch,  8x8x6-in.,  in 
place ; 

(31)  36  each  wye  oranch,  6x6x6-ln  .  in 
place ; 

(32)  3  each  double  wye  branch,  6x6x 
6x6-in.,  in   place; 

(33)  1  Job  connection  of  new  8-inch 
line  to  existing  manhole,  lump 
sum . 

Gas   Distribution   System 

(34)  840  i.f.  4 -in.  wrapped  steel  pip't 
in  place; 

(35)  400  I.f.  4-lr  wrapped  steel  pipe, 
remove    and    reinstall ; 

(3C)  280  I.f.  2-ln.  wrapped  steel  p'pe, 
in  place* 

(37)  ftOO   If.    iH-lnch  do; 

(38)  840  I.f.  1%-inch  do; 
i39)   1    each    4-inch    lubricated    phi^ 

valve  in   place; 
(40)  I    each   2-inch  do. 

141)  1  each  IVi-lnch  do; 

(42)  IC   each    114-inch  do; 

(43)  2  each   driu,  in  place; 
Water  Distribution   System 

(44)  1.45C  If.  8-ln.   CI  pipe,  in   pla<e; 

(45)  400  I.f.  6-in.  CI  pipe,  remove  and 
salvage . 

(46)  380  l.f.  2-in.  galv  steel  pipe.  In 
place ; 

147)  580    l.f.    IH-ln.  do; 

.48)  3ir.   i.f.    1  -inch  do: 

(4ft)  6  each  fire  hydr.int,  in  place; 
(5Q)  2  each  8-ln.  gate  valve,  in  place . 
(61)  3   each  2-lnch  do; 

(52)  1  each  1%-ln    cui-b  ntop.  in  plaie 

(53)  12   each    l»<,-in.  do; 

(54)  1  Job  sterillaatio>:  of  water  dli»- 
liibuflpn   system,    lump  sum; 

Streets  fjnd   Sidewalks 

•  55)  fSo  c.v.   excavation, 

•  56)   15   roller  lijurs  •vmpaclion   n)!!- 

ing,  one  tractor  with  one  8-fo«it 
width   tamping   roller; 

(57 1  7    roller   houn    comiiaction    roll 
Ing.  each  addl  8-ft   width  tamp- 
ing roller: 

(.W*  2i)  roller  hours  comfiactlon  roll- 
ing, one   power  roller; 

(59)  125  M.  ga'8.  water  for  compac- 
tion, applltd  as  directed; 

(60)  1940  tens  type  1  base  courre. 
giaded  aggregate,  in  place; 

(61)  10  tons  llq.  asph.  type  MC-2  for 
nrlme  coat,   in   place; 

(62)  2  tons  liq.  asph.  type  MC-2,  for 
dust  palliative,   in    place; 

(63)  5  tons  paving  asph..  200-300.  pen- 
etration for  .seal  coat.  In   |tKce; 

1 64)  60  tons  screenings  for  seal  coat. 

In   place : 
(65)   1.815    sy.     shaping,     compacting 

and  finishing  sidewalks; 
(66>  6.5.'»0    If.    side    forms    for    side- 
walks,  in   place; 

Alternate* 

iN<te     The   lollowlng    prices   will    b." 

used    In    determining   the   amount    i>f 

(he   ci  nsideratlon    of    the   contract    11 

alternates  are   used.) 

Conversion    of    Barracks 

ALT.    A-1— If    refuse    containers    lire 

omitted : 

6  BIdgs.  A.  Deduct  from  Item  1  for 

7  BIdgs    B.  Deduct  from  Item  2  for 
rach  bul'dlng. 

ALT.  A-2— Jf  doors  on  kit<*en   cab- 
inets are  omitted: 
n  Blig!«.  A    Diduct  from  Item  1  for 

»ach  building. 
7  BldgM.  B.  Deduct  from  Item  2  for 

each  building. 
ALT     A-3— If    Hwitchee    are   omit»cd 
and  pull  chaJns  substituted  : 
5  Bldgs.  A    Deduct  from  Item  1  for 

each  '.Millding. 
7  BWg.'«.  B.  Deduct  from  Item  2  for 

each  building. 
ALT.  A-4— If  all  Intorlor  doors,  ex- 
cept entrances  to  apts.  from  a 
common  entry,  doom  in  f ireprot  f 
partltion.s  .and  bathroom  doors  are 
omitted : 
5  BHgs    A.  Deduct  from  Item  1  for 

each  building. 
7  BIcigs.  B.  Deduct  from  Item  2  for 

each  Dullding. 
ALT.    A-5— If    wallboard    is    omlttcJ 
from  one  side  of  all  Interior  parti- 
tions,   except    fireproof    jartitions, 
bathroom  and  kitchens: 
5  Dldgs    A.  Deduct  from  Item  1  fof 

each  brilding. 
T  Bldgs.  B.  Deduct  from  Item  2  for 

each  building. 
AI-T    A-0     If    tubs   are    omitted    and 
showers  substituted: 
5  Bl<i»'.  A    Deduct  from  Hen  I  foi 

each  building 
7  Bldgs.  B.  Deduct  from  Item  2  for 

each  building. 
ALT.    A- 7— If   window    shades    are 
omitted: 


ALT.  A -8— If  v.lndow  Sc  door  screens 
are  omitted: 
5  Bldgs.  A.  Deduct  from  Item  1  for 

each  bu'lding. 
7  Bldgs.  B   Deduct  from  Item  2  for 
each  building. 
ALT.  A-9 — If   kitchen   entrances   and 
porches  are  omitted : 
5  Bldgs.  A.  Deduct  from  Item  1  for 

each'  building. 
7  Bldgs.  B.  Deduct  from  Item  2  foi 
each  building. 
ALT.    A-li — If    linoleum    is    omitted 
from  bathroom  and  kitchen  floorr 
on  first  floor  apts. : 
5  Bldgs.  A    Deduct  from  Item  1  foi 

each  building. 
7  Bldgs.  B.  Deduct  from  Item  2  for 
each  building. 
ALT    A-11— If   Inbulation    is    omitted 
from    second    floor    ceilinge    in    63 
man   barracks.    Deduct  from   Item 
2  for  each  building: 
7  buildings  only. 
ALT.    A-12 — Type    F   of'lcers'    quar- 
ters : 

19  buildings.   If  outside  kitchen  en- 
trances to  second  floor  and  out- 
side stairways  to  second  floor  are 
omitted   deduct   from   Item   3   for 
each  bldg. 
Water  Distribution  System 
ALT.    A-13— 1,450    If.    8-in.    asbestos 
cement  pipe  in  place. 

Heating  Control  System 
ALT.  4-14 — 1,240  l.f.  wiring  for  heat- 
ing control  No.  8  WP  in  place ; 
ALT.  A-15— 1,280  If.  wiring  for  heat- 
ing control  2  No.  12  in.   '/i-in.  emt., 
in   place. 
(Note:  The  last  two  Items  A-14  anO 
A-15  together  form  the  Alt.  for  Item 
6). 

Following  contractors  have  taken 
out  plans: 

Daley  Brotners,  Box  127,*Belmonl. 
California, 

Peter  Sorcnsen.  927  Adgucllo  St.. 
Redwo.od  City,  Calif. 

B.  A  R  Constr.  Co.,  110  Market  8t , 
San  Francisco,  Calif. 

Fred  J.  Early  Co.,  Inc..  300  Pine  St., 
San  Francisco,  Calif. 

Tornell  Constr.  Co.,  45  E  6th  St., 
Tracy,  CaHf. 

Whahn  Brothers.  20'l3  23rd  Avenue, 
Oakland,  Ca.'if. 

A.  M.  Hardy.  736  Clementina  St., 
San  Francisco,  Calif. 

M  &  K.  Corp..  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Robt.  McCarihy  Co.,  1050  Klrkham 
St.,   San   Francisco.  Calif. 

Charles  C.  MacClosky,  112  Market 
St.,   San   Francisco,  Calif. 

Erbentraut  A  Summers.  666  Penr 
sylvania  Ave.,   ban    Francisco,   Calif. 

James  I.  Barnes  Conjtr.  Co.,  941 
Ru!>a  Bldg..  San  Francisco.  Calif. 

Parker,  Steffen»  and  Pearce.  13C 
South   Park,   San   Franciaco,  Calif 

C.  W.  Hansen,  1301  Sonoma  Ave.. 
Santa  Rosa,  Calif. 

Wade  C.  Harvey.  2256  Gucmeville 
Street    Santa  Rosa.  Calif. 

Charles  H.  Hood.  618  SUva  Av... 
Santa  Ropa.  Calif. 

Hugh  B.  Codding.  705  Hoen  Ave.. 
Santa  Rcea.,  Cailf. 

Louis'  Benelli,  1360  West  Avenue. 
Sarta  Rosa.  Calif. 
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lubricated    plug 

do; 
do; 
do; 
do; 


4/14/47  •     82 

Plans  in  Progreee — Construction  Will 
Begin  In   August 

Apartments  (18  Buildings) 

Cost  $1,500,000 

ALAMEDA,  Calif.,  Alameda  County. 
Area  bounded  by  Fountain,  Cal- 
houn, Post  Sts.  and  Otis  Dr. 

Owner  —  Roberts  Enterprises,  Inc., 
John  C.  Grantham,  repreoentatlve. 
3306  Oarfield  Ave.,  Alameda,  Calif. 

Architect  —  Harry  A.  Bruno,  1440 
Broadway,  Oakland,  Calif. 

Frame  and  stucco,  18  2-story  build- 
ings, each  containing  8  apartments 
and  each  with  outside  entrance. 
Enclosed  play  yard  facilities. 

•  23 
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Owner  Tiklng   Bids — Due  May  1,  2 
P.  M. — Officers'  Quarters  and   Util- 
ities:  Spec.  12S0 

FAIRFIELD  -  8U1SUN  Army  All 
Field.   Calif..    Solano   County. 

Owner— Saci-amento  District.  Corph 
of  Engineers.  War  Dept..  Wright 
Bldg.   Sacramento,  Calif. 

Plans  by  Engrg.  Dept   of  Owner. 
Work   involves: 

(1)  13  buUJIngs.  officers'  quarters, 
type  H  modem; 

Electrical   Distribution   System 

(2)  1,450  If  2-ln.  conduit  in  place, 
including  trei.ching  and  back- 
fill; 

(3)  470  l.f.   1^-lnoh  do; 
(4»  2.100  If   wire  No   2/0  TW  or  RW 

in  place; 
(5»  2.200  If.  wire  No.  1/0,  TW  or  RW 
In  place; 

(6)  l.»Or.  If.  wire.  No.  2    do; 

(7)  1  each  transfom.er.  4160-120/2'>C 
V,    25-kva,    subway   In   place; 

(8)  1  each  trfcrFformer,  10  kva.  re- 
move and   salvage; 

Sanitary  Sewer  System 
(9>  1.110  l.f.    8->n     vlt.    clay   pipe,   in 

place ; 
'1»»  2.440  If.   6-Inch  do; 

(11)  40  l.f.  8-ln.  CI  soil  pipe,  in  place, 
♦  12)  5   each   vlt.   clay  pipe  Y-branch. 
8x8x6- In  .    In    place: 

(13)  81  each  vlt.  clay  pipe  Y  branch 
0x6x6- In    In  place; 

(14)  6  each  standard  sewer  manhole 
5-ft.  or  less  in  depth,  in  plac^. 

(18)  5  If.  standard  sewer  manhole- 
each  aidl.  ft  over  5  ft  In  depth  ; 

(16)  16  each  surf,  cleanout,  in  place; 

(17)  2  each  cornectlon  of  new  8-ln. 
sewer  to  existing  manhole; 

(18)  1  each  connecUon  of  new  6-Inch 
pov.er  to  .«l.-4tln^,'  m vnh'>le ; 

1 19)  1    Job    cjnetruct    manhole    over 

existing  sewer; 
Oas   Distribution   System 
'20)  lij80  l.f.  l-ln.  wrupped  steo!  pipe 

ln»  pi.ice: 
(21)  240   l.f.    2H-inch 
(?2)  540  If.  2-lnch 


(27)  1  each  3x3-lnch  do; 

(28)  3    each    S-in.    tapping    valve, 
place ; 

(29 1  1    each    3 -inch 
valve  in  place; 

(30)  1  tach  2^-iiich 

(31)  4  each  2-lnch 

(32)  4  each  l>/i-inch 
(33>  4  each  1^-lnch 

(34)  4  each  drip  m  place; 

(35)  1  Job  lomish  and  install  4-inch 
lub  valve  in  existing  gas  line ; 
Water  Distribution  System 

(36)  560  l.f.  0-in.  CI  pipe,  in  place; 

(37)  1,J20  l.f.  1-in.  galv.  wrought 
iron  pipe  in  place; 

(38)  68C  l.f.  IH-inch  do; 

(39)  500  If.  2-inch  do; 

(40)  140    l.f.    3-lnch  do; 

(41)  3  each  10x6-in  tapping  ^leevo, 
in  place;  • 

(42)  1   each   10x3-in.  do; 

(43)  3  each  6-inch  tapping  valve,  in 
place; 

(44)  1  each  3-lnch  do; 

(45)  2  6-inch  gate  valve,  in  place; 

(46)  4  each  2-inch  do; 

t47)  2  each   fire   hydrant,   in    place; 

(48)  8  each  I'/^-in.  curb  stop  in  place; 

(49)  1  job  sterilization  of  additions 
to  water  distribution  system  ; 

Paving,   Drainage   and   Sidewalks 

(50)  450  c.y.   excavation ; 

(51)  8  roller  hours  compaction  roll- 
ing one  tiactor  with  one  8-1 1. 
width  tamping  roller; 

(52)  4   roller  hours   compaction   roll- 
ing each  addl.  8-ft.  do; 

(53»  10  rollei  houis  compaction  roll- 
ing, one  power  roller. 

(54)  70  M.  gttl.s  water  for  compac- 
tion applied  as  directed ; 

(55)  290  tons  type  1  base  course  grac- 
ed aggregate  iii  place; 

(56)  58C'  tens  type  2  base  course  pU 
run  material  in  place; 

(57)  t.W  ions  asph.  concrete  surf.  i.. 
place ; 

(58)  9  tons  paving  aaph.  120-150  pen- 
etration   at   mixing   plant ; 

(59)  3  tone  llq.  asph.,  type  MC-2  for 
pilme  coat ; 

(80)  1%  tons  pave,  asph.,  200-300  pei.- 
etration  for  aetil  coat,  in  place ; 
(01)  18  tons  screenings  for  seal  coat 

(62)  2C0  c.y.  concrete  for  headwalls 
and  pidewalks  in  place ; 

(63)  66  l.f.  thick  wall  concrete  pipe, 
15-in.  diam.,  in   place ; 

(64)  30  l.f.  standard  concrete  pipe, 
12-in.  diam.,  in  flace; 

(65)  6  I.f.  8inoh  diam  do; 

(66)  95  I.I.  remove  and  salvage  4 -In. 
di.am.,  open   joint  drain    tile. 

Alternates 
Alt    A  1—560  l.f.  6-in.  asbestos   ce- 
ment  pipe   in    place. 

A-2 — 13  bldg.  if  firepiaces  and 

rtenanccE     are     omitted     deduct 

Item  1  for  each  bldg. 

Alt.   A-3--13   buildings   if   doors   on 

kitchen   cabinets  are  omitted   deduct 

Irom  Item  1  for  each  bldg 

Alt.  A-4 — 13  buildings  if  nurfacv* 
mntd.  .nedlcine  ca*}lncts  are  suo^>tl- 
tuted  for  rece.s-t  type  medicine  cab- 
tnef«  deduct  from  Item  1  for  each 
building. 

Alt.  A-6 — 13  buildings  if  door  clos- 
ers NUd  push  and  t-ult  plates  on  main 
entrance  doors  are  omitted  and  latch, 
es  and  knohK  subi^tltuted  deduct  from 
Item  1  for  each  building. 

Alt  A-6— 13  bldgs.  if  small  lights 
of  flat  gla.<if^  are  changed  from  B 
dble  to  single  strength  deduct  from 
Ittm  1  for  each  building. 

Alt.  A-7 — 13  buildings  if  copper 
Hcreen  wire  is  changed  to  j'jalv.  wire 
deduct  from  It^m  1  for  each  bldg. 

Alt.  A-8 — 13  buildings  if  4-in.  v.'oo<l 
base  Is  cmlitecl  and  %-ln.  %- round 
suhstltuttd  (ledict  from  Item  1  for 
each    building. 

Alt  A-9 -13  buildings  if  insulation 
of  heating  pipes  above  first  floor  ic. 
mill  ted  dcdi'ct  froi'i  Item  1  for  each 
building. 

Alt.  A-10 — 13  buildings  if  copprr 
tubing  water  lines  in  bldg.  are  omit- 
ted and  galv.  etoel  pipe  aubstitutcl 
deduct  fnm  Item  1  for  each  bldg. 

Alt  A-n— 13  buildings  if  window 
and  door  screens  are  omitted  deduc* 
f;-om   It^m  1  for  each  bldg. 

Alt  A-12— 13  buMdIng.i  if  the  wall 
switches  to  kitchen  dlnlr<  room.  hT'l 
and  bedroom  ilxtures  are  omlttco 
and  pull  chains  •:ubstituted  deduc* 
from   Item   1   for  tach   bldg. 

Alt  A-13- -13  buildings  if  wallbed  Is 
omitted  from  ci-e  Hde  of  alt  interior 
partitions  except  fireproof  pattltion^. 
bathrooms  and  kitchens  deduct  fr.-,tn 
Jtem   1   for  each   bldg. 

Alt  A-14— 13  buildings  if  all  inter- 
ior doors,  except  entrances  to  apts. 
from  Htairhails,  doors  in  flrr-prooT 
partitions  and  bathroom  doors  ar' 
omitted  deduct  from  Item  1  for  each 
building. 

Alt  A -IV— 13  buildings  if  lumber 
grades  f</r  framing,  exterior  woo<;- 
woik  and  djor^i  are  changed  deduct 
from  Item  1  lor  eaoh  bldg. 

Alt.  A-16— 13  buildings  if  met>»l 
flashings  at  heads  and  sills  of  Win- 
dows are  omitted  deduct  from  item 
1   for  tcah  buildirg. 

KfMowmg  contnctiTM  have  taken 
out  plans' 

Daley  Brothers.  Box  127.  Belmont 
vTallfoinia. 

Peter  Soreiisen.  927  Adguello  St.. 
Redwood  City.  Colif. 

B.  ik  R  Conhtr.  Co.,  110  Market  6t., 


apbur 
from 


San  Francisco,  Calif. 

Fred  J.  Early  Co.,  Inc..  360  Pine  St., 
San  Francisco,  Calif. 

Tornell  Constr.   Co.,  45  B  Oth   St, 
Tracy,  Calif. 

Whalln  iirothers,  2943  28rd  Avenue, 
Oakland,  Calif. 

A.   M.   Hardy.    736  Clementina    St., 
San  Francisco,  Calif. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Robt  McCarthy  Co.,  1050  Kirkbam 
St.,  San  Fnmclaco,  Calif. 

Charles  C.  MacClosky,  112  Market 
St.,  San  Francisco,  Calif. 

Erbentraut  &  Summers,  666  Penr- 
eylvania  Ave.,    San   Francisco,   Calif. 

James   I.    Barnes   Constr.   Co.,    941 
.Rush  Bldg.,  San  Francisco,  Calif. 

Parker,    Steffcns    and    Pearce,    185 
South  Park,  San  Francisco,  Calif 

C.  W.   Hansen.   1301   Sonoma  Ave., 
Sarta  Rosa,  Calif. 

Wade  C.  Harvey,  2266  GuornevUU 
Street,  Santa  Rosa,  Calif. 

Charles   H.    Hood,    618   Sllva   Ave.^ 
Sarta  Rosa,  Calif. 

.Hugh   B.   Codding,   706  Hoen  Ave, 
Santa  Rosa,  Calif. 

Louis   Benelli,    1360  West   Avenue, 
Santa  Rota,  Calif. 


CONSTRUCTION 
MACHINERY 

FARM  EQUIPMENT 

$1,750,000  sAlE 

Mostly  Used — Seme  Unusod 

Fixed  price  orders  accepted  from 
priority  ond  non-priority  com- 
merciol  buyers  April  1 1  through 
April  23,  to  be  filled  in  normal 
priority  sequence.  All  orders 
must  be  sent  to :  WAA  Mochin- 
ery  Soles  Division,  33  Berry 
Street,  Son  Francisco  1,  CqH' 
fomia.  Awards  made  April  25 
and  will  be  posted  ot  Customer 
Service  Bronch,  33  Elerry  Street, 
Son  Francisco.  Inspection  is 
urged.  Secure  catalog  SFX-01-3 
from  offices  listed  below  to  de- 
termine location  of  materials, 
description,  etc. 

Here  it  a  partial  listing  of  hard- 
ta-get  items  being  offered. 

Cranes,  Crawler  Tractors,  Con- 
crete Mixers,  Gravel  Spreaders, 
Street  Sweepers,  Road  Graders, 
Scropers,  Air  Compressors,  Pul- 
verizers, Disk  Harrows,  Lond 
Levellers,  Rollers,  Bullck>zers, 
Trailers,  Asphalt  Kettles,  Clam- 
shell Buckets,  Centrifugal 
Pumps,  Winchej,  Steam  Tur- 
bine Pumps,  Slings,  Cargo 
Booms,  Planters,  Truck  Crones, 
Pavers,  and  Construction  Ma- 
chinery Ports. 

Residuals  from  the  Fixed  PHm 
Sole  will  be  told  on  a  Caaipeti- 
tive  Bid — Sfot  Sole  Batk. 

The  Dote:  Moy  1,  1947.  The 
Place:  Masonic  Temple  Bldg., 
25  Von  Ness  Avenue,  Son  Fran- 
cisco. 

Overridiag  and  General  Priarity 

Graape 9  AM  t*  12  Hmm 

Normal  Trade  Channels 

1  PM  Until  Sold 

Tie  bids  will  be  detarmlned  by 
lot. 

Cetolog  SFX-OI-3  may  ba  ofc. 

toined  at: 

WAR  ASSETS 
ADMINISTRATION 

Customer  Service  Branch 

33  Berry  Straat 
San  Francisco  7,  California 

ond  WAA  Customer  Service 
Centers  in  the  following  cities: 

Fresno     Sacramento     Stacktoa 


SaNnat       Alamada 


SF-398 


do; 
do; 
do; 
do: 


(23)  R80  If    IH-lnfh 
5  Bldgs.  A    Deduct  from  Item  1  fori  (24>  IJXBC  If    l^-lr.oh 

each  building.  t25)  1  ♦ach  6x3-ln.  tapping  sleeve.  In 

7  Bldgs.  B.  Deduct  from  Item  2  for  plaoa; 

each  building  |  (26)  1  each  4x3-lneh  do; 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
133S  SIXTH  STREET  BERKELEY  2.  CALIF. 


DAILY 
PACIFIC   BUILDER 

(BatabUshed  in  1880) 

Publltltad  every  morning,  exoept 

Baturdayo,  Sundaya   and    Legal 

Holldaya  by 

F.  W.  Dodge  Corporation 

4CB  Tenth  St.,  San   Francisco  3 

Telaphene  MArket  7110 

Q.  E.  MoQavran,  Manager  •  Editor 
J.  E.  Odgere,  Advertising  Manager 

Subsoriptlon   Rates: 

190.00  per  year 
(Payable  in  Advanoa) 
SIngIa  Copy  19  Cents 

Advertlelng  Ratee  en  Request    ' 

Printed  by 
Stark- Rath  Printing  <^^» 

A  Publiahing  Co. 

(Bntered  aa  Second  Class  Matter, 
July  as,  1807,  at  the  post  office  In 
San  Francisco,  Calif.,  under  the 
Act  of  March  3,  1887.) 

Copyright  1846  by 
F.  W.  Dodge  Corporation 


(4)  1  Job  lump  sum,  backwaahlng  and 
testing   entire   sprinkler   eyatems 
in  26  warehouses. 
Speclficatlona  obtainable  from  the 

above  office. 
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BRIDGES 


4/14/47  •  3C 

Low  and  Only  Bidders 
Tower  Crossinqs;    Inv.  3840 

Cost,  $338,781 
COLUMBIA  RIVKR,  Wash.-Ore.  115- 

kv.    McNary    -    Pasco   transmission 

line. 
Owner — Bortneville    Power    Adminis  • 

tratlon^  Box  3537,  Portland.  Oregon. 
Flans  by  owner. 
Low  Blddei^-Tower  Sales  &  Erecting 

Co.,  6100  NE  Columbia  Blvd.,  Port- 
hind,  Ore.,  $338,781. 

Other  bids  submitted  April  7  were: 

M>ntgomery  Electric  Co.,  Portland, 
Ore.,   $340,757. 

C     J.    Montag    &    Sons,    oPrtlanC, 
Ore .  $396,194. 

McPhall  Engig.,  Taooma,  Washing- 
ton, $448,067. 

Peterson  Engig.  Co.,  San  Francisco, 
Calif.,   $603,709. 


28-30— MISCELLANEOUS 
BUILDINGS 

4/14/47  28 

Contract  Awarded 

Bear's  Cub  Den  and  Yard     Coat  $1417 

SAN  FRANCISCO,  Calif.  San  Fran- 
cisco Zoological  Gardens. 

Owner — Park  Commission  of  the  City 
and  County  of  San  Francisco,  Grer- 
ald  J.  Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  San 
Francisco,  Calif. 

Plans  by  owner. 

Contractoi^-Willlam  Martin,  666  Mis- 
sion  St.,  San    Francisco,  Calif. 


4/14/47  •  ?S 

Preliminary    Plans    In    Progress 
Reet   Room    Addition 
SAN  RAFAEL,  Calif.,  Ifarir.  County. 

Woodland    Ave.    near    Bret    Harte 

Mea;low9  Home  Tract. 
Owner— H.   C.  Little  Burner  Co..  2nd 

and  i-<lncoln,   San  Rafael,   Calif. 
Constuling  Engineers— H.    M.   O'Neii; 

Co..  61C  I6th  St.,  Oakland.  Calif. 
Wood    frame    with    plaster    IrteHor, 

wash   rooni   and   toilet  facilities. 


Engineermg  Section 


38 


4/14/47 

Contract  Awarded 

Bridge  and  Grading        Cost  $77,665.50 

SAN  DIEGO  COUNTY,  Calif.  At  Dul- 
zura  Creek,  about  five  miles  south 
of  Jamul. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Net  distance  of  about  0.3  mile  grad- 
ing and   applying  bituminous   sur- 
face treatment  and  constructing  re- 
inforced concrete  bridge. 
Bids   were   opened  in    State    Bldg., 

1^3  Angeles,  Calif. 

Contractor  —  Griffith  Co.,  .1060  S. 
Broadway,    Los   Angeles,   Calif. 


4/14/47  •     M 

Owner  Taking   Bide— Due   May  61 

2  P.  M. 
Maintenance   Dredging;   Speo.  127S 
SAN  JOAQUIN  and  SOLANO  COUN- 
TIES,  Calif.    Stockton   deep   water 
channel  and  Suisun  bay. 
Owner — Sacramento  District  Corpa  of 
Engineers,  War  Department,  Wright 
Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 
The  work  Involves : 

Part  A — Suieun  Bay 
1  dredging  237,400  cu.  yds. 

Part   B — Stockton   Deep  Water 
Chann 
1  dredging  293,200  cu  yds. 

Parts  A  and  B  Combined 
1  dretlglng  530,600  cu.  yds. 

38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 


4/7/47  88 

REA    Funds    Allotted    in    Amount 

of    $106,500 
Transmission    Lme 
DESCHUTES  CO.,    Ore. 
Owner   —    Central    Elec    Coop.,    Inc., 

Redmont,  Ore. 


38 


•     88    (12) 


4/14/47 

Lew  and  Only  Bidder* 

Storm  Drain  Coot  $7,400 

EL  CBRRITO,   Calif.,   Contra  CoaU 

County.     Castro    School,    south    of 

Gladys  Ave.,  between  Norvell  Ave. 

and  Lawrence  Ave. 
Owner— Richmond  School  District.  W. 

T.  Helms,  secretary,  Administration 

Bldg.,  1108  Blssell  Ave.,  Richmond. 

Calif. 
Architect— Dragon,  Schmidts  ic  Hard- 
man,  8068   Allston   Way.   Berkeley, 

Calif. 
36-lnch     concrete     pipe   storm    draJn 

across  the  north  end  of  the  school 

property. 
Low    Bidder  — F.   J.    O'Shaughneaay. 

1640    Vallejo    St,     San    Francisco, 

Calif.,  $7400. 

Other  bids  submitted  April  10  were : 

Atlas  Pipe  Co.,  Oakland,  $7471.40. 

McGulre  &  Hester,  Oakland,  $7561. 

J.  Henry  Harris,  Berkeley,  $8076. 

Stanley    H.    Koller,  San    Franciaco, 
$8382. 

Elmer  J.  Freethy,  El  Cerrlto,  $8481. 

L.  L.  Page,  Richmond,  $10,760. 

D.  J.  Bressi.  South  San  Franciaco, 
$11  864. 

D.  M.  Hyburg,  $12,266. 


4/14/47 

Owner  Taking    Bids — Due  May  1, 
1    P.   M. 

Electric  Distribution  Syetem; 
Serial  47-37 

MUROC,  Calif.,  Kern  County.  Muroc 
Army  Air  Field. 

Owner— Los  Angeles  District,  Corps 
of  Engineers,  War  Department,  751 
S.  Figueroa  St.,  Los  Angeles,  Calif. 

Plans  by  owner. 

Overhead  and  underground  exten- 
sions to  existing  4800-volt  electric 
distribution  system  for  electric 
service  to  the  housing  area  and 
alterations  to  exlstmg  distribution 
system  for  temporary  family  quar- 
ters. 
Specifications   obtainable  from  the 

above  office. 
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1/14/47 

Contriict  Awarded 

Bridges  (3)  and  Substructure*  (2) 

Cost  $412,381.55 

SOUTH  SAN  FRANCISCO,  Calif., 
San  Mateo  County.  Bayshore  Free- 
way. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Conjtiuct  three  bridges  and  sub- 
structures for  two  railroad  over- 
heads. 

Contractor — Peter  Sorensen  A.  Harry 
J  .0»er,  9271  Arguello  St.,  Redwood 
City,  Calif. 


3»— SE'VERS 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

4/14/47  •  cl 

Owner  Taking   Bids — Due  April  21,  6 

P.  M.— Water  Well 
.SUNNYVALE.  Cal.f.,  Santa  Clara  Co. 

Central  Avmue. 
Owner — City  of  Sunnyvale.  Ida  Trub- 

schenck,  city  clerk.  City  Hall,  Sun- 

nyvsle,  Calif. 
City    Engineer— L.     Melvui    Pollard, 

City  Hall.  Sunnyvale.  Calif. 
Water   well    14   ft.    wide   and    610    ft 

deep. 

Specifications   obtainable   from   tli» 
office  of  the  city  engineer. 


34_DAMS,  RESERVOIRS  & 
DREDGING 


4/14/47  J< 

Contract    Awarded 

Concrete   Conduit  Cost   $418,8*r 

PAS.ADENA.  Calif..  Loh  Angoles  C" 
Arroyo  Seco  Channel,  between  Col- 
o'.ado  St.  an<l   La   Loma  Ave. 

Owner— Board  of  Supervisoi.s  of  l,o.>i 
Angeles  County  Flood  Control  Dis- 
trict. V)\  Hall  of  Records,  Los  An- 
geleij,   Calif. 

ne.ns  bv  Chief  Engineer  H.  E.  Hedg 
er,    761    S.    Figueroa    St.,    Los    An- 
e-eles,    ^alif. 

Includes  altcrntlons  to  exlstmg  over- 
flow d.'im  and  construction  of  a 
rectanpular  reinforced  concrete 
conduit  about  4000  ft.  long  with 
two  relntorced  concrete  brldgfc.i< 
cro.'isinKS. 

Contractor— A.  Telchert  A  Son,  Inc., 
1846    37th    St.,    Sacramento.    Calif. 
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4/14/47  •     32 

Ownor   Taking     Bid*— Due     April    24, 

10:80  A.   M.   (Time   Extended   From 

ApHI  11) 
Sewage  Treatment   Plant  and 

Appurtenanoee  Coot  $300^000 

FRESNO,    Calif..    Freano    Co.    South 

side  Jensen  Ave.,  between  Cornelia 

and  Grant  Aves. 
Owner— City  of  Fresno,  D.  E.  Rough - 

ton,   city   clerk.    City  Hall,   Fresno, 

Calif. 
Consulting  Engineer— Koebig  *  Koe- 

blg,     Rowan     Bldg.,    Los    Angelee, 

Calif. 
Primary  treatment  plant. 

Unit  quantities  were  given  Mar.  12. 

Plan  sand  specifications  obtainable 
from  the  office  of  the  city  clerk  upon 
deposit  of  $25,  refundable. 

Bids  submitted  April  11  were  re- 
turned unopened  due  to  inconsistency 
in  the  time  advertised. 


4/14/47 

Contract    Awarded 

Gould  Canycn  Debris  Dam.  Channel 
And   Appurlerart   Works 

Cost    $288,024.0% 

LO.S  \NGELES  COUNTY.  Calif.  L^ 
Canada,  located  about  a  mUe  north 
of     Oakwood     Ave.     ftn<l     Foothi'l 

Owner— L.OS  Ange>s  County  F1o<jI 
Control  DI.M.  501  Hall  o:  Records. 
Los  Anpeles.  Calif 

Plans  by  H  E.  Hedtfer,  chief  engi- 
neer, 751  S.  Figueroa  St..  Los  An- 
geles, Calif. 

Contractor— Macco  Corp..  815  Para- 
mount   Blvd.,   Clearwater,   Calif. 


4/14/47  •     81 

Owner  Taking  Bid*— Due  May  2, 

2  P.  M. 
Water    Supply    System     (Rehabilita- 
tion): Speo.  1276 
TOOBLB  ORDNANCE  DEPOT,  near 

TOOBLB,  Utah.  Tooele  County. 
Owner— Sacramento  District  Corps  of 
Engineers.  War  Department,  Wright 
Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 

RehabillUtlon    of   water  supply   and 
sprinkler  systems. 
The  work  Involves: 
(1)1  Job  lump  sum,  8  blowoff  a««em- 
bllee,    complete    aa    shown    and 
specified ; 
(2)  1   Job  lump  sum,  62  strainer  as- 
semblies,  including   flushing  and 
clecuiing  operation*,  complete; 
(8)  1   Job  lump  *um.  flushing  water 
distribution  •ystem; 


'l/l'/4-  '*'' 

Owner     Taking     Bids— Due     May     12, 

op      |^_ 

Re«*rvolr    and    Water    Distrioution 
System 

TWISF',    Wa.'n..   Okanogan    Co. 

Owner— Tiwii  of  Twisp  Ma.ide  Let  - 
lie    Town   Cleik,   Twist,  Wash 

Engineers  -  Helmer-Hughes-Whlii- 
ple.  &  Associate!..  Fuller  -  Quipu 
Bldg..    Wenatrbee.    Wash. 

Include-H  rolnforrpf*  roncretc  reser- 
voir and  distribution  system  (wooo 
stave  or  steel  8  in,  6  In    and  4  ir 

pipe).  .  , 

Specificat'ons  obtainable  from  of- 
fice of  the  Clerk  or  the  Engmeers 
upon  deposit  of  $10.00 


4/14/47  38 

Owner  Taking   Bids — Due  May  5, 

8  P.   M. 
Sanitary  Sewer;    Re*.   No.  1847-1 
REDWOOD  CITY,  Calif.,  San  Mateo 

County.  Valuta  Rd.  from  Redwood 

Ave.  to  sewer  in  Woodslde  Rd. 
Owner — City  of  Redwood  City,  Ralph 

S    Dodge,  clerk,  City  Hall,  Redwood 

City,  Calif. 
City  Engineer— Cecil  L.  Longson.Clty 

Hall,   Redwood  City,  Calif. 
Includes    sanitary    sewer   with    maJi- 

holes  and  other  appurtenances  and 

restoration  of  pavement. 

Specifications   obtainable  from  the 
above  office  of  the  city  engineer. 


4/14/47  •     88 

Owner  Taking   Bid*— Due  April   80, 
2:30  P.  M. 

Alemany  Sewer,  Section  Q; 
Spec.   18,775 

SAN  FRANCISCO,  Calif. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Work*. 
Room  282  City  Hall,  San  Francisco. 

GaUf. 

City    Engineer  —  Ralph     Wadsworth, 
City  Hall,  San  Francisco,  Calif. 
The  work  involves : 

(1)  54,300    lin.     ft.     untreated    timber 
pile; 

(2)  6200  lin.  ft.  creosoted  timber  pile; 
(3>   lump    sum,    3-compartment    7-ft. 

6-ln.  by  10-ft  reinofrced  cnocrete 
sewer ; 

(4)  lump  sum,  10x8-ft.  reinforced  con- 
crdc  BGWCZ*  * 

(5)  1476    lin.    ft.'  12-ln.    vitrified   clay 
pipe  3ub-draln ; 

(6)  rock  fill,  ton. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 


6666  cu.   yd*,   roadway   exoara- 

(13)  87  cu.  yd*,  drainaga  oxcavatlon, 

(14)  150,088  cu.  yd*,  borrow; 
(15>  782,177  yd.  Bta.  overhaul; 

(16)  26.386  yd.  mile  overhaul: 

(17)  187   cu.    yd*,    ■tructura   axoava- 
tion ; 

(18)  241  cu.  yds.  backfill; 

(18)  force  account,  roadside  cleanup; 

(20)  13,748  M  gallons  water; 

(21)  854  hours  power  roller; 

(22)  12,744  ft.  hr.  tamping  roller  (In- 
Unit  bids  wore- 

eluding  motive  power) ; 

(23)  57,150  cu.  yds.  type  1  gravel  l>aee 
(roadway) ; 

(24)  84.860   tons   type  2  gravel  base. 
1-inch ; 

(25)  818    ton*     liquid     asphalt,     type 
MC-1  (prime); 

(26)  52  tons  *and  blotter; 

(27)  44  ton*  liquid  asphalt,  type  MC-2 
(seal  roadmix); 

(28)  102  ton*  liquid  asphalt,  type  SC-8 
(seal  plantmlx) ; 

(28)  750  tons  screening*; 

(SO)  582  tons  liquid  asphalt,  type  SC-8 

or  SC-3  (roadmix  shoulder*) ; 
(31)  17.24  miles  roadmix  shoulder* ; 

(82)  880  ton*  liquid  asphalt,  type  8C-o 
(plantmlx) ; 

(83)  15,463   tons    class   F-2    plantmlx 
surface ; 

(34)  68  cu.  yds.  class  A  concrete; 
(36)  1  cu.  yd*,  class  B  concrete; 

(36)  8170  lbs.  reinforcing  steel; 

(37)  116  lin.  ft  18-ln.  corrugated  metal 
pipe  (dipped) ; 

(38)  224  lin.  ft.  24-ln.  corrugated  metal 
pipe  (dipped) ; 

(38)  60  lin.  ft.  relay  culvert  pipe; 

(40)  8  each  move  pipe  culvert  head- 
walls  ; 

(41)  14  each  culvert  marker*; 

(42)  72  each  guide  i>osts; 

(43)  28  each  monuments. 

Total  bids  submitted  April  10  were: 

(A)  Dodge     Construction     Co.,     Inc., 
$275,000. 

(B)  W.   W.  Clyde   &  Co.,   SpringviUe, 
Utah.  $275,481.41. 

(C)  V.     C.     Mendenhall,     SpringviUe, 
Utah,  $280,047.85. 

(D)  Silver     State     Construction    Co., 
Fallon,  Nev.,  $288,583.76. 

Unit  bids  were;  _   i 

(A)  (B)  (C)  (D) 

$1000.00  $1000.00  $1000.00  $1000.00 
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4/14/47  88 

Engineers  Taking  Bids — Due  May  6 
4PM 

S.   W.   lobth   St.   Sewer 

KINO  CO.,  Wash. 

Owner— Roxbury  Heights  Sewer  Dis- 
trict, L.  T.  Hamiss,  Secretary,  c/.) 
Engineers. 

Engineers— Parker  &  ilill,  2021  Smith 
Inser,    Seattle.    Wash 
Specifications   obtainable   from   ot- 

flce  of  the  Engineeis  upon  deposit  of 

$5.00. 


4/14/47 
,  Contract  Awarded 
'  Casein  Sewer;   Spec.  20,216 
I  Cost  $62,222.22 

SAN  FRANCISCO,  Calif.  Caselli  Ave. 
and  Douglass  St.  from  E^gle  St-  to 
18th   St. 
Owner— City  and  County  of  S«ui  Fran- 
ciaco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 
City     Engineer  —  Ralph     Wadsworth, 
I      City  Hall,  San  Francisco,  Calif. 
'  Replacement  of  sewer*. 
Contractor — M.  J.  Lynoh,  2251  Revere 
Ave.,  San  Franelsco,  Calif. 


4/14/47  39 

Hearing  of  Protests  Set  for  April  21. 

8   P.    M. 
Culvert;    Res.   46-27B 
SAN   .MATEO.  Calif.,   San   Mateo  Co. 

Crossing  of    Laurel   Creek    by   Ha- 
cienda  St 
f)wner~Ckty    ot    San    Mateo.   Wm.   J. 

OFarrell,  city  cleik.  City  Hall,  San 

Mateo,   Calif. 
City    Engineer— Ai-l-hur    B.    Sulllvun. 

City  Hall    San    Mateo.   Calif 
Concrete   box   culvert   with    sldewalu 

Hnd    necessary    fill    to    bring    road 

to  grade 


4/14/47  *• 

Owner  Taking   Bids — Due   April  80, 
11    A.   M. 

Sewers  and  Appurtenanoee; 
Spec.  18240 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
Naval  Base. 

Owner  —  Of  fleer  In  charge  of  Con- 
struction, Public  Works  Depart- 
ment, U.  S.  Navy,  1220  Pacific  High- 
way, San  Diego,  Calif. 

Plans  by  owner. 

Di.Tbarge  of  sewage  into  city  sewer 
system. 
Specifications   obtainable  from   the 

above  office  upon  deposit  of  $10. 


4/14/47  •  .8 

Owner  Taking    Bids — Due   April   28,   1 

P.  M. — Culvert   Extension 
OAKLAND,   Calif.,   Alameda   County. 

Lake  Merritt. 
Owner — City  of  Oakltind,  Chas.   Don, 
City  Clerk,  City  Hall,  Oakland,  Cai. 
City    Engr- -Walter    Frickstad,    City 

Hall,  Oakland,  Calif. 
Reiriforred  concrete  extension  to  tbi- 
northern  and  southeni  end  of  Lake 
Merritt  (Channel  culvert.    Work   In- 
clude* grading  of  *itc,  concrete,  re- 
inforcing frttel,  rock  fill  and  back- 
fill,   wire    met-h    fence,    steel    bulk- 
head and  gwnite  -ulveri  Urlng 
Specifications   obtainable   from   th>- 
office  of  the  city  engineer  upon  de- 
posit of  $5,   refundable. 


(1) 

(2) 

(3) 
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Faeilitiea  for  pipe  bending 

and  Manifolds 

Write   far   Prices 

Pacific  Pipe  COe 

IfiO  Spear  St..  San  Frandoco 
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4/14/47 

Contract  Awarded 

Drainage  Corrections  Cost  $2,500 

SAN  FRANCISCO.  Calif.  San  Fran- 
Cisco  Zoological  Gardens. 

Owner— Park  Commission  of  the  City 
and  County  of  San  Franol*co,  Mc- 
Laren Lodge,  Golden  Gate  Park, 
San  Francisco,  Calif. 

Plans  by  owner. 

Paddock  drainage  corrections.        

Contractor— Milton  J.  Treacy,  2711 
37th  Ave.,  San  Franelsco,  Calif. 


4/14/47  40 

Contract  Awarded   (Unit  PHooe) 
Highway  Cost  $275,000 

LANDER  COUNTY,  Nevada.  From  % 
mile  east  of  Battle  Mountain  to  a 
point  8.3  miles  east  of  Battle  Moun- 
tain. Route  1,  Sec.  A-2. 
Owner— State  of  Nevada,  Department 
of  Highways,  Heroes'  Memorial 
Bldg..  Carson  City,  Nev. 
State  Highway  Engineer— Rol>ert  A. 

Allen,  Carson  City,  Nev. 
Includes    8.622    miles    state    highway 
system.     Work     to     be     completed 
within  180  working  day*  from  date 
of  award. 
Contraoter^— Dodge  Construction,  Inc., 
Fallon,  Nev. 
The  work  Involves:  ■ 

(1)  force  account,  special  detour*; 

(2)  100    hours    85-hp.     tractor    and 
carryall ; 

(3)  300    hour*    motor    grader    with 
acarifier; 

(4)  100  hour*  4-cu.  yd.  dump  truck; 

(5)  150  hour*  H-ton  pickup; 

(6)  21,474  cu.  yd*,  type  1  gravel  ba«* 
(detnura) ; 

(7)  420  ton*  liquid  asphalt,  type  BC-3 
or  8C-S  (roadmix  detour*) ; 

(8)  8.45  miles  roadmix  detour*; 
(8)  lump  sum,  sign*; 

(10)  248  lin.  ft.  remove  culvert  pipe; 

(11)  2  each  remove  headwall*; 


10.00 
7.00 
4.00 
2.50 
.70 
22.60 
.•WOOO 
762.47 
1.50 
12.50 
.25 
1.00 
.26 
.015 
.16 
1.60 
1.60 
3000.00 
1.60 
5.00 
SO 
.66 
.65 
26.00 
2.60 
24.50 
24.50 


8.00 
6.50 
4.00 
2.00 
.80 
28.60 
500.00 
500.00 
1.60 
10.00 
.25 
.50 
.25 
.015 
.15 
2.00 
1.60 
3000.00 
1.00 
5.00 
.625 
.72 
,62 
27.00 
3.00 
25.00 
26.00 


12.00 
7.00 
3.50 
2.50 
.70 
23.00 
500.00 
500.00 
1.26 
20.00 
.26 
2.50 
.28 
.015 
.15 
1.60 
1.60 
8000.00 
1.60 
5.00 
.60 
.68 
.58 
26.00 
1.60 
25.00 
28.00 


11.00 
6.00 
3.00 
2.00 
.80 
25.00 
•VW.OO 
500.00 
1.00 
20.00 
.40 
.40 
.24 
.08 
.18 
1.80 
1.00 
3000.00 
1JM> 
6.00 
.78 
.75 
.66 
28.00 
2.00 
26.00 
26.00 


GEORGE  M.  PHILPOTT  CO. 

■ryaa*  ba«.  ffb  oad  lOtb  S*s..  S.  F. 
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Drill  Stool    -    Gods    -    V-taltt 

WIra  Rep*  oad  Piftia«« 

Rail  ft  Rellor  i*oria«s 

SAN  FRANCISCO 

HEoileeli  S47S 
OAKLAND 
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• 

How  many 

jobs 
equal  $30 


During  the  course  of  one 
year  many  subscribers  to  the 
"Builder"  profit  by  having 
additional  copies  delivered 
to  various  Departments  and 
Branches  throughout  the 
State. 

For  an  extra  {^50  per  year 
(or  ^3  per  month)  they  as- 
sure themselves  each  office, 
department,  or  branch  is 
getting  timely,  specific  tips 
on  con.struction  news  —  and 
getting  them  fast  and  firtt 
hand.  The  well-rounded 
editorial  coverage  of  the 
"Builder"  i«  must  reading 
for  well  informed 
contractors. 

For  an  additional  subscrip- 
tion   phone:    MArket    7110 
or  write 

SabtcrlptloH  D»porfm»Ht 

DAILY  PACIFIC  BUILDER 

RIaeoa  Aaaai  •  P.  O  Rai  3373 
Soa  Praaclsce  19.  Calif. 
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4/14/4/  40 

Owners   Taking    Bids — No    Ous 

Date  Set 
Walks    A    Parking    Faollitie* 
FT.    LEWrs.    Washington. 
Owner   -  -    Seattle    District    Corps    oi 

Engineers,  Col.  L.  H.   Hewitt.  Dlst. 

Kngr.,  1400  Textile  Tower.  7th  and 

Olive  Way.  Seattle.  Wash. 
Plans    by   owner. 


4/14/47  40 

Hearing   of   Protests   Set   for   May  5, 

•  P.  M, 
Street   Improvement;    Res.  47-1 
BAN  MATilO.  Calif.,  San  Mateo  Co. 

Westwood.    et    al    c36th   Ave.,    37lh 

Ave..    Hacienda    St..    etc.) 
Owner— City  of   San   Mateo.  Wm.   J. 

O'Ferrell,    city    clerk;     ArVhur    B 

Sullivan,  city  enfrr.,  city  hall,  San 

Mateo.    Calif 
Includes  grading,   curbs  and  gutters, 

sanitary  bewcr  mains,  storm  drainn 

etc. 


Coy.  Public  Wortcs  Bld^..  Sacra- 
mento, Calif. 

About  8.3  miles  ■urfaclng  with  plant 
mix  surfacing. 

Contraotor  —  Qrlfflth  Co.,  1060  t. 
Broadway,   Los   Angelas,   Calif. 

4/14/47  >    40 

Contract  Awardsd 

Third  Street  Improvsmsnt; 

Spec.  20,133  Cost  11^663  ?5 

SAN    FRANCISCO,    Calif.    Third    St. 

from  Custer  Ave.  to  Bayshore  Blvd. 
Owner — City  and  County  of  San  Fran- 

Cisco.  Department  of  Public  Works, 

Room  282  City  Hall,  San  Francisco, 

Calif. 
City    Engineer  —  Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Completion  time  180  calendar  days. 
Contraotor— R.  Flatland,  1000  Portela 

Dr.,  San  Franolsco,  Calif. 


4/11/47  40 

Hearing   of   Protests   Set    for    May   5, 

8  P.   M. 
Street   Improvement;    Res.  46-29 
SAN  MATEO,  Calif..  San   Mateo  Co. 
Fiores    St.     between     28th    Avenue 
and  the  NW  boundary  of  Anthony 
Rub.    Edison  Stiect  between   the  N 
W    boundray    of    San    Mateo    Ter- 
race   No.    4;    and    Lot    1    of   C.    W. 
Diehl    Sub.,    and    the    SE    half    of 
Eiison    Street    opposite    Lot    35    of 
Anthonv  Sub.,  and  21th  A/enue  be. 
tween    Hacienda    Street    and    Ala- 
meda de  las  r-'ulg.as. 
Owner— City   of   San   Mateo.   Wm.    .' 
O'Farrell,     city     clerk,     Arthur     B 
S'lllivan,   city   engln*rer.    City    Hali. 
San   Mateo,   t^alif. 
Includes  grading,  <  rusher  run  watei- 
buund    rock    macadam    base    pave 
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the  shipping  point  or  f.o.b.  can  at 
Redding,  Calif.,  miscellaneous  struc- 
tural steel  and  aluminum  for  Kes- 
wick power  plant.  Central  Valley 
Project,  California.  The  material  will 
be  installed  by  the  government: 

FabH  Steel  Co.,  inc.,  Oakland,  Calif., 
$6300;  ship  90  and  240  days;  36,000 
lbs. ;  f.o.b.  Oakland ;  terms  net  No 
equalization  offered. 

Westco  Steel  Fabricators,  Inc.,  Oak- 
land, Calif.,  16170;  ship  00  and  240 
days;  31,000  lbs.;  f.o.b.  Oakland; 
terms    net.    No    equalization  offered. 

Rockwell  Engineering  Co.,  Chicago, 
111..  17426;  ship  00  and  240  days ;  34,000 
lbs. ;  f.o.t).  Blue  Island,  111. ;  terms 
net.  No  equalization  offered. 

Gejrge  T.  Gerhardt  ft  Co.,  f.o.b.  San 
Francisco.  Calif.,  38020;  35,000  lbs.; 
terms  ^%  20  days.  No  equalization 
offered. 

Wlaco  Steel  Co.,  f.o.b.  AJhambra, 
Calif.,  17500;  34,000  lbs.;  terms  net. 
No  equalization  offered. 

Consolidated  Stel  Co.,  f.o.b.  Los 
Angeles,  Calif..  |7726;  36,800  lbs.; 
terms  net.  No  equalization  offered. 

Independent  Iron  Works,  f.o.b.  Oak- 
land, Calif.,  37583;  36,000  lbs.;  terms 
mt.  No  equalization  offered. 
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4/14/47  • 

Loam— Contract    Awarded 

.STOCKTON,  Calif.  San  Joaquin  Co. 
— B.  Willis  &.  Son,  2636  N.  09  High- 
way, Stockton,  Calif.,  at  |1.10  per  yd.. 
awarded  contract  by  Stockton  Uni- 
fied School  District,  ihomas  H.  Mc- 
Candipss.  Purchasing  Agent.  324  N. 
San  Joaquin  St.  Stockto  i,  Calif.,  for 
furni.xhing  and  delivering  approxi- 
mately ftlO  yaris  of  loam  to  Lottie 
Gninaky  School  grounds. 

Other  Mds  April   4   were: 

Stockton  Constr.  Co     .!._ $1.47 

Louis  Biasof;!  &  Son 1.5C 

Elmer  Irwine  1.50 


4/14/47 

Liquid   Asphalt 

Low    and    Only    Bidders 

SACRAMENTO.  Calif..  Sacramen- 
to Co.— Until  Apr.  17.  bids  will  bo 
received  by  the  State  Purchasing 
Agent.  Sacramento.  Calif.,  undei 
Qr.u.  58'1.1'5.  Req.  52014  lor  210  tons 
liquid  asphalt  type  8*0-3  for  ven- 
dors   plant    near   Santa    Maria. 

43— MACHINERY  AND 
EQUIPMENT 


Public  Works  Department,  13th  Naval 
District,  Room  A-109  Federal  Office 
Bldg.,  San  Francisco,  Calif.,  tinder 
Spec.  18347,  NOy  14281,  for  refinlsh- 
ing  of  the  wood  floors  in  27  buildings 
at  the  U.  S.  Naval  Hospital,  Oak- 
land, Calif. 

Work  Includes  the  sanding  and  re- 
flnishlng  of  all  the  wood  floors  in 
buildings  No.  1,  20.  35.  38,  40  through 
47.  inclusive;  49,  60,  81,  83,  64,  60,  61, 
63  through  65.  inclusive;  70,  71,  74,  78 
and  76. 

Speciflcatons  obtainable  from  the 
Phiblic  Works  Department,  Design 
Division,  Room  A-110  Federal  Office 
Bldg.,  Civic  Center.  San  Francisco, 
Calif.,  upon  deposit  of  check  or  postal 
money  order  for  |16,  payable  to  the 
Chief  of  Bureau  of  Yards  and  Docks. 

A  set  of  plans  and  copy  of  speci- 
fications are  now  on  file  for  ex- 
amination at  the  office  of  DAILY 
PACIFIC  BUILDER,  468  Tenth  St., 
San  Francisco,  Calif. 


4/7/47 
ment    v,)th  asphalt   concrete   Wear-  \  Sale  of  Bronze  Fittings 
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Ing  surface,  portlant  cement  con 
cvetc  curbs,  gutters,  sidewalks  and 
electroliers,  sanitary  sewer  houc« 
laterals 


40 


4/14/47 

Contract   Awarded 

Surfacing  Cost  310,660 

TULARE  and  KERN  COUNTIES. 
Calif.  Betwen  Delano  and  2.8  miles 
south  of  Earllmart  and  between  2.1 
miles  east  of  Wasco  and  Famoso. 

Owner— State  of  California,  Division 


SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  miscellaneous  bronze  silbraz 
fittings  to  normal  trade  channels, 
with  closing  date  set  for  May  2,  4 
P.  M. 


43 
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Structural  Steel 
Low   and    Only   Bidder* 
California. — The  following  submitted 
CENTRAL     VALLEY      PROJECT, 

g.cSi^'i^trcrii?"^  ^^'^^  Bidg..irAecu.;r;;'n:c^u^t^^ms"Ho^usrDTn^ 

S_trSK«i„eer^.  T.  Mc-  'n^s^hin^g'^ai.d-'^d^/.IvfrTn^g  S. '^'"i^ 

LAWN  SEEDING  AND  SPRINKLER  SYSTEM,  FAIRHELD- 
SUISUN  ARMY  AIR  HELD 

Low  and  Only  Bidders 

Lawn  Seeding  and  Sprinkler  System; 


pipe    in 


In.     CI    pipe     in 
%     in.     pipe     In 


Spec.  1264  Cost,  $171.616  20 

FAIRFIELD  -  SUISUN  ARMY  AIR 
FIELD.    Cilif..    Solano    Co. 

Owner -SiTcramento  District  Corp», 
of  Engineirs.  War  Depf.,  Wright 
Bldg.,    Sacramento,    Calif 

Plans  by  owner. 
Work    Involves: 

Low   Bidder— M.  St   K    Curp..   200  Fi- 
nancial   Center    Bldg.,    San    Fran- 
cisco, Calif ,  1171,616.20  . 
(1)  9.4.30    lln.    ft.    4    in.    CI 

place ; 
f2)  960    lin.    ft.     6 

place ; 
<3)  28.970    lln.     ft. 
place ; 

(4)  42..'J20  lln.  ft.   t   in    pipe  in   place 

(5)  11.880    lln.    ft.     l',4     in.     pipe    in 
place ; 

^6»  9..^80  lin.  fl.  1'^  .n.  pipe  in  place; 

(7)  8.2.V)  lln.   ft.  2  in.   pipe  in   place 

(8)  8.450  lin.  ft.  2Vj  in.  pipe  in  place 

(9)  6.880  lln^t.  j  in.  pipe  in  place: 

(10)  5    \    in.   gate  valves; 

(11)  5o  1    in.  gate   valves   in   p'sc 
(12 »  24   1'4   In.  gate  valves   in   place. 

(13)  28  1^  in.  gate  valves  In  place 

(14)  2\  2  In.  gate  valves  in  place; 

(15)  37  2'^    in.   gate  valves  in   placr; 

(16)  28  3  In.  gate  valves  In   place; 

(17)  .15  4  in.     gate  valves  in  place ; 

(18)  6  6  In.  gate  valves  In  place; 

(19)  1.4.V)    quick    coupling    valves    In 
place ; 

(20)  100  portable  sprinkler  heads  full 
circle; 


(1)  .. 

(U... 

(3) 

(4) 

(5» 

(6t 

(7t.. 

(«»  . 

(9) 
(10) 
(11) 
(12) 
«13>.. 
(14).. 
(18) 
(16).. 
'17).. 
(18).. 
(19)  . 
(20).. 
i21).. 
(22) 
(23)  . 
(24).. 
(25). 
(26V 
(27) 
(28) 
(29) 
(30). 
1 31) 
(33). 


(21)  300      each      portable      .sprlrklrr 
heads  part   circle: 

(22)  990    fixed    sprinkler    heads    fu'.l 
circle  hi  place ; 

(23)  2.080  fixed   sprinkler  heads  half 
circle  in  place; 

(24)  ^60    fixed    sprinkler    heads    oup 
quarter  circle  In    place; 

(23)  400  operating  coupler  In  t)lac»> : 

(26)  1    lump    :ium    sterilization    com- 
plete; 

(27)  290.400  nq.  yds.  topsoil  in  place: 

(28)  290.400  sq.   vds.   soil   preparaMon. 
seed   planting   and   mulchlne: 

(29)  11.280  lbs.  furnishing  and  deliv- 
ering seed  at  work  site: 

(30)  24   tons  furnish  and  deliver  ff-r- 
tlllzer  at  work  i»lte; 

(!?!)   180     tons     furnish     and     deltver 
sawdust    for    mulching   at    v.orU 
stite. 
•32>  2000  c.y.  excavation. 

Total  bids  nabmittcd  April  10  were 
•A)    M.    Sl    K.    Corp..    San    Francisco. 

Cdllf..   «17i.ei6.20. 
(B)  N.  P   Van  Valkenburg  Co..  Sac- 

mmento.   ::allf..  3189.300.25. 
(C»  Moore  ft  Roberts.  San  Francinco. 

Calif..   S225.326. 

(D)  M.    R.    Carpentei.    Sacramento. 
Calif..   $227.35901       " 

(E)  Morrison -Knuilsen  C<>.  and  .m,,it.. 
Inc..   Oakland.    Calif..  1241.069.85. 

(F)  Herman   Law.son  Oo..  Han  Fran- 
cisco. Calif.  3286.706.50 

(O)    Byron   AV.    Taylor.   Los   Angeles. 
Calif..   $289,204.80. 
Govt  estimate,  total  |188,011 


4/14/47  •     43 

Fir»  Extinguishers 
Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— Pacific 
Fire  Extinguisher  Co.  and  Snowden 
Chemical  Co.,  at  (1)  $52.50,  (2)  $12.80, 
(3)  $400,  (4)  $67.50,  net  30  days,  14 
days'  delivery,  submitted  identical 
bids  to  Purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall,  San  Francisco, 
Calif.,  under  bid  No.  3900  for  fur- 
nishing and  delivering  heavy  -  duty 
fire  extinguishers. 
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Asphalt   Composition   Tile   Floor — 
Bids   Wanted 

LOS  ANGELES,  Calif.,  Los  Ansre- 
les  Ccunty.— Until  May  7,  2  P.  M., 
bids  will  be  received  by  the  Federal 
Worsk  Agency,  Public  Buildings  A'!- 
mlnlstratlon.  Office,  of  the  District 
Engineer,  838  U.  S!  Appialser's  Bid?., 
San  Francisco,  Calif.,  for  new  «i8- 
phalt  composition  tile  flooring  at  the 
U.  S.  Post  Office  and  Courthous-, 
Los  Angeles,  Calif. 

Plans  and  tpeciiications  obtainabir 
from  the  above  office  of  the  district 
engineer."^ 


(Continued    on   Page    J0» 
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Furniture — Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
April  16.  2  P.  M..  bid.s  will  be  re- 
ceived by  the  U  .S.  Treasury  Dept., 
100  McAni.«<ler  St..  Room  iSOl.  San 
Francisco.  Calif.,  under  Inv.  SF-3857- 
47  for  living  room  furniture  fob  Na 
val  Personnel  Permanent  Quarters 
bt  U.  .•?.  Naval  Hospital.  Long  Beach, 
Calif. 
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Vacuum    Heating    Pump 
Low   and    Only    Bidders 

SAN  FRANCISCO.  Calif.— Follov,  - 
ing  pubmltted  bids  April  11  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall.  San  Francisco.  Calif',  un- 
der Bid  No.  3S98  for  furnishing  and 
delivering  one  Jennings  vacuum 
heatljj^g  pump  for  the  Civic  Audi- 
torium: 

Paul  W.  Bepgs  A  Son,  665  Foisom 
St,  San  Francisco.  Calif..  $2265;  30 
d.ivs ;    net ;    delivery    60    days. 

Nash  Engrg.  Co..  $2412.83;  2':i  10 
dav&;  225  day  delivery. 

E.  W.  Cooley  Co..  ii2500;  trade-in 
allowance  $200;  net  30  days;  68  day 
deliver.'. 
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SUB-CONTRACT 
INFORMATION 
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Plantlnp  Grass— Co ntrs«t  Awarded 

STOCKTON.  Calif.  San  Joaquin  Co 
— Iviula  Tsur.kewa,  at  $2730  award«^d 
conlrsct  by  the  Stockton  Unified 
School  District.  Thos.  S.  McCand- 
Iesi«.  Purchasing  Agent.  324  N.  San 
Joaquin  Street.  Stockton.  Calif.,  for 
planting  grass  at  the  Lottlle  Grunsky 
School  plavground. 

Other  bids  April  4  were: 

Bernard    Gayman.    San    F-.-anclsco. 
Calif..  $3(»0. 

Capital   Nursery.  .Sacramento.  Cal . 
$39.'S0. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


ALTER  dwelling.  $800;   W  44th   Avp. 

216  S  Ansa;   owier,  O  Bruflat  645 

44th   Ave. 
ALTER  storage  bldg.  $3830;  N  Eddy 

137.6  E  Hyde;  owner.  T  Gilboy.  666 

EMls    St;     contractor.     L    ^rtorio 

2627  Lombard  St 
ALl'ER  dwelling.  JOOO;  99  Arieta  St 

owner.     Winifred     Voelker.     prem 

ciptractor.     Parentl    &    Thompson, 

3932  17th  Street 
ALTER    Iwelllng.  $3520;  1,58  Bru-ssfli 

owner.    Mr   and    Mrs    O    Saatland 

premises-     contractor,     Fred    Gold 

ben.  SSv^e  California  St 
ALTEP  flats,  $900.  ItO  Coleridge  St; 

owner,  O  Rjsaia    prem;  contractor, 

oo.r  ef '*"'-""    *    Concrete    Co,    1C7  I  shOP,    K3000;    &\   Camino,    near   Mtn 
.t™™^^    *^t  Viev,  :    owner,   B   Wllllamp   Antlqut 

ALTER  apt  hou.«e,  $900;  4.^3-5  Linden 


2730  Lswton  St :  owner,  Mr  and 
Mrs  Sylvan  Cohen,  prem;  con- 
tractor, William   Bryne. 

ERECT  1 -story  Frame  Bldg,  $9000; 
E  side  17th  Ave  225  ft  N  of  Vic- 
ente St;  owner,  Charles  P  Scully. 
2C47  14th  Ave;  contractor,  O  K 
Carlson  Co. 

CONVERT  INTO  RESTAURANT. 
$1600;  401  &  405  Front  St;  ownei. 
Gines,    prem-r   day    work. 

INSTALL  DOORS,  REPAIR.  $500; 
707  Cole  St;  owner  and  contn;u- 
tor,   L  R  Vane. 

APRIL  11,  1847 

DWELLINGS,  two  1 -story  fr.  $ 
E   Goettingen   25   S   Olmstead ,    SE 
comer   Goettingen    and    Olmstead; 
owner  and   builder.  O  Carraro  and 
Sons.  780  Felton  St. 

ADD  bhed.  $1000;  2201  Revere;  own- 
er and  builder.  C  R  Haley.  1991 
Oakdale  Ave. 

INSTALL  window  and  stucco  front. 
!51500;  126  Rouf-eeau  St;  owner,  W 
"Tamony,  prem ;  contractor,  James 
Mulhnlland 

ALTER  wareliouse,  $10,000;  Howard, 
5th  and  Tehama  Sts;  owner.  The 
Fmp.irlum,  835  Maricet  St;  contrac- 
tor, Dinwiddle  Constr  Co. 

DWELLING  1 -story  frame,  It7600- 
E  Capitol  125  N  Lakeview;  owner 
and  builder,  California  Constr  Co. 
159  West  Portal  Ave. 

!?IGN.  n.wn,  $985;  1190  McAllister; 
owner.  McKellopp.  prem;  contrac- 
tor. Brumfield  Elec  Sign   Co. 


OAK LA NO 


DUPLEX  (2-8tory,  6-room),  19000; 
2879-81  67th  Ave;  owner  and  build- 
er, E  Hendricks,  2675  67th  Ave. 

ALTERATIONS,  $3000;  1107  Broad- 
way; owner,  Lee  Ann  Beauty  Aca- 
demy, premises;  builder.  La  Rock 
Construction  Co,  Financial  Center 
Bldg. 

RADIO  STATION  (l-story),  $1600; 
5170  Grizzly  Peak  Blvd ;  owner  and 
builder.  Pacific  Broadcasting  Co, 
690  Market  St,  San  Francisco. 

GARAGE  (l-story),  $800;  8064  Mid- 
dleton  St;  owner  and  builder,  8  R 
Hallenbeck,  3064  Mlddleton  St.        4% 

ALTERATIONS,  $950;  389  63rd  St; 
owner  and  builder,  R  E  Rule,  389 
63rd  St. 

ALTERATIONS,  $500;  464  12th  St  J 
owner,  Sam  Tasler,  125  10th  St; 
builder,  S  Ortzow,  1811  Jackson  St 

DWELLINGS  (l-story,  4-room)  (2). 
$4900  each;  2148,  2154  106th  Ave; 
owner  and  builder,  R  H  Lincoln, 
1352  62nd  Ave;  garage  (l-story), 
$250  each. 

ALTERATIONS,  $1872;  3728  B  8th 
St;  owner,  American  Can  Co,  3728 
E  8th  St ;  builder,  Larsen  9t  Larsen. 
629  Brvant  St,  San  Francisco. 

DWELLING  (2-story,  8-room),  $8800; 
7008  Thomhill  Dr;  owner  and  build- 
er, William  M  Olson,  premises. 

GARAGE  (l-story),  $1000;  226  29th 
St;  owner,  J  Starropoulos,  prem; 
builder,  G  Tribuzlo,  3706  Parker  St 


SANTA  CLARA  COUNTY 
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•"erlmeter  Fence — Bids  Wanted 

BENiriA  ARSENAL  Calif..  So- 
lano County— Until  April  18,  10  A. 
M.,  bids  will  bo  receiv«?d  by  Ww  U. 
S.  Engineer  Office.  Benlcla  Ar.senel, 
Benicla.  Calif.,  under  Bid  No.  04- 
015-47-16.  for  construction  of  a  per- 
imeter fpncn  at  Stockton  sub-depot 
of  Bonlcia  Arsenal. 

Bids  will  be  taken  as  follows : 

(1)  9500  l.f.  construct  Cham  link  fence 

(2)  7  each  lumlsh  and  Install  18-ft 
double  opening  gates; 

(3)  2  each  construct  barricades. 
Specifications   obtainable   from   the 

abtve  office. 
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4/14/47 

Linoleum — Bids  Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
Until  April  30.  2  P.  M.,  bids  will  be 
received  by  the  Public  Works  De- 
partment. 12th  Naval  District.  Room 
A-109  Federal  Office  Building,  San 
Francisco.  Calif.,  under  Spec.  18466 
for  furnishing  and  installing  linoleum 
In  22  buildings  at  the  U.  a  Naval 
Hospital.  Oakland.  Calif. 

Plans  and  specifications  obtainable 
from  the  Public  Works  Dep«rtment 
Design  Division,  Room  A-119  Federal 
Office  Building.  Civic  Center.  San 
Francisco.  Calif.,  upon  deposit  of 
check  or  postal  money  order  for  |18. 
payable  to  the  Chief  of  Bureau  of 
Yards  and  Docks. 
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4/14/47 

Reflnlshing  Floors— Bids  Wanted— 

Plans  on  File 

OAKLAND,  Calif.,  Alameda  Ca— 
As  previously  reported,  until  April  33, 
2  P.  M ,  bids  will  be  received  by  the 


St ;   owner  and   builder    B  C  Cole- 
man,  '<r.3  Linden  St 

GARAGE,  frame,  $750;  S  Lincoln 
W.iy  .57  W  4':th  Ave:  ownc,-  and 
contractor,  Fletcher  Meriwether, 
4515   Lincoln   Way. 

.\LTER  flats,  $2000;  130  Beaumont, 
owner  and  contract'ir,  F^a^k  Bern- 
hard,  premises. 

AI.,TER  theater  and  storp.s.  $1000-  6:9 
Gre«n  St;  owner,  H  A  Farros.  629 
Green   St. 

ALTE;r  store.  MOC ;  SW  Comer  2?nd 
Ave  and  California  St;  owner.  R 
F  Well.  Hillsborough ;  contractor 
B  S  Mnclntyre.  580  Jean  St,  Oak- 
land. 

PUMP  House,  l-ttor>   frame.  $20,000; 
W    Rhode  Island  5C  S  23rd   Street 
owner.  Natloral  Lead  Co,  ^240  24th 
St :  contra-tor.  WilHs  F  Lvnn,  Ber- 
keley. 

ALTER  dwelling.  $10C0:  241  Avlla  St  • 
owner  and  contractor.  Wilfrtd  Co- 
hen,  premises. 

ALTER  apts.  flSOO;  ;154  Green  St  • 
owner,  Dr  Hugh  Parkinson,  1152 
Groen   St. 

Granted 

BUILDING  PERMITS 


SAN    FRANCISCO 


April    10,    1947 


ERECT  ELEC  .«riGN.  ,i;900 :  93"  Mar- 
ket St;  owner,  Kentucky  Tavern, 
prem     contractor,    tiler   Prod   Corn 

ERECT  ROOF  SIGN.  $985;  815  Bat- 
tery- St.  owner.  Nnfl  Biscuit  Co. 
prem:   contractor,   Elec  Prod  Conv 

ERE':T  l-story  Frame  Bldga,  (»7 
$7000  oaoh;  N  Velasco  Ave'  Cor 
Sawypr  St;  E  Sawvcr  St;  63  ft 
107.8  .  1368  *  164  8  N  Velasco  Ave  ■ 
N/E  cor  Sawyer  .«?(  &  Sunrise 
Way;  E  Sawyer  25  ft.  50  ft  N  Sun- 
rise Way;  N  Sunrise  Wav  r2  ft  E 
of  .Sawyer  .St;  owner  and  con- 
tractor. F  H  Thorinson.  205  Gran- 
.ida   Ave. 

HEMODEL    INTO    HOME.    $(1800    E 
Herold   142  53  S  of  Grafton;  ownei 
ano     contractor,     A     Bark<  r,      209 
Thrift    St. 

REMODEL    FRONT     PORCH     $500; 


Shop.  El  Camino  Real.  Mtn  View ; 
contractor.  G  Davis. 

DWELLINGS,  three.  $6600  ea :  Lots 
9.  43.  72  Kenwood  Acres ;  owner  and 
builder,  T  L  Mitchell  Co,  97  Bast 
Santa  Clara  .St,   San   Jose 

DWELLING,  $6000;  Green  view  P: 
L/js  Altos ;  owner  and  blulder,  J 
P.  Stalder.  Rout©  1  Box  406,  Lo* 
Altos, 

DWELLING,  $4000;  Summit  Rd,  Lok 
G.'itos-;  owner  and  builder,  O  J 
Alspaugh,  El  Sa.tc  Resort,  Capitole 

DWBLLJNO,  84000;  Bloasomhlll  Rd 
near  L/js  Gatos;  owner  and  con- 
tractor, S  BoBeau. 

SHOP,  $3500;  Pacheco  Pa^s,  Gllroy; 
owner  and  builder,  H  P  Tyl^r,  Rte 
1  Box  152-C,  Gilroy. 


\  r.  I  M  I  \  E  \ 


PUTTYLESS  GLAZING 


U.  S.  FM.21/I3ie 

SKYLIGHTS  —  SAWTOOTH 

SiOEWALL  SASH— PATIO  ROOPS 

GRIEN  HOUSES 

For     aMimatM,     or     tnsinMrinf     dattsn* 
rnvvrins    ■    complti*    !n<taliaiipn,    inrlud 
ins  ahact  maul  raqutraOMnu  .  ,  . 


CALL 


RXiROOK  Ills 


Exclunv*   Diarrihittor*   for 
North«m   California 

McKun*  M*tal  Produett  Co. 
2*4  Tekaaia  St..  Saa  Praaclte*.  3 


Gamerston  &  Green  Lumber  Co. 

Wfcoleso/*  ofid  Jobbing  Yards 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  .  SUGAR  PINE 


Saa  Praaclteo — 1S00  Army  S*. 
4rw0»er  1300 


ass 


Oaklaad—lOOl  Livia«t*oa  Sf 
iCfffofff  4-1  i$4 

ssssssssssasssafKsssssssssssssi 


MONDAY.  APRIL  14.  1947 

DWELLING,  $G500;  Alum  Rock  Ave 
at  Clarevlew;  ovper  and  builder, 
L  Glon,   133  Ollvo  Ave,  Los  Gatos. 

DWELLING,  $«)0n;  Monte  -  Bellow 
Acres,  Rincon  Uoad ;  owner  and 
builder.  W  Amdt,  485  Palo  Alto 
Ave.  Mtn  View. 

WORK  SHop,  $8000 ;  El  Camino  Real 
and  Bowers  Road;  owner  and  con- 
tractor, H  A  Bowfrs,  Route  1  Box 
746,    Santa   Clara. 

DWELLING,  $9000;  Hilltop  and  HIU. 
view  Drive,  Los  Altos;  owner  and 
builder,  T  Tlmjgs.  Route  1  Box  638 
Los  Altos. 

DWELLING,  $5000:  Santa  Cruz  and 
Blanchard;  owner,  C  Schade,  San 
Francisco;  C3ntractor.  C  SmHh, 
P'  O  Box  3,  Los  Gatos. 

DWELLING,  $K00O:  Shannon  Road; 
owner  and  builder,  J  E  Taliion,  IM) 
College,  Los  Gatos. 

ALTERATIONS,  $2000 ;  Cauhape  Ave 
San  Jose ;  owner  &  builder,  S  Gag- 
liardi,  421  Prevost  St,  San  Jose. 

DWELLING.  $700ti;  Carmellta  Drive 
Mtn  View ;  owner  and  builder,  C  H 
Baker,  660  Pettis  Ave,  Mtn  View. 


DAILY     PACIFIC     BUILDER 
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SACRAMENTO    CITY 


aARAGU,  $800;  1610  D  St;  owner, 
Mrs  Sugar;  contractor,  Tom  An- 
gelo.  420  22nd  St 

DWELLING.  5-room,  $6000;  209  43id 
St;  owner  and  builder,  John  Crc- 
chetUnl,  608  San  Antonio  Way. 

DWELLING.  5-room,  $7000;  706  Fll.u 
Way;  owner  and  builder,  G  Rid- 
dle, 1012  D  St 

REPAIRS  to  bldg  front  and  insmll 
elevators,  $4000;  1401  K  St,  own 
er,  Scofleld  BHirnlture  Co;  contrac- 
tor, A  E  Erickson  A  Son,  1932  El- 
Monte  Avenue;  architect,  Herb^^rt 
Good  pastor. 

REMODJSL  dwelling,  $2000;  2636  27tli 
St;  owner,  Mary  Conuly;  contrac- 
tor, J^ames  Ransdall.  2821   I   St. 

REPAIR  bldg  interior,  $1000;  1314 
4th  St ;  owner  and  contractor.  Thos 
Wells. 

ADDN  to  dwelling,  $1500;  5062  H  &t ; 
owner  and  conti-actor.  Chas  Be'.l. 

REMODEL  basement  for  freezing 
room,  $1000;  1930  J  St;  owner. 
Country  Maid  Creamery;  contrac- 
tor,  Sacramento  Asbestos  Co. 

ADDN  to  dwelliu);,  $1500;  4909  I2th 
Ave.  ov/ner  and  builder,  Dolph  Fry. 

SOUTH   SAN    FRANCISCO 


FACTORY    bldif,  81x41,   f9600;    Soufi 

Linden    Ave,    owner,    Stowell    and 

Co,  552  Muslon  St;  contractor.  Fur 

West  Constr  Co. 
SUN    ROOM    Addition,    12x14,    $1200; 

A    St;    owner    und     builder.    H    R 

Low.  116  A  St. 
WELDING  Shop.  23x40.  $1400;   SoutI, 

Linden    Ave;    owner.   H   H    larsen, 

premises;    contractor.    Gus    Hown- 

ellng. 
DWELLING,    $8000:   936  Commercial 

Ave ;  owner  -and  builder.  D  J"  Dalv 

661   Miller  Ave. 
DWELLING.     $8000;     509    Magnolia; 

owner    and    builder.    Geo    E    Lund- 

burg.  101  First  Street. 

SAN   JOSE 


ory  St;  twner.  W  E  Wood;  con- 
tiactor.  Ralph  A  Skoog,  C9  S  8th. 

ALTER  resilience.  $500  543  Eaat  ;it 
John;  owntr.  Mrs  S  li  Eaton;  con- 
tractor, Thos  W   Dempaey. 

REPAIR  termite  damage,  $625;  617 
Morse;  owner,  G  Dot  fin ;  contrac- 
tor, Anderson   Pest  Control. 

BUSINESS  bldg,  $15,000;  1319  Li.i- 
coln;  owner,  F  Gtumocelll;  con- 
tractor, S  E  Barth,  1801  McDani«!. 

ALTER  x-esidence,  $500;  1144  Alma- 
don  ;  owner,  E  Esposito ;  contrac- 
tor, M  Oimarustl 

ACCESSORY  b!dg,  $500;  824  S  9tb ; 
owner  and  builder,  Charlotte  Harl- 
lee. 

ALTER  business  bldg,  $^00;  SO  East 
San  Antonio;  ov.nei.  Kiddle  Shoo; 
contractor.  E  A  Hathawa>,  12*7.'^ 
Glen    Evrle   Ave. 

BUSINE.SS  bldg,  $360,000;  2  North 
Ist  St;  owner,  Roo.s  Bros,  Inc;  con. 
tractor,  Dinwiddle  Constr  Co,  210 
Crock<»r  Bldg,   San   Francisco. 

ALTER  residence,  $1000;  88  E  Hum- 
boldt St;  owner  and  contractor, 
Anna  L  Heler. 

ALTER  residence,  $1800;  199  S  16th 
St;  cwiier  and  build<r  Mrs  Phi) 
Wise. 


BERKELEY 


DWEIXING.  five-roo.Ti.  $12,000;  1431 
Summit ;  owner,  Mary  E  Lust,  Boj. 
493,  Berkeley;  contractor.  Asso- 
ciated Bldrs,  1951  Shattuck  Ave; 
architect,  Paul  Hammirberg,  No  2 
Norw(»od   Ave 

REPAIRS,  $2250;  2819  HlUegass ; 
owntr,  Neva  T  Qharles,  premiscb; 
contractor  Gilbert  A  Muiray,  29<U 
E  14th  St,  Oakland. 

GARAGE  and  work  room,  $15G0 ;  2227 
Acton ;  owner  and  builder,  E  H 
Wcods. 

.\LTER,  $50C0;  2900  Fifth  St;  own- 
er, Durkee  Famous  Foods,  preir ; 
contractor,  C  N  Peterson,  70  I'ask 
Lar.e ;    plans    by   H   Bonner. 


Completion  Notices 


SAN    MATEO    COUNTY 


RESIDENCE,  $9750,  1320  Sha.-tn . 
owner,  Mr  and  Mrs  A  W  Ralmsch ; 
c<mtractor,  Wm  H  Schwartz,  484 
S  11th  St. 

ALTER  S-famllv  residence,  $10,000; 
211  E  10th  St;  owner,  Mrs  Louis 
O'Neal;  contractor,  G  I  Thorp,  106(» 
8    7tJi    St. 

ALTER  bus  bldg.  $15,000;  577  Mar- 
ket; owner.  Salvation  Army;  con- 
tractor,   Al   Bolel,    154   Vine   St. 

RESIDENCE,  $7500;  921p  S  11th  St; 
owner  and    builder    J   M  .Mbott. 

RESIDENCE,  $9000;  160  N  7th  St, 
owner,  J  R  Alarcon ;  contractor, 
Frank  .<<urian.  Route  3,  Box  509. 
Los  Gatos. 

RESIDENCE,  f75C0;  929  N  1th  St; 
owner  and   buildtr.   N   M  Stacev. 

ALl'ER  bus  bldg.  $1000;  603  Alma- 
den  ;  owner.  Ace  Depl  Co :  con  - 
tractor.   N   W  Winnlngar 

RESIDENCE.  $PO0O;  521  W  Wiillam; 
owner  and  builder.  P  J  DcGiooanr.i 

RESIDENCE,  $3000;  1110  Kotenberfc 
Avenue;  owner  and  builder,  L  (» 
Plschar.  •  I 

ACCESSORY    BUI R.  $700     1073   BIra 
owner  and  bullcic  r,  H  J  Quick. 

BLIXl    m^-zzanlne.    $100C  :    30    £    S.i.i 
Ftmando  &t :  owner,  Ferguson  Mn 
sic  Store;  oontrar:tor,  E  Noinm»»n- 
sen.  .116  8  17th  St. 

ALTER  bun  Mng,  $500;  61  S  First 
St ;  owner,  W  Pomeroy ;  contrac- 
tor, H  F  Redlker,  1514  .Mcrldan  Bd. 

RESIDENCE,    $9000;    1222    Falrvlew 
owner   and    g.iiloer,    F  W   V/innin- 
g»r. 

ACCESSORY  B'dg.  $700.  90  E  Hum- 
boldt; owner  and   biiilf'f^r,  O  Chell 

RESIDENCl,  $6700;  1662  Blast  San 
Fernando;  owner  and  builder,  H 
Polanco. 

\LTER    Hccessrry    bldg.    $4,500;    120i 
Campbell   Ave;    owner.   Calif   Fni'i 
Exchange     cnntrartor,   C   N   Swen 
!<on  Co.  P  O  Box  .5,58. 

RESiDENCE,  $7000:  ;:47  N  34th  Bt  : 
owner.  Ray  Lanf  ri .  •nrtrnctor.  f 
McNabb,  4f    Lester  Ave 

ALTER  bldg.  $1500;  449  E  Tavlor , 
owner,  TrI  Valley  Packing  Com- 
pnnv:  contractor.  C  N  Swenscn. 
P  6  Bex  Ki8 

REt-IDENCE.  $tW00,  501  Snyder  St, 
owner  knd  builder,  Antone  R  Par- 
adise. 

.\LTER  apt  snd  Mdg  accessory  bldg, 
$9000-  1884  The  Alameda;  owner, 
A  T  Gllliland;  contractor.  O  E  An- 
derson,   S9M    Mrnker    Ave. 

OFFICE.  f90W),  590  S  4th  St;  own- 
er and  builder,  D-  Frank  E  Short 

RESIDENCE.  »13,rO0.  1886  Na^le»  : 
owner,  E  L  Friedman;  contrat  ;..r. 
Brioges  Constr  Co,  1071  fine  Avo 

AL'j'RR  buslne.SN  bldg,  $300.  373  Pre. 
vost  St :  owner,  Tjhomp.'^on  Pie  Co : 
contractor.  E  A  Hathaway  and  Co, 
1275  Glen  ICyrle  Ave. 

RESIDENCE,  $3000;  527  N  16th  St 
owner  and  builder,  A  N  Neufeld. 

INPUSTRI/.L  bldg    $21,000;    IM  Em- 


Recorded  Complcts'l 
April  8,  1947— (1)  POR  LOT  8,  BLK 
16,  Oak  Park;  (2)  No  40  ft,  I»t 
1.  Blk  3;  Renp.to  Alessandrl  to 
whom  It  mav  concern  Apr  1,  19-17 
April  8.  1947— LOT  It).  MULRYAN 
Terrace.  Laurel  Creek  Fnrm; 
HenrA-  Jason,  et  al  to  Bert  Wil- 
liams      

April  8.  1947— LOT  14,  MULRYAN 
T^rtace.  San  Mateo;  Kenneth  M 
Thompson,  et  al  to  Bert  Williams 
April  8,  1947— LOT  9,  MULRYAN 
Terrs.ce.  San  Mateo;  Wm  J  Ha- 
mll,  et  al  to  Bert  Williams 

Apr    3,    1947 

April  S.  1947— SAN  CARLOS  Acre- 
ape;  Jemes  H  Martin  to  Chas  ¥ 

Schuetz    Co,     Apr    8,    1947 

April  5.  1947— POR  LOT  0.  7.  *  8 
BLK  "I"  Boyd  and  Kent  Add'n 
Redwood    City;    Matthew   Pollard, 

et  al  to  M  C  Tngraham  

Apr    6.    1947 

April  7,  1947— LOT  4,  6.  6.  7.  A  15. 
BLK  9.  IjOT  16.  Blk  9:  Miramar 
Terrace;  Austin  M  Lander,  et  al 

to   Arthur  H   Oppen    

April    7,     1947— LOT    31     32    &    33 ; 

BLK    1:    Plat   of    Anthony 

Qnlnteio.   et  al   to  whom   It   may 

concern      Apr     1.     1947 

April  7.  1947— POR  IX)T  5.  BLK  16 
POR  LOT  13.  BLK  16.  Sunny- 
brae  Lot  9.  Blk  It.  Sunnybrae 
G  W  Williams  Co  to  Williams 
A    BjirowK,    Inc  Apr    7.    1947 

April    7.    1947— 1  RINCETON.    SAN 
Mateo    County ;     E    G    Coodman 
to  Varinu.''  Contractor^  Mar  31,  19^7 
April    8,     1917— LOT    21.     BLK    SI, 
White  Oaks   Sub  3:   Jack   Fit:hei 

to   Clarence   G   Andrews   

April  7.  1947 
April  8.  1947— LOT  9.  BLK  5;  3ur- 
Itngablex ;  Leo  Krllof f.  et  al  to 
Cu.Mfom  But  Homes  .  Mar  25.  1947 
April  8.  1947— LOT  19.  20  21  *  22; 
BLK  6;  Redwood  Manor;  M  l 
KinK.  (nc  to  whom  it  may  con- 
cern  _ Apr  3.   1947 

April  8.  1947— LOT  6.  A  %  IjOT  r, 
BLK  33:  Alameda  de  \3j,  Pulgas 
Pelmont :  .•^  Kcmpthome.  et  al 
to  whom  it  may  concern 

April     ».      19'.7 

April  8.  1947— LOT  6  A  7:  DLK  22. 
Newbridi^e  Park  No  2;  D  W 
M.i<»«-8  to  v.hom  It  mav  concern 

Apr    .V    1<>'7 

April  8.  1947— LOT  1 :  JlOSBFlELD 
TRACT;  Pacific  Homes.  Inc  to 
Peninsula  Pac  Const  Co 

Apl     ?..      1917 
Anril     8.     1947— LOT     10.     BLK     2: 
Elgewood       Park ;       Samuel      W 
Sm^-ll.  et  al  tc  Walter  E  Thomp- 
son     Apr  3.    1»<7 

April  8,  1947— LOT  TS.  BLK  11; 
OAKIEIC.H  PARK:  Donald  F 
Fix.  et  n\  to  whom  It  may  con- 
c-m  Apr    8.    1947 

April  S.  1947  SANTA  CRTTZ  Ave, 
nue  Chaf  R  ONell  to  uhom  It 
msy   concern  Apr  7.    1947 

April  8.  1947  -LOT  26.  BLK  9: 
SAN  BRl  NO  Park:  Wm  RIglfr, 
et   a  I  to  Wm  S  .Mardeclch 

Arr    ^.    1917 

April  8.  1947— LOT  2.  BLK  .3:  TR 
672,  Flpclfic  M«r.f.r  Pac  fi-  Dc- 
velopine-  t  Co  to  Peninsula  Home 

Bldrs    Apr    >».    ?9iT 

April  7.   1947— TOT  16.  16.  17  A  18. 
BLK  7.  MILLS  Park.  San  Bruno 
Richard    Delurchl    to    Richard    De- 
lucchl    f'.    Co  Apr    4.    1917 

April  7.  1947— LOT  4,  5.  8  A  9 ;  BLK 
11:  HANGF  "C"  Tc:Yn  of  Mere- 
\llle;    Ronnid    H    Maddan    to   L«r 

Furgey.    Park    Bldg  Co -,, 

Apr    8,    1917 


March  28,  1947— Lot  40.  Thelma  Tract 
Robert  Keith  Miller  to  Paul  Op- 
dyke  Jr. 

March  28,  1947— Ptn  SW  M  SecUon 
3-8-5.  William  W  Frtck  to  Marit- 
wart  Co. 

March  28.  1947— Ptn  LoU  S54  and  306, 
Smith  Tract  No  4.  Chester  H  Holt 
to  Markwart  Co. 

March  28.  1947— Lot  35,  Wright  A 
Kimbrough  Tract  No  36.  Marshall 
Goueliman  to  Jansen  Construction. 

March  28,  1947— Lot  6,  East  Sacra- 
mento Terrace.  Vernon  A  James  to 
Jansen  Construction  Co. 

March  28,  1947— Lot  31.  Wright  A 
Kimbrough  Tract  NoN  39.  Robert 
D  Hlmebauch  to  Markwart  Co. 

March  28.  1947— Lot  2,  Block  66,  West 
Sacramento  No  1.  Mose  J  Salndon 
to  Markwart  Co. 

March  28,  1947— Lot  4130,  Elmhurst 
No  1.  Kenneth  M  Masters  to  Jansen 
Construction  Co. 

March  28,  1947— E  H  of  N  %  of  Lot 
4.  U  V  Sts,  16th  and  16th  Sts.  Lewis 
Rees  to  C  J  Hopkinson. 

March  28.  1947— Lot  41,  Columbia  Ter- 
race. Stanley  J  Garfinkle  to  C  L 
Coberly. 

March  29,  1947— E  60  ft  Lot  1,  Rose 
Terrace.  Stanley  J  Grarflnkle  to  C 
L  Coberly. 

March  29,  1947— W  H  Lot  3,  U  and  V 
Sts,  4th  and  5th  Sts.  Ramon  O 
Varg^as  to  Leo  J  Nordeste. 

March  29,  1947— Lot  27,  Buena  Vista. 
Paul  Y  Don  and  Lee  K  Chong  to 
J  L  Rowen. 

March  31,  1947— Ptn  Lot  11,  tract  of 
land  located  in  Township  8-6.  Thos 
Ochipinti  to  whom  it  may  concern. 

March  31,  1947— Lot  17,  Swanston 
Palms  "No  5.  Sidney  Gross  to  Pesce 
Bros. 

March  31,  1947— Lot  33.  Block  36,  West 
Del  Paso  Heights.  Oscar  Richard- 
son to  whom  it  may  concern. 

April  1,  1947— Lots  9  and  10,  Hucka- 
bay  Tract  No  1.  Russell  Huckabay 
to  Jack  Huckabay. 

April  1,  1947— Lot  204,  Carmlchael 
Colony.  Harlcy  E  Chastain  to  Jas 
N  Morris. 

April  1,  1947— Ptn  Lot  10,  Coyle  City 
Acres.  Frank  Joseph  Chilelli  to 
whom  it  may  concern. 

April  1,  1947— Ptn  Lots  1,  2  and  3, 
Block  20,  Woodlake.  William  L 
Horn  to  Gordon  Soderman. 

April  1,  1947— Ptn  Lot  3,  Norwood 
Acres,  lohn  S  Armstrong  to  whom 
It  may  concern. 

April  1,  1947— Lot  21,  Swanston  Palms 
No  5.  Philip  A  Lee  to  Markwart 
Construction  Co. 

April  1,  1947— Ptn  Lot  13,  San  Juan 
Acres.  Horace  Grant  to  Paul  R 
Wiersma. 

April  1,  1947— Lot  70,  Wright  A  Kim- 
brough Tract  No  32.  Louis  B  Parell 
to  Jansen  Construction  Co. 

April  1,  1947— Lot  36,  Sierra  Oaks 
Vsta  Subdivision  No  3.  RP  Watt 
to  whom  It  may  concern. 


Heights,  Oakland.  Gerald  R  BIruse 
to  F  M  Ireland  Co April  3,  1947 

April  10,  1947— Ptn  Lots  1,  2  and  8. 
Block  B,  map  ptn  Sather  Trust 
property,  Alameda.  Joseph  Wm 
Pickrell  to  J  H  Pickrell  A  Son... 
April  9,  1947 

April  10,  1947—337  Arroyo  Ave,  San 
Leandro.  Delores  and  Carl  R 
Hurley  to  D  M  Reid April  8,  1947 

April  11,  1947— Lots  9,  10  and  11, 
Block  M,  Amended  Map  Regents 
Park,   Berkeley.   Albert   Wood   to 

Andcrson-Haglund,  Inc 

March  81,  1»47 

April  11,  1947— Lots  4.  5,  6,  8.  IS, 
32,  73,  35,  37,  Tract  748,  San  Lean- 
dro. M  J  King,  Inc,  to  whom  it 
may  concern „ April  8,  1947 

SAN    FRANCISCO 

Recorded                                     Accepte<a 
April    8,    1947— SW    MILL    80    SE 
Ankcnv.    Ralph  W  and  Louise  H 
Virgil  to  Walter  F  Sarlin 

April    1,    19-:7 

April  11.  1947—226  CHESTNUT  St. 
V  R  Williamson  and  Betty  Mayo 

to  Elvin  C  Standell 

April  11,  194V 

April  11.  1947—725  SBCOND.  Edgar 
Osgood   to   Elvin   C   Stendell 

April  11.  1917 

April  10,  1947— B  39th  AVE  276  S 
Ulloa.  Robt  E  Buckley  to  whom 
It  may  concern  April  5,  1947 


Liens  Filed 


SACRAMENTO  COUNTY 


Recorded                                        Amount 
March    31,  1947— N    H    Lot    0,    San 
Juan    Acres.     Lansberg    Lumber 
Co  vs  Capitol  Builders  and  James 
J  Rinaldi „ $884.08 


Tel  Co;  plumber,  Marsony;  84  fix- 
tures; 54  water  connections. 

4032  Quigley;  owner,  S  De  OanlU; 
plumber,  J  Marsony ;  1  flzturt;  2  wa- 
ter connections. 

7829  Michigan;  owner,  Peteraon; 
plumber,  Wm  Christy;  5  fixturaa;  1 
gas  outlets ;  10  water  connections. 

716  Market  St;  owner,  C  Codd; 
plumber,  Durant;  2  gas  outlets. 

6924  MacArthur  Blvd;  owner,  Hall; 
plumber,  C  Roland;  4  fixtures. 

4279  Norton;  owner,  Olson;  plumb- 
er, H  Salisbury;  6  fixtures;  3  gae 
outlets;  14  water  connections. 

1224  79th  Ave;  owner  Nune;  plumb- 
er, J  Freitas;  1  fixture;  2  gas  out- 
lets; 4  water  connections. 

608  B  18th  St;  owner.  P  Banco; 
plumber,  Wm  Sousa;  1  fixture;  2 
water  connections. 

1265  Trestle  Glen;  owner,  Ansal; 
plumber,  Durant;  8  fixture*;  8  water 
connections. 

S21  Charter  St;  owner,  Chanler; 
plumber,  Hufschmidt;  6  fixturaa;  8 
gas  outlets ;  10  water  connectlona. 

1667  106th  Ave;  owner,  A  Holm; 
plumber,  J  Edwards;  2  fixturaa;  2 
water  connections. 

•  6625  Chambers  Dr;  owner,  Chopin; 
plumber,  Morrill;  6  fixtures;  8  gma 
outlets;  11  water  connections. 

4026  Brighton  St;  owner,  Flakier; 
plumber,  Morrill;  6  fixtures;  8  ffaa 
outlets;  10  water  connectlona 

1187  76th  Ave;  owner,  H  Tisher; 
plumber,  Morrill;  5  fixtures;  3  gaa 
outlets;  10  water  connections. 

2  Allda  Ct;  owner,  Oroaa;  plumb- 
er, M  Avilla;  3  fixtures;  6  water 
connections. 

8028  Rudsdale  St;  owner,  Cosoa; 
plumber,  P  Silva;  2  fixtures;  2  gaa 
outlets;  4  water  connections. 

2115  89th  Ave;  owner,  R  Clifton; 
plumber,  R  Clifton ;   1  fixture. 


ALAMEDA  COUNTY 


Furnace  Permits 


MARIN  COUNTY 


Recorded  Accepted 

April  9,  1947 — Novato  Ranch.  Dor- 
man  E  Dever  to  whom  it  may 
concern -...April  1,  1947 

April  7,  1947— Ken  tfield.  John  and 
Pauline  Patocchi  to  Dominic  B 
Ferrero March  31,  1947 

April  10,  1947  —  Kentf  leld  Manor. 
Floyd  U  Galther  and  Carl  S  Boe 

to  whom  it  may  concern 

April  1.  1947 


Recorded  Amount 

April  10,  1947—1612  Acton  St,  Beiii- 
eley.  Sal  Amato  vs  Charles  H  and 
Shirley  L  Adams,  Adams  Con- 
struction Co  $1,877.60 

April  10,  1947—480  Vincente  Ave, 
Berkeley.  Sal  Amato  vs  James  F 
and  Harrlette  B  Schron,  also 
known  as  Schan,  and  Adams  Con- 
struction Co   ....V $187.7* 

April  10,  1947— Ouido  Rd,  Oakland. 
California  Realty  Co  va  Frank 
and   Bella  Santos _ f744.65 

April  10,  1947— NW  comer  Colorado 
Ave  and  Michigan  Ave,  Berkeley. 
O  C  Jones  A  Sons  vs  B  L  Cupp, 
Frank  and  Edith  Baroni ..._ $241.82 

April  10,  1947—3228  Famum  St, 
Oakland.  Dwight  M  Cotton  vs 
Frank  and  Frances  Alhlno... .$993.28 

April  11,  1947^15  Alta  Rd,  Berkeley. 
Svendermann  Co  vs  Hermann  It 
Hewelcke    $846.61 

April  11,   1947—471,  481,  490  Qrixsly 
Peak    Blvd,     Berkeley.     Svender- 
mann Co  vs  Hermann  R  Hewelcke 
- ..-41.783.84 


OAKLAND 


2356  73rd  Ave;  owner  Marsohne; 
dealer.  Bay  Cities  Heating  A  Ven- 
tilating Co;  floor  furnace. 

3257  Dakota;  ovimer,  Snyder;  deal- 
er. Gernhardt-Strohmaler;  floor  fur- 
nace. 

2704  Harrison  St;  owner,  Mann; 
dealer.  Golden  Gate  Sheet  Metal  Co; 
floor  furnace. 

3072  Blossom;  owner,  W  Stephen- 
son ;  dealer,  C  Mllehan  ;  floor  furnace. 

1801  69th  Ave;  owner,  J  W  Malody; 
dealer,  J  Evans;  floor  furnace. 

2017  100th,  Ave;  owner,  P  O  Wil- 
liams; dealer,  D  N  WaUon;  floor 
furnace. 


ALAMEDA  COUNTY 


Recorded  Accepted 

April  10,  1947— House  on  each  lot. 
Lots  6,  7  and  17,  Block  3,  Tract 
771,  Eden  Township,  Alameda  Co. 
C  H  McEntyre  to  whom  it  may 
concern „.  March    28,    1947 

April  10,  1947— Lot  14,  Block  8,  Tract 
771,  Kden  Township,  Alameda  Co. 
C  H  McEntyre  to  whom  It  may 
concern April  8,  1947 

April  9,  1947—1916  E  14th  St,  San 
Leandro.  Ben  A  Begler  Co  to 
John  F  Tulloch Jipril  1.  1947 

April  10.  1947—1601  Chestnut  St. 
Berkeley.  Llewellyn  E  Hartnett 
to  Otis  J  Preston April  3.  194T 

April  9.  1947— Lot  1.  Block  D.  Map 
Estudlllo  Estates.  San  Leandro. 
Nick  and  Helen  Minore  to  Frank 
J  Leonardo  A  Son April  3,  1947 

April  10,  1947— Lots  9  and  10,  Block 
4.  Map  Keystone  Tract,  Berkeley. 
Mr  snd  Mrs  Thomas  Amess  to 
whom  It  may  concern    .April  4,  1947 

April  11.  1947—7403  Seven  Hills  Rd. 
Castro  Valley.  Hayward.  Meyer 
A  Wohlenberg  to  whom  It  may 
concern April  11,  1947 

April  11,  1947— On  Seven  Hills  Rd 
W  1333  ft  from  Redwood  Rd,  Cas- 
tro Valley,  Hayward.  Charles  E 
and  Van  A  Ballew  to  Ballew  Bros 
April  9,  1947 

April  10,  1947  —  8787  Proctor  Rd, 
Castro  Valley,  Hayward.  Law- 
rence A  Ward  to  Donald  T  Groom 
April  9,  1947 

April  10.  1947— Lot  17,  Map  Wllshlre 


Non-Responsibility 


ALAMEDA  COUNTY 


April  11,  1947— Lots  10,  11,  13  and  13, 
Block  A,  Map  of  the  Grove  Tract, 
Oakland.  A  W  and  Helen  R 
Sampson  as  to  improvements  on 
property. 


Attachments 


SACRAMENTO  COUNTY 


Recorded                                        Amount 
April    I,    1947    (filed    In    San    Fran- 
cisco)— Romer,  O'Connor  A  Co  vs 
Mathew  W  Fugina.  et  al $999.00 

FictiHous  Names 


SACRAMENTO  COUNTY 


TURNBUCKLES 


Vs 


to    13/4 


Recorded 

April  2,  1947— Perma-Bllt  Construc- 
tion Co.  B  Arbuthnot  and  James 
I  Wilson. 


SACRAMENTO  COUNTY 


Recorded  ,^_-. 

March  28.  1947— Lot  128,  Arden  Paili 

VIsU.   Norman   C  Justus   to   O   N 


Plumbing  Permits 


OAKLAND 

4120  Emerald  St;  owner.  Culver; 
plumber,  W  Ptcard;  2  gas  outlets. 

962  24th  St;  owner,  Lee;  plumber, 
J  Llvlngood ;  3  fixtures;  2  gas  out- 
lets ;  6  water  connections. 

733  Alvarado;  owner,  ;  plumb- 
er, J  Llvlngood ;  6  fixtures ;  2  gas 
outlets;  11  water  connections. 

8925  Holly  Bt ;  owner,  Pacific  Tel  A 


FORGED 

STEEL 

BODIES 

DELIVERY   FROM   STOCK 

With  or  Without  Stub  Endii 


Phones 

LAndacap*  ^-2642 

Richmond   1509 

Pan-Faciile 
Metal  Products,  ffic 

RICHMOND 
CALIFORNIA 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoahs  6206 

L.    H.   CLAWSON    CO. 

INSULATORS  FOR  THE  PAORC  COAST 
21  f  PACIFIC  lUILDINa  OAKLAND.  CALIF. 


\i 


PAGES 


DAILY     PACIFIC     BUILDER 


MONDAY.  APRIL  14.  1947 


3rd  and  Cypress;  owner,  Cole  Co; 
dealer,  Aladdin  Heating  Corp;  cen- 
tral fumaoe. 

8S79  Saroni;  owner.  Elders;  dealer, 
C   Mllehan;    floor  furnace^ 

2015  Harrington  ;  owner,  Johanaen ; 
dealer,  R  Centonl;  floor  furnace. 

98  Montell;  owner,  Duhart;  dealer, 
A  C  Mosegaurd ;  floor  furnace. 


Electrical  Permits 


8AN   FRANCISCO 


4952  441  Rooflevelt;  owner,  J  Stur- 
er;  contractor,  Pac  Eleo  Coiixt  Co; 
7  outlets, ;  2  brunch  ciicuitt>:  7  plug.s ; 


5   switches. 

4053  Rear  166  Chatanooga;  owner, 
Monroe;  contractor.  Weber  &  Cuu- 
roy ;  1  outlet ;  1  jign,  overhead  ser- 
vice. 

4954  2665  Mibsiun ;  owner,  CoratiD 
Theater;  contractor.  Weber  A  Coii- 
roy ;   12  outlets. 

4655  320  4th  St;  owner,  Frlgld- 
ough  Co:  contractor.  Lynch  Elec- : 
motors. 

4956  1137  Market;  owner,  Wil- 
liams: contractor.  L^nch  Elec  Co;  al- 
terations. 

4957  52  2nd  St;  owner.  Central 
Warehouse  Co;  contractor,  Lynch 
Elec  Co. 

4958  66  Page;  owner.  Automatic 
.\(erc-handislng:  contractor,  L,ynch 
Elec   Co. 


CLASSMED  ADVERTISING 


1—    MISCELLANEOUS 


ATTENTION! 

CONTRACTORS 

^^       ARCHITECTS 

ENGINEERS 

Ui«  WESTERN  PERSONNEL  to  auUt 
you  ia  obtaining  th«  right  man  for  that 
job. 

Many  carefully  •elected  construction  men, 
draftimcn  and  enginecri,  icrcened  by  ex- 
perienced conaultanta,  are  now  liated  for 
immediate  interview. 


Qualified  feraonnel  now  available  ahould 
take  advantage  of  our  up-to-the-minute 
information  on  the  beat  jobs  in  the  city. 
Come  in  and  get  acquainted. 

WESTERN    PERSONNEL 
SERVICE 

(Agency) 

Formerly  Clerical  Placement  Bureau 

Technical  ■  Profeaiional  -  Commercial 

26  O'FARRELL  ST.  SUITE  9023 

GArfield   I6I71618 


MEr-r    AVAILABLE: 
ENGINEERS,    C.E.,    M.E.,    and    E.E. 
SUPERINTENDENTS,    COMM.    an^l 
INDUSTRIAL    GRADE;     CARPEN- 
TER Fupts.,  WORKING  FOREMEN, 
ESTIMATORS.     ARCHITECTS 
DRAFTSMEN,  ARCH.  STRUCT,  aiifj 
MECHL.,      STTRVEYORS.      IN&TRU- 
MENT\rEN,    RODMEN.    ACCOUNT- 
ANTS. TIMEKEEPERS,  SALES  EN- 
GINEERS.     A    complete     l.brary     t.f 
capable   men   to   choose  from. 
Call 
HUNRY  HELBIG  or 
RAL.PH  OLSEN 
YUlion  6-0579 
This   AGENCY  Is  designed  for  the 
Bunding  Industry 

(tf 


FOR  SALE 

LUMBER,  SHEET  ROCK;  FIR, 
all  Hizes,  Hpecified  lengths;  PINE 
boards  kiln  dried;  TIMBER,  aity 
lengtb  and  domension;  MILL 
WORK,  rail  tits;  DOORS,  SASH 
SHINGLES.  MOULDING; Wood 
Lalh,  Motal  Lath.  Nails,  Planter 
Board,  Plywood,  Oak  and  Pine 
FloorinK 

Carload  Lota 

AModated  Contractor*' 

Sn  vico 

1151  Slitter  St..  San  Francisco  9 
PRospect  4500  or  2800 


FLOORING,  kiln  drted  oak,  good 
quality,  carefully  milled,  5/16x2-ln.. 
TO  cents  square  foot;  Immediate  de- 
llverv.  BKrkeloy  2632-R  or  THorn- 
wal!  1-0229  (4/H> 

DOORS 

l*.4-in     Flush    Panel    Interior; 

1^-ln.   Flu=»h   Panel  Extetior. 

Available    In    various    tizes. 

PLY-WEL  INDUSTRIES 

l8Ce  Tidewater  Ave..  Oaklftnd  1,  Cal. 

Phone  KEllopg  4-1651 

(4/15, 


STANDARDIZED 
BUILDINGS 

12  standard  sized  buildings  for  im- 
mediate delivery  In  eUher  timber  or 
steel  structure.  Clear  spans  from  40 
to  160  ft.  lengths  from  40  to  60<)  ft. 
Also  standardized  roofs  of  timber  or 
.«tec'l  for  ereotion  on  masonry  walls. 
American  Standardized  BIdg.  Corp. 
332  S.  Miohlga/.  Ave.,  Chicago  4.  Til. 
Wabash  i708 


BOOKKEEPING  SERVICE 

All     taxes.     pavrDlIr-     lor     businens 

firms,     contractors    and     Individuals. 

No   account    loo    larj;e   oi    too    small 

SBabright  4462  (tf) 


SF-ECIFICATIONS.  expertly  tvpcn 
or  mlmeogrHphed.  Rm.  608— M3  Mar. 
ket  St      Phi.ne   PRospect  7872. 

(4/14^ 

~     -|      I —      ■iiw       « ir     -  , 

2—     HELP  WANTED 


Capable  DRAFTSMAN  for  Monte- 
rey  Peninsula.  Permanent.  White  P. 
O.  Box  847,  Monterey.  4/16/47 

EXCELLENT  OPIXJRTUNITY  for 
two  Salesmen.  Knowledge  and  ex- 
perience in  building  materials  necea- 
."ary.  See  W.  H.  Edwards.  5:30  to 
9  p  m..  JlOi  E  12111  St..  Oakland  «5, 
£i>»L___ (4/14) 

WANTED  —  DRAFTSMAN.  ME- 
CHANICAL, WITH  SOME  ARCHI- 
TECTURAL EXPERIENCE  PRE- 
FERRED. LOCAL  MFG.  PLANT 
SAI^RY  OPEN  Replv  Box  414,  c/o 
Daily  Pacific  Builder.  4/18/47 

CONSTRUCTION  SUPT.  ..r  FORE- 
MAN; experienced  witii  concrete  and 
steel.  Call  ASnberry  0181—600  Uul- 
verslty  Ave.  Berkeley.  (4/lb. 


193S  5  ♦on  AUTOCAR— truck,  cau 
end  chassis.  Butane  pcwercd,  S-speed 
Brown-Ltpe  with  5-iipeed  transm's- 
sion.  Double  reduction  rear  axie. 
Vacuum  oower  brakes.  Phone  San 
lUfael  4790.  (4/16) 


FOR  SALE 

1,828  sheets  88  half  hard  aluminum 

.032  ga.,  32x82  Inches 

3,783  sheets  SS  half  hard  aluminum 

.032  ga.,  34%x894  inches 

AVAILABLE  FOR  IMMEDIATE 

DELIVERT 

Price  Open 

JAS.  GRAHAM  MFG.  COMPANY 

Newark,  Calif. 

Telephone  Newark  2111 

4/16/47 


Corrugateo  ALUMINUM  SHEETS. 
19  gauge.  0S6-in.  46>.^xe6-in.  Alum- 
inum Product*  Co.,  8248  16th  Strea* 
Phone  UNderhill  2166  or  BUtter  6700. 


■  "koAli  6kAt)lNo  Siyt-JflklNTJBND- 

ENT  WANTED  immediately  for  proj- 
ect In  Northern  California.  Must  be 
thoroughly  familiar  with  all  types  of 
grading  equipment  and  capable  of 
taking  complete  charge  of  work  In- 
volving cuts,  fills,  blasting,  subgrades 
and  repair  of  equipment.  APPLY  BY 
LETTBHl.  giving  complete  statement 
of  experience  and  references. 
BARRETT  it  HILP 
918  Harrison  St..  San  Francisco 

3— POSITION  WANTED 


ESTIMATOR  AVAILABLE  FOR 
GENERAL  CONSTRUCTION ;  20 
years'  experience  in  construction 
field.  References.  All  replies  confi- 
dential. Reply  Box  415.  C/o  Dally 
Pacific  Builder.  4/16/47 

5—  FOR  RENT 


LUMBER  HANDLING  BQUIP- 
MENT:  CARRIERS.  8TACKER& 
TRUCKS.  Pacific  Carrters.  Oakland 
fUB  4-1601. 


TRANSITS.   $17  p-r  month:    LEV- 
EL.M   1)4  per   month.    Daniel   McFar- 
land,    624    Second    Ave.     Phone    B.a\ 
view  7004  (.f, 

«   »  ^-^-^^~   —    -  _    ..  _    

g—         FOR  SALE 

AVAILABLE  FOR  TMMSDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corniifated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  BUtter  8266.  (tf ) 


JAEGER  CONCnSTE  MIXER, 
Model  14  EL,  pneu.  tired,  with  skip 
loader  and  water  tank,  as  is,  $1000. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  over- 
hauled and  rolls  rt-tired,  as  is,  $1200. 
J.  HENRY  HARRIS.  26?7  Nlr.th  St.. 
Berkeley;    phone   THornwall   7166. 

PLYWOOD 
All  Rises,  plain  or  resin  sealed  ply- 
wood  available   in    any   quantity.    In- 
cluding truck  and  trailer  lots.    State 
Hmount  and  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton    Blvd.   and    Frultrtdg*-    Road 

Phone  Sacramento  6-6479 
P.  O.   Box  549     -     Sacramento,  Calif 

ur. 

U.SED  DOORS  and  SASH  Six,  3x7 
rt.  X  2-ln.  0;ik  Veneer  Finish,  gUztil 
with  12  «xl3-ln.  lights;  Cabinet  Dol-i.s 
plywood  .intl  pining  Ljnrd  panel,  1-lt. 
ll-ln.  X  6-ft.  3-ln.  x  1-  in.;  Dalmo 
Sash  with  hardware,  3-ft.  0-in.  x  2-li 
9-in.  X  94-in.;  blx  lights.  Call  Grecn- 
tleld.  San  Anselmo  2014. {A/i'j, 

Pl>ASTF.RERS  ATTENTION 
We  have  three  WILI-I.IIX   plaster 
mixers  PRICED  FOR  QUICK  SALE 
WeHtfin    Macihinery    Co.,   760   Folsom 
St.,   .San    Frar.rlsco;    EXbrook    4167 

(4/H 


4959  251  Balboa ;  owner.  PAG 
Stores;  contractor,  Crovn  Elec  Co; 
2   outlets 

4960  825  Sutter;  cwner  Commo- 
dore Hotel ;  contractor.  Crown  Elf:r 
Co;    time   clock,    etc. 

4961  1010  Dlvlsadero;  owner.  Al- 
len Plating  Works;  contractor.  Bay 
Elec  Co;  I  branch  circuit;  2  plugs; 
motors ;    underground    service 

4362  1316  Judah :  owner,  Moore; 
contractor,  J\>hn  Philis;   1  plug. 

4063     15   DeHaro   St;    owner.    Cha. 
L     Harney;     contractor,     Kuchel     A 
Slevers     Elec     Works,     .^,td       8     out- 
lets;    1     plug;    motors:     C    switches: 
overhead    service;    weld.    plug. 

4994  S  Side  Mission  180  ft  N  of 
Precita  Ave:  owner,  W  G  Menar\' ; 
contractor,  Kuchel  &  Slevera  Elec 
Wks,  Ltd;  128  outlets;  101  branch 
circuits;  24  plugs;  motors;  15  switch- 
es :  undert,Tound  service ,  special 
equipment. 

4065  2500  25th  .St;  owner.  Victory 
Food;  contractor,  O'Keefie  "Tlie  Fan 
Man":  12  outlets;  2  branch  circuits: 
motors;  3  switches;  overhead  serv- 
ice. 

4966  1200  Mason ;  owner,  Man 
'^ang  Market;  contractor,  Elec  Prod 
Corp;    sign 

4967  815  Battery  St;  owner,  Nafl 
Biscuit  Co;  contractor.  Elec  FVod 
Co;   sign   . 

4968  935  Market;  owner,  Kentucky 
Tavern;  contractor.  Elec  Prod  Co; 
sign. 

4909  2770  T£»ylor;  owner.  A  Sa- 
bella ;  contractor,  Elec  Prod  Corp ; 
Inter-wlring. 

4970  3435  Siicramento  St;  owner. 
San  Francisco  Conservatory  'ti  Mu- 
sic; contractor,  Ray  Oil  Burner  Co; 
transformer. 

4971  2060  Leavenworth ;  owner,  J 
Svansianr ;  contractor,  Ray  Oil  Bur- 
ner Co;   transformer;  clock. 

4972-4974  various  locations  and 
owners;  contractor,  Ray  Oil  Burner 
Co. 

4975  1530  Lombarc"  Street;  owniM, 
Pratt:  contractor.  Smith  Elec  Co, 
special  equipment. 

4976  795  Sutter;  owrer,  Hamil- 
ton; contractor,  H'alm  &  Welter;  2 
outlets;  6  plugs;  1  switch. 

4977  1685  Howard  St;  owner, 

contractor.    Enterprise    Elec    Works ; 
motors. 

4978  128  Main  St;  owner,  Niagara 
Duplicator;  contiactor,  Enterpriec 
Elec  Works ;   repairs. 

4979  3856  16th    St;   owner,    ; 

contractor,   J^ose   A  Barrclier;  5   out- 
lets;   6   plugs. 

4980  826  Grant  .\ve;  owrer.  Royal 
House:  contractor.  Crown  Elec  Co; 
alterations:  correct  wiring. 

4981  334  Mason   St ;   owner,  Xiran  - 
don;    contra::tcr,    Malm    &   Welter;    '' 
outlet.  I 

49S2  898  22nd  St ;  owner,  Amelia ; 
contractor.  Malm  &  Welter;  1  out- 
let- Q  plugs,  motors;  1  switch. 

4983     1108  Taylor  St;  owner, 
contractor,    VYtd    D    Wilson;    2    out- 
lets;  motors,   1   switch.  '  | 

1984  2i!19  16  h  St;  owner,  Herch  ' 
contractor.  Eureka  Elec-  alterations. 

4U83  6i)  Gates,  owner,  Graf;  con 
traetor.  Eureka  Elec  Co;  12  outlets 
16  )>lugs:   10  switches. 

4986     E  28th   Ave   ;'50  N    Taraval . 
owner,    C   Stendell:    crtracfnr,    Stroii:  ' 
&  Smith:  temporary  ;aw8 

49>j7     525  Jones  St:  owner,  Fealer;  . 
contr.-tctor,   Brunifield  E!ec   Sign  Co; 
.sign.;    transforner. 

4688-9     1190  McAllister;  owner,  Mc-  \ 
Kellogg;    contractor.    Urumfleid    EU-c 
Sign    Service;   temoorary  saws. 

4990-91     14i2  20th  Ave  and  W  14th 

Ave  80  N  Quintara,  owners,  Vai- 
ioup ;  coiitrnctor,  Kichmond  Elect-i* 
Co;    rpcclHl   equipment;    temp  saws. 

4992  2150  Judah  St.  owner,  Eich- 
endoiff;  cor  tractor  Richmond  Elec 
Co;  2  cutlets;  1  plug;  1  swltqh ;  spec- 
ial equipment. 

4993  Dolores  b\;  owner.  Mission 
Dolores;  contractor,  C  J  Holzmuel'or 
shooting  pictures. 

99i  1712  Broadway .  owner,  Dr 
Teriy;  ccntractor.  Malm  and  Welter: 
motors. 


circuits :     plugs :    nwitcheb. 

5787  1685  7th  St:  owner,  Qhln- Re -t 
contractor,    T    L    Rosenberg;     sign. 

46788  191  h  &.  Telegraph;  owner, 
Payless  Market;  contractor,  T  L 
Rosenberg;   14  outlets 

45789     .Wth  &  Bway;  owneV.  H  F 
outlets;  alterations;   branch  circuit.* ; 
plugs;    switches. 
White;    contractor.    T    L   Rosenbcr;,'- 

4^790  .lOth  &  B'way:  owner,  H  F 
White-  contiactor,  T  L  Rosenberg - 
fixtures. 

4.^791       4270    B'wav;     owner.     Chip 
steak  Co:  contractor,  T  L  Rosenbeig: 
outlets ;     fixtures ;     branch     circuit.-:  • 
plugs  ;  motors ;  Avitches. 

45792    E     Brush,     bet    .Ird     &     4th 
owner,    Chri^tensen     A     Lyons;     con- 
tractor,   T    L   Rosenberg;    fixtures. 

4.5793     4634-30-38  Tyrell    St;   owner, 
A   Church;   contractor.   Clifiord;   fix 
tures. 

45794  4634-.16-38  Tyrell  St;  owner 
A  Church;  contractor,  Clifford  out- 
lets;  plugs:    switches. 

45795  4834-36-58  Tyrell   St:   owner. 
A  Church;  ronlractor,   Clifford   Elec 
tempoiary    saws. 

45796  2827  Union  St;  owner.  Archi- 
tectural Porcelain;  contractor.  Clif- 
ford; outlets;  alterations,  plugs;  mo- 
tors :  switches. 

45797  244  Lakeside  Dr.  11th  Floor: 
owner,  H  K  Jensen;  coniractor.  Clif- 
ford;   .alterations. 

457P8  J44  Lakeside  Dr,  10th  Floor; 
owner,  H  K  Jensen ;  contracloi,  Clif- 
ford ;    alterations. 

4579S  6925  Chambers  Dr;  owner, 
Chopin  &  Whit.«;or;  contractor,  Clil- 
lord    Elec;    tempoiary    saws. 

5800  0224  Contra  Costa  Rd ;  own- 
er G  L  Cpcnshaw;  contractor,  Col- 
leee   Ave   Flee ;    altei-ations. 

45801  470  7th  St;  owner.  Charle.j 
Lonibarfli;  contractor,  Scott-Buttner ; 
alterations. 

45802  5310  Fairfax;  owner,  Nelly 
Mae  Beauty  Parlor;  contractor,  Mel- 
rose Eloc  Shop,  sign. 

4580C  o51  13th  .St;  owner,  Corinr 
Re.«taurant;  cont '-actor,  Scott-Bulr- 
ner;    aUeratlons. 

4.5^04      203'J    Diuko    Drive;     owner 
Montclair     Constr      Co;      contractor, 
Johnston:    fixtures. 

45305      5002    Dublin:     owner,    J     R 

Pierce;  contractor,  Johnston;   sign. 

45806  1902-04  68th  Avenue;  owner, 
Alameda  Homes:  contractor,  John- 
ston ;    outlet^. ;    switches ;    plugs. 

43S07  190>?-10  98ih  Ave;  owner,  Al- 
ameda Homes ;  contractor,  Johnston  ; 
outlets  ;   .'Witches ;    plugs. 

45808  4110  E  14th  Street;  owner. 
Joc't.  Cafe ;  contractor.  Standard  Dis. 
plays ;  alterations. 

45809  1494  MacArthur  Blvd;  own- 
er, Doe's  Grocery  and  Del,  contrnc- 
tor.  Standard  Dls^ys;   .sign. 

415810  3100  Fruitvale;  owner,  IGA 
.Stores;  con'.ractor.  Standard  Dis- 
plays ;   uign. 

4.^11  5001  E  14th  S:t;  owner,  Marya 
Place;  contractor.  Standard  Displays 
sign. 

4.'i«12  19th  Ave  and  E  14th  St; 
owner,  Grocers  Milk;  contractor.  Pa- 
cific  Elec    Motor   Co.    fixtures. 

BERKELEY 

68025  2203  Los  Angeles ;  owner  and 
contractor.  Clyde  Hackett;  3  outlets; 
2  switches. 

68026  2631  Benvenue;  owner,  P 
Abney;  contractor,  College  Ave  Elec- 
tric; 16  outlets;  5  switches;  23  fix- 
tures; 26  plugs;  11  circuits. 

68027  2733  Russell;  owner ...; 

contractor.  College  Ave  Electric;  new 
service. 

68028  2319  Webster;  owner,  ; 

contractor.   College    Ave    Electric;    3 
plugs ;  new  service. 

68029  2500  Ashby ;  owner,  Dr  Wm 
E  March ;  contractor.  Paramount 
Electric;  54  fixtures. 

68030  1266  Carrison ;  owner,  J  M 
Walker;  contractor,  El  Cerrito  Elec- 
tric; 10  outlets;  10  switches;  14  plugs; 
4  circuits.  ^  >^ 

;    ownter. 


POSITIONS   OPEN 


S-614— SALES  ENGINEER,  exper. 
selling  steam  boilers,  to  take  cbai;i;e 
of  dept.  and  set  up  dealer  orgianisa- 
tlons  throughout  U.  S.  A.  Salary  and 
commission.  Hdq.  Bay  Area. 

S- 665— SALES  ENGINEER  with 
water  treating  equipment  exper.  Sal. 
open.  San  Francisco. 

S-679  — QUANTITY  ESTIMATOR 
to  make  up  complete  material  lists 
for  bldg.  plans  for  overseas  ship- 
ment. $80-$90  week.  San  Francisco. 


ENGINEIRING  SOCIETIES 
PERSONNEL  SEIVICE.  INC. 

Newton  D.  Cook,  Mqr. 
S7  roST  ST.  s.  P  4 

GAHMd  9241 


68031      1258    Carrison 


OAKLAND 


NOBLE  PORTABLE  CONCRETE 
BATCHING  PLANT,  used  one  day. 
Fuily  automatic.  For  particulu.-s 
phone  PRospect  9750,  Extension  28. 

(4/15. 


4.'5777  175  E  .f  San  Pablo;  owner 
and  contractor,  Foster  A.  Kleiser;  3 
outlets:  3  fixtuie.s:  oranch  circuit,'.. 
new    inst.illation ,    fiwitches. 

4r,778  3436  Sun  Pablo;  ov%'npr. 
Rpich  Motors:  contractor.  Paramount 
alterations. 

15779     627   41st   St;   owner,    M   Cav 
anaugh  :  contractor.  Paramount ;  out- 
lets;   alterations;    new    Installation; 
Nwitches. 

45780  19th  .4  Telrgraph ;  owner. 
Barttr  tt  Sons;  contractor.  Para- 
mount :  sign. 

45781  422  ilth  St;  owner,  Silvers; 
contractor.  Paramount  Elec;  over- 
head   nervlce. 

45782  4201  Telegraph ;  owner, 
Hou.eton'f- ;  (•oi>tract<  I,  I'sramonni  . 
.iltTatlons. 

46783  .^666  College:  owner.  Varsity 
Buffet,  contractor.   P.-iramount:  .«ii<rii. 

45784  6121  Swainland  Rd ;  owner, 
Fmnk  Guilford ;  contractor.  Para- 
mount    alterations 

4.5786  477  15th  St;  owner.  Smith; 
contr.ictor,  T  L  Rosenberg;  altera- 
tions. 

40786  14th  A  Washington;  owner, 
KiiUhar;  contractor,  T  L  Ro^:er)- 
l)«-rp       outlets;     alterations:      branch 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORT.S 

REINFORCED  PAPER 


SNAP  TIES 
BXP/M»ISION  JOINT 
SUP  FORM  JACKS 

All  Types  of  Concrete  Construction  Speciatlie* 

W.     J.     BURKE     &     CO..     INC. 

780  Biyant  Street  San  Francisco  Phone  GArfield  8768 


Walker;  contractor.  El  Cerrito  Elec- 
tric ;  10  outlets ;  11  switches :  U  plues  • 
4  circuits.  »*    »   . 

68032  2766  Dohr;  owner,  J  M  Walk- 
er; contractor.  El  Cerrito  Electric;  10 
fixtures. 

68033  2728  Stuart;  owner,  O  P 
Bartley ;  contractor,  Havens  ft  Wcule  • 
8  fixtures. 

68034  2430  Dana ;  owner.  First  Bap- 
tist Church;  contractor,  Havens  ft 
Wade ;  20  fixtures. 

68036     1410   Bonita;    owner,   ; 

contractor.  Havens  ft  Wade;  1  motor! 

68036  66  Maryland;  owner,  R  A 
Jackson ;  contractor  Havens  ft  Wade;' 
14  outlets;  16  switches;  20  plugs;  6 
circuits. 

68037  1888  Solano;  owner, ; 

contractor.  Havens  ft  Wade;  1  outlet; 

1  switch ;  9  plugs. 

68038  2732  Hillegass;  owner,  H 
Chrlstensen;  contractor,  Havens  ft 
Wade;  15  fixtures. 

68039  2702  Virginia ;  owner.  ; 

contractor.  Havens  ft  W)ade;  5  out- 
lets ;  2  switches ;  5  plugs ;  new  serv- 
ice;  6  circuits. 

68040  1315  2nd  St;  owner,  RW  Van 
Deusen;  contractor.  Dale  Rlep;  new 
service. 

68041  707  Jones  St;  owner,  „; 

contractor.  Dale  Rlep;  4  outlets;  4 
fixtures;  5  plugs;  2  circuits. 

68042  1314  Rose;    owner,  ; 

contractor.  Dale  Rlep;  6  motors. 

68043  709  Jones  St;  owner,  B  L 
Ensmlnger;    contractor.    Dale    Rlep; 

2  outlets;  1  switch;  7  plugs;  8  mo- 
tors;  6  circuits. 

68044  2151  San  Pablo  Ave;  owner. 

;   contractor.    Dale    Rlep;    4 

outlets  ;  2  switch ;  4  fixtures ;  2  plugs ; 
4  circuits. 

68045  3201  Shattuck  Ave;  owner. 
Fairway  Stores;  contractor,  Electri- 
cal rroducta  Corp;  1  sign;  2  trans- 
formers. 

68048  2218  Shattuck  Ave;  owner. 
Hotel  Shattuck;  contractor,  Electri- 
cal Products  Corp;  1  stign;  9  trans- 
formers. 

68047  2218  Shattuck  Ave;  owner. 
Hotel  Shattuck;  contractor.  lUectrl- 
cal  Products  Corp;  1  service;  2  trans- 
formers. 

68048  3177  College;  owner,  Vem's 
Ice  Cream;  contractor.  Electrical 
Products  Corp;  1  sign;  3  transform- 
ers. 

68049  2609  Shattuck  Ave;  owner. 
Berkeley  Auto  Radio  Co;  contractor. 
Electrical  Products  Corp;  1  sign;  1 
transformer. 

68050  2009  10th  St;  o-wmer.  West 
Berkeley  YMCA;  contractor,  BUectrt- 
cal  Products  Corp ;  1  sign ;  2  trans- 
formers. 

68061  3383  Adeline;  owners  and 
contractors.  Byron  and  Clara  Wong 
Mork;  2  outlets;  2  switches;  2  fix- 
tures; 2  plugs;  1  circuit 

68052  2615  California  St;  owner. 
Church  of  God  in  Christ;  contractor. 
Moody  Electric;  9  outlets;  9  switches; 
16  plugs;  4  circuits. 


ODEL  128 

Capacity  Vt  Inch 


MODEL 

t43T 

Capacity 

%  Inch 


The  powerful,  heavy-duty  '/i"  MallDrlll 
cuts  '/a*  holes  in  steel— I"  holes  in  wood 
with  speed  and  ease.  It  can  be  used  for 
cutting  holes  in  form  boards  for  ties,  In 
rafters  for  pipe  and  all  the  other  varied 
drilling  jobs  on  the  construction  area,  it  Is 
light  in  weight  .  .  .  compact  in  design  . .  . 
easy  to  handle.  Other  models  are  available 
with  %"(in  two  speeds),  Vi«", and  H"capac. 
Ities.  All  have  Universal  Electric  motor*. 

Wrire  or  tall  for  llfroturm  ond  prU»» 


MALL  TOOL  COMPANY 

925    Howard  Street 

San   Francisco,  California 

Phone:    Yilkon    6-0899 
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UNIF01?M  INSULATION.— In  a  survey  con- 
ducted at  tho  Frozen  Foods  Expo.sition  recently 
held  in  the  San  Francisco  Auditorium,  it  was 
found  that  Filiergflas  insulation  was  used  in 
every  one  of  the  26  lines  of  frozen  food  equip- 
ment demoPHtrated  at  the  show.  In  24  cases, 
r.ccording  to  Gayle  Duttoii,  president  of  West- 


ern Fibcrirlasi!  flupply,  Ltd.,  Fiberglas  insula- 
tion WHS  iis'>d  exclusively;  while  on  the  other 
two,  it  wns  uf'ed  in  conjunction  with  other  types. 
Asnuntf  the  Itrgi  r  manufacturers  featuring 
Fibergias  insulated  equipment  at  the  convention 
were:  Weber  Showcase  /fe  Fixture  Company; 
HuKhman  Refrii^eratioru  Inc.  Fraser  &  Johnston 
Company,  and  York  Corporation. 


Residential  Electric 
Wiring  Fast  Obsolete, 
Investors  Emphasize 

WASHINGTON.  —  New  devf^I- 
opments  in  electrical  usage  arc 
coniin^i^  onto  the  maritet  bo  fas^ 
that  home  owners  arid  prosjVL- 
tive  buyers  are  being  urged  to 
check  their  wiring  carefully. 

One  of  the  greatest  benefits  that 
can  result  to  home  owners  from 
such  investigation  might  derive 
from  their  mortgage  plans.  It  is 
x>ointed  out  that  better  home  mort- 
gage deals  can  be  arranged  if  th« 
owner  ia  familar  with  his  wiring 
installations. 

Is  ia  simply  a  matter  of  any 
home  with  a  well-designed  wiring 
system  being  a  better  investmerl 
risk  because  it  has  a  much  belter 
re-sale  value. 

Therefore,  it  is  wise  for  home 
planners  to  check  the  wiring  In 
their  architect's  drawings  or  to 
Inspect  installations  carefully  it 
older  houses  are  being  bought. 

On  the  basis  of  today's  need 
and  current  electrical  atanHards 
installed  wiring  can  Income  ob- 
solete in  a  few  years. 

Bankers  as  uell  a3  electrical 
technicians  point  to  homes  built 
20-odd  years  ago.  They  were  wired 
for  lights  principally  and  per- 
haps for  a  few  small  appliances. 

Today,  thev  point  out,  the  ave- 
rage house  has  at  least  11  appli 
anees   and   twice   that   numWr   of 
lamps  and  fixtures. 

Tne  20-year  old  homes  already 
are  obsolete  electrically  aiid  this, 
necessitates  the  wide  use  of  ''f- 
posed  extension  cords.  Ir  most 
cases,  the  experts  say,  the  wire  ii- 
self  is  too  small  to  s'lpply  sufficient 
current  for  expanded  electric  »1 
loads.  And  the  result  is  sluggish. 
inefficient  and  coi>tlv  operation  of 
electrical  equipment. 

As  an  end  result  of  all  this,  ar- 
prals^rs  are  placing  wiring  high 
on  the  list  of  factors  to  be  checVed 
as  contributors  to  home  deprecla- 
iior  and  early  obsolescence. 

Likewise,  hankers  are  placing 
new  emphftsl*;  on  the  advice  t>inf 
home  owners  make  certain  thei*- 
wiring  is  af'eqnate  for  present  an 
future  needs  before  approving 
blueprints  or  pu'^ase  contract • 


-*- 


RECORD  PRODUCTION 

WA<?HTNGTON  —  PrHuctinn  nf 
ril  burrers  reached  an  all  -  t^rt\^' 
high  of  .'>«0..326  unit.««  last  year,  the 
Department  of  Commerce  reported 
today.  Shipments  totaled  579  453 
units,  as  compared  with  the  pre- 
war high  of  3^3,250  units  in  1941. 


PORTAPLE  POWER  SAW. — 
For  rapid  on-the-job  tile  cutting  a 
new  power  driven  diamond  saw 
has  been  developed  by  Hyatt  La- 
pidarv  Equipn^ent  Company  of 
East  San  Diego.  It  has  a  rigid  cost 
aluminum  housing  and  light  weight 
(28I/2  pounds)  construction.  Di- 
mensions are  11x21x6  inches.  The 
patented  saw  guard  keeps  the  saw 
and  cutting  contact  amply  supplied 
with  water  for  maximum  sawing 
speed  and  minimum  wear. 

Plasterer's  Hawk 
Weighs  Little  And 
Increases  Comfort 

A  bocn  to  the  plasterer  is  a 
lightweight  plastererer's  huv;k 
made  of  magnesium — industry's 
lightest  structural  metal.  The  mag- 
nesium product  weighs  a  mere 
one  pound  and  eleven  ounces  and 
should  contribute  materially  to  re- 
duction of  worker  fatigue  because 
of  the  decreased  weight  which  need 
be  supported.  A  sponge  rubber 
hand  cushion  is  bonded  to  the 
woden  handle  making  for  greater 
comfort  of  the  worker. 

A  new  lightweight  magnesium 
brick  tongs  is  now  being  fabricat- 
ed and  merchandised  by  The  Dow 
Chemical  Company's  specialty 
product^  division  at  Bay  City, 
Mich.  The  weight  of  the  mag- 
nesium tongs  is  only  2  >4  pounds 
whereas  a  comparable  steel  tongs 
weighs  about  fi  'j  poun('s,  or 
nearly  throe  times  as  much  as  the 
magnesium  pruluct.  TensM»n 
opring  and  tooth  gears  permi 
quick  and  easy  adjustment  for  all 
types   of  bricks   and    insure   safer 

handling. 

it 

CASTING  OUTPUT  SLIPS 

WASHINGTON.— Shipnents  of 
malleable  iron  castings  during 
February  amounted  to  71.716  short 
tons,  according  to  a  report  released 
today  by  the  Bureau  of  the  Censtis. 
This  was  a  slight  decrease  from  the 
75.898  tons  shipped  during  January 
•1947,  which  was  probably  caured 
by  the  shorter  working  month  in 
February. 


York-Shipley  Firm 
Announces  Sales, 
Service  Expansion 

(•'eorge  Frank,  manager  of  the 
industrial  division  of  York-Shiploy, 
Inc.,  York,  Pa.,  announces  an  ex- 
panded .sales  and  service  organiza- 
tion in  line  with  the  increasing 
public  demand  f<'r  oil  fired  indu^i- 
trial  heating  and  power-plant 
equipment. 

F.  W.  Cooper  is  assistant  man- 
ager of  the  induftrial  division;  J. 
Wair,  Jr.,  is  uistrict  mana};er  for 
the  middle-west;  R.  P.  Lindeniul'i 
is  district  manager,  middle  Atlan- 
tic; and  C.  M.  Keady,  southern  di«<- 
trict  nmnager. 

W.  S.  Tallon  is  application  en- 
gineer for  the  industrial  division: 
E.  W.  Hagblom  and  B.  S.  Shewe'l 
are  field  service  engrinecrs. 

The  York-Shipley  Industrial  Di- 
vision has  also  expande<l  its  dis- 
tributor organization  in  recent 
month.e  and  now  has  exclusively 
franchised  distributors  in  the  west 
em  cities  of  Chicago  and  Denver. 

Each  distributor  has  his  own 
dealer  organiration  through  which 
York-Shipley  sales  i.nd  service  can 
be  localized  in  each  territory.  York- 
Shipley  industrial  equipment  in- 
cluaes  oil-fired  conversion  burners 
and  self-contained  stexm  geneiator 
units  ("Steam-Paks")  for  indus- 
trial heating  and  power  applica- 
tions. 

#. 

WOOD  PRESERVERS 
CONVENTION  SOON 


PORTLAND.— The  43rd  annual 
national  convention  of  the  .Ameri- 
can Wood-Preservers'  Association 
will  be  held  herp  April  22-24  at  the 
Multnomah  Hotel. 

Among  the  noted  sptakers  slat- 
ed to  address  the  meeting  are  J.  L. 
Muller,  acting  chief  of  the  forest 
products  division,  U.  S.  Depart- 
ment of  Commerce;  George  M. 
Hunt,  director,  U.  S.  Forest  Prod- 
ucts Laboratory;  Hal  E.  Hickson, 
head  of  the  English  wood-preserv- 
ing company  of  Hickson  and  Welch 
Lt<l.,  Castelford,  Yorks,  England; 
S.  H.  Ingberg,  chief,  fire  resistarce 
section,  U.  S.  Bureau  of  Standards; 
and  E.  E.  Mayo,  chief  engin«ier 
Southern  Pacific  Company. 
# 

An  FWA  plans  and  Fpr^r  ad- 
vance was  authorized  today  for 
Compton  Junior  College  district 
for  gymnasium  cdditions  and  al- 
terations (at  CoRipton).  estimated 
cost  $121,600.  federal  advance,  $6.- 
l050. 


Timber  Structures 
Tell  Development  of 
New  Framing  Anchor 

WASHINGTON.— Almost  every 
day  somebody  somewhere  announc- 
es a  new  gadget  or  process  which 
promises  to  further  mo<leriii/.e 
construction  methods. 

The  latest  device  of  this  type 
reveal  ?d  in* Washington  is  the  new 
timber  connector  which  is  known 
as  a  framing  anchor. 

Used  priiicjj>alty  in  home  an<l 
light  ronstruct'on  work,  this  devel- 
opment was  announced  by  the 
Timber  Kngineering  Company,  a 
research  concern  currently  .-^pend- 
ing much  money,  time  and  effort 
on  investigations  in  the  eo'sliue- 
tion  field.  Trussed  rafters  were 
perfected  by  this  organization  a 
few  months  ago. 

Tb©  new  timber  connector,  a''- 
cording  to  company  i4aims,  will  in- 
crease rigidity  around  window  and 
door  openings  and  give  added 
strength -in  floor  and  wall  framing. 
It  is  said  that  architects  and  entri- 
netrs  have  been  quick  to  give  the 
device    unqualified    approval. 

Made  oi  18  gauge  sine  coated, 
corrosion  resistant  fheet  steel  the 
anchors  are  joined  to  t^e  wood 
with  non-splitting  full  bodied  nails 
that  develop  maximum  shear  will.- 
out  splintering  the   lumber. 

The  reseanhers  have  namod 
their  newest  product  the  Trin-L- 
Grip  framing  anchors.  Tlie  simple 
device  was  tested  at  Georgia  Tech. 

These  connectors  now  are  speci- 
fied 'n  joining  joists  t(»  beams, 
lieani."!  to  posts,  studs  to  sills,  raft 
ers  to  plates,  studs  to  girts  and 
other  house  frai>iing  coimections. 
They  are  said  to  develop  both 
lahear  and  tension.  Costs  have  bej-^ 
reducfd  through  eliminating  cur- 
rently used  "cumbersome  and  ex- 
pansive methods"  whi»-h  are  said 
to  require  more  n'aterial  than  with 
the  new  product. 

The  compainy  claims  that  to« 
nailing  uncertainties  ace  replaf-ed, 
bridging  is  eliminated  in  attaching 
joists  on  trusses  ;*nd  that  notching 
ia  unnecessary  with  the  new  angl 
irons. 

In  descriptive  material  put  ou< 
by  the  Washington  concern  tlie 
Trlp-L-Grips  are  advocated  as  af- 
fording good  wind  anchr>rage  i;. 
tieing  rafters  tight,  guardi'.g 
against  uplifting   roofg. 

A  Florida  builder  has  found 
ihem  a  solution  to  many  small  but 
highly  important  problems  arising 
5n  the  general  framing  of  wood 
construction.  The  anchors  fit  natu- 
rally into  at  least  90  per  cent  of 
housing  frame  joints,  this  ufnr 
said. 

If  connections  to  be  joined  «r»» 
at  odd  angles,  the  flanges  can  be 
bent  accordingly,  Timoer  Engi- 
neering pointi?  out. 

Their  use  is  not  limited  to  home 
building  but  spreads  over  int4> 
farm  buildings,  prefabricated  hou»«- 
ing,  timbei  trusses,  lorni  work, 
scaffolding,  platforms,  jigs  aixi 
templates. 

Tne  new  etyle"  timber  connectors 
already  have  been  used  by  federal, 
state,  army  and  navy  architects. 
Several  federal  public  housing  au- 
thority jobs  have  specified  these 
products.  They  also  have  been  test- 
ed in  a  -number  of  private  hous- 
ing developments  throughout  the 
south,  particularly  in  Georgia  and 
Florida. 

Some  industrial  firms  have  iised 
the  angle  connectors   in   their  ex- 

fiansions  in  those  states  and  a 
ew  of  the  anchors  have  been  in- 
stalled in  churches,  hospitt>l4. 
schools  and  theaters. 

The  local  Timber  Structures  rf- 
fice  is  at  220  Montgomery  Street, 
tel?phone  YUkon  6-0407 

# 

Water  Usage  Groups 
Meet  April  21 -23rd 

Members  of  three  organiaztions 
concerned  with  water  usage  in  ag- 
riculture and  industry  will  hold 
joint  or  onsfcutive  meetings  iti 
Portland  the  three  days  of  April 
21  to  23,  bringing  together  dele 
gates  from  all  parts  of  the  Pacific 
slope  and  western  Canada. 

Tho  three-ply  session  will  stnit 
off  with  the  annual  rae'»ting  of 
the  Columbia  River  Basin  Water 
Forecast  committee  Monday  morn- 
ing, April  2.3,  when,  under  the 
chairmanship  of  J.  C.  Msrr  of 
Boise.  Idaho,  water  supply  re- 
ports for  the  season  will  be  heard 
from  all  parts  of  the  Columbia 
river  basin 

The  Western  Snow  conference 
will  start  that  afternoon  and  con- 
tinue through  the  next  forenoon 
with  R.  A.  Work.  Medford.  as 
chairman.  Speakers  will  report  on 
many  aspects  of  snow  surveys  and 
related    scisntfic  work  with    snow. 

The  third  and  final  part  of  the 
session  will  be  a  meeting  of  the 
North  Pacific  Regional  Section  of 
Hydrology   of  the   American  Gco- 

ghyslcar  union  Dr.  J.  C.  Stevens. 
ortland,  will  be  chairman  of  this 
section  which  will  bring  togeth*  »• 
engineers  from  many  parts  of  the 
region  to  discuss  water  supplies, 
measurement  and  handling. 


$15  Million  Flood* 
Control  Repair  BOl 
Timed  for  Passage 

WASHINGTON.  —  R45present»- 

tivu  Sid  Simpson  oi  Illinois  hsui 
introduced  legislation  to  author- 
ize an  emergency  appropriation  of 
$15  million  to  repair  ana  strength- 
tn  flood-control  works  damaged  by 
floods   this   year. 

Representative  Overton  Brooks 
of  Louisiana  might  have  hintea  at 
the  reason  for  Simpson's  timing  of 
his  new  bill  when  he  said  he  had 
heard  that  the  appropriatiotus  com- 
mittee was  consiuerini#  yomitting" 
funds  for  i\ood  control 'from  tno 
spending  program  for  the  tl^cil 
year  1948. 

"I  hope  republican  economy  will 
not  go  so  far  as  to  deny  the  help 
to  our  own  peoplf  whirh  we  freely 
give  to  other  peoples  of  th« 
world,"  Rep.  Brooks  said. 

SHEARING  JIG  PLANS 
AVAILABLE  TO  BUILDERS 


NEW  YORK.  —A  new  device 
known  as  the  Shearing  Jig  has 
been  developed  to  spctnl  the  cutting 
of  Flexboard,  a  Johns- ManvlUe  as- 
bestos cement  building  material.' it 
was  announced  today  by  H.  R  Ber- 
lin. Vice  President  of  Johns-Man- 
ville  Sales  Corp.  and  General  Man- 
ager of  the  Building  Products  Div- 
ision. . 

\  uatcnt  has  been  applied  for 
and  plans  for  the  constmction  of 
the  Shearing  Jig  are  available  by 
licen.se  through  .Ii'biis  -  Manville 
dealers 


PROSPECTIVE 
BIDDERS 


!      Officers'  Quarters  and 
Utilities.  Cattle  Army  Air 
Field,  N««r  Merced 


BIDS:  Sacramento  Olttrlot,  Corps  of 
Englne«ra,  War  Departmont,  Wright 
Bldg.,  Sacramento,  Calif.,  April  l£  t 
P.  M. 

C.  M.  Allen.  Box  463.  Fulrfleld,  Cal. 

T.  C.  nnd  W.  H  Irwin.  128  North 
Brradw8>,    Frenno,    Calif. 

C.  A.  Otto  1026  H  St..  Maryiivtrc, 
Calif. 

A    R    lAnvT,  Box  43.  Merced,  Cnllf. 
Hlngham  Constr.  Co..  Kouto  2,  Box 
r>075,    Bacramnnto.    Cahf. 

Kurnld  K.   Peteraon,  2S17  V   Street, 
S.Tcranento,  CaU.f 

Matthew    A.    Little,    1    Grand   View 
Ave.    San    Frarcleco,    Calif. 

Jii.^.  MrFarlind,  28*5  L^guna  Horda 
Blvrt.,   Run    FranciHOO,   Cniif. 

I'Hciftc  r'oii.'^t  BiiMr1er«,  7ta0  ISth 
St.,    Snn    Francisco,    .^allf. 

Arthur  J.  IniacKoii,  l>]0  W  Rose 
St.,    Stockton.   Calif. 

Moore  'ind  Moore.  Houte  2,  Dox 
28«-Z.    CUco,    Calif. 

J  \.  nrvput.  Ifll.:  Capital  Slr^»et, 
Vnllplo,    Calif. 

R.  J.  Dunlap  Co..  7Ki  Market  St.. 
y«n    FrnncHco,    Calif. 

Onv  K  HhII.  310-  .Wth  .St.  Bakerio- 
rield,   Calif. 

C  W.  Wllllnms  Co..  10  California 
Drive,    nurllngamc,    Calif 

I.>.  H.  Ha<ir,en  and  Honn,  313  Palm 
Avo.    Frenno,    Calif. 

n.  .1  Dnum,  6«)3  West  Blvd.,  Ingliy- 
wood.   Calif. 

Myerrt  Bros.,  3407  San  Fernando 
P.oad.   Los  AnK<>les,   Calif. 

Harvey  B.  Nichols,  0')6  K.  Mlauson 
Kv«.,  ]>oB  Angelea,  Calif. 

Campbell  Cor.str.  Co.,  SOO  P  Street, 
Sacramento,   Calif. 

Fran';herchl  Constr  Co.,  S46  Ma- 
rina Blvd.,   Ban   Francisco,  Calif. 

Lawrence  Consti.  Co..  3030  V  St., 
Sacramento,   Calif. 

Frank  Maloney,  1»15  S  St.,  Bacre- 
mento,  C.^llf. 

Carl  N  bwenson  Co.,  P.  O.  Box 
^!W,   San    Jose,   Calif. 

E.  T  Haas  Co.,  P.  O  Dox  411,  Hsu 
.Ntateo,   Calif. 

Aitderson  &  Rlngrose,  ,120  Markf^t 
St..    b.in    FiancUco.    Calif. 

Punott  A  Hllp  316  Harrlscn  St.. 
.Sun   Francisco,  Calif. 

Central  California  Conetr.  Co.,  Inc., 
116  Erie  St.,  Ban  FranoUco,  Calif. 

CMnton  Constr  Co.,  »»23  Folsom  St  , 
San   Franclfc'o,  Calif. 

Rmpire  Coni.tr.  Co..  Ltd.,  844  Har- 
riet   St..    Ran    Francisco,   Calif. 

Erb«nti.iiit  it  Si'mmers,  606  Pt-nn- 
svlvanla    Ave.    San    Francisco,    Calif. 

Pobt  McCarthy.  lO.V)  Kirkham  St  . 
?ftn    FranolBc< ,    Calif. 

Theo.  J.  Meyer  St  Sons,  200  Quint 
St.    S.'in    Fronci-co    Cnllf 

M  A  K  Corp.,  700  Fli:anclal  C«n- 
ter  BliiR.,  San   Francisco,  Oallt. 

Moore  and  Robprls,  002  Mission  St., 
San    Ftani'lsco,    Calif. 

WaKn«?r  »»nd  Martinet,  181  South 
•  "Htk.   Han    Franclsro,   Calif. 

<;  K  VVold  ConHtr.  Co..  4<i2  FuItiKi 
ht..    Sun    Fninclsco,   (^alll 

Thomas  C  Duck,  1123  E.  Chail«» 
Way,  Stockton,  Calif 

C  E.  Kennedy.  880  Weat  Charter 
Wav,  Sto<kton,  Calif.  « 

Shrppard  A  Oreen,  SO*  First  Na- 
tional  Bldg,   Stockton,   Calif. 

Contln«»ntal  Constr.  Co,  1402  Froi.l 
St..    Sacramento,   Calif. 

Wallace  D  Harklns,  Inc.,  406  Sut- 
ter   St..    San    Fronrlaco,    Calif. 

Charl#»s    McCloskey    Co.,    118    Mar 
ket  St.,  tan  Francisco.  Calif. 
^ ♦ 

J  Railroad,  Rivirrfd<  Coity  [ 


Bioa:  Kaloor  KnglnMTS,  Ine^  ■•  T. 
Uaroon,  projoet  onglnaor,  1M4  Broail* 
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way,  t^aktand,  CaUf.,  AprH  18,  3  P.  M. 

Dlmmitt  Sc  Taylor,  818  B.  69th  St., 
Loa  Angelea,  CalU. 

Haddock  Engineers,  Ltd.,  1618  S. 
Greenwood  Ave.,  Montebello,  Calif. 

Clifford  C.  Bong,  6  N.  lat  St.  Ai- 
cadla.  C«lif. 

J.  F.  Shea  *  Co.,  8660  Rheem  Ave., 
South  Gate,  Calif. 

J.  A.  Thompson.  P.  O.  Box  018, 
Ingleweod,  Calif. 

Clyde  W.  Wood,  Inc.,  0000  Tujunga 
Ave.,  P.  O.  Box  «ao.  North  Holly- 
wood, Calif. 

Ounther  &  Shirley  Co.,  714  W. 
Olympic  Blvd.,  Los  Angeles,  Calif. 

H.  B.  Nicholson,  1101  S.  Broadway, 
Loa  Angeles,  Calif. 

William  A.  Smith  Contracting  Co., 
B14  Central  Bldg.,  Los  Angelea,  Calif. 

Morrison  -  Knudsen  Co.,  810  Title 
Otiarantee  Bldg.,  Los  Angelea,  Calif. 

Fredrlckson  St  Watson  Construc- 
tion Co.,  87a  81st  Ave.,  Oakland,  Calif. 

Wallace  D.  Harkina,  401  Arlington 
Ave.,  Berkeley,  C«Uf. 

A.  D.  Schader,  144  Spear  St.,  San 
Francisco,  Calif. 

O.  B.  Richter,  024  CalifomU  St, 
Sacramento.  Calif. 


Oi^cers'  Quarters  and 
UtiUtiM,  Two  Rode  Ranch, 

Between  Petalmna  and 
Santa  Rosa,  Sonoma  Co. 


BIDS:  San  Francisco  Distrlot  Corps 
of  Engineers,  War  Oepartmant  74 
Naw  Montgomery  8t,  San  Francisco, 
Calif.;  Serial  No.  04-203-47-M,  Job 
Noa.  2717,  2718,  2756  and  2757t  bids 
duo  April  15.  2  P.  M. 

Daley  Broa.,  Box  127,  B«lm(mt 
Calif. 

Poter  Sorensen,  927  Arguello  St. 
Redwood  City.  Calif. 

B.  ft  R.  Construction  Co.,  110  Mar- 
ket St.  San  Francisco,  Calif. 

Fred  J.  B^rly  Co.,  Inc.,  860  Pine  St, 
San  Ftanclaeo,  Calif. 

Tomell  Construction  Co.,  46  E.  6th 
St,  Tracy,  Calif. 

Whalin  Broa.,  2942  23rd  Ava,  Oak- 
land. Calif. 

A.  M.  Hardy,  786  Clementina  St, 
San  Franciaco,  Calif. 

M.  ft  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Robert  McCarthy  Co..  1060  Kiiic- 
ham  St,  San  Francisco,  Calif. 

Charles  C.  MacClosky,  112  liailcet 
St,  San  Francisco,  Calif. 

Erbentraut  ft  Summers,  696  Penn- 
■ylranta  Ave.,   San   Francisco,   Calif. 

Jamea  I.  Barnes  Construction  Co., 
941  Russ  Bldg.,  San  Francisco,  Calif. 

Paricer,     Steffens     ft     Pierce,     ISS 
South  Park.  San  Franciaco.  Calif, 
ta  Rosa,  Calif. 

C.  W.  Hansen,  1801  Sonoma  Ave., 
Santa  Rosa,  Calif. 

Wade  C.  Harvey,  2266  Guemevllle 
St,  Santa  Roaa. 

Charles  H.  Hood,  618  Stlva  Ave., 
Santa  Rosa,  Calif. 

Hugh  B.  Codding,  706  Hoen  Ave., 
Santa  Rosa,  Calif. 

Loula  Benelli,  1860  Weat  Ava.  San- 
ta Roaa,  Calif. 


Grading  and  Smfadng, 
Shasta  Coimtr>  CUif. 


BIDS:  County  of  Shasta,  Board  of 
Supervisors,  county  clerk,  Hilll  of 
Records  Bidg.,  Redding,  Calif.  Plans 
by  County  Surveyor  Ernest  D.  Breun- 
Ing,  Box  820,  Redding,  Calif.;  April 
16,  2  P.  M. 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco, 
Calif. 

Harms  and  M.  W.  Brown,  Box  222, 
Redding,   Calif. 

J.  P.  Brennan,  1848  Butte  St,  Red- 
ding, Calif. 

Wlxson  ft  Crowe,  1422  Sacramento. 
Redding,  Calif. 

Fredrlckson  ft  Watson  Construction 
Co.,  873  81st  Ave.,  Oakland,  Calif. 

Clements  *  Co.,  Box  277,  Hayward, 
Calif. 

Morrison-Knudsen  Co.,  780  Market 
St.,  San  Francisco,  Calif. 

Miles  Bailey,  Madera,  Calif. 

E.  E.  Lowell,  Box  148»  Vallejo. 
Calif. 

O'Connor  Bros.,  700  Madison.  Red 
Bluff.  Calif. 

Fredericksen  ft  Kasler,  212  18th  St, 
Sacramento,  Calif. 


Removal  of  Balloon  Plat- 
forms, Near  Mare  Island 


BIDS:  San  Francisco  District  Corps 
of  Engineers,  War  Department  74 
New  Montgomery  St.,  San  Francisco, 
Calif.,  April  17,  2  P.  M. 

Plombo  Bios  ft  Co..  1571  Ttirk  St., 
San    Ftancif.co,    Calif. 

Mercer  Frascr  Co..  2nd  ft  Commer. 
rial,  Eureka.  Calif. 

N  .  M.  Ball  Sonsi,  Box  430.  Berke- 
ley.  Calif. 

S  F.  Paving  Co.,  80  I^ost  St.  San 
Francisco,  Calif. 

JohnBon  Western  Co.,  Box  416,  Ala- 
meda, Calif. 

Fredrlckson  Bros.,  12R9  65th  St.. 
Emervville.   Calif. 

Geojgc  Pfllock  Co..  Box  90G,  Sac- 
ramento, Calif. 

Wm.  E.  Wright.  789  Monlford  Ave, 
Mill    Valley,   Calif. 

Underi^roxmd  Constr.  'o.,  7.5th 
.\ve.,  and  San  Leandro  Blvd.,  Oak- 
land, Calif. 

H  F.  Jjiurltzen,  Box  470.  Pitts- 
burg. Calif. 

Pacific  Bridge  Co.,  333  Kearny  St., 
San   Frar.clsco.   Culif. 

Duticanson  Harrtlson  Co..  1404  JJc- 
Vounif  Bldg.,   San  Francisco,    .'alif 

Healy  -  Tlbbitts  Constr.  Co.,  411 
Brannan    St.    San    FranclBCO.    Calif. 

Ben  C.  Gerwick  Inc.,  112  Market 
St.,  San  Francisco.  Calit. 

Basalt  Rock  Co.,  Inc.,  900  8th  St., 
Napa,   Calif. 


School  Addition  N 
Grass  Valley,  Calif. 


I    Municipal  Sewage  Works 
Enlargement,  Palo  Alto 


i 


BIDS:  City  of  Palo  Alto,  Dopart- 
ment  of  Publlo  Works,  City  Hall. 
Palo  Alto,  Calif..  April  as,  8  P.  M. 
Plana  by  City  Engineer  Fabian  8. 
Miller,  City  Hall,  Palo  Alto,  and  Con- 
sulting Sanltar  yEnglneer  Harry  N. 
Jonks,  846  Madrono   Ave.,   Palo   Alto. 

Stolte,    Inc.,   8461   San    Leandro   B' 
Oakland,  Calif. 

M.  Weber.  8227  Tlst  St..  San  Fran- 
cisco, Calif. 

Patrick  R.  Kelly.  938  Rockdale  Dr 
San  Francisco.  Calif. 

Central  California  Conatr  Co..  Inc. 
116  Erie  St..  San  Francl.">co.  Calif 

Oranite  Constr.  Co..  Box  900,  Wat 
sonviUe.  CaUf. 

Stanley  H.  Koller,  1694  Pomona 
Crockett,  Calif. 


1 


Bank  Protection,  Bradford 
Island,  San  Joaquin  River 


•Ids;  Saoramento  Distriet  Corps  of 
Kn0lnoor«,  War  Department  Wright 
Bldg..  Sacrsmento.  Cilir.,  April  15,  2 
P.  M. 

B.  P.  Bishop.  Orland.  Calif. 

Lester  Rice.  606  14th  St,  Marys- 
ville,  Calif. 

Lord  ft  Biahop,  Box  812.  Sacra- 
mento, Calif. 

L  G.  LenU,  2416  Sutterville  Rd., 
Sacramento,  Calif. 

Hutchinson  Co..  7360  Schmidt  Lane, 
SI  Cerrito.  Calif. 

Blake  Bros.  Co.,  Box  1002.  Rich- 
mond, Calif. 

Basalt  Rock  Co.,  Inc.,  900  8th  St., 
Napa,  CaUf. 

CJordon  L  Capps.  Box  341.  Stockton, 
Calif. 

Daniel  Contracting  Co.,  508  Market 
Bt,  Ban  Francisco,  Calif. 

Fredericksen  ft  Kasler,  212  13th  St.. 
Sacramento.  Calif. 

Healy-Tlbbltts  Construction  Co..  411 
Brannan  St.,  San  Francisco,  Calif. 


1 


Emergency  Housing,  Spec. 
18370,  Stockton,  Calif. 


•  IDS:  Bureau  of  Yards  and  Deoka, 
12th  Naval  District  Public  Works 
Department,  Room  A-109,  Federal 
Office  Bldg.,  CIvio  Center,  San  Fran- 
oieoo,  Calif. 

Wallace  D.  Harkins,  406  Sutter 
Street,  San   Francisco,  Calif 

MacDonald -Young  A  Nelson.  Inc.. 
127  Montgomery  Street.  San  Fran- 
cisco. Calif. 

Hanry  Arlan  Construction,  4142 
Gearv  Blvd..   Ssn    Franr'sco,   Calif. 

Bl  C.  Giles  Co..  319  Elks  Building. 
Stockton,  Calif. 

C  it.  Kennedy,  880  W.  Cliarter 
Way,    Stockton,   Calif. 


BIOS:  Union  Hill  fe.  ja(men  tyi  ry 
School  District  P.  J-  Bosanko,  Cleric 
Union  Hill  Elementary  School  BuDd- 
ing,  near  Grass  Valley,  Caitf.,  April 
18.  8  P  .W  .Arcnltect  Charles  F. 
Dean,  C^lifcrnia  State  Life  Build 
Ing,    S.ncramento,    California. 

luul  I.  Jenks.  RL  2.  Graes  Vallev, 
Calif. 

W   .R.   Frve,   125  Townsend    Siieot. 
Gra-ss    Valley,    Calif. 

ljt\Mencc    Construction     Company, 
:t020    V    Sacramento.    Calif. 
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Brittan  Ave. 

Owner — City  of  San  Carlos,  Deatrlca 
L  Roberts,  city  clerk.  City  Hall, 
San  Carlos,  and  City  of  Belmont 
city  clerk.  City  Hall,  Belmont,  Calif. 

Consulting  Ehigineer — R.  R.  Klasaen, 
Stafford  Bldg.,  Redwood  City,  Calif. 

Consulting  Sanitary  Engineer — Harry 
N.  Jenks,  345  Madrono  Ave.,  Palo 
Alto.  Calif. 

Joint  sewage  disposal  plant  compris- 
ing intercepting  sewers  and  sew- 
age pumping  and  treatment  works, 
conpisting  of  mechanically  cleaned 
clarified,  heater  and  covered  sludge 
digester,  sludge  drying  on  open  beds 
and  effluent  disposal  to  Stenberger 
Slough  opposite  the  plant  Includes 
24-in.  intercepting  service  line  from 
Ralston  Ave.  to  point  Just  beyond 
Holly  St  in  San  Carlos. 


Specifications   obtainable  from  the 
above   office. 
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BRIDGES 


4/10/47  88 

L.OW  and  Only  Bidders 
Viaduct  Cost  I87J25 

TACOMA,  Wash.  B.  26th  St,  between 

A  St.  and  E.  C  St 
Owner — Tacoma  Board  of  Contracta 

and    Awards.    City   Hall,    Tacoma, 

Wash. 
Plans  by  engineering  department  of 

owner. 
Reinforced  concrete. 
Low   Bidder — Anderson   Bridge  Con- 
struction Co.,  Tacoma,  Wash.,  |87,- 

925. 

Other  bids  March  31  were: 

Maneon    Construction    Co.,    Sftittle, 
Wash.,  198,815. 

Don    Colley,    Inc..    Seattle,    Wash., 
$101,165. 

R.  T.    Early    Co..    Tacoma.    Wash., 
1109.375. 

Sam    Bergersen,     Tacoma.    Wash.. 
1124.177. 

Sellen     Construction     Co.,    Seattle, 
Wash.,  $128,361. 


Bids — Due    Apr. 


33 
23, 


4/10/47 

Owner    Taking 

11    A.   M. 

Bridge   ^nd    Roadway 

PI.ORENCE  SUPERIOR  HIGHWAY 
Ariz.  Queen  Ci^ok  about  10  miles 
east  of  Florence  Junction  extend- 
ing easterly  for  a  distance  of  ap- 
proximately J.4  miles  to  a  point 
about  .S  miles  west  of  Superior. 

Owner  —  Arizona  State  Highway 
Commission,  17th  Ave  and  Jaok- 
son    St.,   Phoenix.  Ariz. 

Plans  by  engrg.  dept.  of  owner. 

Steel   girder  bridge  a,id    1.4   mllei>   oi 
of      roadway      Including      grading, 
draining,    base    material    and    road 
mixed   bituminous   surface. 
Specifications  obtainable  from   the 

above  office  upon  payment  of   $6.2.'^ 


4/10/47  84 

Owner  Taking   Bids — Duo  April  23, 
2  P.   M. 

Bank  Protection 

MADISON  COUNTY,  Idaho.  Snake 
River,  one  mile  northwest  of  Lo- 
renzo. 

Owner— Portland  District  Corps  of 
Engineers.  War  Department  CoL 
O.  E.  Walsh,  Plttock  Block,  Port- 
land, Ore. 

Plans  by  engineering  department  of 
owner. 

150  days'  completion  time. 
Specifications  obtainable  from   the 

above  office. 


(19) 
(20) 


<21> 


4/10/47  84 

uWork  Under  Way  on  First  Unit- 
Plans  and  Specifications  on  Outlet 
Works  Noaring  Completion — Owner 
Expecta  to  Release  Plans  to  Bid- 
ders About  April   19 

Cherry  Crook  Dam  (Outlet  Works) 

ARAPAHOE  COUNTY,  Colo.  About 
six  miles  southeast  of  Denver  and 
H  mile  upstream  from  existing 
Kenwood  Dam  on  Cherry  Creek. 

Owner — U.  S.  Government,  District 
Engineer's  Office.  Col.  Craig  Smy- 
ser,  district  engineer,  200  Railway 
Exchange  Bldg.,  909  17th  St.,  Den- 
ver, Colo. 

Engineer — Private  plans. 

Includes  outlet  works,  involving  ap- 
proximately 375,000  cu.  yds.  exca- 
vation; 31,000  cu.  yds.  reinforced 
concrete;  4,000.000  lbs.  reinforcing 
steel;  150.000  lbs.  miscellaneous 
metals,  etc. 

Contractor  (first  unit)  —  David  Q. 
Gordon  Construction  Co.,  1900  31st  4/10/47 


Inlet  line  (including  concrrte  a^in 

excav.) ; 
(13)  80  lin.    ft    48- in.    eoncreta   plp« 

outlet     line      (Including     excav. 

concrete  and  screen  structure) : 
(14^  1455    lin.     ft     8-la.     open     Joirf 

cement     pipe    drain     (including 

excav.  and  rock  placement) ; 

(15)  200  lin.  ft.  24-in.  reinf.  concrete 
pipe  (including  excav.  concrete 
encasement  and  cutting  Into  ex- 
isting   36-ln. .  pipe) ; 

(16)  1538  lin.  ft  t-ln.  cast  Iron 
sprlnkl-'r  :ind  washout  pipe  line 
(Including  valves,  fittings,  au- 
chors,    piers,    and   excav) ; 

a7>  234  hn.  ft.  2H-*n.  galv.  sprinkler 
and  washout  pipe  (including 
v.slves,  fittings,  anchors,  plera 
and  excav. ) ; 

'(18)  28     Nelson      or     equal     midget 
sprinkler  valves   (with   rlaers) : 
7    sprinkler    heads,    3116-ln.    No 
45  Rain  Bird,  or  equal; 
1  water  level  indicator  (IncliH- 
Ing  transmitter,  conduit,  wiring 
and   excav.): 
1  chlorine  residual  recorder; 

(22)  165*5  lin.  ft  7-ft.  metal  fabric 
wire  fence  (including  excs.v. 
concrete  and  gales) ; 

(23)  625    lin.     ft.     existing    fehce     to 
and  reset; 
bolts    (In    wall    for 


be  removed 

(24)  232    anchor 
purlins) ; 

(25)  lump  s-um.  removal  of  brick 
halkhead  at  the  control  tower- 

(26)  240  C1I.  vd«».  fill  over  4S-ln.  In- 
take pipe  from  borrow  pit  and 
excav. 

."Jpeclflcatlons  obtainable  fi-om  of- 
fice of  Consulting  Engineers  or  the 
City  Engineer  upon  deposit  of  $10  00. 


U 


St,  Denver,  Colo.,  and  Bressl-Be- 
vanda  Construction  Co.,  417  S.  Hill 
St„  Los  Angeles,  Calif.  (Joint  ven- 
ture), $1,381,425. 


34 


4/10/47 

Contract  Awarded 

Narrows  Dam   and  Power  Plant; 

Serial  47-143  Cost  $6,518,262.50   Plans  by  owner. 

PIKE  COUNTY,  Ark.  Little  Missouri    Low   Bidder— J.    C 


Low  and  Only  Bidders 

Detroit  Dam  Campsite 

NEAR  DETROIT,  Ore.  North  San- 
tlam  rUver. 

Owner— Portland  District,  Corps  of 
Engineers,  War  Department,  Col. 
O.  E.  Walsh,  district  engineer,  Plt- 
tock Block,  Portland,  Ore. 


33 


31-32—WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


4/7/47  82 

Election  on  Formation  of  Sanitation 
District  Set  for  May  20 

Sewage   Disposal   Plant,  Etc 

Cost  $730,100 

SAN  RAFAEL  Calif.,  Marin  County. 
Edge  of  bay  on  land  near  foot  of 
Rose  St.  (site  recommended). 

Owner — San  Rafael  Sanitation  Dls- 
tslct  (yet  to  be  formed),  c/o  County 
of  Marin,  Board  of  Supervisors, 
Geo.  S.  Jones,  county  clerk.  Court- 
house, San  Rafael,  Calif. 

Consulting  Sanitary  Engineer — ^Harry 
N  .Jenks.  345  Madrono  Ava,  Palo 
Alto,  Calif. 

Includes  sewage  pumping  and  treat- 
ment plants,  aewer  linea  and  ap- 
purienances.  modification  to  exist- 
ing facilities,  sewage  lift  station 
and  access  road  to  treatment  plant 


4/10/47 

Contract    Awarded 

Bridges   and   Grading   Cost  $372,811.65 

SAN    BERNARDINO.   CO..   Cailf.    At 

San  Timoteo  Creek  and  Santa  A'-ia 

River  on  Waterman   Ave.,   between 

Riverside -Red  lands    Road   and    Mili 

Street 
Owner — State  of  California.   Division 

of   Hiphwa.vs.   Public   Worka   Bldg., 

Sacramento,   Calif. 
State  Highway  Eugr. — G.   T.   McCoy. 

Public    Works    Bldg..    Sacramento. 

Calif. 
Contractor  — Griffith  Co..  1060  South 

Broadway,    Los    Angeles.   Calif. 

4/10/47  33 

Working    Drawings    In   Progress 

Bridge 

CROWS    LANDING,    Calif..    Stanlb- 

laus   County.    San    Joaquin    River. 
Owner — County  of  Stanislaus,  county 

clerk.   Courthouse,   ModesiO,  Calif. 
Structural    Engineer    —    Donald     R. 

Warren    Co.,    417    Market    St.    Sau 

Francisco,    Calif. 
Construction    of    approximately    658- 

foot      bridge      over     San      Joaquin 

River. 


River,  tributary  of  Quachita  River, 
approximately  seven  miles  from 
Mnrfressboro. 

Owner- Vlcksbarg  District,  Corps  of 
Engineer,  War  Department,  CoL  R. 
G.  Lovett.  district  engineer.  Vlcks- 
burg.  Miss. 

Plans  by  owner. 

Gravity  concrete  dam  and  reservoir 
storage,  capacity  of  approximately 
410.000  acre  feet,  and  power  plant 
at  damsite  with  installation  of  hy- 
droelectric generating  facilities,  ca- 
pacity approximately  20,000-kw. 

Contractor — L.  E.  Dixon  Co.  and 
Arundel  Corp.,  409  S.  California  St., 
San  Gabriel,  Calif. 


Stradgeon    Con- 


struction   Co.,    10906    N.    Lake    St, 

Portland,  Ore.,  (A)  $452,288  and  (B) 

$7882. 

Other  bids  were : 

Carl  M.  Halvorson,  (A)  $560^628; 
(B>  $5546. 

W.  R  Grasle  Co..  Portland,  Ore., 
(B)  $5484. 

Walton  Brown  Electric  Co.,  (B) 
$5840. 

Summerline  Construction  Co.,  Sa- 
lem. Ore..   (B)   $6838.     ~ 


4/10/47 

Hearing    on    Formation   of    Storm- 
Water  District  Set  for  May  16, 
2  P.  M. 

Levees,    Dikes,    Ditches,    Canals,    Eto. 

COVELO,    CaUf..   Mendocino   County. 

Ownei^— Storm -Water  District  (yet  to 
be  formed),  c/o  County  of  Mendo- 
cino, Board  of  Supervisors,  W.  J. 
Broaddus,  county  clerk,  Courthouse, 
Uklah,  Calif. 
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4/7/47 

Bid    Rejected 

Bridges   (3) 

KLAMATH    CO,   Ore    Over   Sprague 

River  Highway 
Owner    —     Oregon     State     Highway 

Commission,    Public    Service    Bldg.. 

Portland.    Ore. 
Plans  by   engrg  dept.   of  owner. 

Onlv  bid  sutmitted  March  25  at 
$159,128  by  Clifford  A.  Dunn.  Kla- 
math Falls.  Ore.,  wa.*?   rejected. 

34_DAMS,  RESERVOIRS  A 
DREDGING 


4/10/47  M 

Low  and  Only   Bidders 

Earth  Levee  Coot  $2401147 

NEAR  YAKIMA,  Wash.  Both  banks 
of  Yakima  River  and  right  bank  of 
Nache*  River. 

Owner — Seattle  District  Corps  of  Kn- 
gineers.  War  Department  1400  Tex- 
tile Tower.  Seattle,  Wash. 

Plans  by  owner. 

Approximately  30,100  ft  earth  lervee, 
together  with  headwork  and  stop- 
log   structures   and   culverta 

Low    Bidder — J.     V.    Terteling,     Inc., 
Centralia.  Wash..  $240,147. 
Other  bids  April  2  were: 
Morrison-Knudsen  Co.,  Inc.,  Seattle, 

Wash..  $252,756. 

Stoen's  Rock  ft  Landscape  Co.,  Se- 
attle. Wash.,  $267,424. 


4/7/47  S3 

Application  Made  for  State  Board  of 
Public  Health  Permit— Final  Plana 
to  Be  Started  Upon  Receipt  of  Per- 
mit—$426,000  Bond  Election  Set  by 
City  of  San  Carlo*  for  Juna  10 

Sewage  Dispooal  Plant 

SAN  CARIX)e.  Calif.,  San  Mateo  Ca 
Marshland  1000  feet  northeast  of 
Bayshore    Highway    In    Una    with 


4/10/47  84 

Owner  Taking   Bid*— Due  April  SS^ 
2  P.  M. 

Channel  Improvement  „. .... 

MADISON  COUNTY,  Idaho.  Snake 
River,  approximately  1  mile  north- 
west of  Lorenzo. 

Owner— Portland  District  Corps  of 
Engineers.  War  Department  CoL 
O.  E.  Walsh,  district  engineer,  Plt- 
tock Block.  Portland,  Ore. 

Plans  by  engineering  department  of 
owner 

Includes  channel  improvement  and 
levee  embankment;  ISO  days  com- 
pletion time. 


4/10/47 

Owner   Taking    Bids — Due    Apr.   28. 
10   A.  M.   (Unit  Quantities) 

Reservoir    A    Appurtenances 

PHOENIX.    Ariz.,    Maricopa    County. 
Thomas  Rd 

Ownet^-City  of   Phoenix,  City  Clerk, 
City    Hall,    Phoenix,    Ariz. 

Engineers    —    YoHt    A    Gardner,    508 
Heard    Bldg..    Phoenix,    Ariz. 

■20,090.000- gal.  reservoir  and  appurt- 
enanceH.  Including  excavation,  em. 
bankment,  footings,  anchor  bolts, 
floor,  side  walls,  gutter,  48-ln.  dia- 
meter ;nlet  and  outlet  pipes,  tile 
drain,  cleanout  sump  pump  and  ap- 
purtenances, oast  Iron  sump  drain, 
cast  iron  sprinkler  feed  pipe  with 
sprinkler  and  sta.ids,  fire  hose 
stand  and  pipe,  outlet  screen,  fence, 
water  lev^l  Indicator  and  other  ap- 
purtenances. 
The    work    Involve*  ■ 

(1)  5  6  acres  clearing  reservoir  site 
and  embankment  area  only; 

(2)  31,.350  cu.  yds.  reservoir  excav. 
(machine)  and  placing  in  em- 
bankment ; 

(3)  31.350  cu.  yds.  sprinkling  and 
compaction     in     embankment; 

(4)  5W  cu,  yds.  liand  trimming  45 
drg.  slopes  (including  removal 
to  embankment) ; 

(5)  300  cu.  yds.  structure  excav. 
(hand,  other  than  machine  ex- 
cav. and  hand  trimming  Includ- 
ed in  items  2  and  3) ; 

(0)  123.400  sq.  ft.  floor  compaction 
and  preparation  for  receiving 
gunlte ; 

(7)  159.200  sq.  ft  gunite  concrete 
floor  and  sloping  side  walls  (in- 
cluding wire  mesh  reinf.  steel 
and  cement  but  not  excav.); 

(8)  219  cu.  yds.  concrete  in  struc- 
tures, concrete  wall  and  gutter 
and  concrete  step  (including 
reinf  steel  and  cement  but  not 
excav.) . 

(9>  14C  cu.  yds.  concrete  In  column 
footing  (Including  reinf.  steel, 
anchor  bolts  and  cement,  but 
not  excav.); 
•  10)  1  3C-in.  valve  and  box  (except 
excav. ) ; 

(11)  80  lin.  ft.  8-in.  cast  Iron  pipe 
cleanout  line  (including  con- 
crete, excav.  and  gate) ; 

(12)  260   Un.    ft.    48-ln.    concrete    pipe 


4/7/47  M 

Contract  Awarded  on  Sehsdulee  1.  S 
and  3 

Earthwork  and  Structures;   Spec. 
No.  1570  Cost  $2,176.70S 

84  COLORADO-BIG  THOMPSON  PROJ- 
ECT, Colorado.  Situated  from  one 
mile  east  to  4%  miles  southwest  of 
Estes  Park,  Colo. 

Owner — Departmnet  of  Interior  Bu- 
reau of  Reclamation.  Walker  B. 
Young,  chief  eng^ineer.  Room  416 
U.  S.  Customs  House,  Denver,  Colo. 

Involves  construction  of  earthwork 
and  structurps  for  Marys  Lake 
power  plant,  penstock,  spillway  and 
switchyard,  and  Estes  power  plant, 
penstock  and  switchyard. 

Contractor— Peter  Klewit  Son*  Co., 
Omaha,  Neb.,  and  345  Klewaye  Ava, 
Arcadia,  Calif.,  and  Morrison-Knud- 
sen Co.,  Inc.,  Boise,  Idaho. 
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4/7/47 

Contract   Awarded 

Bark    Protection    Work;    Spec.    1266 

Cost  $56,199.50 

SACRAMENTO,  Calif.,  Sacramento 
County.  Four  sites  along  San  Joa- 
quin   River. 

Owner— Sacramento  District  Corps*  of 
Engineers,  War  Department, 
Wright    Bldg.    Sacramento,    Calif. 

Plans  by  Engrg.  Dept    of  Owi.er. 

Contractor— L.  G.  Lentz,  2416  Sut- 
terville,   Rd..    Sacramentc,    Calif 


S4 


•1/7/47 
Contract  Awarded 

San  Gabriel  Dam   No.  2  (Alterations) 

Coet    $368,390.89 
TX>S  ANGELES  COUNTY.  Calif.  The 


IMMEDIATE     DELI  VERY 


5-TON  ALL  STEEL  WINCH 
Two  Speeds  for  1500  lbs.  and 
Five  Tons 
'   Weighl  115  Lbs. 

Removable  pinion  permits  free 

running  drum. 

Holds  490  feet  % "  cable  on  stand- 

ard  4^"  xBH"  drum. 

Manufacturers — Distributon 

ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Francisco,  Calif. 

Phone  Delaware  7487 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINOINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

hhh  Harrison  Str««f       DOuglot  5583       Sob  Frooeitto 


weat  fork  of  Skn  Gabriel  Rivor, 
appproximately  eight  miles  west  of 
Junction  with  the  north  fork;  20 
miles  from   City   of    Azusa. 

Owner — Los  Angeles  County  Flood 
Control  District,  601  Hall  of  Rec- 
ords,  Los   Angeles,   Calif. 

Plans  by  Chief  Engineer  H.  E.  Hedg- 
er,  751  S.  Figueroa  St,  Los  An- 
geles. Calif. 

Alterations  an  rcinlorced  concrete 
facing  olabs. 

Contractor  —  MacDonald  A  Kruse, 
Inc.,  and  Hensler  Construction 
Corp.,  t16  Allen  Ave..  Glendale. 
Calif. 


DOCKS,  PIERS  A 
HARBORS 


4/10/47  88 

Owner  Taking  Bide— Due  April  24, 

9  A.  M.  (Correction  In  Hour) 
Ferry  Boat 
PORTLAND,   Oregon. 
Owner — State  of  Oregon,  State  High- 
way  Commission,    H.    B.    Glaisyer, 
secretary;    R.    H.    Baldock,    state 
highway    engineer.    Public    Service 
Bldg.,  Portland,  Ore. 
Plans  by  engineering  department  of 

owner. 
Single  screw.  600-hp.  steel  hull  diesel 
ferry,  length,  180  ft. ;  beam,  moulded 
50  ft.;  depth,   moulded,  13  ft.   6-ln., 
and  draft.  D.W.L.  8  ft. 
Specifications  obtainable   from   the 
office  of  Oregon  State  Highway  Com- 
mission. Room  319  State  Office  Bldg., 
Salem,  Ore.,  upon  payment  of  $2  per 
set.  and  may  be  examined  at  offices 
of  Associated  General  Contractors  in 
Portland,  Ore. ;  San  Francisco,  Calif. 


4/10/47  35 

Contract  Awarded 

Wharves,  Bulkheads         Cost  $595,750 

LONG  BEACH.  Calif..  Los  Angeles 
County.  Berths  52,  53  and  54,  Lohg 
3dach  Inner  Harbor. 

Owner — Long  Beach  City  Harbor  De- 
partment, E.  J.  Amar,  port  man- 
ager, 1333  W.  El  Embarcadero  St., 
Long  Beach,  Calif. 

Plans  by  owner. 

Contractor — Pugh  Construction  Co., 
Ltd.,  1260  Alameda  St.,  Wilmington, 
Calif. 


4/8/47  85 

Owner  Taking  Bide— Due  April  22, 

10  A.  M. 
Pier,  Floats,  Etc. 
SAN   DIEGO.    CaUf.,   San   Diego  Co. 

Santa  Clara  Point. 
Owner— City  of  San  Diego,  city  clerk. 

City  Hall,  San  Diego,  Calif. 
Plans  by  engineering  department  of 

owner. 
Pier,   floats   and    concrete    launching 

ramp. 

Specifications  obtainable  from  th«: 
office  of  the  city  engineer. 

36—  PARKS.  AIRPORTS  A 
PLAYGROUNDS 

4/8/47  S6 

Application  Submitted  to  CAA  for 

Federal    Funds 
Airport   Improvements  Cost  $1,276,000 
SACRAMENTO.     Calif..     Sacramenic 

County 
Owner — CJfv    of    Sacrnmento.    H    G. 

Denton.  Clly  Clerk.  City  Hall.  Sac 

ranirnto.   Calif. 
Citv    Enplnoer    —    Fred    Klaus.    City 

Hall,    Sacr:tm'?nto.    Calif. 
Includes     ra-ssengtr     termlral     bidg., 

and  icveral  new  hangars.  $430,000- 

pi"ed    aprons    ai'd    loading    ramjis, 

$370,000:    paved    streets   and    load.s. 

$107,000;   paved   taxi   strinn.  $^0,00ri ; 

better     drainage,      $20,000;      stred 

liphtlng,    $17,C00.     auto    park,    $5.- 

Oilb ;     lar,d.«capinp.    JT.SCO 


Includes    rejiairs    to    runways    ,taxl 

wayc  and   parking  areas. 
Contractor — The     Sterling     Co..     4517 

St.  Elmo  Dr.,  Los  Angeles,  Calif 

38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

4/7/47  r? 

REA    Funds   Allotted   in    Amount 

of    $115,000 
Transmission    Line 
IRON,    Utah. 
Owner — Blscalente    Valley    Eler.    A.s- 

soclation.    Inc.,   Modena.   Utah. 


:> 


4/7/47  SS 

REA    Funds    Allotted    In    Amount 

of  issa^iao 

Transmission   Line 
LANE   CO..   Ore. 

Owner    —    Blachly-Lane    Co.     Coofi.. 
Assoc.,   Bla<Aly,"Ore. 
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4/7/47 

Contract  Awarded 

Lighting   System  Cost  $47,094.83 

SACRAMENTO,  Calif.,  Sacramento 
County.  C.  C.  Hughes  Memorial 
Stadium.  Sacramento  College. 

Owner — Sacramento  City  Board  of 
Education,  Dr.  James  F.  Burach, 
superintendent  of  schools,  Admin- 
istration Bldg..  1200  iflst  St,  Sac- 
ramento, Calif.    .         » 

Architect— Harry  J.  Devine,  1012  J 
St.,  Sacramento.  Calif. 

Includes  lighting  system  consisting 
of  six  100-foot  steel  poles  outside 
stadium  rim,  three  on  east  and 
three  on  west  side,  each  with  cross- 
arm  mountings  fpr  24  floodlights, 
control  system,  spi^ial  transform- 
er room.   etc. 

Contractor — Reliable  Elevator  Works. 
619  California  St,  Sacramneto.  Calif. 


39— SEWERS 


4/7/47  » 

Election    Set    for    Apr.    2I>   on 
Formation  of  Sanitary  District 

Sewer   Lines 

SANTA  CLARA  CO..  Calif. 

Owner — Las  Encinas  Sanitary  Dis- 
trict (yet  to  be  formed)  c/o  Coun- 
ty of  Santa  Ciara,  Board  of  Super, 
visors.  Albert  J.  Newlln.  Cleric, 
Court  House.  San  Jo.sc.  Calif. 


4/7/47  0 

Plans    Completed — Owner     Will     Asl< 

Bids    Soon 
Sewer   Lines  Cost    $210.0C0 

ALAMEDA.  Calif..  AUmeda  Co.  Bay 

Farm  T.^Iand. 
Owner — City     or'     Alameda.     Don     C. 
McMillan  City  Mgr..  City  Hall.  Ala- 
meda.   Calif. 
Olty  Engr. — Carl   Froercr.   City   Hall, 
Alameda.   CaUf. 


4/10/47  36 

Plans  in   Progress — Construction    Ex- 
pected to  Start  In   August 
Baseball   Park   Improvements 
SAN  LEANDRO.  Calif.,  Alameda  Co. 

Parrot  St. 
Owner— City  of  San  Leandro,  H.  H. 
Burbank,  city  clerk.  City  Hall,  San 
I.«andro.  Calif. 
Landscape    Architect— Wm.    P.    Mott 
Jr.,    3833  Piedmont   Ave.,    Oakland, 
Calif. 
Includes     reorientation     of     baseball 
diamond   and   relocation  of  bleach- 
ers   to   provide    seating   capacity  for 
500;   dressing  rooms,  shower  rooms 
and    rest    rooms:    40-ft   high    wire 
fence  in  left  field ;  wire  mesh  fence 
enclosing  entire  field ;  soft  ball  dia- 
mond,   Including    night    lights    and 
bleachers   for    150    persons,    and   a 
sprinkling  system. 


4/S/47  31* 

Bond    Election    in    Amount    of    $42,000 

Set  for  May  20 
Sa,nlt«ry   Sewer  Lines 
SONORA,   Calif..  Tuolumne?   Co. 
Owner — City,   of    Sonoru.    Mrs.     Merit 

Hagmeyer,    city    clork.     City     Hall. 

Sonora,   Calif. 
City     Engr.— 3.     H.     Maynnrd.     Ciiy 

Hail.  Sonora.  Calif. 


4/11/47  89 

Bond    Issue    Approved    Apr.  f   In 
Amount   of   $100,000 

Sanitary     bewer  99^000 

NIL£S,  Calif..  Alameda  Co.  South 
end    of   King   Ave 

Owner — Nlles  Sanitary  District,  Leon 
Claric.  attorney  S.  E.  Dias,  Sec- 
retary, Nllee.   Calif. 

Engineer  —  Row  Edwin  Ramseier, 
8813    FVirker    St.,    Berkeley    Calif. 

Includes  about  5.5  milee  sewer 
mains,  lift  station  and  pumping 
plant,  five  crcssing  under  rallroad.<3 
and  S  under  highways.  37  man- 
holes,   etc. 


4/11/47  '»'  W 

Engineering  Survey  In  Progreee  To 
Bo  Completed  by  Fall 

Sower  Linae  Cost  $50^000 

ARCATA.    Calif.,    Humboldt   County. 

Owner — City  of  Areata,  Goorge  P. 
Cropley,  city  cleric.  City  Hall.  Ar- 
eata, Calif. 

City  Engineer— Hal  C.  Acheson,  City 
Hall,  Areata.  Calif. 

Includes  vitrified  clay  intercepting 
and  connecting  sewers. 


89 


4/11/47 

Contemplated 

Sewer  Linoo 

MERCSao.  Calif.,  Merced  County.  6th 

St.  area. 
Owner — City  of  Merced,  O  .B.  Wlnton. 

city    engineer,   City    Hall,    Merced, 

Calif. 
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4/11/47 

Plans  to   Be  Completed  Within 

Three  Weeks 
Sanitary    Sewer    Lines      Cost   $180,000 
EAST    MERCED,    Calif.,    Merced   Co. 
Owner — City    of  Merced,   J.    B.   Frita, 

mayor ;  G.  E.  Wlnton,  city  engineer. 

City  Hall.   Merced,  Calif. 
Consulting  Engineer — W.   A.   McCan- 

less.  City  Hall,  Merced,  Calif. 


4/11/47  89 

Bond  Election  in  Amount  of  $10,000,- 

000  Set  for  May  27 
Interceptor  Sewero 
LOS  ANGELES,  Calif..  Loa  Angelea 

County. 
Owner — City    of    Los    Angeles,     city 

clerk.  City  Hall,  Los  Angeles,  Calif. 


40—     STREETS  AND 
HIGHWAYS 
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4/10/47 

Plans  in  Progress 

Sanitary  Sewer* 

RENO.    Nev.,    Washoe    Co.    Alameda 

Heights  Subdivision. 
Owner— City    of   Reno,    T.    L   Taylor, 

city  clerk.  City  Hall,  Reno,  Nev. 
City    Engineer  — E.    C.    Frisch,    City 

Hall.   Reno.   Nev. 
Includes  storm  and  sanitary  sewers, 

paving  of  streets,  etc. 


4/4/47  40 

Low  and  Only   Bidders 
Highway  Improvement 

Cost  $388,312.55 
KINGMAN-ASHFFORK  HIGHWAY. 

Arizona.     From    62    miles    east    of 

Kingman    along  U.    S.   Route  66  to 

point  7.5  miles  west  of  Sellgman. 
Owner — Arizona  State  Highway  Com- 
mission, 17th  Ave.  and  Jackson  St., 

Phoenix.  Ariz. 
Plana  by  engineering  department  of 

owner. 
Includes  subgrading,  seal  coat.  etc. 
Low    Bidder — Bowen,    McLaughlin    & 

Lynch,    Box    221,     Williams,    Aria, 

$383,312.55. 

Other  bids  April  1  were: 

Packard   Contracting  Co.,  $388,27a26. 

Fisher   Contracting  Co.,    $396,502.74. 

Tiffany     Construction     Co..     $398,- 
615.20. 

Phoenix  -  Tempo    Stone    Co.,    $404,- 
670.35. 

Daley     Construction  -  Acme     Mate- 
rials Co..   $412,040.30. 


Owner— County  of  Sacramento.  C.  C 
LaRue.  County  Clerk,  Court  Houjo. 
Sacramento,  Calif. 

Consulting  Engr.— Joseph  B.  Spink 
CaUforoia  Fruit  Bldg..  Sacramen- 
to. Calif. 

Contractor— A.  Telohert  and  Son,  Inc. 
Bex  1138,  Sacramento,  Calif. 

4/T/47  40 

Contract  Awarded 

Street   Improvement       Cost,  $5,123.99 
OAKLAND,   CaUf.,   Al.<\meda   County 

MacArthur    Blvd.    from    Lakeshoro 

Avenue  northerly. 
Owner— City  of  Oakland,  Charles  M. 

Don.  city  clerk,  City  Hall,  Odklaml. 

Calif. 
City    Engr— Waltor    Frlckstad,    Citv 

HaM    Oakland,  Calil 
Contractor— J.    H.    FItxmaurice,    2857 

Hannah   Street.   Oakland.   Calif. 
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4/7/47 

FWA   Funds  Allotted— 

Street   Improvements       Cost.  $286.73e 

BAYARD.  New  Mexico. 

Owner— Village  of  Bayard.  Mavor  O 
H.  Hickman,  Bayard.  N.   M. 

Includes  8.5  miles  excavation,  grad- 
ing and  gravel  surfacing  and  6.5 
miles  of  paving  ond  curbs  and  gut- 
ters. 


Lump  sum,  approximately  4.7  mllee 

clearing  and  grubbing. 
Contractor^— T.  A  8.  Conatruotlen  Co.. 

Box  1,  Colma,  Calif. 

4/8/47  40 

Owner    Taking     Bids — Due    Apr.     19. 

2   P.    M 
Surfacing 

WASATCH  CO..  UUh.  A.  R  Na  222 
betw.     Wallsbuig     Junnction     and 
Wallsburg. 
Owner— Utah    State    Road    Commis- 
sion,   Ray    H.    Leavltt.    Chairman, 
Stite  Capitol.  Salt  Lake  City.  Utah. 
Plans  bv  engrg.  dept    of  owner. 
Aboift    3.638    ml.    1    In.    road    mixed 
bitiiminou!)  surfaced  road, 
.''pecificatlons   obtair-abie   from    the 
above  office   upon   deposit  of  $2   re- 
fundable. 


-Due     Apr. 


40 

1*. 


4/7/47  40 

Hearing  of  Protests  Set  for  April  18, 
8  P.  M. 

Street  Improvement;  Re*.  No.  2600 

SACRAMENTO.  CaUf..  Sacramento 
County.  Alley  between  Capitol  Ave. 
and  N  St.  from  21st  to  22nd  St  . 

Owner — City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Includes  Installing  cast  Iron  gutter 
drains  and  connecting  same  to 
sewer  system  with  6-ln.  vitrified 
Ironstone  sewer  pipe;  constructing 
concrete  manholes  complete  with 
c»,st  iron  curbs  and  covers ;  grading 
and  constructing  a  hydraulic  con- 
crete pavement  6-ln.  in  thickness. 


4/7/47  40 

Hearing  of  Protests  Set  for  April  18, 
8  P.  M. 

Street  Improvement;    R**olution 
No.  2904 

SACRAMENTO.  Calif..  Sacramento 
County.  48th  St..  I  St  and  easterly 
one -half  of  Bear  Flag  Way,  Driver 
Tract. 

Owner — City  of  Sacramento,  H.  G. 
Denton,  city  cleric.  City  Hall,  Sac- 
ramento. Calif. 

City  Engineer— Fred  Klaus.  City  Hall, 
Saciamento.  Calif. 

Includes  grading  and  constructing 
concrete  curbs,  gutters  and  side- 
walks ;    Installing   cast   Iron   gutter 


4/8 '17 

Owner    Taking     Bid 

2  P.  M. 
Surfacing 
WAYNE  CO.    Utah.   S.   R.    117   betw. 

Tea.^'dale    Junction    and    Teasdale. 
Owner— Utah    State    Road    Commie 

Hion.  State  Capitol,  Salt  Lake  Citv. 

irtah. 
Plans    b\     engrg.    dept.    of    owner. 
.Mx.ut    1.608  mi.  2  in.   road  mixed  tt- 

tiimtnouH   surfaced    road. 

.Specifications  obtainable  from  thf. 
.ibove  office  upon  depoHit  of  $2  re- 
lundablfv 


1/8/47  40 

Bond    Election   In    Amount   of   $18,000 

Set  for   M.".y  20 
Street    Improvements 
SONOHA.    Calif.    Tuolumne    Co. 
Owner — City    ot    Scnora,    Mrs.    Merle 

Hagmfvoi.    '71! y    Clerk.    City    Hall. 

Sonora.    Calif. 
Clly     Engr-B.     H.     May.iard,     City 

Hill.    .Sonora.   CaUf. 


40 


-Due  April   21, 


4/10/47 

Owner  Taking   Bid 

1:30  P.  M. 
Clearing   RIght-of-Way;   inv.  8008 
CHELAN  COUNTY,  Wash.  Columbia 

River-Berne  Section  of  Grand  Cou- 

lee-Snohomish  230-kv.  tranamisalon 

Une. 
Ow  ner  —  Bonne\'ille   Power  Adminla- 

t  rat  ion.  Box  3537,.Poriland,  Ore. 
Plans  by  owner. 
38  miles  clearing. 

Sp<^cifications   obtainable  from   the 
above  oifice  upon  deposit  of  $6. 


40 


4/1C/47 

Low  and  Only   Bidder 

CHICO.  Calif.,  Butte  Co.— MkUican 
Motor  Co.  1405  I'ark  Ave..  Chlco, 
Oalif..  ut  $1298.37  submitted  only  bid 
Apr  2  to  the  Clilco  Citv  School  Dlst, 
F.  E.  Martin.  Clerk.  148  Salem  St. 
Chlro,  Calif.,  for  furtilshlag  ',i  or  »A 
ton    pickup    truck. 


drain  and  connecting  same  to  sewer 

system  with  vitrified  Ironstone  sew-  I  ^i\f^/^i  ma 

er    pipe;    installing    vitrified    lt^n-L,,„^,„      ^^   Protest,  Set  for   Apr.  25, 
stone  pipe  sewer;  constructing  con-  j      10'30   A     M 

Crete  mwiholea  complete  with  cast  U^^..^  improvement;  Spec.  26,171 
iron  curbs  and  covers;  installing  g^j^  FRANCISCO.  Calif.  Gaven  St 
street  monuments;  resetting  gut-  between  Boyalslon  and  Merrill  Sts. 
placing     Oregon     plno/o^.^^^   __    ^rj^y   ^„j    county    of    San 


4/10/47  89 

Award   Recommended  to   Low  Bidder 

Eastside  Intercepting  Sanitary  ftewer 

Cost  $70,2B0Je 

STOCKTON.  Calif.,  San  Joaquin  Co. 
From  Hazelton  Ave.  and  Wilson 
Way  to  B.  Fremont  St.  and  Wizard 
Ave 

Owner— citv  of  Stockton,  B.  L.  Tra- 
hem.  city  clerk.  City  Hall,  Stock- 
ton, CaUf. 

City  Engineer— Lyle  Payton,  City 
Hall,  Stockton,  CaUf. 

120  days  completion   time. 

Low  Bidder— Stockton  Construction 
Co.,  Box  2067,  Stockton,  Calif.,  $70,- 
258.99. 


4/4/47  40 

Bond    Election   Set  for   May   6  In 

Amount  of  $280,000 
Street  Improvementa 
SANTA     BARBARA,     Calif.,     Santa 

Barbara  County. 
Owner— City  of  Santa  Barbara,  city 

clerk.    City    Hall,    Santa    Barbara, 

CaUf. 
Includes      realignment      of      streets. 

bridge,   grading,   paving,   sidewalks. 

storm  drains. 


ter     drain ; 

header  boards  where  shown  on 
plan ;  grading  and  constructing  an 
asphaltlc  concrete  pavement  6^-in. 
in  thickness. 


40 


40 


36 


4/10/47 

Low  and   Only   Bidders 

Rimway   Surfacing  Cost,   $68,179 

NORTHWAV.   Alaska 

Owner— Civil     Aer«  nautlcs    Adminis- 
tration. Washington.   D.   C. 

Hans  by  Owner. 

2-lnch  lift  on  center  atrip  of  runway. 

Low    Bidder — Morrison-Knudsen    Co.. 
Inc.,  Boise.  Idaho.  $68,175. 
Other  bids  were" 
Lytle-Greeik    Inc..    Sioux   City.    Ta . 

$81,975 

Stock  &  Grove.  Anchorage,  Ala.sk«, 

$91,250. 

R.    J.    Sommors.    Juneau.    Alaska. 
$111,375. 

Earl    Butcher.    Fairbanks.    Alaska, 

$114,045.  

M.  P.  Munter.  Seattle,  Alaska.  $121  - 

250.00. 

Reed  Dodson,  $143,626. 


3f 


4/7/47 

Contract   Awarded 

Runway     Repair*;     Spec.     18223 

Cost    $24.1  C2 
MIRAMAR.     Calif.,     ban     Diego    Co 

Marine   Corps   Air   Station. 
Ownei^-U.    S.    Navy,  11th  Naval    D  s- 

triet     Public     Works     Department, 

1220   Pacific    Highway.   San    Diego. 

CalU. 
Plans  by  owner. 


4/10/47  80 

Award  Recommended  to   Low  Bidder 
Sanitary   Sewer  Cost   $16,618 

STOCKTON,  CaUf..  San  Joaquin  Co. 
Mendocino  Ave.  from  Pershing  to 
Kenafhgton  Way  and  In  Kensing- 
ton Way  from  Mendocino  to  Alpine 

Owner— City  of  Stockton.  B.  L.  Tra- 
hem.  city  clerk,  City  Hall,  Stock- 
ton, Calif. 

City    Engineer— Lyle    Payton,    City 
City  Hall,  Stockton.  Calif. 
The  work  Involves: 

(1)  2540  Un.  ft  24-ln.  reinforced  con- 
crete culvert  pipe; 

(2)  5  each  5-ft  diameter  manholes 
complete,  average  depth  overall 
13.5  ft. 

Low  Bidder— Stockton  Construction 
Co..  Box  2087,  Stockton.  Calif.,  $16,- 
613. 


39 


4/11/47 

Contract   Awarded 

Sewer  Relocation;    Spec.  20,235 

Cost  $1,63li 

SAN  FRANCISCO.  Calif..  Fairmont 
School. 

Owner  —  City  eiid  County  of  San 
Francisco,  Depaitn.ent  of  Public 
Works.  Room  2M  City  Hall,  San 
Francl"CO.  Calif. 

City  Engineer  —  Ralph  Wadsworth. 
CJlty  Hall,  San   Francisco.  Calif. 

Lump  sum  bids  on  8-i!i.  vitrified  clay 
pipe  sewer,  two  manholes,  trap 
and  vent  and  connections. 

Centraetof^— M,  J.  Lyneh,  2201  Re- 
vere Ave„  tafi  Franelsee,  CaUf. 


4/4/47 
Low  and  Only  Bidder* 
Rock   Slope   Protection    and    Bridge 
MULTNOMAH  COUNTY,  Oregon. 
Owner — State  of  Oregon.  Oregon  State 
Highway    Commission.    R.    H.    Bal- 
dock. state  highway  engineer,  Pub- 
lic Service  Bldg..  Portland,  Ore. 
Plans  by  engineering  department  of 

owner. 
Includes  the  following  two  projects: 
<1)  Multnomah     County:     Troutdale- 
Wahkeena   Creek  section  of  Co- 
lumbia  River   Highway ;    Federal 
Aid   Project   No.  FA-248   (11),   In- 
volving   0.9    mile    rock     toe.    2.58 
miles    rock    slope  protection.   8.43 
miles  of  roadbed  topping  and  top- 
Hoiling  and  seeding  requiring  ap- 
proximately  185.000  cu.    yds.   rock 
excavation.  114,000  cu.  yds.  topsoll 
materials  and  280  acres  seeding. 
Low    Bidder— J.    N.    A   M    J.    Conley, 
Portland.  Ore.,   $389,770. 
Other  bids  March  25  were: 
Leonard  A  Slate  Oregon,  Ltd.,  Port- 
land. Ore..  $390,100. 

E.  C.  Hall  Co.,  Portland,  Ore..  $898,- 
925. 

Guy  F.  Atkinson  Co,  Portland,  Ore., 
$486,197. 

(2)  Multnomah     County:      Construct 
concrete  bridge  over  O.W.RR  A 
N.   Co.    tracks  at   Bridal  Veil  on 
Columbia   River   Highway;    Fed' 
eral  Aid  Project  No.  FOI-248  (12), 
structural     excavation.     38(X>    cu. 
yds. :  requiring  approximately  890 
cu.  yds.  concrete,  582.000  Iba.  rein- 
forcing   steel    and     2000    Un.    ft. 
metal   railing. 
Only    Bidder — Guy    F.    Atkinson    Co.. 
Portland.     Ore.,     and    Orange     and 
Railroad    Aves..   South    Ban    Fran- 
cisco, Calif.,  $817,400. 


4/7/47 

Contract    Awarded 

Surfacing,  Etc.  Cost  $117.9»0.&0 

T.ANB    CO.,    Ore     Gillespit-    Cornrr 

Lorane    Stc.    of    TerrltorlAl    .Secon- 
dary  Highway. 
Owner     —     Oregon     S»ato     Hiphwny 

Comml.«sicn.    Public    Service    Bldg., 

Portland.  Ore. 
Plans  by   engineering  dipt,  of  nwnor 
Includes    1.27   miles   rcgrading  and    6 
miles  surfacing  and   oiling. 
Contractor — D.    F.    McKenzle.    Salem. 

Oregon. 

Other    bids     .submitted     March     25 
were : 

E.     C.     Hail     Co..     Portland.     Orf , 
$1.'12,880. 

Del  R.   Beebe  Constr.  Co,,   Eugene. 
Ore..    $154,171.80 


Francisco,  Dept.  of  Public  Works, 
ni.  2S2,  City  Hall.  Sian  Francisco. 
Calif. 

Citv  Enjilneer  —  Ralph  Wadsworth, 
City  Hall,  .s.in  Francisco.  Calif. 

Includes  asphailic  concrete  pave- 
ment, unarmored  concrete  curb,  6 
in.  VCP  tide  sewers  and  water 
services,  long  and  short. 


40 


4/4/47  4C 

Contract   Awarded— 

Street   ImpAivement       Cost,  $56,315.05 

SACRAMENTO  County,  Cal.  Drive- 
way and  easements  in  Wright  and 
Kimbrouffh.  Ardeti  Park  Vista  Unit 
Ko.  I. 


4/7/47 

Bids    Rejected 

Grading  and  Surfacing 

HARNEY    CO..    Ore.    Grant    County 

Line-Crow     Fl.it     Section     of    John 

Day-Burns  Highway. 
Owner    —    State    of     Oregon.     State 

Highway   Commission.   F^ihlic   Ser- 
vice Bidg ,    Portland.   Ore. 
Plans    by    engrg.    rJept.    of    owner. 
6.31    miles    grading. 

Bids   submitted    March    25   and    re- 
jected  were . 

E.     C.     Hall     Co..     PortUnd.     Or«v. 
$296,913. 

P     B.    Dohcrty    A    Son.     Fort  lam!. 
Ore..  $298,060 

J.    P.    and    M.    J.    Cmley.    Portland 
Ore..   $30.1,414  2.5. 

Peter    Klewit    Sons   Co..    i.»pgvlew 
Wash..    $3.'W.39a80 


40 


4/3/47 

Contract   Awarded 

Clearing   and  Grubbing       Cost  $12,250 

SAN  MATEO  COUNTY.  Calif.  From 
County  Rtiad  No.  20  (Canada  Road) 
near  the  entrance  to  Canada  Road 
Park  to  the  intersection  of  Canada 
Road  with  County  Road  No.  19 
(Ralston    Ave.) 

Owner— County  of  San  Mateo.  E.  B. 
Smith,  purchasing  agent.  County 
Courthouse,   Redwood  City,  CaUf. 

County  Engineer— M.  A.  Grant,  Coutt- 
hoiise.  Redwood  City.  Calif. 


4/11/47  •     40 

Low  and  Only  Bidders 

Street    Improvement;   Serial 
04-203-47-71  Coet  $2307 

ALAMEDA  COUNTY.  Calif.  Grtsaly 
F>eak  Blvd.,  Tllden  Park. 

Owner— San  Francisco  Diatrict  Corpe 
of  Engineers.  War  Department,  74 
New  Montgomery  St,  8aa  Traxk- 
ciseo.   Calif. 

Plans  by  owner. 

Correction  of  part  of  Oriasly  Peak 
Blvd. 

Low-   Bidder — Independent  Construc- 
tion  Co..   46th    Ave.    and   Clement, 
Oakland.  Calif..  $2587. 
The  work  Involve*: 

(1 1  70   cu.   yds.   unclassified   excava- 
tion; 


(Continued  on  Pmc*  14) 


ACME 
EQIIPMERT  CO. 

Engineers    *    Manufaelurert 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     -     HOISTS 
STANDARD  CONVEYORS 

Gravity  Power 

Chain  -  Pulleys  •  Belts 

Sprockets  -  Bearings 

FACTORY   AND  OFFICE 

840  Harrison  Street 
San  Francisco  7 

Phone    EXbrook   1960 
EXbrook   1752 


O'NEILI.  LUMBER  CO. 

Dittributor$  of  West  Coatt  Forest  Products 
16  California  Street  •  San  Francisco  •  GArfield  9110  ( 


...YARDS    AT... 
799   Coimlv    Road 
San   Carlo*.   Calif. 

fhoHt!  San  Carlo*  2041  M 


1*99  IvsM  Avs. 
Sm  PraaHses.  CaUI. 

r*«M:OAr6aM9110 

"For  a  Square  Deal  Call  O'Neiir 


907   Benanra    Boa4 

La«  Vccaa,   Nara^ 

fhonti   La*  Vaga*   1)44 
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PROFESSIONAL     DIRECTORY 


PRACnClNG 
ARCHITECrS 


•AN  FRANCISCO 


AARON,  OUSTAV13,  562  l»th  Ave. 

ABRAHAMS,  HARRT  W..  645  Bhiclld 
Ave. 

ABRAMS,  N    H.,  701  Sansome  St. 

AIXEN,  WM.  STEPHBli,  626  Pow- 
ell St 

ALXJSON.  OEOROB  B.,  488  Pine  St 

•ALLISON  &  RIBLB3,  488  Tine  St 

AMANDES,  F.  FREDERIC,  414 
Dewey  Blvd. 

AMBROSE,  WM  C,  251  Kearny  St 
ANSHEN,  ROBT.  8.,  629  Powell  St 
•ANSHEN  *  ALLEN,  628  Powell  St 
APPLEOARTH.  G.  A.,  285  Mont- 
gomery St 
APPLETON,  A..  68  Poet  St 
•HYMAN    ft    APPLETON    ft    WOL- 

FARD,  68  Post  St 
AUSTIN.  ELIZABETH  M.,  1162  Pll. 

bert   St 
BAKEWBLL,    JOHN.  JR..  251  Kearny. 
BANGS,    E.    GEOFFREY,    605    Mar- 
ket St 
BARSS,   FREDERICK.    B..   261    Poet 

Street 
BAUMBERGER    WALTER    E.,    124 

Beaumont  Ave. 
BAUMANN,  HERMAN  C,  251  Kearny 
BEROER.  G.  A.,  809  Valencia  St 
BERGER,    RALPH    B..    1    Montgom- 
ery St 
BERNARDI.     THEODORE     C,     402 

Jackson  St 
•WURSTER     BERNARDI     ft     EM, 

MONS.  402  Jackson  St 
BERTZ.  EARLE  B..  156  Montgom- 
ery St. 
BBUTTLER,  JOHN,  210  PcBt  Street. 
•CLARK  ft  BEUTTLKR,  210  Post  St 
BICKEL  REDDICK  H..  49  Geary  St 
BISSANTZ.  EDGAR  F..  2128  Vallejo. 
BLANCHARD.     NORMAN     K.,     369 

Pine  St 
•BLANCHARD  ft  MAHER,  369  Pine. 
BLISS.  WALTER  D.,  582  Market  St 
•BLISS  ft  FAIRWEATHER,  582  Mar- 
ket St 
BLISS.   WILL  M..   235   Montgomery. 
BOLLES-,  JOHN  S..  369  Pine  St 
•WARD  ft  BOLLES,  369  Pine  St 
BORN,  ERNEST,   730  Montgomery, 
BRANNER,  JOHN  K.,  805  Grant 
BROWN,  ARTHUR  JR,  251  Kearny. 
BUCKLEY.  VINCENT.   110  Sutter. 
CANTIN.  A.  A..  704  Market  St 
CANTIN.   A.  MacKENZIE.   704  Mar- 

ket  St 
CAULDWELL.   ALBERT  M..   17  Os- 
good  Place. 
CHINN.    FRANCIS    LAI.   622   Wash- 
ington St 
CIAMPI,   MARIO   J..  333   Kearny  St 
CLARK,  HERVEY  P.,  210  Poet  St 
•CLARK  ft  BEUTTLER.  210  Post  St 
CLAUDIUS.  CHARLES  W..  2443  47th 

Ave. 
CLAUSEN.  CHAS.   O.,   746  46th   Ava 
CLIFFORD,  WALTER  C,  810  Locust 
COBBY.  E.  v.,  260  Tehama  St 
COBLENTZ,     DOROTHY      W..     3647 

Washington  St 
COLLINS.  FREDERICK  R,  1082 

Hyde  Street. 
CONLY,   CLIFFORD.    JR.    10  Nott- 
ingham Place. 
CONRICH.  J.  LLOYD.  698  Market 
CORBETT,  MARIO.  210  Post  8t 
COULTER.     NORMAN    R,    146    2l8t 

Ave. 
DAILBY.  GARDNER  A..  210  Post  St 
DAKIN,  FRANK  W..  625  Market  St 
DANIELS.   MARK.  509  Kearny  St 
DAVIS.  F.  C.  515  Buena  Vista  Ave. 

West 
DAY.  W   P..  Ill  New  Montgomery  St 
DEICHMANN.   OTTO    A..    1026  Mar- 
ket St 
DE     MARTINI.     EDMUND     P.,     785 

Market   St 
•DE  MARTINI  ft  IGAZ,  785  Market 
DENKE.  E.  H..  1317  Hyde  St 
DEVITT,  JOHN  H..  580  Market  St 
DINWIDDIE,  JOHN  EKIN.  233  San- 
some St 
EDIE.  WM..  47  Rockwood  Court 
EDWARDS.    TITOS.    M.,   704    Market 
EMMONS.    DONN,   402  Jackson  St 
•WURSTER      BERNARDI     ft     EM- 
MONS,  402  Jackson  Bt. 
BSHERICK  JOS..  210  Post  St 
EVERS,   ALBERT   J,.  406  Montgom- 
ery St 
FABRE.  ALBERT  J..  251  Kearny. 
FAIRWEATHER,   J.    8.,    M2   Market 
•BLISS      ft      FAIRWEATHER,      582 

Market    St 
FALCH,  WALTER  C.  1202-08  Hearst 

BIdg.,  Srd  and  Market  Sts. 
FAVILI>R,   WM.    B.,    1    Montgomery. 
FINOADO,    ALBIN,   1161    Market   St 
FITZOERAI>D.  GERALD  J.,  il2  Up- 
per Terrace. 
FRANKLIN.  CHAS.  H.  9  Main  St 
•FRANKLIN,    KUMP     ft     FALX,     9 

Main  St 
FRASIICR,  EMORY  M..  1112 'Larkln. 
FRTCK.  EDW.  L.  251  Kearny  St 
•WEIHE,     FRICK     ft     KRUSB.     251 

Kearny  8t 
FUNK  JOHN  C.  121  Beale  8t 
GARTNER  LLOYD.  821  Market  St. 
GBILFUSS.  CARL  417  Dewey  Blvd. 
GLASS,  EDWARD  F.   1250  9th   Ave. 
GLYNN.  W.    B.,  833  Montgomery   St 
•PifCUGH,     GLYNN,     IvOUBET,     331 

Mcmtpomerv   Street 
GOLD8TINB,  IRVIN  WILLIAM.  821 

Market  St 
GOULD,  J.  S.,  461   Market  St. 
GRACE.  JOHN  G..  21  Columbus  Ave. 
GUNNISON  WM.  F..  57  Post  St 
GUTTERSON.  HENRY  H..  421  Pow- 
ell St 
HARPER  W.  W..  681  Marttet  St 
HAS8.  ANDREW  T.,  526  Market  St 
•KENT  ft  HASS.  625  Market  St 
HAWB8.  HAROLD  W ,  407  Sansoma  I 


HAYNB.  F.  BOURN,  820  Market  St 
HELM.  WILLIAM  J..  88  Mame  8t 
HBRTZKA.  W.  S..  86  Post  St 
•HBRTZKA   ft  KNOWLBS.  85   Post 
HILDBBRAND.       ERNEST.       281 

Kearny  St 
HINTBRMANN.      OTTO      O.,      2847 

Golden   Gate   Ava 
HOBART,  LEWIS  P.,  525  Market  St 
HORSTMAN.  ANTHONY  J.,  677  19th 

Ava 
HOWARD,   HENRY  T.,   605  Market 
HUBBERT.  WALLACE  H.,  080  Mar- 
ket St. 
HURD.  LESTER  W.,  526  Powell   St 
•MASTEN  ft   HURD.    626  Powell  St 
HURT,  EDGAR  B..  682  Market  St 
HTIKON    W.   E..   475   24th    Avenue. 
HYDE.   WINFIELD   H.,  461   Market 
HYMAN.    SAMUEL    LIGHTNBR.    68 

Post   St. 
•HYMAN    ft    APPLETON    ft    WOL- 

FARD,  88  Post  St. 
IGAZ,    RUDOLPH,    JR,   785    Market 
•DE  MARTINI  ft  IGAZ,  785  Market 
IRVINE.  RICHARD  R.  3841  18th  St 
JACOBS.   ALFRED  H.,  110  Sutter. 
JABHNB.    ALFRED     H.,    2528    25th 

Ave. 
JENKINS,  ORAN  A..  277  Pine  St 
JOHNSON,  ELLSWORTH,  260  Cali- 
fornia St. 
JOHNSON.    ALFRED    W..    681    Mar- 

ket  St 
JOSEPH.    BERNARD   J.,  631    O^Fftr- 

rell  St. 
KELLEY.   JOHN   G.,   319  Grant    Ave. 
KENT,   THOMAS   J.,   625  Market  St 
KENT  ft  HASS.  525  Market  St. 
KEYSER,     LAWRENCE.     701     Par- 

nansus   Ave. 
KIRBY.  DONALD  BEACH.  235  Mont- 
gomery St. 
KNOLT*    ANDREW   H.    726   Suiter. 
KNOWLES.  WM.  H..  85  Post  St 
•HERTZKA   ft   KNOWLES,    85   Post. 
KRAFFT,  ELMER  J..  760  Market  St. 
KRUGER,    FRITZ.   28   Atalaya   Ter- 
race. 
KRUSE,  LAWRENCE  A..  251  Kearny 

Keamv  St. 
•WEIHE.     FRICK     ft     KRUSE.     251 
KUHN,      ALFRED.     206     Castenada 

Ave. 
KTTMP.  ERNEST  J..  251  Kearny  St. 
•FRANKLIN.     KUMP     ft     FALK.     9 

Main   St. 
LANGHORST,    FREDERICK   L..   319 

Grant  Ave. 
TJ^ASEN.  HARRY  J.,  1710  10th  Ave. 
LIX)YD.  F.  E..  305  Grant  Ave. 
TX)UBET.  A.   J..  833  Montgomery   St 
•PRITGH.     GLYNN.     T/^T^BKT.     2Xi 

Mnntcomorv    Street 
LOCKWOOD.  LEON  D.,  760  Market 
LOVELL.  H.  K..  185  32nd  Ave. 
MacDONALD.   EARL    R..    602    Cali- 
fornia St. 
MAHER.   EDWARD    .T  .  r?fl9   Pine   St 
•BLANCHARD  ft  MAHER,  869  Pine. 
MASTEN.  CHARLES  F,  526  Powell. 
•MARTEN  A  HURD.  526  Powell  St 
MASTROPASQUA,   I/5UIS,  2434   Un- 
ion  St. 
MATTRT.   CHAS    F.,   1617  Lvon   St 
MAYHEW,    nr.ARENCE   W.   W..  127 

Montromer\'  St. 
MoPARTHY.    FRANCIS   J.,   693   Mis- 
sion St. 
McCOOT..  JOHN  B  .  177  Pout  St. 
MornEA.  GEORGE  E..  285  7th   St. 
MoGUTNNESS.  JAMES  F..  488  Pine. 
McSWEENY.   A.  McF..  Hearst  Bldg.. 

Srd  and    Market   Sts. 
MoSWEENEY.   ANGUS.   514   Mission. 
MrI>ATTGHLIN.     RICHARP     A..     618 

20th    Ave. 
MENDET-SOHN,  ERIC,  627  Commer- 

olnl    Street. 
•MENDELSOHN  ft  HH,!*   627  Com- 

merelnl  Street. 
MERCHANT.  WM.  G..  57  Post  St 
MERET.    THOMAS.    deYoung    Bldg., 

Market  and  Keamv  Sts. 
•THOMAS      ft      MKRET,      DeYoung 

Bide..  Market  and  Keamv  Sts. 
MERWTN.  FRANK  O..  4«1  Market. 
MEYER.  FREDERICK  H..  406  Mont- 

.eomerv   St. 
•MEYER    ft    EVERS.    406   Montgom- 
ery St. 
MICHEL.SEN,    HARRY    M..    30    Ma- 
rl rone. 
MTNTON    HENRY   A..   104.1  Sansome. 
MTTrHFT  L,    JAS     H .    407    Sansome. 
MOHR     NORMAND  W..   481    Noe   St. 
MOTSE    HOWARD.  260  CaHfomla  St 
MOONEY.  WALTER  E  .  268  Market 
MOOSET^.  WTLT^TAM.  251  Keamv  St. 
M009FT>    WILLIAM.    JR.   681    Mar- 
ket  St 
MORGAN,  .HTLTA.  4M  rallfomla  St 
MOSIAS.     LEONARD    S..     255    Call- 

fomla  St. 
MTTT.TOY.   LOU   B,   381    Bush    St 
•STONE  ft  MTTLTOY.  381   Bnsh  St. 
NETTMARKEL    EMIL    A..    1374    86th 

Ave 
ONSTAD     TIAROT.D    A.    821    Market 
OSBORNE.    ERLE    J.    2.'51R    Pacific 

Ave. 
PMTT>TTS    GEORGE   T.  ?«9  Pine  St. 
T^KHRV     CHAS     E,    5n««    24th     Ave 
PETfRY    W\RREN  CHAS.  260  Cali- 
fornia  St. 
PETERSON       CLARENCE     O.. 

Murket  St 
•PETER.c:ON    .ind    SPACKMAN 

'^fnr1{o♦    S'rret 
PETTOH.   W    D.  888  Montgomery   St. 
•PKTTGH.     GLYNN,     T>OUBET.     ?''>^ 

PFT.TnrnER.    MTT,Tr»T9.    580    Market 
•MTLTJ'^R    ft    PFLITEGBR  580   Mar- 

UcT  St. 

POTJJ^CK.    RAT.PH    N.    805   Market 
POrr    rHAKT.ES.   "08  I.4inret   St. 
OTTANT^T     TTlFn  W  .    PUn    Market    St 
RANEY.  VINCENT.  233  Post   .«<t. 
RASMTTSSEV    LLOYD  ASHLEY    587 

MarV-t    St 
RETD,    JOHN,    .TR..    405    Montgomery 
PETD    JOHN  T,YON.   110  Market  St. 
PFTMERS    irREDERTCK  H.  T9  Post 
RTBTJC.  ELYS.SES  FIX>TT>.  488  PInr 
•AT.T.TSON  ft  RTBLE.  488  Pine  8t 
RTEPY    n     A      9Ki  Citv  Hsll. 
RTST.   MARTIN  J..  760  Market    81. 
IRODGBRS.     JOHN     BARNBY,     119 

Grant  Ave. 


ROGERS.   CHAS.  B.   J.,  760  Market 
ROLLER  ALBBaiT  F.,  1  Montgom- 
ery St  *. 
ROWB,       WILLIAM       HBNRY,      40 

1st  8t 
RUBGG,  THEODORE  G.,  617  Mont- 
gomery St 
RUNOB.  C.  W.,  1623  85th  Ava 
RYAN.  Paul  a..  1095  Market  St 
SHAR]^,   BD.    MUSSON,    277    Plna 
SHAW,  FREDERIC.  542  18th  Ava 
SHELDON,  MARTIN  A.,  681  Market 
SMITH,  DONALD  POWERS,  68  Sut- 
ter St 
SMITH.  WILTON.  1045  Sansome  St 
SPACKMAN.     WENDELL     R,     898 

Market  St 
•PETERSON    and    SPACKMAN,    698 

Market   Street. 
SPENCER,      ELDRIDGB      T.,      261 

Kearny  St 
STEIN.  JOSEPH  ALLEN,  121  Beala 
STEINER.  CARLTON  A.,  101  Post 
STEWART,  JOS.  L.  206  Sansome  St 
STONE,  DOUGLAS  D..  381  Bush  St 
•STONE  ft  MULLOY.  381  Bush  St 
STONER.  HAROLD  G.,  1  Sloat  Blvd. 
STRINGHAM,       ROLAND       I.,       251 

Kearny  St. 
STROTHOFF.  CHAS.  F..  1855  Market 
SWAIN.  CLARKSON.  2425  Buchanan 
SWEETING.  HOWARD  EDWIN,  666 

Commercial  St 
THAYER.   OSCAR   R..   Hearst   Bldg., 

Third    and    Market    Streets. 
THOMAS.    WARD.    DeYoung    Bldg., 

Market  and  Keamy  Sts. 
•THOMAS      ft      MERET.      DeYoung 
Bldg.,    Market    and   Keamy    Sts. 
THOMSEN.     HARRY     A..     JR,     815 

Montgomery  St 
TOMASELLO.  PHILIP  D.  605  Wash- 
ington St. 
TRAVIS.  GEO.  W..  426  41  at  Ave. 
WANDMAYER.  VICTOR  G.,  101  Post 
WARD.  JOSEPH  FRANCIS,  369  Pine 
•WARD  &  BOLLES,  369  Pine  St 
WEEKS,    HAROLD    H.,    593    Market 
WEIHE,  ERNEST  E.,  251   Keamy. 
•WEIHE.     FRICK     ft    KRUSE,     251 

Keamy   St 
WHITE.   C.   BOLTON,   985  Union   St. 
WHITTLESEY.    FREDERICK  WAL- 

LIS,  488  Pine  St. 
WICKENDEN,  JAMES  D.,  402  Jack- 
son St.  ' 
WIEMEYER,  GEORGE  H.,  704  Mar- 
ket St. 
WILLIAMS,    ALBERT   R.    251    Po«t 
WILSON.  ALECK  L.  315  Montgom- 
ery St. 
WINKLER.   ERNEST  FREDERICK, 

251  Post  St. 
WOLF.  WM.,  W.,  251  Keamy  St. 
WOLFARD.  HAROLD  N..  68  Post  St. 
•HYMAN    ft    APPLETON    ft    WOL- 
FARD, 68  Post  St. 
WONG.  WORLEY  K..  101  Post  St. 
W^TIRSTER,  WM.  W..  402  Jackson  St 
•WURSTER.     BERNARDI     ft     EM- 
MONS.   402    Jackson    St, 
WYNKOOP.  FRANK.  821  Market  St 
YOUNG,  .TOHN  DAVIS,  2002  Calif  or 
nla  St. 


JORY.    STAFFORD    L.,    1870   Buclld. 

KLINKHARDT.  GEORGE  R,  44  Eu- 
calyptus  Rd. 

LINDLBY,  CHARLES  R,  1087  Co- 
lusa Ave. 

MEMMLER  ARTHUR  H.,  144S  Jose- 
phine St  

MILLER  LEFFLBR  B.,  804  Santa 
Barbara  Rd. 

MOISB.  HOWARD.  71  Panoramic 
Way. 

OSTWALD,  JOHN  H.,  012  Indian 
Rock   Ave. 

PLACHEK,  JAS.  W.,  2131  Univer- 
sity Ave. 

PRICE,  OSCAR  M,  1214  Webster  St. 

RATCLIFF,  W.  H,  2337  Shattuck. 

RATCLIFF,  ROBERT  W..  2337  Shat- 
tuclc   A.VC 

•RATCLIFF  -  HAYMOND  -  RAT- 
CLIBT".  2323  Shattuck  Ave. 

RUSS.  E.  H..  3141  College  Ave. 

BANFORD,  FLORENCE  H.,  2747 
Bancroft  Way. 

SCHMIDTS.  CARL  R,  2068  Allston 
Way. 

•DRAGON,  SCHMIDTS  ft  HARD- 
MAN,  2068  Allston  Way. 

SHAW.  NORMAN  W.,  71  Tunnel  Rd. 

SIMPSON,  HORJ^CE  G.,  201  Tunnel 
Road. 

STEILBERG,  WALTER  T.,  1  Or- 
chard Lane. 

TALLEY.  WESLEY  ANDRES.  51 
Maryland  Ave. 

WELLINGTON.  WINFIELD  SCOTT. 
1525  Arch  St 

WITKIN.  ELIZABETH  HILLIER 
2712  Shasta  RdT 

YELLAND,  W.  R,  829  Coventry  Rd. 


BURLINGAME 


BROWN,      IRVING     FORBES.     1319 

Howard  Ave. 
•SHARPS  ft  BROWN,  1319  Howard. 
GILLAM,  W.  C.   F..  1404  Palm   Dr. 
SHARPS,  LEO  J.,  1319  Howard  Ava 
•SHARPS  ft  BROWN,   1319  Howard. 
STEPHEN,  WALLACE  A.,  2025  Car- 

mellta  Ave. 
THAYER,    OSCAR  R.    1257   Cabrillo. 


MODESTO 


DeLAPPE,    RUSSBLL    OUBRNB, 

1901  Downey  St. 
HILBURN,  GBORQB  N.,  1211  K  St 


MONTEREY 


RYLAND,  C.  J.,  P.  O.  Box  847. 


OAKLAND 


CARMEL 


JONES,  ROBERT  R,  Box  927, 
SNYDER    EDWIN    LEWIS,    Seven 
Arts  Court. 


CHICO 


STORY,   A.   W..   Anglo   Bank   Bldg. 


EMERYVILLE 


LONG.  ROBT.  W.,  6760  Shellmound. 


EUREKA 


ALAMEDA 


G.     B..    1823     Alameda 


ASHCROFT. 

Ave.  _, 

CORNELIUS,     ALBERT    W..    824 
Grand  Ave. 

MEYERS,    MILJJRED    S.,    2021    Ala- 
meda  St. 


ALBANY 


DeMONTE 

Ave. 
YOUNG.  WIl^IAM. 


T/OUTS    A..    518   Carmel 


<7I   S;  lano  Avf 


ALDERPOINT 


HIGBIE.   HOWARD  W. 


ACKERMAN.      NEWTON,      104      W. 

4th   St. 
GEORGESON.  F.  T.,  687  G  8t 


FRESNO 


ATHERTON 


.TANS=?EN.  ARTHUR  D.  58  Austin 
Ave. 

JONES.  H.  KINGSFORD.  .'lO  Win- 
chester Dr. __^ 

^BAKERSriELO 

\T  FORD      rT  ARFNCF,     BARTON. 

rTTT.TJMORE.  O.  C.  10  Oleander  Ave. 
McCOV    FRNE.ST   T,     14    Hnv   Rif'p- 
WRIGHT     METCAI^F  ft    PARSONS, 

lOfl  Mnraran  Bide. 
WYNKOOP.    FRANK.    Stoner   Bldg.. 

17th   and  Chester  Ava 

BERKELEV 


593 


b93 


ALLEN    HARRIS  C  2.514  Hlllegasa 

BALT.ANTINE     JOHN    KNOX.    .TR 
1^19  T,a  Tnma. 

BOYTER.  ELIZABETH.  2869  I^ 
Cont**    Ave. 

DeCHENE.  ERNE.ST  R..  718  Arling- 
ton   Ave. 

deLAPPE  RUSSBLT,  GUERNE 
Hotet  Claremont  Bldg.  Ashhy 
snd    Claremont    Aves. 

Deiy^NG.  SCOFTELD.  2856  L«  Conte 
Ave 

DeSANNO     RAYMOND     5''«4    Mllvtn 

DONOVAN.  .TOHN  J.,  950  Parker  St 

DRAGON.     PATTT>    L,     2068     Allston 
AVav 

^DRAGON.  SCHMIDTS  ft  HARD- 
MAN.  r>06«   Allston  Way. 

PTTnRFE    HAROLD.  2100  Virginia. 

GENSS.  HAROLD  F..  1319  McGee 
Ave. 

GOODMAN.  MICHAEL.  2161  Shat- 
•  ,ioV    A''e 

HARDMAN.  B    R     7068  Allston  Wav 

DRACrON  SCH^TIDTS  ft  HARD- 
»T\N    '">*''   AMs*""   Wav 

HAMMARBERO,    PAUL   H.    2    NoT- 

rr-nnA    A  ve. 

HAVVONr»    SCOTT,  2337  Shattuck. 

•RATr-T.TTnf   -    HAYMOND    -    RAT- 

CTJFF   9,^'^7  SV««ttnrk  Avenue. 
IT  AYS    WM.   C.  7924  Derbv  St 
HUNTER     ALBERT    R,    5809    Men- 

Anrn    Ttr 

JEANS.    RAYMOND    W..     1824     San 

Pedro   Ave. 
JORY,  ARTHUR  V.,  1395  Scenic  Ava 


BUCKINGHAM.      PHILIP     8.,      1922 

Clinton  St 
COATES.   WM    D.,   JR..   Helm   Bldg.. 

nil   Fulton   St. 
FENNACY,     JOHN     E..     Fruit    and 

Princeton   Sts. 
HORN.    DAVID.    Rowell    Bldg,    2100 

Tulare   St 
•HORN      ft      MORTLAND.      Rowell 

Bldg..  2100  Tulare  St 
HYBERG,     WM.     O.,     Rowell     Bldg.. 

2100  Tulare   St. 
•SWARTZ  ft  HYBERG,  Rowell  Bldg.. 

2100  Tulare  St 
LAKE,  H.  RAFAEL.  T.  W.  Patterson 

Bldg..  Fulton  and  Tulare  Sts. 
MILLER.  JOHN  P..  Helm  Bldg..  1111 

Fulton  St. 
MORTLAND,  MARSHALL  D  .   Row- 
ell Bldg,  Fulton  and  Tulare  Sts. 
•HORN      ft      MORTLAND.      Rowell 

Bldg..  Fulton  and  Tulare  Sts. 
PETERSON,    E.     W.,     Mason     Bldg.. 

1044    Fulton   St 
POLLEY.      RUDOLPH      A..     Rowell 

Bldg.,  2100  Tulare  St 
SIMPSON.    ALASTAIR    Fulton    and 

Kern   Sts. 
SWARTZ.    FRED    L.    Rowell    Bldg.. 

2100  Tulare  St  tt 

•SWARTZ  ft  HYBERG,  Rowell  Bldg., 

2100  Tulare  St 
WAGNER,  WALTER,  Bank  of  Amer- 
ica Bldg..  Tulare  and  Fulton  Sts. 


HAVWARD 


SIMONDS.  GEORGE  P,  40  Maln'St. 


HILLSBOROUGH 

FSTRICHARD  M.,  JR,  950  Ball- 

evana. 
ROWE,  WM    HENRY,  1035  Lancas- 
ter Rd. 

LAFAYETTE 

COLEMAN.   N.   L.   Middle   Rd..   Hid- 
den Valley. 
EVANS.  ROBERT   J..   Box    634. 
OFFICER.  GWYNN,  Mt  View  Rd. 
SMITH,   SEWALL,  Garrett   Building. 

LARKSPUR 


ANDERSON.      ARTHUR     W.,      laOl 
Bank     of     America     Bldg.,     1313 
Broadway. 
ANDERSON,       JAMBS       HARLOW, 

2800  Park  Blvd. 
•ANDERSON      ft      SIMONDS,      2800 

Park  Blvd. 
ANTHONY,   JOHN   B..   178  Grand. 
BANGS,     E.      GEOFFRJflY,      Baston 

Bldg.,  13th  and  Broadway. 
BI  DWELL,  GEORGE  V.,  4189  Shat- 
ter Avenue. 
BLAINE.  ROGER  W..  5b74  Flprence. 
BAXTER,     WM.     FRANKLIN,     6066 

Thornhill  Dr. 
BLODGETT.  EDWARD  OSCAR  1980 

Hoover  Ave. 
BROOKE.  HERBERT  YAUOHN,  S42 

Fairbanks  Ave. 
BROWN,  GUY  L.  601  Bank  of  Com- 
merce Bldg..  1540  San  Pablo  Ava 
BRUNO.  HARRY  A.,  1440  Broadway. 
CERRUTI.  EDW.  D..  427  13th  St 
CHAMBERLAIN,    LOY,    8888    Pied- 
mont Ave. 
•REYNOLDS      ft      CHAMBERLAIN, 

3883  Piedmont  Aye. 
COLLINS.   ALLEN   C,   5945  Marden 

Lane. 
CONFER,      FREDERICK      L.,      1214 

W^cbstGr  St 
CORLETT,  WILLIAM  G..   1801  Bank 
of  America  Bldg..  1212  Broadway. 
ELLINGER.    GEO.    E..    1801    Caster- 

line  Road. 
EVANS,   JOHN   M,   1308  B.   S8th  8t 
•THOMSON     ft      EVANS.     1808     BL 

and  Broadway. 
KIRBY.  DONALD  BEACH,  409  15th. 

38th  St. 
PI.ORES.  ERNEST,  2226  9th  Ave. 
FOULKES,    EDWARD    T..    357    12th. 
FROBERG,  ALBEN,  3464  Harlan  St 
OEBHARDT.  W.  H..   486  Mandana. 
GEIERING,      JOHN      HENRY,      8914 

Randolph   Ave. 
GIBBS,     W.     ROLAND.     6144    Rock- 

rldge  Blvd.  South. 
GOSLINE,    RICHARD    C,   638   Cald- 
well   Road. 
HANNA.  GEORGE  L.,  610  16th  St 
HUDSPETH,  JOHN,  427  13th  St. 
HUTCHISON,   ROBT.  A.,  1630  Web- 
ster  St 
JOHNSON.  HERBERT  T.,  4226  Greg- 
ory St 
JOHNSON.    IRVTN    M..    449    MacAr- 

thur  Blvd.  West 
KEEPER,   RAY  F.,  770  Wesley  Ava 
•KENT  ft  HASS.  Easton   Bldg.,   18th 

and  Bro.<id%vav 
KOUE.  A.  LEWIS,  Easton  Bldg.,  13th 

and  Broadway. 
LUIS.  ROSE  E.,  811  60th  St. 
McCALL,  CHAS.  W.,  339  15th  St. 
MILLER    CHESTER    H.,     Financial 

Center  BHg.,  405  14th  St 
♦MILLER    ft    AVARNECKE.    Finan- 
cial Center  Bldg.,  405  14th  St 
MORRISON,  MILTON,  2016  9th  Ava 
,IORROW,      GERTRUDE      C,      6176 

Hlllegasa  Ave. 
MORROW,    IRVING    F.,    6175    Hllle- 

gass  Ave. 
MOYER  CECIL  S..  409  15th  St 
MULVIN,  THOS.  B.,  Bank  of  Amer- 
ica Bldg.,  1212  Broaoway. 
NEWSOM.   ARCHIE   T.,  6961   Contra 

Costa  Road. 
OLSON.  DAVID,  4051  Kuhnle  St 
PONSFORD,  KEITH  E  .  366  40th  St 
PRICE.  OSCAR  M.,  .366  40th  Street. 
REYNOLDS,      MALCOLM      D.,     3838 

Piedmont  Ave. 
•REYNOUJS      ft      CHAMBERLAIN, 

3833  Piedmont  Ave. 
RIGGS.  ROBERT.  568  Falrmount 
SAWYER,  HOUGHTON.  5366  Broad- 
way. 
SCHALK.  LOUIS.  5515  Market  St 
SCHARY.  HARRY  A..  409  15th  St. 
SrrHTRMER,  WM.  E.,  1419  Broadway. 
SIMONDS.    GEORGE    P..    2800   Park 
Blvd. 
ANDERSON  ft  SIMONDS.  2800  Park 
Blvd. 
STIEHL.      CLAUDE     ALBON.     3124 

E.  14th  St 
THOMSON.  LAWRENCE  G..  1808  B. 

38th  St. 
•THOMSON  ft  EVANS,  1808  B.  88th. 
THOMPSON,    THEODORE    N..    8045 

Roxbury  St. 

TREICHEL.       CHESTER       H.,       6M 

Cleveland   St. 
VAN   WAGNER,   CLAYTON,  Flnan 

rial  Center  Bldg.,  405  14th  St 
WARNECKE,     CARL    I..     Financial 

Center   Bldg..   405   14th   8t 
•MILLER    ft    WARNBCKB.    FlnaA- 

clal  Center  Bldg..  405  14th  St 
WILLIAMS,  MORTON  A.,  5824  Ocean 

View  Dr. 
WILLIS,   RAYMOND  G.,   1814  Web- 
ster St 


STONBR    HAROLD    O.,    71    Marina 

Vista  Ava 

~  LOS  ALTOt 

GlNTRY,  LAWRENCE  W.,  Main  St 


LOS  GATOS 


KENSrr.  HENRY  DAVID.  Post  Of- 
fice BMg. 

MILL  VALLEY 

BERTENSHAW.    JAS.    W.,    420   Mo- 

llno   Ave. 
LAMB,   ARTHUR  H.,  209  Oakdala 


ORINDA 


ANDERSON,  JAMES  H.,  5  Via  H«r- 

mosa. 
LITTLEJOHN.    WAYNB    A.,    9    Mo- 

raga  Highway. 
SISSON,    RALPH     C,    11    Bl    Cam- 

panero. 
WHITE,   RAYMOND   L,  80  La  Cln- 

tllla. 

PALO  ALTO 

CLARK.    BIROE    M..    121    Channtng. 
•CLARK  ft  STROMQUIST.  821  Chan- 

ning  Ave. 
HEMPEL,  Wm.  F..  614  Bryant  St 
NICHOT-S,    LESLIB   L.   148   Addison. 
STKDMAN.    MQRGAN.    liO    Unlrar* 

stty  Ave. 
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STROMQUIST,     WALTBR 

Channing  Ava 
•CLARK  ft  STROMQUIST,  S21  Chan 

nlng  Ave. 

PEBBLE  BEACH 
STANTON,  ROBBRT,  Crespl  Lana 


PIEDMONT 


SANTA  CRUZ 


DUCKBRINO.  LYNN  ROLLBTT,  ST 
Front  8t 


SANTA  ROSA 


CAULKINS,    C.    A.,    JR,    Rosenberg 

Bldg. 
FBLCIANO.     J.     CLARENCE,     4010 

Monteclto  Ava 


SAU8ALITO 


BURNETT,  HOWARD  B.,  82  Manor. 
CHAPMAN,     FRBDBRICX     A.,     86 

WUdwood  Ave. 
FARR  ALBERT,  889  San  Carlos  Ava 
MAYHBW.    CLARENCE  W.  W.,   380 

Hampton  St 
MILWAIN,  W.  B.,  1508  Oakland  Ava 
NEWSOM,   NOBLE.   2083   Oakland. 


REDWOOD   CITV 


LARSEN.    ALBERT    H.,   80    Finger. 
WILLIAMS.    ALFRED    C,    531    Ar- 
lington  St. 


RICHMOND 


STROTHOFF.  CHAS.  F.,  268  10th  St 

ROSS 

WINNBR.   H.   H.,  Wordsworth  Ava 

SACRAMENTO 

ADAMS,  BLLIOT  J.,  1168  Swanston. 
BARTGS»,  W.  K.,  418  26th  8t 
BAROVETTO,  SILVIO  L.,  620%  Bya 
•BAROVBTIX)   and   THOMAS,   820% 

Bye  Street 
BOYD,  ANSON,  2091  14th  8t 
CUFF.   CLARENCE  C  1315  Q   St 
DANIELS,  W.  K..  2840  8rd  Ava 
DEAN,    CHARLES   F..   1407    Califor- 
nia State  Ufe  Bldg. 
DeHAVBN,    H.    W.,    1176    RoberUon 

Way. 
DBVINB.  HARRY  J.,  1012  J  St 
DUDMAN,  ARTHUR  F.,  1400  44th  St 
EICHLBR  ALFRED,  2717  Harkness. 
FRANKLIN,     CLIFFORD     N.,     1739 

9th  Ave. 
GILLBM,   JAMBS   A.,   4701  D  St 
OOODPASTOR   HERBERT  B.,  Mltau 

Bldg. 
HARRISON,    FREDERICK    S.,    1312 

Del  Paso  Blvd. 
KOBLIK.  WM..   728%  K  St 
LONG.  W.  J.,  4209  T  St 
MANHART.    W.    B..    Route    6,    Box 

8848,  Marion  e  Vista  Dr. 
ICURRAT.  ROBBRT  D..  Route  ».  Box 

1061.  Crocker  Road. 
POA«B.  P.  T.,  1610  12th  Ava 
SATTBRLfIB,    IVAN    C,    California 

8Ute  Life  Bldg. 
SBADLER,  EUGBNB,  2749  10th  Ava 
SBLLON,     GBORGB    C,    California 

State  Life  Bldg. 
STAFFORD.  GORDON.  806  K  8t 
8TARKS,   LEONARD  F.,  416  NaUve 

Sons'   Bldg. 
THOMAS,  ALBERT  E..  620%  Eye  St 
•BAROVETTO   and   THOMAS,   620% 

Bye  Street 


CONSTABLE,  ARNOLD  8.,  95  Spen- 
cer Ave. 
FAVILLB,  WM.  B.,  166  Crescent  Ava 
KBTT,    CONRAD    T..  78   Oreacienta. 

SONOMA 

JORGBNSEN,  VIRGIL  W.,  Route  1, 
Box  899. 


STOCKTON 


BISSBLL,  HOWARD  G.,  1228  W. 
Acacia  St 

CLOWDSLEY,  J.  UPTON,  309  Ex- 
chajige  Bide. 

ERNST,  ELMORE  G.,  561  E.  Hard- 
ing Way. 

GALBRAITH,  VICTOR,  834  W.  Wil- 
low St 

JOHNSON,  ERIC,  Exchange  Bldg. 

•MAYO  ft  JOHNSON.  Exchange  Bldg. 

LOSEKANN,  JOSEPH.  Elks'  Bldg. 

MAYO,  FRANK  V..  Exchange  Bldg. 

•MAYO  ft  JOHNSON,  Exchange 
Bldg. 

SALA.  PETER  L.  2130  N.  Commerca 

STANFORD     UNIVERSITY 


WARD,  EUGENE  V.,  627  SalvaUerra. 


STINSON  BEACH 


JENKINS.  ORAN  A. 


8U8ANVILLE 


TAYLOR.  RALPH  D..  716  Court  St. 


VALLEJO 


FRENCH.    EDW.    R.    JR,    39    Santa 

Paula  Way. 
LATHAM.  MILTON,  132  Farragut 


VISALIA 


KAESTNER,  ROBEHIT  a,  117  North 
Church   Street 


WALNUT  CREEK 


SALINAS 


BUTNBR  CHAS.  B.,  7  Wlnham  St 


SAN  CARLOS 


YOUNGER  ROBERT  C,  626  Bl  Ca- 
mino  Real. 

SAN  JOSE 


BINDER  WILLIAM,  86  W.  San  Car- 
lo* St    . 
•BINDER  ft  CURTIS,  36  W.  San  Car- 
los Bt 
BUTNBR,   CHAS.   E,   986  The   Ala- 
meda. 
CURTIS.  B.  N.,  85  W.  San  Carloa  St 
•BINDER    ft    CURTIS.    85    W.    San 

Carlos  St 
JAEKLE.    DONNELL    E.,    Builders' 
Exchange    Bldg.,    201    8.    Market 
JONES,   KING8FORD,   45   N.    1st 
KRESS,     EDWARD     W.,     615     First 

NaUonal  Bank  Bldg. 
•KRESS   ft  GIBSON,  615  First  Na- 
tional Bank  Bldg. 
McKBNZIB,  CHAS.   S..  22  S.   7th   St 
ROOT,  CHESTER,  84  8.  1st  St 
•HIGGINS  ft  ROOT,  84  8.  1st  St 
80BBY.   GIFFORD  E..   69   8.   1st  St 
WYCKOFF,    RALPH,    Santa    Clara 
and  Market  Sta 


SAN    LEANDRO 


KBRR   RALPH  N.,  808   Broadmoor. 
MOWBRAY.    MELTON    V.,    JR,    756 

Rodney  Dr. 
R08BBR00K,  GUY  L.,  1701  San  t*- 

andro  St 


FORD.  LEONARD  H.,  1850  Main  8t 
COMSTOCK.    FLOYD    B.,    Rout*    1, 

Box   347R 
DEAN.     MARSHALL,    Colonial     Inn, 

1329  Main  St 


•HUBER.  ft  KNAPIK.  1  Montgomery 
JOHNSON.  I.  L.  417  Market  St. 
•DONALD  R  WARREN  COMPANY. 

417  Market  St 
KEGLER,     HOW.\RD     L..     661     29th 

Ave. 
KELLBERG,  F.  W.,  320  Market  St. 
KING,    STANLEY    C,    500    Sansome 
•ELLISON  ft  KINO,  500  Sansome  St. 
KNAPIK,     EDWARD     MATHIA3     1 

Montgomery  St. 
•HUBER,    ft    KNAPIK,    1    Montgom- 
ery  St 
KRAFFT.  ALFRED  J..  Phelan  Bldg., 

760   Market   St 
'J.    E.    KRAFFT    ft    .-^ONS.    Phelan 

Bldg..  760  Market  St 
LEVY,  EDWIN  F.,  727  17th  Ava 
LITTLE,  JOHN  O..  City  Hall. 
NISHKIAN.  L  It.  1045  Sansome  St 
PAQUETTE.   J.    ALBERT.    320   Mar- 
ket  St. 
PERKINS,   MAC   D..   110   Sutter  Bt 
POWERS,  HENRY  C,  Sharon  Bldg., 

55   New   Montgomery   St. 
'REGNOFF.  MICHAEL  V.,  251  Kear- 
ny   St 
♦HALT.,   ft   PREGNuFF,  251   Keamy 
RINNE.     CLAUENCK    E.,     1    Mont- 
gomery  St. 
•HUBER,  ft  KNAPIK,  1  Montgomery 
RINNE.   JOHN  E..   225  Bush   St 
RONNEBERG.  T..  Crocker  Bldg..  620 

Market    St. 
ROSENTHAL.    HYMAN.    617    Mont- 
gomery   St. 
ROSENWALD.    JESSE.    528    Market 
SAMPSON.    RAF'HAEL    171    2nd    St. 
•WOODRUFF  ft  SAMPSON.  171  2nd 

St. 
SAPH.  A.  v..  JR..  Rialto  Bldg.  Mis- 
sion &  New  Montgomery  Sts. 
SEAGEJ,    CLARENCE    E.,    681    Mar- 
ket    St. 
KKYTTE,    JOHANNES.    City    Hall 
SLY.    C,    JEFFERSON.    580    Market 

Street 
SMITH.    HARVEY    A.,    500    Sansome 
SMITH,    JAMES  M..  251   Kearny  St 
SPITZER.  FELIX  H.  City  Hall. 
SQUIRE.    HARRY   EDWIN,    19   Fer- 
ry  Bldg.. 
♦SVERDRUP  ft  PARCEL.   62   Ist  St 
SWAINSON,  O.  W..  114  Customhouse 
THEILL.    KAJ.,    580    Market    St 
THOMPSON.    ISADORE.     58    Sutter 
VENSANSO.    H.    C,    City   Hal. 
VERNER.  EDWIN  A.,  821  Market  St 
WASHINGTON.  GEORGE,  417   Mar- 

ket,St 
WHITE,   FRANK  G,  18  Ferry  Bldg. 
WARREN,  DONALD  R.  417  Market 
•DONAI^.  R.  WARREN  COMPANY. 

417  Market  St 
WOODRUFF,  GLENN  B.,  171  2nd  St 
•WOODRUFF  ft  SAMPSON,   171  2nd 

St. 
WRIGHT,    J.   G.,    233    Sansome    St 
YANK.    HERMAN    V..    233    Sansome 


PIEDMONT 


BROWN,  ULYSSES  G..  82  Arbor  Dr. 
COLLINS,  MERTON  C,  89  Falrview 
Ave. 


ROSS 


NORDWELL,  ALFRED  W.,  Box  218 
ZOLLNBR.  CARL  W.,  P.  O.  Box  167 


SACRAMENTO 


ABPPLI,  ERNE.ST,  Rte  9,  Box   1353 

BROWNFIELD,   ALLEN  H.,  5033  V 
St 

BUEHLER,  WALTER  A.,  3410  Land 
Park  Drive. 

ENGER.  ARTHUR  L.  Public  Works 
Bldg 

EWING.  M.   A..  2619  Marty  Wav. 

FRANCIS.  ERNEST  D..  1012  J  St. 

GOOD  ALU  GEO.  H.  806  K  St. 

HOLLISTER.    LEONARD    C.    State 
Bridge  Department. 

HUTCHINSON.     RALPH    W..    Pub- 
lic Works  Bldg. 

ILLERICH.  OTTOMAR  THEODORE 
1058   40th    Street. 

JOHNSON,      FRANK      A..      Public 
Works  Bldg. 

KROMER     CLARENCE    HERBERT, 
2633   5th    Ave. 

LONG,    WALTER    J.,    Public    Works 
Bldg. 

•MoGARHY   WT3ST   PNGINEERlNi; 
CO.,    3948    4th    Ave. 

McGI.NNESS,  ARTHUR  R..  Old  IVwl 
Office    Bloft 

MEEHAN,     ANDREW     J..    2540     5th 
Ave 

PANHORST    F    W..  P.  O.   Box  1499. 

PETERSEN.  WM.  HARTMAN,  Pub- 
lic  Works    Bldg. 

PURCELL      CHARLES      H.,      Pub- 
lic   Works    Bldg. 

REYNOLDS.      FRANK      HOWARD. 

Forum    Bldg..    1107    9th    St 
lOWE.  R.  ROBINSON.  Public  Works 
Bldg 

SAUER  ARTHUR  A.,  620%  Eye  St. 

SHIELDS.      JAMES      RALPH.     City 
Hall. 

STOVER.       HARVEY       D.,       Public 
Works    Bldg. 

WILLETT.  AL.BERT  B.    Hte  9.  Box 
867 

WILLETT.  D.  C,  Public  Works  Bldg. 


WATSONVILLE 


EASTERLY,  J.  I.,  1006-A  Lincoln  St 


STRUCTURAL 
ENGINEERS 


SAN    FRANCISCO 


SAN  MATEO 


COLLINS,  HENRY  C,  f  Aragon. 
LAN8BURGH,    O.   ALBERT,    28    W. 
4th  Ava  _„, 

•TOEPKB  ft  HINTBRMANN.  19  B  8t 
HINTBRMANN.  OTTO  O.,   19   B   St. 
MILLER  E.  JAY,  286  »rd  Ava 
TOEPKB.  WM.  H.  It  B  St. 
•TOEPKB  ft  HINTBRMANN,  19  B  St 


SAN  RAFAEL 


GROMME.  CARL  F-  HOB  St 
LBSSWINO.     STLVB8TER     A.,     17 

Hlllorest  Dr. 
McDOUGALL,   GEO.    B.,    67    Bunga- 
low Ava 


ADRIAN.   W..    417    Market    St. 
BAMBERGER,  SIDNEY  F.  110  Mar- 
ket   St 
•BAMBERGER    ft    REID.    110    Mar- 
ket St 
BEEBEE.    RALPH    A..    3536   I^wton 
BERTWELL   WM  ,    1161    Market   St 
BLUME.  JOHN   A.,  68  Post  St. 
BREITE,  W.  W..  461    Market  St. 
BRUNNIER.      HENRY      J.,      Sharon 

Bldg.,    55    New    Montgomery    St. 
BULLEN,   ARTHUR  C.  2  Pine   St 
BURGESS,    E.   O.    1200   17th    St 
BU.<?H,  PHILIP  LEE,   101   California 
CHACE.  THOMAS  F,  268  Market  St 
CHERNO,  JOHN,  800  Sansome  St. 
•ELLISON  ft  KINO    .^00  San.some  St 
CHEW.  R.  S.,  Mills  Bldg,  220  Mont- 
gomery   St. 
CHRISTENSEN,  V.   B ,  City  Hall 
CORWIN.  T.  J.,  JR.,  245  Market  St 
COX.    HARRY    A.    Mills    Bldg,    220 

Montsromery  St. 
DEGENKOLB,  HENRY  J.,  405  Mont- 
gomery St. 
DEWELI>.  ROBERT  D.,  604  Mission 
•ORWELL  ft  DEWELL,  604  Mission 
DICKEY.  WALTER  L,  701  Sansome 
EARL.  AUSTIN  W,.  233  Sansome  St 
ELLISON.    WILLIAM    H,    500    SflWi- 

nome  St. 
•ELLISON  ft  KING,  500  Sansome  St. 
ENGLE.  HAROI>D  M..  110  Sutter  St 
FALK.    MARK,    251    Keamy    St. 
•FRANKLIN,    KUMP    ft    FALK,    251 

Keamy  St 
FISHER,  ALFRED  P.,  .300  Montgom- 
ery St. 
FISHER.  ROBERT  J .  Crocker  Bldg., 

«20  Market  St. 
GIDDINGS,  WM.   A.,  417  Market  St 
•DONALD     R     WARREN     CO.,    417 

Market    St 
GORMAN,  S,  S..  435  Frederick  St. 
GOULD.  JOHN    J .   Financial   Center 

Bldg.,    405   Montgomery    St. 
HALL.    FREDERIC    F.    251    Kearny 
•HALL  ft    PREGNOFF.   251    Keamy 
HAMMIIA..    HAROLD    B.    381    Bush 
•HARRIS.   FREDERIC  R  ,  INC  ,  1045 

Sansome  St. 
HASSKNMILI^R,  WILFORD  S.,  100 

Bush   St. 
HAYES.  JESSIE  E..  .'>8  Sutter  St 
HBNRY.    RODNEY    WM.,    Sh««ll    Oil 

Bldg,   100  Bush   St. 
HBRRON,    JAMES    W,    Mills    Bldg, 

?20   Mont(rf'nn*»rv   St 
HILL.  OBORflE  3.,  .16  Diamond  St 
HJUU  JAMES   H..  128  Ruse  St. 
HUBER  WALTER  LeROY,  1  Mont- 
gomery  St. 


OAKLAND 


ABEL.  A.  H..  Foot  of  Grove  St 

ANDERSON,  ARTHUR  W.,  Bank 
of  America  Bldg.,   1212  Broadway 

ANDERSON,  EDWARD  C,  1924 
Broadway. 

♦KAISER,  ENGINEERS,  INC.,  1924 
Broadway. 

BASTOW,    J.   G.,   Foot   of   Grove   St. 

COOLEY,    R.    H.,    959    33rd    St. 

CORLETT.  WILL  G..  1801  Bank  of 
America    Bldg..    1212    Broadway. 

COTTERILL.  GEORGE  W..  5354 
Lawton  Ava 

D.VLTON.  R  D..  1723  Webster  St. 

ELLERY.  N.  B..  2124  Coloma  St. 

GUPTILL.  JOSEPH  R,  5936  Mc- 
Andrew   Drive. 

•HALL  ft  PREGNOFF,  1441  Frank- 
lin   St. 

HANSEN.  CHARI-ES,  Foot  of  Grove 
St. 

JOHANEK    J.   ALTON.   428  13th   St. 

KITCHEL.    MILTON   P.,    City    Hall. 

KOSMAN.    MILTON.    800    100th    Ave. 

LYMAN.  RICHARD  F.  JR..  6602 
Chabot    Road. 

NEVnrs.   KEARLE    B.,   184   13th   St 

0'NEIL,"HUGH  M..  610  16th  St. 

•H.M.  O'NEIL  COMPANY.  610  I6th 
St 

PLANT.  FRANCIS  B.,  858  Alma  Ave. 

SANDNKR,  VICTOR  R.,  •'r  Moore 
Drv  Dock  Company,  Ft.  of  Ade- 
line   St. 

THURSTON,  EUGENE  T.,  809  Rose- 
mount    Road. 

WHITTON.  CHAS    A..  1025  2nd   Ave. 

WILLIAMSON.  H.  P.,  3589  Frultvale 
Ave. 


ALAMEDA 


ASHCROFT.  GLEN  B.,  1823  Alameda 

Ave. 
GAUTHIER.    R.    E..    Webster    Stree« 

and   Bethlehem   Averur. 
HESS.  C.  W.,   1242  Hawthorne  St. 
SCHIRMER,     HOWARD     A,     P      O. 

Box   444 


BERKELEY 


DAVIS.  RAYMOND  E..  University  of 
California. 

DERIJCTH,  CHARI.es.  JR..  Univer- 
sity  of  California 

JAMEYSON,  BRUCE,  University  of 
California. 

JENNINGS.  GEORGE  H.  1715  Bue- 
na   Ave. 

JONES,  PRESTON  M..  2514  Wool- 
sey  Street 


OALISTOOA 


GREEN,    FREDERICK    M..    Box    433 


EL  CERRITO 


NELIDOV.     rVAN 
Co.<ita  Drive. 


M..    1109    Contra 


PALO    ALTO 


WS1X8,  JAS  BBRTRAND.  846  Lyt- 
Um   Ava. 


SAN  JOSE 


LOTZ.    WILLIAM    D..   35    West    San 
Carlos  Ave. 


STOCKTON 


GULICK.  CHAS.  W..  100  W.  Knowlea 
Way. 


WALNUT    CREEK 


McKEE,  GEORGE  T..  Warren   Road. 


CITY  AND  COUNTY 
ENGINEERS 


ALAMEDA,  Carl  Frperer. 
ALAMEDA    CO.,    Wallace    B.    Boggs. 
ALBANY,  Ernest  A.  Tarr. 
ALTiritA^?.   Fred   W.  Clayton. 
ANTIOCH,   John   8.  Bates. 
ARCATA,  Hal  C.  Ackeson. 
ATHERTON,  Edwin  H.  Smith. 
ATWATER,  W.  E.  Bedesen. 

BAKERSFIELD.  Joseph  Holfelder. 
BELMONT,  Robert  Klassen. 
BENICIA,  Phil  R  Jones. 
BERKELEY,  Harry  Goodrtdga. 
BURLINGAME,   Kenneth    S.  Fltch. 
BUTTE  COUNTY.  Bert  Paxton. 

CALAVERAS   CO..   Oliver  C.  Wyllle. 
CALISTOGA.  Clyde  C.  Kennedy. 
COIAJSA,   Aithur  Reitter 
CHICO.  Frank  Robinson. 
CLOVIS,  A.  Segel. 
CONCORD,  John  8.  Bates. 
CONTRA  COSTA  CO.,  J.  W.  Barkley. 
CORTE  MADERA,  Frank  W    Altken 

DALY  CITY.  Robert  KlaSsen. 
DAVIS,  Alexander  M  McKtnnon. 
DELANO,  U.  R  Grey. 
DEL  NORTE  CO..  H.  M.  Malpas. 
DIXON,  ftol.ino  Ergineera  Associated 
DOS  PALOS.  W.  E.  BedaMB. 
noWNIEVILl.E.  R.  F.  Taylor. 

EL  CERRITO.  R  R  Randall. 
EMERYVILLE.  Geo.  T.  Oliver. 
EUREKA.  Geo.  8.  WinsUr. 
EXETER   Irvin   M   Althouse. 

FAIRFAX.  F.  W.  Altken. 
FAIRFIELD.    Solano   Engineers    As- 
sociated 
FIRBBAUGH.  J.  A.  Ros*. 
FRESNO.  A.  Segal. 
FRESNO  COUNTY.  A.  J.  Nielsen. 
GILROY.  W.  J.  Hanna. 


GUSTINE.  W.  E.  Bedesen. 
HANFORD.  Walter  K.  Hopklna 
HAYWARD.  J.  A.  MancinL 
HBALDSBURG,   Waldo   Iversen. 
HILLSBOROUGH.  B.  P.  Wllsey. 
HUMBOLDT  CO.,  Frank  EL  Kelly. 

JACKSON.  D.  B.  Gumensky. 
KERN  COUNTY.  J.  R  Thornton. 
KING  CITY.  H.  F.  Cossena 
KINGS  COUNTY,  J.  H.  HayM. 
KING8BURG,  A.  J.  Rosa 
LARKSPUR,  John  Oglesby. 
LASSEN  CO..  T.  W.  Ogllvie 
LIVERMORB,  J.  A.  MancinL 
LIVINGSTON.  W.  E.  Bedesen. 
LODI.  Clinton  Henning. 
LOS  BANGS,  W.  B.  Bedesen. 
LOS  GATOS,  Donald  Relnoehl. 

MADERA  COUNTY,  D    O    Houston, 
MANTECA.  John  S.  Batea 
MARIN  COUNTY.  C.  P.  ClOW. 
MARTINEZ,  Frank  B.  Sarlea. 
MARYSVILLB,  F.  H.  Diwer  Jr. 
MENDOCINO  CO.,  R.  W.  Cunimlnu. 
MENLO  PARK,  Edwin  Smith. 
MERCED,  G.  E.  Winton. 
MERCED  CO..  W.  E.   Bedesen. 
MILL  VALLEY,  Al  Siemer. 
MODESTO.  Frank  J.  RossL 
MONTEREY.  Howard  Severanca. 
MONTEREY  CO.,  H.  F.  CoMena 
MORGAN   HILU   Walter  J,    and    Ed 

Hanna. 
MOUNTAIN  VIEW,  Eari  C.  Thomas 
NAPA,  H.  A.  Harrold. 
NAPA  COUNTY.  E  P.  BalL 
NEVADA  CITY,  Edward  D.  Uren. 
NEVADA  CO.,  J.  F.  O'Connor. 

OAKLAND,  Walter  N.  Frickstad. 
OROVILLB,  8.  J.  Norrta 

PACIFIC  GROVE,   Alfred  D.  Cooni. 

PALO  ALTO,  Fabian  S.  Miller. 
PASO  ROBLES,  Hal  Johnson. 
PATTERSON.  W.   F.   Wooley. 
PBTALUMA.  S.  Gonsalea 
PINOLE,  Roes  Calfea 
PITTSBURG.   E.   L  O'Hara. 
PLACER -COUNTY.  John  A.  Shields. 
PLACEHVILLE,      Solano     Engineers 

AsBoclatod. 
PLUMAS    COUNTY,   A.   J.   WaUon*. 
PORTERVILLE,   Irvln   H.   Althousa 

REDDING,  Jack   Wright 
REDWOOD  CITY,  Cecil  L.  Longson. 
RICHMOND,  E.  A.  Hoffman, 
RIO  VISTA,  Solano  Engineers,  Asso- 
ciated. 
ROSEVILLE,  Clarence  E.  Meyerdlrl:. 

SACRAMENTO,  Fred  J.  Klaus. 
SACRAMENTO  CO.,  B.  A.  Falrbalm. 
ST.  HELENA.   John  MitcheU. 
SALINAS.  Donald  Davles. 
SAN    ANSBLMO.   Albert   H.    Siemer. 
SAN  BENITO  CO..  W.  J.  Hanna. 
SAN  BRUNO,  C.  L.  White. 
SAN  ORLOS.   R  A.  Klassen. 
SAN  FRANCISCO.  R.  G.  Wadsworth. 
SANGER,   Ross   PhllUpps. 
SAN  JOAQUIN  CO.,  J.   B.   ManthS/. 
SAN  JOSE.  Harold  J.  Flannery. 
SAN  LEANDRO.  Chas.  P.  Martin. 
SAN  MATEO.  Arthur  B.  Sullivan. 
SAN  MATEO  CO..  M.  A.  Grant 
SAN   RAFAEL.    Raymond   A-   Boega 
SANTA  CLARA.  Edgar  C.  Schott 
SANTA  CLARA  CO.,  R  D.  Chandler. 

Santa  cruz  co.,  Amoid  b.  BaW- 

win. 
SANTA  CRUZ,  W.  R  Jenninga 
SANTA  ROSA.  Walter  F.  Adama 
SAUSALITO.  J.  C.  Oglesby. 
SHASTA  COUNTY.  Ernest  Breunlng. 
SEBASTOPOU  Walt  Adama 
SIERRA   CO..   R   F.   Taylor 
SISKIYOU  COUNTY.   A.   F.   Parrott. 
K)LANO   COUNTY.    Wm     Jones. 
SONOMA   CO..  Marshall  M   Wallace 
SONORA,   B    H.   Maynard. 
SOUTH   SAN   FRANCISCO,  John  EL 

Bstes. 
STANISLAUS  CO.,  G.  D.  Macomber. 
STOCKTON.  Lyie  Payton. 
SUISUN.     Solano     Engineers     Asro- 

clated. 
SUNNYVALE,  Melvin   Pollard 
8USANVILLE.  M.  J.  Tilley. 
SUTTER  CO..  Edward  Von  Oeldem. 

TEHAMA  CO .  Chas.  A.  Lunlng. 
TRACY,  O.  W.  Wlrth, 
TULARE.   W.   R  Stevens. 
TUI.ARE  CO.,  T.  Wayne  SwiUer. 
TUOLUMNE  CO.    B.   H.  Maynard 
TU  BLOCK.  Don  Davis. 
UKiAH,  Guos  V.  Wallach. 

VACAVILLE.   Solino  Engineers    As- 

•joclated 
VALI.,EJO.  T.  D.  Kllkenney. 
VISALIA.  Norman  A.  Huth. 
WALNUT  CREEK,  Joe  Bronson. 

WATSONVILLE,  Bert  Kitchen. 
Wir.I-OWS,  AugUBt  J.  Hoever. 
WOODLAKE,   C.  V.   Smith. 
WOODLAND,  Asa  G.  Proctor. 

YOLO  COUNTY.  C.  C.  Stltt 
YUBA  CITY,  George  W.  Reed. 
YUBA  roirNTY,  Hugh  Stone. 
YRBKA,  Howard  O'Connor. 


LINE-TITE  [LT  700] 

PROTECTIVE  PLASTIC  COATING 

Non  -  Corrosive,  RttUts  Acids.  Alkdli  and  5«l*  Solutions 
Applied  Similar  to  Paint 


GUNN   CARLE  &   CO. 


20    Potr-ro    A 


jNHcrhitl    ■:>A^0 


Son    Francisco 
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(2)  820  sq.  yds.  prime  coat  on  ehoul- 
dera; 

(3)  2900  sq.  yds.  armor  coat  on  txmf* 
flc  area. 

Complete  bids  submitted  April  10 
were: 

Independent  Construction  Co.,  Oak- 
land, (1)  $5:  (2)  10.10;  (8)  10.76:  total. 
?2587. 

Ferrabee.  Kennedy  ft  Richmond. 
I^afayette,  (1)  13;  (2)  fO.lO;  (3)  |0.M; 
total.  12708. 

J.  Henry  HarHs,  Bexiceley.  (1)  |2.60: 
(2>  10.05;   (8)  I0.80;  toUI,  82780. 

N.  M.  Ball  Sons,  Berkeley,  (1)  |2.50: 
(2)  tO.20:   (8)  80.03;  total.  8200& 

San  Francisco  Paving  Co.,  San 
Francisco,  (1)  |3.50;  (2)  80.18;  (8) 
8139;   total,  84376. 

H.  Li.  Harp,  San  Francisco,  (1)  88; 
(2)   8025;    (3)  83  00;  total,  88305. 

4/11/47  .  •  40 

Low  and   Only   Bidders 

Rough  Grading  Cost,  88^00 

STOCKTON,  Calif..  San  Joaquin  Co. 
Part  of  Fite  of  Eldison  High  Schoo.'. 

Owner — Stockton  Untiled  School  Dis- 
trict Thos.  H.  McCandless,  pur- 
chasing agent,  lobby  of  Adminis- 
tration Bldg.,  324  N  San  Joaquin 
St..   Stockton,   Calif 

Architect— John  U.  Clowdsley,  Ex- 
change Bldg.,  Stockton,  Calif. 

I.,ow  Bidder — Louis  Biasotti  and  Son, 
40   W.    Clsy    St.,    Stockton.    Calif., 

Other  bids  submitted  April  4  we.-e: 

Baker   Bros.,  Chico,  Calif.,   $S915. 

Stockton  Constr.  Co..  Stockton.  Cal. 
19935. 

M.J.B.  Constr  Co.,  Stockton.  Cal.. 
810,.'S61. 

F    E.  Young,  Berkeley,  Cal..  811.890 

A.  Teichert  &  Son,  Stockton,  Cnl.. 
811,998 

Gordon  Capps,  Stockton.  Cal.,  $12.- 
990. 


(14)....- 

-  (15) 

(10)-,. 

(17)„ 

(18).ir 

(19) 

(20) ..„. 

(21) 

(22) 

(23) 

(24) 

(25) 


.32 
60.00 
86.00 

aoo 

66.00 

.20 
AOO 
285 
6.00 
3.25 

40.00 
1.75 


.35 

50.00 

30.00 

8.00 

75.00 

.15 

6.00 

3.00 

6.00 

3.56 

35  00 

2  CO 
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4/9/47 

Contract    Awarded 

Gra«^el    Surfaced    Road 

Cost  8110,117.86 

BOX   3LX)ER  CO.,   Utah.    S.    R.    No. 

..  .83,  bet.  Curinne  and  Lampo. 

Owner  —  Utah  State  Road  Commis- 
sion, Rav  H  L«avitt,  Chairman, 
State     Capitol,     Salt     Lake     City, 

Plans    hy   Engrg.    Dept.   of  Owner. 

About    17.600   miles. 

Contractor — Ford  A  Ferguson,  491  C. 
2nd    North,    Prove,    Utah. 


40 


4/11/47  40 

Contract  Awarded 

Surfacing  Cost  8119,825 

LA.SSEN  COUNTY.  CaWf.  Between 
two  miles  north  of  Milford  and 
Bird    Flat. 

Owner — State  of  California,  Divjoioa 
of  Highways,  Public  Works  Bldg., 
Sacramt-nto,    Calif. 

State  Highway  Engineer — G.   T.  Mc- 
Coy.   Public    Wcrkh    Bldg..    Sacra 
niento.  Calif. 

About  12.4  miles  surfacing  with  plant 
mix  surfacing  and  con.structir.jj 
tthoulders    of    Imported    borrow. 

Contractor — Clements  St,  Co..  Box  277 
'.     Haywnrd,   Calif. 


40 


4/7/47 

Low   and  Only   Bidders 

Grading    and    Surfacing 

Cost  8173.201.25 
MULTNOMAH  and  WASHINGTON 
COS..  Ore.  West  Union-ComeUuB 
Pass  Sec.  of  the  HtllslMro-  Cor- 
nelius Pass  County  Road. 
Owner  —  Oregon  State  Highwfv 
Commission,  Public  Service  Bldg., 
Portland,  Ore. 
Plans    by   engr.    dept.    of   owner. 

includes  3.60  miles  of  grading  Jc  bi- 
tuminous macadam  surfacing  and 
construction  of  Rock  Creek  bridge. 

Low     Bidder— K.     F.     Jacobsen     Co.. 
Inc.,   Portland.   Ore..    (1)    8173,325.25 
using  asphalt;   (2)  8173,291.25  using 
tar. 
Other    bids     submitted     March     25 

were : 
Vemie    Jarl.    Grasham,     {!»    8173.- 

447.75. 

John    Havlik.    Jr.,    Scappoose.     (1> 

8179.9604)0. 
Grimxtad    A    Vander\'eldt.*  Astoria. 

(1)  8181.647.75.  (2)  8181.613.75. 

Bablcr  Bros..  Portland.   (1)  8181.. 

686.V) 

I.«onard  A  Slate,  Oreg.  Ltd..  F>Tt- 

land.    (1)    8180.485.C0. 

K.  C.  Hall  Co..  Portland.   (1)  8a<V|.- 

943.50. 

C.  T.   Malcom  &  Co..   Portland.   «1> 

8210448.50.   (2)   82I0J7?.5O 

Pfter  Riewit   Sons*   Cc«..   Lo^g^•^ew. 

W.ash.    (1)    8ai5.4ia7S>. 


Supplies,  Equipmeiit 

Sab-Contract 

Information 

(Continued  from  First  Section) 
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4/4/47  60 

Low  and  Only  Bidders 

Grading  Cost  8146.107.4S 

PERKINSVILLE-WnJJAMS  HIGH- 
WAY, Arizona.  From  a  point  1.5 
miles  south  of  Williams  southerly. 

Owner — Arizona  State  Highway  Com- 
mission, 17th  and  Jacicson  Sts., 
Phoenix,  Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  draining  and  base 
material. 

Low    Bidder — Bowen,   McLaughlin   & 
Lynch,     Box    4037,    Phoenix,    Ariz., 
8146,107.45. 
Other     bids    submitted     Biarch     28 

were: 
Kolob  Construction  Co.,  8158,616.00. 
Lar&en  Construction  Co.,  8163,443.60. 
John  C.  Kelton  &  Son,  8171.100.96. 


4/11/47 

Contemplated 

Street   Improvement* 

MERCED.  Calif.,  Merced  County.  B.    ,„„,„ 

nth  St.  ,  4/10/47  40 

Owner— City  of  Merced,  G.  E.  Winton,    Owner  Taking  Bids—Due  April  24, 


city    engineer.    City    Hall,    Merced, 
Calif. 


4/9 '47 

Low  and  Orly  Bidders 

Surfacing  Cost,  $66,(>8i 

RIVERSIDE  COUNTY,  Calif.  Be- 
tween 1.9  miles  west  of  Palowalla 
and  3.9  miles  west  of  Blytbe  and 
between  3.6  miles  north  of  Imperial 
County  line  and  1.8  miles  south  of 
San  Bernardino  County  line. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif.     • 

State  Highway  Engineei^-G.  T.  Mc- 
Coy. Public  Worlis  Bldg.,  Sacra- 
mento, Calif. 

A  net  distance  of  12.3  miles  repair- 
ing by  placing  road  mix  surfacing 
over  existing  surfacing  and  repair 
a  portion  with  imported  t>ase  mate- 
rial and  road  mix  surfacing. 
Bid:)  opened  in  the  State  Bldg.,  Los 

Angeles,  Calif. 

Low  Bidder — MacArthur  A  Son,  Box 
82,  Palmdale,  Calif.,  866,689. 
The  work  involves: 

(1)  640  cu.  yds.  imported  base  mate- 
rial: 

(21  20  M  gallons  apply  water; 

(8)  11.700  cu.  yds.  minimum  aggre- 
gate road  mix  surfacing: 

(4>  1030  tons  liquid  asphalt  (SC-3  or 
SC-4)  prime  coat  and  road  mix 
surfacing: 

(5)  177.000  sq.  yds.  mix  and  compact 
road  mix  surfacing: 

(6)  74  tons  asphaltic  emulsion  seal 
coat. 

Tnfil   bids   Ai-ril   S   were 
(A>  MacArthur    &    Sun,    856,683: 
(B*  Arthur      A       Johnson,      Lagura 

Beach.    Calif,    870,694; 
(C»  George    Herz,     San     Bernardino. 

C-Jilil..    J74,.122; 
(D)  Tanner   Construction   Co.,   Phots- 
nix.  Ariz.,  883.890. 
Unit   Bids   were: 


(1». 

(2>. 

(3>. 

(4>... 

•  5).. 

16) 


(A( 

(B) 

(O) 

(D. 

2.20 

$  2.50 

82.20 

82.00 

lO.Oil 

5.00 

7.40 

10.00 

1.90 

2.50 

2.10 

3.00 

19.0.1 

18.60 

24.00 

20  00 

.005 

.10 

.118 

.13 

24.0C 

39.00 

35.00 

50.00 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 


40 


'•/11/47 

Low  and  Only   Bidders 

Grading,    Surfacing       Cost,   88T,!^V7j 

PLUMAS  a'ld  LASSEN  COS.,  Calif. 
Between  0.3  mile  v/tst  and  0.8  mile 
east  of  Plumas-Lassen  county  lino. 

Owner — .State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 


0  A.  M 
Highway   and    Bridge* 
STATE   OF  OREGON. 
Owner — Oregon  State  Highway  Com- 
mission, Public  Service  Bldg.,  Port- 
land, Ore. 
Plans  by  engineering  department  of 
owner. 

Clackamas  County — Milwaukie-Es- 
tacada  section  of  the  Clackamas  Sec- 
ondary Highway,  federal  timber  ac- 
cess road  No.  HT-1  (1),  21.0  miles  of 
grade  widening  and  22.8  miles  of 
paving. 

Deschutes  County — Millican-Broth 


4/4/47  41 

Contemplated 

Pipelines  and   Buildings  Cost  8756,000 
NEAR   LOMPOC,    Calif.,    Santa   Bar- 
bara County.  Purislma  Fields,  Lom- 
poc  Valley. 
Owner— Union  Oil  Co.,  617  W.  7th  St., 

Los  Angeles,  Calif. 
Plans  by  owner. 

New  pipelines  and  buildings  to  feed 
the  company's  Btorage  tanks  at 
Avila,  San  Luis  Obispo  County. 


NEWS  INDEX 

Misc.  Supplies  A  MateHala 

IMaehlnery  and  Equipment 

8ub-Contraot  Information 
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48 


42— MISC.    SUPPLIES   AND 
MATERIALS 


4/8/47  42 

Wire  Mesh 

Low  and  Only  Bidder 

GILA  PROJEJCT,  Arizona. — Colo- 
rado Fuel  &  Iron  Corp.,  Continental 
Oil  Bldg.,  Denver,  Colo.,  at  81.06  per 
sq.  ft.,  Sch.  2,  submitted  the  only 
bid  to  the  Bureau  of  Reclamation, 
Denver,  Colo.,  April  2  for  furnishing 
13,000  squares  of  6-ln.  by  6-in.  No.  12 
by  12-gauge  wire  mesh  for  the  Gila 
Project,  Arizona.  No  bids  were  re- 
ceived on  the  reinforcement  bars ; 
Inv.  A-24,589-Q-L 


42 


4/8/47  ' 

Copper  Ground   Rod,  Etc. 
No  Bids  Received 

DAVIS  DAM.  Arizona.  — No  bids 
were  received  April  1  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  A-7707-A 
for  furnishing  copper  ground  rod, 
round,  hot-rolled,  black  finish,  cop- 
per wire,  etc.,  f.o.b.  shipping  point 
and/or  Earp,  Calif. 


<2 


4/7/47 

Sale   of   Angles,   Bars,    Reds 

SAN  FRANCISCO,  Calif —War  Ap- 
set3  Admin.,  33  Berry  St.,  San  Frpn- 
clsco,  Calif.,  announces  sale  of  an- 
gles, bars  rods,  bushing  stock,  b?.l  - 
bitt,  bismuth,  monci  ingots  to  pr- 
ority  claimunta  and  normal  traik- 
channels  with  closing  date  set  for 
Apr'.l   28. 


42 


4/7/4   7 

Sale  of  Bars,  Plates,  Rods 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  S3  Berry  St, 
San  Francisco,  Calif.,  announces  sale 
of  bars,  plates,  rods,  shim  stock  and 
tubing  to  priority  claimants  and  nor- 
mal trade  channels  concurrently,  with 
closing  date  set  for  April  26. 


42 


About  i.l  mlUs  grading,  surfacing  fff^uw^t'^^t-f.  nl^^ip?^^"^  ^^JrA*^",!? 
with  plant-mix  surfacing  and  ap-  rA^^.^^^'  ^^}^ .^.^i^2^- Jt}  ?"*?. Ji' 
plying  seal  coat  thereto 


L.OW    Bidder— Fiedrickhon   &   Watson 
C'onj-tr  Co     873  81.U  Ave.,  Oakland, 
Cillf..  181,164.7.1. 
Work  Involves: 
(1»  3  c.y.  remove  concrete; 

(2)  11  acres  cluar  and  grubb; 

(3)  2S.500  c  y.  rdwv.  excav.,  Loc.  A ; 

(4)  23.000  c.y.  do,  Loc.  B; 

(5)  230  c.y.  struc.  excav.: 

(6)  255,000  sta.   yds.  overhaul; 

(7)  22.025  iq    yds.  prepai'e  subgrado 
Class  B,  Method  No.  2; 

(8)  dcve'op   water  supply   and   fur- 
nish  water  equipment; 

(0)  8()0  M.  gala    apply  water; 
(10)  60  8(a.  finish  roadwav: 


reolllng;    also    furnish   6600    cu.    yds 
crushed  rock  in  stockpiles. 

Harney  County — North  unit.  Grant 
County  line-Crow  Flat  section  of  the 
John  Day-Bums  Highway,  FAP  No. 
S-eO  (1),  6.31  miles  of  grading,  sur- 
facing and  oiling;  also  furnishing 
2100  cu.  yds.  crushed  rock  in  stock- 
piles. 

Jackson  County  —  Widen  Reese 
Creek,  Little  Butte  Creek  and  Ante- 
lope Creek  bridges  on  the  Crater 
Lake  Highway,  FAP  No.  S-47  (4). 

Jefferson  County — Madras  section 
of  The.  Dalles -California  Highway, 
state  project.  0.37  mile  of  grading 
and   bituminous    macada   msurfacing 


(11)24    tons    llq.    asph.    SC-2,    prime *^^"^  w*<*«"*"K  o' Willow  Creek  bridge. 

coat;  I     Lincoln  County — Miner  Creek-Agate 

(12)  140   tons   pave.    asph.    plant   mix    Beach    section    of   the   Oregon    Coast 

surfacing ;  i  Highway,    FAP    No.     F-98     (5),     1.17 

(18)  2.17f   tons   min.   agg.    plant  mix    ">"«*«  ^f  regrading  and  4.28  miles  of 

surfacing;  .bituminous  macadam  surfacing;  also 

(14)  4.500   If.    shaping   and    compact-    fumlahlng  of  approximately  1300  cu. 
Ing  plant  mix  dtkos-  I  yds.   crushed   rock  In  stockpiles. 

(15)  3  tons  asph.   emul..  seal   coat;      |      Lincoln    County— Construct    160-ft 

(16)  13  tons  llq.  asph.,  RORC-5,  seal  ,P*'«  festle  bridge  over  Depot  Slough 
coat;  I  on  Corvalls-Newport  Highway,  state 

(17)  18C    tons    fine    screenings,    sea!    project 


4/10/47  41 

Bond    Election   Set  for   May  8  In 

Amount   of  8440,000 
Waterworks 

SANTA  ROSA,  Calif.,  Sonoma  Co. 
Owner— City   of    Santa  Rosa,   Walter 

F.  Adams,  city  engineer.  City  Hall, 

Santa  Rosa,  Calif. 
Includes  purchase  of  privately  owned 

water  company    (McDonald   Water 

Works),  and  consolidation  of  It  with 

the  city  system. 


4/4/47 

Bolts-^Cpntract    Awarded 

SAN  FRANCISCO,  Calif— Califor- 
nia Screw  Co.,  75  Clementina  Street, 

San  Francisco.  Calif.,  at  (1)  8125: 
(2\  $1.50;  (3)  $1.10;  (4)  $0.50  (5)  81.10 
(6)  80.75;  (7)  8136;  (8)  81.10.  net  30 
days,  awarded  contract  by  Purchase: 
of  Supplies  M  H.  Gerry,  270  City 
Hall,  Son  Francisco,  CaJIf.,  under 
Bid  No.  3871  for  furnishing  artd  de- 
livering motor,  case,  getr  case  and 
axle  cap  bolts. 


S.  Alameda,  Lea  Angeles,  Calif.,  at 
$97,466.  awarded  contract  by  the 
Bureau  of  Reclamation,  Denver, 
Colo,  for  furnishing  %-in.  rail  steel 
reinforcement  bars  for  lining  inlet 
feeder  canal,  Columbia  Basin  proj- 
ect Washington:   Invit   G-38-2.'M-A. 


43 


4/l'V47 

Radio   Tubes— Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  2S,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  SL  Treasury  Dept., 
100  McAllister  St.,  San  Francisco, 
Calif.,  under  Inv.  SF.3865  for  100 
radio  tubes,  vacuum,  ctommercial  No. 
7L7,  fob   Slan   Francisco. 


42 


4/10/47 

C6upllngs— Bids   Wanted 

SAN  FRANCIi>CO,  Calif.  —  Until 
April  21,  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Dept , 
100  McAllister  St.,  San  Francisco, 
Calif.,  under  Inv.  SF  -  3854  -  47  for 
couplings  for  pneumatic  hose  fob 
Merced.  Calif. 


42 


4/11/47 

Sale  of  Ball  Bearings 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco  7,  Calif.,  announces 
sale  of  ball  bearings,  roller,  bronxe 
and  miscellaneous  to  priority  claim- 
ants and  to  normal  trade  channels 
concurrently,  with  closing  data  set 
for  May  2. 


42 


4/11/47 

Markers— Bids  Wanted 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  April  80,  10  A.  M.,  bids 
will  be  received  by  the  State  Pur- 
chasing Agent,  Sacramento,  Caltf.. 
for  lumber  markers,  hubs  and  lath, 
with  delivery  to  start  July,  1047,  com- 
pleted January,  1048. 


a 


4/4/47  42 

SAN  FRANCISCO.  Calif— War  As- 
sets Admin.,  33  Berry  St  San  Fran- 
cisco 7,  Cal.,  announces  suie  of  partM 
for  Hercules  Engine  Model  WXLC 
No.  3;  also  Landing  tracked  MKI 
and  DVT,  *.i  priorit>  claimants  and 
normal  ttadc  •^.launrls  'vith  closing 
date  set  for  May  16,  4  P.  M. 


41 
-Due     Apr      2d. 


coat 

(18)  6  c.y.   Class  A  poriland  cement 
concrete  structures; 

(19)  200  lbs.   bar  leinf.   steel; 

(20)  14  e.ach  monuments; 

(21)  670  l.f.  metal  plate  guard  railing; 

(22)  55    each    culvert    marker j    and 
guide  posts  r^ 

(23)  240  l.f.  18-ln.  CMP  16  gage: 
(34)  4  each  spillway  assemblies; 
(25)  9i:    If    8-in     CMP    down    drains. 

16  gage. 

The  State  will  furnish  the  8ieel 
plates  and  all  necessary  metal  parts 
for  use  In  metal  plate  jtuard  railing. 

Total  bids  submitted  Apr'.l  9  were: 

(A)  Fre<lrlc;tson    A    Watson    Constr. 
Co.,    Oakland,    Calif.,    88V904.75. 

(B)  Plombo  Const.  Co.  San  Francisco 
Calif.,  887.954.50. 

Unit  prices  follow : 


(Ai 

(B) 

(1) 8800 

$4.00 

(2> 836.00 

300  00 

(8) 78 

1.00 

(4) ,.   1.16 

1.00 

<•> ...   5  00 

150 

(6) 01 

.01 

C7) .06 

.15 

(8)... 1260.00 

1200.00 

(•) 200 

2.00 

(10) 2000 

16.25 

(11) 88.00 

85.00 

(12) 27.00 

28.00 

(18) ^..^      4.80 

8.60 

Linn  County — Construct  120-ft 
Howe  truss  bridge  with  five  19-ft 
pile  trestle  approach  spans  over  Crab- 
tree  Creek,  near  Bohemian  Hall  on 
Richardson  Gap  Rd.  This  is  a  county 
project  advertised  for  and  in  behalf 
of  Linn  County  Court,  which  court 
will  be  responsible  for  acceptance  or 
rejection  of  bids,  award  of  contract 
and   payment  for  work. 

Wallowa  County — Minam-Wallowa 
Lake  section  on  the  Wallowa  Lake 
and  Joseph -Wallowa  Lake  highways 
and  on  the  Hurricane  Creek  County 
Rd.,  state  project;  31.15  miles  of  re- 
olllng. 

Specifications  available  from  the 
office  of  the  Oregon  State  Highway 
Commission,  819  Stat*  Office  Bldg., 
Salon*.,  Ore.,  upon  deposit  of  |3  for 
each  set. 


40 


4/0/47 

Contract    Awarded 

Graded   Roadway  Cost  $146,914.70 

rOOELE   and   JUAB  COS.,   Utah    S. 

R ,  No.  ;^6  bet.  Boulter  Summit  and 

St.    John 
Owner  —  Utah  State  Road  Comml.s- 

slon.    Ray    H.    Lcavitt,    Ohairman, 

State     Capitol.     Salt      I.*ke     Citv, 

Utah. 
Plans  bv  Engig.   Dent  of  Owner. 
Contractor — V.     C.     Mendenhall     Co.. 

OprlngvllU,  Utah. 


4/W/47 

Owner    Taking     Bid 
10   A.   M. 

Pump  Platforms,  Pipe   Lines,   Etc. 
J6b    No.    4623-C 

PHOENIX.  Ariz.,  Maricopa  Co. 

Owner — Citv  of  I^oenix.  City  Clerk, 
City  Hall.  Phoenix,   Ariz. 

Engineers  —  Yo^t  &  Gardner.  508 
Heard   Bldg.,   Phoenix,  Ariz. 

Includes  furnishing  and  installlntC 
river  p.imps,  pipe  Ures  and  ap- 
purtenancea  to  the  water  filter 
plant  consisting  i>f  'onstiucting  a 
pump  platform  over  the  Verdo 
river.  fuiTilsnlng  and  installing 
three  7C00  GPM  piin-.ps,  construc- 
ting a  -ll-kv  Bubstat  on,  fumlshir.),- 
snd  Installing  STdO  lin.  ft  of  36- 
In  pipe  line,  and  ."on.strucling  4fiOO 
ft.    of  2300-volt   floctric  line    Plans 

and    Hperification.s    may    be    obtainrd 

from   :hc  oftico  of  the  city  engineer, 

upon   deposit    of   $i5.   Bids    to   be  ac- 

companleil  w.th  a  guarantee  in  &%  of 

nmo  mt 
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4/9/47  V. 

Contract    Awarded 

Bow    take    Pipeline  Cost   $367,760 

NEAR    SEATTLE.    Wash..    South    of 

Seattle  in   Bow  )..Ake  Airport  area. 
Owner— Citv   of   Seattle,  City-County 

nidg..     Seattle,     Wash. 
City    Engineer    —    Charles    Wartelle, 

City-County  Bldg..  Seattle.  Wash. 
Contractor — Valley    Constr.    Co.,    7708 

Rainier    Ave.,     Seattle,    Wash. 


4/10/47  41 

Oowner   Taking    Bids — Due   Apr.    lb 
1    P.    M.    (Time    Extended    from 
Apr.  9) 

Water  Supply   racllltles   (Recon- 
struct);   Serial    47-30 

MUROC.  Calif.,  Kern  Co.  Muroc  Mr 
Base. 

Owner — Los  Angeles  District  Corps 
of  Enelneers,  War  Dept.,  751  So. 
Flguoroa    St.,    Los    Angeles.    Calif. 

Plans  by  oA^ner. 

Includes   water  supply  and   distribu- 
tion lines,  pump  house  and  ground 
storage  tank  and  aalv.ige  of  desig- 
nated mains. 
Specifications   obtainable  from    ths 

above   offl«*^ 


4/4/47 

Sale   of   Metal    Strips 

SAN  FRANCISCO,  Calif— War  As- 
sets Admin.,  33  Berry  St.,  San  Fran- 
cisco, Calif.,  announces  sale  of  hot 
rolled,  cold  rolicd  btrlpe  and  bars  to 
pricrity  claimarits  and  normal  trade 
channels,  with  closing  dale  set  from 
April  28  to  Msy  13. 


4/11/47 

Fuel  Oil,   Etc 

Low  and  Only  Bidders 

SACRAMENTO,  Calif..  Sacramento 
Co. —  The  following  submitted  blda 
April  9  to  State  Purchasing  Agent, 
Sacramento,  Calif.,  for  supplies  as 
follows : 
QUO.  53247,  REQ.  106684 : 

5000  gallons  dtesel  engine  fuel,  Di- 
vision of  Highways  maintenanca  ata- 
tions  at  lone  and  fHne  Grove. 

Shell  Oil  Co..  80.007. 

Tidewater  Associated  Oil  Co.,  80.00T. 

Standard  Oil  Co.,  80.007. 

Richfield  Oil  Co.,  80.0045. 
QUO.  59899,  REQ.  88138: 

40  tons  liquid  asphalt,  type  SC-4, 
delivered  U.  S.  66  east  of  Barstow. 

Palomar  Oil  Co.,  8664.50;  86.60  for 
spreading. 

Oilfields  Trucking  Co.,  8646  ^  86.90 
for  spreading. 

Road  Oil  Sales  A  Service,  8680l00; 
86.60  for  spreading. 

Empire  Transportation  Co.,  864S.M; 
$6.60  for  spreading. 

Tri-State  Oil  Co..  8629.80;  86.60  for 
spreading;   awarded. 

General  Petroleum  Co.,  8763;  $6.50 
for  spreading. 

Newhall  Refining  Co.,  8674;  86  (or 
spreading. 

Douglas  Oil  Co.,  $656;  89-60  for 
spreading. 

Square     Oil    Co..     $615 r    IB.60    (or 
spreading. 
QUO.  53960,  REQ.  78417: 

53  tons  SC-2  liquid  asphalt  deliv- 
ered and  spread,  U.  S.  00.  Weldon 
Canyon  city  limits  of  Los  Angeles 
and  Santa  Clara  River. 

Newhall  Refining  Co.,  812;  86.60  for 
spreading;   awarded. 
QUO.  53959,  REQ.  78416: 

72  tons  SC-2  liquid  asphalt,  deliv- 
ered and  spread  Roosevelt  Highway, 
between  Huntington  Beach  and  New- 
port. 

Newhall  Refining  Co.,  81260;  86.80 
for  spreading. 

Richfield  Oil  Co..  81140;  86.60  for 
spreading. 

Square  Oil  Co.,  811.40;  87  for  spread- 
ing; awarded. 
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4/4/47 

Copper  Tubing 

Contract    Awarded 

SACRAMENTO.  Calif.,  Sacramen- 
to Co. — Metals  Supply  Cor)».,  «5fl 
Town.oend  St..  San  Frarcisco,  Calif., 
at  832.^6.49  awarded  contract  by  rhe 
City  of  Sacramento,  H  O.  D<!nton, 
City  Cleik,  City  Hall.  Sacramento, 
Calif.,  foi  10.000  ft.  1  in.  co  iper  tub- 
ing f<,r  the  Water  Dept. 


A"*. 


4/10/47 
Relnfcrcement   Barg 
Contract   Awarded 

COLUMBIA  BASIN  PROJ  .  Wash. 
—Southwest  Steel  Rolling  Mills,  9901 
S.  Alabeda.  Los  A.igelcs  at  8109..'1-I5. 
awarded  contract  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  for  fur- 
nishing H-in.  rail  steel,  deformed, 
reinforcing  bars  fcr  lining  West  ca- 
nal, Columbia  B«i.sin  FYoJect.  Wa.sh- 
Ington;    Invll.   G-38-235-A. 
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4/10/47 
Reinforcement    Bars 
Contract     Awarded 

COLUMBIA    BASIN    PROJ  .   Wa;<h. 
—Southwest   Steel  Rolling  Mills.  9901 


4/10/47  41 

Liquid   Asphalt 

Low  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.  —  The  following  submitted  bids 
April  7  to  State  Purchasing  Agent 
Sacramento,  Calif.,  under  Quo.  S2684, 
Req.  92361,  for  880  tons  liquid  asphalt 
SC-3;  80  tons  roadbed  l>etween  10 
and  11  miles  north  of  Bishop;  300 
tone  16  and  25  miles  north  of  Bishop 
on  U.   S.  805: 

General  Petroleum.  82166;  85.50  for 
spreading. 

Newhall  Refining,  81680;  86  for 
spreading. 

Douglas  Oil.  819;  $6.60  for  spread- 
ing. 

Tri-State,  819.06  and  819.21;  86^60 
for  spreading. 

Oilfields  Trucking  Co.,  819.80  and 
819.70;  86.60  for  spreading. 

Palomar  Oil  Co.,  819.40  and  819.6S; 
$6.60  for  spreading. 

Empire  Transportation  Co.,  818.40 
and  819.55;  86.60  for  spreading. 

Rocd  Oil  Sales,  $18.98  and  81980; 
$6.00  for  spreading. 

(First  three  bidders  bid  the  sama 
at  both  locations.) 


National  Expansion  Joint  Co. 

MaHafacfwfr  and  Oisfrlbefer 
PIIER  lOARD  —  FELT-SIDED  ASPHALT  AND 
REDWOOD   El^ANSION   JOINT  PILLIRS 

DhfrlhafT 
MARVEL-KOTE— Concrete  C«ria«  CempeeRd 
SIALT— ix^Rsioa  Jelat  Seollaf  CempoHad 

Compfies  wifft  Pederol  SpMlRcotleM  SS-P.334 

FOR     CONCRETE     CONSTRUCTION 


333  Seveafk  Sfree« 


Ued«Hilll  7172 


S«H  Praaclsce  3.  Calif. 


MONDAY,  APRIL  14.  1947 


DAILY     PACIFIC     BUILDER 


PACE  15 


4/10/47  42 

Cotter   R9pe->Bids  Wanted 

SAN    FRANCISCO,  Ca!lf.   —   Until 
April    18.    2    P.    M .    bids    will    be   rv 
ceived   by   the   U.   ii.   Treasuiy   Dept 
100    McAlllaler    St.,     San     Franclucc , 
Calif.,  under  Inv.  SF-3852-47  for  cot 
ton  rcpe  fob   San    Francisco,   CTabf. 
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4/11/47 

Special   Steel   Pipe  and   Fittings 

Bide  Wanted 

OAKLAND,  Calif.,  Alameda  Coun- 
ty--Until  April  3.,  5:30  P.  M.,  bids 
will  he  received  by  the  Ea.st  Buy  Mo. 
nicipal  Utility  District  Room  406. 
512  16th  St..  Oakland,  Calif.,  unde. 
Spec.  75  for  sp^-ciai  steel  pipe  a.i«l 
fittings  for  second  Mukelumne  Aque- 
duct. 

Unit  quantities  will  be  given  soon. 

Specifications  obtainable  from  the 
at>ove  office 
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4/11/47  • 

Pipe — Contract  Awarded 

OAKLAND,  Calif.,  Alameda  Coun- 
ty.—Jchns-Manville  Sales  Corp.,  116 
New  Montgomery  St.,  San  Francisco. 
Calif.,  at  86984  awarded  contract  by 
the  East  Bay  Municipal  Utility  Dii- 
irlct.  Room  406,  512  16th  St.,  Oak- 
land. Calif.,  under  LS-381  for  f ui - 
nishing  aiid  delivering  7200  l.f.  6-in. 
diam.  asbestos-cement  water  pipe. 
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4/11/47 

8ale  of  Valves  and  Fittings 

RICHMOND,  Calif.,  Contra  Costa 
County.— War  AbseUs  Admin.,  Admin, 
istration  Bldg.,  Richmond  Sjliipyard 
No.  2,  Richmond,  Calif.,  for  sale  of 
misc.  cast  steel  flanged  valves  and 
flanged  fittings  to  priority  claim- 
ants and  to  normal  trade  channels 
concurrently,  with  closing  date  j*it 
for  April  24,  4  F.  M. 


Charles  Brown  A  Sons.  89882.08;  net 
30  days  days ;  90  days'  delivery. 

Lovelart  Display  Co.,  812,592.75;  net 
30  days;  60  days'  delivery. 

A.  Sapper,  89273.22;  net;  90  days' 
delivery. 

Dohrmann  Hotel  Supply  Co.,  810,- 
707.54  ;  net  30  days. 

Mangrum,  Holbrook  A  Blkus,  811>- 
095.03;  $3  trade-in  on  each;  net  30 
days;  60-90  days'  delivery. 

Phillip  Mill  Cabinet  Co.,  812,529.60; 
net  30  days ;  90  days'  delivery. 
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4/8/47 

Lathee—Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  April  7  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der bid  No.  3886  for  furnishing  and 
delivering  12  Super  Regal  engine 
lathes  and  one  South  Bend  bench 
lathe  for  the  School  Department: 

Moore  Machinery  Co.,  (1)  $1577;  (2) 
$335;  (3>  $112;  (4)  $176;  i5)  $72;  (6) 
$504.60;  (7)  $22;  (8)  $32;  (9)  $16;  (10) 
no  bid;  net  10th  prox;  90  days'  de- 
livery. 

C.  F.  Bulotti  Machinery  Co.,  (1) 
$1304.49;  (2)  $138;  (3)  878;  (4)  845; 
(5)  81008:  (6)  864.66;  (7)  86;  (8)  $13; 
(9)  88;  (10)  no  bid;  net  30  days;  de- 
livery September,  1947. 


TIES.  Calif.— UnUl  April  15.  3  P.  M.. 
bids  will  be  received  by  the  State 
Division  of  Highways,  F.  W.  Hasel- 
wood.  district  engineer.  1657  River- 
side Dr.  Redding,  Calif.,  for  rental 
of  one  to  six  dump  trudc.  4-.  6-  or 
6-cu.  yd.  capacity,  complete  with  op- 
erators, for  approximately  30  days' 
use  in  vicinlt  yof  Secret  Valley  and 
Susanville  in  Lassen  Coun^  and  on 
State  Route  32  in  Tehama  County. 

Specifications   obtainable  from   the 
above  office. 
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4/9/47 

Passenger  Vehlclee 

Bids  Wanted 

BERKELEY,  Calif..  Alameda  Co.— 
Until  April  14,  9  A.  M.,  bids  will  be 
received  by  the  City  of  Berkeley, 
Wm.  Hunricle  Jr.,  purchasing  agent 
and  budget  officer,  City  Hall.  Berke- 
ley, Calif.,  for  three  passenger  ve- 
hicles. Trade-in  allowance  to  be  made 
on  three  coupes. 

Specifications  obtainable  from  the 
above  office. 


4i 


4/11/47  42 '4/9/47 

Pipe  and  Fittings  I  Express  Tri-ck— Bids  Wajited 

Bide  Wanted  |      SACRAMENTO,    Calif.,    Sacramen 

SAN  FRANCISCO,  Calif.  — UnUl  ,o  Cojnty.- Until  April  14,  3  P.  M.. 
April  21,  3  P.  M.,  bids  will  be  received  '}ids  >nUl  he  re<;elved  by  the  Sacra- 
by  Purchaser  of  Supplies  M.  H.  Gerry,  '  niento  Municipal  Utility  Dial.,  Jat- 
270  City  Hall,  San  Francisco,  Calif.,  e  McCaffrey,  general  manager  and 
under  bid  No.  7124  for  furnishing  chief  engineer,  58lh  and  R  Stre^^ts, 
and  delivering  pipe,  pipe  fittings  and  Sacramento,  ftr  one  1  ton  express 
drinlcing  foundtalns  for  the  term  May  !  truck. 
1,  1947,  to  August  31,  1947.  |      Specifications   obtainable  Irom   the 

Specifications   obtainable  from  the,  the  above  office, 
above  office. 


4/11/47  43 

Sale  of  Looomotives  and   Railroad 

Cars 

SAN  FRANCISCO.  Calif  .—The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco,  Calif.,  announces  sale 
of  locomotives  and  railroad  cars  to 
normal  trade  channels,  with  closing 
date  set  for  June  6. 
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4/11/47 

Sale  of  Unused  Hand  Tools 

SAN  FRANCISCO,  Calif.— The  War 
Assets  Administration,  33  Berry  St., 
San  FVancisco,  Calif.,  announces  sale 
of  miscellaneous  hand  tools  to  pri- 
ority claimants  and  normal  trade 
channels  concurrently,  wrlth  closing 
date  set  for  April  25. 


Low  and  Only   BIddere 

COLUMBIA  BASIN  PROJSCT. 
Washington. — The  following  submit- 
ted bids  April  8  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1714  for  fur- 
nishing; and  delivering  f.o.b.  cars  at 
the  fhipping  point  or  f.o.b.  cars  at 
Almlra,  Wash.,  hollow  metal  doors 
for  the  2S0-kv.  left  switchyard  oil 
house  addition  and  the  115-kv.  left 
switchyard  transformer  vault  LN  ad- 
dition for  Grand  Coulee  power  plant, 
Columbia  Basin  Project.  Washington. 
The  materials  will  be  Installed  by 
the  government : 

M.  Renter  A  Sons,  Portland,  Ore., 
$1109;  ship  300  days;  2500  lbs.;  f.o.b. 
Portland;  terms  1%  SO  days.  No 
equalization  offered. 

George  T.  Gephardt  Co.,  Inc.,  San 
Francisco,  Calif..  82087 ;  ship  150  days ; 
2500  lbs. ;  f.o.b.  San  Francisco ;  terms 
^  of  1%  20  days.  No  equalization 
offered. 
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4/11/47 

Weed   Spray    Equipment    Rental 

Low  and   Only    Bidder 

STOCKTON,  Callt..  San  Joaquin 
County. — Peter  Van  Den  Bosch,  2606 
N.  Wilson  Way,  Stockton,  Calif.,  at 
$9.25  per  hour  submitted  only  bid 
April  9  to  the  State  Division  of  High- 
ways, 12T0  N.  Center  St..  Stockto.i, 
Calif,  for  rental  of  truck  mounted 
weed  spray  equipment. 
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^/ll/47 

Reinforcement  Bars 
Bids  Wanted 

PROVO   RIVER   PROJECT.    Utah 
—Until  April  21,  2  P.  M.,  bids  will  be    he   received  by   the   Sacrament*)   Mu- 
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4/9/47 

Automobile   (Carryall   Type) 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co. — Until   Apr.  14,  3  p.   m.,   bids  v.ill 


received  by  the  U.  S  .Bureau  of  Rec 
lamation,    Denver,    Colo.,    under    Inv. 
27.990-B-5     for     reinforcement     bars. 
f.o.b.  shipping  point  and/or  Pleasauit 
Grove,  Utah. 

Specifications   obtainable  from  the   abcve  office, 
above  office. 


nicipal  Utility   Dlpt.,   Jas.   E.   McCaf- 
frey,   59th    and    R    Sts.,    Sacramento 
Calif.,  tor  one  carryall  iype  of  auto- 
mobile. 
Specificnt'ona   obtalnakle   frcm   the 
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4/9/47 
49    Transformer,   Etc 
j  Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 


4/11/4T 

Sale  of  Rope 

SAN  FRANCISCO.  Calif  .—The  War  ,.     , 

Assets  Administration.  33  Berry  St.,  Co.— Until  April  15.  3  P.  BJ..  bids  will 
San  FrancUco.  Calif.,  announces  sale  be  received  by  the  Sacramento^  Mu- 
of  manlla,  sisal.  Jute  and  henequen  nicipal  Utility  District,  James  E.  Mc- 
rope  to  priority  claimants  and  to  nor-  Caffrey,  general  manager  and  chief 
mal  trade  channels  concurrently,  with  engineer,  59th  and  R  Sts..  Sacramento, 
closing  date  set  for  May  2.  C*"' •  ^°\  o°«  3000-kva.  transformer. 

^       I  nine  single-phase  Inducation  voltage 

4/11/47  42    regulators,  one  3- phase   step  voltage 

Sale  of  Bars,  Platee,  Rods  I  regulator  and  one  2000-kva.  unit  type 

SAN  FRANCISCO,  Calif— The  War    8u»s*a^i«"-.  ^^.      ^,      ,  .. 

Assets  Administration.  33  Berry  St.,  I     Specifications   obtainable  from  the 

San  Francisco,  Calif.,  announces  sale   above  office. 

of  bars,  plates,  rods,  shim  stock  and  |  .._.._  ,    ^« 

tubing   to  priority   claimants  and  to  ,*^*'^*'      ,,„,-„,, 

normal   trade  channels,    with  closing    «••''  "°' '"','"•  T"!l  "<>"«'■ 

date  set  for  Anril  25  ^«^  «"<*  ^"'y  Bidder 

aaie  sei  lor  Apni  m.  |     qaKLAND.    Calif..    Alameda    Co.— 

4/11/47  42  Pacific   Engineering   Co.,   Drawer   E, 

8.1.  of  Angle.,  Bar..  Rode  Alameda,    Calif.,    at    8479     aubmitted 

SAN  FRANCISCO.  Calif. -The  War  "»«   ""'y  J?'**  fP^'   «  *•?**»•  ^^%,^i 

AaseU   Administration,   33   Berry   St.,  S^n'o^u?  %    ^f^f,""  ^^l  J.J^^'.hini 

San  Francisco,  Calif.,  announces  sale  Hall,   Oakland,  Calif,   for  furnishing 

of  angles,  bars,  rods    bushing  slock,  two  rear  roU   rim»  ,or  a  6- ton  road 
babWtt.  bismuth  and  monel  Ingots  to       ^o""   ^^^  thejtreet  department, 
priority    claimants     and     to     "o""**  ^,0/^7  •     4. 

trade  channels  concurrently,  with  the  Vi  .V  ,     ,   _^,  ,„»..„♦ 

closing  date  set  for  April  28.  ,  f  *^'''*'*'   ^?"'P?l!rA 

"  __^ Low  and  Only  Bidder 

OAKLAND,    Calif.,    Alameda    Co.— 

Econolite  Corp.,  3517  W.  Washington 


4/11/47  •     48 

Switch   and  Takeoff  Structure 
Low  and  Only   Bidders 

COLUMBIA  BASIN  PROJECT, 
Washington. — The  following  submit- 
ted bids  April  8  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1747  for  fur- 
niahing  and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Pasco,  Wash.,  the  i5.8-kv.  switch  and 
take  off  structure  for  Pasco  pumping 
plant,  Columbia  Basin  Project,  Wash- 
ington. The  material  will  be  installed 
by  the  government: 

American  Bridge  Co.,  Denver,  Colo., 
$1285;  ship  20  and  80  days;  130  lbs. 
and  3300  lbs.  Pittsburgh;  terms  net. 
No  equalization  offered. 

George  T.  Gerhardt  Co.,  Inc.,  San 
Francisco,  Calif.,  $1656;  ship  15  and 
75  days;  150  and  3500  lbs.,  San  Fran- 
cisco ;  f.o.b.  San  Francisco ;  terms  ^ 
of  1%  20  days.  No  equalization  is 
offered. 


4/11/47 

Truck   Rental— Bids  Wanted 

SAN  LUIS  OBISPO,  Callf^  San 
Luis  Obispo  Co.— Until  April  16,  2 
P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways.  L.  H. 
Gibson,  district  engineer,  50  Higuera 
St.,  San  Luis  Obispo,  Calif.,  for  rental 
of  five  4-cu.  yd.  or  more  capacity 
dump  trucks  with  power  hoists  and 
steel  bodies  for  approximately  80 
days'  use. 

Specifications  obtainable  from  the 
above   office. 


43 


4/11/47  • 

Machinery  Equipment 
Bids  WantMi 

SAN  FRANCISCO,  Calif.  — Until 
April  25,  3  P.  M.,  bids  will  l>e  re- 
ceived by  Purchaser  of  Supplies  M. 
H.  Gerry.  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  bid  No.  8911  for 
fumlnhlng  and  delivering  machinery 
equipment  for  School  Department. 

Specifications  obtainable  from  the 
above  office. 


48 


4/11/4V 

Range — Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
April  21,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some  St.,  San  Francisco,  Calif.,  under 
bid  No.  786  for  black  finish  range  for 
burning  flame  gas,  f.o.b.  Mt.  Shasta, 
Calif. 

Specifications  obtainable  from  the 
above  office. 


4/11/47  •     48 

Power  and  Control  Conduit  Supports 
Low  Bidder. 

CENTRAL  VALLEY  PROJECT, 
California.— The  following  submitted 
three  low  bids  April  8  to  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1715  for 
lurnlshinp  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Concord,  Calif.,  power  and  control 
conduit  supports  and  69-kv.  switch 
and  takeoff  structures  for  Clayton 
and  Ygnacio  pumping  plants.  Central 
Valley  Project,  California.  The  ma- 
terial will  be  installed  by  the  govern- 
ment : 

Independent  Iron  Works,  Inc.,  Oak- 
land, Calif..  81963;  ship  16  and  75 
days ;  7(X)0  lbs. ;  f.o.b.  Oakland ;  terms 
net.  No  equalization  offered. 

Fabri  Steel  Co.,  Inc.,  Oakland,  Calif ., 
81993;  ship  15  and  75  days;  9000  lbs.; 
f.o.b.  Oakland  ;  terms  neL  No  equal- 
ization offered. 

George  T.  Gerhardt  Co.,  Ina,  San 
Francisco,  Calif.,  82640;  ship  15  and 
76  days;  7000  lbs.;  f.o.b.  San  Fran- 
cisco; terms  y^  of  \%  20  days.  No 
equalization  offered. 


4/11/47  48 

Portable  Pow.r  Flame  Throwers 
Bid.  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  21.  2  P.  M..  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some  St.,  San  Francisco,  Calif.,  under 
bid  No.  785  for  portable  power  flame 
throwers,  f.o.b.  Arcadia,  Redding  and 
Stockton.   Calif. 

Specifications  obtainable  from  the 
above  office. 


4/11/47 
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7,  4  P.  M. 


Sale  of  Valves  and  Fittings  di..j      t  «.     a;...oi..     r-oiir     >»   sTnoa 

SAN  FRANCISCO,  Calif. -The  War    ^'^^  •...^%>,^«^'"l,F'J'';,,*o  ,i^?S 

Assets   Administration,  83   Ben-y  St,    ''^^'^]^^''^J!l2r.Tr^^L^M^on^l 

_        — . „. „   /-._ii#     _nnn..T<«aa  aaiA    Citv  of  Oakland,  Charles  M.  Don,  city 

San  Francisco  Calif.,  announces  sale         -  Oakland.  Calif.,  for 

of   flanged  valves   "^   ""'"f?-   "^    furnishing    vehicular    actuated     dls- 
steel  and   iron   to  priority  claimants        tubers    and    as«>cUted    equipment 

and    normal    trade   <J"°«'-   «°"5y  C   f^r  the  ei^Tric"^pLrtment. 
rently,  with  closing  date  set  for  May  ^  *^ 

4/9/47  •     43 

Furniture — Bids  Wanted 

SAN     FRANCISCO,     Calif .  — UntU 
April  14.  2  P.  M.,  bids  will  be  received 

_  iby    the    U.    S.    Treasury    Department. 

4?  !  100  McAllister  St,  San  Francisco  2. 
Calif.,  under  Inv.  SF-3847-47  for  up- 
holstered furniture  for  nurses'  and 
attendants'  permanent  quarters*  at 
Veterans'  Hospital,  Los  Angeles,  f.o.b. 
Soldiers'  Home,  West  Los  Angelea, 
Calif. 

Specifications   obtainable  from   the 
al>ove  office. 


43— MACHINERY  AND 
EQUIPMENT 


4/R/47 

Turbine   Pump 
Contract    Awarded 

CORCORAN,  Calif..  Kings  Co.  - 
Food  Machinerv  Corp.  217  W.  .UiMan 
St,  San  Jose,  at  $2690  awarded  con-  | 
tract  by  the  City  of  Corcoran.  JameB 
C.  Condon,  city  cltrk.  City  Mali,  Cor- 
coran. Calif.,  for  one  turbine  pump 
with    motor 


48 


48 


4/8/47 
Soheel  Bus 
Bide  Wanted 

SANGER  Calif.,  Fresno  Co.— Until 
April  14,  6  P.  M..  bids  will  be  re- 
ceived by  the  Fairmont  School  Dis- 
trict, June  D.  Sample,  clerlt,  Fair- 
mont School,  Sanger,  Calif.,  for  one 
school  bus  unit  of  60- passenger  ca- 
pacity. 

Specifications  obtainable  from   the 

al>ove  office. 

4/8/47  •     *' 

Dining   Room   Tablee 
Lew  and  Only  BIddere 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  April  7  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der bid  No.  8806  for  furnishing  and 
delivering  58  dining  room  tablee  for 
the  Health  X>epartment : 


4/9/47 

Tank  Truck   Rental 

Bid.   Wanted 

KERN  COUNTY,  Calif —Until  April 
14,  10  A.  M.,  bids  will  be  received  by 
the  State  Division  of  Highways,  B.  T. 
Scott,  district  engineer,  corner  Car- 
ruth  and  Olive  Aves.,  Fresno  Calif., 
for  rental  of  (1)  7  or  more  2000-  to 
2500-gallon  Insulated  oil  tank  truck 
distributors;  (2)  7  or  more  2000-  to 
3000-gallon  insulated  oil  tank  truck 
trailers,  and  (8)  1  or  more  1000-  to 
2000-gallon  insulated  oil  tank  truck 
di8trtb\itors  (special),  for  approxi- 
mately 7000  hours*  work  near  Bakers- 
field. 

Specifications  obtainable  from  the 
above  office. 


4/11/47  •     tt 

Trashrack. 

Three  Low   Bidders 

COLORADO -BIO   THOMPSON 

PROJECT,    Colorado.— The   following 

'submitted    three   low  bids   April   8   to 

I  the    U.     S.     Bureau    of    Reclamation, 

I  Denver,    Colo.,    under    Spec    1746    iOr 

furnishing   and    delivering   f.o.b.   cars 

at   the   shipping   point   or   f.o.b.   care 

I  at  Fort  Collins,  Colo.,  the  trashracks 

fo    routlet   works  at   Soldier  Canyon 

I  Dam   and   at   Horsetooth  Dam,  Colo- 

Irado-Blg  Thompson  Project, Colorado. 

The   trashracks   will   be  installed  by 

the  government: 

Fabri  Steel  Co.,  Oakland,  CaUf.. 
item  1,  8715;  no  shipping  time  given; 
7200  lbs.;  item  2,  81644;  ship  120  days; 
15,750  lbs.;  both  Items  fob.  Oak- 
land ;  terms  net  Total  bid  of  -^250 
and  combination  bid  of  82215.  No 
equalization   offered. 

L.  Schaffer  A  Co.,  San  Francisco, 
Calif.,  Item  1.  8778  7200  lbs.;  item  2, 
$3161;  32,000  lbs.;  ship  l>oth  Items  120 
davs;  f.o.b.  San  Francisco;  terms  H 
of  l''r  10  days.  Total  bid  of  88989.  No 
equalization  offered. 

Pacific  Coast  Engineering  Co.,  Ala- 
meda, Calif.,  item  1,  8893;  6600  Ibe.; 
Item  2,  88590;  46,000  lbs.;  ship  both 
Items  120  days;  f.o.b.  Alameda;  terms 
%  of  1%  10  days  Total  bid  of  84483 
and  combination  bid  of  84318.  No 
equalization  offered. 


4/11/47  41 

Disconnecting  Switchee 
Contract  Awarded 

KENDRICK  PROJECT,  Wyoming.— 
The  Electric  Power  Ek]ulpment  Corp.. 
Philadelphia,  Pa.,  at  84834,  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1678  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Parco, 
Wyo.,  one  (1)  115.000-volt.  600-am- 
pere,  3-pole,  single-throw,  manually- 
gang  C'perated,  vertical  mounting,  out- 
door type  disconnecting  switch ;  one 
(I)  115,000-volt,  600-ampcre,  8-pole, 
single-throw,  manually-gang  oper- 
ated,    horizontal    upright     mounting. 


outdoor  type  disconnecting  switch 
with  arcing  horns  for  the  addition 
to  Seminole  switchyard,  Kendrick 
Project,  Wyoming.  The  apparatus 
will  be  installed  by  the  government. 

4/1*1/47  43 

Tractor  Rental 

Low  and  Only  Bidder 

SANTA  BARBARA  COUNTY,  Cal. 
— Dale  Douglas.  Box  57,  Loe  Alamos, 
Calif.,  at  $3.10  per  hour,  $16  trans- 
portation, aubmitted  only  bid  April  8 
to  the  State  Division  of  Highways, 
L.  H.  Gibson,  district  engfineer,  50 
Higuera  St..  San  Luis  Obispo.  Calif., 
for  rental  of  one- wheel  type  tractor, 
pneumatic-tlred.  with  Industrial  mow- 
er attachment,  for  approximately  45 
days'  use  In  Santa  Barbara  County. 

fc  ■in   I  ■       I        I        ■ 

4/11/47  48 

Sale  of  Equipment 

SAN    LUIS    OBISPO,    Calif..    San 
Luis    Obispo  Co.— Until    April    21,    8 
P.   M.,  bids   will   be   received  by  the 
State    Division    of    Highways,    R.    P. 
Hamlin,     superintendent     of     equip- 
ment.    Box     221,     San     Luis     Obispo, 
Calif.,   for  sale   of  equipment   located 
at  50  Higuera  St.,  San  Luis  Obispo: 
CHC    6336— Truck.   Ford,    1937,    Model 
78,  V4-ton  pickup  with  enclosed  cab. 
CHC   6366^-Truck,    Ford,    1937,   Model 
chassis.    1938,   Model  81T,   with    en- 
closed cab,  dual  rear  tires. 
CHC  7156— Automobile,  Bulck.  4-door 

sedan,  1938,  Model  41. 
CHC  7664~Truck,  Federal,  1940,  Mod. 
29  KMT,  with  3-yd.   capacity  steel 
dump  body,  enclosed  cab,  dual  rear 
tires. 
CHC    8072— Automobile,    Mercury,  4- 

door  sedan,  1940,  Model  19A. 
CHC  8136— Truck,  International,  1940, 
Model   Kl,    H-ton   pickup  with  en- 
closed  cab. 
CHC    707— Tractor,    Case,    Model    LI, 
power  takeoff,  tire  pump,  dual  rear 
tires. 
CHC    774— Tractor,    Case,    Model   LI, 

tire  pump,  dual  rear  tires. 
CHC   281— Motor   grader.   Caterpillar, 
Model  10,  power  control,  10-ft.  mold- 
board,    canopy    top,    scarified,    tire 
pump,  tandem  drive. 

4/11/47  48 

Sale  of  Equipment 

FRESNO,  Calif.,  Fresno  Co.— Until 
April  21,  8  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways. W.  H.  Rechel,  superintendent 
of  equipment,  645  W.  Olive  Ave., 
Fresno,  Calif.,  for  sale  of  the  follow- 
ing equipment: 
CHC    8102— Automobile,    Hudson,    4- 

door  sedan,    1941,   Model    11,    Super 

Six. 
CHC   8584— Automobile,   Ford,    4-door 

sedan,   1941,   Model  2GA 
CHC  6967— Carryall,  GMC,  1938,  Model 

T-14A   (wrecked). 
CHC    7253— Truck,    Chevrolet    pickup, 

%-ton,  1940,  Model  6OD-04. 
CHC     6404 — Truck,     Federal,    chassis 

and    cab,    1937,    2-ton,    2D4,    Model 

15F,  dual   rear  tires. 
C*xC    6813— Truck.   Reo,   chassis   and 

cab,    1938,    2-ton,   Model    2D4,    dual 

rear  tires. 
CHC    6818— Truck,    Reo,    chassis    and 

cab,    1938,    Model    1D4,    2-ton,    dual 

rear  tires. 
CHC    6888 — Truck,    Reo,    chassis   and 

cab,    1938,    2-ton,    Model    2D4,    dual 

rear  tires. 
CHC  6248— Truck,  White.  1937.  Model 

712.  with  S-cu.  yd.  steel  dump  body 

and  hydraulic  hoist,  dual  rear  tires. 
CHC     7568  — Truck,     Federal,     Model 

29KTM.   1940.  eng.  Hercules  JXDF, 

with  S-cu.  yd.  steel  dump  body  and 

hydraulic  hoist,  dual  rear  tires. 
CHC  7570— Truck,  Federal,  1940.  Mod. 

29KTM,  with  8-cu.  yd.   steel  dump 

body  and  hydraulic  hoist,  dual  rear 

tires. 


4/9/47  •     48 

Dump  Truek  Rental 
Bids  Wanted 
LJUBBSN    and    TBHAMA    COVK- 


4/11/47 

Hollow  Metal  Doore 


•     48 


FOR    SALE 

TIMBERS,  wallboards,  plamMn« 
pipe,  millwork,  and  oth«r  biriM- 
ing  mateHaN.  SALE  PRICES. 
Large  stocke  of  "hard  to  goC^ 
itema. 

Wire,  writ*,  or  'phone 
CLEVELAND  WRECKING  CO. 
?80«  Third  St.—  VAIenda  4t77 
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CHC  76»»— Truck,  Hack,  1940,  Model 
EG,  with  8-cu.  yd.  ateel  dump  body, 
hydraulic  holat,  dual  rear  Urea. 

CHC  349 — Motor  grader,  Caterpillar, 
Model  11,  tandem  drive,  12-ft.  mold- 
board,  Caterpillar  Model  6600,  dlesel 
engine,  cab,  front  scarified,. heavy 
duty  tire  pump  att^hment. 

CHC"8  126,  138,  143  — Mower,  Tore 
RoadmaatfT,  4  •  wheel  pneunuitic 
tiies.  Ford  engine,  S-ft.  sickle  driv- 
en by  independent  gas  engine. 

CHC'b  144,  157,  161— Mower,  Topeka 
Highway,  4-wheel  pneumatic  tires. 
Ford  V-8  engine,  5-ft.  po»-er-drlven 
sickle. 

1  Lx)t  Parts — For  Federal  Truck.  Mod. 
29KTM;  approximate  value,  160. 
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4/11/47 

Trantmission    Line   Equipment 

Low  and  Only  Bidder 

DENVER,  Colo.  —  Aluminum  Corp. 
of  America,  Washington,  D.  C,  sub- 
mitted the  only  bid  to  the  Bureau  of 
Reclamation,  Denver,  Colo.,  April  7 
on  items  (8),  <6),  (7>  and  (8)  only 
at  14.40,  95.70,  ^TIO  and  $3.75,  respec- 
tively, for  fu/niahlng  transmission 
line  equipment  in  accordance  with 
Inv.  A-7009-A.  No  bids  were  received 
on  items  (1),  (2)  and  (3). 

The  bids  were  taken  as  follows: 
(1)  2.200,000  lln.  ft  %-in.  7-wlre  gal- 


sis  with  cab,  2-ton,  1937,  Model 
D-30.  dual  tires. 

CHC  0998— Automobile,  Carryall  Sub- 
urban, Chevrolet,  1938,  Model  Mas- 
ter 6  HC  06l 

CHC  7116  — Truck,  Chevrolet,  1988, 
Model  6VB10,  with  l>)^-ton  1-cu.  yd. 
power  dump  body,  hydraulic  hoist, 
dual  tires.  • 

CHC  7307 -Truck,  OMC,  fi-ton,  1939, 
Model  AC  152,  with  pickup  body. 

CHC  7365  —  Automobile,  Hudson,  2- 
door  sedan,  1939,  Model  112. 

CHC  7713— Truck,  International,  Mod. 
DRSp,  with  3-yd.  power  dump,  cab 
guard,  1940,  hydraulic  hoist,  dual 
tires  in  rear. 

CHC  7923 — Automobile,  station  wag- 
on, International,  1940,  Model  D2. 

CHC  8553  — Truck,  Chevrolet,  1941, 
Model  CL£X,  with  %-ton  pick-up 
body. 

CHC  250  — Kettle,  shop-made.  165- 
gallon  heating;  4-wheel  trailer;  82x 
6-ln.  pneumatic  tires;  Briggs  A 
Stratton  Model  R2  engine;  chain- 
drive  Blackmere  rotary  pump,  size 
20;  burner  and  regulators  for  bu- 
tane gas. 

CHC  147— Mower.  Toro  Roadmaster, 
1940,  Model  AL;  Hercules  QXB3  en- 
gine, 6-cy Under;  Independent  en- 
gine for  5-ft.  sickle  drive. 


roof  on  shtrp  building,  Polytechnic 
High  School,  Frederick  St.,  and  Ar- 
guello  Blvd.,    San   Francictcu. 

Specifications  ootainable  from  of- 
fice of  City  Architect  Dodge  A 
Rledy,  Rm.  266,  City  Hall,  dan  Fran. 
Cisco,  upon   deposit  of  $5   relundable. 
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4/11/47 

Acoustic  Tile  (Install) 

Bids  ^Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Apr.  16,  1 :30  p.  m.  informal  hid."! 
will  be  received  by  the  City  A  County 
of  .San  Fraiiclaco,  Dept.  of  Public 
Work.s,  Rm.  282,  City  Hall.  San 
Franci.'»co,  Calif..  fo»-  i^lstaliing  acous- 
tical tile  In  Rm.  106.  Health  Center 
Bltlg,  San  Francisco,  Calif. 

Specifications  obtainable  from  of- 
office  of  ,C?ty  Architect  Dodge  A. 
Rledy,  Rm.  265,  City  Hall,  San  Fran- 
cisco. Calif.,  upon  deposit  of  .55  re- 
fundable. 


4/10/47 


vanized,  overhead  ground  wire;      i—     --,     «,        .   -      , 
,.  I  Traffic  Signal  Equipment 
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(2)  1,700,000  lin.  ft.  %-in.  7-wire  same; 

(3)  141,000  lln.  ft.  7/16-ln.,  7-wlre, 
galvanized  guy  wire; 

(4)  S/16-ln.  3-wire,  galvanized  ground 
wire; 

(5)  200  compression  type  dead-ends 
for  use  with  %-in.  ground  wire, 
with   1-in.  machine  bolt; 

(6)  125  same  for  use  with  ^-in. 
ground  wire,  with  l^-ln.  ma- 
chine bolt; 

(7)  450  f&me  for  use  with  %-ln. 
ground  wire; 

(8)  360  same  for  use  with  ^-\n. 
ground   wire. 
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4/11/47 

Sale  of   Industrial  Chain   Hoiets 

SAN  FRANCISCO,  Calif.- The  War 
Assets  Administration,  33  Berry  St., 
San  Francisco,  Calif.,  announces  sale 
of  industrial  chain  hoists  to  priority 
claimants  and  normal  trade  channels 
concurrently,  with  closing  date  set 
for  April  22. 
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,4/11/47 

^'*  Truck  Dump  Body 
Low  and  Only  Bidders 

OAKI^AND,  Calif.,  Alameda  Co.— 
F.  A.  B.  Manufacturing  Co.,  2149  67th 
St..  Oakland,  Calif.,  at  11239.34,  alter- 
nate $1179.34,  submitted  low  bid  April 


Bids  Wanted 

FREJSNO.  Calif.,  Fresno  Ca— UnUl 
April  ;7,  10:30  A.  M,  bids  will  be 
received  by  the  City  of  Fresno,  D.  B. 
Roughton,  city  clerk.  City  Hall.  Fres- 
no, Calif.,  for  traffic  signal  equip- 
ment and  materials  f«r  (A)  19  inter- 
sections and  (B)  27  Intersections. 

Specifications  obtainable  from  the 
above  office. 
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4/10/47 
Pickup  Truck 
No  Bids   Received 

SUISUN  CITY,  Calif.,  Solano  Co.— 
No  bids  were  received  April  1  by  the 
City  of  Sulsun  City,  H.  E.  Smith,  city 
clerk.  City  Hail,  Sulsun,  Calif.,  for 
one  %-ton  pickup  truck. 


4/11/47  44 

Sump    Pump,    Etc.    — Low    and    Only 

Bidders 

YUMA,  Arizona.  —  Ser\ice  Heat 
&  Power  Company,  636  21gt  Stirct, 
Oakland,  Calif.,  at  $994.00.  Hutmitt<><l 
low  bid  to  the  Federal  Works  Ag- 
ency, P\ibllc  Buildings  Administra- 
tion, Office  of  the  District  Enginetr. 
838  U.  S.  Appraiser's  BuilCing.  .San 
Francisco.  vJallfornia,  'or  additional 
sump  pumpa,  etc..  at  u  :)  U.  S.  PohI 
Office  Biiildlng.  Yuma.  Arizona.  Oth- 
er bidders   April  9th  were : 

Jcrrv  Doyie.  Walnut  Creek.  Calif., 
$1,290. 

b.  H.  Welch  &  3on,  Phoenix.  A.-I- 
zona,   $1,821. 
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4/10/47 

Police  Patrol  Car 

No  Bids  Received 

SUISUN  CITY,  Calif.,  Solano  Co.— 
No  bids  were  received  April  1  by  the 
Clt  yof  Sulsun  City,  H.  B.  Smith,  city 
clerk.  City  Hall,  Sulsun  City,  Calif., 
for  one  4-door  sedan. 
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4/10/47 

Tractor 

Bids  Wanted 
KINGSBURG,   Calif.,    Fresno  Co.— 
9  to  the  East  Bay  Municipal  Utlfrty  I  Until  April   21,   7:30   P.   M..  bWa  will 
District,  Room  312.  512  16th  St.,  Oak-  I  ^«    "telved    by    the  CTty    of   Kinga 


land.  Calif.,  under  Spec.  1829  for  fur 
nishing  truck  dump  body. 

Other  bids  were: 

A.  Pasterls  Co.,  $1811.50. 

Gar  Wood  Industries  Corp.,  $1488.78. 
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4/9/47 

Accordion  Doors 

Low  and  Only  Bidders 

CENTRAL.  VALLEY  PROJECT, 
California.— The  following  submitted 
bids  April  7  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,   under  Spec.  1707  for  fur- 


burg,  F.  O.  Rosander,  city  clerk.  City 
Hall,  Kingsburg,  Calif.,  for  one  crawl- 
er type  tractor  power  by  dlesel  engine 
and  equipped  with  cable-controlled 
bulldozer  and  double  drum  winch. 

Specifications  obtainable   from  the 
above  office. 
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4/10/4^ 

Electrical    Equipment 

Contracts    Awarded 

FT.     PECK     PROJECT.     Montana. 

— General  Electric  Co.,  Denver.  Colo.. 

at  (Sch.  2  and  4)   $3601.00  and  Blec- 

„.  V,.  ^A    ^  „       i        *     u  ""I    trie   Power  Equipment   Corp..    Phila- 

nlshing  and   del  vering  f.o.b.  cars  at    delphla.     Pa.,    at     (Sch.     3)     $2004.14 

the    shipping   point    or   f.o.b.    cars    at    awarded  coi.tracts  by  the  U.  S.  Bur. 


Coram.  Calif.,  one  aluminum  accor- 
dion door  for  service  bay  "d"  line; 
one  aluminum  accordion  door  for  con- 
trol bay  "1"  line,  and  one  aluminum 
sash  window  for  "31"  line  In  Shaata 
power  plant.  Central  Valley  Project,  '  4/10/47 

California.  The  materials  will  be  In-    fTurniturc Bide   Wanted 

stalled  by  the  government: 

Seattle  Bronze  Co.,  Seattle,  Wash., 


ean  of  Reclamation,  Denver,  Colo., 
under  Spec.  1634  for  electrical  equip- 
ment for  Wibaux  substation.  Ft. 
Peck    Project.    Montana. 


43 


SAN   FRANCISCO,   Calif.   —    Until 
,  .\pril    16,    2    K    M..    bids    will    be    re- 
item   1.  $29,383;   ship  180  days;  15,000  ■  ceived   by  the  U.  i   Treasury   Dept., 
—  ^.      .        ..        ,  ^^    McAllister    St..    Room    1501.    Sau 


lbs. ;  item  2.  $5121 ;  no  shipping  time 
given;  5900  lbs.;  both  items  f.o.b. 
Seattle;  terms  net.  No  equalization 
offered.  Combination  bid,  $34,000. 

Michel  &  Pfeffer  Iron  Works.  Inc.. 
San  Francisco,  Calif.,  item  1,  $30,840; 
23,000  lbs.;  item  2,  $9660;  8000  lbs.; 
ship  both  Items  240  days;  f.o.b.  San 
Francisco;  terms  net  No  equalisa- 
tion offered.  Combined  bid,  $39,990. 

General  Bronze  Corp.,  Long  Island 

City,  N.  Y..  Item  1.  $41,000;  17,000  lbs.; 

J|«m    2,    $8883:    6000    lbs.;    ship    both 

^•ma   300   daya;   f.o.b.   Long  laland; 

terma  net  No  equalization  offered. 
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4/10/47 

Truok 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  April  18,  3  P.  M.,  bids  will 
be  received  by  the  Sacramento  Mu- 
nicipal Utility  District,  Jamea  E.  Mc- 
Caffrey, general  manager  and  chief 
engineer,  59th  and  R  Sts.,  Sacramento, 
Calif.,  for  one  1^-ton  truck  with 
platform  body  and  bulkhead. 

Specifications  obtainable  from  the 
above  office. 
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4/10/47 

Sale  of  Equipment 

REDDING.  Calif..  Shasta  Co.— Un- 
til April  21,  3  P.  M..  bids  wUl  be  re- 
ceived by  the  State  Dlvlalon  of  Hlgh- 
waya,  F.  F.  Green,  aupertn  ten  dent  of 
equipment.  Shop  2,  1042  Center  St. 
Redding,  Calif.,  for  sale  of  the  follow- 
ing equipment: 
t'HC  561ft— Truck,   FWD,  1986.  Model 

SSU.  3-yd.,  power  dump  body  and 

hydraulic    hoist. 
CHC  6544— Truck,  International  chas- 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boiler*  -  High  and  Lew  Preeeure 

Steam  Trapa  •  Valvee  -  Stralnere 

Fane    •    Biowere    -    Heating    and 

Cooling  Colli 

Phone  MArket  Sftl 

"Tell  Ua  Your  Problem*" 

taa   Tenth  Street,    Skn   Frandaeo 


Francisco,  Calif.,  under  Inv.  SF-383S 
47  for  furniture  for  nurses'   and   al- 
tenrlar.ts'    peimanent    quarters,    V»-t- 
erans  Hospi'.al.  Los  Angeles,  fob  Los 
Angeles. 


4/11/47 

Entrance  Door* — Low  and 

Only    Bidders 

VACAVILLE.  Calif..  Solano  <:c  - 
George  T.  Gerhard t  Companv,  Lt  {.. 
1030  Gol(:en  Gate  Ave..  San"  Fran- 
cisco. Calif.,  at  $713.00.  Rubmitted 
low  bid  to  the  Federal  Work.-;  Af,- 
ency,  Public  Buildings  Administra- 
tion. Office  of  the  District  Engineer, 
838  U.  S  Appraiser's  Building.  ?ar 
Francisco.  Calif.,  for  new  entrance 
doors,  etc.,  at  the  U.  S.  Po.st  Office 
Building,  Vacaville.  Calir  Other  Bid- 
dors  April  9th  were: 

R  A.  Newman.  McMlnnviiic.  Ore- 
gon. $985. 

Nick  Hemminga,  San  Krancisc-i , 
Calif..   $1,185. 

4/11/47  %.. 

Oil   Burning    Equipment — Low 

and  Only   Blddeni 

MC  MINNVILLE.  Oregon.  ~  Sei - 
vice  Heat  &  Pov/er  Conipuny,  636  2lHt 
Street.  Oakland.  California,  at  $1.- 
632.  submitted  low  bid  to  the  Fed- 
eral Works  Agency.  F»ublic  Build- 
ings Administraticn,  Office  «.f  iii« 
District  Engineer,  838  U.  S.  Avipiais- 
er'a  Building,  San  Francisco,  Cali- 
fornia, for  new  ull  burning  equip- 
nrtent  for  heating  and  hot  water  at 
the  U.  S  Post  Office  Building,  Mc- 
Mlnnvllle,  Oregon.  Campbell  &  Nor- 
vfulst,  Porilnnd,  Oregon,  at  $1,8U4, 
submitted  only  otner  bid   April   »th. 

4/11/47  •     44 

Relocating   Refrigerating    Compreeeor 

and  Condensing  Unit 
Low  and  Only  Bidder* 

SAN  FRANCISCO.  Calif.— Comfort 
Air.  Inc.,  2100  17th  St,  San  Fran- 
cisco. Calif.,  at  $547,  submitted  low 
bid  to  the  Federal  Works  Agency. 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  888  U  .S. 
Appraiser's  Building.  San  Francisco, 
Calif.,  for  relocating  refrigerating 
compressor  and  condensing  unit  at 
the  U.  S.  Post  Office  Bldg.,  Rlncon 
Annex.  San  Francisco.  Calif. 

Pacific  Marine  Refrigeration  Co.. 
San  Francisco,  Calif.,  at  $1492.91,  sub- 
mitted only  other  bid  April  9. 


E.  McCaffrey,  i^neral  Manager  and 
Ohief  Engineei,  4th  and  J  Streets, 
Sacramento.  California,  for  fumlah- 
mg  and  Installing  perforalted  aurface 
acoustical  tU  on  celling  of  com- 
mercial offlci  at  1326  K  Street,  Sac- 
ramento. California.  Western  Asbes- 
tos Company,  Sacramento.  Califor- 
nia, at  $1.8M.0O.  S'ib.Tiitted  uniy  oth- 
er  bid   April   8th. 


Official  Proposals 

Spec.    No     75-^SDeclal    Pipe    FIttlnqs 
for    Second    Mokelumne    Aqueduct 


NOTICE    TO    CONTRACTORS 


Staieil  prviposal.s  for  tuiTiishing 
welded  .steel  pipe  and  spt^cial  pipe 
fittings,  lined  and  coated  with  ce- 
ment mortar,  for  a  large  pipe  line 
in  Contra  Costa  Count>,  California, 
will  be  received  at  the  office  of  the 
Ea.<?t  Bay  Municipal  Utility  Dihtnct, 
Room  200,  512  Sixtrenth  Street,  Oak- 
land. California,  until  5:30  P.  M.. 
Wedne8da"v.  April  30,  1947,  and  v/iU 
ut  that  hour  be  opened  and  read. 

Work  to  he  covered  by  the  pro^ 
posais  includes  the  furnishing  of  cer- 
lain  of  the  requited  matciiala  for. 
and  the  fabricating  of,  ileel  pipe  imU 
steel ^pipe  fittint{.>  (ranging  in  Mzeu 
from  60-inch  ID.  to  64%-inch  l.D.». 
and  the  deliver^'  of  the  pipe  and  fit- 
tin^p  io  the  District's*  Bixler  and 
Walnut  Creek  pumping  stations.  lo- 
cluded  In  the  matorial  to  b«  fur- 
nished are  straight  pipe  sections, 
special  wye  and  crojsovti  fittingb, 
multiple  joint  bends,  tapered  .sections, 
bulkheads  and  steel  pipe  supports. 
The  fabricated  wyea  and  crossovers 
are  to  be  .stress  relieved,  and  ail  fit- 
tings are  to  be  lined  and  coated  wuli 
cement   mortar. 

Contractors  -nre  invited  to  submit 
bids  covering  tiie  complete  job  only. 
Propo.ials  shp.li  be  subirltted  en 
lorms  contalnec'  In  the  specilicatloas 
Plans  and  specification.^  may  be  ob- 
tained by  pro.jpec.ivo  blddcts  at  Ihe 
above  named  office  upon  applica- 
tion at  Room  -106 

DANIEL  READ. 

Secretaiy. 
Oaklatid.  Cahfornia. 
April   10,  1947. 

(Daily  Pacific  Builder) 
(April  14,  1947) 

Santa    Ctara    County 
0.1   Mile  Grading  and  Surfa£ing 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TC    CONTRACTORS 


SEAIJCD  PROPOSALS  will  be  re- 
ceived by  the  Deiwrtroent  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  F.ogineer,  2001 
Van  Ness  Avenue,  .San  Francisco, 
until  twc  (2)  o'clock  P.  M..  on 
Thursday  April  17,  1947,  at  which 
time  they  will  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

Ir  Santa  Clara  County,  about  V/4 
miles  west  of  Merced  County  Line 
(IV-8C1-32-C),  about  one-tenth    (0.1) 

[  mile  In   length,  to   be  graded  and  bi- 

;tumlnous   surface   treatment   applied. 

I  Plans  and  specifications,  and  forms 
of  propofnl.  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

I  No  bid  will  be  considered  unless 
it  is  m.ade  on  u  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  In  accordance  with  tho  pro- 

I  vislon.<4  net  fotth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Stand.ird  Specifications. 
Each  bid  must  be  accompanied  by  a 


propoMtl  guaranty  in  accordance  with 
the  requirements  of  article  (f)  of  the 
said  Section  2  of  the  Standard  Spec- 
ification*. 

The  Dcpariment  of  Ptibllc  Works 
reserves  the  right  to  reject  any  or 
all    bida. 

The  quantities  listed  m  tho  Stale 
Highway  Knginecr's  Estimate  here- 
inafter stated,  arc  approximate  only, 
being  given  a.s  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  WorkK  does  aot,  expreas'N, 
or  by  impUcalicn,  agree  'hat  the  ac- 
tual amount  of  wiik  will  couot^porj 
therewith,  tut  rcEerves  tiie  right  io 
increase  or  decrease  the  f.mount  cf 
any  class  or  portion  of  the  work,  nr 
to  omit  portion;*  of  ♦.he  work,  as  may 
be  deemed  by  the  Eng.ncer  to  bo 
neoespary   or  advisable. 

Bids  are  required  on  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code. 
the  Deoartment  of  Public  Woiks  has 
ascertained  tho  general  prevailir.g 
rate  of  wKg^6  .TppMcabie  to  the  wv"»rk 
to  be  done  to  be  ua  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

f Ireraan  ...„_.».™....  ~.„«».. $1 .60 

Carpenter  - ... —  1.7t< 

Flagman 3.19 

Jackhummer  operator 1.375 

Laborer  - l-W 

Mason    — 2.05 

Motor  grader  operator 2.10 

Oil  distributor  bootman „         1.27.5 

Oiler  iKjwer^rfiovels  or  cranes..  1.60 
Operator  of  power  i>hovel  or 
other  excavating  e<iuipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard).  2.2fi 
Operator  of  piwcr  shovel  or 
other  excavating  equipment, 
shovel   type   controls    (ovw    1 

cubic  yard)  2.36 

Roller  operator — _...  1.9K 

Tractor  driver  1.93 

Truck    driver    (8    cubic    yards 

w.tter  :eve\  capacity  or  more)  1.875 
Truck    driver    (6    cubic    yarda 
and  leas  than  8  cubic  yards 

water    level    capacity) 1.60 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water   level    capacity) 1.4073 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)   12«?25 

Anv  classification  omitted 

herein  not  less  than 1.16 

Overtime:    one    and    one-half    ^Vjl 

time*  the  above  rates. 
Sundays  and  holidays:  one  and  one- 
half  (1^>  times  the  above  rate*. 
State    Highway    Engineer's   Batlmate 
Item    1.  4.400    cubic    yards    roadway 

excavation; 
Item   2.  320  cubic  yards  placing  sal- 
vaged surfacing; 
Item    3.  Developing  water  supply  SJid 
furnishing    watering    equip 
ment; 
Item    4.  20  thousand  gallons  applying 

water ; 
Item    6.  6  atatlcns  finishing  roadway 
Item    6    17   Ions   liquid   asphalt,   SC  3 
or  SC-4  (bituminous  surface 
treatment) ; 
Item    7.  2,000  squaro  yards  preparins:. 
mixing  and  shaping  surface 
(bltumincus    surface    trer.t- 
tnent): 
Item    8.  22    cubic    yards    rubble    ma- 
sonry; 
Item    9.  10  each    guide  posts; 
Item  10.  70     lineal    feet     metal     plats 

fuard  railing. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

By  Jno.  H.  Skeggs, 
District  Engineer.  Districf  TV. 
Datcl-    April   .^    1947. 

(Dally   Pacific   Builder) 
(April   7,    14.    1947) 
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4/19/47 

Truck   Chassis — Contract    Awarded 

FRESNO.  Calif..  Fresno  Counfy. — 
Frank  E.  Beckett.  70»  Van  Ness, 
Fresno.  Calif.,  at  $2i33.13  awarded 
tontract  hy  :ho  City  of  Fresno,  D.  E. 
Uoughion,  city  clerk,  City  Hall,  Fres- 
no. Calif.,  for  furnishing  cowl  type 
truck  chassis. 
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4/9/4T 

Dump  Truck   Rental 

Bids  Wanted 

MODOC  COUNTY,  Calif.  —  UnUl 
April  15.  2  P.  M..  bida  will  be  received 
by  the  State  Division  of  Highwaya. 
F.  W.  Haselwood.  district  engineer, 
1657  Riverside  Dr..  Redding,  Calif., 
for  rental  of  one  to  six  dump  truck* 
of  4-  or  6-cu.  yd.  capacity  for  ap- 
proximately 30  day*'  use  in  Modoc 
County. 

Specifications  obtainable  from  Uie 
above  office. 


SUBCONTRACT 
INFORMATION 


4/11/47  •  44 

New  Roof— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  TTntil 
Apr.  SO,  2:30  p.  m.  bids  will  be  re- 
ceived by  the  City  and  Ccunty  of  San 
Franclpco,  Dept.  of  F'ublic  Works. 
Rm.  282,  City  Hall,  San  Fmncisco. 
Calif.,    for   new    composition    shingle 


4/11/47 

Recovering  of   Roof  and  Wall* 

Bid*   Wanted 

RICHMOND,  Calif.,  Contra  Costa 
Co.— Until  April  21.  8  P.  M.,  bids  wUl 
be  received  by  the  City  of  Richmond. 
C.  A.  PItchford.  city  clerk.  City  Hall, 
Richmond,  Calif.,  for  recovering  with 
corrugated  aluminum  aiding  roof  and 
walls  of  city  warehouse,  city  cor- 
poration yard,  north  of  the  A.  T.  & 
S.  F.  Railroad  Co.,  between  18th  and 
12th    Sts. 

Speciifeations  obtainable  from  the 
office  of  City  E^nglneer  E.  A.  Hoff- 
man. City  Hall.  Richmond,  Calif.. 
upon  deposit  of  $6,  refundable. 
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Electric  Wiring 
Contract   Awarded 

MONTEREY.  Calif..  Monterey  Co. 
— Ets-Hokin  A  Galvan,  551  Mission 
St.,  San  Francisco,  Calif.,  at  $10,721. 
awarded  contract  by  the  Monterey 
City  School  District,  Board  of  IMuca- 
tlon,  216  Calle  St..  Monterey.  Callf., 
for  the  installation  of  electric  wiring 
at  the  Walter  Colton  School,  700  Pa- 
cific St..  Monterey.  Callf. 

Plans  by  Architect  Robert  Stan- 
ton. Pebble  Beach,  Calif. 
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4/11/47 

Acoustical   Til*— Low  and 

Only   Bidders 

SACRAMENTO.  California,  — U  D. 
Reeder  Company,  1224  I  Street,  Sac- 
ramento, California,  .it  $1,649.00  sub- 
mitted low  bid  to  the  Sacramento 
Municipal     Utility     District,     Jamet' 
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Use  This   Blank  To   Order  Oassified   Ad 
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WALLACE  LAYS  AN  EGG 

A^'hen  Henry  A.  Wallace,  ex-many 
things,  recently  arrived  in  London 
it  is  reported  he  was  carrying  a 
basket  of  eggs. 

ir  tr  ^ 
Wallace,  a  former  prince  of  the 
present  Administration,  left  the 
royal  housf>hold  not  of  his  own 
choosing.  He  is  doing  all  within 
his  power  to  create  dissention  and 
disruption,  at  the  same  time  selling 
his  own  Nation  and  his  President 
"short". 

if   It   ir 

Mr.  Wallace  is  a  very  confused, 
frustrated   man.     His   thinking 
seems  to  "mount  a  horse  and  ride 
off  in  all  directions". 
ir    ir    ir 

It  is  most  unfortunate  that  Wal- 
lace's various  audiences  cannot  uu> 
derstand  how  completely  he  speaks 
for  himself  alone. 

^    ^    V^ 
Wallace's   talks   could   be  called 
anything  from  poor  taste  to  trea- 
son.   A  minimuni   comment  is  Y'- 
has  a  high  center  of  gravity. 
ir    ir    tr 
It  is  difficult  to  underst.Tnd  Wal- 
lace's ultimate  objective,  ".nless  Ye 
is  running  for  Prtsidcnt  of  the  S)- 
Viet   Republic,  anvway — 
<r    -&    ^ 
We   hopf    the    British    ry- 
mennber  Wallace  broiiKhi 
along  hi*  own   fggm. 
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Nations  Indebted  to  United  States  Might  Supply  Much- 
Needed  Copper  if  Tariff  Abandoned,  Says  Congressman 

K  WASHING10N.--0n  he  desk  of  Congressman  Robert  A.  Grant  of  Indiana,  is  an  ashtray.  It  i 
brass  athtray  and  is  in  the  shape  cf  a  Mexicaa  sc  ni  brero.  As  ashtrays  go,  it  is  fairly  practical  C 
gressman  Grant  rcjfardfd  it  gloomily.  ^   pracucai.    ». 

^^f  rn?T'liVt,?^'i'i  "!''  «"/'''^'"P'?  of  what  happens  when  the  price  and  production  of  raw  materials 
get  out  of  control.   That,  ashtray  weighs  about  a  pound.  The  raw  copper  in  it,  even  at  today's  high  price, 
didnt  cost  much  more  tnsn  25  cents.   It  isn't  a  hand-carved  job.  The  ashtry  was  cast  f.om  molten  brass 
given  a  machine  poh.sh— and  I  paid   Jirre  dollars  for  it  in  a  Washington  sipio. 

11    ''^/®^  y^*'s  ^<fo  I  could  have  bought  an  identical  ashtray  for  a  dollar.   Slii?htlv  smaller  ones  were 
selling  for  a  quarter  in  the  flve-and-dimcs.    What  has  happened  in  this  country  to  Pkv rocket  the  price  -^f 

DxaSS    clSJibir&jr S T 

"Labor  costs  are  higher.   That  is  admitted.    Other  costs  are  higher.  Put  we  have  a  200  per  cent  jump 
'"     .5r^*'^*  **'  an  art'cle  that  involves  but  a  few  minutes  of  labor,  no  additional  inerchancfising  costs. 

Ihe  reason  that  dollar  ashtrays  sell  for  three  dollars  is  that  the  copper  in  them  is  so  much  in  denwi.M' 
for  essentials  that  it  reallv  had  no  business  being  used  in  an  ashtry,  And  the  reason  thnt  bras.;  once 
used(  extensively  for  ornnmert,  is  now  so  high  is  because  basic  iiidustiv  muf-t  have  brass  and  copper" 

The  congress.  Congressman  Grant  said,  has  been  backing  and  filling  on  the  question  of  copr.er  for 
months.  Ihere  is  evidence  that  there  :s  not  an  adequate  supply  of  domestic  copper  and  there  is  alMO 
(vidence  (hat  never  again  will  this  nation  be  able  to  produce  enough  copper  to  meet  its  domestic  demands. 
Yet.  when  we  try  to  remove  the  excise  tax  on  copper,  when  we  try  io  make  available  to  th's  nation 
the  world  supply  of  copper  at  a  fair  price,  wd  are  balked  by  political  compromises  and  political  tirades 
that  must  be  completely  mysterious  to  the  average  voter. 

"We  are  sending  billions  to  nations  throughout  the  world.  We  are  only  gi-tUng  ba.k  about  half.  Soni. 
of  the  nation?  have  .-opper  in  abundance.  It  seen^s  to  me  that  it  xnako.s  sense  to  accept  badly  need*,! 
-opper  in  payment  for  our  goods.  Yet  we  permit  an  unnecessary  tariff  wall  to  stand  in  the  way  of  oui 
collecting  a  small  port  of  what  is  rightfully  ours." 


Army-Navy  Board 
Meets  Tuesday  to 
Begin  Rail  Study 

The  joint  army-navy  board 
will  reconvence  to  study  coda 
of  rail  facilitiea  into  San  Fran« 
CISCO  over  four  proposed  croas- 
ings:  the  combination  cauM- 
way-tube  recommended  by  tbe 
present    board;    a    high    level 


Senate  Bills  Increase  Force  Account  Limits, 
Abolish  Competitive  Bids  and  Public  Notice 

By   PHILIP   G.   BRADY 

SACRAMENTO.  —  Senate  c(ii>imitte«».  are  now  considering  bilis 
which  would  alter  public  worlds  coiitrar.t  provibions  at  both  the  statj 
and  municipal  level.  Four  bills  in  partirular  increa»e  the  limit  under 
which  contractH  may   be  let  witoout   compeiitive   bidding. 

James  J.  McBride  (d..,  Ventura)  ban  two  hilU  pending  before  th«> 
governmental  efficiency  committee,  of  whlf^i  he  Ih  a  member,  whicb 
would  radically  alter  public  works  contract-letting.  The  committee  on 
local     government     is     conaiderinp  "♦■ 


Release  of  Scrap - 
Held  by  Government 
Urged  by  Industry 

Formation  of  a  joint  committee 
by  five  large  industry  associations 
to  <!rive  for  re)ease  of  "millions  of 
tons"  of  government-held  scrap  to 
relieve  the  shortage  of  scrap  and 
avm-t  serious  curtailment  of  steel 
production  was  announced  todav. 

Robert  Wolcott  is  head  of  the 
scrap  committee  of  the  American 
Iron   A   Steel   Institute.    The   new 

frroup  is  to  be  known  as  the  steel, 
oundry  and  scrap  industries  com- 
mittee for  expediting  iron  and  stffl 
scrap.  It  18  composed  of:  The 
American  tron  &  Steel  Institute; 
Institute  of  Scrap  Iron  &  Steel; 
Stef^l  Founders'  Society  of  Amer- 
ica; Gray  Iron  Founders  Societ>', 
Inc..  and  the  American  Malleable 
Society. 

# 

SHEET  METAL  MEN 

HOLD  CONVENTION 

CHICAGO.— Discussion  of  tho 
apprentice  problem  is  scheduled 
for  a  high  place  on  tho  agnnda 
when  the  fourth  annual  conven- 
tion of  the  National  Sheet  Meta! 
Contractors'  Association  oponj; 
her?  at  the  ff^tel  Stevens,  on 
April   28. 

Liberalization  of  the  ratio  of 
one  apprentice  to  four  joumeym»'u 
will  be  asked  through  internrota- 
tlon  of  the  ratio  on  a  community, 
rather  than  shop,  basis. 

WAA  CHANNELS  METALS 


bills  wliich  would  allow  municipal  1]^^;^^  PfeSSeS   for 

abor  almost   at  will.  ' 


supervisors    to    proceed    by    day'KJl 

665,   filed    by   McBride,   an   LftSt-Mmute  ReVISlOn 

Of  Wolcott  Measure 


WASHINGTON— About  $.3,3  mil- 
lion worth  (estimated  cost)  of  stra- 
tegic materials,  such  ao  ronper, 
lead,  tin  and  x'nc.  have  born  chan- 
neled Into  industrv  by  War  Assess 
Administratjori  during  the  past 
year,  .•»  WAA  report  stated. 

JOHN  Smfu  DDES 

Funeral  services  for  .Tohn  C, 
Smith,  64,  former  Belmont  build- 
Ilif  IliBpector,  will  be  held  Wrd 
neadav  morning  from  the  Laviig 
and  'nnney  Mortuary  in  Red\voo<i 
City.  He  died  at  his  home  in  Bel- 
mont Sunday  after  a  long  Illness. 


S.B.  (556,  Uled  by  Mclinde,  an 
insurance  agent,  redefines  "proj- 
ect'' as  any  state  improvemei.t 
costing  more  than  (4000  instead  of 
flOOO.  It  increases  to  910,000,  from 
^4000,  the  maximum  cost  of  a  pro.t- 
ect  which  can  be  carried  out  by 
any  state  agency  without  recours" 
to  the  Department  of  Public  Works. 

Bidders  would  net  get  the  cus- 
tomary public  notice  unless  the 
project  cost  ever  $50,000  instead 
of  the  present  $16,000  maximuiii. 
Emergency  construction  by  day's 
labor  is  now  confined  to  situations 
caused  by  failui-e  of  bridges  or 
other  highway  structures.  Mc- 
Bride's  measure  broadens  this  to 
include  emergency  caused  by  fire, 
floor,  accident  or  other  casualty. 

It  would  also  permit  letting  of 
contract  by  informal  bids  on  any 

Eortion     of    work    proceeding    on 
asis  of  day's  labor  instead  of  any 
subdivision  or  unit  of  such  work. 

McBride's  other  uill,  S.  h.  6<)4, 
raises  from  $600  to  |100t»  the  con 
tract  minimum  requiring  competi- 
tive bidding  for  renewal  or  relo- 
cation of  structures  in  lieu  of  pay- 
ment to  owner  of~property  over 
which  highway  right  of  way  naj 
been  acqjired.  The  same  bill  wc.uld 
require  labor  and  material  bonds 
only  on  state  or  local  contracts  I'or 
public  works  in  excess  of  $1000  in- 
stead of  the  present  100. 

George  J.  Hatfield,  (r.,  Newmm.  > 
has  a  bill  (S.B.  111^6)  now  under 
consideration  which  would  pern«i( 
boards  <  f  supervisors  to  reject  hV 
bide  for  construction  of  nublit 
works  and  proceed  by  day's  labor. 
As  an  alternative,  the  DoarJs 
could  re-advertise  but  are  not  po 
obligated. 

Another  bill  (S.B.  619),  filed  by 
Ben  Hulse  (r..  El  Centro)  would 
allow  wi.rk  on  municipal  or  coun- 
ty buildings,  costing  between  $500 
and  $2000,  to  go  to  th*  lowest  of 
three  offers  wher  no  bids  art'  ro- 
ceived  after  advertising.  It  le- 
quires  filing  of  sign'^d  refusals  b> 
contractors  to  pei-form  work  whf^n 
oflTcrs  cannot  be  obtained. 

Other  measures  atTecting  nublio 
woiks  construction  now  under  con- 
sideration befor"  senate  commit- 
tees are  listed  in  order: 

S.B.  213  amends  public  resourcs 
act  to  allow  wcik  on  beach  de- 
velopment and  cliff  rrosior  control 
to  be  done,  dirrctly  or  by  contrnrt, 
by  state  park  commission  and  a' 

(Continued  on  Page  T> 


WASHINGTON.— The  Amtritni 
Legion  today  announced  its  intti: 
tion  of  niaking  a  last-minute  eff«>rt 
to  modify  the  Wolcott  bill  (H.R. 
2780)  which  would  remove  the  re- 
maining government  controls  ovci 
liuilding  activity. 

Congressman  WokoU  exp3Ct8  Io 
report  this  bill  from  his  banking 
and  currency  committee  Wednes- 
day. It  wtula  amend  the  act  en- 
titled *An  Act  to  expedite  the  pro- 
visions  of  housing  ii.  connection 
with  national  defense,  and  for  oth- 
er purposes." 

The  Legion  has  sent  out  a  mes.'-- 
.ige  to  all  its  mimbership  urging 
quick  action  in  support  of  certain 
recommendations  made  to  the  com- 
mittee during  op»n  hearings  on  the 
bill. 

When  he  appeared  oeforc  Wol- 
cott's  group,  Vico-Commander  R. 
C.  Cadwallader,  chairman  of  tho 
Legion's  national  housing  comm't- 
tee,  recommended  the  followini<; 
amendments  to  H.  R.  'dlSO: 

On  controls: 

1. — Rigid    controls    on    all    non 
resid«'nt'al   construction   should   be 
retained. 

2— Continue  allocation  or  raw 
materials  to  manufacturers. 

.^—Limitation  of  total  floor  a.-ea' 
of  a  home  and  the  li-ni*ation  of 
one  completed  bath  t<»  <  ach  unit 
(should  DC   retained). 

4 — Assistance  to  be  given  'o 
building  material!,  pi'oductrs  in  so- 
curing  equipment  and  ma-rhinery. 

6 — -Housing  must  be  suitable  for 
year-around  occupancy. 

On  termination  of  rent  control.s: 

1 — That  the  obje<tive  to  deter- 
mine the  termination  of  rent  con- 
trol be  the  completion  of  2H.  3  or 
4  million  housing -jnits whatever  th' 
facts  disclosed  as  being  neoded  in 
order  to  r«Mieve  the  acutenoss  of 
the  housing  shortage.  The  Amor- 
ican  Legion  maintained  that  the 
calender  date  of  Mar.'h  31,  1f>48, 
which  was  being  cofisidore<l,  was 
not  a  suitable  oojective. 

The   Legion   message   stated: 

"We  have  information  that  this 
bill  will  be  reported  by  the  com- 
mittee without  incorporating  the 
recommendations  made  by  Amer- 
ican Legion,  and  it  is  the  opinion 
of  your  national  housing  commit- 
tee that  failure  to  include  ther.<» 
recommendations  will  lead  to  cha- 
otic conditions  in  the  veterans' 
hotninf  program." 


California  Building 
Program  Spurs  Tile 
Apprentice  Training 

LOS  ANiJF.LES.-Unprecedent 
ed  demand  for  tile  in  Califuniia'» 
rapid  building  progrcsH,  with  :i 
consequent  demand  for  move  tile 
aetterfc,  is  reflected  in  expansion 
of  the  state's  tiie  apprentice  train 
ing  program,  inaugurated  here  a 
year  ago. 

Ncid  1700  Setlem 
Starting  with  a  bare  handful 
of  apprentices,  the  loial  program 
has  grown  to  a  night  advanced 
class  of  32  young  men,  yO  per  cont 
of  whom  are  war  voierans,  and  a 
similar  program  is  being  organizi.:i 
in  .San  rr:irici«co  and  planned  in 
other  principal  C:\litornia  cities. 

Richard  t.  B.'iilcy,  local  manu- 
facturer and  West  t'oa.st  atlvisory 
committ'.e  member  of  the  Tile 
Council,  estimated  that  nu  ro  than 
1700  tile  setters  would  be  requircil 
in  California,  >)r  approxiniatflv 
three  times  as  many  setteis  as  aic 
presently  a  mailable. 

These  facts  havo  b«-on  reflecto-i 
in  the  Los  Angeles  apprentice  clafs 
a  joint  union-employer  project  un- 
der the  Los  At'gek's  board  of  edu- 
cation, for  every  one  of  its  mem- 
bers work?  by  day  alongside  a 
journeyman  mechanic,  gaining 
practical  expei  ience  while  attend- 
ing the  advanced  nighi  oourse  at 
the  Frank  Wiggins  Trade  School. 
Furnish  SupplieH 


The  weekly  night  ('ass,  *over 
ing  10  months  a  y»'ar,  fulfills  the 
State  Apprenticeship  Board's  r 
quirement  of  144  hour.s  of  class- 
room instruction  annually.  Nor- 
mally, the  apprentices  are  inden- 
ture for  throe  years,  but  with  oi.- 
the-job  experience,  practically  all 
members  of  the  current  class  wi!! 
qualify  for  j(/urneyman  card*  in 
considerably  .ess  time.  Aptitud*' 
tests  taken  before  entering  the 
class  also  are  an  important  facloi 
in  determining  the  length  of  tlit 
t«rm. 

TiMds,  work-  and  c'ass  -  rooTn 
quarters  and  general  overhead  foi 
the  class  are  provid'^d  by  tho  cit.v 
school  system  with  the  union  aru 
contractors  toking  care  of  extra 
exj  ensc.  Adequate  supplir««  '>f  til" 
are  fiirnished  by  sonthom  Califor- 
nia manufacturers  through  the  Tile 
Council,  By  usin^  a  pS' udo  -  ce 
ment.  the  til.».  Lavint'  hfon  n  t. 
can  be  torn  down  and  used  over 
and  over. 

Subs  Participate 

The  class  is  under  .ruperv'sion 
of  a  ioint  apprentice  committee 
consisting  cf  three  pepresentatives 
of  emplovir.g  rontraotors  and  throe 
of  Local  18  of  the  A.F.L.  tile  set- 
ters union. 


IMPROVE  BIUDGE 

Irapiovemont  of  tb**  bridge* 
across  the  S*anislf\u8  River  and 
th©  Riverbank  rrorsing  from  cou"- 
tv  funds  has  been  aemanded  by 
Escalon  civil   organitation* 


GARRISON  H.  DAVIDSON 

bridge  alonf  the  mutm  Utum 
(Army  St,  to  5th  St.  ta  Ala- 
meda) ;  a  high  level  lNrid|r*  and 
a  low  level  bridge  between  Bay 
Farm  Island  and  the  south  side 
of  Hunters  Point,  as  reported 
on  b  ya  board  in  IMl. 

This    was    revealed    at    a    prenN 
conference  called  Monday  by  Brig. 

iJen.  GarriHDn  H.  Davidson,  senior 
member  of  the  T>oard.  He  said  that 
the  study  had  been  ordered  in  a  di- 
redlve  Just  received  from  the  Sec- 
retary of  War  and  (hj^t  the  initial 
meeting  would  be  held  Tuesday,  at 
2  p.  m.  The  study  is  expected  to 
take  three  months. 

The  cost  estimate  according  to 
the  general,  probably  will  cover  the 
cost  of  connecting  with  existing 
mainlines,  r'docation  of  yards  and 
other  faciliti«>s,  ai  d  perhaps  a  cen- 
tra! passonger  terminal  an<i 
freight  facilities. 

Ventilation  in  the  tube  may 
prove  to  be  a  major  problem,  the 
engineer  said,  and  provision  for 
rail  facilities  mav  rpouire  electri- 
fication <.f  tho  trans  vvrile  they  are 
passing  through  the  tube. 

General  Davidson  naid  he  as- 
sumed that  the  rail  facilities  are 
in  addition  to  the  six  lanes  recom- 
mended in  the  roport,  as  feue.* 
would  be  inadequate. 

Possibility  that  the  question  oi 
the  tyne  and  plac?  of  croasing 
would  be  reopened  is  remote  since 
the  army-navy  boMrd  has  stipulat- 
ed exactly  which  proposals  are  to 
be  considered  in  the  rail  cost  es- 
timate. 

There  will  be  difll^culties  in  com- 
piling the  information.  For  or.f 
thing,  the  army  engineers  already 
have  over-rpent  their  budget  and 
have  applied  to  Washington  for  a 
deficiency  appropriation.  For  an- 
other, army  engineers  are  not  ex- 
perts on  railway  costs  and  engi* 
nefring  problems. 

There  will  be  three  major  rail 
roads  to  consider  and  a  facilitv 
equally  available  and  suitable  will 
\>f  sought  Probsbly  some  of  the 
railroads  cculd  easily  furnish  th<' 
technical  cost  information  desirod 
by  the  board.  Whether  or  not  they 
will  cooperate  is  a  matter  of  con- 
jecture since  th^  anry-nary  board, 
already  broke,  cotild  not  f>asi1v  t>w 
to  hire  experts.  Their  refusal  might 
senou«lv  d^lav  the  survey. 

Since  the  study  is  altogether 
technical,    there    wll'    be   no    open 

(Continued  oo  Fagi  •) 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
production  Administration,  GUbei-t 
M.  KnelB8.  district  directcr,  ISSS  Miv. 
k«t  Street,  has  announced  the  foJ- 
ItwlnK  permltn  grant«id  for  corstrur- 
fton  of  eommercLal  and  Industrial 
feulldlp.ga  Ih  the  Ban  Francisco  area. 

STTATB  HIWAY  MAINTENANCE 
STATION,  110,300;  near  Fort  Kosa; 
owner,  Cailf.  Dlv.  of  Highways, 
Box   1499,    Sacramento. 

a  BTORB  BUILDINGS,  111.500;  19M 
l©th  St,  Sacramento;  owner,  Robt 
FInlev,    1807    .1,    Sacramento. 

HIOHWAY  MAINTBN-ANOH!  STA- 
TION, f  11,000;  Mono;  owner,  Calif. 
Dlv  of  Highways,  Box  1499,  Sac- 
ramento. 

BUNKHOUSE,  sawmill,  $7,000;  Omo 
Ranch,  Caiif ;  owner,  Wetsel  Ovlait 
Lbr   Co.    Omn    Rancn,    Calif. 

ALTER  TELEPHONE  EXCHANGiT. 
15,000;  04  Throckmorton,  Mill  Val- 
ley; owner,  Pacific  Tel  A  Tel,  140 
New    Montgomery,    San    Franclsc^o 

FTJRNITURE  STORE,  $8,000;  847  B 
St,  Hayward;  owner,  Minnie 
Schammel.   278,    Euclid,   Oakland. 

REBUILD  UNSANITARY  SYRUl' 
ROOM,  $12,500;  Dccoto;  owner, 
Campbell    Packing    Coa-p,    Decoto. 

MFG    CONCRETE    FORMS,    $12,500. 

South  Park*  Center,  San  Francl.sco 

.  owner,  Wm  J  Barbach.  1932  Jef- 
fernon.  San  Francisco. 

GENERAL  STORE,  $4,500:  Rlpon : 
owner,  Walter  FrancelU,  Route  1, 
Box  137,  Rlpon. 

MOUNTAIN  cabins;  |4,500;  Boul- 
der Creek;  owner,  Elroy  Ford 
BouU^-r    Creek. 

HANGAR  at  Fl.YING  SCHOOL,  $7,- 
800;  Vlsalia;  owner,  Sol  Swe»t, 
119    Highland,    Visalia. 

TO  COMPUETE  GENERAL  AUTO 
REPAIR,  $200;  Kcttleman  &  So 
Hutrhins,  Lcol;  owner,  N  C  Rela- 
wlg,   Route  2.   Box   140B,   Lodl. 

ALTER    HOSPITAL    at    PRESTON 
SCHOOL    of    INDUSTRY.    $12,000 
lone:   owner.   State  of  Calif,   Divr. 
of  Arch.,  Sacramento. 

FURNITTTRE  WAREHOUSE,  $6,50C; 
owner,  C  C  Kichardaon,  745  Main, 
Chleo. 

RESTAURANT.     $9,750;     E     I'lth     & 
Maude.    San    Leandro:    owner.    Ho 
mer   H  JV)hnaon,    1S09,    33th,    Oak- 
land. 

PLUMBING  &  HEATING  DISTR 
$47,320:  Roberta  &  Brittaln,  Santa 
Rosa;  owuer,  Tay-Holbrook,  Inc 
105  8th  St.  San  Franclaco. 

LrVESTOCK  EXHIBIT  3LDG,  $208- 
820;  Geneva  &  RJo  Verde,  Son 
Franclaco ;  owner.  No  1  Dlst  Agric 
Aasn 


relra,  3321  Columbian  Dr,  Oakland. 

1  UNIT— Sacramento ;  A  R  Melstar, 
1204  39th  St,  Sacramento. 

2  UNITS — San  Joss;  Walter  Thome, 
119  Sunol  St,  San  Jose. 

1  UNIT — Freano;  Simon  Slmonian, 
2125  Ventura  Ave,  Fresno. 

2  UNITS — Santa  Cru« ;  Harold  Spring- 
er, 113  Buena  Viata  Ave,  Santa 
Cruz. 


1 .8 — COMMERCIAL  BLDGS. 


4/15/47  ^ 

Contract    Awarded 

Store   (Remodel  A  Elevators) 

Cost  $4000.00 
.SACRAMENTO,     Calif.     Satremento 

County,    1401    K   Street. 
Owner— Scofleld   Furniture  Company 

1401  K  Street,  Sacramento,  Calif. 


Architect   —  Herbert  E.  Goodpastor. 

Mitau   Building.   Sacramento,  Calif 
Repair  front   of   t-sUding  and    inatah 

elevators. 
Contractor — A.    E.    ErJckson    A    Son. 

1932    El    Monte    Ave.,    Sacramentc. 

Calif. 


4/16/47  * 

CPA    Approval    Granted — Owner 

Will    Build 
General    Contractors    Bldg- 

Cost  $48,000 

SAN    FRANCISCO.    Calif.,   Mason    & 
North    Points    Sis. 


Owne'r-A  Contractor — Larsen   A. 
•en,   629    Bryant   St. 


Lar 


4/15/47  •     * 

Archlteot  Taking  Bids  From  Selected 

Contractors—Due  April  23,  3  P.  M.— 


SUB .  BIDS  WANTED 


Building  Section 
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General  eontraotors' desiring  sub  bids  en  any  Job  are  Invited  to  make  known 
thelp  rsqulrsmants   In   this   column.    There  Is   no   ohargo  for  this   service 


Juvenile  Mall,  Plumas  County;   Bids  due  April  25,  2:30  P.  M. 
L.  G.  Shalx,  RouU  1,  Box  143,  Chlco  (Chtco  10(18 1 

i^ingtiam   Constr.   Co.,  «S29  Eastern   Ave.,    Sacramento    (Sacto.   «-«41»; 
H.  ft  R.  Constr.  Co.,  110  Maikut  St,  San  Francisco   (DOuglaa  7516) 

drticers'   Quarters    and    Utilities;    epec.    1268,    near   Merced;    Castis    Arn-y 
Atr  Field;  Oitls  due  April  2?,  2  P.  M. 
Jas.  I.  Barnes  Constr.  Co.,  941  Kuas  «ldg.,  S.  F    (ICXbrook  5532) 
iiirbcntraut  &  Summers,  696  Pennsylvania  St.,  fc.  F.   (ATwater  2420) 
Wlltwell   Constr.    Co.,    4745    Geary    Hlvd..    S.    F     (MAyvlew    6947) 
Mldatate  Constr.  Co..  427  Bryant   St..  San  Francisco  (YUkon  6-2811) 
Williams  &  Burrows,  Inc,  10  California  Dr.,  Burllngame   (Burl.  4-179C) 
**•  *  K.  Corp.,  200  Financial  Center  Kldg.,  3an  Francisco  (KXbrook  762») 
Kobert  McCarthy,  1090  Kirkham  St.,  San   Francisco    (OVerland  4060) 
Carl  N.   Swenson   Company,  Post  Office   Box   558.   San  Jose.   California. 
(Ballard  2«02) 

6ffloer»'  Quarters  and   UtilltleT.  ~Two-Reek   Ranch,  Sonoma  County;    Bid. 
Duo  April  IS,  2  00   P.   M. 

ii;rhentraut  ft  Summers,  696  Pennsylvania  St,  S.  F.    (ATwater  24201 

Kobert  McCarthy,   1050  Kiikham  St.,   San    J«Yancisco    (OVerland   4060) 

B.  ft  R  Construction  Co,  110  .Market  St,  San  Francisco   (DOu^las  7516) 

M.  &  JC  <:orp..  200  Financial  Center  Bldg.,   3.   F.    (ilKbrook  7624) 

VVhalin  Brothers,  2942— 23rd   Street  Os'klund    (KEIlog  4-J940) 

J.  A.  Bryant  1815  Capital  St.,  Va'lejc   (VAJleJo  2-4446) 

Clem  Anderson,  2C48-A  Lmcoln   Ave.,  Alameda   'L^kehurst  2-1432) 


Municipal    Sewage    Works    Enlargement,    No    «6-3,    Palo    Alto;    Bids    Due 
April  28,  3:00  P.   M. 
Central  California  Constr.  Co.,  Inc.,  116  Erie  St.,  S.  F.   (HEmlock  7926) 
uel^uca  ft  Son,  1745  Filbert  St.,  San  Francl«co   (OKdway  8600) 
Stanley  H.  Keller,  114  at8h    Ave,  San  Francisco    (SKyline  3862) 
Clinton  Constr.  Co.  of  California,  923  Folsom  St,  S.  F.    (SUtter  3440) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..  Sar.  Fianrlsco  vESCbrook  7624) 


Emergency   Housing;   Spec.  18370,  Stockton;    Bide  Oue  April  18,  2  P.  M. 
Menry  Arian  Construction.  4142  Geary  Blvd.,  San  Francisco  (BAyvlw  8170) 
Haas  ft  Rothcblld,  326  MIerchants  l£xchangc  Bldg.,  S.  F.  (EXbrook  1206. 
M.  C.  Giles  ft  Co..  319  Elks  Uidg.,  Stockton  (Stockton  3-0460) 
Wallace  D.  Harkina,  Inc.,  4C6  Sutter  St,  San  Francisco  (GRaystone  3nn) 
MacDonald.  Young  ft  Nelscn.  127  Montgomery  St,   S.  F.    (SUtter  8296, 
Clem  Anderson,  2048-A  Lincoln  Ave..  Alameda   (LAkehurst  2-1432) 
Leo  Epp,  317  Broderick  Btreet  San  Francisco   (UNderhlll  0984) 


Addition  to  Lincoln  School,  Reedley,  Calif.;    Bids  Due  April  28 
^  Midstate  Constr.  Co.,  427  Uryant  St.  Ban  Krsnclsco   (YUkon  6-2811) 

OARAGE    (auto  repair),  $1500;    4299  1  ^artuTly  Construct  "Elm  wood  Clemtntary  Sehoet,  Stockton;  Bids  due  Apnl 
Piedmont     Ave.     Oakland;     owner,  --    -         —    .- 

Roy  Holman,  566  Commercial,  San 


Francisco, 

flRE  ESCAPES  (on  hotel),  $10,000; 
371    13th  St   Oakland;    owner,   P   L 

9  Oiacometto.   104  Blaney.   Supertlno. 

ALTER  CHURCH,  $65.000 ;  Van  Ness 
Ave  and  Broadway.  San  Francisco; 
owner,  Roman  Catholic  Archbishop 
of  San  Francisco,  1100  Franklin  St 
San  Franciaco. 

ALTER  STORE,  $1300;  1126  Burlln- 
game Ave,  Burllngame;  owner, 
Margaret  Bumham's,  Inc,  4632  Tele- 

.    graph  Ave,  Oakland. 

FHA  PERMITS  ISSUED 

BAN  FRANCISCO.  Calif— Federal 
Housing  Administration,  D.  C.  Mc- 
•inness,  district  director.  815  Mont- 
gomery St.,  San  Francisco,  Calif.,  has 
anaeunced  the  following  list  of  per- 
Bsits  granted  by  the  above  office  for 
flie  construction  of  dwelling  or  rental 
units  (other  than  for  owner-occu- 
yancy)  In  the  San  Francisco  area  for 
applicants  as  noted : 
80  UNITS— San  Jose;  Tilmar  Con- 
struction Co,  61%  Glen  Eyrie  Ave, 

San  Jose. 
10  UNITS — Sacramento ;  Roy  R  Hurst 

924  8th  St,  Sacramento. 
1  UNIT— Piedmont ;  H  P  Fisher.  876 

17th  St  Oakland, 
a  UNITS — Fresno;   Edward  E  Harte, 

639  Olive  Ave,  Fresno. 
1   UNIT— Oakland ;  A   Russello.   1809 

14th  Ave.  Oakland. 
1  UNIT— Santa  Crui;  .W  J  Edwards, 

general  delivery.  Capltola. 
1    UNIT— Brisbane ;   C    A    Mcintosh, 

Box  185.  Brisbane. 

1  UNIT— Walnut  Creek;  Jesse  Busse, 
Contra  Costa.  Route  1,  Concord. 

2  UNITS— Menio  Park;  Sunllte Homes 

Inc  446  Emerson  St  Palo  Alto. 

1  UNIT— Santa  Cms ;  R  E  Grate.  Rte 
3.  Box  346C,  Santa  Cms. 

2  UNITS— San  Jose;  Arthur  G  Phil- 
lips Jr,  196  N  l.'Sth  St.  San  Jose  12. 

4  UNITS — Oakland;  Bamett  Oreon- 
berg,  10326  B  14th  St  Oakland. 

a  UNITS— WaUonvllle;  V  A  Plpkln, 
21  Main  St  Watsonville. 

1  UNIT— Yuba  City;  Wm  Graff,  Rte 
8,  Tuba  City. 

a     UNITS— Pittsburg :     C    L    Zocchi. 

Route  1,  Box  290,  Pittsburg, 
a  UNITS— Sacramento :   C  B  DeCuir, 

2739  Marshall  Way,  Sacramento. 

2  UNITS— Watsonville;  Carl  L  Pet- 
tus.  303  Manor  Ave,  Watsonville. 

1  UNIT— Redding;  Clement  Soubrlan, 

1810  IJnden  Ave.  Redding, 
a    UNITS— Oakland ;    Manuel    A  Pe- 


FOR    SALE 

TIMBERS,  wallboarda,  plamMnf 

ftipe,  millwork,  and  other  baira^ 
ng  materials.    SALE  PRICES 
Lftrfc  atocka  of  'Hiard  to  ffot^ 
iteiiiB. 

Wire,  write,  or  'ptione 
CLKVELAND  WRECKING  CO. 
nOQ  Third  St.  — VAIenria  4977 


IS,  4:00  P.  M. 
U.   C.  Giles  ft  Company,  519  Elks  Bldg.,   .<«tockton    (Stockton  7-/t>V9) 
Wallace  D.  Harktns.  Inc.,  406  otitter  St.  San  Francisco  (GRaystone  3')22) 

Plectra   Powerhousei^Amadbr  CoXinty;~~Blels    Due   A^rll   16 
Utah  Constr.  Co.   (Att  D.  W.  Moffat),  111  New  .Mcntgomery  Street,  wan 
Francisco  (OArfleld  6748) 

Venncll  Company.  Inc.,  Ill  Sutter  St.  San  Franclaco  Calif.,  (Ordway  767?) 
Macuonald,  Young  ft  Nelson,  Inc.,  127  Montgomery  St.  8.  F.  (SU  8296) 
Clinton  Constr.  Co.  of  California,  923  Foli-om  Kt,  S.  V.   (SUtter  3440) 
H    H.  Lartien  Co.,  64  South  F'ark.  San  Franrlsco   (EXbrook  3190) 
Guy  F.  Atkinson  Co.,  30  West  Orange  Ave..  South  S.  iA   (JUniper  4-aa2Uj 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  Can  Francisco  (EXbrook  7624. 

Fictory~aiillding,~'~Amerlcan~  RadlatcV    A    Standard    Sanitary    CerporatlorT 
Richmond,  California;   Bids  Due  April  IB. 

L.outc  C.  Dunn  Company,  Monadncck  Building,  San  Francisco,  CallfonilM, 
(YUkon  6-1471) 
swinerton  ft  Walberg,  1723  Webster  Street.  Oakland.  Calif..  (HIgate  4322 > 

and    226   Bush    St,   San    Francisco    (GArfield   2P80) 
i!.mpire  Coi.etr  Co.,  Ltd.,  344  Harriet  St.,  S«i  Francisco   'HEmlook  34(»0, 
Farkcr,  Steffens  ft  Pearce    135  South   Patk,  S.  F.    (E.KbrooV  6639) 
Haas  ft  Rothcnlld,  326  Merchants  Kxcnsnge  Bldg.,  8.  F.   (KXbrook  1208> 
ibjlnior  J.  Freethy.  1431  Kearney  St,  El  Cerrtto   <LAndscape  5-3811) 
Barrett   ft   Hllp,  918   Harrison   St.,   Stn   Francisco    (iXJuglas   0.00) 
<  iinton  Constr.  Co.  of  California.  923  Folsom  8t,  S.  F.    ibUtter  3440) 
M   ft  K.  Corp..  200  Financial  Center  Bldg..  Lan  Francisco  (EXt)rook  7624' 
Mooro  ft   itobertK,  603  Mission  St..  San  I<"ranclsco  (GArlleld  t579) 
M.  ft  K.  Corp.,  200  Financial  Center  fcWf.,  San  Francisco  (EXbrook  7624 1 

Turlbck  Theater:   Bids  Due  Msy~l7~li~A7  M^  '■ 

awlnerton   ft  Walberg,  225  Bush  St,  San  Francisco    (GArfield  29^iO) 
8.  C.  Giles  and  Co..  319  Elks  Bldg.,  Stockton   (Stockton  7-7879) 


Transportation    BIdgs. 

Miscellaneous    BIdgs.    .28-30 

Bidders  Figuring 

Auditorium  and  Office  Building 

SAN  FRANCISCO.  Calif.  Area  bound- 
ed by  Industrial.  Bayshore  and 
Oakdale  Aves. 

Owner— Apparel  City,  Inc.,  Fred  Pru- 
ter,  manager,  116  New  Montgomery 
St.,  San  Francisco,  Calif. ;  Milton  E. 
Dorman,  chairman,  board  of  direc- 
tors. 

Architects  —  J.  Francis  Ward  and 
John  S.  Bolles,  369  Pine  St,  San 
Francisco,  Calif. 

Auditorium:  concrete  exterior  on 
piles,  class  C  construtclon,  steel  roof 
trusaea,  steel  aash,  acouatical  tile 
ceiling,  1000  seating  capacity. 

Celene^  Corp  office  building:  Claas 
C  construction,  concrete  exterior, 
steel  sash,  2-story  and  basement, 
freight  elevator. 

The  following  contractors  are  fig- 
uring the  plans: 
Elvln  C.  Stendell,  2278  Market  St., 

San  Francisco.  Calif. 
MacDonald -Young   &   Nelson,   Inc., 

127    Montgomery   St.,    San  Francisco, 

Calif. 

Charles  L.  Harney,  626  Market  St., 

San  Francisco,  Calif. 
Haas  ft  Rothschild,  326  Merchants' 

Exchange  Bldg..  San  Francisco,  Calif. 
Stolte,  Inc.,  8451  San  Leandro.  Oak- 
land, Calif. 
M.  ft  K.  Corp..  200  Financial  Center 

Bldg.,  San  Francisco.  Calif. 
Barrett    ft  Hllp,    918  Harrison    St. 

San  Francisco,  Calif. 
Jacks  ft  Irvine,  620  Market  St.,  San 

Francisco,  Calif. 

9-10— EDUCATIONAL 
BUILDINGS 

4/l.')/47  » 

Plans    Completed 

Approval  Granted  By  State  Division 
of    Architecture 

School  Approximate    Cost    $30,000 

INVERNESS.    Calif..    Marin    County 

Owner — Inverness  School  Board,  c/o 
architect. 

Architect— Eldrldge  T.  Spencer  ai.d 
William  Ciement  Ambrose,  Room 
801.  251  Kearny  3t .  San  Francisco, 
Calif. 

Wood  frtme,  two  claBsrooms.  to  in- 
clude radiant  heating. 


143rd  between  Bancroft  and  Mld- 
w:iv  Aves. 

Q^^ner— City  of  San  I^eandro  Boari 
of  Education,  and  San  Leandro 
School  District.  Person  W.  Brown, 
president  of  board  of  trustees. 
Chas.  W.  Stone,  secretary  of 
board  of  education,  c/o  office  of 
the  board.  In  the  Lincoln  School 
bulWing.  451  Hepburn  St.,  San  Le- 
andro, Calif. 

Architect  —  Dragon,  Sohmidta.  ft 
Hardman.  2068  Allston  Way,  Berk- 
eley,  Calif. 

New  'South  East"  school  of  wooo 
frame  and  stucco  conBtmctlon,  1- 
atory  including  alternative  plans 
for   iO  to   13    rooms. 


4/15/47  9 

Plans  In  Progress 

Classroom  Bldg.         Est.  Cost  $125,000 

GARDENA.  Calif..  Los  Angeles  Co. 
Denker  Ave.  School.  16301  Denker 
Ave. 

Owner— Los  Angeles  Board  of  Edu- 
cation, 1426  SL  San  Pedro  St,  Loe 
Angeles.    Calif. 

Architects- Rlsley  and  Gould,  220 
Westmoreland    Ave.,    Los    Angelett, 

Calif. 
Engineers— Hillman   and   Nowell,   816 
W.  6th  St.   Los  Angeles,  CaMf. 


4/15/47  » 

Plans    In    Progress 

Classroom     Bldg.     Est     Cost    $120,000 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  Decotah  Street  School,  1314 
Decotah   St 

Owner — Los  Angeles  Board  of  Edu- 
cation, 1425  S  San  Pedro  St.,  Loa 
Angeles,  Calif. 

Architect  —  Paul  R.  Williams,  8757 
Wilshlre  Blvd.,  Los  Angeles,  Calif. 


4/15/47  • 

Low  and  Only  Bidders 
Junior    High    School    Building 
CORONA,    '"alit..    Riverside    County. 

M.iin   and   Olive   Sts. 
Owner — Corona    Union    High    School 

District.    815    W.    6th    St,    Corona, 

Calif 
Architect— G.     Stanley    Wiiaon,    3681 

6th  St.,  Riverfclde.  Calif. 


4/15/47  w 

Plans    In   Progress— CPA   Approval 

Granted 
School     Bldg.    Approx.    Cost    $200,0C0 
SAN  LEANDRO.  Calif..  Alameda  Co 


CORN     BROOMS 

FOR  EVERY  PURPOSE 
Roof    •    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  ? 
HEmlock  4380 


iRiuin  pninTS 

ore   Laboratory  Controlled 
to    Professional   Painters 
High   Standards 

iRUJin  pninT  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Colif. 
i  Phone:  BErkeley  3440 


Factory  Bldg.,  Eastman  tag  A  Label  Co,,  Richmond;  Bids  dt,e  May  5,  S  P.M. 
swinerton   ft   Walberg.   1723    Webhter   St,  Oakland    (HIghgate   4322)    ana 

26  Bush   St.  Ban  Francisco    (GArfield  2W8U) 
1!.    8.    McKlttrlck,   eiO— 16th    Stn  et.    Oakland    iTWlnoaks   50TJ) 
Clinton  Cotstr  Co.  of  California.  923  Folsom  t-t .  S.   F.    (BUttor  3440) 
MncDunald,  Young  ft  Nelson,  U7  Montgomery  St.,   B.  F.    (SUtter  829t) 
t-^rker,  Steffens  ft  Pearce.  135  Sojth  Park,  San  Franclnco  ^B^Xbrook  663V) 

Public  works  "Bldg.  Addn  T  Sarramento;    Bid«~Due~  ApriPi5r2~P7~M^ 
LAwrence  Constr.   Co.,  8020  V   St.,   Sucramento    (Sacrametito  6-.^t835) 


School  Bldg..  Willow  and  Wostsrn  Avt.,  Hayward;  Bid*  du«  April  2f.  •  P.M. 
Willis  F.   Lynn.   1040  Folger  Ave..   Kerke'.ev   (BErkiley  6044) 
Uwlnerton  ft  Walberg.  226  Bush  Ht .  San  Fr<)r)ciPco  (GArfield   :'980)   anJ 

1723  Webster  St.,  Oakland    (Hl^te  4372) 
i-'aclflc  Coast  Builders.  2530  18th  St.,  San  Fr&ncisco   (HKmlock  638S^ 
Wm.  Horstmeyer  Co.,  28  Mars  Street,  Ran  Frat.clsco  (MArket  7239) 

Conversion  of  BldgsTte  OHIeeri'  TSptsTSpec  1278,  Mather  FleldrSacramento 
Bids  Due  April  29,  2  P.  M. 
Wallace  D.  Harklns,  Inc.,  406  Suiter  Bt..  San  Fn  nciscc  (GRaystone  .IO^lm 
Kobt  McCarthy  Co..  1050  Kirkham  St.  San  Francisco  (OVerland  40-60-01 1 
M.  ft  K.  Corp.  200  Flnanctal  Center  Bldg..  Son  Francisco  (BXbrook  7624 < 
Wallace  D.  Harktns.  406  Sutter  M.,  San  Francisco   (ORayutone  3022) 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENT) 

Send  Lhf  Ppr  Quofof/on 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  SAN  FRANCISCO 

.   ..     ■  ■'■'      -  JUniper  4-6670  n     i   ■  imii   i 


standard  Oil  Truck  Service  8ta.,  Rene.  Nov.;   Bids  Due  Approx.   April  IS 

Walker  Boudwin  Constr.  Co.,  311 -A  Park  St.,  Ri«no    Nevada   (REno  5olU 
Conversion  of  Mess  Halls  to  Family  Apartments,  ^t.  Ord;   Bida.dus  April 
24.  2:0C  P.  M. 
Hoot  McCarthy  Co.,  1080  Kirkl  am  St..  ban  Francisco  (OVerland  40-90-61) 
Stolte.  Inc.,  8451  .San  Leandro  Blvd.  Oakland   (TRiiiead  1064) 
Wallace  V.  Harklns,  406  Sutter  St.  Slan  Francisco   (GRaystone  3022) 
School "AddrT.  White' Oaks  Orammar  School,  SarT  CariosT~Bldii  du«~Aprir28 
Kobt.  McCarthy  Co.,  lO.V*  Kirkham  St.,  Snn  Francisco  (OVerla.id  40-50-M  > 
Midstato  Constr.  Corp'>  427  Bryant  St.,  San  Ifrancisco  (YUkon  e-3811) 
ConvorslorPof "BIdgs    to   Family   Aptir,~LottiHr an    Ho^ital.   Presidio,   San 
^ranclsco;    Bids  duo   May   1,  2  00   P.   M. 
Wallace  D.  Harklns.  406  Sutter  St,  Fan  Frarclsco   (GRaystone  3022) 
AudltorlurfT  and  Celansio  "Corp.  Otfloi  Bia§.r  ApparSrcityTSan  Franelioo; 
Bids  duo  April   23,  3.00  P.   M. 
M.  ft  IC  Corp.,  200  Ftoanclal  Center  Bldg.    Fsn  Fianclsro  (HKbrook  7624* 
Barrett  ft  Hllp,  918  Harrlsin   St,  San   Franclaco    (DOuglaa  0700)1   (Bids 
mutt  b«  In  by  April  0) 


!9P!r 


WINDOW 
CLEANER'S  BOLTS 

Approved  by 
California  Sfafe  Accident  Comm/ss/on 

SEND  IN  YOUR  INQUIRIES  .  .  .  MENTION  THEM  IN 
YOUR  SPECIFICATIONS. 

Price  Building  Specialties  Co. 

BUY  SANISTEEL  MADE  IN  SAN  FRANCISCO 
35  Gilbert  Str««t  UNderhlll  6733 


Reinforced    concrete,    two-story,    22- 

room  (72x300  feet). 
Low    Bidder— Frank    Pinkerton.    10.S 

Southwest     Blvd.,     Corona.     Calif 

1803,000. 

The  bids  will  be  takf-n  as  follows: 

(1)  lump  sum  for  units  A  and  B; 
(la)  lump  sum  omitting  unit  B; 
<lh)  omitting  tile  -oof  on  both  units; 

(2)  lump  sum   for  gymnasium. 
The  complete  bios  were: 

Frank  Pinkerton  (1)  5533.000.  (la) 
deduct  »6fl,000,  (lb)  deduct  J13.000. 
<2)|307,000. 

Scherer  ft  Prichaid  (1)  |59£.400. 
(1»)  deduct  180.000.  (lb>  deduct  fltf.- 
*00.    (2)    7316.600 

Baruch  Corp.,  (1)  1633.382.  (1)  d. - 
duct  168,000,  (lb)  deduct  $16,000  (2) 
$355,000. 

Harvey  ft  Rose.  (1)  $643,792,  (la^ 
deduct  $75,140,  (lb>  deduct  $12,077. 
t2)  no  bid. 

The  low  bid  was  taken  under  a<l- 
rlsement  and  the  remainder  of  the 
bida  were  rejected. 


4/15/47  9 

Plans    In    Progress 

Classroom   Bldg.  Cost  $125,000 

VAN  NUYS,  Calif..  Loa  Angeles  Co. 
Hazeltine  .A.ve.  School.  Y150  Hazel- 
tine  Ave. 

Owner — Los  Angeles  Board  of  Edu- 
cation, 1425  S.  San  Pedro  St.  Los 
Angeles.  Calif. 

Architect — F.  E.  Emmon.s.  9301  San- 
ta Monica  Blvl..  Beverly  Hills 
Calif. 

Includes  8-units 


perinter.dent   of   schools.    Redwood 
City,  Calif. 

Architect — Arthur  D.  Janssen.  Aus- 
tin Ave.  and  Patricia  Dr,  Atherton, 
Calif. 

Structural  steel  and  wood  frame.  1- 
story.  with  concrete  and  ai>phalt 
tile  floors,  includes  5  ciassroonia, 
kindergarten  and  teachera'  room 
nurses'  room,  toilet  fHCilitles,  en- 
c'osed  corridors. 

Contractor— Peter  Soronsen,  927  Ar- 
guello   St.,   Redwood   City,   Calif. 


chamber  of  commerce,  Len  Bur- 
ton, chairman  of  cltlzona  commit - 
toe,  300  Doyle  Park  Drive.  Santa 
Rosa;  A.  M.  Lewis,  secretan. 
Chamber  of  Commerce.  200  Ex- 
change   Ave.,    Shnta    Rosa.    Calif. 


4/15/47  « 

Lew  and  Only   Bidders 

Cafeteria    (Addn.   ft    Rehabilitate) 

Cost    $174.00C 

INGLEWOOD.     Calif..     Lo.^    Angeles 
Co.  Adolph  Leuzlnger  Hi^h  School 
on  Rosecrans  Ave.,  between   H^w 
thome  and  Pral."ie  Ave..  Lav/ndalp 

Owner — Cenilnela  Valley  Union  High 
School  District  235  Garvlllea  St.. 
Tnglewood.  Calif 

Architects  A  Engineers — H.  L.  Go- 
gerty  Organization.  3123  W.  Sth  St., 
Los  Angeles.  Calif. 

Reinforced  concrete  wa'ls,  'Compo- 
sition roofing  cement  and  a.sphalt 
tile  floors,  acoustical  ceilings,  gas 
heating,  steel  uash,  interior  plaster- 
ing, gunlte  work;  )nclude8  adding 
to  the  dining  room,  kitchen,  teach, 
ers'  Jlning  and  a  new  clas.sroom. 
Low  Bidder  —  Ted  Merrill  ft  Song, 
8314  W.  Washington  Blvd..  Los 
Angeles.    Calif. 

Complete  iota'  bid  cubmitted  April 
20th  were: 
Ted  Merrill  ft  Sons.  $174,000. 
Oppert  ft  Forsberg,  $18i>,564. 
R  J.  Daum  Const.  Co.,  $214,570. 
H     W.     McClain.    $253,560. 


4/15/47  •  » 

Contract  Awarded — Construction  To 
Start  by  May  1 

School  Bldg.  (Unit  1)       Cost  $128,791 

REDWOOD  CITY,  Calif.,  s:an  Mnteo 
County.  William  H.  Taft  Grammar 
School.  Friendly  Acres  on  Bay  Rd. 
between  gth  and  lOth  Avenues. 

Owner  —  Redwood  City  Elementarv 
Sciool  District.  Andrew  Spinas,  su- 
pf>rlntendent  of  schools.  Redwood 
City.  Calif. 

Architect— Arthur  D.  Janssen.  Aus- 
tin Ave.  and  Patricia  Dr..  Atherton. 
Calif. 

Structural  steel  and  wood  frame.  1- 
stor>'.  with  concrete  and  asphalt 
tile  floors ;  includes  5  cIa8.sroomi>, 
kindergarten  and  teachers*  room, 
toilet    facilities,   enclo.sed    corridors. 

Contractoi^-Ruasell  A.  Cullen.  Inc.. 
478  Jackson  St.,  San  Francisco.  Cat. 


11  — 


HOSPITALS 


12-13— INDUSTRIAL 
BUILDINGS 

4/15/47  12 

Prejeot    Held    In    Aboyanoo— Pending 

More    Favorable   Butldlna 

Conditions 
Shop    (Printing) 

OAKLAND.  Oahf..   Alameda  Co. 
Owner— Withheld. 
Architect— George    F.     Bldwell,    4138 

biiafter  Ave..  Oakland,  Calif. 
Concrete    block,    cement    floor,    wood 

roof,   30x39. 


Contraotor>-^ame«    H.    Podgrlft    818 
Apgar   Oakland,    Calif. 
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4/15/47 

Plana  Completed— -Construction 
Under  Way 

Plant   (Remodol)         Eat  Coot  $90,000 

SAN    FRANCISCO,    Calif.    16th    and 
Fols9m  Sts. 

Owner— Kllpatrick    Bakery    Co.,    2080 
Folsom  St,  San  SVanclsco,  Calif. 

Structural  Engineer — H.  M.  Engle,  110 
Sutter  St,  San  Francisco,  CaJlf. 

Remodel  present  structure. 

Contractorw.|ra  W.  Cobum,  2048  Mar- 
ket St.  San  Francisco,  Calif. 


4/1.V47 

No    Bids   Received 

School    Bldg.    (Moving) 

SANGER.      Cal'f..      Freano      Count\ 

Various  sites  in  the  Sanger  School 

District 
Owner    —    Sanger    School     District 

Board     of     TruateeM.     Inj^a     \Vai'<i. 

Clerk,   Taft   School,   Stainger.   Calif 
Plans   by  owner. 
Includ'^s  moving  building  No.   T-1075 

from  Hammer  Field   to  aewignated 

site    in    the    Sanger    Union    Schcel 

District    Sanger    Calif 


4/15/47  11 

Contemplated — Fund- Raising 
Campaign  Launched 

Memorial   Hospital 

SANTA  ROSA,  Calif.,  Sonoma  Co. 
Santa  Ho.sa  Memorial  Hospital  7V4- 
pcre   cily»cwn.ed   tract 

Sponsors— Official  Committee,  joint- 
ly   representing   the    city   and    the 


14-17 — PUBLIC  BUILDINGS 

4/16/47  jui 

Contract  Awarded 

City   Hall   Alterations  Cost  $3,190 

OAKLAND,  Calif..   Alomeda  Count. 

Owner— City  of  Oakland.  Charles  M. 
Don.  city  clerk.  City  Hall.  Oakland. 
Calif. 

Plans    by   owner 

General  structural  alterations  and  in- 
stallations 


4/15/47  T6 

OMmsr    Taking    Bids— Ouo    June    11. 

2  P.  M. 
Painting   ft   Repairs 
BINGHAM     CANYON.     Utah.     Salt 
Lake   County.   U    S.    Post   Office. 

Owner— Office  of  the  Division  Man- 
ager. Public  Buildings  Administra- 
tion, Federal  Works  Agency,  31  i 
Paramount  Buiidlng.  Denver  2. 
Colo. 

Plans  by  enirinucring  dept  of  owner. 

Interior   and    exterior    painting    ana 
repairs. 
Plans  and  specifications  obtainable 

from  (ho  above  office  of  the  division 

manager. 

4/15/47  rij 

Low  and  Only  Bidders 

Mooring  Facilities;   Spec.  18$53; 
NOy  14287 

SANTA  BARBARA.  Cal .  Santa  B.u  - 
b>xra  Counly.  Naval  Reserve  Train, 
ing   Ship,    USS   Weeden. 

Ovinei— U.  S.  Navy,  Officer-In -Charge 
of  Construction.  1220  Pacific  High- 
way.   .San    Diego.    Calif. 

Includes    four    12-plle  dolphins,    with 
concrete  caps  and   fender  piles. 
Complete    Lids    submitted    Apr    10 

were: 

E.    G.    Perham.    1128    Steams    Dr., 

Los    Angeles,   Caill".,    (1)    $15,970.    (2> 

$5600. 

Raymond    Concrete    Pile    Co..    140 

Ced.%r  St,    New    York    City.    (1>    $n, - 

735;    (2)    $4417.40. 
Thorston   ft   Dahl.    (1)    $17,586;    (2) 

$4004. 
Hull,   Smale  ft   Robinson,    (1)  $16.- 

800;    (2)    $4500. 


I      County.  12th  and  l«th.  N.  B  Btm. 
Owner  —  American    River   F!r»   Dis- 
trict, Sacramento,  Calif. 
Architect— Clarence  C.   Cuff.   ISU  Q 

St,  Sacramento,  Calif. 
Brick,    two-story;    to   Include   apiut- 

ment  above  for  fire  chief. 
Low  Bidder— Charles  F.   Unger,  2426 

7th  Ave.,  Sacramento,  Calif..  |22,700. 

Other  bidders  April  14  were: 

A.  E.  Erickson  ft  Sons,  Sacramento^ 
Calif.,  $23,720. 

Continental  Construction  Co.,  8ac» 
rameiito,  Calif.,  |24,10a 

Charles  Guth.  1515  27th  St,  Sacra- 
mento.  Calif.,  $24,600. 

Lawrence  Construction  Co..  Sacra- 
mento, Calif..  $25,231. 

Holdener  C?onstruction   Co.,  Sacra- 
mento, C:iiif.,  $26,131. 

18-19— REMGIOUS  BLDGS. 

4/KV4;  19 

Plans   In    Progrees — H   Cost    Already 
Pledged 

Church    Sanctuary  Coat    $150^000 

HFRKELKY.  Calif..  Alameda  Co. 
.Sriith  side  of  Durant  Ave.  between 
S>iatturk  Ave.  and  Mllvia  St. 

Owner — St.   Paul's  United  Presbvter- 

Inn     Church,     Dr.     Francis     Shunk 

Downs,     po.stor.     CoUepe    Womens' 

Club,  2680  Bancroft  Way,  Berice* 

ley,    Calif 

.\rchltect — Frederick  L.  R  Confer 
1214  Webster   St,   Oakland.   Calif. 

Reinforced  concrete;  inciudcs  sanc- 
tuary with  pews  for  256  persons, 
Stalin  f c  r  a  choir  of  30,  reception, 
pr.iyer  and  brides  rooms,  dining 
hull  to  Hoat  300.  admlnistrativ* 
unit  pastor's  study  &  library.  6- 
rnoni    .♦pt. 


15 


PLANS  ON  FILE 


The  following    list  of   plans  and   specifications   for  construction 

projects  are  now  available  for  Inspection  at  the  office  of  DAILY 

PACIFIC    BUILDER,   465   Tenth    Street,    San    Francisco 


Work 

Emergency  Housing;  NOy  14307 
Public  Works  Building 
Electrical    Distribution    System 
Pile   Foundations.   J\ite  Mill 
Water  Ser\'lce  Repairs 
Refinlshlng  Floors 
Group  A  Residences  and  Garages 
Santa   Cruz   Co.  and   San 


Location 
Stockton 
Sacramento 
Yountville 
San  Quentin 
Modesto 

Oak  Knoli  Hospital.   Oakland 
Monterey  Co..  San  Benito  Co., 
Mateo  Co. 


Bid  Opening  Date 

1-16 
4-15 
4-16 
4-16 

4-i.; 

4-2.^ 


4-29 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


>) 

ncrease 


4/15/47 

Election   Set  for  May  27  to 

School  Tax  Rate — 
School    Impts.  and   Swimming    Pool 
STTAFrER,  Calif,  Korn  County. 
Owner — Richland  Elcmenta.-y  Schooi 

District     Shaftcr.    Calif. 


Bid  Opening  Date  Project  ~~ 

4-15—  8 :00  P.M.— School  (Addition).  Near  Grass  Valley 
4-15—  8 :00  P.M.— Elementary  School  Oxnard 

<-J5—  2  :00  P.M.— Of  fleers'  Quarters  and  Utilities.  Sonoma  County 
*-^° —  2 :00  P.M.— Pile  Foundations  (New  Jute  Mill),  Ban  Quentin 
4-15—  2:00  P.M.-'  ihierv    BIO*.'.    A-ldn.  I.o.s  ApReles 

i'l^  " -^  ^  ^•"•''•''"'"'    '^'''^"  Near  Grass  VaUev 

;  ,-       ?  ??  P.M.— Of  fleers'  Quarters  and  Utilities     Near  Merced 
4-15—  2  :OOF.M.— Public   Works   Build  In  g^dditlon     Sacramento 

ENGINEE»^»NG  PROJECTS 


Noted  In  Issue 

4-  8 

8-38 
8-28 
8-36 

4-  ;j 

■i.  8 
8-24 

8-18 


4/15/47 

Contract  Awarded 

Border  Station    (Alter  and   Add.) 

Cost   $3540 

CALEXICO.  Calif..  Imperial  County. 
U.  S.   Border  Station  . 

Owner— Federal  Works  Agency,  of- 
fice of  the  division  engineer.  Pub- 
lic BulldingH  Admini.'^tratlon,  838 
U.  S.  Appi-aiser's  Bldg.,  San  Fran- 
cisco,   Calif. 

Furnish  materials  and  ptrfuim  work 
for  janitor's  closets.  evap<irative 
type    coolers,    etc. 

Contractor— R  .A  .Newman,  Box  149, 
McMinnvHIe,   Ore. 


4/15/47  •     0 

Owner  Taking   Bids — Due  April  28, 
t  P.  M.  (Postponed   From  April  14) 

School   Addition 

REEDLEY.  Calif..  Fresno  Co.  Lin- 
coln School. 

Owner  —  Reedley  Joint  Elementary 
School  District  of  the  Counties  of 
Fresno  and  Tulare,  W.  O.  Hughes, 
W.  J.  Cairns,  chairman;  C.  R  Con- 
ner, members.  Reedley,  Calif. 

Architect — Swartz  &  Hyberg,  Rowell 
BMg.,  Fresno,  Calif. 

Frame  and  stucco,  one-story,  2340  ft., 
includes  four  classroonA. 
The     following     contractors     have 

taken  out  plans : 
Taylor  A  Wheeler  Commercial,  Inc., 

420  Safford,  Fresno,  Calif. 

Harrison    Construction    Co.,    P.    O. 

Box  109.  Fresno.  Calif. 

Larsen-Ratto  Construction  Co.,  1901 

Hedges.  Fresno.  Calif. 

Midstate  Construction  Co.,  Holland 

Bldg..  Fresno,  Calif. 

Ratzlaff  &  Son,  Reedley,  Calif. 


4/15/47  •    9 

Owner  Taking  Bids — Due  May  5, 
8  P.  M. 

School  Addition  Cost  faaOOO 

SOQUEL.  Calif .  Santa  Cruz  County. 
Soquel  Union  Elementary  School, 
Porter  School.  Soquel. 

Owner  —  Soquel    Union    Elementary 

School.    I*aul    E.    Walters,   district 

superintendent  of  schools;  William 

J.   Flnta,   clerk.   Porter  St.   Soquel. 

•     Calif. 

Architect— Charles  E.  Butner,  7  Win- 
ham  St..  Salinas.  Calif. 

Frame  and  stucco,  1 -story,  to  include 
3  classrooms  (24x40  each)  and  lav- 
atory room   (22x12). 
Plans  and  specifications  obtainable 

from  the  office  of  the  architect  upon 

deposit  of  125.  refundable. 
Each  bid  must  be  accompanied  by 

cashier's  check  or  bid  bond  in  amount 

of  5%  of  bid,  payable  to  the  clerk  of 

the  board  of  trustees. 


4/15/47  •  9 

Contract  Awarded— Construction  To 

Start  by  May  1 

School  Building  Cost,  $131,060 

REDWOOD  CITY,  Calif..  Stm  Mateo 

County     James   Monroe   Grammar 

School,    Alden    Street    bounded    by 

Warrer,  S&mfon  and  Ailerton 

^>wner  —  Redwood  City   Elementary 

•<^r.ol  DUtrict,  Andrew  Spinas,  su- 


4-15—10 :00  A.M.— High  way                     Gila  County.  Arizona  iTlJ 

4-15—  1K)0  P.M.— Dredging                     Santa  Barbara  i.  » 

4-15—  8:00  P.M.— Additional  Sewers  Hayward  4.  1 
*-*5—  2 :00  P.M.— Bridge  Repair  Solano  and  Sacramento  Counties  4-  1 
4-15— 10:00  A.M. — Clearing.   Grubbing  and  Grading.  Cowlitz  Co.,  Wash.  4-  1 

4-16— 10  K)0  A.M.— Grading  Yakima  County.  Wash.  4-1 
4-15— 10:00A.M.— Grading.    Clallam.   Jefferson  and  Mason  Cos.  Wash.  4-  1 

4-15— 10:00  AMI— Surfacing                   Chelan  County,  Wash.  4-1 

*-15 — 10:00  A.M.— Grading  and  Surfacing.  Pierce  County.  Wash.  4-  1 
4-15— 10:00  A.M.— Repair  Bridges        Whatcom.  Skagit  and  Snohomish 

^  ,,  Counties.  Wash.  4-  1 
4-15— 10:00  A.M.— Paint  Bridges           Whatcom.  King  and  Snohomish 

,  ..                                                                         Counties.  Wash.  4-  1 

4-1.%—  8 :00rM    -Tennis  Courts,  Etc.         Hillsborough  4.  •« 

*-J5— 2 :00  P.M.— Repair  Water  Senrices.  Modesto  4.  » 

4-15—  2:00  P.M.— Utilities  for  Housing.  Pullman,  Wash.  4.  t 

4-15— 10:00  A.M.— Bridge                         Wahklahum  County.  Wash.  4-1 

4-15 — 10:00  A.M.— Grading.  Clearing,  Surfacing.  Clark  County,  Wash  4-  1 

4-16—  2 :00  P.M.-Dredglng                     Portland,  Ore.  4-  8 

4-16—  2  K)0  P.M.— Bank   Protection      San  Joaquin  River  4.  8 

4-15— 10:00  A.M.— Surfacing                   Franklin  County,  Wash.  4-1 

4-15—  8 :00  P.M.— Railroad                      Riverside  County  8-88 

4-15—  2:00  P.M.— Electrical  Di.-^tributlon  System     Yountville  8-26 

4-15 —  2:00  P.M.— Repairs  to  Water  Services.  Modesto  8-26 

4-15— 3:00  P.M.— Railroad                      Riverside  County  8-26 

4-15 — 8:00  P.M. — Street   Improvement.  Monterey  8-26 

4-15—  2:00  P.M.— Surfacing                   Wayne  County.  Utah  4-14 

4-15—  2:00  P.M.— Surfacing Wasatch  County,  Utah  4-14 


4/15/47  •     le 

Correotlon-i-Low  and  Only  Bidders 

Painting,  Resurfacing  and 
MIsoollanaous   Repair* 

RICHMOND,  Calif.,  Contra  Costa  Ca 
U.  S.  Post  Office  Bldg. 

Owner— Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Interior  painting,  resurfacing  drive- 
way and  miscellaneous  repairs. 

Low  Bidder — Pacific  Painting  It  Dec- 
orating. 5414  Telegraph  Ave.,  Oak- 
land.  Calif.,   84794.00. 
Other  bidders  April  9  were: 
Joseph  J.  Burdon,  Richmond,  Calif.. 

85445. 
Emil    Solve,    San    Francisco,   Calif.. 

86750. 
R.    A.   Newman,   McMinnvilie,  Ore., 

$5912. 

Raphael  Co.,  San   Francisco,  Calf., 

87185. 
Decmer  &  Deemer.  San   Francisco, 

Calif..  88420. 
Jack  Picioult.    Long  Island,   N.   T., 

112.995. 
Correction  In  second  bidder's  name. 
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4/i.'./4: 

Pima    Completed 

Church   Edifice  Over  8100,000 

BERKELEY.  Calif.,  Alameda  .Co 
{=!"uth  }<ide  >)f  Durant  Ave.,  between 
Shattuck  Ave.  and  Mllvia  St 

Owner— St.  Paul's  United  Presbyter- 
ian Church.  Dr.  PYancis  Shuiik 
Downs,  pastor,  College  Womens' 
C'i.ib.  i^OHO  B&ncroft  Way,  Berku- 
IfcV.   «'«ilf 

Architect— Frederick  1*  R  Confer, 
1214  Wtbster  St.  Oakland.  Calif. 

Reinforced  concrete  church  edifice 
ti>    scut    f<(A)   to   1000   persona 


19 


SUPPLIES  AND  EQUIPMENT 


4-  • 

4-  8 


4-15 —  —Truck  Freano  ~ 

4-15 —  — Trucks  Eureka 

4-15—  2:00  P.M.— Wrought  Iron  Plates,  Steel  Strips.  Colorado-Big 

Thompson  Project  Colorado    4-  8 
4-15—  «:OOP.M— Prhool   nn«<o.q  Modesto  <-  2 

4-15—  2 :00  P.M.— Transformer  Columbia  Basin  Project  Waeh.     8-  8 

4-15—  2:00  P.M.— Prefabricated    Residences     Central  Valley  Project      3-18 
4-1&— 2:00  P.M.— Lightning  Arresters    Colorado-Big  Thompson 

Project,  Colorado 
4-16—  —Fire  Truck  CHilco 

4-15—  2 :00  P.M.— Disconnecting    Switch,  Fort  Peck  Project.  Montana 
4-16— 10:00A.M.— Structural  Steel       El  Centro 
4-15—  2 :00 P.M.— Insulators  Central  Valley  Project 

4-15—  2:00  P.M.— Linoleum  San  Francisco 

4-16—  2 :00  P.M.— Relnforcemeot  Bars.  Columbia  Basin  Project,  Waah.  4 
(4-15—  2 :00 P.M.— Reinforcement  Bars  (Additional),  Columbia  Baetn 

Project,  Washington  4' 

4-15—  3 :00  P.M.— Transformer,    Etc.  Sacramento  4.14 

4-15—  2:00  P.M.— Dump  Truck  Rental,  Lassen  and  Tehama  Counties  4-14 


t-18 
8-36 

3-26 
4-  T 
4-  7 


SUB-CONTRACT  INFORMATIOfT 


4/15/47 

Low  and  Only  Bidder* 

FIrshouse 

SACRAMENTO.     Calif.. 


16 


Sacramento 


4/16/47 

Contemplated— Site   Acquired— 
Church 

PAIR  OAKS    Calii'..   Sacramento  Co 
CAIifnmia  Street  west  of  Main  St 


Suniiticrbell 

Roof  Slrucliires 


hmMlmq  fer 
H4my'9  B—4t, 

Cmll  .  .  . 
SUMMIMILL 


1746  Thirteenth  Street 

O.-ikl.titd,  Cnlifnrnin 

TWi  >o      I  .    T/  -, 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACICS 


""^ 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCRFED  §liPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 


AU  Types  of  Concrete  Conttruclion  Specialtiet 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  FrsnciMro  Phone  GAriield  8768 


Uniformity 


4-16—  8 :00  P.M.— Electric  Wiring        San  Francisco 

4-15 —  3  :C0  P.M.— Reconversion    of  Steel  Barges,  Sacrameote 


FOOD  PROCESS  PLANTS 

Built  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Years  of  experience  in  food  process 
plant  manufacturing 

BUILT   TO   ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.         Sjn  Francisco         DOuglat  0371 


^.^v  A^roc/i/ei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


PAGE  4 


DAILY     PACIFIC    BUILDER 


TUESDAY.  APRIL  15.  1947 


TUESDAY.  APRIL  15.  1947 


DAILY     PACIFIC    BUILDER 


PACE  5 


I 


.i^- 


Owner — Seventh  AdvcntlaU  Churches 
ot  Sacrameoto,  Iloaevllle  and  Fair 
Oaks,  c/o  Mrs.  Ruby  McConncU, 
treaaurer  of  the  Fair  Oaks  Church. 
Elder  A.  V.  Bents,  Sacramento,  x» 
mlnlater  ot  Uxe  church  In  the  Fair 
Oukfl  area 


«/lfl/47  •     19 

Low  BIddar— Bid*  Held   Und«r 

Advisement 
Churoh  Bulld4ng 
BURUNGAMS.  Calif.,  San  Mateo  Co. 

Comer  Channlng   and   Burlingame 

Ave. 
Owner — American   LAitheran   Church, 

c/o  architect. 
Architect  —  Alfred    W.    Johnson,    681 

Market  St.,  Sain  Francisco,  Calif. 
Frame   and    stucco,    one-story,    8000 

sq.  ft.,  22S-person  seating  capacity. 
Low  Bidder— Wilfred  HL  May.  R.F.D. 

140-B,  San  Mateo,  CaUf.,  $27,894. 


4/15/47  •     19 

CPA  Approval  Granted  In  Amount  of 

$66,000 
Church  (Alter) 
SAN   FRANCISCO.   Calif.  Van  Ness 

Ave.    and    Broadway,    St.    Bridglt's 

Church. 
Owner — Roman   Catholic    Archbishop 

of  San  Francisco,  1100  BVanklln  St.. 

San  Francisco,  Calif. 

22-26— RESIDENTIAL 
BUILDINGS 

4/16/47  22 

Plans    In    Progress 

8ummer  Resort  Cost  $100,000 

SANTA   CRUZ   MOUNTAINS,   Calif 
Santa    Clara    County.    115   acres    in 
the    Aldercroft    Heights    district    o 
milen  80uth   of  Los  Gatos. 

Owner  —  Rob<»rt  W  Ames  (owner 
Ames  Studio,  photography)  118 
University  Avenue,  Palo  Alto.  Cai. 

Plans  by  owner. 

Includes  10  to  12  cabin.<<.  n&rhecue  fa. 
cllities,  swimming  pool,  tenri;. 
courts  and  outdoor  dance  pavilion 
in  conjunction  with  a  1,750  foo^ 
landing  strip  now  completed. 


neva  Ave.  and  Rio  Verde. 

Owner — State  of  California,  Agricul 
tural  District  lA. 

Plans  by  State  Division  of  Architec- 
ture, Anson  Boyd,  btale  architect. 
Public  Works  Uldg.,  Facrara<»nto, 
Calif 


Engineermg  Section 


t't 


4/15/47 

Plans  Completed 

Owner    Will     Build 

Residence 

FRESNO,  Calif.,  Fresno  Co.  6  milef 
east  of  Fresno. 

Owner — Lloyd  Bidwell.  c/o  archi- 
tect. 

Architect— George  F  Bidwell,  4129 
Shafter    Ave..    Oakland.    Callt. 

Wood  frame,  wood  Hiding  exterior. 
1-storv.   5  rooms.   1  bath. 
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31-32~-WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


4/1.5/47  31 

Contract  Awarded 

Pump    House  Cost   $20,000 

Owner    —    National    Lead    Compar.v, 

2240  24th  St.,  San  Francifcco,  CalU. 
Private  plans. 
Frame,    l-storj. 
Contractor— Willis  F.  Lynn,  1040  Fd 

ger  Ave..  Berkeley,  Calif. 


-DAMS,  RESERVOIRS  & 
DREDGING 


4/18/47  M 

Low  and   Only    Bidder 

Spillway    Alterntions;     Spec.     :712 

RIO  GRANDE  PROJECT,  New  Mer- 
Ico-Texas.  Elephant  Butte  Dam, 
Rio  Grande,  about  three  miles  ea«t 
of   Hot    Springs.    N.    M   . 

Owner — U.  S  Bureau  of  Reclamaiiun 
El    Paso,   Texas. 

Plans  by  engineering  department  of 
owner. 

Only  Bidder-J.  H.  Ryan.  Albuquer- 
que. N.  Mfcx.,  (1)  $78,330;  (2)  $6C.- 
115;    total   $143,505. 


4/15/47  31 

Bond  Election  Set  for  April  22  in  the 

Amount  of  $420,000 
Water  System    Improvements 
NEWPORT  BEACH,  Calif..  L.  A.  Co. 
Owner — City  of  Newport  Beach,  city 

clerk,    (.'Ity   Hall,   Nc»vport    Beach. 


J?6 


4/18/47 

Plans  Nsaring  Completion 

Owner  Will    Build 

Resldsnoas    (3) 

OAKLAND.   Calif.,   Alameda  Co. 

Owner — Rlsdor  ft  Sons.  5977  Majes- 
tic   Ave.,    Oakland,    Calif. 

Arohltect— George  F.  Bidwell,  4ia9 
Shafter    Ave.,    Oakland.    Calif. 

Con<iu]ting  Engmecrd  —  H.  M.  O- 
Neil  Company.  610  16th  St..  Oak- 
land, Calif. 

Wood  frame,  wood  snhh,  wood  sidln  r 

.  or  stucco  exterior.  6  roomH,  shlnglj 
or  composition  roofing,  forced  air 
hoating  syftcm.  First  3  dwellings 
of    eventual    15. 

Contractor — Owner  will   build. 


4/15/47  •     32 

Contract  Awarded 

Chlorlnation  Equipment  (Furnish  and 
Install)  Cost  $16,628.75 

MODESTO,  Calif.,  Stanislaus  County. 
Industrial  waste  treatment  plant 

Owner — City  of  Modesto.  Rex  E.  Gall- 
fus.  city  clerk.  717  10th  St.,  Mo- 
desto. Calif. 

Citv  Bngrlneer— Frank  J.  Rossi,  717 
lOth   St..  Modesto.  Calif. 

Contractor — Wallace  A  TIaman  Salea 

.  .  Corp.,  12  Minna  St.,  San  Francisco, 
Calif. 


33 — 


BRIDGES 


V6 


4/15/47 

Lew  Bidders  on  Q.  C. 

Temporarj'  Housing   (Alt.)        $409,592 

ROSWELL.  N.  M.  Roswell  Army  Air 
Field. 

Owner — ^U.  8.  O&vcinment,  War  Dept. 
Col.  Henry  F.  ICannls.  district  en- 
gineer, Albuquerque.  N.  M. 

Private  plans. 

Includes  alterationn  to  existing  bidgh. 
to  provide  60  family  units. 
Low  bidders  on  G.  C. : 

(1)  Harmon  Constr.   Co.,  Box   141'*. 
Oklahoma  City.  Okla.,  $1'jO.'»92 

(2)  McCann   Constr   Co..  Box  2079, 
Ft   Worth,  Texas,   $43.Vll. 

(8)    J*.   L   Feltwah.   Box    188.   Boul- 
der.  Colo..   $440,343. 

28-30— MISCELLANEOUS 
BUILDINGS 


4/15/47  •  «H 

Owner   Tvklng    Bids — Due    May    14,   2 

P.    M.— Bridge 
KERN   COUNTY,   Calif      Across    the 

Kern    River  rbout   6   miles    south- 
west of  Bakemfield. 
Owner— Slate  of  California,  Division 

of   Highways.   Public   Wnrka   Bldg. 

Sacramento.  Calif. 
State   Highw.ay  Engr- G.  T    McCoy, 

Public   Woiks    Bldg..    Sacramento. 
Relnlorccd   concrete    clab   bridge. 

Work  Involves: 
n>  500  cy.  struc.  excav. ; 

(2)  a.fiOO    cy.    imported    borrow; 

(3)  225  M    gals,  apply  water- 

(4)  946   If.    timber   bridge-  railing: 
(5^  7.3  M.  ft.  BM  timber  sheet  pllinj, 
(61  720  c.v.  Class  A  portland  ct-men* 

concrete; 

(7)  7.300  lbs.  misc.  steel: 

(8)  2.720   If.    furnish   cone    piling: 
(9;   68  each  drive  concrete  piles; 

(10)   155  cy.  racked  rone,  riprap: 
(11  >   174,000    lbs.    furnish     bar    relnf. 

steel : 
(12>  174.000   ll>s.   place  do; 
(13)  engineer's    office. 

.''peclficati'.ns   obtainable  "from   the 
above    oft  ice. 


4/15/47  34 

Low  and  Only  Bidders  (Unit  Prices) 

Earthwork,  Conorata  Struoturea  and 
Steel   Pipeline;  8pac.  1719 

Cost    $195,161 

DESCHUTES  PROJECT,  Ore,  North 
Unit  Main  Canal,  about  one  mile 
northwest  of  Madras.  Ore. 

Owner— U.  S.  Bureau  of  Reclamation, 
Bend.  Ore. 

Plana  by  engineering  department  of 
owner. 

Includes  earthwork,  concrete  struc- 
tures and  steel  pipeline.  Willow 
Creek  siphon  and  wasteway,  sta- 
tion 2994  plus  00  to  station  8610 
plus  50. 

Low    Bidder — Morrison -Knudsen    Co.. 
Inc.,  Boise.  Idaho,  $195,161. 
The  work  Involves: 

(1)  2150   cu.    yda.    excavation,    com- 
mon, for  canal; 

(2)  700  cu.  yds.  excavation,  rock,  for 
canal; 

(3)  compacting    1030    cu.    yda.    em- 
bankments ; 

(4)  44<X)    cu.    yds.    excavation,   com- 
mon, for  structures; 

(5)  3000   cu.    yds.    excavation,   rock, 
for  structures; 

(6)  6900  cu.  yds.  backfill; 

(7)  compacting  1100  cu.  yds.   back- 
fill; 

(8)  150  sq.  yds.  dry-rock  paving; 

(9)  450  cu.  yds.   riprap; 

(10)  1495  cu.  yds.  concrete  In  struc- 
tures ; 

(11)  furnishing  and  handling  2250 
bbls.  cement; 

(12)  placing  430,000  lbs.  reinforcement 
bars; 

(13)  placing  3600  lbs.  metal  water 
stops  in  Joints ; 

(14)  installing  4X00  lbs.  radial  gate 
and  hoist; 

(15)  Installing  1080  lbs.  miacallaneous 
metal  work  in  check  and  waste- 
way  turnout; 

(16)  installing  379.000  lbs.  of  welded 
steel   pipe  and  appurtenances. 

The  total  bids  April  7  were: 
(A)Morrlson-Knud8en  Co..  Inc..  $105.- 
161. 

(B)  James  Construction  Co..  Seat- 
tle. W^ash..  $234,516. 

(C)  Adler     Construction      Co..      Red- 

mond.  Ore.,   $267,340. 

(D)  Guy  F.  Atkinson  Co.,  Portland, 
Ore..    $272,688. 

(B)  C    J.    Muntag  A  Sons,   Portland, 
Ore.,    $299,127.80. 
Unit  bids  were: 

(A)        (Bt  (C)        (D)        (El 

(1)  $2.00       $1.00      $1.00       $.90       $50 

(2)  .5.00         6  00         3.00       S.OO       9  00 

(3)  2.00         3.00  .7(  .70  50 

(4)  1.8C         200         3.00       b.OO     11.00 

(5)  4.00         0.00         0.00       6.00     11. UO 

(6)  .80         IOC  60       1.50       2  00 
(7 1        1.90         3.50         2.00       3.50       .1.00 

(8)  3.60       10.00         100       6.00       S.oO 

(9)  3.50         5.00         3.50       6.00       2  50 

(10)  -12.60       70.00       60.00    ^72.00     65.00 

(11)  4.54  4.10  4.50  5.50  4.1'5 
(121  .12  .045  12         .10         .10 

(13)  .60  .20  .50         .50  r.O 

(14)  .22  .S4  .20  .60  .20 
(18)  .45  .75  .30  .40  ..'0 
(16)          .07           .10  .18  l.T         .10 


cumcari. 

Owner — U.  S.  Bureau  of  Reclamation, 
Tucumcarl,  N.  M 

Plans  by  engineering  department  of 
owner. 

Earthwork  and  structures,  Conchas 
Canal,  station  3539  plus  38.1  to  sta- 
tion 4452  plus  46.3  and  lateral  unit 
No.  6. 

Low    Bidder— Al    Johnson    Construo- 
tion  Co.,  606  Foshay  Tower,  Minne- 
apolis,  Minn.,  $1,102,832.50. 
Other  bids  submitted  April  10  were: 
J.  A.  Tertellng  &  Sons,  Inc.,  Boiae, 

Idaho,  $1,106,805.50. 
H.  B.  Zachry  Co..  Laredo  and  San 

Antonio.  Texas,  $1,534,811.60. 

4/15/47  •     84 

Low  and  Only  Bidders 

Clearing  Part  of  Cascade  Reservoir 
Site;  Spec.  1711 

BOISE  PROJECT,  Idaho.  Payette  Di- 
vision, north  fork  of  the  Payette 
River,  one  to  10  miles  northwest  of 
Cascade.  Idaho,  in  Sections  3.  4,  9, 
10,  15,  16.  22.  26  and  27  of  T.  14  N., 
R.  3  E..  B.M.,  and  in  Sections  8,  9. 
10,  16.  16.  17.  21,  22,  27,  28,  33  and 
84  of  T.  15  N.,  R.  3  B..  B.M. 

Owner — U.  S.  Bureau  of  Reclamation. 
214  Broadway,  Boise.  Idaho. 

Plans   by  engineering  department  of 
owner. 
Work  is  divided  Into  10  schedules. 

Low    Bidder — Wixson   &   Crowe.    Box 
799,  Redding.  Calif..  $288,720. 
Other  bids  submtted  April  14  were: 
W.  D.  Zabalas.  Orovllle,  Calif.,  $314,- 

800. 

Westbrook.  Pope  &  McDonald,  Sac- 
ramento. Calif..  $360,000. 
Trisdale   &    Parsons.  Project    City, 

Calif..  $427,000. 
Shoot    Construction    Co..    Mountain 

Home.  Ark.,  $549,000. 


35—     DOCKS,  PIERS  & 
HARBORS 


4/15/47  35 

Owner  Taking   Bids — Due  Apr.  30, 

2  P.  M. 
Berthing  Facilities;  Spec.  18404 
VALLEJO.    Oallf..    Solano    Co.    Souli 

of  iiiterseftion  of  Maryland  St.  and 

4th   St.   Extension. 


Owner — Bureau  of  Yards  and  Docks. 
Public  Works  Dept..  12th  Naval 
Dist.  Rm.  A -109.  Fe«leral  Office 
Bldg..  Civic  Center,  San  Fraucieco. 
Calif 
Plans  by   owner. 

Berthing  facilities  for  naval  reserve 
training    chip    (DE)    including    ihe 
disconnecting,    moving   and   instal- 
lation    of     Government     furnished 
boilers,     feed     pumps,     condensate 
tank,  water  softener,  domestic  wa- 
ter   heater,    and    accessories,    Uie 
furnishing  and  installation   of  steam 
and  condensate  return  piping  with 
valves,    covering    and    acces8orii;s, 
the   furnishing  and    installing   ad- 
ditions and  alterations  to  the  ex- 
isting   water    distribut'on    system, 
including  connection  to  City  of  Val- 
lejo    water    svsttm.    complete    wir- 
ing for  power  crntrol  and  lighting 
in  boiler  house,  and  revamping  of 
the    electrical    distribution    systen->. 
Specifications  obtainable  from  Pub- 
lic   Works    Ecpt..    Deeign    Div..    Rm 
Alio,    Federal    Office    Bldg.,    Civic 
Center,    San    Francisco,    Calif.,    upon 
deposit    of    check    or    postal    money 
order    for    $10    payable    to    Chief    ol 
Bureau  of  Yards  and  Docks. 

36 — PARKS,  AIRPORTS  & 
PLAYGROUNDS 


4/18/47  ZS 

Owner    Talcing    Bids — Due    May    3, 
8  P.  M.   (Unit  Quantities) 

Park     Improvements 

SAN  LEANDRO.  Calif.,  Alameda  Co. 
E.«tudillo    Park. 

Owner — City  of  San  Leandro,  H. 
H  Burbank.  City  Clerk.  City  Hall, 
San  Leandro.  Calif. 

I.and.scape  Architect — Wm.  P.  Mott. 
Jr..  3833  Piedmont  Ave.,  Oakland. 
Calif 

Includes  expansion  of  existing  3  to 
6  tennis  courts,  handball  and  bas- 
ketball courts,  new  night  lighting, 
elimination  of  model  car  racing 
ring,  landscaping  and  underground 
sprinkling  system. 
Work    i.ivolves : 

(A)     Demoli.sh    and    romove   existing 
Park    Facilities 

•  1)   remove   existing  wooden   bldg.; 


4/45/47  ^ 

CPA    Approval    Qrsnteo     In    Amount 

of    $206.320— Owner    Will    A*k    Bios 

8eon 
Livestock   Exhibit   Bldg. 
SAN    MATEO    COUNTY.    Calif..    Ge- 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOi  PANELS 

ALUMINUM 
GARAGE     DOORS 

CORRUGATED 
ALUMINUM    SHEETS 


JfFFFRSOM'S 

GREATER  CITY 
LUMBER  CO. 

19f4  OAKDALE  AVE. 

C«nMr  Ranlila  Str««f 

I         ATwoHr  4180 


$4 


4/15/47 

Low  and  Only  Bidders 

Earthwork  and  Struoturaa; 
Spec.  iei«  Coat  $1,102,63230 

TUCUMCARI   PROJECrr,   New  Mex- 
ico. 5  to  II  miles  southwest  of  Tu- 


C^  wv     MTTf.f  fV« 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

WqII   Coblnvts 

Floor  Coblnots 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORVJIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

135!)  MARKET  •   SAN  FRANCISCO 
UNderhill  2727 


you'll  love 
to  live  with  this 

KITCHEN 


LIGHT 
OVER  SINK 

3     LIGHT  UNDER 
CABINET 

4      AUTOMATIC 
RANGE 

5  ROASTER 

6  MIXER 

7  TOASTER 

8  WAFFLE  IRON 

9  COFFEE  MAKER 

10  CLOCK 

1 1  DISH  WASHER 


12 


FULL  SIZED 
WATER  HEATER 


13  REFRIGERATOR 

14  KITCHEN  FAN 

15  RADIO 

16  HOME  FREEZER 


ADEQUATE  WIRING  IN  THE  KITCHEN  MAKES  CERTAIN 
YOU   HAVE   AN   OUTLET   HANDY   FOR   EACH  APPLIANCE 

Have  a  comfortable,  worlc-saving  Icicchen  and 
one  that  you  will  thoroughly  enjoy  through 
the  many  hours  you  spend  preparing  and  coolc- 
ing  food.  Equip  this  new  Icitchen  of  yours  with 
the  smart,  new  appliances  now  coming  on  the 
marlcet.  Arrange  it  in  a  grouping  of  worlc 
centers.  Be  guided  in  your  planning  by  ideas 
from  your  favorite  home  magazines  and  in  the 
booklets  by  appliance  manufacturers.  So  plan 
and  budget  for  the  time  when  your  ideal  dream 
kitchen  becomes  a  reality.  That  time  is  coming 
toon  when  you  can  equip  your  kitchen  with 
the  latest  "automagical"  marvels. 

Ill    YOUR    DIALIR,    Ol 
PACiriC    OAt    AND    ILICTniC    COMPANY 
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(2)  2520  sq.  ft.  remove  race  track 
paving ; 

(3)  800  lin.  ft.  remove  existing  fenc- 
ing; 

r4)  728  lin.  ft.  remove  tennis  coun 
fence  and  salvage ; 

(5)  ll.OOC-  sq.  ft.  remove  patii  pav- 
ing: 

(6)  lump  Bum,  remove  6  woodrn 
benches : 

(7)  12  each  remove  trees  and  1  each 
remove    stump ; 

(8)  100  cu  yds.  remove  and  stock - 
pile   existing    topsoil. 

(B)  Construction  of  6  tennis  courts : 
(1)  12.300  sq.   ft.  4  in.   stabilize   base 

and    bond    coat ; 
<2)  22.400  sq.  ft.  clean  existing  pave- 
ment and  apply   bond   coat ; 

(3)  34,700  sq.  ft.  armor  coat  and 
wearing  surface ; 

(4)  912  lin.  ft.  12-ft  new  cham  link 
fencing  with  metal  posts; 

(5)  280  lin.  ft.  reinf.  concrete  gutter 
along  we^t  side  tennis  courts, 

(6)  27.25  sq.  It.  steel  grate  over  gut- 
ter  and    gate    entrance; 

(7)  780  lin.  ft.  open  joint  drain  line« . 

(8)  115  lin.  ft.  closed  Joint  drain 
lines, 

(9)  3  each  reinf.  concrete  subdrain 
cleunouts. 

(C)  ConFtraction     of     1     ba.sketbtili 
and    1   handball   court 

(1)  7660  sq.  ft.  4  in.  stabilizer  base 
and  v/earing  hurfaci  and  boiul 
coat; 

(2)  155  ill  ft.  4-ft.  chain  link  fenc- 
ing witb    mf^tal    posts , 

(3)  2  each  metal  basketball  back- 
stop* ; 

(4)  1  rach  'louble  wooden  handball 
backstop. 

(D)  Utility     Yard,     Paths,     Fencing 
and    Structures 

<1)  I0»O  *q.  ft.  pave  utility  yard  with 
3  in.   stabilizer  base ; 

(2)  4140  rq.  ft  pnve  paths; 

13)  152  im.  It.  8-ft.  chain  link  fenc- 
ing i»ith  m?tal  posts  and  gatcx ; 

<4)  1  each  reinf.  concrete  drinkinR 
fountain. 

•  E)     LAwn    pprinkling    system 

(1)  91    each    sprinkler    head.s ; 

(2)  1^     each    quick     connect.     hot<? 
valves  (1-in.) 

(8)  4  fach  hose  couplers; 

(4 1  1  each  IMi  in.  gate  valve;  5 

(5)  2  each  2  In.  gate  valves; 

(6)  1    each    %    m.  hose  bib; 

'  (7)  70  lin.  ft  2^  in.  galv.  iron  water 
pipe: 

(8)  440  lin.  ft  2  in.  do; 

(9)  830  lin.  ft  14  in    do; 

(10)  150  lin.  ft  1^   in.  do; 

(11)  1200  lin    ft    1   in.   do; 

(12)  900  lin.  ft    \   in.  do. 

(F»     Floodliphting    tenni.i   court.s 

(1)  swltcbg'^r  enclosing  6  tennij 
courts; 

(2)  16  floodlight  poles  and  lumi- 
naries; 

(8)  wiring; 

(4)  6  coin-operated  hand  switches. 

(0>     Landscaping 

(1)  800  cu.  yds.  topeoil; 

«2)  100    cu.    vds.    8aivag"d    topjoii ; 

(3)  25,000  sq!   ft   planting: 
(4»  28,000    sq.   ft.    plant    lawn. 

P'ans  a:id  specifications  obtainable 
from  office  of  the  Recreation  Com- 
mission, City  Hall.  San  L«andro,  up- 
on deposit   of  flO.OO. 
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Bids   Rejected 

Drainage   Corrections 

SHARP  PARK,  Calif,  .Sen  Mat»«.. 
County.  Sharp  P^rk  Mtmiclpal 
Oolf  Course. 

Owner — Park  Commission  of  C!t.\ 
and  County  of  San  Francisco,  Mi- 
LAren  l»dge,  Golden  Gate  Park 
San    Francisco.    Calif. 

Plans  by  owner. 

As  previously  reported  George  Paul- 
sen, 2922  25th  Ave.,  San  Francisco. 
Calif.,  at  12626,  submitted  the  low 
bid  March  25. 


40—       STREETS  AND 
HIGHWAYS 


4/15/47  40 

Ovi/ner    Taking     Bids — Due     Apr.    21. 

2    P.    IM. 
Resurafcing 
LOS    ANGELES    CO.,    Calif.,    Betw 

Citrus  Ave.,  and  Grand  Ave 
Owner — State   cf   California.   Div.   of 

Hlghw»y»     S.    V.   Cortelyoti,   Dlbt. 

Engr,    State    Bldg.,    Los    Angelei;, 

Calif. 
Plans  by  engrg.  dept.  of  ownci. 
About  1  mile  resurfacing  with  plant- 
mixed  surfacing. 

Work    involves : 

(1)  2200     tons     plant-mixed     surfac 
Ing: 

(2)  12   to:i«   asphaltic  paint   binder. 
Specifications   obtainable   from   the 

above  offio*. 


4/l,V47  40 

Owner    Taking     Bids — Due     Apr.    21, 

2  P.  M. 
Traffic    Signal    System    (Furnish 

A    Install) 
LOS    ANGELES    CO..    Calif.    Inter- 
section    of     Rosemead     Blvd.     and 

Broadway 
Owner — State    of    Caiifomia,    Div.    ul 

c:  Highways,  S.  V,  Cortelyou,  Dlst. 

Engr.,    State    Bldg.,    Los    AngeleiF, 

Calif. 
Plans  by  engrg.  dept.  of  owner. 

Specifications   obtainable   from   the 

aliove    office 


4/15/47  40 

Owner  Taking  Bids — Due  Apr.  21. 
2   P.    M. 

Resurfacing 

ORANGE  CO.,  Calif..  Betw.  1  miie 
south  of  Gaiivan  and  1.4  miles 
ncrth  ot  Ki  Toro  Road. 

Owner — State  of  Caiifomia,  Div.  of 
Highways.  S.  V.  Cortelyou,  Diat. 
Engr.,  State  Bldg..  Los  Angeleti, 
Calif. 

Plans  by  engineering  dept.  of  owner. 

About  1  m.  resurfacing  existing 
pavement  with  plant-mix^d  .surJuc 
ing,  placing  imported  borrow  on 
shoulders  and  applying  bitummoii.< 
.surface  treatment  liiereto;  an>i 
about  24  miles  placing  importer! 
borrow  on  shoulders  and  applying 
bituminous  surface  treatment. 
Work  Involves: 

(1)  2,000    tons    imported    borrow; 

(2>   130  tone   liquid  asphalt  SC-3   (bi- 
tuminous surface  treatments ; 

(3)  2,400     square      yards      preparin.'- 
mixing  and  shaping  surface   (bi- 
tuminou.s  scrface  treatment); 

(It  950    tons    plant-mixed    surfacing; 

l5)  5    tons    iiaphaltic    piiint    blndpr 
Specifications   obtainable  from   the 

above   office. 


(1)  Sec.    24- A2.   grading  and    bridge, 
involving  3,300,000  cy.   overhaul; 

(2)  Sec.  24 -A3,  grading; 

(3)  Sec.  24B3,  Unit  1,  gradmg; 

(4)  Sec  24-A4-D4,  grading. 
Bids  submitted  April  8  were: 
Kuckenbcrg  Constr.  Co.,  (1)  |l,03i.- 

974.  (2)  f637,282,  (3)  |1.319.70«,  (i) 
1265,380;  total,  13,274,342.  bUpuiaiions 
All  or  none. 

McNutt  Bros,  and  K.  L.  Goulter, 
Eugene  and  Seattle,  (1)  $1,037,12!, 
2)  $738,013.  3)  $1,341,477,  4)  $224,068; 
total,   (3.3:0,697. 

Guy  F.  Atkinbon  Co.,  Portland.  J> 
$14£6.3]3,  (2)  $641,210.  (3)  $1,351215. 
)4)    $287,738;   total.   $3,466,477. 

Morrison  -  Knuusen  Co.  and  Nati 
McDougall,  Seattle  and  oPrtland.  (li 
$1,138,376.  (2-  $754,607.  (3)  $1,38?,387, 
(4)    $298,968:    total,   $3.581, .339. 

H.  Earl  Parker  N.  M.  Ball  Sons 
and  Ball  Simpson,  Berkelev,  Calif., 
(1)  $1,400,258.  C)  $881,289.  (3>  $1,724,- 
716,    (4)    $339,611;    total,   $4,315,876. 


4/13/47  •  40 

Owner  Taking  Bids — Due  May  15.  2 
P.  M.  in   Los  Angel** 

Grading  and  Paving 

LOS  ANGEI.£b.  Calif.,  Los  Angelo 
County.  Hollywood  Porkway  be- 
tween Vmeland  Ave.  fc.nd  Barhain 
Blvd. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg. 
Sacramento.  Calif 

State  Highway  Engr— G.  T.  McCoy, 
Public    Wtrks    Bidg.,    Sacrar.'ento. 

About   1.8  milc.T   grading  and   pavini; 
with  Portland  cement  concrete  and 
asph    concrete  and  constn'.ct  grade 
separation  structure. 
Bids   will    be   opened    in    the    State 

bldg..  Los  Angeles.  Calif. 
Quantities  will  be  given  tomorrow 


4/15/47  '<• 

Owner   Taking    New    Qlds— Due   April 

17,     10:30     A.     M.     (Time     Extended 

from    Apr.  10) 
Traffic    Signal    Control    8y«t«ms 
FRiiSNO,    Calif.,    Fresno    Coimty. 
Owner — City  ot  Fii^no,  D.  E.  Roufjn- 

ton,    citv    clerk,    Jltv    Hall,    Fresno. 

Call! 
City    Engineer— A.    Stgal,    City    Hall, 

Fresno,   Calil. 
Installation   of   traffic  signal   control 

systems  at  20  in'orsertions. 

Bids  will  be  »>ubmitted  on  a  lump 
sum  basi.9  for  the  entire  work  speci- 
fied under  the  mail,  bid  and  on  a 
lump  sum  basis  on  the  (.lleniale 
proposal. 

Only  bid  submitted  March  27  by 
Robinson  Electric  Co..  Fresno  .Calif., 
at  $67,603.   was   rejected. 

Revised  spcclflcationa  obtainable 
from  the  office  of  the  city  cicri:. 


40 


4/15/47 

Contract   Awarded 

Sidewalk,   Gutter  and   Curb,   Etc. 

Cost  $10,834.6/ 

EL  CERRITO,  Calif..  Contra  Costa 
County.  East  side  of  Ahhbury  Ave , 
between  Lincoln  Ave.,  and  south- 
ly  line  of  the  El  Cerrito  High 
School  property. 

Owner  —  Richmond  Union  Hish 
School  District,  W.  L.  Hrlms.  s-t - 
retary.  Administration  Bldg.,  1108 
Blsseli   Ave.,    Riciimond,   Calif. 

.\rchitect  —  Drapoi.,  .«?rhmi<1'H  u 
Hardman,  2068  AUston  Way,  Bailf 
eley,  Calif. 

Includes  .str<'et  8i«.lewalk,  gutter  and 
curb,  including  concrete  retaining 
wall. 

Contraotor  —  J.  Henry  Harris,  2«»57 
9th    Street,    Berkeley.    Calif. 


40 


4/15/47 

Low  and  Only  Bidde 

Grading  and  Bridge       Cost.  $3,274,342 

MARION  COUNTY,  Ore  North  San- 
tlam  Highway  bet.  Detroit  and  Ni- 
agra. 

Owner— Public  Roads  Admin.,  W.  ri. 
Lynch.  Division  Engr.  208  Broad - 
wav-Oak  Bldg.,  Portland,  Or* 

Plans   by  E.igig.   Dept.   of  Owner 

Four  eections  of  forest  highway  In- 
volving a  10-mlle  section  of  North 
Santiam    Highway. 

Low   Bidder— Kuckenterg  Constr.  Co. 
11,104    NE    Holnan     St.,    Pcrtland, 
Ore.,   $3  274.842. 
Bids  were  taken  as  follows: 


PLAN      TO      HAVI      A      MODfRN      WORK      SAVING      KITCHIN 


Associated  Wood  Products  Co. 


ft 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CAUF. 


4/15/47  •     40 

Owner  Taking  Bids — Due  May  15, 
2  P.  M.,  in  Los  Angola* 

Surfacing 

LOS  ANGELES  COUNTY.  Calif. 
Lakewood  Blvd.  between  Spring  St. 
and  Contmt  St. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.7  mile  net  length  reconstruct- 
ing existing  shoulders  and  surfac- 
ing with  plant  mix  surfacing. 
Bids   will   be   opened   in   the   State 

Bldg.,  Los  Angeles,  Calif. 
The  work  involves : 

( 1 )  5200  cu.  yds.  roadway  excavation ; 

(2>  7500  tons  imported  borrow; 

(3)  develop  water  supply  and  furnish 
water  equipment ; 

(4 1  200  M  gallons  apply  water; 

(5)  2600  tons  plant  mix  surfacing; 

(6)  16  tons  liquid  asphalt  8C-2  prime 
coat. 

Specifications    obtainable  from   the 

above  office  of  the  highway  engineer. 

4/15/47  •  40 

Owner  Taking  Bid* — Due  May  14,  i. 
P.  M. — Grading  and  Surfacing 

HUMBOLDT  COUNTY,  Calif.  B»i- 
tween  Junction  Route  20  east  cf 
Blue  I.ak>>  and   Korbel 

Owner— Stato  of  Californ'a,  Division 
of  Hi^nways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engr — O.  T.  McCo.v, 
Public    Woriis    Bldg.,    Sacran-ientt 

About    13   miles    con.^lructlng   gradert 
ro.idbod  and  placing  plant  mix  sur- 
facing en  Imported  bonow. 
Work  Involves : 
'  1 1   ( lear  and  grubb; 

(2)  11.100   cy.    rdwy.    excav.; 

(3)  160  cy.  struc.   excav.; 

(4>   100  cy.  litch  and  channel  excav. 
(5»  126,000  bta.  yds.  overhaul; 
(0)  4,100  cy.  import  borrow,  type  A  : 
(7)  7.(^50  oy    do,  type  B; 
(8»   1.000  cy.  do,  tvpe  C; 
(9i  develop   water   supply    and    fur- 
nish  water  equipment ; 
(10'  4»0  M.  K'als.  apply  water; 
(11»  7C  sta.  finish  rdwy.; 
(12)  21    tons    li'i-    asph.    SC-1    prime 

coat; 
'13t  2,300   tons   min    .tgg.,    plant    mix 

surfacing: 
(14 1   114   tonj   pave.   a;ph.   plant   mix 
surfacing. 

(15)  9  tons  asph.  emulsion  seal  coat, 

(16)  4    cv    Class   A   portiana    ccmen* 
concrete  ■true.; 

<17)   18  each    culvert   markers: 
(181    Ifi   each   guide  posts; 

(19)  336  If.   18-in.   CMP  10  gage 

(20)  61   If.  3«-in.  CMP  12  gage; 

(21)  250    If.    8-ln     perf.    MP    undtr- 
drains,   )6  gage; 

(22)  40  cy.  inter  materinl ; 

(23 »  18  If.  .'alvage  existing  pipe  cul- 
verts; 


(34)  18  Lf.  relay  do; 

(26)  150  lbs.  bar  reinf   steel: 

(26)  lemov*  Rlt  tr**tl*. 

Spooi/lcatlons  obtainable  Irom  the 
above   office. 


4/15/47  •  40 

Lew  and  Only   Biddors 

Street  Imp.,  Rec.  No.  2597        $1,901.C4 

SACRAMENTO,  Oallf.,  Sacramento 
Countv  Alley  bet  V  and  W  Sts-  , 
from  i6th  to  17ih   Streets. 

Owner — City  of  Sacramento,  H.  G. 
Denton,  City  Cleik,  City  Hail,  Sac- 
ramento, Calif. 

City  Engr— Fred  Klaui.  City  Hall. 
Sacramento.  Calif. 

I^w    Bidder— L.    G.    Lents,   2416   Sut- 
tervllle    Road,    Sac-amento.    Calif . 
$199104. 
Work  involves  • 

(1)  4?  s.f.  conciete  wmk.  nmuvc; 

(2)  116  cy.  excuv.  and  grading: 

(3)  2  cy    fill   grading: 

(4)  t  manhole,  reconstruct   to  giaue; 

(5)  2  gutter  drains.  No.  11,  place: 

(6)  14  l.f.  6-in.  VI  sewer  pipe,  place, 

(7)  51    l.f.    concrete    curb    wall,    con 
struct : 

(8)  16  %x6.\?0-ft    expansion  Joint,   to 
place : 

(9)  120  c.v.   Clai.8  D  early  hardening 
concrete   pavement,   place. 

Total  bids  hubmittcd  April  11  were: 

(A)  L.    G.    I-«ntt,    Sacramento.    ^\.- 
961.04. 

(B)  A.  Tei<*ert    Son.  Inc.,  $2003.20. 

(C)  E.  F.  Hllliaid,  V2(^8P5. 
Unit  prices  vere: 

(A)  (B^  (C) 

<1> r-- H2  $10  $.^ 

(2) 1.10  1.60  165 

(3)  .5(1  -2?  l.O') 

14) lOOi/  17.50  lO.t'O 

(6) 15.5('  16.00  16."<» 

(«>  1.70  1.60  1.50 

(7)  IOC  100  1.25 

(8) 2  50  2.50  2f5 

(g) 13.6(1  13.75  13.fii> 


40 


OVERHEAD  GARAGt  DOORS 


4/15/47 

Contract    Awarded 

Surfacing  Cost,  $56,689 

RIVERSIDE  Co.,  Calif,  liet.  1.9  milts 
west  of  Paluwalla  and  3.9  miles 
north  of  Blythe  and  3.3  miles  north 
of  Imperial  county  line  and  l.S  mi. 
»outh  of  San  Bernardino  county 
line.       i 

Owner— State  of  California.  Divisixn 
of  Highways,  Public  Works  Bldg., 
Sacnin?*nto,   Calif. 

State  Highway  Engr  — G.  T.  McCoy. 
Public   Worltb    Bldg.,    .Sacran.ento. 

A  net  dlstaiice  of  12.3  miles  repair- 
ing by  placing  roat*.  mix  surfaci.ig 
over  existing  surfacing  and  repair 
of  a  port  on  with  imported  baso 
material  aud  road  mix  surfacing 

Low  Bidder— MacArthur  k.  Son.  Box 
8.:,  Palrndale,  Calif..  $60,689. 
Bids  opened  in  the  State  Blug..  '..vs 

Angeles,  Calif. 

4/15/47  *0 

Contract    Awarded 

Qrading   and   Sitrfaolng 

SAN  LUIS  OBISPO  COUNTY,  Cal  i. 
On  Oso  Flaco-Nipoino  Rd.,  between 
S.  P   railroad  and  3.2  miles  easterly 

Owner— .State  of  California.  Division 
of  Highways  Public  Works  Bldg., 
Sacrimento.  Calif. 

state  Highway  Engr— G.  T.  McCoy. 
Public    Work.s    Bldg.,    Sacramento. 

In::lude8  about  3  2  miles  grading.  'Ur' 
nishing  and  placing  imported  bor- 
row and  applying  bituminous  sur- 
face treatment  to  central  portion 
thereof  and  applying  seai  coat 
thereto,  and  applying  penetration 
treatmtnt  to  shoulders. 

Contractor — A.  Madonna,  1028  Chorr© 
St.,  San    Luis   Obispo,   Calif. 


Owner— Recreation  CommU*lon  of 
the  City  and  County  of  8»n  Fran- 
clsco,  Josephine  D.  Randall,  super- 
intendent. Room  370  City  Hall.  San 
Francisco,  Calif. 

Include*    repavlng   of    road*,    paths, 
parking  areas. 
Si>eclflcatlon*  obtainable  from  the 

above  office  upon  deposit  of  fS. 

4/15/47  •     *0 

Low  and  Only  Bidder* 

Surfacing  Coat  I61.SK 

SAN  JOAQUIN  CO..  Calif.  Thornton 
Road,  located  In  Sections  18.  14  and 
26  of  Township  3  North,  Range  5 
East,  and  Sections  30,  31  and  32  of 
Township  3  North,  Range  6  Blast, 
M.D.B..  and  M  extending  from  the 
southerly  line  of  State  Route  12 
southerly  to  the  Eight  Mile  Rd. 

Owneiv-County  of  San  Joaquin.  R.  »• 
Graham,  county  clerk.  Courthouae,' 
Stockton.  Calif. 

County  Surveyor-^ullus  B.  Manthey, 
Highway-Agricultural  Bldg.,  Haael- 
ton  Ave.  and  B  St..  Stoctkon.  CaUf. 

Approximately   4.971    miles   surfacing. 

Low  Bidder— S.  M.  McOaw  Co.,  Elks' 
Bldg..  Stockton.  Calif..  $61,882. 
Other  bids  submitted  April  14  were: 
A.    Telchert    &    Son.    Sacramento, 

$62,252. 
M.  J.  B.  Construction  Co..  Stockton, 

$63,069. 
Asta   Construction    Co..   Rio   Vista, 

$66,476. 

Sheldon  Oil  Co..  Sulsun,  $66,795. 

Edmondson  A  Mlfler,  Sacramento, 
$68,548. 

4/15/47  *0 

Contracts.  Awarded 

Qrading  and  Surfacing,  Bridge* 

WASHINGTON. 

Owner— State  of  Washington.  Dir*c- 

tor  of  Highways,  Clarence  B.  Shaln, 

Olympla,  Wash. 
Plans  by   engineering  department   of 

owner. 
Projects  Include: 

(1)  Clearing,  grubbing,  grading, 
surfacing  arid  constructing  aaphaltlc 
conciete  pavement  on  3.676  mile*  of 
P.S.H.  No.  2,  Spokane  to  Qeiger  Field 
Rd.  In  SiH)kane  County.  C.  A.  Power, 
Spokane.  $146,952;  McAfee  ft  Heathe. 
Spokane.  $149,122.  (Awarded  to  low 
bidder) 

(2)  Constructing  42.4  miles  of  non- 
skid  single  seal  treatment  and  manu- 
facturing crushed  stone  surfacing 
and  crushed  cover  sfone.  P.S.H.  No.  4, 
Republic  to  Alice  Creek;  construct- 
ing 1.8  miles  of  non-skid  single  seal 
treatment,  28.8  miles  of  light  bitu- 
minous surface  treatment  and  manu- 
facturing crushed  cover  stone  S.8.H. 
No.  4-A.  Republic  to  British  Colum- 
bia line,  a  state  project  in  Ferry 
County.  Wtestem  Asphalt  Co.,  Seattle. 


4/15/47  •     40 

Owner  Taking  Bid* — Due  April  2t, 

2  P.  M. 
Repavlng 
SAN    FRANCISCO,    Calif.    Sigmund 

Stern    Grove.    19th    Ave.    and    Sloat 

Blvd. 


PITTSBURGH 

TESTING 
LABORATORY 

Svecetsert  fe 
SMITH.  EMERY  AND  CO. 

Cempfefe  Pkyt/eaf  m*4  Cfcem/ca/ 
T*sfl«g  0*d  fntpeef/o*  . 

CONCRITE  MIX,  PLACIK6  AND 

TISTING 

STIIL  AND  OTHIR  lUILDING 

MATERIALS 
MACHINERY  AND  EQUIPMENT 

6S1     HOWARD     STREET 
SAN      FRANCISCO 

fXbroek   1747 


Gamerston  &  Green  Lumber  Co. 

Wlio/*to/«  offd  Jobbing  fords 

LUMBER  -  TIMBERS  •  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Sa«  Froaclsce^l  too  Army  St. 
4rwa#er  1300 


OokloMd— 2001  Llvla««teR  St. 
KEflegg  4-Itf4 


Hurry!  Get  Order*  In  now  for 


ILG 


IT  HEATERS 


ELECTRICALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

PIten*  Ol)rmplc  6312 
5420   San   Pable   Ave.,   OAKLAND 

• 

Phene  JUnlper  4-7it7 

5731   MIeslen.  SAN   FRANCISCO 


403   Keyee  St..  SAN   JOSE 
Phent  Ballard  «141 


STEAM  —  HOT  WATER 

We  have  all  types — horizontal, 
vertical,  low-ceiling — in  a  wide 
range  of  sizes  and  capacities. 

VERTICAL  UNITS  IN  LOCAL  STOCK 

DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
&    HEATING    COMPANY 


2001   PERALTA 

OAKLAND  7 

TV^i'inoalLi  40M 


1126  HOWARD 

SAN  FRANCISCO  3 

MArkat  75 IS 
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1126.774;  McAtee  ft  Heathe,  (129,eM: 
Dtesel  Oil  SalM  Co.,  S«atU«,  flt7,- 
882.  (Awarded  to  low  bidder.) 

(3)  Removing  and  disposing  of  ex- 
Istng  steel  bridge  over  Waahougal 
River  on  P.S.H.  No.  8  near  Washou- 
gal  In  Clark  County.  Valaae  Allyn, 
Vancouver,  |S9«8 :  R.  V.  Lange,  Caatle 
Rock,  14969;  General  Construction 
Co.,  $7800.  (Awarded  to  low  bidder.) 

(4)  Clearing,  grubbing,  grading, 
surfacing,  Boulder  Creek  revision 
and  constructing  reinforced  concrete 
bridge  over  Boulder  Creek,  FHA  No. 
82  (9) ;  constructing  reinforced  con- 
crete bridges  over  3  small  streams, 
Qulnault  to  Jefferson  County  line, 
F.A.P.  No.  P-43  (8)  on  U.S.H.  No.  9, 
Grays  Harbor  County.  Port  Construc- 
tion Co.,  Port  Angeles,  $61,970.  (Bids 
held.) 

,  (5)  Constructing  a  reinforced  con- 
crete flat  slab  bridge  on  P.S.H.  No. 
12,  Raymond  east  bridge  in  Pacific 
County.  Don  I^  Cooney,  Seattle,  |60,- 
637;  Anderson  Bridge  Construction 
Co.,  Tacoma,  |70,958.  (Awarded  to 
low  bidder.) 

(6)  Manufacturing  and  stockpiling 
crushed  cover  atone  for  S.S.H.  No. 
9-A,  Port  Angeles  to  Twin,  in  Clallsun 
County,  state  project  No  bids  re- 
ceived. 

(7)  Cleaning  and  painting  steel 
bridges  as  follows:  S.S.H.  No.  1-D, 
Canoe  Pass  bridge  and  Deception 
Pass  bridge;  S.S.H.  No.  5-M,  Green 
River  bridges  in  Skagit,  Island  and 
King  Counties.  Puget  Sound  Paint- 
ers, Inc.,  Seattle,  838,895 ;  Antonson 
Paint  Co.,  Tacoma,  839,000;  Sax  Paint 
Co.,  Tacoma,  842,576.  (Awarded  to  low 
bidder.) 

(8)  Cleaning  and  painting  steel 
bridges  as  follows :  P.S.H.  No.  5,  Bur- 
nett bridge;  S.S.H.  No.  9-B,  Sole- 
duck  River  bridge  and  Bogachlel 
River  bridge,  in  Pierce  and  Clallam 
Counties.  Antonson  Paint  Co.,  88800; 
James  Construction  Co.,  88815;  Puget 
Sound  Painters,  Inc.,  87258.  (Awarded 
to  low  bidder.) 

(9)  Cleaning  and  painting  steel 
bridges  as  follows:  P.S.H.  No.  1, 
Cowlitz  River  bridge;  S.S.H.  No.  6-L, 
Cowlitz  River  bridge ;  S.S.H.  No.  8-C, 
Wind  River  bridge,  in  Lewis  and 
Skamania  Counties.  James  Construc- 
tion Co.,  86162 ;  Puget  Sound  Painters, 
nc,  88184:  Antonson  Paint  Co.,  8M0O. 
(Awarded  to  low  bidder.)  I 

(10)  Constructing  light  bituminous 
surface  treatment  and  manufactur- 
ing, and  stockpiling  crushed  stone 
.surfacing  on  16.92  miles  of  Farmer- 
Mansfield  Rd.  and  on  7.83  miles  of 
L«ahy-Sima  Comer  Rd.,  Douglas 
County  road  projects,  FAS  Noe.  S-236 
(2  and  S-81  (1).  McAtee  A:  Heathe, 
Spokane,  submitted  the  low  bid  at 
847,287.15,  which  was  held  for  further 
study. 
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4/16/47 

Inlaid  Linoleum 

Bid*  WantMl 

SAN  FRANCIBOO,  Calif. —  UnUl 
April  18,  2  P.  M.,  bids  wUl  b«  received 
by  the  U.  8.  Treasury  Department. 
100  McAllister  St.,  Room  1601,  San 
Francisco  2,  Calif.,  under  Inv.  SF- 
3861-47  for  Inlaid  linoleum,  fob 
Chico,  Calif.  ■  ■ 

Specifications  obtainable  from  the 
above  office. 


TUESDAY,  APRIL  15.  1947 


4/15/47  .     42 

Douglas   Fir— Low  and  Only   Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing submitted  bids  April  14  to 
Purchaser  of  Supplies  M.  H.  Oerry 
270  City  Hall,  San  Francisco,  Calif, 
under  bid  No.  8904  for  furnishing  and 
delivering  12,000  board  feet  2-inch 
Douglas  fir: 

Allen  A  Dittman  LAimber  Co.,  $1020 - 
2%  10th  prox;  2  days'  delivery. 

Christenson  Lumber  Co.,  San  Fran- 
cisco, 8995  alternate. 

E.   D.    Swift    Co.,    San    Francisco, 
81047;  net  30  days;  10  days'  delivery. 
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4/15/47 

Barbed  Wire  and  Fanoe  Staples 

Bids  Wanted 

SAN  FRANCISCX>,  Calif.  — Until 
April  22,  2  P.  M.,  bids  will  be  received 
by  the  U.  8.  Forest  Service,  447  San- 
some  St.,  San  Francisco,  Calif.,  under 
bid  No.  790  for  barbed  wire  and  fence 
staples,  f.o.b.  Northfork,  Calif. 

Specifications  obtainable  from  the 
above  office. 


834,190.12;  (C)  no  bid);  (D)  |4000; 
alternate  83774;  (B)  no  bid;  (F) 
81642;  alternate  81068;  net  90  days; 
130  days'  delivery. 

Taper  Tube  Pole  Co.,  (A)  880,747; 
(B)  884,254;  alternate  828,698;  (C) 
88720.30;  (D)  $4000;  (E)  no  bid;  (F) 
8866;  net  30  days  180  days'  delivery. 

Incandescent  Supply  Co.,  (A)  |80,- 
747;  (B)  839,425.60;  (C)  no  bid;  (D) 
82160;  (E)  no  bid;  (F)  items  only 
849.40;  8176.40;  896.60;  816;  818;  net 
cash ;  180  days'  delivery. 

Graybar  Electric  Co.,  (A)  830,747; 
(B)  839,425.60;  (C)  no  bid;  (D)  82150; 
(E  and  F)  no  bids;  net  30  days. 

Electric  Corp.,  (A)  830.740;  (D)  839,- 
425.60;  (C)  no  bid;  (D)  82150;  (E)  no 
bid;  (F)  8370;  net  30  days;  120  days' 
delivery. 

L.  P.  Church,  (A)  880,747;  (B)  886,- 
880.96;  alternate,  834,190.20;  (C)  no 
bid;  (D)  84000;  alternate  83474;  (E) 
no  bid;   (F)  81642;  alternate  8384, 

Westinghouse  Electric  Supply  Co., 
(A)  830.747;  (B)  839.425.60;  (C)  no 
bid;  (D)  82150;  (E)  85^4;  (F)  81060; 
2%  30  days. 


Lombard  82.6  IS  ierce;  owner,  Gle- 
como  Ro,  2276  Lombard  St 

DWELLING,    1 -story    trame,    iaoSo 
E  47th  Ave  210  N  Taraval ;  ownef 
and  builder,  Stiawther  Co,  Inc.  3831 
Quintara  St 

ALTER  store  and  flat.  82000;  1223 
aTraval;  owner.  Mr  Arelne,  prem. 

ALTER  dwelling.  83750;  1417  38th 
Avenue;  owner,  Dr  and  Mrs  H 
Schwartz,  prem ;  contractor,  Henry 
Erick.scn,  972  Chenery  St 

ALTER  stort',  82000;  798  Hayes  S't ; 
owner.  Fen  in  and  L  Kung.  prem; 
contractor,  McGabfcy  &.  Olscn,  501 
Douglass. 

ALIF.R  ice  nag  plant,  84500;  448  8tli 
St;  owner  and  contr.actor.  Consun- 
ers  loe  Co,  premUea. 

ALTER  bakery,  813,950 ;  2£«1  23rd  St ; 
owner,  G  Fcrro,  2800  ."iSrd  St;  con- 
tractor. Jack  Callaglian,  900  Clay- 
ton Street. 

ALTER  office.  810.000;  660  Mifcsion , 
owner,  Bramwetl  Con^tr  Co,  560 
Mission  &l;  contractor.  Harr>'  Pei- 
ersoii,  6>4  Mission  3t. 


DWELLING.  86000 ;  Lot  56,  Parr  Sub- 
division, off  San  Tomas ;  owner  and 
builder,  D  L  Howell,  1060  Broad- 
way, San  Jose. 

PALO  ALTO 


SUB-CONTRACT 
INFORMATION 


43— MACHINERY  AND 
EQUIPMENT 
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4/14/47 

Steam  generating  Unit 

Contract  Awardad 

BURBANK,  Calif..  Los  Angeles  Co. 
—Robert  L.  Johnson  Co.,  Monadnock 
Bldg.,  San  Francisco,  Calif.,  awarded 
contract  by  H.  I.  Stltes,  city  manager, 
Burbank,  on  April  1  for  furnishing 
and  erection  of  a  steam  generating 
plant,  unit  No.  3.  on  the  city's  foun- 
dation at  Burbank ;  Spec.  369.  The 
unit  is  to  include  boiler,  superheater, 
furnace,  burners,  refractories,  air 
heater,  steel  frame,  ducts,  windbox 
and  accessories. 


4/1-1/47  44 

Fencing — Contract    Awarded 

SAN  FRANCISCO.  Calif.— Anchor 
Post  Fence  Company  of  California. 
460  5th  Street.  San  Francisco,  Calif., 
at  8130.(Hi  awarded  contract  by  City 
and  County  of  San  Francisco,  De- 
partment of  Public  Works.  Room 
282.  City  HhII,  San  Francisco,  Calif., 
I  for  furnishing  and  installing  chair, 
link  fabric  around  oar  screen  and 
Sunset  intake  at  Richmond  .Sunset 
Dlspo.saI    Plant 


44 


43 


SuppUes,  Equipment 
Sub-Contract 
Information 


4/14/47 

Rubber  Mattresses 

Bids  Wanted 

SAN  FRANCISCO,  Calif.— Until 
April  21,  3  P.  M..  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry 
270  City  Hall.  San  Francisco,  Calif., 
under  bid  No.  3912  for  furnishing  and 
delivering  100  foam  mattresses  for 
the  Health  Department. 

Specifications   obtainable  from   the 
above  office. 


4/14/47 

Fencing— Contract    Awarded 

SAN  FRANCI.SCO,  Calif.— Anchor 
Post  Fence  Company  of  California. 
460  5th  Street,  San  Francisco,  Calif., 
at  870.00  awarded  contract  by  C'ty 
and  County  of  Sen  Francisco.  De- 
partment of  Public  Works,  Room 
2S2  City  Hall,  San  Fraixisco.  Cahl., 
for  relfning  12-foot  high  chain  link 
fabric  fence  running  parallel  to  Gym 
Building  at  Balboa  High  School.  Sun 
Francisco,  Calif 


ALTER  GARAGE,  8500;  712  Colfege 
Ave;  owner  and  builder,  H  Schan- 
senbacher,  premises. 

RESIDENCE  and  GARAGE.  818.600: 
1451  Hamilton  Ave;  owner,  B  A 
Meyring,  157  I>rimrose  Way;  build- 
er. Nelson  &  Rugg,  Inc,  San  Lean- 
dro. 

RESIDENCE  and  GARAGE,  810,600; 
659  Colorado  Ave ;  owner  and  build- 
er, Oro  &  Okerman,  Box  433,  Palo 
Alto. 


BERKELEY 


DWELLING  (6-room),  f7000;  2113 
Brouning;  owner.  John  P  Callan. 
premises ;  builder,  M  J  Strang,  5403 
Garaln  Ave,  Richmond. 


Granted 

BUILDING  PERMITS 


8AN    FRANCISC< 


APRIL  1,  1947 


4/14/4T  44 

Fencing— Contract    Awarded 

SAN  FRANCISCO,  Calif.— Anchor 
Post  Fence  Company  of  California. 
460  5th  Street,  San  Francisco,  Calif., 
at  8120.01;,  awarded  contract  by  City 
and  County  of  San  Francisco.  De- 
partment of  TAiblic  Works,  Room 
282.  City  Hall.  San  Francisco.  Calif.. 
for  replacinp;  ;;hain  link  fabric  end 
rellning  top  and  bottom  rails,  etc.,  rt 
Horace  Mann  Junior  High  School, 
San  Fran^jisco.  Calif 
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4/14/47 

Fencing— Contract    Awarded 

SAN    FRANCISCO,    Calif— Anchor 


14/14/47  41 

Qaa  Heater* 
Bid*  Wanted 

by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,    San    Francisco,   Calif., 


NEWS  INDEX 

MItc.  Supplies  A  Materials  C 

Machinery  and  Equlpn^ent  43 

Sub-Contract    Information    44 


42— MISC.    SUPPLIES   AND 
MATERIALS 

4/14/47  42 

Bronze  Fittings 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  21.  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall.  San  Francisco.  Calif., 
under  bid  No.  3915  for  furnishing  and 
delivering  special  underground  bronze 
fittings  for  the  Water  Department. 

Specifications  obtainable  from  the 
above  office. 


under  hid  No.  3918  for  furnishing  and 
mstalling  six  gas-fired  unit  heaters 
at  Geary  carhouse  of  Municipal  Rail- 
way. 

Specifications   obtainable  from   the 
above  office. 
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4/16/47  42 

Cords   and   Sockets 

Bfd<i    Wanted 

SAN  FRANCISCO.  Calif    —    Until 
Apr.  21,  2  p.  m.  bids  will  be  received 

by  the  U.  SL  Treasur>-  Dept..  100  Mc- 
Allister   St .     San     Francisco,    Calit., 

under  Inv.   SF-,'»85'«-47   for  cords  and 
sockets  fo.b.   San   Francisco,  Calif. 


4/15/47 

Sale  of  Toots  and  Equipment 

RICHMOND.  Calif..  Contra  Costa 
Co.— The  War  Assets  Administration, 
Administration  Bldg.,  Richmond  Ship- 
yard. No.  2.  Richmond.  Calif.,  an- 
nounces sale  of  225  lots  of  portable 
pneumatic  tools  and  equipment,  elec- 
tric motors  and  equipment,  hand  and 
construction  tools,  Jacks,  holj^ts,  weld- 
ing torches  and  supplies,  with  closing 
date  set  for  April  21,  4  P.  M. 

4/15/47  •     48 

Industrial  Screen 
Contract  Awarded 

MODESTO,  Calif.,  Stanislaus  Co.— 
The  Dorr  Co.,  811  W.  7th  St..  Los 
Angeles.  Calif.,  at  812.100,  submitted 
only  bid  and  awarded  contract  April 
9  by  the  City  of  Modesto.  Rex  E. 
Oailfus.  city  clerk,  717  10th  St.,  Mo- 
desto, Calif.,  for  one  electrically  oper- 
ated industrial  screen  capable  of 
handling  a  maximum  peak  flow  of 
11,000  gallons  per  minute,  together 
with  an  electrically  operated  elevator. 


ut  813500  awarded  contract  by  Clt; 
and  County  of  Snn  Francisco.  Dc 
partment  of  Public  Works.  Room 
i'82  City  Hail,  .San  FrancJ.tco,  Calif  . 
for  furnihhing  and  installing  wire 
fence  5-foct  in  heiKbt  at  Seacliff 
Pumping  Station 
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BLDG,  1-falory  fram-*  8t/75  rear  of 
119  Melrose;  owner  and  contrac- 
tor, F  N  Chisholm,  605  Fedeial  Of- 
fice Eldg. 

-DWELLINGS,  thite  2-story  framr. 
813,000  each;  W  Funston  Ave  225 
S  Judah;  E  41  st  Ave  100  and  125  S 
Irving  St;  owner  and  builder,  B  L 
lewis,  1445  Waller  St. 

CONVERT  ba.sement  and  ventilate, 
83500;  2545  Lawton ;  owner,  H  Un- 
singer,  premises ;  contractor,  M  & 
N  General  Contractor?. 

REPAIR  fire  damage,  81000;  60  Mir- 
aloma  Drive;  owner,  J  Mathl'*- 
contractor,  Ira  W  Cobum,  2046 
Market.  St. 

ENLARGE  present  qtrs.  845.000;  2701 
Mission  St ;  owner.  Bank  of  Amer- 
ica, 70C  Montgomery  St;  contrac- 
tor,  (.Capital   Co. 

BLDG.  two  1-story  frame,  $8100  ea; 
N  Norlegff  St  4  >  and  70  E  3eih  Ave 
owner  and  butlder,  Bertram  P 
Rude,  777  4th   Ave. 


SOUTH  SAN   FRANCISCO 


KITCHEN  (10x12  ft.),  81000;  Grand 
Ave;  owner  and  builder,  P  Salcido, 
223  Grand  Ave. 

LEAN-TO  (18x100  ft.,  and  mezzanine 
floor),  83000;  Bayshore  Highway; 
owner  and  builder.  Empire  Adver- 
tising Co,  7252  Mission  St,  Daly 
City. 

ALTER  BUILDING,  83000;  Chestnut 
St ;  owners,  Mr  tuid  Mrs  G  OuiBto. 
575  San  Diego  Ave,  Daly  City; 
builder,  Shumate  &  Schilling,  2448 
Clement  St,  San  Francisco. 

DWELLING,  80000;  Gardner  Ave; 
owner  and  builder,  M  Ahem,  113 
Gardner  Ave. 


OAKLAND 


^ON,  eltctiic,  8900;  477  15th  Street; 
owner.  Dolores  Premier  Beauty 
School ;  contractor,  Wonderlitt 
Neon  Products,  1095  Folsom  street, 
San  Francisco. 


SANTA    CLARA   COUNTY 


4/15/47 

Cable  and  Wire 

Bids  Wanted 

PANAMA  CANAL.  Canal  Zone.— 
Until  April  18  bids  will  be  received 
by  the  General  Purchasing  Officer, 
The  Panama  Canal.  Washington  26, 
D.  C.  under  Sch.  8572  for  materials 
Rs  follows: 

7500  ft.  armored  cable;  20.000  ft. 
building  type  cable;  6(X)0  ft.  super 
flexible  cable ;  7600  ft.  portable  cable ; 
2000  ft.  telephone  cable;  80,000  ft 
flexible  cord;  60,000  ft  do;  100  lb*, 
magnet  wire;  400  lbs.  do;  16,000  ft 
copper  wire;,6000  ft  Insulation  wire; 
70  lbs.  resistance  wire;  10,(X)0  lbs. 
copper-covered  steel  wire  and  200  pea. 
steel  boiler  tubes. 


4S 


4/14/47 

Contract  Awarded 

Right-of-Way    Fence 

ALAMEDA  COUNTY,  Calif. —Cy- 
clone Fence  Co.,  60th  and  Lowell  Sts., 
Oakland,  Calif.,  at  84511.31,  awarded 
contract  by  the  State  of  California, 
Division  of  Highways.  Howard  C. 
WofKl,  principal  bridge  engineer,  San 

Francisco-Oakland   Bay    Bridge,   Toll    DWELLING,     88000 
Plaza,     Oakland    8,    Calif.,    for    con-  w-^-'-^ 

struction  of  rght-of-way  fence  on  the 
San  Francisco-Oakland  Bay  Bridge 
approach  between  Toll  Plaza  and  dis- 
tribution structure. 
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, 4/15/47 
42    Traffic  Signals 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif— The  fol- 
lowing submitted  bids  April  14  to 
Purchaser  of  Supplies   M.   H.  Gerry, ' 

270  aty  Hall.  San  Francisco.  Calif., 
under  bid  No.  3899  for  furnishing  and 
delivering  traffic  signal  equipment 
for  Department  of  Public  Works: 

General  Electric  Supply  Co.,  .(A) 
837.470;  (B>  834,250:  (C  and  D)  no 
bid;  (E)  8485.80;  (F)  8866;  net  SO 
days ;  160  days'  delivery. 

Southern  Switch  A  Signal  Co.,  (A) 
$27,059  93 ;  net  30  days ;  120  days'  de- 
livery. 


42 


4/15/47  • 

Petroleum  Soil  Sterilants 

Time   Extended    From   April  11    to 

April   18,  2  P.   M. 

COLUMBIA  BASIN  PROJECT, 
Washington.  Until  April  18,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1758  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Pasco,  Wash.. 
petroleum  soil  sterilants  fo  the  Paeco 
laterals  and  suhlaterals.  Columbia 
Basin  Project.  Washington. 

No  charge  for  copies  of  the  apecl- 
flcations  to  prospective  bidders;  to 
others,  80.60.  not  returnable. 


4/15/47 

Electric  Feeder  Service 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  — Until 
April  23.  10  A.  M.,  bids  will  be  re- 
ceived by  the  Park  Commissioners. 
Julius  L.  Olrod,  superintendent,  Mc- 
Laren Lodge,  Golden  Gate  Park,  Fell 
and  Stanyan  Sts.,  San  Francisco, 
Calif.,  for  the  installation  of  electric 
feeder  service  to  the  nursery  in  Gold- 
en Gate  Park. 

Specifications  obtainable  from  the 
above  office. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


DWELLING.  82500;  Wedgewood  Ave; 
owner  and  builder,  G  Rellman,  77  S 
35th  St,  San  Jose. 

DWELLING,  87000;  Lot  16.  Sylvian, 
Los  Altos ;  owner,  John  Hanks  r 
builder,  K  D  Taylor. 

DWELLING.  86500;  1st  and  Sunny- 
side.  Campbell ;  owner  and  builder, 
L  C  Fairchild,  6  Sunnyslde  Ave, 
Campbell. 

DWELLING,  86500;  Lot  27,  Califor- 
nia St,  Campbell ;  owner  and  build- 
er. H  Van  Ness,  general  delivery, 
Santa  Clara. 

DWELLINGS  (9).  86000  each;  Lots 
119  to  123.  inclusive:  Lots  134  to 
138,  inclusive.  Mablum  Gardens; 
owner  and  builder.  Taylor  ft  Lewis, 
55  Victory  Lane,  Los  Gatos. 

I^H  27,  Bella 
Glen  off  Gurtner;  owner  and  build- 
er, J  L  Norton,  2301  Richmand  Ave, 
San  Jose. 

DWELLING.  87500;  Lot  65.  De  Ansa 
Way.  De  Anza  Tract;  owner,  D  De 
Mers:  builder.  D  Gagllardt,  11  8 
2nd  St.  San  Jose. 

DWELLING.  88000;  Lot  29.  Califor- 
nia St;  owner  and  builder,  G  M 
Cotter,  Route  1,  Box  1475,  Santa 
Clara. 


RICHMOND 


COTTAGE  (2- room),  81500;  85  Enter- 
prise :  owner  and  builder.  Green 
Johnson,  5106  Jefferson. 

ADD  TO  CHURCH,  88000;  3429  Cut- 
ting; owner  cmd  builder.  Christian 
ft  Missionary  Alliance  Church,  3429 

Cutting. 

STORE  BUILDING  (masonry)  86000; 
1051  13th  St;  owner  and  builder, 
Les  Wilson,  1555  13th  St 

OFFICE  BUILDING  (masonry), 
86000;  440  10th  St;  owner,  R  H 
Plate,  1028  Macdonald  Ave ;  builder, 
Oscar  Hailand,  3030  Clinton  Ave. 

COTTAGES  (6-room,  rusUc)  (2)  88000 
each ;  836  and  844  Ventura ;  ovtmer 
and  builder,  Louis  C  Enkema,  2506 
Haste  St,  Berkeley;  architect,  Paul 
Hammarberg,  2  Norwood,  Berkeley. 

COTTAGES  (5-room,  rustic)  (2)  88000 
each ;  2726  and  2834  Downer ;  owner 
and  builder.  Advanced  Builders 
Corp,  2824  San  Pablo  Ave,  San 
Pablo. 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO      ltd 


D  O  U  O  L  *1  S     <t  \  H 
P  O  N  D  E  R  0  S   A       F  i  N  L 
REDWOOD        C  t  D  A  R 


LUMBER 


TIMBERS 


SHINGLES     <'.     SH-1K/S 


367    BAYSHORE 

BOULEVAR  D 
Phone  ATwofcr  8174 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  HorritoR  StrMf       DOuglat  5583       San  Francisco 


SAN    FRANCISCO 


Eagle   Signal  Co..    (A)   830.747;    (B)     STORE.    l-«f..ry  fmmc.   15600.   North 


ELECTRICAL  COMMSRICATIONS 

7«/*pfcofi«  ofld  Slanal  fngfneers 

Manual  and  Dial  T«T«pfcoiitt  Sytfem* 

0«g|gn*rt  of  Ramotm  Confref  Equfprnenf 


® 


Scrvic*    and  Insto/loflont 
W*  Will  Sub-Ceitroct  With  Electrical  Centractort 

765    CLEkXENTINA    STREET 
SAN  FRANCISCO  1  MArkal  2017 


IL 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  Dblauare  7313 


DAILY    PACIFIC     BUILDER 
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STORE  BUILDING.  84000;  731  West 
Maine;  owner  and  builder,  John  H 
Waters,  4901  State  (Apt  5). 

CHURCH      BUILDING      (masonry) 
820,000;    741    S   47th   St;    owner  aid 
builder,      First      Southern     Baptist 
Church.  733  S  47th  St. 

COTTAGE  (6-room,  rustic,  detached 
garage),  87500;  613  43rd  St;  owner 
and  builder,  Gerald  Anderson.  2817 
Nevin. 

GARAGE  (masonry),  84200;  321  11th 
St;  owner.  Robert  A  Miller.  333 
nth  St;  builder,  John  P  Tullock. 
3428  Ettie  St,  Oakland. 

COTTAGE  (6-room  >,  87500;  5829  San- 
ta Cruz;  owner  and  builder,  Leon- 
ard J  Carter,  5847  Santa  Cruz. 

COTTAGE  (8-room),  511,000;  764  82nd 
St ;  owner  and  builder.  Peter  Dauer. 
740  32nd  St. 

CLASSROOMS  (8  temporary),  836,- 
000;  3924  Florida  St;  owner,  Rich- 
mond School  Board,  1100  Blssell 
Ave ;  builder,  Carl  Overaa  ft  Co,  620 
16th  St.  Richmond ;  architect,  Drag- 
on A.  Schmidts,  2068  AUston  Way, 
Berkeley. 

STORE  BUILDING,  85000;  569-573 
Standard ;  owner  and  builder  Peter 
Boljat.  566  Standard. 

SHOP  (radiator  repairs),  8^000;  982 
Pullman;  owner  and  builder,  C 
Godfrey,  c/o  248  23rd  St 

ADD  TO  PHOTO  STUDIO.  82500; 
232  14th  St ;  owner  and  builder,  J  L 
Parker.  232  14th  St. 


Completion  Notices 


CONTRA  COSTA  COUNTY 


Recorded  Accepted 

April  9,  1947— Lot  2,  Block  9.  Mar- 
tinez Land  Co  Tract  No  2,  near 
Martinez.  Anthony  Beuauino  to 
whom  It  may  concem....Aprll  1,  1947 

April  9,  1947— Lots  100,  101,  102  and 
104,  Pleasant  Acres,  Unit  No  2, 
near  Walnut  Creek.  C  Dudley  De 
VelbisB  Co  to  whom  It  may  con- 
cern  _ _ April   7,   1947 

April  9,  1947— Ptn  Lot  2,  partiUon 
of  Estate  of  Elitha  Boss,  near 
Martinez.  Edward  T  Bogardus  to 


Competitive  Bids 

(Continued  from  Page  One) 

low8  other  fund-matching  agehcies 
to  participate. 

8.B.  272  provided  for  sale  of 
state-owned  Jand  in  reclamation 
district  No.  1660  in  Sutter  county. 

S.B.  358  an  emergency  extend- 
ing from  .Tune  30,  iy47,  to  June 
30,  1961,  the  reversion  date  of 
funds  not  expended  by  local  agen 
cios  for  postwar  planning  and  ac- 
quisition of  sites  and  rights  of  way. 

S.B.  471  provides  superintendent 
of  public  instruction  instead  of  real 
estate  commission  shall  be  mem- 
ber of  state  tUocation  board  ai.d 
extends  life  of  Construction  and 
Employn,ent  Act  to  Dec.  31,  1952. 

*s.B.  472  abolisheii  postwar  pub- 
lic works  review  board  ard  trans- 
fers its  functions  to  state  alloca- 
tion board.    •    ' 

S.B.  497  extends  life  of  postwnr 
planning  act  to  June  30,  1949. 

S.n.  564  exempts  University  of 
Califumia  and  all  state  agencies 
from  provision  requiring  acquisi- 
tion of  property  for  postwar  con- 
struction snail  be  made  only  by 
condemnation. 

•S.B.  627  inceases  from  $50,000 
to  $200,000  the  division  of  archi- 
tecture revolving  funds  and  cre- 
ates a  separate  $50,000  water  le- 
sourceb  fund. 

S.B.  713  approriates  $110,000  for 
postwar  ccnstructiori  projects  to 
cities  incorporated  since  May  21, 
1946. 

S.K.  938  -  940  appropriating  un- 
specified sum  to  establish  World 
Trade  Center  at  San  Francisco  and 
making  uords  issued  for  sain^e  a 
legal  investment. 

S.B.  1052  appropriate  $34,^29  to 
be  matched  by  non-state  sources 
for  erosion  protection  of  San  Diego 
bcAchef 

8.B.  1194  appropriate  $CO,000  foi 
establishing  a  hatchery  at  Story 
Creek. 

*8.B.  1223  provides  award  by 
contract  of  county  construction  or 
repair  if  cost  exceeds  $25000  in- 
stead of  $500;  permits  purchasing 
agent  to  purch.'>se  ronstruction  mn- 
terials  up  to  $2500  rather  than 
$500  without  obtaining  bids  or  giv- 
ing public  notice. 

8.  B.  1810  appropriates  $30,000 
for  acquisition  and  maintenance  oi 
state  park  (n  .Sacra:nento  river  in 
Glenn  county. 

S.B.  1361  appropriate  $260,000 
for  lard  and  improvements  for  Me- 
loland  experimental  station,  liv- 
perial  county. 


whom  It  may  concem..._April  1,  1947 

April  9.  1947— Lots  30  and  31,  Block 
«.  Richmond  Annex.  Richmond. 
Frances  E  Armstrong  to  J  R 
Armstxx>ng -April  3.  1947 

April  9,  1947— Lot  4,  Avon  Heights. 
Concord.  Beutel  ft  Latter  Builders 
to  self -April  7  1947 

April  9,  1947— Lots  36  ind  36,  Block 
38,  Richmond  Annex,  Richmond. 
George  R  McNutt  to  self 

^ April  8^  1947 

April  9.  1947— Lot  5,  Block  31,  East 
Richmond  Boulevard  Tract,  Rich- 
mond. O  W  Lotspelch  to  self_ 

April  4,  1947 

April  9,  1947— Lots  9  and  10.  Block 
26,  Richmond  Junction  Heights 
El  Cerrito.  C  W  Lotspelch  to  self 
.  _ ^prii  4,  1947 

April  9.  1947— Lot  20.  La  BonlU 
Tract,  near  Concord.  Kenneth  E 
Small  to  Gibb  &  Clymo..Aprii  1.  1947 

April  10,  1947-^Lota  13  to  24,  Inclu- 
sive, Pleasant  Hill  Homesltes, 
near  Walnut  Creek.  R  Monson  to 

.  ««" AprU  8,  1947 

April  10,  1947— Ptn  Lots  15,  16,  17 
and  18,  Block  3.  North  Berkeley 
Terrace,  El  Cerrito.  O  R  Marshall, 
et  al,  to  whom  it  may  concern 

^      ,.     - - -April  7,  1947 

April  10,  1947— Lots  6,  7,  8,  10.  19 
and  21,  Alton  Oaka.  Walnut  Creek. 
S  Clarkson  Bales  to  whom  It  may 
concern April  7,  1947 

April  10.  1947— Lot  89,  Sans  Cralnte, 
Unit   No   2,   near  Walnut  Creek. 
Mae  M  Schofleld  to  Joseph  Brown 
.      • - - April  8,  1947 

April  10  ,1947— Lot  15,  Block  36, 
NichoU  Macdonald  Avenue  Civic 
Center,  Richmond.  Small  Homes 
Co  to  self _.... April  7,  1947 


SANTA  CLARA  COUNTY 


146,  Block  14,  Oaklelgh  Park.  He- 
dahl-Mariin  Co  to  whom  it  may 
concern „.April  9,  1947 

April  10,  1947— NE  60  ft  Lot  3.  Block 
31,  Resubdivision  Block  27,  Oak 
Park.  Edward  D  Bamsley  to  J 
Eari  Crawford -April  10,  1947 

April  10,  1947— Lot  164,  The  Willows. 
Floyd  Lowe,  et  al,  to  Barrett  & 
Hiip -April  1,  1947 

April  10.  1947— Lots  17  to  26,  Inclu- 
sive, Block  9,  Sunnybrae  No  3. 
Conway  St  Culligan  to  whom  it 
may  concern April  »,  1947 

April  9,  1947— Lot  8,  Block  2,  Ken- 
sington Square.  P  J  Murphy  to 
whom  it  may  concern  .Jlpril  7,  1947 

April  12,  1947— Lots  18,  28,  36,  38,  89, 
45  and  47.  Block  21.  Newbridge 
Park.  Arthur  Greenbach,  et  al,  to 
whom  It  may  concem..April  10,  1947 

April  12.  1947— Lot  168,  The  Willows. 
Floyd  Lowe,  et  al,  to  Barrett  & 
Hilp April  10.  1947 

April  12,  1947— Ptn  Lot  8,  Block  9, 
Lyon  &  Hoag  Subdivision,  San 
Carlos.  Estol  M  Welch  to  Welch 
Construction  Co April  11,  1947 

April  12,  1947— Lots  6,  7,  11.  17  and 
18,  Block  6,  Sunset  Highlands. 
Walton  A  Gould  to  Gould  Con- 
struction Co April  U,  1947 

April  12.  1947— Lot  12,  Blocf  1, 
Menlo  Grove  Subdivision.  W  P 
Hempel  to  Lindley  Construction 
Co „.April  8,  1947 

April  12,  1947— Lot  15.  Block  1, 
Menlo  Grova  Subdivision.  Elmma 
A  Mercler  to  Lindley  Construc- 
tion Co April  8,  1947 

April  12,  1947— Lot  4,  Windsor  Tract, 
Menlo  Park.  Jack  De  Bell,  et  al. 

to  F^eldhelm  &  Bowman 

April  11,  1947 


SAN    FRANCISCO   COUNTY 


Recorded  Accepted 

April  10.  1947— Ptn  Lot  3,  Block  7. 
University  Grounds,  8-25-66,  in 
Block  A  of  Maps,  pages  80  and 
81  and  mpdaf ;  SW  Myrtle  St  120 
ft  SE  from  the  point  of  beginning 
of  the  SW  line  of  Myrtle  St  with 
SE  line  of  Hamline  St,  SE  on 
Myrtle  Ct  40  ft  SW  parallel  SE 
line  of  Hamline  St  120  NW  par- 
allel Myrtle  40  ft  ND  parallel 
Hamline  120  ft  to  point  of  begin- 
ning. Walter  V  Carder,  one  of  the 
owners,  950  Elm  St,  San  Jose,  to 
Walter  V  Carder April  9,  1947 

April  10,  1947— All  of  Lot  161,  Map 
No  2,  Victory  Village  Tract  No 
214.  filed  10-4-1943  in  Book  7  of 
Maps,  page  37.  Letty  L  SchwarU, 
240  Bartlett  Ave,  Sunnyvale,  to 
Residential  Victory  Homes,  Inc.... 
March  31,    1947 

April  10,  1947— NE  Manning  Ave 
distant  NW  150  ft  NW  Alum  Rock 
Ave  on  Manning  Ave  NW  50  ft 
NE  150  ft  SE  50  ft  SW  150  ft  to 
the  point  of  heglnnlng.  and  being 
a  ptn  of  Lot  66.  Map  of  Studio 
Heights,  part  of  the  Pala  Rancho. 
3-7-1921,  P  of  Maps,  pages  10  and 
11.  Kdward  G  Frledrlchs,  Joint 
owner,  to  Edward  G  Friedrtchs. 
32  Manning,  San  Jose. ..April  4.  1947 

April  10,  1947— All  of  Lot  13.  Tract 
312,  West  Glen,  6-3-48,  10  of  Maps, 
pages  42  and  43.  California  Pacific 
Title  Insurance  Co  to  Romanl 
Bros A.pril  9,  1947 


SAN   MATEO  COUNTY 


Recorded  Accepted 

April  10.  1947— Lot  3.  Block  29,  San 
Mateo  Terrace.  Kenneth  W  Rems- 
burg,  et  al.  to  Hardiman  Con- 
struction Co _ April  7,  1947 

April  10,  1947— Lot  2,  Block  88, 
White    Oaks     Subdivision    No    4. 

EJ   Lopez  to  Loretz  A,  Suling 

• April  10,  1947 

April  10,  1947— Lot  21.  Block  2,  May- 
wood.  San  Mateo.  R  H  Grant  Con- 
struction Co  to  whom  it  may  con- 
cern  April  10,    1947 

April  10,  1947— Ptn  Pulgas  Rancho 
(Old  County  Rd.  Belmont).  Rich- 
ard B  Bennion,  et  al,  to  whom  it 
may  concern -April  9,  1947 

April  10,  1947— Lot  22,  Block  4.  New 
High  School  Acres.  N  F  Nelson, 
et  al.  to  whom  it  may  concern... 
- April  10.  1947 

April  10,  1947— Lot  27,  Block  22, 
Belmont  Country  Club  Subdivi- 
sion. Jack  C  Daw,  et  al,  to  whom 
It  mav  concern. ^. April  10,  1947 

April  10.  1947— Lot  32,  Carmelita 
Manor  near  Redwood  City.  Leon- 
ard Realty  Co  to  whom  it  may 
concern April  10.  1947 

April  10,  1947— Lot  27,  Block  23, 
Newbridge  Park.  R  W  Marshall 
to  David  D  Bohannon  ..April  3.  1947 

April  10,  1947— Lot  13  and  S  %  Lot 
12,  Block  9;  Lot  14  and  "S  %  Ijot 
15,  Block  9:  Lot  16  and  S  %  Lot 
15,  Block  9;  Lot  146  and  S   ht,  Lot 


Recorded  •        Accepted 

—50  and  75  S  Jarboe.  Louis 

Mazzera,  Pasquale  Martlre  and 
Albert  W  McKinney  to  whom  it 
may  concern -April  11,  1947 

April  11,  1947—851-57-63  and  869 
Huron  Ave.  Dominic  Tlscomia  to 
whom  it  may  concern. .April  11,  1947 

April  14,  1947— N  Lombard  27.6  W 
Pierce.  Vera  S  Goldman  to  whom 
it  may  concern April  11,  »47 


Liens  Filed 


CONTRA  COSTA  COUNTY 

Recorded  Amount 
April  10,  1947— Lots  9  and  10,  Block 
34,  Sunnyslde  Terrace  Extension, 
Amended  Map  No  1,  Martinez. 
Frank  A  Bailey  vs  E  H  Bellows 
-.. $441.74 

SAN   MATEO  COUNTY 

Recorded  Amount 

April  12,  1947— Lot  8,  Elmwood  G-vte 
Subdivision,  Hillsborough.  Sidney 
Lawrence   vs   Louis   Giansiracusa 

-.- 11,687.00 

SANTA  CLARA  COUNTY 

Recorded  Amount 
April  10,  1947— Lot  8,  Tract  No  236. 
Terrene  De  Flores  Tract,  9-12-46, 
8  of  Maps,  page  8.  Rudolph  Gold- 
en. W  K  Pl\immer  and  J  B  Ar- 
dens,  a  copartnership,  doing  busi- 
ness as  Sunnyvale  Lumber  Co,  vs 
Gerald  8  and  Martha  V  Berry.... 
~ 1261.88 

SAN    FRANCISCO   COUNTY 

RSteorded  Amount 

April  11.  1947— NW  Minna  St  280 
SW  l8t  St.  E  D  Swift  Co  vs  Mor- 
gan Barclay  Co  9126.60 

April  11,  1947— W  Guerrero  129  N 
19th  St.  A  Quandt  A  Sons  vs 
Helen  K  and  Joseph  J  Cruise 
(labor  and  materials) $471.69 

April  11,  1947— B  31st  Ave  176  S 
Irving.  9  Quandt  A  Sons  vs  Joan 
J    PhillipH    (labor  and   materials) 

April  il,  1947— NW  Minna  St  250 
SW  lat  St.  A  Quandt  *  Sons  vs 
Morgan  A  Barclay  Co  (labor  and 
materials)     $628.82 

April  11,  1947— N  Judah  82.8  E  47th 
Ave.  A  Quandt  A  Sons  vs  Wil- 
fred and  Alma  E  Rousseau  (labor 
and  materials)  „ $157.62 


Non-Responsfbility 


Martin   and    Anna   Nelson   as   to 
improvements  on  property. 

Building  Contracts 


BAH   FRANCISCO  COUNTY 


Branch  bank,  84  West  Portal  Ave. 
Heating  and   ventilating  work. 
Owner — Bank  of  America,  premises. 
Contractor— .Atlas     Heating     A    Ven- 
Ulatlng  Co.,  Ltd. 

TOTAL. $5,637.00 

Plans  filed— March  31,  1947. 


Plumbing  Permits 


BERKELEY 


><^SS!5>w 


SMOOT-HOLMAM 


MArket  8474 


SAN    FRANCISCO   COUNTY 

April  11,  1947— Frontage  of  78  ft  on 
Potrero  Ave  and  35  ft  on  26th  St. 


MADE  IN  THE  WEST 
...  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


$«(•<  O/flceii  Son  FronclMO,  Let  AngeUt.  Portland,  Seattle, 

Salt  Lake  City,  Honolulu 

St— I  Hanfti  South  San  Prancltce.  Le«  Angele*.  SeotH* 

Pmhrlceffng  Wmrkt:  So.  San  Francltco,  Alam«da,  let  Ang*U« 

Mill  Oepeta/  $«n  PranciKO,  U«  Angeie^  Pertien^,  $e»»He 


BETHIEH^^ 
STlEl 


1642  Russell;  owner,  L  Temple; 
dealer,  W  MacMillan :  water  cloeet; 
wash  basin ;  bath  tub ;  sink ;  wash 
tub. 

1786  4th  St ;  owner,  Lounge  4k  Chair 
Co ;  dealer,  Al  Ferreria ;  2  water  clos- 
ets ;  2  wash  basins ;  sink ;  2  drains ;  1 
urinal. 

2988  College  Ave;  owner,  Inalde 
Inn;  dealer,  D  L  Mlnagglo;  water 
closet ;  2  wash  basins ;  2  drains. 

1609  63rd  St;  owner,  A  Plttman; 
dealer,  Neal  A  Son ;  8  water  closets ; 
3  wash  basins;  3  bath  tubs;  2  sinks. 

1965  University;  owner,  M  Nielsen; 
dealer,  A  T  Baker;  water  closet; 
wash  basin. 

OAKLAND 


Plumber,  J  Fazio ;  owner,  J  M-'- 
Alllster;  1  fix;  2  gas:  4  water;  1464 
9th    St 

Plumber   J    Pierce ;    owner, 

5  fix;  3  gas;  14  wattr;  3018  Carlson. 
Plumber,  C  Roland ;   owner.  Graft ; 

2   gas;   8669  Bancroft. 

FlumbfT,  M  Boomer;  owner,  e^m"-: 

6  fix;  9  water;  99^'0  Longfellow. 
Plumber,     E     Eaton;     owner,     OaU 

Cleaners:    2   water;    59  Sth    St. 

Plumbe!-,  H  Sogan ;  owner,  Ameri- 
can Co;  3  fix;  5  water;  3726  West  St. 

Plumber,  J  Smith;  owner,  L  King; 
2  water;   33fi  7th   St 

Plumber,  J  Bruce;  owner,  P  Bar- 
rios; 2  fix:  S850  Market   St. 

Plumber,  J  Bruce;  owner.  7  Cablll, 
2  fix;   2405  Adeline  St 

Plumber,  K  Nelson  ,  ovmer.  West- 
ern Constr  Co;  7  lix ;  •:  gas;  17  wa- 
ter; 4321  Rettlg. 


Cessation  of  Labor 


SAN  MATEO  COUNTY 

Recorded  Labor  Ceased 

April  10,  1947— Lot  6,  Block  7.  Par- 

rott  Park.  James  D  Diamond 

.March  1,  1947 


*   Whitscn;   dealer,    \tlas   Htg;    tw  > 
door  furnaces. 

6560  Ascot  Dnvc,  owner.  Teil  Ma'- 
tinson;  dealer.  Atlas  &tg;  2  flour. 

5816  Kast  16th  St;  owner,  Tisher; 
dealer.  Atlas  Ktg.  floor. 

10405  Longfellow ;  o^vner.  Walker ; 
dealer,  Atals  Htg;  tv«o  floor. 

1951  Leimert ;  owner,  J  R  Ponticr, 
central  heat. 

7108  Oreenley  Dr;  uwner,  O  O  Vesl 
dealer,  Atla<i  Htg,   two  floor. 

1834  lOSnt  Ave;  owner.  Walker; 
deaUr,  At  la.*  Htg     floor. 

1840  103rd  Ave ;  owner,  Walkei , 
dealer,  Atlas  Htg;   floor. 

1888  10th  Ave;  owner,  John  Landi, 
dealer.  Atlas  Htg;  central  healing. 

8116  Doncaster;  owrer,  A  R  Johi» 
son;  dealer.  Atlas  Htg;  central  heat 

516  Venion  :  owr.er,  E  Cavanaug>  ; 
dealer,   Atlan  Htg;   floor. 

1755  MacArthur;  owner,  Jennie  No- 
bert:  dealer,  Atlas  Htg;  cenlrni  hei.t. 

2033  Telegraph .  owner,  Doiy  anrt 
Ix)ckwood  ;  dealer.  Atlas  Htg;  central 
heating. 

6964  Wood  Dr;  owner,  Chnpin  «, 
Wi'.aoi. :  dealer.  Atlas;  central  heat 

343  Florence  St ;  owner.  J  Gordon ; 
dealer.   Atla>^ ;    central  heating. 

1340  <>4th  Avenue;  owner,  Walker; 
dealer.  Atlas  Htg:  central  heating 

8329-35-47-55  Golf  LJnks;  owner. 
Groom;  dooler,  Holland  Co;  4  flocr 
furnaces. 

3810  Quigley ,  ow.ier.  Dorianco; 
dealer,  The  Holland  Co;    floor 

1227  K  29th,  owner,  Krueger;  dc%). 
er.   The   Holland    Co;    central   h^at. 

4026  Aqua  Vista ;  owner,  JVy ;  deal- 
er. The  Holland  Co;  floor. 

1163  88th  .Avenue;  owner,  Walker; 
dealer.  Atlas  Heating,  floor. 

2148  lOSrd  Avenue;  owner.  Walker, 
dealer.   Atlas  Heating;   fioo.-. 

2164  103rd  Avenue;  owner.  Walker; 
dealer,  Alla^  Heatmg;   floor. 

924  71st  Avenue;  owner.  Walker; 
dealer.  Atlss  Heating;   floor. 

1347  East  28th;  owner,  Mortinson; 
dealer.  Atlas  Htg;  central  heating. 

1.148  East  23th;  owner,  Moriitieon; 
dealer.  Atlas  Hig;  central  healing. 

1349  East  28th ;  owner,  Mortinson ; 
dealer.  Atlas  Htg,  central  neatmg. 

1351-7-9  East  28th  St;  owner.  Mor. 
t.mson;   dealer,   Attas   Htg;    floor. 

7770  Hillmont;  i-w.ier.  A  B  OUvtr 
dealer.  Maloney;  floor. 

7741  Cre.'t :  owner  and  dealer.  Arel- 
lano; central  heat 

7944  Fontaine;  ownoi,  FXilliani: 
dealer,   I>avie  A  Walbrook;   2   flour 

1445  E  33rd  F>t;  owner,  Schuester- 
deuier,  Scott  Co;  2  floor. 


Electrical  Permits 


SAN    FRANCISCO  COUNTY 


Fomace  Permits 


OAKLAND 


6*36    Coltcn    Blvd ;    owner,    Chapin 


4996  231  San  some  St;  owner.  Gets 
Bros;  contractor.  Bay  Electric  Co;  2 
branch  circuits ;  8  plugs. 

4996  460  Valley ;  owner,  Illetschko  ; 
contractor,  Mahoney  Electric;  over- 
head service. 

4997  286  Geary  St ;  owner,  Frank 
More:  contractor,  Mahoney  Electric; 
8  outlets. 

4998  SE  comer  Arbor  and  Swiss; 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  Complefe  Rental  Service  .  .  . 

THE  mX  COMPANY  •  INC. 


582  SIXTH  STREET 


UNd«rhlll  5026 


Use  BASALITE 


Call  er  writ*  a  BAiAUTi 
Umprmtmntatlvm . . . 

CkartefW.miliei 

Main  OfRc* 
T«l*phon«  Nopo  3340 

N«r*M  A.  PrUm 

T*l*phon«  Compball  3369 

A.  C.  lemniel 

T«l«phon«  Slocltton  3-3439 

1. 1^.  trvan 

T«l«phon«  MaryivllU  3085- R 
Oh*  tleiMbera 

TcUphon*  Sacrom«nt«  6-3^4 
reel  NelMM 

T«UpKon«Turlocli1331 

Tb*aMi»C*ryell 

T*Uph*n«  NHiaUy  9478-W 
Lee  KcMwertliy 
Ulaphon*  Wlllitt  309.J 

Walter  Brewell 

Son  ftantitto  0#ic« 

Talaphen*  OAHi*ld  3758 
C.  W.  Mil»p« 

T«Uphon«  Honfard  1318-J 
A.  O.  Perfclas 

T«l«pKwi«  CofKocd  8389 


SAFETY  and  ECONOMY 
in  Bvildingt  off  ALL  TYPES 

"^  A  •iinpl*  bwt  adeqwf  tyttem  for  vtrtical 
and  horiiontol  reinforcing  ho*  b««n  designed  by 
ewr  engineering  *laff,  making  BASAtlTE  detiraMe 
for  any  *ii*  building  .  . .  and  even  In  area*  which 
are  »wbject  to  wind  ttre****  and  earthquolte*. 

•¥  Par  Mema  antl  Industry... yo«  can  depend 
upon  lASALITE  for  *afety,  permanence,  attractive- 
neM  and  economy.  lASALITE  it  machine-made, 
with  clean  *harp  edge*,  and  ii  tteom-cured.  This 
OMure*  preci*ion  building  unit*  with  volume  pra> 
ductien  for  IMMEDIATE  OELIVERYI 

OMier  ftASAlT  »eiMlM«  Fradect*  liMtede... 

ROCK.  SANO  ond  GRAVIl 

STEtl  TANKS  and  STEEl  PIK 

REAOV  MIXED  CONCRETE 

REERIOERATION  (Wolii-tn  Bone*) 

•If  RAf  STONE 

fer  Harbor  and  Riv*f  Rank  Profaclion 

BASALITE 

Ll§ktwl9lit  MAiONHY  •UUOIMO  UMItS 

•ASALT  ROCK  CO.,  INC.,  Dtpt.  DP.,  Napa,  CalHamia 

fl— ti  hi  Hope,  Slechtee,  teeeyvele 
WIST  COAST  PIOHIIKS  Of  llfHTWIIONT  CONCIITI  MASOIIT  lUllDIHO  UNITf 
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DAILY     PACl'^lC     BUILDER 


TUESDAY.  APRIL  15.  1947 


owner,  ;    contractor,   L.  De- 

coltlgmes;  temporary  saw  tiervice. 

4»99  17»0  Yosemlte;  owner,  H  Pap- 
enhousen;  contractor,  Oalvin  Bros; 
1  OoutletH;  10  plugs;  motsn. 

6000  lOO  Martcet  St;  owner,  Wrtn- 
stem;  contractor,  Qalvln  Bros;  ele- 
vator repairs. 

5001     727   Valencia;    owner,   Cherts 


Furniture     Co;     contractor,     Empire 
Electric;  survey. 

5002     48  Wabash   Terrace;    owner, 

;    contractor,   B  J   Doherty; 

temporary  saw  service. 

6006  545  Martcet  (basement) ;  own- 
er, J  W  Stacy ;  contractor,  Severln 
Electric;  fire  alarm  socket. 

5004    1046  Sansome;  owner,  ; 


contractor,  Buxseil  Electric;  8  out- 
lets; 2  plu^;  1  switch;  arc  lamp*. 

5006  219  Natoma  St;  owner,  Silver 
Stahl  Corp;  contractor,  W  B  Baker 
&  Co ;  motors ;  elevator. 

5006  1674  47th  Ave;  owner,  S  Oal- 
laick;  contractor.  Pacific  Blec  Const 
Co;  4  outlets;  4  plugs;  6  switches. 


OAKLAND 


CLASSmED  ADVERTISING 


1—    MISCELLANEOUS 


ATTENTION! 

CONTRACTORS 

ARCHITECTS 

INGINEERS 

Um   western  personnel  to  Miiit 

you   in   obuining   the    right   nuin    for   that 

job. 

Many  carefully  •elected  conatmction  men, 

draftamen  and  engineer*,  acrcancd  by  ex- 

pcrienrcd  contultanta,  are  now  Hated    for 

immediate   interview. 


Qualified  Fcnonnel  now  available  ahould 
take  advantage  of  our  up-to-the-minute 
information  on  the  beat  job«  in  the  city. 
Come  in  and  get  acquainted. 

WESTERN   PERSONNEL 
SERVICE 

(Agency) 

Formerly  CterUtI  PlactmenI  Bureau 

Technical  -  Profcational  -  Commercial 

26  O'FARRELL  ST.  SUITE  9023 

GArficId   1617-1618 


MEN    AVAILABLE: 

ENGINEERS,    C.E..    M.E.,    and    E.E 
SUPERINTENDENTS.    COMM.     and 
INDUSTRIAL,    GRADE:     CARPEN- 
TER Fupt.s.,  WORKING  FOREMEN. 
ESTIMATORS,     ARCHITECTS. 
DRAFTSMEN,  ARCK.  STRUCT,  anri 
MECHL.,      SURVEYORS,      INSTRU- 
."^ENTMEN.    RODMEN.    ACCOUNT- 
ANTS. TIMEKEEPERS,  SALES  EN- 
GINEERS.    A    complete    library    r.l 
capable   men   to   choose   from. 
Call 
HENRY    HELBIG  or 
RALPH    OLSEN 
YUkor  6-0579 
This    AGENCY    Is    designed    for    the 
Building   Industry 

(tf 


BOOKKEEPING  SERVICE 

AW  taxes,  payrollc  for  busineMS 
firms,  contractors  and  individuals. 
No  account  loo  lar^e  oi  too  small 
SEabrlght.   4462.  (tf> 

2—     HELP  WANTED 

Capable  DRAFTSMAN  for  Monte- 
rey Peninsula.  Permanent  White  P. 
O.  Box  847,  Monterey.  4/ie/47 

WANTED  —  DRAFTSMAN,"  MB- 
CHANICAL.  WITH  SOME  ARCHI- 
TECTURAI.  EXPERIENCE  PRE- 
FERRED.  LOCAL  MFG.  PLANT. 
SALARY  OPEN.  Reply  Box  414,  c/o 
Daily  Pacific  Builder.  4/18/47 

CONSTRUCTION  SUPT.  or  FORE- 
MAN ;  experienced  with  concrete  and 
steel.  Call  AShberry  51S1— 600  Uul- 
verslty  Ave.  Berkeley.  (4/15 ■ 

"llbADGRAD  i  NO~SUPlCKlNTfi:ND- 
ENT  WANTED  Immediately  for  proj- 
ect In  Northern  California.  Must  be 
tnoroughly  familiar  with  all  types  of 
grading  equipment  and  capable  of 
taking  complete  charge  of  work  In- 
volving cuts,  fills,  blasting,  subgradaa 
and  repair  of  equipment  APPLY  BY 
LETTER,  giving  complete  sUtement 
of  experience  and  references. 
BARRETT  k.  HILP 
918  Harrlaon  St.,  San  Francisco 

3— POSITION  WANTED 

ESTIMATOR  AVAII^BLB:  FOR 
GENERAL  CONSTRUCTION;  20 
years'  experience  In  construction 
field.  References.  All  replies  confi- 
dential. Reply  Box  415,  c/o  Daily 
Pacific  Builder.  4/16/47 

S^  FOR  RENT 

LUMBER  HANDLING  EQT'IP. 
MXNT:  CARRIERS.  STACKERS, 
TRUCKS.  Pacific  Carrters,  Oakiana 
KE   4-16fil. 


FOR  SALE 

LUMBER,  SHEET  ROCK;  FIR, 
all  sizes,  specified  len^thfi;  PINE 
boards  kiln  dried;  TIMBER,  any 
lenizth  and  domension;  MILL 
WORK,  rail  ties;  DOORS,  SASH 
SHINGLES.  MOULDING; Wood 
Lafh.  Mfta!  L.ith,  Nails,  Plaster 
Board,  Plywood,  Oak  and  Pine 
Flooring 

Carioad  Lots 

Associated  Contractora' 

Sci'VIC6 

1151  Sutter  St..  San  Francisco  9 
PRospect  4500  or  2800 


DOORS 

1^-ln    Flush    Panel   Interior; 

iy,-ln.   Flush   Panel  Exterior. 

Available    in    various    ^Izes. 

PLY-WEL  INDUSTRIES 

t8C£  Tidewater  Ave.,   Oaklnnd   1,   Cal. 

Phone  KEMogg  4-1651 

(4/15) 


STANDARDIZED 
BUILDINGS 

12  .standard  sized  buildings  for  im- 
mediate delivery  In  e'ther  timber  or 
steel  structure.  Clear  spans  from  40 
to  160  ft.  Lengths  from  40  to  600  .*"i. 
Al.so  standardized  roofs  of  timber  or 
^teel  for  erection  on  masonry'  walls. 
American  Standardized  BIdg.  Corp. 
332  S.  MiohlRaf.  Ave.,  Chicago  4,  III. 
Wabash  2708 


i6M  5  ^on  AUT6<:iAR-t.uck,  cav. 
and  chassis.  Butane  pcwercd,  3-speed 
Brown-Llpe  with  5-tipeod  transmis- 
sion. Double  reduction  rear  axic. 
Vacuum  oower  brakes.  Phone  San 
Rafael  47iK..  (4/16 > 


FOR  SALE 

1,828  sheets  3S  half  hard  aluminum 

.032  ga.,  32x82  inches 

3,783  sheets  3S  half  hard  aliuninum 

.032  ga.,  84%z88*4  InchM 

AVAILABLE  FOR  IMMEDIATE 

DELIVERY 

Price  Open 

JA8.  ORAHAM  MFQ.  COMPANY 

Newark,  Calif. 

Telephone  Newark  2111 

4/16/47 


Corrugateo   ALUMINUM  SHEETS, 
19   gauge,    036-in.    45i>ix96-in.    Alum- 
Inum   Products  Co.,  3245  16th  Stree* 
Phone  UNderhlll  21fl6  or  SUtter  6700. 


JAEGER  CONCRETE  MIXER, 
Model  14  EL,  pneu.  tired,  with  skip 
loader  and  water  tank,  us  is,  flSOO. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  over- 
hauled and  rolls  retired,  as  is,  S1200. 
J.  HENRY  HARRIS.  26f7  Nli.lh  St.. 
Berkeley;    phone   THomwall    7165. 

PLYWOOD 

All  Sixes,  plain  or  recln  sealed  ply- 
wood available  In  any  quantity,  lii- 
cluding  truck  and  trailer  lots.  Stntc 
amount  and   write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton    Blvd.    and    Frultridge    Road 

Phone  Sacrnmeiito  6-647B 
P.  O.  Box  548     -     Sacramento,  Calif. 

(ff> 


45813  4001  San  Leandro  Blvu; 
owner,     Gall     Furniture;     contractor 

Pac    Elec    Motor   Co;    fixtures. 

45814  83rd  Ave  &  Skn  Leandro; 
owner,  Pac  Coast  Aggregate;  con- 
tractor,  Pac  Elec   Motor;   fixtures. 

4.0815  83rd  Ave  &  San  Leandro; 
owner,  flac  Coast  Aggregate;  con- 
tractor, Pac  Elec  Motor  Co;  out- 
lets;  motors;   switches. 

45816  871  68th  Ave;  owner,  Aus- 
tin Co;  contractor,  Pac  Elec  Motor 
Co;  fixtures; 

45817  071  tiOth  Ave;  owner,  Aus- 
tin Co;  contractor  Pac  Elec  Motor- 
outlets;  branch  circuits;  motovj; 
awitches. 

4:>818  8i»th  &  San  Leandro;  owner, 
Denniflon's  Foods;  contractor,  Pac 
Elec    Motor   Co,    fixtures. 

45818  9Stli  &  Sau  Leandro;  owner, 
Denniion's  Foods;  contractor,  Pa<- 
Elec  Motor;  outlets;  twitches. 

45820  739  21fai  St;  owner  and  con- 
tractor, Calif  Elec  Co;  processiag 
lamp. 

45821  701  lOfilh  Ave;  owner.  Gen'l 
Metals  Corp,  contractor,  Calif  Elec; 
conduit. 

45822  801  6<>th  Ave;  owner,  (S 
Heilman)  East  Bay  Iron  &  Metal  Co, 
contractor,  A  J  Redman;  4  outlets, 
alterations ;  switches. 

45823  801  68th  Ave;  owner,  Easi 
Bay  Iron  &  Meial  Co ;  contractor,  A 
J  Redman  ;  alterations ;  3  fixtures. 

45924  5811  MacArthur;  owner, 
Mills  Food  Center;  contractor,  Et.s 
Hokin   St.  Galvari ;   motors. 

45825     660  Oal.iand  Ave;  owner,  Mr 
J   S   Roberts;   contractor,   Ets    Holvin 
&    Galvan;    new     mstallation;    over 
head  service. 

4582f  7314  MacArtliur;  owner. 
Hill;  contractor,  Collins  Elec;  mo- 
tors. 

45827  5402  Bond ;  owner,  M  A 
George ;  contractor,  Collmu  Elec ; 
range  wiring. 

40828  7200  OraM;  owner,  Murra>  ; 
contractor,   Coluns   Elec;    altcratloi..s. 

45829  6760  Adelme:  owni  r.  Branch  ; 
contractor,  A  I.  Solarl;  branch  cir- 
cuits ;   3  plugs 

4583C  184£  108th  Ave;  owner,  M' 
Stiles;  contractor.  Pine  Elec  Sei - 
vice ;    22   fixtures. 

4.5831  5('8  E  18th  St;  owner,  Joe 
Bofco:  contractor,  Capitol  Elec;  Z 
fixtures. 

45832  50Q  E  18th  St;  ownor,  .Ice 
Bosco;  coiiti-actor,  Capitol  Electric;  4 
outlett :    2    plugs. 

4Q83S  f32«  San  Pablo;  owner,  Pac 
Bait  &  Tackle ;  contractor,  Spotl ; 
motors. 

4.5834  E'way,  S  of  22nd  St;  own- 
er. Special  Site  Sign  Co;  contractor, 
.Spott :    wiring. 

4'583G  B'way  S  of  Mother,  near  42 
Rt,    ov.'ner.    tJpecia'    Site    Sign;    con- 


tractor,   Spott;    wiring 

45836  4816  Webster  St;  owner, 
Shasp  &  Meidmeyor;  contractor,  V 
G  Elec ;  14  outlets ;  alterations ;  4 
switches. 

45837  1746  B'way;  owner,  Hart'iJ 
Jev/elers;  contractor,  Elec  FruC 
Corp;    new    mstalJotion. 

46838  4431  E  14th  St;  owner,  Owm 
A  Elton;  contractor,  Monzo;  temprr- 
«>.rv  saws. 

'45838  443  E  14tb  St;  owner.  Ower 
A  Elton ;  contractor,  Monzo ;  out- 
lets; branch  circuits;  plugs;  motors; 
new    installation;    switches;    ciign. 

OAKLAND 


4431  E  14th  St;  owner,  Owen  and 
Elton;  contractor,  Monzo  Elec;  fix- 
tures. 

816  8th  Ave;  owner,  George  Bros; 
contractor,  Monzo  Elec;  branch  cli- 
cults;  motors;  owltnbML 

4S28  E  I4th  St ;  cwner,  Schiner  Eng 
Co;  contractor,  Monzo  Bros;  alter; 
motors;    new   Installation;    twitches 

Lakeshcre  and  MacArt^ur;  owner, 
Signal  Oi:  Co;  contractor,  Monzo; 
motors. 

3(X)1  MacArthur;  owner,  McGey- 
nolds;  contractor,  Mon^o  Bros;  spcc- 
iiil  equipment. 

4068  Telegraph  Ave;  owner,  Doug 
Sweeney;  contractor,  Paramount  El; 
sign. 

Tenth  auid  Washington;  owner,  Sll- 
van.9;  contractor,  Calif  Elec;  motors. 

8o7  Brookwood  Road;  owner,  Mr.i 
Totheroli;  contractor,  P  A  Jones; 
new  Installation 

4758  E  14th:  owner,  Davis;  con- 
tractor, C  A  Langlais:  8  fixtures. 

4759  E  14th  St;  owner,  Davis;  con- 
tractor, C  A  Langlala;  8  outlets. 

1800  Telegraph ;  owner,  Sterling 
Furniture  Co;  contractor,  C  A  Lang- 
Itiis ;  new  Installation. 

BERKELEY 


POSITIONS   OPEN 


S-611— ENGINEER,  pref.  30-40,  with 
archtl.  engrg.  trg.  and  exper.  on  con- 
crete design  and  construction.  Also 
exper.  structl.  draftsman  for  general 
office  work.  Salaries  open.  Good  op- 
portunity. San  Francisco. 

S-584  —  STRUCTL.  DBSIGNiai, 
grad.,  27-35,  with  exper.  on  steel  and 
concrete.  |2.00-|2.26  hour  and  bonus. 
Perm.  East  Bay. 


68063  3056  Hillegass;  owner,  W  R 
Van  Bolckelen ;  contractor,  Ploberts 
Lighting  Fixture  Co;  4  outlets;  8 
switches ;  6  plug.s  ;  2  circuits. 

68054      San     Pablo    and    Virginia; 


INGINIERINft  SOCIITIES 
PERSONNEI.  SIRVICI,  INC. 

(AgMiey) 
Newton  D.  Cook.  M^r. 

57  POST  ST.  S.  F.  4 

•Art*M  f  24t 


owner  and  contractor,  Foster  ft  Kleis- 
er;   1  sign. 

68055  San  Pablo  and  Hearst ;  own- 
er and  contractor,  Foster  &  Kleiser; 
1  sign. 

68056  2108  Russell;  owner,  Knox 
Presbyterian  Church  ;  contractor, 
Haynes  Electric;  17  fixtures. 

68067  2813  Telegrat^  Ave;  owner, 
R  K  Austin  ;  contractor,  Haynes  Elec- 
tric; 38  outlets;  4  switches;  15  plugs; 
12  circuits. 

68058    1705%  Grove;  owner, ; 

contractor,  Spott  Electric;  2  outlets; 

1  switch ;  2  plugs ;  2  circuits. 

68058    1512  Shattuck;  owner, ; 

contractor,  Monzo  Electric;  4  outlets f 

2  switches ;  18  fixtures ;  18  plugs ;  new 
service ;  8  circuits. 

68060  2035  Blake ;  owner,  Union  Ice 
Co ;  contractor.  Pacific  Electric  Motor 
Co ;  4  outlets ;  4  switches. 

68061  642  Virginia  St ;  owner,  I>ure 
Carbonic  Co;  contractor  Pacific  Elec- 
tric Motor  Co;  12  outlets;  12  fixtures; 
1  circuit. 

68062  1700  5th  St  ;owner,  Dobeck- 
man  Co ;  contractor.  Pacific  Electric 
Motor  Co;  68  mtors;  304  fixtures;  40 
plugs;  10  circuits;  33  transformers. 


Thanks  to  my  builder 


TRANSITS,   $17  vr  month:   I  EV- 
ELS   $]4  per  month.    Daniel   McFar- 
land,    624    Second    Ave.     Phone    B.'w 
view   7804.  (tf) 

6^^^^         FOR  SALE 


NOBLE  POltTABLE  CONCRETE 
BATCHING  PLANT,  used  one  day. 
Fully  automatic.  For  parilcutai's 
phoiie  PRtJspect  9750,  Extension  28. 

(4/16 • 


AVAILABl^  FOR  nOODDIATr 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  comiifrsted  ALUMINUM 
SHEETS,  standard  dimension.  Pbons 
Mr  Crandall.  SlTtter  nw.  (tf) 

Radio  Saws 

MONAI.'Or  UNi- POINT  Imme- 
diate doliverv.  Anier.  Saw  Mill  Msfh. 
Co.    7  Front  St.    Fhone  TU  4615. 

(4/21) 


PLUMBING 
Packaged  residential  drainage  sys- 
tem. Complete  from  fixture  outlets  to 
base  of  stack.  Ideal  for  mass  con- 
struction projects.  Package  contains 
all  necessary  fittings,  traps,  branches, 
etc.,  cut  to  fit  and  ready  for  field 
assembly.  Based  on  your  plumbing 
layout.  60  units  or  more.  Immediate 
delivery.  P.  K.  G.  Co.,  44  2nd  St.,  San 
Francisco.  Phone  GArfleld  5511.     4/21 

PORTABLE  BELT 
CONVEYORS 

24-in.  from  30-ft.  up.  Gas  or  electric 
driven 

ELECTRIC  ARC  WELDERS 
STRYKO  SPOT  WELDER 

76-KVA 

HIGH  PRESSURE  STEAM 
CLEANERS 

For  construction  equipment  Self- 
contained,  portable,  safe  and  easy  to 
operate. 

ACE  MFG.  &  SUPPLY  CO. 

Mission    and   Hillside 

LOGGING'^DUMP  TRUCK, 
DIESEL 

10-ton  Sterling  Truck  Tractor. 
D.   Petrle,    1203    Fairfax   Ave..    San 
Francisco.  Residence  Phone  FI.  8886, 
evenings.  A/2\ 


Ra3  Estimate 

(Continued  from  Page  One) 

hearings  and  prcbably  no  report 
on  proceedings  until  they  are  com- 
plete. 

Make-up  of  the  board  is  not  o.s- 
tabli.shed,  but  probably  will  include 
Colonel  George  Mayo,  retired  San 
Francisco  district  enjnnter.  Coi. 
E.  H.  MarkH,  South  Pacific  division 
engineer,  who  is  scheduled  to  retire 
before  tne  three  months  required 
for  the  study  lapse,  Commodore  L. 
N.  Moeller,  superintending  civic 
engineer,  Western  Sea  Frontier, 
and  his  associate,  Capt.  Baker. 

General  Davidson  explained  tho 
decision  of  the  board  apriiinst  the 
Bay  Land  (or  Nishkian)  Crossing 
was  because  its  members  were  "ap- 
prehensive of  its  effect  on  the  ti- 
dal flow."  He  said  the  action  of 
the  board  was  taken  after  much 
consideratirn  for  preservation  of 
the  San  Francisco  waterfront. 

He  said  that  effect  of  the  Nish 
kiar  nlan  could  be  determined 
through  a  study  that  would  have 
to  be  done  in  a  laboratory  whore 
a  comparable  modei  would  he  set 
up  and  studied.  It  would  take  about 
SIX  months. 

Davidson's  statement  may  s»erve 
to  dJsr>el  a  current  rumor  that  pres- 
sure from  big  steel  interests  helped 
to  defeat  the  Bay  Land  Crossinjr 
proposal. 


For  •fficient  Roof  TrusMs  at  low  cost,  contoct  .  . 


AMERICAN    ROOF   TRUSS   COMPANY 
271  W.  Soato  lorboro  Avmm  •   \m%  A«t«lM.  Cullfonila 

ADoms  1-437« 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNdwWIl  3144 


My  home  has  convenient, 
built-in  telephone  outlets 

By  speciiying  that  telephone  conduit  be  installed 
during  construction,  little  was  added  to  building 
cost .  .  .  real  value  was  added  to  the  house. 

The  location  of  the  tele- 
phone can  be  changed 
or  additional  telephones 
added  without  drilling 
through  the  flooring  or 
running  wires  along 
baseboards. 


The  convenience  of  well- 
placed  telephone  outlets 
will  be  appreciated  for 
years  to  come. 


Call  or  dial  your  local  Telephone  Business  Office. 
Ask  for  Architects  and  Builders  Service. 

The  Pocific  Telephone  and  Telegraph  Co. 


'  ".      BUILDING 
AND      ENGINEERING 
NEWS     SERVICE 


M  43aili|  iadfic  ISuilJlcr 

corporatJ  largest  construction  daily  in   the   west 
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PLANS  and 
Speculations 


new 

last 
Sam 


Members    elected    to    the 
sanitary    board    in    Escalon 
week   are    Paul    A.    Ekho?m, 
Jones  and  Frank  Cavaleiri. 
oOo 

A  Softball  diamond  is  tentative- 
ly planned  on  property  owned  by 
the  city  of  Vallcjo.Tiear  the  wate»- 
front. 

oOo 

Buildings  at  the  Chicago  Bridge 
and  Iron  Company  in  Eureka  havp 

S®*''ii??!'"'^^^"  '^«'^  ^y  sealed  bids 
by  W  A  A.    Bids  will  be  opened  in 
the  San  Francisco  office  at  10  ji 
m..  April  29 

oOo 

PG  A  E  has  been  invited  to  Ir 
spect  tracts  in  Escalon  «.=;  a  pos- 
sible location  for  industrial  sites 

oOo 
Shahta  County  super-isors  have 
authorized  expenditure  of  any 
county  money  if  addit'onal  funds 
are  nfedea  by  the  state  to  co.c 
plete  the  $18,000  Fall  River  Mili^- 
Uana  hiifhway. 

oOo 
Bids  will  be  opened  here  Mav 
26  on  the  WAA  sale  of  the  Moore 
Drydock  Company  west  yard  in 
Oakland.  It  cost  $11,039,415.  It  is 
offered  only  as  a  complete  unit 
and  It  covers  53  acres. 

oOo 

«f  JXf f?*  ^"i  ■**'i  ^®*"y  s*>o"  ""  In- 
stallation of  traffic  signals  at  two 

intersections  in  the  downtown  .sec- 
tion of  San  Bruno. 

oOo 
Senator  O'Gara's  inlerim  hous- 
in^r  committee  has  just  reported 
its  findings:  need  of  a  $25  million 
Appropriation  for  loans  to  locai 
communities,  to  i^e  followed  by  a 
special  election  on  issuing  a  $100 
million  fund  "to  .stimulate  private 
construction  of  rental  property 
and  for  loans  to  limited-dividend 
housing   corDoiatlons." 

oOo 
The  Salvation  Army  opened  a 
drive  for  a  $650,000  building  fund 
Monday,  with  a  rally  at  the  Si. 
Iranos  Hotel.  The  money  will  be 
used  only  for  construction  of  now 
units  and  repair  of  existing  onos. 

oOo 
$80,000  in  federal  funds  has  been 
earmarked  for  Buchanan  Field. 
near  Mnrtinez.  for  improvement 
and  maintenance  of  runways,  ac- 
cording to  a  reliable  source- 

oOo 
Pleaganton's  city  council  is  to 
vote  on  a  repolution  calling  for 
development  of  the  Alameda  Coun- 
ty fairgrounds  as  a  y<»ar  round  re- 
creation center. 

oOo 
Prefabricated  housing  is  still 
from  ten  to  twenty  vears  away 
from  making  a  real  impact  on 
American  living"  according  to  a 
recent  article  ir.  Fortune  maga- 
ziife. 

■# 


Order  All  Electrical 
Equipment  for  Rec  s 
Heart  Mountain  Job 


Electrical  control  equipment  and 
a  power  switchboard  have  been  or- 
dered by  the  bureau  of  reclama- 
tion for  the  Heart  Mountain  pow 
er  plant  in  Wyoming,  Commission- 
er of  Reclamation  Michael  W. 
Straus  announced  today.  The  con- 
tract amounting  to  $51,723  was 
awarded  to  the  Control  Corpora- 
tion, Minneapolis.  Delivery  is  to 
be  made  in  eight  months. 

Construction  of  the  powei  plane 
is  now  in  progress  to  meet  in- 
creased demands  for  power  in 
northwestern  Wyoming,  particu- 
larly for  the  rapidly  expanding 
oil-drilling  activities,  the  commis- 
sioner said.  Power  imported  from 
adjacent  systems  no  longer  is  suf- 
ficient to  meet  the  increasing  re- 
quirements. The  plant  will  liave 
an  installed  generating  capacity  of 
of  5,000  kilowatts,  capable  of  pro- 
ducing an  estimated  ultimate  av- 
erage of  41  million  kilowatt-hours 


PRICES  AND  PISTOLS 


<5f  "rnr  energv  annually. 

The  Heart  Mountain  power  plant 
18  a  unit  of  the  Heart  Mountain 
division,  one  of  the  five  compriBiuK 
the  bureau   of  reclamation's   Sho- 1 

shone  project.  The  diviision.  local-  I  t>i,  •  i  •  /-.i  u  *  ..  u  t-> 
ed  in  northwestern  Wyoming  nc^r  I  P'!?'''"u*^  ^^"^^  ""^  ^^^  Democratic- 
Yellowstone  National  Park,  coin-  r^'">L  ^r  ^'"T  "^u'^'lLa'*  ^"*^' 
prises  a  total  inigable  area  of  ar-  ^tf^f.  ?.Tef"Trnma^n  V.^v  i-'X 
proximately  30.600  acres  of  land  P®'«"  ^^*  Truman  Way  im  the 
adapted  to  diversified  farming  ai  d 


President  Truman  devoted  a  re- 
cent meeting  of  his  Economic  Ai\- 
visory  Council  to  worrying  over 
high  prices  going  higher. 

it    'ff    -Cr 

Foods  which  have  shown  the 
strongest  price  tendency  are  the 
same  foods  for  which  the  Govern- 
ment spends  taxpayers'  money  iii 
subsidizing  the  prices  in  order  to 
keep  those  prices  up! 

tc    tr    ir 

We  work  so  damned  hard  com- 
plicating the  simple  things. 

it    tr    ii 

Frank  Sinatra,  of  whom  you  mav 
have  heard,  has  the  habit  of  offer- 
ing to  punch  newswriters  in  the 
nose  "when  they  say  things  about 
him". 

it    it    ir 

After  Frankie's  last  escapade  tht 
police  canceled  his  permit  to  carry 
a  concealed  weapon. 

it    ir    ir 

I  don't  know  anything  to  say 
about  Sinatra  which  would  make 
any  difference  one  way  or  the  oth- 
er, unless  it  be  that  his  permit  to 
"tot.e  a  pistol"  indicates  his  own 
estimate  of  himaolf  as  a  crooner. 

-ir    -Cr    fr 

Democratic  footnote:  One  of  the 


Less  Than  1%  of  Nation's  Pig  Iron  Ootpot 
lAllocatd  to  SoO  Pipe— Gov't  Spokesmen 

WASHINGTON. — Lets  than  1  per  cent  of  the  country's 
pig  iron  output  is  now  being  allocated  by  the  government. 

Robert  E.  Johnson,  deputy  housing  expediter  in  charg« 
of  the  office  of  production,  made  that  statement  today  in  reply 

to  criticism  from  some  quai  ter?  that  the  housing  progra<n  is  disturbinx 
other  parts  of  the  nation's  economy. 

Since  March  31,  producer»  of  cast  iron  soil  pipe  and  fittings  are 
the  only  ones  receiving  pig  iron  on  allncationN,  or  certifications.    The 

amount  certified  for  April  is  36,300'' 


tons  of  pig  iron  of.  foundry  and 
malleable  grades.  Total  April  pro- 
duction of  all  grades  of  pig.  iron 
(foundry  and  malUable  plus  the 
basic  grades  U8e<l  in  steel-making) 
was  estimated  —  before  the  coal 
stoppage— at  4%  to  5  million  tons, 
including  400,000  to  450,000  ^n  > 
of  foundry  and  malleable  grades. 

Johnson  pointed  out  that  the 
36,300  tons  of  pig  iron  certified 
for  cast  iron  soil  pipe  producers 
in  April  represents  a  sharp  drop 
from  the  March  certificatic»>8, 
which  exceeded  150,000  tons.  The 
March  certifications,  however,  in- 
cluded pig  iron  for  producers  of 
pressure  pipe,  radiation,  heating 
and  plumbing  equipment  and  other 
housing  items  wnich  are  no  longer 
included  in  the  certification  svsteni. 

"Much  of  the  difficulty  is  due  to 
the  increased  amount  oi   pig   iron 


Extension  of  Highway 
Aid  Fund  Favored  by 
House  Public  Worb 


WASHINGTON.— The  American 
Road  Builders'  Association  has 
joined  ^the  optimism  oi  other  in- 
terested groups  in  looking  forward 
to  passage  by  congress  of  thtt 
federal  aid  extension  bill  (H.  R, 
1874). 

This  measure,  which  would  as- 
sure use  of  unexpended  funds  for 
postwar  road  construction  beyond 
June    30,    has    been    given    unani- 

nr 


used  by  the  steel  industry"," "John- 1 '""H?   apmcvnl   by   a  ^ouse  public 
«««   «oT/i     "Tv,^  ot.>»i   .,.;n„   ..♦•  *u;„lwork8  subcommittee. 

Con <«t ruction  Ruled  Out 


livestock  raising.  Sufficient  con- 
struction on  the  division  has  been 
completed  to  provide  irrigation  wa- 
ter for  about  14,000  acres  of  land, 
Commissioner  Straus  said.  An  ad- 
ditional 18.500  acres  will  receive 
irrigation  water  on  the  completion 
of  a  3'/^-mile  section  of  tho  main 
canal  and  laterals  .ind  drains  now 
under  construction. 


paign 
Human  Way 

iSr    *    tV 
If  its  corn  they  want,  whv 
not  settle  for:   "TRUMAN- 
ATARIANS". 


MODULAR  COORDINATION 
TOPIC  OF  CONFERENCE 

As  part  of  the  Ungthy  educa- 
tional conf'»rtrice  being  held  at  the 
College  of  the  Pacific,  Stockton,  bv 
the  Lumber  Merchants'  Aj^socia- 
tion  of  Northern  California.  C.  W. 
Kraft,  president  of  the  Kraftil'? 
Company  of  Nilcs,  will  join  G^^o. 
"R.  Solnar,  Jr.,  and  R.  H.  Brown  in 
presenting  a  two-hour  program  on 
April  16. 

Solnar,  manager  of  Clay  Brick 
Manufacturers'  Association,  will 
develop  basic  information  on  thr 
subject;  Brown,  who  is  manager 
of  the  orchit<^'ftural  products  di- 
vision of  Gladding  McBean  *  Co.. 
will  explain  questions  of  modular 
coordination:  and  Kraft  will  com- 
ment on  the  many  tvpes  r;f  clay 
products  mnnnfacturcd  by  Califor- 
nia companies 

Among  the  stressed  subjects  on 
the  conference  schedule  are  com- 
mercial lumber  properties,  mill 
work,  wood  shii'ffle<?.  paint-i  and 
finishes,  hardwnrp.  busines  law, 
estimating,  and  pricing. 


Colorado  Proj.  Awarded  Morrison  •  Knudsen, 
Peter  Kiewit  Sons  Combine  on  $2,t76,708  Bid 

WASHINGTON. — Construction   amounting   to   more   than   $;.-,750, 
000  that   will;  make  a  significant  advance  in  the  development   of  the 
Colorado-Big  Thompson  project  hai»  been  olaced  under  contract  by  the 
bureau  of  reclamation.  Secretary  of  the  Interior  J.  A.  Krug  announced 
today. 

Two  power  plants — Estes  and  M^rvn  Lake — together  with  switch- 
yards, penstock  gate  structures  and  penstocks  are  included  in  the  con- 
struction. Also  to  be  built  are  the  Aspen  Creek  Siphon,  the  Prospect 
Mountain  Conduit  a;id  Marys  Lake  Reservoir  Dikes. 

The  work  will  be  done  under  t\vo4-'  

contracts.     The    contract    for    the- 


power  plants  and  appurtenant 
structures  was  awarded  to  Mor- 
rison-Knudsen,  Inc.,  and  the  Peter 
Kiewit  Sons  Company,  of  Denver, 
Colo.,  on  their  joint  low  bid  of  $2,- 
176.708.  That  for  the  Aspen  Creek 
Sipnon,  the  Prospect  Mountain 
Conduit  and  Mirys  Lake  Resei-yoir 
went  to  Horner  .ind  Switzer,  also 
of  Denver,  on  th^ir  low  bid  of  $1,- 
611,053. 

The  Colorado  -  Big  Thompson 
project.  Commissioner  of  Reclama- 
tion Michael  W.  Straus  said,  will 
divert  surplus  Colorado  River  wa- 
t'^r  from  the  western  slope  of  th" 
Rocky  Mountains  through  ihe  1.3- 
mile  Aha  B.  Adams  tunnel  under 
the  Continental  Divide  to  provide 
supnlemenlary  irrigation  for  about 
615,000  acres  of  land  in  northeast- 
em  Colorado.  Work  on  several  im- 
portant features  of  the  project  al- 
ready has  been  comnleted,  the 
commis«;ioner  faid,  .ind  v.  consil- 
erable  amount  is  und^r  way.  The 
Adams  tunnel  has  been  excavated 
and  lined  with  concrete,  and  a  con- 
tract has  recently  been  awarded 
for  the  construction  of  the  Gran- 
by  Pumping  Plant  which  will  lift 
water  from  Grarhy  Reservoir  to 
provide  flow  into  Shadow  Moun- 
tain .«»nd  Grard  Lak^  from  whicn 

I  it    will    flow    through    the    tunnel. 

!  The  Green  Mountain  Dam.  and  th.' 

i  Shadcw   Mountain    Dam    are   com- 
nlofed.  The  construe* ion  of  Granbv 

'  Mountain    Dam    and   Dikes    is   al- 


ready wvll  under  wav  by  the  Gran 
by   Constructors  and   the  John    R. 
Austin  Company. 

While  irrigation  is  the  principal 
purpose  of  the  project,  several 
opportunities  are  available  for  the 
development  of  powtr  from  falling? 
waters,  Mr.  Straus  said.  Some  of 
the  power  will  be  required  for  <u>- 
erating  the  project.  The  balame 
will  be  available  lor  sale  to  a 
waititig  market. 

Under  present  plans  the  Estes 
Power  Plant  will  have  an  in- 
stalled generating  capacity  of  45.- 
000  kilowatts,  provided  by  threr 
15,000  kilowatt  generator?  capable 
of  producing  an  estimated  average 
of  lOO.SOO.OOO  kilowatt-hours  of 
firm  power  and  31.000,000  kilowatt 
hours  of  non-firm  power  annual- 
ly. The  Marys  Lake  plant  will  hj-vr 
a  single  gmerator  of  8,100  kilo- 
watt capacity,  capable  of  produc- 
ing :in  estimated  average  of  43,- 
800.000  kilowatt-hours  of  firm 
energy  and  10,000,000  kilowatt- 
hours  of  non-firm  energy  annual- 
ly- 

The  work  of  the  Aspen  Crerk 
Siphon,  Prospect  Mo-mtpin  Con- 
duit and  Marvs  Like  Reservoir 
Dikes  must  be  completed  in  aboui 
24  months  after  the  contractor  r**- 
ceive^  the  notice  to  proceed.  The 
power  plants  and  appurtenant  con- 
struction must  be  completed  in 
about  ^0  months  after  the  contrac- 
tor receives  notice  to  proceed. 


son  said.  "The  steel  mills  of  this 
countrv  normally  use  85  to  90  pei 
cent  or  the  country's  pig  iron  pio 
duction,  witi\  the  loundry  iudvtn 
try  using  the  balance. 

"Because  of  the  high  prices  foi' 
steel  Hcrap  in  today's   market,   the 
steel   mills   have   naturally   prefer 
red  to  use  tht  lower-cost  pig  iron 
made  in  their  own   bla."t  furnaces. 
And  a  one  per  cent  increase  in  the 
use  of  pig  iron  by  the  steel   mills 
can  mean  a  cutback  of  8  to  lu  per 
cent  in  the  availability  of  foundiy 
iron  if  there  is  no  over  -  all   in- 
crease in  pSg  iron   production. 

Encourage  Output 

"The  eflTect  of  the  steel  indus- 
try's curt-er.t  'take'  i«<  befct  shown 
by  a  comparibon  ^^ith  VJ2*J,  the 
pre-war  year  most  conrparahh'  cur- 
rent conditions  becatse  of  a  max- 
imum output  of  such  items  as  an 
tomobiles,  homcb,  anu  consumer 
goods.  In  1921»,  15  per  "ent  of  all 
pig  iron  produced  was  in  foundry 
and  malleable  grades.  In  January 
1947,  only  10  per  ^ent  of  all  pig 
iron  production  was  in  these  same 
gnides.  In  an  economy  which  needs 
both  iron  castings  and  steel  prod- 
ucts, the  unbalance  that  can  be 
caused  by  a  cutback  of  one-lhiid 
of  foTkndry  and  malleable  grades  is 
apparent." 

He  stated  that  the  office  of  the 
housing  expediter,  working  with 
war  assets  administ^-ation  and  the 
civilian  production  administration, 
has  effected  the  opening  of  bla.^l 
furnaces  at  Everett,  Mass.,  Indiana 
Harbor,  Ind.,  and  Gadsden,  Ahi. 
These  furnaces  have  addejl  roughly 
53,000  gross  tons  per^iorth  to 
the  wupply  of  foundrji^i»-on  sine*; 
last  fall. 

'In  addition."  he  declrred  "i\u 
premium  payment  plan,  ofTerinx 
incentive  payih#»nts  for  extra  out- 
put of  foundry  iron,  has  caus  •<] 
other  furnaces  to  maintain  or  in- 
crease foundry  iron  output." 
Proportion  Small 

"These  actions   indicate  the  do- 
sire  of  this  agoncy  to   reduce  th- 
impact  of  the  needs  of  the  hous- 
ing program  on  thr  general  econ 
oniv, '  Johnson  said 

One  :-ritici«^m  of  th*-  govern- 
ment's certification  »>ystem  ria'-- 
been  that  producers  of  buildinjr 
materials  receiving  assis'anre  are 
todav  consuming  35  to  40  per  cent 
of  the  foundry  iron,  wherea.<?  be- 
fore the  war  they  consumed  only 
15  per  cent.  CPA  has  reported  thrt 
before  the  war  those  producers  of 
building  materialr  took  .32  per  cert 
of  foundry  ircn  output,  and  in  the 
fourth  quarter  of  1946 — when  pig 
iron  allocations  were  at  their  peak 
— they  r^ceiv'd  less  than  .?5  p*»r 
cent,  even  though  the  need  was 
more  acute  than  before  the  war 
becaure  of  the  housing  shortag. 


A    ppokesman     on     Capitol     Hill 
!>aid  today  that  Vte   c*.oubted   It   the 
bill  wonld  undergo  full  committee 
consideration  before  April  22,  next 
date    mn    which    the    public    works 
committee     will     go     into     session. 
With    the    unanimous   approval    ot 
the    smaller    group,    however,    ob- 
servers are  quite  certain  that  the 
ej^tenslon   measure  will   meet  with 
near-unanimous  favor  in  the  wholt 
committee  and  will  not  be  serious- 
ly opposed  in  either  the  house  or 
senate  after  it  gets  on  the  floor. 

Charles  M.  Upham,  engineer-di- 
rector of  the  ARBA,  testified  be- 
fore subcommittee  members,  re- 
asserting the  cramped  condition 
in  which  highway  departments 
have  found  therrf.elvps  because  of 
stAel,  lumber,  labor,  equipment 
and   trained   personnel    shortages. 

All  thesi'  rrstricling  influences 
have,  along  with  lark  of  bids  ana 
excessive  high  e.^timates,  made  it 
virtually  impossible  for  state" 
to  take  advantage  of  ihe  Fe<ler»l- 
Aid  Highway  Act  during  1946  and 
1947. 

Upham  pointed  this  out  to  the 
committeemen,  telling  of  salarv 
increases  ranging  from  eight  to  60 
por  cent.  Though  thoso  salar> 
boosts  have  be*>n  given  in  almost 
every  state  in  th*»  union,  he  said, 
thev  are  not  sufficiently  high  to 
entice  trained  engineers  that  are 
needed. 

Reverts  to  Treasury 
Another  witn-'ss.  Thomas  H. 
MacDonald.  con"mi.HsioneT  of  the 
Public  Roads  Administration  •♦»»- 
tified  th-tt  only  60  nr- r  cent  of  tt'.»* 
first  year's  federal -aid  funds  had 
be*»n  ohlirPted,  This  m**an<«.  he 
ssld,  that  V  per  cont  nf  $500  n-il- 
lion  must  be  programmed  by  June 
30,  1047,  or  r^'vert  (under  the 
nroccnt  law)  to  the  U.  S,  Trea^'irv. 
He  recommended  enactment  of  the 
extension    ler'sl«»ior 

Others  heard  hv  thp  subcommit- 
tee inchided  C.  W.  Phillins.  nre«i- 
dent,  American  Association  of 
State  Hi«'hwav  Officials:  B,  F  Os- 
tergren.  vice-nresident.  Nst'^nal 
Rural  LettiT  Carriers  AsBor'e^'on. 
and  Thomas  G.  Waltnr*.  /^^r^-tf.r 
of  the  Rural  D^nnrtmrnt  N^t'on- 
a1  As«ocifttinn  of  I^etter  Carri-^rs. 

ALUMINUM   OUTPUT 
DECLINES  BY  10  PERCENT 


(Continued  on  Page  7) 


WASHlN(iTON.— Februarr    net 

shipm*»nts  of  aluminum  wrought 
produf'ts  declined  to  12^^  million 
potmds,  10  per  cent  less  than  the 
1.14  million  pounds  shipped  in 
January,  according  to  a  report  re- 
Vased  "Tuesdav  by  thf  bureau  of 
the  census.  Only  prodncti'^n  of 
rolled  ^ructaral  shapes,  rod,  bar 
and  wire  was  not  lower  thsn  th»« 
romparahle  figures  for  Jnntinry. 
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GPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  ClvlHan 
production  Administration,  Gilbert 
H.  KnelsB.  district  directcr,  1355  Mar. 
kot  Street,  has  announced  the  ful- 
towing  permits  granfsd  for  corstrMc- 
Uon  of  commercial  and  industrial 
iMiildiRKa  in  the  San  Francisco  area. 

APRIL  14,  1947 
COPTRACJTOR'S   Office.    $5500;    2125 
McKlnley,    BVesno;    owner,    Fisher 
ft  Stlritz  Constr.   Co..   2125  McKm- 
loy,  Froano. 

BLECTRIC  and  machine  shop,  $1800; 
Minnesota  St.,  Port  Chicago;  ownl 
or.  J.  R  'Wojciachowakl,  Colum- 
bia Park.  Pittsburg 

COMMUNITY  Hall.  $15,000;  184  Cas- 
tro St.,  Hayward;  owner.  Trinity 
E'piscopal  Church,  premises. 

COMl'LETK  camera  ,qhop,  $500;  1409 
BurlJng.'ime  Avenue,  Burllngame , 
owner,  Mayer's  Camera  Shop,  1407 
Burlingame  Ave,  Burlingame. 

TRUCK  service  staUon.  $7230;  Third 
ard  19th.  San  Francisco;  owner, 
Standard  Oil  of  Calif.,  226  Bush 
St.,  San  Francisco. 

REARRANGE  i^rtltlons  in  office, 
$16,576;  225  Bush  .St..  Slan  Fran- 
cisco; owner.  Standard  Oil  of  Cal., 
226  Bush  St.,  San  Frai  clsco. 

UTILITY  bldg.  for  trailer  camp.  $2,- 
700;  Latimer  at  Highway,  Modesto: 
owner,  K.  F  Wlens.  326  S.  Highway 
99,    Mod*»sto. 

BAKERY,  $9800;  Felton ;  owner,  F. 
BelardI,  FcIton. 

FIRE  HOUSE,  $4500;  Chowchilla; 
owner,  Cltv  of  Chowchilla. 

plumbing' warehouse.  $50,000;  Poi- 
hemns  and  Stockton,  San  Jo.'ie; 
owner,  Tay-Hoibrook,  Inc.,  166  8tli 
St.,  San   Francisco. 

BANK,  $59,600;  Murphy  and  Wash- 
ington, Sunnyvale;  owner.  Cai)it  l 
Co.,  1  Powell  St..  San  Francisco. 

FLUORFSCENT  lighting  in  bank, 
$1,560;  'KO  Montgomery  Street.  S.t!. 
Francisco;  owner.  Capital  Co.,  1 
Powell    St.,   San   Francisco. 

SOUNDPROOF  ceiling,  fluorescent 
llfrhting.  $1170;  2nd  and  E  Streote, 
Hilmar;  o.vnor.  Capital  Co.,  1  Pow- 
ell St.,  San  Francisco. 

BANK.  $1333;  Neal  and  Main  Sts.. 
PleaFanton ;  owner.  Capital  Co.,  1 
Powell  St.,  San  Franc wco. 

VARIETY    Store.    $7000;    101    High 
way,  Greenfield ;  owner.  L.  L.  Dyer, 
896  17th   St.,  Paeo  Robles. 

REPAIR  fire  damj,g»  to  office  bldg.. 
$100,000;  300  Montgomery  St..  San 
Francisco;  o>vner.  Capital  Co..  1 
Powell   St.,   San  Francisco. 


Building  Section 
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Contemplated— CPA  Approval  Sought 

Shopping  Center 

YUBA  CITY,  Calif.,  Sutter  County. 
200  feet  on  Colusa  Highway,  run- 
ning from  the  intersection  of  Qo- 
lusa  and  Cooper  Aves. 


Owner  —  Dan  QUlman  (Yuba  City 
rancher  and  fruit  buyer),  c/o  Keith 
Kenyon,  secretary.  Chamber  of 
Commerce,  244  Bridge  St.,  Yuba 
City,  Calif. 

Includes  drive-In  market,  hardware 
store  and  refrigeration  agency. 


SUB  -  BIDS  WANTED 


General  cbhtractors  desiring  sub  bids  on  any  Job  are  Invited  to  make  known 
their  requirements   In  this   column.    There   it    no    charge    for  this   service 


Juvenile  Hall,  Plumas  Co'inty;   Bids  due  April  A,  2:30  P.  ^. 
U  O.  bbals.  Route  1.  Box  143,  Chloo  fChlco  !(««*> 

ismghara   Constr.   Co..  «82»  Eastern   Ave.,    Sacramento    (Sacto.    6-mi»; 
«.  *  R.  Constr.  Co..  110  Maiket  St.,  San  Francisco   (DOugias  7018) 


Officers'   Quarters   and    Utilities;    Spec.    126b,    near   Merced;  fastle    Arnry 
Air  Field:  Bids  due  April  2?,  2  P.  M. 
Jas.   I.  Barnes  Constr.  Co..  941  Kuss  UMg,  S.  F    (KXbrook  6632) 
i<Jrbcntraut  ft  Summers.  696  Pennsylvania  St.,  fc.  F.   (Al'water  2420) 
iiiltweU  Constr.    Co.,   4748   Geary    hivd..   S.    F     <WAyvlew   6947) 
MJd8t.ite  Constr.  Co..  427  Bryant    St..  S*n   Francisco  (YUkon  6-2811) 
Williams  &  Burrows.  Ina,  10  California  Dr.,  Burllngame   (Burl.  4-1790) 
M.  &  K.  Corp.,  200  Financial  Center  tUdg..  3an  Francisco  (EXbrooic  762») 
Hot>ert  McCarthv,  1050  Kirkham  St..  San   Francisco   (OVerland  4050) 
Carl   N,  Swenson   Company,   Post  Office   Box   558,   San  Jose,  Califomta, 
(Uallard  2602) 

i-ranceBChl  Constr.  Co..  F.  O    Box  528,  Fresno 
Carl  N.  Swenson  Co.,  P.  O.  Box  588,  San  Joso  (BAllard  2002)  


Municipal    Sewage    Works    Enlargement.    No    '<6-3.    Palo    Alto;    Bids    Due 
April  28,  3:00   P.   M. 
Central  California  Constr.  Co.,  Inc.,   116  Erie  St,  S.  F.   (HEmlock  7926) 
ueLuca  &  Son,   1745  Filbert  St..  San   FranciFco    (ORdvmy  3600) 
Stanley  H.  Keller,  114  2t8h    Ave,  Sj.n   Francisco    (SKyllne   3862) 
CJmton  Constr.  Co.  of  California,  923  Folsom  St.,  S.  F.    (SUttor  3440) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  Sar.  Francisco  (EXbrook  76*4) 
Jensen  &  Mangs,  Box  2309,  Rte.  2    Slidge  Road,  Uedwood  City   (KEdwroti 
'Jlty  1270-J) 


Emergency   Housing;    Spec.   18370,   Stockton;    Bide   Due   April   16,  2   P.   M. 
Henry  Arlan  Construction.  4142  Geary  Blvd.,  San  Francisco  (BAyviw  3170) 
Haas  &  Rothcblld,  826  Miorchants  Exchange  Bldg.,  S.  F.  (EXbrook  1206. 
H.  c.  Giles  &  Co..  319  Elks  Bldg.,  Stockton  (Stockton  3-0469) 
Wallace  D.  Harklns,  Inc.,  406  Sutter  St,  San  Francisco  (QRaystone  302?) 
MacDonald,  Young  &  N€ls<in,  127  MDntgomery  St.,   S.  F.    (SUtter  8296/ 
Clem   Anderson,   2048-A  Lincoln    Ave.    Alameda    (LAkehurst   2-1432) 
Leo  Epp.  317  Broderick  Street,  San  Franclgco   <DNderhlll  0984) 

Addition~to~Llncoln  School.  Reedtey,  Cillf.;    Bids  Due  April  28 
Mldatate  Constr.  Co.,  427  Bryant  St,  Stn  PTanclsco   (YUkon   6-2811) 
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Construction   Under  Way 

Telephone  Exchange  Building  

Estimated  Cost  $550,000 

EUGENE,  Ore.,  Lane  County. 

Owner— Pacific  Telephone  &  Tele- 
graph Co.  

Architect— Pietro  Belluschi.  2040  SW. 
Jefferson  St.,  Portland,  Ore. 

Addition  to  house  switchboards  and 
long  distance  telephone  equipment. 

Contractor— Waale-Camplan  Co.,  2100 
SW.    Jefferson    St.,    Portland,    Oro. 
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Work    Under  Way— Completion 

Planned  by  October  1st 
Food  Mart  Cost  $200,000 

SAN  BRUNO,  Calif.,  San  Mateo  Co. 
120xl76-foot  site  on  El  Camlno  Real 
at  Crystal  Springs  Ave. 

Owner— Lucky  Stores,  Inc. 

One-story  and  mezzanine,  21,120  sq. 
ft  floor  space;  includes  parking 
space  for  more  than  200  automo- 
biles. 

Contractor  —  Daley     Bros.,     Box    127. 

^  Belmont,  Calif. 
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Contract  Awarded — Building  Permit 
Granted 

Warehouse  (Repair)  Cost  $3500 

EMERYVILLE,    Calif.,    Alameda   Co. 

Owner  —  Oregon-Nevada-Callfomia 
Fast  Freight,  Inc.,  1250  Stanford 
Ave.,  Emeryville,  Calif. 

Private  plans. 

Repairs  and  alterations  to  warehouse 
building. 

Contractor— O.  V.  McGregor,  666  Mis- 
sion St.,  San  Franolsco,  Calif. 


Rciiuble  Elevatrr  Work*,  Sacra- 
mento. Calif.,  total  bid.  $18,63940; 
Alt.  1  ded    $260;  Alt.  3  add  $64;  Alt 

4  aod  $25;  Alt.  5  deouct  $190. 
Vanuol  Joseph.  Sacramento,  Calif.. 

119,254;    Alt.    1  de<l    $2S8;    Alt.   3  ado 
$32:  Alt.  4  add  $20.  Alt.  6  ded.  $424. 

Geo     C.    Fobs,    Sacramento,    Ca'.if.. 
total    bid,    $19,987:    Alt.    1    ded.    $280: 
Alt.  S  odd  flOO;  Alt.  4  add  $25;  Alt 
.'•  ded.  »StO. 
(3)_Heating  and   Air  Conditioning 

M     R.    Carponter.    90/     Front    St. 
Scaramento.  Ca!if.,  total  bid.  $41,422 
Alt     1    ded.    $41S;    Alt    2    add    $2782; 
Alt   3  add  $1436;  Ait.  4  add  ^780;  Ait. 

5  ded.  $3322. 

(4) — Plumbing 
M   R.  Carpenter,  607  Front  St.  Sao 
ramento.  Calif.,  total  bid,  $9371 .  Alt. 
1  ded.  $242;  Alt  2  add  $«)0. 


9- 1 0— EDUCATION  AL 
BUILDINGS 


Partially  Construct  Elmwood  Elementary  School,  Stockton;  Bids  due  Apnl 
18,  4:00  P.  M. 
s.   C.  Giles  ft  Company,  519  Elks   Bldg.,   .<3tockton    (Stockton  7-/b<9) 
Wallace  D.  Harkins,  Inc.,  406  Sutter  St.,  San  Francisco  (GRaystone  3)22) 

Plectra   PowerhouMT  Amador   County^    Bids    Due    April    16 

Utah  Constr.  Co.  (Att  D.  W.  Molfat),  111  Nom'  .Mcntcomery  Street,  ^jiii 
Francisco  (GArfield  6748) 

Vennell  Company.  Inc.,  Ill  Sutter  St.  San  Francisco  Calif.,  (Ordway  767^) 
MacDcnald,  Young  ft  Nelson,  Inc.,  127  Mor.tgomery  St.  S.  F.  (SU  8296) 
Clinton  Constr.  Co.  of  California.  923  Folsom  St.,  S.  F.    (SUtter  3440) 
H    H.  Larsen  Co.,  64  South  F^rk,   San  Francisco    (IflXbrook  3190) 
Guy  F.  Atkinson  Co.,  10  West  Orange  Ave..  South  S.  F.   (JUnipcr  4-8120) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624. 
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Owner  Will   Ask   Bids  About  June  1 
Administration  Bldg.      Cost  $1,000,000 
SEATTLE,  Wash. 
Owner— Regents  of  the  University  of 

Washington,  Seattle,  Wash. 
Architect— Victor   N.    Jones   ft   Asso- 
ciates,   Republic    Building,    Seattle, 
Wash. 
Supervising    Architect  —  John    Paul 
I     Jones,   Hoge   Bldg..   SeatUe,  Wash. 
Reinforced    concrete    five-story    and 
basement. 
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Contemplated — School  Board  Recom- 
mends $500,000  Building  Program 
Financed  by  Tax  Rate  Increase 
and  $250,000  6ond  Issue  To  Be 
Presented  to  the  Voters  Withi  i 
the  Next  60  Days 

High   School    Buildings 

DINUBA.  Calif..  Tulare  County.  Di- 
nuba  Union  High  School. 

Owner— Dlnuba  Union  High  School 
District.  Edward  D.  Morgan,  prin- 
cipal of  Dlnuba  High  School;  Ii- 
wm  VoFe.  Marlon  L.  Franzen.  Wea- 
ver Liebau,  Robert  L.  Helsner  and 
Roy  C.  Archer,  members  of  school 
board. 

Program  includes  physical  education 
plant  with  a  new  gymnasium,  mu- 
sic building,  vocational  plant  uitii 
automobile,  agriculture  and  print- 
ing shops  and  home  economic** 
plant 
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Low  and   Only   Bidders 
Office  Bldg.;   Spec.  1685  Cost,  $759,301 
KPHRATA.  Columbia  B<iain  Project. 

Washington. 
Owner — U.  .*?  Bureau  of  Reclama'iin 

iOphrata.  Wash. 
Flans  bv  En  erg.  Dept  of  Owner. 

Work  Involves: 

(1)  6800  c.v.  excavation; 

(2)  800  c.y.   concrete  In   foMndutioi.s : 
«8)  360  cy.  gravel  backfill; 

(4)  conftructing  one  office  building, 
except  excavation,  cone,  in  founda- 
tions and  gravel  barktiil,  lump  .sm.i 

Low  Bidder— Lease  ft  Leighland.  Joe. 
Vance    Bldg.,    Seattle,    Wash..     (1« 
$080:    (2)    $25;    (3)   $4.50;    <4)    $714,- 
741;  total,  $759,801. 
Careon  Constr.  Co.,  Helena,  Mont , 

at   (1)  $1;   (2)  f30:    (S)   $2;   <4i  $880.- 

608-    total.   $897,128  submitted   iecord 

low*  b«d  April  9. 


Factory    Buildihg,    AmeHcan    Radlatcr    A    Standard    Sanitary    Corporation 
Richmond;    Bids    Due   April    24 
Louie  C.  Dunn  Company,  Monadncck  Bulldmg,  San  Francisco,  Calif orula, 
(YUkon  6-1471) 
Uwmerton  ft  Walberg,  1728  W^ebster  Street  Oakland.  Calif.,  (HIgate  4322) 

and   U2B    Bush    Bt,    Ban    Franctsco    (OArfield   »»0) 
Jttimplre  Constr.  Co.,  Ltd.,  844  Harriet  St.,  San  Francisco   'HEmlock  34<K), 
t'arker,  Steffens  ft  Pearce    135  South  Park,  8.  F.    (EXbrook  6«9) 
Haas  ft  Kothchlld,  326  MIerchants  Exchange  Bldg.,  S.  F.   (EXbrook  1205) 
iiJinier  J.  Froethy.  1431  Kearney  St.,   El   Cerrllo    cLAndscape  5-3811) 
Barrett   ft  Hilp.  918  Harrison  St.,   Stn    Francisco    CWuglas  0.00) 
Clinton  Constr.  Co.  of  California.  923  Folsom  St,  S.  F.    ^SUtter  3440) 
M  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7621. 
Moore  ft  Roberts.  603  Mission  St.  San  Francisco   (GArfield  b679) 
M.  A  K.  Corp,  200  Financial  Center  Irldg..  San  Francisco  (EXbrook  7624. 

Turlock  theater:    Bids  Due  May  1,  11   A.  M. 
uwmerton  ft  Walberg,   225   Bush   St.,   San   Francisco    (GArfield   2980) 
S.  C.  Giles  and  Co.,  819  Elks  Bldg..   Stocktoi.    (Stockton   7-7879) 

Factory  Bldg.,  Eastman  Tag  A  Label  Co..  Richmond;  Bids  due  May  5.  3  P.M. 
swtntrton  ft  Walberg,  ir23  Webster  St,  Oakland   (HIghgate   *322)    ana 

25  Bush  St.  Slan  Francisco   (GArfield  2INW) 
hi    S    McKlttrick,   610— 16th   Street    OaklHnd    vTWlnoaks  5073) 
«  iinton  Constr.  Co.  of  California.  923  F'Hom  tt.,  S.  F.    (SUttcr  8440) 
MacDonald,  Young  &  Nelson.  V^l   Montgomery   St..   S.   F.    (SUtter  829e) 
t^rker.  Steffens  ft  Pearce.  135  Soith  Park,  San  Francbco  (EXbrook  663V) 

School  BidgTTWIliow" and  Western  Ave .  Hayward;  BTda  duo  April  2t 


4/16/47  '    * 

CPA  Approval  Granted  In  Amount  of 
$100,000  to  Repair  Fire  Lose 

Office  Building   (Repair) 

SAN  FRANCISCO.  Calif.  300  Mont- 
gomery St. 

Owner— Bank  of  America  National 
Trust  &  Savings  Association,  800 
Montgomery  St..  San  Francisco. 
Calif.  „     3 

Plans  by  Capital  Co.,  L.  J.  Hendy, 
architect,  1  Powell  St.,  San  Fran- 
cisco, Calif. 


4/16/47  ' 

Bond  Election  in  Amount  of  $225,000 
Set  for  May  7 — 

Schools    'Additions   and    Impts.) 

KERN  COUNTY,  Calif. 

Owner — Fruitvale  Elementary  Scho-.i 
District  of  Kern  County,^  Charles  H. 
Eddy.  Roy  F.  Bledsoe.  L.  D.  Hoe- 
wing,  members  of  governing  board, 
Fruitvale  echool  house,  Kern  Coun- 
ty, Calif. 


4/16/47  9 

Contract   Avvarded — Cafeteria   Addn. 
and  Rehabilitation         Cost,  $174,000 


4/16/47  • 

Low  and  Only  Bidders 

Public    Works    Building    Addition 

SACRAMENTO.  Calif..  Sacramento 
County.    12th  and  N   Streets. 

Owner — State  of  California.  Division 
of  Architecture.  Public  Wks  Bldg.. 
Sacramento.  Calif. 

State  Architect— Anson  Boyd.  Public 
Works   Bldg.,    Sacramento.    Calif. 

Alterations  &  construction  of  struc- 
tural stocl  nnd  reinforce<l  concrete 
partial  fifth  and  flxth  story  addi- 
tions on  existing  builaing  to  pro- 
vide approx.  17.000  rq.  ft.  of  floor 
area 

(1) — General  Work 

I.^w  ft  Only  Bidder— Lawrence  Con- 
struction Co..  2030  V  St.,  Sacra- 
mento. Cal..  $305,646:  Alt  1  (omli- 
tliig  ctrtain  work  on  the  third  floor 
of  the  building,  deduct  $13,938. 
(2) — Electrical  Work 


Willis   F.   Lynn.   1040   Folger   Ave..    Herkelev   (BErkcley   6044 1 

Mwlnerto..  A  Walberg.  225  Buph   «t  ,   San   Francisco   (GArlleld   ;<!980)   and 

1723  Webster  St,  Oakland    (HIgote  4522) 
Jnclflc  Coast   Builders.  2630  Ifcth  St.,  San  Frf.ncisco   (HEmlock  6388) 
Wm    Horstmeyer  Co.,  23  Mars  Street,   Far   Frat.clsco    (MArket  7239) 
Conversion  of  BIdgs.  to  OfUcers'  AptsTT  Spec."i278rMather  Field.  Sacramento 
Bids   Due   April  29,  2  P.   M. 
Wallace  U    Harkins.  Inc.,  406  butter  St.,  San  l^nncltcc  (GRaystone  3022 • 
Kobt  McCarthy  Co..  1050  Klrl^iani  St.    San  Francisco  (OVerland  4O-50-ol  > 
M   ft  K   Corp.,  200  Financial  Center  Bidf.,  San  Francisco  (EXbrook  7624' 
Wallace  D.  Harkins,  406  Sutter  .St.,  San  Francisco  (GRaystone  3022) 


ACME 
EQUIPMENT  CO. 

Engineers   *   Manufacturers 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     -     HOISTS 
STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  -  Pulleys  -  Belts 

Sprockets  -  Bearings 

FACTORY   AND  OFFICE 

840  Harrison  Street 

San  Francisco  7 

Phone    EXbrook   1560 
EXbrook   1752 


iRUiin  pninis 

are   Laboratory  Controlled 
to    Professional   Painters' 
High   Standards 

iRiuin  pnini  compnnv 

,       4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


■jirur.* 


4/16/47  * 

Fire    Less 

SAN  FRANCISCO.  Calif.— Fire  re- 
cently  damaRcd  the  seventh  floor  of 
tho  home  office  cf  Bank  of  Amerira 
building.  Montgomery  Htreet,  bet 
Bush  and  Pine  Sts..  San  Francl^ico, 
with    losses  estimated  at   J30.000. 


4/16/47  ■* 

Plane  80%  Completed 
Office     Bldg.     (Alter)     Cost     $300,000 
SAN    FRANCISCO,    Calif.,    »60    Mis- 

•lon  St. 
Owner— Henry  Blomfleld.  et  al,  TWA 

Bide..  San  Franolsco,  Calif. 
Architect— J.    H.    Devitt.    680   Mar!;et 

St.,   San    Francisco,   Calif. 
Contractors    —    Barrett    A    Hllp.    918 
.     Harrison   St.,  Ssn    Francisco,  Calif- 


Convei^ion  of  Mess  Halls  to  Family  Apartments,  Ft.  Ord;   Bids  due  April 
24.  2:0C  P.  M. 
•.jot.  McCarthy  Co.,  1050  Klrkl  am  .St.,  han  Francisco  (OVerland  40-60-51) 
StQlte,  Inc..  8451  San  Leandro   Blvd  .  Oakland   (TRrildad  1064) 
Wall(u;c  D.  Harkins,  406  Sutter  St.,  San  Francisco  (QKaystone  30^^ i 

School  Addn.,  WhitrOakrCrimmar  SchooirSarT Carlos;  Bldsi  du*  Aprirsii 

8:00  P.   M. 
Hobt.  McCarthy  Co.,  1050  Kirkham  St.,  Snn  Fran:isco  (OVerla.)d  40-50-;m  > 
Midstate  Constr.  Corp.,  427  Bryant  St.,  San  Francisco  (YUkon  6-2811) 
Wm.  Horstfneyer  Co.,  23  Mars  St..   San   **rnnclsct    (MArket  7230) ( 

Cattloh  Bros.  &  Stevenson,  F.  O.  Box  H15,  Red-wood  City. 

Coi^versiorrof^Bldgs '^o   fimlijrApts.,    Lettern-an    Hospital,   Presidio,  San 

Kranclsco;    Bids  due  May   1,  2  00   >=.   M. 
Wallace  D.  Harkins,  406  Sutter  St,  San  Frar Cisco   (GRaystone  8(«2) 

I'ayne   Constr.   Co.,  3»8  Filth    St.,   San    I'ranclsco    (biXbrook   6943) 

Auditorium  and  CiianiaV  Corp.  Offlce^Sioo^  Xpparel  City,  San  Francisco; 

aids  due  April   23,  8.00   P.   M. 
M   «:  IC  Corp    200  Financial  Center  BIdp.    San  FtanclRco   (EXbrooK  76241 
Barrett  &  Hllp,  918  Harriscn   8t.   San   Francisco    (DOugias  0700V   (Bids 

must  be  in  by  April  22)  ,^..,    ,     „   ««V7> 

iiiivtn   C.    Strndell,   2278  Market   St.   San   Francisco    (HIs-m lock   6352) 
Offlcers'-Qirsrters    and    UtiMtier.r"Spec     1280;    Fa.rtleld-Sulsun    Army    A.r 

Field;   Bids  Due  May  1.  2:00  P.   M. 
central  California  Constr.  Co.,  116  Erie  St.,   3    F   (HE;nlock  7926) 


FOR    SALE 

TIMBERS,  wallboardfl,  plambinar 

ftipe,  millwork,  and  other  bnild- 
ng  materinb.  SALE  PRICES 
Large  atocka  of  "hard  to  ffet^ 
itema. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  — VAlencia  497T 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

Sec  us  regarding  Improvement  District  jobs.    We  handle  collec- 
tiTns;  buy  WarrJnts  or  Bond,  on  all  19t5  orl911  Act  Dumcts. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


SAVES- 

•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 

MANUFACTI 

BEATTY-SAFWAY  SCAFFOLD 

41S   iHYANT   STtiCT.   SAN   FRAN 
691    J7l»i  $T«»T,   OAKIANO 


STATIONARY  .  SWING  •  ROLLING  TOWERS 


INGLEWOOD,  Calif.,  Los  Angelec 
Co.  Adolph  Leu;tin^or  High  School 
on  Rosecrans  Ave.  between  Haw- 
thorne and  Prairie  Ave.,  i-awr.dale. 

Owner — Centinela  Valley  Union  High 
School  District,  235  aOrvlUea  bi.. 
Inglewood,  Calif. 

Architects  and  Engineers — H.  L.  Go- 
gerty  Organization,  312S  W.  8th  St  , 
Los  Angeles,  Calif. 

Reinforced  concrete  walls,  compo- 
sition roofing,  cement  and  aophait 
tile  floors,  acouctical  ceilings,  gas 
heating,  bteel  sash,  interior  plaster- 
ing, gunite  work;  includes  adding 
to  the  dining  room,  kitchen,  leucn. 
era'  dining  ard  a  new  classroom. 

Contractcr— Ted  Merrill  &  Sons,  3314 
W.  Washington  Blvd.,  Los  Ange- 
les, Calif. 


4/16/47  » 

Contract    Awarded 

School   Shop    Building      Cost    $227,050 
INGLEWOOD.    Calif.,     Los    Angeles 

County.   235   S.   Grevillea   Ave. 
Owner — Centinela  Valley  Union  High 

School  District,  235  S.  Grivellea  St. 
Inglewood,   Calif. 
Architect   and    Engineer — H.    L    Go- 

gerty  Organization,  3123  W.  8th  St., 

Los   Angeles,   Califr. 
Reinforced  concrete  walls  and   steel 

beams,    1-   and   part  2-8tory,   25,000 
«q.    ft.     floor    space,    concrete    and 

steel  roof  decking,  composition  rdof 

covering,   cement  and   wood   floors, 

steel   sash,   gas  heaters. 
Contractor— E.    C.     Nesser,    4822    W. 


Jefferson   St.,   Los   Angeles,  Calif. 

The  award  was  made  on  the  base 
bid  of  1210,500  and  adding  alter- 
nates 2,  4,  5,  6,  7,  and  8;  reinforced 
concrete  walls,  steel  beams,  concrete 
and  steel  roof  decking,  composition 
roof  covering,  cement  and  wood 
floors,  eteel  sash,  gas  heaters. 


4/ie/47  » 

Plans  In  Progres»—  Owner  Will  Ask 

Bids   n  June  or  July 
Elementary  School   Est.  Cost  $500,000 
SUNNYSIDE.     Washington.    Yaki,mn- 

County 
Ovmer — Sunnyslde    District.     Angelo 

Oiaudrone,    superintendent    of    the 

schools,  Sunnyside,  Wash. 
Architect    —   Walter    Rothe,    Liberty 

Bldg.,    Yakima,   Wash. 
Includes  20  classrooms. 


4/16/4-  9 

Bond  Election  in  Amount  of  $150,000 
Planned   Within   the   Next  60  Oa>s 

Schools    (Additions) 

ROSEVILLE,  Calif..  Placer  County. 
Woodbridge,  Vernon  and  Atlantic 
Sts.,   elementary   schools. 

Owner  —  Roseville  City  Board  of 
Eilucation,  A.  W.  Ray,  superin- 
t.?ndent  of  elementary  schoois,  At- 
lantic St.  School,  Roseville.  Oallf. 

Architect— Leonard  S.  Starks,  410  Na- 
tive  Sons'   Bi'dg.,  <acramento,  Cal. 

As  previ*  usily  reported  together  with 
S30.000  now  earmarked  for  Wood- 
bridge  School,  the  city  will  have 
$IM),<J<^  for  contomplated  construe- 


PLANS  ON  FILE 


The  following    list  of    plans  and   specifications   for  construction 

projects  are  now  avdHable  for  inspecticn  at  the  office  of  DAILY 

PACIFIC    BUILDER,   465   Tenth    Street,    San    Francisco 


Work 

Emergency  Housing;  NOy  14307 

Kef'nishlng  Floors 

Group  A  Residences  and  Garages 

Santa  Cruz  Co.  and  San 
Berthing  Facilities 


Location  Bid  Opening  Date 

Stockton  *-l« 

Oak  Kiioli  Hospital.  Oakland  4-23 
Monterey  Co.,  San  Benito  Co., 

Mateo  Co.  4-29 

Vallejo  -1-30 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project  Noted  In  Issue 

4-16 —  2 :00  P.M.— Emergency   Housing,  Stockton  3-28 

4-16— 10:00  A.M.— Garages  Davis  Dam  Project,  Ariz.-Nev.      3-28 

4-ie_  s  :00  P.M.— Classroom     Buildings     Norwalk  2-20 

4-t6—  8 :00  P.M.— School  Additions     Buena  Park  4-  7 


ENGINEERING  PROJECTS 


4-16— 
4-16— 
4-16— 
4-16— 
4-16— 
4-16— 
4-16— 
4-16— 
4-16— 
4-16— 


1:00  P.M 
2  KW  P.M. 
2 :00  P.M. 
2.00  P.M 
2:00  P.M. 
2 :00  P.M. 
2 :00  P.M. 
2 :00  P.M. 
2 :00  P.M 
2:00  P.M 


Water  Supply  Facilities    (Reconstruct),  Muroc 
— Grading  and  Surfacing    Santa  Barbara 
— Bridge  Tulare  County 

— Surfacinp  Merced 

— Bridge  and  Approaches     Lake  County 
— Surfacing  San  Joaquin  County 

— Resurfacing  Sonoma  County 

— Surfacing  Siskiyou  and  Modoc  Counties 

. — Grading  Kern  County 

. — Grade  &    Surface      Shasta    County 


4-14 

S-19 

3-ao 

3-20 
3-19 
3-19 
8-19 
3-26 
3-25 


SUPPLIES  AND  EQUIPMENT 


4-l« — 
4-16— 
4-16— 
4-16— 
4-16— 
4-lS— 
4-l»- 

4-16— 
4-16— 
4-16— 
4-16— 
4-16— 
4-16— 
4-16— 
4.16— 
4-16— 
4-16— 


2:00  P.M. — JTumlture  San   Francisco 

2:00  P.M. — Truck  Rental  San  Luis  Obispo 

2:00  P.M. — Douglas  Fir  Lumbor,  Deschutes  Project,  Ore. 

2 :00  P.M.— Douglas  Fir   Lumber,  Central  Valley  Project 
—Pipe,  Bolts,  Etc.       Deschutes  Project,  Oregon 

2 :00  P.M.— Pipe  and  Test  Plates,  Etc.,  Deschutes  Project,  Ore. 

2 :00  P.M.— Transformers  and  Disconnecting  Switches. 

Colorado-Big  Thompson  Project,  Colo. 

2:00  P.M. — Double  Acting  Doors,  Ran  Bernardino 

2:00  P.M.— Interior  Wall  Vents,  Riverside 

2:00  P.M.— Lighting   Fixtures  San  Pedro 

2:00  P.M. — Structural   Steel       Davis  Dam.  Arlxona-Nevada 

2:00  P.M —Hollow  Mtl.  Doors      Bols-e  Project,  Idaho 

2 :00  P.M.— Portland  Cement     Shoshone  Project,  Wyoming 
— Liquid  Asphalt         Near  Redlands 
—Liquid  Asphalt         Gllman  Hot  Springs 
—Liquid  Asphalt         Keen  Camp  Maintenance  Station 

2 :00  P.M.— Reinforcement  Bars.  Central  Valley  Project 


4-14 
4-14 
4-  T 
4-  7 

3-26 
3-26 

3-11 
4-  1 
4-  1 

3-24 
8-11 
3-^1 
4-11 
4-11 
4-11 
4-11 
4-11 


SUB-CONTRACT  INFORMATION 


4-lS- 
4-16— 
4-16— 
4-16— 
4-16— 

4-16— 
4-16— 
4-16— 


2:80  P. 
2 :30  P. 
1:30  P 
2:30P 
2 :30  P 


M— Repair  Stair  Treads,  San  Francisco 
M.— Repairs  to  Elevator,  San  Francisco 
M.— Acoustic  Tile  (Install),  San  Francisco 
M.— Exterior   Painting    (LeConte  School).  San  Francisco 
.M.— Exterior   Painting   (San  Francisco  Junior  College), 

San  Francisco 

Burllngame 

Long  Beach 


'M.— Sidewalk  Work 
'.M.— Remodeling 


2:00  P. 

2:00  P.-..     „  ., 

2 :00  P.M.— Asphalt  Tile  Flooring    Seattle,  Wash 


4-  7 

4-  7 
4-14 

3-28 

3-28 
4-  1 
4-  1 

3-24 


FURNACE  CLOSE  OUT! 

We  are  discontinuing  our  distributorship  of  Na- 
tionally-known Standard  Brand  of  Gas  Furnaces. 

Complete  with  motors,  blowers  and 
Minneapolis-Honeywell  fittings. 

.  .  .  WHILE  THEY  LAST  ... 

80,000  BTU ^140.00 

100,000  BTU ^160.00 

125,000  BTU ^175.00 

75,000  BTU ^  75.00  (Gravity) 

Full  baked  enamel  finish  A.  G.  A.  Approved 



Complete   line  of  All  Steel  Shower  Stalls  with 
Curtain  and  Fittings $45.18 

30-gallon  Water  Heaters  for  Natural  and  L.  P. 
Gas  and  Oil.    Competitive  prices  -  full  discounts. 

A.  R.  JOHNSON  CO. 


H55  Market  St. 


San  Francisco 


tion  if  the  bonda  are  voted. 

Program  includes: 

1— Two  classrotmb  at  Woodbridgt 
school,  140,000 

2— Kindergarten      at      Woodbridge. 

(25.000. 

3 — Two  cla.ssroonr.s  and  kinderga'- 
ten  (all  prefabricated)  at  Vernon 
school.    $25,000. 

4 — Relighting  of  the  three  schools, 
$30,000. 

5 — Remodeling  of  tJie  three  school 
cafeterias,  |10,0CK). 

6 — New  equipment  for  the  six  new 
classrooms,    $10,000. 

7— Resurfacing  of  playgrounds 
new    equipment,  $10,000. 

S- -Storage  and  mamtenance  shop, 
$5,000 

9 — Sit©  for  a  new  primary  school, 
$3,000. 

10 — Architect's  and  other  fees, 
$13,000. 


4/16/47  9 

Bond    Election    In   Amount   of  $10,000 

Set   for   May   16th 
School   Bldg. 

CONTRA   COSTA  COUNTY,   Calif. 
Owner    —    Morgan    Territory    school 

district.  Contra  Costa  County,  Cal. 

The  bond  issue  is  a  preliminary  to 
unionization  with  Mt.  Dfablo  Ele- 
mentary School  District.  If  the  bond 
election  carries,  Morgan  Territory' 
will  have  available  more  than  $13,000 
to  pool  with  Mt.  Diablo's  $22,000  for 
construction  of  a  new   school. 


9 


4/16/47 

Bonds  Approved  Apnl   lUh  in 

Amount  of  $31,500 
School     Improvement* 
PALERMO,     Calif,     Butte     County. 

Palermo   Elementary    School. 
Owner — Palermo    IClementary    School 

District,  Hilder  Nelpon,  E.  V.  Had- 

dlclt.  R.  V.  Leahy,  members  of  the 

governing    board. 
Architect— Koblick  &  Fisher.  726'4  K 

St.,   Sacramento,   Calif. 
Includes   five    classrooms. 


9 


4/16/47 

Bond    Election    In    Amount    of 

$190,000   Set    for   May    16th 
New    Elementary    School 
MERCED,  Calif  ,  Merced  County.  10- 

acre     site    comer    of     Chllds     and 

Coffee  avenues. 
Ov^ner — Weaver     Union     Elementary 

School     District,      Mrs.      Helen      L 

Fogol,  president  board   of  trustees, 

Merced,   Calif. 


mento.  Is  minister  of  the  church  in 
the  Fair  Oaks  area. 
Includes  classes  from  primary  grade 
through  high  school. 


10 


4/16/47 

Plans  In  Progress 

College  Bldg.    (Addn.) 

Approx.  Cost  $285,000 

BERKELEY.  Calif.,  Alameaa  Coun- 
ty. University  of  California.  Hear.u 
Memorial  Mining  Building. 

Owner — Regent.s  of  the  University  of 
California.     Berkcly     campus. 

Architect  —  Michael  Goodman.  21C1 
Shattuck  Ave.,  Berkeley,  Calif. 

Concrete  and  structural  steel,  3-8tory 
addition,  45x120;  includes  remodel- 
ing present   bulHing 


Block  57,  comprising  approximately 
10  scree  in  the  extreme  north waat 
comer  of  the  city  limlta. 

Owner — Corcoran  Union  BlemantAry 
School  District,  John  K.  Newlove, 
superintendent  of  scboola,  Corcoimn, 
Calif. 

Erection  of  the  building  to  house 
first,  second  and  third  grade  atu- 
dents  is  planned  this  summer. 


4/18/47  9 

Owner  Taking  Bld»— Due  April  22, 

7:30  P.  M.— Bidders  Figuring 
Electrical   System 
SAN  LEANDRO,  CsJif.,  Alameda  Co. 

Lincoln,  Washington,  Roosevelt  and 

McKlnley  schools. 
Owner — Board  of  Education,  451  Hep- 
bum  St.,  San  Leandro,  Calif. 
Architect — Dragon,  Schmidts  &  Hard- 
man,  2068   Allston   Way,    Berkeley, 

Calif. 
Revision   and   extension   of  electrical 

system,     including    lighting,     clock 

and  fire  alarm  system  in  the  four 

schools. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $20. 

The  following  contractors  have 
taken  out  plans : 

Matson  Electrical  Equipment  Co., 
3781  Broadway.  Oakland,  Calif. 

Clifford  Electric  Co.,  830  E.  14th  St., 
Oakland,  Calif. 

Del  Monte  Electric  Co.,  8275  San 
Leandro  Rd.,  Oakland,  Calif.  ! 

Haynes  Electric  Co.,  3744  Foothill 
Blvd.,  Oakland,  Calif.  ! 

Spott  Electrical  Co.,  576  22nd  St., 
Oakland,   Calif.  ! 

Broadmoor  Electric  Co..  1066  E. 
14th  St.,  San  Leandro,  Calif. 

Parkhurst  Electric  Co.,  6432  Pine- 
haven    Rd.,  Oakland,  Calif. 

Pacific  Electrical  &  Mechanical  Co., 
Inc.,   4329   Edgewood,   Oakland,  Calif. 


4/16/47  9 

Bond   Election  Set  for  May  16th 
School  ( Improvements  and  Additions) 
LOOM  IS.    Calif.,    Placer  Co.    Loomls 

Union  Elementary  School. 
Owner  —  Loomis    Union    Elementary 
School  District,  Richard  T.  Brown, 
district    superintendent  of   schools. 
Loomls,  Calif. 
Preliminary  studies    by  Architect  R. 
R  Franceschl  and  Structural  Bingl- 
neer  Walter  A.  Buehler,  1120  N  St., 
Sacramento,  Calif. 
Includes   additional    classrooms,   kin- 
dergartens,      cafeteria,      Inaprorad 
lighting,  central  heating  system  and 
repair  to  the  plaster  In  all  present 
classrooms. 
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HOSPITALS 


4/16/47  » 

Contemplated — Site    Acquired 
School   Bldg.  Cost  $25,000 

FAIR  OAKS,  Calif..   Sacrai.iento  Co. 

5o  acne  tra';t  on  Winding  Way 
Owners  —  Seventh  Day  Adventist 
Churches  cf  Sacramento,  Roseville 
and  Fair  Oakn,  c/o  Mrs.  Ruby  Mc- 
Connell,  treasurer  of  theFalr  OaUd 
Church,  Elder  A    V.   Bentz.   bacia- 


4/16/47  9 

Election  to  Increase  Tax  Rate  Set  for 

June  16th 
School  Cafeteria 

LOS  BANOS.  Calif  ,  Merced  Co.  Los 

Bancs   Union  Elementary  School. 
Owner — Los  Banos  Union  Elementary 

School  District,  Los  Banos,  Calif. 
CafvJierta  to  accommodate  300  to  350 

pupils  at  a  time. 


•t/lC/47  11 

Contemplated — Site  Under  Consldera. 
tion — "Teirporary  Board  of  Direc- 
tors Appointed-— Community  Hos- 
pital (20  beds)         Est.  Cost,  $40,000 

TULEr.A,KE.  Calif.,  Siskiyou  Coun- 
tv.  Suggestet!  site  oh  reclamation 
land   adjacent   to   the   townslte. 

Owner  —  Tulelaiie  Hospital  Associa- 
tion (non-proilt  organization),  Don 
l^>tt<T  president  of  tlie  chamber  of 
commerce,    Cliftan    Hlc.es,    Clayton 


Summerbell 

Roof  Structures 


your  asw 
biilldlM«  for 
today's  Msds, 


4/16/47  » 

Contemplated — Site   Acquired — To   Be 

Financed    by    Recently    Authorized 

Tax  Increase 
School  Building 
CORCORAN,     Calif..     Kings     County. 


Coll 
SUM 


1746  Thirteenth  Stroot 
Oakland,  California 

TWinoat-     -h  f  T  '- 


NOW 


Sfe"- 


Jk#^ 
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(S^ 


HEmlock  9651 


^yenestra 

RESIDENCE  STEEL  CASEMENTS 

In   24  types   and  sizes   approved  by  the   Metal  Window   Institute 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


e  Mor*  doylight 
e  B«lt«r  ventilation 


•  Easi«r  opening 
e  Sofvr  cl«oning 


e  Superior  weothor-tightnest 
e  Better  screening 


Why  use  ordinary,  old-fashioned  windows,  when  modern  Fenestra  Win- 
dows offer  you  all  these  plus  values?  Write  or  call  us  for  further  information. 


.'  faciflc  CeatI  Plant 

1310  Axty-Third  St.,  Emeryville 

Oakland  t,  California 

PHonei  Olympic  II3* 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


local  SoUt  Office 

940  Kufi  Side.,  335  Montgomery  St. 

•on  FranclKO  4,  Caltfemla 

PKone:  Deuglat  OteO 
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DAILY     PACIFIC    BUILDER 


WEDNESDAY.  APRIL  16.  1947 


WEDNESDAY.  APRIL  16.  1947 


DAILY     PACIFIC    BUILDER 


RudetiU,  Roljuid  Rinabarger,   Ivan 
Roee,  Bruce  Brickell,  Ranee  Stov- 
er. Don  Webster,  Ray  Moresco,  W. 
R   Moore.   Bob   McClymonda,   San^ 
Anderson,  tempoiary  directors. 
Proposed  hospital  dl&trict  will  em- 
brace all  of  Modoc  County,  the  Tule- 
lake    area    of    Siskiyou    County    and 
Big  Valley  and  tbo  district  south  of 
Alt  u  ran  In  Lessen  County. 


Cost   IISO.OOO 

PALO  AL/rO,  Calif.,  Santa  Clara  Co. 
Lytton   Ave.    and    Ramona    St. 

Owner— Palo  Alto  Times,  248  Ham- 
ilton   Ave.,   Palo   Alto,    Calif. 

Architects— Clark  &  Stromquist.  321 
Cbannlng  Ave.,   Palo    Alto.    Calit. 

Reinforced  concrete  ,2-8tories,  lOOx- 
IM. 
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4/16/47 

To  Start  Working    Drawings 

Hospital    BIdg.  Est.   Cost   $250,000 

LOS  ANGELES,  Calif.,   Los  Angelei 
Co.  1055  N.  Kingsley  drive. 

Owner — Pacific    Home,    a    Methodist 
spoucored  home  for  the  aged. 

Architect— Claude  Faithful.  44M  Vic. 
torla  Park  Drive.  Lds  Angeles.  Cal. 

Reinforced   brick,   4-8torles;    Includes 
75  rooms,  dining  room,  clinic  oper- 
ating room,  bed-ridden  ward,  me' 
tal  word. 


It 


4/18/47 

PIsns  Nearing  Completion 

CPA   Permit   Granted 
Health    Center  Cost   $600,000 

SAN  FRANCISCO,  Calif.,  North  side 
of   Sutter   St.,   east   of   Dlvlaadero. 
100  ft.  by  a  depth  of  275  ft.,  extend- 
ing through  to  Bush  Street,  in  the 
immediate  vicinity  of   Mount   Zlon 
Hospital. 
Owner  —  Malmonldes  Health  Center 
.for  the  Chronic  Sick.  Ben  P.  Lilien- 
thal.   president.   1600  Scott  St..   San 
Francisco.   Calif. 
Plans    by    Mendel.sohn    &    Hill,    Eric 
Mendelsohn,  architect,  627  Cnmmer. 
Dial  St.,  San  Francisco,  CalU. 
Members    of    the    Maiinonldes    build- 
ing committee  are:  Joseph  M.  Bran- 
ten,  chalrmaji ;  B.  F.  Lilienthal.  Sam- 
uel Jacobson.  Newton  Bisslnger,   Al- 
fred Karp,  Milton  Meyer.  Charles  M 
WoUenlybig. 
Reinforced   concrete,   S  stories 

4/16/47  11 

Supervisor    Delegates    of    Four 

Counties  to   Meet   April  25,  10.   A   M 

Tuberculosis    Sanitarium    (75    beds) 
Cost   (BIdg.   and    Eqt.ip.,   $325,000) 

RB;DDING,  Calif.,  Shasta  Co  100- 
acrc  tract  adjacent  to  Siasta  Co. 
Hospital    grounds. 

Owners — Counties  of  Shasta  (Ruth 
Preslelgh,  clerk;  Frank  W.  Shu- 
man,  district  attorney;  Andrew  T. 
Jessen,  C.  E.  Colby,  L<i.shen.  Trin- 
ity and  Siskiyou  (W.  T.  Davlds^on 
and    Gordon    Jacobs,    supervisors). 

Architect  —  E.  Geoofrey  Bang-s.  605 
Market  St..   San   Francisco.   Calif. 


4/18/47  ^.       ^12 

Plans    In    Progress— Probably    Havs 
Plans  Ready  In  August  or 
September  __^ 

Factory  Cost  $2,000,000 

SANTA  CLARA,  Calif.,  Santa  Clara 
County.  42.8-acre  site  at  southwest 
corner  Kifer  Rd.  and  Santa  Clara- 
Alviso  Rd.  in  Paaetta  Industrial 
Tract  No.  2. 
Owner — Owens-Coming  Fibre  Glass 
Corp.,  Harold  Boeschenstein,  presi- 
dent; H.  Hogendobler.  chief  engi- 
neer, 1500  Nicholas  Bldg.,  608  Madi- 
son Ave.,  Toledo,  Ohio. 
Architect  and  Engineer— The  Austin 
Co.,  16112  Euclid  Ave.,  East  Cleve- 
land, Ohio. 
Brick  and  steel,  1-  and  part  2-8tory, 
approximately  600,000  sq.  ft.  area; 
Includes  manufacturing  ajid  ware- 
housing space  for  production  of 
fiberglass  products  (building  insu- 
lation, low-temperature  insulation 
and  inculation  for  ranges,  refrig- 
erators and  water  heaters),  includ- 
ing two  480,000-gallon  tanks  for 
fuel  oil  storage,  partially  sub- 
merged; 250,000  sq.  ft.  paved  fac- 
tory yards  and  fire  sprinkler  sys- 
tems. 


12 


4/16/47  • 

Low  and   Only   Bidder 

Pile    Foundations    (New    Jute    Mill) 

SAN  QUENTIN,  Cal.,  Marin  County. 

California  State  Prison. 
Owner— State  of  California,  Division 

of  Architecture,  Public  W'ks  Bldg., 

Sacramento,  Calif. 
State  Architect— Anson  Boyd,  Pubi  c 

Works  Building,  Sacramento,  Calif. 
Includes   the   furnishing  and   driving 

of  approximately  364  cast-ln-plac^ 

concrete  piles. 

Ravmond  Concrete  Pipe  Co.,  230C 
Willow  St.,  OaKla.nd,  Calif.,  at  *25,- 
402  submitted  low  .ind  only  bid  April 
15. 


4/16/47  11 

Board  of  Supervisors  Approve   Plans 
Awaiting    CPA    Approval 
Hospital  Addn    Approx.  Cost  $150,000 
OROVILLE,   Calif.,    Butte   Co. 
Owner — County    of    Butte,    Board    of 

Supervisors,    Courthous-e,    Orovllle, 

Calif. 
Architect— E.     Geoffrey     Bangs.     605 

Market   St.,    San   Francisco,   Calif. 

Incluc>es    new    power    plant,    laundry 

and   kitchen.    L-shaped    structure 

4/16/47  Jl 

Contemplated — Fund -Raising 

Campaign    In    Amount    of    $750,000 
Under  Consideration 
Community    Hospital    (100  beds) 
CONTRA     COSTA     COUNTY,     Calif. 
Walnut   Cr«»ek,   Danvilie,   Lafayette 
and  Orinda  areas   in   southwestern 
Contra    Costa    county. 
Owner — Central   Contra   Costa   Mem- 
orial   Hospital    Association,    board 
of  directors.  Walnut  Creek,  Calif. 


14-17— PUBLIC   BUILDINGS 

4/16/47  '  15 

Con  tern  pin  ted — 
City    Hall    (Repair) 
WATSONVILLE,   Calif..   Santa   Cruz 

C-iuntv. 
Owner-^City  of  Watsonvnie,  c/o  City 

Clerk,   City   Hall    Watsonville,  Cal. 
Architectural    sur\'ey    conducted    by 

Architect     J.     I.     Easterly,     i006-A 

Lincoln    Sirett,    Watsonville,    CaUf. 


4/16/47  ,      .     ^^^'^ 

Owner  Taking    Bids — Due   Apnl   24, 
10   A.   M.   —    Bidders    Figuring 
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4/16/47 

Plans   In   Progress 

Medical   Center  Cost   $750,000 

TACOMA.  Wash.  Pierce  Co. 

Owner — Paul   A.    Hungate. 

Architects — Smith,  Carroll  A  John- 
son, University  National  Bank 
Bldg..    Seattle,    Wash. 

Brick  medical  center  to  cover  a  city 
block  . 

1 2-1 »— INDUSTRIAL 
BUILDINGS 

4/16/47  12 

CPA    Approval    Granted 

Working    Drawings    In    Progress 

Factory    Building 

SAN    FRANCISCO,    Calif.,   22nd    ano 

Mis.'^inslppl   Sts. 
Owner  —   De    Boom    F^alnt    Co..    1000 

Brvant    St..    Sin    Francl«co,   Calif. 
Architects— Hertika    A    Knowles,    85 

Post  St,  San    Frarclsto.  Calif. 

4/16/47  13 

Application   Filed  For  FCC 
Construction    Permit 

Broadcasting    Station 

FRESNO.    Colif     Fresno   County. 

Owner— Paclfk  Broudcastiug  Com- 
panv.  Fresno.  Calif..  (P  O.  690 
Market  Street.  Sim  Francisco,  Csll- 
fomla) 

Construction  pnmlt  fc.r  a  new  (C!a"s 
B)  FM  broadcast  station  to  be 
op>erated  on  frequency  t;i  l-e  ns- 
hlgned  by  FCC  and  EKP  of  16,2 
kilowatts. 


Mezzanine    Floor 

OAKLAND,   Ca'if..    Alameda  County. 

Courthouse 
Owner  —  County  of  Alameda,  G.  E. 
Wade,    county    clerk,    Courthous«» 
1?25  Fallon    St.,  Oakland,  Calif. 
Architects— Will   O.   Corlett   and    Ar- 
thur W.  Anderson,  Bank  of  Amer- 
ica  Bldg..   Oakland.   Calif. 
New    tnezzaiilnc    ''loor    In    office    ot 
auditor    . 

Specifications  obtainable  from  the 
office  of  the  county  clerk  upon  de- 
posit  of   $25,  refundable. 

The  fcUov/lng  contractors  have 
taken  out  plans: 

Scctt  Butiner  Electric  Company, 
r>34  20th  St.,  Oakland.  Calif 

Robprt  L  Wilson.  427  Bryant  St.. 
San    Francisco.  Calif. 

Moore  Dry  Dock  Company.  Foot  of 
Adeline.    Oakland,   Calif.  ( 


platform,    flag    pole,    roads,    walks 
and  utiliUes. 
Contractoi^-Cahlll-Mooney  Construc- 
tion Co.,  220  East  Ct.,  Butte,  Mont. 

4/16/47  ^  .    " 

Plans  Completed— Funds  Sough  From 
Washington  State  Development 
Board  

Courthouse      Estimated  Cost  $200,000 

STEVENSON,  Wash.,  Skamania  Co. 

Owner— Skamania  Board  of  County 
Commissioners,  Courthouse,  Stev- 
enson, Wash. 

Architect— Donald  J.  Stewart,  Cen- 
tral Bldg.,  Vancouver,  Wash. 

Reinforced  concrete,  B-story,  54x137 
ft.,  concrete  floor  and  roof  slab, 
steel  sash,  stucco  exterior,  interior 
walls  furred  and  plastered. 

4/16/47  .  ^_  !• 

Owner  Taking  Bids— Due  June  16, 
2  P.  M. 

Painting  and  Repairs 

VERNAL,  Utah.  U.  S.  Post  Office 
Building.  ^  . 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Admlnlfitratlon,  office 
of  the  district  enghieer,  312  Para- 
mount Bldg.,  Denver  2,  Colo. 

Plans  by  owner. 

Interior   and    exterior  painting    and 
repairs. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer. 

18-19— RELIGIOUS  BLDGS. 

4/16/47  1® 

Plans  in   Progress  ..^.^nn 

Church    Edifice  Cost  »125^ 

SEATTLE,  Wash.,  King  County.  10th 

Ave.  N.  and  E.  Highland  Dr. 
Owner  —  Trinity    Lutheran    Church, 

Rev    E.  F.  Schwidder,  pastor,  22nd 

Ave.    and    E.    Union    St.,    Seattle, 

Wash. 
Architect— Edwin    J.   Ivey.   Inc.,   1314 

E.  John  St.,  Seattle,  Wash. 

4/16/47  ,  •     l^ 

Contract  Awarded  —  Construtclon  to 
Start   Approximately   Three  Weeks 

Church  and  Community   Building 

Cost  fTO.OOO 

SAN  FRANCISCX),  Calif.  Southwest 
corner  19th  Ave.  and  Eucalyptus. 

Owner-College  City  Lakeside  Pres- 
byterian Church.  l»th  Ave.  and 
Ocean.  San  Francisco,  Calif. 

Architect— Vincent  O.  Raney,  233  Post 
St..  San  Francisco.  Calif. 

Frame,  one-story. 

Contractor— George  Arthur  *  Sons, 
941  S.  Claremont  St.,  San  Mateo, 
Calif. 

4/ie/47  •  .    <  ''^ 

Work  Just  Started— CPA  Approval 

Granted —  mK.nnn■^ 

Mausoleum    Addn.  Cost.  $50,000 

PALO  ALTO,  Calif..  Santa  Clara  Co 

Alta  Mesa  Memorial  Park. 
Owner— AUa    Mesa    Memorial    Park, 
Allen  A.  Prior,  Manager.  Palo  Aito. 
Architects— Clark   A    Stromquist.    321 

Cbannlng  Ave..   Palo  Alto,   Calif. 
Includes  3,100- sq.  ft.  floor  area,  mar- 
ble work.  ^  .      ., 
Contractor— Weils  P.  Goodenough,  •*3 
Wells  Ave.,  Palo  Alto,  Calif. 


N 


11   A.  M. 

Naval  Reserve  Armory 

BILLINGS.    Montana. 

Owner  —  U.  S.  Navy.  Capt.  H.  C. 
Fischer.  Rm.  202,  Bldg.  266.  U.  S. 
Navaf  Station.  Seattle.  W«uih. 

Includes  three  40  by  100-ft.  prefab- 
ricated rigid  frame  utility  ware- 
house buildings  on  centers  and  con- 
nected along  the  front  by  a  ono- 
storj'  frame  structure  approximate, 
ly  20  by  150-ft. 
Specifications  obtainable  from  the 

above  office 


22-26 — RESIDENTIAL 
BUILDINGS 


4/lf>/47  26 

Owner  Taking   Bids— Due  April  29,  2 

P.   M.— Plans  on    File 
Qroup  A  Residences  and  Garages 
PFEIFFERS  BIG  SUR,  Monterey  Co. 
SAN   JUAN    BAUTISTA,    San    Bt- 
nlto  Co. ;  SUNSET  BEACH  STATE 
PAHK.  BIG  BASIN  STATE  P'ARK 
and     NEW     BRIGHTON     BEACH 
STATE  PARK,  Santa  Cruz  Co..  and 
PCiRTOLA  STATE  PARK.  San  Ma. 
teo  County.  Calif. 
Owner — State  of  California,  Diviskn 
of  Architecture,  Public  W'ks  Bldg. 
Sacramento,  Calif. 
State  Architect— Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Includes    two   houses   and    two   2-cai 
frarages  at  Ffelffers  Big  Sur  Stale 
Park ;  one  house  and  one  2-car  ga- 
rage   a*    San    Ju.an    Bautlsta;    on<j 
h<  uj<e  and  one  2-car  garage  at  Sun- 
set Beach  State  Park;  four  hou.ies 
and    one   4-car  and    one   2-car   ga- 
rages at  Big  Basin  State  Park :  two 
houses    and    one    2-car    garage    at 
New   Brighton    Beach    State   Park , 
two   houses   and   one   4-car   garage 
at  Portola  State  Park  for  Divif-lon 
of  Beachea  and  Parks. 
Bids   will    be   taken    for   the   entire 
group  of   12  hdusea   with    garages   or 
sep-»ratelv  for  houces  and  garages  at 
each   location.    The  State  may  awanl 
separate    contracts    at    each    location 
or   grcup    contracts   at    two    or   more 
location.s    or   a   contract    for    the    en- 
tire group,  nhlchever  may  appear  to 
be  the  lowest.    An  alternate  bid  will 
be  taken  for  substituting  mineral  sur. 
f.ace  roofing  In  place  of   tile   roofing 
lor  certain   houses. 

Specifications  obtainable  from  the 
above   office. 

A  set  of  plans  and  copy  of  speci- 
fications are  on  file  at  .he  office  of 
the  DAILY  PACIFIC  BUILDER,  465 
10th  St.,  San   Francisco.  Calif 


4/16/47  » 

Plans  Completed 

Apartment   BIdgs.   (It) 

Est.   Cost    |5&2,00C 

LONB  BEACH.  Calif..  Los  Angeles 
County.  Uanner  and  San  Antonio 
Drives.  • 

Owner— Withheld. 

Architect— Hugh  Glbbs,  441  B.  1st 
St..    Long   Beach,   Calif. 

Frame  and  ntucco,  2-storie8,  compo- 
sition roofing,  oak  and  linoleum 
covered  floors,  interior  stucco,  gaj 
■wall  heaters,  gas  water  heaters, 
tile  dralnboards,  tile  baths  and 
showers;  includes  92  units  with 
8  to  16  one  and  twc  bedroom  units 
per  building 


4/16/47  t» 

Plans   Completed 
Apartment    Bldgs.    (7) 

Est.  Cost   »48O,0OC 

LOS  ANGELES,  Calit.,  Los  Angeles 
County.  Between  Sepulveda  Blvd. 
and  Ailzona  Ave.,  near  CentineK 
Ave. 

Owner — Housman-Ayres. 

Architect -Hugh  Glbbs,  441  E  Ist 
St.,    Long   Beach,    Calif. 

Frame  and  stucco,  composition  roof- 
ing, concrete  slab  lloors,  gas  wall 
heaters,  gas  water  heaters,  tile 
dralnboards,  showers;  includes  a 
total  of  80  one  and  two-bedroom 
units 


28 


4/16/47 

Plans   Completed 

Apartment   BIdgs.   (4) 

Est.    Cost    $250,000 

LONG   BEACH,    Calif.,    Los    Angeles 
County.   San   Antonio  Dr.,   bet.   At 
lantlc  and  Orange  Aves. 

Owner — R.  J.  Ennon   and  R.  Olson. 

Architect— Hugh  Glbbs,  441  E  Ist 
Strert,  Long  Beach,  Calif. 

Frame  and  ttucco,  2-stories,  compo- 
sition roofing,  oak  and  linoleum 
covered  floors,  gas  wall  heaters, 
gas  water  heaters,  tile  dralnboards. 
tile  baths  and  showers;"  includes 
total  of  40  units;  two  buildings  to 
have  8  one  and  two-bedroom  units 
and  two  with  12  one  and  two-bed- 
room units. 


14 


4/16/47 

Contract  Awarded 

Naval    Reserve    Armory;    Spec     18187 

Cost    f162.627 

TUCSON.    Ariz. 

Owner  —US.  Navy.  Public  Works 
Office,  nth  Naval  Dlstric:.  San 
Diego,     Calif. 

Plann   bv  ov.ner. 

Three  orefabrii-ated  rigid  frame  utl- 
ity  warehouse  buildings  (40xi<K)f  t. ), 
spaced  52  ft.  on  centers  and  con- 
nected along  the  front  by  a  one- 
story  frame  structure  approxl- 
m.itoly  25x150  ft.  In  area  (thre*« 
prcfahri  ated  buildings  to  be  fur- 
nished   ov   the   government.* 

Contractor— M.  M.  Sundt  Construc- 
tion Company,  Box  2592.  Tucson. 
Arizona. 


4/16/47  ^       r,        t 

Contract  Awarded— Ground  .  Break- 
ing Set  for  April  20— Hebrew  Syn- 
agogue  (2  units)— Cost,  1100,000 

VALLEJO,  Calif.,  Solano  Co.  "Cop- 
gregatlon  B'Nal  Israel",  on  Neti- 
braska  Street  bet  Calaveras  and 
Shasta  Street*.  .  ,         ,  ' 

Owner— Sons  A  Daughters  of  Israel, 

Isadorc    Meyer,    chairman    building 

committee.  608  Mann  St.,  Vallejo. 

Architects— Hvman.  Appleton  A  WoU 

ford.    68    Post    St.,    San    Francisco, 

Calif- 

Reinforctd  stucco  California  Span- 
ish design,  rile  roof;  synagogue 
unit  approx.  100  ft.  in  width  ,  2n1 
unit  will  be  about  the  same  depth 
and  contain  three  room.^  c  avert- 
ible to  one  assembly  room. 

Contractor— J  as.    Bitcon,    628    Lou's 
iana'  St.,  Vallsjo.  Calif. 


4/16,'47  •  ^    2i 

Owner  Taking  New  Bids— Due  Apnl 
23.  2  P.  M. — Housing  Facilities  and 
Utilities  ^ 

DETROIT  D.\M  Construction  Camp. 
Ore.  Marion  County.  North  San- 
tiam  River.  ^ 

Owner— Portland    District    Corps    of 
Enjrlneers.    War    Dept..    Col.    O.    E 
Walsh.  Pl.'tock  Block,  Portland. 
JncMK.es     dismantling.     tranaport'n>;. 
and  rec'.nstructlrg  four  dormitories 
1  shop  and  1   me.ss  hall;   construc- 
tion   of    streets,    driveways,     side- 
walks, panting  areas,  sanitary  sew. 
or   system    and    water   system    and 
sewage    treatment    plant. 
Bids  submitted   March  31  wtre  re- 
jected at  whlol-.  time  J.  C.  Sturdgeon 
Constr.  Co.,  10005  N.   Lake  St.,  Port- 
land,  Ore.   at   $452  288  submitted   the 
low  bid. 


4/10/47  22 

Owner  Taking    Bids — Due    Apr.   29, 

10  A.   M. 

Dredging:   A.  Filling 

hAU    DIKCO.    Calif.,    San    Diego   Co. 

Mission  Bay. 
Owner— Sfin    Diego    City    Purchasing 

Agent,   Rm.  273,  Civic  Center,  San 

Diego,    Calif. 
Plans  by  owner.  • 
Filling   of    rierra   Del   Fuego    Island 

and  dredging  adjacent   channels   In 

Mission  Bay. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10  re- 
fundab)* 
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4/16/17 

Contract    Awarded 

Construction    Underway  ..,«««« 

Residence  E«t.  Cost  $10,000 

BERKELEY,   Calif.,   Alameda   Co. 

Owner— Withheld. 

I -Inns  bv  Mendcli.ohn  and  Hill.  Kri' 
Mendelsohn,  architect,  627  Commer- 
cial St.,  San  Francisco.  Calif. 

Wood  frame,  glass  and  stont;  five 
rooms.  _,, 

Contr;?£tor— Dan    Dana,    2O40'/2    Clin 
ton   Ave.,  Alameda,  Calif. 


14 


4/10/47 

Preliminary    Pl?nt    In    Progress 

Newspaper  A.    Radio    Station    Bldg 


12 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


4/16/47 

Contract   Awarded 

Naval   Reserve   Armory; 

NOy  14118  Cost  $134,448 

BITTTE,    Montana. 

Owner  -13th  Naval  District,  Capt.  H. 
C  Fischer,  officer  In  charge  of  con- 
struction. Room  202,  Building  256. 
U.  S.  Naval  Station,  Seattle.  Wash. 

Plans  by  owner. 

Includes  building  three  40xl00-ft. 
prefabricated  rigid  frame  ware- 
house Btnictures  connected  by  a 
frame  building  20x150  ft;  small 
arms     range,     17x71     ft;    antennea 


4/16/47  „     _^      -' 

PIsns    In    Progress— Work    Starts 
When    Materials   snd    Labor   Avail- 
able—Theatre— Cost.  $150,000 

LOS  ALTOS.  Calif..  Santa  Clara  Co. 
Site  on  Main  St  bet  post  office 
and  fire  house. 

Owner— Menlo  -  Mayfleld  Amu.scmen' 
Co  Al  Laurlce,  owner  (Park  Tl  »•■ 
atre,  Menlo  Park,  Mavficld  Theatr. 
Menlo  Park).  Los  Altos,  Calif. 

T'rivatp  plans. 

To  seat  between  700  and  800  p<rs'". 


Gamerston  &  Green  Lumber  Co. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Oakland — 2001  Llvingstoa  St. 
KEIIegg  4-Iflf4 


Saa  Fraaclsco— 1 800  Army  St. 
ATwafT  1300 


BAXCO 

PRESSURE   TREATED    LUMBER     POLES     PILING 


4/16/47 

Owner  Taking    Btdi 


-Due   May    1. 


20 


CABOTS  BRUSH  CLEANER 

New  Life  for  Old  Painf  Brushes 
REMOVES  OLD  PAINT  RIGHT  TO  THE  HEEL 


GUNN   CARLE  &  CO. 


20    Potroro    Ave. 


UNdcrhill    5480 


San    Francisco 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 

We  make  complete  Installa- 
tions of  Overhead  Material 
Handling  Equipment. 

UNIVERSAL  CRANIHOIST  ft 
MONORAIL  CO. 
Formarfy  Krowii  as 
Ring*  Tramrail  Syttamt.  lac. 

Sf3  Market  St..  tan  FraacUee 
YUkea  4-20«2 


S  S.  AM  BAXTER  un 
loadiny  C^rSiilf  Tnof.-d 
Lumber  ond  Crtosofcd 
£  ..Piling  at  Job  Sifr  lor  px- 
''^"  nsion  Ninth  Ave  Pi<r 
"""ort  of  Oakland 


f-lff^ 


J.  ff.  Baxter 8  Co. 


JJ3    MONTGOMIfY     S.OltT        SAN     fPANllSiO    4      lAil 
lOS    ANr.  MfS    •    K^Nir;    RIACH       AlAMEDA       (AIIK5PNIA 


DAILY 
PACIFIC   BUILDER 

(Bstabllahed  In  1890) 

Publlahetf  overy  morning,  axoept 

Saturday*.  Sunday*   and    Lagal 

Holiday*  by 

F.  W.  Dedgo  Corporation 

406  T*nth  8t.,  San    Franolaco  3 

T*l*phon*  MA  rket  7110 

Q.  E.  MoQavran,  Manager-  Editor 
J.  e.  Odgor*,  Advertising  Manager 

Subscription   Rates: 

$3a0O  p«r  yaar 
(PayabI*  in  Advano*) 
Singi*  Copy  15  Cant* 

—  « 

Adv*rtlslng  Rates  on  Request 

Printed  by  _ 

Stark-Rath  Printing  <«^^ 

A  Publishing  Co. 

(Entered  as  Second  Class  Matter, 
July  25,  1907,  at  the  post  office  in 
San  Francisco,  Calif.,  under  the 
Act  of  March  S,  1897.) 

Copyright  1946  by 
F.  W.  Dodge  Corporation 


Specifications  obtainabl*  from  th* 
above  offlca. 
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4/16/47  24 

Contract    Awarded 

Construction    Underway 

Residence  Est.    Cost     $10,000 

BERKELEY,     Calif.,     Alameda     Co. 

Owner — Withheld. 

Flans  by  Mendelsohn  and  Hill,  Eric 
Mendelsohn,  architect.  G27  Commer. 
clal  St.,  San  Francisco,  Calif. 

Wood  fro  me,  plass  and  stone;  five 
rooms. 

Contractor— Dan  Dana.  2040'/2  Clin- 
ton   Ave.,   Alameda,   Calif. 


24 


c/o 


4/16/47 

Working  Drawings  In  Progress 

Contractor  Selected 

Residence    (Remodel) 

NOVATO.    Calif.,    Marin    Co. 

Owner — Robert     Trumbull,     Jr. 
Architect 

Architect— F.  Bourn  Hayne,  320  Mar- 
ket St.,  San  Francisco,  Calif. 

Remodel  ranch  house;  work  to  in- 
clude pla.stering,  painting  anJ 
partition    changes. 

Contractor — Selected 


4/ir./47  22 

Architect  Taking  General  Contract 
Bids— Due    April    28,    2    «».    M.— To 
Ask  Mechanical  Bids  Soort 

Hotel   (Addns.  A  Alterations) 

BOISE.  Idaho,  Ada  County.  Hotel 
Boise. 

Ownei^— Not   Given. 

Architects  .ind  Enpineers  —  V  I  c  t  o  r 
Jones  *  Associates,  Republic  Bldt,' 
Boise,  Idaho. 

Steel  and  concrete  slab.  S-storles. 
:i2xe0,  concrete  floors,  plaster  walls 
and  celling,  tile  bathrooms;  In- 
cludes addition  to  increase  the 
height  of  the  west  wing  to  10  stor- 

|*a  mna  mAA  Approx.  CO  rooma ;  ad  • 
dltion  to  the  tower  to  lncre«tae  Ita 
helafht  to  1?  Btorlea  itnd  to  hoUHe 
restaurant  and  dining  facilities 
with  100  person  capacity. 
The  following  contractors  have 
taken  out  plans: 

J.  B  Warrack  Co..  Seattle,  Wa.sh. 
Brennan  &  Cahoon.  Pocatello.  Ida. 
Donald    M     Drake    Co.,     Portland, 

Ore. 

Morrlson-Knudsen  Company.  Boise. 

Idaho. 
J".  A.  Tertellng  k.  Sons.  Boise,  Ida. 
C.    B.    Lauch,    Boise.    Idaho. 


4/16/47 

Owner  Taking   Bids— Ou*  April  34, 

2  P.  M.  (Bidders  Figuring) 
Family  Apartments   (Conversion); 

Serial    No.  04-203-47-73 
PORT  ORD,  Calif.,  Monterey  County. 
About  six  miles  north  of  Monterey. 
Owner — San  Francisco  District  Corpa 
of  Engineers,  War  Department,  74 
New    Montgomery    St.,    San    Fran- 
cisco, Calif. 
Plans  by  owner. 

Conversion  of  13  mess  halls  and  13 
administration  buildings  into  39 
apartments  or  family  housing. 
Unit  quantities  were  given  April  11. 
The  following  contractors  have 
taken  out  plans: 

I     Daley     Bros.,     Box     127,     Belmont, 
Calif. 

Peter    Sorensen,    927    Arguello    St, 
Redwood  City,  Calif. 

B.  &  R.  Construction  Co.,  110  Mar- 
ket St.,  San  Francisco,  Calif. 

Fred  J.  Early  Co.,  Inc.,  390  Pine  St., 
San  Francisco,  Calif. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Robert    McCarthy    Co.,    1060    Kirk- 
ham  St.,  San  Francisco,  Calif. 

Charles  C.  MacClosky,  112  Market 
St.,  San  Francisco,  Calif. 

Erbentraut  &   Summers,   896  Penn- 
sylvania St.,  San  Francisco,  Calif. 

James  I.  Barnes   Construction  Co., 
941  Russ  Bldg.,  San  Francisco,  Calif. 
Parker,      Steffens      &     Pierce,    136 
South  Park,  San  Francisco,  Calif. 

Stolte,  Inc.,  8451  San  L.eandro,  Oak- 
land, Calif. 

BUtwell      Construction      Co.,      4746 
Geary,  San  FraJicisco,  Calif. 

Harold  C.  Geyer,  787  Munras  Ave., 
Monterey.  Calif. 

Vezey   Construction  Co.,  3760   Ard- 
ley  Ave.,  Oakland,  Calif. 

George  Petersen  &  Son,  1841  Ban- 
croft Ave..  San  Leandro,  Calif. 

H    .E.    Rahlmann,    251    Kearny   St, 
San  Francisco,  Calif. 

Wallace  D.  Harkins,  Inc.,  Box  1767, 
Oakland,  Calif. 

J.  A.  Bryant,  1815  Capitol  St,  Val- 
lejo, Calif. 

4/16/47  24 

Preliminary   Plans   In    Progress 
Residence  Estimated  Cost  $12,000 

OAKLJ^ND,  Calif.,   Alameda  County. 

Sequoia  Hill  Tract 
Owner— Withheld. 
Architect— Guy    L.    Brown,    Bank    of 

Commerce  Bldg.,  Oakland,  Calif. 


Owners  and  Builder*— P.  J.  Murphy 
and  Herbert  Murphy.  2106  Baton 
Ave.,  San  Carlos,  Calif. 

Tho  residences  will  start  a  new  sub- 
division of  QI  home*  to  be  linown 
as  Mills  Court  and  will  aell  in  th* 
neighborhood  of  $8600. 


4/16/47  •  26 

Construction   Just   Started    on    First 

Two   Homes 
Residences   (70)  Cost,  CTM.OOO 

VALLEJO.  Calif..  Solano  Co.    Hanna 

Park  Tract,    Arkanras  Street  from 

Shasta   to   Mariposa    Street. 
Owner^-C.    M.    0'Coni:or.    628    Marin 

St..  Vallejo,  Calif. 
Plans  by  ownei. 
Owner  will   build. 
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4/16/47  • 

Low    and    Only    Bidders — Otflcers 
Quarters    and    Utilities;    Serial    04- 
203  47-59;    Job    Nos.  2717,  2718,   2756 
and  2757  .       _     . 

SONOMA  COUNTY.  Calif.  Two  Rook 
Ranch,  bet.  Petaluma  and  Santa 
Rona. 

Owner— San  Francisco  District  Corps 
of  Engineers.  War  Department,  74 
New  Montgomery  St..  San  Fran- 
cisco. Calif.  — — '- 

Plans  bv  o'Aner. 

Bids  were  taken  as  follows: 

(At   2  each  typ«   A   buildings. 

(Alt.  ])  2  eaqh  type  E  buildings. 

L.OW  Bidder— Erbentraut  &  Summers 
696  Pennsylvania  St,  San  Fran- 
cisco, Calif.,  (A)  $112,306;  <Alt  1) 
$100,006. 

Other   bidders   Aprli   15   were: 
M    &  K   Corp.    Sin  Francisco,  C-'l.. 

(A)    $113  818:    (Alt    1)    $99,118. 
B   &  R   Constr.  Co.,  San  Francisco, 

Calif.,   (A)   $n3,838.50;    (Alt.  n    $103.. 

906.50. 

Roljert    McCarthy,    San    Francisco. 

Calif.,    (A>    $120,000.25;    (Alt.   1>   $107.- 

top  25. 

Whnlin  Bros.,  Oiklanci.  Calif.,    <A) 

$120,560.40;    (Alt.    1)    3113,757.40. 

J     A.    Br>ant.    Vallejo.    Calif..    (A) 

$1.37.797;    (Alt.    1>    ^126.207.  , 

Clem     Anderson.     Alameda.     Calu., 

uVi    $147,284:    (Alt   1)    $110,104. 


3a— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

4/16/47  •     ** 

LOW  and  Only  Biddars 
Electrical   DIatributlon  •y***'".^,^ 

Coat  $75,000 

YOUNTVILLE,  Calif.,  Nap*  County. 
Veterans'  Home. 

Owner— State  of  California.  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Architect— Anson  Boyd.  Public 
Works  Bldg.,  Sacramento.  Calif. 

Includes      underground      duct     lines, 
manholes,  pull  holes,  high  and  low 
voltage  cables,  high  and  low  volt- 
age switch  gear,  eta 
Alternate    bids     required    for    tha 

omission  of  a  part  of  the  work. 

Low  Bidder— L.  H.  Leonardi  Electric 
Construction  Co.,  717  Francisco 
Blvd..  San  Rafael,  Calif-.  $75,000; 
(Alt.  1)  $13,000. 

Other  bids  submitted  April  16  were : 
Ets-Hokln    A    Galvan,    San    Fran- 
cisco, $86,886;   (Alt.  1)  $9740. 
Scott-Buttner  Electric  Co.,  Oakland, 

$89,174;   (Alt  1)  $8600. 

Ed    Pearce    Electric    Co.,    Vallejo, 

$92,579;   (Alt  1)  $12,082. 


3»— SERVERS 


..«) 


April 


S9 


Engineering  Section 


4/16/47  •     28 

Owner  Taking   Bids— Due   May  1, 

2   P.   M. 
Family    Apartments    (Conversion    of 

Three  Ward  Buildings); 

Serial  No.  04-203-47-75 
SAN   FRANCISCO.  Calif.  Letterman 

Hospital,    Presidio    of     San    Fran- 

cIbco. 
Owner— San  Francisco  District  Corps 

of  Engineers,   War  Department,  74 

New    Montgomery    St,    San  Fran- 

claco,  Calif. 
Plans  by  owner. 

(1)  lump  sum,  conversion  of  building 
No.  1112; 

(2)  lump  sum.  conversion  of  building 
No.  1118: 

(8)  lump  sum.  conversion  of  building 
No.   1114; 

(4)  concrete  sidewalks. 

Alternate  Deductions 

(D-1)  deduct  for  omitting  refuse  con- 
tainers ; 

(D-2»  deduct  for  omitting  doors  on 
kitchen  cabinets; 

(D-8)  deduct  for  omitting  switches 
and  using  pull  chains; 

(D-4)  deduct  for  omitting  all  Interior 
doors  except  bathroom  doors 
and  doors  In  fireproof  parti- 
tions; 

(D-Bl  deduct  for  using  studs  3-rt. 
o.c.  in  place  of  2-rt.  o.c. ; 

<D-e)  deduct  for  using  wallboard  on 
one  side  of  Interior  partitions 
only  except  for  fireproof  par- 
tlons,  bathrooms  and  kitchens ; 

(D-7)  deduct  for  using  showers  In 
place  of  tubs;  ,  ..  „ 

(D-9)  deduct  for  omitting  Insulation 
(Building  No.  1114  only). 


4/16/47  „   .   _}\ 

Architect  Taking  Bids  From  Selected 
List  of  Contractors — Bids  Due  April 
22.  11   A.  M. 
Residence  „„,.. 

SAN  FRANCISCO,  Calif.  Forest  Hills. 
Owner— Withheld.- 

'  Architect— Vincent  G.  Raney,  233  Post 
I     St..  San   Francisco,  Calif. 
Frame  and  stucco,  two-story. 
The  following  contractors  are  iig- 

urlnK  the  plana:  _ 

Progreaslve  Building:  A  Conatruc- 
tlon  Co..  98  Templeton  Ave.,  Daly 
City,  Calif.  .^     . 

J.  Arvid  Johnson  A  Sons,  412  Ploche 
St ,  San  Francisco,  Calif. 

H.  A.  Crocker,  681  Market  St,  San 
Francisco,  Calif. 

E.  W.  Perkins  &  Son,  425  Taraval 
St.,  San  Francisco,  Calif. 

4/16/47  24 

Plans   Completed— Indefinite   When 
Construction  Will  Start  .^,^ 

Residence  Cost  $30,000 

NEAR  PLACERVILLE,  Calif.  El  Do- 
rado County. 

Owner— Withheld. 

Architect-Guy  L.  Brown,  Bank  of 
Commerce  Bldg.,  Oakland,  Calif. 

Wood  siding,  one-story,  includes  11- 
12  rooms,  heavy  sugar  pine  roof, 
oak  floors,  steel  sash,  automatic 
blower  heating  system,  two-car  ga- 
rage and  shop,  Monterey  Colonial 
type  design,  swimming  pool  (60x100 
feet). 
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4/16/47 

Owner  Taking  Bids — D 

1   P  M  (Unit  Quantltl-.  .^..^ 

Culvert  Extensions  Cost  $M,000 

OAKLAND,  Calif.,   Alameda  County. 

Lake  Merritt  at  12th  St. 
Ownei— City  of  Oakland,  Charles  M. 

Don.  city  clerk.  City  Hall,  Oakland, 

Calif. 
Reinforced     concrete     extensions 
northern  and  southern  ends  of 
Lake  Merritt  channel  culvert. 
The  work  Involves: 
(1)  lump    sum.    grading    of    site 
culvert ; 

8850  lin.  ft.  wood  bearing  piles; 
590  cu.  yds.  concrete; 
93,600  lbs.  reinforcing  steel; 
400  tons  rock  fill; 
280  cu.  yds.  backfill; 
120  lin.  ft  wire  mesh  fence; 
4  each  steel  bulkheads  complete; 
,  35,000  sq.  ft.  gunite  culvert  lining. 
Specifications   obtainabel   from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5,  refundable. 
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BRIDGES 


4/16/47  •  33 

Contract  Awarded 

Bridge  Cost,  $226,13^ 

CONTRA  COSTA  CO..  Calif.    Acrccb 

Hichec)   SiDuhg  ner.r  Avon. 
Owner— State  of   California.  Division 

of   Highways,   Public   Works   Bldg., 

Sacnmento.  Calif. 
State  Highw.iy   Engr.— G.   T.    McCoy, 

Public   Works   Bidg.,   Sacramento. 
Steel  plate  girder  swing  b.idgc  with 

relnf     con'trete    approach    Hpu:i«. 
Contractor — Duncanson     -     Harrelson 

Co..  1404  DeYoung  Bldg..  San  Fran. 

Cisco,  Calif. 


4/lf./47  ^^.,  .       ""^ 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO.  Calif.,  Sacramen- 
to Courty— State  Highway  Engineer 
f}  T  McCoy  annc'Unces  cost  of  bluo 
prints  now  available  for  work  for 
v/hich  bids  win  be  opened  in  Sacm- 
mento  on  May  7,  and  In  Los  Angeleo 

an  May  8: 

irr-YoI-W-A.  bet.  Rolano  county 
Iln.>  and  2  mllfrs  south  of  Irrlgatlor 
canni:  No  pl.ans  available  (location 
.sheot   in   special   provisions). 

IV-S.M.68-A.  at  Geneva  Ave.  near 
San  Francisco  county  line  and  In 
Brisbane  near  VIsitaclon  Ave.,  plans. 
$1.69;  cross  Rections.  .$2.77.  total.  $4.46 

IV-SC1-5-A.  bet.  Alameda  county 
line  and  Mlhiitas:  plan**.  $0.77. 

VI-rre-823.  on  Reed  Ave.  bet  Man. 
ning  Ave.  and  Route  41:  plans  $2.77; 
mass    Uapram.  $0.77^  toial.  $3.54. 

IX-Inv-76,127-A.Bls.C,  about  32  ml 
to  be  surfaced:  no  plans  avails hlc 
(location  sheet  In  spc<";lal  »)rovlslon.s) 

X-Mer.&ta-4,110-D,C,  about  8.9  m< 
to  lie  resurfaced :  no  plans  avallabi.- 
(location  sheet  In  special  provision:! • 

X  Sta-912,  acrosis  Tuolumne  River 
(^  miles  cast  of  Mtdcsto.  plans,  $1.08. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


4/16/47  24 

Working   Drawings  In   Progress 
Residence       Approximate  Cost  $10,000 
LAFAYETTE,    Calif..     Contra    Costa 

Countv.  Lafayette  Manor. 
Owner— Withheld. 
Architect— Guy    L.    Brown.    Bank   of 

Commerce  Bldg..  Oakland,  Calif. 
Monterey  Colonial  design,  one-story, 
seven -room,  asbestos  shingle  fexte- 
rlor  and  roof,  steel  sash,  oak  floors, 
central  heating  system,  two-car 
garage. 

4/16/47  .        28 

Construction    Starts    Immediately 
Apartment  Houses  (4)  and 

Residences   (15) 
MENLO    PARK,    Calif.,    San    Mateo 

County. 


4/16/47  •     3* 

Contract   Awarded    Under   Prop.   A-1 
Rubble  Breakwater;  Serial  No. 
04  203 -47 -26  Cost   $»41,500 

CRESCENT  CITY,  Calif.,  Del  Norte 
County.  Crescent  City  Harbor. 

Owner -San  Francisco  District  Corps 
of  Engineers.  War  Department  74 
New  Montgomery  St,  San  Fran- 
cisco. Calif. 

Plans   by  owner 

Rubble  breakwater  approximately 
lOOO  feet  long  extending  southeaat- 
i-rly  from  end  of  existing  break- 
water toward  Ro\ind  Rock  and  re- 
moval of  approximately  790  cu.  yds. 
of  material  from  pinnacle  rocks  in 
the   fish  boat   harbor. 

Contractor— Basalt  Rock  Co.,  inc., 
900  8th  St.,  Napa,  Calif. 
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VIII-SBd  -  190.0  -  A, A  aoroas  Day 
Canyon  Flood  Channel;  Pl»°8„;^**  = 
cross  tectlons,  $0.77;   toUl,  »*-»• 

(Prlcees  shown  above  include  sales 

tax ) 

Check*  for  the  above  should  d« 
made  payable  to  the  Departmont  or 
F\ibllc  Works,  Division  of  Hlg»iways. 
and  should  accompany  tho  order  tu 
this  office. 

Requests  for  the  above  plans,  .ipec- 
iflcatlons  and  proposal  form  must 
be  addressed  to  the  office  ot  the 
State  Highway  Engineer,  F.  O.  Box 
1499.  Sacramento,  CaUf. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  ret-irnable  for  ro- 
tund. 

A  representative  will  meet  pros- 
pective bidders  on  pro)ects  for  which 
bids  are  to  be  opcneil  in  Sacramen- 
to  on    May  7,    1947.   a.i   follows: 

Yolo  County— Repreaentative  of  tne 
District  Office  will  meet  prospective 
bidders  for  vhc  propc.scd  project  in 
Yolo  County.  III-Y..I-99-A,  on  project 
at  Oreendale  Siding  of  i>acramenio 
Northern   on  Tuesday,  April  2 J,   194/ 

at  11  A.  M.  .   ..         , 

Santa  Clara  Co.— Representative  of 
the  District  Ofllce  will  meet  proA- 
pectivo  bidders  for  the  proposed  pr..J- 
ect  in  Santa  Clara  County,  IV-SCl- 
5-A.  on  the  project  in  the  vicinity 
of  Standard  Oil  service  station  at 
north  end  of  Mllpltas  on  Tuesday, 
April  29,  1947,  at  2  P.  M. 

San  iVIateo  Co.— Representative  of  . 
the  District  Office  will  meet  pro.,- 
pectlve  bidders  lor  tho  proposed  proj- 
ect In  San  Mateo  County,  IV-S.M- 
G8-A,  at  Junction  of  Bayahore  High- 
way and  Geneva  Ave.  on  April  2S, 
1947,  at  2  P.  M. 

Fresno  County.— Representative  ot 
Countv  ICnglnier's  offkt  will  meet 
prospective  hiddpts  for  thi-  pri^'O-itd 
project  In  Fresno  Co.,  VI-Fre-82?  at 
county  engineer's  of  fit  e.  Court  Hout^e 
Fresno,  on  Monday,  April  28.  1947,  at 

1 :30  P.   M.  .         ,  ,. 

Inyo  County— Representative  of  the 
District  Office  will  meet  prospectlv« 
bidders  tDr  the  proposed  project  in 
Inyo  County,  lX-Iny-76,127  -  A,Bl.s,C 
Ht  District  Office,  Monday  thru  Fri- 
day from  April  14  t':  May  2,  1947 
l)etwt'en   .S  A.  M.  and  3  P.   M. 

Merced  Co.— Representative  of  thr 
District  Office  will  meet  prospe<tiv«? 
bidders  for  the  proposed  project  in 
Merf"»d  and  Staniflaus  Ci>un1ie8.  X- 
Mer.Sta-4  110-D,C,  at  east  city  limits 
of  Modesto  on  Friday,  May  2.  1947  at 

11   A.   M.  ,^  - 

Stanislaus  Co.  —  Representative  of 
the  countv  .surveyor's  office  will  meet 
prospective  Mdders  for  the  propo'ted 
project  m  Stanislaus  County.  X-Sta- 
912  at  countrv  surv»«yor's  office  In 
rourt  House,  Modesto,  on  Tuesday. 
April  29,  1947,  ut   1   P.  M. 

A  reoresentailve  will  meet  pros- 
pective bidders  on  projects  for  whlfh 
bids  as  to  be  opened  in  Los  Ange- 
les on  May  B,  1947,  as  fuWows: 

6a/>  Bernardino  Co  —  Representrir 
live  of  the  District  Office  will  meet 
prospective  bidders  for  the  proposotl 
prelect  ir  ."'an  Bernardino  County, 
VIII-SBd  100.9. -A.A.  at  the  corner  of 
Foothill  Blvd.  and  Etiwanda  Ave. 
about  7S  miles  eanl  of  Upland  on 
Tu^sdav!  April  29,  i947,  at  10  A.  M 

Prospective  bidders  arc  urged  to 
cooperate  ^^ith  the  District  Office 
and  arrange  to  make  their  field  In- 
spectl<in  on  the  above  date. 


4/16/47  •  40 

Owner  Taking  Bids— Due   May   15,  2 
P.  M.  in   Los  Angeles 

Grading  and  Paving 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  Hollywood  Parkway  be- 
tween Vinelaiid  Ave.  *.nd  Barham 
Blvd. 

Owner— State  of  Cahforria.  Division 
of  Highways,  Public  Works  Bldg. 
Sacr.4mento,  Cullf 


BURKE     FORM     CLAMPS 


s 


ft*— 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EJCPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

sS  FORM  JAOCS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Type*  of  Concrete  Conttruction  Spec'uiUiet 

W.     J.     BURKE     &     CO..     INC. 

780  Bryaat   Street  San   Francisco  Phone  GArfi«ld  87ft« 


PIPE 

PIPB  -  VALVES  -  FITTINGS 

Fadlitlea  for  pipe  bending 

and  Banifolda 

writa  far   Prices 

Pacific  Pipe  Co. 

!••  8p«ir  8U  San  Frandaco 


■ 

Consumers  Rock  &  Cement  Co. 

AL.  POPKIN.  General  Manager 
575  Berry  Street  Phone  MArket  3121 


We  Ar9  Heady  to  Ury  Your  Requ/remeiift 

READVMIXED  CONCRETE 


1 


THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 


TILE  CONTRACTORS 


ununcic 


Sliowar  Daers 

Tab 

laclataras 

Madiclaa  Cablaatt 


INSTALLATIONS  OP 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING      " 

'Not  How  Cheap  Bui  How  Good" 
253  MINNA  STREET 
Phone 
YUkoB  6-1489 


> 


V 


l> 
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DAILY     PACIFIC    BUILDER 


WEDNESDAY.  APRIL  16.  1947 


WEDNESDAY.  APRIL  16.  1947 


DAILY     PACIFIC     BUILDER 
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state  Highway  Engr— G.  T.  McCoy. 

Public   Wcrks  Bidg..   SBcranento. 
About  1.8  mlloB  grading  and  paving 

with  Portland  cement  concrete  and 

asph    concrete  and  constn'.ct  grade 

■eparatlon  atructure. 

Bids  will   be  op<»ned   in    the    State 
Bldg,,  Los  Angclea.  Calif. 

Work  Involves: 

LOS    ANGELES    "OUNTY 
Grading  «nd  having 

(1)  7,500  cu  yds.  remove  cone; 

(2)  9S   sta.   clear  and    grubb; 

(3)  285.000  cu.  yds.  rdwy.  execav. ; 

(4)  83.600  cu.    yds.    struct,   excav. ; 

(5)  1,500  cu.  yds.  struct  backfill: 

(6)  2.100,000  sta.  ydt..  overhaul: 

(7)  27,000  sq.  yds.   compact  orlginul 
ground ; 

(8)  3,200  cu.  yde.  type  A  Import  sub- 
grade  rati.; 

(»)  32,500    cu.    yds.    type    B    import 
subgrade  mtl. ; 

(10)  78,000  sq.  yds.  prepar  slopcp, 
slope  erosion   protection ; 

(11)  96,000  sq.  yds.  mix  and  compact 
cement  treated  subgrade; 

(12)  4,400  bbls  port,  cement  cement 
treated  subgrade; 

(13)  140  tons  liq.  asphalt  Rorc-5;  cur- 
ing   seal    cement    treated    sub- 

grade ; 

(14)  develop  water  supply  and  fur- 
nish water  equip. ; 

(15>  6,000  M  gals,  apply  water; 
(16)  9.'   sta.    flninsh    rdwy.; 
<17)  6,900   tens  aph.    cone; 

(18)  12  tons  itsph.  emuls.  paint  bind- 
er and   seal  coat , 

(19)  10,000  cu.  yds.  class  B  port,  cem 
cone.   pave. ; 

(20)  17,200  each  pave  tie  bolt  assem- 
blies ; 

(21)  tl-nber  bulkhead: 

(22)  3,700  cu.  yds.  class  A  port.  cem. 
cone,  railing  and  spandrel; 

(24)  45  cu.  yds.  class  C  port.  cem. 
cone,    backtlll ; 

(25)368  cu.  yds.  class  C  port.  cem. 
cone,    pipe    reinf .  • 

(20)  25,000  iln.  ft  finlnsh  steel  pil- 
ing; 

(27)  553   each   drive   bteel   piples; 

(28)  55  each  steel   pile  splices; 

(29)  2,900  sq.  yds.  membrane  water- 
prooiing ; 

(30 »  715,000  lbs.  furnish  bar  reinf. 
steel ; 

(31)  715,000  lbs.  place  bar  reinf. 
steel ; 

(32)  h<nge  a.sscmblies; 

(33)  390  Iln    ft.  3  in.  CI  weeper  pipe; 

(34)  173    Iln.    ft.    metal    stair    treadu: 

(35)  115  Iln.  ft.  ornamental  iron 
railing; 

(36)  88  lin.  ft.  ornamental  iron  hand- 
rail: 

(37)  washing  equipment  pedestrian 
sibway ; 

(38)  2  each  pedestrian  subwuy 
signs; 

(39)  elec  conduit  and  lighting  equip, 
separation  struct,  and  pedcf- 
tran  subway; 

(40)  enKltieer's    office;  1 
141)  2,200  cu.  yds.   class   A  port.  cem.  | 

cone.    curb*,    guttarit    and    bid* 

walks ; 
(42)  630    Iln.    ft    lam.    timber    guard 

railing ; 
/43)  1,600   Un.   ft.   metal    plate   guard 

railmg; 

(44)  16,000    Iln.    ft    chain    link    fence; 

(45)  8    eaoh    v/alk    gate?    chain    Unk 
fence ; 

(46 »  130    Iln.    ft.    24    In.    reinf.    cone, 
pipe.    1500-D; 

(47)  1.050    Iln     ft.    24    in.    reinf.    cone. 
1680-D; 

(48)  4(X>    Iln.    ft    il    In.    reinf.    cone, 
pipe   1500-D; 

(49)  350    Iln.    ft.    27    in.    rclnfg.    cone, 
pipe,   1750-D; 

(50)  400    lin.    ft     30    In.    reinf.    cone, 
pipe    1750-D; 

(51)  400    lin.    ft.    33    lin.    reinf.    cone, 
pipe,    1750-D; 

(52)  1,550    Iln.    ft.    36    in.    reinf.    cone, 
pipe,    1400-D: 

(53)  480    Iln     ft.    .36    in.    reinf.    cone 
pipe,   2100-D; 

(54)  270    Iln.    ft    36    in.    reinf.    cone 
pipe.   2250-D; 

(55)  600    Iln.    ft.    39    In.    reinf.    cone, 
pipe,  14G0-D: 

(56t  150    Iln.    ft.    39    In.    reinf.    cone, 
pipe,    1650-D: 

(57)  500    Iln.    ft    39    in.    reinf.    cone, 
pipe,  2250-D; 

(58)  4r.O    lin.    ft.    45    In.     reinf.    cone 
pipe,  ISOO-D; 

(59>   120    lin.    ft.    45    in.    reinf.    coiir. 

pipe.    1400-D: 
(60)  260    Iln     ft.    78    in.    reinf.    core. 

pipe.    2100-D; 
(fi!i   700  !in.  ft    6  in.   16  page  CMP; 
(62)   lao  lin.  ft.  8  In.   16  gagr  CMP: 
(«.'<)  550  Iln.  ft.   12  In.  16  gage,  CMP: 
in-n   1  .^V»  Iln    ft    l.*;  in.  le  gage.  CMP; 

(65)  4f    lin.   :t    !8  In.    16  gage,  CMP; 

(66)  120  lin.  ft.   24  in.   14  gage.  CMP; 
((17)  20  each   12x15  in.  16  gage,  CMI*; 

tees ; 
(68 »  ei)  Iln.  ft  8  In.  plain  cone.  pU>e; 
(69)  iW    Iln.    ft     12    In.    plain    one 

pipe: 
170)  3.40(>    Iln.    ft.    15    in.    plain    cone. 

plp^; 
(71  •   1..350    Iln.    ft     i8    In.    olnln    core. 

pipe; 
(72)  700    lin.    ft    21    In.     plain    rone. 

,plpc: 
f73)  20O  lin.  It.  8  in    16  ic«ge  perf.  MF 

undcrdrains; 

(74)  80    Mn     ft.    pipe   shaft   manhole.M, 
storm  drains; 

(75)  3   each    renodehng   manholes: 

(76)  QP    each     udjuat     .nanholea     to 
grade; 

(77)  6C    lin.    It    10   in.   e:)ctra   strength 
vlt   clav   pipe  sanitary  sewers: 

(78)  200  Iln.  ft.   15  In.  extra  strength 
vlt.    olay  pipe,    sanitary   sewers; 

(79)  200  Iln.  ft.   15  in.  stand,  stten^th 
vlt    clay  pipe,   sanitary   sewers; 

(80)  1  p<«rh  S  drop  manhole,  sanitary 
sewors , 

(81)  4    each     B     manholes,    sanitary 
sewera ; 

(82)  .10  each,  house  connection  caps, 
sanitary    sewers; 

i83)  5f),0C0  lbs.  misc.  iron  and  steel; 

(84)  IM     .each      control      assetflbilt'n 
sprlrtkllrg    system; 

(85)  20    each    sprinkler    connections, 
sprinkling   system: 

(8«)  14,800    lin,    it.    %    10.    K»lT.    plp«. 


nszzle    line,    sprinkling   system; 

(87)  20,000  lin.  ft  1  in.  galv.  pipe 
noule  line,  sprinkling  aybtem: 

(88)  1,000  lin.  ft  1^  in.  galv.  pip» 
nozzle   line   sprinkling,  system; 

(89)  700  Un  ft.  1>4  in-  K^lv.  pipe 
supply   line,   sprinkling  system; 

(90)  2.000  lin.  ft  2  in.  galv.  pipe, 
supply    line    Hpnnkling    system; 

(91)  1.700  lin.  ft  2%  in.  galv.  pipe, 
supply   line,    sprinkling  system: 

(92)  1,800  lin.  It  3  in.  galv.  pipe 
supnly   line,   sprinkling   system; 

(93)  4,000  lin.  ft  4  In.  spiral  welded 
steel  pipe  supply  line,  sprink- 
ling system; 

(94)  3,e0O  lin.  ft  6  in.  spiral  welded 
steel  pipe  supply  line,  ■priiii'- 
ling  system; 

(96)  170  Iln.  ft.  8  in.  galv.  pipe  suppiy 
line  sprinkling  system; 

(96)  2  each  6  In.  gate  valves,  sprink- 
ling   sy.stem ; 

(97)  pump  house,  (.prinkie  system; 

(98)  booster  pumping  plant,  sprlnk- 
Ing    svstem; 

(99)  600  Un.  ft  1^  m.  elec.  conduit 
parkway  signal  system; 

(100)  3,000  Un.  ft  2  in.  olec.  conduit 
parkway    lighting   system; 

(101)  8.175  lin.  ft  install  58  In.  ID 
reinf  cone,  steel  eyilnder  Water 
pipe: 

(102)  220  cu.  yds.  class  B  port.  cem. 
cone,  anchor  blocks  and  cradleo* 

(103)  58  in.  water  pipe  line; 

(104)  8.450  Un.  ft  remove  exist  51  In. 
and  36  in.  water  pipe. 

The  Dept  of  Water  and  Power  of 
the  City  of  Los  Angele.s  will  furnish 
68  In.  ID  reinf.  cone,  steel  cyUnder 
water  pipe  and  the  necessary  pipe 
specials  and  iXitls.  required  for  const, 
of  water  pipe  appurtenances  involved 
In  Item    101. 

Specifications  obt»^nable  from  the 
above  office  of  the  State  Hlghwav 
Engineer. 


(2)  30  Im.   ft.   furnishing  60  In.   ID  i  lengths.  Including  special  ^vater-tight 


41.~GAS,  WATER  AND  OIL 
PIPE  UNES 
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x  %  thick  welded  steel  pipe; 
(3>  60  lin.  it.  furnishing  fr:^  in.   ID 

X  %  thick  welded  steel  pipe; 
(4)  6C  lin.  ft  furnishing  64^  in.  ID 

X  %  thick  welded  steel  pipe; 
(6)  2funilshing  91»/4  in.  ID  x   H   in. 

t^ick  muUiple  Joint  pipe  bends, 

(6)  2     furnishing    60     ID     x     %     in. 
thick  multiple  Joint  pipe  bends; 

(7)  3  furnishing  60  in.  ID  crossovers 

(8)  4  furnishing  60  in.  ID  wyca 

(9)  2  furnishing  61  >4  in.  ID  wyes; 

(10)  2   furnishing  64^    in.   wyen ; 

(11)  15  furnishing  taper  pipe  sec- 
tions ; 

(12)  6  furnishing  dished  heads  for 
pipe; 

(13)  4  frames,  2  shoes  furnishing 
structural  steel  pipe  *>upportin»' 
fi'amcs  and  shoes; 

(14)  58  2/3  lin.  ft  lining  61  Vj  in.  ID 
pipe; 

(15)  58  2/3  Un.  ft.  coating  61%  It; 
ID  pipe; 

(16)  4  complete  Hning  and  coating 
60  m.  ID  and  61%  in.  ID  mul- 
tiple  Joint    pipe    bends: 

(17)  3  lining  and  coating  60  in.  ID 
crossovers; 

(18)  8  lining  and  coating  60  in.  61  >4 
In.  and  64%  in.  ID  wyes; 

(19)  15  lining  and  coating  taper  pipe 
sections ; 

(20)  e  lining  and  coating  60  in.  OD 
dished  heads   for  pipe; 

(21)  hauling  completed  pipe  and  fit 
tings  to  Walnut  Creek  Pumping 
Station  R/W; 

(22)  hanllne  completed  pipe  and  fit- 
tings to  Bixler  F'umplng  Plant 
R/W. 

Specifications   obtainable   from  thr 
above    offlcw 


4/15/47 

Tractor   and   Trailbuilder 

Bids   Wanted 

SACRAMENTO,  Calif.,  Sacramen- 
to. Co.— Until  Apr  18,  bids  will  b' 
received  bv  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  under 
Quo.  57327,  Req.  16192  for  one  trac- 
tor and  trailbuilder  delivered  anM 
assembled  and  ready  for  use  f.o.b. 
Sacramento,  Calif 


field   Joints   with   every   20-ft.    length 
of  pipe,  f.o.b.  Modesto,  Calif. 

Specifications   obtainable   from  the 
above  office. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 
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Low  and  Only  Bidders 

Repairs  to  Water  Services  Cost  159,630 

MODtSTO,  Calif.,  Stanislaus  County. 

Modesto  State  Hospital. 
Owner— State  of  California,  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Architect — Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Includes  replacement  of  certain  un- 
derground water  services  lines;  al- 
ternate   bids    will   be    required    aa 
follows : 
(Alt  1)  add  or  deduct  for  substitut- 
ing translte  pressure  pipe,  class  150, 
for  electric  fusion -welded  steel  pipe 
(Alt  2)  add  or  deduct  for  substitut- 
ing   cast    iron    pipe,    class    160.    for ',(2)  2210  If.  6-ln.  class  150 
electric  fuslonwelded  steel  pipe; 
(Ait.  3)   add  or  deduct  for  substltut- 
I      Ing  6448  ft  10-ln.  cast  Iron  beU  and 
I     spigot  water  pip*  and  tlttlnga  now 
In  possession  of  the  State  for  12-;n., 
10-ln.  and  part  of  8- In.  welded  steel 
pipe    and    the   balance    of    the   re- 
placement   being    completed    using 
electric  fusion-welded  steel  pipe; 
Low  Bidder— Pacific  Pipe  Line  &  En- 
gineers. Ltd..  3000  Railroad.  Fresno. 
Calif.,  $59,630;  (Alt  1)  plus  $8944.50: 
(Alt  2)   minus  $7000. 
Other  bids  submitted  April  15  were: 
N.  P.  Van  Valkenburgh  &  Co..  Sac- 
ramento, $93,029;  (Alt.  1)  plus  $44,278; 
(Alt  2-  $44,278;   (Alt  3)   minus  $1. 

M.   R.  Carpenter.  Sacramento,  $94,- 
710;    (Alt.   1)   plus  $11,423. 
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Water   Pipe — Contracts    Awaraed 

TURIX)<:;K,  Callf.,  Stanislaus  Co.-- 
John-s-Manvllle  Sales  Corp.,  116  New 
Mo'itsromery  Street.  San  Francisco  5. 
Calif.,  at  (1,  ?  and  3  $4,150.25,  and 
Amerl'^an  Cast  Iron  Pipe  Co.,  ."VS  New 
Montgam^-ry  St.,  San  Francisco,  Cal , 
at  (4  and  "S'  $7,OC6.32  av\arded  con- 
tracts April  7  by  the  City  c.t  TuiIock, 
Walter  M  Brown,  cl*y  Jerk,  108  N. 
Broadway,    Turiock,    Calif.,    for    fui-  i FLATS    (2-8tory.    frame)    (3),   $11,000 


ALTER  tire  sales.  $500;  696  Ooldt-n 
Gate  Ave:  o'vner,  Charles  .Stock- 
holm. 391  Slitter  St;  builder,  Va- 
laris  &  Valaris,  405  Montgomery  St. 

ERECT  ELEC  SIGN.  $940;  1501  Mar- 
ket FTt;  owner,  Calias,  prem ;  build. 
er,  Brumfleld  Elec  Sign  Co,  .965 
Fol.som    St 

ALTER  DWELLING,  $500;  1991  34th 
Ave;  owner,  Florence  Volers,  1991 
34th  Ave;  builder,  Clarences  F 
Bates,    5828    Callf    St 

ALTER  STORAGE,  $700;  1660  A 
Fulton  St;  owner,  E  Alano,  prem: 
builder,    day    work. 

ALTER  STORE,  $1000:  2100  Taraval 
St;  owner,  S  Rudeman,  1654  31.st 
Ave:  huil.ler.  Jack  Callaghan,  900 
Clayton    St. 

1 -story  Frame  DWELLING,  $700; 
SW  cor  3rd  &  Bayshore :  owner. 
Cromer  &  Christner,  Oakland : 
builder,    day    work. 

ALTER  APT.  $1000;  2195  5?arra- 
mento;  owner  and  builder,  Saul 
Bobler,     prem. 

ALTER  S5TORE,  $]00(»;  2336  Misi.^ion 
St;  owner.  Lawrence  Kahn,  2336 
Mission  St;  builder,  Gw,  T  Rol»- 
inpon,  43  Mlinn  Terrace 

ALTER  DWELLING,  $9()0;  45  Cas- 
tenada ;  owner.  O  M  Wallon.  nrem  : 
builder,  Clarence  F  Bate.s,  5828  Cal. 

ALTE:R  FLATS.  .SIOOO;  2028  Gront 
Highway;  owner,  Morgan,  prem: 
b'lilder.  William  P  Andeison,  1618 
38th    Ave. 

ALTER  DWELLING,  $700;  41  Rud- 
den  Ave;  owner  and  builder.  A 
Fochettl,    prein. 

ALTER  APARTMENTS,  $2500;  68 
Cervantes  Blvd ;  owner,  Mrs  Freed, 
premises;  builder,  M  H  Gray,  736 
Harrison    St. 


Judah;    W   40th   Ave  25.   60.    76    S 

Judah  St;  owner.  Atlas  Realty  Co. 
1500  Judah ;  builder,  Pacific  Coast 
Construction  Co,  15(X)  Judah  St 

ALTER  PROCESSING  PLANT,  $12.- 
300;  3776  24th  St;  owner.  Rose  In- 
dustries, Inc.  prem;  builder,  VaUey 
Refrigerator  Co,  Tulare,  Calif. 

ALTER  APARTMENTS  and  STORE, 
$2000;  1107  Vicente  Ave;  owner  and 
builder,  Frank  Ferlito,  758  Monte- 
rey Blvd. 

WAREHOUSE  (l-story,  clAaa  C). 
$21,000;  SW  Brannan  and  First  Sts; 
owner.  Pacific  Vegetable  Oil  Corp, 
62  Townsend;  builder,  E  S  McKlt- 
trick  Co,  Oakland;  architect,  Geo 
Hanna,  610  16th  St.  Oakland. 

DWELLINGS  (1-story,  frame)  (2). 
$6000  eath;  N  Kirkhom  107.6,  132.6 
44th  Ave;  owner.  Atlas  Realty  Co, 
1500  Judah ;  builder.  Pacific  Coast 
Construction  Co,  1500  Judah  St 

DWELLINGS  (1-story,  frame)  (7). 
$6000  each;  W  47th  Ave  276,  300, 
325  S  Santiago;  E  48th  Ave  275  S 
Santiago  r  E  48th  Ave  300,  325,  860 
S  Santiago;  owner.  Atlas  Realty 
Co,  1500  Judah  St;  builder,  Pacific 
Coast  Construction  Co,  1500  Judah. 

ALTER  STORE,  $600 ;  441  Grant  Ave ; 
owner,  Li  Yung,  566  Commercial; 
builder,  Harold  Camping  Co,  566 
Commercial  St. 

ALTER  FLATS,  $872;  2070  O'Farrell 
St;  owner,  Cecil  Hood,  2048  Market 
St;  builder,  Ira  W  Cobum.  2048 
Market  St 


Granted 

BUILDING  PERMITS 


SAN    FRANCISCO 


ALTER  FIRST  FTX)OR,  $1350;  135 
Quint  St ;  owner,  and  builder,  Unit- 
Bllt  Store  Equipment  Co,  premises. 

BUILDINGS  (1-story,  frame)  (4), 
$7500  each;    W   48th    Ave   225,    250, 


r.lshing   the  following  materials 
(1»   1300    l.f.    4-ln.    class    150   cement- 
asbestos  water  pipe; 

do ; 

(3)  1365  l.f.  6-ln.  oiass  100     do; 

(4)  152C  If.  6-ln.  bell  and  spigot,  lined 
or  unllneU  clasj  150  cast  iron  w:t- 
ter   pipe ; 

(•^1  2.V)e  I  f.   8-lnch  do. 

Complete  bids  were. 

Johns  -  Manvlllo  Sales  Corp..  il) 
$0(a:  (2)  $0.97:  (?)  $0.87;  totol.  $4.- 
150  25. 

A  nerican  Cast  Iron  Pipe  Cd.,  (4) 
$1,316  per  ft  ;  (5)  $1,975  per  ft,  touil 
$7,056.^2. 

U.  fc'.  Pip*  A  Foundry  Co.,  San 
Franc««co.  Calif.,  (4)  $1.34;  (5)  $2.01; 
ti>tal  $7,182.40 


Supplies^  Equipment 

Sub-Contract 

Information 


NEWS  INDEX 

Mlao.  Supplies  A  Material*  .... 

Machinery  and   Equipment  

Sub-Contract    Information    . .. 


•e 
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, 4/15/47  •     42 

I  Tie  Plates — Low  and  Only  Bidders 
I      S.\N     FRANCISCO.     Calif  —  Soule 
Steel  Co..    1750  Army   St.,   San   Fran- 
cisco,   Calif.,    at    $0.23,    «^    of    1%    30 
days,   submitted    low   bid  April   14   to 
'  Purchaser  of    Supplies   M.   H.   Gerry, 
1270  City    Hall,   San   Francisco.  Calif., 
under  bid  No.  3903  for  furnishing  and 
delivering  4500  blank  steel  tie  plates 
without  shoulder,   ^x7x9-inch. 
Other  bids  were: 

Western     Pipe    A.    Steel    Co.,    San 
Francisco,  $0.26;  net  30  days. 
Gilmore    Steel    &   Supply   Co.,    Inc., 


each;  S  Judah  57.6,  82.6.  107.6  W 
40th  Ave;  owner,  Atlas  Realty  Co, 
1500  Judah  St;  builder.  Pacific 
Coast  Constructiop  Co,  1500  Judah. 

DWELLINGS  (1-story,  frame)  (12), 
$7000  each  ;  E  38th  Ave  150,  175,  200, 
225.  275  S  Taraval ;  E  88th  Ave  100, 
126,  ISO,  175,  200,  225  N  Ulloa;  own- 
er. Atlas  Realty  Co,  1500  Judah  St : 
builder,  Paciflo  Coast  Construction 
Co,  1500  Judah  St 

DWELLING  (l-storv-.  frame).  $10.- 
000:  W  37th  Ave  275  S  Lawton; 
owner  and  builder,  A  M  Hardy.  736 
Clementina  St. 

FT.ATS  (2-8tory,  frame)  (2i,  $12,000 
each ;  E  9th  Ave  275,  300  S  Nortega ; 
owner  and  builder,  S  Gulna.sso,  2203 
26th  Ave. 

ALTER  OFFICE  BTHLDING.  $10,- 
000;  300  Montgomery  St;  owner. 
Bank  of  America,  premises ;  build- 
er. Capital  Co,  1  Powell  St. 

DWELLINGS  (1 -story,  frame)  (2). 
$7000  each ;  NE  comer  28th  Ave 
and  Rivera ;  N  Rivera  95  E  28th 
Ave ;  owner,  Atlas  Realty  Co,  1500 
Judah  St;  builder.  Pacific  Coast 
Construction  Co,  1500  Judah. 

FLATS  (2-8tory,  frame)  (4),  $11,000 
each ;    SW     corner    40th     Ave     and 


of    1' 


10th 


San    Francisco,   $0.31 ; 
prox. 

I     McDonough  Steel  Co.,  $0.34;  net  SO 
days. 


42— MISC.    SUPPLIES    AND 
MATERIALS 
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Pipe   <    Fittings 

Bids   Wanted 

OAKLAND.  C.illf  .  Alameda  Co — 
Until  Apr.  30,  5:.10  p  m.  bids  will  be 
received  bv  thr  Eact  Biv  Municipal 
Utility  District,  Rm.  406.  612  lC»h 
Ft,  Oakland.  Cilif..  under  Spec.  73 
for  furni.shing  welded  steel  pipe  and 
special  pipe  fitting.^  lined  hhcI  coit. 
ed  with   cBient   ir.  irtar   for  2nd   Mo- 


4/1.V47 

Enamel — Bids  Wanted 

SAN     FRANCISCO,     Callf.  —  Until 

April  22.  2  P.  M.,  bids  will  be  received 

I  by    the    U.    8.    Treasury    Department, 

—  1 100    McAllister   St.,    Room    1501,    San 

42  j  Francisco.  Calif.,  under  Inv.  No.  SF- 

3869-47    for    enamel,    turpentine    and 

varnish,  f.o.b.  San  Francisco,  Calif. 

Specifications  obtainable   from    the 
above  office. 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Street        DOuglas  5583        San  Francisco 
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4/16/47 

Pipe— Bids  Wanted 

MODESTO,   Calif.,   Stanislaus  Co.— 
Until    April    23.    7:30  P    M..   bids    wUl 
he   received    by    the  City   of    Modesto, 
kelumne    Aqueduct    m    Contra    Cor.ta    Rex    E.    Gailfiis.   city    clerk,    717    10th 
County.  St.,  Modesto.  Calif.,  for  approximate- 

Unit   quanfitlos  are:  ly  1800  lin.  ft.  48-ln    ID.   No.  8  gauge 

(1)  OC  Hit.  ft  furnishing  61 H  in.   ID    asbestos  bonded,  paved  Invert,  corru- 
X  >4  In.  thick  welded  steel  pip.* ,  gated   galvanized   iron    pipe   in   20-ft 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417  SIXTH  ST. 


SAN  FtANCISCO  3 


PkoM  IXbreeh  1940 


S 


275,    300     N     Noriega;     owner    and  '     Hotel,  Mt  View. 

builder,     MacArlhur     Building     Co,    DWELLING,   $4000;    Cheney  St   Ag- 


3224  Judah   St 
BUILDINGS     (l-story,     frame)     (8), 
$7000    each ;     SE    comer    43rd    Ave 
and  Rivera;  E  line  43rd  Ave  25,  50, 
75  S   Rivera;   S    line   Rivera   St  70, 
95,    120,    145    W    42nd    Ave;    owner. 
Atlas    Realty    Co,    1500  'Judah    St; 
contractor.  Pacific  Coast  Construc- 
tion Co,  1600  Judah  St 
BUILDINGS     (2-story,     frame)      (2), 
$20,000  each;   E  side  Nldo  48,  86  S 
Vega  St;  owner  and  builder,  May- 
fair  Heights  Corp,  36  Ocean  Ave. 
ADD   KITCHEN,  $5000;   2400  Steiner 

St;     owner,     Harry     C     Jakobsen, 

premises;    day    work. 
BUILDING    (l-story,    frame),    $5500; 

S    side    Leland   Ave    60   W    Delta,; 

owner    and    builder,    Antonio    Leo- 

netti,  468  Leland  Ave. 
BUILDING    (l-story,    frame),    $6500; 

S    Jurl    St    148   W    San   Jose  Ave; 

owner,  Dr  Charles  A  Shumate,  1640 

Divlsadero  St;  contractor,  Joe  Hig- 

glns.  Inc. 


new ;  owne  rand  builder,  C  K  Carr, 
Box  176,  Agnew. 

CABINS,  $1500;  Charleston  Rd  and 
SterUn,  Mt  View ;  owner  and  build- 
er. M  C  Farrell,  489  Chenery  St 
San    Francisco. 

DWELLING.  $7000;  Lot  19,  Esther 
Ave  off  Hamilton;  owner  and  build- 
er, C  J  Marlett,  153  N  6th  St,  San 
Jose. 

DWELLING,  $8000;  Wild  Way  and 
San  Tomas,  Campbell ;  owner,  O  C 
Summus,  Builders'  Exchange,  San 
Jose;  builder,  E  W  Heple,  494  Del- 
mas  Ave,  San  Jose. 


OAKLAND 


ALTER  and  Addn.  $2500:  3244-46  E 
8»h  St;  owner  and  contractor,  Al- 
bert Mones,  S14  .lOth  Ave. 

DWELLING,  l-storv  5-roojn,  $700«?; 
9519  Burr  St:  owner  and  bulldei-. 
Cbas  Rolnhar<l,  2100  4l8t  Ave. 

DWELLING,  l-f»tory  4-room,  $645'1: 
;J621  Shone  Ave;  owner,  V  Watson, 
nremi.ses:  contractor,  Walter  H 
E-iwards,  llOS  E  12rh   St 

ADDITION,  one;8tory,  $1180;  6(O0 
Dawes  St ;  owner,  G  A  Fl.sher.  fiPO-t 
Dawes:  contractor.  Farley's  Ter- 
mite Control,  1624  Grove  St 


BERKELEY 


ALTERATIONS,  $500;  2335  Roose- 
velt St;  owner  and  builder,  R  J 
Schmidt,  premises. 

REPAIRS,  $4Q0O;  910  Carleton;  own- 
er,  Rudlger  &  Lang,  8th  and  Carle- 
ton;  builder,  W  A  Rose,  478  25th 
St,  Oakland. 

REPA.IRS,  $800;  940  HiUdale;  owner, 
W  H  Crawford,  premises;  builder, 
Elmer  B  Pearson,  2839  Shattuck. 

REPAIRS,  $500;  2926  Avalon ;  owner, 
MacFarlane,  premises ;  builder,  VaJi 
Bokkelen-Cole  Co,  955  22nd  St 
Oakland. 

ALTERATIONS,  $500;  976  Oxford; 
owner,  Boetler,  premises ;  builder, 
S  S  Heaton,  3016  Shattuck. 

LABORATORY,  $2000;  2534  8th  St; 
owner,  Cutter  Laboratories,  prem ; 
builder,  George  S  Tandy  &  Son, 
5425  Calresa  Ave,  Richmond. 

DALY   CITY 


concern    _ 

April  'A  1947— PTN  LOT  1  Rose  Tei. 
FVul  V  Dong  to  J  L  Rowen 

April  2,  1947— LOT  6-A,  E:a8t  Sac- 
ramento Terr.  James  .M  Crane  to 
Jans(.n    Constr    Co 

April  2,  1947— LOT  7.  East  Sacra- 
mento Terr.  Robert  J  James  to 
Jansen    Constr   Co 

April  2,  1947— LOT  364,  Arcade  Pk. 
Re.sob  No  3.  Lawrence  A  MUier 
to  F  L  Kutch 

April  2,  1947— 1/DT  2  J.  K,  17th  an.l 
IRth  St."..  Gus  Vcrras  to  N«-lsoii 
&  Gandy  - • 

April  2,  1947— LOT  38,  Haxelwood 
Sub.  Premier  Land  &  Devtlop- 
m«-nt    Co    to   Craftbilt    Homes 

April  2,  1947  -LOT  01,  Wright  and 
Kimbrough  Tract  No  3o.  Dor- 
othy   Pierce   to   H   H   Pierce 

Aoril  3,  1947— LOT  32.  Conley  Tr. 
J  M  Walker  t«».whom  it  may  con- 
cern      

April  3,  1947— PTN  NW  Vk  Sec  13- 
8-5.  Gwendolyu  A  Ramos  and 
Pgreda  E  Lewis  to  Fred  W  Clark.. 

April  3,  1947- LOT  33  Oak  Plains 
Sub  No  2.  Paul  R  -ones  to  Le- 
voo  and  Scotty  Williamson 


eem. -A-piU  ".  1»17 

April  ?5,  1947- ?II001,  18096  ROBIN 
St  San  I.eardro.  Leslie  H  and 
Katherine  Edge  to  J"  H  Plckrell 
April    14,    104/ 

April  15.  1947—197  STOAKES  Ave, 
.San  Leandro.  Robt  L  and  Beat- 
rice P  Hill  to  F  F  Bulges 

April    11.    1947 

April  lo.  1947— FIN  BLK  D,  Hlg- 
leys  map  of  Clinton,  Oakland. 
Hony    and    Jordanls    A   Jordanon 

to  whom  It  may  consein 

April    14.    1947 

April  15,  ivi7— G308  ASPINWALL 
Road,  Oakland.  Wm  L  Howard 
to  Wiggins  &  Marsha     Apr  11.  1947 


Non-RespoBsibility 


SAN  FRANCISCO  COUNTY 


SANTA  CLARA  COUNTY 


DWELLING     i-st.ry   4-room,    $7200;    DWELLING   (5-room,  frame),  $7000; 


3.)21  Middleton  S* :  i-wner  and  coti 
tractor,   Lt   L  C  Hansen,   2901   Re 


vere. 


ALTERATIONS,    $2190;    1825    Fruit 


Lot  77,  Block  C,  Mission  St  Tract; 
owner  and  builder,  State  Building 
Corp;  plans  by  W  B  Merr>'man, 
San   Bruno. 


vale  Ave;   owner,  Agne.<?  Pike,  lS2o    GARAGE     (frame),     $3000;     Lot 


FruUvale:v  contractor  B  D  Mc- 
Clure,    Builders    Exchange. 

DWELLING,  2 -story  6- room,  $12,000 
31.19  Mlddleton  St-  owner  and  con- 
tractor. Robt  K  Smith,  5851  Ro- 
many  Road. 

DWELLING.    l-3tcry    4-iooin,    $500C:    DWELLINGS   (11),  $6000 each;  Brent- 


Block  2,  Crocker  Tract;  owner  and 
builder,  Joseph  R  Fllippo,  98  Tem- 
pleton  Ave. 

SOUTH    SAN    FRANCISCO 


1715  Church  St;  owner  and  builder 
Star  lev  M  Jackson,  341  Lincoln 
Ave.,  Alaneda. 

ALTER,  $1(HK>:  3M  Foothill  Blvd: 
oAvner,  C  M  MacGregor,  premises: 
contractor,  J  A  Petersen,  4202 
Foothill   Blvd. 

DWELLING,  l-story  6-room,  $10,- 
0<iO;  59(10  Margaredo  Dr;  owner, 
Mr  and  Mrs  Moica  Petri,  507  For- 
est Ft;  contractor,  Louie  Sartono, 
2627  Lombard   St,  San  Francisco. 

DWELl^ING,  l-story  4-room,  $8000: 
4439    Roinhardt    Dr;     owner,    G    B 


wood  Subdivision,  South  San  Fran- 
cisco; owner  and  builder,  Perry 
Llebman,  5401  Mission  St,  San 
Frtinclsco. 
RAISE  EXISTING  BUILDING  (to 
provide  for  basement),  $1000;  Juni- 
per Ave ;  owner  ancl  bulMer,  H 
Bemal,  227  Juniper  Ave. 

CITY  OF  SACRAMENTO 


NEW  SIDEWALK,   $1000;   315  K   St; 

owner,   Goulard ;    builder,    Bingham 

Lenborg,  .69  J.a_ekscn   St_;.  cont^e-  I  ^Const  Co,  ^329^Easte^.2  Ave^      ^^^^ 

3rd     Ave :     o\s  ncr,     J     F    Dc  costa :  t  neeorded 


Recorded  Accepted 

April  11,  1947— PTN  LOT  13,  Tract 
No  19,  Mayvlew  Homesites.  John 
R  ard  Ruth  M  Axelson  to  the 
Valley  Erectors   April   3,  191/ 

April  11,  1947— LOT  7  Tra-t  ..  .o  297, 
Willow  H»:vri.  San  Jose.  F  L 
Forsvth  to  Self April  10,  ItuT 

April  11,  1947— LOT  23  Blk  1,  Lar- 
son Sub  No  1.  )-«3ter  T  Moore, 
436  Brvaii  Ave,  Sunnyvale,  to 
Self .\pril  7,  194T 

April    11,    1947— LOT  .SO    Tract    No 
288,  Martha  Subdlv  In  Fala  Ran 
(ho.     Eugene    R    and    Lucille    W 

Bohnet  to  L  W  Traylor 

April    11,    191- 

April  Jl.  1647— PTN  LOT  318  Blk 
30,  Cook  &  Branham  Acid,  San 
Jose.  Grace  S  Cardoza  to  A  G 
T^ntz  April  10,  19'i7 

April  11.  1947— LOTS  2,  3,  4,  5,  6, 
7,  8.  9,  10  and  M  Tract  No  313, 
Erundage  Tract,  sii  In  Naivaez 
or  San  Juan  Bautlsta  Rancho. 
Charles  R  Brundage  to  Self 

AprU    2,    194'. 

April  11.  1947— LOT  17,  Tract  No  214 
Thos  Glon  Subdlv.  Kenneth  E 
Silva   to  Self April   11,   1947 

April  11,  1947— LOTS  1,  2  and  4  Blk 
224,  Lots  P,  7,  8,  10.  13.  14  and  16 
Blk  226  Lots  1  and  8  Blk  227 
and  Lot  1  Blk  228,  Tract  No  268, 
Middlefield  I^ark  Unit  No  1.  Sher- 
man and  Sue  Comblum  to  Ed- 
ward  Comblum April  S,   1017 


April  12,  1947— S  Eddy  St  187.6  E 
Leavenworth  St.  Joseph  C  and 
Annette  Dl  Flore  as  to  improve- 
ments on  property. 

April  7,  1947— N  Eddy  St  187.6  W 
Leavenworth  St  W  62.6  x  N  137.(Jw 
James  B  and  Tony  Levazzl.  Irene 
Chlchlzola,  Alblna  McMahon  and 
Mae  Marzo  as  to  improvements 
on  property. 

April  10,  1947—1138  Fillmore.  Gar- 
rett M  Walters,  Reuben  L  Gold- 
berg and  Lillian  G  Rosenberg  as 
to  improvements  no  property. 


Liens  FOed 


SACRAMENTO    COUNTY 

Recorded  Amount 

April  4.  1947-  LOTS  5,  «  and  7,  H 
and  I  Sts.  W  H  Vogt  vs  Ameri- 
can Cabinet  and  Supply,  D  G 
Kingslev,  Charlotte  and  Sylvia 
Fahn  ...■. $1488.19 

April  4,  1947— PTN  LOl'  7,  I  and 
9th  Sts.  P  andQ  Sts.  Wlibuit 
Sheppard  vs  Archla  Islah.  $2269.83 

April  7,  1947— IX>r  14,  LockwotKi 
Tract  W  H  Vogt  v«  Qharlea  O 
Tryor,  Capitol  Bldra  $412.43 

Aorll  «,  1947— LOT  12,  Coloma  Terr. 
D  W  Pickens  v*  Robt  Lane  and 
Parsons  Btob  $348.00 

April  9,  1947— LOTS  4  *nd  B  Blk  33, 
Gait  Oliver  Loughland  Co  v«  Ea- 
tes  A  Woods  |l»2e6 


ALAMEDA  COUNTY 


Recorded  Amount 

April  12,  1947—474  GRIZZLY  Peak 
Blvd,  Berkeley.  Jo«  C  Aleasan- 
/Iro  vs  Hermann  R  and  Vlnnle 
R    Heweleke .|2.126.20 


SAN   FRANCISCO  COUNTY 


Buildkig  Contracts 


ALAMEDA  COUNTY 


RESIDENCE,  five-room  and  partial 
basement  Lot  1  Blk  2442,  Brook- 
lyn  Land  Co,  OaklaMd. 

Owner — Russell  A  Cames 

Contrwctor— Ro>    E   Johnson,   2648   E 


Recorded  Amount 

—Labor  and  materials,  SB 

Baltimore  Way  27  NE  Toyon 
Lane.  L  Milanl  vs  Salvatore  and 
Angelina  Barrango  and  J  Baker 
and  V  Pemiquet  $2,475.00 

April  1,  1947— Materials.  SW  Fre- 
mont 183.4  NW  Mission.  A  C 
Smith  and  J  A  King,  doing  busi- 
ness as  Great  Western  Building 
Material  Co,  vs  Emily  O  and 
Sidney  Joseph,  Wallace  R  and 
Bertel  V  Wood  aa  Wood  Bros 
Construction   Co   $99.93 


Filed!  Arri?i2.'"94r.    Dated |  April  14,  1947--Labor  and  materiala, 

lO"";    plus   actual   cost 


NW  Minna  260  SW  l«t  St  Frank 


MARIN    COUNTY 


Street. 


Harisn    St 

DUPl  EX,     l-story     9-room,     $12,000: 

2634-36   26lh    Ave;    owner   and    con- 

tra'tor.  THos  Seffer.  2609  E  27th  St 

SANTA  CLARA   COUNTY 


tor.    A   G   and    Barney   Olsen, 
Kitchener. 
ALTER,  $16(0;  711  E  Sth  St;  owner, 

LVt?/'?.'irH°;.^lon'^   Lvois   7a\\    3-room  DWELLING,  .$5500:   1152  SMh 
tractor,  Chrlstenson  &  Lyons,  3454        ^^     ^^^,^^^^  ^^   builder,  A  R  Mels- 

OARAOE  A  PATIO,  $«X):  1720  38th 
St;  owner  and  builder,  E  L  For- 
ney. 

ALTERATIONS  TO  INTERIOR  OF 
BLDG,  $8.50;  1422  K  St;  owner,  L 
Giordano;  builder,  C  P  Edward.s, 
2ftA5   Del   Pa.so   Blvd. 


Acccpteo 
bulllder.    Mason    &   Rohrke,   2816   V  l^p\."i{' 1^47.. pi>TY  ir  MILL  VAL 


DWELLING,    $6000;    Lot    89,    Loma, 
Vista    off    Linda    Ave;    owner    and 
builder,  E  T  Komsthoeft,  701   Wil- 
low Glen  Way,  San  Jose. 
DWELLING,    $7000;  Lot    20,    Pamlar 
Ave,  Dahl  Manor  Tract;  owner  and    >««» 
builder,  C  B  Young,  Apt  33,  695  1st 
St  San  Jose. 
DWELLING,  $2000;  comer  Lewis  Rd 
and  Garden  Dr;  owner  and  builder, 
Rudolph     Vasques,     Route    4,    Box 
372A,  San   Jose. 
VEGETABLE    STAND.    $3800:    .south 
side  El  Camino  Real  east  of  Renga- 
dorff;    OM^-ner,    Wm    Garlleppe.    726 
Colderon,   Mt  View ;    builder,   Kraf- 
tile  Co. 
DWELLING,  $3000;  Lot  2,  275  Valley 
View    off    Alum  Rock;    owner   and 
builder,  Howard   E  Fleming.  349  N 
13th  St  San  Jose. 
CHICKEN  HOUSE,  $500;  Farley  Rd 
off  San  Jose-Los  Gatos  Rd ;  owner 
and  builder,  Frank  Palermo,  Route 
2,  Box   110,   Farley    Rd,   Los  Gates. 
ADDITION,     $500:     $51     Smith     Ave, 
Campbell :  owner  and  builder,  Orlle 
R  Bumpass,   premises. 
DWELLING,    $6000:    Lot    13.   Sleeper 
Ave,   Mt  View ;   owner  and   builder, 
L  Smud,  general  dellver>-,  Mt  View 


SACRAMENTO    COUNTY 


Recorded  Accepted 

Anrll  1,  1^47- FTN  LCT  1  BLK  F 
yjf.rth  Cacramonto  Addn  No  4. 
Aline  Digre  to  whom  il  may  con- 
cern   

Anril  1.  1947— PTN  LOT  1  Blk  1, 
Gould  Brooke  Realty  Co's  Sub  No 
112.  Wilbur  Rose  to  whom  it 
may  concern 

April  1,  1947- LOTS  I  and  13,  Val- 
halla Sub  Clanncp  P  Edward.'< 
to  whom   i»   may   concern 

April   '..   1947— LOTS   1   and  2,  Car- 
olyn   Tract     Etlan    B    Browning 
to  vhom   il  may   concern 
Vpril  2.  1947- 1X)T  92,  Coloma  Teir. 

Samuel  Athans  to  Char.  Guth 
.Vpril  2,  ir47-PTN  LOT  3  Blk  23, 
Njrth  Sacramento  Sub  No  8.  Piiul 
Welndel  to  whom  It  may  concern 
April  2.  1M7-PTN  LOT  2  Blk  17 
Nortii  Safianiento  Sub  No  3.  J 
C    Shaikelford    to   whom    It    may 


LEY.      William     and     John    Len- 

hcrr  to  whom  It  moy  concern 

April    2,    1047 

April  n,  1947 — VENETIA  MeaooWb 
:iear*  San  Rafael.  Hayward  O 
and  Priscilla  M  Mller  to  P  J  Tar- 
rant  April   11,    1917 


SAN    FRANCISCO   COUNTY 


Recorded  Accepted 

April  16,  1947— Telephone  conduits 
and  manholes,  etc.,  Euclid  Ave, 
between  Presidio  Ave  and  May- 
fair  Dr.  Pacific  Tel  &  Tel  Co  to 

Lowrie    Paving   Co,    Inc 

April    14,    1947 

April  16,  1947— W  Monticello  76  P 
Shields.  Charles  W  and  Ellen 
Linaulst  to  whom  it  may  concern 
April  10,  1947 

April  16,  1947—406  Vienna.  Bern- 
hardt C  and   Madelyn   P  Hoecker 

to  Bernhardt  C  Hoecker _. 

„  ...Jipril  10,  1947 


Pig  Iron  Channeling 

(Continued  from  Page  Ont) 


April  15,  1947— S  Rivera  67.6  E  30th 
Ave  Eric,  W  and  Evelyn  A  Brink 
to  Eric  W  Brink April  15,  1947 


ALAMEDA  COUNTY 


necoix^cd  ^7*^**"' 

April  15,  1917— LOTS  27  ano  30, 
Tratt  748,  Ssn  Leandro.  M  J 
King.  I;ic  to  whonr.  it  may  con- 
cern April  9,  191- 
April  15,  1947— LOTS  4  md  5  BM; 
B.  Tnitt  721,  Eden  Twp.  Dale  E 
P..tterr>n   to   whom   It   may   con- 


With  the  .allocation  or  certifica- 
tion system  Mmitod  only  to  pro- 
ducers' of  cast  iron  soil  pipe  sinco 
March  31,  the  amount  of  foundry 
and  malleable  pig  iron  aftected  :ii 
April  is  about  eight  per  cent  cf 
the  total  prouucod,  or  less  thati 
one  per  cent  of  pig  iron  of  all 
grades. 

Is  Still  Critical 

"Cast  iron  soil  oipe  is  one  of  tlT^ 
most  critically  short  items  for 
home  construction,"  the  housirj; 
official  explainod.  "It  h.^s  inrroasi  »1 
sharply  in  output  with  govorn- 
mentai  assistance  in  obtaining  raw 
materials.  However,  it  i.^  ptill  so 
short  that  thousamls  of  homes  a'f 
sttll  uncompleted  foi  lack  of  8«^il 
pipe,  and  th  shortage  mn.st  bo 
eliminated  to  rncourag*  additional 
home-building." 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sitet  in  Stock) 
Complete  Foctory  Service— Quicker  Delivery 


REINFORCING   STEEL 

Complete  Service  and  Erection 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Street* 

Son  Francisco  10.  California 

Plione  HEmlock  1480 


Associated  Wood  Products  Co. 


f 


// 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


NOV/  You  Can  Get 

that  "IXIRK'  building 

You've  Wanted! 


ALL-STEEL  "QUONSETS"  AT  LOW-COST 

Versatile,  rugged- 

Easy  to  use  and  maintain 

Yc$,  an  economictl,  durable  "Quonset"  is  the  answer  to 
your  building  problem.  In  its  simplest  form  with  an  open 
front,  it  makes  a  fine  loafing  barn  for  livestock,  or  a  road- 
side stand;  equipped  with  sliding  doors,  the  fire-resistant, 
weatherproof  "Quonset"  provides  protection  for  imple- 
ments and  vehicles;  fitted  with  a  solid  front  panel,  it 
becomes  a  sturdy  toolroom,  workshop,  or  warehouse.  If 
additional  space  is  needed,  the  building  is  easily  extended 
by  adding  as  many  12-foot  seaions  as  you  wish. 


<ONTAa  THI  NIAim  KA  OffKI   f-  —  — -•--"—---  ■■ 

MNMAMcisco    .  ■  MAIL  COUPON    NOW!' 

'  Pariftc  Coctt  Avgrccat**,  Inc.  g 

g  400  AUb«m*  Street.  San  Francitco,  California  | 

*                Without  obli«atton  pleat*  tcn^rnc  complete  J 

'  iarormaiion  about  "Quon«rt"  buildingt.  a 


400  Alabama  Strcat 
KLondik*  3-)«U 

OAKLAND 

3400  Parolta  Siraot 
HI  gola  0770 

■MKIUT 

•OS  Gilmofl  Str««f 
lAndtcop*  3.4277 

■MIRYVIUI 

4S9S  Herfon  Str**« 
f I  •dment  ttU 

DALT  CITY 


■ 

*   NAME. 

■ 


'2293  Junlpvro  Sarro  llvd.    |    ADDUS$_ 
Df  lowara  34M  g 

•AN  '<>»■  ■   CITY 


790  S)e<liton  Avanwa 
BAIIord  M70 


.STATE- 


Pacific  Coast 

Aggregates,  Inc 


»V*T 


il 


i  I 

I 


I 


i 


PACES 


J  Kllmm  Co.  Inc.  va  IConnui  A 
Barclay  Co  aad  WkUMM  RaiMI 
Bertel  V  Wood.  do4ag  bu«ltt«M  •• 
Wood  Bros  OonMntctton  Ca^ttf.n 

April  14.  1M7— Later  and  raatMiala. 
Mft  48th  Arm.  Rudolph  S  Stiver- 
berg  v«  BlMHla  and  W  Alford 
HethMTlnfftMl   $2,987  29 

April  14,  lM7-IUUtteki,  B  3Ut 
Ava  176  S  Irvtn*.  A  C  Smith  and 
J     A     King,     doing    huiilnei-<     an 


DAILY 


Oreat  Weate^  Buildkig  Co,  va 
J'-an  i  Phillips,  Wallace  R  and 
Benel  V  Wood,  doing  business  as 
Wood  Bros  CoQstrucUon  Co  4«546 
April  14.  1947— Materials,  SE  Mar- 
ket 112.a  SW  7th  St.  A  C  Smith 
and  J  A  King,  doing  business  as 
Oreat  Western  Building  Material 
Co,  VI  Marst  Realty  Co.  C  H 
Hittenterger  and  Wood  Bros  Con- 
(tiTctJ«n   Co  153.30 


1—    MISCELLANEOUS 


ATTENTIONS 

CONTIACTOIS 

AICHITICTS 

■N«INIIIS 

Um   WPSTfRN   PFRSONNFI.   lo  ■•«.« 

you   in   oblaintng   lh«    rinhl    nuin    for    that 

job. 

Many  rarafully  aalartad  ronatrHrtion  in«n, 

draftarocn  and  »nsin*«r«,  arraaiMd  by  *■- 

p«ri«nc«d  roniiillanta,  ar«   now    liaud    (or 

immadiat*  tnurvtaw. 


Qtialififd  H*r*onntl  now  a«'aiUbl«  •hniild 
lak*  advantan*  of  our  up-to-tlt*-miniiia 
infomiation  on  tha  l««*i  joba  ia  iha  tity. 
Coma  in  and  sat  arquainiad. 

WESTERN   PERSONNEL 
SERVICE 

(Aganry) 

Formrrly  ClerUmI  Utttmtml  Bf*0mt 

Tachnical  ■  Prolaaaional  ■  CommmttitA 

26  O'FARItELL  ST.  SUITC  9021 

GArfiald    1«I7-I«III 


MEN    AVAILABLC: 
ENOINKERh,    C.li;..    M  K..    und    E  F. 
SUPERINTENDENTS..    COMM     nr  .' 
INDUSTRIAL     GRADE       CAHPEr 
TER  ?upt«..  WORKINO   FOREMEN. 
ESTIMATORS.     ARCHITECTS. 
DRAFTSMEN.  ARCH,  STIUTCT    ar  ! 
MECHI-..      SURVEYORS       INSTltU- 
aiBNTMEN.    RODMBN.    Af'COUNT- 
ANTS.  TIMEKEEPER.S.  .«?A  LBS  EN- 
GINEERS.    A    complete    library    it 
capable    mer.    lo   choose   from. 
Call 
.    HENRY    HELBIO  or 
RALPH    OLftKN 
YUkor   C  CSTt 
▼his    AGENCY    Is    designed    for    the 

Building   Industry 
' Mf 

B66kKcepiNa  ieHVice — 

All  taxes,  pnvroll.-  lor  bualneM 
firms,  contractom  and  Indlvtduaix. 
No  accuunt  ioi>  lariee  ot  too  small 
SEabrtght   44«2.  uf) 

2—     HELP  WANTED 


FOR  SALE 

l.irMHER.  SHEET  ROCK;  FIR. 
all  sl7«*s,  specified  lensrths:  PINE 
hoards*  kiln  dried;  TIMBER,  anv 
l"n(?th  and  domonsion:  MILL 
WORK  rail  ties:  DOORS,  SASH 
SHINt^LES.  MOULDING: Wood 
Lafh,  Mita?  L.nth,  Nails,  PlaHter 
Board.  Plywood,  Oak  and  Pine 
Floorinu 

Carload  Lots 

Atttodated  Contractors' 

Service 

1151  c.itler  St..  San  Francisco  9 

PRospect  4500  or  2800 


T 


)t 


April 
IU\ 

pr   ■< 
orlv. 

.\nrll  2, 
P.-.t:.  " 
A\        1 

.-j.-ii.      ■ 

fn.i. 

Aprjl    12. 

Oak  I  .r.| 

Jirij' 
Aprtt    ,1.1 

A\.  .    C| 

^fatrtl 

an  t(    il 


Pin 


DOORS 

l<t-in    Flush    Panel   Interior: 

lX-|r     Fhiih   Panel  Exterior. 

Available    in    various    sizes. 

Pl.Y-WEL  INDUSTRIES 

18CC  Tide  valor  Ave..  Oakland  1,  Cal. 

P'lone  KEIIogg  4-1651 

M/ir/, 


STANDARDIZED 
BUILDINGS 

12  ^tar-»ard  sized   bulldlng.x  for  Irr,- 
meolate  .lelivery   m   eHher  timber  rr 
••t^el  sfn.oture.    Clear  spans  from   Ai> 
to  180  ft      Length.s  from  40  to  60<J  f< 
Also  stari  lardized   roofs  of  timber  r.r 
"terl  f  >r  erection   on    ma.sonrv   waMs 
Amerltan     Standardized     BIdg.    Corp 
332  S.   Mi.*ipar.  Ave..  Chicago   4.   Ul 
Wabash  170R 


1»?8  S  -OP  AUTOCAR— trick,  rn  . 
•  nd  ohasr  is.  Butar.e  powered,  3-sp?ci' 
Brown- Li)>e  viltli  5-»ipeed  transm'.^- 
slon.  D4>iible  reduction  rear  axl. 
Vacuum  lower  bralkos.  Phone  S.in 
Rafael  479C  (4/i»',> 


FOR  SALE 
1,828  shfets  3S  half  hard  aluminum 

.C«2  ga.,   32x82  inches 

8,788  sheets  3S  half  hard  aluminum 

OJU  ga.,  34%x8»%  inches 

AVAII.ABL.E  FOR  IMMEDIATE 

DELIVERY 

Price  Open 

J  AS.  GaAHAM  MPO.  COMPANY 

Newark,  Calif. 

Telephone  Newark  2111 

4/18/4: 


2»V2%      ^ 
plumbti. 

?r,V7   •  ^ 
A   Jjai 

170C. 
Iluf.'^.  I  ' 

17H0    .f 
or,  A   H  u  I 
ter. 

nlumb*"! 
pa.t ;    20 

5^>0    '. 
jilnroher 
ter. 

31^1    P I 
7/1nmb>*r 
ter 

3U30      M 
rlumber 
6  Rus  :    i:  I 

481&      ^1 
flumher. 
water. 

cr.    J    s> 

:5G'.  • 

♦  <>     .Sb(.|. 
ga.s. 

pliirr.l 

plitiiibiM- 

U79     ' 
phimbcr 

plMO:     . 

nluml  • 
»ei. 

420    Br*  I 

Aliirtc  .« 
»ure      i 

lil  imrer, 
pa^.   12   • 
7741     *• 


pi  .inf'«  1 

(»T. 


Capable  ORAJptsmaN  for  Monte- 

Tey  Peninsula.  Permanent  Wlilta  P. 

O.  Box  847.  Monterey  4/18/47 

WANTED  —  DRAFTSMANr*  MM- 
CHANICAL.  WITH  SOME  ARCHI- 
tectural bixpbrience  prjb- 
H!:rred.    ix>cal   mfo     pi^nt. 

.SALARY  OPEN.   Reply  Box  414.  c/o 
Daily  Pacific  Builder 4/18/4 i 

OONSTniTcTIOi;  8UPT.  „r9bhlt- 
MAN;  pxpt  rlenr«>d  with  ronerM*  and 
.*teel.  Call  ASnherry  5181—800  Uul- 
versHy  Ave  .  Berkeley  (4/ir. 

"TlO  A15T.TI AblNO  8Ut*EttlNTEND- 
ENT  WANTED  Immediately  for  proj- 
ect In  Northern  California.  Must  b« 
thoroughly  familiar  with  all  typaa  ot 
grading  equipment  and  capikbla  of 
taking  complete  charga  of  work  !■• 
volving  cuts,  fills,  blaating.  snliiiaflaa 
and  repair  of  equipment.  APPLY  BY 
LETTER  giving  complete  atatamanf 
of  experience  and  rafarann— 
BARRETT  *  RILP 
918  Harrison  St.,  San  Frandaeo 

3 — POSITION  WANTED 

ESTIMATOR  AVAILABUB  FOR 
GENERAL  CONSTRUCTION ;  M 
years*  experience  In  constructloa 
field.  References.  All  rapllaa  confl- 
dentlal.  Reply  Box  418.  c/o  Dally 
Pacific  Builder  4/18/47 

S—  FOR  RENT 

LUMBER  HANDLING  BQUIP. 
MENT :  CARRIERS.  STACKERS 
TRUCKS.    Pacific  Carrlara.  Oaaiana 

IOC  4-i«ai 

TRANSITS.   117    |>-r  montn      k.k\ 
ELS   S14   per  momh.    Daniel   McFar- 
land,    «24    Second    Ave      Phone    B.V\ 


ComigHted  ALUMINUM  SHEETS 
19  gang"  03«-ln.  46Hx9o-ln.  Alum 
inum  Products  Co..  3245  16th  Stree' 
Phone  I'^^Tdorhlll  2166  or  SUtfer  670*) 

JAEOEin  CO'N'^nKTK  Mf^E'n' 
Model  1~  F.1^  pn»>ii  tire<i.  v  itb  mU!|, 
loader  a^d  'voter  tank,  as  in.  $1fi(W5 
AUSTIV  WESTERN  TANDEM 
ROLLKI-.  S-10  ton  converted,  ov.-^t 
hauled  and  rolls  retired,  a.s  ifi,  $1200 
J  HEN>:Y  HARRIS.  2657  Kli.rh  .St., 
Berkalay .    phone   THornwiJl   71ft5 

PLYWOOD 

All  stz  'n.  plain  or  rewin  sealed  p!v- 
wood  available  In  any  quantitv.  ii.- 
clud  ng  truck  nnd  trailer  lots.  '.Stsie 
amount     lOrl   write  f<<r  price." 

CONVERSE    INDUSTRIES 
Stockton    Ulvd.   and    l-'ruitridtr'-    P.oav' 

Ph  »ne  Sacrnmento  6-tM7» 
P.  O.   Tlcx  Si9  Sacram»-Mtii.  CaHf 


Fl. 


<-6Nf.  flRTE  H/^!UT,  ^?ovs  Kn^  en- 
nine  bucket,  tof  t<>%%pr  HheaNen  com- 
plete   fJW  a  month     TWInoakr*   8181 

1 4/22 • 


FOR  SALE 


AVAITJ^BIB  FOR  IinCBDIATI« 
DELIVERY  a  I»mi»ed  quanlttv  of 
M  •«?"»'  corrugated  ALUMINUM 
»HBirr8.  standard  dinianalon  Pbona 
Mr  Cnuitfall.  SUttar  89M  (tft 

Radial  Saws 

lALCH    UNI  .  POINT      Immi 
ii(«  dellverv     Anier   Kaw  Mill  Macli 
Co.    7  Fnnt  St.    Phone  TU  4B1S. 

t«'2*M 


Packa» 
tern.  Con 
baaa  of 
structlon 
all  neccs 
etc..  cut 
assembly 
layout.  6 
delivery. 
Franclac 


PLUMBING 

■d  residential  dreinage  sya~ 

iplete  from  fixtuiv;  outlets  to 

^tack.    IderU   for  mass   ctin- 

projects.    Package  cx>nt^ics 

<ar>'  fittings,  traps,  bmnchas. 

to   fit    and    ready   for   field 

Based    on    your    plumbing 

)  units  or  more.  Inmiddhvte 

P.  K.  O,  Co..  44  2nrt  St,  San 

>.  Phone  GArfldrt  6511 .     4/21 

PORTABLE  BELT 
CONVEYORS 

2<-ln.   (n  in    30-ft.   up.   Gas  or  electric 
driven 

ELECTRIC  ARC  WELDERS 
STR^  KO  SPOT  WELDER 

75-KVA. 

HIGH  PRESSURE  STEAM 
CLEANERS 

For  c-  nstr\ictlon  equipment  Self- 
contalae',  portable,  safe  and  easy  to 
operate. 

ACE  MFG.  A  SUPPLY  CO. 

4lsslon   and    HiUsidP 
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u  .  u  ti  vt^nnis  V  nxviA  rv. 

.MEN!    MIXER    4  «>l    LK   HOY    KN- 
<;INE.    4    hnrd    rubhertlre    wheel*    In 
i."KKl    I' mdltlon      Price    $700 oo      A     ,» 
•  'low.  .',084  .^  ibranta  Ave.,  Richmond. 

(4/^-i» 


NOBT.E  PORTA BLJC  CONCRHTfc 
B.VTrHIKO  PI*ANT,  ufsd  one  day 
Fully  initomallc  For  |»artlculara 
phone  tnoMpert  9780,  Bxlanaloii  28. 

(4/18 • 


LOGGING  or  DUMP  TRUCK, 
DIESEL 

10-l«  .-I  sterling  Truck  Tractor 
D.    Pe-rle,    1203    Fairfax   Ave,    .San 
Franctai-  >    Residence  Phone  PI.  8886. 
evening;  4/21 
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BOILERS  .  .  .  High  Pre$).| 

NEW    and    RE8l> 

All  Sizes  and  Typmi  of  T4 

190  -.Ip.  Boiler  Preferred  Utility  make.  12'^  t 
Ray  burner,  stesm  pump,  injcti*..  feed  W4ttf 
indu>  rd  fan  with  induced  pul!  ih<-u  fun  an<i  •« 

OCEAN    SHORE    IRC 

IM  t\^kH  Straaff  Phnaa  UNdaHiHl  4 


PAGES 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  APRIL  16.  1947 


J  Klimm  Co,  Inc.  vm  Morgan  A 
Barclay  Co  and  WaUaca  R  and 
Bertel  V  Wood,  doing  bualnaM  •• 
Wood  Bros  Construction  Co.440T.71 

April  14,  1M7 — Labor  and  materiala. 
645  48th  Ave.  Rudolph  8  SUvar- 
berg  vs  Blenda  and  W  Alford 
Hetherlngton  _ |2,9S7.39 

April  14,  1947— MaterlalB,  B  Slat 
Ave  175  S  Irving.  A  C  Smith  and 
J    A    King,    doing    buaineas    aa 


Great  Weaiem  Buildkig  Co,  va 
Joan  J  PhUUpa,  Wallace  R  and 
Bertel  V  Wood,  doing  buaineaa  as 
Wood  Broa  Conatruction  Co .. 465-46 
ApHl  14,  1M7— MateriaU,  8E  Mar- 
Icet  112.5  SW  7th  St.  A  C  Smith 
and  J  A  King,  doing  business  as 
Great  Western  Building  Material 
Co,  vs  Marst  Realty  Co,  C  H 
Hittenberger  and  Wood  Broa  Con- 
BtrtTCtion   Co   - $58.30 


CLASSmED  ADVERTISING 


ALAMEDA  COUNTY 


1— .    MISCELLANEOUS 


ATTENTION! 

CONTRACTORS 

ARCHITECTS 

INaiNiiRS 

Om  western  personnel  to  m-Ut 
«ou  in  obtaining  tli«  risi>t  man  for  tliat 
leb. 

Many  carefully  MUcted  conatruction  man, 
draftaman  and  (nginaar*,  acraanad  by  a«- 
pariancad  conaulianta,  ara  now  littad  for 
immadiata   intarviaw. 


Qualifiad  Haraoanal  now  availabia  ihould 
taka  advantaga  of  oar  up-to-tha-minuta 
information  on  tha  i>aat  joba  in  iha  city. 
Coma  in  and  gat  acquaintad. 


WESTERN   PERSONNEL 
SERVICE 

(Agancy) 

Formtrly  Cleriest  H*t€m*mt  Burtttm 

Technical  •  Profaaaional  -  Commarcial 

26  O'FARRELL  ST.  SUITE  9023 

GArfiald   1617-1618 


FOR  SALE 

LUMBER,  SHEET  ROCK;  FIR. 
all  sizes,  specified  lengths:  PINE 
boards  kiln  dried;  TIMBER,  nnv 
length  and  domension:  MILL 
WORK,  rail  Wch;  DOORS.  SASH 
SHINGLES.  MOULDING: Wood 
Lath.  Metal  Lath,  Nails,  Plaster 
Board,  Plywood,  Oak  and  Pine 
Flooring 

Carload  Lota 

Associated  Contractors' 


1151  Slitter  St.  San  Francisco  9 
FRoapect  4S00  or  2800 


DOORS 

l^-\x\    Flush   Panel   Interior; 

Hi-ln,   Flu^h   Panel  Exterior. 

Available    In    various   f>l7.eH. 

PL.y-WEL,  INDUSTRIES 

480e  Tidewalor  Ave..  Oaklpnd  1.  Cal. 

Phone  KEllogg  4-1651 

(4/15) 


MEN    AVAILABLE: 
ENGINEERS,    C.E..    M.E.,    and    E.E.. 
SUPERINTENDENTS.    COMM.    and 
INDUSTRIAL    GRADE;     CARPEN- 
TER Pupta,  WORKING  FOREMEN, 
ESTIMATORS,     ARCHITECTS. 
DRAFTSMEN,  ARCK.  STRUCT,  and 
MECHU,      SURVEYORS,      IN&TRU- 
MENTMEN,    RODMEN.    ACCOUNT- 
ANTS, TIMEKEEPERS.  SALES  EN- 
GINEERS.     A    complete     library     r.t 
capable  men   to  ohoose  from. 
Call 
HENRY    HELBIG  or 
RALPH    0L8EN 
YUkon  S-0579 
This    AGENCY    (B    designed    for   tha 

Building  Industry 
(tf_ 

BOOKKEEI^INQ  S^^Vl6£ 

All     taxes,     payroll.';     tor     bualneHS 

firms,    contractors    and    Individuals. 

No   account    loo    lar^te    oi    too    small 

BEabrtght  4462.  (t() 

2—     HELP  WANTED 

»^*i^^'^—    ■  ii  i"      ■ ,  ■  ■    .  ii^..— ^ 

Capable  DRAFTSMAN  for  Monts- 
rsy  peninsula.  Permanent  Whits  P. 
O.  Box  847.  Monterey. 4/10/47 

WANTED  —  DRABT^SanT"  ME- 
CHANICAL, WITH  SOME  ARCHI- 
TECTURAL BTXPBRIENCE  PRE- 
FERRED. LOCAL  MFO.  PLANT. 
SALART  OPEN.  Reply  Box  414.  c/o 
Dally  Pacific  Builder.  4/18/47 


STANDARDIZED 
BUILDINGS 

12  standard  .sized  bullcMngn  for  lir.- 
m«Kllate  delivery  in   e'ther  timber  or 
steel  structure.    Clear  spans  from   40 
to  160  ft.    Lengths  from  40  to  600  ?i 
Also  standardized   roofs  of  timber  or 
fteel  for  erection   on   masonry   walls 
American    Standardized    Bidg.    Corp. 
332  S.  MiohlKan  Ave..  Chicago  4,   III 
AVabash  £708 


1938  5  ♦on  AUTOCAR— truck,  ca^ 
•  nd  chasKle.  Butane  pcwercd,  3-speed 
Brown-LIpe  with  5-spced  transm's- 
slon.  Double  reduction  rear  axle. 
Vacuum  oower  brdkos.  Phone  ban 
Ifafael  479C  (4/16  > 


CONSTRUCTION  SUPT.  or  FORE- 
MAN; experienced  with  concrete  and 
•t«eL  Call  ASnberry  8181—600  Uui- 
vralty  Ave..  Berkeley  (4/15' 

kOAD  ORADl'^JdrsURdlNTBNDT 
ENT  WANTED  Immediately  for  proj- 
ect In  Northern  California.  Muat  b« 
thoroughly  familiar  with  all  types  at 
grading  equipment  and  capabia  of 
taking  complete  charge  of  work  in- 
volving cuts,  flits,  blasting,  subgrades 
and  repair  of  equipment  APPLY  BT 
LETTER,  giving  complete  statement 
of  experlaaoe  and  references. 
BARRKTT  A  RILP 
tl8  Harrison  8t,  Ban  Francisco 


FOR  BALE 

1,828  sheets  38  half  hard  aluminum 

.082  ga.,  82x82  Inches 

8,783  sheets  88  half  hard  aluminum 

.082  ga.,  S4SX89H  inches 

AVAILABLE  FOR  IMMEDIATE 

DELTVERT 

Price  Open 

J  AS.  GRAHAM  MFG.  COMPANT 

Newark.  Calif. 

Telephone  Newark  2111 

4/l«/47 


April  15,  1M7  —  ISABEL.  Pitcher 
Hcitrhts  Tct  826.  Elmer  C  Pitch- 
er as  to  lmprov«!menU  on  prop- 
erty. 

April  12.  1M7— 6S6.  538,  542  LAKE 
Park  Ave  and  075  and  «77  Rand 
Ave,  Oakland.  Walter  Wolfls  & 
.snmuel  Kornfleld  as  to  ir.iprove- 
ments  tn   vropcrty. 

April  12.  104/— 338  and  340  Hth  ST. 
Oakland.  Mcrrltt  Land  Co  a»  to 
improvements  on   property. 

April  11.  l»4f  2900  MOITTICELIX) 
Avr-.  Oaklanii.  Dopt  of  Veterans 
Affairs  of  the  SUte  of  California 
an  to  improvements  on  property. 

Plumbiiifr  Permits 


OAKLAND 


Corruflrateo   ALUMINUM  SHEETS. 
10   gaiiKc    03«-in.    40Hx9«-ln.     Alum 
Inum   Products   Co.,  3245  16th   Stree* 
Phono  UNderhlll  2166  or  SUtter  6700 

JXUflBn 


2628  SerwJnary ;  owner.  Blohm: 
plumber.  C  Roland;    1   gas. 

3637  QulRley ;  owner  and  plumber, 
A  Ijarsor. ;   S  water. 

1709  6th   St;   owner.   ;plumbcr 

Hufschmldt:   1  fixture;  2  water. 

1780  7th  St;  owner.  Jones;  plum- 
er,  A  Hufschmldt;  3  fixtures;  5  wa- 
ter. 

7C1  Kingston:  owner,  Chas  Young; 
plumber,  R  Roeber;  11  fixtures:  Vl 
gas;    20  water. 

5800  Leor.a;  owner,  W  Bernard: 
plumber.  R  Roeber;  3  fixtures;  6  wa- 
ter. 

3901  Piedmont:  owner,  Williams: 
plumb*T.  H  Brand;  2  fixtures;  6  wa- 

3030  Mlna:  owner,  Geo  Foss: 
plumber.  E  J  Hoerst;  10  fixtures; 
6  gas:    12  water. 

4815  Webster;  owner.  Sharp; 
plumber.  D  Mlnoggio;  3  fixtures:  0 
water. 

532  7th  St;  owner.  L  King;  plumb- 
er.   J    Sinith;    1    fixture. 

2563  San  Pablo;  owner.  Acme  Pho- 
to Shop;  plumber,  J  Tancredv;  6 
gas. 

1828    Adeline     St;     owner : 

plumber,    J"  Smith ;    4  gas. 

312  Wayne  Ave:  owner.  E  L  Reed: 
plumber.  J  Tancredy;   3  gas. 

1479  7th  St;  tfv^'T»er,  I  Ricks'; 
plumber,  E  Neal ;  6  fixtures :  8  water. 

5922  Camden;  owner,  Vaysee; 
plumber.  C  Knlg;ht8;  4  fixtures;  3 
g«ui;    8    water. 

1923  62nd  Ave :  owner.  Geo  Wright ; 
plumber.  Durant;  .1  fir:  2  gna;  7  wa- 
ter. 

420  Broadway;  owner.  County  of 
Alamoda;  plumber,  Durant:  1  fl'^- 
ture ;    2    water. 

4.'J31  Tompkins;  owner.  M  Bersch : 
plumber.  J  Ollvera;  5  fixtures;  8 
pas-  12  water  . 

7741  Crest;  ow:|er  and  plumber. 
Earelleno;    2    gas. 

2533  Havoncourt ;  owner.  J  Dugens ; 
plumber.  C  Roland;  2  fixtures:  4  w« 
t»>r. 


El^ctnral  Permifj 


S060  461  Bush ;  owner,  Silverton 
Printing  Co;  contractor,  Acj  Elec 
.":oiitr  Co;  15  outlets:  5  branch  cir- 
cuits;   8   plugs;    motors. 

50A1  3041  Mission  St:  owner.  Mc- 
Blains  Kiddie  Shop;  contractor.  Ace 
Elec  Contr  Co:  extend  9  outlets. 

.Vie2  145«?  Suiter;  owner.  M  Wong; 
contractor,  Bertrand  Elec  Co;  3  out. 
lets;  1  branch  circuit;  8  plugs;  2 
switches. 


OAKLAND 

45851 

2012  San  Pablo;  owner    Pal'- 

Cafe: 

contractor.     Western     Neon : 

sign. 

4.'WW2 

1134  107tb  Ave;  owner,  J  M 

Walker 

;    contractor.    Johnston    Elec: 

outlets ; 

plugs;     switches. 

45853 

1332  107th  Ave;  owner,  J  M 

Wfilker 

;    contractor.    Johnston ;    ont- 

POSITIONS  OPEN 


3— POSITION  WANTED 


ESTIMATOR  AVAILABLE  FOR 
GENERAL  CONSTRUCTION ;  30 
years'  experience  in  oonstnictlon 
field.  References.  All  replies  confi- 
dential. Reply  Box  415,  c/o  Daily 
Pacific  Builder.  4/18/47 


FOR  RENT 


LUMBER  HANDLINO  BOUIF> 
MKNT :  CARRIERS,  8TACKim&. 
TRUCKS.  Padfio  Carriers,  Oakland 
K3D  4.1«1 ._ 

TRANSITS,  fl7   \t^v  month:    LEV- 


ELS  114  per  month.    Daniel   McFar- 

land,    624    Second    Ave.     Phonf    BA\ 

view  7104  (ff' 

C*6N.  RETE  HST.^T,  Nova  gas  en- 
gine  bucket,  top  tower  sheaves  com- 
plete. S50  a  month.    TWInoaks  8181. 
(4/22) 

FOR  SALE  ^ 


CON'^R^CTE  MIXER, 
Model  14  EU  pneu.  tired,  with  vklp 
loader  and  water  tank,  as  is.  $1500. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  over 
hauled  and  rolln  retired,  as  Is,  S1200. 
J.  HENRY  HARRIS.  2657  Nlr.th  St.. 
Berkeley:   phone  THomwall   7166. 

PLYWOOD 
All  sizes,  plain  or  resin  sealed  ply- 
wood  available   in   any   quantity,   in- 
cluding truck  and  trailer  lots.    State 
amount   and   write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   Fniltridge    Road 

Phone  Sacramento  6-6479 
P.  O.  Box  549     -     Sacramento,  Calif. 

ftf> 


PLUMBING 
Packaged  residential  drainage  sys- 
tem. Complete  from  fixture  outlets  to 
base  of  stack.  Ideal  for  mass  con- 
struction projects.  Package  contains 
all  necessary  fittings,  traps,  branches, 
etc..  cut  to  fit  and  ready  for  field 
assembly.  Based  on  your  plumbing 
layout  60  units  or  more.  Immediate 
delivery.  P.  K.  G.  Co.,  44  2nd  St.  San 
Francisco.  Phone  OArfield  6611.    4/Sl 

PORTABLE  BELT 
CONVEYORS 

24-la.  from  80-ft  up.  Gas  or  electric 
driven 

ELECTRIC  ARC  WELDERS 
STRYKO  SPOT  WELDER 

76-KVA. 

HIGH  PRESSURE  STEAM 
CLEANERS 

Tot   conatruction    equipment    Self- 
contained,  portable,  safe  and  easy  to 

operate. 

ACE  MFG.  A  SUPPLY  CO. 

Mission   and   Hillside 


SAN    FRANCISCO 


AVAILABLE  FOR  IMMEDIATF 
DKLTVERY.  •  Hmlfed  quantity  of 
26  irauge  corrugated  ALUMINUM 
IkHKETS.  standard  ittmension.  Phone 
Mr    Crandal)    SUtter  R2M  (tf» 


Radial  Saws 

MONAI.CH  1  TNI  -  POINT.  Immt - 
Ulate  delivery.  Anier.  Saw  Mill  Macb. 
Co.    7  Front  St.    Fhone  TU  4615. 

(4/2-') 

14  ru   W.  K'l^ftRI^  K   PAVI&  <;B- 

.MENT  MIXER.  4cyl.  LE  ROY  EN- 
OINE.  4  hard  rubbertire  wheels  In 
good  condition.  Price  870000.  A.  J. 
Olow,  6484  .Sobrante  Ave.,  Richmond. 

NOBLE  rOUTABI^E  CONCRETE 
B.\TCHING  PLANT,  uned  one  day 
Fully  automatic.  For  particulars 
phone  PRospect  9760,  Extension  88. 

(4/161 


LOGGING  or  DUMP  TRUCK, 
DIESEL 

10-ton  Sterling  Truck  Tractor. 
D.    Petrie,    1203    Fairfax    Ave.,    San 
Francisco.   Residence  Phone  Fl.  8886. 
evenings.  4/21 


5007  74  Otis;  owner,  Psc  Tel  ft 
Tel  Co;  contractor.  Beacon  Elec  Co; 
16  outlets:  9  branch  circuits;  12 
plugs:  14  switchcB, 

5008  1817  Sutter;  owner,  Elllng- 
«eit:  contractor,  Edw  W  Scott  Elec 
Co :    survev.  » 

5009  824  Hvde:  owner.  Arendt : 
contractor,  Edw  W  Scott  Elec  Qo\  A 
out»«»t«:    f.    nlugs:    2    switches. 

6010  S.'^O  Montgomery':  owner 

contractor.    Century    Elec   Con^t    Co: 
furnace  transformer. 

6011  529  4'lrrl  Ave:  owner.  Pmltb : 
contractor.   Centur>-  Elect   Conctr  C<. 

1   plug. 

5012  460  McAllister-  owner.  San 
Frarclsco  Retirement  Board:  con- 
tractor. Atlas  Heating  &  Ventllatin,; 
Co.  Ltd:   motors. 

B013-S04O  various  looat'ons  and 
ownem;  beer  signs,  etc:  contracor, 
.\T>ex   TClec  r-o-    ^ign 

.V)41  2770  Tavlor:  owner,  Sabel'o: 
contractor.  Weher-Connv  •  20  o\Tt- 
lets     l«  phigr«-   10  axyltcbes 

5042  625  Futter:  owner  T  ..-•«  • 
contractor,  Weber-Conrov:  rlgn  fee/I   ^ 

5048     IMP  Fillmore:   owner    Arc»'«- 
bald:    contractor,    P    &    J    Elec    Co 
sign. 

BO44  679  81  3Cth  Av«:  f  wr»r.  Doel. 
p^r;  contractor,  Richmond  Elec  Cm: 
16  outlets:  4  •  branch  circuits;  R 
plugs:   8  switches;   overhead   serv-lce 

50.%3-50M     1770  1774  35th  Ave;  own 
er.   T    Mohler;    contractor.    Richmond 
Elec  Co:  8  o^il!ets:4  bra"c>'   cirrxiitp: 
*   plugs;   8   switches;    overhead   ser- 
vice. 

.V>55  847  Montgomery';  owner.  Mor- 
es! A  DeLucchI ;  contractor.  M»rcury 
Elec   Co 

.V)56  1630  Folk;  owner.  Scatena; 
contractor,  Mercurv  Klec  Co.  1  oii'- 
!et  :    1    plvg:   1    switch. 

.V).^7-riOR8     E  Ride  of  Vernon   300  ft 
h   330  ft  S  of  Hallowav;   owner.  Bo 
neMi    tk    Rofca;    contractor.    Mercury- 
Elec    Co;     11     outlelj.:     13     Tilugs;     9 
fwltdicp;;'  transformer. 

6069  1906  Market;  owne»,  Uptown 
Market;  contractor.  Rodlack  EK-f 
Const    Co ;    motors. 


lets:  branch  circuits;   plugs;  switch- 
es. 

4.5854  4614  Geranium ;  owner,  L  H 
Lincoln ;    contractor,   Johnston. 

4.5855  4614  Geranium:  o\»ner.-L  H 
Lincoln;  contractor,  Johnston:  fix- 
tures. 

458.56    6.131  Sunnymer":  owner.  S''v 
shard;  contractor.  Johnston;  outlets; 
branch  circuits ;   plugs ;   switches. 

4.5857  401  Falrnu/it;  owner.  M  H 
Graham ;  contractor.  Larrv  E  Chap- 
man;  4  cutlets;  6  plugs;  new  instal- 
lation ;    4    switches. 

45856  2019  Foothill  Blvd ;  owner. 
Green:  contractor,  Kent  Gibbe;  ov- 
erhead service. 

4.585f  7864  Outlook  Ave;  owner, 
Geo  C  Smith ;  contractor,  James 
Anderson ;    temporary   saws. 

45860  2588  Grove;  owner.  Deluxe 
Motor  Supply:  contractor,  Scott  - 
Buttner;  alterations;  overhead  ser- 
vice. 

4^861  4237  Telegraph ;  owner.  F  M 
Ireland;  contractor,  Scott-Biittner: 
15    outlets. 

5862  3725  Magrc :  owner.  Wood : 
contractor,   Collins  Elec:   outlet.s. 

45863  MacArthur  &  B'wav ;  owner. 
F'ermanente  Foundation  Ho-pltal : 
contractor.   Matson    Elec;    outlets. 

45864  MacArthur  A  Broadway : 
ownr.  Prmannt  Foundation  Hospital; 
contractor,  Matson  Elec  Er|uip:  fix- 
tures. 

4.586.''<     3«49  14th   Ave;   owner ; 

contractor,    Matson   Elec ,    fixtures. 

45866  364  2Rd  St;  owner,  Morrell 
Packing  Co:  contractor,  T  L  Ros- 
enberg;  motors. 

45867  10301  Rermair;  owner,  T 
Johnson  ;  contractor,  T  L  Rosonherj,' : 
overhead    service. 

45868  5615  College ;  owner,  'I' 
Russe"l;  contractor.  White  Elec;  al- 
terations. 

46869  .5773  Foothill  Blvu ;  iwner 
Jim  Ellis:  contractor,  Haynes  Elec; 
8  fixture.". 

4.5870  530  Adelme:  owner.  West 
Oak  Bam ;  contractor.  Manning  & 
Whltaker:    ti^n 

4S871  232  MarUf  t  ;  owner,  232  Club  . 
contractoar.  Manning  &  Whitakcr . 
sign. 

4.5S72  420?  T'lqgraph  .  owner,  42i'.<l 
St  Liquor  Store;  contractor.  Man- 
ning   &    Whitaker;    sign. 

45873  924  23rti  Ave;  owner.  Cotton 
Mills  Cafe;  contractor,  Manning  & 
Whitaker;    «iign. 

4r>874  1626  Grove;  owner,  John's 
Grocery ;  contractoar.  Manning  & 
Whitaker;   singn. 

45875  8836  E  Hth  St;  owner.  White 
Castle:  contractor.  Mnnnlng  &  Whit- 
aker,  sign 

45876  986f.  Lawlcr:  owner,  Sparks: 
contractor,  L  R  Wallace  JY;  fixtures. 

45877  840  37th  St;  owntr.  Hunt; 
contractor,  L  R  Wallace  Jr;  out- 
lets ;  plugs ;  switches. 

45S78  Randolph  &  MacArthur; 
owner.  Matt;  contraclor.  L  R  Wal- 
lace Jr;  2  outlets;  3  plugs;  1  motor;  2 
switches. 


S-670— DRAFTSMAN,  civil,  struck. 
elec.  or  archtl.  with  about  5  years' 
exper.  8445  month.  Apply  by  letter. 
Pacific  Islands. 

S-681— ARCHITECTURAL  ENOR. 
exper.  on  designs  for  concrete  bldgs. 
$500  month  base.  Also  Archtl.  Drafts- 
man. $400  month,  and  Elec.  Design 
Draftsman,  $450  month.  18  months' 
contract ;  Includes  living  expenses 
and  completion  bonus.  Arabia. 

ENGINEEIING  SOCIETIIS 
PERSONNIL  SERVICE.  INC. 

(Aqaacy) 

Newton  D.  Cook.  Mfr. 
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45879  Randolph  ft  MacArthur; 
owner.  Matt;  contractor.  L  R  Wal- 
lace Jr;   3  fixtures. 

4.5880  6121  Castle  Dr ;  owner,  Brana 
Const  Co;  contractor,  Pac  Elec  & 
Mech  Co;  fixtures. 


BERKELEY 


68063  1516  Grant;  owner  and  eon- 
tractor,  Art  E  Storm;  2  outlets;  15 
plugs;  new  service. 

68064  835  Contra  Costa  St;  owner, 
Bonstin;  contractor,  Gardner  Elec- 
tric; new  range. 

68065  3300  Regent ;  owner,  ; 

contractor,  Red  Top  Electric;  8  out- 
lets ;  6  switches ;  3  plugs. 

68066  1353  Grizxly  Peak;  owner, 
Joseph  Stamates;  contractor,  Moore 
Electric;  9  outlets;  11  switches;  17 
plugs;    4  circuits;   range. 

68067  2224  Bonar  Ave;  owner,  P 
Smiroglea;  contractor,  Moore  Elec- 
tric :  6  fixtures. 

68068  63  Menlo  Place;  owner,  M 
Glasby;  contractor,  Moore  Electric; 
3  outlets ;  3  switches ;  2  plugs. 

68060  2519  College  Ave ;  owner,  J  A 
Rager;  contractor,  U  C  Electric;  2 
outlets;  3  switches;  2  plugs;  new 
service ;   range. 

68070  1540-44  Josephine;  owner, 
Wm  B  Evans;  contractor,  El  Cerrlto 
Electric;  12  fixtures. 
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PIONEERS  IN 

PREFABRI- 

CATION 

Laminated  Lumber, 

Beams,  Arches, 

Trusses 
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O'NEILL   LUMBER  CO. 

Dittributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


!«<»?    Evani   Ava. 
Sati   Frami»f€».  Call  I. 
Pkont:  GAr6«l<l»nO 


Ph, 


.YARDS    AT  .   .   . 

755   County   Road 
San   Carioa,   Calif. 
ne:   San  Carloi   204 1-M 


507  Bonania    Road 

Laa  Vagaa,   N«va4a 

Phone:   Lai  Vagaa   1344 


•'For  a  Square  Deal  Call  O'Neill" 


UNIFORM 


100  Li 


BOILERS  .  .  .  High  Pressure  &  Heating 

NEW   and    REBUILT 

All  SIm9%  and  Typ«t  of  Sfo«l  Tonkt 

150  Hp.  Boiler  Preferred  Utility  make.  125  lb.  W.  P.  comp.  with  No.  8 
Ray  burner,  stcsm  pump,  injctr.,  feed  wstcr  cont.,  low  water  cut  off, 
induced  fsn  with  induced  pull  thru  fan  and  motor. 

OCEAN    SHORE    IRON   WORKS 

SSO  llfbth  StTMt  PIteae  UNderklll  4310  S«a  Fraaclsco 


DEPENDABLE 


There  is  no 

substitufe 

for  good 
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PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN    fRANClSCO 
1  O  S    A  N 1. 1 1  K> 


COASTWIDE  SERVICE 
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PLANS  and 
Speculations 


The  Water  Users'  Association  in 
the  Anderaon-Cot  ton  wood  irriga- 
tion district  has  named  a  commit- 
tee to  study  possibilities  of  obtain- 
ing Shasta  Dnm  power  for  distri- 
bution to  members. 
oOo 

Woodland  will  need  1,987  more 
homes  to  take  care  of  her  pre- 
dicted population  increase  by  1980, 
accordinjr  to  Ford  Shaffer,  chair- 
man of  the  Yolo  County  planniiig 
commission. 

oOo 

The  Livermore  Women's  In:- 
provemer.t  Club  and  other  civif 
groups  are  writing  letters  advising 
Washington  headquarters  of  thr 
ofTice  of  the  hqusing  expediter 
that  a  swimming  pool  i9  urgently 
needed  there,  and  that  the  high 
school  district  should  be  given  pri- 
ority on  materials  for  its  construc- 
tion. 

oOo 
An  assembly  committee  on  con- 
servation, planning  and  public 
works  approved  inclusion  of  the 
Sausalito  lateral  and  the  Marina 
approaches  to  the  Golden  Gate 
Bridge  ujto  the  state  highway  sys- 
tem. 

oOo 
Ceremonies  April  20th  at  Huy- 
wai-d  Army  Airport  will  feature 
pvaaentation  of  a  deed  to  the  two 
million  dollar  port  to  the  Citv  ot 
Hayward. 

oOo 
Creation  ot  u  new  city  in  south- 
em  Alameda  county  comprising 
seventeen  small  towns  wa.s  pro- 
posed at  a  recent  meting  sponsor- 
ed by  the  Hayward  Area  chamber 
of  commerce. 

oOo 
Construction  of  a  Nazarene 
Church  in  Walnut  Creek  has  been 
delay'?d  because  some  fifty  resi- 
dents of  the  area  surrounding  the 
site  protested  th-  application  for 
a  permit  to  build. 

oOo 
Ambrose    park     recreation    and 
parkwav  district  recently  received 
a    J2500   loan.    It   is    Jocate<i    near 
Martinez. 

oOo 
Members  of  the  Tulare  County 
Historical  Society  are  frantically 
Mftrching  for  architectural  plans 
for  a  historical  museum  in  Moon- 
ey  Grove  Park,  which  were  drawn 
aeveral   years  ago. 

oOo 
Widening  and  nthorwiae  improv- 
ing the  Porferville  -  Woodville 
bridge  across  the  Tule  River  will 
be  discussed  by  a  joint  meet  in;? 
of  the  chambers  of  commerce  of 
the  two  cities, 

oOo 
Flrnt  stf'p  in  impi-ovemcpt  of 
the  Merred  County  fnireronnds 
will  be  construction  of  a^  livestock 
show  ring  with  sheds  and  corrals. 
Later,  a  recreation  urea  (including 
a  baseball  field,  grandstand  and 
bleachers  for  1700  to  10,000)  would 
be  stalled. 

oOo 
Sacramento  city  planning  com- 
mission has  given  tentative  ap- 
froval  tf.  a  propc.sel  to  widen  the 
H  Stroct  Subwt-v.  1  project  ex- 
Dected  to  cost  $500,000. 

oOo 
Bids  may  b**  a<(ked  early  in  the 
summer  for  const vuction  of  a  fou»'- 
lane  d'vided  Goldon  State  High- 
way north  from  Hakersfield  to  the 
Snow  Road.  Di. strict  Engineer  Earl 
T  .Scott  announcod  that  nearly  all 
necessary  rights-of-way  had  beer, 
acquired. 

oOo 
Martinex  offici.ils  ere  studying  a 
$150,000  highway  improvement: 
plan  to  reroute  trucks  off  Martinez 
r  Jty  «it,peets  and  open  up  Ik  nev 
residential  erea  targe  enough  for 
copstnictiop   of  1000  homes. 


Congress  Committees 
Investigate  Shortage 
Of  BuOding  Supplies 

WASHINGTON.  —  Members  of 
small  business  committees  in  both 
house  and  senate  rolled  up  their 
sleeves  this  week  as  thy  began  in- 
vestigations into  building  material 
shortages. 

Steel  Represented 

The  steel  subcommittee  of  the 
senate's  small  business  committee 
held  its  first  hearings  on  steel 
problems  affecting  the  interests  ot 
small  business  in  particular  on 
Tuesday.  Chairman  of  tho  sub- 
group 18  Senator  Edward  Martin 
of  Pennsylvania. 

First  complaint  htard  was  that 
of  Karl  Koch  Erecting  Company, 
Bronx,  N.  Y.  This  firm  claimed  un- 
fair practices  by  the  large  sieei 
companies.  These  malpractices  re- 
sulted, it  was  claimed,  in  the  in- 
ability of  independent  steel  erec- 
tors to  participate  in  the  construc- 
tion of  veterans  hospitals. 

Testimony  was  heard  from  Robt. 
M.  Koch  of  the  Bronx  firm:  R.  S. 
Willey  of  the  Washington  office  of 
Bethlehem  Steel  Co.,  and  C.  A. 
Johnson,  general  manager  of  sales 
for  fabricated  steel  construction, 
Bethlehem  Steel  Co.,  Bethlehem, 
Pennsylvania. 

Others  scheduled  to  testify  in- 
cluded Brigadier  General  John  3. 
Bragson,  director  of  military  con- 
struction for  the  war  department, 
and  Heron  Todd  of  the  Heron  Todd 
Construction  Co.,  Washington,  D. 
C,  an  independei't  e recto. . 
Many  Com  plaints 

On  Fiiday,  the  house  small  busi- 
ness committee  plans  to  begin  its 
investigations  into  vhy  sniall  con- 
tractors cannot  get  sufficient  steel, 
pipe,  lumber  and  other  scarce 
building  materials  to  complete 
home  building  programs.  Repre- 
sentative Walter  C.  Ploeser  of 
Missouri  is  chairmnn  of  this  com- 
mittee. 

The  house  committee  said  it  was 
holding  the  hearings  "as  soon  as 
poEsible"  because  of  "a  great  many 
complaints  from  small  business 
contractors''.  Most  of  these  com- 
plaints, the  committee  spokesman 
said,  tell  of  home  construction  that 
is  being  heldup  until  necessary  mo- 
teriuls  are  found.  Naturally,  much 
of  the  delays  complained  of  are  on 
projects  being  built  for  veteran 
use. 

It  appeared  that  congress  was 
on  the  verge  of  really  probing  the 
material  snortage  proolem  aftei 
months  of  industry  explanations 
that  item  nhcrtagcs  were  stand- 
ing in  the  way  of  home  comple- 
tions in  communities  ail  over  tlie 
country. 

Hear  Contractors 

Fir^t  witness  before  the  houso 
sessions  is  to  be  Edward  R.  Carr. 
Washington,  D.  C,  ©resident  of  the 
National  Association  of  Home 
Builders.  Joseph  Meverhoff,  Bal- 
timore, former  NAltB  prehident, 
also  is  scheduled  to  testify. 

Small  cotractors  expected  to  be 
heard  include  Joseph  E.  Merrion, 
Chicago;  Ralph  Duke  and  Robert 
Berkeley,  St.  Louis.  Mo.;  M.  M. 
Robinson,  Detroit;  V.  F.  Buchek. 
San  Antonio,  Texas,  and  Alfren 
Gross,  Jamaica.  N.  Y. 

# 

DOUGLAS  RR  OUTPUT 
REACHES  NEW  PEAK 


PORTLAND.  —  March  lumber 
production  in  the  Douglas  fir  re- 
gion continued  at  a  nigh  level, 
breaking  all  records  durine  the 
past  24  months,  according  to  H. 
V.  Simpson,  executive  vice  presi- 
dent of  the  West  Coast  Lumber- 
men's Association. 

Weoklv  output  averasrod  1.37,- 
976.000  board  feet  during  March. 
This  recorr!  production  from  West 
Coast  sawmills  exceeds  February 
output  of  182,183,000  board  feet, 
and  climaxes  a  steadv  increase 
each  month  since  the  relaxation  of 
government  controls  last  year. 


TODAY'S  THE  DAY, 

Todsy  is  the  Day  .  .  . 

Hope  you  have  not  forgotten 
the  date,  aa  it  is  the  57th  an> 
nual  dinner  of  the  San  Fran- 
cisco Builders'  Exchange  .  .  . 

It  will  be  at  the  Palace  Hotel, 
at  6:80  p.  m. 

There  are  still  a  few  tickets 
available. 


REA  Announces 
Loan  AHocations 


WASHINGTON.— Rural  Electri- 
fication Administrator  Claude  R. 
Wickard  has  announced  loan  allo- 
cations totfiling  $6,307,000  to  if3 
rural  electric  systems  in  16  states. 
Loans  provide  for  line  construc- 
tion to  extend  electric  service  in 
the  area  of  the  systems  named. 

Montana,  Cascade:  Sun  Rivei' 
Electric  Cooperative,  Inc.,  Fair- 
field, $165,000,  including  $46,504) 
for  previouslj  approved  construt- 
tion. 

Washington    8    Benton:    Benton 
Rural    Electrification   Assn.,   Pros- 
ser,  $180,000  Including  $20,000  for, 
previously  approved  construction. 

Oregon  26  Wasco:  Wasco  Elec- 
tric Cooperative,  Inc.,  The  Dalles, 


irS  REGINNING  TO  HURT 


Sometime  ago  the  Tliinking  Bu- 
reau of  the  State  Department 
"thunked-up"  a  wild  pitch  in  the 
form  of  a  short  wave  radio  broad- 
cast beamed  to  Russia,  telling 
about  America,  the  Beautiful. 
*    ^    * 

Here  in  the  United  States  a  fam- 
ily with  only  one  radio  receiver 
is  on  the  thin  edge  of  destitution. 
Countless  things  absolutely  essen- 
tial to  our  lower-biticket  subsibt- 
ence  would  be  undreamed  of  lux- 
uries in  the  Soviet. 

it   it   it 

In  the  vastness  which  is  Russia 

E laces  will  be  found  where  a  man 
I  a  Prince  if  he  owns  a  pair  of 
stout  boots  and  six  goats — and  you. 
may  search  many  villages  without 
ever  finding  a  radio  receiver. 
it    it    it 

The  State  Department  overlook- 
ed the  little  item  that  the  majority 
of  the  Russian  people  thev  wanted 
to  reach  did  not  own,  ana  perhaps 
in  some  cases,  had  never  heard  cf 
radio.  As  a  result,  there  was  no 
Russian   reaction   to   these   broad 


viiw  vy",p^i„v.,^,  i.r...,   i..c  A^ai.v^o,    casts  for  many  months — but    now 
$100,000  including  $22,000  for  sys-    Russia   '     •--—--' —  '-    ' '    —  » 


tem  improvemcnt3  and  $61,500  for  {protest 
nreviously  approved  construction 

# 


\r,   beginning  to   howl   and 
it 


SELL  SHIPS  FOR  SCRAP 


WASHlNGTON.^^Tfie  maritimj 
commission  continued  its  contribu- 
tion to  alleviate  the  scrap  metal 
shortage  by  .nnnouncing  yesterday 
that  it  would  offer  12  more  over- 
age merchant  vessels  for  open  sale. 

Bids  for  these  doxen  ships  muxt 
be  .submitted  by  May  7  to  be  vali<l. 

To  date,  the  maritime  agency 
has  sold  161  over-age  vc'^seis  to- 
taling 568,786  tons. 


it    it 

1  fan  offer  onlv  one  guesH  — the 
State  Departmort  has  finally  se- 
cured a  aponsor  for  their  riuiio 
program  and — 

^    <r    ir 
the  singing  soap  rommer- 
cials  are   Just  a  little   mor« 
Ihan  the  Russians  can  tiike. 


Labor  Bills  Restrict  Unions  and  Management 
Demand  Changes  in  Workmen's  Compensation 

By   PHILIP  G.   BRADY 

SACRAMENTO.— With  the  exception  of  a  few  extreme  measures 
destined  to  get  no  more  than  a  cursory  hearing,  proposed  labor  Icj^i?- 
lation  under  consideration  by  t.he  senate  apparently  aims  at  re-deflninK 
the  rights  of  management  and  employees. 

While  union  excesses,  such  as  unlawful  and  violent  picketing,  are 
scheduled  for  debate,  certain  management  practics  regarding  discrini- 


Did  YoD  Know  That  .  •  • 


The  telephone  number  of  Hnas  A  RothchDd,  general  contractois. 
Is  RXbrook  120B,  rather  thati  the  number  lifted  ir.  th*?  telephone  bool . 


illation  in  employment  and  with- 
holding of  earned  j)ay  .ire  alsc  dot 
tj  be  aired. 

In  addition,  re- 
quested changes 
in  workmen's 
comrensat'n  and 
unemployment 
insurance  laws 
flood  the  commit- 
tee dockets  and 
may,  observers 
believe,  result  in 
updating  both 

acts. 

Although  most  b'lis  are  in  the 
labor,  social  welfare  ami  govern- 
mental efficiency  committees,  two 
stringent  Hnti-pi<  ketint;  ni^nsures 
have  strayed  to  the  transportation 
committee  where  their  author.  Sen- 
ator Dilworth,  is  vice  chairman. 

A  Dilworth  bill,  8.B.  756  requires 
all  peace  officers  %o  direct  persons 
to  move  where  they  are  obstructing 
free  passage  to  a  place  of  busi- 
ness. Failure  to  move  would  be 
punishable  as  a  misdemeanor.  The 
companion  measure,  S.B.  7.57, 
makes  congregation,  obstruction  *•' 
passage,  threats  or  use  of  force  to 

rrevent  persona  from  engaging  in 
awful  employment  a  misde- 
meancr. 

With  passage  of  the  "hot  cargo" 
and  secondary  boycott  acts  al- 
ready behind  it,  the  senate  has 
scheditled  early  hearings  on  the 
following: 

S.B.  199  provides  departm*»nt  of 
industrial  relations  may  investi- 
gate and  mediate  labor  disputes 
when  any  bona  fldo  party,  rather 
than  all  such,  requests  interven- 
tion. 

S.B.  606  provides  that  member- 
ship or  non-membership  in  labor 
union  shall  not  be  a  condition  of 


employn»ent,  discharge  or  agree- 
ment by  employer.  Provide?,  civil 
relief  for  any  pet  or  threat  to 
abridge  right  to  work. 

SB.  611  provides  maximum  work 
week  fir  state  employees  is  40 
hours  and  that  overtime  is  com- 
pensable at  regular  pay. 

S.K.  613  makes  discrimmation  in 
employment  on  basis  of  injury  or 
Infirmity  a  misdemeanor  where 
employee  is  capable  of  performing 
duties. 

S.B.  615  specifies  punishment  for 
violation  of  law  preventing  with- 
holding on  any  part  of  agreed 
wacM. 

*8.B.  748  makes  unlawful,  and 
provides  injunctive  relief,  any  at- 
tempt to  cause,  induce  or  compel 
violation  of  collective  bargaining 
agTe«ment  or  to  attempt  to  cause 
employer  to  recognize  a  bargain- 
ing unit  which  has  not  been  des- 
ignated under  existing  procedures. 

8.B.  761  ntuikes  compelling  or  at- 
tempt to  compel  person  to  join  a 
labor  union  unlawful  and  provides 
injunctive  relief. 

S.B.  1109  prohibits  unofficial  bar- 
gaining unit  from  employer  recog- 
nition. 

8.B.  1492  provides  that  attempt 
to  cause  violation  of  collective  bar- 
gaining agreement  is  unlawful  and 
proTides  injunctive  relief. 

8.B.  1498  prohibits  employers 
from  recognising  or  bargaining 
wich  unofficial  bargaining  units. 

Workmer's  Compensation  Bills 

S.B.  179  provioes  for  appoint- 
ment of  $9000  modical  director  t( 
industrial  accident  commission  with 
assistants  comj)en8ated  proportion- 
ately. 

S.B.  217  increases  weekly  maxi- 

(CoBtlnued  on  Page  T) 


Coal  Shotdowitt  to 
Bring  Only  Sliglit 
Drop  in  Steel  Rate 

WASHINGTON.— No  ohwp 
drop  in  iImI  ingot  ootpOl  b 
expectod  bccMae  of  fhm  tofl 
coal  mine  thnldowns,  k  HM 
said  Imto  today. 

WhiU  tho  goTtmmonl>-«nioM 
differences  over  safety  measures 
closed  almoit  all  of  the  country's 
soft  coal  pits  for  a  number  of  days, 
and  still  threatens  the  supply  ni 
soft  coal,  steel  mill  operators  have 
not  expressed  much  concern  that 
they  would  be  forced  to  close  thoir 
plants. 

Scrap  Price  Dtmn 

Last  weak  the  steel  producti«>n 
figure  dropped  down  only  one-half 
of  one  point  to  96.6  per  cent  of 
rated  capacity.  The  rate  this  wedc 
is  expected  to  change  but  little. 

Word  reached  Washington,  how- 
ever, Uiat  some  open  hearth  fur- 
naces in  the  Pittsburgh  area  were 
forced  to  close  because  of  the 
shortage  of  some  \ng  iron  which 
comes  from  blast  furnaces  fed  with 
beehive  coko.  These  luruucfs  were 
bunked  last  week. 

Meanwhile,  thiu  price  ot  scrap 
moved  downward  at  tmpoitant 
steel  centers.  In  Chicago,  Pitts- 
burgh. Cleveland,  New  York  and 
Philadelphia  markets  quotations 
were  off. 

The  Iron  Age  scrap  price  com- 
posite figure  of  |37..^3  last  week 
moved  down  to  |36.42,  a  drop  of 
11.91. 

The  trend  also  wan  reflected  in 
Carnegie-Illinois  Steel's  decision  to 
revise  its  alloy  strip  prices  down- 
ward. This  action  eliminated  an 
8.2  per  cent  increase  in  the  base 
price  previously  allowed  by  the  of- 
fice of  price  administration  and 
extras  were  revised  as  well. 
Moderate  Drop 

Certain  pessimistic  steel  sources 
predicted  that  deliveries  would  re- 
main tight  throughout  1947.  A 
more  general  opinion  among  the 
trade,  however,  neld  that  some  ot 
the  heavier  steel  products  will  come 
into  better  supply  soon. 

All  agreed  that  mahy  montlis 
would  elapse  before  business  wit- 
nessed a  normal  stee!  market  agaiu. 
At  the  same  time,  the  Iron  and 
Stael  Institute  predicted  that  steel 
production  would  "drop  inodtrate- 
ly"  for  the  third  straight  week  as 
a  result  of  work  stoppages  in  some 
soft  coal  mines. 

96.4%  In   Msrch 

Steel  mills  will  operate  at  an 
average  rate  of  94.5  per  cent  of 
capacity  this  week,  the  Institute 
said.  They  will  turn  out  1,663,700 
tons  of  ingots.  This  will  represent 
a  decline  of  0.6  of  a  point  or  0.6 
per  cent  from  last  week's  opera- 
tion of  9B.1  and  last  week's  output 
of  1,664,200  tons. 

A  month  sgo  the  country's  steel 
mills  were  operating  at  96.4  per 
cent  of  capacity  ana  their  produc- 
tion totaled  1,686,000  tons.  Iron 
and  Steel  Institute  said. 

#'      ^     ■ 

SeD  Constradion 
Machinery  on  Set 
Prices  Until  23rd 

Construction  machinery  an<I 
equipment  will  be  offered  until 
April  28  by  the  war  assets  admin- 
istration at  fixed  prices  with  all 
priority  ,^rights  honored.  Equip- 
ment remaining  after  that  date  will 
be  offered  in  a  competitive  bid 
spot  ftale  May  1. 

Originally  valued  at  more  than 
$1,750,000,  the  inventory  includes 
crawler  tractors,  crinos,  concrete 
mixers,  gravel  spreaders,  street 
sweepei-s,  graders,  scrapers,  air 
compressors.  puIveriierB,  harrow 
discs,  land  levelers,  rollers,  iiumps 
and  crane  trucks. 


«^ 


DAILY    PACIFIC    BUILDER 


THURSDAY.  APRIL  17.  1947 


OcyyHf  M  ^^U  by  F.  W.  D4»d«« 
OM»«iinT»n  ||*pr«dtietlon  In  wbol* 
•r  MrV  wHhottt  written  fMrmls- 
tlM  9f  tlM  ••pyrigHt  holder.  Is 
Mtprwaly  forbidden. 


Architect-Dragon,  Bchmldte AH^- 
man,  2068  Alleton  Wiiy.  Berkeley, 
CaUf. 

School  building. 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  Tins  Civilian  1  College  Building 


4/17/47  ^  ..-     T« 

Preliminary    Plane    Approved— To 
SUrt  Working  Drawing* 
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California,  BeAeloy,  Calif. 
Architect  —  Michael    Goodman.    2161 

Shattuck  Are,,  Berkeley,  Calif. 
Fireproof  otructure,  three  atorlee. 


Production  Admlnlatratlon.  Gilbert 
H.  Xneiee.  dlatrict  dlrectcr,  1355  Mar. 
ket  Street,  has  announced  the  fol- 
towing  pennlte  grants  for  coratruc- 
tlon  of  commercial  and  Induatrial 
buildings  In  the  San  Franclaco  area. 

APRIL  IB.  1947 
BANK  $404,000;  1456  Broadway,  Oak. 
land;  owner,  Anglo  Calif  National 
Bank,    1    Sanaome    St..    San    Fran- 
cisco. 
UmiODKL.    office    bldg..    fSfiOO;    254 
Bush    St.,    San    Franclaco;    owner, 
Hills    Estate,    Inc.,    220    Montgom- 
ery St.,  San  Francisco. 
BBPAIR  heating  and  plumbing  ay:*, 
torn  at  yacht  club,   $12,000;   Ya<lit 
Harbor,  San  Franclaco ;  owner,  St. 
Francis  Yatch  Club,  333  Montgom- 
ery St.,  San  Franclaco. 
jfK>OI>    procesBlng    machinery    plant. 
$15,000;  Soutli  San  Francisco;  own- 
er, Machinery  St  Equipment  Co.,  7<15 
Brannan  St..  San  Fmncla'50. 
lOUNDRY,  $15,103;  811  Carlton   St.. 
Berkeley;   owner,   H.    C.   Macauley 
Foundry,  premises. 
SCHOOL,     $90,000:     Hamilton     C.ty . 
0Wn«r,  Hamilton   City  Blementary 
Schools. 
VAULT,  concrete,  $3500;   Myers  and 
Bird    Sta.,    Orovlll*;    owner,    FIrHt 
National    Bank    of   OrovUle,    Oro- 

TlllO. 

^ItOCBRY,  f47«);  Menlo  Park,  own. 
er,  Antonio  niaxardo,  1077  Valpa- 
rlso,  Menlo  Park. 

ABMODBL.  bldg.,  $8500;  922  Frank- 
lin St,  Santa  Clara;  owner,  Chac. 
F.  WHght,  »74  Franklin  St,  Souta 
Clara. 

PHA  PERMITS  ISSUED 

■AK  FRAHCI8CO,  Calif.— Federal 
■ooslng  Administration,  D.  C.  Mc- 
•ianess,  dlatrlot  dlrootor.  816  Mont- 
fomory  St.  San  Frandseo.  Oallf.,  has 
anaounoed  the  following  list  of  per- 
mlta  granted  by  the  above  office  for 
the  coastructlon  of  dwelling  or  rental 
fiBlts  (other  than  for  owner-occu- 
fancy)  In  the  San  Francisco  area  for 
applicants  as  noted : 
1  XJinT— San  Francisco;  Joe  Mlg- 
Baeco,  88  Laura  St,  San  Francisco. 
1   UNIT— Napa;    M   A    Braund,   1949 

Ifaln  St  Napa.  „  „  „     . 

•  UNITS— Redwood  City ;  F  E  Bruin, 

2829  Pacific  Ave,  San  Franclaco. 
1  UNITS— Daly  City ;  Carl  P  Nelson, 

1M7  2»th  Ave,  San  Francisco. 
1  UNIT— Half  Moon  Bay;  M  J  Bet- 
toaoourt.  Box  244,  Half  Moon  Bay. 
1  UNIT— Richmond ;  L  J  Aiken,  2301 

Mcdonald,  Richmond. 
1  UNIT— Modesto ;   Richard  R  Rosa 

SOO  7th  St  Modeeto. 
2   UNIT— San  Mateo;  Leonara  Mon- 
roe, 727  l»th  Ave,  Menlo  Park. 
1     UNIT  —  San     Francisco;     Warda 
Bros.  liTf  40tb  Ave,  San  Francisco. 
•  UNITS— Santa  Rosa ;  W  B  Medf  ord, 
8484^ Redwood  Highway  North,  San 
U 


BERKELEY,  Calif.,  Alameda  County. 
Hearst    Memorial   Mining    Building 


4/17/47  s  , 

Bend   leeoe  Approved  April  14  In 

Amount  of  $2,250,000 
Junior  High  and   High  School  Bulld- 

Inga  and  Alteratione 
FRESNO,  Calif.,  Freano  County 


Bond    laaue   Approved  April  i*  l" 

Amount  of  $2,29a000 
Elementary  Sohoola  Buildings  and 

Alterations  ^        . 

FRESNO,  Calif.,  »''<«»o  Co'^'y;^^. 
Owner— Freeno  City   School   District. 

Edwin  C.  Kratt,  auperlntendent  of 

Bchools,  2348  Mariposa  St.  Fresno, 

Calif. 


neami    »«.««.-—  — — "-' ,^      /wiurt   Owner— Fresno  City  High  School  Dis- 

'"^  ''^  ;reHea«t^£l  BuiSgl    TSct.  SS  C.  ^ratt  -upertntend- 

*n*^h/BeJk"wCammS  ent   of   schools,  2348  Mariposa  St, 

O^Ser-Regnty^ftST  university  of  '     Fresno.  Calif.  . 

SUB  -  BIDS  WANTED 

ffenersl^iSlFactors  desiring  sub  btds  oK  any  Job  are  inviied  to  'PJI^'J^^^^ 
their  requirements  In  this   column.    There  la   no   charge  for  this  — «^«^, 


Juvenile  Hall,  Mumss  County;   ftlds  due  April  25,  2:80  P.  U. 
U  O.  Shall,  RouU  1,  Box  142,  Chico  (Chlco  10«»»  ,-.«♦«    «  mis, 

Mmgham  Constr.  Co..  6829  Eastern  Ave.,   8»cra»«°^°^*5j°-  J^.TT 
B.  ft  R  Constr.  Co..  110  Maikot  St.  Ban  Francisco  (DOuglas  7516) 

OWIoers'   QuarUre   and    Otilltlee:    8peo.   128b,    near   Meroed;    Caetle   ^rn-y 

Air  Pield:   BHe  due  April  2?,  2  P.  M. 
Jas.  L  Barnes  Constr.  Co..  941  Kuss  Bldg.,  S.  F    (KXbrook  MW) 
ii;rbontraut  ft  Summers,  696  Pennsylvania  St,  fc.  F.   (ATwater  2*M) 
WJltwell  Constr.  Co.,   4748   Geary    Blvd..   8.    F     «MAyvlew  6»*7) 
Midstato  Constr.  Co..  427  Bryant  St.  San  Francisco  (YUkon  «-28") 
*    Williams  ft  Burrows,  Die..  10  California  Dr.,  Builingame   (Burl.  *-179t> 
M,  ft  K.  Corp.,  200  Financial  Center  Bidg.,  3an  Francisco  ^^^"^^^^^ 
Robert  McCarthy.  1000  Kirkham  St..  San  Francisco   (OVerland  ^> 
carl   N.   Swenson  Company.   Post  Office   Boy   558.   San  Jose.   California. 
(Ballard  2002) 
*Tanceschl  Conatr.  Co..  P.  O    Box  528,  Fresno  ^ 

Carl  N.  Swenson  Co.,  P.  O.  Box  558,  Ban  Jose  (BAllard  *00Z) 

Municipal    Sewage    Works    Enlargement,    No   i6-S,    Palo    Alto;    Bids    Due 

April  28,  8!«0  P.  M.  _., 

central  California  Constr.  Co.,  Inc.,  116  Brie  St..  S.  F.   (HEmlock  7926) 
UeLuca  ft  Son,  1745  Filbert  St.,  Ran  Francisco  (ORdway  8600) 
Stanley  H.  Keller,  114  atSh    Ave,  Sen  Francisco   (SKyllne  2862) 
Clinton  Constr.  Co.  of  California,  928  Folsom  St,  S.  F.   (SUttor  8440) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  Sar  Fianclsco  (BXbrook  7624) 
Jenaon  ft  Manga.  Box  2809,  Rte.  2   Ridge  Road.  Redwood  Oty  (KEdwcod 

•Jlty  1270- J  > 


4/17/47  ..         • 

Owner  Taking   Bide— Duo   May  2. 

S  P    M. 
Grammar  School  (Addition) 

Cost  $18,000 

ATWATER.  Calif.,  Merced  County. 
Owner  — Mitchell   Union    Elementary 
School  Diatrict,  c/o  clerk,  Atwater, 

Calif.  ^    ^ 

Architect— Frank  Wynkoop  ft  Asso- 
ciates, 821  Market  St,   San   Fran- 
I     claco,  Calif. 
Includea  two  clasarooms. 


Plana  Nearing  Completion— C^A 
Approval  Granted  ^^^  ^^^ 

IaNtI  ROSA,  calif..  8<»o?*  ^a 

Owner-Church  of  Jeaua  Chr^t  of 
Latter  Day  Sainta,  Thomaa  Byrne, 
branch  president  Santa  Rosa.  CalU. 

A«:hUectl-Theo.  G.  Ruegg  617  Mont- 
gomery   St,    San    ^f^<^'^' 

Wood  frame  and  stucco,  shingle  roof, 
one-story,  warm  air  heating  sys- 
?rm;  to^clude  chapel,  recreational 
roorn  and  classrooms. 


11— 


HOSPITALS 
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4/17/47  •  ^,         --   " 

Owner— Taking   BIda — Due   May  12, 

3  p    M. — School   Building 
ALTON.  Calif.,  Humboldt  County. 
OAvner— Alton  School  Dlatrict,  Altou. 

Architect— E.  Frederick  Winkler.  251 
Poat  Street,  San  Franclaco.  Calif. 
Frame,  wood   exterior.   2  claasroomE 
and  aervice  wing.  ^     .      .  . 

Plana  and  apeclflcatlons  obtainable 
from  the  above  office  of  the  archi- 
tect and  frcm  Vemer  Haapola,  For- 
tuna.  Calif.,  upon  deposit  of  $1000. 


Contemplated-Speclal     E««e*|o"     ^ 
Planned  to  For  Hoapltal  District 
Hospital    (50  beda) 
PORTERVILLE.    Calif.,    Tulare   Co 
SDonaora-Dlrectora  of  the  Chamb^ 
^f    Commerce.   B^lr   Grounds,    Tu- 

F^J^'aed'^dlitrtct  would  follow  the 
general  Unes  of  the  union  high 
school  dlstrtot. 


12-lS— INDUSTRIAL 
BUILDINGS 


Addition  to  Lincoln  ftohool.  Reedley,  Calif.;   Bide  Duo  April  28 

Mldstate  Constr.  Co.,  427  Bryant  St .  Stn  Francisco  (YUkon  6-2811 ) 
Martially  Construot^ElmwoodnETsmTi^tary  School,  Stockton;  Bids  due  Apni 

s.   C.  Giles*  Company,  819  Elks  Bldg.f  Stockton   (Stockton  \-'^'*l 
Wallace  D.  Harkins,  Inc.,  406  gutter  St,  San  Francisco  (GRaystone  8*12^) 
rrScl>.n   Powerhouee,  An^Tdor  County:    Bide   Due  ^P^U  ji2 
Utah  constr.  Co.   (Att  D.  W.  Mclfal),  111  New  Mcnt£omery  Street,  wan 

l<ranclsco  (OArfield  6748)  /i-w^„,.„  7ii7r» 

Venncll  Company.  Inc..  Ill  Sutter  St,  San  Franclaco  Calif.,  ^^J^^yJ^^' 
Macl^onald.  Young  ft  Nelson.  Inc.,  127  Montgomery  St.  S-  »;  <f^.27* 
Clinton  conatr.  Co.  of  California.  923  FoUom  ht,  S-  F.  (SUtter  3440) 
H  H.  Larsen  Co.,  64  South  Park,  San  Franrisco  ^^^fJ^J.  j^^, 
Guy  F  Atkinson  Co.,  10  Weat  Orange.  Ave..  South  S.F.  ^fJ^'P"'  *-^' 
M  ft  K.  Corp ,  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  /6a4. 
Wi^fraUiiany^Aiiiirt^iirHmait.icr  ft   Standard    Sanitary   Corporation 

Richmond;    Bido    Due    April    24  „        „  „„^    i-.iifnniiM. 

Loulc  C.  Dunn  Company.  Monadnock  Building,  San  Franciaco.  CallfomlH. 

al'S'eKon  ft  Walberg.  1728  Webster  Street,  Oa'cland   Calif..  (HIgate  4322. 
and  225   Buah    St,   Ban   Franclaco    (QArfield  ^80)  ,„^_,„-^  ,«<) 

himplre  Conatr.  Co..  Ltd..  844  Harriet   St     S«F«n Cisco   'HErn^U  S4fK) 

t^er.  Stiffens  ft  Poaroo.  136  South  P'^*'.  »•  ^- J"^**;^  ™\206> 
Hsas  ft  Rothcnild,  826  MJarchants  Itxcnange  Bldg.    8.  F.   ^=J^»>~^'j  ^^'''^ 
l^lmcr  J.  Freethy,   1431  Kearney  St,  =' Jfl'^'^    '^^^^i?  o.M) 
iiarrett  ft  Hllp.  918  Harn.on   St.   S^"   f*"*^''*"   <-^fJ*' .«  ^8440) 
Clinton  Conatr.  Co.  of  California,  923  Folsom  "^Z  »-^^;,„^^""*b,i*  7624. 
M  ft  K.  Corp..  200  Financial  Center  «irtr.  Ban  ^'^■?'^^^Jf^I^^  ^®'* 
Moore  ft  Roberta.  608  Miwlon  St,  San  Franclaco  (OArfield  t579) 


Bond   lasue  In  Amount  of  $75,000 

Approved  April  14th 
ElomenUry  School    (AHor) 
CLOVIS,    Calif.,    Freano    Co.    ClovU 

Elementary  School. 
Owner  — Clovia     Elementary     School 

Dlatrict  Clovia  Elementary  School. 

Clovia,  Calif. 
Repaira   and   alterations   to   present 

buildings  and  conversion  Into  four 

classrooms    of    a    former    hoapltal 

ward  (150x26  foot). 
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Plana  In  Progrees— Contrsot 
Awarded — Construction     Noi 
Scheduled  to  Start  for  at  Least 
Three   Mentha  ^...k^»«««^ 

Brewery   Bldg.       Est.  C6st,  $2,000,000 

AZUSA.  Calif.,  Lo\^^"«^«?„?X^- 
Vernon  Ave  and  the  Pacific  Bltc- 
tric  Railway  Tracks 

Owner-General  Brewing  ^0^)-.  2601 
Newhall   St.   San  IVanclsco.  CalM- 

Archltects— Meyer  &  EY«"'"01Kohi 
Bldg.  comer  California  and  Mont- 
Komery  Sta..  San  Franclaco.  Calif. 

Reinforced  concrete  and  ateel  frame, 
part  one -story  and  part  2.  8  and  4 
atones;  Includea  brewery,  mill 
house,  fermenting  cellar  «»d  «tor- 
aee  oellar,  power  house,  bottling 
pfant:  Bhip^ng  building,  office 
building    and    Incinerator. 

Contractor-cahlll  Bros.,  206  San- 
some   St..   San    Franclaco,  Calif. 


\ 


Biuldmg  Section 


Bond    laaue    In    Amount    of    $400,000 

Approved  April  14 
High  School   BIdga.  (Improvementa) 
CLOVIS,  Calif.,  Freano  County. 
Owner  — Clovia    Union    High    School 

Diatrict.    Frank    Heath,    principal. 

Clovls  Union  High  School,  5th  St, 

Clovia.  Calif. 
Survey  by  Architect  Frank  Wynkoop 

ft  Aasociatea,   821  Market  St,   San 

Franclaco,    and    Stoner    Bldg..    7th 

St   and  Cheater  Ave.,  Bakerafleld, 

Includea    conatructon    of  new   build - 
Inga,   the  rebuilding  and  equipping 
of  bulldlnga  applied  for  from  Ham- 
mer Field,  purchase  of  new  equip- 
ment and  Improvement   of   present 
buildings   and   grounds.  The  build- 
ings    applied     for    from     Hammer 
Field    include   a   cafeteria,    gymna- 
sium  and    agricultural    shop   to   be 
converted  Into  permanent  faclUtlea. 
Plana  Include  a  new  1400-8eat  audi- 
torium and  a  new  classroom  building 
to    be    erected    when    building    costs 
and  availability  of  Taaterlals  permit 


Turlock  theater:  Bids  Due  May  1,  11  A.  M.  ,„.^.  .^  ~,af.» 

Swlnsrton  ft  Walberg.  225  Buah  St.  San  Franclaco    (GArfleld  2980) 
8.  C.  Ollea  and  Co.,  810  Elka  Bldg.  Stockton   (Stockton  7-Jb79) 
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Ow/eV  Taking    BIda-Due    May   7. 

Naval  Reserve  Armory;  Spec.  18219; 
NOy  14141  ^      „, 

COLORADO  SPRINGS,  Colorado.  El 
Paao  County.  ^       _^         » 

Owner— Public  Works  Department, 
12th  Naval  District.  Room  A-100. 
Federal  Office  Building,  Civic  Cen- 
ter,  San   Franclaco,   Calif 

Plans   by   owner 

4/17/47  „   ,  *.li 

Owner  Taking  BIda  From  Selected 
List  of  Contractors— Due  April  24 
(Postponed  from  April  18) 

Fajctory    Building 

UICHMOND.  Calif..  Contra  Costa  Co. 


SEPTrC  TANKS 

FRED    H.  WERNER 

877  60th  St..  Oakland 
OLympic  9587 


NEWS  INDEX 

CossfnorelaJ    BIdga.   

Cduoatlenal    BIdgs. 

Haapltato 

mtfMtrlal    ■ulldlnoa    

l^ubOo    ■ulidingo        i  .  .  ■ 

Religious    Buildings    — 

••olal,  Rooroatlenal  BMga 
Rosldontlal    Bulldlnga 
TraiMporUtlen    BIdgs. 
MIsoellanoeus    BIdgs. 


Factory  Bldg..  Eastmsn  Tag  ft  Label  Co.,  Richmond:  BIda  due  May  $,  $  P.M. 
Swlnerton  ft  Walberg,  1723   Webfcter  St.,  Oakland    (HIghgate  ^822)   ana 

25  Buah  St,  San  Franclaco   (GArfleld  2900) 
Ji.    S    McKittrick,  610— 16th  Stn-et,   UaklHnd    vTWlooaka  5070) 
Clinton  Conatr.  Ca  of  California,  923  Folsom  fct.  S.  F.   (SUtter  8440) 
Macl>onald.  Young  ft  Nelaon.  127  Montgomery  St.,  S.  F.   (SUtter  8296) 
.-  1.  •  Karker.  Steffena  ft  Pearce,  135  ?oJth  Park,  San  FrancUco  tEXbrook  6681') 

-  ••^*  1    SchooFBldg..  WlllowTnd  Weatern  Ave-,  Hayward;  BIdo  duo  April  29.  8  P.M. 
-.•UM      Willis  F.  Lynn,  1040  Folger  Ave..  Berkeiev  (BErkeley  6044> 
"•''  awlnerton  ft  Walberg.  225  Bush  St .  San  Francisco   (GArtleW  ^980)  and 

1723  Webster  St.  Oakland   (HIgate  4322) 
Pacific  Coast  Builders.  2530  18th  St..  S<an  Francisco  (HEmlock  6388 
wm    Horstmeyer  Co.,  28  Mars  Street.  Fan  Frat.clsco   (MArket  7289) 
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l-fr-COMMERClALBLDGS. 


4/17/47  .  ^ 

Prellmlnsry   Plans   Approved    .^^^ 
Elementary  School  Coat,  $500,000 

RIVERSIDE,  Cal.,  Riverside  County. 
Longfellow  School.  Seventh  Street. 
Owner  —  Rlveraldc  Board  of  Educa- 
tion, Rlverelde,  Calif 
Architects— B^art  T  Heltschmldt  and 
Chaa.  O.  Macham,  arthltcctH.  and 
Her/iian  O.  RuhmaJi,  asaociate,  449 
S.  Benudry  St.,  Loa  Angclea,  CalTt. 
One-story  (type  construction  unde- 
cided) ;  Includes  14  classrooms,  kin- 
dergarten, cafetfria,  and  auditor- 
ium, together  with  connecting 
canoplea 


m 
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Centrset   Awaraed 

Automatio  Sprinkler  end  Fire  Alsrm 

System;  Spec  1270  Coat  $27,309 

NEAR  HERLONQ,  Calif..  Laaacn  Co. 

Sierra   Ordnance  Depot 
Owner  —  Sacramento  Dlatrict.  Corr" 
of    Engineers.    War    Dent.    Wright 
Bldg.  Sacramento,  Calif. 
Ptans  by  Engrg.  Dept    of  Owner 
Automatic  sprinkler  and  supervisory 
flro  alarm  systonL 
The    work    Involves : 
<1)  lump  sum,   sprinkler  and   super- 
visory   fire     alarm     system     for 
Bldg     No.    P-206: 
t2)  do  for  Bldg  No.   F-211; 
(8)  do   for  Bld«.    No  T-58. 
Contractor — Qrinnell    Co..    of    PaolTlc 
Inc.  Bth  and  Brannan  Streeta.  San 
Franelaoo,  Calif. 

4/17/47  .  ^ 

CPA    Approval    Granted    In    Amouijt 

of  ii«.eoo 

Bank  Bldg. 

SUNNTVAI^.  Calif..  Santa  Clara 
Couhty.  Murphy  ft  Washington  Sta. 

Ownor— Bank  of  America  National 
Truat  ft  Savlnga  Aaan.  SOO  Mont- 
gomery St.  San  Franclaco.  Calif. 

Plans  by  Capital  Company.  I*  J. 
Heady,  architect.  1  Powell  Street. 
8)an  Franclaco.  Calif 


ConverslbrTof  Bldg*.  toOffloors'  Apta:  Spea  1278,  Mather  Field,  Sacramento 
Bids  Due  April  9,  »  P.  M. 
Wallace  D.  Harkins,  Ina,  406  Sutter  St.  Son  Fn nclfco  (GRaystone  8022* 
Kobt  McCarthy  Co..  1050  Kirkham  St.    San  Francisco  (OVerland  40-80-ol  > 
M.  ft  K.  Corp..  200  Financial  Center  Bldg.,  Son  Francisco  (BXbrook  7624  < 
Wallace  D.  Harkins,  406  Sutter  St,  San  Francisco  (GRaystone  8022) 
Conversion  of~Mess  Halls  to  Family  ApartmenU,  Ft  Ord;   Bids  due  April 
24,  2:0C  P.  M. 
Hoot.  McCarthy  Co..  1050  Klrklam  St..  ban  Franciaco  (OVerland  40-50-51) 
Stolte.  Inc.,  8481  San  Leandro  Blvd.  Oakland   (TRnldad   1064) 
Wallace  D.  Harklna.  406  Sutter  ."t,  San  UYanciaco   (GHayatone  3022 » 
H.   E.   Rahlmann.   251   Kearny   St .  San   Franclaco    (DOuglaa  8447) 
Jaa.  I.  Hamea  Constr.  Co..  941  Ruse  Bldg.,  S    F    (EXbrook  55^) 
gbhool  Addn.,  Whito  Oaks  Grammar  School,  San  Caries;  Bids  duo  April  28 


k* 


T&s: 


i 


iRUiin  pninis 

are   Laboratory   Controlled 
to    Professional    Painters 
HigH    Standards 

iRiuin  pnini  comppnv 

\       4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


,RU)'n?«ini5 


'^^feis^ 


9-ia— EDUCATIONAL 
BUILDINGS 


4/17/4T  • 

Plans  In  Pregrsao  ^  ^  «-  «** 

•ohool  Building  Approx.  Cost  171,000 
FAIRFIBLD,  Calif.,  Solano  Co.  Falr- 

fleUl  momentary  School.  _  .  ^, 

Qwnoi^Walrftold   Elementary  S^ool 

Dtstrtet,  Fairfield  School,  flalrfleld. 


S:00  P.  M. 

Kobt  McCarthy  Ca,  1050  Kirkham  St..  San  Francisco  (OVerla.id  40-60-Pl ) 
Mldstate  Constr.  Corp..  427  Bryant  St..  San  UYanclsco  (YVkon  6-2811) 
Wm.  Horsttneyer  Co.,  23  Mars  St,  San   ^Yanclact    (MArket  7236) ( 
Cattlch  Hroa.  ft  Stevinaon.  P.  O.  Box  HJ5.  Rodwood  City. 
Peter  sartorto.  262  Clementina  St.  San   Frnnclnco    (OArtleld  H817) 

pacific  Coast   Builders,   2530— 18th   Street.    8    F.    (HBmlock   5388) 

Conversion  of   bidgs    to   Family  Apts..   Lettenran    Hospital,   Presidio,  San 
Francltoo;    BIda  duo  May   1.  2  00   9.   M. 
Wallace  D.  Harklna,  406  Sutter  St.  San  Frarcisco   (GRaystone  8022) 
Payne  Constr.  Co..  8»8  Fifth  St..  San    Kranciaco   (KXbrook  «43) 
Jas.  L  Barnes  Constr.  Co..  041  Ruas  Bldg.  S    F    (SXbrook  5532) 
Shapro  ft  Sage.  6221  Panama  Ave..  Richmond  (LAndstapc  6  3268) 
jurbontraut  ft  Summers.  800  Pennsylvania  St.  8    F    (ATwater  MW) 
Kobert  McCarthy  Co..  lOBO  Kirkham  St..  San  Frenc.sco   (OVerland  4050) 
TtSdTtoriumand^eilineie  Corp.  Office  Bldg.,  Apparel  City,  San  Francisco; 

Bids  due  April  23,  8.00  P.  M. 
M.  ft  K.  Corp.  200  Financial  Center  Bldg.    Esn  Fianclsco  (KXbrook  7624) 
S^ireu  ft  Sip!^18  Harrison  8t,  Ssn  Frandsoo   (DOugla.  4)700>   (Bids 

must  bo  in  by  April  22)  ,us..„w.w   mmi 

JSlvln   C.   Stendell,   2278  Market   St.   San  Francisco    (HKmtock   5362) 
Stolte.  inc.,  MSI  San  Leandro  Blvd..  Oakland   (TRlniqad  lOM', 
Oftlcors'  Quarters    and    Utilities;    Spec    1280;    y airfield- Sulsun    Army    Air 
Field;  Bide  Due  May  1,  2t00  P.  M.  ,^    .     ..  -.o-v 

C«»tra    California  Conatr.  Co..  116  Erie  St.  3    F.   ("Jnilock  7W6 
jas    I    Barnes  Coo«r.  Co..  041   Rii«<'   Bldg,   S.   F    (KXbrook  MM). 

i"lte  SL.  8461  sS,  Leandro  Blvd..  0»^"^'^ll'^«;"'^*^,t.V^>  .  ^^o; 
KobeA  McCTarthy  Co..  105f  Kirkham  St.  San  Francisco  (^erlandJ090> 
iflrbentraut  ft  Summera.  000  Pennsylvania  St,  8.  F.   xATwater  24^) 


Kidi5»niiSiViii.rirK«.r  Sualim,  a.ia.n   0.t.   p.rlc,  Un   ^ri«ol^■. 


GLASS  and  6LAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5254  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7313 


\ 


'I 
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THURSDAY.  APRIL  17.  1947 


DAILY     PACIFIC    BUILDER 


PAGE  3 


NB  side  of  Prichard  St,  adjacent 
to  present   plant 

Owner — American  Radiator  ft  Stand- 
ard Sanitary  Corp..  Mttsburgh,  Pi-., 
lyocal  branch,  Critchett  and  Essex, 
Richmond,   Calif. 

Architects— Prack  ft  Prack.  110  Fed- 
eral   St,    NS,    Pittsburgh.    Pa. 

Steel  fnm«,  retnf.  concrete.  2-story, 
Mcnlter  roof  200.000  sq.  ft.  for 
manufacturer  of   brass. 


Owner— Walter  R.  Cole  Co.,  Sth  and 
Adeline  Sts..  Oakland.  Calif. 

Structural  Btoglneer— R.  H.  Coolay, 
OOO  SSrd  St.  Oakland.  Calif. 

Steel  frame,  corrugated  Iron,  steal 
fabricating  plant 


14.17— PUBUC  BUUJXNGS 


(I) 
(J) 
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Ownar   Taking    Bids   From    Salected 

List  ef  Contraotora— Qua  April  22 

(TIma  Extandsd  From  April  18) 
Eleetra  Pewarhous*  and  Related 

ttruetura*  Cost  $15,800,000 

AILAJDOR    <X)UNTT,     Calif.    Moke- 

lumne   River,  approximately   eight 

miles   east  of  Jackson    (accessible 

by  road). 
Owner— Pacific   Gas   ft  Electric   Co., 

245  Market  St,  San  FrancUco,  C^allf. 
Plans  by  engineering  department  of 

ownar. 

The  work  Involves: 
(1)  lump  sum,  powerhouse: 

(a)  concrete  supentruotura  above 
main  floor; 

(b)  glass  block  panels; 
(a)  hollow  concrete  block  partitions  : 

(d)  metal  lath  and  plaster  ceilings 
and  plastering  of  maaonry  sur- 
faces; 

(e)  furnishing  and/or  installation  of 
all  onuunental  ai><l  miscellane- 
ous steel  and  iron,  sheet  metal 
work,  steel  windows  and  doors; 

(f )  all  carpentry  and  mlllwork  other 
than  laminated  roof; 

(g)  composition  and  asbestos  -  ca- 
ment  shingled  roofs ; 

(h)  iumlsh  and  Install  plumbing 
fixtures  and  water  and  sewer 
piping,  etc.; 

all  glazing  of  steel  windows; 
furnishing  and   install  air  con- 
ditioning   and    ventilating    sys- 
tem   and    air    conditioning    and 
ventilating  equipment  units; 

(k)  miscellaneous  steel  for  drain 
sump  at  end  of  transformer 
foundation; 

(1)    miscellaneous     steel     for     light 

standards  In  switchyard; 
(m)  miscellaneous  steel   for  founda- 
tions   for    disconnecting   switch 
structure ; 

(n)  miscellaneous  steel  for  founda- 
tions for  main  bus  structure  and 
operating  platforms; 

(o)  miscellaneous  steel  for  founda- 
tions for  main  transformers ; 

(p)  miscellaneous  steel  for  trans- 
former bus  structure; 

<q)  miscellaneous  steeV  for  trans- 
former transfer  track; 

(r)  furnishing  and  Installing  steel 
tail  race  llnera  beneath  tail  race 
bridge;  ,   ^      ^ 

(s)  furnish  and  Install  steel  hand- 
railings,  gratings  and  light 
standards ; 

(2)  per  cu.  yds.  miscellaneous  exca- 
vation an4  trimming; 

(8)  per  cu.  yd.  earth  backfill; 

(4)  200  cu.  yds.  2-ln.  crushed  rock- 

(8)  maintenance  of   existing  barrter 

across  tall  race  ehannel; 
(8)  drainage  of  exaavatlona ; 
(7)  1785  cu.  yda  rock  surfaolng  of 

yards  and  roadways; 
(i)  42,400    sq.    ft    face-forms,    eub- 

structura; 
(»)  2400  sq.  ft  back-forms  for  sub- 
structures; ^  „ 
(10)  4000  sq.  ft  face-forms,  tall  race 

bridge;  • 

(IJ)  7000  sq.   ft  back-forms  for  Ull 

race  bridge; 
(12)  2250  eq.  ft.  face-forms  for  pan- 
stock  anchora  and  plera; 
(18)  1050  sq.  ft  back-forms  for  pan- 
stock  anchors  and  plera; 
(14)  500   sq.   ft    face-forms   for   an- 
chora and  plera; 
(18)  800  sq.  ft   face-forms,  all  other 

concrete  work; 
(18)  4000   sq.   ft  l>ack -forms    for   all 
other  concrete  work; 

(17)  185.500  lbs.  reinforcing  steel  for 
substructunr  ^  .    , 

(18)  87.800    lbs.    reinforcing    stel    for 
tall  race  bridge; 

(18)  too    lbs.     rakiforclng     steel    for 
piers ;  ,    ^ 

'     (20)  52,000   lbs.    reinforcing   steel   for 
other  concrete  work; 

(21)  2300  cu.  yds.  class  A  concrete  for 
substructura ; 

(22)  260  cu.  yds.  class  A  concrate  lor 
tall  race  bridge; 

(28)  1200    cu.    yds.    class   A    concrete 

for  other  work ; 
(24)  WO  cu.  yds.  class  B  concrete  for 

lower     penstock     anchora     and 

(28)  110  cu.  yda.  class  B  concrete 
completing  anchora  and  plera; 

(28)  20.400  sq.  ft  finishing  un'o™^ 
concrete     surfaces,     application 

wood  float;  .....  w.       ^ 

(27)  2300  sq.  ft  monolith  flnUhlng  of 
main  floor; 

(28)  1800  sq.  ft  finish  tall  race  bridge 
deck   surface; 

(20)  4800  sq.  ft  plain  monolithic  fin- 
ishing; ... 

(80)  800  lbs.  miscellaneous  steel. 

(81)  per  Un.  ft  sewer  pipe; 

(82)  installation  of  •»«ct'^<^*' y®'*:^- 
Plans  and  specifications  obUlnabls 

from  the  above  office. 
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Work    Just    Started    On    Day    Labor 

Basis 
Flrehouse  and  Jail  Bldg. 

Approx.   Cost  838.000 
SONOMA,     Calif..     Sonoma     County. 

Comer    Pstton     and    First     Street 

East  Just  off  Broadway. 
Owner — City  of  Sonorfta,  Elsie  Bean, 

city  clerk.  City  Hall  Sonoma,  CaUr 
Architect — J.  Clarence  Felclano,  401J 

Monteclto  Ave..  Santa  Rosa.  Calif. 
Mechanical    Engineer— <5eo.    Brokaw, 

Rus8    Bldg.,    San    Francisco.   Calif 
Concrete     block,     one-story,     approx. 

(50x150),   Includes   steel  sash,   stoel 

trusses,    coaiposltlon    roof,    radiant 

heating  system,  contains  fixe  cells. 

aoparatus    room,    men's    dormitory, 
kitchen,    showers,    locker    room,    fire 

chief's  office,  chief  of  police  office 


18 
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Contract  Awarded 

Sidewalk,  Painting,  Repairs,  Eto. 

Cost  82,184 

LA  GRANDE,  Ore.  U.  S.  Post  Office 
Building. 

Owner — ^Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  8. 
Appraiser's  Bldg.,  San  Francisco. 
Calif. 

Plans  by  owner. 

Concrete  sidewalk,  exterior  painting 
and  repairs  to  wood  floora. 

Contrsctor— R.  E.  Newman,  Box  148, 
McMinnville,  Ore. 


Plans  and  specifications  on  file  in 
architects'  office. 

Each  bid  must  be  accompanied  by 
bidder's  bond  or  certified  check  ii. 
amount  of  10%  of  bid.  payable  to  the 
board  of  supervisors. 
'  Following  contractora  have  taken 
out  plans:  _^ 

Laraen  Ratto,  1901  Hedges.  Fresno, 
Calif. 

Franceschl  Conttr.  Ca,  P.  O.  Box 
825,  Fresno,  Calif. 

Taylor  ft  Wheeler  Comemrrlal.  420 

Saffiird.  Fresno,  Calif. 

Flow  era  ft  Shirley.  400  South  H  St., 
Tulare,  Calif. 

20-21— SOCIAL  A  RECREA- 
TIONAL  BLDG3. 

4/17/47  *> 

Owner  Taking  Bld»— Dua  April  88, 

7  p.  M. — Bidden  Figuring 
Swimming  Pool 

WILLOWS.  Calif.,  Olson  County. 
Owner  — Willows  Youth  Foundation, 

J.  W.    Porter,   recreation    conmils- 

sloner,  Willows,  Calif. 
Architect— Otto   A.  Delchmann,    1086 

Market  St.  San  Franclaco,  Calif. 
Pool.  150x50  feet 

Plans  and  specifications  obtainable 
from  the  above  office  of  tha  archi- 
tect upon  deposit  of  VM. 

The  following  contractors  have 
taken  out  plans: 

B.  ft  R.  Construction  Co.,  110  Mar- 
ket St,  San  Francisco.  Calif. 

Scott  Machinery  Co.,  080  Folsom 
St.,  San  Franclaco,  Calif. 

O'Connor  Bros..  750  Madison  St, 
Red  Bluff,  Calif. 

Berlinger  Construction  Co.,  Inxs.,  P. 
O.  Box  716,  Chlco,  Calif. 

Johnson  ft  Son,  P.  O.  Box  66,  Wil- 
lows, Calif. 
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Owner  Taking   Bids— Due  May  8, 

8  P.  M.  (Time  Extended   From 

April  10) 
Corporation  Yard 
Owner— City  of  Dlnuba,  City  CouQcil, 

City  Hall,  Dlnuba.  Calif. 
Architect  —  Horn     ft     Mortland,     60S 

Rowell  Bldg.,  Fresno.  Calif. 

The     following     contractora     have 
taken  out  plans: 

Larson  -  Ratto      Construction     Oo., 
1901   Hedges,  Fresno,  Calif. 

Hagemeier    ft    Kerr,    760   Harvard 
St.,  Fresno,  Calif. 

Guy    Munson,    Route    2,    Box    620, 
Dlnuba,  Calif. 

Robert  E.  Jolly,  4724  Tyler,  Fresno, 
Calif. 


22-26— RESIDENTIAL 
BUILDINGS 


4/17/47  •  24 

Bids    In— Held    Under  Advisement 
Residence  (Alter  and  Addition) 

Approximate   Cost   |12,000 
SAN  FRANCISCO.  Calif.  Webster  St, 
Owner— A  Mansl.  c/o  architect. 
Architect— J  Lloyd    Conri<*».  593  Mar- 
ket St.    San   Francisco.   Calli. 
Addition  of  complete  4-room  apart- 
ment   Including    separate    heating 
system  and   hardwood  floors. 
Low     bidder— J     H     Netherton,     3753 
Fillmore   St.,   San    Francisco,   Calif- 


Wood  frame,  stucco  exterior,  compo... 

sit  Ion   roof.  S  rooms. 
Contractor — J.     H.     Netherton.     S755 

Fillmore  St.,  San   Franolsco,  Calif. 

4/17/47  M 

Owner  Taking  Bids— Due  May  20, 
10  A.  M. 

Resldencee  (20)  Spec.  1788 

DAVIS  DAM  F-ROJECT.  Arls.-Nev. 
Davis  Government  C^mp.  about  30 
miles  west  of  Kingman,  Aris. 

Owner — U.  S.  Bureau  of  Reclama- 
tion.   Kingman.    Aria 

Plans  by  owner. 

Includes   8   six-room   residences   and 
12  five -room  residences 
Work    Involves : 

(1)  3.600  cubic   yards   of  excavation; 

(2)  700  cubic   yards    of    concrete; 

(8)  constructiong  five  six-room  resl- 
dencen,  without  bay  windows,  ex- 
cept excavation  and  concr<>te, 
lump  sum; 

(4)  constructing  one  six-room  resi- 
dence, with  bay  window,  except 
excavation  and  concrete;  lump 
sum; 

(5)  construcllnp  one  six-room  resi- 
dence, reversed  plan,  without  bay 
window,  except  excavation  and 
concrete,    lump   sum ; 

(6>  constructing  one  six-room  resi- 
dence, reversed  plan,  with  bay 
window,  except  excavation  and 
concrete,    lump    sum ; 

(7)  constructing  five  five-room  resi- 
dences, .without  bay  windows 
except  excavation  and  concrete, 
lump  sum; 

(9)  consftucting  three  5-room  resi- 
dences, reveraed  plan,  without 
bay  windows,  except  excavation 
and    concrete,    lump    sum ;    and 

(9)  constructing  three  fiv-room  reel- 
dencea,   reveraed    plan,   with   bay 
windows,  except  excavation   and 
concrete,   lump  sum. 
Specifications     may     be     obtained 
from  the  following  (rffices  of  the  Bu- 
reau    of     Reclamatiop :     Walker     R. 
Young,    Chief    Engineer,    U.    S.    Cus- 
tomhouse, Denver  2,  Colorado;  E.  A. 
Merits,    Regional    Director,   Admlnla- 
tratlon  Building,   Boulder  City.  Nev- 
ada;   H.    F.    Bahmeler,    Construction 
Eni$incer.     Kingman,     Arizona ;     and 
Michael     W.     Straus.     Commissioner, 
Bureau   of  Reclamation,  Washington 
25.  D.   C.    Prospective   biddera   desir- 
ing to  visit  site  of  the  work  should 
commiinicate   with    the   Construction 
Engineer. 

No  charge  for  specifications  to 
prospective  bidders ;  to  others  82.50 
not  refundable. 


A-100.  Federal  Office  Dldf.,  Civic 
Center.  San  Francisco.  Calif. 
Includes  earthwork,  new  oonc.  foun- 
datlrns,  netting  existing  concrete 
plera'.  additions  and  rehabilitation 
(60  homo)n  and  9  quonset  hut.s;. 
roads  and  walks,  paiklng  areas, 
furnishing  and  Installing  100  gaa 
ranges,  100  gas  space  haatera,  100 
elec.  refrigerators,  plumbing,  heat- 
ing, water  .sewei  and  gas  serv- 
ices, electrical  work,  field  painting 
and  fire  protection. 
Bids  wer^  taken  as  follows  t 

(1)  work  ccmplete; 

(2)  deduct  fur  elln'lnatlon  of  Interior 
painting  of  existing  painted  sur* 
faces ; 

(S)  deduct  for  elimination  of  all  eleC. 
•    trie  ra'rigfratora,  gas  space  heat- 
»'rs  urd  gas  ranges; 
(4»  deduct    for  vlimlnatlon   of  roads; 

(5)  deduct  for  elimination  of  clothes 
lines. 

Low  Bidder- -Henrv  Ariun  Construc- 
tion, 4142  .1e«rv  B'vd  .  S^  ^j^ 
Cisco,  Calif.,  (1)  |l«1.444f  (I)  fT* 
(3)  .<27  000;  «4)  J240O;  (&»  »0l>o. 
Knss  ft  Rothchild,  Sau  Francisco 
Calif,  (1)  »l«2.fl00;  (2)  |12,500;  (8) 
135,500;    (4)    82500;    (K)    81100. 

a.   C.  Oiler,  ft  Co..   Stockton.  Cal.f.. 

(1)  8173,809:   (2)   $11,800;   (8)  |28,M5: 
(4)   13419;    (5)   S350. 

Wallace  D.  Harklna.  Inc.  San  Fran. 
.•if«oo.  CuMf..  (1)  8186.777;  (2)  16800: 
(8)  $25  500;   (4)  |1800;   (5)  $900. 

MacDonald,  Young  ft  Nelson.  ">£.. 
San    FraiWsco,    Calif..    (D    82()8.»86: 

(2)  112112;  (3)  $28,720;  (4)  $2419;  (5» 
$480. 

J.  S.  Gingrich,  Stockton,  and  Clem 
Andorsor,  Alameda,  Calif.,  (1)  ^5;' 
209:  (2)  $15,573;  (3»  $28,2lfo;  (4)  $25i)0; 

(6)  $406. 


Engineering  Section 


?4 


4/17/47  15 

Bend    Issue    Approved    April    14  In 

Amount  of  8375.000  for  Purohase  of 

Clvlo   Center   Property 
Civic  Center 
FRESNO.  Calif.,  Fresno  County.  Van 

Ness    Ave..   Fresno,    P    and  Tulare 

Owner — City  of  Frc«no,  D.  E.  Rough- 
ton,  city  clerk.  City  Hall.  Fresno, 
Calif. 

Purchase  of  property  for  city's  en- 
tire part  of  civic  center  project  to 
provide  city  hall  annex  and  block 
of   parking  area  and  plaza  to  the 

eastward. 
4/17/47  ^1** 

Owner  Tsking    BIdt— Due  April  22, 

10  A.   M.— Bidders  Figuring       ^^ 
County   Building  Cost  $25:000 

PORTBRVILIJ:,  Callf.,  Tulare  Co. 
Oxv-ner— County   of   Talare,    Board    of 

Siinprvl.''or8.     Courthouse,     Visalla. 

Calif. 

Architects— David  H.  Horn  and  Mar- 
shall D.  Mortland,  235  Rowell  Bldg., 
Fresno,  Calif. 

Aa  previously  reported,  includes  wel- 
fare offices,.  Justice  court,  health 
center  and    constable's   office. 


NEWS  INDEX 

Water  Supply   and  Sawsfl* 
Disposal    Plants    

Bridges 


.81- 


Dams,  Reservaira  and 

Dredging 


4/17/47 

Plane  Completed 

Architect  To   Ask   Bids   In   Approx. 

60  Days'* 
Residence  Est.   Cost    $18,000 

HII.LSBOROUGH.  Calif..  San  Mateo 

County. 
Owner— Roy    l>eMoge.    c/o   Architect 
1  Architect    —    J.    L.loyd    Conrlch.    C0:< 
I      Market    S?t.,    San    F.-anclsco.    Calll. 
Wood    brick    and    plaster    exterior.    0 

room,   shake   roof 


nocks.   Piers  and   Harbore 
Psrke.    Airports   and 

Playgrounds    

Rsilroads.  Subwaya  and 

Tunnels 


Electrio  Lighting  and 
Trsnsmlsslon    Mn«a 
Sewsra 
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4/17/47 

Plans  Completed 

Owner   To    Ask    Bids    From    Selected 

ContrsiOtora 
Residence  Est.    Cost    812.000 

SAN   FRANCISCO,  falif. 
Ownor     L«ulB    Franslki,    2254    Oreen 

wich  .«»t,  San  Fran'iisco.  Calif. 
Architect    —    J.    Lloyd    Conrlch,    P93 

Market  St.,  San  Francisco.  Calif. 
Wood    frame,    stucco    exterior,    com- 

po.sltlon   roof.  1^  stories. 

4/17/47  24 

Plans  Completed 

Contract  Awarded 

Recldence  Est    Cost    $10.0oO 

SAN    FRANCISCO.    Calif..   47th    and 

Ortega   Sts. 
Owner— JacK   Kelly,   c/o   Architect. 
Architect    —    J     IJuyd    Conrich.    693 

Market  St .  San   Francisco,   Calif. 


4/17/47  24 

Arohlteotural    Plans   Comploled— Ma- 
ohanloal   Plans  In  Progrees — Owner 
Will   Build 
[Apartment  Houso  (47  Apartments) 

Approximate  Cost  $250,000 

SAN  JOSE,  Calif.,  Saiita  Clara  Co. 
The  Alameda. 

Owner  —  Richmond  -  I-iOweU  Co.,  c/o 
archlteot 

Architect— J  .Lloyd  Conrich.  608  Mar 
ket  St.,  San  Francisco.  Calif. 

Consulting  Engineer — George  K.  BrO' 
kaw.  682  Market  St.  San  Francisco, 
Calif. 

Four  2-story  frame  buildings  built 
around  a  landscaped  quadrangle; 
wood  shingle  and  plaster  exterior, 
compoeltion  roof;  2-,  8-,  4-,  6-  and 
6- room  apartments.  Colonial  design, 
swimming  pool.  Individual  gas- 
fired  forced  warm  air  heating  sys- 
tem. 

Contractor— Ownar  will  build. 


Street*    snd    Highways    — 
Gas.  WaUr  and  Oil  Plpa 

LI  nee     


86 


87 


«1 


PLANS  ON  FILE 


31-32— -WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS    

4/17/47  ^        .^         a-  -    *^ 

Owner  Taking  Bids— Dua  May  •, 
7:80  P.   M. 

Sanitary    Sewers 

FAT.I.BROOK,  Calif..  San  Diego  Co. 

Ownor  —  Fallbrook  Sanitary  Diet. 
Fnllbrock,   Cailf. 

Arrhltpcts  A  Knglneora  —  Klstner. 
Curtis  A  Wright.  401  Spreckels 
Bldg.,    San    Diego   and    202    Archi- 
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"The  following    list  of   plans  and   sptclflcatlons   for   oonstruetlon 

projects  are  now  available  for  Inspectlcn  at  the  office  of  DAILY 

PACIFIC    BUILDER,  465   Tenth    Street    6an    Francisco 


4/17/47 

Preliminary    Plans   In    Progrei 
Ownor  Will  Build 

Rssldenoes  (54)        Cost  811.000  Eaoh 

WALNUT  CREEK.  Calif.,  Contra 
Costa  County. 

Ownei^-Clancy  *  Negley.  Inc.,  c/o 
architect 

Architect— J.  Lloyd  Conrich.  593  Mar- 
ket St.  San  Francisco.  Calif. 

Wood  and  stucco  exterior,  composi- 
tion roof,  six  rooms  (three  bed- 
rooms). 

Contraotor— Ownar  will  build. 


Work 

Emergency  Houaing;  NOy  14807 

UefinLMhlng  Floora 

Group  A  Residences  and  Oarages 

Santa  Cms  Co.  and  San 
Berthl'ig  FtclUtles 


Location  Bid  Opening  Date 

Stockton  4-16 

6ak  Kiioli  Hospital.  Oakland         4-23 
Monterey  Co..  San  Benito  Co.. 

Mateo  Co.  *-*• 

Vallejp  *'^ 


4/17/47 

Low  and   Only   Bidder 


2C 
-Emertency 


TODAY'S  BID  OPENINGS 


Housing;    NOy  14307;    Spec.   18370 
STOCKTON.   Cinif.,   San  Joaquin  Co 

Pacific    Reserve    Fleet     Personnel, 

Rough  and  Ready  Island 
Owner — Bureau  of  T*rds  snd  Docks. 

Public    Works    Department.    Room 


BUILDING  PROJECTS 


§Id  Opening  Date  Project 

4.J7 2  00P  M  ^Primarv   .''chool       Clarkston.  Wash. 

4-17— 8:00  P.M.— Cafeteria  BulMlng  Portervllle 

4.17_U0O  A.M.— Naval    Reserve    Armory  Everett   wasn 

4-17—11  K)0  A.M.— Married  Officers  Qtra.  Corona 

^ ENGINEERtNG  PROJECTS 


Noted  In  Issue 


4-10 
4-  T 
4-  2 
4-  3 


4/17/47 


12 


4.17_  J!00  PM  — T^nriercrosslngB  I>o«  Angeler 

4.17_  2 :00  P.M.— Grading  Santa  Clara  County 

4.17—  2 :00  P.M.— Interceptor  Sewer  Portland.  Ora. 
4-17—10:30  A.M.— Traffic  Signal  Control  System,  Frasno_ 


3-25 
4-  7 
4-  8 

4-18 


SUPPLIES  AND  EQUlPMPrr 


4-17—  2-OOPk.— SubsUtlon  Columbia  Basin  Project,  Wash.    8-1* 

4-17—  2 :00 P.M.— Motor  Control  Equip.  Yakima  Proj^  Wash.  4-  z 

4-17—  2:00  P.M.— Removal  of  Balloon  Platforms,  Near  Mara  Island      4-  1 


Plane  Cempleted-Contr.ct  Awarded 
—Awaiting  CPA  Approval 

OAKLAND,  Calif.,  Alameda  County. 

oiSJr-Standard    saw    Works.    820 

Franklin  St.  Oakland.  <^>«-       .^^ 

Structural    Bnif  "««'^i^^";.  ^****'*^' 
W»  nvA  St.  Oakland,  Calif. 

Brick,  one-story.  »..«^-«m 

Contractor- Edward     Sornmarstrom, 

1717  8th  Ave^  Oakland,  Calif. 

Plans  Com pistad— Ownar  Taking 

Bide— No  Dua  Data  Set 
Faotory  Building 
^;SlAND,  CaUf.,  Alameda  County. 

8rd  and  Cypress  St^ 


FOOD  PROCESS  PLANTS 

Built  by 

METROPOLITAN  CONSTRUCTION 
COMPANY*S  ENGINEERS 

Years  of  experience  in  food  proce$t 
plant  manufacturing 

BUILT   TO  ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.        San  Frandico        DOugla*  0371 


^/Q 


PACIFIC  PORTLAND  CEMENT  CGMPANY 


i»  \  *« »- 1 '.  I   I ' 


iv  t..>fii*nkf 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  APRIL  1 7,  1947 


THURSDAY.  APRIL  17,  1947 


DAILY    PACIFIC    BUILDER 
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tects  Bldff.,  IXM  AnrelM.  Calif. 
Sewer  pipeline. 

Bpeclflcatione  obtainable   from   of- 
fice of  the  ISngineera. 

4/17/4T  •    Sa 

0%vn«r  Taking  Bide— Oua  May  %, 

t  f».  M. 
Mmmr  Intaka  Una  Raplaoamant 
SAN     FRANCISCO.     Calif.     Golden 

Gate  Park. 
Owner — ^Park  Commieflion  of  the  City 
and  County  of  San  Franciaco,  Ger- 
ald J.  Linarea,  secretary,  MoLarco 
I^odge,  Golden  Gate  Park,  San 
Francisco.  Calif. 
Plana  by  owner. 

Replacement  of  18-inch  sewer  intaka 
line  to  sewage  treatment  plant. 
Spaolfleationa  obtainable  from  the 
above  office  upon  deposit  of  |5,  re- 
fundable. 


4/17/47  S2 

Four    Cenaaoutlve    Fiva-Yaar    Plana 

for    Modarnlzatlon    and    Expanalen 

of  Sewage,  DIapoeal  System  Raoem- 
-  maiMleo  by  Knglnaara  at  Estimated 

Caet    af   95,856^S7ft— Bond    Issue    In 

Amount  of  9a^«M,O0O  Approved  April 

14    (t»    FInanea    FIrat    FIva-Year 

Pariad) 
Sewer  System  Modamlxatlon 
FRBSNO.  Calif.,  Fremo  County. 
Owner — City  of  Fresno,  D.  B.  Roufl^- 

ton,  city  clerk.  City  Hall,  Fresno, 

Calif. 
Survey  of  Bnglneers  Koebig  A  Koe- 

bif.  Rowan  Building,  Los '  Angeles, 

Calif. 

Includes  the  following  project  rec- 
onunended  for  the  first  five-year 
period: 

(1)  Pretreatment  plant  to  handle 
industrial  waste  south  of  Jensen  Ava. 
and  east  of  Calwa,  cost  |677,800; 

(2)  Induatrial  waste  coUeotlng  pipe- 
line, including  an  8-in.  main  on  S2aat 
Ave  from  Butler  Ave.  to  Hamilton 
Ave.  and  from  the  Fresno  Brewery 
to  Bast  and  Hamilton  Aves. ;  a  10-in. 
line  on  B<ast  Ave.  from  Hamilton  to 
Church  Ave.  and  thence  to  Orange 
Ava;  a  10-in.  line  on  Orange  Ave. 
from  California  Ave.  to  Church,  and 
a  21 -in.  line  on  Orange  from  Church 
to  Jensen  Ave.  and  thence  to  the 
southeast  of  the  city. 

(S)  Trunk  sewer  along:  Jensen  Ave. 
to  provide  outfall  for  industrial  area 
plant.  Cost  |12e,170. 

(4)  Trunk  sewers  into  northweet 
part  of  the  city,  including  SO-in.  line 
frov  the  present  terminus  at  the 
Chandler  Field  Municipal  Airport  to 
Fruit  and  Whites  Bridge  Avea.;  a 
S6-in.  line  from  there  to  Ifdnley 
Ave.;  a  88-in.  line  along  McIOnley 
to  West  Ave.  and  northward  to  Da- 
kota Ave. ;  a  20-ln.  line  from  MoKln- 
ley  and>  Fruit  to  Palm  Ave.  and  an 
18-in.  line  from  Palm  and  McKinley 
to  Moroa»  Ave.  In  addition,  a  12-in. 
Une  would  be  laid  on  Moroa  from 
Princeton  Ave.  to  Cortland  Ave.  and 


Owner — City  of  Dinuba,  Gladys  Arch- 
ar,  city  clerk,  Oty  Hall.  Dinuba. 
CalU. 

■Bfftneera— Quinton  E^ngineers.  L.to., 
816  8.  Figueroa  3t,  Lm  Angeles 

Reconditioning  and  enlarging  planV 
involving  new  final  sedimentation 
tank  and  digester  and  miscella- 
neous pumps  and  pipirg. 

4/17/47  ^  »» 

Owner  Taking  Bide— Due  May  a,  8 
P.  M.— East  Side  Reiief  Sewers 

DINUBA    Calif. ,    fulare   Couuty. 

Own*r— City  of  Dinuba.  GUdy»  M. 
Archer,  city  clerk.  City  Hall.  Di- 
nuba. Calif. 

Engineers — Qul-.iton  Engineers,  Ltd., 
M6  S.  Figaeroa  St.,  Lo»  Angeles. 

Includes  instalUtion  of  vitrified  cluy 
pipe  lateral  and  trunk  sewerh  with 
4i.ppurtcna.it  sewer  line  structure* 
and  furnishing  and  inetalUng  a 
booster  pump  In  the  city's  outfall 
sewer. 
Work  involves: 

(1)  1875  l.f.  furnish  and  install  12- 
In.  vit  clay  pipe,  Inc'.d.  earth- 
work, concrete  and  pipeline  con- 
struction; 

(2)  632  If.  10-Inch  do; 

(3)  1856  If.  8-Inch  do; 

(4)  450   l.f.  6-i:»ch  do; 

(6)  11    brick   manholes,   aver,   depth 

6.7  ft; 
(6)  4   btick    manholes,    aver,    depth 

a  ft.; 
(7>  1  brick  drop  manhole; 
(8)  3  larnpholes; 
(0)  furnish  ond    insUll  8-inch   ca»t 

Iron     pipe     from     discharge     or 

booster  pumps  to  pressure  man. 

hole    and    construction    of    thlH 

roanho*e; 

(10)  constructing  and  Installing  com- 
plete pumping  station,  including 
earthwork,  concrete,  pipeline 
conrtruotlon  and  equipment. 

ALTERNATE  A 

(11)  11  precast  concrete  manhoi.^s  In 
lieu  of  baick  manholes,  average 
depth  6.7  ft ; 

ALTERNATE   B 
(12 1  4  precast  concrete  .nanholes  In 
lieu  of  brick  manholes,  averag'3 
depth  5  ft; 

ALTERNATE  C 
(13)  1  concrete  drop  manhole  In   lieu 
of  brick  drop  manhole. 
ETpeclfications  obUinable  from   the 
office  of  the  city  clerk  upon  deposit 
of  110.00. 
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BRIDGES 


4/17/47  •     M 

Owner  Taking   Bld»— Duo  May  S, 

10:30  A.  M. 
Bridge 
PLEASANTON,   Calif..   Alameda  CD. 

Sinbad  Creek  and  County  Road  No. 

2868  (Bond  St). 
Owner — County   of  Alameda,   county 

clerk.   Courthouse,   1225  Flallon   St., 


i-rmuovu"  «.»».  i.v»  v^v/» i..»A.vi  .,»..»-.  »..'..       Oakland,  Calif . 

along  Princeton  from  Moroa  to  Black-  \  county  Surveyoiv-Wallace  B.  Boggs, 

stone  Ave.  \     Courthouse,  Oakland,  Calif. 

(5)  New  trunk  sewer  system  from 
central  business  district  Into  eastern 


(5)   I8J0;  total.  fST78. 

A.  Soda  4k  Son,  Oakland,  (1) 
16880.84;  (2)  |300;  (8)  |0.S0:  (4)  $100; 
(5)  110;  total,  914JM.84. 
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4/17/47 

Contract  Awarded  ^^.^ 

Evans  Avenue  Bridge        Ceet  867.600 
SAN  FRANCISCO,  CaUf.  Evans  Ave. 

at  Army  St  .^^ 

(burner— City  and  Coimty  of  San  Fran- 
cisco, Department  of  PubUc  Woiks, 
Room  282  City  Hall,  San  Francisco, 

CJlty    Engineer  —  Ralph    Wadsworth. 

City  Hall,  San  Francisco,  Calif. 
Contractor  —  Eaton     4     Smith,     718 

Ooean   Avo«  San    Franclsoo,  Calif. 


4/17/47  •     •• 

l^w  and  Only  Bidders  .«-««* 

Bridge  Cost  116.060 

TULARE    CO.,    Calif.    Across    White 

Rivei    about  7   miles   southeaat   of 

Barlimart.  ^,   ,  ,  « 

Owner— State  of  California,  Division 

of  Highways,  Public  Works  Bldg.. 

Sacramento,   Calif.  _    „  „ 

State  Highway  Engr.— G,  T,  McCoy, 

Public    Works    Bldit.,    Sacramento 

Reinforced  concrete  bridge 

Low   Bidder^Wm.   E.  Thomas   Con- 

strucUon  Co..  Box  1462,  Sacramento, 

Calif..  815.950. 

Work    involves: 

(1)  185   cu.    yds    class  A    Port.   cero. 
cone. ; 

(2)  600  lln.  ft  furnish  cone,  piling; 
(8)  20  each   drive  piles; 

(4)  160  lln.  ft  pipe  handrail; 

(6)  27,000    Jbs.     fjirnish     bar     relnf 

(6)  27.000  lb.*    place  bar  reinf.  steel* 

(7)  Engineer's   office. 

Total  bids  submitted  April  16  were : 

(A)  E.    H.    Peterson    &    Son,    Rich- 
mond, 115,040  (bid  disqualified). 

(B)  Wm.     B.    Thomas    Construction 
Co.,  Sacrmmento,  115,060. 

(C)  F.     Friedenburg,     Tenaple     City, 
810,290. 

(D)  Ted  F.  Baun,  Fresno,  $18,560. 
(B)  B.  G.  Peiham,  Los  Angeles,  fl8,- 

678. 

(F)  O.   B.   Pearson,  Bellf lower,   $18,- 

(G)  Wheeler  Construction  Co.,  OSJc- 
land,  823,700. 

(H)  Evans  Construction  Co.  and  Bar- 
ton  &  Anderson,   Berkeley.  |38,- 
051.50. 
Unit   prices    will   be   published    to- 
morrow. 


34— DAMS»  RESERVOIRS  & 
DREDGING 


4/17/47  ^         --    ** 

Owner  Taking  Bids — Due  Apr.  30, 

10  A.   M. 

Concrete   Aggregstee;    Spec.   1780 

COLUMBIA       BASIN       PROJECT. 

Wash.    12    miles    south    of    Moses 

Ownei— U.  S  .Bureau  of  Reclamation, 

Ephrata.  Wash. 
Plans  by  owner. 

Preparation    of    concrete    aggregate** 
(sand    A   coarse    aggregates).    Pot- 
holes Deposit. 
Estimated  quantities  are: 
Schedule  No.  1 
Preparing  and  stockpiling  sand  and 
ooarso  aggregate  at  the 
Potholes   deposit 

(1)  15.000  cubic  yards  of  excavation, 
stripping  deposit; 

(2)  preparing  and  stockpiling  27,- 
500  cubic  yards  of  sand ; 

(3)  preparing  and  stockpiling  12,- 
000  cubic  yards  of  coarse  aggre. 
gate,  3/16  to  %  inch  in  size ; 

(4)  preparing  and  stockpiling  14,- 
000  cubic  yards  of  coarse  aggre- 
gate  %  to  ?4  inch  in  size;  and 

(6)  pieparing  and  stockpiling  21.000 
cubic  yards  of  coarse  aggregate. 
%,  to  l>i  Inches  in  size. 

Schedule  No.  2 
Preparing  and  stockpiling  sand  and 
coarse  aggregate  at  the 
Potholes   deposit 
(0)  30.000    cubic    yards    of.  excava- 
tion, stripping  deposit; 

(7)  preparing  and  stockpiling  55,000 
cubic  yards  of  sand; 

(8)  preparing  and  stockpiling  24,000 
cubic  yards  of  coarse  aggregate 
8/16  to  %  inch  in  sUe; 

(9 1  preparing  and  scockplling  28,000 
cubic  yards  of  coarse  aggregate, 
%   to   %   Inch  In  size;  ard 
(10)  preparing,  and  stockpiling  42,000 
cubic  yards  of  coarse  aggregate. 
%   to  1'^   inches  in  size. 
Specifications  obtSiiiable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others  ?0.75  not  re- 
fundable. 


trict  in  Tolo  Cotmty. 

Owner — Sacramento  -  Tolo  Port  Dis- 
trict (yet  to  be  formed),  c/o  Sac- 
ramento County  Board  of  Supor- 
vUors,  C.  C.  LaRue.  county  clerk. 
Courthouse,  Sacrsimento,  and  Tolo 
County  Board  of  Suporviaors.  C.  L. 
Hlddleson,  county  clerk.  Court- 
house, Woodland,  Calif. 

Includes  construction  of  deep  water 
port  and  turning  basin  at  Wash- 
ington Lake  in  Yolo  Cotmty ;  a  deep 
water  ship  channel  connecting  that 
pori  with  deep  water  in  Sulsun  Bay 
and  connecting  channel  from  Waah- 
Ington   Lake  to  Sacramento  River. 
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residential    area,    including  a    27-in. 
line  on  Van   Ness  Ave.  from  Tulare 
to  M:erced ;  a  86- in.  line  from  Tulare 
and  Van  Ness  to  S  St;  a  88-ln.  line 
on  St  St  from  Tulare  to  1st  St  and 
Huntington  Blvd.  and  on  Huntington 
Blvd.  from   1st   to  8rd;  a  SO-in.  line 
on   Huntington  from  Srd   to  12th;   a 
M>-in.  line  on  S  from  Tulare  to  Thesta 
and   thence  norih   to  Belmont  Ave.; 
an   18-in.   line   on   Thesta  from   Bel- 
mont to  Webster  and  thence  to  Fres- 
no and   Olive;   a  27-ln.    line   on   12th 
from  Belmont  to  Huntington;  «  16- 
in.  line  on  Van  Ness  from  Kern  to 
Tulare;  an  18-ln.  Une  on  Olive  Ava. 
from  Fresno  to  1st;  a  16-in.  line  on 
1st   from   Olive   to    McKinley,    and    a 
10-ln.   line  on    Belmont  from  Thesta 
to  4th;  a  42-in.  line  along  Fruit  Ave. 
from  Church  to  Jensen;  a  40-ln.  line 
on  Jensen  from  Fruit  to  Elm  Ave.; 
a  S6-ln.  line  on  Jensen  from  Blm  to 
Orange  and  a  83-in.  line  on  J«nsen 
from  Orange  to  the  outfall  from  the 
pre-treatment    plant,    about    1800    ft 
west   of  Chestnut:    a  20-ln.    line   on 
Bail  Ave.  from  California  to  Butler 
Ave.;  a  16-in.  line  on  Santa  Fe  Ave. 
from  Butler  northwestward  for  1000 
ft    and    a    14-in.    line    along  Topeka 
Ave.  northwestward  from  Butler  for 
some  distance  and  another  14-in.  line 
on  Hamilton  Ave.  from  West  Ave.  to 
Bast  Ave. 

(6)  Increase  the  capacitv  of  the 
existing  60-in.  outfall  pipe  line  from 
Church  and  West  Ave.  to  the  sewer 
farm  by  installing  a  low  lift  pump- 
ing station  at  a  cost  of  812,660. 

(7)  A  60-ln.  outfall  storm  sower 
from  California  and  Tehama  Aves. 
two  miles  westward  to  the  Dry  Croek 
Oanal. 


Courthouse,  Oakland,  Calif. 
Removal  of  existing  bridge  and  con 
structlon    of    new    reinforced    con- 
crete bridge. 
The  work  involves : 

(1)  440  cu.  yds.  excavation  for  struc- 
tures complete  in  place;' 

(2)  200  cu.  yds.  Imported  borrow  fill 
material  complete  in  place ; 

(8)  100  cu.  yds.  poriland  cement  con- 
crete ; 

(4)  53  lln.  ft  concrete  tarapot; 

(5)  27,000  lbs.  reinforcing  steel; 

(6)  lump  oum,  remove  existing  bridge, 
clean  site,  miscellaneous  Itenu. 

Specifications  obtainable  from  the 
office  of  the  county  clerk  upon  de- 
posit of  825,  refundable. 
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4/17/47  32 

Owner  Taking  Bids — Due  May  10,  10 
A.    M. — Sewage    Treatment    Plant 
Additions 

FHOENIX,   Aris..  Maricopa  County. 

Owner— Cltv   of    PJioenlx.   Bill    Rich- 
ards. City  Mgi.,  City  lUll.  Phoenix 

Engineers — HeaJman.    Ferguson    and 
Cnrollo,  3808  N  3rd   St.,  Phoenix. 
Specifications   obtainable  from   the 

office  of  the  engineers    apon  deposit 

of  |»0,  of  which  820  will  be  refunded 

4/17/47  M 

engineers    Authorized    To    Prepare 

Plans--Sewage    Treatment    Plant 

Alterations 
DINUBA,  Calif,  Tulare  County. 


FOR    SALE 

"   mMnm 

iipe.  mlllwork,  and  other  li^ 


TIMBERS,  wglllMMrds,  plamUn 
pipe,  mlllwork,  and  other  MU 
int  Materials.    8ALB  PRIOBS. 
I^fffe  etocka  of  *liard  to  getT 
itema. 

Wire,  write,  or  *phone 

CLEVELAND  WRECKING  CO. 

28M  TMrd  St.  —  VAlenda  4f 77 


4/17/47 

Low  and  Only  Bidders 

Bridge  Repair  Cost  83340 

SOLANO  and  SA(?RAMBNTO  COS., 
Calif  Across  Sacramento  River  at 
Rio  Vista. 

Owner— State  of  California.  Division 
of  Highways,  Paul  O.  HardiHg,  dta- 
trict  engineer.  1200  N.  Center  St, 
Stockton,  Calif. 

Plans  by  engineering  department  of 
owner. 

Low  Bidder— C.  M.  Allen,  807  Wash- 
ington St.,  Falrfeld,  Calif.,  88540. 
The  work  Involves : 

(1)  lump  sum,  remove  portion  of  the 
existing  bridge; 

(2)  18  If  ft.  b.m.  framing  and  placing 
lumber  and  timber; 

(3)  5500  lbs.  structural  metal: 

(4)  4    each     portable    timber    barrt- 

CftClC8  ' 

(5)  220  lln.  ft  temporary  timber  rail- 
ing. 

Timber  plank  for  diagonal  floor 
and  double  grip  spikes  will  bo  fur- 
nished by  the  state. 

Complete   bids   submitted   April  15 

C.  k  Allen,  Fairfield,  (1)  8700;  (2) 
165;  (3)  80.17;  (4)  840;  (6)  94;  total, 
88640. 

Evans  Construction  Co.,  Boikoloy, 
(1)  81000:  (2)  8180;  (3)  $0.40;  (4)  $40; 
(5)  88.55;  total,  80001. 

Fred  Kaus,  Stockton,  (1)  83700;  (2) 
1100;  (3)  80.40;  (4)  886;  (6)  18.00; 
total,  87580. 

C.  C.  Olldersleeve.  Marysville,  (1) 
86806;    (2)    8100;    (8)    10.40;    (4)    880; 


4/17/47  V 

Low  and  Only  Bidders  »  ,  ^  -- 
Bridge  and  Apppoaehes  Cost  Ot1.0» 
LAKE   COUNTY.  Calif.  Across   Kel- 

sey  Creek  at  Cobb. 
Owner-State    of    California^    Dlv    of 

Highways,     Public     Works     Bld^.. 

Sacramento,    CaUf.  ,,  ^^  . 

SUte  Highway  Engr  -G.   T.   McCov. 

Public    Works    Bldg.,    eSacramento. 

Reinforced   concrete  bridge  and   ap- 
proaches. ^  _ 

Low    Bidder  — Arthur   »•    SW.    1M7 
Cleveland  Ave.,  SanU  Rosa,  Calif., 
831.625. 
Work  Involves- 

(1)  remove  exist  bridge; 

(2)  10    c».    yds.    remove    exLst    rock 
walls ; 

(3)  clear  and  grubb 

(4)  8.750  cu.  yds.  rdwy.  excav.; 

(5)  50O  cu.  yds.  slruct  exaiv.: 

(6)  170  cu.   yds.   ditch   and   channel 
uxo&v.  * 

(7)  TT.OOO  sta.  yds.  overhaul; 

(8)  develop  water  supply   and   fur- 
nish water  equip; 

(0>  100  M.  gals,  apply  water; 

(10)  14  sta.  finish  rdwy..  - 

(11)  6  tons   Uq.   asphalt   S<^-2   prime 
coat;  .  ,  , 

(12)  8.5  tons  aiph<*ltlc  emulsion   seal 

coat :  ,         . 

(IS)  88  cu.  vds.  screenings  seal  coat: 
(14>  «R  lln.  ft  timber  bridge  rallinjr; 

(15)  60   cu.    yds.   class    A   port.    cein. 
cone  footing  block; 

(16)  85  cu.    yds.    class    a   Port.    cem. 
cone,  struct; 

(17)  10  cu.   yds.   class    A    Port  cem. 
rone,   ditch  lining; 

(1«»  40   cu.    yd.s.    rubble    masonrv:   - 

(10)  16  each  monuments; 

(20)  2  each  culvert  markers; 

(21  >  5  each   guide  posts: 

(22)  0.30    mile    remove    and     lecon- 

struct   exist  prop,   fences: 
(2?)  150  lln.  ft  18  Inch  18  gage  CMP: 
(24>  30  Hi.  ft.  24  Inch  14  gage  CMP; 

(25)  S8  lln.  ft.  80  inch  14  gage  CMP. 

(26)  88  lln.  ft  36  Inch  12  gage  CMP; 

(27)  252    lii\.    ft    Salvage    exist    pipe 
culverts ; 

(28)  18.000  lbs.  bar  reinf.  steel; 
(20)  Engineer's    office. 

Total  bids  submitted  April  16  were : 

(A)  Arthur  B.  Siri,  Santa  Rosa.  881.- 
628. 

(B)  A   Soda    *    Son,    Oakland,    836.- 

382.84. 

(C)  J.  Henry  Harris,  Berkeley,  848,- 
228.80. 

(D)  Piombo    Construction    Co.,    San 
Francisco,  856,778. 

Unit    prices  will    be   publlshsd  to- 
morrow: 


4/17/47 

L.OW  and  Only  Bidders 

Dredging;   Serial  47-33       Coot  OTO^OM 

SANTA  BARBARA.  Calif.,  Santa 
Barbara  County.  Santa  Barbara 
Harbor. 

Owner — Los  Angeles  District  Corpe 
of  Engineers,  War  Department  751 
S.  Figueroa  St,  Los  Angeles,  Calif. 

Plans  by  owner. 

Maintenance  dredging  and  beach  res- 
toration, involving  approximately 
460,000  cu.  yds.  dredging  and  do- 
positing  dredged  material  along 
aoproxlmately  5000  lin.  ft  of  beach. 

Low  Bidder  —  Standard  Dredging 
Corp.,  800  Central  Bldg.,  Los  An- 
geles, Calif.,  10.1730;  total.  870,004. 
Other  bids  submitted  April  15  were: 
San  Francisco  Bridge  Co.,  8.178;  to- 
tal. $81,880. 
Franks  Dredging  Co.,  8-1030;  total. 

889,194. 
Johnson -Western    Co..    8.267;    total. 

1118,220. 

Government   estinuite,    8-S61;    total. 
$166,060. 
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4/17./47 

Contract   Awarded 

riood   Control  Channel   and    Levees; 

Serial  47  29  Cost  81.W3,87C 

LOS    ANGRl^S    CO..    Calif.,    From 

mouth   of   San   Gabriel   Canyon    to 

Santa   Fe   Dam. 
Owner— Los   Angeles   District   CorpH 

of    Engineers,    War   Dept,    761    6o 

Figueroa    St.,    Lcs   Angeles,    Calif. 
Contractor   —    Macco    Corp.,    815    N. 

Paramount   Blvd..  Clearwater,  Cat. 


Contract   Awarded 

Drainage  Ditch;  Spec.  1274  Cost  $2508 

NEAR  RIO  VISTA   Calif.,  Solano  Co 

Lower  Hastings  TTract 
Ownei^-Sacramento    District    Corp« 

of    Engineers,     War     Department 

Wright  Bldg.,  Sacramento.  Calif 
Plans  by  owner. 
Includes    4S,&00    lln.    ft    constructing 

drainage    ditch. 
Contractor — Fisher    Bros.,     Box    478. 

Rio  Vista,  Calif  . 


4/17/47  W 

Owner  Taking   Bids— Due  April  20, 

10  A.  M. 
Dredging   and    Filling 
SAN    DIEGO.    Calif.,   San    Diego   Co. 
.    Mission  Bay. 
Owner— San    Diego    rJlty    Purchasing 

Agent,  Room  273,  Civic  Center,  San 

Diego,  Calif. 
Plans  by  owner. 
Filling   of    Tierra   Del   Fuego   Island 

and  dredging  adjacent  channels  in 

Mission  Bay. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10,  re- 
fundable. 


4/17/47  '     84 

Owner  Taking   Bids— Duo  April  22, 

2  P.  M.  (Time  Extended  F^rom 

April  15) 
Bank  Protection;  Spec.  1273 
SAN    JOAQUIN    RIVER.    Califoraia. 

Four  sites  on  Bradford  Island. 
Owner — Sacramento  District  Corps  of 

Engineers,  War  Department  Wright 

Bldg.,  Sacramento,  CaUf. 
Plans  by  owner. 

The  work  Involves: 

(1)  30  derrick  barge  hours  clearing, 
backfilling  and  sloping; 

(2)  5660  tons  furnish  and  deliver  and 
place  quarry  stone. 

The  following  contractors  are  beinf^ 
furnished  with  plans : 

E.  P.  Bishop,  Orland,  Calif. 

Lester  Rice,  605  14th  St,  Marys- 
ville, Calif. 

Lord  &  Bishop,  Box  812.  Sacra- 
mento, Calif. 

L  O.  Lentz,  2416  Sutterville  Rd., 
Sacramento,  Calif. 

Hutchinson  Co.,  7360  Schmidt  Lane, 
El  Cerrito,  Calif. 

Blake  Bros.  Co.,  Box  1002,  Rich- 
mond. Calif. 

Basalt  Rock  Co.,  Inc.,  000  8th  St., 
Napa,  Calif. 

Oordon  L  Capps,  Box  841.  Stockton, 
Calif. 

Daniel  Contracting  Co.,  008  Market 
St,  San  Francisco,  Calif. 

Fredericksen  A  Kasler,  212  18th  St, 
Sacramento,  Calif. 


LUMBER 
DISTRIBUTORS 

of     <.AN     FRANCIVCO,     l.tvi. 


P  O  N'  'J  t    I'  O  S   .'. 
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L   D   A  R 


FOR     SALE 


Compressors  -  Pmnps 
Pnevmolic  Tools 
Bock  Drills 

,  Complef*  Rmnfal  STviem 


•  • 


THE  BIX  COMPANY  •  INC. 

582  SIXTH  STMIT  UNdwiiill  802* 
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Formation  of  Port  District  Approved 
April  1S— A  5-Man  Commission  Will 
Be  Set  Up  to  Deal  With  the  Federal 
Government  In  Matters  Relating  to 
the  District— 811,000,000  Authorized 
by  Congreea  to  Finance  Project, 
Which  Would  Be  Matched  With 
83,000,000  of  Local  Money  to  Be 
Raised  by  a  Bond  Issue 
Deep  Water  Port  Cost  814X)00,000 

YOLO    and    SACRAMENTO    COUN- 
TIES,   CaUf.,    Sacramento    County  , 
and  first  supervisorial  or  river  dls- 


L  u  */  r  t  r        'I  M  t.  f  R  s 


SHIN 


■'.  K  f  S 


367     BAYSHORE 

i;  O  U  L  t  V  A  R  D 
Ptionr   ATwcf 'T    H  I  7  4 


Air    Moving    Probfem7...GET 


ILG 


CENTRIFUGAL  FANS 


For  all  types  ventilating  and  air 
conditioning  systems.  Direct 
drive  saves  space,  saves  costs. 


MANY  SIZrS  AVAILABLE.  IN  LOC4L  STOCK 

DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
ft    HEATING    COMPANY 


2001  PERALTA 

OAKLAND  7 

TWinoski  4060 


1126  HOWARD 

SAN  FRANCISCO  3 

MArksf  7StS 


DAILY 
PACIFIC  BUILDER 

OBstobllshed  In  1000) 

Publlehod  every  morning,  oxoopt 

Saturday*,  Sunday*  and    Logal 

Holiday*  by 

F.  W.  Dodge  Corporation 

400  Tenth  St..  San   rranolsoo  3 

IMophona  MArfcot  7110 

Q.  K.  MeOavran,  Manager  •  Kditor 
J.  K.  Odeor*.  Advartislng  Manager 

Suboorlptlon  Ratoa: 

MOlOO  por  yoar 
(Payablo  In  Advanoo) 
SInglo  Copy  10  Cents 

AdvortleIng  Rate*  on  Requoet 

Printed  by 
SUrk-Rath  Printing  <4^^ 

4  Publishing  Co. 

(Entered  aa  Beoond  Class  Matter. 
July  ae,  1007.  at  the  post  office  In 
Ban  Francisco.  Calif.,  under  the 
Act  of  March  0,  1007.) 

Copyright  lOiO  by 
F.  W.  Dodgo  Corporation 


vitrified  day 
vitrified  clay 
vitrified    clay 


Healy-Tlbbitts  Construction  Co.,  411 
Brannan  St.,  San  Francisco,  Calif. 

35—     DOCKS,  PIERS  & 
HARBORS 

4/17/4T  33 

Owner  Taking  Bids— Due  April  20.  4 
P.  M.— Reconstruct  Flopts  and  Pon- 
toons 

NEWPORT  BEACH.  Calif..  Orange 
County.    Yacht  Anchorage. 

Owner — City  of  Newport  Beach,  citv 
clerk.   City  Hall,   Newport   Beach. 

irtans  by  Enjfrg.  Dept    of  Owner. 

Reconstruction  of  (:xl<itlng  floats  and 
pjntoons. 
Specifications   obtainable   from   the 

above  office. 


38— ELECTRIC  UGHTING 
TRANSMISSION  UNES 

4/17/47  83 

Owner   Taking    Bids — Due    May   23. 
10  A.  M. 

Transmission   Line 

COLUMBIA  BASIN  PROJECT, 
Wash.  Approx.  7  miles  north  of 
Pasco,  Wash. 

Owner — TJ.  S.  Bureau  of  Reclama- 
tion, Coulee  Dam,  Wash. 

Flans  by  owner. 

13.0  kllovolt  transmission  line  froni 
Pasco  substation  to  Pasco  pump- 
ing plant  mcluding  a  13.8-kilovolt, 
3-phase,  single-circuit,  OO-cyclc, 
single-wood -pole  transmission  Mnr 
approximately  18.7  miles  long.  In- 
cluding taps,  to  each  of  six  pump- 
ing piKnts  and  to  a  demons! rat'^o 
farm  v/ell.  The  transmijision  lin*-, 
will  be  connected  to  the  ll.V13.>»- 
kllovolt  Pa.sco  subHtatlon  of  the 
Bureau  of  Reclamation.  The  con- 
ductor for  the  tranBml.ssion  lin*^ 
will  be  either  a36,400-clrcular  mil 
aluminum  cable.  oteel-reln.'orce<l : 
No.  4/0  Awg.  copper  conductor;  or 
No.  4/0  Awg.  "copper  eq»iivalent 
copper-weld-copper  conductor  for 
9.2  miles  of  the  transmission  line 
and  either  No.  2  Awg.  aluminum 
cable,  steel-reinforced.   No.  4  Awp 

copper  conductor;  or  No  4  Aw*: 
copper  equivalent  oopperweld-con- 
er  conductor  for  4  3  miles  of  the 
transmission  lire.  The  1 10-foot - 
long.  115-kilovolt.  3-phase  tap  from 
the  existing  Bonneville  Power  Ad- 
ministration 116-kllovolt.  250,000- 
circular  mil  copper  transmission 
line  to  the  n5/13.8-kllovolt  Pasoio 
substation  will  be  constructed  of 
No.  4/0  Awg.  copper  conductor. 
Connection  between  the  existing 
line  and  the  tap  to  tne  substation 
will  be  made  with  18  parallel 
groove  clamps.  The  transmission 
li.ie  and  the  taps  are  dcbigned  for 
heavy  loading  conditions  of  one- 
half  Inch  c^  ice  and  a  wind  pr^-s- 
sure  of  8  pounds  per  square  foot 
at  0*  F. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  tc  otittrs  S2  not  re- 
fundable 


(7)  lump  sum,   miscellaneous  work; 
(0)  lump  sum,  painting; 

Sanitary  Sower  Interoeptor 
(0)  1210  lin.  ft  21>in.  vitrified  clay 

P*P«; 

(10)  2860  lin.   ft  18-in 
pipe ; 

(11)  000  lin.   ft   15-in. 
pipe; 

(12)  t    lln.    ft    12-in. 
pipe; 

(18)  0  lln.  ft  0-in.  vitrified  clay  pipe; 
(14)  «  lln.  ft  0-ln.  vitrified  clay  pipe; 
(16)  22  each  standard  manholes; 

(16)  5  cu.  yds.  street  recnostruction 
(Portland  cement  concrete) ; 

(17)  80  sq.  yds.  street  reconstruction 
(asphalt  concrete) ; 

(18)  150  tons  street  reconstruction 
(crushed  rock  and  prime  coat) ; 
Sanitary  Sewer  Foroe  Main* 

(10)  8200  lin.  ft  8-in.  caat  iron  pipe; 

(20)  100  lln.  ft  16-in.  cast  iron  pipe; 

(21)  1100  lin.  ft  Ifr-in.  ball  and  Joint 
pipe; 

(22)  lump  sum,  anchors  and  valve 
pita; 

(23)  240  lln.  ft  piling  cast  in  place; 
(24  >  1200  lin.  ft   15-in.   vitrified   clay 

pipe; 

(25)  0  each  standard  manholes; 

(26)  lump  sum.  Krusl  pump  station 
connections ; 

(27)  20  cu.  yds.  street  reconstruction 
(poriland  cement  concrete) ; 

(28)  120  sq.  yds.  street  reconstruction 
(asphalt  concrete) ; 

(20)  3  cu.  yds.  curb  and  gutter. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 


Unit   price*  will   bo   published  to- 
morrow. 


Projects  are: 

Benton  County  —  AJaea  rock  pro- 
duction project  on  Alsea  and  Al***- 
Dead  wood  highways.  State  project       a /it /at 

Lane  County— Springfield  JuncUon  VV;"  ^  o_,^  ■mh-,. 
section  of  the  Pacific  and  McKanaia  i:^.*['„'I,  ^'^  "Iddera 
highways.  State  project  Installation 


40 


of  a  concealed  (underground)  irriga- 
tion system. 

Linn  County — Crabtree  Creek-Solo 
section  of  the  Albany-Lyons  Second- 
ary Highway.  Federal  Aid  Project 
No.  S-223  (2).  2.80  mllee  of  grading 
and  bituminous  macadam  surfacing; 
also  furnishing  of  1200  cu.  yda  of 
crushed  rock  in  stockpiles. 

Umatilla  County— Mllton-Washlng- 
ton  State  line  section  of  the  Oregon- 
Washington  Highway.  Federal  Aid 
Project  No.  F-170  (11).  0.76  mile  of 
asphaltlc  concrete  pavement  resur- 
facing and  4.71  miles  of  grading  and 
bituminous  macadam  surfacing;  also 
lurnlshlng  of  approximately  0000  cu. 
yds.  crushed  rock  In  stockpiles.  This 
project  may  be  bid  In  combination 
with  MUton-Washlngton  SUte  line 
bridge  project  in  Umatilla  County. 

Umatilla  County  —  Construct  four 
bridges  on  Oregon -Washington  High- 
way at  Milton.  Federal  Aid  Projects 
No.  F-170  (11)  and  FO-170  (12).  This 
project  may  be  bid  in  combination 
with  the  MUton-Washlngton  State 
line  grading  and  surfacing  project. 

Specifications  obtainable  from  the 
office  of  the  State  Highway  Commis- 
sion, Salem,  Ore.,  upon  payment  of  02, 
not  refundable. 


SO 


4/17/47 

Contract  Awarded 

Sanitary  Sewer  Cost  |1,flOO 

ALAMEDA.    Calf..    Alameda  County. 

Encinal    Ave.,    between    Grove    St 

and  Versailles  Ave. 
Ownei>-Clty  of  Alameda,  J.  P.  Clark, 

city  clerk.  City  Hall,  Alameda,  Calif. 
City    Engineer— Carl     Froerer,    City 

Hall,   Alameda,  Calif. 
Six-inch  vitrified  clay  pipe  sanitary 

sewer. 
Contractor — Emanuel  Enos,  1000  101st 

Ave.,  Oakland,  Calif. 
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4/17/47 

Owner  Taking   Bids— Due  May  0, 
0  P.   M. 

Grading,   Etc. 

MONTEREY,  Calif.,  Monterey  Coun- 
ty. Webster  St  between  Camino  El 
Estero  and  Figueroa  St ;  Robinson 
St  between  Camino  El  Estero  and 


Surfacing  Cost  104,070 

MERCED  CO..  Calif.  Between  Plan- 

anda  ft  S.3  miles  oast 
Owner — State  of    California,   Dlv.   of 

Highways,     PubUc     Works     Bldg., 

Sacramento,  Calif. 
State  Highway  Engr.— O.  T.  McCoy, 

Public    Works    Bldg..    Sacramento. 

Calif. 
About    5.8    mllos    pla^mg    untreated 

rock  base  over  existing  pavement 

and  surfacing  with  plant  mix  surf. 

surfacing. 
Low  Bidder— M.  J.  Ruddy  A  Son,  022 

J  St,  Modesto,  Calif..  184.878. 

Work    involvts : 

(1)  5.8      miles      excavating      border 
trench ; 

(2)  develop    water   supply    ana    fur- 
niiih   wate]^   equip; 

(3)  2,100  ^.  gals,  apply  water. 

U>  31,600  tons  untreated  rock  base: 

(5)  105  tons  llq.  asph.  SC-2  prime  coat 
and  pene.  treatment; 

(6)  320    tons    ssnd    prime    coat    and 
pene.    treatment ; 

(7)  7,400    tons    mln.    agg.    plant    mtx 
surfacing  ; 

(8)  370   tons    pave.   asph.    plant    mix 
surfacing. 

Total  bids  submitted  April  16  were : 

(A)  M.    J.    Ruddy    A.    Son,    Modesto, 
884,878. 

(B)  Frank  B.  Marks  *  Sons,  Tracy, 
194,095. 

(C)  Brown  A  Krull,  Palo  Alto.  |08.- 
850. 

(D)  Louis    Blasottl.    Stockton,    flOO,- 
572.00. 

(E)  W.    C.     Railing,    Redwood    City, 
8115,615. 

(A)         (B)         (C)         (D)         (E) 
( 1 )    8440.00  8800.00  8850.00  8475.00  $300.00 


40—       STREETS  AND 
HIGHWAYS 


39— SE*  VERS 


4/17/47  •     W 

Owner   Taking    Bid*— Due   May   6. 

0  P.  M. 
Bay  Farm   I  aland   Interceptor  Sewer 
ALAMEDA.  Calif..  Alameda  County. 
Owner— City  of  Alameda,  J.  P.  Clark, 

city     clerk.     City     Hall.     Alameda. 

City    Engineer  —  Carl    Froerer,    City 
Hall,  Alameda,  Calif.  . 
The  work  Involves: 

Pumping  Station 

(1)  660  cu.  yds.  excavation; 

(2)  750  lln.  ft  piling  cast  In  place ; 
(8)  lump  sum,  reinforced  concrete; 

(4)  260  sq.  yds.  waterproofing; 

(5)  lump  sum,  pipe  and  fittings; 

(6)  lump  sum,  pump  motors  and  ap- 
purtenances ; 


4/17/47  4" 

Owner  Taking  Bids — Due  Apr  .29 
2  P.    M.    (Unit   Quantities) 

Repaving 

SAN  FRANCISCO.  CaUf.,  Slgmurd 
Stem  Grrve.  19th  Ave.  and  Sloct 
Blvd 

Owner  —  Recreation  Commission  of 
the  City  and  County  of  San  Fran- 
cisco, Josephine  D.  Randall,  super- 
intendent. Room  370  City  Hall.  San 
Francisco,  Calif 

Includes    repaving    of    roada.    palhb, 
parking    areas. 
Work     involves  • 

(1>  SL^O*)  sq.  ft.  clean  surface  ami 
spray  with  emulsified  asphalt; 

(2)  .V)  tons  fill  ho'es  and  depression.* 
In  existing  roads  and  parking 
areas  with  asphalting  concrete; 

(3)  1  each  raise  m:inhole  to  conform 
to    new    pavement ; 

(4)  51,TO0  sq.  ft.  IM  \n.  asphaiilc 
concrete  paving; 

t!i)  92    lln.    ft    plaoe    raised    paving 
edge     against     existing     header - 
board 
Specifications  obtainable  from  the 

above  office  up  deposit   of   $5. 

4/17/47  40 

Contrsct    Awarded 

Street    Improvement;    Serial 
04-203-47-71  Cost    12,507 

ALAMEDA  COUNTY.  Calif.,  Griiezly 
Peak  Blvd.,  Tildon  Park. 

Owner — San  Francisco  District  Corp'< 
of  Engineers,  Wnr  Department,  74 
N*w  Montgomery  St..  San  Fran- 
clscc,  Calif. 

Pluns   by   owner. 

Correction  of  part  of  Grirsly  Pt&k 
Blvd. 

Contractor — Independent  Construc- 
tion Co.,  4Gth  Ave.,  and  Clement 
Oakland,  Calif. 

4/17/47  •      40 

Project  Canceled   (Bids  Wero 
Scheduled   to  Open    April   10) 

Highway;    Project    Ariz.    FHO-H 

GILA  COUNTY.  Arisona.  Bridgeport- 
Roosevelt  Dam,  Tonto  National 
Forest. 

Ownei^-Publlc  Roads  Administration, 
303  W.  Jefferson  St.,  Phoenix,  Aria. 

Plans  by  engineering  dtpartment  of 
owner. 

About  0.404  miles. 


Figueroa  St;  Anthony  St  betwe«i    (2)    3000.00    500.001000.00   750.00  3000.00 
Camino  El  Estero  and  Figueroa  St ;    (8) 
and  Cortes  St  between  Webster  St  ^4) 


and   Pearl   St.    and   between    Pearl 
St.  and  Franklin  St. 

Owner  —  City  of  Monterey,  B.  C. 
Walker,  city  clerk,  City  Hall,  Mon- 
terey, Calif. 

City  Engineer  —  Howard  Severance, 
City  Hall,  Monterey,  Calif. 

Includes  grading  and  paving  between 
gutter  lines  with  5-in.  thick  crush- 
er run  rock  base  and  2-in.  thick 
asphaltic  concrete  wearing  surface, 
concrete  curbs  and  gutters,  con- 
crete sidewalks. 
Specifications   obtainable  from  the 

olflce  of  the  city  engineer. 


(6) 
(0) 
(7) 
(8) 


.60 
1.20 

30.00 
4.30 
3.06 

16.00 


2.00 
1.70 

35.00 
6.00 
2l86 

20.00 


1.40 
1.54 

22.00 
3.00 
4.25 

10.00 


1.60 

1.85 

25.00 

5.00 

4.00 

18.00 


8.00 
1.75 

25.00 
5.00 
6.00 

15.00 

* 

10 


40 


''/17/47  ^      '         _      _ 

Contract  Awarded— Access   Boad; 
Proj.  Calif.  DA-MR-04  Cost  $57,110  50 
R1v:HWOND,  CaUf  .  Contra  Co^tii  Co. 

To  Naval  Fuel  Annex. 
Owner— Public  Uoads  Admlnlstrntl-in 


ixvner-PubUc  Uoads  Aamlnlstrntl-in    ^^^  Bldder-Rexroth  A  P 
C.  C.  Morris,  ,-llvlslcn  engineer.    .20  Bakersfleld.  Calif. 

F-helan  Bldg..  San  Francl*«co,  Cal...        ™„  .     involven: 


_..  nidg  .  __ 

Plans  by  Engrg.  Dept.  of  Owner. 
About  0  571  mllo. 
Contrsctor^-Keeble  0.  Brown.  Bex  o»* 

San    Mateo,   Csli'. 
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We  specialize  in 
repMring  all  make*  •/ 

TRANSITS.  LEVELS. 
ilNOCULARS 

and  other  optical  instruments 

25  year*  experience 

All  Work  Gusrsnteed 

(or  12  Months 

SURVEYOR'S 
REPAIR    SHOP 

408  COLUMBUS  AVENUE 

SAN     FRANCISCO 

DOufIss  5439 


4/17/47  «> 

Owner  Taking   Bids — Due  April  24, 
0  A.  M. 

Grading  and  Bridges 

STATE  OF  OREGON. 

Owner— Oregon  SUte  Highway  Com- 
mission, Public  Service  Bldg.,  Port- 
land, Ore. 

Plans  by  engineering  department  of 
owner. 


4/17/47 

Low  and  Only  Bidders  ...»..,- 

Resurfacing  Cost  OOMH-M 

SONOMA.  CO..  Calif.  Betwceen  3 
miles  north  of  Pelaluma  and  J 
mile    south    of    Petaiuma 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,   Calif. 

State  Hlghx\ay  Engineer— G.  T.  Mc- 
Cov, Public  Works  Bldg.,  bacra- 
mento,  Calif. 

About  4  miles  net  length  rcsurfarlnt. 
with  asphalt  concrete  and  construc- 
ting shoulders  with  crusher  run 
base  and  ical  coat. 

Low    Bidder— A.   O.    Raisch   Co..   2048 
Market    St.,    Sna    Francisco,   Calif., 
$85,011.28. 
Work   involves: 

(1)  1,180  lln.  ft.  remove  exist,  raised 
bars: 

<2>  5,670  lon«i  ci usher  run  base; 

(3)  82    tons    liq.    ahph.     SC-1     prime 

(4)  48  tons  asph.  umuls.  paint  blnd«r 
and    ^eal    coat ; 

(5)  360  tons  screenings  seal  coat; 

(6)  8,106    tons    asph.    cone,     leveling 
course ; 

l7)  4.808    toi.s    asph.     cone,    type     A 

surf.  court>e; 
(8)  005  lln.  ft.  raised  bars. 
Total  bids  submitted  April  16  were: 

(A)  A.  G.  RaUch  Co..  San  Francisco, 
$86,011.28. 

(B)  Brown  Ely  Co.,  El  Cerrito.  $87,- 
0W.55.  ,^ 

(C)  E.  A.  Forde,  San  Anselmo,  $07,- 
•11.75. 

(D»  M.  J.  B.  Construction  Co.,  Stock- 
ton, $101,833. 

(E>  Charles  L  Harney.  Inc.,  San 
Francisco.  $105,435.20. 

(F)  Lee  J.  Immel,  San   Pablo,  $1(«,- 

(O)  Arthur  B.  SIri,  Santa  Rosa,  $100,- 

(H)  A.  R  McEwen  and  C.  M.  Syar. 
Vallejo,  $112,150.10. 


4/17/47  • 

Low   and  Only   Bidders 

Grading  Cost,  $36,734 

KERN   COUNTY,  Cal.    On  Conanrhe 

Drive      between      State      Highway 

Route   58   and   3-3.    mlies   southerly 
Owner — State  of   California,  Division 

of  Highways,   Public  Works  B'.dg., 

Sacramento,  Calif. 
State   Highway  Engr— G.   T.   McCoy. 

Public    Works    Bldg.,    Sacramento, 

Calif. 
About    8.4    miles    grading,    applying 

bituminous    surface     treatment     to 

the  central  portion  and  penetration 
treatment  to   the  shoulder*;. 

Rexroth,  Box 
$86,734 

Work   Involves 

(1)  15.000  cu.  yds.  rdwy.  excav.; 

(2)  380,000   sta.    yds.    overhaul; 

(8)  310  cu.  yds.  struct  excav.: 

(4)  0,000  cu.  yds.  Import  borrow: 
(0)  develop   water  supply  and   fur- 
nish   equip. ; 

(6)  1.400  M.  gals,  apply  water; 

(7)  173  sU.  finish  rdwy.; 

(5)  66   tons   llq.    asphalt   SC-2   pene. 
treatment ; 

(9)  50  tons  llq.  asph.  RC-2  or  RC-3 
prime    coat : 

(10)  43,700  sq.  yds.   prepare,  mix  and 

shape  surt.  bit.  surf,  treatment: 
ni)  860  tons  llq.  asph.  SC-8  or  Sr-4 

bit.    surf,   treatment; 
(12)  85  tons  asph.  emulsion  seal  coit; 
(18)  430  tons  screenings  seal  coat: 
(14)'  60   cu.    yds    class   A   Port.   cem. 

cone,  strufts. : 
(16)  288  lln.  ft  80x5  Inch  i)art  circle 

CM  culvert  8  gage; 

(16)  12    each    culvert    markers; 

(17)  2.000   lbs.    bar   relnf.    steel 
Total  bids  submitted  April  16  were: 

(A)  Rexorth  A  Rexroth.  Bakfersfkid. 
Calif..  $36,714. 

(B)  Rand    Constr.    Co.,    Bakersfield, 
CaUf..    $40,2*7  40. 

'O    Oilfields    Trucking  Co.,    Bakerr- 
fleld.  Calif.,  $41,203.75. 

(D)  Geo    Von   Klelnschmldt,  Baker.. - 
field.  Calif.,  $43,048. 

(E)  Cftiflfth  Co.,  Los  Angeles,  Calif., 


$40,006.00. 
(F)  A.  A  Bdmond»on,  Olendale.  Cal., 

$4M78.80. 
(O)  Ted  PO  Baun,  Fresno,  CaL.  $40.- 

78000. 

Unit  prices  will  be  given  tomorrow. 
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4/17/47  • 

Low  and  Only   Bidders 

Surfacing  Cost  403,/IS 

SAN  JOAQUIN  CO.,  Calif..  »ttwetn 

Middle  River  and  Holt 
Owner— State  of  California,   Division 

of  Hlghwrys,  Public  Works  Bldg, 

Sacramento.    Calif. 
State  Highway  Engr— O.  T.  McOy, 

Public    Works    Bldg.    Sacramento, 

Calif 
About  4.4  miles  surfacing  >Mth  plant 

mix    surfacing   on    untreated    rock 

base 
Low    Bidder— M.J. B.   Constr.   Co.   .122 

Elks  Bldg,  Stockton.  Calif ,  $03,715 

Work  Involves: 

(1)  develop    water    supply   and    fur- 
nish   water    equip. ; 

(2)  1.30O  M   gals,   apply   water' 

(8)  20.400  tons  unlieated   rock   base; 
(4)  75  tons  llq.  asps-tiC-O  prime  coul 

and    pene.    treat: 
(6)  200    tons    sand    prime    coat    and 

pene.  treat; 

(6)  6,800   tons    mln.    agg.    plant    mi« 
surf. : 

(7)  810  tons   pave.   asph.   plant    mlv 
surfacing. 

Total  bids  submitted  April  16  wen.: 

(A)  M.J.B.  Constr.  Co..  Stockton,  Cal. 
803,715. 

(B)  Asia  Constr.  Co.,  Rio  VIsIa,  Cut 
$00,834. 

(C)  A.  Telchert  &  Son.  Inc.,  Sacra- 
mento,  CaUf.,   $»0,»50. 

(D)  Louis  Blasotti  A  Suns,  Stockton, 
Calif..  $100,007. 

(E)  Fredrirkson    &    Wasoti.  <;.)iistr. 
bC,   Oakland.   Calif.,  $118,016.70. 
Unit  prices  were: 

Unit  prices  will  te  given  tomorrou. 

4/17/47  •  *0 

Low   and  Only   Bidders 

Surfacing  Cost.  $150,675 

SISKIYOU  and  MODOC  COUNTIES. 
Calif.  (1)  Between  Route  72.  3 
miles  north  ot  Dorrls,  and  4  mllej 
west  of  Hatfield  and (2)  between 
2.4  mlUs  north  of  Stronghold  and 
Ore<;on   State   Line. 

Owner— State  ot  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mr- 
Cov,  Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

Includes  (1)  about  10.6  milts  surfac- 
ing and  seal  coat  and  (2)  about 
7.2  miles  surfacing  with  plant 
mix  surfacing  and  seal  coat  and 
restoring  shoulders  with  Imported 
borrow. 

I»w  Bidder— Falrey  -  Hammond,  Inc. 
and    R.    A.    Fari«h    .'5«4    Market    St,. 
San  Frr.clsco,  CnUf..  »i:>»,676. 
Location    A 

(1)  21.W)0   tunn   m»n.   agg.   plant    mix 
surf. : 

(2)  1.700.  tons  pave  asph.  plant  mix 
^urf  • 

(31   245    tons    liq.    asph.    8C-2    prime 
coat ; 

(4)  300  tons  llq.  asph.   RORC-5  seal 
coat ; 

(5)  2,250  tons   scieenlngs   seal  coat; 
Location    B 

(0)  2.200  tons   Import   borrow; 

(7)  0JM)O   tons   mln.    agg.    plant   mix 
surf. ; 

(8)  600   tons    pav.    asph     plant    mix 


HIGHWAY 
EARTH    BORING 

MACHINE 
RMt  •  L*at«  •  Controct 

Maooios  &  Whitiker 

Electrical  Contractori 

375  9tli  St.  -  Son  Proncloco  3 
HEmleck  «148 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.  CLAWSON   CO. 

INSULATORS  FOR  THE  PACIFIC  COAST 
219  PACIFIC  iUILDINO  OAKLAND.  CALIF. 


C^OCC:Q(i)fiV 

W  I  N  IJ  O  V       3  C    f^  i    c,N  S 


>IRCH)TECTS  .  .  . 

Yoii  can  again  specify 

ROLL-AWAY 

Window  Screens 

THE  PERFECT  SCREEN 

FOR  EVERY  TTPE  OF 
WINDOW  .  .  . 

•  K««pO  iRO«CtO  OMt  .  .  . 

•  K*«po  cHrtoiRO  Ir  .  .  . 

•  Rello  OMt  of  olght 
whoR  wiRdow  lo  eloood. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
isting  windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Name  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Ssccettort  fo  MOLL-AWAY  WINDOW  SCIIIN  COMPANY 

Mala  Oileo  omd  focfory:  ■IIKILIY,  CAIIP..  tH  A  CaHfoa  %H—H 

ffeoso  THorawall  0340 
Memifscturcr*  of  the  POPULAR  Roll-Away  SCREEN    •    Sinco  1923 


(     BUILDER 


PACB  5 


ubm 


wM  bm 


Ptan< 


r  gmcmiff  «M 
irfMiMr:  ala» 
[n  ktaly  MM  OTk 


•n     Stkl*     IIB* 
Ua  Covaty. 

J  •.  -MMlnwt   (avr 

111    Aid  f>r«|Mrt« 

ifiHtgtam  MftU 
Ih  :Uif  p««|aet. 

•itbl«   Craw  Ui« 

|cl!  way  Cmmmtm' 

wyaiMM  of  M. 


Ctw  May  i^ 


f  tatcnry 


4/tT/«T 

Law  aatf  OiMy 

••rfaati  _ 

CO..  Calif.  Baiwi 
A  M  milM  aaaC 
Owaa->-Mal*   of   Calirurnla.   D4v    of 

Hlgliwaya.     Pubtlc     Wurk«     B1.<k., 

SaataMtato.  CMU. 
Stata  Hlfliway  Xugr.'-a.  T  McCoy. 

PuMtr    Wotlui    BMg.,    SacramanUi. 

Caur 
Akaat    U    mlk«a    pla«,4n«    untraaivd 

rack  baaa  ov^r  rslattag  pavcmatil 

and  stirfa'  Inc  with  planl  mis  B»r1. 

Miffaoiaf. 
Ltf>w  BkMcr    M   J    Riiddy  A  fon,  tS3 

J  St.  Mwltlc.  Califs  MUm 

Wofli    Hivahrta : 
(1)  IJ      ill—      •xcavatlag      burdar 


|M,M6.M. 
ir>  A.  A   mimnnimon,  Olandat*.  Cai.. 

|4IJTf.M. 
ifli  Ted  VO  Baun.  rrvano.  Cat..  »49.- 

TMM. 

Unit  pnc*»  will  be  glvtn  tomorrov. 


(2>  dwrlop    water   supply   ana    fur- 

nlidi    wat»|;   vqulp; 
<S>  2.19t  it    saU.  apply  waUr 
U>  11.M9  ton*  untr«at«d  nick  baa*; 
O*  IM  taaa  Hq.  a«ph  HC-2  pHnw  coat 

aad  p«M.  Irsa'.mvnl, 
(•>  M9    toaM    awiK?    prime    coat    and 

pan*    trvatnMnt : 
<T)  T.MO   intif    mm. 

MirfactoK   ; 
(•»  STO   ton*    paw.    aaph.    plant    mlv 

Mtrfaclng 
Total  blda  aabmlttMl  April  It  wara: 
(A>  M.    J     Ruddy    A    Hon.    Modcato, 

M«J7t. 
<B)  rraak  B.  Marlia  A  Bona,  Tracy. 


plant    ml.< 


«C»  Brown  A  Krall.  Palo  Alto.  Mt>' 


iD* 


(B<  W 


Ltottia    Blaaottl. 

C     RalUng. 
fllt,«lA 


Stockton.    IIM.* 
Had  wood    City, 


lard    Savacmaoa. 

CMB.  «/lT/«7 

i.iLTtnc  batwawi ' '-•«'  •"*  Only  Biddara 
If     thtcA  chmB- .  «»»*»•»• 


iC>  (D)  <■) 

MOOOICNM.M  7MMMM.00 

2.00       1.40  l.M  UO 

1.70        l.ft4  1.M  1.7B 

SAM      2S.00  28.00  28.00 

8.00  AOO  5.00 

iM  4.00  5.80 

18.00  lAOO  15.00 


to 


Caat.  8M»734 

id    2-»a.    tkleklKICRN   rorNTY.  t.'al     i>n  Con«n<  ho 

arlng  aairfi 

guttani. 


In  ibla  r 

r.u 


tha 


40 
'•1   B«»d; 
C*«(  8»7.tltH 
ntra  «'«>  t  i  C** 

laMMtratt'Mi 


.«)'i-«j    Calit. 

uC'O  ■*■**< . 

Si  awn.  Baa  OtS 


Drive      brtwcan      iltata      HiKhwav 
Rout*   58   and   3.3    mliea   aoiilherly 
Om-ner— State  of  California,   Divliilon 
uf   HIghwaya.   Public   Worka   B'dg.. 
Kacnur.enlo,  Calif. 
State   HIghwav    Eugr     -G     T.    .McCoy. 
Public    Worka    BIdg.,    Hacramentn, 
CaHf. 
About    S.4    mllea    grading,    applying 
hitumlnoua    auriaca    treatment     to 
tbr  tentral  porilon  and  penetration 
_^._^^._^,,  „,    Irrntmmt  to  tbe  ahoulden*. 
?f;l?.!tJr  •«»U'«»^  Bkidei^lUamth  A  Raxroth.  Box 
Jf^VAJ,*:         llM    Bakemfteld.  Calif..  888.784. 
Work  tavahrea: 

(1>  ISAM  au.  yda.  rdwy.  excav.; 
ISt  SMiAM   eta.    yda.    overhaul; 
t9>  810  eu.   yda.   struct,   excav. ; 
f4>  8idM  cu.   yda.  Import  borrow; 
(B»  develop    >*ater   supply   aad    fur> 
ntafc    equip. ; 

_     <•►  I.4M  M  gala,  opply  watar; 

^•W   ^■"'•■■i    'Ti   IT8  aU     finish   rdwy.; 

»rtwvMa     31    ,«,  «n    tnnn   li4|    asphalt.   SC-2   pane 
Pluaaa     and     1|  tteatmrnt ; 

<f^  M  tana  itq    aaph    RC-2  or  RC-8 

pHaie    roat : 

(10)  48.700  s<|    yd*,   prepare,  mix  and 

shape  surf.  bit.  surf,  treatment : 

111*  880  lona  ll«|.  aaph.  SC-8  or  SC.4 

hit     aurf.    treatment; 
<I2*  85  lona  anph   i>m<ilalon  aeal  cont : 
<t8l.  4M  tons  acreenlnxa  aoal  coat: 
<  1 4  >'  M   ru.    yda    riaas    A    Port,    ceni 
I  runr    8tru«-ta. : 

^       '  «18i  8M  lln.  ft.  80x8  Inch  iiart  circle 

:r,\Ir  ^^^  cMlvart  8  gage: 

aclar».   Calif.    ,fn,  ^    „,jeh    etilvrrt    markers; 
•  I7i  S.8M   Ibe.    bar    relnf.    aleel 

Total  Mda  Huhmtiti^l  April  18  were: 
iA>    Rexorlh  A   R^xr'i'h.   Batcerafhlrl. 

(*Hlir  .   U8.714 
|R»     Ran4    <'Mn*.lr    t.'o.    Bakersfield. 

Calif .    840.;i|7  Id. 
'C>    0«lfl*M«    Trucking   Co.    Bakeir - 

field    Calif     HI2M78 
lO)   Oeo    Vt>n   Kleinarhmidt.    Baker.- 

f  .cM.  r-Nlir  .  848A4A 
)Bt  C7>-'    ■'    '"o.,  L<oa  Angalaa,  Calif., 


4/17/47  •  dB 

Law  and  Only  Bidtfafa 
Surfacing  Ceat,  8S8,/1S 

SAN  JOAQITIN  CO.,  Calif..  »»twean 

MIdile  Rtvxr  aad   Holt 
owner- -Ml nin  of  California.  Division 

of   Hlghwryn.   Piibllc  Works   BMg.. 

Macramenio.    Calif. 
State  HIghwav  Bngr  — O.  T.  McCoy, 

Public    Works    Bldg..    fcacramento. 

Calif 
About  4.4  mlt^a  iturfacing  with  plant 

mix    aurfadng   un    untreated    rook 

baae 
Low    Bidder— M.J.B.   Constr.  Co.  .127 

Kikn  Bldg.  Stockton.  Calif..  188.715 

Work  Involves: 
(1)  develop    watrr    aupply   and   fui- 

nish    water   ••quip.; 
(3)  IJOO  M   gala,   apply   water- 
(I)  30,400  tons  untieated   rook  base: 
«4)  75  tons  llq.  aspa-dC-2  prime  cout 

and    pene.    treat.: 
(S>  300    tons    sand    prime    coat    and 

pane,  treat. ; 
«8)  8J00   tons    min.    agg.    plant    mi« 

aurf.; 
«7)  Sit  ions   pave    aaph.    plant    mir 
aurfadng. 

Total  bids  submitted  April  16  wnn  : 
(A>  M.I  B.  Conslr  Co..  Stockton,  <^mI. 

883.715. 
lB»   AKia  Coni.tr    Co.  Rio  Vlam.  Cnl 

$99. n4 
)C>    A.   Telchert  A   Son,    Inc.,   8acro- 

mento,   -^allf.,   |M,»50. 
iDi   Louta  Blaaottl  A  Kon<4.  KttM-kl'tn. 

Calif,   flM.80T. 
iB)    Fre«irirkaon    At    Wa.Koi)    Cmis'i. 

oC..   OakUnd.   Calif.,   1118,015.75. 

irntt  prtcea  were: 

Unit  prices  will  he  ?iven  tomorrov.. 


40 


lima 

•tnia,   Dlvlol<»ii 
Work*    BMg. 

PT   <i.  T    Mc 
Bklg.    Sacra- 

I:  r>  >  urfarlni, 
and  <  'Mi^trtic  - 
i  i^M»tier     ru.i 


Low    and  Only    Bidders 
Surfacing  Coat,  8159.675 

SISKIYOU  and  MODOC  COUNTIES. 
Calif.     (1)     Betv/een     Uoute     72,     .'J 
miles  north  of   Dorris,  and    t  mi\ea 
weat    of    Hatfield    and (2)    between 
2.4   miUa   north   of   Stronghold   and 
Oregon    State    LJne. 
Owner     State  ol    California,  Divlalnn 
of    Hlghwayn.    P.ihlic   Works   Bldg.. 
Sacramento,  Calif. 
State    HlKhway   Engineer  -O.   T.   Mt  - 
Cov,    rui>llc    Worka    Bldu.,    Sacra- 
mento,   Calif. 
Inrludea   (1)  about  IC.fi  mllta  aurfac- 
inK    and    aeal    coat    and    (2)    about 
7.2     miles     aurf«iclng     with     plant 
mix    surfacing   and    aeal    coat    and 
restoring    shouldera    with    imported 
»>orrow. 
I»u   Bidder- Falrey  -  Hammond,  Inc. 
nnd    R.    A.    Fart-4h    5«M    Market    St.. 
Kan  Frr.ctaco.  Calif.,  81M,675. 

Leaatlon   A 
(i)  21JMW  tone   mln.   agg.  plant   mix 

surf. : 
(2)  1.780  tons  pava  asph.  plant  mix 

surf.  • 
(8>  848    toQs    liq.    asph.    SC-3    prime 

aoat: 
(4>  800  tons  liq.  asph.   RORC-5  seal 

coat; 
(S)  2.280  tons  acreaninga  seal  coat; 

Laoatian   B 
(8)  2.300  tons   Import    borrow; 
(7>  8J0O   tons   mln.    agg.    plant    mix 

surf.; 
(8)  580    tons    pav.    aaph     plant    mix 


e^oet     ralaeo 


tua 

HC  1     prune 

paiat  bind«r 


il  C4ial . 
»n«.     leveling 


<*nt.     type     A 

ra 

iprti  18  were: 

■»a  rranctaeo. 

CerrMo.  8t7,- 


•n  Ca.  St<«efc- 

,.     In<  .     Kan 
8. 
labto,  MM,- 

»  lu>«a.  81M.- 

r    M    Hyar. 


1 


tts 


CAUP. 


HIGHWAY 
EARTH    BORING 

MACHINE 
RBBf  •  !>•«••  •  CoBfroct 

Miiiiig  A  Wliitiker 

Electrical  Camtractort 

37S  ftli  St.  •  Sob  FtobcIsco  3 
HEmleck  «148 


WINDOW     SCREENS 


AnCHITBCTS  .  .  . 

You  can  again  npecify 

ROLL- A  WAY 

Window  Screen* 

THE  PfllFffCT  SCRfffN 

FOR  EVf Jir  TYPE  Of 
WINDOW  .  .  . 

•  K«B|M  isSACts  OBt  .  .  . 

•  K«Bps  carfoiBS  Ib  .  .  . 

•  Rolls  OBt  of  slgkt 

wlioB  wIb^ow  is  elosod. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
isting  windows  without  al- 
tering the  windows  in  any 

way. 

LiUralure,  Details  and 

Slame  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Saacacsars  >a  tOLL-AWAY  WINDOW  SCRlIN  COMPANY 

Oflaa  aatf  ^aafMv:  tlRKIUY.  CALIF..  Mk  A  CarHaa  S»raa«t 
Phmmm  THarawall  014S 
^  tW  POPULAR  Roll  Away  SCREEN    •    Since  1923 


n 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  APRIL  1 7.  1947 


THURSDAY.  APRIL  17.  1947 


DAILY     PACIFIC    BUILDER 


PACE  7 


•urf . ; 

(9)  SO   tona    Uq.    aaph.    BC-2   prim* 
coat;  .^, 

(10)  48    tons    asph.    •muUiloB    paint 
binder  and  soal  coat; 

(11)  85  tons  Uq.  :uipb.   PX>ilC-5  Mai 

(12)  900  tonn   screenings   seal   coat. 
Total  bids  nubmltted  April  1({  were : 

(A>  Pairey-Haminond,  Inc.,  and  P.. 
A.  Farlsh,  8eui  Francisco,  Calif., 
$150,675. 

(B)  Sheldon  Oil  Co.,  Sulslin.  Call!.. 
1163.185. 

(C)  Frederlckson  A  Kasler,  Sacra- 
mento, Calif.,  $180,194  50. 

(D)  Harms  Bros.,  Sacramento,  Cal.. 
$180,725. 

(B)  Utah  Constr.  Co.,  San  Francisco, 

Calif.,  $193,237.25. 
(F)     Fredrlckson    Bros.,    Emeryvlllp, 

CaUf..  $247,828. 

Unit  prices  >^111  be  given  tomorrow. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 

4/17/47  41 

Owner  Taking   Bids— Oua  April  29, 

1    P.  M.   (Tima  Extandad   Fr»m 

(April  9)  — 

Water  Supply   Faollltia* 

( Reconstruct) ;  8artal  47-30 
MUHOC,  Calif.,  Kern  County.  Muroc 

Air  Base. 
Oviner — Los   Angeles    District    Corps 

of  Engineers,  War  Department,  751 

S.  Figueroa  St.,  L.os  Angeles,  Calif. 
Plans  by  owner. 

Sp«cltlcations   obtainable  from   the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


4/lt/47  ^  •     4$ 

Truck  Chaaaia— Bid*  Wantad 

8ACRA1CBNTO.  CaUf.,  Sacramento 
Co.— Until  April  2S  bida  will  ba  re- 
ceived by  State  Purchasing  Agent, 
Sacramento,  Calif.,  under  Qua  67016^ 
R«q.  SOSVi.  for  one  6-wheel  truck 
chassis  and  oab,  f .o.b.  Oakland. 


48 


Supplies,  Equqiment 

Sub-Contract 

Information 


NEWS  INDEX 

Miso.  Suppllaa  A  Matarlala •« 

Machinery  and  Equipment 43 

Sub-Contract    Information   44 


4/17/47 

Truck  Chasaia 

Law  and  Only  Biddsrs 

SACIVAMBNTO,  Calif.,  Sacramento 
Co. — ^The  following  submittad  bids  on 
April  15  to  State  Purchasing  Agent, 
Sacramento,  Calif.,  for  truck  chassis 
as  follows: 
QUO.  B51S5,  RBQ.  5728: 

One  pneumatic-tired  truck  chassis 
and  cab,  f.o.b.  Fresao. 

Intematlcmal  Harvesta*  Model  KB- 
S-8,  $4333.40  each ;  less  discount-  of 
$588.70;  toUl,  $874&76;  90  to  120  days' 
delivery. 

Mack  -  International  Motor  Truck 
Corp.,  Mack  Model  SIHT,  $5000.43 
each ;  6  days'  delivery ;  terms  net. 

OMC  Truck  Sc  Coach  Co.,  OMC 
Model  ACR-e22,  $4164.73  each;  less 
excise  tax  of  $130;  toal,  $4034.73;  de- 
livary  as  soon  as  possible;  terms 
net 
QUO.  55186,  RBQ.  27836^: 

Six  pneumatic-tired  truck  chassis 
and  cabs,  f.o.b.  Eureka. 

International  Harvester,  $4418.29 
each;  less  discount  of  $594.22  each; 
grand  total  fo  rsix,  $22,944.42;  90  to 
120  days'  delivery. 

Rex  Motors,  Inc.,  Reo  Model  a3-B, 
$4604.'«6  each;  discount,  $154.90  eax:h; 
total,  $26,097.36;  30  days'  deUvery. 

OMC  Model  ACR  No.  628,  $4220.18 
e|u:h ;  less  excise  tax  of  $132  each ;' 
total,  $24.620.08 ;  terms  net ;  delivery 
soon  as  possible. 

Diamond  T  Motor  Truck  Co.,  Model 
703,  $5180.92  each;  total,  $31,086.52^90 
days'  delivery;  no  discount 


Olty  Hall.  San  Francisco.  Calif.,  frr 
repairs  to  on«  passenger  elevator  in 
H»ll  ot  Justice. 


44 


4/17/47  • 

Repsir   8talr   Trsada— 
Low  and   Only   Bld<ler 

SAN  FRANCISCO,  Cal.— Non -Skid 
Surfacing  Corp.,  US  New  Montgom- 
ery gt.,  Pan  Francisco,  Calif.,  at  *:.- 
168  submUted  low  and  only  bid  April 
16  to  the  City  and  County  of  San 
Francleco.  Dept.  of  Public  Wor«c*, 
Ro<m  282,  City  Hall,  San  FranclsCii, 
Calif.,  for  repairing  stair  treads,  at 
Hall  uf  JusUca 


•     44 
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42— MISC.    SUPPLIES 
MATERIALS 


AND 


4/17/47  42 

Loam— Contract    Awarded 

SAN  FRANCISCO,  Cahf.  —Rosen 
berg  Brothfis,  12  Oak  Grove,  San 
Francisco.  Calif.,  at  $1216  awarded 
contract  by  the  San  Francisco  DIh- 
trict,  Cotpa  of  Eiiglneeis,  War  Do- 
par'.ment.  74  New  Montgomery  St., 
ban    IfranclKco,    Calif.,    pnder    Serial 


4/17/47 
Tamping  Machine  Rental 
Bids  Wantad 

I  MONTKREY  and  SAN  BENITO 
I  COUNTIES,  CWif.— Until  April  21, 
10  A.  M.,  bids  will  be  received  by  the 
'sute  Division  of  Highways,  L.  H. 
Gib3on,  district  engineer,  60  Hlguera 
St,  San  Luis  Obispo,  Calif.,  for  rental 
of  one  self-propelled  tamping,  level- 
ing and  finishing  machine  for  ap- 
proximately one  month's  use. 

Specifications  obtainable  from  the 
above  office. 


4/17/47 

Exterior  Painting 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— A. 
Quandt  &  Sons,  374  Guerrero  St,  San 
Francisco,  Calif.,  at  $2743,  submitted 
low  bid  to  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  Room  2S2  City  Hall,  San 
Francisco,  CaUf.,  for  exterior  paint- 
ing of  L«  Conte  School. 

Other  bidders  April  16  weva: 

Deemer  So  Deemer,  San  Francisco. 
Calif.,  $2766. 

Gus  Meyer,  San  Francisco,  Calif., 
$2965. 

Dave  Russ,  San  Francisco,  Calif., 
$3250. 

W.  G.  Thompson,  San  Francisco. 
Calif.,  $8479. 

R.  P.  Paoli  *  Co.,  San  Francisco, 
Calif.,  $3602. 

Russell  Hinton.  San  Francisco, 
Calif.,  $3685. 

Glampollnl  &  Co.,  San  Francisco, 
Calif.,  $392& 

Reliable  Painting  Co.,  San  Fran- 
cisco, Calif..  $4165. 

Rainbow  Painting  ft  Decorating 
Co..  San  Francisco.  Calif.,  $5140. 

Robert  G.  Meyer,  San  Francisco, 
Calif..  $5762. 


44 


48 


4/17/47 

Sale  of  Aircraft  Engines 
SACRAMENTO,  Calif..  Sa«ram«nto 
_     Co. — The  W^ar  Ass^s  AdmlnlstTation, 
No.   04-aoa-4'i-e9    tor   furnlshtng    andl**    ^"^    Ness    Ave.,    San    Francisco, 
deUveiing    700    cu.    yds.    of    loam    to    CaWf..  announces  sale  of  aircraft  en- 
Columbia    Park,    bounded    by    Harrl- 


.son.  Sherman,  Folsom  and  Columbia 
I'uik  .:3t..  San   Franci8c<>,  Caiit. 


glnes    located    In    Sacramento, 
closing  date  set  for  April  SO. 


with 
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4/17/47 

Cedar  Poles— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  25,  3  P.  M.,  bids  will  be  received 
Dy  Purchaser  of  Supplies  M  H.  Gerry 
270  City  Hall,  San   Francisco,  Calif.. 

deHvIrin«.  on-       '.°'" /"^i^^"!"*   "^    ^^""^^^  claimints  and  normal  trade 
de  iverlng  one  carload  of  30-ft  cedar    channels    concurrents,    with    «lo.inir 
poles,   butt   treated,   8-ln.    tops.   12-ln. 
butts. 

Specifications  obtainable   from   the 
above  office. 


4/17/47  48 

ftale  of  Water  Breakers,  Shaving 

Mirrors,  Etc 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  83  Berry  St, 
San  Francisco,  Calif.,  announces  sale 
of  water  breakers,  shaving  mirrors, 
web    strapping    and    washboards    to 
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4/17/47 

Sale  of  Bells.   Fusee,   Horns,  Etc. 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  S3  Berry  St, 
San  Francisco,  Calif.,  announces  sale 
of  bells,  fuses,  horns,  lamps,  etc..  to 
priority  claimants' and  normal  trade 
channels  concurrently,  with  closing 
date  set  for  May  9. 


channels    concurrently,    with    closing 
date  set  for  about  April  29. 


4/17/47 

Exterior  Paintins 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.  — R.  P. 
Paoli  k.  Co.,  2530  Lombard  St,  San 
Francisco,  Calif.,  at  $9962,  submitted 
low  bid  to  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  Room  282  City  Hall.  San 
Francisco,  Calif.,  for  exterior  paint- 
ing of  San  Francisco  Junior  College. 

Other  bidders  April  16  were : 

Reliable  Painting  Co..  San  Fran- 
cisco. Calif.,  $19,430. 

Deemer  A  Deemer,  San  Francisco, 
Calif..  $21,400. 

Beck  Bros.,  San  Francisco,  Calif., 
$23,613. 

Gus  Meyer,  San  Francisco.  Calif., 
$28,447. 

D.  E.  Burgess  Co.,  San  Francisco, 
CaUf..  $28,783. 

Russell  Hinton  Co.,  San  Francisco, 
Calif.,  $34,000. 

Dave  Russ,  San  Francisco.  Calif.. 
$34,318. 

W.  G.  Thompson,  San  Francsco, 
Calif.,  $36,784. 

Glampollnl  ft  Co..  San  Francisco. 
Calif.,  $37,874. 


140  2nd  Ara. 

DWBLUNOB  (1-story,  frame)  (4), 
17800  esMdir  W  Dartmouth  200,  235, 
260.  275  N  Felton  Ave;  owner.  Ar- 
nold Blum,  975  Bush  St;  builder, 
Joe  Blum,  212  Silliman  Ava. 

ALTER  FLATS.  $1000;  519  Union  St; 
owner.  Mazzaferri.  premises;  build- 
er, Wm  Mcintosh  ft  Son,  740  86th 

A.V6* 

ELECTRIC  SIGN,  $2800;  1069  Market 
St;  owner.  Robert  L  Llppert  prem; 
builder.  Gener^  Neon  Lite  Co,  Oak- 
land. 

ALTER  HOTEL  and  STORES,  $2000; 
1485  Bush  St ;  owner  Crocker  Bank. 
2048  Market  St;  builder,  Ira  W  Oo- 
bum.  2048  Market  St 

DWELLINGS  (1-Story,  frame)  (8), 
$7250  each ;  N  Roanoke  75.  100,  125 
E  Bemis;  owner,  Gilbert  L  PIov, 
391  Monterey  Blvd;  day  work. 


Granted 

BUILDING  PERMITS 


8AN    FRANCISCO 


April  15,  1947 
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4/17/47 

^le  of  Misosllaneeus  Industrial 

Machinery 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  33  Berry  St, 
San  Francisco,  CaUf.,  announces  sale 
of  miscellaneous  Industrial  machin- 
ery to  priority  claimants  and  normal 
trade  channels  concurrently,  with  the 
closing  date  set  for  June  5. 
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4/17/47  43 

Sale  of   Logs.  Steel  Traadways,  Etc 

SAN  FRANCISCO,  Calif.— The  War  

Assets  Administration,  S3  Berry  St,  nicipal  UtllltyDlstrlct  James  E.  Mc- 
San  Francisco,  Calif.,  announces  aale  Caffrey.  general  manager  and  chief 
of    laminated    hardwood    logs,    steel  ,  engineer.    59th    and    R    Sts..    Sacra- 


4/17/47 
Pickup  Trucks 
Bida  Wanted 

SACRAMENTO.  Calif ,  Sacramento 
Co.— Until  ApHI  25,  3  P.  M.  bids  will 
be   received   by  the  Sacramento  Mu 


tread  ways  and  miscellaneous  sup- 
plies to  normal  trade  channels,  with 
closing  date  set  for  May  14. 


48 


4/17/47 

Sale  of  General  Chemloals 

SAN  FRANCISCO.  Calif  .—The  War 
Assets  Administration,  S3  Berry  St, 
San  Francisco,  Calif.,  announces  sale 
of  general  chemicals  to  priority 
claimantH  and  normal  trade  channels 
concurrently,  with  closing  data  sat 
for  May  9. 
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4/17/47 

Pips  and  Fittings 

Bids  Wanted 

ALAMEDA.  Calif..  Alameda  Co.— 
Until  May  6,  8  P.  M..  bids  will  ba  ra- 
reived  by  the  City  of  Alameda,  J.  P. 
Clark,  city  clerk,  City  Hall,  Alameda. 
Calif.,  for  furnishing  pipe  and  fit- 
tings as  follows: 

(1)  900    iin.    ft    15-ln.    vitrified   clay 
plpa; 

(2)  50  each  15x4-ln.  vitrified  clay  plpa 
T-branches; 

(3)  75  each    4-ln.   vitrified   clay   pipe 
elbows ; 

(4)  300  lln.  ft  4 -in.  vitrified  clay  pipa. 
Specifications  obtainable  from   tha 

office  of  City  Engineer  Carl  Froarar, 
City  Hall.  Alameda,  Calif. 


4/17/47  4S 

Liquid  Asphalt— No  Bids  Raoalved 

SACRAMENTO,  Calif.,  Sacramanto 
Co.— No  bids  ware  received  Aprtl  14 
by  the  State  Purchasing  Agent  Sac- 
ramento, CaUf..  under  Quo.  5061S.  Req. 
78436.  for  8  tons  RC-8  liquid  asphalt 
delivarad  and  spread  one  mlla  north 
of  Braa  on  Brea  Canyon  Rd. 


mento,  Calif.,  for  two  %-ton  pickup 
trucks,  with  turn-in  allowances  on 
two  Dodge  H-ton  pickup  truclu. 

Specifications   obtainable  from  the 
puirhasing  agent 


4/17/47  • 

Remodeling — No  Bids  Rscalvsd 

LONG  BEACH,  CaUf.,  Iy>s  Angdcj 
County — No  hi  Is  were  "eccived  Apr. 
16  by  the  Federal  Works  Agfncv, 
Public  Bi»illlnp<i  Admin..  Office  of 
the  District  Engineer.  838  U.  S.  Ap- 
praiser's BIdg..  Snn  Fnnclsco,  Cal, 
lor  rriTiC'dellng  U.  8.  Post  Oftioe 
BIdg.  for  Veterans'  Administration, 
Long  Beach.  Calif. 
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4/17/47  • 

Repsirs  to  Elevator — 
Low  and   Only   Bidder 

SAN  FRANCISCO,  Cal  —Otis  EU- 
vator  Co..  1  B(>ach  St..  San  Fran- 
cisco, CaUf,  at  11,719.25  submitted 
low  and  only  bid  April  16  to  the  City 
find  County  of  San  Francisco,  De- 
partment of  F\ibltc  Works.  Room  282 


4/17/47 

Exterior  Painting 

Bids  Wanted 

SAN  FRANCISCO.  CaUf.— UnUl 
April  30,  2:80  P-  M.  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Frarclsco,  Department  of  PubUc 
Works.  Room  282  City  Hall.  San 
Francisco,  Calif.,  for  exterior  paint- 
ing of  Abraham  Lincoln  High  School. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy,  Room  265  City  Hall.  San  Fran- 
cisco. Calif.,  upon  deposit  of  $5,  re- 
fundable. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN  FRANCISCO 


ALTER  APARTMENTS,  $1878;  285 
MiHblsHlppl  St;  owner,  D  Timerio. 
1734  Broderick  St;  builder.  Leonard 
Salomon,  1734  Broderick  St 

DWELLING  (1-story,  frame),  $10.- 
000;  SW  Underwood  150  W  Jen- 
nings; owner,  J  Leardlnl,  1418  Un- 
derwood :  day  woric. 

ALTER  APARTMENTS  and  DOC- 
TOR'S OFFICE,  $900;  1007-1013- 
1017  Valencia  St;  owner,  I  Conello, 
902  Guerrero  St ;  builder  John  Hlnk, 
1469  S  Van  Ness  Ava 

ALTER  DWELLING,  $1160;  1817 
28rd  Ave;  owner,  N  P  Hansen, 
premises;  builder.  Rice  ft  Gallndo, 
2649  Van  Neas  Ava 

ALTER  DWELLING,  $2000;  541 
Worchester  Ave;  owner,  F  Mack- 
intosh, premises;  builder,  not  se- 
lected. 

ALTER  PLANT  (wholesale  produce), 
$660;  447  Front  St;  owner.  General 
Banana  Co,  premises ;  Guilder,  S  A 
Glusti  Co.  aOO  Green  St 

ALTER  DWELLING.  $750;  2740  Vi- 
cente St;  owner.  Dr  Kent  Masoa, 
premises ;  builder,  Carl  A  Frandaan. 


REMODEL  FRONT.  $800;  1105  Grant 
Avanue;  owner.  Stanley  Fong,  566 
Commfcrclal  St ;  contractor,  Harold 
Camping  Co. 

MOVE  DOOR.  INSTALL  TILfi.  Etc. 
$800;  397  O'Farrell;  owner,  Charles 
Massall.  prem ;  contractor,  Pac  Fix. 
ture  Co:  day  work. 

ROOF  BUT^JLETIN,  $1000;  Market  & 
6th  Sts;  owner  and  contractor, 
Foster  ft  KIciser  Co;  1675  Eddy  St. 

ERECT    l-story    Frame   BLDGs,    (2i 

$600C  each;  W  side  of  Arch  160  ft 

*  175  ft   S   of   Sargent,   owner  ft 

contractor,  C  H  Johnson.  470  Head 

St 

ERECT    1 -story   Frame   BLDGS.    f2> 
$S000;  W  list  Ave  175  &  225  ft  N  of 
Judah    St;    owner   and    contractor, 
J  E  Mohler,   Jr.   620  36th  Ave. 

INSTALL  KITCHEN.  $750:  1319 
California  St;  owner,  James  Mc- 
Hugh,  prem;  contractor.  A  Con- 
rad Johnson. 

REMOVE  &  ADD  NEW  PARTI- 
TIONS; $6500;  519  California  St; 
owner.  Premier  Insurance  Co, 
prem:    contractor,   Capitol   Co. 

BUILDING,  one-story  frame,  $5500; 
a  Side  San  Bruno  W  of  Breman 
Lane ;  owner  and  contractor,  Ed 
Rosemcnt  176  Duboce  Ave. 

INSTALL  CONCRETE  FOUNDA- 
TIONS UNDER  WALLS  ft  POSTS. 
$2500;  NE  cor  Quint  ft  Cufter; 
owner.  Otto  Kramer,  535  Alabama 
St;  contractor.  James  H  Hjlel. 
APRIL  16,  1M7 

BUILDING  (1-story,  frame),  $11,000; 
E  line  36th  Ave  200  S  Taraval; 
owner,  Pete  Zevas.  2389  Bush  St; 
contractor,  A  Nelson. 

BUILDING  (1-story,  frame).  $7895; 
NB  comer  Randolph  and  Bright 
Sts;  owners,  Charles  T  Buiite  and 
A  Infuslno,  708  14th  St;  contraotor. 
Francis   O'Reilly. 

BUIIJ)INGS  (1-story,  frame)  (2). 
$8435  each;  N  Randolph  50  and  75 
W  Vernon  St;  owners,  Charles  T 
Burke  and  A  Infuslno,  708  14th  St; 
contractor,  Francis  O'Reilly. 

REPAIR  FIRE  DAMAGE,  $1680;  154 
10th  St;  owner.  Aura  Ryhensky, 
premises;  contractor  Leonard  Salo- 
mon. 

REPAIR  FIRE  DAMAGE,  $1500 ;  1185 
Masonic  Ave ;  owner  Amie  8  Cohan, 
premises;  contractor  Leonard  Salo- 
mon. 

BUILDINGS  (1-story,  frame)  (2). 
$7500  each :  S  side  Campbell  100 
and  125  E  Delta ;  owner  and  build- 
er, Thomas  J  Sullivan.  3458  26th  St 

REPAIR  FIRE  DAMAGE,  $3250;  6S8 
Minna  St;  owner  Mr  Schuler,  prem; 
contractor,  Leonard  Salomon. 

ADD  SLEEPING  ROOM.  $950;  3236 
Cabrillo  St;  owner,  H  I  Key,  prem; 
contractor.  F  L  Colberg. 

BUILDING  (1-story,  frame).  $8000; 
E  line  Ramsell  275  N  Shields ;  own- 
er and  builder,  Boyd  C  Lindsay, 
1176  Alomany  Blvd. 

BUILDING  (1-story,  frame),  $9000; 
W  line  Head  St  190  S  Holloway; 
owner,  Edward  Fortune.  219  Court- 
land  Ave;  contractor.  Boyd  C  Lind- 
say. 

REPAIR  (roof  and  uasemant).  $500; 
1380  24th  Ave;  owner  and  builder. 
Homer  G  Raddick,  910  Irving. 

BUILDINGS  (2-story,  frame)  (2), 
$8500  each;  Alemany  Blvd  140.865 
E  Chester  Ave;  Alemany  Blvd  411 
E  Chester  Ave;  owner  and  builder, 
J  C  Peterson,  590  Enctnal  Ave. 

ADD  STORY  TO  BUIIJ5ING,  $5000; 
1550  Bryant  St;  owner,  Rainier 
Brewing  Co,  1550  Bryant  St;  con- 
tractor, not  selected. 

ALTER  FRONT  and  REINFORCE, 
$1000;  2890  San  Bruno  Ave;  owner, 
John  Ortega.  216  Broderick;  con- 
tractor. R  C  Smith. 

ALTER  FRONT  and  REMOVE  PAR- 
TITION. $1500;  448  Courtland  Ave; 
owner,  M  Mauonclnl,  282  Ewlng 
Terrace;  contractor,  Moresl  ft  De 
Lucchl. 

REPAIR  FIRE  DAMAGE,  $2000;  63 
Powell  St;  owner.  Gump  ft  Davis, 
prem;  contractor,  Ira  W  Cobum. 
2048  Market  St 


HILLSBOROUQH 


BATH  HOUSE.  $5000;  640  Braw#r 
Dr;  owner.  Ge<wge  Montgomary, 
premises ;  builder.  J  B  Oawald.  827 
Carmel  Circle.  San  Mateo. 

ALTER  QUARTERS  (gardncr).  $000; 
Uplands  Dr;  owner,  Crockar  Hla- 
tate.  premises;  builder,  A  L.  CaTa- 
naugh. 

SWIMMING  POOL,  $2000;  440  Bl 
Arroyo  Rd ;  owner.  J  V  Bare,  pram ; 
builder.  Paddock  Engineering  Co. 

SAN  MATEO 


ALTER  DWELLING,  $1000  r  601-08  N 
Claremont;  owner,  Victor  Daniel- 
son,  premises;  builder.  R  B  Brod- 
erick. ISO  12th  Ave,  San  Matea 

ALTER  DWELLING,  $1800;  269  Por- 
tola;  owner  and  builder,  Ben  Doc- 
off,  premises. 

DWELLING.  $7000;  8808  King  Lana; 
owner  and  builder.  John  E  Stinnar. 
premises. 

DUPLEXES  (4).  $12,000;  8820-22, 
3815,  3826-28.  8814-16  ^ng  Lane; 
owner  and  builder.  John  Stlnner. 

DWELLING.  $8000;  411  88th  Ave; 
owner.  B  Ohlsen;  builder.  W  B 
Berton,  215  Clark  Dr,  San  Mateo. 

REPAIR  DWELLING,  $600;  50O  Vir- 
ginia; owner,  Herbert  8  Hawlln, 
premises;  builder,  R  C  Ruhl,  263 
Hatch  Way,  Burllngama. 

ALTER  DWELLING.  $2500;  2671  Ha- 
cienda; owner.  J  Nicholas,  pram; 
builder.  Leonard  D  Nelson.  211  Ho- 
bart  Ave,  San  Mateo. 

ALTER  DWELLING.  $1500;  654 
Parrott;  owner  and  builder,  Ray 
W  Spalding,   premises. 

ALTER  OFnCE  and  STORE.  $10,- 
000;  2301  El  Camlno  Real;  owner 
and  builder,  R  P  Wiseheart,  prem. 

ALTER  PLANT.  $8000;  314  7th  Ave; 
owner.  Lee  Bros,  premises;  builder. 
Charles  J  Pcderson,  333  Occidental 
Ave.  Burllngame. 

GARAGE,  $1000;  811  Crescent;  owner 
and  builder,  E  H  Kime,  premises. 

DWELLING,  $11,000;  170  90th  Ave; 
owner  and  builder,  Geo  F  Mattos. 

ALTER  DWELLING.  $1000;  825  N 
Delaware;  owner  and  builder,  Wm 
L  Miller,  premises. 

RESTAURANT.  $6000;  36-38  Bell  St; 
owner,  C  L  Sawenbeer,  premlaas; 
builder,  Arthur  Bros,  941  S  Clare- 
mont, San  Mateo. 

ALTER  BUILDING.  $2000;  146  W 
BeUe\'ue;  owner.  Younger,  prem; 
builder,  Central  California  Con- 
struction Co,  116  Erie  St,  San  Fran- 
cisco. 

BURLINQAME 

SWIMMING  POOL,  $1500;  1501  Bar- 
rlolhet;  owner.  H  V  R  Harvey. 
prem,  builder.  Paddock  Engineer- 
ing Co. 

ADD  TO  GARAGE,  $1000;  1128  Ber- 
nal  Ave;  owner  and  builder,  N  M 
Barley,  premises. 

ALTER  STORE,  $3000;  1485  Broad- 
way; owner,  Murray  Investment 
Co;  builder,  Thomas  Gesso,  1201 
Vancouver  Ave.  Burllngama. 

RESipENCB.  $14,000;  Block  48,  Bar- 
nal  Ave ;  owner,  E  Perry ;  bulldsr. 
W  C  Wemecke. 

ALTER  and  REPAIR,  $1000;  1615 
Carrol;  owner  and  builder,  John  L 
Kelly,  premises. 

APARTMENT  HOUSE  (4-unit).  $20,- 
000;  Lot  21,  Block  3.  Paloma;  own- 
er and  builder,  Ohlund  ft  Co. 

RESIDENCE  and  GARAGE,  $12,500; 
Lot  18.  Block  31.  Drake  Ave;  own- 
er, M  Gautsch;  builder.  A  T  Mat- 
tock Co.  212  Clara  St.  San  Fran- 
cisco. 

OAKLAND 

DUPLEX.   nne-!itoi-y  8-room,  $11,000; 

9230-.32    Bitch   St;    owner  and   con- 

tixrtor.  Dr  jglas  F'rother.  2218  107tli 

Avenue 
ADDITION.  $800;  456*  E  14th  Street; 

owner   nnd    builder,    Lloyd    Barret, 


DUmBlUniTERS 


ELEVHTORJ 


Gamerston  &  Green  Lumber  Co. 

Wfcol«sof«  Olid  Jobbing  Yard* 

LUMIER  -  TIMBIRS  -  TIIS  -  FIR  -  RIDWOOD 

PONDEROSA  -  SUGAR  PINE 


San  Praacitca— 1  MO  Arny  St. 
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Oakland— 3001  Llvla««Ha  St. 
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ELECTRICAL  COMMIRICATIONS 

T«Upftoff«  and  Slaiial  Emgh—r* 

MoMol  end  Dial  TaUpkoiim  Syttam* 

Detlgnars  of  Romofo  Confrof  Eqiilpmoiif 
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Wo  Will  SHb^ootroct  Witk  Elocfrlcol  Cootroctor* 

765    CLEMENTINA    STREET 
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premises. 
JALt'nBR  and  repair,  $556;  631  Hai  ri- 
sen   St ;    owner,    Jaunita    Campas. 
pram;  contractor,  J  A  Dupree,  101^ 
18th  Etre»l. 
DWFLLING.    1-story   5-room.   $5470; 
7566  Clrclrt  Hill  Dr ;  owner,  Mr  and 
Mrs  A   Messenger.   7562  Circle  HIU 
Drive;     contractor.     Wm    Thomas, 
7917  Carl   St 
BLIX?,  1-story  4-room  cone,  $40,000 
5308   Adeline    St;    owner,    Tru    Ade 
Bottling  Co,   prem;  contractor,  S  J 
B^rtelsen,   80  Bstrello  Ave. 
ADDITION,    $1J;00:    1800    109th    Ave; 
owner  and  builder.  Dr  S  W  Outh- 
rldge,  premises. 
MACHINE  Shop,  i-story  steel.  $270i!; 
10300  Gravenstcln   St;   owner,    J    C 
Hansen.    Jr,    173(rt»    Rogerio   Street, 
Hayward;    contractor,    McClary    & 
Davis.  781  56th   St. 
DWELLING.    1 -story    6-room,    $8460; 
1O20O  Voltaire  St;   owner  and  con- 
tractor, T  P  Walker  1289  15th  Ave. 
ADDN  to  dwelling,  $1500;  534A  East 
20th   St;   owner  and   builder,   Man- 
uel A  Fonte.  534  E  20th  St. 
GARAGE.  J-story.  $500;  2008  Tampa 
Ave;   owner  and  builder,  W  R  de 
Curtorl,  1961  Chestnut  St,  Berkelev 
ELECTRIC   SIGN,   $800;    2614    Semi- 
nary Ave;   owner,   Campbell   Bros; 
builder.  General  Neon  Lite  Co,  909 

2-ttory  ADDITION,  $900;  3126  Mag- 
nolia St;  owner  and  builder,  Jarrel 
Johnson.  ^^    ,,    .. 

ALTERATION,  $1000;  1521  Madison 
qf  owner.  Louise  Phoeby;  Bast 
OranfTC.  New  Jersey;  builder.  Ma- 
son McDuffle  Co.  2101  S^attuck 
Ave,   Berkeley. 

ADDITION,  $1000:  108C7  Bancroft 
Ave:  owner  and  builder.  Jean  S 
G-rey,  10809  Bancroft  Ave. 

ALTER  $1000;  950  19th  Ave;  owner. 
California  Foundries,  950  19th  Ave ; 
builder,  Cnrlstensen  ft  Lyons,  3454 
Harlan   St 

\DDITION,  $6W);  5633  Ocean  Vle'A 
Drive;  owner  and  builder,  E  A 
Rogers,  prem. 

ADDITION,  $500:  8549  Custer  St; 
owner  and  builder,  Charles  Savage, 
prem. 

REPAIRS,  $900;  5307  Telegraph  Ave: 
owner.  Golden  SUte  Ltd.  builder, 
F   A    Stead,    1950   Additton    St. 

ADDITION,  $600;  733  East  18th  St; 
owner,  Walter  Amtll,  prem;  build, 
♦•r,  P  A  Stead,  1W50  Addison  W 
Berkeley. 

ALTERATION.  $500  360  45th  St: 
owner,  Secondo  Gal,  prem  ; builder, 
jc.hir   Clsero.  474   42nd   St 

GARAGE,  $500:  502  Alleen  St;  own- 
er, Strurzollno.  ."4622  Carberry: 
builder,  Harry  Jensen,  4024  Mac- 
Arthur. 

ALTER  TO  DWELLING,  $750;  2218 
20  25th  Ave;  owner  and  builder, 
Carl  Doty,  2220  25th  Ave.  prem. 

ADDITION,  $700;  3415  Chestnut  St; 
owner  and  builder,  Robert  Craw- 
ford, prem. 


SAN  J08E 


BUILD  ACCESSORY  BLDG.  $600; 
468  So  9th  St :  owner.  A  Bonasera , 
builder.  V  R  Magglo.  66  Miller  Ave. 

ALTKR*"l*-famliy  RESIDENCE.  $::.- 
000;  422  H«mline.  owner  and  build- 
er   J    Urblno. 

AL-TER  OFFICE  BLDG,  $1,200-235 
E  Santa  Clara;  owner.  Medico  Den- 


tal  BIdg;   builder,   Paul   N   Parker, 
341  Raymond  Ave.  San  Jose. 
BUILD    1-fnmily    RESIDENCE,    $8.- 
500;32O     Brookwood     Ave;     o^^-ner, 
Chas   Akers;    builder.   A   G   Lantr., 
1115   Delmas   Ave,    San   Jose   . 
INSTALL   FOUNDATION,   $875;    470 
No  3rd  St;   owner,  Tony  Furetta; 
builder.   Chas   Kelly.   984   S  6th   St, 
San  Jose. 
INSTALL   FOUNDATION,   $615;    529 
No  5th   St ;    owner,    R  Hakahamu ; 
builder,   Chas   Relly.   984   S  6th   St. 
San  Jose. 
ALTER   1 -family    RESIDENCE.   $1.- 
000;  1065  Park;  owner  at\d  builder. 
Joe   Stalteri. 
BUILD   1-famlly  RESIDENCE,  $11.- 
000:  1163  Cherry-  owner,  Gene  Pes- 
xola;    builder.   Slarl   W   Heple.    494 
Delmas  Ave.  San  Jose. 
ALTER    1-famlly   RESIDENCE,    $2.- 
IKX);  220  No  31st  St:  owner  and  build. 

er.  L  A  Stokesberry. 
ALTER     BUSINESS     BLDG,     $500; 
601  So  9th  St;  owner.  E  A  Collins: 
builder,     Brldgeu     Const     Co,     1071 
Pine  Ave,   San  Jose. 
ALTER    INDUSTRIAL    BLDG,    $2,- 
000;    496  W.    San    Fernando;    own- 
er.   Consolidated   Laundry;   builder, 
C  Neweel. 
BUILTD  1-famlly  RESIDENCE,  $10,. 
000  1233  Speicer;  owner.and  build- 
er, Anthony  G  Santariiio. 
ALTER    BUSaiNESS    riLDG.    $10,000; 
52     So     1st     St;     owner.     Federal 
Stores;    builder.    Wm    Horstmeyfir 
Co.  23  Mars  St,  San  Francisco. 
ALTER    INDUSTRIAL    BLDG.    $6,- 
000;     880     Stockton     Ave;     owner, 
Richmond  Chase  Co;  builder.  Carl 
N  Swenson  Co.  P  O  Box  558,  San 
Jose. 
BUILD    1-familv    RESIDENCE,    $8, 
500;    1592    Burrel    Ct;    owner    and 
builder,   Ted  R  Petersen. 
BLTILD   ACCESisORY   BLDG.   $1,200; 
899  No  13th  St ;  owner  and  builder, 
Leon  Barone. 
BUILD  INDUSTRIAL  BLDG,  $8,500 ; 
W2  No  10th   St,   ovjrner,  Rawson  I 
Vernon ;    builder,   C   F   Raroson. 
ALTER  1 -family  RESIDENCE,  $900; 
1079    Broadway ;    owner,    Mrs    E    P 
Clarke;     builder.     Ted     Gaske,     677 
McKendric.    San    Jose. 
BUILD    1-famlly    RESIDENCE,    $9,- 
1284    Roycott    Way;    owner,    Ken- 
neth   Moore;    builder,    P   L    Forsytg, 

1181  Pine  Ave,  San  Jose. 
BUILD    2-family    RESIDENCE,    $9,- 
751   -  751  Elm;   cwner  and  builder, 
Jhv   Morris. 
BUILID   1-family  RESIDENCE,   $7,- 
5O0;   1365  Blewett ;   owner,  C  Fors- 
berg;     builder.     Anthony     Jangrus. 
725    N   :2th    St,    S&n   Jose. 
BUILD    l-f«mlly    RESIDENCfl,    $8.- 
100;  449  Hcdding;  owner  and  build, 
er,    C   E    Jorgensen. 
BUILD    1 -family    RESIDENCE.    $7.- 
500;    910   Vine;    owner,    A    Castro; 
builder.    V   R   Camisnett,   975    Vine 
St.   San    Jose. 
BUILD    ] -family    RESIDENCE,    $7,- 
700 ;    409    No    12th    fc?t ;    owner    and 
builder,  J  R  Carter. 
ALTER  1-family  RESIDENCE.  $500: 
90S   Chapman ;    owner   and    uuilder, 
A    T   Anderson. 
ALTER    OFFICE     BLDG,    $750;     116 
Almaden ;   owner  and   builder,   G  C 
Ekidlemcn. 


1   and  Two  on   Ptr.   Lot   86,   Dei 

Paso   Park  View,   No   1;   George 

"«  Bergh  

April  4,  1947— LOT  1409.  WRIGHT 

ft    KIMBROUGH     Subd    >To    30. 

Paul  E  Olson  to  Fay  Nelson  

April  4,  1947— PTN  BLK  27,  EAST 

Del    Paso    Heigiits    Addn    No    ■". 

Richard  C  Svanson  to  R  L  Harris.. 
April    4.    1947— LOT    205.    ARDEN 

F^rk  VisU;  A  Russell  Gallaway. 

April  8!*Tm7— UDT  6.  W  X  Btiii  Tas'th 

and  26  th  Sts;  Von  P  Busby 
April  5.  1947— PTN  LOT  1.  BLK  8 
North    Sacramento    Sub    No    2; 

Thefon    W.alker   - 

April  7.  1947— PTN  LOT  1.  BLK 
34.  West  Drt  Paso  Heights ;  Sam- 
uel O  KemphaK 

Aprtl  7.  1947— LOT  73.  NORWOOD 

ACRES:    W   Norene    

April  7.  1947— PTN  BLK  26.  EAST 
Del  FVso  Heights  Addn  No  1,  L 
G  Nlsbet  and   Richard  C   Sw«m- 

son    to  R   L  Harris    

April  7,  1947— LOT  14.  DUNMOVIN 

HEIGHTS:   Herbert  N  Seaburg  .. 
April  R.  1947— LOT  3.  RIDGE  Park ; 
Dudle    yS    Palmer    to    Fred    W 

Clark  

April     8.     1947— LOT     27.     MCKIN- 
LEY  BLVD   Tct.    No    4;    Joseph 
E   Snyder  to  Jansen   Const  Co  .. 
April    8.    1947— LOT   612.    WRIGHT 
and  KIMBROUGH  Tct  21;  Don- 
ald W  Kilfovle  to  Jansen  Const 

Co     ...„ 

April  8.  1947— LOT  57,  PTN.  MON- 
TE VlffTA :  Donald  J  Mitchell  to 

Markwart    Co    

April  8.  1947— LOT  21,  8UBD  of 
BLK  13.  Del  Paso  Heights  No  1; 

Harold   V   Kiser    

April  S,  1947— LOT  17,  BLK  84. 
North    Sarramento    Subd    No    1. 

Lewis  E   Mathews  ^ 

April  9.  1947— LOT  7,  BLK  88, 
West    Del    Paso    Heights;    A    W 

Whapples    

April  9,  1947— LOT  26,  CITY  Ftirms 

No  6;   Sam   Becker   -• 

April  9,  1947— LOT  41.  WRIGHT 
and  KIMBROUGH  Tct  No  36; 
DorotM  Fierce  to  H  H  Pierce 
April  9,  1947— PTN  LOT  5  F  and 
G  Sts,  16th  and  17th  Sts;  An- 
drew C  Bartallni,  trustee  of  Gui- 
de Lend  and  Louis  Lend  

April  9,  1947— TWO  PICES  of  nrop- 
erty.  Lots  5  and  6.  Morris  Tract 

Robert    S    Morns    

April  9.  1947— PTN  Lot  6,  NOR- 
WOOD ACRES:  Joseph  F  AiwarH 
April  9,  1947— PTN  LOT  5.  F  and  G 
Sts,  27th  and  28th  Sts;  Kath- 
erlne  B  Hester  to  C  H  Howard 
April  9.  1947— LOT  5,  I  and  J  Sts 
20  and  21st  Sts;  Victor  R  Haven 

to    H    W   Hobertson    

April  10,  1947— IX>T  10.  ROSE  Ter- 
race Myron  W  Wetmore  

April  10,  1947— LOT  5.  SCHMITZ 
Tract:  Floyd  CaudU-  


ville,  CaUf;  Glenn  Gerald  Rehig 
to  Suburban  Homes  Inc,  ft  Bodi- 
ly     Mfg  Co  March  19.  1947 

Apr  14,  1947—2170  134th  Ave  West 
18804.  13312.  13328.  18806.  13415. 
ft  13427  Aurora  Drive.  13402, 
18416  ft  13424.  Shoreline  Blvd. 
San  Leandro,  Calif;  Alameda 
Homes  Co  to  whom  it  may  con- 
cern     April    1.    1947 

Apr  14.  1947— LOT  134,  MAP  MON- 
TERA,  Oakland,  Calif:  Theo- 
dore Verne  Martinson  to  Theo- 
dore A   Martinson    April   8.    1947 

Apr  14,  1947—8130  DOWLING  ST. 
Oakland.  CaUf;  O  W  Johnson  to 
whom  It  may  concern  April  10.  1947 

April  18,  1947—466  JEAN  STRSTTT. 
Oakland.  Wm  H  and  Marraret 
Hempseed  to  Mira  Vtsta  Bldrs. 
Inc April  8.   1947 

April  IC,  1947— LOT  258.  Montclalr 
Highlands.  Oakland.  Lloyd  and 
Edith  M  Halsted  to  Elder  and 
Owens .April  7.  1947 

April  16.  1947—5658  LA  PUERTS 
Ave.  Oakland  Robert  F  Lowe  to 
Theo  M  Lapham April  8,  1947 

Anrll  16.  1947—7677  CIRCLE  Hill 
Dr.  Oakland.  Elbert  L  and  Mae 
G  Haines  to  whom  it  may  con- 
cern  April   16.   1947 

April    16.    1947— ON    CLAREN    ST, 
S   543   from    romer   Wlnton    Ave, 
Haywari}.     Betty   and   Donald    C 
Olsen  to  whom  it  may  concern. 
AprU  14,  1'j47 


owner,  P  Heraty ;  dealer.  Atlas  Htg 
ft  Vent  Co;  10  lloor  furnaces. 

4116.  4128,  4136  Shone  Ave;  owner. 
P  Heraty;  dealer.  Atlas  Htg  A  Vent 
Co;  three  floor  furnaces. 

4102.  4103.  4108.  4109.  4116^  4117. 
4128.  4129  Benecor:  owner,  P  Heraty; 
(leal«»r,  AUch  Htg  &  Vent  Co;  8 
floor  furnaces. 

4102,  4108.  4108,  4111,  411S,  4117. 
4128.  4129.  4136,  4137,  4145  Dickson  St. 
owner,  P  Hearty-  dealer.  Atlas  Htg 
ft  Vent  Co-   11   floor  furnaces. 

7922,  7934.  7946,  7947,  19M.  1955,  7962. 
7968  7971.  7<»74.  798.^  Jiinfoiii  Avenue ; 
owner.  P  Hearty:  dealer,  Atlas  Htg 
ft  Vent  Co :  11  floor  furnaces. 

4102,  410fl.  4108  4109.  4117,  4172 
Mtn  Blvd;  owner.  P  Hera»y;  dealer. 
Atlas  Htg  ft  Vent   Cc  ;   6  floor  fur- 

8130  Dowllng;  owner,  O  W  JVi^n- 
son:  dealer.  Atlas  Hts:  ''oor., 

930  E  19th  St;  owner,  B  Wilson; 
dealer,  Jackson  Furnace  Co;  floor. 

6660  Colton;  owner,  L  E  Caalor; 
dealer,  Hartr  Furnace;  central  heat. 


Plumbing  Permits 


BBRKELKY 


CONTRA  CO«TA  COUNTY 

Recorded  Accepted 

April  11.  1947— Lot  89.  Idylwood 
Acres.   Unit  No   2.   near  Walnut 

Creek.  John  P  Kay  to  aalf 

_ _ April  9.  1947 

Aprtl  11,  1947— Lot  «.  Block  20. 
Richmond  Pullman  Pueblo  Tract. 
San  Pablo.  Joseph  Dutra  8r  to 
whom  it  may  concem..Aprtl  1,  1947 

Aprtl  11.  1947— Lot  G  and  ptn  Lot  8 
of  Highway  Junction  Subdivision, 
near  Concord.  Raymond  L  Warn- 
er to  Olimma  Construction  Co — 
JlprtI  10.  1947 

Aprtl  11,  1947— Ptn  Lot  64  of  the 
San  Pablo  Rancho.  Richmond. 
Don  L  Kimball  to  B  Nelll  Cllnts- 
man  Jr Aprtl  10.  1947 

Aprtl  11.  1947— Lot  335.  Mlra  Vista 
Highlands.  El  Cerrtto.  East  Rich- 
mond Heights  lAnd  Co  to  Mlra 
VlsU  BuUders.  Inc _AprU  9,  1947 

Aprtl  11.  1947— Ptn  Lot  60.  Happy 
Valley  Estates.  Unit  No  2.  near 
Lafayette.  John  F  Detjens  to 
whom  It  may  concem..Mar.  10.  1947 

Aprtl  11.  1947— Lot  4,  Block  O.  Lake 
Ortnda  Hglhlands,  Unit  No  1, 
Ortnda.  Warren  J  Pollock  to 
whom  It  may  concem..April  10.  1947 


1180  Channng;  owner.  Kavlsco; 
dealer.   Sevendermann ;   sink. 

3400  Adeline;  owner,  V  B  Booaa; 
dealer,  W  MacMlUan;  2  water  clos- 
ets ;  2  wash  basins ;  fountain ;  2  ahow- 

••*  ^    ^     . 

1280  Monterey;'  owner  and   dealer, 

H  H  Broun ;  lawn  sprtnkler  system. 


OAKLAND 


SAN    FRANCI&CO  COUNTY 


BERKELEY 


Labor  Bills 

(Continued  from  Page  One) 


mum   benefit   froji   unemployment 
insurance  from  $20  to  ^0. 

8.B.  218  revises  maximum  hmu 
of  unemployment  insurance  pay- 
ments to  not  more  than  one-hali 
of  wages  paid  claimant  during 
base  period.  . 

8.B.  255  protecU  employer  who 
has  not  knowledge  of  safety  vioia- 
lion  which  is  basis  of  claim  tor  in- 
creased compensation. 

S.li.  256  increases  apm-egate 
death  benefits  from  3Mf  to  5  times 
annual  average  earnings  and  in- 
creases ma)tm»um  from  $6000  to 
$7600  and  minimum  from  $2000 
to  $3000. 

S.B.  258  increases  minintum  av- 
'  erage  earnings  from  $10  to  $15  and 
maximum  from  $38.46  to  $48.48  as 
basis   for  computing  average   an- 
nual earnings. 

S.B.  259  provides  employee  en- 
titled to  both  temporary  and  per- 
manent  disability   payments. 

*8.B.  260  provides  compensation 
for  every  day,  instead  of  from  7th 
day,  if  disability  period  exceeds 
s^v^n  cl&vs* 

•S.B.  2hi  increases  rerio<'  Irom 
six  months  to  one  year  for  medical. 
dlnibility  benefits;  eliminates  pres- 
ent provision  afTording  two  years 
from  date  of  injury  where  com- 
promise is  made  and  not  acprovt-d 
ny  commission;  and  extends  claiir 
period  to  one  year  from  date  of 
death  rather  than  two  years  fron-. 
date  of  injury  or  240  weeks  where 
injury  resulted  in  eventual  death. 
S.B.  501  makes  interest  on  award 
payable  from  date  due  under  award 
rather  than  date  of  award. 

8.B.  1032  rescinds  provision  bar- 
ring claim  for  permanent  disabil- 
ity after  245  weeks  after  date  of 
injury.  ^^^„^ 

8.B.  108.1  increases  from  $2600 
to  SS600  maximum  award  wher^ 
inhiry  is  caused  by  serious  and 
wilful  mi<»conduct. 

•8.B.  1541-46  liberalize  payments 
require  proof  of  dependency  clainnp. 
extends  present  maximum  average 
to  1949,  single  cause  of  action  lOr 
each  injury,  prohibit  injuranoe  for 
minom    unlawfully    employed. 


ADDITION.  18000;^  2675   San    Pablo; 

owner.  SU  ft  Bmla  Gal;  premlaas; 

builder.   John   Passarlno.  1147  60th 

St.   Oakland. 
ALTERATIONS.  fflOO;  1864  Frandaco 

St;    owner   and    builder,   Oeorga    J 

Souder.  premises. 
ALTERATIONS,  flOOO:    1062   Euclid; 

owner    and     builder,    Waldo     Cox, 

premises. 
DWELLING    (8-room),    818.800;    1648 

McGee;    owner    and    buUder,    Fred 

Nurml.  1400  McOee. 
ADDITION.  $52,000;  736  Orayson  St; 

owner.    Wesco    Water    PainU.    740 

740  Grayson ;  builder,  John  Tulloch, 

3428    Ettle    St.    Oakland;    engineer. 

Hamilton  4k  Mllleges. 
REPAIRS.    $2200;    2129   Woolsey    8t; 

owner,     Mary    Hannon.     premises; 

builder.    W    A    Rose,    478    25th    St, 

Oakland. 


ALAMEDA  COUNTY 


SOUTH   &AN   FRANCISCO 


DWELLING,  $2400;  807  Hickory  PI; 
owner  and  builder.  A  O  Deede.  808 
Olive  Ave.  South  San  Francisco. 


Coinpletion  Notices 


SACRAMENTO  COUNTY 


Recorded  ^     ^.^ 

Aprtl  3.  194T-PTN  LXDT  79.  CItv 
Farms  No  2:   Albert   H   Zlmmer- 

AmTi"  4.  1947— PTN  1X)T  10.  AK- 
C\DE  Park:  ThomRS  Dunn 

April  4.  1947-PTN  LOT  82.  DEL 
F^io  VhI":    J   M   Crandall 

AprU  4.  1947-PTN  TCT  55.  CAR- 
MICHAEL  Colony :  Ctlnton  S  O  - 

AprU  4.  1947— 8th  and  »th  STS.  X 
and  Y  RtH:  Parrell  and  Frt'«s  to 
TranHWPstc-m  Const  Co  _ 

April  4.  1947-I>OT  9.  ROPE  Tcr- 
race:   Mvn.n  W  Wetmore 

April  4.  l94--f5.  Three  on  PTN 
LOT  86.  Dd  Paso  Park  View  No 


APR  15.  1917— PORTION  LOT  lO 
Map  Brooklyn  Land  Co,  1  on 
Lot  11.  *  1  on  Lot  12.  Bik  4. 
Mar  Brof.kdale  Terrace.  Oak- 
land. Csllf.  California  Realty  Co 
to  George  O  Smith  Aprtl  11,  1947 
\pr  12.  1947—2526  OLIVER  ST. 
OAKLAND.   Calif.    Jess   A   Keos- 

evan  to  Bcstrom  A  Loverro  

Aprtl     1.     1947 

Apr  12!  1947—1  EACH  LOT  .  Lots 
8  11  12  *  14  BLK  8.  Tract  771, 
Eden  Twp,  Alameda  County.  Ca! 
C  H  McEntrve  to  whom  It  msy 

conctm     Aprtl     10.     1947 

Apr  12.  1947—9226.  9310  *  9412 
CASTLEWOOD  STREET.  Oal'- 
land,    Calif;    Richard    H    Lincoln 

tc  whom  It  may  concern 

Aprtl     8.     1947 

Apr  12?  1947— IXVTS  8.  5.  6  *  7. 
BLK  1.  Map  Hay^vard  Heights. 
Ha>ward.  CaUf.  J"  H  Tarman  to 
whom  It  may  concern  April  4.  1947 
Apr  11.  1947—6832  MAC  ARTHUR 
BLVD  Mr  and  Mrs  Robert  F 
O'Nell   to   whom   It    may   concern 

"  Aprtl     11.     1947 

Apr  11.  1947     409  ESTABROOK  ST 
San  Leancln>.  CaUf:  William  F 
Homen.to  whom  It  may  concern 

April    7.    1947 

Apr '"l4ri»47-E  14th  ST  *  56th 
AVE,  Oakland.  Calif:  diaries 
H  Swatford  to  H  L  ^»^on  A 
gons  March    28.    1947 

Apr  14  1947-LOT  136.  MAP  E J4th 
St  Jundlon  City  Tract.  Eden 
Twp  Alameda  County.  •Calif: 
John  J  Witschey  to  whom  It 
may  concern  April  12,  ii«. 

Aor  14    1947—1  ON  LOT  7  A   1    on 
^Vxyri   BI.K  2.  Tract  744    Eden 
Twp.   Alameda   County.   CaMf ;    r 
W  Valley- W  G  Lincoln  »«  Galley 
&  Lincoln  A  Co  April   10.  1947 

Apr  14.  1947-1  on  LOT  13  *  1  "" 
LOT  14.  BIk  2.  Trad  744  Eden 
Twp,  Alan»eda  County.  Calif: :  J*^ 
W  Valley.  W  O  Lincoln  to  Val- 
lev  A  Lincoln  A  Co  April  7.  1947 
Apr  14.  1947-1  on  LOT  11.  1  on 
'^?!oT   12.  ELK  2.  Tract  744    Eden 

Twp.  Alameda  County.  C»Uf  _^  * 
w  Vallev  W  O  Lincoln  to  Val- 
J;y  A  Unroln  A  Co  April  8.  1947 
Apr  14.  1947-1  on  IX)T  10  A 
1  on  Uar  9,  BIJC  2.  Tmct  744 
Eden  Twp.  Alameda  CouMy. 
CaUl  F  W  Valley.  W  O  Lln- 
coin  to  Valley  A  Lincoln  A  00^^^ 

Apr  14,  1947-PORTION  l>OT  66  A 
66,    Map    Hansen    Tract.    Center- 


April  16.  1947— BE  Taylor  St  and 
Washington  St.  Nona  Barker  to 
Leonard  Salomon .Aprtl  16.  1947 

Aprtl  14,  1947—2222  S8th  Ave.  Her- 
bert Adler  to  Hubar  Construc- 
tion Co April  10,  1947 

April  15,  1947—300.  800  and  810 
Raymond  Ave.  A  Nalson  to  whom 
It  may  concern _...April  15,  1947 


Liens  Filed 


SAN    FRANCISCO  COUNTY 


Recorded  Amount 

April  14.  1947— Labor  and  matarlala. 

1153  O'Farrell  St.  Frank  C  Brodle, 

doing    business    as    Brodle's,    vs 

Andy    Nocon,    John    Doe    Wilson 

and  Jane  Doe  WusnUcs $68.90 

Aprl  16.  1947— Labor  and  materials. 
E  Folsom  100  N  24th  SL  Atlaa 
Heating  A  Ventilating  Co.  Ltd. 
vs  Bmaat  O  and  May  Andan. . 
$099.60 

Non-Responsibility 


1380  Washlnpton;  owner.  Rarey 
plumber,  M  Ceturich ;  2  f  Ix :  2  water. 
2  water. 

112  Grand  Ave:  owner,  108  Club; 
plumber,  E  Bonin;  2  gas. 

1928  AdeUne  St:  owner.  M  Porter; 
plumber.  J  Smith;  2  water 

8109  Dowllng:  owner.  O  Johnson: 
plumber.  J  R  Pierce:  6  fixtures;  3 
gAn;  14  water. 

PlOl    Dowllng:    owner.    O   Johnson 
plumber.   J   R  Pierce.    5   fixtures;    8 
gas:    14   water. 

166C'  40th  Avenue:  owner.  Grove; 
plumber,  C  Roland;  2  water. 

2074  85th  Ave;  owner.  Johnson; 
phimV>"r.  o  Hanson;  5  fixtures;  3 
gas ;  10  watar. 

932  106th  Ave:  own^-r.  talker; 
plumber.  O  Hanson:  5  fixtures;  8 
gas;   18   water. 

928  106th  Ave:  owner.  Walker; 
plumber,  O  Hanson;  5  fixtures.  •> 
gas:   IS   water. 

401  Fairmont ;  owner,  Graham ; 
plumber,  J   A  Rankin:  6  fixtures;  9 

Plumber.  Durant ;  owner.  Po^t-En. 
qulrer;  8  fix;  2  gas:  2  water;  17th 
and  Fianklln  Jsts. 

Plumber.  Wm  Amtrosc;  owner,  w 
Bastrom:  10  fix;  6  gas;  20  water; 
10403-05  Walnut. 

Plumber :    owner,    M    L.    Le 

Crocv  15  water-  4801  St  Andrews. 

Plur-ier.    Jon    k    Smith :    owner,    C 
Williams:    1   fix:   201O  Filbert. 

Plumber.     O     H     Hansen ;     owner, 
Pta/ford:  2  fix;  6  water;  454  Vernon 

Plumber,    ;    owner.    L   Nagy; 

1  fix  ;   .life   Newton 

Phimber  A  VIneo:  owner.  Jlova- 
nelllan:    1    fix;   401    105th   Ave. 

Plumber.    Morony;    owner, 
7  fix;  10  water.  1288  21st  St. 

Plumber.   Wm   Siiuia;   owner 

1    gas;   1306  49th   Ave. 

Plumber.   Hnf  ^chmldt ;   owner ; 

1  fix :  1780  7th  8t 


ALAMEDA  COUNTY 


April  16.  1947—916  MEDKORD  Ave. 
Hayward.  Carlo  Dlrtcfano  as  to 
Improvements  on    property. 

April  15.  1947—24  BUCKEYE  Ave. 
Oakland.  Depar»mont  of  Veter- 
ans Affairs  of  the  State  of  CaUf 
aA   to  Improvement)*   on   property. 


/" 


EXPANSION 
JOINT  FILLERS 

Fltxctll  lituminous  Ffbtr 

and  JohfifManvillt 

AsphoH  FtH-Sided 


A 


Cessation  of  Labor 


SAN    FRANCISCO  COUNTY 


Recorded  Labor  Ceased 
April    16,    1947— B    81st    Ave    176    S 
Irving.   Joan  J  Phillips  to  Wood 
Bros  and    Wood    Bros    Construc- 
tion Co March   14,  1947 

Famace  Permits 


OAKLAND 


N^MPWEERiwc  cd: 

CONTIACTOIS 

SAN  FRANCISCO 
VAkRcIo  5005 

LINE 

CONSTRUCTION 


EARTH 
BORING 


4102,     4103.     4108      4100,     4116.     4117, 
4128,  4129    41  "6,  41.V  Kent  wood  Court 


WESTERN 
ASBESTOS 

COMPANY 

o/S  Townsind  St  ,  Snn  froncisto 
T.-lrphonf    HEmlo(K4884 


Associated  Wood  Products  Co. 


"^H^  Wood  %/•  'I'UU^" 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


h 


'^p^ 


PACES 


DAILY    PACIFIC    BUILDER 


THURSDAY.  APRIL  17.  1947 


Plumber,  J  Bruce;  owner,  Mary 
Scull;  12  fix;  20  vatcr;  1604  13th  St. 

Plumber,  John  Y  Cuddy;  owner,  C 
GlAccone;  11  ftx;  3  gtn;  24  w«ter; 
7101  Mtn  Blvd. 

Plumber,  A  McDougall;  owner, 
Burt*  Shoe  Store ;  1  f  he ;  1  gas ;  4  wa. 
ter;  4tS  14th  St. 


Electrical  Permits 


8AN    FRANCISCO 


5083     1784  HalKht  St;   owner,  

contractor,  C  Stehle  Blec  Co;  2  out- 
lets. 


1_    MISCELLANEOUS 


ATTENTIONl 

CONTRACTOtS 

ARCHITECTS 

INGINIIRS 

Um  western  personnel  to  asaiM 
you  la  obtaining  tba  right  man  for  that 
loh. 

Many  caratullv  acUctad  ronttructioti  man, 
draftamcn  and  angincart,  icrccnaii  by  ax- 
pariancad  conaultanta,  ara  now  liatad  for 
ImmadiMa   intarviaw. 


Qualifiad  I'araonnal  now  availabia  ahould 
taka  advantaga  of  onr  up-to-tha-miniita 
information  on  tha  baat  joba  in  tha  city. 
Coma  in  and  gat  acquaintad. 


WESTERN    PERSONNEL 
SERVICE 

(Agancy) 

Formerly  Clericml  PUctmenl  Buretu 

Tachnicai  •  Profaaaional  -  Commardal 

26  O'PARRELL  ST.  SUITE  9023 

GArfiald   I617-K1S 


FCHt  SALE 


LUMBER.  SHEET  ROCK :  FIR. 
all  sizes,  specified  lengths:  IMNI'? 
boards  kiln  dried;  TIMBER,  anv 
length  and  domension:  MILL 
WORK,  rail  ties;  DOORS,  SASIl 
SHINGLES.  MOULDING: Wood 
Lath.  Metal  Lath.  Nails,  Plaster 
Board,  Plywood,  Oak  and  Pine 
Flooring 

Carload  Lots 

Aaaodatad  CoBtractort' 


1151  Sutter  St..  San  Francisco  9 
PRospect  4500  or  2800 


NOBI^  POKTABLE  CONCRETE 
BATCHING  PLANT,  used  one  day. 
Fully  automatic.  For  particulars 
phone  PRospect  9750,  Extension  28. 

(4/18; 


MEN    AVAILABLE: 
ENGINEERS,    C.U.,    M.E..    and    E.E, . 
SUPERINTENDENTS,    COMM.    and 
INDUSTRfAL     GRADE;     CARPEN- 
TER ?upt8.,  WORKING  FORIbMEN, 
ESTIMATORS,     ARCHITECTS. 
DRAFTSMEN,  ARCK.  STRUCT,  and 
MECHL.,      SURVEYORS,      INSTRU- 
MENTMEN,    RODMEN,    ACCOl^NT- 
ANTS.  TIMEKEBJPERS,  SALES  EN- 
GINEERS.     A     complete     library     r.t 
capable  men  to   choose  from. 
Call 
HENRY    HELBIG  or 
RALPH    OLSEN 
YUkor  6-0579 
This    AGENCY    is   designed    for   the 
Building  Industry 

(tf 


DOORS 

1^-in    Flush  Panel  Interior; 

1^-ln.   Flu^h   Panel  Exterior. 

Available   in    various    sizes. 

PL.V-WEL.  INDUSTRIES 

48CC  Tidewater  Ave.,  Oakland  1,  Cal. 

Phone  KEIIogg  4-1651 

(4/16) 


BOOKKEEPING  SERVICE 

All     taxes,     payrollc     for     busineua 

firms,     contractors    and     lndlvlduai». 

No   account    loo    lar^^e   oi    too   small 

SEabrlght  4462.  (tf) 

2—     HELP  WANTED 


STaRdardized 
buildings 

12  standard  sized  buildings  for  Im- 
mediate delivery  in  either  timber  or 
steel  structure.  Clear  spans  from  40 
to  160  ft.  Lenglhs  from  40  to  «0<l  ft. 
Also  standardized  roofs  of  timber  nr 
pteel  for  erection  on  masonry  walls. 
American  Standardized  BIdg.  Corp. 
832  S.  Miohlgar.  Ave..  Chicago  4,  Til. 
Wabash  i70S 


1838  3  ton  AUTOCAF.— truck,  cab 
•  nd  chassis.  Butane  pcwered,  S-speed 
Brown -L.ipe  with  5-iipced  transmis- 
sion. Double  reduction  rear  axle. 
Vacuum  oower  brakes.  Phone  San 
l^fael  47BC  (4/lf;) 


Capable  DRAFTSMAN  for  Monte- 
rey Peninsula.  Permanent  White  P. 
O.  Box  847,  Monterey. 4/16/47 

WANTED  —  DRAFT81£AN.~^aS- 
CHANICAL,  WITH  SOME  ARCHI- 
TECTURAL EXPERIENCnaj  PRE- 
FERRED. LOCAL  MFG.  PLANT 
SALARY  OPEN.  Reply  Box  414,  c/o 
Dally  Pacific  Builder.  4/18/47 


CONSTRUCTION  SUPT.  or  FORE- 
MAN; exoerienced  with  concri-te  and 
Nteel.  Call  ASliberrv  6181—600  Uul- 
verultyAve.  Berkeley  (4/15i 

ROAD  ORlKir*G  dtTlJkftli>IVBMD. 

ENT  WANTED  Immediately  for  proj- 
ect in  Northern  California.  Must  be 
thoroughly  familiar  with  all  types  of 
grading  equipment  and  capable  of 
taking  complete  charge  of  work  in- 
volving cuU,  fills,  blasting,  subgradas 
and  repair  of  equipment  APPLY  BT 
LB^TTBR.  giving  complete  statement 
of  experience  and  reference*. 
BARRETT  A  HILP 
818  Harrison  St,  San  Francisco 

~feXCEiiXENT"lDPPORTUNITY~for 
two  Salesmen.  Knowledge  and  ex- 
perience in  building  materials  neces- 
sary. See  W,  H.  Edwards.  8:80  to 
9  p.  m.,  1108  E.  12th  St.,  Oakland  6. 
Calif.  tJ 


FOR  SALE 

1.828  sheets  88  half  hard  aluminum 

.032  ga..   32x82   inches 

3,788  sheets  SS  half  hard  aluminum 

.082  ga.,  S4^x8»Vi  Inches 

AVAILABLE  FOR  IMMEDIATE 

DELTVERY 

Price  Open 

JAS.  GRAHAM  MFG.  OOMPAMY 

Newark.  Calif. 

Telephone  Newark  2111 

4/16/47 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  036-in.  46%x9t-in.  Alum- 
inum Products  Co.,  3245  16th  Stree' 
Phone  UNderhill  2166  or  SUtter  6700. 


3— POSITION  WANTED 


w^a^m^ 


ESTIMATOR  AVAILABLE  FOR 
GENERAL  CONSTRUCTION:  20 
years'  experience  in  c<^8trucUon 
field.  References.  All  replies  confi- 
dential. Reply  Box  416.  c/o  Daily 
Pacific  Builder.  4/16/47 


FOR  RENT 


LUMBER  HANDLING  BQUIP- 
MENT:  CARRIERS.  BTACKKR& 
TRUCKS  Paolfks  Carriers.  Oaklaoa 
KB   4-HWH 

TRANSITS,  fl7  iv»r  montti :  LfcV- 
RLH  1)4  per  month.  Daniel  McFar- 
land,   624    Second    Ave.     Phone    B.\\- 

Vl«>W     7^04  (ify 


CONCREHE  HOI.ST.  Nova  gas  en- 
gine bucket,  tor-   tower  sheaves  com- 
plete. $60  a  month.    TWinoakK  818L 
(4/22 » 


FOR  SALE 


AVAILABLE  FOR  IMMEDIATF 
DELIVERY,  a  limited  quanUtj  of 
2«  -gauge  corrugated  ALUMINUll 
SHEETS,  standard  dimension  Phone 
Mr,  Crandall.  SUtter  826&  <tf) 

Radial  Saws 

MONARCH    UNI     POINT.     Imme- 
diate delivery    Anier  Saw  Mill  Maoh 
Co.    7  Front  St.    Phone  TU  4615. 

— __^^__^_^^__^  <4/2v) 

14  ru.  'ff   KVmRId  K.  DAVl^  CE- 

MENT  MIXER.  4-cyl.  LK  ROY  EN- 
GINE. 4  hard  rubbertire  wheels  in 
good  condition.  Price  1700.00.  A.  J. 
•71ow.  6<»4  .SDbranto  Ave..  Richmond! 

(4/?2> 


JAEGER  CONCnJCTE  MTXER, 
Model  14  EL.  pneu.  tired,  with  skip 
loader  and  water  tank,  as  is,  |150C. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  over 
hauled  and  rolln  retired,  a.i  is,  fl200. 
J.  HENRY  H.\RRTS.  2e?7  Ninth  St, 
Berkeley;   phone   THornwall   7166. 

P  LY  WOO  D  ^ 

All  sizes,  plain  or  re^in  sealed  p'v- 
wood  available  In  any  quantity,  in- 
cluding; Irxick  and  trailer  lots.  State 
amount  nnd  write  for  prices. 

CONVERSE    INDUSTRIES 
Stockton   Blvd.   and   Frultrldp*?   Poad 

Phone  Sacramento  6-647l> 
P.  O.  Box  6i9           Sacramento.  Calif. 
tti* 

PL\JM  B  I  NO 
Packaged  residential  drainage  sys- 
tem. Complete  from  fixture  outlets  to 
base  of  stack.  Ideal  for  mass  con- 
struction projects.  Package  contains 
all  necessary  fittings,  traps,  branches, 
etc.,  cut  to  fit  and  ready  for  field 
assembly.  Based  on  your  plumbing 
layout  60  units  or  more.  Immediate 
delivery.  P.  K.  O.  Co..  44  2nd  St.  San 
Francisco.  Phone  OArfield  6511.    4/81 

PORTABLE  BELT 
CONVEYORS 

24-ln.  from  SO-ft  up.  Gaa  or  electric 
driven 

ELECTRIC  ARC  WELDERS 
STRYKO  SPOT  WELDER 

75-KVA. 

HIGH  PRESSURE  STEAM 
CLEANERS 

For  construction  equipment.  Self- 
contained,  portable,  safe  and  easy  to 
operate. 

ACE  MFG.  A  SUPPLY  CO. 

Mission  and  Hillside 

LOGGING~^DUMP  TRUCK,' 
DIESEL 

10-ton  Sterling  Tr\ick  Tractor. 

D.  Petrie,  1208  Fairfax  Ave.,  San 
Francisco.  Residence  Phone  FI.  88M, 
evenings. 4/21 

7  -  foot  SKIP  LOAD  CONCRKTl!; 
MIXER  good  condition;  2H-kw.  Elec- 
tric Plant  879  Florida  St..  Slan  Frin- 
clsco.  (4/28) 

CX)MPRRSSOR,    KKf^cf     Ingersoll 
Rand    on    4    pneumatic    tireH.    newly 
overhauled.    I'hone  OLyn.pic  6406. 
. ^1 (4/?.8) 

PAINT  -Up  to  5o0  gals.,  top  qual- 
ity, outside.  Lc.id  Zinc  and  Titanivm 
and  pure  Linseed  Oil.  IS.7S  per  gal. 
in  fives  M  &  H  BulHors  Supply  Co 
Flione   KKlir.g  2-2418. (4/23 > 

BLACKf'MTTH  SHOP,  ftillv  equip- 
pe<l  with  POWER  HAMMER  To  in. 
spect  please  call  «t  287  Hickory  St 
after  6  P.  M  ^  (4/38) 


5064     564   Clement;   owner, <: 

contractor,  C  Stehle  Elec  Co;  > 
outlets. 

6068  174  Ellis;  owner.  Ramona 
Hotel:  contractor,  Charle.i  Ylck ;  7 
outlets;  2  switches. 

5066-6068  various  locations  ana 
owners;  contractor.  Weidenthal-CSos- 
'iner  Elec  Wks;  motors. 

Soeo  150  .\npon  Place;  owner,  K 
Vernon ;  contractor,  H  6  Tittle  Co ; 
range    receptacles. 

8070-5071  i06\  Alemany  A  8066  Ale. 
many  Blvd :  owner,  Tibconia;  con- 
tractor, A  J  Ferrera;  10  outlets;  4 
branch  circuits;  4  plugs;  10  bwittrttb 

6072  3157  17th  St;  owner.  Nord- 
housen;  contractor,  A  J  Ferrera;  mo- 
tors. __ 

8073  810  DIvlsadero;  owner.  Para- 
tore;  contractor.  Better  Elec  Co;  al- 
t  erations.  ., 

5074  Jtrrold  &  Napoleon ;  owner.  J 
A  Hart;  contractor,  Buzzell  Elet 
Wks;   motors. 

5075  626  Clement;  owner,  H  G 
Fung;  contractor.  Neon  Maintenance 
Corp;    sign. 

6076-5090      various     locations     and 
owners;    contractor,    B    J    Doherty; 
temporary    saws. 

6081  2264  36th  Ave;  owner,  Tabfc», 
contractor.  Malm  &  Welter;  6  out- 
lets;   2    plugs;    2    switches. 

6062  2930  26th  Ave;  owner,  Gil- 
haus;  contractor.  Malm  A  Welter;  2 
plugs. 

5083  1639  21st  Ave;  owner.  Roach; 
contractor.  Malm  St  Welter;   4  plugs. 

5084  ©a  Main;  owner,  U  S  FUx 
Co;  contractor.  Malm  &  Welter;  b 
outlets.  ^      „.^. 

5088  Pump  House.  N  side  36th 
Ave  and  Clement ;  owner,  City  &  Co ; 
contractor,  Dept  of  Pub  Works;  2 
outii»ts;  1  plug;  motors;  1  switcl> ; 
undergi^und  service. 

5086-5037  1501  Market;  owner,  CrJ- 
11s;  ccntractor,  Brumfleld  Elec  Sii,n 
Co:  .sign. 

6088-&089  Gates  &  FVjwhalten ; 
ownei,  Standard  Bldrs;  contractor,  O 
C    Wilson ;    special    equipment. 

5090  1700  18th  St;  owner.  Bliss; 
contractor.  Malm  &  Welter;  3  out- 
lets;   1    plug;    1    switch. 

5091  3009  Fillmore;  owner,  Ror- 
tsch ;  contractor.  Neon  Sign  Service 
Co :    sign. 

5002  1919  Fillmore  St;  owner,  G 
Marimoto;  contractor.  Neon  SJgn 
Service  Co;   sign. 

8093     286  Front   St;    owner.    Curtis 
/k   Tompkins   Ltd ;    contractor.    Deck 
er  Elec  Const  Co.  outlcU;  10  branch 
circuits;  35  plugs;  motors;  switches; 
heaters. 

5094      1925    Pierce;    owner . 

contractor.  Malm  A  Welter;  motors. 

8008  ir.98  Guerrero  St;  owner,  F 
Gorzalez;  ccntractor,  Atlas  Elec  & 
Eng   Co;   3  phaj>e   uervlce. 

8096  16th  it  Mission;  owner, 
Bowen's;  contractor.  Atlat.  Elec  & 
Kngr    Co;   2   plugs. 

8097-98  6  Franklin  Street:  owner, 
Topolus  Bros;  contractor.  Atlas  BHec 
&  Engr  Co ;   repair  complaint. 

5090  2.S9  Geary;  owner,  Damner 
Hros;  contractor.  Atlas  aiec  *  Engi 
Co ;  28  outlets ;  34  plugs ,  24  switches. 

MOO  :066  Ingerson ;  owner,  Mas- 
aria;  contractcr.  Star  Elec  Co;  14 
outlets;  13  plugs;  13  switches;  over- 
head   service. 

8101  972  Carolina;  owner,  Nleden ; 
contractor.  Star  Elec  Co;  2  outlets; 
2  'twitches. 

8102  1272-74  Stanyan ;  owner,  J 
Bertelsen ;  contractor,  Richmond  Elec 
Co;  16  outlets;  8  branch  circuits:  16 
plugs:  16  switches;  overhead  servlc*. 

8103  1233  20th  Ave;  owner ; 

contractor,  Richmond  Elec  Co;  sur- 
vey. 

8104  212  Stockton;  owner.  Mend- 
ier-  contractor.  Century  Elec  Const 
Co;   r.lgn. 

8105  2862  Mission;  owner,  Ablbach 
i  Mayer;  ccntractor  ,Vlctor  Lemogc 
32  out'lets ;  alterations ;  12  plug*. 

6106  1410  Vallejo;  owner,  R  Tur- 
ko;  contractor,  G  Vaccarino;  6  out- 
lets :  3  plugs ;  4  switches. 

8107      ;    owner,     Parata,    Etc, 

fUndtrtakcrs) ;  contractor,  G  Vacca- 
rlno :   8   outlet*. 

6108  1618  Ocean  Ave;  owner,  L  H 
Durney;  contractor,  Q  R  S  Neon  Co; 
sign. 

8109  26  Weht  Portal;  owner.  J  R 
Brinlmuir;  contractor,  Q  R^  Neon 
Co:    sign 

8110  609  Hayes;  owner,  Smith; 
contractor.  M  Schimet^chek ;  2  out- 
lets; 10  pldgs;  2  switches. 

6111  320  Masonic;  owner,  May- 
fair;   contractor,   M    Schlmetschek. 

6112  1260  Market:  owner,  Ray; 
contractor,  M  8<>hlmetBchek ;  sign 
circuit 

5113  2987  Folsom;  owner,  Irving 
Sales  Co;  contract..'r,  M  Schimetscek ; 
alterations. 

OAKLAND 

46S81  6121  Castle  Drive;  owner. 
Brass  Const  Co;  contractor,  Pac  Eire 
&  Mech  :   outlets ;   plugs ;  switches. 

4?i682  3S40  Ascott  Dr;  owner.  Bi-a<«s 
Const  Co;  contractor.  Pac  Eiec  & 
Mech ;  fixtures. 

4'>>*83  8840  Ascott  Dr ;  owner.  Brass 
Const  Co;  contractor,  Pac  Blec  tt 
.Mech;    outlets;    plugs;    Rwltche«. 

4.'W84  124  Grand  Ave;  owner.  I"  J 
Domniek;  contractor.  Spott ;  outlets; 
plug^;    switches. 

46886  7980  E  14tb  St;  owner.  <. 
Soderland;  contractor,  Neon  Eng  Co; 
branch   circuits ;    sign. 

48886  2288  Telegraph  ;  owner.  Woa 
Choo;  contractor.  Neon  Engineering 
Co;   branch   circuits. 

45887  330S  Seminary;  owner.  Pav- 
lice  Stokes;  contractor.  Neon  Eng 
Co;  branch  circuits;  sign. 

4R88f  2120  Mac  Arthur;  owner. 
Bonny's  Liquors;  contractor.  Stand- 
ard Display;  slgr. 

48SSW  1884  B  14th  St;  owner.  Lewis 
Cafe;  contractor.  Standard  Display; 
sign. 

45M0  8722  San  Patio;  owner,  San 
Pablo  Liquor;  contractor.  Standard 
Display;  sign. 


48881  8498  Claremont  Ave;  owner, 
Claremont  Lit{uors;  contractor, 
Standard   Display ;   sign. 

45892  1733  Foothill  Blvd;  owner, 
Alfonsos'  Grey ;  contractor.  Standard 
Display;  sign. 

48893  1223  28rd  Ave ;  owner,  "Come 
Inn''  Cafe;  contractor.  Standard; 
elga. 

46894  1800  23rd  Ave;  owner.  A  & 
J  Liquors;  contractor,  Standard. 
sign. 

4589&  0012  E  11th  St;  owner.  L 
Fenton ;  ccntractor,  Del  Monte; 
motors. 

45896  1521  941h  Ave;  owner.  Muri»- 
tublch;  contractor,  J>imes  Ander- 
son ;  outlets ;  branch  circuits ;  plugs ; 
new  installations;   switches. 

46897  154.3  Market  St;  owner. 
Cleveland  Market;  contractor.  White 
Elec ;    fixtures. 

45898    2800  E  14th  St ;  owner.  ; 

contractor,   Fluoro  Etec;   fixtures. 

45890  711  8th  St;  owner.  West- 
inghouse  Supply;  contractor.  Clif- 
ford; fixtures. 

48900  711  E  eth  St;  owner,  Weet- 
inghouse  Supply,  contractor.  CH'- 
ford;  alterations. 

45901  1030  Suter  St;  owner,  D 
Daniels;  contractor.  Havens  &  Wade, 
outlets;  alterations;  fixtures;  branch 
circuits;  plugs;  switches 

45902  r-308  College  Ave:  owner,  H 
N  Young;  contractor.  Ha  vena  St 
Wade ;   switches ;   "Ign. 

4.')903  87th  Ave  &  E  8th  St: 
owner,  Amer  Can  Co;  contractor.  J 
Anders  Amer  Can  Co;  branch  cir- 
cuits;   73  plugs;   pew   installation. 

4S9(M  37th  &  E  8th  St;  owner, 
&  contractor,  Amer.  Can  Co;  branch 
circuits;  motors. 

40908  140C  Middle  Harbor  Rd: 
owner,  Graham;  contractor,  T  Bush- 
man   31ec/    overhead    service. 

45909  1230  Scarborough  Dr;  own- 
er and  contractor,  Sp  Own  Permit: 
temporary   saws. 

46907  3311  Kingsland;  owner,  Hu- 
ber;  contractor,  Collins  Elec;  out- 
let.i ;     plugs :     uwltches. 

45908  2762  7.'?rd  Avo;  owner,  Lat- 
son ;  contractor.  Collins  Elec ;  sign. 

4.")>>09  MacArthur  &  B'way;  owi  - 
cr,  Permanente  Foundation  Hospital; 
contractor.  Matson  Elec  Equip;  al- 
terations. 

45910  880  12th  Ave;  owner,  Clorox 
Co;  ccntractor,  T  L  Rosenbeig;  al- 
terations. 

4.^911    Franklin  180  ft  S  of  Hobarl; 

owner.   ;    contractor,   T   L  Ro«.- 

enberg;   fixtures. 

45912  (\21  Gth  St ;  owner,  East  Bav 
Gla«!s  Co;  contractor,  Rosenberg; 
motors. 

4.'»913  2768  Grove;  owner.  Motor 
Specialty  Co:  contractor,  Roberts 
Lgtg    Fix;    fixtures. 

48914  1155  E  14th  St:  owner.  Van 
Bokkelen ;  contractor,  Roberts  Lgtg 
Fix ;   fixtures. 

46918  9009  San  Leandro  Blvd; 
owner,  Boarman  Lumber  Co;  con- 
tractor,   Conrad    E)cc ;    motors. 

45916  3224  Llese ;  owner,  A  Cas- 
qulerro;  contractor,  Haynes  Elec: 
outlets;  plugs;  new  installation; 
switches. 

45917  6708  MacArthur;  owner,  B 
Mehl ;  contractor,  Bushman  Elec; 
fixtures. 

45918  477  16th  St;  owner,  Dolores 
FVemier  School ;  contractor.  Wonder- 
lite  Neon  Prod ;  new  installation. 

48919  12184  Castro;  ovmer,  C  W 
Warner;  contractor.  Ace  Elec  Sign; 
outline  tubing. 

46920  1723  Vicksburg;  owTier,  Gene 
Sackalemy ,  contractcr,  Crable  Elec 
Co ;  outlets ;  alterations ;  6  switches : 
overhead    serx'ice. 

48921  .^41  E  8th  St;  owner.  Bums; 
contractor,   Fred    Schmits;    alter. 

46922  r22  Grand  Ave;  owner.  Pol- 
lard; contractor,  Fred  Schmits;  al- 
terations. 

4S92S  477  18th  St;  owner.  Rich: 
contractor.  Fred  Schmits ;  plugs. 

45924  MOO  Harboard  Dr;  owner, 
Caurer;  contractor.  FYed  Schmitti: 
temporary  sawa. 

46028  365  ft  W  of  High  St ;  owner. 
Special  Site  Sign  Co;  contractor. 
Spott-  alterations. 

46926  14th  St  E  of  Madison;  own- 
er. Special  Site  Sign :  contractor. 
Spott ;    alterations. 

45927  14th  St  W  of  Midlson ;  own- 
er, Special  Site  Sign;  contractor. 
Spott ;    alterations. 

46928  2214  Webster,  owner,  Fords' 
Auction;  contractor,  Spott  ;al>er. 
ationa. 

48029  San  Pablo  S  of  Eureka; 
owner.  Spec  .Site  Sign ;  contractor. 
Spott;    sign. 

45930  San  Pablo  &  25th  St;  own- 
er. Spec  Site  Sign ;  contractor.  Spott : 
sign ; 

48931  112  Hamilton  PI;  owner  &. 
contractor,  H  Luht&la;  outlets;  al- 
terations ;    fixtures. 

45932  2028  Seminary;  owner.  The 
Fire  Fly;  contractor.  Qen'\  Neon  Lite 
Co;    new    installation. 

49933  7884  Ney ;  owner  and  con- 
tractor,   BIy    FVtkovioh ;    fixtures. 

46884  3823  38t4i  Ave;  owner,  Un- 
cle Al's  Radio  Shop;  contractor. 
Haynes;   outlets;   branch   circuits. 

46938  729  Louisiana;  owner,  Bar- 
ney IMna:  contractor.  Fox  Eiec;  4 
outlets;   altetations;  branch   circuitH; 


POSITIONS   OPEN 


S-603— ARCHTL.  DB8IONBR  with 
several  years'  ex  per.  on  the  l>oard. 
1600  month.  San  Framclsco. 

S-493-P— DRAFTSltAN,  ArchtL  or 
Topographical,  for  detail  work.  |tOD 
month.  San  Francisco. 

S-606  —  STRUCDTL.  DRAFTSMAN 
for  concrete  and  steel  bldg.  details. 
$250  or  1310  month  starting  salary. 
San  Francisco. 


ENGINiltlN«  SOCIITIIS 
PERSONNIL  SIRVICI.  INC. 

(Afaaayl 
N*wfoB  D.  Cook,  Hqr, 

S7  POST  ST.  S.  p.  4 


3  plugs;  3  switches. 

45936  5941  Mac  Arthur;  owner.  F 
G  Turner;  contractor.  Gus  Ander- 
son; 4  outlets;  alterations;  plugs; 
switches. 

4,'5937  3936  Canon  Ave;  owner.  R 
Willis;  contractor,  Ets  Holcin  A.  Gal- 
van;  new  installation. 

45938  3035  Telegraph;  owner.  Am- 
erican  Store  Fix;  contractor.  Etc 
Hoken    &   Galvan ;    alterations. 

48939  3035  Telegraph ;  orwner,  Am- 
erican Fix  Store;  contractor.  Ets 
Hokln  &  Galvan;   fixtures. 

45940  1518  Merrill;  owner.  Owen 
St  Hamilton ;  contractor,  Hayiies 
Elec ;    tcmpvirary    saws. 

46941  8062  Fairfax;  owner,  Eu- 
gene Hill :  contractor  .Haynes  Elec ; 
outlets;  alterations;  plugs;  switches 

49942  2784  Parker,  owner,  Dave 
Miller;  contractor,  Haynes  Elec;  out- 
lets;   alterations;    plugs;    switches. 

4.'5943  701  Washington  St;  owner. 
Bank  Cafe;  contractor,  Clifford;  al- 
terations. 

45944  9857  Walnut  St;  owner,  W 
B  Griffith;  contractor,  Ous  Ander- 
son;  outlets:  plugs;  new  installation; 
switches. 

45945  20th  Sit.  B'way  tc  Telegraph ; 
owner.  H  C  Capwell  Co;  conti'actor, 
Otis  Elevator  Co;  motors. 

45940  o075  Burdick  Dr;  owcer  and 
conti-s-ctor.  Harry  G  Hebel;  fixtures. 

46947  S  Pablo  S  of  Athens;  owner 
and  contractor.  Foster  tt  Kleiaer; 
3  outlets;  3  fixtures;  branch  circuita; 
new    installation ;    1    switch. 

4.^948  Telegraph  SE  of  62nd  Si; 
owner  and  contractor,  Foster  an<i 
Kleiser;  3  outlets;  alterations;  ^ 
fixtures;     branch     circuits. 

45949  789  Kingston ;  owner,  C  M 
Flegiand;  contractor.  Red  Too  El*c; 
fixtures. 

45860  789  Kingston:  owner,  C  M 
Fiegland  :  contractor.  .Red  Top  Elec; 
ontletF ;  plugs ;  new  installation ; 
switches. 

4,^951  4823  Market  Bt;  owner,  C 
A  Johnson ;  contractor.  Red  Top 
Elec ;    alterations. 

48952  3rd  A  Adeline  St;  owner  W 
T  Raleigh  Co;  contractor,  Matson 
Elec    it    Equip,    motors. 


BERKELEY 


68071  1746  Tacoma;  owner  and 
contractor.  Perry  C  Gumm;  new 
service. 

68072  3001  Ellis:  owner,  Ilander; 
contractor,  Kibbe  Electric;  1  outlet; 
1  switch;  1  fixture;  1  plug. 

68073  2894  Telegraph  Ave;  owner, 
C  T  French ;  contractor,  7ones  Elec- 
tric; 3  outlets;  6  switches;  6  plugs; 
4  circuits;  new  service;  range. 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOI  PAIELt 


ALUMINUM 
GARAGI     DOORS 

Ollrf 

CORRUGATID 
ALUMINUM    SHIRTS 

JfFffR  SON'S 

GREATER  CITT 
LUMBER  CO. 

1994  OAKDALR  AVI. 

Coraar  Raakia  Sfraaf 
ATwoHr  41  to 


National  Expansion  Joint  Co. 

Moastacfsrar  aad  DItfrlbsfar 
PlilR  iOARD  — PILT.SIDIO  ASPHALT  AND 
RItWOOD   IXPANSION  JOINT  PILLIRS 

DItfrlfcsfor 
MARVIL.KOTE— Ceaerat*  Cariaf  Coaipaaarf 
SSALZ— Expaasioa  Jaiat  Saalla«  CasiMM4 

Caai^lM  wifk  Pa^ral  SpacMcatlaas  SS-P-SS* 
FOR     CONCRETE    CONSTRUCTION 

333  Savaath  Straaf         Uatfarklll  7172         Saa  Praacisca  3.  CalH. 


fill  ^^M  ^^txixt  liittl^er 

!UK>ftATio!    LAROEST    CONSTRUCTION    DAILY    IN     THE     WEST 
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Haven  Saw  &  Tool  Company  Opens  Modern 
New  Store  to  Serve  Northern  CabYomia 


Praises   Shop    Fabrication 

WASlIIN(iTON. — New  construction  materials  and  luithodH  Kubmirted  to  the  federal  housing  admin- 
istration for  envrineeriiiK  tests  indicate  long  forward  strides  are  just  ahead  in  residential  building 
efficiency  and  economy, '  Krymond  M.  Foley,  national  houring  adinip«htratton  and  FHA  commissionrr, 
said  today. 

The  much  discussed  masH  production  methods  of  home  fubrirator^.  FHA  officials  point  out.  are  not 
yet  universal  pmcliro  in  the  building  industry.  Yet,  they  say.  shi«p  fabrication  of  essential  parts  of 
humeri  such  as  panels,  walls,  roofs  ♦  ♦— — — — — • 


and  partitions  is  speeding  up  the 
volume  of  building  in  all  sectior.e 
of  the  country. 

The  federal  housing  administia- 
tion,  in  cooperation  with  other  gov  ■ 
emment  agencies  such  as  the  bu- 
reau of  standards.  Department  of 
Agrticulture,  and  the  forest  prod- 
ucts laboratory,  has  been  testing 
materials  for  their  acceptability  in 
houses  offered  e.^  security  for  FHA 
insured  mortgages  for  the  past  12 
years.  During  this  period  more 
than  700  types  of  construction  havo 
been  submitted  to  the  FHA  for 
rulings  of  accepL&bility. 

While  many  nave  faildd  to  meet 
the  requirements  imposed  by  FHA, 
scores  are  now  in  general  use  thru- 
out  the  building  industry,  includ- 
ing wood  and  wood  products,  con- 
crete, and  steel. 

'Tne  notion  that  all  prefabri- 
cated homes  are  built  in  factories, 
shipped  to  sites,  and  put  down 
ready  for  use  is  misleading",  Curt 
C.  Mack,  Assistant  Commissionei, 
Underwriting,  FHA,  said.  "There 
is,  in  fact,  relatively  little  of  this 
today  in  tne  building  industry.  On 
the  other  hand,  there  is  a  great 
deal  of  shop  -  fabricated  material 
going  into  the  so-calied  conven- 
tional house,  and  this  is  resulting 
in  a  greater  degree  of  efficiency  in 
the_  industry  while  effecting  econ- 
omies in  the  total  cost  of  construc- 
tion. 

Building  Progressing 

"More  than  a  dozen  years  apjo 
the  feder?.l  housing  administration 
began  testing  _  new  materials  and 
new  construction  techniques  to  de- 
termine their  eligibility  for  use  in 
the  building  of  homes  offered  as 
secruity  for  FHA  -  insured  mort- 
gages. Basically,  of  course,  FHA 
was  interested  in  seeing  that  such 
materials  and  practices  were  suffi- 
ciently sound  to  warrant  general 
use.  Coincident  with  the  proving 
opcratioii,  however,  there  has  de- 
veloped over  the  years  a  process 
thn.)ugh  which  important  econo- 
mies have  been  made.  In  the  sev- 
eral hundred  types  submitted  to 
the  FHA,  dozens  of  new  melhodi 
have  been  introduced  which  today 
result  in  important  .'savings  to  the 
home  buyer. 

"It  is  frequently  said  of  the 
buildirg  industry  tnat  no  import- 
ant advances  in  production  meth- 
ods have  been  made  in  the  last  25 
years  nnd  the  builders  today  are 
employing  the  same  methods  u.<«ed 
several  genoration.s  ago.  This  is 
not  true.  There  lias  been  a  con- 
stant increase  in  the  me  of  shop- 
fabricated  units  in  the  so-called 
conventional  typee  of  construction. 
Last  year,  approximately  40,000 
homes  involvirg  shop  -  fabricating 
systems  were  pj^duced.  In  the 
cotning  year  the  total  will  be  con- 
siderably larger. 

Assembly  Line  Technique 

"The  most  successful  of  th'^se 
operations  are  those  in  which  thj 
builder  produces  the  wall  panels 
or  sections  in  a  factory  or  a  shop 
on  the  development  site  and  as 
aembles  them  on  the  lot.  In  some 
cases,  poured  concrete  houses  for 
example,  the  structure  is  complf't 
ed  in  a  few  days.  In  one  case  in 
Florida  a  builder  completes  a  par- 
tially fabricated  dwelliag  in  eight 
hours  which  fully  meets  FHA's 
minimum  construction  require- 
ments. 

"Mass  production  •>f  housing 
parts  in  factories  is  currently  has- 
tening efficient,  speedy,  and  eco- 
nomical construction  of  tomon-ow's 
low-cost  houses." 

# 

66%  OF  APPRENTICES 
ENTER  BUILDING  HELD 


SACRAMENTO.  —  During  the 
month  of  March,  1191  new  appren- 
tices were  registered  with  the  di- 
vision of  apprenticeship  standards:, 

it  was  announced  today  by  Paul 
Scharrenberg,  state  director  of  in- 
dustrial relations  and  administra- 
tor of  apprenticeship.  Of  theS'\ 
1083  were  World  Wrr  II  veteraur, 
many  of  whom  will  receive  bene- 
fits under  the  G.  I.  Bill  in  a<ldition 
to  their  regular  apprentice  wages. 
Emphasis  in  the  apprentice 
training  program  has  been  placed 
on  the  building  trades,  because  ^»f 
the  veterans'  housing  program, 
with  the  result  that  66  per  cent 
of  Uie  new  apprentices  indentured 
in  March  are  in  the  construction 
industry. 


Pre-Cut  Hayward 
Homes  Popularity 
Grows  in  Bay  Area 

Twenty  -  two  Hayward  Homes 
have  been  erected  in  the  Bay  Area. 
They  are  samples  of  the  pre-cut 
type  home — one  of  many  varia- 
tions under  the  general  heading  of 
prefabricatioh. 

These  two-bedroom  homes  are 
sold  only  to  contractors.  This  test- 
ed and  pri^ved  innovation  comes 
complete  down  to  nails  required 
for  construction.  Wiring  and 
plumbing  are  not  induded. 

Erection  of  the  pre-cut  hom<» 
can  be  accomplished  within  ten 
days  after  delivery.  It  takes  a 
crew  of  four  men  but  five  days  to 
erect  the  house  and  have  it  ready 
for  the  initial  inspection. 

This  type  of  building  meets  the 
specificationfl  of  many  building 
codes  in  the  Bav  Area,  and  is  ap- 
proved for  FHA  mortgage  insur- 
ance. Distributor  Walter  H.  Ed- 
wards, 1103  East  12th  Street, 
Oakland,  describes  the  Hayward 
Home  as  a  "strong  factor  m  the 
competitive  market." 

# 

Building  Materials 
Shipments  by  Truck 
Gaining  Popularity 

WASHINGTON.— With  the  na- 
tion's railroad  boxcar  shortage  as 
acute  as  any  time  since  the  end 
of  the  war,  shippers  are  turning  to 
the  use  of  truck  trailers  in  in- 
creasing  numbers. 

This  applies  to  the  manufactur- 
ers of  building  pr^ucts  as  well 
as  hundreds  of  other  producer., 
who  are  faced  with  th«  problem 
of  finding  additional  means  of 
moving  their  production. 

Highway  freight  trailers  are  be- 
ing used  to  overcome  worst  deia>s 
in  short  hauls.  Building  materials 
often  are  destined  for  short  haul 
shipment,  from  plant  to  distribu- 
tor or  distributor  to  yard  and  to 
job.  Because  of  this  the  materials 
trade  is  taking  increasing  advan- 
tage of  the  fact  that  single  semi- 
trailer rigs  assigned  to  short  hauls 
can  do  the  work  of  five  boxcars. 

In  many  ways  the  truck  trans- 
portation is  more  adaptable  to 
speedier  shipping.  It  has  greater 
flexibility  than  freight  car  hauling 
and    quicker    turn-around    time. 

Many  shippers  who  operate 
their  own  fleets  of  vehicles  uhc 
two  or  three  trailers  per  tractor. 
This  enables  them  to  spot  one 
trailer  for  loading  and  one  for 
unloading  while  the  power  unit 
is   pulling  the    third. 

Julius  L.  Glick.  president  of 
the  Truck-Trailer  Manufactursrs 
Association,  said  in  Washington 
today  that  the  truck-trailer  in- 
ventory picture  is  better  than  the 
general  automoUve  inventory  sit- 
uation. Anyone  desiring  to  ob- 
tain a  trailer  from  today's  stocks 
on  hand  probably  could  get  im- 
mediate delivery,  he  said. 

"Our  industry  inventory  is  not 
yet  back  to  prewar  volume."  he 
added,  "but  we  are  rapidly  ap- 
proaching that  level  and  many 
manufacturers  have  been  building 
some  trailers  for  inventory  since 
as  long  ago  as  last  October." 

FHA  INSURANCE  ON 
RENTALS  CLIMBING 


WASHINGTON.  —  Application? 
for  FHA  mortgage  insurance  on 
new  privately  bvilt  housing  units, 
especially  those  for  rtnt,  contin- 
ued rising  sharply  in  March,  Ray- 
mond M.  Foley.  Commissioner  of 
the  Federal  ifourin.'^  Administra- 
tion. announce<l  today. 

During  March  applications  were 
received  covering  31,000  new  hous- 
in|r  tmits,  a  more  than  seasoral 
increase  of  26  per  cent  over  Feb- 
ruary. Approximately  9.500  of 
these  appli'cationh  involved  253  sep- 
arate mult'- family  rental  housing 
projects,  the  largest  amount  ever 
received  by  FHA  in  a  single  month. 
Veterans  will  receive  occupancy 
preference  :n  the  projects. 


Prefab  Dwellings  Is 
Subject  of  Noted 
Architect  Writers 

Two  well-known  architects  and  a 
professional  writer  are  the  authors 
of  "The  Pi-efabricated  House,"  a 
book  designed  to  clear  up  some  of 
the  confusion  surrounding  the  de- 
velopment of  "packaged"  houses. 
The  book,  which  will  be  published 
by  Doubleday  &  Co.  on  March  20. 
is  aimed  at  prospective  home  own- 
ers, and  explains  the  advantages 
and  limitations  of  prefabricated 
houses  compared  with  speculative 
and  custom-built  houses.  It  is  by 
Raymond  K.  Graff,  Rudolph  A. 
Matern,  and  Henry  Lionel  Wil- 
liams. 

"Prefabs."  the  authors  W!»n>.. 
"are  one  of  the  mo»t-talked-about 
and  least-understood  products  of 
twentieth  century  technology.  To 
the  unitiated  the  word  'prefabrica- 
tion'  conjures  up  visions  of  hoiisec 
rolling  off  assembly  lines  like  so 
many  automobiles,  all  neatly  pack- 
aged and  delivered  ready  lor  net- 
ting upon  a  chosen  site." 

Find  Confused  Public 
Enthusiastic  publicity,  political 
storms  in  Washington,  claims  and 
counter-claims  of  builders  and  de- 
signers have  served  mainly  to  con- 
fuse the  public,  the  authors  feel. 
Pointing  out  that  there  ia  not  even 
an  agreed-upon  definition  for  "pre- 
fabrication"',  they  state,  "Paekaued 
homes  may  consist  of  anything 
from  precut  individual  pieces  of 
lumber  to  a  house  complete  with 
plumbing  and  electrical  wiring, 
ready  to  be  placed  on  a  foundation 
and   connected   to   the   utilities." 

Graff,  Matern  and  WilHam."  note 
that  the  prefabricated  he  use  rep- 
resents an  ideal  that  has  not 
been, 'and  may  never  be.  wholly 
achieved.  Nevertheless,  great 
strides  have  been  made  in  recent 
years,  and  in  this  type  of  home 
construction  "lie  the  germs  of  a 
revolution  in  house  building  m.eth- 
.ods  that  is  long  overdue,"  they 
say. 

After  discussing  the  meaning  of 
prefabrication  for  the  layman,  and 
pointing  out  the  differences  be- 
tween a  prefab  and  a  speculative 
or  custom-built  houAe.  the  authors 
set  forth  in  detail  the  necessary 
information  for  prospective  house 
owners  who  are  thinking  of  in- 
vesting in  this  type  of  housing. 
They  point  out  the  steps  that 
should  be  considered  in  selecting 
a  prefab  and  a  suitable  site,  and 
outline  the  procedure  for  financing 
the  purchase.  The  book  is  illus- 
trated throughout 

Raymond  K.  Graff  and  Rudolph 
A.  Matern  are  both  New  York 
architects.  They  co-operated  in 
developing  the  John  D.  Pierce  prt- 
fabricated  house  which  the  Glenn 
Martin  Aircraft  Co.  built  in  large 
numbers  during  the  war.  As  part- 
ners, they  later  designed  their  own 
patented  prefab,  several  hundred 
of  which  were  erected  at  Newport 
News  for  the  government. 
# 

DIVIDENDS  INDICATE 
SUCCESS  OF  PROGRAM 


Just  a  few  months  ago  the  lot 
at  the  corner  of  21st  and  Jay  Sts., 
Sacramento,  Calif.,  was  an  un- 
sightly junk  lot.  Today  there 
stands  at  that  spot  one  of  the 
showplaces  in  the  west— the  mod- 
em, streamlined  building  recently 
erected  by  the  Haven  Saw  &  Tool 
Company. 

When  Haven  had  their  grand 
opening  on  Saturday,  March  21), 
nearly  3500  visitort  helped  them 
celebrate  20  years  of  service  to 
builders,  contractors,  business  men 


and  farmei  s  in  northern  Califor- 
nia. 

The  company  wrs  .started  20 
years  ago  by  Coky  E.  Haven,  who 
saw  a  need  for  a  western  souice 
of  supply  for  the  leading  lines  of 
electric  wood  and  mfctal  working 
tools.  A  small  t^toie  was  opened 
in  Oakland — but  business  grew  so 
rapidly  it  was  necessary  to  build 
a  larger  and  better  store  at  950  E. 
14th  Street,  Oakland.  Later  an- 
other store  was  acquired  ir.  San 
Francisco  at   1072-6   Howard   St. 

The  Haven  organization  is  novel 


Left  to  right,  Allen  Haven,  Clav(on  Ha\.>n,  Coley  Havon.  Claude  Haven, 
Vic  Haven  nnd  lleyn  Reynolds 


in  the  f'-ict  that  the  father,  four 
sons  and  a  son-in-law  are  all  equal 
co-partners,  witl-  definite  assign- 
ments and  responsibilities  to  each. 
Vic  Haven  is  at  Sacramento; 
Claude  and  Allen  are  in  San  Fran- 
cisco; Clayton  Haven  luid  Revi. 
Rep^olds  are  in  Oakland.  Mr.  Ha- 
ven is  eveiywliere. 


Principal  items  handled  by  Ha- 
ven are  contractor's  raws,  mill 
supplies,  electric  portable  drills, 
saws  and  tools,  milling  machinea, 
band  saws,  jointers,  planers,  mo- 
tors, griners  and  other  portable 
and  power  wood  an  J  metal  work- 
ing equipmtnt  of  leading  makes. 
Their  largest  market  is  in  build- 
ing and  contracting. 


WASHINGTON.  —  Dividends  of 
$4,'^00,000  for  approximately  81,- 
000  families  financing  their  homt- 
under  the  mutual  mortgage  insur- 
ance program  of  the  federal  hous- 
ing administration  have  ?iow  been 
declared,  it  was  announced  todav 
by  FHA  Commissioner  Raymori;! 
M.  Foley. 

The  dividends.  Foley  explained. 
are  made  on  small-home  mortgag»'K 
insured  under  Section  20'  of  th- 
National  Housing  Act. 

CONSTRUCTION  UP  30% 

WASHINGTON— New  construc- 
tion put  in  place  in  Mar^h  19^7 
totaled  $785  million,  an  increase 
of  6.9  per  cent  over  February,  but 
slightly  below  the  Januan'  volume, 
the  construction  division.  Denait- 
ment  cf  Commerce,  announced  to- 
day. 

The  March  figure  represented  an 
increase  of  .30.6  pef  cent  over  Mar.. 
1946. 


STANDARD  MACHINERY  BMLniNG.~No«  set  up  in  its  new 
headquarters  at  450  Bsyshore  Boulevard  Standard  Machinery  Com- 
paiiy  is  equipped  to  offer  new  ><civice«  including  increased  rraair 
facilities,  more  complete  parts  iiloikH  and  an  expanded  rental  fle«<. 
A  wide  selection  of  new  equipment   is  available. 

Standard's  new  phone  number  iH  ATwater  28<<3.  Ir  opening  their 
own  quarters  Bob  Hughes.  Carroll  Wirrod  and  Howard  Wilson  invite 
their  friends  to  pay  them  a  vi«it. 


SALES  MANAGKR.— O.  A.  Wil- 
Hams  hsf)  been  named  LeTour- 
neaa's  western  sales  manager  with 
headquarters  at  the  Stockton  offlcr. 
Formerly  oaMtern  sales  manager, 
he  has  hsd  20  years'  experience 
with  the  Missouri  state  highway 
department  and  a  Missouri  con- 
tracting and  engineering  firm. 


CHIEF  KNGINKEH.  —  A.  M. 
Newman,  former  wealt-rn  service 
manager,  hss  been  named  chief 
service  engineer  for  LeTournen'N 
western  area.  He  has  been  with 
the  firm  nince  19.12.  and  Mpent  four 
yesr«i  before  that  as  operator  ani 
foreman  on  varioun  construction 
jobs  for  R.  <•.  LeTourneau. 
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34^DAMS,  RESERVOIRS  Sc 
DREDGING 

(Contlnaed  from  Vint  Section) 

4/1C/47  84 

Owntr  Will  Taka  Bide— Du*  May  1Z 
10:80  A    M.— Work   Under  Wa.y  on 
lat  Unit — Ch«rry  Cre*k  Dam   (out- 
l«t  werka) 
ARAPAHOE  COUNTY,  Colo.    About 
6  miles  SE  of  Denver  and  %  mile 
upstream    from    existing   Kenwood 
D«m  on  Cherry  Creek. 
Owner — U.    B.    Ooternment,    District 
Engineers  Office,  Col.  Craig  Smy- 
»«r,  Dlst.  Sngr.,  200  Railway  Ex- 
change Bldg.,  809  17th  St..  Denver. 
Private  plana. 

Includes  outlpt  works.  Involves  ap- 
prox.  876,000  c.y.  excav..;  81,000  c.y. 
relnf  concrete;  4,000.000  lbs.  relnf. 
steel:  1SO,000  lbs.  misc.  metals,  etc. 
Work  consists  of  ullde  gates  and 
accessories;  15-ton  overhead  crane; 
oil  pumping  imlt ;  control  and  safe- 
ty valves  for  oil  pressure  system ; 
water  level  transmitter,  Indicators 
and  recorder;  access  manhole  ca«t- 
ings,  etc 
Contractor  (Ist  unit)— David  G.  Gor- 
don Constr.  Co.,  1900  31st  St,  Den- 
ver, Colo.,  and  Bressl  -  Bevanda 
Constr.  Co.  Lop  Angeles,  Calif.. 
(Joint  venture),  |1.381,425. 

39--SEWERS 

4/lfi/47  89 

Low  and  Only  Bidders 
Interceptor  Sewer   System 

VANCOUVER,    Wash. 

Owner — City  of  Vancouver,  Geo.  Car- 
son, City  Clerk.  City  Hall,  V.an- 
couver,  Wash 

Consulting    I'Snglneers    —    Stevens    & 
Koon,     Spalding     Bldg.,     Portland. 
Ore. 
Work,     under    four    schedules,     is 

listed  as  follows  r  Part  A,  21.140 
1.  f.  of  10-ln.  to  42-ln.  pioe.  72 
manholes  and  excavation  to  a 
depth  of  20  feet;  B.  11.789  I.  f.  of 
16in.  to  3f)-in.  pipe,  34  manholes 
and  excavation  to  a  depth  of  18 
feet:  C,  11,110  l.f.  cf  21-  to  27-in. 
pipe,  34  manholes  and  excavation 
to  a  depth  of  22  feet;  D,  outfall 
■ewer.  Involving  1103  If.  of  42in. 
SOS  l.f.   of  30-in,  pipe  and   excava- 

.    tlon  to  a  depth  of  15  /eet 
Bids   submitted    Apr.   9  were: 
Natt   McDougall,    Portland,    sched- 
ule A.  1415,333;   B.  fl.'J8.0O4;   C.  |158.- 

919:   D.  |:S9.370.   Total  |78l,«27. 

Stateside      Seattle:      Schedule      B. 

1167.295;  schedule  C.  $138,040.  No  J)fd 

A  and  D;  total  of  B  and  C,  $295,335. 

336. 

P.  8.  Lord,  Portland:  Schedule  A 

$291461;    B.   $138,350;   C.   $112,450;    D. 

$26,442.  Total  of  $567,094. 


Req.  88203,  for  120  tons  liquid  as- 
phalt (&C-4),  delivered  vendor's 
spreading  equipment  on  shoulders  40 
miles  east  of  Baker  on  U.  S.  High- 
way 91. 

Richfield  Oil,  $222000;  total  $5.50 
for  spreading. 

Newhall  $2112.00;  $6.00. 

Square  Oil,  $1920.00;  $o.50,  award- 
ed. 

Douglas   Oil,   $2040.00;   $5.60. 


4/16/47  «» 

Contract  Awarded 

Rough  Grading  Ceet  IMOO 

STOCKTON,  Calif.,  San  Joaquin  Co, 
Part  of  site  of  Edison  High  School 

Owner— Stoctkon  Unified  School  Dis- 
trict. Thonms  H.  BlcCandlem,  inir> 
chasing  agent,  lobby  of  Adminis- 
tration Bldg.,  324  N.  San  Joaquin 
St.,  Stockton,  Calif. 

Architect  — John  U.  Clowdsley,  Ex- 
change Bldg.,  Stockton,  Calif. 

Contractor— Louie  BlaeottI  A  Bon,  44 
W.  Clay  St.,  Stockton.  Calif. 


4/16/47  40 

Hearing  of  Protests  Set  for  May  B, 

•  P.  M. 
Street  Improvement;  Ree.  No.  46-23 
SAN  MATEO,  Calif.,  San  Mateo  Co. 
Glenwood  Heights    (20th  Ave.   and 
Sequoia  Ave.   from   Dolores  Lane; 
Mason  Lane  and  westerly  one-half 
of  Dolores  St  from  Beresford  Park 
to    100   ft    northweeterly    of    36th 
Ave.). 
Owner— City  of  San   Mateo,  Wm.  J. 
O'Farrell,  city  clerk;  Arthur  Sulli- 
van, city  engineer,  City  Hall.  San 
Mateo,  Calif. 
Includes  grading,  paving,  curbs,  gut- 
ters,   sidewalks,    sanitary    sewers, 
storm  drains,   electroliers,   conduits 
and  cables. 


(14)  9  manholes   to   const: 

(15)  1  manhole  to  reconstruct; 
(16>  90  sq.  ft.  driveway  to  remove; 
(17)  12  Install  l  inch  water  services. 

Specifications  obtainable  from  the 
above  offio« 


Supplies,  Equipment 

Sub-Contract 

Information 

(Ck)n tinned  fnmi   First  Section) 
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4/16/47  J* 

•end   Election  In  Amount  of  $136,000 

S«t    for    May    20    (Time    Extended 

From  May  6) 
Sanitary  and    IndustHal  Sewers 
KINGSBURG.  Calif.,  Fresno  County. 
Owner  — <3lty    of    Klngsburg,    Oscar 

Brtckson.  city  superintendent  City 

Hall.  Klngsburg,  Calif. 
City  Engineer— A  J.  Ross,  City  Hall. 

Klngsburg,  Calif. 
Survey  on  Industrial  sewer  costs  by 

Engineer    Charles    Oilman     Hyde, 
■    professor  emeritus   of   engineering. 

University   of  California,  Berkeley. 

Calif. 

Includes  686.000  for  sanitary  sewer 
system  and  remainder  for  improve- 
ment in  system  carrying  Industrial 
waste.  If  the  bonds  are  passed,  three 
large  IndustrieB  In  the  area  will  con- 
tribute 176.000  and  an  additional  616,- 
000  If  necessary,  which,  plus  the  city 
contribution  of  680.000,  will  provide 
for  a  61*0.000  industrial  sewage  sys- 
tem. 


4/16/47 

Contract  Awarded 

Surfacing  Cost  681,882 

SAN  JOAQUIN  CO.,  Calif.  Thornton 
Road,  located  In  Sections  13,  14  and 
29  of  Township  8  North.  Range  6 
East  and  Sections  30,  31  and  82  of 
Township  8  North,  Range  6  Bast 
MD.B.,  and  M  extending  from  the 
southerly  line  of  State  Route  12 
southerly  to  the  Eight  Mile  Road. 

Owner — County  of  San  Joaquin,  R.  E. 
Graliam,  county  clerk,  Courthouse, 
Stockton,  Calif. 

Coimty  Surveyor — Julius  B.  Manthey, 
Highway-Agricultural  Bldg.,  Hasel- 
ton  Ave.  and  B  St,  Stockton,  Calif. 

Contractor — 8.  M.  MoQaw  Co.,  Elks' 
Bldg.,  Stockton,  Calif. 

4/16/47  *'> 

Hearing   of   Protests   Set   for   May   5, 

8  P.   M. 
Street    Improvement;    Res.  46-26 
SAN  MATEO.  Calif.,  San  Mateo  Co. 
Hobart  Ave.,   Woodland   Dr.,   Mac- 
Arthur  Ave..    Barneson   Ave.,  from 
westerly  boundary  of  Aragon  Ter- 
race   Subdivision     to     Park     Blvd. 
and   thf    westerly   lt>   feet    of    Park 
Blvd.    from   southerly   boundary    of 
Aragon  Terrace  to  Hobart  Ave. 
Owner — City  of   San   Mateo,   Wm.  J. 
OFarrell,   City   Clerk.    Arthur   Sul- 
livan, City  Engineer,  City  Hail.  San 
Mateo.  Calif. 
Includes  grading,  paving,  curbs,  gut- 
ters,    sidewalks,     sanitary     sewcrx. 
lateral    sewers,    catchbasins. .  etc. 


4/16/47  12 

Liquid   Asphalt 

Low  and   Only   Bidders 

SACRAMENTO,  Calif.,  Sacramen- 
to Co.— Following  submitted  bids  Apr. 
10  to  the  State  Purchasing  Agent, 
Sacramento,  Calif.,  under  Quo.  61,- 
501,  Req.  51967  for  76  tons  SC-2  llq. 
asphalt;  75  tons  SC-3  liq.  asphalt 
f.o.b.  vendor's  plant  nea.r  Santa 
Maria  : 
Sun  Ray  Oil,  61410.CO;  net 
Filve  C  Refg,  61425.00  2  per  cent 
30  days,  awarded. 


Specifications  obtainable  from  the 
above  office. 


4/16/47  « 

Douglas  Fir  Lumber— Bids  Wanted 

CBnnrRAL  VALLEY  PROJ.,  Calif. 
—Until  May  2,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rfec. 
lamation.  Denver,  Colo.,  under  Bid 
No.  E-33,246-A,  for  douglas  fir  lum- 
ber fob  shipping  point  and/or  Tracy, 
Calif. 

Specifications  obtainable  from  the 
above  office 
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4/16/47 
Corporation  Cocks 
Contracts  Awarded 

SACRAMENTO,  Calif.,  Sacramento 
Co. — ^Waterworks  Supply  Co.,  at  (1) 
62580,  and  Crane  Co.,  301  Brannan  St, 
San  Francisco,  Calif.,  at  (2)  61660. 
awarded  contracts  by  the  City  of 
Sacramento,  H.  O.  Denton,  city  clerk. 
City  Hall,  Sacramento,  Calif.,  for  (10 
1000  ft  1-ln.  corporation  cocks  and 
(2)  1000  ft  1-ln.  service  curb  cooks. 


B-B-B  otom;  oast 


(6)  1  8z8aK4z4-ln. 
Iron; 

(7)  4  6-ln.  cast  Iron  caulked  plugs; 

(8)  1  8-ln.  cast  Iron  caulked  plugs; 
(6)  8   9-ln.    gate    valves,    hub   end. 

non-rising  stem,  bronse  mounted* 
Iron  body; 

(10)  2000  lbs.  lead  (pigs)  ; 

(11)  100    lbs.    oakum    (Ur    Impreg- 
nated) 
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4/16/47  42 

Road  Rock— Low  and  Only  Bidders 
SACRAMENTO,  Calif.,  Sacramen- 
to Co.— McGillivray  Constr.  Co ,  J.  R. 
Reeves,  Perkins  Gravel  Co.,  Del  Plaso 
Rock  Products  and  Brighton  .Sand  & 
Gravel  Co.,  at  |0.85  per  ton  submit- 
ted Identical  bids  to  the  City  of  Sac- 
ramento, H.  O.  Denton,  City  Hall, 
Sacramento,  Calif.,  for  road  rock. 


4/15/47 

Cap   Numbers 

Contract   Awarded 

SAN  FRANCISCO,  Calif— Oartner 
Mechanical  Engineers,  507  Howard 
St.,  San  FranciEco,  Calif.,  at  6101  a 
pair;  2?4  30  days,  awarded  contract 
by  the  Purchaser  of  Supplies,  M. 
H.  Gerry,  270  City  Hall.  San  Fran- 
cisco, Calif.,  under  Bid  No.  3890  for 
furnishing  and  delivering  2000  pa.lrs 
of  brass  gold-plated  cap  numbers. 
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4/16/47 
Sewer  Pipe 
Bids  Wanted 

MODESTO,  Calif.,  Stanislaus  Co.— 
Until  April  23,  7:30  P.  M.,  bids  will 
be  received  by  the  City  of  Modesto, 
Rex  E.  Gallfus,  city  clerk,  717  10th 
St.,  Modesto,  Calif.,  for  furnishing 
sewer  pipe  as  follows: 

(1)  2000  lln.  ft  48-ln.  LD.  reinforced 
concrete  TAG  sewer  In  4-  or 
8-ft  lengths; 

(2)  860  lln.  ft  42-ln.  do; 

(3)  1400  lin.  ft  36-ln.  do ; 

(4)  450  lln.  ft  12-ln.  standard  con- 
crete bell  and  spigot  sewer  pipe 
In  standard  laying  lengths; 

(5)  350  lln.  ft  15-ln.  standard  con- 
crete bell  and  spigot  sewer  pipe 
In  standard  laying  lengths; 

(6)  2900  lln.  ft.  21-ln.  standard  con- 
crete bell  and  spigot  or  T  A  O 
sewer  pipe  In  standard  laying 
lengtha 

Specifications  obtainable  from  the 
above  office. 


4/14/47 

Supplies  and  Materials 

Bids  Wanted 

SAN     FRANCISCO,     Calif.— Until 
May  5.  2  P.  M.,  bids  wlU  be  received 
by  Purchsiser  of  Supplies  M.  H.Oerry, 
270  City  Hall,  San  Francisco,  CaUf., 
under    bid    No.    9910    for   furnishing 
supplies  In  the  following  classes  for 
use  during  the  fiscal  year  1947-1948: 
Class  6 — Fuel  and  lubricants ; 
Class   10— Household,    Janitorial   sup- 
plies,  cordage,  aluminum,   enam- 
eled and  galvanized  ware; 
Class   19— Incandescent  and   fluores- 
cent electric  lamps;' 
Class  50— Street  and  sewer  materials. 

Specifications   obtainable  from  the 
above  office. 
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4/15/47 

Portlanc*   Cement 

Contract   Awarded 

COLORADO  -  BIG  THOMPSON 
PROECrr,  Colo.— Colorado  Portland 
Cement  Co..  Denver,  Colo.,  at  (lu) 
$93,060.66  awarded  contract  by  U.  S. 
Bureau  of  Reclamation.  CustomH 
House.  Denver.  Colo.,  under  Inv. 
F-46,375-A  for  33.100  bbls.  portiand 
cement,  type  II,  In  paper  sack^,  f.o.b. 
shipping  point  and/or  Fort  Collins, 
Colo. 


42 
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STREETS  AND 
HIGHWAYS 


40 


4/16/47 

No   bids   Submitted 

Street    Improvement  Res.  No.2603 

SACRAMENTO     Calif.     Sacramento 

Cotmty.   Arnold  Tract  No.  2. 
©•wner — City    of    Sacramento.    H.    G. 

Denton,  city  clerk.  City  Hall,  Sar- 

mmento.    Calif. 
City    Engineer  —   Fr-d   Klaus,   City 

Socramento.  Calif. 
Improvement    of    streets,    etc. 


40 


4/16/47 

Contract  Awarded 

Grading  Cost.  »14«,107.45 

PERKINSVILLE  .  WILLIAMS 
HIGHWAY,  Arizona-  From  a  point 
1.5  miles  Bouth  of  Williams  south- 
erly. 

Owner  —  Arizona  State  Highway 
Commission.  17th  and  Jackfcon  Sts.. 
Phoenix,  Aris. 

Plans  by  engineering  department  of 

owner. 
InchideH  grading,  draining  and  base 

material. 
Contractor — Bowen,     McLaughlin     A 
Lynch,    Box    4087,    Phoenix,    Ariz. 

4/16/47  *0 

Cortr.TCt    Awarded 
Highway  Improvement 

Cost  6383,812.56 

KINOMAN-ASHFORK  HIGHWAY, 
Arizona  From  62  miles  e«ist  of 
Kingman  along  U.  S.  Route  66  to 
point  7.6  miles  west  of  Sellgxnan. 

Owner  —  Arizona  Stale  Highway 
Commission,  17th  Ave.,  and  Jack- 
son  St..    Flioenix,   Aris. 

Plans  by  engineering  department  of 
owner.  , 

Includes  subgradlng,  seal  coat  etc. 

Contraotor— Bowen,  McLaughlin  * 
Lynch.    Box   22^,   William,   Ariz. 


4/16/47 
Water  Pipe 
Contract  Awarded 

SAN  FRANCISCO,  Calif.— Johns 
Manville  Sales  Corp.,  116  New  Mont- 
gomery St,  San  Francisco,  CaUf.,  at 
60.63  per  foot,  awarded  contract  by 
the  City  of  Sacramento,  H.  O.  Den- 
ton, city  clerk.  Room  208  City  Hall. 
Sacramento,  Calif.,  for  10,000  lineal 
feet  of  4-lnch  asbestos -cement  water 
pipe. 


42 


4/16/47 

No  bldt  Submitted 

Street    Improvement        Res.    No.  2b3S 

SACRA  MKNTO  Call/..  Sacramento 
County.  Streets  adjacent  to  Buck- 
maa  Court.  Van  Olsten  Tract  and 
Macneve  Tract 

Q^yner— City  i^f  Sacramento,  H.  (*• 
D*nton.  city  tietk.  City  Hall.  Sac- 
ramento.   Calif. 

Citv  Engineer  —  Fred  Klaus.  City 
Hall.  Sacramento,  Calif. 


4/16/47 
Reinforoement  Bars 
Bids  Wanted 

COLORADO-BIG  THOMPSON 
PROJECT,  Colorado— Until  April  24, 
2  P.  M-.  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Inv.  F-46,436-A  for  rein- 
forcement bars,  f.ab.  shipping  point 
and/or  Fort  Collins.  Colo. 

Specifications  obtainable  from  the 
above  office. 


4/15/47 

Portland  Cement 

Contract    Awarded 

COLUMBIA  BASIN  PROJECT, 
Colo. — Lehigh  Portland  Cement  Co., 
Chicago.  III.,  at  (la)  $100,848  award- 
ed contract  by  the  U.  S.  Bureau  of 
Reclamation,  Denver.  Colo.,  undtr 
Inv.  G-3?.237-A  for  30.000  bbls.  port- 
land  cement  in  bulk,  f.o.b.  shipping 
point  and/or  Odair,  Wash. 

4/16/47  42 

Portland   Cement^ 
Low  and  Only   Bidder 

RFVERTON  PROJ.,  Wyo.— Mono- 
lith Portlanci  Midwest  Co,  Denver. 
Co..  at  (lA)  $3.40  per  bbl.;  ship  1 
day;  1.520.000  lbs.,  fob  shipping  point, 
Larnmie.  Wyo.;  terms  l(k:  per  bbl., 
20  dayn.  submitted  only  bid  April  11 
to  the  U.  S.  Bureau  of  Reolamatinn. 
Custom  House,  Denver.  Colo.,  under 
Inv.  B-9363-A,  for  400C  barrels  ot 
portlRPd  cement,  type  V.  iow-alkali 
in  paper  sacks  fob  shipping  point 
and /or  Rivertcn,  Wyo. 


4/16/47 

Asphalt  Concrete  Mix 

Low  and  Only  Bidders 

SACRAMENTO,  Calif,  Sacramen- 
to County.— McGIUIvrary  Constr.  Co.. 
J.  R.  Reeves,  Perkins  Gravel  Co.,  Del 
Paso  Rock  Products  Co.,  and  Brigh- 
ton Sand  ic  Gravol  Co.  at  43.86  per 
ton  submitted  Identical  bids  to  the 
City  of  Sacramento,  H.  G.  Denton. 
City  Clerk,  City  Hall,  Sacramento, 
Calff.,  for  furnishing  asphalt  con- 
crete mix. 
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4/16/47 

Cast  Iron  Pipe— Bids  Wanted 

CALISTOGA,  Calif.,  Napa  County. 
—Until  May  2,  5  P.  M.,  bids  will  be 
received  by  the  City  of  Calistoga, 
Geo.  C.  Locev,  City  Clerk,  City  Hall, 
1207  Washington  St.,  Calistoga,  Cal.. 
for  furnishing  45  lengths  of  6-lnch  B 
and  S  Class  150  cast  iron  pipe  in 
18-foot  lengths  fob  Calistoga. 

Specifications  obtainable  from  tho 
above  office. 


4/16/47  <2 

Reinforcement   Bars 
Bide  Wanted 

MISSOURI  BASIN  PROJECT, 
Wyo.— Until  Apr.  23,  2  p.  m.  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse,  Denver. 
Colo.,  under.  Inv.  19,652-A  for  rein- 
forcement bars  f.o.b.  shipping  point 
and/or   Casper,    Wyomhig. 

Specifications  obtainable  from  the 
above  office. 

4/l€/47  .  *2 

Sale  of  Critical  Building  Materials 
SAN  FRANCISCO.  Calif.  —  War 
Assets  Admin.,  33  Berry  St.,  San 
Francisco,  Calif.,  announces  sale  of 
critical  building  materials  to  priori- 
ty claimants,  dealers  and  public 
utilities  with  closing  date  set  foi- 
Apr.  26. 

4/16/47 
Wooden 
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Markers.   Lath    Eto. 
Bids  Wanted 

SACRAiMENTO  Calif.,  Sacramen- 
to Co.  — As  previously  reported,  un- 
til Apr.  30,  10  a.  m.  (to  be  opened  at 
r  p.  m.)  bias  i^ill  be  received  by  the 
California  ,?tate  Purchasing  Agent, 
State  Office  Bldg.,  No.  1,  Sacramen- 
to, for  furnishing  wooden  markerM, 
lath,  etc.,  f.o.b.  bidder's  mill,  as  fol- 
lows; 

(1)  875  M,  1-in.  X  2-in.  x  18  in.  mark- 
ers, sharpened  one  end ; 

(2)  26  M,  2-in.  x  2- in.  x  8  in.   rough 
hubs,  pointed  one  end ; 

(3)  42  M.  2-in.  x  2-ln    x  12-in.  rough 
hubs,  pcinted  ono  end; 

(4)  23  M,  2-in.  x  2-ln.  x  18-in.  rough 

hubs,  pointed  one  end ; 

(5)  120O  bun  lies  l3ith,  14 -In.  x  1%-ln 
X  48-in.  S2S; 

(6)  40  M,  1-ln.  X  4-ln.  x  18-ln.  martt- 

fcrs,  038,  sawed  diagonally. 
Delivery  to  start  July.  1947,  and  bo 
computed   by  January,   1948,  In  car- 
load lots 


43— MACHINERY  AND 
EQUIPMENT 
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4/16/47  ^      ,, 

Hearing   of   Protests    8ot    for    April 
21.  7:80  P.   M. 

Street   Improvement;    Res.  No.  578 

NAPA.  Calif.  Napa  Co.  Madnina  St. 
from  Gesford  St..  to  Hartson  St. 

Owner— City  of  Napa,  Chas.  E.  Mar- 
tin, cItv  olerk.  City  Hall,  Napa. 
Calif. 

CItv  Engmeer— H.  A.  Harrold,  City 
Hall,    Napa.   Calif. 

Includes  cement  concrete  curbs  and 
gutters,  paving  i  treet  with  asphalt 
maoadam  pavement  37  ft.  4  In. 
wld^ 


40 


4/16/47 

Liquid  Aaphalt 

Low   and    Only    Bidders 

SACRAMENTO.    Calif..    Sacramen- 
to   Co.    — Following    submitted    bids 


4/16/47 

Owner  Taking   Bids— Due   May  2. 
5  P.  M. 

Street   Improvement;  Ree.  2S#6 

SACRAMENTO,  Calif.,  Sacramento 
Co.  Rodeo  Way  from  J  St.  to  L  St., 
and  K  St.  from  Rodeo  Way  10  63rd 
Street. 

Owner— City  of  Sacramento,  H.  G. 
Denton,  City  Clerk,  City  Hall.  Sac- 
ramento. Calif. 

City    Engmeer    —   Fred    Klaus.    City 
Hall.    Sacramento,    Calif. 
Work  Involves:    . 

(1)  9^   cu.    yds.   excJir.    and   grad- 
ing; 

(2)  8  en.  yds.  fill  grading: 

(3)  930  lin.  ft.  curb  and  gutter  cut 
No.  6.  to  const. ; 

(4)  724   lln.   ft   curb   and  gutter   No 
18.  to  const; 

(5)  9036  8.   ft  8V4   inch    cone    side- 
walk  to  const. ;     .. 

(6)  26,4(9  *q  ft  5V4  inch.  cone,  pave- 
ment to  const ; 

^7^  6  ."♦t.  mmuments  to  place; 
(81  1  gutter  drain  No.  11..  to  const  ; 
(91  854   lln.   ft.   6  in.   VI   sewer  pipe 
to  const; 

(10)  6fl   lin.   ft.   4   In.   VI   sewer  pipe 
to    const. ; 

(11)  6  6x6x4  In.  VI  sewer  pipe  wyes 
to  place; 

(12>  4    6x6x6    in.    VI    pipe    tees    to 


4/16/47  48 

Insulatora— Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Uhtll  April  24,  2  P.  M^ 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reolamation,  Customs  House, 
Denver  2,  Colo.,  under  Inv.  G-88,8S7-A 
for  (1)  7700  suspension  insulators  and 
(2)  20  pedestal  type  Insulators,  f.o.b. 
shipping  point  and/or  Odalr,  Wash. 

Specifications  obtainable  from  the 
above  office. 
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4/16/4T  4S 

Gasoline  and  Fuel  Oil,  Eto. 
Bids  Wanted 

REDWOOD  CITY,  Calif.,  San  Ma- 
teo Co.— Until  April  26,  10  A.  IL,  bids 
will  be  received  by  the  County  of 
San  Mateo,  E.  B.  Smith,  purchasing 
agent  Courthouse.  Redwood  City, 
Calif.,  for  gasoline,  kerosene,  fuel  oil, 
lubricating  oils  and  greasea 

Specifications  obtainable  from  the 
above  office. 
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Apr.   11  to  Bute   Purchasing  Agent.  place;  o*^   X^u, 

»Jc»mento,  Calif.,  under  <^o.  64167.   (18)  4  6x6x4  In.  VI  pipe  tees  to  place,    ley.  Calif. 


4/16/47 

Conductor,  Eto. — Bids  Wanted 

CENTRAL  VALLEY  PROJ.,  Calif. 
—Until  April  25,  2  F.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation.  Custom  House.  Denver. 
Colo.,  under  Inv.  E  33.165- A-1  fo« 
bare  stranded  'conductor,  assembliew. 
compression  joints,  etc.,  fob  shippl'is 
point  and/or  Antiorh.  Calif. 

Specifications  obtainable  from  tie 
above  office. 

4/16/47  <2 

Douglas  Fir  Lumber— Bids  Wanted 

CENTRAL  VALLEY  PROJ.,  Calif. 
—Until  April  30,  3  P.  M.,  bids  will  bt 
received  by  the  U.  8.  Bureau  of  Rec- 
lamation. Denver.  Col#.,  under  Bid 
No  E-33O90-A  2  for  douglas  fir  lum 
her  fob  shipping  point  and/or  We^t- 


4/16/47 

Sand  and  Coate  Aggregate- 
Low  and  Only   Bidders 

MIRAGE  FLATS  PROJ.  Nebr.— 
Following  submitted  bids  April  4  to 
the  U.  S.  Bureau  of  Reclamation. 
Hemlngford.  Nebr,  under  Spec.  1726 
for  furnishing  and  delivering  ap- 
proximately 118C  tons  of  coarse  ag- 
l^regate  for  use  in  the  construction 
of  concrete  structures  on  the  Mirage 
Flats    Project    Nebr 

Terrv  Carpenter.  Ltd.,  Scottsbluff, 
Nebr..  at  1*2691  fob  Scottsbluff.  Nebr. 

L.  R  Olson,  Gering,  Nebr,  611- 
019.20  delivered 


4/16/47  ^  ^     , 

Compreeeor  UniU  and  Tools 
Low  snd  Only  Bidders 

BOISE  PROJECT  and  MISSOURI 
BABN  PROJECrr.  —  The  following 
submitted  bids  April  11  to  the  U.  S. 
Bureau  of  Heclamatlon,  Customs 
House.  Denver,  Colo.,  imder  Spec 
1735  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Hot  Springs.  S.  D. ;  Cas- 
cade, Idaho;  Mountain  Home,  Idaho, 
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4/16/4T 

Water  Pipe  and  Fittings  ' 

Bide  Wanted 

HEALDSBURG,  Calif.,  Sonoma  Co. 
—Until  April  21,  7:80  P.  M,  bids  wlU 
be  received  by  the  City  of  Healds- 
burg.  Hazel  Splnelli.  city  clerk.  City 
Hall.  Healdsburg,  Calif.,  for  furnish- 
ing %ater  pipe  and  fittings  as  fol- 
lows: 

(1)  2000  ft  8-ln.  water  pipe,  class  160 

(2)  100  ft  6-ln.  dor 

(8)  1  8x4-In.  cast  Iron  reducer,  class 
160; 

(4)  4  8x8x6-ln.  B-B-B  oast  Iron  tees; 

(5)  2  8x8x4-ln.  B-B-B  cast  Iron  tees; 


M«tol  Weatlicr  Strips 

Rock  Wool   Insulation 

Calking     •     Scroons 

••Pr9pT  fssf  of/of  lea  Is  kmH  Hf  f«fc 
.  •  CkoNiberfla  ^••»  H  RIOHr* 

ChaialMrlin  M«nu(actnrM,  SalU^  lastall* 
mad  ScrvfoM — Amuom*  full  andMd*d  N- 
•poMlMllty  lor  a  coaopUtalf  MdsiactMy 
iastsllatoa. 

Bolldar*    art    InTitMl    to    Invaadcats    ear 

c*H>p«r«tiv«  program.    Th«  nama 

CHAMBEKLIN, 

plu*     other     faaturaa     of     oar     program, 

make*   your    building   mora   attractiva    to 

proapacdra  ba^irta. 

"Out  SOlh   Yewt" 
2.)00.0S0  Satiafiad  Cuacomart 


CHAMBERLIN 


Ein 


^^^^^2^^s^^S|^^_ 


1 1 )  lOih  Sc,  Sm  FnMclaM  ),  MA.  7tM 
1496  «7di  St.,  OakUnd  6.  OLympic  2113 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

Sond  Lfst  For  Qvotoflon 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE^ 

421  BAYSHORE  BLVD.  SAN  FRANCISCO 

■  JUnlpor  4-6670  ■■       -         i  i 


and  Casper,  Wyo,  the  compressor 
units  and  tools  for  Ice  prevonUon  air 
systems  for  Angostura  Dam,  Angt>- 
sturo  Unit  Missouri  Basin  Project. 
South  Dakota;  spillway  and  outlet 
works  at  CauKade  Dam,  Payette  Divi- 
sion, Boise  Project  Idaho;  spillway 
at  Anderson  Ranch  Dam,  Boise  Proj- 
ect, Idaho,  and  Kortes  Dam,  Kortea 
Unit  Missouri  Basin  Project  Wyo- 
ming. The  nuiterlals  will  be  Installed 
by  the  government: 

Pacific  Blectrio  Manufacturing 
Corp.,  San  Francisco,  CaUf.,  |7290; 
ship  360  days;  214MM  lbs.,  San  Jose, 
CaUf.;  f.o.b.  destination;'  terms  net 
Equalisation  is  offered.  80%  price 
clause, 

Oraybar  Electric  Co.,  Inc.,  Denver, 
Colo.;  Railway  it  Industrial  Engi- 
neering Co.,  Greensburg,  Pa.;  Oec- 
eral  Electric  Co.,  Denver,  Colo.; 
Southern  States  S<qupment  Corp., 
Hampton,  Ga. ;  Electric  Power  Ikiulp- 
ment  Corp.,  Philadelphia,  Pa.;  Delta 
Star  Electric  Co.,  Chicago,  IlL.  and 
A.  B.  Chance  Co.,  San  Franciaco, 
CaUf.,  all  bid  the  following:  f781&80; 
f.o.b.  destination  r  terms  net  I<qual- 
isatlon  Is  offered.  80%  price  clause. 
The  exceptions  are  listed  below: 

Graybar  Electric  Co.,  Inc.,  ship  180 
days;  21,960  lbs.;  hardware  shipped 
from  Melrose  Park,  lU.,  and  Insu- 
lators shipped  from  Bairberton,  Ohio. 

Railway  &  Industrial  Engineering 
Co.,  ship  360  days;  17,155  lbs.  South 
Greensburg  and  10,800  lbs.  Baltimore, 
Md. ;  Ldma,  N.  Y.,  or  Barberton,  Ohio. 

General  Electric  Co.,  ship  180  days ; 
8990  lbs.  Philadelphia  and  11,900  lbs. 
Baltimore.' 

Southern  States  Equipment  Corp., 
ship  180  days;  22,000  lbs.   Hampton. 

Electric  Power  Equipment  Corp., 
ship  180  days;  6100  lbs.  Philadelphia 
and  11,990  lbs.  Baltimore,  Md. 

Delta  Star  Electric  Ca,  shipping 
time  not  given;  11,055  lbs.  Chicago 
and  10,900  Iba  Barberton,  Ohio. 

A.  B.  Chance  Co.,  ship  360  days; 
21.956  lbs.,  San  Francisco. 

Westinghouse  Electric  Corp.,  EJast 
Pittsburgh,  Pa.,  $7319,  but  for  teat  an 
additional  charge  of  61050;  ship  610 
days;  21,965  lbs.  East  Pittsburgh; 
f.o.b.  destln-ll-.^;  terms  net.  Equail- 
izatlon  Is  offered.  80%  price  clause. 


R5 — ^Top,  Track  Shoes. 

CHC  115  F-ump  Unit:  Rex  2-lncU 
self-priming  centr.  direct  conn,  to  4- 
hp.  air-cooled  engine. 

CHC  134  Mower:  Toro  Roadmastor 
3-speed  power  with  5-ft.  heavy  dut> 
sickle,  driven  by  independent  engine, 
pneumatic  tires. 

CHC  158  Mower:  Toro  Roadmaster 
Hercules  QXB3  Erg.,  5  ft  heavy  duty 
sickle  driven  by  Independent  motor, 
pneumatic  tires. 

CHC  172  Mower:  Topeka  Mod.  Ei, 
3-spced  power  with  5%  ft.  heavy 
dutv  sickle  driven  by  85-hp.  V8  en- 
gine, pneumatic  tires. 

Two  Presfcure  Cookers:  1  ft.  9  in. 
X  2  ft  0  in.  X  12  m.— B.  B.  Bueli  & 
Co.  Model. 

One  Wood  Body;  Approx.  \-toh 
cap.,  good  for  pickup  truck  or  trailer. 
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4/16/47 
Hollow  Metal  Doors 
Bid  Rejected — To  Be  Readvertieed  as 
Spec.  1788  to  Open  May  28 
BOISE  PROJECT,  Idaho.— Only  bid 
Submitted  February  26  by  George  T. 
Gerhardt  Co.,  Inc.,  1030  Golden  Gate 
Ave..  San  Francisco,  Calif.,  at  |780D, 
v/as  rejected  by  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec  1660  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Mountain  Home,  Idaho,  hollow  metal 
doors,  complete  with  door  frames, 
hardware  and  other  accessories,  ex- 
cept grout  and  caulking  compound, 
necessary  for  the  complete  Installa- 
tion of  the  doors  In  the  Anderson 
Ranch  power  plant,  Boise  Project, 
Idaho.  The  doors  will  be  Installed  by 
the  government 


(6)  4  seta  Interconnecting  piping, 
automatic  and  manual  controls, 
valves,  gauges,  etc.; 

(7j  4  pressure  tanks  complete  with 
electric  and  hydraulic  float  and 
pressure  controls; 

(8)  4  oil  sump  tanks; 

C9>  4  sets  positive  displacement 
pumps,  electric  motors  and  wa- 
ter motors  mounted  as  four 
complete  assemblies  and  Includ- 
ing automatic  starters  for  each 
electric   motor; 

(10)  4  sets  air  compressors,  electric 
motors  and  water  motors 
mounted  as  four  complete  as- 
semblies and  including  auto- 
matic starters  for  each  electric 
motor. 

(11)  4  sets  spare  parts; 

(12)  pfr  day.  services  of  an  erecting 
engineer. 

Schedule    II     Furnishing    fabricated 

steel  taper  sections 

(1)  lump  sum,  38  pes.  steel  pipe 
specials. 

Specifications  obtainable  from  the 
above  office 
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4/16/47 

Sale  of  Trucks 

SAN  FRANCISCO,  Calif.  — Until 
April  29,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
Bome  St,  San  Francisco,  Calif.,  for 
sale  of  trucks  as  follows: 

Bid  No.  788—1  used  truck  located 
at  Arcadia,  Calif. 

Bid  No.  789—2  used  trucks  located 
at  Redding.  Calif. 

Specifications  obtainable  from  the 
above  office. 
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4/16/47 

Dump  Truck   Rental 

Low  snd  Only  Bidders  • 

SAN  LUIS  OBISPO.  Calif.,  Saik 
LuU  Obispo  Co.— The  following  sub- 
mitted bias  April  9  o  the  State  Dlvl- 
■ton  of  Highways.  L.  H.  Olbson,  dis- 
trict engineer,  60  Higuera  St.,  San 
L.uls  Obispo,  Calif.,  for  four  6H-cu. 
yd.  or  more  capacity  dump  trucks 
with  power  hoists  and  steel  bodies, 
for  approximately  80  days*  use: 

Donald  L.  Munch,  316  N.  Elisabeth, 
Santa  Maria,  Calif.,  68.90  power  load- 
ing; 68.76  bunker  loading. 

Madonna  Construction  Co.,  1028 
cniorro    St,    San    Luis    Obispo,   $4.45; 

LaVem  Croeby,  Shell  Beach,  15.25; 
IB^  

4/10/47  •  *S 

SsJe  of  Equipment 

SAN  FRANCISCO.  Calif.  —  tjntil 
April  21,  3  P.  M.,  bids  will  be  le- 
celved  by  the  State  Division  of  High . 
ways,  J.  W.  Grace.  Supt  of  Bkiuip.. 
c»»op  4  2001  Van  Ness  Avenue.  San 
Francisco.  Calif.,  for  sale  of  equip- 
ment located  at  1046  Derby  Avenue. 
Fruitvale,  Calif.: 

CHC  7SSI  Automobile:  Chevrolet.  4- 
door  sedan.  1940.  deluxe  model. 

CHC  7290  Truck :  GMC  2-ton  chas. 
sis,  1939.  Mod.  AC403,  dual  rear  tires. 

CHC  7i48  Automobile:  Ford  Tudor 
sedan.  1938.  Mod.  81A 

CHC  673?  Truck:  Federal  2-ton 
chassis.  1987,  M.»d.  15-Spl.  dual  rear 
tfres.  ,  ... 

CHC  406  Motor  .  Grader:  Austin 
Western  No.  66,  Dlesei,  10-ft  oil  mix 
moldboard.  tandem  drive,  hyd.  con- 
trol scarifier  and   electric  lights 

CHC  .'129  Motor  -  Grader:  Gallon 
dual  drive,  10-ft  blade,  hyd.  control 
scarifier  attachment  electric  lights. 

4/16/47  •  ^' 

Sale  of  Equipment 

SACRAMENTO.  Calif..  Sacramen 
to  Co.— Until  April  21.  3  P..  M.  bids 
will  be  received  by  the  State  Dlvl- 
i.ion  of  Highways,  R  H.  «!Ulnaker 
Equioment  Engineer,  1806  34th  St.. 
Karramento.  Calif.,  for  sale  of  the 
following  equipment: 

CHC  &98  Truck:  Ford.  1938.  Mo<l 
81C,  with  7  yd.  steel  dump  body  and 
hyd    hoist;  dual  tires  In  rear. 

CHC  7057  Truck:  Ford,  1938.  Mod. 
81T,  with  1  vd.O  steel  dump  body  and 
hyd.  hoist;  dual  tires  In  rear. 

CHC  7108  Truck  :  International 
Pickup,  1988,   Mod.  D2. 

CHC  7104  Truck  :  International 
Pickup,   1938.   Mod.   D2. 

CHC  7210  Truck :  Chevrolet  Pieck- 
up,  1939.  Mod.  JC. 

<?HC  7302  Automobile:  Buick,  4- 
door   Sedan.   1939.   Mod.   81. 

C:HC  7486  Automobile:  Ford,  2- 
.looT  Sedan.  1940,  Mod.  OlA. 

CHC  7709  Station  Wag»in :  Ford. 
1040.  Mod    OlA. 

CHC  8196  Automobile:  Chevrolet. 
4-door  Sedan,  1941.  Mod.  AG. 

CHC  888  Tractor:  A-C  Mod.  HDi 
(dlesei)   top.  Blec.  IlghU. 

CHC  110  Angledoser:  Moore  Me- 
chanical; Moore  power  drum,  Mo<l. 
PJC  408 

CHC  fit  Tractor :  Caterpillar,  Mod. 


4/16/47  48 

Coupling   Capacitors 
Call   for   Bids  Canceled 

MISSOURI  BASIN  PROJECT,  Ne- 
braska.— U.  6.  Bureau  of  Reclama- 
tion, Customs  House,  Denver,  Colo., 
canceled  the  call  for  bids  scheduled 
to  open  May  2  under  Spec  1771  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Gering.  Neb.,  three  coupling  ca- 
pacitors with  potential  devices,  10 
carrier-current  coupling  capacitors, 
and  10  single-frequency,  400-ampere, 
carrier-current  line  traps  for  the 
Gering,  Bridgeport  and  Sidney  sub- 
stations, power  transmission  lines 
unit  Missouri  Basin  Project  The 
apparatus  will  be  installed  by  the 
government 

4/15/47  <3 

Boxes— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Apr.  21.  2  p.  m.  bHs  will  be  received 
by  the  U.  S.  Forest  Service  447  San- 
some  St,  San  Francisco,  Calif.,  un- 
der Bid  No.  787  for  corrugated  fibre 
boxes   f.o.b.   Redding,   CaUf. 

Specifications  obtainable  from  the 
above  office. 


4/15/47 

Trash racks 

Low  and  Only  Bidders 

COLORADO -BIG  THOMPSON 
PROJECrr,  Colorado.— The  following 
submitted  bids  on  April  8th  to  the 
United  States  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spea  1746  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  ixiint  or  f.o.b.  cars 
at  Fort  Collins,  Colo.,  the  trashracks 
fo  routlet  works  at  Soldier  Canyon 
Dam  aJid  at  Horsetooth  Dam,  Colo- 
rado-Big Thompson  Project  Colorado. 
The  trashracks  will  be  installed  by 
the  government: 

Fabri  Steel  Co.,  Oakland,  Calif., 
item  1,  |715;  no  shipping  time  given; 
7200  lbs. ;  Item  2,  |1544;  ship  120  days; 
15,750  lbs.;  both  items  f.o.b.  Oak- 
land; terms  net  Total  bid  of  |2380 
and  combination  bid  of  $2215.  No 
equalization  offered. 
I  L  ^chaffer  4c  Co.,  San  Francisco, 
Calif.,  item  1,  6778  7200  lbs.;   Item  2, 


High  School  Bldg.,  Sebaatopol,  Calif..  lunUI  April  2^  ^z**  J:  *^  ^^^ 
for  one  Crown   Super  Coach,  Model   be  recirived  by  the  City  of  MOCumo, 


558-0,  7S-pa8senger  school  bua 

Specifications  obtainable  from  He 
above  office. 


4/16/47  48 

Electrical   Equipment 
Contract  Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Bconolite  Corp.,  3517  W.  Washington 
Blvd,  Los  Angeles,  CaUf.,  at  17006, 
awarded  contract  by  City  of  Oak- 
land, Chariee  M.  Don,  city  clerk, 
<31ty  Hall,  Oakland,  Calif.,  for  fur- 
nishing vehicular  actuated  dispatch- 
ers and  associated  equipment  for  the 
electrical    department 

4/16/47  48 

Rear  Roll  Rims  for  Roller 
Centrsct  Awarded 

OAKLAND,  CaUf.,  Alameda  Co.— 
Pacific  B^glneerlng  Co..  Drawer  E, 
Alameda.  Calif.,  at  |479,  awarded 
contract  by  the  City  of  Oakland. 
Charles  Don.  city  olerk.  City  Hall, 
Oakland,  Calif.,  for  furnishing  two 
rear  roll  rims  for  a  6-ton  road  roller 
for  the  street  department 


4/16/47  43 

Transformers,  Circuit  Breakers,  Eto. 
Tims  Extended   From  Apr.  16  to 

Apr.   30,   2   P.    M. 

COLORADO  -  BIG  THOMPSON 
PROJECT.  Colo.  — Unti!  Apr.  30,  2 
p.  ;n.  bids  will  be  received  by  the  U. 
S.  Jlureau  of  Reclamation.  Denver, 
Colo.,  under  Spec.  J727  for  transform- 
ers, power  oircult  breakers  discon 
necting  switches,  fuses  and  light- 
ning arresters  for  Granby  Switch- 
yard. Colorado-Big  Thompson  Proj- 
ect, Colo. 

No  charge  for  specifications  to 
prospective  bidders;  to  otherb  $125 
not  refundable 


Rex  B.  Gallfus,  dty  elartc.  717  l«th 
St.,  Modesto,  Calif.,  for  two  meohanl- 
cally  cleaned  bar  screens,  oompleta 
with  electric  motor  and  appurte- 
nances. 

Specifications  obtalnabla  from  th« 
office  of  City  Engineer  Ftmnk  J. 
Rossi.  717  lOth  St.  Modesto,  Calie. 

4/16/47  •     6i 

Sludge  Pump  and  Motor 
Bide  Wanted 

MODESTO,  Calif.,  Stanislaus  Co.— 
Until  April  23,  7:80  P.  M.,  bids  wUl 
be  received  by  the  City  of  Modesto^ 
Rex  E.  Gallfus,  dty  cleric.  Til  10th 
St,  Modesto.  Calif.,  for  one  Triplex 
plunger  sludge  pump  and  electrie 
motor. 

Specifications  obtainable  from  tha 
office  of  City  Engineer  Frank  RossL 

4/16/47  •    *• 

Truck  Chassls->Blds  Wanted 

FRESNO,  Calif.,  Fresno  Co. — Until 
April  17.  10:80  A.  M.  bids  wlU  b*  re- 
ceived by  the  City  of  FreanOk  D. 
Roughton.  city  clerk.  City  Ball. 
no,  Calif.,  for  furnishing  on*  IH-ton 
truck  chassis  for  use  In  tha  straat 
lighting  department 

Specifications  obtainable  from  tha 
above  office. 


n. 
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4/15/47 

Steel    nie   Sections 

Bids    Wanted 

RENO.  Nev..  W^ashoe  Co.— Until 
.'Vpr.  23,  2  p.  m.  bids  will  be  received 
by  the  Veterans  Admin.,  Admin. 
Bldg..  Wash.  25.  D.  C.  under  Inv. 
0-133  for  steel  file  sectlona  f.o.b. 
Reno,   Nev. 


4/15/47  43 

Road    Rollers  d   TruoK  Chassis 

SACRAMENTO.  Calif..  Sacramen- 
to Co. — Following  .submitted  bids 
Apr.  10  to  State  Purchasing  Agen*. 
Sacramento.  'Jalif..  for  fumishmg 
equipment  as  follows: 
QUO.   64845.   REQ.   17484J4 : 

One  5-  to  8- ton  variable  weight 
tandem  road  roller.  I'.o.b.  Nortt 
Hollvwood 

Smith  Booth  Usher.  Austin  West- 
em.  $4480  00;  1  day  net. 

Brown  Bevis  Equip.  Gallon  $4183.0«; 
immediate  delry.  if  ordered  inimedi- 
atelv;  dh'C    7  per  cent  30. 

Lee  and  Thatro.  Huber  Mdl,  $409») 

1  dav,  2  per  cent  30. 

Crook  Co..  Buffalo  Springfield  KT 
16B    $5079.37.    July    47   delry;    disc.    1 
per  cent   .10. 

Shaw  Sale«  and  SVC  Wheeler  on  3 
to   4   ♦on   $2850.00    1   day   delry;    disc. 

2  per  cent  30. 

QUO.    54M6.    REQ     16178H: 

One     5-to    8-ton     variable     weight 
tandem     road     roller,    fro.b.    Sacra 
men  to. 

Capitol  Tractor  and  Equip.  Co.. 
Buffalo  Springfield,  KT-16-B.  $6- 
225.00'  delrv.  In  July;  discount  2 
per  cent  of  $4826;  Alt  KT-24-B.  $5.- 
911.86;  8  to  12  tons;  delry  at  once; 
disc,  less  5  per  cent  on  $6666.00. 

Edward  F.  Hale.  Huber.  $4468.00;  I 
day  delry;   ."i  per  cent  30. 

E<lw  R.  Bacon  Co..  Austin  West- 
em,  $4677.00;  price  claufce  12  months 
delry  net 

Western  Traction.  Gallon.  $4226.00; 
30  days  delry.;  disc.  $50  20  days. 

1/15/47  43 

Wasteway   Valves,   Automatic 

Controls,  Etc. 
Side    Wanted 

OAKLAND,  Calif..  Alameda  Co.— 
As  previauslv  reported  until  April 
23.  5:30  P.  M.  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District  Room  406,  612  16th  St, 
Oakland.  Calif,  under  Spec.  74  for 
second  Mokclumno  Aqueduct  wa-^te- 
way  valves,  automatic  controls  an«l 
related    aqiieluct    pipe    specials. 

Bids  will  be  considered  for  each 
schedule  Individually  or  for  both 
schedules  as  a  unit 

Unit  quantities  are: 
Schedule  1:  Furnishing  valves,  auto- 
matic   controls   and    related    aque- 
duct pipe  specials. 

(1)  4   48   in.    butterfly   valves; 

(2)  8   48  In.   welding   flanges,    bolts 
and   nuts; 

(3)  4  24  in.  gate  valves,  bolts  and 
nuts; 

(4)  4   sets   hydraulic   cylinders    and 
Interconnecting  mechanisms ; 

(6)  4  24  in.  relief  valves; 


4/16/47 

Firs  Truck 

Bids  Wanted 
MODESTO.  Calif..  Stanislaus  Co.— 

Until  April  23,  7:30  P.  M.,  bids  will 
$3161 ;  32,000  lbs. ;  ship  both  Items  120  be  received  by  the  City  of  Modesto, 
days;  f.o.b.  San  Francisco;  terms  %  Rex  E.  Gallfus.  city  clerk.  717  10th 
of  1%  10  days.  Total  bid  of  $8939.  No  St.,  Modesto,  C^llf..  for  furnishing 
equalization  offered.  lone  triple  combination  fire  truck,  600 

Pacific  Coast  Engineering  Co.,  Ala-  I  g.p.m.,    300-gallon    water    tank    with 


meda,  Calif.,  item  1,  $893;  6600  lbs.; 
item  2,  $3590;  46,000  lbs.;  ship  both 
items  120  days ;  f.o.b.  Alameda ;  terms 
'/^  of  1%  10  days.  Total  bid  of  $4488 
and  combination  bid  of  $4318.  No 
equalization  offered. 

Boardman  Co.,  f.o.b.  Oklahoma  City, 
Okla.,  (1)  $1860,  9587  lbs.;  (2)  $6400, 
46,130  lbs.;  total.  $8260;  combination, 
$8160;  terms  net  No  equalisation. 

Paxton  ft  Vlerllng  Iron  Wtorks,  f.o.b. 
Omaha,  Neb..  (1)  $655,  6900  lbs.;  (2) 
$3960,  46,980  lbs.;  total  and  combina- 
tion bid,  $4615;  %%  10  days.  No  equal- 
ization. 

George  T.  Gerhardt  Co.,  Inc  f.ab. 
San  Francisco,  Calif.,  (1)  $1718,  7800 
lbs.;  (2)  $8482,  19,000  Iba;  total  and 
combination  bid,  $6146;  %%  20  days. 
No  equalisation. 

Joshua  Hendy  Iron  Works.  f.o.b. 
Torrance.  CaUf.,  (1)  $814,  6860  lbs.; 
(2)  $4770.  46,890  lbs.;  total,  $6684; 
terms  net.  No  equalization. 

Iniependent  Iron  Works,  f.o.b.  Oak- 
land, Calif.,  (1)  $1022,  6900  Iba;  (2) 
$4575,  48,000  lbs. ;  total  and  combina- 
tion, 5697 ;  terms  net  No  equalisation. 

Schmltt  Steel  Ca,  f.ab.  Portland, 
Ore.,  (1)  $771,  7600  lbs.;  (2)  $6208, 
46,000  lbs.;  total,  $6979;  %%  10  daya 
No  equalization. 

Rockwell  Engineering  Co.,  Chicago, 
III.,  f.o.b.  Blue  Island,  HI.,  fl)  $1171, 
6600  lbs. ;  (2)  $5620,  46.000  lbs. ;  total, 
$6691 ;  terms  net  No  equalization. 

Truitt  Manufacturing  Co.,  f.o.b. 
Greensboro.  N.  C,  (1)  $868.  6600  lbs.  r 
(2)  $4602,  46,000  lbs. ;  total  and  com- 
bination, $5556;  terms  net  No  equal- 
ization. 


1200-foot  hose  body. 

Specifications   obtainable  from  the 
above  office.  • 


4/16/47 
Bar  Screens 
Bide  Wanted 
MODESTO,  Calif.,  Stanislaus  Co. 
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4/16/47  41 

Truck*— No  Bid*  Reoolvsd 

ALTURAS,  Calif.,  Modoo  Co.— No 
bids  were  received  April  7  by  the 
Modoc  County  Board  of  Supervisors. 
Ella  C.  Sloss,  clerk.  Courthouse,  Ai- 
turas,  Calif.,  for  furnishing  two  IH- 
ton  trucks,  184-inch  wheelbas*.  10 
leaf-over  head  springs,  2-speed  rear 
axle,  7-8  250x20  10-pIy  tlrs*.  s«t  for 
flares,  signal  arms. 

4/16/47  6t 

Dlsoonneotino  Switohea 
Low  and  Only  Bidder 

DAVIS    DAM   PROJECT,   Arisona- 
Nevada— Thompson  Pipe  &  Steel  Oo. 
Denver,  Colo.,  at  Item   1,  $1648.  ship 
220  days,   2150   lbs.;   Item  2,   $1001.60, 
ship  180  days,  950  lbs. ;  Item  8,  $1261.66. 
ship     180    days,     1150    lbs.;     item    4, 
$1092.50.    ship   220   days.  950   lbs.;    all 
items   fob.    Chicago,   111.;   terms   1% 
20  days;  total  bkl,  $6068.55;  16%  price 
clause;    if    not    on    priority    will    ba 
shipped    m    fourth   quarter    of    IMS 
and  with  priority  will  be  shipped  as 
quoted,   submitted   only  bid  April  10 
to  the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Spec.  1721  for  furnishing  and  dellver- 


4/10/47  •  43 

Power  Shovel  Rental— Bids  Wsnted 

TEHAMA.  Plumas  and  Lassen  Cos. 
Calif.— Until  April  21.  2  P.  M.,  bids 
wdl  be  received  by  the  State  Di- 
vision of  Highways,  F.  W.  Hascl- 
wood.  District  Engineer,  1657  River- 
side Drive,  Redding,  Calif.,  lor  renUi 
of  one  power  shovel  %-c.y.  or  %• 
c.y.  capacity,  truck  moun^pd  typr, 
gasoline  or  olcsel  motor  for  npprox. 
20  days'  work  in  Tehama,  Las^ien  and 
Plumas  Counties. 

Specifications  obtainable  from  tho 
above  of  lice. 
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4/16/47 

Utility   Tables— Bids  Wanted 

SAN  FRANCISCO.  Calif  —  Until 
April  25.  2  P.  M,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service,  447 
Sansome  St.,  San  Francisco.  Calif., 
under  Bid  No.  792  for  one  4-  ft.  5-I.t. 
X  11-ft  11-ln..  and  one  3-ft  iAn.  x 
7-ft  8-ln.  utility  tables  fob  San  Fran- 
cisco. 

S^clficatlons  obtal.nablo  from  t'i« 
above  office. 
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4/16/47 

Soheel  Bus— Bids  Wanted 

SBBASTOrOL.  Calif,  Sonoma  Co. 
—Until  May  8,  8  P.  M.,  bids  will  be 
received  by  the  Analy  Union  Klfrn 
School    Difctrlct,    H.    L    Hoile,    Clerk. 


USED    TIMBER 

290.000   ft.    7    X    8   —    30   ft. 

Bridfle  Tics 
250.000   ft.   7    X    17    —    30  ft- 
Bridffs  Scringert 
YifiOO  ft.   12  K   12  —  30  ft. 
100,000  lin.  ft.  Piling 

Other  Mite.  Siftt 

JoMpb  D.  lalllngffr  It  Co. 

190)  Crprcat  Stresi 
Oaklsmi,  Cslif. 
TWtDosks  6177 


NEW    Improved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 


1 
2 
3 
4 
5 


NEW  "Sliov«l  Acfieii"  lUCKET 

A  full  load  .  .  .  plusi  No  more  ramming  into  stock  pile.  Simply  esse 
SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load  .  . .  m$Ue 
on  the  machine  .  .  .  faster,  fuller  I 

HAND  LSVER  CONTROL 

Two  hand  levers  at  operstor's  fingertips  give  aoaitiv*,  llecible 
control  of  bucket  action.  No  more  tnp  rope  snd  "•hock  dumping" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  dischar|ied  from  very  top  of  rack.  (Up  to 
8  ft.)  Partial  loads  can  be  dischargrd  by  closinc  btickct  st  siiy 
height  while  pouring. 

NEW  COUNTER  lALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  pound!  New 
counter  balance  (optional)  is  easy  to  sttsch  to  rest  of  SeoepaM4>ile 
to  acromraodstc  heavy  loads  at  top  of  reck. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  medisnicsl  improvemenls  give  a«- 
tirely  new  control  of  digjpnK  angle.  New  de«gn  of  LitcWtt  lesns 
NO  spillage  over  rough  tcrrsin. 


MOBILE   ■   EFFICIENT    -   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND   POURS    CONQMBTE 

.  .  .  UFT  PORKS   LOAD.  CARRY  AND  STACK  .   .   .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  HiNTiD  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CAUF. 

KEIIoq  3-5225 

MIXERMORILE     -     TOVORMOilLE     -     iUGGYMOilLE 
iUILDING  MATERIAL     -     RSADYMIX  CONCRITR 


+ 
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PAGE  12 

ing  f.o.b.  cars  at  the  shipt>lng  point 
or  t.o.b.  cars  at  Yuma,  Arl».,  at  the 
option  of  the  bidder,  three  (8)  161 000- 
volt.  600-ampere,  S-pole,  slngle-throw, 
manually.gang:  operated,  outdoor  type 
dlBconnectlngr  switches  for  Parker- 
PUot  Knob  l«l-kv.  transmission  line. 
Davis  Dam  Project,  Artzona-Nevada. 
The  apparatus  will  be  Installed  by 
the  government.  ' 


DAILY     PACIFIC     BUILDER 


Pacific    Electric    Mfg.    Corp.,    ahio 
:80  days:  8tf68  Iba.-S^n   Jose.  ^ 


THURSDAY.  APRIL  17.  1947 
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4/16/47 

Sale  of  Gas  Cylinders 

SAN  FRANCISCO.  Calif— The  War 
Q  •^^*^*°*''*'^"on.  33  Berry  St., 
S*n  Francisco.  Calif.,  announces  sale 
nli^^Jf  cylinders  at  fixed  prices  to 
priority  claimants  and  normal  trade 
Channels  concurrently,  with  closing 
date  set  for  May  6. 


48 
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4/15/47 

Equipment  Rental 
Lew  and  Only  Bidder* 

Oh^^  o«®  2?^®^'  ^*"'-  San  Luis 
bids  April  10  to  the  State  Division  of 
Highways,  L.  H.  Gibson,  district  en- 
gtoeer.  SO  Hlguera  St.  San  lSs 
Obispo  Calif.,  for  rental  of  (1)  one 
•nf^o.  *^t  "•*<*  mixing  machine 
and  (2)  one  booster  tank  truck.  2200- 
gallon  capacity,  and  (8)  two  4.cu.  yd 
duck  trucks:  ' 

B^r^«Kr".S7''?."«''ilP'^*"°"  C<>'  Santa 
STr  hSS.    ^   •"•^*  P«r  hour;   (2)   |6 

imL^Z^^  loading:  $3  hand  loading; 
j8,88^other  types  loading;  |S.80;    (B) 

w"'..^-  5"**'"  Trucking  Co..  Santa  ;  ••*"^"'^".  v^aui.,  fxow;  ship  16 
Marta.  (8)  18.78;  (A)  |8.45;  |3.6Ch  ^?  ^'^y^'  7000  lbs.;  fob.  S^  F 
»8.75;  (B)  18.45;  18.60.  •^•'^'    Cisco;   terms    H    of  1%   20  days 

4/14/47 

Vertical  Gates 
Contract  Awarded 

TXrcUMCARI  PROJECT.  New  Mex- 
ico.—Morse  Bros.  Machinery  Co..  Den- 
t^'.f^^^\^^  I«e76.70.  awarded   con- 
tract  by   the  U.   S.    Bureau   of  Rec- 
lamation.     Customs    House.    Denver 
--Ji°Ji  ^r***r  Spec-  1«>4  ^or  furnishing 
Sr,f-  !!l*.''*/*"^  i°^-  '"'"'  »t  the  ship* 
?,Sf  ^^  °\  {;?  "^    *=*"  »t  Tucum-'' 
St^'iS;  **•  »*  *''•  °P"on  ot  the  bid- 
der. 187  screw-llft  vertical  gates  and 

w-L^°-.  ®.  *"**  Smith.  Troutman  and 
«Arrte    laterals.    Tucumcari    Project 

sUlled  by  the  government 
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4/15/47 

Check   VAlve— Contract   Awarded 

PROVO  RIVER  PROJECT.  Utah  — 
Chapman  V.alve  Co.,  Indian  Oichard 
Mass.,  at  11050  for  items  2  award -fl 
contract  by  U  S.  Bureau  of  Recla- 
mation. Dei.ver.  Colo.,  under  Spcc. 
1602  for  one  24.1nch  12-lb.  flange<l 
check  valve  of  non-siam  tilting  dijk 
type  faced  and  drilled  for  the  Jordan 
Narrov..s  Punplng  Plant.  Deer  Creeit 
Division.  . — — __ 

4/15/47  43 

Power  and  Control  Conduit  8upp«rts 
Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT. 
Californla.-The  foUowlng  submitted 
bids  on  April  8th  to  the  U.  S.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver.  Colo.,  under  Spec.  1715  for 
furnlehlnp  and  delivering  f.o  b.  care 
at   the  shipping  point  or  f.o.b.   cars 

oL^°?*'^°'"'^'  ^*"'-  P"'^®'*  *°d  control 
conduit  supports  and  68-kv.  switch 
and  takeoff  structures  for  Clayton 
and  Ygnacio  pumping  plants.  Central 
;»"®7  Project,  California.  The  ma- 
terial will  be  insUlled  by  the  govern- 
ment : 

Independent  Iron  Works,  Inc.,  Oak- 

\^'^'  ?^'-  *^^'  "hip  18  a^d  76 
days;  7000  lbs.;  f.o.b.  OaJtland;  terms 
net.  No  equallsaUon  offered. 
..Jl***^  Steel  Co.,  Inc.,  Oakland,  Calif.. 
J  w  •^'r^  ^'^  *"^  76  days ;  9000  lbs. : 
f.o.b.  Oakland;  terms  net  No  equal- 
isation offered. 

George  T.  Oerhardt  Co.,   Inc..  San 

f™"f.*f.^.°%£S"t   »2640;    ship  16  and 

w/vAy»  .^        f.o.b.   San   Fran- 

equalization  offer^a.  '"^   '^  ^'^'''  ^° 
L  Schaffer  &  Co..  f.o.b.  San  Fran- 

%  %  10  days.  No  equalization. 


Concrete— Bode  Gravel  Co.,  235  Ala- 
bama St. 
Steel  Rolling  Doors— Cookson  Co.,  964 
Harrison  St 

All  of  San  Francisco  unless  other- 
wise noted. 
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4/14/47 

Steel  Sash— Contract  Awarded 

FRESNO,  Calif.,  Fresno  Co.— Healey 
&  Popovich,  1703  Fulton  St.  Fresno, 
Calif.,  at  13810.  awarded  contract  by 
the  Fresno  School  District.  L.  I* 
Smith,  business  manager.  2348  Mari- 
posa St..  Fresno.  Calif.,  for  steel  sash 
for  the  Kirk  School. 
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4/14/47 

Contract   Awarded 

Sprinkler  System 

SUNNYVALE,  Calif.,  Santa  Clara 
Co.  —  Associated  Engineers,  3606  El 
Camino  Real.  Palo  'Alto.  Calif.,  at 
$7982.  awarded  contract  by  the  City 
of  Sunnyvale,  Ida  Trubschenck,  city 
clerk.  City  Hall.  Sunnyvale,  Calif.,  for 
installation  of  sprinkling  and  water 
system  in  Municipal  Park  at  Pas- 
toria  and  Washington  Aves. 

4/15/47  U 

Sale  4.  Removal  of  BIdgs 

MONTEREY  CO..  Calif.  —Until 
May  14,  10  a.  m.  bids  will  be  receiv- 
ed by  the  War  Dept  Divlpion  Engi- 
neer. South  Pacific  Div..  San  Fran- 
cisco, Sub-Office.  361  California  St., 
San  Francisco,  19.  Calif.,  for  sale 
and  removal  of  buildings  at  Head- 
quRiters,  Hunter  Llggeit  Militarv 
Raswrvatlon,     Monterrey     Ca.     Calif. 


4/16/47  •  44 

Electrical  System  Alterations 
Low   and   Only    Bidders 

O.AKLAND,  Calif.,  Alameda  Co.— 
Spelt  Electrical  Co.,  576  22nd  Stree* 
Oakland,  Calif..  ai,  $1947  HutimitltU 
low  bid  April  14  to  t|he  Oakland  fort 
Commission,  A.  H.  Abel,  secictary. 
foot  of  Grove  St..  Oakland,  Calif.,  for 
alterations  to  electric  system  l.-i  ban 
gar  No  28.  Oakland  Municipal  Air- 
port, Calif. 

Other  bids  were: 

Hayies  Eltctrtc  Co.,  Oakland.  Cal., 
$1953. 

T   L.  Rosenberg  Co ,  Oakland,  Cal , 
^2227. 

Ets-Hokin  &  Gaivan,  San  Francioco 
Calif..  $2300. 

Del    Mf.nto    Electric    Co.,    Oakland, 
Calif.,  $2828. 

Chas.   A    Langiais,  San   Francisco, 
Calif.,  81699. 
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4/14/47  ^^ 

°om  r.o^'vTv^"'*'  ■"'*  0"'y  Bidders' 
/^^^Is^r'-^^^-^'e  Thompson   Pro! 
Colo  Following  sufcmitted  bids  Apr    1 

^'^..Vlf«i^  «  ^"'■^''"  °'  Reclamation. 
S^^Ttia^®"'/'  ^^o^er,  Colo.,  under 
rJ^  ;  "w^**  '°''  'u™«»hlng  and  deliver- 
Ill' /°J*-  **"  *'  *^«  shipping  point 
or  f.o  b.  car*  at  Fort  ColUnsT  Colo 
two  72-lnch  outlet  pipes  with  ox^: 
slon  Joints,  manholes,  supports,  b^s. 
flanges  and  flange  bolts  for  installa- 
tion in  the  outlet  works  «1  Horse- 
pI^VL*  T'.  Colorado-Big  fhompson 
^m^tf  ',  C°'o™do.  The  outlet  pipes 
will  be  installed  by  the  govemnieit: 

r«in  ""SDf  ^„^*P®  *  Steel  Co..  Denver. 
Coio..  $554f70:  ship  180  days;  485.000 
ins.;  f.o.b.  Denver;  terms  net  No 
equalisation  offered. 

•J?*/?^   S?^'    Kansas    City.    Kan., 
$M.»44:    ship  860  days;    480.000    Iba 
r^.b.    Kansas    City;    terms    net    No 
equallaaUon  offerwl. 

f^^r***?"  "P*  *  Steel  Co.  of  Call- 
:S7^^'««^'  -^erelM.  Calif..  161,825; 
•hip  180  days;  465.000  lbs.;  fob.  I^^ 

^Sre?'  **""*  "*^  ^°  equalisaUon 

meda.  Calif..  $66,725.  436.000  lbs.;  i^r-, 
10  days.  No  equalisation. 
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4/16/47 

OUcernectlno    Switohes 
LOW   Bidders 

FORT  PECK  PROJECT.  Montana. 
—Following  i.ubraitted  low  bids  Ar-r 
9  to  the  U.  8.  Bureau  c.f  Rerlama- 
tlon.  Customs  House,  Denver  Colo 
under  Spec.  1716  for  furnishing  and 
de  ivertng  f.o  b.  cars  at  the  shipping 
point  or  fob.  cars  at  Fallen.  Mont 
two  (2)  6B.000-volt.  flOO-anipere.  3- 
pole,  slngle-lhrow,  manually-gran«- 
operated.  outdoor  type  disconnectina 
switches,  with  manuslly-gang  oner- 
ated  grounding  blades,  for  the  57-kv 
•Tslion  and  Fallon  relift  pumpine 
plaiits  transmission  line.  Fort  Perk 
Project  Montana  The  apparatuH 
will  be  Installed  by  the  government. 

Graybar  Electric  Co..  Inc..  Den- 
ver. Westinghouse  Electric  Corp..  E 
Pittsburgh.    Pa..    Delta    Star   Electric 

r*'".5*'.**^t?*'-  "'•  R«'l>*ay  and  In- 
dustrial Engineering  Co..  Oreens- 
Duix.  Pa.;  Southern  Spates  ECqulp- 
ment  Corp..    Hampton.  Oa. ;    Electric 

v.'***'",»"^"*P"'*'"^  <^"T-  Philadel- 
phia. Pa.;  A.  B  Chance  Co..  San 
Francisco.  Calif;  General  Electric 
Co.  Denver.  Colo.;  and  Pacific  Elec- 
tric Mfg.  Corp .  San  Franclpco,  Calif 
all  bid  the  following:  $2886;  fob 
destlnstlon ;  terms  n«t  Equalisation 
Is  offered.  SO*  price  clause.  The  ex- 
ecptions  are  listed  below: 

Graybar  Elec  Co,  ship  90  days; 
86M    lbs.— Melrose  Park.    III. 

Westinghouse  Blec  Corp..  ship  36.'i 
days;  8688  :bs.— Pittsburgh.  Witnets 
test — $780. 

DelU  SUr  Elec.  Co..-  ship  420 
days.  5982  lb.- —Chicago  and  2926 
lbs.— Barberton.    Ohio. 

Railway  and  Industrial  Engineer- 
ing Co..  ship  270  days;  5886  lbs — 
S.  Greensburg  and  2772  lbs.-  lialJi- 
more,  Md.,  Uma.  N.  Y.  and  Barber- 
ton.  Ohio. 

Southern  State  Equipment  Corp.. 
ship  90  days;  8600  lbs— Hampton. 

Electric    Power   Equip    Corp..    ship 
90  days;  7000  lbs —Philadelphia 
«-^   ^    Chance   Co.,   ship    180  days; 
7^   l^ir"S*"    Francisco.    Operation 
test — $800. 

Oeneral  Electric  Co..  .•^hip  140  days 

^ri°^'   ^^  «bs.— Philadelphia   and 
8810  lbs.   Baltimore.  ' 


4/15/47 

Slid*  Gate  and  Gats  Lift* 

Low  Bidders 

TUCUMCARI  PROJECT.  New  Mex- 
HMa~A  n  ,lo"owing  submitted  low 
bids  April  10  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Denver 
Colo  under  Spec.  1728  for  furnishing 
and  delivering  f.o.b.  cars  at  the  shlp- 

?.Jtf  i5  IZr'  °*"  '•*'•*'•  *=»"  *t  Tucum- 
cari, N  M.,  ^t  the  option  of  the  bid- 
der, slide  gates  and  gate  lifts  for  the 
lateral  system.  Units  2,  3  and  4.  and 
Conchas  Canal,  station  3343-1-17  to 
station  3517--70.  Tucumcari  Project. 
New  Mexico.  The  slide  gates  and  gate 
lifts  will  be  installed  by  the  govern- 
ment: * 

Morse  Bros.  Machinery  Co.,  Denver. 
Colo.,  total  bid,  $9097.31;  ship  120 
days;  46,509  lbs.;  f.o.b.  Denver;  terms 
ottered'^''    ^   *'*^''"    ^°   equalization 

Valley  Iron  Works,  Yakima,  Wash.. 
R^'  !>"*•  »12.0«0:  ship  120  days^"f.. 
690;  f  o.b.  Yakima:  terms  net  No 
equalization  offered. 

Pacific  Coast  Engineering  Co.,  Ala- 
meda.   Calif.,    total    bid.   $12,666;    ship 
120  daysH   40,000  and  2900  lbs.;  f.o.b 
Alameda;    terms     H%    10    daya.    No 
equalization  offered. 

Snow  Irrigation  Division,  Bardco 
Manufacturing  Sc  Sales  Co.,  Los  An- 
geles, Calif.,  total  bid,  $9668;  ship  90 
days;  38,920  lbs.;  f.o.b.  Los  Angeles; 
terms  2%  30  days.  No  equalization 
offered. 


4/15/47  44 

Prefabricated  Steel   BIdgs. 
Low    and    Only    Bidders 

HUNGRY     HORSE      PROJECT, 
Montana— Following    submitted    bids 
Apr.  9  to  the  U.  S.  Bureau  of  Recla- 
mation,   Customhouse,    Denver.   Colo  . 
under  Spec.   1724   for  furnishing  and 
delivering  fob.  cars  at   the  shipping 
point  or  f.o.b.  cars  at  Columbia  FaUs 
Montana,  two  (2)  40-foot  by  100-foot 
prefabricated    steel    buildings    to    be 
used    lor    fire    station    and    a    shop 
at    thf    Hungry    Horse    Government 
Camp,   Hungry  Htrse  Project.   Mon- 
tana.  The   buildings  will   be   erected 
by  the  Government. 

Dempster  S.teel  Corporation.  North 
Platte.  Nebr.,  $10,463:  ship  anchor 
bolts  with  building  in  30  days  aii'l 
balance  in  6C  days;  61,000  lbs.;  f.o.b. 
Ecorse  Detroit,  Mich.;  terms  net.  No 
equalization   offered. 

Titan  Metal  Products  Corp.,  Port- 
land, Ore.,  $11,339;  ship  anchor  bolts 
30-  days  and  balance  60  days ,  128  and 
r)l,300  lbs.  f.o.b.  Portland;  terms  net. 
No   equalization    offered 


4/16/47  •     44 

Electric  Wiring 

Low  and  Only  Bidders    * 

SAN  FRANCISCO,  Calif.— Edward 
W.  Scott  Electric  Co.,  2886  16th  St., 
San  Francisco,  Calif.,  at  $7796,  sub- 
mitted the  low  bid  to  the  City  and. 
County  of  San  Francisco,  PubU6 
Utilities  Commission,  Room  287  City 
Hall.  San  Francisco,  Catllf.,  for  elec- 
tric wiring  in  bay  No.  4  In  Geary 
Carhouse. 

Other  bidders  April  16  were: 

Severin  Electric  Co.,  San  Francisco. 
Calif..  $8391. 

McCabe    Electric    Co.,    San    Fran- 
cisco, Calif.,  $14,128. 


Brannan  St.,  San  Francisco,  Calif. 

Ben  C.  Gerwick,  Inc.,  112  Market 
St..  San  Francisco,  Calif. 

Basalt  Rock  Co.,  Inc.,  900  8th  St., 
Napa,  Calif. 

M.  B.  McGowan,  Inc.,  626  Market 
St.,  San  Francisco.  Calif. 

Marin  Corp.,  Box  417,  SausalitO. 
Calif. 

San  Francisco  Bridge  Co.,  503  Mar- 
ket St.,  San  Francisco,  Calif. 

Charles  E.  Walt.  666  Mission  St., 
Sajj  Francisco,  Calif. 

Olympian  Dredging  Co.,  526  Market 
St.,  San  Francisco,  Calif. 

Modem  Iron  Works,  2954  Bona, 
Oakland.  Calif. 
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4/15,/47 

Sale  of  Buildings 

SHOEMAKER.  Calif..  Alameda  Co. 
-Until  Apr  22.  11  a.  m.  bids  will 
be  received  by  the  Real  Estate  & 
Legal  Division,  Dist.  Public  Works 
Office,  Rm.  A-107.  Federal  Office 
Bldg.,  San  Francisco,  Calif.,  for  sale 
of  varioiis  buildings  and  structures 
located  at  the  former  U.  S.  Naval 
training   center,  w Shoemaker,   Calif. 

Specifications  obtainable  from  Dist. 
I^ubllc  Works  representative,  office 
at  main  gate  to  Training  Center,  4th 
and  Dougherty  Road,  Shoemaker, 
Calif. 
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SUB-CONTRACT 
INFORMATION 


4/14/47  ~^ 

Sub-Contracts  Awarded— Foundation 

Work   Under  Way 
Factory  (Sausage) 

SAN  FRANCISCO.  Calif.  Oakdale 
Ave. 

Owner  — Carianl  Sausage  Co..  John 
Polettl.  John  and  Alfred  Carianl 
partners,  333  Broadway,  San  Fran- 
cisco, Calif. 

Architect— Otto  A.  Delchmann.  1026 
Market  St.  San  Francisco.  Calif. 

Reinforced  concrete.  2^  stories  and 
basement. 

Contractor — S.  J.  Amoroso  Construe- 
tlon  Co..  2100  Oakdala  Ava^  San 
Francisco.  Calif, 

Roof ing— Regal  Roofing  Co.,  980  Innes 
Ave. 

Plumbing— Scott  Co.,  243  Minna  St 
Electric  Wiring— Hampton  Elactric  A. 

Manufacturing  Co.,  1284  Folaom  St 
Heating— Western  Plumbing  A  Heat- 
ing Co..  445  Golden  Gate  Ave. 
Sheet  Metal— Gullfoy  Cornice  Works. 

445  Golden  Gate  Ave. 
Tile    Work  — Donlon    Tile    Co.,    1284 

Howard  St. 
Iron   Work-  E.   G.    Ruber  A   Bon.  87 

Rockwood  Court. 
Brick    and   Stone    Work    and    Hollow 

Tile— G.  W.  Reed.  1390  S.  Van  Ness 

Ave. 

Grading  and  Paving— Eaton  A  Smith. 

715  Ocean   Ave. 
Piling- M.    B.    McGowan.    Inc..    636 

Market  St 
Structural  Steel— Moore  Drydock  Co , 

foot  of  Adeline  St..  Oakland. 
Steel     Pahs  — Ceco     steel     Products 

Corp..  1280  Indiana  St 
Reinforcing  Steel— Gunn.  Carle  A  Co.. 

20  Potrero  Ave. 

Painting— W.  G.  Thompson.  1707  Fol- 

som  St 
Lathing  and  Plastering— p.  Vanelli  A 

Son. 


4/15/47 

Reroofing — Contract   Awarded 

SAN  FRANCISCO,  Calif.— J.  W. 
Bender  Roofing  &  Pavlr.g  Companv, 
18th  &  Bryunt  Sl«.,  San  Francisco, 
Calif.,  at  S1RO0O  awarded  contrect 
by  the  City  and  County  of  San  Fran- 
cisco. Department  of  Public  Works, 
Room  282  City  Hell,  Sao  Francisco. 
Calif.,  for  reroofing  machine  shop  at 
Portola  Junior  High  School,  San 
Francisco.  Calif. 


4/l.'}/47  4, 

Soundproofing — Contract    Awarded 

SAK  FRANCISCO.  Calif— Westerr 
Asbestos  Company,  675  Townsond 
St.,  San  Francisco.  Calif.,  at  $795.00. 
awarded  contract  by  the  City  and 
County  of  San  Francisco,  Depart- 
ment of  F'ublic  Works,  Room  23? 
City  Hall,  San  Francisco,  Calif.,  for 
5iound proofing  music  room  No.  6  «t 
George  Washington  H'gh  School 
San    Francisco,    Calif. 
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Removal  of  Balloon   Platforms 
Bidders  FIgurlttg 

NEAR  MARE  ISLAND.  Calif.,  So- 
lano Co.— The  following  contractors 
haev  taken  out  plans  for  removal  of 
balloon  platforms  in  San  Pablo  Bay 
and  Mare  Island  Strait  for  which  bids 
will  be  opened  April  17,  2  P.  M.,  by 
the  San  Francisco  District  Corps  of 
Engineers,  War  Department,  74  New 
Montgomery,  San  Francisco,  Calif.: 
Piombo  Bros.  A  Co..  1571  Turk  St. 
San  Francisco.  Calif. 

Mercer-Fraser  Co..   2nd   and  Com- 
mercial.  Eureka.  Calif. 

N.  M.  Ball  Sons.  Box  430,  Beriteley. 
Calif.  ■' 

San  Francisco  Paving  Co.,  50  Post 
St.,  San  Franciico.  Calif. 

Johnson -Western  Co..  Box  416.  Ala- 
meda. Calif. 

Fredrickson  Bros..  1259  65th  St 
Emeryville.  Cailf. 

George  Pollock  Co.,  Box  903,  Sac- 
ramento, Calif. 

,,.^"V  E.  Wright,  789  Montford  Ave., 
Mill  Valley,  Calif. 

Underground  Construction  Co.,  76th 
Ave.  and  San  Leandro  Blvd.,  Oak- 
land, Calif. 

H.  F.  Laurltzen,  Box  470,  Pitts- 
burg,  Calif.  •! 

Pacific  Bridge  Co.,  333  Kearny  St, 
San  Francisco,  Calif. 

Duncanson-Harrelson  Co.,  1404  De 
Young  Bldg.,  San  Francisco,  Calif. 

Healy-Tlbbitts  Construction  Co..  411 


4/16/47  ~  ' 

Dismantle  and   Move  Building- 
Bid    Rejected 

S'BESNO,  CaUf..  Fresno  County.— 
Robert  S.  Larsen.  1901  Hedges  Ave., 
Fresno.  Calif.,  at  $3800  submitted  low 
and  only  bid  April  9  which  was  re- 
jected by  the  Central  Union  High 
School  District,  Central  Union  High 
School,  McKlniey  and  Dickenson  Av- 
tnus.  Fre.sno.  Calif..  lor  dismantling 
gymnasium  at  the  Lemoore  Air  Base 
and  transporting  the  salvaged  mate- 
rials and  equipmf^nt  to  the  Central 
Union  High  School  grounds. 


4/16/47  44 

Acoustical  Tile — Contract  Awarded 
•  SACRAMENTO,  Calif.  —  L.  D 
Reeder  Company,  1800  7th  St.  Sac- 
ramento, Cnllfcrnia,  at  $1405  award- 
ed contract  by  the  Sacramento  Mu- 
nicipal Utility  District,  J^mes  E.  Mc- 
Caffrey, General  Manager  and  Chief 
Engineer,  4th  and  J  Streets.  Sacra- 
mento, California,  for  fumisihing  and 
installing  perforated  surface  acous- 
tical tile  on  ceiling  of  commercial 
office  at  1325  K  Street.  Sacramento. 
California. 


44 
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Repair   Rooms— Bids  Wanted 

•SAN  FRANCISCO,  Calif.  —  Until 
April  30.  2  P.  M.,  bids  will  be  received 
by  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U  .S.  Ap- 
praiser's Bldg..  San  Francisco.  Calif,, 
for  repairs  to  rooms  329.  830.  831.  382 
333  and  334  in  the  New  Mint  Bldg.,' 
San  Francisco.  Calif. 

Plans  and  specifications  obtainable 
from  "the  above  office  of  the  district 
engineer. 
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Dragline   Boats    (Reconversion) 
Low   and   Only   Bidders 

SA7RAMENTO,  Calif..  Sacramen- 
to County.— Bay  Engrg.  Co..  Inc..  Pa3 
Flaclfic  Ave.,  San  Francisco,  Calif. 
at  >21»,372.r,0  submitted  low  bid  Apri' 
to  the  Sacramento  District  Corps  of 
Engineers.  War  Dent,  Wright  Bldp  . 
ssacramento,  Calif.,  "under  Spec  67-0 
for  rTonversion  ol  three  steel  barg>^<4 
to  70  ton  dragline  boats. 

Oth«r  bids  were: 

Gen  era  J  Engrg.  A  Drv  Dock  Co.. 
San   Francisco,  Calif./  $29,910.40 

SausalitO  Shipbuilding  Co..  Sau.«a- 
ito.    Calif.,    $44,078.28. 

Fulton  Shlpyrrd  Cr.,  Antiooh.  Cal. 
T.V'i.'tOS  50. 

Pacific  Coast  Engr^.  Co..  Alameda. 
Calif..  $66,602. 

Williams  BnfTlneering  Co.  and  F. 
W.  Crocker.  EerUeley.  Calif..  $63,- 
234  50. 

United  Engrg.  Co.,  San  Francisco, 
Calif..  $88,482.60. 

Bethlehem    Steel    Co.,    San    Fran- 
cisco, Calif.,  $104,670. 
Government  estimate,  $62  660. 


The  most  TIMEPROOF 

^^  all-steel  BUILDING 
that  money  can  buy! 


PLASTEEL  Sheet  Roof  and  Sidewalls .  •  e 
Defy  Even  Sea  Spray! 

BuiMfor  rcrmancnce  with  the  carefully  cn/tinccred  Soule  Utility  Steel 
liuildm^v  Lconomical.  loo.  Can  he  extended  anytime  in  width  or  length 
without  damage  to  first  unit  Full  i4-f«>ot  head  clearance  at  caves;  vcrti- 
cal  s.dcw.ills^  Completely  free  from  interior  columns.  Equipped  with 
t.mc-pmvenSouIc  steel  windows  and  d«K,rs.  Dcwr  openings  12  feet  wide 
by  llfcet  h.d.  Arch.tecfurally  ^(hhI  looking!  Shipped  complete  with 
framing.  s.Jcwalis  roof  anchor  bolts,  frame  bolts,  straw  nails  and  hard- 
ware for  d.M.rs  and  windows.  Orefully  prepared  erection  drawings  show 
where  every  part  goes,  and  parts  are  individually  marked.  Can  be  quickly 
erected  by  inexperienced  labor.  I5c  sure  the  Soule -way  ...  youll  want 
to  add  to  It  someday!  ' 

FIKEPnoOP     •     WEATHUmOOP     •     KODtNT   UtOOP 
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Floor   Covering- 
Low   and   Only   Bidders 

OAKLAND,  Calif,  Alameda  Co  ~ 
Malott  *  Peterson  2412  Harrison  St., 
San  Francisco.  Calif.,  at  $237?  suti- 
mitted  low  bid  Aj  rll  14  to  Oakland 
Port  rommis&ion.  A.  H.  Abtl.  .jccre- 
fary.  Grove  Street  pier.  Oakland, 
Calif.,  for  placing  of  flxir  c.ivcrinn 
at   Grove   St.    Pier,   Oakland.    Calif 

Loreiitsen  Ci  .  at  $2424.00  submit- 
ted only  other  bid. 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 


\!r^ 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 


All  Types  of  Concrete  Conttmclion  SpecuAtiei 

.^y-     ''•     BURKE     &     CO..     INC. 

760  Bryant  Street  San  Francisco  Phone  GArfield  8768 


Prompt  Delivery -5/5,,/,. 

men/  of  comf>h/e  btiildings 
pronipily  ni.iJe  from  our 
Los  Angilei  pliul.  Order 
direct  or  through  your  con- 
tractor. 

Size  40'  by  100'- 4000 

sqii.tn  fat  of  fit, or  ip.tce! 
Ctiii  Ijt  fur>ti\htiJ  lon^tr  or 
short  a;  nmltil'Ls  of  19'- 9". 

Rugged  Design 

Dtiinnrd  lf>  nutt  uniform 
bu/ldn/g  CfiJef.  c/i  (ring  lii^ 
an  J  J  (.id  loads,  high  uinds, 
earthquakes,  etc. 


Send  coupon  today 
»lans  ond  prices. 
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STEEL  BUILDINGS 
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lOS      ANGELES 
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Columbia  Basin  s 
Bacon  Tunnel  Is 
DnVen  Both  Ways 

m^SFi^^^  P^M'  ^ASH.  -  The 
10,000-foot  Bacon  Tunnel  of  the 
Columbia  Basin  Irrigation  Project 
m  eastern  Washington  is  being 
dnvep  simultaneously  from  both 
the  intake  and  outlet  portals,  Resi- 
dent Engineer  E.  J.  Niemen  of  the 
bureau  of  reclamation's  Coulee 
City  office  reported  today. 

Crews  of  t,  E.  Connolly,  Inc., 
which  holds  the  contract  for  driv- 
ing the  24  -  foot  -  diameter  bore 
through  a  wall  of  solid  haaah 
?outh  of  Coulee  City,  have  made 
'n»tial  cuts  on  the  intake  pilot  tun- 
nel. They  will  advance  toward  oth- 
«»:  crews  who  have  penetrated  ?,- 
000  leet  from  the  outlet  portal. 

The  outlet-portal  crews,  operat- 
ing on  an  around-the-clock  basis, 
are  working  in  solid  rock,  said  Nio- 
men.  and  timbering  is  requir«id 
only  in  occasional  "blow  holes,'"  01 
loose-rock  formations  encountered 
in  the  extremely  tough  basalt.  The 
intake-portal  men,  aleo  worjcin? 
three  shifts,  have  removed  several 
hundred  cubic  yards  of  columnar 
basalt  near  their  portal  to  mini- 
mlxe  the  danger  of  slides. 

Described  as  the  largest  irriga- 
tion tunnel  in  the  Pacific  North- 
west, the  $3  million  Bacon  Tunnel 
will  have  a  rough  diameter  of 
about  24  feet  and  h  finished  dia- 
'  m^tei  of  23  feet  3  inches  The  pi- 
lot boreH,  being  driven  alonir  the 
top  half  of  the  tunnel,  are  12  feet 
high  and  19  to  20  feet  wide.  Th.^ 
entire  tunnel  will  be  lined  with 
concrete. 

Niemen  also  said  the!  J,  A.  Ter- 
teling  &  Sons,  who  are  building 
the  northerly  7.7  miles  of  the  main 
canal,  of  which  the  Bacon  lunnel 
is  one  unit,  have  begun  "Schedule 
3"  of  their  $1,548,000  contrart. 
This  covers  completion  of  the  ca- 
nal between  the  Bacon  Tunnel  out- 
let and  a  valley  leading  to  Long 
Lake.  This  section  of  the  Main 
Canal  has  a  bottom  width  of  120 
ft^et  and  will  bp  217  feet  from  bank 
to  hank.  It  will  have  a  capacity  of 
13,200  cubic  feet  of  irrigation 
water  per  second,  s'jfficient  to 
serve  1  million  acres  of  land. 


U.  S.  Chamber  Acb 
To  Reverse  Trend 
Of  Runaway  Prices 

WASHINGTON.  —  The  Chamber 
of  Commerce  of  the  United  States 
has  thrown  its  weight  back  of  the 
President's  eifort  to  effect  a  re- 
versal in  the  price  trend. 

Kesponsibility  Manifold 

All  that  the  chamber  ot  coru- 
™^rce  has  said  about  backing  this 
White  House  move  can  tie  applied 
to  the  efforts  of  its  construction  di- 
vision to  do  something  about  build- 
ing costs.  A  spokesman  said  ovtr 
the  weekend  that  the  construction 
division  has  always  felt  that  low- 
er prices  mean  wider  markets  an<i 
has  been  working  toward  stabiliza- 
tion of  real  tstate  and  construe 
tion  costs. 

"No  group  is  more  aware  of  the 
danger  of  runaway  prices  than  is 
the  Dusiness  community,"  reads  Lht 
chamber's  comment  on  President 
Truman's  stand  on  prices. 

"It  is  unfair  to  hold  business 
solely  responsible  for  the  sharp 
nse  in  prices  that  has  taken  place 
in  recent  months.  Other  groups  in 
the  economy  must  shore  the  re- 
sponsibility. Labor's  successful  ef- 
forts in  obtaining  wage  increaseb 
have  been  rebected  in  the  price 
structure.  It  is  now  demanding  a 
second  rcund  of  wage  increases. 
,  „,^  Can't  Afford  Striken 

Where  supply  is  overtaking  de- 
mand, seme  prices  alreadv  are  be- 
ginning to  fall.  Stability  "in  prices 
— and  lower  prices — will  be  at- 
tained most  effectively  by  keeping 
production  ct  full  tide.  We  cannot 
afford  another  round  of  strikeM.  ' 

KUMP,  HASkIlL  on  AlA 
CONVENTION  PROGRAM 

WASHINGTO.N  More  th;in  six 
hundred  architects  from  .'ill  parta 
of  the  country  are  expected  to  at- 
tend the  annual  convention  of  the 
American  Institute  of  Architects 
in  Grand  Rapids.  Mich..  April  29- 
May  1,  it  was  announced. 

F>nest  J.  Kunu),  San  Francisco 
Hivhitect,  and  Dougl.ns  Haskell, 
technical  editor  of  the  Architrc 
tural  Record,  are  members  of  a 
group  of  experts  who  will  conduct 
a  panel  discus.«ion  of  "Contempor 
ary  Trends  in  Architecture." 


F.  W.   Oodt.  Cw-Mr«ttM 


AGC  1947-48  Meets 
Announced;  Spring 
I  Session  At  Seattle 

WASHINGTON.  —  Times  and 
places  of  future  meetings  of  the 
Associated  General  Contractors  of 
America  have  been  announced  by 
Managing  Director  H.  E.  Fore- 
man as  follows: 


Only  $600,000  of  State  H^hway  Fund  StiD 
Not  Allocated;  Federal  Aid  to  Double  It 

SACRAMENTO. — Unless  federal  aid  moneys  are  forth- 
coming, California  %irill  have  only  $15  million  for  new  highway 
construction  during  the  fiscal  year.  If  federal  aid  is  made  avail- 
able by  congress,  the  state  will  have  $27  million  as  eetimatMl 

la  the  budget  of  the  California  highway  commission  for  the  next  flsesl 

yc&r. 

This  positive   sattemeni    was   made  today   by   Director  of  Public 


net    more    than 
gasoline    taxes 


spring  Meeting,  Governing  and  Worli;"  cT^KTrclu;^  w-hiT'is^^air.;  'oTLX.^^rco^Lr:!^!^: 
Advisory  Boards.  Seattle,  Wash.  It  wm  in  reply  to  th«  most  recent  s.sertion  of  opponents  of  an  incrJwi 
May    ia-21,    1947   in    the    Olympic    in  gasoline  tax  that  the  state  will -♦ — increase 

Motel.  not.       mnro      tVlAtl       47fi       millirkli       tt;\-ny   , 

Sub-Trades  Combine 
In  Effort  to  Hah 
Upward  Price  Trend 


Hotel 

Fall  Meeting,  Governing  and 
Advisory  Hoaras,  Des  Moines,  la., 
iJeiit.  Z6  -  Oct.  1,  1947  in  the 
bavery  Hotel. 

2ytn  Annual  Convention,  Dallas, 
Texas,  Feb.  9-12,  1948  In  ii.e 
aakav  and  Adolphus  Hotels. 

For  the  meeting  in  Seattle,  the 
association's  chapters  in  Idano, 
Montana,  Oregon  and  Washington 
will  be  the  Hosts.  A  Nortliwesl 
Branch  Committee  has  been  se- 
lected, of  whicn  A.  L.  Atherton  i" 
chairman  and  C.  W.  Erickson  id 
co-chairman.  Both  are  fi-om  Seat 
tie.  President  of  the  Seattle  chap- 
ter is  John  H.  Sellen, 

tor  the  meeting  in  Dep  Moines, 
both  of  the  association's  Iowa 
chapters  will  be  the  hosts.  Presi- 
dents of  the  Iowa  chapters  are  i. 
L.  Sears  nnd  R.  W.  Weits. 

For  the  convention  in  Dallas,  the 
Dallas  cliapttir  will  be  host.  A  gen- 
eral convention  committee  has  be«ii 
appoint*^,  h«iadei  by  Hal  C.  Dyci 
President  oi'  the  chapter  is  D.  H 
Cowdin. 

# 


$75    million    from 

, during    1947    and 

will  have  ample   funds  for  high- 
way building". 

Purcell  told  a  Daily  Paclflr  Build- 
er correspondent: 

"As  of  today  there  is  remainifig 
114,400,000  for  budgeted  construc- 
tion projects  on  the  state  highway 
system.    There  can  be  no  additiun- 


THROW  OUT  BIDS 


Richard  Wilson,  office  engi- 
neer, state  highway  commission. 
Friday  cautioned  contractors  re- 
garding rhe  preparation  of  th«>ir 
bid  bonds.  He  stated  thai  bonds 
had  been  submitted  for  work 
made  out  on  old,  obsolete  formb 
and  also  iucorrectly  signed,  ne- 
cebsitrtting  referral  to  Htate  at- 
torney regnrding  validity  ard  in- 
volving inconvenience  to  award 
of  contracts,  etc. 

Two  low  bids  were  rejecied 
this  week  because  of  faulty  bid 
bonds. 


Bnmpe 


Crop 


Flaxteed 
Is  Predicted 


il  money  for  construction  projects 
\over   and    .'ibove    this    amount    be- 


WASHINGTON.  —  A  concert..'U 
effort  among  the  jub  -  trades  to 
force  down  construction  prices  aiul 
thus  avert  a  market  calunity  in 
the  building  held  is  mushrooming 
into  nation-wide  proportions,  it  was 
learned  here  this  week. 

First  sounding  the  note  of  cau- 
tion was  a  statement  that  went  out 
about  f\ve  weaks  ago  to  members 
»)f  the  National  Electrical  Contrac- 
tois'  Association.  It  called  on  man- 
ufacturers to  turn  the  price  trwnd 
down^^aId  bet  ore  charges  reach  a 
point  outside  the  realm  ol  feaiiibl« 
economic  operation. 

Now  watch  for  the  plumbers  and 
pipe  men  to  follow  with  a  similar 
admonition  m  the  next  few  wer^ks. 

It  can  be  said  that  this  amounts 
substantiaily  to  •  buyer's  strike. 

For  example,  electrical  cuntisc- 
tora  bU  over  ihe  country  for  many 


State  Buildings  Aided  under  Proposed  Bills; 
Millions  Asked  for  Flood  Control  Projects 

By   PHILIP   G.   BRADY 

SACRAMENTO.— Measuren  rallin;;  for  millions  of  dollars  worth 
or  new  public  buildings,  in  addition  fo  thon*  alreadv  scheduled  tn  the 
budget,  are  getting  serious  att'»ntion  from  senate  rommittees  which 
foresee  a  greater  availability  of  lab«>r  and  miterials  m  the  near  future 
than  was  hoped  for  a  few  short  months  ago. 

Impetus  to  such  planning  i».  ^iven  by  one  bill.  S.B.  809,  which 
wowW  make  available  funds  under  the  ronstruction  and  Emplovmen* 
Act  for  additional   T)rojects  includ  ♦ 


Zld'r.''.i5'',1C"l'""'"''' "*"   by  S.B.   .6._«hKh  „.ko.  .„   .p 


buildings  and  libraries. 

Revenue  from  horse  racing  would 
be  allowed  to  be  used  for  building 
construction  by  county  and  district 
agricultural  as.sooi  •*'  •- und.  r  ."  P 
9.'19. 

Permanent  fa- 
cilities for  the 
Department  of 
Motor  Vehicles 
at  a  cost  of  $1,- 
276,000  is  auth- 
orired  bv  S.B. 
892.  Of  that 
\mount  |.'>00,000 
is  specifically 
ear  mark  e<l    for 

•onst ruction  and  ap^n         _. 

equipment  of  Philip  G.  Brady 
buildings  for  use  as  substatioiij 
for  resident  officers. 

The  Department  of  Professional 
and  Vocational  Standards  would 
lose  its  present  authority  to  con- 
struct and  maintain  state  buildir.gs 
with  passage  of  S.B.  1282.  Sum 
buildings  at  \h  already  owns  would 
be  transferred  to  the  Department 
of  Finance.  To  repay  agencies, 
including  the  Contractor's  State  Li- 
cense Board  whose  funds  were  pre- 
empted for  construction  work,  an 
appropr'ation  of  $717,588.18  is 
asked. 

The  construction  of  armories 
throughout  the  state  is  authorized 


propriation  to  the  Adjutant  Gen- 
eral for  that  purpose. 

S.B.  2H1  appropriates  $200,000 
from  general  fund  for  ?<mstruc- 
tion  .-/f  a  new  California  Institu- 
tion for  Women  now  at  'Tv'hachapi. 

S.B.  422  appropriates  an  jnspec- 
ifled  amount  for  a  state  office  build- 
ing in  Stockton. 

S.B  43S  appropriates  $260,000 
to  9th  District  agricultural  asso- 
ciation for  a  now   building. 

S.B.  1191  authoriz'^'!?  a  new  $100,- 
000  state  armory  at   Red   Bluff 


S.B.  12fi6  authorizes  a  now  $100, 

-Jll 

Glenn  county. 


000      sUtp     aimory     at      Willows. 


S.B.  H27' still  another  $100,000 
state  armory  at  Williams.  Colu.«a 
county, 

♦S.B.  151.^  appropriates  $.3,000.- 
000  for  constrOction  of  an  agri- 
cultural and  horticultural  pavilion 
in  Alameda  county. 

Dams,  Flood  Control.  Bridges 

S.B.  271  creates  Monterey  coun- 
ty flood  control  and  water  conser- 
vation district. 

•S.B.  27.1  anproprintrs  $3..12R.- 
000  to  pay  cost  of  cooperation  with 
United  States  for  flood  control 
project  on  Sacramento  River  and 
tributaries. 

S.B.    29«    appropr<at»«s    $140,000 

(Continued  nn  Page  6) 


WASHINGTON.  —  Paint  usert 
who  have  been  fighting  the  scarcity 
problem  since  the  war — and  eveii 
before   V-J    Day — will    be   glad    to 

learn  that  government  officials  now 
are  forecasting  a  domestic  flaxseef' 
crop  this  year  exceeding  the  5 
million-acre  goal  set  by  the  Depart- 
ment of  Agriculture  last  Novem- 
ber, 

Shortage  of  flaxseed  and  the  iiii- 
seed  oil  coming  from  it  has  ser- 
iously curtailed  the  pakit  supply 
in  spite  of  goverumtuit  agency  ef- 
forts to  supplement  this  country's 
supply  with  imports  from  Argen- 
tina. 

Departm.^nt  of  Commerce  now 
says  that  or.  the  basis  of  current 
surveys  farmers  (as  of  last  wei  k » 
intended  to  plant  4,900,000  acres 
for  harvest  this  rummer.  Anothc-i 
farm  -  to  -  farm  telepnone  survey 
conducted  early  in  February  indi- 
cated on:y  4,480,000  acres  would  be 
planted  this  year. 

The  U.  S.  Dep:»rtment  of  Agri- 
culture is  basing  its  more  optimis 
tice  predictions  on  the  feeling  that 
a  wide  oppfi  market  awaits  th»i 
summer  crop.  This  opinion,  in  turn 
is  bas<yl  on  the  six  dollar  a  bushel 
U.  S.  No.  1  Minneapolis  basis  set 
by  USDA,  J.inuary  10. 

Both  Comm';rce  and  Agriculture 
are  confident  farmers  will  be  en- 
couraged by  this  to  inciease  spring 
flax  plantings. 

The  ..'^'^7.'»  cent  per  pound  pri'.v 
for  41,000  tons  if  Argentine  lit  - 
seed  oil  recently  solH  to  thn  l^nit«'d 
States  was  based  on  a  f6.28  flax- 
seed price,  these  officials  said. 

SMC>KE~CONTROL  CODE 
SUBMITTED  TO  STATE 

WASHINGTON.— Then  "s  a  blc 
long  name  in  Washington  that  ap- 
plies to  a  little  known  activity. 

The  Industrial  Hygiene  Engi- 
neering .A.dvisor>'  Committee  has 
been  organized  by  the  Labor  De- 
partment's di^'isicn  of  labor  stand- 
ards and  in  its  is^ial  meeting 
drew  up  the  govemm*»nt's  recom- 
mendations on  a  proposed  interna- 
tional labor  office  exhaust  ventila 
tion  code. 


cause  all  money  for  state  highway  I  *°"  '•''^^«"  l^^e  country  for  many 
projects  for  this  riscal  year  riiding/^^«»  hay©  been  ntamping  some 
next  June  30  nas  now  been  paid  I '"\°'<^e»  .,  f^'usod  because  they 
into  the  sUte  highway  fund.  f  either  fa/I  to  list  Arm  prices  or  set 

All   AlTrwatMi  I '^'"^  delivery  schedules.     This  prac- 

«Tk.-..  t.i\f^u..^^        II       .    P'ce  is  tough  on  manufacturers  and 
These  funds  have  been  allocat- 1  de3,^„    but    the    electricians    feel 
ed  by  the  California  highway  com-hhat  the  pressure  against  the  dan- 
mifision  to  the  following  budgeted    ^j^^g  upward   trend  in  construc- 
tion   costs    must    stop    somewhere 
and    they   are    determined   to   halt 
the    upward    trend    before    it    gett- 


construction  projects,  all  of  which 
will  be  advertised  for  bids  and  con- 
tracts awarded  before  July  1.'' 

Route  88,  U.  S.  101  Alt.,  .Soutn 
San  Francisco,  Southern  Pacific 
overpass,  $741,500; 

Route  6,  the  approach  to  the  S. 
F. -Oakland  Bay  Bridge,  increased 
toll  facilities,  $575,000; 

Route  6<J,  the  East  Shore  Hig.i- 
way  in  the  city  of  Oakland,  south 
city  limits  to  6th  and  Oak  Streets, 
grading  and  itruclures,  $1,850,000; 

12th  Street  in  the  city  of  Sac- 
ramento, 12th  St.  grad«  sep.nration 
(cooperative  project,  TederaU  city 
and  county  funds)  $470,000. 

Route  25,  near  Nevada  City 
grading  and  surfacing;,  $67,00U; 

Route  56,  ne.<ir  Fort  Bragg,  su- 
perstructure on  Noyo  river  bridge, 
$491,500: 

Route  56,  near  Santa  Cruz  -  .San 
Mateo  county  line,  Waddell  Cr-jek 
to  Finney  Creek,  grade,  surface 
and  structures  (cooperative  proj- 
ect, Joint  Highway  District  No.  9> 
$600,000. 

Route  2,  U.  S.  101,  near  San  Lui» 
Obispo,  grade  and  surface,  $758,- 
000; 

Route  4,  U.  S.  Jt9,  through  Fres- 
no, Monterey  St.  separation  (et»- 
operative  project,  state  and  tedoial 
funds),  $1,560,000; 

Route  4,  U.  S.  •♦9,  north  of  Bak- 
ersfteld,  grade,  pave,  and  struc- 
tures, $1,440,000; 

Routes  2  and  165  in  the  city  0/ 
Los  Angeles,  intersection  of  Holly- 
wood and  Arroyo  Seco  parkwavh, 
interchange  struct ur«»,  $2,000,000: 

Route  4,  U.  S.  99,  Ridge  Route, 
Whitaker  Summit  to  Piru  creek, 
grade,  pave  and  structures,  $1,- 
717  000* 

Route  26,  U.  S.  66  bet,  CoHnn 
and  Ontario,  railroad  separation 
structure,  $511,000; 

Routes  84  and  65  tnrou.;h  the 
city  of  Jackson,  grade,  surface  amJ 
stroctorof,  $460,000; 

Route  11,  Sacramento  count.v, 
substructure  of  hridp'e  over  Three 
Mile  Slough,  $226,000; 

MiscvllfinfouR    bridge    construe- 


completely  out  o(  hcnd. 

Within  some  :tub  -  trades  thero 
has  been  considerable  strife  In 
working  out  general  policies  re- 
garding an  overall  attitude  toward 
this  problem.  Tills  has  developed 
In  instaocrs  where  firm  rejin;- 
sentation  was  founo  alongside  the 
contractots.  But  this  is  being  ironed 
out  as  the  sub-contructors  come 
up  with  their  buyer  resistance- 
plans. 

In  view  of  the  White  House 
move  to  do  something  about  ris- 
ing pi  ices  at  this  time,  constmc- 
tion  mm  ran  look  for  an  annou'icc- 
ment  fn  m  the  Pros'de'il  soon  thn': 
will  affect  their  ii.duKtiy  as  vitally 
as  any  other. 

Some  spade  wor\  alreaily  has 
been  done  in  the  Commerce  De- 
partment, it  is  understood.  Secre- 
tary Harrirran,  iii  confrrencep  with 
business  representatives,  has  be.'n 
"knocking  heads  toj^ether"  over  the 
soaring  price  curve. 

In  his  consideration  of  the  en- 
tire price  structure.  President  Tru- 
man is  armed  with  n  letter  fioni 
the  National  Electrical  Contractors 
Asvoclation  which  brings  to  his 
attention  the  nerd  for  an  imme- 
diate reversal   of  cost   trends. 

"The  entire  distribution  system 
is  ou*-  of  line  NECA  snys.  Thia 
fact  causes  contractors  to  add  un 
their  prices  due  to  d.'lav  contin- 
gencies. I^bor  is  being  force*'  to  . 
rest  on  the  lob  while  awaiting  »!p- 
livr^ries.  Comnl»-tion  of  homes  an«l 
commercial  Jons  as  well  are  h«*ld 
to  n  minimum  bec^iuse  of  these  en- 
forced delays. 

All  sub-trade  jrrocps  would  like 
to  see  firm  price  listings  and  de- 
livery schedules  return  to  the   In 
voices  and  they  apnear  determined 
to  'io  something  about  it. 

BLUME  MOVES 


TTie   prdiminary  code  draft    re-  „,n^,,rxvinus     ..r....re 

cently  deaded  upon  will  be  sent  to  tj^n  and  repair.  $6a'',,400; 

all    states  for  nse  as  a  reference  Miscellaneous  traffic  sign 

and  guide  in  preparation  or  rev>s-  

ion   of  their  own   codes.  {Continued  on  Pagt  7) 


Structural  Enarinper  John  A. 
Blume  has  moved  his  offices  to  th^ 
sixth  floor  of  the  Balboa  Building 
at  598  Market  St.,  .San  Francisc  >  .^. 
His  telenhora  number  —Sutter  267.1 
— remains  the  same. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civlllu'-" 
Production  Administration.  Gilbert 
H.  KnelM,  district  dlrectcr.  1365  Mai  - 
ket  Street,  has  announced  the  fol- 
lowlnir  permlta  grantM  for  cor  stmt  - 
Uon  of  commorclal  and  industrial 
lulldlnga  In  the  San  Francisco  area. 

April  1%  1047 
MACHINE  SHOP,  »2.000:  owner.  L  R 
Martin,  980  San   Lcandro,  S.  I^-an- 
dro. 
CL.A8SROOM    BLDG.    »20,000;    2    ml 
no.  of  Chlco:  owner,  Pleasant  Val- 
ley BJleme.    School,  Chi'ro,  Calif 
BSUEMKNTARY     SCHOOL.      »41.500; 
Yolo     County;     owner,     Woodland 
Ptmlrle    Elem     School,     Woodland, 
Calif. 
GROCERY,     13,000;     Omnge     Cove; 
owner.    Frank    W    Seckinger,    Gen 
Del.,  Orangre  Cove. 
RESTAURANT     (evicted),     |4,800.00. 
Main    St,    Colfax;     owner,    Gilbert 
Dalpino.  Colfax. 
SERVICE    STATION.    $5,970:    Treat 
Lane   &   Clayton.   Concor-l;    owner. 
Manuel    S    Santos,    Box    026,    H    ]. 
Concord. 
BB8TAURANT     (fire     loss)     |4,0U0; 
Danville;     owner,    G    C    Braddock, 
Star  Route,  Danvllltt. 
WAREHOUSE    &    OFFICE,    |76,0O0: 
1020    Cinnabar,    San    Jose;    ownci 
Pacific    Brewing    &    Malting,    lO-.T 
Cinnabar,  San  Jose. 
»ESTAURANT,     $6.(X)0;     2451     Shut- 
tuok,    Berkeley;    ov^ner,    McCurdy's 
Creamery,  1487  Shattuck,  Berkeley 
AUTO     SALES      AGENCY,     |17.506 : 
132    No    D.    Exeter;    owner,    Sierra 
Motor  Sales,  305  E  Fine,  Exeter 
SEPAIR    TRUCKS,     19,500;     Broad- 
way  &   Webster,    Oakland ;    own  or, 
Fred   D  Alexander,   17^7   Franklin. 
Oakland. 
aELF-SERVICE    I^AUNDRY,  $10.0«it» 
270    N    3(Mh,    San    .Jose;    owner,    G 
Bonnet,  1464  McKee,  San  Jose. 
REPAIR  CONDEMNED  BLDG,  $1«5.. 
800;  Hawthorne  &  High,  Palo  AUn- 
owner,    Palo    Alto    City    Lines,    447 
Alma   St,  Palo   Alto. 
CANDY     MFC,     $30,000;     1829     San 
Pablo,    Berkeley;    ownor,    Sconza'« 
Famous    Candies,    910    36th,    Oak- 
Land. 
CORRECT    UNSANITARY    CONDI- 
TIONS SWIMMING  POOL,   $3,500; 
Woodhaven   &  Tfiomhlil,   Oakland ; 
owner,  CJordon   W  Corson,  Roule  2, 
Box  735,  Walnut  Creek 
OFFICE  SPACE,  Engineering  Staff, 
13,000;     ia^>Mih,    San     Francisco; 
owner,  Oeorg?F  Braver,  286  12tli. 
San    Francisco. 
RESTAURANT  (evicted)  $2,000;  3700 
Stockton,   Sacramento;    owner,  Er- 
ble  J  Uoak.  1316  37th,  Sacramento. 

PHA  PERMITS  ISSUED 

SAN  FRANCISCO,  Calif.— Federal 
Houalng  Administration,  D.  C.  Mc- 
•inneas,  district  director,  815  Mont- 
faaiery  St,  San  Francisco,  Calif.,  has 
aaaeunced  the  following   list   of   per- 

Elts  granted  by  the  above  office  for 
e  construction  of  dwelling  or  rental 
ilBlta  (other  than  for  owner-occu- 
pancy) in  the  San  Francisco  area  for 
applicants  aa  noted: 

9  UNITS — Hayward;  Marvin  Banta; 
55  Main  St,  Hayward. 

S  UNITS— Stockton  ;  Valley  Construc- 
tion Co,  2748  E  Fremont  St,  Stock- 
ton. 

S  UNITS— San  Jose ;  Thos  L  Mitchell 
Co,  97  E  Santa  Clara  St,  San  Jose. 

Z  UNITS— Daly  City;  State  Building 
Corp,  1436  Paloma  Ave,  Burllngame. 

2  UNITS — Stockton ;  Valley  Construc- 
tion Co,  Stockton. 

9  UNITS — San  Carlos ;  J  O  LeFurgey, 
620  El  Camino  Real,  San  Carlos. 

1  UNIT — Santa  Rosa;  Clark  A  Sears, 
1884  West  Ave,  Santa  Rosa. 

1  UNIT— Stockton ;  Harold  D  DeWltt, 
3641  Michigan  Ave,  Stockton. 

30  UNITS  — San  Mateo;  Sunshine 
Suburb  Builders,  10  3rd  Ave,  San 
Mateo. 

I  UNITS — Oakland;  C  E  Relschach, 
2130  41st  Ave,  Oakland. 

1  UNIT— Oakland ;  Ernest  A  Olllette, 
1806  S9th  Ave,  Oakland. 

1  UNIT— Redwood  City ;  H  H  Welner, 
731  El  Camino  Real,  Redwood  City. 

1  UNIT— Atherton ;  Dan  D  Robert- 
son. 42  Stockbridge  Ave,  Atherton. 

1  UNIT— Redwood  City ;  H  H  Welner. 
Redwood  City. 

9  UNITS — San  Mateo ;  Hemuua  Chria- 
tensen,  1399  21st  Ave,  San  Fran- 
cisco. 

4  UNITS — San  Francisco ;  Norman  T 
Johnson,  89  Granada  Ave,  San 
FMneisco. 

I  VKITS— Oakland ;  L  H  Llnooln. 
410d\Mj2uivtaln  Blvd,  Oakland. 

«  UNITS— Daly  City;  Huber  Con- 
struction C\5998  Mission  St,  Daly 
City. 

20  UNITS— Oakland ;  Peralta  Hospl- 
Ul,  434  10th  St,  Oakland. 

}  UNIT— Lafayette ;  Wm  Wakeman. 
30  Oakland  Ave,  Lafayette. 

9  UNITS— Grldley ;  Ralph  DeHoff. 
100  Cherry  St,  Gridley. 

9  UNITS  —  Redwood  City;  Wm  K 
Robins,  1803  Mlddlefleld  Rd,  Red- 
wood City. 

I    UNIT— San    Pablo;    John  E    WU- 


SUB  -  BIDS  WANTED 


Ganerai  eontraetere  deelring  sub  bids  on"  any  Job  are  Invited  to  make  known 
their  requlremants   In  this  column.    There  Is   no   charge  for  this   service 


Juvenile  Hall,  Plumas  County;   Bids  due  April  2f5,  2:30  P.  M. 
L.  O.  Shala,  Route  1,  Box  142.  Chlco  < Chlco  10NJ» 

ilingbam  Constr.   Co..  6829  Eaftem   Ave.,   Sacramento    (Sacto.    6-0419; 
H.  A  R.  Constr.  Co.,  110  Matkut  St.,  a*n  Francisco   (DOuglas  7516) 


Ottioers'   Quarter,   and    Utilities;    8pec.    126b,~7iii^   Merced;    Castle    Arn-y 
Air   Field:   OMs  due  April  2?,  2  P.  M. 
Jas.   I.   Barnes  Constr  Co.,  941  Kuss  t*Jdg.,   S.   *•    (EXbrook  5632) 
u-rbcntraut  A  Sununers.  696  i'ennsylvnnia  St.,  &.  F.   (Al'water  2420) 
Blitwell   Constr.   Co.,    4746   Geary    tilvd..    8.    F     tHAyvlew   0047) 
Miastate  Constr.  Co.,  427  Bryant   St..  Snn  Francisco   (YUkon  6-2811) 
Wiiilama  A  Burrows,  Inc.,  lO  California  Dr,   Bu?llr,game    (Burl.   4-17»C> 
M.  A  K.  Corp.,  200  Financial  Center  tildg.,  3an  Francisco   (KXbrook  762») 
Robert  McCarthy,  1000  Kirkham  St.,  San  Francisco    (OVerland  4060) 
carl   N.   Swenson  Company,  post  Office   Box  558.   San   Jose,   California, 
(Ballard  2602) 

*ranceschl  Constr.  Co..  F.  O    Box  528.  Fresno 
Carl  N.  Swenson  Co.,  P.  Q.  Box  35S,  San  Jose  (BAllard  1002) 

'^""l^ZVJ*^^*^'^^'*"    Enlargement.    No    ^9-%    P«lc    Altoj    Bid.    Due 
April  2M,  SiOO  P.  M. 

central  California  Con.tr.  Co.,  Inc..  H6  Brie  St..  S.  F.   (HEmlock  7926) 
ueLuca  A  Son,  1745  Filbert  St..  San   Francisco   (ORdvray  3600) 
Stanley  H.  Keller,  114  2t8h    Ave,  S«,n   Francisco    (SKyllne  3862) 
Clinton  Constr.  Co.  of  California,  923  Folsom  St.,  S.  F.   (SUttor  3440) 
M.  A  K.  Corp.,  200  Financial  Center  BIdg.,  Par.  Francisco  (EXbrook  76i;4) 
Jenson  A  Manga,  Box  2809,  Rte.  2   Ridge  Road,  Redwood  City  (KifldwcoG 
'-'ity  1270-J) 

Fater  Klewit  Sons  Co.,  442  Post  St,  San  Francisco  (EXbrook  3736) 


(Continued  from  Column  One) 


Addition  to  Lincoln  SchooirReedley,  Calif.;    Bids  Que  April  28 
Midstate  Constr.  Co.,  427  Bryant  St ,  Ben  i'YancUco  (YUkon  6-2811) 

Partially  Construct  Elmvvoed  Elementary  School,  Stockton;  Bids  due  April 
16,  4:00  P.  M. 
s.   C.  Giles  A  Company.  819  Elks  Bldg.,   .«!tockton    (Stockton  7-(8V9) 
.  .^_*"*5_®  ^"  Harkln.,  Inc..  406  tfutter  St,  San  Francisco  (GRaystone  8)22) 
Electr.1   Powerhouse,  Amador  County :~ Bids   Due  April  22 
Utah  Constr.  Co.  (Att  D.  W.  Mclfat),  111  New  Mcntromery  Street,  ^^n 
i<ranclsco  (GArfleld  6748) 

Vennell  Company,  Inc.,  Ill  Sutter  St.  Ban  Francisco  Calif.,  (Ordway  767P) 
MacDoaald,  Young  A.  Nelron,  Inc.,  127  Montgomery  St.  S.  F.  (SU  8296) 
Clinton  Constr.  Co.  of  California.  923  Foltom  Ht,  S.  F.    (SUtter  3440) 
K    H.  Larsen  Co..  64  South  Park.  San  Francisco   (EXbrook  3190) 
Guy  F.  Atkinson  Co.,  10  West  Orange  Ave..  South  S.  J".   (JUniper  4-8i:!U) 
M.  A  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francitco  (EXbrook  7624 


F^tory    Building,    American    Radlatcr   A    Standard    Sanitary    Corporation 
Richmond;    Bids    Due   April   24 
Louie  C.  Dunn  Company.  Monadncck  Buildmg,  San  Frsncisco,  CallfomlH, 
(YUkon  6-1471) 
swlnerton  A  Walberg,  1723  Webster  Street,  Oakland,  Calif.,  (HIgate  4322  > 

and   225   Bush   St,   San   Francisco    (GArfield   2P80) 
isimplre  Constr  Co..  Ltd.,  844  Harriet  St.,  San  Francisco   'HEmlock  34<K); 
Parker,  Steffens  A  Pearce.  136  South  Park.  8.  F.    (EXbrook  6639) 
Haaa  A  Rothcnlld,  326  Merchants  h-'xchange  Bldg.,  S.  F.   (ElXbrook  1205) 
JjJlmer  J.  Freethy.  1431  Kearney  St.  El  Cerrlio   iLAndscapr  5-3811) 
Barrett  A  Hlip,  918  Harrison  St,  Sbn   i*Yanctsco   (-KJuglas  0<00) 
Clinton  Constr.  Co.  of  Callfurnta.  923  Folsom  St,  §.  F.   iSUtter  34<0) 
M   A  K.  Corp.,  200  Financial  Center  Bldg.,  Saa  Francisco  (EXbrook  7624' 
Moore  A  Roberts.  603  Mission  St.  San  Francisco  (GArfleld  tOW) 


Turloek  Theater:   Bid.  Ou.  May  1,  11  A.  M. 

Swlnerton  A  Walberg.   225  Bush   St.,   San   Francisco    (GArfleld  2980) 
S.  C.  Giles  and  Co.,  819  Elks  Bldg.,  Stockton    (Stockton   7-?b79) 


Factory  Bldg  .  Eastman  Tag  A  Label  Co,  RIehmond:  Bids  due  May  6.  S  P.M 
Swmcrton   A   Walberg.  1728  Web»ter   St.  Oakland    (HTghgate   4322)    ana 

25  Bush  St.  Slan  Frandsoo   (GArfleld  2WN)) 
JJi    8.    McKlttrick.   610— 18th   Street    Oakland    tTVViooaks   507J) 
Clinton  CoBstr.  Co.  of  California.  928  Frlsom  ft,  S.  F.    (SUtter  1440) 
M.aclJonald,  Young  A  Nelson,  IV7   Montgomery  St.,   S.  F.    (SUtter  829*) 
Murker.  Steffens  A  Pearce,  ISS  Sojth  Park.  San  Fracci^-.co  (EXbrook  66SW) 

School  Bldg.,  WHIow  and  Western  Ave.,  Hayward;  Bid.  due  Aprri~29nrP.lM: 
Willis  F.  Lynn.   1040  Folger  Ave.,   Perkeiev   (BErkeley  6044; 
swinerton  A  Walberg,  226  Bush  St,  San   Fn»nci8co   (GArlleid  a980)  and 

1723  Webster  St.  Oakland   (Hl^nte  4372) 
l^'acific  Coast  Builders,  2630  18th  St.,  *<an  Francisco   (HEmlock  6888) 
Wm.  Horstmeyer  Co.,  28  Mars  Street.  Flan  Frat.clsco   (MArket  7289) 


(Continued  on  Column  Four) 


FOR    SALE 

TIMBERS,  wallboarda,  plamMng 

{ilpe,  millwork,  and  other  baild- 
nff  materiaU.  SALE  PRICES. 
Larfe  atocks  of  "hard  to  get'* 
items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VAIeneia  49T: 


Conversion  of  Bldg*.  to  Offlceri'  Apt.,;  Spec  1278,  Mather  Field.  Saeramento 
Bids    Due   April  29,  2  P.   M. 
Wallace  D.  Harkln..  Ina.  406  butter  St.  San  Fnncucc  (GRaystone  302M 
Kobt.  McCarthy.  Co..  1050  Kirkham  St    San  Francisco  (OVcrlanrl  40-50-ol 
M.  &  K.  Corp.,  iOO  Financial  Center  Bldg..  Son  Francisco  (EXbrook  7624  > 
Wallace  P.  Harkins,  406  Sytter  ..St,  San  FranclKco   (GRaystone  3022) 

^"li^^Sc  P.  m"'   "••••"^^^-^'rAp^rtri^tsTTrOrd;    Bid.  due  A^ 

stou/'in'^'TSifi^^  ^T  ^'^^"^  ^-  ^""^  Francisco  (OVerland  40-50-51, 
Stoite.   Inc.,  8481  San   Leandro   Blvd.  Oakland    (TRj-iidad   1064) 
Wallace  D    Harkins,  406  Sutter  St,  San  Francisoo   (GKaystone  3022. 
H.    L.   Kaliimar.n.   251    Kearny   St.  San   Francisco    (DCuglas   8447) 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  S    F    (EXbrook  5532) 
School  Addn.,  White  Oak.  Grammar  ScheoTTHan  Carlos i'BldsTdu.  April  2h 

Kobt.  McCarthy  Co..  1050  Kirkhnm  5t ,  San  Fran;lsco  (OVerla.id  40-50-Pn 
Midstate  Constr  Corp..  427  Bryant  St,  San  Francisco  (YUkon  6-2811) 
Wm.  Hor».tfneyer  Co.,  23  Mars  St.,   ^jan   I'^ranclsct    (MArket  7239) ( 
Cattlch  Bros.  A  Stevenson,  P.  O.  Box  1«)5,  R^MOod  City. 
*^**F  «*artorlo,  262  ClemenUna  St,  San   Franci.sco    (GArlield   K317) 
Pacific   Coaat   Builders,    2530— )8th    Street.    S     F.    (HEmk>ck   6388) 

Converslenof   Bldgs    to   Fafr.lly~AptsT  LetteSran    HoepltnT^PTiirdlorsin 

Francisco;    Bids  due  May  1.  2  00   "».   M. 
Wallace  D.  Hiirklns,  406  Sutter  St,  San  Frarclsco   (GRay.stone  3022 » 
Payne  Constr.  Co..  398  Fifth  St,  San    l-'ranclsco   (lUXbrook   (»43) 
Ja.s.    I.   BameH  Constr.   Co..   041    lluss   Bldg,   S    F    (TSXbrook   5532) 
Shapro  A  Sage,  6221  Panama  Ave..  Richmond  (lAndscapo  6-3206) 
l!;rbentraut  A  Summers,   600  Pennsylvania  St,   H    F    (ATwater  2420) 
Robert  McCarthy  Co..  1050  KlTkham  St.  San  Fmncisco  (OVerland  406t) 
Bernard  A  Feinsteln._1630  Webster  St.,  Oakland  (TWinoaks  8181) 
Audriorlum  and  CeJanese  'CorpT'Offlce'Midg.,  Apparel  City,  ftan  l^ranclscoi 

Bids  due  April  23.  3.00   P.   M. 
M.  A  IC  Corp.,  200  Financial  Center  BWp.    Sen  Francisco  (EXbrook  7624) 
Barrett  A  Hlip,  918  HarriTCn   8t.  S.n  FrancUco    (DOuglas  0700)    (Bid. 

must  be  in  by  April  22) 
itivin    C.    Stendell,   2278   Market    St.    Snn   Francisco    (HKmlock    5352) 
Stolto,  Inc.,  8451   Son   I.,eandro   Blvd.,   Oakland   (TRlnldad   1064; 
MacDonnld,  Young  A  Nelson,  inc.,  127  Montgonmery  Ft,  S.  F.  (SUtter  8296i 
>iaa8  A  Rothchlkl,  326  Merchants  Exchange  Blag.,  .S.   F.    (EXbrook  1','06) 
ii;rbentraut  A  bummers.  096  Pennsylvania  St,  S.  F.  (ATwuter  2420) 
Officers'    Quarter,    and    Utllltie;*;    Spec     1280;    FaTrffcfe^S uTs'u n~A rrn y~Atr 

Field;  Bids  Due  May  1.  2:00  P.  M. 
Central  California  Constr  Co.,  116  Brie  St.,  S    F.   (UFniock  7926) 
Jas.  I.  Barnes  Constr.  Co.,  941   Huw(  Bldg.,   S.   F    (EXbrook  65&2) 
btolte.  Inc..  8461   San   Leandru  Blvd.,   Oaklard    (TTtinlaad   1064) 
Robert  McCarthy  Co..  105C  Klrkham  St,  San  Francisco  (OVerland  AO'Hn 
ii}rt>eutraut   %  Summers,   600  Pennsylvania  St,  8.   F.    ^ATwater  2420) 

SFadTunT  Renovation^  Kexar   8tadlum,~QolderirCiate    ParkT~Wn    Fniiooieeo7 
Bid.  Ou.  April   It.  2:00  P.   M. 
Adam  Arra.  A  Son.  116  New  Montgomery  St,  S.   F.   (GArfleld  8S81) 

Offleers'  Qtrs.  ~snd   UttMtles;   Spec.  138C:    Falrflcld-Sulsun  A^m'y  Air  Flelcl 
M.  A  K.  Corp..  200  Financial  Center  Bldg..  San  Francisco  (KXbrt)ok  ItUii 

Out •Patl.nt'crinio  Bldg.,  MtrXlen  Hotplt.l.  S.rT  FrsneTsc.7  Wd.^due  April 
22,  Noon 
M.  A  K.  Corp..  200  Financial  Center  Pldg.,  S»an  Francisco  (EXbrook  7624) 
Maas  A  RothchiM,  326  Merchants  Exrhnnt^e  Bldg..  S.   F.    «EXbrook   120.'<) 

Meszanlne  ^loor,  CoiJrtheuse.  Oaklimcr;  Sid.  Due  April  24,  10  A.  M. 
Payne  Constr.  Co..  398  5th  St.  Ssn  Frsncisco  (EXbrook  6943) 


llama,  Box  164.  San  Pablo. 

7  UNITS— Cloverdale;  David  A  Da- 
vini,  Cloverdale. 

1  UNIT  — Meadow  Vista  District; 
Robert  A  Whalin,  Clipper  Gap. 

1  UNIT— San  Bruno;  O  C  Rocklage. 
18  E  25th  Ave,  San  Mateo. 

»1  UNIT— Oakland ;  Robert  K  Smith. 
5851  Romany  Blvd.  Oakland  11. 

1  UNIT— Palo  Alto;  Chrlatenaen  A 
Son,  436  Waverly  St,  Palo  Alto. 

1  UNIT— Monterey ;  Monte  Vista  Vil- 
lage, Inc.  Box  308.  Monterey. 

4  UNITS— Fresno ;  Frank  I  Robert- 
son, 6139  Sunset  Dr,  Fresno. 

7  UNITS— San  Mateo;  Hills  Develop- 
ment Co.  543  El  Camino  Real.  Lo- 
mita  Park. 

4  UNITS— S8U1  Francisco;  C  W  Lind- 
quist,  279  Monticello  St,  San  Fran- 
cisco. 

1  UNIT— Sunnyvale;  Gamel,  Inc.  1T4 
Carroll  St,  Sunnyvale. 

APRIL  16,  1947 

ELEMENTARY    School,    $36,000;    3th 
and  Peralta,  Oakland ;  owner,  Oak- 
land School  Dist,  1025  2nd  Avenue. 
SERVICING    facilities,    $27,000;    45th 
and    San    Pablo,    Oakland;    owner. 
Railway    Equip    and    Realty,    1106 
Broadway,  Oakland. 
MACHINE     Shop,     $4000;     Stockton; 
owner,  J  P  Calcaterra,  420  N.  Mad- 
ison, Stockton. 
HOSPITAL,   $64,790;   county  hospital 
grounds  near  Salinajs;  owner,  Mon- 
terey County. 
WAREHOUSE    for    drygoods    store, 
$8760;  442  17th  St..  Merced;   owner. 
Geo.   E.   Crot^ers,    premises. 
RUG  cleaning  plant,  $8500;  nr  Santa 
I     Clara;    owner,   H.   A.    Bowers,    Rte. 
I     1,  Box  748,  Santa  Clara 
BANK,  $4560;  1336  Main  St,  Walnut 
Creek;  owner,  American  Trust  Co., 
464  California  St.,  San  Francisco. 
OFFICES,    $15,000;     144    West    Lake. 
Watsonvllle;     owner.     Clark     Bros. 
Motor  Transport,  premises. 
BUILDERS'  Supplies,  $600;  2965  San 
Pablo  Ave..  San  Pablo;  owner,  San 
Pablo    Bid  IS"    Supply,    premises. 
CJONTAINER    storage    for    cannery, 
$42,000:  2Sth  and  McKte,  San  Jose; 
owner.    Chevy  Chase  Co.,   prem. 
TAG   and   Label   plant,   $345,000;    San 
Pablo;    owner,    Eastman    Tag    and 
Label   Co..  548  4th    St.,   San   Fran- 
cisco. 
RADIO  broadcasting  station,  $15,000; 
Airport  Read,  Salinas ;   owner,   Sa- 
linas Valley  Broatica.sting  Co.,  Bank 
of  America  Bldg.,  Salinas. 
COOKING  room  in  school,  $8000;  Po- 
mona  and   Ciarfield,   Aibsjiy;    own- 
er, Albany  Unified  School  District, 
1009  Santa  Fe  Ave.,  Albany. 
REFRIGERATION     service.    528,000 ; 
Home  A  Blackstone,  Fresno;  own- 
er.   Bell    &    Hughes    Refrigeration, 
1006   Blackstone,    Fresno. 
FURNITURE  mfg.  and  repair.  $20C0; 
925    Yopemite,    Stockton ;    owner.    H 
Sorin,  98  W  Castle,   Stockton. 
CANDY   mg.   plant,   $5500;    1447  Bur- 
iingitme    Ave..    Burllngame;    owner, 
E.    Rone.s,    1457    Burllngame    Ave., 
Burllngame. 
REPAIR   fire    damage.    $7050:    52    3. 
First  St.  San  Jone;  owner.  Federal 
Stores,    111    Sutter   St..    San    Fran- 
ClMO. 
OFFICE    drafting   room.    $15,000:    700 
50th  Ave.,  Oakland ;  owner,  Thomas 
A    Meret.    208    deYoung    Bldg..    San 
Franci-sco. 


RE  -  PARTITION  oif Ice,  $2660 ;  245 
Market  St..  San  Francisco;  owner, 
Pacific  Gas  &  Elect riu  Cg.,  prem. 

STORAGE  -00m  for  Btore,  $500;  3709 
El  Camino  Real.  South  Palo  Alto; 
owner,  Jaems  Vanoll.  3709  El  Ca- 
mino Real,  SSc-uth  Palo  Alto. 

REPAIR  fire  damage,  $15,932:  2801 
23rd  St..  San  Francisco;  owner,  To- 
rino Bakery,  premises. 

REPAIR  store  bldg..  $32,000;  Tenth 
and  Ce;<itrBl,  Tracy;  owner,  Milton 
H  Lees,  222  Frtnt  SI.,  San  Fran- 
cisco. 


Building  Section 
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1.8— -COMMERCIALBLDGS. 

4/18/47  ^~6 

Plans  In  Progress — Site  Acquired 
Store  Buildings     Total  Cost  $1,500,000 
HAYWARD,  Calif,   Alameda  County. 

BYonting    First    St,    Russell    Way 

and  A  St 
Owner — Benjamin  B.  Unger  (realtor), 

BaJik   of   America  Bldg.,   Oakland. 

Calif. 

GASOLINE  and  DIESEL 

GENERATORS 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

690  Watts  to  1 30  Kilowatts 

KERR 
EQUIPMENT   CO 

160  Tenth  St.,  Cor.  Natom.  St. 
Phone:    MArket  1691 


BONDS  WARRANTS 

^  ASSESSMENT     DISTRICTS 

Sec  us  regarding  Improvement  District  jobs.    We  handle  ooUcc- 
tions}  buy  WarranU  or  Bonds  on  idl   1915  or  1911   Act  Dutxicu. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET.  -    SAN  FRANCISCO  4 

' ' ■ •* — 


^Hi-'^oUUf  INSULATION 

A  lightweight,  high 'efficiency  insula- 
tion—"Tops"  for  Display  Cases,  Deep- 
Freeie  Cabinets,  Poruble  Conuiners: 

•  VIRY  LOW  CONDINSATION  rACTO* 

•  PIRMANINT-FIRISAPI 

•  VIRMIN  PROOF 

•  UNNARMID  RY  MOIftTURI 

•  lAtlLY  CUY  AND  INSTALIID  • 

AvaitabU  NOW  ml  yomr 
tntulalion  Supply  Dealer ...  or  ctiil 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

DISTRfSUrORS       •      tNGIHtim      •      CONTRACTORS 


OTHfR 

FfRIROLAS 

USfS: 

lUCTRICAl  INSUIATION 

NIAT  INSUIATION 

COMfOIT  INSUIATION 

DICORATIVI  ^Attics 

niTIR  CIOTNI 

RUST-sTor  riinis 

SNir  INSUIATION 

SOUND  DIADININC 

ROOr  DICK  INSUUTION 

ROOHR'S  RK>P  YARN 


SAN    FRANCISCO 

7  it    Bryant    S»r»e« 

5UH»r    J96T 


OAKLAND 
S26    Jrd    Sirert 
TWinooki  34SS 


FRISNO 
SOS    Mason    Rutfdtnq 


Architect^Harry  A.  Schary.  409  15th 
St.  Oakland.  Calif. 

Construction  of  new  clau  C  com- 
mercial buildings  will  begin  In  late 
1947  and  early  1948  when  present 
tenants  will  have  vacated  prem- 
ises. 


and  offices. 
Contractor — Quy     E.     Hall. 
St.   Baker.fi.id,  Calif. 


1S26   aOkh 


4/18/47 

Low  and  Only  Bidder  ■ 

Garage.;   Speo.  1756  Coet  |3».a70  I 

DAVIS  DAM  PROJECT.  Arizona- 
Nevada.  Davis  Government  Camp. 
about  30  miles  west  of  Kingman, 
Ariz.,  on  Arizona  side  of  the  Colo- 
rado River. 

Owner— U.  S.  Bureau  of  Reclamation, 
Kingman,  Ariz. 

Plans  by  owner. 

Garages  for  permanent  residences. 
Including  (1)  220  cu.  yds.  excava- 
tion; (2)  60  cu.  yds.  concrete  and 
(3)  lump  sum,  construction  of  20 
double  garages,  except  excavation 
and  conccete. 

Only  Bid^r— W.  S.  Ford.  Box  928, 
Kingman,  Ariz.,  (1)  |4.50;  (2)  |83; 
(3)  $33,900;  total.  $39,870. 


4/18/47  •     9 

Low  and  Only  Bidder. 

School   (Addition) 

NEAR  GRASS  VALLEY,  Calif..  Ne- 
vada County. 

Owner — Union  Hill  Elementary  School 
District,  P.  J.  Bosanko,  clerk.  Union 
Hill  Elementary  School  Bldg.,  near 
Grass  VaJley.  Calif. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg..  Sacramento, 
Calif. 

Includes  two  classrooms  and  altera- 
tions to  kitchen. 

Low  Bidder— Paul  I.  Jenks.  Route  2. 
Grass  Valley.  Calif.,  123.275. 
L.  G.  Shalz.  Chlco,  Calif.,  at  $20,660. 

submitted  only  other  bid  April  15. 


4/18/47  •     1 

Sub-Contracts  Awarded— Construc- 
tion Just  Started 
Branch   Bank  Coat  |91,88S 

OAKLAND,  Calif.,  Alameda  County. 
Southwest  comer  E.  14th  St  and 
35th  Ave. 
Owner  — Anglo  California  National 
Bank,  Allard  A.  Calkins,  president, 
1560  Broadway,  Oakland,  Calif. 
Architect  —  Miller     &     Pflueger,     680 

Market  St.,  San  Francisco,  Calif. 
Reinforced    concrete,    one-story    and 
mezzanine,    approximately   5600   sq. 
ft.  of  floor  space,  ceramic  exterior 
finish,  15  tellers'  windows. 
Contractor — Stoite,  Inc..  8451  San  Le- 
andro Blvd.,  Oakland,  Calif. 
Roofing  —  American    Sheet    Metal    & 
Roofing    Co.,    3220  Telegraph  Ave.. 
Oakland.  Calif. 
Plumbing  and  Heating — Scott  Co..  113 

10th  St,  Oakland,  Calif. 
Electric  Wiring— Haynes  Electric  Co.. 
3744  Foothill  Blvd.,  Oakland,  Calif. 
Sheet    Metal— Wleland    &    Sons    ,1925 

Bryant  St.,  San  Franclaco,  Calif. 
Ceramic   Tile — Fox   Tile  Co.,  3247   E. 

14th  St,  Oakland,  Calif. 
Tile  Work  (acoustical)— Western  As- 
bestos  Co.,  675  Townsend  St.   San 
Francisco.  Calif. 
Glau  —  Cobbledick-Klbbe    Glass   Co., 
Washington    at    3rd    St.,    Oakland, 
Calif. 
Venetian  Blinds — Central   Shade  Co.. 

3820  Grove  St.,  Oakland,  Calif. 
Terra    Cotta     Veneer    (furnish) — N. 
Clark  &  Sons,  401  Pacific  St.  Ala- 
meda, Calif. 
Terra  Cotta  Veneer   (install) — Albert 
Hallert,    2500    65th    Ave.,    Alameda. 
Calif. 
Mill  Work — HoUenbeck-Bush  Planing 
Mill    Co.,    P.    O.    Box    lOOd,    Fresno, 
Calif. 
Hardware  —  Marshall -Newell    Supply 
Co.,    Spear    and    Mission    St...    San 
Francisco,  Calif. 
Painting — D.    Zellnsky    Sc    Sons,    16B 

Orove  St,  San  Francisco,  Calif. 
Lathing    and    Plastering— 1630    Web- 
ster St.  Oakland,  Calif. 


4/18/47  ,  9 

Owner  Taking   Bids — Due  May  2, 
2  P.  M. 

School  Addition  Coat  $100,000 

LOS  ANGELES,  Calif.,  Los  Angelea 
County.  Encino  Ave.  Elementary 
School,  16047  Addison  St.  Van  Nuys. 

Owner — Los  Angeles  Board  of  £kiu- 
cation,  1426  S.  San  Pedro  St,  Los 
Angeles,  Calif. 

Architect — Eugene  Weston  Jr.,  Cham- 
ber of  Commerce  Bldg.,  Los  An- 
geles, Calif. 

Structural  Engineer  —  Brandow  ft 
Johnson,  Chamber  of  Commerce 
Bldg.,  Los  Angeles,  Calif. 

Frame  and  stucco  5-classroom  build- 
ing. 
Specifications   obtainable   from  the 

above  office  of  the  board. 


trict  of  Napa  County,  Frank  More- 
craft  clerk.  Napa  Junior  College, 
Napa.  Calif. 
Architects— W.  O.  Corlett  and  Arthur 
W.  Anderson,  Bank  of  America 
Bldg,  Oakland,  Calif. 
The  woric  Includes: 

(1)  furnishing  and  installing  over- 
head electrical  services; 

(2)  furnishing  and  installing  sewer, 
water  and  gas  piping  from  point. 
5  ft  from  building  to  city  main; 

(3)  furnishing  and  installing  a  heat-  j 
Ing  system  in  buildings  A,  B  and 

C,  now  under  construction. 

Specifications  obtainable  from  the 
office  of  the  superintendent  of  the 
school  district  or  from  the  office  of 
the  architects. 


wj.  ft  (including  claurooms  and 
corridor.),  and  6100  sq.  ft  (com- 
dor.  only). 
Low  Bldd." — Stanton-Reed  Co..  815 
W  .5th  ;«.,  Lo.  Angeles.  Calif „ 
$233,151. 

Other  bids  submitted  April  IS  wer.: 
Maland  &  Larsen.  $248,686. 
H.  B.  Nicholson.  $257,000. 
Harvey  &  Rose,  «261.00a 
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HOSPITALS 


4/18/47  • 

Owner  Taking   Bld»— Due   April  29, 

7  P.  M. 
Electric,  Piping.  Heating  in  School 
NAPA,  Calif.,  Napa  County. 
Owner— Napa  Union  High  School  Dis 
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Low  and  Only  Bidder. 

Elementary  School  Cort  $2S3,1S1 

OXNARD,  Calif.  Ventura  County. 
Theodore  Roosevelt  School,  2nd  and 
H  Sts. 

Owner  —  Oxnard  Elementary  School 
District,  Woodrow  Wilson  School, 
Oxnard,  Calif. 

Architect— Roy  C.  Wilson,  P.  O.  Box 
951,  Santa  Paula,  Calif. 

Reinforced  brick  classroom  building, 
one-story,  erected  around  a  court- 
yard 61x160  ft,  extreme  dimension. 
125x209  ft;  Includes  eight  clau- 
rooms, offices  and  toilet.,  enclosed 
corridors,  steel  sash,  asphalt  tile 
floors,  composition  roof  on  concrete 
deck,  aluminum  skylights,  Kala- 
meln  and  metal  doors,  lathing  and 
plastering,  steel  studs,  glass  and 
glazing,  finish  hardware,  sheet 
metal  work,  painting,  tile  and  mar- 
ble work,  plumbing  and  heating, 
electrical  work.  The  kindergarten 
building  will  be  irregular  shaped, 
about  32x54  ft.  in  area,  of  similar 
construction  to  the  classroom  build- 
ing. 

Total   estimated   floor  area  is   19,686 


4/18/47  11 

Owner  Taking   Bid. — Du.  May  2, 

2  P.  M.— Bidder.  Figuring 
Custodial  Ward  Building  Coet  $500,000 
SALEM,  Ore.  State  Hospital  Cottage 

Farm. 


14-17--PUBUC  BUILDINGS 

4/ia/47  •     IT 

Owner  Taking    Bld»— Due   May  7, 
1  P  .M.  (Due  Date  Poatponad  Wfm 
April  23) 

Federal  Jail 

KODIAK.  Alaska. 

Ownei^Federal  Work.  Aganey.  Pub- 
lic Buildings  Administration,  Wash- 
ington, D.  C. 

Plans  by  owner. 
Two    sets   of   plans  and   specifloa- 

tions  obtainable  from  the  above  office 

or  from  the  division  engineer.  Room 

103,  U.  S.  Courthouse,  Seattle.  Wash.. 

without  charge  and  must  be  returned. 

Contractors  requiring  additional  set. 


set,  which  will  not  be  returned. 
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PLANS  ON  FILE 


The   lollowing    list  of    pinns  snd    specifications    for    construfttlon 

projects  are  now  available  for  inkpecticn  at  the  office  of  DAILY 

PACIFIC    BUILDER.   465  Tenth    Street,    San    Francisco 


Work 

Ileffnisldng  Floors 

Group  A  Residences  and  Garages 

Santa  Cruz  Co.  and   San 
Berthing   FaciUtieK 


Location  Bid  Opening  Date 

Oak  Kiioli  Hoepit,il.  Oakland         4-?.^ 
Monterey  Co.,  San  Benito  Co., 

Mateo  Co.  4-20 

Vallejo  4.30 


4/18/47  •     8 

Owner  Taking  Bids — Due  April  21, 

R  A.   M. 
Municlpai  Wharf  Building 

(Improvement.) 
SANTA  CRUZ,  Calif.,  Santa  Cruz  Co. 

Municipal  Wharf. 
Owner — City    of    Santa    Cruz.    A-    J. 

Miller,  city  clerk.  City  Hall.  Center 

St.,  Santa  Cruz,  Calif. 
Improvement    of    building  with    floor 

area  of  approximately   1600  sq.   ft. 

containing  one  fire  wall  and  three 

partitions. 

Plans  and  specifications  may  be 
obtained  at  the  office  of  the  wharf 
superintendent.     Municipal    Wharf. 

Santa  Cruz,  Calif. 

Each  bid  must  be  accompanied  by 
certified  check  or  bond  for  10%  ^of 
hid,  payable  to  the  City  of  Santa 
Cruz. 


9- 1 0— EDUCATION  AL 
BUILDINGS 


4/18/47  9 

Contract  Awarded  (South  Wing 
Omitted 

Primary  School  Building  Cost  $283,964 

OILDALE,  Calif..  Kern  Co.  Standard 
School  property. 

Owner — Board  of  Trustees.  Standard 
School  District.  Olldale,  Calif.,  Paul 
Phillips,  clerk  of  the  board. 

Architect— C.  B.  Alford,  602  Haber- 
felde  Bldg..  Bakersfleld,  Calif. 

Steel  frame  and  stucco,  1-story  and 
part  basement,  tile  roof,  concrete 
floor,  asphalt  tile  flooring,  steel 
sash,  gas-steam  radiators;  include. 
8  classrooms,  2  kindergarten  room. 


GRADING,  KERN  COUNTY 

Low   and   Only    Bidders 

Grading  Cost,  $36,734 

KKRN    COUNTY.   Cal.    On   Conanrhe 

Drive      between      Stale      Hixhwav 

Route    .'•8    and    3.3.    miles    southerly 
Owner — State   of   California,   Division 

of  Highways,    Public   Works   B'.dg., 

Sacran^.ento.  Calif. 
State    Highway   EnKi'. — O.    T.    McCoy. 

Public    Work«    Bids.,    Sacramento. 

Calif. 
About     3.4     miles     grading,     applying 

bituminous     surface     ii-eatment     to 

the  central  portion  and  penetration 
treatment   to   the  shoulderb. 
Low  Bidd»?r — Rexroth  &  Rpxrnth.  iJo-c 

1138,   Bakersfleld.  Calif..  $36. 734. 

Work    Involves : 

(1)  15,000  cu.  yds.  rdwv.  excav. ; 

(2)  380,000    sta.    yds.    overhaul  ; 

(3)  310  cu.   yds.   struct   excav. ; 

(4)  9,000  cu.  yds.  import  borrow: 

(5)  develop   water   supply   and    fur- 
ni.sh    equip. ; 

(6)  1.400  M.  gals,  apply  water; 
<7»   173  Rta.   finish    rdwy. ; 

(8)  65   tons   liq.    asphalt,    SC-2   peiie 
tieatment ; 

(9)  50  tons  liq.  a.<«ph.  RC-2  or  RC-3 
(A)  (B) 

$      .30 

.01 

3.00 

1.00 

2000.00 

1.75 

8.00 

14.00 

18.00 

.06 

14.25 

30.00 

8.50 

50.00 

2.86 

6.00 

.20 


Owner— Oregon  SUte  Board  of  Con-  |^„„  „u».,..  ♦».  *  »     ,  .. 

trol.  Roy  Mills,  secretary.  Room  l(»^?:t\?^}!^t\}}i^'^.^\.^ ^J!^JL^  ^^ 

State  Capitol  Bldg..  Salem.  Ore. 
Architect— Sutton.   Whitney   Sc   Aan- 

dahl.    911    Lewis    Bldg.,    Portland. 

Ore. 
Reinforced  concrete  three-story. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architects. 

The     following     contractors     have 
taken  out  plans: 

Guy  F.   Atkinson  Co..  806  Cascade 
Bldg.,  Portland,  Ore. 

E.  E.  Settergren.  Henry  Bldg..  Port- 
land, Ore. 

W.  C.  Smith.  Inc..  Board  of  Trade 
Bldg.,  Portland.  Ore. 

L  .H.  Hoffman.  715  SW.  Columbia 
St.,  Portland,  Ore. 

Dan    Malarkey,    923    SW.    17th    St. 
Portland,  Ore. 

Donald  M.  Drake  Co.,  Lewis  Bldg., 
Portland.  Ore. 

Sound  Construction   &.  Engineering 
Co.,  1403  W.  46th   St.,  Seattle,  Wash. 
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4/18/47 

Owner  Taking  Bid. — Due  May  2, 

2  P.   M. — Bidders   Figuring 
Hospital  (Treatment  of  Psychiatric 

Cases)  Cost  $850,000 

NEAR   SALEM.   Ore.   State   HospiUl 

Cottage  F&rm. 
Owner — Oregon  State  Board  of  Con« 

trol,  Roy  Mills,  secretary,  Room  108 

State  Capitol  Bldg.,  Salem,  Ore. 
Architect— Pietro  Belluschi,  2040  SW. 

Jefferson  St.  Portland,  Ore. 
Reinforced  concerte,  brick  faced,  main 

building  3-.tory  and  5  wing  addi- 
tions  2-story,    containing  95,000   sq. 

ft.  floor  spa^e. 

Specificatlona  obtainable  from  the 
office  of  the  architect  Upon  deposit 
of  $60. 

The  following  contractors  have 
taken  out  plana: 

Peter  Kiewit  Sons  Co..  1403  W.  46th 
St.,  Seattle,  Wash. 

Sound  Construction  &  Engineering 
Co.,   1408  W.  46th  St,   Seattle,  Wash. 

Guy  F.  Atkinson  Co..  806  Cascade 
Bldg.,  Portland,  Ore. 

U  H.  Hoffman.  716  SW.  Columbia 
St,  Portland,  Ore. 

W.  C.  Smith,  Inc.,  Board  of  Trade 


prime    coat : 
(10)  4.^,700  «q.  yds.   prepare,  mix  an'i 

shape  surf.  bit.  surf,  treatment; 
ril)   360   tons   liq.   asph.   SC-3  or  SC-4 

hit.    surf,    treatment; 
.(12)  85  tons  asph.  emulsion  seal  coat; 
(13).  430  tons  screenings  se.al  coat: 
(14)  60   cu.    yds     class    A    PorL   cem. 

cone,  structs. ; 

(IB)  288  Iln    ft  80X5  inch  part  circle  JBwV.Portrii^d.  O^! 
CM  ctilvert  8  gage :  1        » • 

(16)  12    each    culvert    markers; 

(17)  2,000   lbs.    bar   reinf.    steel. 
Total  bids  submitted  April  16  were: 

(A)  Rexorth  St  Rexroth,   Bakersfiuld, 
Calif.,  $36,734. 

(B)  Rand    Cnnhtr.    Co.,    Bakersfleld, 
Calif..    $40.387  40. 

(C)  Oilfields    Trucking   Co.,    Baker.-- 
field.  Calif.,  $41,203.76. 

(D)  Geo.  Von  Klein.schniidt,   Baker. - 
field,  Calif.,  $45,948. 

(E)  GVIfifth   Co..  Los  Angeles,  Calif., 
$4f.685.90. 

(F)  A.  A.  Edmondson,  Glendale,  Cal., 
$4S.273.S0. 

(G»  Ted  PO  Baun,  Fresno,  Cal.,  $'«9 - 
721>P0. 
Unit  prices  were: 


4/18/47 

Contracts   Awarded 

Police  Station  Repairs 

SAN   rivANCISCO,   Calif. 

OMner— City  and  County  of  San  Fran- 
cisco, Department  of  Public  Work., 
Room  282  City  Hall,  San  Francisco. 
Calif. 

City  Architect— Dodge  A.  Rledy,  Rm. 
265  City  Hall,  San  Francisco.  Calif. 

Includes    repairs    to    Central    Police 
Station  and  Traffic  Bureau  and  to 
Northern  Police  Station  and  Rich- 
mond Police  Station. 
Contractor. 

Henry  Arian  Construction,  4142Q«ary 
Blvd..  San  Francisco,  Calif.,  North- 
ern Police  Station,  $31.540;  CMltral 
Station.  $16,888. 

H.  L.  Peterson  Construction  Co.,  978 
9th  Ave.,  San  FranolMO,  Calif, 
Richmond   Station,  $18,36$. 


Sutnmerbell 

Roof  Structures 


Wbaa  ^tmalaf 
yaar  mwm 
baildiag  for 
today's  M«dt. 

Coll  .  .  . 
SUMMIRBIU 


1746  Thirtonnlh  Sirrot 

Oakland,  CalUornii 

T  W  irio  .1  1         1    , 


(1) 

$       .40 

(2) 

005 

(3).. 

2.00 

(4)  . 

70 

(6).. 

- 1000.00 

(6).. 

2.00 

(7)  . 

8.00 

(8) 

14.00 

(9).. 

20.00 

(10).. 

07 

(11> 

18.00 

112) 

30.00 

(13). 

5.00 

(14).. 

50.00 

(15).. 

4.00 

(18). 

4.00 

(17).. 

.10 

(C) 

(D) 

(B) 

(F) 

(G) 

$      .82 

$       .40 

$      .67 

$      .63 

$      .76 

.01 

.01 

.008 

.01 

.01 

2.60 

2.00 

1.90 

2.40 

2.50 

1.21 

JO 

1.24 

1.25 

1.10 

1000.00 

2000.00 

560.00 

3000.00 

1000.00 

2.10 

8.00 

1.90 

1.25 

1.60 

8.25 

20.00 

7.60 

7.80 

10.00 

12.40 

14.00 

31.50 

15.90 

12.00 

18.00 

15.00 

21.60 

25.48 

16.00 

.065 

.08 

.076 

.078 

.06 

13.00 

14.00 

13.60 

15.25 

12.00 

36.00 

30.00 

30.00 

26.80 

80.00 

4.80 

7.00 

4.45 

4.40 

6.00 

35.00 

50.00 

62.00 

54.00 

75.00 

2.80 

4.00 

3.15 

8.60 

4.00 

&00 

5.00 

6.25 

6100 

&00 

.07 

.10 

.18 

.12 

.201 

GRADE  "A"  BARNS 

Built  By  Metropolitan   Construction 
Company's  Engineers 

Built  of  RIGID  STEEL  FRAMES 

Economical,  Lasting,  Sanitary 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.  DOuglas  0371 

SAN  FRANCISCO,  CALIF. 


UNIFORM    M    DEPENDABLE 


YOU  GET  EXTRA  PROFITS 

from 
American  Mutual's 

All  American  Plan 

Here's  a  simple  way  to  get  three  important  extra's  .  .  . 
Complete  Insurance  Protection  .  .  .  Proteciion  At  \H 
Best  .  .  .  and  Savings  Through  Lower  Costs.  American 
Mutual's  All  American  Plan  for  Contractors  shows  you 
quietly  and  simply  how  you  may  get  these  three  extra's 
for  your  next  contract: 

'Complete  Protection — American  Mutual  writes  prac- 
tically every  type  of  insurance  coverage  for  all  types  of 
construction  projects.  All  forms  are  modern,  and  com- 
prehensive to  give  maximum  protection. 

Protection  At, Its  Best — Every  American  Mutual  policy 
is  backed  by  complete  service  to  assure  maximum 
value  to  you  for  the  insurance  dollars  you  spend. 

Savings  Through  Lower  Cost — Since  1887,  American 
Mutual  has  returned  20%  or  more  to  policyholders — 
more  than  $100,000,000  in  dividends. 


AMERICAN  MUTUAL 
Liability  Insurance  Company 


1)12  Cowrfiai  Tiirhang*  Bldg. 

416  WMt  Hlh  S«r»*< 

Lm  AniialM  14,  Calif. 

T«l.   -  TRinitT  9a>« 


601  Fif*  BMg. 

1  Drumm  S(r««< 

%»n  Franriaro  II,  Calif. 

Taf.  .  QAHUM  M07 
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ChariM  Walt,'  6M  MiMlon  ftU  S«n 
Francisco,  Callf^  rtmovai  of  alsna 
and  appurtcnanoa*.  I44M.M. 

20-21— SOCIAL  &  RECREA. 
TIONAL  BLOCS. 

4/18/47  •     ao 

Own*r  Taking  Bld»— Dua  May  S, 

8  P.  M. 
•wimming  Pool  Co»t  114,000 

STOCKTON,  Calif.,  San  Joaquin  Co. 

Victory  Park. 
Owner — City  of  Stockton,  B.  L.  Tra- 

h«m,  city  cleiic,  City  Hail,  Stock- 
ton, Calif. 
City    Engineer  —  Lyle    Payton,    City 

Hay,  Stockton,  Calif. 
Swimming  pool  30  ft.  wide  by  80  ft 

long  and  from  2  ft  to  4  ft  deep. 

Includes  filtration  and  recirculating 

equipment 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  15,  refundable. 

22-26— RESIDENTIAL 
BUILDINGS 

.  4/18/47  •     24 

Architect  Taking  Bids  From  Selected 
Contractors— Dpe  Approximately 
April  23rd 
Reaidenoe     Approximate  Cost  $204)00 
MIT..T.    VALLEY,    Calif.,    Marin    Co 
Owner — Robert   E.    Moad,   c/o  archi- 
tect 
Architect  —  Walter    C.     Clifford.     310 

Locust  St.,  San  Francisco,  Calif. 
Frame  and  brick,  five  rooms,  two-car 
garage,  English  design;   warm  air 
heating  being  considered. 


28 


of 


4/18/47 

Owner  Taking   Bide— Due  April  21, 
2  P.  M. 

Family  Housing   (Conversion 
Existing  Facllltlee) 

McCHORD  FIELD,  Tacoma,  Wash. 

Owner — Seattle  District  Corp  of  En- 
gineers, CoL   L  H  Hewitt,  district 
engineer,    1400   Textile   Tower,    7th 
and  Olive  Way,  Seattle,  Wash. 
Specifications   obtainable  from  the 

above  office. 


24 


4/18/47 

Correction 

Contract   Awarded— Construction 
Under  Way 

Residence  Estimatsd  Cost  $10,000 

BERKELEY,  Calif.,  Alameda  County. 

Owner — WSthh  eld. 

Plans  by  Henry  Hill,  627  Commercial 
St.,  San  Francisco,  Calif. 

Wood   frame,   glass   and   stone;   five 
rooms. 

Contractor — Dan   Dana,  2M0V>  Clin- 
ton Ave.,  Alameda,  Calif. 


24 


4/18/47 

Correction. 

Contraot   Awarded— Construotlen 
Under  Way 

Reaidenoe  Estimatsd  Cost  $10,000 

BERKELEY,  Calif.,  Alameda  County. 

Own  er— Wlthh  eld. 

Plans  by  Henry  Hill,  627  Commercial 
St,  San  Francisco,  Calif. 

Wood  frame,    glass   and    stone;    five 
rooms. 

Contractor  —  Dan    Dana,  20401/2  Clin- 
ton Ave.,  Alameda,  Calif. 


Engmeering  SectioD 


I 


NEWS  INDEX 

Water  Supply   and   Sewage 

Disposal    Planta „..31-32 

Bridges    88 

Dams,  Reservaira  and 

Dredging     _ 84 

Doclcs,  Piers  and  Harbors  ....  8S 
Parks,    Airports    and 

Playgrounds    _ _.       86 

Railroads.  Subways  and 

Tunnels     ■■ - ~ 87 

Electric  Lighting  and 

Transmission    Lines    88 

Sewers     - 88 

Streets    and    Highways    40 

Qaa,  Water  and  Oil  Plpa 

LInea    - *1 


Sewer 
NEWPORT,  Washington. 
Owner— Town     of     Newport,     C.     E. 

Jaynes.    Town    Clerk,    Town    Hall, 

Newport,  Wash.  v 

Engineer  —  H.  A.  Sewell,  Newport 

Wash. 

Only  bids  submitted  Apr.  8  were: 

Rui^light  Automatic  Sprinkler  Co.. 
Portland.  Ore.,  $177,827. 

Hanron    A    Parr,    Sprakane,    Wash.. 
$227,847  > 


33 — 


BRIDGES 


4/18/47 

Low  and  Only  BIddara 
Bridge  and  Approaohea 
LAKE    COUNTY,   Calif. 


•    38 

Coat  $81,885 

Across  Kel- 


sey  Creek  at  Cobb. 
Owner— State   of    California.   Div.   of 
Highways,     Public     Works     Bldg., 
Sacramento,   Calif. 
State  Highway  Engr.— O.   T.  McCov, 
Public    Works    Bldg..    Sacramento. 
Calif 
Reinforced   concrete  bridge  and   ap- 
proaches. 
Low    Bidder  — Arthur    B.    Slrl,    1857 
Cleveland  Ave.,  Santa  Rosa,  Calif., 
881,625. 

Work  involves' 
(1)  remove  exist  bridge; 
it)  10   cu.    yds.    remove    exist    rock 

walls; 
(8)  clear  and  grubb 
(4)  3.750  cu.  yds.  rdwy.  excav.; 
(6)  600  cu.  yds.  struct  excav.: 
(6)  170  cu.    yds.   ditch   and   channel 


GRADING  and  SURFACING,  SANTA  BARBARA  COUNTY 

(20>  32,000  lbs.  bar  reinf.  steel; 

(21)  57    eacii    monuments; 

(22)  70  lin.  It.  move  and  reconstruct 
exist  guard   rallmg; 
l.TO    each,    culvert    markers    ard 


Lew  and   Only    Bidders 

Greding,  Surfacing'      Cost,  $118,782.95 

SANTA  BARBARA  CO.,  Calif.,  Be- 
tween 2.6  miles  east  of  Buellton 
and  Grand  Ave. 

Owner — State  of  California,  DivisloD 
of  Highwavs,  Public  Works  Blc^g, 
Sacramento,   Calif. 

State  HIprhway  Engineer — G.  T.  Mc- 
Coy. Public  Woik.s  Bldg.,  Sacra- 
mento,  Calif. 

About  2.3  miles  net  length  grading 
and  surfacing  with  road  mix  sur- 
facing on  crusher  run  base. 

Low   Bidder— Flank   T.   Hickey.   Inr.. 
12001  Benmore  Terrace,  Los  Ange- 
les,   Calif..    $119,782.96. 
Work  involves : 

(1>  160  cu.  yds    remove  concrete; 
(2 1   121    sta.    clear    and    grubb; 

(3)  101,500  cu.   yds.   rdwy.  excav  ; 

(4)  1.000  cu.  yds.  struct,  excav.; 

(5)  500  '^u.   yds.  ditch   and   channei 
excav. 

(6)  145,000   sta.    yds.    overhaul; 

(7)  13,900  Ions  Imported  borrow; 
(8>  develop   water  supply  and   fui- 

nish  water  equip.: 
(0)  3.310  M  gals,  apply  water; 
(10)  121  hta.  finish  rdwy.; 
ni)  6.600  tons  crusher  run  base; 

(12)  93    tons    liq.    aspk.    SC-1    prime 
coat    and    uene.    treat. ; 

(13)  5,000    tons    min.    agg.    road    mix 
surf. ; 

(14'  300  tons  liq.  asph.  SC-4  or  SC-5 
re  ad    mix   f>urr. ; 

(15)  30.000  sq.  yds.  mix  and  compart 
road    mix   surf. ; 

(16)  2,50f  .sq.  ft  place  road  mix  surf, 
ditches   and    slope  drains; 

(17)  2i>     tons     asph.     emulsion     seal 
coat; 

•  J«)  .300    ton.s    screenings    seal    coat, 

(19.'  222   cu.    yds.   class   A   Port.   cem. 

cone     structs  ; 

(A) 

(1)  $360 

(2,  29.00 

(3»  .42.') 

(4) i.50 

(5> 1.80 

(6)  .01 

(7)..  .57 

(8) 1001.00 


(28) 

guide  posts; 

(24)  3.2  miles   new   prop,    fence; 

(25)  15  each   drive   gates; 

(26)  200  lin.    ft.    remove   and    recon- 
struc  existing  prjoerty  fences; 

(27)  STiO  Un.  ft  18  In.  CMP  16  gage; 

(28)  140  lin.  ft.  24  In.  CMP  14  gagp , 

(29)  10  each   snlllwav  assemblies; 
(80)  5    each   pipe   anchors; 
(31)  170    iln.    ft     8    <n.    CMP    down 

16   gage: 
ft     salvage    exist    pipe 


ft.    relay    salvage   CMF 
obliterating     existlnr 


5    each 

170    Un. 

drains, 
(32<  650    lin. 

culverts 
(33)  370    lin. 

culvcrti 
(.H4)  40      sta. 

rdw>-. 
Total  bids  submitted  Apri'  16  were: 
(A>   Frank  T.   Hickey,   Inc.,  Los  An- 
geles. Calif.,  $119,782.95. 

(B)  Granite  Constr.  Co.,  WatsonvlUe. 
Calif.,  $121,607. 

(C)  Brown    A    Doko,    Pismo    Beach, 
Calif.,   $129,272.25. 

(D)  A     Madonna,    San    Luis    Obispo, 
Calif.,  $130,274. 

(E)  N.  M.   Ball   Sons,  Berkele>-,  Cal , 
$132,115.90. 

(F)  Fr^erickson    &    Kasler,    Sicra- 
mento,  Calif.,  $138,575. 

(G)  Dlmmitt  &  Taylor,  Los  Angelen. 
Calif.,  $1.38,802. 

(H)    Heu.ser    and    Garuet.t,    Glenrlalc. 
Calif.,   $152,444. 

(I)    L.   A.   and    R.   S.    Crow,    Los  .An- 
geles, Calif.,   $156,204. 

(J)    George  Von    Klrln.srhmWt,    Bak- 
ersfield,  Calif..   $160,046. 

(K)    Sllva  and   Hill  Constr.   Co.,   Lo3 
Anpeles.    Calif..    $174.0CZ 
Unit   prices  were: 


(9).. 
(10). 
(11).. 
(12'. 
(131.. 
<14'  . 
(16) 
(16)  . 
(17) 
(18). 
(19). 
(20) 
(21>  . 
(22). 
(23).. 


1  70 

8.00 

97 

13.68 

90 

14  34 

10 

10 

28  00 
.V50 
.         65.00 
.11 
.i.OO 
1.50 
500 
(24) 1720.00 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


83 


Pumping 

Co«t  $27,000 
San  Joaquin  Co. 


4/18/47 

Owner  Taking    Bid*— Due  May  12, 

8  P.  M. 
Storm  Water  Sewer 

Station 
STOCKTON.  Calif.. 

Legion  Park. 
Owner— City  of  Stockton,  B.  L  Tra- 

hem,  city   clerk.  City  Hall,  Stock- 
ton. Calif. 
City    Engineer  —  Lyle    Payton,    City 

Hall,  Stockton,  Calif. 
Lump  sum  bids  will  be  taken. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  not  returnable. 

4/16/47  ** 

Bids    Rejected 

Sewage  Treatment   Plant  and   Trunk 


(25?.  . 
(26) 

(27)  . 

(28)  . 
(28>  .. 
(30)  .. 
(31V 
(32) 
'33i 
(34) 

(1) 

(2i 

•  3) 

(4> 

(5i 

(6' 

(7) 

(8) 

(9). 

(10) 

(11) 

(12> 

(13). 

(14) 

(15) 

(16) 

(17» 


(H) 

$1500 

35  0(1 

.35 

3.50 

2.X' 

.02 

1.5C 

tOOO.iX) 

2.00 

12.00 

3.00 

20.00 

2.00 

14.1)0 

(.7 

.20 

30.00 


57.00 
.30 

3  00 

4. (JO 
23.00 

5.00 

2.00 
.40 

l.:-0 
10.00 

(I) 

$5.00 

40.00 

X9 

3.00 

1.50 

.01 

125 

4000  00 

2.00 

20.00 

2.25 

20.00 

2.06 

18.00 

.10 

.70 

30.00 


(B) 
$3  00 
20.00 
.30 
2.00 
1  50 
.01 
1.00 
1^00.00 
2.00 
1200 
2.00 
18.00 
2.00 
17.00 
.07 
.20 
22.00 
850 
54.00 
.10 
5.00 
3.00 
5.00 
800.00 
40.00 
.SO 
2.30 
3.80 
25.00 
8.00 
1.50 
.80 
80 
8.00 

(J) 


$3.00 

30.00 

.50 

3.00 

1.00 

.01 

80 

3000.00 

3.00 

20.00 

3.00 

12.00 

2.00 

12.00 

.0« 

.40 

25.00 


(C> 

$2.50 

12.00 

.30 

2.00 

1.00 

.005 
1.00 
1300.0(' 
200 
1000 
2.50 
lo.76 
^00 
14.00 
.07 
.15 
25.00 
5.50 
66.00 
10 
6.C0 
2.(10 
6.00 
950.00 
35.00 
.TT5 
245 
3.30 
?.').00 
2.50 
2.00 
200 
1.25 
10.00 

(K) 

$10.00 

30.00 

.48 

2.50 

2.r;<^ 

.02 

1.49 

7.V).00 

2.00 

800 

3.25 

1&S0 

3.48 

15.50 

.16 

SO 

35.00 


(D) 

(E) 

(F) 

(G) 

$5.00 

$7.50 

(6.50 

$10.00 

15.00 

50.00 

70.00 

30  00 

39 

.29 

.36 

.35 

2.00 

2.50 

3.00 

2.75 

180 

2.80 

1.60 

2.00 

01 

.01 

.015 

.01 

1.00 

1.15 

1.45 

l.«>2.-> 

800000 

750  00 

900.00 

1200.00 

1  50 

1  50 

1.70 

1.50 

10.00 

10.00 

12.C0 

8.00 

1.90 

?.20 

170 

2rA 

13.00 

15  30 

17.00 

18.00 

2.20 

1.75 

1.40 

1.85 

13.00 

17.00 

16.00 

18.00 

.07 

.07 

.CK6 

.o>; 

25 

.30 

.43 

.10 

21.00 

27.00 

27.00 

27.00 

600 

7.  0 

5.50 

7.0C 

60.00 

7aoo 

.55.00 

00  OC 

.10 

10 

la 

.10 

5.00 

6.(0 

aoo 

6.uC 

t.OO 

2.50 

3.20 

1.5w 

5.00 

5.00 

6.00 

5.»)0 

1000.00 

1400.00 

900.00       1 250,000 

25.00 

60  00 

45.00 

50.01) 

40 

1.20 

.31 

.50 

3.00 

2.M) 

3.10 

2.50 

4.0O 

4.15 

4.25 

3.(>5 

20.00 

33  00 

35.00 

20.00 

lO.'H, 

12.00 

18.00 

10.00 

2.00 

2.00 

l.'.O 

1.35 

1  00 

1.00 

i.lO 

ion 

1.00 

1.00 

1.40 

1.00 

5C0 

12.00 

20.00 

5.00 

(H) 

(I) 

(J) 

(K) 

(18).... 

8.0C 

4.00 

8.00 

7.00 

(19) 

80.00       75.00 

70.00 

61.00 

(20» 

.12 

.12 

.10 

.10 

(21) 

6.00 

7.00 

5.00 

7.00 

(22) 

8.0C 

7.00 

2.00 

4.00 

(23) 

aoo 

800 

4.00 

6.00 

(24)        1000  00  leoo.oo 

1500.00 

1375.00 

(25)... 

80.00       60.00 

40.(y> 

80  00 

(26) 

.20 

.50 

.80 

1.00 

(27 » 

400 

3.30 

3.00 

2.70 

(28).  . 

6.00 

5.00 

5.00 

3.8.5 

(29) 

20.00       25.00 

30.00 

21.00 

(80).  . 

10.00       20.00 

10.00 

12.00 

(81) 

2.00 

2.00 

2.00 

2.30 

(82) 

1.50 

1.50 

2.00 

1.25 

(3.3) 

1  .%0 

1.50 

2.00 

IOC 

(34) 

10.00       20.00 

20.00 

30.00 

CLAY 
PRODUCTS'! 

Specify  Quality  Materials 

&  SONS 


N.  CLARK 

lOih 


Be  DIVISION  STREETS 

KLondili*   2  0462 
SAN   FRANCISCO 


M«ra   Ogie*   »  fa€tory 

401    PACIFIC  AVENUE 

AI  AMIDA 

LAkchurtt   2- 1)77 


GLASS  and  GLAZING 

Himto  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIaware  7313 


exoav.; 

(7)  37,000  sta.   yds.  overhaul; 

(8)  develop   water  aupply   and   fur- 
nish water  equip; 

(9)  100  M.  gala,   apply  water; 

(10)  14  sta.  finish  rdwy., 

(11)  6  tons   Uq.   asphalt  8C-2   prime 
coat; 

(12)  3.5  tons  asiihaltic  emulsion  seitl 
coat: 

(IS)  33  cu.  yds.  screenings  seal  coat; 

(14)  88  Hn.  ft.  timber  bridge  rallinjr; 

(15)  60   cu.    yds.   class    A   port.    cem. 
cone   footing  block; 

(16)  85  cu.   yds.    class    a   Port.    cem. 
cone,  struct.; 

(17)  10  cu.   yds.    class   A   Port.   cem. 
cone,   ditch   lining; 

(18)  40  cu.   yds.    rubble   masonry; 

(19)  16  each  monuments; 

(20)  2  each  culvert  markers; 

(21)  5  each  guide  posts: 

(22)  0.30    mile     remove     and     recon- 
struct  exist  prop,   fences: 

(2?)  150  lin.  ft.  18  inch  16  gage  CMP; 

(24)  30  lin.  ft.  24  inch  14  gage  CMP: 

(25)  38  lin.  ft.  30  inch  14  gage  CMP ; 

(26)  38  Un.  ft.  36  inch  12  gage  CMI^ 

(27)  252    lii\.    ft     Salvage    exist    pipe 
culverts ; 

(28)  18,000  lbs.  bar  reinf.  steel; 

(29)  Engineer's    office. 

Total  bids  submitted  April  16  were : 

(A)  Arthur  B.  Siri,  Santa  Rosa.  $31,- 
626. 

(B)  A   Soda    &    Son,    Oakland,    $36,- 
382.84. 

(C)  J.  Henry  Harris,  Berkeley,  $43,- 
225.80. 

(D)  Plombo     Construction    Co.,    San 
Francisco,  $56,778. 

Unit  prices  were: 

(A)  (B)  (C)  (D) 

$1500.00  $6000.00  $2000.00  $3600.00 
12.50  8.00         12.50         75.00 

3000.00    2272.00     2400.00     8000.00 
1.50 
6.00 
8.00 
.01 
750.00 
2.00 
10.00 
40.00 
50.00 
10.00 
4.00 
30.00 
60.00 
50.00 
20.00 
5.00 
10.00 
10.00 
1000.00 
3.00 
6.00 
6.00 

aoo 

3.00 
.10. 

4000.84 


(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27) 

(28) 

(29) 


1.60 

5.00 

2.00 

.02 

500.00 

4.00 

26.00 

40.00 

40.00 

5.00 

&00 

50.00 

60.00 

40.00 

14.00 

10.00 

5.00 

5.00 

3120.00 

3.00 

4.60 

6.00 

8.00 

2.00 

.15 

1500.00 


2.60 

1.50 

9.60 

25.00 

3.60 

3.00 

.02 

.02 

1250.00 

1000.00 

3.00 

2.00 

50.00 

25.00 

74.00 

35.00 

92.50 

40.00 

17.26 

12.00 

5.00 

5.00 

60.00 

80.00 

75.00 

90.00 

75.00 

76.00 

30.00 

50.00 

7.50 

&00 

6.00 

6.00 

7.50 

&00 

1680.00 

6000.00 

3.60 

5.00 

5.00 

&00 

6.60 

8.00 

9.00 

12.00 

2.50 

2.0O 

.17 

.11 

1200.00 

1000.00 

4/18/47  •     88 

Owner  Taking   Bid*— Due  April  80, 
2  P.  M. 

Bridges  '  Cost  $1,112,500 

TACOMA.  Wash.  Over  the  Puyallup 
River. 

Owner — Seattle  District  Corps  of  E3n- 
gineers,  War  Department,  Col.  I* 
H.  Hewitt,  district  Migineer,  1400 
Textile  Tower,  Seattle,  Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  three  railroad  bridges  and 
two  highway  bridges,  including  re- 
moval of  timber  trestles  and  re- 
placing with  steel  deck  plate  gird- 
ers and  steel  through  truss  bridges, 
and  construction  of  1177  lin.  ft.  of 


approach    embankmenta ; 
completion  time. 


610  daya 


34— DAMS,  RESERVOIRS  & 
DREDGING 

4/18/47  •     ** 

Low  and  Only  Bidders 

Alvaro  Obregon  Dam 

SONORA  DAM.  Damsite  of  Oviachi. 
Taqul  River. 

Owner— Inv.  Adolfo  Orlve  AJba.  aec- 
retary  of  Hydraulic  Resources,  of- 
fice of  the  Ministry,  Balderas  No. 
94,  Mexico  Cty,  D.  F. 

Includes  combination  earthflU  and 
concrete  dam,  4300  ft  long  and  290 
ft.  high,  with  concrete-lined  side 
channel  spillway  330  ft.  wide;  thre^ 
concrete  tunnels  each  1820  ft  long 
and  20  ft  In  diameter,  high  and 
low  outlet  works,  stream  diversion 
and  camp. 

Liow  Bidder  —  Morrison  -  Knudson  de 
Mexico,    Ave.    Madero    Orlente   No, 
315,    Mexico    City,    D.    F.,    approxi- 
mately 87,500,000  pesos. 
Henriques  Construction  Co.,  Mexico 

City,    submitted    an    Incomplete    bid 

April    15   at   approximately   85,0(X),000 

pesos,  omitting  the  stream  diversion 

and  taking  care  of  the  water. 


4/18/47  *  ^ 

Owner  Taking  Bids— Due  April  25,  2 

P.   M.— (Time  Extended  from   April 

18) — Open  Ammunition   Storage 

Arets;    Spec.   1279 

DESERET   CHHMICAL  Depot,    nc— 

Tooele,  Utah.    Tooele  County. 
Owner — Sacramento     DIbtrlct,     Cor^-J 
of   Engineers,   War   Dept..    Wrigijt 
Bldg.,  Sacramento,  Calif. 
Plans  by  ov/ner. 
Work  involves: 
(1)  37,000  c.y.  excavation; 
^2)   670  roller  hours  compaction   i-oll- 
Ing,   one  tractor  with  one  8-foot 
width  tamping  roller; 
(3)  335  roller  hours  compaction  roll- 
ing, each  addl.  S-ft  width  tamp- 
ing roller; 


LIGHTING 

Architectural 

Theatrical 

Photographic 

FOR  MODERN  STORE  OESiGM  .  .  . 

•  Racatsed  lens  ualts 

•  Leuvrad  downllqhts 

•  Adiutfabia  aya-ball  spetliqhH 

•  Pin-liela  dowRllghts 

•  Sliarp-fraMiiR9  Mural  prefaetera 

•  Adfastabla  leuvra  spoMights 

* 

ASSOCIATED  LIGHTING  SERVICE 


4t8  iryaat  St. 


Son  Fraacisce 


liiTTmiB^^  ill  1 1 1  ly"'"*""' 


EXbroek  47&6 


Gamerston  &  Green  Lumber  Co. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


Saa  Francisco— 1 800  Army  St. 
ATwQtT  IJOO 


Oakload— 2001  Uvlagstea  St. 
KEflofg  4.1814 
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T.    Laraen.    project    engineer.    19i34 
Broadway,  Oakland,  Calif. 

Plans  by  owner. 

Approximately  51  miles  of  rallrocul. 


(Continued  in  Second  Section) 
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BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


(4)  1,600  roller  hrs.  compaction  roll- 
ing, one  power  roller; 

(5)  10,200  M.  gals,  water  for  compac- 
tion, applied  as  directed ; 

(8)  116,9(X>   tona  crusher  run  burf.   in 

place; 

(7)  2fS0  tons  liq.  asph.  type  MC-2,  for 
prime  ccat  in  place; 

(8)  125  tons  pave,  asph.,  200-300  pcne. 
for  aeal  coat  in  place ; 

(9)  1,560  tons  cover  agg.  for  seal  coal 
In  place. 

Specifications  obtainable  from  the 
above  office 

35—     DOCKS,  PIERS  & 
HARBORS 


4/18/47  •     33 

Lew  Bidder 

Undercrosslngs  (2)         Cost  8253i,089.70 

LOS  ANGEL.KS.  Calif  On  Santa  Ana 
Parkway  at  Euclid  Ave.  and  at 
MarletU  St. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Includes  two  reinforced  concrete  box 
girder  undercro<<8ings  and  roadway 
approach  embankments. 
Bids    were     opened    In     the     State 

Bldg.,  Los  Angeles,  Calif. 

Low  Bidder — Spencer  Webb,  Box  921, 
Inglewood,  Calif..  8253,080.70. 


37—     RAILROADS.  SUB- 
WAYS  &  TUNNELS 


4/18/47  •     37 

Bids    In — Announcement   Soon 

Railroad 

RIVERS  IDE  COUNTY,  Calif.  From 
Eagle  Mountain  iron  mines  to  the 
Southern  Pacific  main  line  on  the 
north  side  of  the  Salton  Sea  near 
Mecca. 

Owner  —  Kaiser    E<nglneers,    Ina,    E. 


wick.  235  Brentwood. 

ALTER  warehou)»e.  $8990.  129  Frf- 
mont  St :  owner,  Walter  N  Moore, 
Fremont  and  MLsxton ;  owner,  Ca- 
nill   Bros,   206  bunaomc   bt. 

DWELLINGS,  two  l-story  fr.  $8000 
each:  E  3«t}.  Ave  250  and  275  N 
Ulloa :  owner  and  builder.  Jack 
Bis.<«ingrr,  2199  Jackoon   at. 


Granted 

BUILDING  PERMITS 


SAN    FRANCISCO 


APRIL  17,  1947 


rm'ELLING,  1-story  frame.  88000;  N 
Mayuard  200  E  Grant:  owner  and 
builder.K  O  S  Constr  Co,  3920  18th. 

ALTER  refinlshlng  shop.  )i500;  1250 
Divlsadero;  owner  and  contractur, 
Robert  J*  Cross,  462  Rolph  St. 

DWELLING,  1-story  frame.  88500, 
SE  Cor  P^checo  and  Magellan  Sts ; 
owner,  Albert  D'Aloisio,  c/o  cntr; 
contractor,  Rude  &  Lipman.  1994 
36th  Ave. 

ALTER    dwelling,     82S00;    3311     Pa- 
cific   Ave;    owner,    Mr   and    Mrs    L 
Ford,     prem ;     contractor,     Charles 
Stockholm  &  Sons,  319  Sutter  St. 
ALTER  dwelling,  $500;  1618  3eth  Ave 

owner(,  Verna  Duckworth,  prem. 
DWELLING,   eight    l-story    fr,   $8500 
each;   W  37th   Ave   125,   150,   175   S 
Ulloa :  W  37th  Ave  275,  300,  325,  350. 
375    S    Taraviil    St;    owner.    Atlas 
Realty  Co,  1500  Judah  St;  contrac- 
tor.  Pacific  Coast  Constr   Co,   1500 
Judah  St. 
DWELLING,     1 -story    frame,    $9000; 
E   Church   64    S   24th    at,    owner,   J 
Mal.oney,    c/o    cntr;    contractor,    A 
Berv.ick.   235   Brentwood   Ave. 
ALTER  office  bldg,  $3000 ;    206  Sar 
acme  St;  owner,  American  Jfi.tl  TJn. 
derwriters,    Inc,   prem ;    contra'ctor, 
James    Law,   544   Ramsell    Sir     " 
ALTER  dwellirp,  $815;  422  25th  Ave; 
owner,    Louis   Dellwig.    prem;    con- 
tractor,  Penra-Stone  Imp  Co,   Inc, 
735  Gough  St. 
SALES    office,    l-8tory    frame,    $500: 
NE  Cor  7th   Ave  and   Geary  Blvd ; 
owner   and    builder,    J    Fathy,    4250 
Geary  Blvd. 
ALTER   <3tore,   $500;   535  Taiaval   St; 
owner,   A  ^vans,  prem ;   contractor 
L   Sullivan.   295    Ulloa    St. 
DWELLINGS,   18   jnc- story  fr.   $55 JO 
each;  NW  Cor  Allison  and  Hanovei', 
V/   AlllFon   25,   50.   75,    100,    12.1,    150, 
175  N  Hanover,    SE   cor   Plymouth 
25.  50,  75,  100  S  Thrift;  NE  corner 
Plymouth    and     Montana.     F     Ply- 
mouth  25,  50,   75   and    100   N    Mon- 
tana; owner.  Atlas  Rcklly  Co,  iroc 
Judah  3t ;  contnictor,  T'aclflc  Coast 
Constr  Co,  1500  Judah  St. 
ALTER  dwelling.   X700 ;    37    Prospect; 
owner,    Anthiony   So'a.   M   WUiTleUl : 
contractor,  not  let;  architoct,  Sam. 
uel   Po.qtil.    16«<6  Aflssion  St. 
ALTER    flaf.s,    $2000;    2005   Green    S' ; 
owner,   Katherine   Beresford.   pron'. 
SIGN,    electric.   $79ft:    1)=:05  Geary   St; 
owner,  Chas  Hines,  premiset. ;  con- 
tractor,    Paci  ic     El'ic     Consir    Co, 
1040  M<  Allister   St. 
DWELLINGS,    tw;.    ^-story    fr     $8<C0 
each;   E   Howth  265  and  290  S  Ni- 
agra;    nwner    and    bolder,    A    Bet- 


ADD  2nd  ADDITION  to  bldg,.  $8000; 
1790  Yo.semlte  St ;  owner,  Henry  P 
Papcnhauscn,  Hans  Brand,  32  West 
Portal  Ave,  9  Docatur  St ;  contrac- 
tor, H   Papenhauaen. 

DWELLINGS,  five  1-story  fr.  $7800 
each  ;  E  42nd  AVE  275,  300,  325,  350 
and  376  S  Quintara  St :  owner  and 
builder,  Superior  Bldg  Co,  1426  Nor. 
lega  St. 

DWELLINGS,  eight  l-storv  fr.  .«7<WM) ; 
E  42nd  Ave  100  and  1?5  S  Rivera. 
SW  Cor  42nd  Ave  and  Rivera.  R 
42nd  Ave  25,  50,  75.  100  and  125  8 
Rivera;  owner,  AtlaM  Realty  Co, 
1500  Judah  St;  contractor,  I-'acific 
Coast  Constr  Co. 

FIRE  ESCAPES.  $1000;  363  Sutter: 
owner,  Chas  Low  ;  contractor,  Frfl 
J  Earlv  Jr  Qo. 

REPAIR"^  fire  dam;«ge.  $4000;  42  6tii 
St:  owner,  Margaret  Butler  Est; 
contractor,  Fred  J  Earlv  Jr  Co. 

REINF.  Concrete  ramp,  $200n;  H9 
Eddy  St ;  owner,  S  E  Onorato  and 
wife.  220  Buns*i  St;  c.>ntractJ>r, 
Phoenix-Simpton  Co. 

DWELLINGS,  three  l-storv  fr.  .«70()« 
each;  W   ISrd  Ave  250,  275  and  300 

5  Judah    St;    o%vnt'r,    Gus    Moell^T 

6  Sons,  6260  Geary  Blvd;  contrac- 
tor, Amesen  Constr.  Co. 

CONVERT  FLAT  INTO  APART- 
MENTS, $500;  341  Lexington  St; 
owner,  Mary  McGuire,  premises ; 
contractor,  not  selected. 

REPAIR  FRONT  OF  BUILDING. 
$500;  4624  18th  St;  owner,  Mrs  Gen- 
eral ;  contractor,  Hamill  Construc- 
tion Co. 

FOUNDATION,  $1000;  115  Gambler 
St;  owner  and  builders.  B  &  J 
Clayton,   560  Geary   St. 

ENLARGE  GARAGE  DOOR,  $500; 
1277  Cayuga  St;  owner,  W  Terry, 
premises ;  day  work.'" 

FIRE  DOORS,  $5000:  520  California 
St;  owner,  San  Franci.sco  Bank, 
premises;  contractor,  M  &  K  Corp; 
architect,  W  D  Peugh. 

CHANGE  STORE  ENTRANCE, 
$1000;  7253  Geary  St;  owner,  John 
Abramjian.  879  18th  Ave;   contrac- 


tor, Obert  P  Kolly. 

ALTER  DWULLINO  (and  fireproof), 
$1000:  1679  37th  A.ve:  owner,  Mary 
Raamusaon.  1870  37th  Ave;  con- 
tractor, Fred  Oolben. 

MEZZANINE  AND  PARTITION-. 
$8000 ;  519  Market  St ;  owner,  Halla- 
well  Seed  Co,  premises;  contractor, 
L  A  E  Emanuel.  Inc. 

THREE  VAULTS,  $3860;  N  aide  of 
Eddy  137.6  E  of  Hyde;  owner,  Y 
Ollroy,  666  Elila  St;  contractor, 
Louis   Sartorio. 

REBUILD  BACK  PORCH,  $900;  433- 
36  Linden  St;  owner  and  builder, 
B  C  Coleman,  premises. 


SAN  CARLOS 


DWELLING,  $8000;  2020  Howard  St; 

owner,   H    J   Sptsburg;    contractor, 

A  T  Davinroy,  126  Eaton  Villa  PI, 

Redwood  City. 
DWELLING,  $12,000 ;  1872  St  Francis 

Way;    owner     and     builder,    L>lndo 

Guerra. 
BUNKER.  $2000:  Mlnnacoo  AjcrMigo: 

owne  rand  builder,  Westom  Puml- 

stone  Co,  premises. 
DWELLING.  $8000;  2152  Greenwood ; 

owner  and  builder,  Cecil  Ball,  2120 

Greenwood  Dr,  San  Carlos. 
j'PUMP   STATION,   $1000;    Hillside  at 
'     Vine,   San    Carlos   Park    Syndicate; 


RESURFACING,  SONOMA  COUNTY 


Low  and  Only  BIdd.  _ 

Resurfacing  Coot   |aS,911:St 

SONOMA.     CO..     Calif.     Botwoeen     .1 

miles    north    of    Petaluma    and    1 

mile    aouth    of    Petaluma 
Owner— State  of  California.    Division 

of   Highways,   Public  Works   Bldg., 

Sacramento,    Calif. 
State  Highway  Engineer— G.  T.   Me- 

Cov,    Public    Works    Bldg.,    S«icra- 

mento.    Calif. 
About  4  miles  net  length  resurfnclng 

with  asphalt  concrete  and  construc- 
ting   .thoulders    with    crusher    run 

base  and  tea!  coat. 
Low   Bidder— A.   O.    Ralsch   Co.,    2048 

Market    St.,   Sna   Francisco,   Calif.. 

$85,911.2a 

Work    Involves  • 
(1)  1,180  lin.  ft.  remove  exist,   raised 
IjivriB* 
5,670  toni  CI  usher  run  base: 


r2) 
(3) 

(4) 


32    tons    Uq.    aiiph.    SC-1     prime 

coat; 

48  tons  asph 


-d).... 

(2) 

(3) 

(4).... 

(5).... 

(6)..... 

(7).... 

(8).  . 


i«»aU«„....M.. 


cmuls. 

(A) 

.   I     .08 

2.26 

20.00 

.     25.00 

3.50 

5.16 

5.36 

.80 


paint 

(B) 
$     .10 

2.80 

24.00 

29.00 

4.00 

4.86 

5.36 

.80 


(5) 
(8) 

t7) 

(8> 


(B) 
(C) 
(D> 
(E) 
(F) 
(G) 
(H) 


c(>at : 
leveliitc; 

tyi>e    A 


bind»«r 

(C) 

$    .20 

2.80 

25.00 

2600 

4.40 

5.77 

5.96 

1.20 


and    ^eal    coat; 
380  tons  screenings  seal 
8,196     tons    asph.    cone, 
course ; 

4,868    tons    a.tph.     cone, 
surf,  course: 
,.  906  Un.  ft,  raiaed  bars. 
Total  bids  submitted  April  18  were : 
(A)  A.  O.  RaUch  Co.,  San  Francisco, 
$85,911.28. 

Brown  Ely  Co.,  El  Cerrito,  $87,- 
0S6.66. 

E.  A.  Forde,  San  Anselmo,  $87,- 
911.76. 

M.  J.  B.  Construction  Co.,  Stock- 
ton, $101,833. 

Charles     L     Harney.     Inc.,     San 
Francisco,  $105,435.20. 
Lee  J.  Immel,  San  Pablo.  $108,- 
344.60. 

Arthur  B.  Sirl,  Santa  Rosa,  $109.- 
633.31. 

A.  R.  McEwen   and  C.  M.  Syar, 
Vallejo,  $112,169.10. 
Unit  prices  were: 
(D)         <E)         (F) 
$     .30     $     .12     $     .16 
2.86 
25.00 
35.00 
4.60 
6.60 
6.70 
1.00 


2.90 
35.00 
40.00 
5.00 
5.90 
600 
1.50 


3.50 
25.00 
27.00 
6.20 
8.00 
820 
1.00 


(O) 

$     .12 

3.82 

2600 

27.00 

6.00 

600 

667 

1.16 


(H) 

$     .40 

8.20 

25.00 

36.00 

6.25 

650 

6.70 

2.00 


FORM     CLAMPS 

SNAP     TIES 

SCREED     SUPPORTS 

C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  16th  St.    •    OAKLAND.  CALIF. 

Phon*  TEmplcbar  1405 


BRIDGE,  TULARE  COUNTY 


Only 


Biddwv 

Coot  118.860 

Calif.    Across    Whit« 
7    miles    southeast    of 


Lew  and 
Bridge 

TULARE    CO. 
Rivet    about 
Earhmart. 
Owner— State  of  California.  Division 
of  Highways,   Public  Works   Bldg„ 
Sacramento.   Calif. 
State  Highway  Engr— G.   T.   McCoy, 
Public    Works    Bldg.,    Sacramento 
Calif. 
Reinforced  concrefe  bridare 
Low   Bidder — Wm.    E.   Thomas    Con- 
struction Co.,  Box  1462,  Sacramento, 
Calif..  116,960. 
Work    Involves: 
(1)  135    cu.    yds    class   A    Port.    rem. 
cone; 

800  lin.   ft  furnish  cone,   piling; 
20  each   drive  piles; 
180  lin.  ft.  pipe  handrail : 
27,000     lbs.     fumbih 
'At 


(2) 
(S) 
(4> 

(6) 


steel ; 

(6)  27,000  lbs    place   bar  reinf.   steel  • 

(7)  Engineer's   office 

Total  bids  submitted  April  16  were : 

(A)  B.    H.    Peterson    A.    Son,    Rich- 
mond, $16,940  (bid  disqualified). 

(B)  Wm.     E.     Thomas     Construction 
Co.,  Sacramento,  $15,950. 

(C)  F.     Friedenburg.     Temple     City, 
$16,290. 

(D)  Ted  F.  Baun,  Fresno,  $18,660. 

(E)  E.  O.  Perham,  Los  Angeles,  $18,- 
678. 

(F)  O.    B.    Pearson,   Bellflower,   $18,- 
166. 

(O)  Wheeler  Construction   Co.,  Oak- 
land, $23,700. 

(H)  E^vans  Construction  Co.  and  Bar- 
ton   A  Anderson,  Berkeley,  |23.- 
951.50. 
Unit  pri'^ew  were: 

(D)  (E>  (Ft 

$6800     $5700     $57.00 


'4,.Mn>m 


'"».4i.',.,..,.- 
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.i  t  I  i  I  J 


mmiiirmt 


■I 


u.i^!MM 


♦MM 

lllllllllllllll 


MP9MMIMU0 


MADE  IN  THE  WEST 
•  •  •  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


AIISTON  felrfisfl  S«te«  ^ . 

fop-hung  conttruction  uting 
ball-b«aring  hongmrt  In  bo» 
type  trocli,  combined  with 
<lot«-tpocod  h»avy  tpring- 
tt*«l  thoort,  o»ur*s 
fing«r-tip  eporotlon 
and  maximum  lif* 
with  mlnimwm  moin • 
tononc*. 


Salt  0#icei:  Son  Fronciico.  lot  AngeUi,  Portlond,  Saottio, 

SoH  Lake  City,  Honolulu 

S*—t  NanH:  South  Son  Franci*co,  Lot  Angelet,  Seottla 

Fabricefin0  Woriii:  So.  Son  Froncltco,  Alamedo,  Uj*  Angelet 

AfV//  OofMfti  $•«  Frondteo,  lot  Angelet,  fordond,  Seotdo 


BETHLEHEs^ 
STCEL 


Nelal  Products 


FOLDING  GATES 

for  U80  in  Service  Stations,  Garages,  Ware- 
houses, or  wherever  large  openings  must  be 
closed  economically. 

ARISTON  Folding  Gates  are  constructed  of 
heavy  steel  throughout,  with  oversize  steel 
rivets.  Wide  mote*type  channel  removable 
tracks  fold  up  for  clear  opening . . .  sunken  or 
cast-in-floor  type  also  are  obtainable.  Stock 
parts  assure  speedy  delivery... easily  erect- 
ed by  your  workmen  or  our  mechanics. 

Almost  any  slxo  oponiog  may  bo  closod  with  ARISTON 
Folding  Gatot.  The  Retail  Contor  Garage,  Oakland,  Call- 
iornla,  illustrated  .  . .  Barrott  A  Hilp.  Contractors;  Ellison 
A  King,  Enginoors. 

For  comploto  information,  write  or  phon* . . . 


Michel  tk  Pf  ef  f  er  Iron  Works,  Inc. 

KCNNRTH  OPn,  Mauag»r  M/ac.  aad  Oraamiatal  DtwUlom 
Tonth  and  tUrrlson  Stroots,  San  Franolsoo  3,  CaUforaU 
Tolophono  MArkot  5966 


^ 
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ov^ier  and  builder  California  Water 
Service  Co. 

ALTER  and  AI>D,  $8000;  631-8S  Lau- 
rel; ovmer,  Rachael  Solomon,  prem; 
contractor,  Emil  Steineg^^er,  802 
Myrtle  St,  Redwood  City. 

DWELLING,  110,000;  125  Garnet  St; 
owner  and  builder,  William  Sauer. 

DWELLING,  19000;  112  Devonshire 
Blvd;  owner,  Thomas  Kane;  con- 
tractor, E  H  Oxendlne,  7  Oak  Ct, 
Sunnyvale. 

ADDITION,  $2000;  1486  Greenwood; 
owner  and  builder,  G  Moranvllle, 
premises. 

DWELLING,  19000;  1340  Belmont; 
owner  and  builder,  James  Drew. 

8ANTA  CLARA  COUNTY 

DWELLING,  17300;  Lot  8.  Revey  St, 
Rose   Manor;    owner   and    builder, 
A  M  Pinkert,  283  Bellrose  Dr,  San 
•■  Jose. 

DWELLING,  $8000;   Chestnut   (Ven- 
tura), South  Palo  Alto;  owner  and 
builder,  H  Ohran,  276  Ventura,  San 
Joae. 
DWELLING,  11000;  Lot  10.  Virginia 
Dr,    Redwood    Estates ;    owner   and 
builder,    E    F    Enfield,    435    Flagg 
Ave,  San  Jose. 
DWELLING.    $3000;    Andrews    near 
May,  Los  Gatos ;  owner  and  builder, 
E   Orlandl,   720   Morse,    San    Fran- 
cisco. 
DWELLING.     14000 ;     Almaden  -  Los 
Gatos  Rd ;  owner  and  builder,  A  W 
McDermott.    237    lat    Ave    S,    San 
Jose. 
DWELLING,  16500;  Lot  8,  Littlefleld 
Lane,  Kenwood  Tract;   owner  and 
builder,  R  L  Bever.  108  Rose  Ave, 
Los  Gatos. 
DWELLING,  $6000;  Lot  31,  El  Monte 
and  Hawthorne ;  owner  and  builder, 
C  Roe,  Fremont  Ave,  Los  Altos. 
DWELLING,    $6000;    Lot    41.    Lucot 
Way,     Aqulne    Park;     owner    and 
builder,  S  B  Anderson,  38  W  Santa 
Clara  St,  San  Jose. 
DWELLING,  $8000;   El  Monte  south 
of  Orange;  owner  and  builder,  Stlt- 
ser  A  Voorhles,  1st  and  State  Sts, 
Los  Altos. 
DWELLING,  $3000;   Wolf  Rd  off  EI 
Caraino    Real;    owner  and   builder, 
T  W  Wilson,  general  delivery,  San 
Jose. 

ALAMEDA 

ALTER  (2-3  apartments).  $1200;  1433 
Morton  St;  owner  and  builder,  Ar- 
thur E  Wickman,  premises. 

ALTERATIONS,  $876;  2628  Santa 
Clara  Ave;  owner  and  builder,  Mrs 
Owens,  premises. 

RESIDENCE  (l-story,  12 -room).  $13,- 

Legislative  Bills 

(Ck>nvuiued  from  Page  One) 

to  pay  lor  flood  control  projecis 
on  Merced  county  stream  grroup  in 
San  Joaquin  valley. 

S.B.  331  appropriates  $204,000 
for  flood  control  projects  on  Cal- 
averas river  and  Littlejohn  creek. 

S.B.  332  apprupriatt'8  $894,000 
for  projects  on  lower  can  Joaquin 
river  and  Tuolumne  and  Stanis- 
laus rivers. 

♦S.B.  423  appropriates  $22,250,- 
000  for  flood  control  projects  with- 
out regard  to  fiscal  years  (un- 
budgeted). 

•S.B.  ^92  appropriates  $5,000.- 
000  to  state  engineer  expendable 
1946-48  for  repa'r  and  restoration 
of , property  damsged  by  storms  cr 
floods. 

•S.B.  730  appropriates  $750,000 
for  acquisition  of  property  for  con  - 
struction  of  Sacramento- Yolo  coun- 
ty deep  water  channel  and  port  in 
cooperation  with  Unitf?d   States. 

S.B.  864  authorizes  unsp'^cificfl 
sum  for  repair  of  flood  damage  on 
Russian  river. 

S.B.  880  appropriates  $1,238,000 
for  flood  control  worl:  on  San  Diego 
river  .**nd  Mission  bay. 

S.B.  902  appropriates  $250,000 
for  flood  control  project  on  Los  An- 

ffeles  and  Gabriel  rivers  and  Bal- 
oha  creek. 

S.Bs.  910-917  amend  and  extend 
powei-s  of  department  of  public 
works  over  toll  bridges,  cn)S3inp:, 
roads  and  ferries,  and  abolishes 
present  prohibition  against  com- 
peting toll  bridges. 

S.B.  932  creates  $500,000  water 
resources  investigation  fund  to 
studv  water  resources. 

S.B.  9fi9  appropriates  unspecified 
sum  for  flood  control  work  in  Keiii 
county. 

•S.B.  1417  appropriates  $950,- 
000  for  preliminary  expenses  for 
construction  of  new  bridge  be- 
tween San  Francisco  and  Alame«Ia 
counties. 

S.B.  147!?  provides  $1,000,000  f..r 
repair  or  restoration  of  floo<? -dam- 
aged property  to  be  expended  .*n 
fund-matching  basis. 


800;  815  Central  Ave;  owner,  Sid- 
ney Traver,  1406  Park  St;  builder, 
J  H  Pickrell  A.  Son,  1981  StanfoixL 

FIRE  REPAIRS,  $1250;  15«2-C  Lin- 
coln Ave;  owner,  Dorothy  K  War- 
den, premises;  builder,  W  A  Rose. 
478  25th  St.  Oakland. 

RESIDENCE  (1-story  5-room)  $8000; 
20*  Central  Ave;  owner  and  build- 
er, C  F  Legrls,  6601  Shattuck  Ave, 
Oakland. 

GARAGE,  $500;  209  Central  Ave; 
owner  and  builder,  C  F  Legrls,  5601 
Shattuck  Ave.  Oakland. 

REROOFING.  $566;  1514-16-18  Park 
St;  owner.  American  Trust  Co, 
Park  and  Central;  builder.  Camlsa 
Bros  Roofing  Co.  1901  Broadway. 

SIGN,  $600;  foot  of  Everett  St;  own- 
er, Peerless  Iron  Works,  Inc,  prem; 
builder,  John  M  Powers  Signs,  1528 
Encinal  Ave. 

ADDITION.  $1150;  285  Lincoln  Ave; 
owner,  R  B  Jessen,  prem;  builder, 
P  Royal  Haulman.  1243A  Broad- 
way. 

RESIDENCE  (1-story  5-room)  $7000; 
320  Beach  Rd;  owner  and  builder, 
Ben  F  Fuller.  918  Lafayette  St, 
Alameda. 

GARAGE,  $900;  801  Lincoln  Ave; 
owner,  Hogan  Wong,  prem;  builder, 
Samuel  Lee,  3006  Thompson  Ave. 

ADDITION,  $8600;  2153  Santa  Clara 
Ave ;  owner  and  builder,  M  A  Ella- 
son,  2069  Lincoln  Ave. 


OAKLAND 


WAREHOUSE  (l-story,  brick).  $39,- 
592;  2130  90th  Ave;  owner.  Arnold  B 
Anderson,  Walnut  Creek;  builder, 
D  W  Nicholson  Corp.  1701  San  Le- 
andro  St;  plans  by  J  B  Anthony, 
178  Grand  Ave. 

APARTMENTS  (2-story.  12-room), 
$22,000;  354  W^arwlck  Ave;  owner. 
Bamett  Greenberg,  356  Warwick 
Ave ;  builder,  George  H  Calder.  8066 
Earl   St. 

ALTERATIONS.  $1600;  4921  Proctor 
Ave;  owner.  Herbert  Mills,  prem; 
builder,  Elmer  Pearson,  2839  Shat- 
tuck Ave;  shed,  $150. 

DWELLING  (l-story,  7-room).  $12.- 
000 ;  2656  Charleston  St ;  owner.  D  S 
Pettas.  4124  35th  Ave;  builder, 
Lapham  Co,  4144  Coolldge  Ave. 

GARAGE,  $1000 ;  6222  Mountain  Blvd; 
owne  rand  builder.  Mrs  W  A  Neth- 
erly,  3853  Lyman  Rd. 

GARAGE,  $500;  5411  MacArthur 
Blvd ;  owner  and  builder,  Mrs  W  A 
Netherly,  3863  Lyman  Rd. 

DWELLING  (l-story,  6-room).  $14,- 
000;  4118  Barnes  Ave;  owners,  Mr 
and  Mrs  W  Lester  MacDonald,  5326 


Harbord  Dr;  builder.  Lapham  Co, 
4144  Coolldge  Ave. 
DWELLING  (l-story,  6-room).  $7750; 
4.321  Rettlg  Ave ;  owne  rand  builder, 
E  Falaschl,  3652  May  Ct;  garage. 
$750.  •—- • 

BANK  (2-story,  14-room),  $90,000; 
3451  E  14th  St;  owner,  Anglo  CaU- 
fomia  National  Bank;  builder, 
Stolte,  Inc,  8461  San  Leandro  St; 
plans  by  T  L  Pflueger,  San  Fran- 
cisco. 

ALTERATIONS,  $1000;  1200  E  28th 
St ;  owner  and  builder  Alice  Kleven. 
1200  E  28th  St 

DWELLING  (l-story,  6-room),  $9000; 
41J5  Maple  Ave;  owner,  F  M  Ire- 
land. 1036  Carleton  St.  Berkeley; 
builder,  Ireland  Construction  Corp, 
1036  Carleton  St,  Berkeley. 

ADDITION,  $800;  6230  Shattuck  Ave; 
owner,  Mrs  E  Gilbert,  premises; 
builder,  H  K  Jensen,  4024  MacAr- 
thur Blvd. 

DWELLING  (l-story.  5-room),  $7000; 
8601  Seneca  St;  owner  and  builder, 
Charles  B  Resebach.  2100  4l8t  Ave. 

REPAIRS.  $700;  2307-11  Harrison  St; 
owner.  Pearl  Jarvis,  prem ;  builder. 
Van  Bokkelen-Cole  Co,  955  22nd  St. 

FIRE  REPAIRS.  $600;  3791  Webster 
St;  owner.  Coba  Neuterman.  prem; 
builder.  Van  Bokkelen-Cole  Co.  956 
22nd  St 

ADDITION.  $600;  6225  E  14th  St; 
owner  and  builder.  Joe  Angel,  prem. 


CITY  OF    NORTH    SACRAMENTO 


DWELLING  $8500;  105  West  El  Ca- 
mino  Ave,  North  Sacramento;  own- 
er and  builder,  C  J  Tarver. 

REMODEL  BLDG,  $i000;  1805  Del 
Paso  Blvd :  owners,  Ray  Martif. 
Motor  Co;  builder,  A  E  E-ick.soii 
and   Sons,  1932  El  Monte  Ave. 

DWELLING,  $1800;  201  Empress  St, 
North  Sacramento;  (Avner  anf> 
builder,  Eaward  Stack 

COUNTY    OF    SACRAMENTO 


dwelling;  (3-room),  $1S00;  Ptn 
L<4  6,  Blk  B,  North  Sacramenlo ; 
owner  anrt  builder,  Leona  J"  Rob- 
ertson, 2575   20th    St. 

DWELLING  (4-riom).  $2000;  Lot  3!. 
Willomoku  Heip.hts;  owner  and 
builder,  A  L  Fueston,  Genl  Del, 
Fair   Oakf. 

DWELLING  (4-rcom).  $2500:  I.nt 
5,  Marrachi  Tct;  owner  and  build- 
er, W  C  Tesch,  4807  Baker  Ave. 

DWELLING  (5- room),  $4000;  Lot  53, 
Oakridge  Acres;  owner  and  build- 
er. D  W  Ro.«-e.  Rte  1.  Box  166%. 
Del  Paso. 


DWELLING     (4-rcom),     $3000;     Ptn 
Lot   112.    Blk    15.  Carm»chacl   Colo- 
ny; owner  and   Duildcr.  Douglas   D 
Howard.   Rte  5,  Box  7711. 
DWELLING     t5-rcomj,     $3500;     Ftr. 
Blk    25,    Rob:a    Acres;    owner    and 
builder.    J    E    Hammeraly.    Rte    5, 
Box  393 -F. 
DWELLING     (5-room),     $5000;     2nd 
and  E  Sts.  Rio  Linda,  New  F*rague 
Sub;  owner  and  builder,  E  S  Tay- 
lor, Rte  1,  Box  906,  Del   Paso  Hts. 
DWELLING     (3-room),     $7000;     Ptn 
Elk    24,    East    Del    Paso    Heights; 
owner  and  builder,  J  M  Skaug,  Box 
403-R,  Rio  Linda. 
DWELLING   (6-room),  $7500;  Lot  80, 
Riverside     Village,      owner     and 
builder,    J    E    Reynolds,    3727    2nd 
Ave. 
ADDITION    rO   DWELLING.    $15<J0 , 
Ptn     Lot     247,     Blk     43,     Colonial 
Heights;    owner  and    builder,   C    F 
Greene,   30V9   Montgomery    Way. 
DWELLING    (C-room),  !!«800;    Lot  2, 
Brott    .Sub    of   Carmichael    Colony; 
owner  and  bu;ldtr,  Milton  C  Hein- 
ey,   Rte  7.   Box  3975. 
DWELLING  (4-room).  $5000;  S8th  St. 
and  19th  Ave.  Lcuibiana.  Tct ;  own- 
er and  builder.  Heber  Rlchens,  417 
4th   St.  Broderlck. 
DWELLING   (5-rocm),  $6500;   Lot  78 
Carmichael      Colony;     owner     and 
builder,    C   C    Clark,    Route    4,    Box 
2558. 
DWELLING  (7-room),  $7000;  Lot  143 
Tct    5.    Sierra    Oaks    Vista;    owner 
and    builder,    Vasco    L    Pucci,    i528 
Santa    Yner   Wav. 
DWELLING      (5-room),     $1500:     Tin 
SW'-;      Sec      17-8-6,      Old      Jack.son 
Road ;  owner  and  builder,  Fercv  L 
Brown.   Rte  2,    Box   3494. 
DWELLING   (3-room)   $9000;    Ix)t  38, 
Del    Rio    Tct;    owner   and    builder, 
Otto   H   Blakemore,  3701  67tli    St. 
5    ONE    HOOM    CABINS,    };50l.0;    On 
Lot    127.    Lemon    Hill    Tct;    owri«r 
and   builder,   Dalton    T  Clarke,   Rte 
4.    Box   3420. 


BERKELEY 


SURFACING,  SISKIYOU  AND  MODOC  COUNTIES 


Lo>^    and   Only    Bidders 

Surfacing  Cost,  $159,675 

&ISKIYOU  and  MODOC  COUNTIES. 
Calif.  (1)  Between  Route  72.  3 
miles  north  of  Dorris,  and  4  miles 
west  of  Hatfield  and (2)  between 
2.4  inllcs  north  of  Stronghold  and 
Oregon    State    Line. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Rldg., 
£ta.cramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Cov,  Public  Work.s  Bldg.,  Sacra- 
mento.   Calif. 

Includes  (1)  about  15.6  miles  surfac- 
ing and  seal  coat  and  (2)  about 
7.2  miles  surfacing  with  plant 
mix  surfacing  and  seal  coat  and 
restoring  shoulders  with  imported 
borrow. 

Low  Bidder— Falrey  -  Hammond.  i.>c. 
and    R.    A.    FariVh    564    Market    St.. 
San  *Yrclsco.  Cnllf.,  $1S9,e75. 
Location   A 

(1)  21.800  tons   min.   agg.   plant   mix 
surf. ; 

(2)  1,760  tons  pave  asph.  plant  mix 
surf.  • 

llq.    asph.    SC-2   prime 


(3)  245    tons 
coat ; 


(4>  200  tons  liq.  asph.   RORC-5  neal 
coat ; 

(5)  2.250  tons   ncieenlngs   seal  coat; 

Location   B 

(6)  2,200  tons   Import   borrow; 

(7)  6.300   tons   niln.   agg.    plant   mix 
surf. ; 

(8)  SAO   tons    pav.    asph     plant    mix 
surf. ; 

(9)  30    tons    liq.    asph.    SC-2    prime 
coat; 

(10)  48    tons    asph.     emulsion     paint 
binder  and  seal  coat; 

(11)  85   tens    llq.   .isph.    RORC-5   sell 

(12)  900   tons    screenings    seal    coat. 
Total  bids  nubmltted  April  16  were: 

(A)  Fa  1  rev -Hammond,  Inc.,  end  R. 
A.  Farlsh.  San  Francisco,  Calif., 
1159.675. 

(B)  Sheldon  Oil  Co..  Suisun,  Ca'tf.. 
$163,185 

(C)  Frederickson  &  Kaslcr,  Sacm - 
mento,   Calif.,   .$185,154  50. 

(D)  H'lrnis  Eros..  Sacramento,  Cal., 
$185,725. 

(E)  Utah  Conatr.  Co..  San  Francisco, 
ram..   $193,237.25. 

(F»     Fredrick.-^on     Bros.,    Emeryville 
Calif..  $247,828. 
Unit  prices  were: 


SHOP  (tractor  repairs),  $1000;  1291 
San  Pablo ;  owner  and  builder,  Nor- 
man McCuan,  657  Vintage,  Rich- 
mond. 

ALTERATIONS,  $12,500;  2072-74  Ad- 
dison ;  owner,  R  Roelse,  534  Blalr, 
Piedmont;  builder.  R  F  Johnson  & 
Son.  2036  San  Pablo.  El  Cerrito; 
architect  Edward  T  Foulkes. 


CITY  OF  SACRAMENTO 


DWELLING  (6-room)  $6000;  3717 
64th  St:  owner  und  builder.  Buck- 
man,    6321    14th   Ave. 

ALTERATION  TO  DWELLING,  $700 
2221  OH  St;  ownvr  and  builder, 
A    Ballnskey. 

DWELLING  (6-room),  $6200:  99  46th 
St:  owper  and  builder.  A  L  Miller, 
1715   7th    St 

DWTSLLINO  (6- room).  $6000;  912  Ve»« 
St ;  owners,  P  Dong  and  L  E 
Chong,  3406  «tcckton  Blvd;  build- 
ers, J   'Li  Row  en  Co. 

DRS  OFFICE.  $35,30f:  2710  Capito: 
Ave;  owners.  Drs  Chappell  and  Fa. 
n\iccl :  buildcr.s,  Lawrence  Const 
Co.   3020  'V   «t 

ADDN  TO  DWEIXING,  $15'j0;  365o 
4(th  St:  owner,  L  R  Pierce;  build- 
er. Ray  Raymond.  216  N   1 2th  St. 

WAREHOUSE  $10.500 :  227  X  St  ; 
owner.s  Camie  Gooiwm  and  Pen- 
delton ;  builder.  Frank  .Muionev 
ini5   S   St 

ADDITION  TO  DWELLING.  $2'5O0; 
1120  46th  St;  ownei,  Dr  Cissclli : 
builder,  Frank  Malont^y,  1915  "K" 
St. 


eachr  ptn  Lot  1,  Block  30,  North 
Sacramento  No  8;  owner  and  build- 
er, Charles  Tipper.  8148  19th  Ave, 
Sacramento. 

DWELLING  (4-room),  $5000;  ptn  Lot 
44,  Section  117,  Rancho  De  Paao; 
owner  and  builder,  Thelma  Hamp- 
ton. Box  1103.  Del  Paso  Heights. 

DWELLING  (6-room),  $10,000;  Lot 
250,  Arden  Park  Vista;  owner  and 
builder,  Carl  C  Ruby,  3360  Freeport 
Blvd. 

DWELLING  (5-room),  $7000;  Lot  691, 
Arden  Park  Vista;  owner  and 
builder,  Carl  C  Ruby,  3350  Freeport 
Blvd. 

DWELLING  (6-room),  $7000;  Lot  093, 
Arden     Park     Vista;     owner     and 
builder,  Carl  C  Ruby,  3350  Freeport. 
Blvd. 

DWELLING  (6-room).  $10,000;  Lot 
189.  Arden  Park  Vista;  owner  and 
builder.  Carl  C  Ruby,  3350  Freeport 
Blvd. 

DWELLING  (4-room),  $2500;  Lot  25, 
Oakdale  Subdivision;  owners  and 
builders.  Charles  and  Harold  Scol- 
lard.  Route  9.  Box  2491. 

DWELLING  (6-room).  $5000;  Tracts 
319  and  147;  owner  and  builder, 
C  E  Shephard.  Box  1468. 

DWELLING  (4-room).  $4500;  ptn 
Block  112,  Colonial  Acres;  owner 
and  builder,  Eugene  Thlelen,  Route 
1,  Box  71,  Clarksburg. 

DWELLING  (4-room),  $3500;  Lot  60, 
Gardenia  Park;  owner  and  builder, 
Clare  H  Miller.  Route  3,  Box  39S-F. 

STORE  and  DWELLING,  $4500;  Lot 
119.  Citrus  Heights;  owner  and 
builder.  G  F  Van  Fliet  312  Poppy 
Lane.  Roseville. 


DAILY     PACIFIC     BUILDER 


Completion  Notices 


SAN   MATEO  COUNTY 


April  14.  1947— Ptn  Lot  18,  Ftiber 
Subdivision,  San  Mateo  County. 
Laura  May  Page,  et  al,  to  whom 
it  may  concern April  10,  1947 

April  14,  1947— Lot  24.  Block  6;  Lots 

10.  12  and  13.  Block  10.  Redwood 
Manor.  IC  J  King,  Ljic,  to  whom 

it  may  cnocem April  9,  1947 

April  14,  1947— Lots  7  and  8,  Block 

11.  Sunnybrae  Map  No  2.  G  W 
Williams  Co  to  Williams  &  Bur- 
rows. Inc -April  14,  1947 

April  15,  1947— Lot  23.  Block  1. 
Tract  560.  Suburban  Parte  H  J 
Duitlap.  et  al,  to  whom  it  may 
concern _...April  7,  1947 

April  15.  1947— Lot  18.  Block  1,  Tract 
560,  Suburban  Park.  H  J  Dun- 
lap.  et  al.  to  whom  it  may  con- 
cern  April  8,   1947 

April  15,  1947— SW  60  ft  Lot  8. 
Block  15,  Baywood.  C  J  Hooper  to 
Harry  G  Frerichs JV.pril  15,  1947 

April  16.  1947— Lots  17,  18.  Block 
203.   Higt^lands  of   Emerald  Lake 


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .  .  Any  Place 
Hon>e  field  20  minutes 
from   downtown   S.    F. 

S.  P.  lAY  AIRPORT 

One    Mile   Eatt   of   San   Rafael 

on  Richmond-San  Rafael   Ferry 

Highway. 

Phone:  San  Rafael  4748 


(1) 

(2) 

(8) 

( 4  )..... 

(5).... 

(6>... 

(7).... 

(8)..„ 

(9).... 
(10).... 
(11).-. 
(12)..., 


(A) 
I  3.75 
30.00 

28.00 

30.00 

5.00 

1.00 

2.76 

20.00 

28.00 

6aoo 

80.00 
5.00 


(B> 

$  3.00 

21.60 

24.00 

26.00 

3.80 

1.70 

2.66 

21.00 

24.00 

50.00 

26.00 

S.80 


(C) 

$  3.40 

23.50 

26.50 

27.00 

5.00 

2.20 

3.25 

23.50 

2650 

34.00 

27.00 

4.50 


(D) 

$  3.35 

21.00 

28.00 

30.00 

7.00 

1.60 

3.35 

21.00 

28.00 

35.00 

30.00 

7.00 


(E) 

$  3.75 

21.00 

27.20 

2&95 

5.65 

1.90 

3.75 

21.00 

27.20 

43.00 

28.96 

5.66 


(F) 

$  4.80 

27.00 

32.00 

36.00 

6.50 

3.90 

4.90 

27.00 

32.00 

46.00 

35.00 

7.00 


SURFACING,  SAN  JOAQUIN  COUNTY 


Low   and  Only   Bidders 

Surfacing  Cost.  >93./15 

SAN  JOAQUIN  CO..  Ca:if..  Between 

Middle  River  and  Holt 
Owner — State  of  California.  Division 

of   Highways.   Public  Works  Bldg.. 

Sacrantento.    Calif. 
State  Highway   Engr.— G.   T.   McCoy. 

Public    Works    Bldg..    Sacramento, 

Calif 
About  4.4  miles  surfacing  with  plant 

mix    surfacing   on    untreated    rock 

bas«> 
Low    Bidder— M.J. B    Conslr    Co.,    :\22 

Elk^  Bldg,  Stockton,  Calif.,  $93,715 

Work  Involves: 

(1)  develop    water    supply    and    fur- 
nish   water    equip; 

(2)  1,800  M   gals,   apply  water- 

(3)  25,400  tons  untreated    rock   base; 

(1) „ 

(2) -. 

(4 )  .\ZZ.ZZ-ZZ.Z!IZ 
(^hZZZ^ZZZZZZT.'.'. 

(7) -. 


and 


mi* 

mi*' 


(4t  75  -ons  llq.  aspn-SC-2  prime  cou» 

.and    pene.    treat: 
(5*  200    tons    sand    prime    coat 

pene.  treat. ; 

(6)  6..300    tons    mln.    agg.    plant 
Burf. : 

(7)  815    tons    pave.    asph.    plant 
surfacing. 

Total  hld.s  submitted  April  16  w#»r<  : 

(A)  M  J  B.  ronatr  Co.,  Stockton,  Cal 
$03,715. 

(B)  Afta  Conftr  Co..  Rio  Vlsla,  Col 
$9P.M4 

(C>    A.   Telchert  &   Sin.    Inc.,   Sacra- 
mento,   "alif.,   $9<».930. 

(D»   Louis   Ptasottt  &  Sons.  Stockton 
Calif..   5109,867. 

(E)    Fredrlrkaon    &■    Wavson.  Con-i'r 
oC.    Oakland,    Calif.,   $118,015.75. 
Unit  prices  were: 


fA) 

(B) 

(C) 

(D) 

(E) 

K)0,00 

$  700.00 

$  700.00 

$  750.00 

$1400.00 

1.50 

1.50 

1.60 

1.75 

2.66 

2.36 

2A% 

ra.oo 

2.50 

2.78 

2.88 

23.00 

20.00 

22.00 

2&00 

5.00 

4.00 

4.00 

6.00 

6.60 

8.76 

4.S9 

4.20 

4.60 

4.90 

16.00 

18.00 

16.00 

l&OO 

18.26 

INDUSTRIAL    FLOORS 

•      HIAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  PLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Str««t       DOuglot  5583       Son  Praneisco 


SACRAMENTO  COUNTY 


DWELLING  (4-room).  $5000;  Lot  8, 
Block  12,  Fair  Oaks  Addition ;  own- 
er and  builder.  Merle  C.  Whitmock. 
Box  643,  Route  1. 

DWELLING  (4-room).  $6000;  Section 
32.  Township  6.  North  Range  4-E; 
owner  and  builder.  Roy  Chaix,  Box 
3.   Ryde. 

DWELLING  (7-room).  $10,000;  Lot 
92,  Arden  Tract ;  owner  and  builder, 
E  D  Frederickson,  334  Rosedale  St, 
Modesto. 

DWELLING  (4-room).  $1800;  Lot  4. 
Block  9.  Fair  Oaks  No  1 ;  owner, 
Edward  M  Johnston,  general  de- 
livery. Fair  Oaks ;  builder,  C  J  Hop- 
klnson.  1810  28th  St 

DWELLING  (3-room),  $3500;  Lot  12, 
Block  34,  Subdivision  No  8;  owner, 
Mrs  Ruth  Baugh;  builder,  Richard 
Husted.  Box  424.  Fair  Oaks. 

DWELLING  (8-room).  $2500;  ptn  SW 
^  of  NW  hi  of  SW  M,  Section  35; 
owner  and  builder,  A  C  Butler, 
Route  1.  Box  2196. 

DWELLING  (4-room>.  $2000;  Lot  61, 
Plat  1 ;  owner,  Mrs  Mackln,  5300 
22nd  Ave ;  builder.  W  S  Bush,  Route 
8,  Box  5660. 

DWELLING  (3-room).  $2500;  ptn  Lot 
40,  Oakdale  Subdivision ;  owner  and 
builder,  Vincent  J  Horton,  Route  3. 
Box  6100. 

DWELLING  (4-room).  $5000;  ptn  Lot 
40.  Oakdale  Subdivision  ;  owner  and 
builder.  Vincent  J  Horton.  Route  6, 
Box  6100. 

DWELLINGS      (5-room)      (2),     $3000 


Quin  omas 


Nlsv.:»-* 


Tm-Tn 

Acoustical    Tile 
Shushes    NOISE 

Offices,  school  auditoriums,  stu- 
dios and  other  places  where 
control  of  sound  is  a  factor, 
throughout  America  are  finished 
with  Fir-Tex  Acoustical  Panel- 
ing.  Noise  is  absorbed,  efficiency 
is  increased,  comfort  is  enjoyed. 
For  the  price  of  insulation  alone, 
you  secure  insulation,  acoustical 
correction^  and  charming  inter- 
ior finish.  Ask  us  for  suggestions 
aad  estimates. 


CRAMER     CO. 

345  VERMONT  STREET 
MARKET  0411 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


Subdivision  No  2.  I  Thompson  to 
whom  it  may  concem...J^prll  7,  1947 

April  16.  1947— Lot  24,  Block  1,  Tract 
660,  Suburban  Park.  H  J  Dunlap, 

et  al,  to  whom  it  may  concern 

/ - April  7,  U>47 

A^ril  16,  1047— Lot  10,  Block  10, 
Rangre  B.  Town  of  Mezeville.  Her-* 
bert  D  Murphy  to  whom  It  may 
concern -April  14,  1047 

April  15,  1047— Lots  13,  14,  Block  12, 
Burlingame  Gardens.  Edward  L 
La  Boda.  et  al,  to  O  C  Moroney 
— - -April  15,  1M7 

April    14,    1947— Lot    23,    Block    72, 
MUlbrae  Highlands.  Carl  H  Fer- 
guson, et  al,  to  James  W  McCabe 
.  -  -;    •: -April  12,  1947 

April  14,  1947— Lot  19,  Block  1, 
Brittan  Acres.  Ernest  Vedovl  Jr. 
et  al,  to  Williams  &  Burrows,  Inc 
- -April  4,  1947 

April  14.  1947— Ptn  Lot  18.  Block  24, 
Oak  Park.  Alfred  W  Laurie,  et  al, 
to  Albert  L  PalmUg...-A.pril  14,  1947 

April  14,  1947— W  H  Lot  8,  Block  D. 
Baywood.  E  p  Price  to  Herman 
T  Holsher -April  7  1947 

April  14,  1947— Lots  24  to  40.  Inclu- 
sive, Block  6,  Shore  View  Tract 
Newbridge    Park    Realty    Co   to 

Belle  Haven  Realty  Co 

- April  it2,  1947 

April  14.  1947— Lot  25,  Block  6, 
2nd  Addition  Arleta  Park,  Half 
Moon  Bay.  Arthur  H  Oppen,  et  al, 

to  whom  it  may  concern 

^    "•,-"■ - A.pril  7,"  1947 

April  14,  1947— Ptn  Lota  13  and  14 
Block  14,  Woodland  Place;  Mel- 
vin  J  Nielsen  to  Remmett  Con- 
struction Co..._ April  11,  1947 

April  14  ,1947— Lot  6,  Block  24,  New- 
bridge Park.  Charles  W  Erlksen, 
etal,  to  George  D  Bliss.April  7,  1947 

April  14,  1947— Lot  18,  Block  140, 
South  San  Francisco  Plat  No  1. 
Fllipo  Cattaneo,  et  al,  to  Bert 
Sampson -.March   16,  1947 

April  14,  1947— Ptn  Lot  72,  Block  7, 
Property  School  House  Elxtension 
Land  Assn.  Joseph  R  Huber  to 
whom  it  may  concem.-April  10,  1947 

April  11,  1947— Lots  7  and  8,  Block 
4f  Brookhaven.  Louie  Underwood, 

et  el,  to  whom  it  may  concern 

- April  8,  1947 

April  11,  1947— Lot  6,  Block  68, 
White  OaJcs,  San  Carlos.  Francis 
H  Kappeler  to  whom  It  may  con- 
cern...-  -April  4,    1947 

April  11,  1947— Lot  8,  Block  28,  San 
Mateo  Terrace.  Max  J  Weber,  et 
al.  to  Irving  Caster -April  9,  1947 

April  11,  1947— Lot  22,  Block*  1, 
Tract  660,  Suburban  Park.  H  J 
Dunlap  to  whom  it  may  concern 
- April  4,  1947 

April  11.  1947— Lota  179.  180,  182, 
Brookslde  Park,  Woodside.  Jime 
L  Ledlg  to  Walter  Stewart 

April  16,  1947— Lots  29,  30  and  SW 
80  ft  Lot  28,  Block  2,  University 
Addition.  Andrew  J  (^wley  to 
Gawley  &  Deuprey- -AprU  16,  1947 

April  16.  1947— Lota  31.  82,  33  and 
84.  Block  2.  University  Addition. 
Andrew  J  Gawley  to '  Gawley  & 
Deuprey -AprU   16.    1947 

April  16,  1947— Ptn  Lots  18  and  14, 
Block  1.  Hillsborough  Park  No  2. 
Clifford  F  Rothery  to  H  E  Win- 
frey Co AprU  14,  1947 

April  16,  1947— Lots  8,  15  and  16, 
Block  6,  Sunset  Highlands.  Wal- 
ton A  C^ould  to  Oould  Construc- 
tion Co    _» -April  16,  1947 

April  16,  1947— Lot  4,  Block  2;  Lot 
17.  Block  1.  Tract  560.  Suburban 
Park.  H  J  Dunlap,  et  al,  to  whom 
It  may  concern....-, .April  9.  1947 

April  16.  1947— SW' comer  Skyline 
Blvd.  Half  Moon  Bay  Junction 
(Mountain  House).  GluUo  Oarbinl 

to  Grambergu  &  Giustl  Co 

March  21.   1947 

April  16,  1947— Lot  19,  Block  9,  San 
Mateo  Knolls.  Frank  A  McMillan, 
et  al.  to  Wm  C  Smlth..Aprtl  15.  1947 

April  16.  1947— Lots  3  and  4.  Block 
3.  Tract  672.  Pacific  Manor.  Pa- 
cific Development  Co  to  Penin- 
sula Home  Builders.-.April  16,  1947 

April  16,  1947— Lot  14.  Block  2. 
Woodside  Glens.  John  McKeon. 
et  al,  to  Julian  N  Basin.  April  8, 1947 

April  16.  1947— Lot  4.  Block  23. 
Subdivision  No  1.  MiUbrae  High- 
lands. Louis  S  Wilson,  et  al,  to 
Al  C  Llndgren March  26.  1947 

SAN    FRANCISCO 

Recorded  Accepted 

April  17.  1947—425.  431.  437  and  443 
GARFIELD,  482,  J85.  486  an.l  495 
Arch,  400  and  4T0  Munich,  189, 
193  and  197  Sagamore.  Eugene 
Vlgnatl  and  F  C  Frank  to  whom 
It  may  concern April   17.  19^7 

April  17.  1947— N  JOHN  75-6  E 
Mason  E  30  x  N  60  Shen  Kwal 
and  Tom  Shee  Shorn  to  Otorpe 
Winter  Ooiistr  Co April  3,  1947 

April    10,     1947—217    BALBOA     ST. 
Nick  Koufos  to  J  *  S  Const  r  Co 
April  il,  1347 


S' 
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Liens  Filed 


SAN   MATEO  COUNTY 

Recorded  Amount 

April    15,    1947— Lots    17,    18,    Block 

203.  Highlands  of  Emerald  Lake. 

Subdivision  No  2.  I  Thompson  vs 

Phillip    and    Dorothea  Woodall— 

1172.17 

April  16,  1947— S  50  ft  Lot  12,  Block 
3,  Woodland  Place.  M  L  Rosendin, 
doing  business  as  Rosendin  Elec- 
tric Works,  vs  John  and  Anna 
HusB,  owners;  Remmett  Con- 
struction Co,  sub-contractor) 

- - 1596.00 

SAN    FRANCISCO 

Recorded  Amount 

April  16.  1947— B  31st  AVE  175  S 
Irving  St  Gktiden  Gale  Roofing 
Co,  $250;  Service  Lumber  &  Suo- 
ply  Co.  1235.36.  vs  John  J  Phil- 
lips  (two  Mens)   

April  16.  1947— W  VALENCIA  ST 
70  N  14th  St.  Service  Lumber  & 
Supply  Co  Vfj  Ella  L  and  Dor- 
othy Elkie  and  Marjory  R  Scam- 
mel     $223.75 

April  16.  1947— N  JUDAH  ST  82-6 
E  47th  Ave.  Golden  Gate  Roof- 
ing Co  vs  Wilfred  and  Aln^a  E 
Rousseau    $250.00 

April  16.  1947— W  GUERRERO  ST 
120  N  19th  St.  Service  Lumber  * 
Supply  So  vs  Helen  K  and  Jon 
J  Cruise  829.41 

April  17.  1947— NE  ATHENS'  75  NE 
Russia  NE  25  x  NW  ICO  lot  18 
blk  6091.  Frank  Hernandez  dbe 
DBA  Ace  Painting  Co  vs  Albert 
and   Margaret    Ducuorno $300 


Non-Responsibility 


SAN    FRANCISCO 


April  16.  1947— 15C1  MARKET  ST. 
M  &  T  Inc  as  to  improvementfe 
on  property. 

April  17,  1947—1915  BUSH  Street. 
Mose  M  London  and  Lenore  Lind- 
ner as  to  improvements  on  prop- 
erty. 


Building  Contracts 


S<     I   MATEO  COUNTY 


Lota  8.  4.  6.  8,  »,  10,  Block  7.  Friendly 

Acr«a  No.  1. 
Owner  —  Redwood    City    Elementary 

School      District.      Redwood     City, 

Calif. 
Architect  —  Arthur    D.     Janssen,     68 

Austin  Ave..  Atherton,  Calif.  ' 
Contractor — Russell    A.    Cullen,    Inc., 

478  Jackson  St.  San  Francisco.  Calif. 
Recorded— April  16,  1947. 
Progressive  payments. 

TOTAL  ..._ $126,797.00 

Performance  bond — $63,098.60 

Labor  bond— $63,098.60. 

Surety — United  Pacific  Insurance  Co. 

Forfeit — $26  per  day. 

Limit — 120  calendar  days. 

Plans  and  specifications  filed. 

Hills    of     Eternity     Memorial     Park. 

Colma. 
Construction     of    third     addition     to 

mausoleum. 
Owner — Congregation  Sherith   Israel, 

premises. 
Architect — Hyman.   Appleton  A  Wol- 

ford,    66    Post    St.    San    Francisco, 

Calif. 
Contractor — H.    H.    Larsen   Co.,    Inc., 

64  South  Park,  San  Francisco.  Calif. 
Recorded— April  15.  1947. 
Progressive  payment*. 

TOTAL    -flSl.OOO.OO 

Bond— $131,000. 

Surety — United  Pacific  Insurance  Co. 

Limit— H  months. 

Specifications  and  plans  filed. 


1306  49th  Ave;  owner,  S«c«ttl; 
plumber,  Wm  J  Souza;  extend  soil 
and  waste  pipes. 

2915  Foothill;  owner,  F  HUkett; 
plu.mber,  H  F  Bucknum;  1  fixture. 

915  G2nd  St;  owner,  Wm  McElroy; 
plumber.  H  F  Bucknum;  1  fixture^ 

3527  Plerson;  owner.  O  Larson; 
plumber,   H   F  Bucknum;  2  fixtures. 


Furnace  Permits 


OAKLAND 


4408  Steel;  owner,  Haulman;  deal- 
er. Atlas  Heating  it  Ventilating  Co; 
central  heating. 

811  Dowllng;  owner.  O  W  Johnson; 
dealer,  Atlas  Heating  &  Ventilating 
Co;  floor  furnace. 

327  Lakeshore;  owner.  HenrickBon; 
ealer.  Atlas  Heating  k.  Ventilating 
Co;  central  heating. 

6660  Colton;  owner.  L  E  Easter; 
dealer,  Harer  Furnace  Co;  central 
heating. 

Electrical  Permits 


SAN    FRANCISCO 


Plumbing  Permits 


BERKELEY 


5114-5419  various  locations  and 
owners;  contractor,  M  Schimet- 
.schek ;    alterations.' 

5120  10  Chester  Ave;  owner,  Tag- 
SToni :  contractor.  Arc  Elec  Co  •  17 
outlets ;   4   plugs :    4    .switches. 

5121-5122  various  Iocation.s  and 
owners  :  contractor,  Noble  A  Wright 
Co:    alte'/.tions. 

5123  19kfi  23rd  St ;  owner.  ;  con- 
tractor,   Berna!    Elec:    4    outlets.    2 

branch  circuits ;  3  plugs ;  2  switches. 

5124  628  Divlsadero:  owner.  Alas- 
ka Club;  contractor.  O'Keeffe  The 
Fan  Man:  2  outlets 

5125-5126  6540  Geary;  116  First  St: 
varloii.i  owners :  contractor,  O'Keeffe 
"The  Fan  Man"  motors. 

.M27     419  Divlsadero;   owner ; 

contractor,  O'Keeffe;  underground 
sen^lce. 

6128  1449  lltb  Ave ;  owner.  Shields 
contractor.  Mahoney  Elec  Co-  1  out- 
let :   1   switch. 

5129  1547  Alabama;  owner  Rad- 
dlah ;  contractor,  Mahoney  Elec  C'o : 
1    nutlet:  2  plugs:   1   switch. 

5130  3018  Mission;    owner,  Guspv 
contractor,    Mahoney    E1<k:    Co;    mo- 
tors. 

5131  115  Dove  St;  owner.  Robt  Lee 
Co;  contractor,  Hampton  EU", :  mo- 
tors :  ."lervice. 

5132  10  Washburn  fft:  owner, 
Sch'iseler:  contractor.  Hampton  Elec 
Co:    4   outlets;    service. 

6133  1246  Folinom ;  owner.  Ray 
Winters ;  contractor.  Hampton  Elec 
&  Mfg:  1  plug;  motors. 

5134  500  Howard ;  owner.  Colonial 
T>reB8:  contractor,  Ham-iton  Elec  & 
Mfp:    motors:    underground    service. 

5135  345  Ist  St;  owner,  Kortick 
Mff:  Co;  contractor.  Hampton  Elec 
A  Mfc:  n-otor.«i .  underground  service. 

5136  558  Sacramehto  St;  owner, 
HInchman  Rolph  :  contractor,  Hamp- 
ton Elec  k.  Mfg;  22  outlets:  6  switch- 
es. 

5137  1C1  Powell  St;  owner.  Her- 
bert.s:  Cf.  itractnr.  Golden  Gate  Elec 
Co :    fire   repairs, 

5138  .  5143  various  locations  on 
La-'  Palmos:  owner,  Meyer:  contrac- 
tor. E  A  Koenig:  1?  outlets:  15  plug': 
12    switches:    trarpformer. 

5H4  Apparel  C*ty :  owner,  Domh; 
rontrartor.  Ets-Hokln  it  Galvan :  45 
outlets:   24   plugs;    14   gw.tches. 

5146  Post  it  Scotc;  owner.  Well- 
man:  contractor,  Ets-Hokln  it  Gai- 
van ;  34  outlets;  18  plugs;  IC  switch- 
es. 

5146  F'ost  and  Scott:  owner.  Opti- 
cal Shop;  contractor,  Ets-Hokln  d- 
Galvan:  8  outlets.  6  plugs:  4  switch- 
es. 

5147  798  Hayes  St.  owner,  CAB 
Grocery ;      contractor,      Manning      & 


Whltaker;    new    power    services. 

6148  1400  ISth  St;  owner,  Acme 
Drug  Co;  contractor.  Manning  .vi 
\Vhltaker-  survey. 

5)49  360  9tb  St,  owner,  The  Mon- 
tasrue  Co:  contractin,  Dove»  Elec 
Co :    survey. 

51N>  80  Tehama:  owner.  Econ- 
omy Shade  Co;  contractor.  James 
Elec  Co :  motors. 

5151  S  sloe  Broad  St :  200  ft  E  of 
Orizaba ;  owner,  Pac  Coast  Const 
Co:  contractor,  B  J  Doherty;  tem- 
porarv  saws. 

5162  .  5155  various  Teddy  St  lo- 
cations; owner,  Pac  Coaat  Const  Co. 
contractor.  B  J*  Doherty;  9  outlets ; 
7  branch  circuits;  8  plugs;  9  j>witch- 
es :  overhead  fervlco;  bed  trans- 
former. 

5156  City  Hall;  owner.  Civic  Cen- 
ter: contractor.  C  J  Holzmueller; 
flower  .'»how. 

6157  Civic  Aud ;  owner.  Civic  Cen. 
ter:  contractor,  C  J  Hoismueller; 
policeman    Ball. 

5)58  !80C  Hyde;  owner,  Sot«% 
Cleaners;  contractor.  Century  Elec 
Const  Co;  6  outlets;  motors;  ? 
switches. 

5159  510    Srd    St;     owner ; 

contractor,     Schwabacker    Frey    Co; 

5160  1690  Post;  owner,  I^nce;  f<yi\- 
tractor.  Ets-Hokln  it  Galvan:  14 
outlets;  10  plugs;  motors;  10  swltcl!. 
es :    underground    service. 

5161  IWl  Ocean  Ave;  owner.  Linn 
Radio;  contractor,  Wonderllte  Neon 
Prod   Co ;   sign    . 

5162  688  Broadway;  owner,  W 
I.Audlnl;  contractor,  Wonderllte  Neoi< 
Prod  Co;  sign. 

5163  -  .''IW  rations  locations  and 
owners;  contractor.  B>lnpton  Eiec 
Co :    Dept    Special. 

5168  1971  O'Farreil;  owner.  Cot- 
ton; contractor.  Bymgton  Elec  Co; 
2  outlets;  2  plugs:   motors;   1  switch. 

5169  1661  Baker:  owner,  Lazzard; 
contractor,  Bylngton  Elec  Co;  6  oiit- 
letp;  3  oranch  circuits;  2  plugs; 
motors;   2   switches. 

6170  1061  Buchanat' :  owner,  Allen  : 
contractor,  Byinpton  Elec  Co;  4  out- 
lets: 4  branch  rircults;  8  plugs- 
motors;    2    Mvlt.hts;    service. 

5171        624      Bush ;      owner,      Proc* 


Radio;     contractor.     Bylngton     Kh-c 
Co,    2   plV!gn. 

5172  601  Divlsadero:  owner.  Wil- 
liam.><on ;  contractor.  Bylngton  Elec 
Co;   1  j)luK. 

5173  430  Geary:  owner.  Show 
OluN-  curt  motor.  Bylngton  Eiec  C<..' : 
service;    steamtables. 

6174  .  r.l93  various  locutions  and 
c.wners;   beer  Migns.  etc;   sign. 

5191  44t>  Santtume ;  o\\  ner.  Van 
Cult:  contractor.  Buzsell  Elec;  10 
outlet.'-;  3  brunch  circuits. 

5195  50  Drunun :  owner.  S  Sanko- 
wlch.  contractor,  Helntz  &  Kauf- 
man ;   motors 

5196  1^72  Bu.-fh  ,  owner,  ;  con. 
tractor.  Kennedy  Elec  Co;  motors; 
transformers. 

5197  2(/72  Diamond ;  owner.  Casa 
Blanca :  contractcr,  Kennedy  E'*' 
Co;  2  outlets:  1  plug;  motors. 

5198  3111   22nd   St,   owner,   ; 

contraitor.  Kennedy  Elec  Co;  7  out- 
lots;     1     plug;     1     switch. 

5199  733  Irving  St:  owner,  Sunset 
Smoke  Shop;  contractor,  Columbia 
Elec  Co;   2  plugs. 

5200  837  Clement  Street:  owner. 
Hamburger:  contractor.  Columbia  Kl 
Co;  12  outlets;  2  pluga:  2  switches. 

5201  914  Market  St ;  owner.  Cava- 
lier Cafe:  contractor.  Marine  Elec 
Co;   motors. 

.5202  17  Bluxome;  owner.  Palace 
Hdqrs:  contractor.  Galvan  Bros;  24 
outlets:  2  plugs. 

5203  7^5  Market  St ;  owner.  Jacks 
it  Irvine;  contractor.  Galvan  Bros; 
16  plugs. 

3204  1067  Broadway:  owner.  F  .1 
McCarthy;  contractor.  Central  Elec 
'Zo :    new    s*"i  vice. 

5205  1500  Ir\'ing  St;  owner,  H  J 
Ongman,  contractor.  Neon  Mainten- 
ance Corp;  sign. 

5206  533  Taylcr  St;  owner.  B  1 
Baffin :  contractor.  Neon  Mainten- 
ance Corp;  sIKD- 

5*207-8  3365  J\idah  St;  owner.  Sam. 
uel  Serf;  contructor.  Neon  Malnte4i- 
nnce  Corp ;  sign. 

5209-lG    Various    loc^atlons    on    48th 

.\ve:  owrer.  Monroe  Rude;  contrso- 

tor.   Associated   Elec   &   Mech  Co;   21 

outlets;  36  plugs;  18  NWitches. 

B211     WA  Folsom  St;  owner.  Doyle 


M|l  X  E  R  S 

Deliver 

MORE    LOW-COST 
BATCHES  PER  DAY 


(KCTRICim 
SINCl    1)20 


SSt  MISSION 
(Ibrtok  0437 


1871    Thousand    Oaks;    owner    and 

dealer,    A    C    Richardson ;    sprinkler 

system. 
3177    College;    owner.    Jay   it   Jay; 

dealer.    Morrill    Plumbing    Co;   sink; 

drain. 

1510  Delaware ;  owner.  M  E  Davis ; 

dealer.  S  S  Jochums ;  wash  tub. 
2417  4th  St;  owner.  Robinson;  deal- 
er,  J   B  Morse ;  2  water  closets ;  2 

wash  basins.  I 


OAKLAND 


Highway  Fund 

(Continued  from  Page  One) 

channelization,  $271,200. 

"TTie  advertisinj?  and  letting  to 
contract  of  these  projects  conclude^ 
the  state  highway  construction  prc- 
in'am  to  July  1.  There  will  be  no 
reserve  to  be  carried  over  into  the 
next  fiscal  year  for  state  hiRhway 
conftruction." 


711  Louisiana;  owner.  S  G  Masters; 
plumber,  ;  4  fixtures;  7  wa- 
ter connections.  I 

816  8th  Ave ;  owner.  _. ;  plumb- 
er, J  R  Pierce ;  3  gas  outlets.  I 

800  E  14th  St;  owner.  Loomls; 
plumber.  E  C  Bonin ;  1  gas  outlet. 

2900  Mcmtlcello;  owner,  F  Shock- 
ley:  plumber.  W  E  Ruf;  4  fixtures; 
4  water  connections.  1 

6224  E  14th  St :  owner ;  plumb-  ' 

er.  Wm  J  Souza;  2  fixtures;  2  water 
connections. 

NW  comer  High  and  Courtland; 
plumber,  J  McKeever;  12  fixtures; 
6  gas  outlets;  20  water  connectlcMis. 


O'NEILL  LUMBER  GO. 

Distrihulor$  of   West  Coast  Forest  Products 
16  California  Street  -  San   Francisco  -  GArfield  9110 

...YARDS    AT... 
799   County   Road 


1999   B^>«u  At*. 
Ssa  FraactKo.  CsUf 


San    garloa.   CaNf. 
It:   San  Carloa  204 

For  a  Square  Deal  Call  O'Neiir 


907  Benania    Road 


Lm  Vagaa,   Navada 
r*«M<  OA»^M«110  Pkont:   San  Carloa  204 1-M         Phonr:    Lia  Vagai    I  M4 


designing 


supplying 
installing 

SesM  of  Csliferaia'*  ftnesf 
power  osd  lighting  iRstollo- 
fieas  have  been  mode  by  I. 
H.  *  G.  Our  focilitiet  aad 
•iperieace  are  at  yasr 
Mrvlce. 


ETS-HOKIN 
&  GALVAN 


3V2-S  END  DISCHARGE  TILTING  MIXER 


The    Rex   S'/j-S   mixer   has 
everything   you   wenf   in   a 
i'Mer — mixes  mortar  es  well 
es  concrefe.   Easy  to  fow  and 
spot;  ideal  for  house  con- 
tractor or  scattered  form 
work.   Pressed    steel    drum 
bowl,  air-cooled  motor,    19" 
drum  opening,  replaceable 
ring  gear,  Timken  equipped 
spindle  and  pinion  and  shaft 
bearings,   roller   chain   drive. 


REX  n-S  MIXER 

Check  thete  outttsnding  fssfuret: 
Improved  Slip-Straam  Shimmy  Skip 
^         3  Way  Miiing  Action 

Ons  Men  Hitch — BsUnced  Towtng 

Wida   Whaal  Tread— Low   Center 
of  A'»vity 

Syphon -Type  Wstor  System — 19 
Gal.  Cspscify 

AdjuttabU   All*   Jackt   for   Stabi- 
liisd  Miiing. 

Timlian  Equipped  Drum   RoiUri 

Choice  of  Power 

ConfroU  Grouped  for  Convenience 

All    Machanitm    Estily   AccettibU. 

See  our  complete  stock  of  Rex  concrete  and  mortar  mixers 

built  to  meet  your  demands  for  getting  greater  production  at 

lower  cost.    Stop  in  tomorrow. 


FRESNO 


Branches: 
RENO  SACRAMENTO 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUSSET      STREET  •  OAKLAND    3,  CALIFORNIA 
SWEETWOOD   8877 


■"r»^«wi»"^  •- 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  APRIL  18,  1947 


I 


I 


II 


CLASSIFIED  ADVERTISING 


1—    MISCELLANEOUS 


ATTENTION! 

CONTRACTORS 

ARCHITECTS 

iN«INEERS 

Um  western  personnel  to  sMUt 
fou  in  obtaining  th«  right  nun  for  that 
|ob. 

Many  carefully  aalactcd  construction  man, 
draftsman  and  anginaara,  srrccnad  by  ax- 
pariancad  consultant*,  ara  now  Ustad  for 
immadiata  intarviaw.  ' 


Qualified  l^arsonnal  now  availabia  ahould 
take  advantage  of  our  up-to-tha-miauta 
information  on  the  best  jobs  in  the  city. 
Coma  in  and  gal  acquainted. 

WESTERN   PERSONNEL 
SERVICE 

(Agency) 

Formerly  Clerical  PfecemenI  Bureau 

Technical  -  Professional  •  Commercial 

26  O'FARRELL  ST.  SUITE  9023 

GArfiald   1617-1618 


MEN  AVAILABLE 

ENGINEERS.  C.F..   M.E  .  and   EE 
SUPTS..   COMMERCIAL,  and    IND 
hUPTS..   ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS    STRUCT.-MECH 
DRAFrSTMEN.   ALL  TYF-ES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALE.SMEN.    Building    Materials 
A   complete    library   of    capable    men 
tc  choose  from 

Call 
HENRY  HELBIG  or 
RALPH  OLSEN 
YUkon  6-0579 

This  AGENCY  Is  de.slgned  for  the 
Building  Industry 

BOOKKEEPING  SERVICE 

All     taxes.     p.syr'>ll.':     lor     bu.slne«8 
rirms,     contractors     and     Individuals. 
I  No   account    too    large   oi    too   small 
'SEabrlght  4462.  (tf) 


Sheet  Metal  Works;  contractor,  P  &. 
1  Elcc  Si;;  und^n  {ground  sei  vico  ;  Hpot 
welder 

^212  2227  Irvinj;  St;  owner,  Leben- 
off;  contractor,  Brumfield  Electric 
Sign  Co;  sign. 

BERKELEY 


2—     HELP  WANTED 

WANTED  —  DRAFTSMAN,  ME- 
CHANICAL, WITH  SOME  ARCHI- 
TECTURAL EXPERIENCE  PRE- 
FERRED. LOCAL  MFO.  PLANT 
SALARY  OPEN.  Reply  Box  414,  c/o 
Dally  Pacific  Builder.  4/18/47 


ROAD  GRADING  SUPERINTEND- 
ENT WANTED  immediately  for  proj- 
ect in  Northern  California.  Must  be 
thoroughly  familiar  with  all  types  of 
grading  equipment  and  capable  of 
taking  complete  charge  of  work  in- 
volving cuts,  fills,  blasting,  subgrades 
and  repair  of  equipment  APPLY  BY 
I^TTER  giving  complete  statement 
of  experience  and  references. 
BARRETT  ft  HILP 
918  Harrison  St.  San  Francisco 

EXCELLENT  OPPORTUNITY  for 
two  Salesmen.  Knowledge  and  ex- 
perience In  building  materials  neces- 
sary. See  W.  H.  EkJwards,  6:30  to 
9  p.  m.,  1103  E.  12th  St,  Oakland  6, 
Calif.  tf 

3--POSrnON  WANTED 

CARPENTER  SUP^T  available  for 
general  frame  and  dwelling  con- 
struction. Able  to  handle  any  small 
*ibdU'lBlon  or  apariment  buildlnga 
Work  must  be  located  on  the  Penin- 
sula only.  References.  Address  Rte.  1, 
'    Box  046-B.  Menio  Parti,  Calif.        4/21 

sH    FOR  RENT 


FOR  SALE 


FOR  SALE 

LUMBER.  SHEET  ROCK;  FIR. 
ail  sizes,  specified  lengths:  I'LNE 
boards  kiln  dried;  TIMBER,  awy 
length  and  domcnsion;  MILL 
WORK,  rail  ties;  DOORS,  SASH 
SHINGLES.  MOULDING: Wood 
L«fh.  MetaJ  L.tth,  Nails,  Plaster 
Board,  Plywood,  Oak,  and  Pir.e 
Floorinjf 

Carload  Lots 

Associated  Contractors' 

Service 

1151  Sutter  St..  San  Francisco  9 
PRospect  4500  or  2800 


PLYWOOD 

All  sizes,  plain  or  tcsin  sealed  ply- 
wood available  In  any  quantity,  in- 
cluding truck  and  trailer  lots.  Slate 
amount  and  write  for  prices. 

CONVERSE    INDUSTRIES 
Stocktun    Blvd.    and    FruUridg*;    Road 

Phone  Sacramento  6-6479 
P.  O.   Box  M»     -     Sacramento,  Calif. 


88074  1817  San  Pablo  Ave;  ovmer, 
,;  contractor,  Clifford  Elec- 
tric; temporary  service. 

68075  1101  Arch;  owner,  D  Slmln- 
off;    contractor,    Clifford  Electric; 

20  outlets;  22  switches;  27  plugs;  8 
circuits. 

68076  1289  Gilman  ;  owner,  ; 

contractor,  Clifford  Electric;  6  out- 
lets ;  2  switches ;  6  fixtures ;  12  plugs ; 
8  circuits. 

68077  2035  Addison ;  owner,  O  WU- 
liamson ;  contractor,  Eta-Hoken  A 
Galvan ;  40  outlets ;  10  switches ;  40 
fixtures;  10  plugs;  15  circuits. 

68078  2910  Acton ;  owner,  C  C  Luis; 
contractor,  Johnson  Electric;  11  out- 
lets; 12  switches;  15  plugs;  4  circuits. 

68079  2711  Mabel  St;  owner,  J  M 
Walker;  contractor.  El  Cerrito  Elec- 
tric ;  10  outlets ;  10  switches ;  16  plugs ; 
4  circuits. 

68080  1917  Bonita;  owner,  R  C 
Reld;  contractor.  El  Cerrito  Electric; 
47  fixtures. 

68081  1909  Bonita;  owner,  R  C 
Raid;  contractor,  El  Cerrito  Electric; 
47  fixtures. 

68082  2119  West; "owner,  R  Mason; 
contractor,  Paramount  Electric;  8 
outlets;  3  switches;  8  fixtures;  0 
plugs;  4  circuits. 

68083  1986  Tosemlte ;  ov/ner ;" 

contractor,  Paramount  liJlectric;  S 
outlets:  1  switch;  8  plugs;  new  serv- 
ice; 1  circuit. 

68084  1117  Chaucer;  owner,  Wm 
Kangas;  contractor,  Aarvaks  Heat- 
ing Appliance  Co;  1  motor. 


OAKLAND 


45953  1601  28  th  Ave;  ownii. 
Brown's  Market;  contractor,  Man- 
ning &  Whitaker:   sign. 

4S05'1  10C>3  B'wp.y;  owner.  John's 
Vj  Barrel ;  contractor,  Manning  m 
Whitaker;    eign. 

4595.*;  1308  E  14th;  owner,  Andy 
LJquor  Store :  contractor,  Manning 
&    Whitaker;    3    outlets;    2    plugs;    2 


Classified  Advertising 


FOR  SALE 


LUMBER  HANDl.fNO  Eqi'TP- 
MKINTT-  CARPTEHS.  BTACTTERf. 
TRUCKS.  Pacific  Carriers.  Oakland 
KV   4-1«6l  / 


TRANSITS,   $17   p'^r  month :    T  EV- 
EL.*<  $14  per  month.    Daniel   McFar- 
land,   624   Second    Ave.     Phone    BA\ 
view  7804  (tf) 


C0N<:RETE  hoist.  Nova  girs  en- 
gine, bucket,  top  t.iwer  irheavcs  com 
plete.  $80  a  month,    TWlnoaks  tHHy. 


P  UU  M  B I  NO 
Packaged  residential  drainage  sys- 
tem. Complete  from  fixture  outlets  to 
base  of  stack.  Ideal  for  mass  con- 
struction projects.  Package  contains 
all  necessary  fittings,  traps,  branches, 
etc.,  cut  to  fit  and  ready  for  field 
assembly.  Based  on  your  plumbing 
layout  50  units  or  more.  Immediate 
delivery.  P.  K.  G.  Co.,  44  2nd  St.,  San 
Francisco.  Phone  GArfield  5511.    4/21 


MIXERMOBILE.  2  BUQQY- 
MOBILES,  BATCH  PLANT 
Will  rent  or  lease  completely  oper- 
ated or  will  contract  for  all  types  of 
Concrete  Placing.  California  Con- 
structors, Inc.,  1X43  Broadway,  Bur- 
llngame.  Phone  Burlingame  43001. 

4/24 

e^         FOR  SALE 


AVAILABLE  FOR  QOfKDIATF 
DELIVERY,  a  limited  quanUty  of 
26  •  fauffe  corrugated  ALUMINUM 
SHEBTTS.  standard  dImensloD.  Phone 
Mr.  Crandall.  SUtter  826&  (tf) 

Radial  Saws 

MONAI.'CH  VTNI  -  POINT.  Imme- 
diate delivery.  Anier.  Saw  Mill  Mach. 
Co.    7  Front  Sf.    Fhone  TU  4515. 

<4/2-') 


JAEGER  CONCRETE  MIXER, 
Model  14  EL.  pneu.  tired,  with  skip 
loader  and  water  tank,  as  Is,  |1600. 
AUSTIN  WESTERN  TANDEM 
ROLLER.  8-10  ton  converted,  over- 
hauled and  rolls  rt^ tired,  as  Is,  (1200. 
J.  HENRY  HARRIS,  26^7  Ninth  St., 
Berkeley;    phone   THomwall   7166. 

STANDARDIZED 
BUILDINGS 

12  !<tandard  sized  buildings  for  Im- 
mediate delivery  In  eUher  timber  or 
steel  Btnicture.  Clear  span^  from  40 
to  160  ft.  Lengths  from  40  to  dOH  .'i 
Also  standardized  roofs  of  timber  or 
fteel  far  erection  on  masonry  walls 
American  Standardized  BIdg.  Corp. 
332  S.  Mlohlga^.  Ave.  Chicago  4.  III. 
Waba.sh  170fi 


PORTABLE  BELT 
CONVEYORS 

24-ln.  from  30-ft.  up.  Gas  or  electric 
driven 

ELECTRIC  ARC  WELDERS 
STRYKO  SPOT  WELDER 

75-KVA. 

HIGH  PRESSURE  STEAM 
CLEANERS 

For    construction    equipment.    Self- 
contained,  portable,  safe  and  easy  to 

operate. 

ACE  MFG.  &  SUPPLY  CO. 

Mission   BJid   Hillside 


switches. 

45956  6689  Bancroft ;  owner,  Neca 
Inn:  contractor.  Manning  A  Whit- 
aker;  sign. 

4f957  147f  MaoArthur;  owner  F 
&  G  Cleancis;  contractor.  Manning 
&    Whitaker;    sign 

4.'5958  -1223  Grove  St;  owner,  Donz,. 
ier  Mfg  Co;  contractor,  Densmcrc 
Elec;  outlets;  alterations;  motors; 
Fwltchee. 

45959  3421  Stanlty;  owiflr.  A  Rab- 
ies, contractor.  Johnston  Elec;  out- 
lets: branch  circuits;  plugs;  switch- 
es. 

4596C  4118  Bamer;  owner,  A  R 
I..apham  &  Sun ;  contracotr,  Johnston 
Elec ;   temporary   saws. 

45961  2843  Dkrnby;  owner,  Haz- 
elhurst;  contractor,  Plarkhurst;  fix- 
tures. 

4.'$962  272J  El  Barrancal;  owner, 
C  R  Hilts:  ccntractor,  Paramount, 
overhead    service. 

4.'596.'J  5116  E  12th  St;  owner.  E 
Penn ;  contractor.  Paramount ;  out- 
lets;   motors;    new    Installation 

45964  5116  £  12tii  St;  owner,  E 
Peim ;  contractor.  Paramount;  fix- 
tures. 

45965  22  and  Peralta;  owner,  GMC 
contractor,   Del   Monte;    fixtures. 

45966  22nd  &  F'eralta;  owiior, 
Stalle  Inc:  rontraotor,  Del  Montt ; 
outlets :  alterations ;  new  Inttalla- 
tlon;  switches 

4r.967  2614  Seminary  Ave;  owner, 
Campbell  Bros ;  contractor.  General 
Neon    Lite ;   new  installation ;   sign. 

45968  3031  E  12th  St;  owner,  Bron- 
zinl  &  Montanelli ;  contractor,  Gc:i 
Neon  Lite:  new  in.itallation ;  sign. 

45969  8101  MacArthur  Blvd ;  own- 
er, D  L  Huddleaton  &  H  Hartp; 
contractor,  Gen'l  Neon  Lite:  new  In- 
stallation. 

45970  285fi  Foothill  Blvd;  owner, 
Graham  Realty;  contractor,  Gen'l 
Neon   Lite ;   new   installation. 

45971  125  12th  St;  owner.  Western 
TJnton  Te!  Co;  contractor,  Cal  Elec; 
outlet.^:    plugs;    motors;   switches. 

4.'5972  490  Hcbart  St;  owner.  Hertz 
Drive  Yourself;  contractor,  Spott; 
alterations. 

4.5973  .543  MacArthur;  owner.  The 
Dog  House;  contractor  Spott;  nevv 
installation 

45974  100.)  7th  St;  owner,  John's 
Cafe;  contractor,  Amer  Neon  Disp; 
sign. 

45975  3417  Fruitvale ;  owner,  To- 
bin's  Llquo'?:  contractor  ,Americ8n 
Neon   DlsDlay.   sign. 

4597€  1080  7th  St;  owner.  West 
(f  Mkt  Cluh;  contractor,  Amer  Neon 
Disp ;    sign. 

45977  1406  14t(h  St;  owner, George's 
Grocery-  jontractor,  Amer  Neon 
Disp;    sign. 

4597S  1000  Clay  Sts ;  owner,  Clay- 
ton Bar:  contractor  ;  sign. 

4.%970  2.'^25  E  14th  St;  owner. 
Treasure  Iitlani :  contractor,  Amer 
Neon    Disp  sign. 

469M>      811     B'way:     owner.     Art's 


Corrugateo  ALUMINUM  SH^IETS. 
19  gauge,  036-ln.  45Hx96-ln.  Alum- 
inum Products  Co.,  3245  16th  Stree* 
Phone  UNderhlll  2166  or  SUtter  6700. 


?-/..ot  ftKIV  Lr)kT>  c6KcRETO 
MIXER  good  rondltlor. :  2'^-kw.  Elec- 
tric Plant.  879  Flonda  St.,  San  Frir- 
clsco.  M/23) 


MENT  MIXER.  4-cyl.  LE  ROY  EN- 
GINE, 4  hard  rtibbertire  wheels  in 
good  condition.  Price  1700.00.  A.  J 
Olbw,  5684  Hobrante  Ave.,  Richmond. 

(4/5'2» 


ARCHITECTS 
ENGINEERS 
DESIGNERS 

CONTRACTORS 

Engineering     Assift^inre,      Csta- 

logue«  and  Gencr.il  Data  offered 

MONORAIL  SYSTEMS 

CRANES  AND  HOISTS 

CHAIN  HOISTS  8c 

TROLLEYS 

CONVEYORS 

Power  Hsmmers  •  Generator  Sets 

Tampers  Grinders 


ROBERT  M.  TAYLOR  CO. 

735  Treat  Ave.,  San  Francisco  10 
Mission  0787 


LOGGING  or  DUMP  TRUCK, 
DIESEL 

10-ton  Sterling  Truck  Tractor. 
D.    Petrie,    1203    Fairfax    Ave,    San 
Francisco.   Residence  Phon*.  FI.  8886, 
evenings.  4/21 


FOR  SALE  OR  RENT 

COMPRESSOR,  105 -c.f.  Ingcrsoll 
Rand  on  4  pneumatic  tlrrs.  newly 
overhauled.    FTione  OLyn.pic  5406. 

(4 /?3  > 


PAINT — Up  to  5o0  gals.,  top  qual- 
ity, outside.  Lt.ad  Zirc  and  Tltanlrrr. 
and  pure  Linseed  Oil.  ^.75  per  gal. 
In  fives.  M.  tt  H.  Builders  Supply  Cc. 
Flione   KEUr.g  ^-2413 (4/'^3' 


BLACKSMITH  SHOP,  fully  equip- 
pe<l  with  POWER  HAMMER  To  In- 
spect please  call  at  287  Hickory  St 
after  5  P.   M  (4/23 » 


POSITIONS   OPEN 


S-694  — ELEC.  DESIGNER,  expef'. 
on  zjower  distribution  network  calcu- 
lations. $390  month  for  44-hour  week. 
(B)  ELEC.  DRAFTSMAN,  exper.  on 
power  and  lighting,  $346  month.  44- 
hour  week.  San  Francisco. 

S-676— MECHL  DRAFTSMAN,  ex- 
perienced for  development  work  on 
punch  presses  or  canning  machinery. 
1300  month.  San  Francisco. 

S- 642— BAKERY  ENGR,  qualified 
to  plan  ^d  construct  whlsle.  baker- 
ies. Salary  open.  San  Francisco. 

ENGINEERING  SOCIITliS 
PERSONNEL  SRRVICi.  INC 

(Af  ■■y> 
N«wtoii  D.  Cook.  M«r. 

57  POST  ST.  S.  P.  4 

GAHtold  f 24i 

Place;  contractor,  Amer  Neon  Disp; 
sign. 

45981  3616  35th  Ave;  owner,  Mar- 
ty's Delicatessen ;  contractor,  Amer 
Neon  Disp;  sign. 

4'-98£  1808  E  12th  St;  owner,  Clip- 
per Club,  contractor,  Amer  Neon 
Dlsp;  sign  . 

45983  1840  E  21st  St;  owner, 
George's  Market;  contractor,  Amei 
Neon  Disp;  flgn. 

439S4  5407  Bond  St;  owner,  Bon 
Fair;  contract  r,  Amer  Neon  D1.3p; 
sign. 

45985  6926  E  14th  St;  owner,  A  A 
S  Liquors;  contractor,  Amer  Neon 
Diso:   sign. 

4.5986  5819  Bond  St;  owner.  Semi- 
nary Market ;  contractor,  Amer  Neon 
Disp;   sign. 

43987  5773  Foothill  Blvd;  owner. 
Jin.  Ellis;  contractor,  Amer  Neon 
Disp;  sign  . 

45988  1321  Fraitklin;  owner,  Hud- 
.«on  Realty;  contractor,  Amer  Neon 
Display ,  sign. 


^  a  M  (^  i^^.-^  4-yc>.  CITMP  TRUCKS 
Model  300  sorlps.  excellent  condition. 
Peter  J?orensen,  927  ArguelU  St  .  Rerl- 
wood  Cltv  ;  phone  Redwood  City  2212. 


The  ORIGINAL  Pre-sealeil  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

\    — 

Write  for 

Full 
Particulars 

Trade  Mark  Reg.  V.  8.  Patent  Office 


OURANT  INSULATED  PIPE  COMPANY 


101'.   RUNNYMFDE  ST. 


PALO  ALTO    CAL 


Olifrlbsfe^  ty 

NEIL  H.  PETERSON  COMPANY 

11 H  POLSOM  STREET  SAN  FRANCISCO  3.  CALIP. 

Pfteee  UNderklll  tOSO 

Southern   California! 

ENGLISH   A   LAUER.   Ina 

Los  Angeles  11,  Calif. 

Phono    Richmond   6316 

197S  South  Loo  AnQoloo  St« 


WaoHlngton.  Oregon  and  Torrltory 

of  Alaska! 

E.  H.   LANODON   COMPANY 

71   Vino    Stroot 

Seattle  1.  Washington 

Phono   ELIIott   0890 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7.  Calif. 

Portable  Welding  Service 

GLenconrt  6828 


PUMALITE 

BUILDING   BLOCKS 


have  the  strength  of  Mt. 
Shasta  . .  .  because  they 
arc  made  of  rock  pt4mice 
"^ihe  real  volcanic  stone. 
Light,  strong,  beautiful 
. . .  for  homes,  stores,  com- 
mercial buildings,  walk- 
in  refrigerator  boxes* 
walls,  etc. 


Constructed  on  the  modular 
system  (multiples  of  4  inches) 


Xf'rite  for  full  information —  or  visit  our  factory. 

WESTERN  PUMISTONE  PRODUGS  CO. 

COMMERCIAL  ROAD,  SAN  CARLOS,  CALIFORNIA 
PHONE  SAN  CARLOS  1202   •   P.  O.  BOX  340 


LARGEST    CONSTRUCTION    DAILY    IN    THB     WEST 

SECTION    TWO 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 


CORfORATION 


FRIDAY.  APRIL  18.  1947 
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Notod  \n  Isauo 
S-M 


Build  $5  Million  Apartments 

«#  Q-!S^^!r^T7f  **"£*•  i^^l  whipped  o^  Pugeft  Sound  and  tugged  at  the  hat.  of  •  group 
of  Seattle  and  FHA  offioak  who  stood  on  Lake  Burien  Heights  for  a  spading  ceremony.  tC 
mayor  tossed  his  hat  aside,  gripped  a  shovel  and  let  fly  with  a  chunk  of  earth.  The  grow 
applauded  happUy;  it  was  the  year's  big  event  in  housing  for  the  Pacific  Northwest,  the  be- 
ginning of  a  $5  nulUon  development  which  wiU  bring  choice  rental  apartmenU  to  544  Seattle 
families  before  the  year's  end. 

The  project,  the  second  Urgest  approved  FHA  rental  housing  development  in  the  coon- 
try,  will  proceed  at  a  record  pace  m  the  hands  of  the  construction  firm  of  Netdeton  &  Bald- 
Mon,  Inc.  There  wiUl^  44  two-story  buUdings  conUining  four,  eight  and  twelve  apartmenU. 
'^'rth  3'/2,  4,  41/2  and  SVa  roonw.  War  veterans  %viU  receive  first  choice  on  apartment  rentals. 

As  lliis  IS  «..e  of  (he  larKtstjnort gages  ever  to  be  insured  by  FHA,  the  Lake  Burit-n  HeiRhts  project 
shou  d  prove  a  Htimulas  to  the  dnve  for  rental  hou,,n«  for  veterans  not  only  in  ,he  Northw/st  bufThS 
out^  the  United  Srites,"  commented  C.  R.  Jackson  State  FHA  director.  "«wt»i  uui  mru 


The  news  of  this  speed  thrilled  f 
Seattle  which  had  3,000  partly 
completed  houses  of  which  at 
least  600  had  been  standing  riiore 
than  a  year  waiting  for  something 
additional  to  make  them  habitable. 
The  need  is  acute  because  the  city 
is  bursting  with  new  and  supposed- 
ly permanent  citizens  who  stayed 
or  came  in  after  the  war,  shooting 
the  city  population  to  470,000  and 
the  metropolitan  area  past  600,- 
000, 

Conventional  Yet  Progressive 

As  an  example  of  coordinated 
planning,  the  Seattle  project  haj 
several  striking  advantages  which 
make  it  appealing  in  addition  to 
Its  economy  and  thoroughly  co)i 
ventional  appioach. 

It  will  provide  a  normal,  com- 
plete mode  of  apartment  house  lite 
and  yet  through  the  use  of  the  In- 
gersbll  utility  unit  will  make  every 
dweller  the  master  of  his  own  home 
for  the  first  time  in  apartmeni 
house  history. 

There  wi]l  bo  basements.  Thev 
will  be  deceptively  ample  though 
minimum  excavations.  By  provid- 
ing coin  operated  automatic  wash- 
ing machines,  the  operators  will  rlo 
away  with  a  host  of  individually- 
owned  washers.  The  basements  in- 
clude drying  rooms  and  adequate 
individual  locker  storage  space 
The  total  excavation  equals  the 
space  of  35  single  apartrnents,  or 
abo"t  15  pel  cent  of  the  area  cov- 
ered by  bdHdings. 

Coordinated  planni'  t  includes 
the  landscaping  which  provides  for 
plantings  to  Fcrten  off-the-streti 
automobile  parking  spcces  for  tan- 
ants.  There  will  be  service  drives, 
children's  play  places  and  laundry 
vards,  all  protected  and  segregated 
by  shrubbery  and  trees. 

Designed  d>  Seattle  Architects 
The  proiect  w.is  designed  by  Mill- 
er <*  Ahlson,  architects,  of  Seat- 
tle, Wash.,  who  have  foi  years  been 
assocjatrd  with  b.rge  scale  housing 
develpmcnts  in  the  northwest.  In 
their  site  planning  every  effort  war 
made  to  g.iin  full  advantage  of  the 
view  of  Puget  Sound  and  the  Olym- 
pic Mountain  ranges  to  the  west. 
The  sit*  which  is  part  of  a  54- 
acre  tract,  includes  approximately 
27  acres  of  fairly  lev^l  building 
land  which  falls  off  steeply  on  the 
western  side  to  a  sweeping  vista 
of  forests  and  water  in  the  dis- 
tance. On  the  east  it  is  bounded 
by  a  main  highway  between  S'; 
attle  and  the  Bow  Lake  Airport 
An  additional  lino  acres  is  too 
rugged  for  development  but  th'M-o 
still  remains  n.^irly  20  a^es  for 
future  use. 

The  buildings  are  oriented  to 
provide  front  garden  courts  and 
rear  service  courts.  The  entrance 
courts  will  be  attraciively  lond- 
scaped  with  trees  and  shiiibs  an<I 
will  have  park-like  sitting  areafc. 
The  play  areas  in  the  service 
courts  are  designed  for  the  safety 
of  small  children. 

For  special  research  connected 
with  the  engin-Hring  problems  as- 
sociated with  the  utility  unit,  thf 
sponsors  retained  Lankton,  Ziegele 
&  Associates,  of  Peoria,  III.,  the 
Inventors  of  the  unit,  as  consulting 
architects. 

How  Defcignri  Are  Set  Up 
The  designers  adopted  a  set  cf 
three*  basic  floor  plans  plus  one 
modified  mirror  reversal  of  the  in- 
termediate sired  plan.  The  basics 
are  known  as  "A^  "B",  "B  revoi*^ 
sal"  and  "C".  In  giving  variety 
to  the  shapes  of  the  resulting 
stnicturo!*,  several  <Mfferent  com- 
binations of  the  basics  are  put  to- 
gether or  a  basic  may  appear  alotic 
as  an  individual   building. 

The  'TB"  plan  is  Z  shaped,  th.> 
•"A"  and  "C''  rectangular.  A-tota! 
of  101  of  these  basics  are  com- 
bined to  make  up  the  44  structurci. 
The  comhinotion  of  two  "B*'s 
produces  a  fi6-foot  long  front  court 
and  the  insertion  of  an  "A"  or  "C" 
between  the  basic  "B*'s  enlarges 
this  court  by  61  feet. 

In  one  case  there  are  two  of  the 
double  "B"  strucluros  facing  each 
other  across  a  court  which  is  closed 
at  one  end  by  an  "A"  structure. 


A  large  court  shaped  like  a  cross 
is  the  result. 

The  major  part  of  the  buildirg.s 
will  rest  on  footers  and  a  minimum 
of  18  inches  clearance  will  be  pro- 
vided between  joists  and  ground. 
Screen  vents  are  specified  near  the 
ground  level. 

Cedar  and  plywood  will  be  ex- 
tensively used  in  exterior  finish- 
ing. One  typical  plan  calls  for 
striated  tongue  and  groove  laid 
vertically  to  a  level  just  over  the 
first-floor  windows,  then  cedar  sid- 
ing lapped  with  8-inch  exposure  up 
to  the  roof  line.  Contpcsition  roof 
ing  will  be  used. 

Porches    will    have   brick    piers, 
decorative  grilles  and  wood   trell 
ises.   Porch  roofs  will  be  single  or 
copper  sheets.  The  public  halls  will 
be  floored  with  asphalt  tile. 

The  interiors  show  a  variety  of 
combinations  provided  to  link  the 
Ingersoll  utility  unit  kitchen  with 
the  dining  area.  One  of  the  basic 
plans  combines  thc!  dining  area 
with  the  kitchen  in  a  room  more 
than  14  feet  long. 

Another  basic  plan  make  the  di- 
nette space  an  L  shaped  wing  off 
the  living  room  providing  a  total 
outer  wall  length  of  24  feet  with 
large  window  areas.  This  living 
room  extend  back  17  feet  6  inchcf? 
and  the  dinette  7  fest  7  inches. 

Clothing  and  storage  closets  ano 
cupboards    are    liberally    provided. 


Book  shelves  are  included  in  some 
basic  designs. 

Interior  finish  will  include  plas- 
ter board  for  walls  and  ceilings 
and,  in  general,  fir  trim  with  in- 
cidental use  of  plywood.  Floors 
will  be  hardwood,  vertical  end  fir 
or  asphalt  tile.  All  rooms  will  be 
painted.  Apartments  will  be  sep- 
arated by  sound  -  deadening  fire 
walls. 

18  Stores  Pro«rided  For 

A  large  chopping  center  will  be 
erected  on  the  comer  of  the  sub- 
division providing  for  18  stor« 
spaces. 

Nettleton  &  Baldwin,  Inc.,  the 
developer  and  builder,  is  one  0/ 
the  most  widely  known  firms  in  the 
Pacific  Northwest  and  has  done 
work  for  the  government,  the 
armed  forces,  private  customers 
and  its  own  account.  It  built  a 
peat  deal  of  Bremerton  navv 
housing  and  made  notable  en»''' 
neeiir.g  installations  in  Alaska. 
The  firm  had  more  than  2,000  con- 
struction men,  besides  90  clerical 
workers  and  an  engineering  depart- 
ment. 

Construction  work  is  directed  by 
Loren  E.  Baldwin,  president,  a  man 
in  his  40*8,  who  formerly  owned 
the  Northern  Construction  Co.  of 
Seattle  and  joined  with  W.  B.  Net- 
tleton, a  pioneer  timberman  .'*nt' 
sawmill  operator,  to  form  Nettle- 
ton  &  Baldwin,  Inc. 


Bid  Opening  Date  Project      ' 

4-lJ-  2  .-00  P.M.~School  Building       Woodbum.  Ore 
Mt  2  on  P  M  I^hV"^  Building    Richmond 

4.21-8:00P.M.-aty  Hall  Annex     BurUnZn. 
4.21-  8 :00  P,M.-Shop  Bulidlug  PaUon^v 

*  ^ —  o. 00 PJd. — Furnace   Room   and  Hnntino'  t>i-..»    n 

* ^" —  2:00  P.M. — Vending  Booth  Addn  «?„.    c—      . 

4-^-  2  OOP.M.-Storage*'Room  sjn  Francl.-?     ^™"<^'''-'«> 

4-^-11 .00  A-M.-Reeldence  san  Francisco 

Mt?-SSpM~S^i'l''^Kf°°J:r*?'^CarOate    San  Diego 
J-mZ  \ :SS PM ~?^"5f*'Jf  ^'*°' Flagstarr .  XrU.         ^ 
4-2l  JSp  if~i"°*°l.*^'*i?  ^*=.*'°°'  AddlUon.  Downey 
4-24- 2. 00 P.M. -Memorial  HoapltalNewcaatle    Wyo. 
4  oj     ,0  nn  A  M  -?^^'^^'"->;  B'^6-  Richmond        ^ 

J'2t:  2:^P^~^®"1f""'/  *^'*'°'"      Oakland 

4-25--  8:00P.M.-School  AddlOon       "pT  t»bu« 
4  -25  -  8 .00  P.M.-School   AddlUon       Yelm   \S^h 

4-2|-J0 .00  A  M._Addn     Alter  ^Courthouse  Rlverelde 

4-2*11  ZSfS  tA^fm    ®'x'K»-  Near  BakerBflelU 

-2t  800PM-:?c?orA^d^ror'^^?»;'- 

J:s='?:Ss^si2r^^"A^„'"f.  F»'rnriaJ*Se°go 

4-2»-  2.00PM.-Qroup  A  Realdwicea  and  Qarag^e.  Monterey  Co.. 

4-2»^10:00 AM.-Dredge  and  TiU^t^^'^l^^'  '^^  ^"  ***'""  '^• 
4-29-  8 :00  P.M.-School  AddlUon       vlklraa 


4*  r 
«- 1 

4-  a 

4-  T 

«-  f 

4-  S 

t-lt 

4-10 
4-  2 
4.  2 
4-14 

4-ie 

4-17 
4-l« 
4-14 
,  f-lt 
S-S4 
4-  t 
S-38 

s-as 

4-17 

4-  3 

4-11 

4-U 

4-14 

4-14 

4-  a 

S-M 

4.  9 

S-S8 

4-  3 

4-10 

4-  t 

«-U 

4-10 

4-16 

4.1« 

4-  • 
4-17 
4-14 
4-  t 
4-  • 


Prospective  Bidders 


i 


Municipal  Sewage  Works 
Enlargement,  Palo  Alio 


4-2»-  8:00  P.M.-School  Building       Hayward 

4-2»-  2.00P.M.-ConverBlon  ot  Building,  to  Office™'  Apartments, 

4-2«-  2:00PM.-DL«embly  Plant  sidn^^b^*'** 

4:|t  2S? JJ-t"aS*  ri  ^rattnTsrh.ncl.co 
4-30II  •/•SvM~^f    "  f.  and  MLceiianeouB  Repairs 

5    1- J-SSpM~SfInv'^''*':r"   ^':"'ory,  Billings.  Mont. 

a    l-2.00P.M.-Famlly    Apartments  (Conver.lon  of  Three  Ward 

5-  1—  2  on  P  M  _r»##i«-~_.  r^     _*  Buildings),  San  Francisco 
0    1-  2.00P.M.-Offlcer»'  Quarter,  and  VtiUties.  Fairfield -Sulsun 

6-  1-11 :00  A.M.-Theater  Building  TurlocT''  ^*'  ^•''^  VI 
t  1- S=Sp  MZSri^a*;.  f^^'^p^'^^^^^y.  Mont.  t  I 
8-  2-  2:00P.M.-Ho^pluT'"  (Treatment  of  PBychlafii^CMes).  Near      *"" 

Salem.  Ore.  s.Jt 

Richmond  4.  g 

Soquel  4.15 


4*  • 
4.  t 

4-11 
4-  1 

4-10 
4-16 

4-16 


5- 
6- 


8 :00  P.M.— Factory  Building 
8:00  P.M.— School  Addition 


ENGINEERING  PROJECTS 


^'If^T'"'  °"''  Proj^iT  Noted  In  leeue 

*'\l~  S'-^^U'"^!'"*'*'*  ImprovementH   vl2th  Ave.)  bacraraento  4-  1 

y*t~  o9^«?^~?>"*^  Improvemenu  <88lh  St.)  Sacramento 
4-18 —  2:00  P.M. — Open  Ammimltlon  Storage  Area*.  Deaeret 
.   ,.     ,-,_-.„  Chemical  Depot,  Utah 

4-lS— 10:00  A.M.— Clearing  Hungry  Horse  Reservoir  Site  (Portion), 
..  ,«     --  -._  .  Hungry  Horse  ProJ..   Mont. 

4-lfr-ll  :00  A.M.— Water  DlstrlbuUon  System.  Sharp  Park 
4 .00  P.M.— Junior  CoUec*  Site  Work,  Stockton 


Family  ApartmenU  (Con- 
version) Fort  Ord. 


BIOS:  San  Francisco  District 
Corps  of  Education,  War  Dept.,  74 
New  Montgomery  St..  San  Francisco, 
Calif.,  Apr.  24,  2  P.   M. 

Daley  Bros.,  Box  127,  Belmont, 
Calif. 

Peter  Sorensen,  927  Arguello  St, 
Redwood  City,  Calif. 

B.  A  K.  Construction  Co.,  110  Mar- 
ket St.,  San  Francisco,  Calif. 

Fred  J.  Early  Co.,  Inc.,  390  Pine  St, 
San   Francisco,  Calif. 

M.  &  K.  Corp.,  200  Financial  Coiter 
Bldg.,  San  Francisco,  Calif. 

Robert  McCarthy  Co.,  1060  Klrk- 
ham  St.,  San  Francisco,  Calif. 

Charles  C.  MacCloaky,  112  Market 
St..  San  Francisco,  Calif. 

Erbentraut  A  Summers,  606  Penn- 
sylvania St,  San  Francisco,  Calif. 

James  I.  Barnes   ConstrucUon  Co., 
Ml  Russ  BIdg.,  San  Francisco.  Calif. 
Parker,     Steffens     A     Pierce.    186 
South  Park,  San  Francisco,  Call/. 

Stolte,  Inc.,  8451  San  Leandro,  Oak- 
land, Calif. 

Biltwell  Construction  Co.,  4740 
Geary,  San  Francisco.  Calif. 

Harold  C.  Oeyer,  787  Munras  Ave., 
Monterey,  Calif. 

Vescy  Construction  Co.,  8760  Ard- 
Icy  Ave.,  Oakland,  CA.llf. 

George  Petersen  A  Son,  1841  Ban- 
croft Ave.,  San  Leandro,  Calif. 

H  .K.  Rahlmann.  251  Kearny  St, 
San  Francisco,  Calif. 

Wallace  D.  Harklns,  Inc.,  Box  1767, 
Oakland.  Calif. 

J.  A.  Brjant,  1815  Capitol  St,  Val- 
lejo,  Calif. 


BIDS:  City  of  Palo  Alto,  DefMirt 
ment  of  Publlo  Works,  City  Hall. 
Palo  Alto,  Calif.,  April  as,  S  P.  M. 
Plans  by  City  Engineer  Fabian  S. 
Miller,  City  Hall,  Palo  Alto,  and  Con- 
sulting Sanltar  yEnglneer  Harry  N. 
Jonks,   345  Madrono  Ave.,   Pale  Alto. 

Stolte,    Inc..   8451   San    Leandro   8*  . 
Oakland,  Cullf. 

M.  Weber,  3227  rist  St..  San  Fran- 
cisco, Calif. 

Patrick  R.  Kelly,  936  Rockdale  Dr 
San  Francisco,  Calif. 

Central  California  Constr    Co.,  Inc. 
116  Erie  St.,  San  Franct«co.  Calif. 

Granite  Constr.  Co.,  Box  900,  Wat-  I 
son vl lie.    Calif. 

Stanley    H     Roller,    1694    Pomona  I 
Crockett  Calif. 
♦  - 4 


♦  4-21-  4: 

I    I  4-ai—  4.1 

I    I  4-21—  2.-< 

L  4-21—  2:( 


Electrical  Sjfstem 

4  SchocJs 

San  Leandro,  Calif. 


BIDS:  Board  ot  Education,  451 
Hepburn  Street. '8a.n  teandro.  Cali- 
fornia; bids  due  AprI)  2Z  7:30  P.  M. 
Architect*.  Dragon.  Schmidts  4  Hard 
man,  20efi  Allston  Way.  Berkeley. 
California. 

Matson   Electrical    Equipment    Co., 
8781  Broadway.  Oakland.  Calif. 

Clifford  Electric  Co.,  830  E.  14th  St, 
Oakland,  Calif. 

Del    Monte    Electric    Co.,   8275    San 
Leandro  Rd.,  Oakland,  Calif. 

Haynee   Electric   Co.,    8744  Foothill 
Blvd.,  Oakland,  Calif. 

Spott   BHectrlcal  Co.,  876  22nd   Bt, 
Oakland.  Calif. 

Broadmoor    Electric    Co.,     1966    K 
14th  St,  San  Leandro,  Calif. 

Parkhurst  Electric  Co.,   6482  Pine- 
Haven   Rd..  Oakland.  Calif. 

Pacific  Electrical  A  Mechanical  Ca, 
Inc..  4329  SMgewood,  Oakland,  Oallf. 


Auditorium  and  Celanese 
Office  BIdg.,  Apparel  Cty, 

I        San  Francisco,  Calif. 

■f 4 

BIDS:  Architects  J.  Francis  Ward 
and  John  S.  Bolloe,  389  Pine  St.,  San 
Francisco,  Calif.;  bids  due  April  28, 
S  P.  M.,  for  Apparel  City,   Ina 

Elvln  C.  Stendell,  2278  Market  St, 
San  Francisco,  Calif. 

MacDonald-Toung  A  Nelson,  Inc., 
127  Montgomery  St.,  San  Francisco. 
Calif. 

Charles  U  Harney,  625  Market  St., 
San  Francisco,  Calif. 

Haas  A  Rothschild.  326  Merchants' 
Exchange  BIdg.,  San  Francleco,  Calif. 

Stolte.  Inc.,  8451  San  Leandro,  Oak- 
land, Calif. 

M  &  K.  Corp.,  200  Financial  Center 
BIdg  ,  San  Francisco,  Calif. 

Barrett  A  Hllp.  918  Harrison  St, 
San  Francisco.  Calif. 

Jacks  A  Irvine.  620  Market  St,  San 
Francisco.  Calif. 


Oflficers'  Quarters  and 

Utilities,  Fairfield-SiBsun 

Army  Air  Field 


f—  4  ••<»  P.M.— Sanitary  Sewer  System,  Stockton 
^.-00 P.M. —Resurfacing  Orange  County 

1 :00 P.M.— Traffic  Signal   System  (Furnish  and  Install) 

.  -,       -««,,,.,_  ^^^<**  Angeles  County 

4-21—  2 .00  P.M.— Resurfacing  Loa  Angeles  County     * 

4-21—  8:00  P.M.— Water  Well  Sunnyvale 

*-21—  1 :80  P.M.— Clearing    RIght-of-Way,  Chelan  County,  Wash. 

*-22 —  2:00  I'M. — Hank   I^rot»»ctlon       San  Joaquin    Klver 

4-22— 10:00  A.M.— Pier,  Floats,  Bta      San  Diego 

4-22—  2:(X)P.M. — Scottc  Flat  Dam  and  Appurtenances    Nevada  Co, 

4-22—  3:00  P.M.— Sewers  js'an    Mateo  County 

4-22— 10:00A.M.— Test  Boring  San  Francisco 

4-22—  2  :OOP.M    -Surfacing     Courts  San  Francisco 

4-22—  1 :00  P.M.— Street   Imp.  Oakland    (Harrison  St.) 

;--~  1:00P.M.— Street    Imp.  Oakland  (Keller  Ave.) 

4-22—  2 :00  P.M.— Water  Pipe  (Replace).  San  Francisco 

4-23—  2:30P.M— Test  Borlngi  ,San  Francisco 

4-23—  2 :30  P.M— Ptunplng   Station    Additions.  San  Francleoo 

4-23—  9:00A.M. — Street     Improvement,  Vallejo 

*-2^~-  2  .00  PM.— Bridge   (Substnic  ,    Grading  HumboMt  Co. 

4-23—  2:00P.M— Bndgf,    Grade.    Pt.ve  -   SanU   Barliara 

4-28— 2:00  P.M.— Surfacing  Sacramento  County 

4-28—  2 :80PJL— Street  Widening   (Geary  St),  San  Francisco 

4-28—  2  :OCFM— Surfacing 

4-23—  2:00  P.M.— Surfacing.    Etc. 

4-22—  2:00  P.M.— Trade.    Bridges 

4-28—  2 .00  P.M.— Storm  Drain 


«•  1 
4-  1 
8-S8 

«•  r 
«•  r 

4-  t 

4>2« 


Wonterey  County 
Mono  County 
Inyo  County 
Castro  Valley 


4-lB 
4-15 
4-14 
4-14 

4-17 
4-14 
t-11 

4-lU 
4-  2 
4-  ? 
4-  2 
4-  2 
4-  1 

4-  r 
4-r 

4-11 
8-S8 
8-28 

S-?8 
4-  • 

8-26 
8-25 
n.«6 


BIDS:  Sacramento  District,  Corpa of 
Engineers,  War  Department.  Wright 
BIdg.,  Sacramento,  Calif..  May  1,  2 
P.  M. 

DaUy    Brothers,   Box   127,  Belmont 
?alifotnia. 

Feter  Sorensen,  927  Adgue'lo  M.. 
Redwood  City.  Calif. 

B.  A  R  Constr.  Co.,  110  Market  St.. 
San  Franclsro,  Calif. 

Fred  J.  Early  Co .  Inc..  300  Pine  St., 
San  Francisco,  Oallf. 

Tnmell  Constr.  Co.,  iS  E  6th  St 
Tracy,  Calif. 

V^Tialln  3rothers,  29<8  23rd  Avenue, 
Oaklani.  Calif. 

A  M.  Hardy.  736  Clementina  8t, 
8ar  Francisco,  Calif. 

M.  A  K.  Corp..  200  Financial  Center 
BIdg.,  San  Francisco,  Calif, 


8*SS 
4-23—  2 :00 P.M.— Bridge  (Substructures)  and  Oradlng,  Humboldt  Co.  t-SS 
4-23—  2 :00  P.M.— Bridges  (2)  Tulare  County  t-M 

4-23—  2:00  P.M.— Highway  Repairs    Modoc  County  t-Si 

4-28—  2 :00  P.M.— Grading  and  Paving  and  Bridge.  Santa  Barbara         t-M 
4-28—  8 :00  P.M.— SanlUry  Sewera      San  Carlos  4.  f 

4-28—  2  :(X)  P.M.— Bank  ProtecUon      Madison  County,  Idaho  4-14 

<-28—  2:00  P.M— Channel    Improreoient,  Madison  County,  Idaho  4*14 

*-23— 11  00  AM— Bridge  and   Roadway.  Florence-Superior  Highway, 

ArlEona  4-14 

4-24— 10:80  A.M.— Sewage  Treatment  Plant  *  Appurtenances,  Fresno  4-14 
9 :00  A.M.— Highway  Clackanwis  County.  Ore.  4-14 

9 :00  A.M.— Paving  Deschutes  County.  Ore.  4-14 

9  .-00  A.M.— Grading.  Surfacing  and  Oiling.  Harney  County,  Ore.  4-14 
9 :00  A.M.— Widen   Bridgee         Jarkson  County,  Ore. 


4-24 

4-24- 

4-24^ 

4-24- 

<-24—  9:00A.M.— Grading  and  Surfacing.  Jefferson'County.  Ore 

<-24—  9:00  A.M.— Regradlng  and  Surfacing,  Uncoln  County,  Ore. 

4-24—  9:00  A.M.— Bridge  l.lnroln  County,  Ore. 

4-24—  9:00  A.M.— Bridge  Linn  County.  Ore. 

4-24—  9:00  A.M.— Reolling  Wallowa  Countv.  «)re. 

4-34—  9:00  A.M.— Ftsrry  Boat  Portland,  Ore. 

4-24 —  2:00  P.M— Grading  and  Paving,  Los  Angeles 


4-24—  2  KM  P.M.—Surfaclng 
4-24  -  2  00  P  M  -Grade.  Pave 
4-24—  2:00  PM  -Surfacing 
4-24—  2 :00  PM.     Surfacing 
4-24—  5:00  P.M.— Sanitary   Sewer 
4-24-    9.00A.M.— Grade.    Bridge 
4-24—  9:00AM— Grade.    Surface 
4-24—  9:00  AM— Grading 
4-26-1  OOP  M— Water   Stip    Far. 


Tmperiiil   County 
LoH   Angclen 

Bernardino.  Riverside  Cos. 
itura  County 
I  InesNv  Ceres 

Umatma  Co,.  Ore. 
Linn  County,  Oregon 
B>nton  Coimty.  Oregon 
Muroc 


(Continued    on   Page   10) 


4-26-10  00  AM      Earthwork  and  Structures,  Shoshone  Project.  Wyo. 

4-28—  2.00  P.M.— Drydock  and  Overhaul  Dredge,  San  Francisco 

4-25— 10:00  A.M.  -Clear  Rpi-er    Hit.      .<;cofleld  Proiect.  Utah 

4-28-     4  00rM       HfTonstr     Fl.aiv   A  pontoonh       "    Newport  Beach 

4-2S—  8 :00  P.M —Municipal  Beware  Works  Enlargement    Palo  Alto 

4-»— 10:00  A.M.— Reser.  A  Apnur.       Phoenix,  Arts. 

4-2S—  2 :45  P.M.— Graded  Roadway    Tooele  and  Juab  Countlee.  Utah 

4-28— 10 KWA-M.— Pump    Platforms,    pipelines.  Etc       Fhoenlx,  Arir. 

4-2S— 10:00  A.M.— Reservoir  and  App„rtenances,  Phoenix,  Artt. 

4-2S—  1:00  P.M.— Culvert  Bxtenatooe  Oakland 

4-»—  2 :00  P.M— Clear  Overflow  Areas.  Feather  River 

4-29— 8  K)OP.K.— Trunk  Line  Sewera  Santa  Roea 

4-»— 2:00  P.M.— Repavlng  San  Francisco 

4-80—  2 :00  P.M.— Berthing  Facilitlee,  Vallejo 

4-80—  2 :80 P.M— Street  Improremsot  (Olrard  St  Crossing).  San 

Francisco 
4-*>—  2:00  P.M.— Berthing  Facilities,  Vallejo 
4-80—  2 :80 P.M.— Street  Improvement  (Austin  St..  Etc.).  San 

Francisco 
4-30—  2 :80  P.M— Street  Improveoieat  (Revere  St).  San  Frandeeo 
4-iO—  1:80P.M.— Street  Improraneat  (Olrard  St).  Sen  Francteco 


4-14 
4-14 
4-14 
4-14 
4-14 
4-14 
4-  • 
S-St 
3-2u 
3-28 
8-» 

i-m 

S-8S 
4-17 
4-17 
4-17 
4. 17 
4-  1 
4-11 
4-  2 
1-17 
8-14 
4-  3 
8-86 
4-14 
4-14 
4-lf 
8-St 
4-11 
4-lf 
4-11 

4-U 
4-lf 

4-  T 

4-  T 
4-  T 
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PACE  10 


DAILY     PAClfIC     fiUlLDER 


FRIDAY.  APRIL  18,  1947 


FRIDAY.  APRIL  18.  1947 


DAILY     PACIFIC     BUILDER 


m  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


Bid  Op«nlng  Date 


ProjMt 


Notrd  In  Isaue 


*-18 —  — Tractor  and  Trallbullder,  Sacramento 

4-l»—  2  KK>  P.M.— Radial  Gates  and  HoletB,  Central  Valley  Project 

4-lft—  2  KX)  P.M.— Transfer  Car  Boise  Project,  Idaho 

*-18 —  8:00  P.M. — Shop  ESquipmant      San  Francisco 

*-18 —  — Cable  and  Wire      Panama  Canal,  Canal  Zone 

4-18—  2:00  P.M. — Petroleum  Soil  Sterllants.  Columbia  Basin  Project, 

Washington 
4-18 —  2  KM)  P.M. — Inlaid  Linoleum      San  Pranclaco 
4-18—  2  KM  P.M.— Metal  Pipe  Culvert,  Sonera 
4-18—  2 :00  P.M.— Pneumatic  Hose      Redding 
4-18—  2  KX)  P.M.— Storage   Batteries 
4-18—  2  K)0  P.M.— Cotton  Rope 


4-18—  3 :00  P.M.— Truck 
4-lft—  —Batching  Oil 

4-l»—  2  KM)  P.M.— Steel  Partitions 
4-21—  2:00  P.M.— Boxes 


Stockton 

San  Francisco 

Sacramento 

San  Quentin 

Central  Valley  Project 

Sftn    Franclijco 


4-21—  2:00P.M.— Power  ShoveM^ntal  Tehan.a.  Etc..  Counties 

4-21 — 10:00  A.M.— Tamplnjr    Mach.    Rental     Monterev-San  Benito  Cos 
4-21—  7 :S0 P.M.— Water    Pipe   &   Fit^np^  Hoaldsburg 

4-21—  2:00  P.M. — Couplings  San  Francisco 

•  4-21—  3:00  P.M.— Pipe  and  Fittings  San  Francisco 
*^4-21 —  2:00  P.M. — Level  Sam  Francisco 
'4-21—  2:00  P.M.— Reinforcement  Bar^.  Provo  River  Project,  Utah 

4-21—  2 :00  P.M.— Portable  Power  Fl^n^e  Throwers,  San  Francisco 
4»2a —  2:00  P.M. — ^Range  San  Francisco 

4-21 —  2:00  P.M. — Gantry  Crane  Davis  Dam.  Arizona -Nevada 

4-21—  2KX>P.M. — Miscellaneous  stru<^^u''&I  Steel,  Shoshone  Project, 

Wyoming 
4-21— 10 :00  A.M.— Pickup  Trucks        Reno,  Nev. 
4-21 —  8 :00  P.M. — School  Bus  Napa 

4-21—  3 :00  P.M.— Gas  Heaters  San  Francisco 

'4-21 — 8:00  P.M. — Rubber  Mattresses   San  Francisco 
4-21 —  2 :00  P.M.— Cords  and  Sockets,  San  Francisco 

•  4-21 —  3 :00  P.M. — Bronze  Fittings  San  Francisco 
'4-22—  2 :00  P.M— Barbed  Wire  and  T^nce  Staples.  San  Francisco 

4-aa —  —Structural  Steel      Columbia  Br^ln  Project,  Wash. 

4-22—  — Fire-Flghtlng  BqulP'"®"*-  San  Francisco 

4-2»—  1 :00  P.M.— Paint,  Lacquer.  Etc  ■  Oakland 
'4-22 —  2:00P.1£ — Structural  Steel,  c^'urabla  Basin  Project,  Wash. 

4-22 —  2:00P.M. — Hlnamel  San  Francisco 

4-23—  7:30  P.M.— Pipe  Modesto 

4-28 —  2KX>P.1L — Transformers  Yakima  Project,  Wash. 

4-28—  2:00  P.M.— Grader  Rental  Humboldt  County 

4-28 —  2:00  P.M. — ^Radlo  Tubes  San  Francisco 

•4-28—  2 :00  P.M.— Step  and  RaUlng    Napa 

4-28 —  S  :S0  P.M.— Wasteway  Valves,  Automatic  Controls,  Etc., 

Oakland 

4-23 —  — Truck   Chassis         Sacramprto 

4-28—  7:30  P.M.— Sewer  Pipe  ^Modt-cto 

4-23 —  2:00P.M. — Reinf.    Bars  Missouri  Banm  Proj.,  Wyo. 

4-23—  8:30  P.M.— Wasteway   Valves.  Etc  Oakland 

•4-23—  2:00  P.M.— Steol   File  Sectionu       Reno.  Nev. 

4-23—  7 :30  P.M.— Fire    Truck  Mcdesto 

4-28 —  7:30  P.M. — Bar   Screens  Modemto 

4-28—  7 :30  P.M.— Sludge   Pump.   Motor  Modesto 

4-34 —  2:00  P.M. — Reactors  and  Clrcu'^  Breakers    Columbia  Basin 

Project,  Washington 


4-24— 2 :00  P.M.— Relnf .   Bars 
4-24 —  2:00  P.M.— Insulators 
4-25—  8 :00  P.M.— Cedar  Poles 
4.2&—  3  :00  P.M  — Plck-Up  Trucks 
4-25— 10 :00  A  M— Gasoline.    Eto. 
4-2S—  2 KM) P.M.— Conductor.    Etc 
4-28—  2:00P.M.— Utl!it>    Table 


Colo.-Plij  Thompson   Project 

Columbia  Basin   F'loj..  Wash. 

San  Frunclsco 

Sacramento 

Redwood  City 

Central  Valley  Project 

San  Francisco 


4-28—  2:00  P.M. — Synchronous  Motors.  Etc.,  Colorado-Big  Thompson 

Project,   Colorado 

4-38 —  3 KM) P.M. — Machinery  Equipment.  San  Francisco 

4-23—  2:00  P.M. — ^Disconnecting  Switches,  Fort  Peck  Project..  Mont. 

4-38 —  2 :00  P.M.— Disconnecting  Switches,  Etc..  Columbia  Basin 

Project,  Washington 

4«>8      2:00  P.M. — Structural  Steel  Frernework  and  Panels, 

Central  Valley  Project 

4-B8—  2  .-OO  P.M. — Transformers  Davis  Dam  Project.  Arizona- 

Nevada 

4-S8—  2:00  P.M. — Control    Board  Davis  Dam.  Arls.-Kev. 

4-2»—  2  KM)  P.M. — Switchboard  Extensions,  Central  Valley  Project 

4-88—  2:00  P.M. — Transformers  Davis  Dam  Project 

4-88—  2  KM)  P.M.— Hollow  Steel  Metal  Doors,  Central  Valley  Project 
4-80 —  2:00  P.M — Metering   Ik]ulpment,  Boise  Project,  Idaho 

4-80—  2:30P.M. — Exter.    PaintlnR        San  Ftarrisco 

4-80—  2 :00  P.M.— Douglan  Fir  Lbr.     Centra'.  Vall<?>-   Project 

4-80— to  .00  A.M. —Wooden     Markers,  1  .a th.  Etc.  Sacramento 

4-80—  2:00  P.M.— Transformers.    Etc.     Cnlo.-B;g  Thompson  Proj. 

4-80—  8 :30  P.M.— Pipe  and  Fittings.  Oakland 

4-80— 10 :00  A.M. — ^Martiera  Sacramento 

4-80—  8 :80 P.M.— Special  Steel  Pipe  and  Fittings,  Oakland 

4-11 —  2:00  P.M. — Plumbing  Fixtures.  Pasadena 

B-  1 —  2:00  P.M. — Heating  Boilere,  Btc.  Roseburg.  Ore. 

B-  1—  2:00P.M. — ^Trailer,   Columbia   Basin  Project.  Wash. 

B-  1—  2:00P.M.— Outlet  Pipe  MIhsoutI  Basin  Project.  Neb. 

5-  2—  2:00P.M.— Douglas  Fir  l.bi.     Central  Valiey  Project 

B-  2— 6:00  P.M.— Cast  Iron  Pipe  Callstogn 

B-  3—  2:00 P.M — Coupling  Capacitors.  Missouri  Basnl  Project,  Neb. 

B-  2 —  2:00  P.M. — ^Traveling  Crane      Shoshone  Project.  Wyoming 

B-  3 —  3 :00  P.M. — Transformers  Columbia  Basin  Project,  Wlash. 

5-  8—  2^)0  P.M —Sup    A    MtlK.  San  Franci.sro 

0-  6—  3K)0P.M. — Disconnecting  Switches.  Etc.,  Rio  Grande  Project, 

New  Mexico-Texas 

•-  8—  2 :00 P.M.— Radial  Gates  and  Hoists,  Boulder  Canyon  Project, 

Arixona-Callfornla-Nevada 

5-  6—  8:00P.M— Plp»«  A   Fittings 

B-  8-^  3:00  P.M. — Air  Compressors 

8-  7—  3:00  P.M.— Pumping  Units 

B-  8—  3 :00  P.M.— Pumping  Units 

a-  r     '- 

5-  I 


Alamfila 

Pasadena 

Yakima  Project,  Washington 

Gila  Project,  Arlsona 
3  KM)  P.M.— Mot  or- Driven  Fans    Columbia  Basin  Project,  Wash. 
8:00  P.M. — School   Bus  Sebastopol 


8-  8—  3  KM)  P.M— Pier  Noses  Davis  Dam  Project.  Aria-Nev, 

8-13 —  SKWP.M. — Substation,  Etc.,  Colorado-Big  Thompson  Project, 

Colorado 
8-18—  2:00  P.M. — Steel  Sash  Windows.  Columbia  Basin  Project,  Wash. 
8-30—  3:00  P.M. — Motor  Generator  Sets.  Columbia  Basin  Proj.,  Wash. 
9-28—  — Hollow  Metal  Door«         Boise  Proj.,  Idaho 


4-16 

4-  1 
8-28 
4-  8 

4-15 

4-16 
4-15 
4-11 
4-11 
4-11 
4-14 
4-14 
4-  1 
4-11 
4-17 
4-17 
4-17 
4-17 
4-14 
4-14 
4-11 
4-14 
4-14 
4-14 
8-  « 

4-  1 

8-26 
4-  1 

4-15 
4-15 
4-15 
4-15 
4-15 
8-14 
4-  T 
4-  8 
3-26 
4-16 
4-16 
3-26 
4-11 
4-14 
4-  8 

8-28 

4-l'< 
4-17 
4-17 
4-17 
4-17 
4-17 
4-17 
4-17 

8-18 

4-17 
4-17 
4-17 
4-17 
4-17 
4-17 
4-17 

8-26 
4-14 
4-  1 

4-  1 

8-18 

4-  1 

.1-21 

3-26 

8-26 

4-  1 

4-  8 

4-17 

4-17 

4-77 

4-17 

4-16 

4-14 

4-14 

4-  8 

8-38 

4-  1 

4-  8 

4-17 

4-17 

4-11 

4-11 

4-  8 

4-17 

4-  1 

4-  8 

4-17 
4-11 
4-11 
4-11 
4-11 
4-17 
4-11 

4-  1 

4-11 
4-11 
4-17 


*^ 


SUB-CONTRACT  INFORMATION 


Bid  Opening  Date 


Project 


4-18 — 10:00  A.M.— Perimeter  Fence      Benicia  Arsenal 

4-31 —  8:00  P.M — Recovering  of  Roof  and  Walls.  Richmond 

4-33 — 10K)0A.M.— Concrete  Work         San  Francisco 


4-38 —  2:00  P.M — Oiling  Equipment    Pomona 

4-28— 2:00  P.M— RefiniBhlng   Floors,  Oakland 

4-28—  2:00PM— Reflnlflhing   Floors,  Oakland 

4-28—  2:00 P.M— Stop  and  Railing     Napa 

4-28—  2:00  P.M. — Oll-Bumlng    H^uipment,  Monrovia 

4-38 —  2:00  P.M. — Interior  Painting     San  Francisco 

4-38—  2:00  P.M.— New  Entrance  Doors,  Susanvllle 

4-38—  2 :80  P.M.— Sxterior  Painting   San  Francisco 

4-23— 10:00  A.M.— Electric  Feeder  Service,  San  Francisco 

4- JO—  2 :00  P.M.- Plumbing  Fixtures,  Pasadena 

4-SO—  2:00  P.M.-  Repair    Hoonis  San  Frarcisco 

4-80—  2 :00  P.M.— Linoleum  Oakland 

4-80—  2:80  P.M.— New  Roof  San  Francisco 

1—  2 KM)P.M.— Heating    Boiler,    Etc..  RoFeberg.  Ore. 

2 —  2 K)0  P.M.— Protection     Screening  and  Grilles,  San  Francisco 
8 —  2.-00 P.M. — Laboratory    Case    Work  Equipment  (Furnish  and 

-  *\        Install),  Seattle,  Wash. 
2:00  PM. — Asphalt  Composition  Tile  Floor,  Los  Angeles 


6- 
6- 

e- 

8- 

6- 


Noted  In  imnut 

4-14 
4-14 
4-  8 

4-11 
4-14 
4-11 
4-11 
4-  7 
4-  T 
4-  7 
4-  7 
4-16 
4-U 
4-17 
4-14 
4-14 
4-11 
4-11 


4-11 

7—  2 :00  P  M.— Asphalt  Compoeltion  Tile  Floor,  Los  Angeles  4-14 
7 —  2:00  P.M — Painting   and   Miscellaneous  Repairs,  Klamath 

Fr.lls.  Ore.  4-11 

Boiler  and  Mechanical  Stoker,  Walla  Walla.  Wash.  4-11 

Corvpllls,  Ore.  4-11 

Richmond  4-11 

Kelso,  Wash.  4-11 

Fresno  4-11 

Etc.      Hoqulam.   Wash.  4-11 

PorUand.  Ore  4-U 


8- 

5- 

8-27— 
«-  4— 
8-  4— 


2KM)P.M- 

2:00  P.M.— Painting 
00  P.M.— Elevator 
00  P.M.— Painting 
00  P.M.— Painting 
00  P.M— Metal  Roof, 


(Contisued  from  Page  8) 

Robt.  McCarthy  Co.,  1050  Kirkham 
St.,  San  Fnmcirico,  Calif. 

Charles  C.  MacClosky,  112  Aiarkct 
St,  San  Francisco,  Calif. 

Erbentraut  &  Summers,  666  Penr- 
sylvanla  Ave.,   San    Francisco,   Calif. 

Jumes  I.  Barnes  Coastr.  Co.,  Ml 
Russ  Bldg.,  San  Francisco,  Calif. 

Parker,  Steffens  and  Pearce,  125 
South   Park,  San  Francisco,  Calif 

C.  W.  Hansen,  1301  Sononda  Ave., 
Santa  Rosa,  Caiif. 

Wade  C.  Harvey,  2256  Guornoville 
Street,  Santa  Rosa,  Calif. 

Cliarles  H.  Hood,  618  Sllva  Ave., 
Sarta  Rosa,  Calif. 

Hugh  B.  Ccddlng,  ^05  Hoen  Ave, 
Santa  Kora,  CaMf. 

LouIh  Beucili,  1360  West  Avenue. 
Santa  Hota.,  Calif. 


Mezzanine  Floor,  Court 
House,  Oakland,  CaUf. 


o^ 


BIDS:  County  of  Alameda,  Q.  E. 
Wade,  county  clerk,  Court  house,  1225 
Fallon  St.,  Oakland,  Calif.  Bids  due 
April  24,  10  A.  M.  Architects,  Will  Q. 
Coriett  and  Arthur  W.  Anderson, 
Bank  of  America  Bldg.,  Oakland, 
Calif. 

Scott  Butrtier  Electric  Company, 
S34  20th  St.,  Oakland.  Calif 

Robert  L  WUson,  427  Bryant  St.. 
San    Francisco,   CaJlf. 

Moore  Dry  Dock  Company,  Foot  of 
Adeline,   Oakland,   Calif.  ( 


Building  Section 


(Continued  from   First  Section) 
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1 .8— COMMERCIAL  BLDGS. 


4/18/47  4 

To  Start  Work  About  June  1— Site 

Now  Cleared  and  CPA   Approval 

Granted    for    the    Foundation    and 

Structural    Frame    Work 
Office  Bldg.  Total  Est.  Cost  $7,000,000 
LOS   ANGELES,   Calif..   Los  Angelea 

County.   612  S  Flower  Street. 
Owner— General     Petroleum     Corpor- 
ation. 
Architects    —   Wurdeman    A    Becket. 

3757    Wllshlre    Blvd.,    Los    Angeles, 

Calif.' 
Structural   Engineers— Murray   Erick 

Associates.     811     W     7th     St.,     Lo.n 

Angel<)^,    Calif. 
Foundation    Engineer — L     T.    Ev.\ns, 

4'W«  S  Spring  .«5t.,  liOs  Angeles,  Cal. 
Mechanical     Engineer    —    Ralph     E. 

Phillips,    816   W    5th    St.,    Los    An- 

^^'leH.   Calif, 
steel  frame,  13-stor>'. 
Contractor— P.    J.    Walker    Co.,    3800 

Whiteside    Ave.,    Los    Angeles,    Cal. 


9-10— EDUCATIONAL 
BUILDINGS 


8-11—  a  KM  P.M.— Painting 


4/18/47  1( 

Low  and  Only   Bidders 

Insecticide  Laboratory  Building  and 
Insecticide    Cemooundlng    Building 

nrVKRSIDE,  Calif..  Riverside  Co 
Riverside  Experiment  Station.  Uni 
versity   of  Caiif omia. 

Owner  —  Regents  of  the  University 
office  Room  101  Administration 
BldR,  University  of  California,  -£05 
Hllgard   Ave.,    Los   Angeles.   Calif 

Arohltect  —  G.  Stanley  Wilson,  3081 
6th  St.,  Rlver!«kle,  Calif. 

Wood  frame  and  concrete,  one-stoiy, 
tile  rorf,  steel  sash,  slab  and  wood 
TAG  flooring.  Interior  stucco  on 
met.%1  lath,  blower  type  heating: 
and  venlilating.  sliding  doors;  In- 
cludes greenhouses 
The  bios  were  taken  as  f  olSows : 

il)  both  buildings,  general  construe- 


p^STRUCTURBB-^ 

IM«»8rORATIB 

220  MMlfMitry  ttrMt.  YUkMi  9-$mi 
ass  FrssclM*  4.  CelN. 

saarsMMt*  Ofl*«: 
1*14  -  nil  St.,  PkOK*  S>e    38M1 


tlon,  base  bid; 
(2)  combined     general    contract,    in- 
cluding      constructioo,       elevator 
and  dumb-waiter  work,  plumbing 
equipment,     heating,     ventiiatlng 
und     air-conditioning     equipment 
and  ficctricai  work;   base  bid; 
General  Work 
Steed    Bros.,    P.   O.    Box    350.    Alham- 
bra,    Caiif.,    (1)    $2."5,800;    300  day:i 
for  completion,   (2)   no  bid. 
Elevator   and    Dumbwaiter  Work 
Elevator  Maintenance  Co.,  Ltd.,  (H 
$9975:    190  days  frr  completion. 

Me^hunlcal   Work 
(A)  Wlnterbottom  Bros.,  Inc..  S139.789 
<B)  Glenn    Hickme.n   Co.,   $163,000. 

(C)  Eaci    O.    St  Ice,    $180,000. 

(D)  A.merican  Engineers  &  Contrac- 
tors, .$94,711  (heating  and  ven- 
tilating only). 

Electrical    Work 

(E)  Stetson    Electrical    Co.,    $31,54.'». 
(P)  Vlctorv  Engineering  &  Electric- 
al  Co.,    $34,343. 

fG)  Drury  Electrical   Co.,  $34,580. 
(H)  Newberry   Electric    Co.,   $37,588. 


4/18/47  Q 

All  Bids  Rejected — Owner  Will  Ask 
New    Bids   at   a    Later   Date 

Classroom -Cafeteria  (4) 

GARVEY,  Calif,,  Los  Angeles  Coun- 
ty. Emorson,  Marshall.  Monterey 
Vista  and  Frances  E.  Wlllard 
Schools. 

Ov.  ner— Gar-'ey  School  District,  230 
W  Gar\'ey  Ave.,  Garvey,  Calif. 

Architects  —  Klstner,  Curtis  and 
Wright,  Architects  Bldg.,  816  W  5th 
St.,    Los   Angele.9,  Calif. 

Frame  and   stucco,   1 -story  each. 
Complete   bids   received  April   11th 

were : 
P.  A    Wocger.  $164,240 
Steed   Bros.,   $168,400 
George    H.    Whvte,    $192,478. 
American    Construction    Co.,   $118,- 

377  (late  bid.  Irregular). 


12.13— INDUSTRIAL 
BUILDINGS 

4/18/47  12 

Contract   Awarded 

Fruit   Syrup   Ftant  Cost   $36,500 

FRESNO,  Calif.,  Fresno  Co.  2026  3rd 
Si  reet. 

Owner — California  Fig  Growers,  2028 
S    3rd    St.,    Fresno,   Calif. 

Contractor — 8hipman  Building  Sup- 
ply Co..  1963  Anna  St.,  Fresno,  Cat. 


10 


4/18/47 

Low  and   Only   Bidders 

Library    Building    Addition 

IX)S   ANGELES,   «;alSf.,   Los  Angelec 

Co.  University  of  California  at  Los 

Angeles. 
Ovimer  —   Regent    oi'   the    Unlversltv 

of   CalfomSa  at    Los   Angeles,    Lo's 

Angeles.  Calif. 
Reinforced    concrete    two  -  storv    nnd 

basement   wing  addn.    and    Interior 

alteratiop.<i. 

The  total  bids  dubniittcd  April  15ih 
were: 

General  Construction 
(A)  Robert    E     McKee.    $735,400;    360 

days  for  completion. 
(B>  Jnmes    I.    Barnes,    ♦742,000;    365 

days 
(C)  W.    E.    Kier,   $744,J>00;    400   days 
(D>  Baruch  Corp.,  $799,455;  450  days. 
(E)  Sapp  Construction   Co.,   $885,000: 
450  days. 

Elevator  Contract 
Otis   Elevator   Co.,    (1»    $16,241,    (2) 
$3479. 

W#«stinghou8e    Electric    Corp..     (J) 
$16,£'22. 

Montgomery  Sle"ator  Co.,  (1)  $!'',. 
.329,    (2)   $2898. 

Mechanical   Work 
fF»  Kenneth     Fraper    Co.,     $102,500; 

450  days  for  completion. 
(G)  Loiiman    Bros,  $114,200. 
(H)  Glenn  Hickman  Co.,  $127,000;  366 

days. 
(1)  American   Engineering  and   Con- 
tractors,    $20,000     (heating    and 
ventilating  only). 

Electrical   Work 
(J)     Korb    Electric    Co..    $91,577;    240 

days   for  completion. 
(K)  Victory    Ergmoering   A    Electric 

Co..    $93,773;    400  days. 
(L)  Vancott   Co.,   $96,229. 


4/18/47  12 

Plans     In     Progress— CPA     Approval 
Granted — Owner   Will    Take    Bids 
Early  In  May 

Milk    Processing    Bldg. 

Est.  Cost   $250,000 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  1968  S  Los  Angeles  St 

Owner  —  Knudsen  Creamery  Com- 
pany, 1947  Santee  St.,  Loa  Angeles. 
Calif. 

Plans    by    owner.  > 

Reinforced  concrete  and  brick,  2- 
story,  219x50,  2/8  glued  arcJi  and 
1/3  concrete  slab  roof,  compositlcn 
roofing,  steel  sash,  concrete  floor, 
brush  coated  exterior,  painting, 
plastering,  plumbing,  electrical 
work,  one  freight  elevator. 


12 


4/18/47 
Fire   Loss 

BERKELEY.  C.ilif.,  Alameda  Co. 
—Fire  recently,  damaged  the  San 
Francisco  Sulphur  Co.,  plant,  7th  St 
and  Heinz  Ave.,  Berkeley,  Calif., 
with  loss  estimated  at  $17,500. 


4/18/47  12 

Wct'k  Just  Started — CPA  Approval 
Granted 

Brewery   Cellar  Bldg. 

Approx.    Cost,    $354,000 

LOS  ANGELES.,  Calif .,  Los  Angeles 
County.    1920  Jf  Main   Street 

Owner — Los  Angeles  Brewing  Co.. 
1910  N  Main  St.,  Los  Angeles,  Calif. 

Architect  A  Engineer — L  A.  P'ark- 
er.  408  S  Spring  St.,  Los  Angeles, 
Calif. 

Foundation  engineer — L  T.  Evans, 
408  S  Spring  St.,  Los  Angeles,  Cal. 

Reinforctd  concrete,  1  story  and  part 
4-story,  70x180,  concrete  floor  and 
roof  slabs,  cork  insulation,  eleva- 
tor, water  tanks,  painting,  plumb- 
ing,   piping,    electrical    work. 

Contractor  —  Stanton  -  Reed  Com- 
pany. 816  W.  5th  8t,  Los  Angeles. 
Calif. 


ACME 
EQUIPMENT  CO. 

Engineers   *   Manufacturers 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     .,   HOISTS 

STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  -  Pulleys  •  Belts 

Sprockets  •  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Francisco  7 

Phone   EXbrook  1960 
EXbrook   1752 


ERBCO  Service  is  FAST! 

ERBCO  knows  that  in  construction 
work,  speed  is  essential.  Our  experi- 
enced men  know  construction  equip- 
ment inside  and  out.  Call  on  Erbco  for 
engineering  help,  estimating,  new  or 
used  equipment,  field  service,  shop 
service  and  parts. 


14-17— PUBUC  BUILDINGS 


^4 


4/18/47 

Lew  and  Only   Bidder* 
Stadium 

SANTA    MONICA,    Calif..    Loa    An- 
geles   Co.    16th    St.,    between    Pearl 
and  F|lco  Blvd.s. 
Owner  —    Santa    Monica    Citv    HIeh 
School  District,   1331  6th  St..  Sant»» 
Monica,   Calif. 
Engineer-Paul    E.     .Teffers,     Archi- 
tect* Bldg.,  816  W  6th   St..  Los  An- 
gelea.  Calif. 
Architects — Marsh,   Smith   and    Pow- 
ell,   Architects    ?31dg.,    810    W    5th 
St.,  Los  Angelea,  Calif. 
Electrical    Engineer    —    Clayton     T 
GIbbs,  111  W  ;th  St..  Los  Angelea, 
Calif. 
Mechanical     Engineer    —    Ralph     E 
Phlllip.s.  816  W  5th  St..  Los  Angelco, 

Complete  bids  April  14  -were ; 
General  Work 
*    George  W.  Kaplan,  249  W  48th  St.. 
Los    Angeles,    Calif.,    $134,916. 

Sapp  Constr.   Co..  1148,600. 

James    I.    Barnes,    $153,600. 

Davies,  Keusder  4:  Brown,  $178,- 
•70. 

Contracting  Engiileera  Co..  $182,- 
002.29. 

Electrical  Work 

Julius  Electrical  Co.,  10064  Santa 
Monica  Blvd.,  West  Los  AngeJes, 
Calif.,  $27,073.73. 

Carlyie    Bailey,    $33,779. 

Fielding  Electric  Co.,  $33,85y 

C    D.   Graucker,   $34,700. 


PAGEtl 


Owner— Dr.  and  Mrs.  Hugh  Parkin- 
son, 1154  Green  St,  San  Francisco, 
Calif. 

Architect— E.  Frederick  Wlnklor.  251 
Post  St.  San   Francisco,  Calif. 

Remodel  ground  floor,  work  incItlde^4 
painting,  plastering,  plumbing,  el- 
ectrical work  and  carpentry. 

Contractor — Owner     Will     Build 


22 


4/18/47 

Contract   Awarded 

Construction  Camp   Bldg. 

Cost   (26,030 

GUSTINE,  Calif.,  Merced  County. 

Owner— Pacific  Gas  &  Electric  Com- 
pany. 245  Market  St.,  San  Fran- 
cisco,  Calif. 

Plans  by  engineering  dept.  of  owner 

Contractor— DaJey  Bros.,  P.  O.  Box 
127,    Belmont,    Calif 


Ing  to  include  tile  and  terrazzo 
work,  painting,  plastering,  plumb- 
ing, electrical  work,  glass  anu 
glaalng;  (4)  alterations  to  kitchen 
to  Include  Itoor  covering,  purrl- 
t'ons,  painting,  plastering,  plumb- 
ing, electrical  work;  (5>  altera- 
tions to  steam  plant  to  Include  ntrw 
boiler,  expandtid  refrigeration  fa- 
cilities. 


4/18/47  15 

Low  and  Only   Bidders 

City    Hall 

NE,WPORT  BEACH,  Calif.,  Orange 
County  Facing  Central  Avenue 
north    of  32nd    Street. 

Owner— Newport  Beech  City  Co-.in- 
cll.  City  Hall,  Newport  Beach,  Ca  . 

Architect  —  Ralph  C.  Flewelling  & 
Associates,  3112  Los  Feliz  Blvu., 
Los  Angeles,  Calif. 

Reinforced  brick  and  concrete,  1- 
story,  steel  roof  contttructlon,  wood 
decking  with  c:>mpn8itlon  roofing, 
reinforced  concrete  piles,  concrete 
floors  covered  'vlth  asphalt  tlie, 
steel  sash.  Jail  equipment,  tile 
toilet  floors,  acoustic  ceilings,  gaj 
heating  syiftem;  includes  variou.^ 
city    offices    and    Jail. 

Low  Bidder— Robert   E.   McKce.   470-) 
San   Fumendo   Rd,   West.   Los   An- 
geles, Calif.,  $270,200. 
Other  bids  recoiveO  April  14  were : 
Alllson-Huner   Co..   $273,990. 
Baruch   Corp.,   $305,000. 
Arthur    Pinner.    Jf.,    $308,800. 
Boyer  &  Abrahamson,  $312,259. 
J.  E.  Burrell  4  Sona.  $318,500. 

20^21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 

4/18/47  21 

Owner  Taking    Bid* — Due    May  13, 
If  A.   M. 

Sheriffs  Radio  Station;  Spec.  808- 
R,     Los     Angele«     County. 

LOS  ANGELES  COUNTT,  Calif.  4310 
E.  Hauch  St..  City  Terrace  Dis- 
trict 

Owner — Los  Angeles  County  Board 
of  Supervisors.  501  Hall  of  Rec- 
ordii'  Los  Angeles,  Calif. 

Architect  —  Maynaid  Ly;idon,  921 
Westwood  Blvd.,  Los  Angeles,  Cal. 

Includes    radio    station,    radio    tower, 
power  plant,  grading,  paving,  fenc- 
ing and  the  extenjion  and  connec- 
tion  of   utilities. 
Low    hid    submitted    bj    the    Herco 

Construction  Co..  Januar>-  2J  at  $125.. 

151   was   rejected. 

22-26— RESIDENTIAL 
BUILDINGS 

4/18/47  i4 

Preliminary    Plant    In    Progress 

Residence 

EUREKA.   C41if..    Humboldt   County 

Owner   —    Dr.    an.1    Mrs.    Merced    J. 

Wriglev,    c/o    Architect 
Architect— E.   Frederick  Winkler.  251 

Post   St.,   San   Francisco,   Calif. 
Wood    frame    and    wood    exterior     3 

bedroo;ns,    game    nom    and    2    car 

garage. 


4/18/47  24 

Plans  In  Progress — Owner  Probably 
Will  Ask   Bids  V/lthin  30  Days 

Rerouting    Fremont    St. 

STOCKTON.  Calif.,  San  Jcaquin  Co. 
From  Commerce  to  El  Dorado 
Across    McLeod's    Lrike  fill. 

Owner— City  of  Stockton,  B.  L.  Tra- 
hem.  City  Clerft,  City  Hall.  Stock- 
ton,  Calif. 

City  Engineer— Lyle  Payton,  City 
Hall,   Stockton,  Calif. 


■     23 


1/18/47 

Low  Bidders 

Permanent    Shell    Housing    and 
Facilities 

WHITE    SANDS,    N.    M. 

Owner— U.  S  Government.  War  D^- 
partment,  U  S.  Engineers,  Co!. 
Henry  F.  Hannis.  district  engi- 
neer, Albuquerque,  N.  M. 

-A.rchltect— Private    plans. 

Includes   .^   f^uplex    type   residencef; 
water  supply  systtin;    sewage  and 
electrical    system. 
Thw  throe  low  bids  were: 
Robert   E.    McKcc    Lot    1,    $632,33^; 

Lot  lA.  $648,746;  I-ot  IB  W28,6d0:   Lot 

IC.    $645,022. 

C.  H.  Leavell  &  Co.,  El  Paso,  Tex- 
as—$6«2,991 :   $690,693.   $657,037;   $6S6,- 

Pon.'ford    Bros..    El    Flaso.    Texas-  - 
$708,195;    $746.1tf5;    $704,395;    $742,395. 

4/17/47  23 

Owner  Taking    Bids— Due  May  6, 
1   P.  M. 

Apartments  (Conversion  of 
Barracks);    Serial  47-39 

WILLIAMS  FIELD,  Ariz,,  and  LAS 
VEGAS,  Nev. 

Owner— Los  Angeles  Dstrlct  Corps  of 
Engineers,  War  Department,  751  S. 
FIgueroa  St.,  Los  Angeles,  Calif. 

Plans  by  owner. 

Includes  conversion  of  barracks  and 

BOQ    buildings    into    100    apartments 
at  Williams   Field.  Ariz.,   and  con- 
version of  barracks  into  144  apart- 
ments at  Las  Veg^as,  Nev. 
Specifications   obtainable   from  the 

above  office. 
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Pacific  Blvd.,  Los  Angelea,  Calif. 

American   District    Telegraph    Co., 
160  Post  St,  San  Francisco,  Calif. 

Christiansen    Bros.,   002   Templeton 
Bldg.,  Salt  Lake  City,  Utah. 

Chytraus    Construction    Co.,  436    S 
4th  W..  Salt  Lake  City,  Utah. 

Horman    Construction   Co.,   1780   S 
State  St.,  Salt  Lake  City,  Utah. 

Jacobsen    Construction    Co.,    724  S. 
3rd  E.,  Salt  Lake  City,  Utah. 

Olson   Construction  Co.,  250  E.   1st 
S.,  Box  368,  Salt  Lake  City,  Utah. 

Paul  Paulson   Co.,  85^   W.   Ist  S., 
Salt  Lake  City,  Utah. 

Perkins  Construction  Co.,  400  Dooly 
Bldg.,  Salt  Lake  City,  Utah. 

L.  A.  Young  Construction  Co.,  Salt 
Lake  Cfty,  Utah. 

Merrill  &  Lauch,  Ogden,  Utah. 

Carl  E.  Nelson  Co.,  Logan,  Utah. 

G.  A.  Whitmeyer  ft  Sons,  2759  Grant 
Ave.,  Ogden,  Utah. 

A.   O.    Thome   ft    Son,    SpringvlIIe, 
Utah. 

Reynolds  Construction  Co.,  Sprtng- 
viUe,  Utah,  * 


U 


4/18/47 

Contract    Awarded 

Bridge  Cost    842,012 

PLUMAS  CO.,  Calif..  Acrors  North 
Fork  of  Feather  River  at  Chsstor 

0>vner  —  County  of  Plumas,  John 
Donnenwlrth,  County  Clerk,  Court 
House,   Qulncy,   Calif. 

County  Engineer^-A  J.  Wataooa, 
Court    House,    Qulncy,    Calif. 

Reinforced    concrete. 

Contractor— C  C.  Steele.  3828  Frank- 
lin  Blvd.,  Sacramento,  Calif. 


31-32— -WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


4/16/47  32 

Owner    Taking     Bids— Due     M-jy     19, 

10    A.    M. 
Sewage    Treatment    Plant    Addns. 
PHOENIX.    Ariz.,    Maricopa    Co. 
Owner— City  of  Phoenix,  City  Cleik 

City   Hall,    Phoenix,   Ariz. 
Engineers  —  Headman,   Ferguson   ft 

CaroUo.  3308  No.   3rd   St.,   Phoenl.v, 

Ariz. 

Specifications   obtainable  from   of 
flee    of    the    Engineers    upon    depoti. 
of  $50  of  which  $25  Is  refundable 


4/16/47  32 

Owner    Will    Ask    Bids    Soon—Con- 
struction  May  Start  This  Fall 
Sewage  Treatment  Plant  and   Sewer 
„  Cost  $224,888 

WILLOWS,  CaUf..  Glenn  Co.  Exist- 
ing sewer  farm,  one-half  mile  south 
of  city  limits. 
Owner— City    of   Willows,    Clyde    B. 
Larimer,   city  attorney.  City   Hall, 
Willows,  CaUf. 
Consulting  Engineer — Clyde  C.   Ken- 
nedy,   604    Mission    St.,    San    Fran- 
cisco, Calif. 
Includes  primary  treatment  and  dis- 
posal plant   (head works  and  pump 
sump,  air  agitation,  grease  removal, 
sedimentation   basin,   sludge  diges- 
tion, oxidizing  lagoons  and  sludge 
drying  l>eds),  sewers  and  manholes. 


4/16/47  M 

Owner  Taking  Bid*— Dus  May  1, 
2  P.  M.   (Bidders   Figuring) 

Bridge  Deck   Repairs; 
Ssrial  04-203-47-70 

OAKLAND,  Calif..  Alameda  County. 
Frultvale  Ave.  bridge,  Oakland 
tidal  canal,  from  foot  of  Fniitvala 
Ave.  In  Oakland  to  Versailles  Ave. 
in  Alameda. 

Owner— San  Francisco  District  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 
The  work  Involves: 

(1)  lump  sum,  timber  constructloa 
(redecking  of  swing  span  and 
Alameda  approach) ; 

(2)  100  tons  paving  (plant  mix). 
Specifications  obtainable  from  the 

above  office. 

The  following  contractors  haTe 
taken   out  plans : 

M.  B.  McGowan,  Inc..  825  Market 
St..  San  Francisco,  Calif. 

N.  M.  Ball  Sons.  Box  430.  Berkeley. 


28-30 — MISCELLANEOUS 
BUILDINGS 


28 


4/18/47 

Contracts  Awarded 

Residences    (51)  Cost    ^316,804 

AJO,    Arizona.    Pima    County. 

Owner — Phelps     D(Klgc     Corp,     AJo, 

Arizona. 
Architects — Lescher  ft  Mahoney,  IIOu 

Title    and     Trust     Bldg.,     Phoenix. 

Ariapaa. 
Frame,     asbestos     shingles,     ceme.it 

flooring,  gas  heat,   insulation,  steel 

sash,;    Includes   21,  3-bedroom   32x 

80  and  30  2-bcdroom  30x25. 
Contractor  —  Womack  Construuctlon 

Cc.,   1712   S.  Central    Ave.,   Phoenix, 

Arixena. 


4/1S/47  2« 

Revised    Preliminary    Plans    In 
Progress 

Hospital    Building    (Addns.    41    Alter) 

SANTA  MONICA,  Calif..  Los  An- 
geles, County.  Ssnta  Monica  Hoh- 
pitAl  Arizona  St.,  between  151  h 
and  16th  Sts. 

Owner— Santa  Monica  Hospital,  Ari- 
zona Street,  bet.  15th  and  16th  Sts. 
Santa    Monica,    Calif. 

Architects— A.  R  Walker.  5o0  W 
6»h    St.,    Los    Angeles,    Calif. 

(1)  Reinforced  conciote  wing.  3- 
stor>-,  L-shaped.  135x47  and  23x53 
ft.  in  area,  co'npositlon  roofing, 
steel  Hash,  concrete  floors,  paint- 
ing, plastering,  plumbing,  electric- 
al work,  partial  air  conditioning, 
one  elevator;  (2)  1 -story,  masonry 
laundrv  building,  approx  3000  t^^. 
ft  In  area,  wood  roof,  comi^sitioii 
roofing,  steel  sash,  concrete  floor, 
painting,  plumbing,  electrical  work, 
plastering;  (3>  rem  >deling  of  surg. 
ery   department   in    existing   build- 


4/16/47  31 

Owner  Taking   Bide— Due   May  2. 

2  P.  M.  (Bidders  Figuring) 
Water    Supply     System     (Rehabilita- 
tion);  Spec.  1276 
TOOELE  ORDNANCE  DEPOT   near 

TOOELE,   Utah.  Tooele  County 
Owner— Sacramento  District  Corps  of 

Engineers,  War  Department,  Wright 

Bldg.,  Sacramento,  CaUf. 
Plans  by  owner. 
Rehablllution    of    water    supply    and 

sprinkler  systems. 

The    following      contractors      have 
taken   out  plans: 

Sam    Bisset,    1428   Alhambra    Blvd., 
Sacramento,  Calif. 

A.   H.   Palmer  ft  Son,  Logan,  Utah. 

Automatic  Bprinkelr  of  Pacific,  5508 
Alhambra  Ave.,  Loe  Angeles,  Calif 

Ral*Ier     Sprinkler     Division,     New 
York,  N.   Y. 

Rushlight  Automatic  Sprinkler  Co 
55  NE.  Farragut,  PorUand,  Ore. 

Automatic     Sprinkler     Engineering 
Co..    420   Market  "St.,   San    Francisco, 

M.  R.  Carpenter,  907  Front  St,  Sac- 
ramento, Calif. 

Bernard   Engineering  Co.,   754  Na- 
toma  St.,  San  Francisco,  Calif. 

California  Automatic  Sprinkler  Co., 
865  6th  St..  San  Fiiinclsco,  Calif. 

BMre    Protection     Engineering    Co 
368  Pine  St..  San  Francisco,  Calif 

Grinnell    Co.    of    Pacific,    5th    an 
Brannan  Ste.,  San  Francisco,  Calif. 

Herman    Lawson,   465   Tehama    St 
San  Francisco,  CaUf. 

George  M.   Robinson  ft  Co.,  490  5t 
St..  San  Francisco,  CaUf. 

Rockwood    Sprinkler    Co.,    7    Front 
St.,  San  Francisco,  Calif. 

Viking  Automatic  Sprinkler  Co.,  580 
Market  St.,  San  Francisco,  Calif. 

M.  ft  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  CaUf. 

Automatic  Fire  Protection  Co.,  6101 


33— 


BRIDGES 


?.3 


4/16/47 

Contract   Awarded — 

Bridge  and  Grading     Cost,  $678,771.27 

COWLITZ  COUNTY,  Wash.  High- 
way north,  Ostrander  to  Castle 
Rock. 

Owner— State  of  Washington,  Direc- 
tor of  Highways  Clarence  B.  Shaln, 
Olympla,  Wash. 

Plans  by  Engrg.   Dept.   of  Owner. 

Approximately  4.3f;7  miles  of  clear- 
ing, grubbing  and  grading  and  steci 
girder  frame  bridge. 

Contractor  —  Peter    Kiewit    Sons   Co, 
1403  W  45th  St.,  Seattle.'  Wash. 
Other  low  bidders  April  1   were: 
K.  L    Goulter  ft  Co.,  Seattle,  Wash. 

$689,824 

Erickson  Paving  Co.  Seattle,  Wash- 
ington, $766,056. 


6UILD3NG 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pqclfic  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNdcrhill  3144 


SNAP  TIES    -    COIL  TIES    -    CYCLONE  DRILLS 

BAR  CHAIRS   -   JOIST  CHAIRS   -   HIGH  CHAIRS 

SLAP  SPACER    -    REED  CLIP    -    RAWL  PLUGS 

PERMAFORM  (Form  OU)    -   STEEL  BEAM  HANGERS 


I  hupeAio^  Cancneie.  Safiplif, 


321   SIXTH  STREET  OAKLAND  7.  CALIF. 

TWfnooks  8383 
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4/18/47 
Plans    In    Progress 
Owner  Will   Build 
Construction    Started 
Residence     (Remodel) 
SAN  FRANCISCO,  Calif..  1154  Green 
Street 


PIPE 


PIPE  -  VALVES  -  FITTIN08 

F«ciliUcfl  for  pip«  bending 

•nd  Manifold* 

Writ*  for   Prieae 

Pacific  Pipe  Co. 

IM  Spear  8U  San  FVandaco 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immadiata  daliVary 
...  40'  0"  -  50"  0"  -  60'  0"  -  70'  0"  -  80'  0"  -  90'  0"  or  100'  0"  Spans,  any 
langth.  Complefa  wHh  corrugatad  Aluminum  wall  A  roof  covering  -  Call  for  particulars. 


The  latest  develop- 
ment in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings •  Bridges  •  Barges  *  Dredges  • 
S«nrice  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  Miscellaneotis  Iron  *  Truck 
Tanks  •   Road  Machinerf. 


MK 


EIGHTH  AND  PINE  STS 


OAKLAND.  CALIFORNIA 
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CaUf. 

San  FrancUco  Paving  Co.,  00  Poet 
St.,  San  Franclaoo.  CalU. 

Johnson -Weatem  Co.,  Box  416,  Ala- 
meda, Calif. 

Duncanaon-Harrelaoo  Co.,   1404  Da 
Young  Bldg..  San  Francisco,  CaUf. 

M.  *  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Charles  C.  MacClosky,  112  Market 
St,  San  Francisco,  Calif. 

Brhentraut  &  Summers,  606  Penn- 
sylvania Ave.,    San   Francisco,  CaUf. 

James  L  Barnes  Construction  Co., 
Ml  Russ  Bldg.,  Ban  Francisco,  Calif. 

Stolte,  Inc.,  8461  San  Leandro,  Oak- 
land, Calif. 

Vezen  Construtcion  Co.,  8760  Ard- 
ley  Ave.,  Oakland,  Calif. 

O.   C.   Jones   Sc  Sons,   1001   Dwlgfat 
Way.  Berkeley,  Calif. 

Charles  L.  Harney,  876  Berry  St, 
San  Francisco,  Cailf. 

Fredrtckson  St  Watson  Construction 
Co.,  873  81st  Ave.,  Oakland,  Calif. 

J.  Henry  Harris,  2667  »th  St,  Berk- 
eley, Calif. 

Heafey-Moore   Co.,    S44    High    St, 
Oakland,  Calif. 

Whalin  Bros.,  2942  28rd  Ave.,  Oak- 
land, Calif. 

A.   M.   Hardy,   736  Clementina  St, 
San  Francisco,  Calif. 

Mattock  Construction  Co.,  212  Clara 
St.,  San  Francisco,  Calif. 

Oliver    M    Rousseau,  726    Tehama 
St.  San  Francisco,  Calif. 

John     F.    Tulloch,    3428    Bttle    St, 
Oakland,  Calif. 

Chrlstensen  A  Lyons,  3464  Harlan 
St.  Oakland,  Calif 


Plans  by  engineering  department  of 

owner. 
Remove    existing    floor   system    and 

replace    with    aluminum    balk    and 

structural  steel  and  other  Incidental 

Items. 
Centraoter  —  Dally     Engineering     4 

Cenatruotlon  Co.,  Box  1946,  1724  W. 

Waldon,   Phoenix,  Arlx. 

34— -DAMS,  RESERVOIRS  & 
DREDGING 

4/16/47  84 

Owner  Taking  Bids— Oue  Apr.  28 
Foundation    investigation    Work 
E:AGL.E  GORGE  DAM   SITK,   Green 

River.   King  Co.,  Wash. 
Owner  —  Seattle  Diatrlcts*  Corps   of 
Engineers,  Col.  L.  H.  Hewitt,  Dlst., 
Ensrr..  1400  Textile  Tower,  7ih  and 
Olive  Way,  Seatile.  Wash. 
Plans  by  owner. 


4/16/47  84 

Owner  Taking   Bids — Oue  May  6, 

2  P.  M.  (Bidder*  Figuring) 
Maintenance  Ordeging;  Spec  127S 
SAN  JOAQUIN  and  SOLANO  COUN- 

EIES,    Calif.   Stockton    deep   water 

channel  and  Suisun  bay. 
Owner — Sacranmento  District  Corps  of 

Engineers,  War  Department,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 

The  work  involves: 

Part  A— Suisun   Bay 
1  dredging  237,400  cu  yds. 

Part  B — Stockton  Deep  Water 


Orydook  and  Overhaul  Dredge; 
Serial  No.  (M-203-47-74 

SAN  FRANCISCO,  Calif. 

Owner — San  Francisco  District  Corps 
of  Engineers,  Waf  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 

Drydocklng  and  overhauling  the  gov- 
ernment -  owned    seagoing    hopper 
dredge  Pacific. 
Bids  will  be  taken  as  follows : 

(1)  repairs  to  hull: 

(2)  repairs  to  machinery; 

(8)  scrap  allowance. 

Specifications  obtainable  from  the 
above  office. 

The  following  contractors  have 
taken  out  plans: 

General  Engineering  Se  Drydock 
Co.,  1100  Sansome  St.  San  Francisco, 
Calif. 

United  Engineering  Co.,  Ltd..  foot 
of  Main  St.,  Alameda,  Calif. 

Bethlehem  Steel  Co.,  20th  and  Illi- 
nois Sts.,  San  Francisco,  Calif. 

Graham  Ship  Repair  Co..  foot  of 
Washington  St,   Oakland,  Calif. 

Hurley  Marine  Works,  Inc..  foot  of 
5th  Ave.,  Oakland,  Calif. 

Pacific  Coast  Elaglneering  Co., 
Drawer  E,  Alameda,  Calif. 

Moore  Drydock  Co.,  foot  of  Adeline 
St,  Oakland,  Calif. 


Calif.,  upon  deposit  of  check  or  postal 
money  order  for  JIO,  payable  to  Chief 
of  Bureau  of  Yards  and  Docks,  and 
are  on  file  for  examination  at  the 
office  of  DALY  PACIFIC  BUILDER. 
465  Tenth   St.,  San  Francisco,  Calif. 

The  following  contractor  has  taken 
out  plans: 

Anderson  A  Rowe,  2501  Harrison 
St.,  San  Francisco,  Calif. 


39^~5EWERS 


Robert  L.    Wilson,    1207    Bush    St, 'l  dredging  293,200  cu  yds. 

iS  ™>cl«co.  CaUf.  Part,  a  and  B  Combined 

,«ir  w        *^'  Y°""fif  *  Nelson,  Inc.,   i  dredging  530.600  cu.  yds. 
J27  Montgomery  St,  San  Francisco,  |     The     following     contractors     have 


Calif. 

Ferrabee,     Kennedy"   &    Richmond, 
2507  Woolsey,  Berkeley,  Calif. 

Eider  Sc  Owens,  2206  Enclnal  Ava, 
Alameda,  Calif. 

Forrister  Sc  Evans,  3110  Adeline  St, 
Oakland,  Calif. 

Frank    A    Payne,    8   Overhill    Rd.. 
Orinda,  Calif. 

McGuire  &  Hester,  796  66th   Ave., 
Oakland,  Calif. 

J.  T.  Smoody,  1118  High  St,  Berke- 
ley, Calif. 

Joseph  F.   Ciatti,  1751  Palou  Ava, 
San  Francisco,  Calif. 

Eaton  &  Smith,  716  Ocean  Ave.,  San 
Francisco,  Calif. 

Independent  Construction  Co.,  Ltd., 
46th  and  Clement,  Oakland,  Calif. 

S.  L,  Joseph,  1260  59th  St..  Emery 
ville,  caiif, 


taken  out  plans 

Healy  -  Tlbbitts    Construction     Co., 
411  Brannan  St..  San  Francisco,  CaM. 

Johnson-Western  Co.,  Box  416,  Ala- 
meda, Calif. 

Olympian  Dredging  Co..  626  Market 
St.,  San  Francisco,  Calif. 

Standard  Dredging  Corp.,  800  Cen- 
tral Bldg.,  Los  Angeles,  Calif. 

Pacific  Bridge  Co.,  333  Kearny  St, 
San  Francisco,  CaUf. 

San  Francisco  Bridge  Co.,  602  Mar- 
ket St.,  San  Francisco,  Calif. 

Hydraulic  Dredging  Co.,   Ltd.,  1221 
Central  Bank  Bldg.,  Oakland,  Calif. 

Puget    Sound    Drdeging    &    Bridge 
Co.,  Seattle,  Wash. 

Construction  Aggregates  Corp.,  603 
Market  St.,  San  Francisco,  Calif. 

William  Pierce,  Suisun,  Calif. 

American  Dredging  Co.,  1419  Broad- 


W.  H.  Larson,  6015  Chabalyn  Ter-    way,  Oakland,  Calif, 
ra^  Oakland,  Calif.  |     pVanks  Dredging  Co.,  260  California 

U.  B.  Lee,  1159  EstudUIo  Ave.,  San   St.,  San  Francisco,  Calif. 

^«,1r°'  ^Ji'^,-,  I     A.  S.  Dutra,  255  California  St,  San 

William  G.  Morgan,  907  Adams  St.    Francisco,  Calif. 
Albany,  Calif, 


Lewis  Construction  Co.,  516  18th  St, 
Oakland,  Calif. 

C.  Dudley  DeVelblss,  Blastshore 
Highway  and  Huntington  Ava,  Rloh- 
mond,  Calif. 

Combs  Bros.,  Box  97,  San  Leandro. 
CaUf. 

A.  A.  Tieslau,  1220  Eastshore  High- 
way, Berkeley,  Calif. 


88 


4/16/47 

Plans  In  Progn 

Bridge  Cost  $B«,280 

PBTALUMA,  Calif.,  Sonoma  County. 
Over  Petaluma  River  on  Hopper  St 

Owner — City  of  Petaluma,  Gladys  R. 
Wallin,  city  clerk.  City  Hall,  Peta- 
luma, CaUf. 

Structural  Engineer  —  Clarence  E. 
Seage.  681  Market  St,  San  Fran- 
cisco, Calif. 

Structural  steel  and  concrete  bridge 
with  60-ft.  span  and  40-ft  roadway. 


Delta  Dredge  Co.,  Pittsburg,  Calif. 

Associated  Dredging  Co.,  fOB  Mar- 
ket St.,  San  Francisco,  Calif. 

H.  F.  Lauritzen,  Box  470,  Pittsburg, 
Calif. 

Roberts  Island  Dredg^g  8c  Im- 
provement Co.,  8.  Pacific  Rd.,  Pitts- 
burg. Calif. 

Underground  Construction  Co.,  76th 
Ave.  and  San  Leandro  Blvd.,  Oak- 
land, CaUf. 


35—     DOCKS,  PIERS  & 
HARBORS 


88 


4/16/47 

Contract  Awarded 

Bridge  (Repair)  Cost  8&8,S82 

FLAGSTAFF  -  FREDONIA  HIGH- 
WAY, Arlsona.  Cameron  Bridge, 
about  62  milea  north  of  Flagstaff 
on  U.  S.  Route  89. 
.  ^Owner — Ariaona  State  Highway  Com- 
r  mission,  17th  Ave.  and  Jackson  St., 
Phoenix,  Ariz. 


4/18/47  35 

Contemplated 

Wharf  Coat  $100,000 

CRESCENT  CITY.  Cilif..  Del  N><To 
Co.  Ft.  of  Kent  St.  south  of  Elk 
Creek 

Owner — Paragon  Terminal  Co..  Wm. 
W.  Speer,  attorney,  Albert  WhcPl- 
on,  engineer,  Frank  Helton,  presi- 
dent; Lyle  Prickett.  vice-pre.^'.- 
dent;  Frank  W.  Roll,  Secretary- 
Treasurer  and  Frank  Wells,  gen- 
eral manager  (536  J  8t.,i  Crescent 
CUy.  Calif. 
1400-ft.    lumber    and    cargo    wharf 


4/16/47  35 

Owner  Taking   Bids— Due  April  30, 
2  P.  M.— Plans  on   File— Bidder 
Figuring' 

Berthing   Facilities;    Spec.  18404; 
NOy  14343 

VALLEJO,  Calif..  Solano  Co.  South 
of  Intersection  of  Maryland  St  and 
4th  St  Extension. 

Owner — Bureau  of  Yards  and  Docks, 
Public  Works  Department,  12th 
Naval  District,  Room  A-109  Fed- 
eral Office  Bldg.,  Civic  Center,  San 
Francisco,  Calif. 

Plans  by  owner. 

Berthing  facilities  for  naval  reserve 
training  ship  (DE).  including  the 
disconnecting,  moving  and  Installa- 
tion of  government-furnished  boil- 
ers, feed  pumps,  condensate  tank, 
water  softener,  domestic  water 
heater  and  accessories,  the  furnish- 
ing and  installation  of  steam  And 
condensate  return  piping  with 
valves,  covering  and  accessories, 
the  furnishing  and  installing  ad- 
ditions and  alterations  to  the  ex- 
isting water  distribution  system, 
including  connection  to  City  of  Val- 
lejo  water  system,  complete  wiring 
for  power  control  and  lighting  in 
boiler  house  and  revamping  of  the 
electrical  distribution  system. 
Specifications  obtainable  from  the 
Public  Works  Department,  Design 
Division,  Room  A-119  Federal  Office 

Bldg.,    Civic    Center,    San    FVanclsco, 


4/l«/47  36 

Engineering    Survey    in    Progress — 
Bond    Election    May    Be    Called 
In  September 

Sewage    Collection    System 

Cost  $72,800 

MILL  VALLEY.  Calif..  Marin  Co. 
Homestead   Valley   Area. 

Owner — Homestead  Valley  Sanitary 
District,  George  H.  Seavor,  chair- 
man, 20  Evergreen,  Mill  V«tley; 
directors.  Edmund  L.  Fllmer,  How- 
ard F.  Todd.  Laverne  and  Fern- 
dale  Aves..  Mill  Valley;  William 
Glyim,  164  James,  Mill  Valley,  am' 
John  Wybanga,  947  3thel  Ave., 
Mill    Valley,    Calif. 

Engineer— John  C  Oglesbv.  1028  B 
St.,   .San   Rafael,  Calif. 

Includes  Unit  1,  Installing  i.OOO  lin. 
ft.  sewer  pipe  ranging  in  .ize  from 
6-in.  to  12-in.  cost  $49,700 ;  Unit 
2,  installing  SOOO  lin.  ft  pipe  from 
6-in.   to  8-ln.,  cost  $23.iOO. 


hem.  City  Cleric,  City  Hall,  Stock- 
ton, Calif. 
City  Bngr.— Lyle  Playton,  City  Hall, 
atockton,  Calif. 

4/18/47  ^        »         ,w.   *® 

Owner  Taking  Bids — Due  Apr.  30, 

11   A.  M. 

Highway    Improvement 

ARABY-I^GUNA  DAM  HIGHWAY 
Ariz.  From  State  Hlgh\vaS-.9»  aboul 
8  miles  east  of  Yuma  and  extend- 
ing northerly  a'oout  5  mi.  toward 
Laguna  Dam. 

Owner  —  Ariiona  State  Hlghwaj 
Commission,  17th  Ave.  &  Jackson 
St.,    Phoenix,    Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes      road      mixed      bituminous 
surface,    furnish    and    place    select 
material,  etc. 
Specifications  obtainable  from  the 

above  office  upon  payment  of  $5. 


4/18/47  39 

Bond    Election    in    Amount   of    About 

$140,000  Proposed   for  May  27 
Storm   Sewers  &  Curbs  A  Gutters 
TULELAKE,    Calif,    Siskiyou   Co. 
Owner — City  of  Tulelakc,  City  Clerk, 

City  Hall,  Tulelake,  Calif. 

40—     STREETS  AND 
HIGHWAYS 


4/18/47  10 

Plans    in    Progress — Owner    Probably 

Will   Ask   Bids  Within   30   Days 
Center  St.    Improvement 
STtX'KTON,  Calif.,   San  Joaquin  Co. 

Fiom   Civic  Auditorium   to   Miner. 
Owner— City  of  Stockton,  B.  L.  Trn- 


4/18/47  40 

Owner  Taking  Bids — Due  Apr.  30, 
11   A.    M. 

Highway    Improvement 

TACNA  .  TYSON  HIGHWAY,  Ariz. 
From  Tacna  on  U.  S.  Route  80 
about  40  nil.  cast  of  Yuma  and  ex- 
tending about  6.66  miles  northe€UJt. 
erly  to  Mohawk  Valley  School. 

Owner  —  Arizona  State  Highway 
Commission.  17th  Ave  &  Jackson 
St,   Phoenix,  Ariz. 

Plans  by  engineering  dept.  of  owner. 

includes      road      mixed      bituminous 
surface,  furnishing  and  placing  se- 
lect  material,   etc. 
Specifications   obtainable   from   the 

above    office   upon    payment   of    $d 
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4/18/47 

Contract   Av/.irded 

Surfacing  Cost   $84,128./5 

YOLO  COUNTY,  Calif.,  Between  I'A 
miles  north  of  Solano  County  line 
and  Woodland  and  between  3% 
miles  north  of  Woodland  and  1  mile 
south    of   Knights   Landing. 

•Owner — State  of  Calif dmla.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,   Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Caiif. 


TEC^ 


GianI   Grip   Drive   Dowch 
Double   Grip   Spikei 

Timber  Connectors  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4314  CalifonUa  St.,  Su  FrandKO 
SKyiia*  7972 


1 191    So.    Broadway,    Loi   Ans«i«* 
PRoapcct    8269 


"When  We're  Working  in  Close  Quarfers 


We 


TRAXCAYATE 


If 


4/16/47 

'  Owner    Taking  Blda— Dua  April  2ft, 
*      2  P.  M.  (Bidders  Figuring) 


says  Mr.  J.  E.  Nelson  of  the  firm  of  Johnson  8C  Nelson, 
Marin  County  Contractors.  "Our  IT4  TRAXCAVA- 
TOR  is  the  ONLY  RIG  for  close-in  work  around  founda- 
tions and  concrete  forms,  and  that's  only  one  of  the  many 
jobs  it  does  for  us.    It*s  one  machine  that  keeps  busy." 


Hard 'to -Get  Tools  for 
IMMEDIATE  DELIVERY! 

Following  is  a  partial  list  of  tools  and  equipment  we  have 
available  for  immediate  delivery.  They  save  time,  labor 
and  money  in  construction  work  .  .  .  B^L 

COMET  (Clipper)  Radial  Arm  Saws 
2  and  3  H.  P.,  Single  phase. 

Sning  Cut'Off  Saws 

'^  and  1  H.  P.,  Single  phase,  1 10  volts. 

5  H.  P.,  3  Phase,  220  volts.  MALL  VIBRATORS 

AIR  COMPRESSORS,  6  cu.  ft.,  (Portable) 

1  H.  P.,  Single  phase,  110/220  volts. 

1%  H.  P.,  Gasoline  Engine  Drive. 
DRILLS,  Portable  Electric,  110  volu. 
DRILL  PRESSES,  I7inch  DELTA 
SYNTRON,  Portable  Electric  Hammers,   110  volts. 
SHELDON  and  CLAUSING  Screw  Cutting  Metal  Lathes 

10,  11  and  12-inch. 
HACK  SAWS,  Electric  Motor  Drive. 

Write  or  Phone  for  complete  information 

"It  !#••  0  ferfobU  Tool  ...  Wo  Ho  vo  If 

DELTA  EQUIPMENT  AGENCY 

SALES  -  RENTAL  -  SERVICE 
2312  troodwoy.  OAKLAND     •    Tolophooo  TEmplobor  M7I 


TRAXCAYATE  for  PROFIT 

All  pver  the  country  contractors  are  callinf{ 
the  Traxcavator  ''the  busiest  machine  on 
the  job,"  and  here'a  why:  They  use  it  for 
land-clearing  and  for  leveling;  they  use  it 
for  excavating  and  for  truck  loading;  they 
uae  it  for  backfilling  and  for  cleanup  work. 
From  the  time  the  job  is  started  'til  the 
earthwork  is  completed  the  Traxcavator  is 
busy.  That  spells  profit  for  the  contractor 
because  the  profitable  machine  is  the  one 
that  keeps  busy.   That's  why  we  say 

TRAXCAYATE  for  PROFIT 


PETERSON  TRACTOR  &  EQUIPMENT  CO. 


HAYWARD 
SWeefweod  5600 

SAN   FRANCISCO 
G4Hleld  9f5l 


IRINTWOOD 
froafweerf  105 

HALF  MOON  RAY 
NMi  204T 


Net  length  of  «bout  8.2  milea  repair 
Ing  with   plant  mix  aurfacing  and 
seal  coat. 

Contractor  —  MoGillivray   Construc- 
tion Co.,  Box  873,  Sacramento,  Cal. 


40 


4/18/47 

Contract  Awarded 

Resurfacing  Cost  t74,603 

MARIN  COUNTY.  Calif..  Between 
San  Rafael  and  Waldo. 

Owner — Etate  of  California,  Division 
of  Kigtiways.  Public  Works  Bldg, 
.Sacramentu,   Calif. 

State  HUhway  Engineer — G.  T.  Mc- 
Coy, Public  Worku  Bldg.,  Sacra- 
mento, Calif. 

At>out  2.2  milea  net  length  reaurfac- 
Ing  vith  asphalt  concrete  eind  con- 
atruct  shoulders  with  cru.jher  run 
base  and  seal  coat 

Contractor — Le«  J.  Immel,  Box  175, 
San   Pablo,  Calif. 


40 


4/18/47 

Plana   in   Progress 

Rosurfacing  Cost  $70,000 

SAN  LEANDRO,  Calif.,  Alameda  Co 
San  Leandro  Blvd.,  from  Oakland 
city  limits  to  Williams  St. 

Owner — City  of  San  Leandro,  L.  E. 
OlaoD,  city  mgr,  H.  H.  Burbank, 
city  clerk.  City  Hall,  San  Leandro, 
Calif. 

City  Engineer — Chua.  P.  Martin,  City 
Hall,  8a.n  Leandro,  Calif. 

41~41AS,  WATER  AND  OO. 
PIPE  LINES 

4/lf/47  41 

Contemplated 

Pipeline  Cost   $60,000 

MONTBKEY  CO..  Calif.,  Upper  Car- 
mel  Valley 

Owner — Calif  omia  Water  ft  Tele- 
phone Co.,  C.  M.  Goldbworthy,  lo- 
cal mgr,  439  Tyler.  Monterey,  Cal. 

Inatallation  of  0000  ft.  30  inch  steel 
pipe. 


4a— MACHINERY  AND 
EQUIPMENT 


4/18/47  43 

Sale  of  Trucks,  Trailers,   Etc. 

FT.  OBD.  Caiif.  Monterey  Co  - 
War  Assets  Admin,  30  Van  Ness 
Ave..  San  Francisco,  Calif.,  announc- 
es site  clearance  of  trucks,  trailers 
and  Jeeps  alt  located  at  Ft.  Ord, 
Ca'.lf.,  with  closing  date  set  for  Apr. 
24. 


4/18/47  43 

Electrical   Equipment 
Contracts   Awarded 

FL  CENTRO,  Calif..  Imperial  Co.  - 
Alils-Chalmers  Mlg.  Co.,  awarded 
contract  on  Schedule  1  at  $284„'Ms2: 
Woodward  Governor  Co.,  Rockford, 
111.,    awarded    contract    on    Schedulj 

2  at  132,635.  and  General  Elecfrlr 
Co..    awarded    contract    on    Schedule 

3  at  $240,352  by  the  Imperial  Irriga- 
tion District,  El  Centre.  Calif.,  for 
fumishine:  Schedule  1.  one  16,000  hp. 
hydraulic  turbine;  Schedule  2.  gov- 
erning equipment,  and  Schedule  3. 
one  125C0  kva  generator  and  volt- 
age regulator  equipment  for  the  aec- 
ond  unit.  Drop  4,  hydroelectric  plant 
In  the  AU-American  Canal:  Spec. 
250. 


4/18/47  48 

Carbon    Brushes 
Contracts   Awarded 

SAN  FRANCISCO.  Calif.  -Carl.one 
Corp. ;  Helw  ig  Company,  Rlalto  Bldg 
San  FranciKco,  Marwood  Ltd.,  357 
9th  St.,  San  Francisco,  and  Tri-State 
Supply  Corp.,  554  Bryant  St..  San 
Francisco,  Cailf.,  awarded  contracts 
hv  the  Purchaser  of  Supplies,  M.  H. 
Geri->.,  270  City  Hall,  San  Francisco, 
CaKf..  under  Bid  No.  3888  for  furnish- 
ing and  delivering  3950  carbon 
brushes. 
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SoppUes,  Equipment 
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4/18/47 

■Jnlt    Substations — Contracts 

Awarded 

SACRAMENTO.  Calif.,  Sccramen- 
to  Co.— Westlngho'jse  Electric  Co.,  I 
Montgomery  St.,  San  Francisco,  and 
General  Electric  Co.,  235  Montgom- 
ery St..  San  Francisco,  Calif.,  award- 
ed contracts  by  the  Sacramento  Mu- 
nicipal Utility  Dist.,  James  E.  Mc- 
Caffrey, general  manager,  59th  and 
R  Hin,  Sacramento,  Calif.,  for  fiM- 
nishing  two  3000-kva  unit  aubsta- 
tions.  Cost  $S6,927.  i 
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4/17/47 

Air  Circuit  Braakars 

Bids  Wanted 

CENTRAL  VALLEY  PROJECT. 
California.— Until  May  29,  2  P.  M., 
bids  will  be  received  b  ythe  U.  8.  Bu- 
reau of  Reclamation,  Cuatoma  House, 
Denver,  Colo.,  under  Spec.  1789  for 
furnishing  and  delivering  f.o.b.  cara 
at  the  ahipping  point  or  f.o.b.  cara  at 
Redding,  Calif.,  three  (3)  indoor  pow- 
er air  circuit  breakers  for  6900-volt 
operation,  eac  henclosed  in  a  metal 
cubicle  and  having  a  continuous  cur- 
rent rating  of  at  least  2500  amperes 
and  an  interrupting  capacity  of  at 
least  250.000-kva.  at  operating  volt- 
age, for  Keswick  power  plant.  Cen- 
tral Valley  Project,  California.  The 
apparatus  will  be  Installed  by  the 
government.  No  charge  for  copiea  of 
the  specifications  to  proapective  bid- 
ders; to  others,  $0.75,  not  returnable. 


42 
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42— MISC.    SUPPLIES    AND 
MATERIALS 

4/18/47  42 

Paints  A,  Painters'  Supplies 
Contract    Awarded 

SAN    FRANCISCO.    Calif.    —    De- 
Boom  Paint  Co..  1030  Brvant  St.,  Sen 
I'T^ancicco.    W.    P.    Fuller  A    Co.,    801 
.  Miaalon     St..     San     Francisco;     D.     H 
J  Rhrdea  A  Co..  434  »th  St..  San  Fran- 
:  ri.sco.  and  Standard  Distributing  Co.. 
271    9th    St..    San    Franclaco.    Calif- 
awarded   contracts    by    Purchaser   cf 
Suppllea  M.  H.  Gerry.  270  City  Hall, 
San  Francisco,  Ca!lf.,  under  Bid  No 
3858    for    furnishing    and    delivering 
misc.    paints    and    painters'    supplies 
for  the  School  Dept. 


4/17/47 

Oil  Purifiers  and  Drying  Ovens 

Bids  Wanted 

j  CENTRAL  VALLEY  PROJECT, 
California.— Until  May  12,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 

:  reau  of  Reclamation,  Cuatoma  House, 
Denver,    Colo.,    under    Spec.   1785   for 

'furnishing  and  delivering  f.o.b.   cars 

jat  the  shipping  point  or  f.o.b.  cars 
at  Redding,  Calif.,  two  oil  purifiers 
and  two  filter-paper  drying  ovens  for 
the  Keawlck  power  plant.  Central 
Valley  Project,  California.  The  appa- 
ratua  will  be  installed  by  the  gov- 
ernment. No  charge  for  copies  of  the 
specifications  to  prospective  bidders ', 
to  others,  |1,  not  returnable. 


42 


4/18/47 

Automotive   Bearings 

Contracts   Awarded 

SAN  FRANCISCO,  Calif.  —  All 
Bsarlng  Service  Inc..  173  9th  St.,  San 
Francisco,  Bearing  Distributing  Co. 
849  0th  St.,  San  Francisco;  Chaa.  \^. 
Carter  Co.,  525  4t^  St ,  San  Francisco, 
Chanslor  A  Lyon  Co.,  740  Polk  St.. 
San  Frjuiclfcco,  and  Geo.  M.  Phli- 
pott  Co.,  1160  Bryant  St.,  San  Fran- 
claco, Calif.,  awarded  contracts  by 
Purcha.^er  of  S'ipplifs,  M.  H.  Oerr;-, 
270  City  Hall.  San  Francisco.  Calif.. 
under  bid  No.  3870  for  furnishing 
and    delivering  automotive    bearings. 


4/17/47  48 

Radial  Qatea  and  Hoist 
Bids  Wanted 

BOULDER  CANYON  PROJECT, 
Arisona-Callfomia-Nevada.  —  Until 
May  16,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1788  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Yuma,  Aris.,  two  14-ft.  by  11-ft 
radial  gates,  miscellaneous  metal- 
work  and  float-well  equipment,  and 
one  float-operated  radial  gate  hoist 
for  check  and  drop,  Coachella  Canal, 
atation  288+15,  All- American  Canal 
System,  Boulder  Canyon  Project,  Ari- 
zona-Callfomla-Nevada.  The  mate- 
rial will  be  installed  by  the  govern- 
ment. No  charge  for  copies  of  the 
Rpecifications  to  prospective  bidders; 
to  others,  $1.2Q,   returnable. 


4/7/47  4S 

Tranaformers,  Ete. 
Bids  Wanted 

BOULDER  CANYON  PROJECT, 
Arizona-Callfomla-Nevada.  —  Until 
May  27,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Customs  House,  Denver,  Colo.,  under 
Spec.  1790  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Boulder  City,  Nov., 
four  (4)  1000-kva.,  38,100/66,000-wye 
to  2400  delta-volt,  single-phase.  60- 
cycle,  oil-Immersed,  self-cooled,  out- 
door type  transformers,  each  with 
one  single-pole  line  type  lightning 
arrester  for  69,000  -  volt,  grounded  - 
neutral  circuit,  and  one  single-pole 
distributl'^n  type  lightning  arrester 
for  2400-volt  ungrounded-neutral  cir- 
cuit mounted  en  the  tank;  one  (1) 
15-kva..  2400/4160-wye  to  120/340- 
volt,  single-phase,  flO-cycle,  oll-lm- 
mersed,  self-cooled,  outdoor  type  dis- 
tribution transformer,  with  standard 
taps  and  two  high -voltage  pocket 
bushings;  one  (1)  7500-volt,  600-am- 
pere,  3  -  pole,  single  -  throw,  outdoor 
type  power  circuit  breaker;'  one  (1) 
69,000-volt,  600-ampere,  3-pole,  single- 
throw,  manually-gang  operated,  out- 
door type  disconnecting  switch ;    two 

(2)  7500-volt,  400-ampere,  3-pole,  sin- 
gle-throw, manually-gang  operated, 
outdoor  type  disconnecting  switches 
with    Interlocking   mechanism;    three 

(3)  75e(F-Tolt,  1200-arapere,  single- 
pole,  single  •  throw,  hook  -  operated, 
outdoor  type  disconnecting  switches; 
three  (3)  7500-volt,  400-ampere,  aln- 
gle-pole,  single-throw,  hook -operated, 
outdocr  type  disconnecting  switches ; 
two  (2)  7.VX)-volt.  4000-ampere,  S-pole, 
single  -  throw,  manually  -  gang  oper- 
ated, outdoor  type  disconnecting 
switches  with  Interlocking  mechan- 
ism; two  (2)  7500-volt,  1200-ampere. 
3-pole,  single-throw,  manually-gang 
operated  .outdoor  type  disconnecting 
switches;  six  (6)  7500-volt.  2000-am- 
pere,  blngle-pole,  single-throw,  hook- 
operated,  outdoor  type  disconnecting 
switches;  nine  (9)  7500-volt,  1200-am- 
pere, single-pole,  single-throw,  kook- 

,  operated,  outdoor  type  disconnecting 
switches;  six  (6)  38,000-volt,  800-am- 
pere,  &tngle-pole,  single-throw,  hook- 
operated,  outdoor  type  disconnecting 
switches:  three  (3)  188,000-volt,  200- 
ampere,  .lingle-pole,  outdoor  type  dis- 
connecting fuses,  each  complets  with 
fuse  units,  for  Boulder  City  substa- 
tion;  three  (3)  69,000-volt,  200-am- 
pere,  single-pole,  outdoor  type  dia- 
connecting  fuses,  each  complete  with 
fuse  units,  for  No.  2A  pumping  plant 
fubstation;  two  (2)  5000-volt.  ground- 
ed-wye,  60-ampere,  single-pole,  hook- 
operated  ,outdoor,  enclosed,  indicat- 
ing, drop-out  type  fuse  cutouts,  com- 


plete with  fuss  holder,  hanger  and 
fuse  links  for  No.  2A  pumping  plant 
aubatatlon;  four  (4)  2400-  to  120-volt. 
80  -  cycls,  outdoor  type,  potential 
tranaformers;  two  (2)  5000-voit-insu- 
lated.  400-  to  5-ampsre,  00-cycle,  out- 
door type  currant  transformers;  on* 
(1)  240- volt,  fiO-ampere,  single-phass, 
«0-cycle,  S-wire,  4-tenninal,  outdoor 
type  watt-hour  meter  with  2-outlet 
socket  for  Boulder  City  and  No.  2A 
pumping  plant  subatatlona  and  the 
Nevada  State  awitchyard,  Boulder 
Canyon  Project,  Arlsona-CaillfomUt- 
Nevada.  The  apparatus  will  be  in- 
stalled by  the  government.  No  charge 
for  copies  of  the  specifications  to 
prospective  bona  fide  bidders;  to 
others,  $1,  not  returnable. 


SUB.CONTRACT 
INFORMATION 


4/17/47  44 

Interior  Painting  and  Misosllanseua 
Repairs — Contract  Awarded 
PRESCOTT,  Arts.— fiharp  &  HIU. 
4801  Sunnyside  Dr.,  Rlvsrsids,  Calif., 
at  $4449,  awarded  contract  by  th* 
Federal  Works  Agency,  Public  Build- 
ings Admlnlatartlon,  office  of  the 
District  engineer,  838  U.  8.  Appralaer's 
Bldg.,  San  Francisco,  Calif.,  for  In- 
terior painting  and  miscellaneous  re- 
pairs at  the  U.  S.  Post  Office  and 
Courthouse  Bldg.,  Prescott,  Ariz. 


-Bids    Wanted 


4/17/47 

Refinlnshing     Floor 
Bidders   Figuring 

OAKT.AND  Calif.,  Alameda  Co — 
Until  Apiil  23.  2  P.  M..  bids  will  be 
received  by  the  Publlo  Works  Dept.. 
12th  Naval  District.  Room  A-109. 
Federal  Office  Bldg.,  San  Franclaco, 
Calif.,  under  Spec.  18347  for  refln- 
l.shing  of  the  wood  floors  In  27  build, 
ings  at  the  U.  S.  Naval  Hospital. 
Oakland,   Calif. 

Work  includes  the  sanding  and 
refinisliing  of  all  the  wood  floors  In 
Bldg.s.  Nofl.  1,  20,  35,  38.  40  through 
47  inclusive,  49,  50,  51,  .W,  54.  60,  61. 
63  through  65  inclusive.  70.  71,  74.  7B 
snd    7^ 

Specificatlona  obtainable  from  the 
Public  Works  Dept.,  Design  JSivislon, 
Room  A-119,  Federal  Office  Building 
C'vic  Center.  San  Ftanciaco.  Calif., 
upon  deposit  of  check  ar  postal 
money  order  for  $15.  payable  to  the 
Chief  of  Bureau  of  Yards  8t  Docks. 

The  following  contractors  hav« 
taken  out  plans: 

Pacific  Pointing  A  Decorating 
Company,  5414  Telegraph  Ave..  Oak- 
land, Calif. 

Pacific  Hardwood  Floor  Company. 


4/17/47  U 

Painting    and    Misosllansous  Repairs 
Contract  Awarded 

POMONA.  Calif..  Los  Angeles  Co.— 
Gayton  Engineering  Co.,  2738  E.  Flor- 
ence Ave..  Huntington  Park,  Calif., 
at  $3200,  awarded  contract  by  ths 
Federal  Works  Agency,  Public  Bulld- 
Inga  Adminiatratlon.  office  of  the 
district  engineer,  838  U.  S.  Appralser'a 
Bldg.,  San  Franclaco,  Calif.,  for  inte- 
rior and  exterior  painting  and  mis- 
cellaneous repairs  at  the  U.  S.  Post 
Office  Bldg.,  Pomona,  C&lif. 


4/18/47  « 

Interior    Wall    Vents — Low    and 

Only   Bidders 

RIVERSIDE.  C^llf..  Riverside  Co. 
—Julius  Carlscn.  Jtivtrside.  Calif oi - 
nia,  nt  $250.f'0,  submitted  low  hid  to 
the  Fodfral  Works  Agr>ncy,  FHiblic 
ButlitlnRH  Administration.  Office  c»f 
the  Dl.striot  En>!:lneer.  838  TT.  S.  Ap- 
praiser's Building,  San  FrnnciBCO, 
California,  for  interior  wall  vent«i  at 
the  U.  3  Post  OfHce  ButldlhiT.  Riv- 
erside. Califomla.  Oilier  bldder.< 
April    16th    >^•eIe: 

HawlHev  Machine  Work«i,  San  Ber. 
nerdino.  California.  $360. 

Riverside  Iron  Work*,  Riverside, 
California.  $544. 


4/1S/47  ** 

Sidewalk    Work— Low    and    Only 

Bidders 

BURLINGAME,  California.  San 
.Mateo  C<  unty— Ben  Blair,  410  Fu'.tun 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timkan  Co.         Gordii*r'Deiiv*r  Co.  Morlow  Pvinps 

Fofiilr  ••oring  Co.  Now  Doparfvro  Bearing  Co. 

Hyatt  Boorliig  Co.  Atlas  Bronio  Co. 

Rochostor  Ropos  Mollory  Logging  Equip.  Co. 

GEORGE  M.  PHILPOTT  CO. 


SAN  PIANCISCO 

Iryoat  l*f .  ftli  ft  lOtli  SH. 

PhoM  HEmlsch  S47S 


OAKLAND 
32S5  Soa  Pablo  Ava. 
Phaaa  HUmboldt  14S« 


CONTRACTOR'S 

AIR 
TOOLS 

Now  &  Ufd  ■  Saiss  6  Rssfaft 
NEW  -  WORTHINGTON 

•  Rock  Dnili 

•  Paving  Breakers 

•  TreiK-h  Diggers 

•  Clay  Spades 

•  Tie  Tarnpers 

•  Wagon  Drills 

USED 

Inger5oll-Rand.  Thor, 

Gardner-Denver.  Chicago 

Pneumatic  8t  Worthington 

Coff  CO>lST  Plr$t 

COAST 

EQUIPMENT 
COMPANY 

941  Iryaat  St.       MArli««  S740 


J 


STEEL  FIREPLACE  UNITS 

BENNETT  "WARMAIRE"     FIREPLACES 
PERFECT  FORMS  FOR  FIREPLACE  MASONRY 

EFFICIENT  UTILIZERS  OF  FUEL 
ADAPTABLE  FOR  ALL  FIREPLACE  DESIGNS 

BENNETT  "FLEXSCREEN"  'sPARK  CURTAINS 


GUNN   CARLE  &   CO. 

10    Poirc-to    Ave.  UNdcihill    ^  \60  San    FroncibCO 


Where  can  you  profit  by  using 
one  of  these  NEW,  IMPROVED 

QUONSETS 

FROMium 


The  low- Cost 
Solution  for 

PERMANENT 
BUILDINGS 

with  757  uses  I 

V^UONSETS"  are  thcinost  rugged,  durable,  low-cost  solution 
to  your  building  problem.  Framed  and  sheathed  with  steel  to 
give  you  a  permanent  return  on  your  buildmg  investment,  the 
"Quonset"  is  fireresisttnt,  weatherproof,  rot  and  vermin-proof, 
and  fills  a  steadily  increasing  demand  for  low-cost,  all-purpose 
structures.  These  sturdy  "Quonsets"  are  easily  erected  ,  ...  the 

Strand-steel  framing  system  permitting  the 
simple  addition  of  sections  or  the  de- 
mounting of  the  building  for 
re-erecting  elsewhere.  What- 
ever the  need,  the  "Quonset" 
is  the  quick,  economical  way 
to  obtain  more  building  space. 


CONTAa  TM  NUIItT  Hk  OWKI 

SAN  MANCISCO 

400  A  lab  onto  Street 

Rlendik*  3.161*. 
OARIAND 

3400  r»relta  Street 

HI  9at«  0770 
MMILIT 

MM  Oilmen  Slr»«« 

LAndKop*  S-4277 
IMIRTVIUI 

439}  Hert*n  S«r»*t 

PI  admont  •334 
DALT  CITT 

3293  Jtfniparo  S«rro  llvd. 

OCIowtK*  343« 
SAN  iOSI 

7V0  SleditAn  Av*nve 

SAHord  M70 


■ 
I 
I 
I 
■ 

I 
■ 
I 

•    NAME. 


MAIL   COUPON    NOWl 

Pacific  Coait  Aaar«s*(«*.  '"C- 

400  Alslxma  Sirrri,  San  Francisco,  California 

Wiihoui  obliaaiion  pIriM  *«n<i  me  compltcc 
informaiion  abouc  "Quonxi"  buiUlingi. 


ADDRESS. 


CITY. 


.STATr, 


I 
■ 

■ 
■ 
■ 

I 
■ 
■ 

I 
■ 
I 
I 
• 

iJ 


Pacific  Coast 

Aggregates,  Inc. 


^7 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  APRIL  18,  1947 


FRIDAY.  APRIL  18.  1947 


DAILY     PACIFIC     BUILDER 


PACE  15 


'1 


Road,  San  Mateo,  Caltfornia  at  fllO. 
submitted  low  bid  to  the  Federal 
Works  Xgfucy,  Public  Buildings  Ad. 
miniatratior.  Office  of  the  District 
Engineer  &S8  U.  S.  Appraiser'A 
Building.  Sitn  Francisco.  California, 
for  sidewalk  work  at  the  U.  S.  Post 
Office  Building,  Burllngame,  CaU- 
fomia.  Nick  Hemininga,  San  Fran- 
cisco, Callfcmla,  at  $225,  submitted 
only    other   bid   April    16th 


-Low  and 


44 


4/18/47 

Double  Aotlrg  Doors 

Only  Bidders 

SAN  BERNARDINO,  Calif.,  Sat^ 
Bernardino  County.— A.  R.  Taylor, 
304  8  B.  San  Bernardino  Street,  Ban 
Bernardino.  Calif.,  nt  11,059.  sub- 
mitted low  bid  to  the  Federal  Works 
Agency,  Public  Buildings  AdminiH- 
t ration.  Office  of  the  District  Engi- 
neer, 838  U.  S.  Appraiser's  BuUdlng. 
San  Fraivclsco,  Calif.,  for  new  dou- 
ble-acting doors  at  the  U.  3.  Post 
Office  Building,  San  Bernardino,  Cal 
Nick  Hemminga,  San  Francisco,  Cal., 
at  $1,250,  submitted  only  other  bid 
April  16th. 

4/18/47  44 

Lighting  Fixtures — Low  and 

Only   Bidder 

SAN  PEDRO,  California.  Los  An- 
geles County.  —  Newberry  Electric 
Corporation,  Leg  Angeles,  Calif.,  $1,- 
270,  submitted  low  and  only  bid 
April  16th  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration. Office  of  the  Di-strict  Engi- 
neer, 838  U.  S.  Appraiser's  Building. 
San  Francisco.  Calif.,  for  furnishing 
and  inetalllng  new  lighting  fixtures 
In  first  floor  lobby  of  the  U.  S. 
Ftoflt  Office  and  Custom  House.  Sun 
Pedro.   Calif. 


4/18/47  4-1 

Acoustical    Tile— Low    and    Only 

Bidders 

SAN  FRANCISCO,  Calif.— John?- 
Manvllle  Sale.s  Corporation,  116  New 
Montgomery  Street,  San  Francisco, 
Calif.,  at  9i2G5  bubmitted  low  bid  to 
the  City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif.,  for  acoustical  tile  m  Room 
106  Health  Center  Building,  Saa 
Francisco.  Calif.  Western  Asbestuj 
Company.  San  Francisco,  Calif.,  at 
f326  submitted  only  other  bid  April 
16th. 


Official  Proposals 

FIRST  PUBLISHED  TODAY 

Highway    Improvements 
Humboldt  County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  pvpoi'&ln  will  be  received 
at  the  office  of  the  State  Hlgh'^av 
Engineer,  Room  JJ73,  Public  Works 
Building,  Sacramento,  California,  un 
til  2  o'clock  p.  m.  <.n  May  14,  1»47,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  constructing 
Highway  in  accordance  with  tho  Spe- 
cifications therefor,  to  which  8pec*al 
reference  Is  made,  as  follows: 

Humboldt  County,  between  Junc- 
tion Route  20  east  of  Blue  Lake 
and  Korbel  (l-Hum-M8),  about  one 
and  three-tenths  (1.S)  miles  tn 
length,  a  graded  roadbed  to  be  con- 
structed and  plant  mixed  surfacing 
to   be   placed   on   imported   borrow. 

Bids  are  required  for  the  entiw< 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  gen»r<il  prevailing 
rate  of  wagef-  H]>plicable  to  the  woik 
to  be  done  tc  be  as  follows: 
CIcsslflcatlen  Rate  per  hour 

sullied  Labor 
Asphalt   pla.it  dryermdtn  or 

fireman     $1.60 

Asphalt    plant    mixer    operator  1.65 
Asphalt      spreading      machine 

operator   ., 1.9'i 

Carpenter * 1.75 

Cement   finl.sher  _.  1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Conorete  mixer  operator  (over 

one  cikblc  yard  capacity  and 

paving    lype)     1.90 

Motor   grader  operator   2.10 

Operator    of    power    .shovel    or 

other  excavailns;  equipment. 

shovel    type   controls    lup  to 

and      Including     one      cubic 

yard)      2.10 

Operator   of    power   shovel    or 

other  excavating  equipment. 

shovel     type    controls     (over 

one  cubic  yard)    „.  2.25 

Reinff  rdng    steel    worker    1.75 

Roller     operator     „ „ -  1.K 

Tractor    .Irlver » 1.05 

Truck    dnver    (IS,  cubic  yards 

watei  >evel  capacity    or  more)  1.7:25 
Truck    driver    04    'jublc    yards 

and  less  than  18  cubic  yards 

water    level   capacity)    1.5876 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 


water  leval  capacity) 1.525 

Intermediate   Grade    Labor 
Concrete    vibrator    operator    .f..  1.375 

Jackhammer     iperator     1.375 

Oil    distributor    bootman    1.275 

Oiler   iKJwer  shovelH   (»r  cranes  1.60 
Truck    dnver    '4    cubic    yardh 
and   le*B  than   8  cubic  yards 

water    level    capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1.25 

Unskilled    Labor 

Flagman     „ _ 1.13 

Laborer . ,.._ 1.15 

Positions  not  listed  above  will  be 
allocated  In  .accordance  with  the 
definitions  Axhich  appear  in  the  spt*- 
cial  provisioua  as  interpreted  in  the 
light   of   this   classification   , 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  no* 
shown  above  "ihall  be  not  less  than 
91.375  per  hour 

The  minimum  wage  paid  to  all  l!i- 
termediate  labor  for  which  ratoB 
are  not  shown  n.bove  t>nall  be  not  less 
than  fl.lS  per  hour. 

The  minimum  wage  paid  to  ;il' 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1-15  per  hour. 

Overtime — one  and  one-half  (IVj) 
times  the  above  rates. 

Sundays  and  holiday.s — one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  directed 
to  the  fact  that  the  -vork  hertin 
proposed  to  be  done  will  be  finaiictv] 
In  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  ot  the 
applicable  Federal  statutes,  rule.s^ 
and  regulations  will  apply  to  sqch 
work. 

The  attention  of  b;dde.:j  is  parti- 
cularly directed  to  tihe  provislooc  of 
Section  7,  article  (a),  subarticle  (C), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als ;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  ot 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  ol 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California,  anti  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angelea  and  ban 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  at  the  office 
of  (he  Associated  General  Contrac- 
tors in  San  FYanclsco,  and  at  the 
office  of  the  County  Engineer  o:- 
County  Surveyor  at  the  county  seat 
of  the  county  in  which  the  work  is 
to    bo    performed. 

No  bid  will  be  considered  unles.s 
it  is  n.ade  on  a  b'ank  form  fumlsn- 
ed  oy  the  State  Highway  Engln<  or 
and  Is  made  irk  accordance  with  th<; 
provisions  of  the  Proposal  Require- 
ments and  rordltious  bet  forth  un- 
der Siectton  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  Mcor.- 
sed  and  also  prequalified  as  required 
by  law.  (See  said  Proposal  Require- 
ments and   Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HiaHWAYS 
O.    T.   McCoy 

State     Highway     Engineer. 
Dated   April   18.   1947 

(Dally  Pacific  Builder) 
(April   18.   26.   May   2,   1947) 


othar  excavating  equipment, 
shovel  type  controls   (over  1 


2.25 


2.10 
1.86 
1.75 
1.96 


Highway    Improvements 
Stanislaus   Co. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  tlie  Assembly 
Room' of  said  building,  for  oonstruc- 
ing  Highway  in  accordance  with  the 
Specif  Icatlors  thorefor.  to  which 
special  reference  1k  made,  as  follows: 

Stanislaus  County,  across  Tuolum^. 
ne  River,  about  6  miles  east  of  Mo- 
desto (X-8ta-9t2),  a  reinforced  con- 
crete girder  bridge  to  bo  constructed. 

Bids  are  required  for  the  entire 
work  deaoribed   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Coilc, 
the  Department  of  F\ibHc  Works  hao 
aaoartalned  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Skliked  Labor 

Carpantar  — |1.76 

Cement   finisher  1.87& 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)  l.<» 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving   type)    ..    1.90 

Operator    of    power   shovel    or 

other   excavating   equipment. 

shovel    type    controls    (up    to 

and  includi.ig  1  cubic  yard)..  2.10 
Operator    of    power   shovel    or 


cubic  yard) 
F^le    driver    holstman    or    op 

erator    .«->..,..._—« 

Pile'  driver  man  

Reinforcing  steel  worker . 

Roller  operator  ™ -.. 

Tractor  driver 1.96 

Truck   driver   (18   cubic    yard*, 

water  leve!  capacity  or  mure  t  1.7125 
Truck    driver    (14    cubic    yards 
and  l«>8s  than  18  cubic  yards 

water    level   capacity) 1.5875 

Truck    driver    (8    cubij    yards 
and  less  than  14  cub'.c  yardj 

vwater  level  capacity)    1.525 

Intarmedlnte  Grade    Labor 

Coucrete  vibrator  operator  1.375 

J>ickhammer    operator     1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yard.s 

water    level    capacity) 1.3375 

Truck  driver  (less  tho.n  4  cubic 
yards  water  level  capacity)..  1.25 
Unskilled   Labor 

Flagman  , _...  1.15 

Laborer _.. 1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  wlt«h  the 
definitions  which  appear  in  the  spec- 
ial provisions,  as  interpreted  in  the 
light   of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.375  per  hour. 

The.  inmimum  wage  paid  to  all  in- 
tcnnedlate  labor,  for  which  ra+ea 
are  not  shewn  above  3hall  be  not 
less  than  |1.15  per  hour. 

The  minimum  ^age  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown   above  shall  be   not   less  than 
11.15  per  hour. 
Overtime — one  and  one   .  half   (1^) 

times  the  above  rates. 
Sunday's  and  holidays — one  and  one- 
half  (1'4)  times  the  above  rates. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  wit!) 
Federal' funds  and  that  therefore  all 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work 

The  attention  of  bidders  is  par- 
ticularly directed  to  tlic  provisions 
of  Section  7,  article  (a),  subartlc'fi 
(6).  of  the  Standard  Speciflcationfi 
regarding  the  use  of  domaslic  mate- 
rials; and  also  to  the  previsions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Stflindard  Specifications,  regard- 
ing subcontracting  and  assignmert 
of    the  contract,    respectively. 

Plans  may  be  s*en.  and  forms  of 
proposal,  bonds,  contract,  and  speo  - 
ficatlons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  mcy  be  secu 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angules  and  San  Fran- 
(tisco  at  the  office  of  the  District 
Engineer  of  the  Dibtirlrt  In  which 
the  work  Is  situated,  at  the  office 
of  the  Associated  General  Contrac- 
toiv  lu  San  Francisco,  and  at  the 
office  of  the  County  Engineer  or 
County  Suireyor  at  the  county  seat 
of  the  county  in  which  the  Work  is 
to   be  performed. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirt*- 
ments  and  Conditions  set  forth  un- 
der Section  2  ol  the  Standard  Spec- 
if icrattons.  Kach  bidder  must  be  li- 
censed and  also  prequalifled  as  re- 
quired by  l&w.  (See  said  Propo?al 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  F'UBI>IC  WORKb 
DIVISION   OF   HIGHWAYS 
O.  T.  McCOY 
btate  Highway  Engine<?r. 
Dated  April   11,   1947 

(Daily   Pacific   Bulldc; 
(Apr.  11,  18,  25,  1947) 


Highway  Improvements— Fresno  Co 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


at  th«  offloa  of  th*  State  Hifkwmy 
Engineer,  Room  8TS,  Public  worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1S47, 
at  which  time  they  will  be  pubUdjr 
opened  and  read  in  the  Aeeambly 
Room  of  said  building,  for  oonetruot- 
Ing  highway  in  accordance  with  the 
specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Fresno  County,  on  Reed  Avenue 
between  Manning  Avenue  and  Route 
41  (VI-Fre-823),  about  eight  (8) 
milee  In  length,  to  be  graded,  plant- 
mixed  surfacing  to  be  constructed  on 
bituminous  treatment  and  penetra- 
tion treatment   applied   to   shoulders. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlslcHUi 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Woriu  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woric 
to  be  done  to  be  as  follows: 
Claseifloatlon  Rate  per  hour 

Skilled    Labor 
Asfrfialt     plant     dryerman     or 

fireman  _ fl.60 

Asphalt  plant  mixer  operator     1.65 
Asphalt  '  spreading      machine 

operator   1.95 

Carpenter 1.75 

Cement  finisher  ■■_.. 1.876 

Conorete  mixer  operator   ((me 

cubic  yard  capacity  or  leea)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type) 1.90 

Motor  grader  operator  _____  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.10 
Operator  of  powur  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.25 

Reinforcing  steel  worker 1.76 

Roller  operator U6 

Tractor  driver 1.96 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.7126 
Truck    driver    (44   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.6875 

Truck    driver    (8   cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.036 

Intermediate   Grade    Labor 

Concrete  vibrator  operator 1.S76 

Jackhammer  operator „  1.S76 

Oil  distributor  bootman 1.276 

Oiler,  power  shovels  or  cranes..  1.50 
Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.S375 

Truck  ^river  (less  than  4  cubic 
yards  water  level  capacity).  1.26 

Unskilled    Labor 

Flagman  1.15 

Laborer 1,16 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  app<Ar  in  the  special 
provisions,  as  interpreted  in  the 
light    of    this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.375    per   hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  rvhich  rates 
are  not  shown  above  shall  l>e  not  less 
than  11.15  per  hour. 

The    minimum    wage    paid     to    all 
unskilled   labor,   for  which    rates  are 
not    shown    above    shall    be   not    less 
than  11.15  per  hour. 
Overtime  —  One    and    one-half    (1)4) 

times  the  above  ratea 
Sundays  and  holidays — One  and  one- 
half  (IH)  times  the  above  rates. 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  pro\i8ions  of 
Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding   the   use  of  domestic    ma- 


terials; and  also  to  the  provisions 
uf  Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  foma  of 
proposal,  bonds,  contract,  and  specrt- 
flcations  may  l>e  obtained  at  the 
office  of  the  SUte  Highway  Bagl- 
neer.  Public  Works  BuikUng,  Qsora- 
mento,  California,  and  they  may  ba 
seen  at  the  offices  of  the  Dlstriot 
Bhiglneers  at  Los  Angeles  and  Ban 
Francisco,  at  the  office  of  tha  ZNa- 
trict  Engineer  of  the  Dtotrtet  tat 
which  the  work  is  situated,  at 
the  office  of  the  Aseociated  Oaneral 
Contractors  in  San  Francisco,  and 
at  the  office  of  the  County  Engineer 
or  c:k)unty  Surveyor  at  the  county 
seat  of  the  county  in  which  the 
work  is  to  he  performed. 

No  bid  will  be  considered  unlaw 
it  is  made  on  a  blank  form  fumlahad 
by  the  State  Midway  Knglnaar  and 
is  made  In  accordance  with  tha  pro- 
visions of  the  Propoaal  Raqtiirementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  IpeeifloatlonaL 
Each  bidder  must  be  Uoensed  and  alao 
prequalifled  as  required  by  law.  (Saa 
said  Proposal  Requirements  and  Oan- 
dltions.) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTIOBNT  of  PUBLIC  WOBK8 
DIVISION  OF  HIOHWATS 
G.  T.  McOOT, 
State  Highway  BInglnear. 
Dated   April   11,   1947 

(Dally  Pacific  Bulklar) 
(Apr.  11,  18,  25,  1947) 

Highway    Improvements    Yolo    Co. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     HIGHWAYS 


NOTICE    TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1947, 
at  which  time  they  will  be  publicly 
oi>ened  and  read  in  the  Assembly 
Room  of  said  building  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Yolo  County,  between  Solano 
County  Line  and  two  mllee  south  of 
Irrigation  Canal  (III  •  Yol  -  99  -  A), 
about  eight  and  nine-tenths  (8.9) 
milee  In  length,  shoulders  to  be  con- 
structed   of    imported    t>orrow. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordaace  with  the  provisions 
of  Section  1770  of  the  Lahor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Claseifloatlon  Rate   per   hour 

Flagman     - $1.26 

Lal>orer „  1J6 

Motor  gnixler  operator...  „  2.10 

Oiler  *>ower  shovels  or  cranes..  1.50 
Operator    of    power    shovel    or 

other  excavating  equipment, 

(Continued  on  Page  15) 


JohnS'Manville 

BLOWN  ROCK  WOOL 

for 

HOME  and  BUILDING 

CONSTRUCTION 

PACIFIC  INSULATION  CO. 

2fO«  Mitslea  St..  Sob   Froactico 
Hi9m»:  ATwotar  2f32 

141B  El  Camlno  Reol.  Saa  Mataa 
flione  S.  M.  S-01t2 


NOTICE  TO  CONTRACTORS 


Sealed    proposals   will   be   received 


^ 


BURKE     FORM     CLAMPS 


-^ 


SNAP  TIES  STEEL  ACCRSSORIBS    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SUP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

AU  Typet  of  Concrete  CoHttruction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


A  I.  r  Ml   \  E  \ 


PUTTYLESS  GLAZING 


U.S.rst.21/lS19 

SKYLIGHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  ROOFS 

6RIEN  HOUSIS 

For  MtimatM,  or  •■iaia«««lnf  daaiaiia 
covaring  •  rompUl*  inatallatioa,  Includ- 
ins  ahcct  metal  r«quir«tn«iita  .  .  . 

CALL.  .  .  EXiROOK  lltS 

Excluaiva   Diatributora   for 
Northern   California 

McKun*  M«tol  Products  Co. 

2hh  TehanNi  St..  Saa  Praacisca,  3 


WESTERN    MACHINERY    COMPANY 
announces  the  addifion  of  the 

RALPH  B.  CARTER  LINE 

of  gasoline  driven  self-priming  pumps  and  dia- 
phragm pumps.  Electric  driven  self-priming 
plunger  pressure  type  jetting  and  vertical  caisson 
and  double  diaphragm  pumps  are  also  included 
in  this  line  to  fit  every  specific  pumping  need. 
RENT  or  BUY  Carter  Pumps  from  stock  now 

on  hand. 

WESTERN  MACHINERY  CO. 

760  Folsom  St.  San  Francisco  7,  Calif.  Phone:  EXbrook  4167 

900  No.  16ch  Street      Sacramento  2,  Calif.      Phone:  Sacramento  21008 


(Continued  from  Pa^e  14) 

shovel   type  controls    (up  to 
and     Including     one     cubic 

yard)  -:~ 2.io 

Operator  of  power  shovel  or 
other  excsLvating  equipment, 
shovel    type    controls    (ever 

one  cubic  yard)   „.  2.25 

Roller  operator  ._.. 1.95 

Tractor    driver    1.95 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  I.TIS.-S 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards  . 

water  level  capacitv) 'l.58."i> 

Truck  driver  8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    rapacity)    1.525 

Truck  driver  (4  cubic  yarda 
and  less  than  8  cubic  yards 

water   level   capttcltv)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)      1.2c 

Any  olaasiflcatlon   omitted 

herein  not  less  than  1.25 

Overtime  one   and   one   .   half    (.!%> 

times  the  above  ratea 
Sundays  and  holidays  one  and  one- 
half  (I14)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  ^acramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Lios  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  Dl8trlct 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  .it  the  of- 
fice of  the  Associated  General  Con- 
tractors in  San  Fra.icisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  arrl 
is  made  in  acc()rdance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  . 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
Q.    T.    McCOY 
State  Highway  Engineer. 
Dated  April  11,   1947 

(Daily  Pacific  Builder) 
(April   11,   18,  25,    1947) 

Poultry    Building    and     Horse    B^m 
Colusa 


tur*.  Public  Worits  Building.  Sacra- 
mento. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnish- 
ed by  the  Division  of  Archittcture, 
and  Is  made  In  accordance  with  the 
provisions  of  the  I-Voposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  1  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalifled  as  re- 
quired by  law.  (.Set  said  propo-ai 
Requirements    aud    Conditions. ) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty in  any  bid  received. 

No   bidder  may  withdraw  his   bid 
for  a  period  of  thirty   (SO)  days  af- 
ter the  time  set  for  opening  there'^i 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 

ANSON    BOYD 

STATE    ARCHITECT 

(Daily   Pacific    Builder) 

(April    11,    18,   and   25) 


Group    A    Residencee    and    Garage* 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


NOTICE   TO    CONTRACTORS 

SEAL:ED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
Inir,  12th  and  "N"  Street.a  Sacra- 
mento. California,  up  to  2r00  P  .M., 
Tuesday,  April  29,  1947,  eald  bi^^s 
thereafter  on  said  day  to  be  public- 
ly opened  and  read  for  Erection  and 
Completion  of  FVjultry  Building  and 
Horse  Bam,  44th  District  Agricul- 
tural Association,  Colusa,  Colusa 
County,  California.  In  accordance 
with  plans  and  specl'lcatlons  there- 
for. 

The  work  Includes  the  erection  of 
two  (2)  prefabricated  steel  buildings. 
together  witiv  miscellaneous  con- 
struction  work. 

Authority  Notice  —  Apptoval  for 
this  construction  is  authorized  un- 
der CPA  order  VHP-1,  Serial  nuni- 
hers   9-1-2317   and   9-1-2318. 

Prevailing  Wage  Scale:  In  accotrl- 
ance  with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

COLUSA  COUNTY 

Hourly  Rate 

CUirpentere    .|1.75 

Electric    Wcrkers    1.876 

Iron   Workers,  Architectural   ...  1.86 
Iron  Workers,  Reinforcing  i^teel  1.75 

Iron   Workers,   Structural   2.00 

Painters    (Brush)    1.48 

Cement  Mixer  Operators,  Up  to 

one  cu.  yd 1.60 

Sheet    MeUl    Workers    . ._ 1.75 

IA^orers    Building    l.IC 

Any  classification  omitted  here- 
in not   less  than   I.IK 

Overtime — O'lc    and    one-half    times 

the  above  rates. 

Apprentices  may  h^^  employed  pro- 
vided they  are  properly  lndentur'>d 
to  the  Contractor  In  full  compliance 
with  the  provisions  of  Section  1777.6 
vt  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  office 
of  the  Division  of  Architecture.  Pub- 
lic Works  GnildliiR,  Sacramento,  anu 
Room  SOS  State  Office  Building,  L*.s 
Angeles,  nnd  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
flees. 

Contractors  who  are  desirous  of 
securing  nians.  specifications,  an^i 
proposal  Torms  for  the  purpose  of 
preparing  and  submitting  a  pro- 
posal for  this  work  may  do  so  sub- 
ject to  certain  conditions  herefnafler 
stated  by  requesting  same  In  writ- 
ing  from    the    Division    of    Archltec- 


NOTICE   TO   CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Woiks  Build- 
ing, 112i)  "N"  Street,  Slacramento, 
California,  no  to  2:00  P.  M.,  Tuesday, 
April  2»,  1947.  said  blda  thereafter 
on  s&ld  day  to  be  publicly  opened 
and  read  for  Group  A  Residences 
and  Garages,  D:visicn  of  Beaches 
and  Parks,  to  be  constructed  in  ac- 
cordance with  plans  and  specifica- 
tions  therefor. 

Group  "A"  Residences  and  Garages 
are  to  be  located  at  State  Parks  in 
the  following  locations: 

Pfeiffers  Big  Sur,  Monterey  Coun- 
ty, 2  houses,  2  2''car  garages  San 
Juan  Bautista,  San  Benito  Co.,  1 
house,  1  2-car  garage;  Sunset  Beach 
State  Park,  Santa  Cruz  Co..  1   house, 

1  2-car  garage;  Big  Baain  State 
Park,  Santa  Cruz  Co.,  4  houses,  1  4- 
and  1  2-car  garage;  New  Brighton 
Beach    State    Park,   Santa   Cruz   Co., 

2  houses,  1  2-oar  garage;  Portola 
State  Park,  San  Mateo  Co.,  2  houaes, 
1  4-car  garage. 

Bids  •will  be  entertained  for  the 
entire  group  of  12  houses  with  gar- 
ages or  separately  for  houses  and 
garages  at  each  location.  The  State 
reserves  the  right  to  award  sep- 
arate contracts  .at  each  location  or 
group  contracts  at  2  or  more  loca- 
tions, or  a  contract  for  the  entire 
group,  whichever  may  appear  to  be 
the  lowest. 

An  Alternate  Bid  is  required  for 
substituting  mineral  surfaces  roof- 
ing in  lieu  of  tile  roofing  for  cer- 
tain houses. 

Authority  Notice  —  Approval  for 
this  construction  was  granted  by 
the  Federal  Public  Housing  Auth- 
ority—Serial  Numbers  FPHA-VI-291 
to  295  and  299. 

Prevallirj^  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Worics  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done    to  be  as   follows : 

SAN    MATEO   COUNTY 

Houriy   Rate 

Cement  Finishers „ |1.75 

Carpenters     _ 1.7B 

Electric    Workers    1.87B 

Laborers    Building 1.26 

Painters     (Brush)     1.75 

Plasterer    „ 2.08 

Plumbers 1.875 

Concrete  Mixer  Operators  up  to 

one  cu.  yd „ 1.60 

Sheet   Metal   Workers 1.75 

(R<ites  In  other  Counties  are  the 

same  or  less) 
Any  claussificatlon  omitted  here- 
in  not  less  than  _ 1.15 

Overtime— One    and    one-half    times 

the  above  rates. 

Apprentices  may  be  employe!  pro- 
vided they  are  properly  Indentured 
to  the  Conti actor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
I'f  the  Labor  Code. 

Contractor**  who  are  desirou.s  of 
securing  plans,  specifications,  and 
proi>osal  forms  for  the  purpose  of 
preparing  nnd  submitting  a  pro- 
posal for  this  work  may  do  so  sub- 
ject to  ctrtsin  conditions  hereinafter 
stated  by  requesting  same  in  writ- 
ing from  the  Division  of  Architec- 
ture. Public  Works  Building,  Sacra- 
mento. 

Applications  shall  .'itate  which  of 
the  locations  plans  are 'desired  for  . 

No  bid  will  be  considered  unle.-s 
It  is  made  on  a  blank  form  furnish- 
ed by  the  Division  of  Architecture, 
and  is  made  in  accordance  with  the 
provisions  of  the  lYoposal  Require- 
ments and  ''onditlon.-*  «i<?t  forth  un 
der  Section  t  of  the  Standard  Speci- 
firatio^is.  Earh  biddtr  mu.-'t  be  li- 
censed and  also  prequalifled  as  re- 
quired   by    law. 

Note — Contractors  who  have  not 
previously  been  prequalifled  and  who 
are  desirous  of  bidding  on  work  in 
excels  of  $d0,000.00  muf.t  file  a  fin- 
ancial statement  with  certified  Pub- 
lic Accountant's  affidavit  attached. 
Up  to  $80,000.00.  Statements  need  not 
be    certified.    Up    to    115.000.00.    Con- 


tractor's need  not  be  prequalifled. 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  an>  iuformail- 
tv  in  any  bid  received. 

No    bidder   may   withdraw    his    bid 
for  a  period  of  th.'rty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT  oi  PUBLIC  WORK-S 
DIVISION  OF  ARCHITECTTURE 
ANSON    BOYD 
STATE    ARCHITECT 
"  (Daily   Pacific   Builder) 
(April  11,   18,  and  26) 


Highway    Improvements 
Fresno    and    Madera   Counties 


STATE   OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS       . 


NOTICE    TO   CONTRACTORS 


£Cealed  proposals  will  be  recelvi.d 
at  the  office  of  the  State  Highway 
Rngineer,  Room  173,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  April  30,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  ouUdlng,  for  construc- 
ting HlghwRV  in  accordance  with 
the  Specifications  therefor,  to  wh^ch 
special  reference  Is  made,  as  follows: 
Fresno  ..and  ..Madera  Counties, 
acroas  the  San  Joaquin  River  and 
Overflow.  »t  FIrebaugh  (Vl-Fre. 
Mad-811),  two  steel  beam  bridges  to 
be  constructed. 

Bids    are    required    for    the    entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  a&  follows : 
Classification  Rate   per   hour 

Skilled    Labor 

Carpenter    $l.Ti 

Cement    finisher 1.873 

Concrete   m*xer  operator    (one 

cubic  yard  capacity  or  lcss>  1.60 
Concrete   mixer  operator  (over 
ore  cubic  yard  capacity  and 

pbvlag   type)    , 1.90 

DeiTlck    operator    2.10 

Opf-rator  of  power  shovel  or 
othei  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    2.1) 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one 'cubic  yard) _ 2.25 

Painter   (brush)    _ 1.7b 

Pile  driver  hoif^tman  or  oper- 
ator      -. — 2.10 

Pile  driver  man  z  1.8« 

Reinforcing   steel   worker  1.75 

Roller    operator    _ .  1.96 

Structural   steel   worker  ,„ 3.(X> 

Tractor    driver    1.93 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more) _.  1.71?5 

Truck  driver  (14  cubic  yards 
and  less  th.or.  18  cubic  yards 

water   level   capacity)    1,5S75 

Truck  driver  {.8  cubic  yards 
and  less  than  14  cubic  yards 

water   level   capacity)    1.62* 

Intermediate   Grade    Labor 

Concrete   vibrator  operator 1.375 

Jackhammer  operator  1.37^ 

Oiler   power  EhovcIs   or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and   leas  thar  8  cubic  yards 

water   level   capacity)    l.SS?."? 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)       1.23 

Unskilled  Labor 

Flagman     — — ~ — _  1.16 

I.alK)rer    .. .  - ____'  1.15 


f\>altions  not    listed  above  will  be 
allocated     in     accordance     with     the 
iefinitions  which  appear  in  the  ape 
clal  provisions,  as  interpreted  In  the 
light   of   thlc    classification.  ' 

The  mmlinum  wage  paid  to  all 
skilled  labor  for  which  rates  are  rot 
shown  above  shall  be  not  less  than 
$1..^75.    per    hour. 

The  minimum  wage  paid  to  all  In 
termediate  labor  for  which  rates  are 
not   shown   above   shall    be  not    less 
than  11.16  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.16   per  hour. 

Overtime — one  and  one-half  (1'^) 
tlme.s  the  above  rates. 

Sundays  and  holidays  —  one  nnA 
one-half  (IVj)  times  the  above  rates. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  e.h 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (at,  rubartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard ry 
ing  subcontracting  and  osslgnmen" 
of   the   contract,    respectively. 

Plans  may  be  seen,  and  forms  ol 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  I  he 
office  of  the  SUte  Highway  Eng« 
neer,  Puollc  Worka  Building,  Sac- 
ramento, California,  and  they  mav 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  at  the 
office  of  the  Associated  General 
Contractors  in  San  Francisco  and 
at  the  office  of  the  County  Engineer, 
or  County  Surveyor  at  the  county 
seat  of  the  county  in  which  the  vork 
is  to  be  performed 

No  bid  win  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  State  Hltjhway  .Engineer  and 
Is  ^TMdo  ;n  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  fo»ah  un- 
der Section  2  of  the  Standard  Speci- 
fications. F4ich  bidder  must  be  li- 
cenped  and  also  prequalifled  as  re- 
quired by  law.  (See  said  Proposal 
Reoulrements  and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  anv  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.    T.    McCOY 

State  Highway  Engineer 

Dated  April  4.   1947 

(Dally   Pacific   Builder  1 
(April  4.  11,  18,  1947) 


Highway    Improvements 
Siskiyou    County 


(Second   Advertisement) 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  propoi>>al8  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Works 
Dulldhig,  Sacramento,  Ctllfornia,  un- 
Ul  2  O'clock  p.  m.  en  April  80,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State    Highway    In    accordance   with 


the  S|ieclfications  therefor,  to  which 
special  reference  Is  made,  as  follows . 
SIfkiyou  County  aoross  Cottonwood 
Creek  and  under  the  tracks  of  the 
Southern  Pacific  Company  about  2 
and  5.5  milea  north  of  Horibrook. 
respectively  (II  .  Sis  S  -C),  a  bridge 
and    underpass   to    be   constructed. 

Bids    are    required    for    the    entire 
work    described    horelu. 

In  .iccordance  with  the  provisions 
cf  Section  1"70  ot  the  Labor  CoUe, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  spp!tcable  to  the  work 
to  be  done  to  be  o-s  follows: 
Classification  Rats   per  hour 

Skilled    Labor 

Carpenter    11.76 

Cement    finisher    .._ _..  1.878 

Concrt.te   mixor  operator    (one 

cubic  yard  capacity  or  less)  l.dO 
Concrete  mixer  operator  (over 
one  cubic  yard   cap'acity)    ....  1.90 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  Ivpc  controls  (up  to 
and     including     one     cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yaidJ   2.26 

Pile  driver  hotstman  or  oper- 
ator      2.10 

Pile  driver  man  1.86 

Reinforcing  steel   worker   1.75 

Roller  operator 1.96 

Tractor  driver 1.96 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     1.7126 

Truck  dtiver  «14  cubic  yards 
ard  less  than  18  cubic  yards 

water   level    capacity) 1.5676 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.62.1 

Intermediate   Grade   Labor 

Concrete  vltrator  operator  1.376 

Jackhammer    operator    1.876 

Oiler  power  fhovels  cr  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level   capacity)    l.SSTS 

Truck  driver  (less  than  4  cubic 
'  yards    water    level    capaolty)1.26 

Unskilled  Leber 
Flagman     .....m«»^m..-.m~«~«~— -.•~.»..  1.16 

Laborer 1.16 

Positioub  not  listed  above  will  be 
ftUooatod  in  accordance  with  the 
definition?"  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  in  the 
light   of    this   clasaiflcatiun. 

The  minimum  wage  paid  to  all 
skilled  lalior.  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
S1.S75.    per    hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shuU  be  not  less 
than  11.16  per  hour. 


(Continued  on  X^age  16) 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-48 ?9  or  3-0286 

Speciaiitittg  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  Olipornia 

70  N.  EL  CAMINO  REAL 
San  Mateo 


Cement  Gun  Construction  Company 

GUNITB,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


■  ■ 


Phone  GArfield  7663    -    24  California  Street,  Sen  Frandbco 


Schramm  Compressors  and  Tools 

20-f  t,  35.f  t,  60-f  t,  105-f  t,  210-f  t,  315-f  t,  420.f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  fftc 


SALES     •     RENTALS     •     SERVICE 


Our  Rental  Service  is  Without  Liiftit — No  Job  Too  Big  or  Too  Smalll  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190 
3254  EAST  SHORE  HIGHWAY 


5-2191 


RICHMOND 


■>»ii»iiii 


PACE  16 


DAILY     PACIFIC     BUILDER 


FRIDAY.  APRIL  Id.  1947 


III 


(Continued  from  P»c*  10) 

The  minimum  wage  paid  to  all  an. 
skilled  labor,  for  which  rates  are  not 
Bhown  above,  Rhall  be  not  less  than 
Jl.lf   per  hour. 

Overtime — one  and  one-half  (IVJ) 
times  the  above  rates. 

Sundays  nnd  holidays  —  one  and 
on*»-half  (1^)  limes  the  above  rates. 
The  attention  of  bidders  Is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes 
rules,  and  regulations  will  apply  i^* 
such  work. 

The  attention  of  bidders  la  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartiolo 
(6),  of  the  Standard  Specifications 
regarding  the  uso  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b>,  of 
the  Standard  Specifications,  regard- 
ing cubcontractlng  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
—  office  of  the  State  Highway  engi- 
neer, Public  Works  Buildmg,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
IBngtaeefB  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  DJr-^ 
trlct  Engineer  of  the  District  j# 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   In   San   Francisco. 

No  bid  will  be  considered  unless  It 
Is  made  on  a  olank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accord.ancc  uith  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  standard  Spccl- 
l  fications.  Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOT 

Stale  Highway  Engineer 

Dated.  April  4.  1947 

(Dally  Pacific  Builder^ 
(April  4,  11.  18.  1»47) 


Highway    Improvements 
Merced    and    Stanislaus   Counties 


8TATF    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


at  the  offices  of  the  District  Engi 
neera  at  Los  Angeles  and  San  Fran- 
cisco, at  the  offlco  of  the  District 
Bnglnocr  of  the  District  in  whicn 
the  Wbrk  is  situated,  and  at  the 
offlo«  of  the  Associated  General 
Contractors   In    San   Francieco. 

No  bid  win  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Con«fItiont  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed r.nd  also  prequahfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
re{*erve.s  the  right  to  reject  anv  or 
all  bkls. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 

O.  T,  McCOY 

State  Highway  Engineer. 
Dated  April  11.  1947 

(Daily  Pacific  Builder) 
(Apr,  11.  18.  28.  1M7) 


Highway   Imp. — San  Mateo  Co. 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKR 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed    proposals   will   be   received    „ 

at  the  office   of   the   State  Highway  1  Concrete    mTxer   opemtor    (one 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  .373,  Public  WorUg 
Building,  Sacramento,  Callfomia,  un- 
til 2  o'clook  p.  m.  on  May  7.  1947, 
at  which  time  they  will  be  public!> 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  constmc- 
ting  State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

San  Mateo  County,  at  Geneva  Ave- 
nue near  the  San  Francisco  County 
Line  and  In  Brisbane  near  Visitaelon 
Avenue  (IV-S.  M-68-A),  portions, 
about  six  •  tenths  (0.6)  mile  In  net 
length,  existing  pavement  to  be  wid- 
ened to  provide  channelization  of 
intersections  and  traffic  signal  sys- 
tems to  be  Installed. 

BidB  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  bai> 
ascertained  the  f^-enera:  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman jJl.Ou 

Asphalt  plant  mixer  operator.  1.65 
Asphalt  spreading  machine 

operator 1.96 

Carpenter     _„ 1.7S 

Cement   finisher  „. 1.875 


Engineer,  Room  873.  Public  Worke 
Building,  Sacramento,  California,  un- 
til 2  e'oleek  p.  m.  on  May  7,  1»47. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  AssembJy 
Room  of  said  building,  for  repairing 
.State  Highway  In  accordance  with 
the  Specifications  therefor,  to  which 
Hpeclal  reference  ix  made,  aa  follows ; 
Merced  and  St.'inltlaus  Counties, 
between  three  miles  north  of  Living- 
ston and  Stanislaus  County  Line  and 
between  Mode*to  and  Empire  'X 
Msr,  8ta-4.  110-D,  C),  a  distance  of 
about  eight  and  nine-tenths  (8.9) 
miles  to  be  resurfaced  with  plant- 
mixed  surfacing. 

Bids    are    required    for    the    entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Depattment  of  Public  Works  hap 
ascertained  tho  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman S1.60 

Asphalt  plant  mixer  operator..  l.OS 
Asphalt   spreading   machine 

operator    , 1.93 

Flagman    l.is 

Laborer    1 15 

Motor  grader  operatnr „ 2.10 

Oil   distributor  bootman 1.27.1 

Oiler  power  shovels  or  cranes..  l.V) 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tyijo  controls  (up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

•      cubic  yard)  „ ... 2.25 

Roller  operator       ,, ,  ,., ..... 1.9fi 

Tractor  driver 1.95 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.71*6 
Truck   driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water   level    capacity) 1.68/5 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water   level  capacity)    1,525 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  leve".  capacity) 1.3375 

Truck  driver  (lers  than  4  cubic 

vards  water  level  capa^iUy)     125 
Any  clapsiflcation  omitted 

herein  not  les»  'ban   1.15 

Overtime — one  and   one   .   half   (l»/4> 

times  the  above  rates. 
Sundays  and  hollr.ays — one  and  one- 
half  (1^)   tinics  the  above  rates. 
Plane  may   be  seen,  and   forms  of 
proposal,   bonds,  contract,  and   spec! 
fications  may  to  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works   Building,  Sacramento, 
Callfomia,    and    they    may    be    seon 


t.60 


Plans  niay  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  he  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  cltuated,  and  at  the 
office  of  the  A.ssoc-lated  gieneral 
Contractors  in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  p-r- 
visions  of  tho  Propesal  Require- 
ments and  Conditions  set  forth, un- 
der SeciJou  2  of  the  Standard  Spec 
ifications.  Each  bidder  must  be  li- 
censed and  also  prequaiified  as  re- 
quired by  law.  (See  said  Propesal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reser\'e8  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  F'UBLIC  WORKft 
DIVISION   OF   HIGHWAYS 
O.  T.  McCOif 
State  Highway  Engineer. 
Dated  April  11,  1947 

(Daily  Pacific   Builder) 
(Apr.  11.  18.  25.  1947) 


Highway    Improvements 
Santa  Clara  Co. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO    CONTRACTORS 


cubic  yard  capacity  or  less) 
Concrete  mixer  operator  (over 
one  cubic  yaid  capacity  and 

paving   type)    1.90 

Concrete  vibrator  operator  1.S75 

Electrician     ,  .^     ,-,         2.00 

Flagman  „.l., ; 1.25 

Headerboard   man  _.  1.60 

Jackhammer  operator  - 1.37.1 

Laborer     _ 1.25 

Motor  grader  npel-ator  _.  2.10 

Oil  distributor  bootman 1.27b 

Oiler  power  Rhcvfls  or  cranes..  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.25 
Operator  of  power  ehovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   „  2.J15 

Painter    (brush)    1.76 

Painter    (spray)    1.75 

Relnfcrclnjc    steel    worker   3  75 

Roller  operator  1.95 

Tractor  dri\er  „  l.'il 

Truck    driver    W    cubic    yards 

water  level  canaoitv  or  more)  1.876 
Truck    driver    (6    cu.    yds.    and 
less  than  8  cubic  yard.*<  wa- 
ter level  capacity)  1.50 

Truck    driver    (4    cubic    yards 
and   less  than   6  cubic   yards 

water  level   capacity)    1.4075 

Truck  driver  (less  than  4  cubic 

yards    water   level    capacity  i   1.282.1 
Any  claarlflcation   omitted 

herein  not  less  than 1.25 

Overtime — one  and  one  -   half    (1>4) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half   (1^)   tlifies  the  above  rates 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  473,  Public  Work? 
Building.  S>acramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  7,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairlnp 
State  Highway  In  aceiordapce  with 
tho  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Santa  Clara  County,  between  Ala- 
meda County  Line  and  Mitpltas  (IV- 
SC1-5-A),  about  one  (1.0)  mile  In 
length  to  be  repaired  with  crusher 
run    base   and    asphalt    concrete) 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1V70  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  _ |1.60 

Asphalt  plant  mixer  operator.  1.6S 
Asphalt   spreading  machine 

operator    _ 1.90 

Carpenter     1.75 

Cement   finisher  _ 1.875 

Concrete  mixer  opor&tor    (one 

cubic  yard  capacity  or  less)  .  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving  type)    _ 1.90 

Concrete  vibrator  operator  1.375 

Flagman  „ 1.15 

Jackhammer    operator    1.37ft 

Laborer    _ 1.15 

Motor  grader  onerator  2  10 

Oil   dlHtributor   bootman 1.275- 

Oiler  power  shovels  or  cranes  l.«0 
Operator    of    j>ower   shovel    or 

other   excavating   equipment. 

shovel   type   controls    (up  to 

and      including      one      cubic 

yard)     2.25 

Operator    of    power    shovel    or 

other   excavating   equipment. 

shovel    type    controls     (over 

one  cubic  yaid)   2.86 

Reinforcing   steel   worker 17B    • 

Roller  operator  „...  1.98 

Tractor  driver 1.96 

Truck    driver    (8    eubic    yards 

water      level      capacity      or 

more)     ..._ „ 1.875 

Trunk    driver    (6    cubic    yards 

and   less  than  8  cubic  yards 

water    level    capacity)     l.50 

Truck    driver    (4    cubic    yards 
and   less  than  6  cubic   yards 

water  level  capcu:lty) 1.4071 

Truck  driver   (less  than   4  ^u. 

vds.  water  level  capacity)         1.2325 
Any  classification  omitted 

herein  not  leaa  than 1.1S 

Overtime — one   anu   one    -    half    (l^J 

times  the  above  ratea 
Sundays  and  holidays — one  and  one- 
half   (1>4)   times  the  above  rate.s. 


Planii  may  be  seen,  and  form«  of 
proposal,  bonds,  contract,  and  speci 
fications  may  he  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Buliding,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi 
neers  nt  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  In  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General 
Cortractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  Hiso  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Worko 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKb 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated   April   11.   1947 

(Dally  Pacific   Buiidcn 
(Apr.  11.  18.  25.  19^17) 


Highway    Improvements 
Solano  County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  Califeniiu,  un- 
til 2  O'clock  p.  m.  on  April  30,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  buiWing,  for  construc- 
ting Highway  in  accordance  with 
the  Specifications  therefor  to  which 
special  reference  is  made,  as  follow.^ : 

Solano  County,  between  Fairfield 
and  3.5  miles  north  and  in  Vaca- 
vllle  (X-Sol-7,  90-C,  Vac,  and  City 
Street),  about  four  and  eight-tenths 
(4.8)  miles  in  length  to  be  repaired 
by  placing  plajit-mixed  surfacing 
over  the  existing    pavement. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  '770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascortaine*!  the  general  •  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate   per  hour 

.\sphalt     plant     dryerman     or 


fireman |1«0 

Asphalt  plant  mixer  oper- 
ator     - 1.86     • 

A.qphalt  spreading  machine  op- 
erator     —  1.96 

Flagman    T~— .-.^- iM 

Laborer    — - U6 

Motor  grader  operator  ..: — ...  S.10 

Oil   distributor   bootman    1.TX5 

Oiler  power  shovels  cr  cranes  1.6C 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.25 
Operator  of  power  shovel  or 
other  nxcavatiug  equipment, 
shovel    type    controls     (over 

cne    cubic    yard)    2.86 

Roller    operator   1J8 

Tractor    driver 1.96 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     _ 1.876 

Truck  driver  («  ctibic  yards 
and  le.18  than  8  cubic  yards 

water  level  capacity) „.  IJtiO 

Truck  driver  (4  cubic  yards 
aiid  less  than  6  cubic  yards 

water    level    capacity)     ._ 1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)   ...  _ „ _ 1.2S25 

Any      olassif  ication      o  ml  1 1  e  d 

herein  not   less  than  1.25 

Overtime-^ne  and  one-half 
(1%)  time.*]  the  above  rates. 
Sundays  and  holidaye — one  and  one- 
half  (l'>4)  times  the  above  rates. 
Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Fulldlng,  Sac- 
ramento, CAlifomia,  and  they  may 
he  seen  at  the  offices  of  the  District 
Engineers  at  iMB  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  ii> 
which  the  work  in  situated,  and  at 
the  office  of  the  Asi>oclated  General 
Contractors  in   i>an   Francisco. 

No  bid  will  be  considered  imless  it 
is  made  on  a  blank  form  fumlahed 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cif ical'ons.  Each  bidder  mast  be  11- 
ceneed  and  also  prcquallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Condittons). 

The  Department  of  Public  Works 
reserves  tho  right  to  reject  any  cr 
ull  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.    T.    McCOY 

State  Highway  Engineer 

Dated   April  4.   1947 

(Dally  Pacific   Builder • 
(April  4.  11,  18    194.'; 


UMPCRETE 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(AU  Sites  in  Stock) 
Complete  Factory  Sorvleo — Qeicker  DoMvory 


REINFORCING   STEEL 

Cenipl«fc  Service  and  Erection 


['.^"^^^ ' 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Streets 

Son  Froncisco  10.  Colifemia 

■  Plione  HEmlocli  1480 


THE       NEW      JOB       PROVED 

ALL    UTILITY    BODY    FOR    HAULING 

AIR. ENTRAINED   CONCRETE 


DUMPCRETE  Can  be  used  not  only  as  a 
conveyance  for  concrete  but  also  has  proved  to 
be  a  good  alL  around  utility  body  for  hauling 
sand,  gravel  and  other  materials. 


.  .  .  DUMPCRETE'S  Hi  Discharge  makes 
it  ideal  for  stockpiling. 

SIX  REASONS  TO  USE  DUMPCRETES 

1.  Low  Original  Cost  4.  More  Production 

2.  Low  Repair  Costs  5.  Better  Quality  Concrete 

h  Low  Operating  Costs       6.  Available  for  Prompt  Delivery 

Write,  Call  or  Wire  for  Bulleiin  347 

STANDARD   MACHINERY  CO. 

New  Address  ...  450  BAYSHORE  BOULEVARD 
ATwater  2883  SAN  FRANCISCO,  CALIF. 


t'M 


/  ) 
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National  President 
Addresses  Realtors 
On  T-E-W  Bill  Threat 

LOS  ANGELES.— The  Taft-El- 
lender-Wasrner  socialistic  housing 
bill,  now  before  congress,  is  a 
threat  to  sound  market  conditions 
for  housing-,  Morgan  L.  Pitch, 
president  of  the  National  Associa- 
tion of  Real  Estate  Boards,  toid 
the  Lo.s  Angeles  Realty  Board. 
Inc.,  yesterday. 

By  putting  ccstly  government 
home  building  on  the  biggest  scale 
in  our  history,  it  would  bolster 
high  construction  costs,  he  ex- 
plained. By  hooding  thu  market 
with  additional  free-wheeling  cred- 
it, it  would  encourage  home  finarce 
on  little  or  no  equity.  These  things 
would  stand  in  the  way  of  better 
values  in   housing. 

He  added  that  a  NAREB  survey 
showed  ^80  that  there  are  ap- 
proximately 89,000  rental  unite 
have  been  locked  up  and  heid  un- 
occupied on  account  of  rent  con- 
trol. 

"All  of  these  conditions  are  liav- 
mg  a  sobering  influence  on  the 
real  estate  market,  and  I  imagine 
th«y  are  conditions  which  pertain 
here,"  he  said.  "But  I  see  no 
cause  for  alarm  in  those  condi- 
tioaw.  In  f«ct,  I  have  grown  a  bit 
weary  of  all  this  blues  sinking  that 
I  hear  about  real  estate.  At  no 
time  in  the  history  of  the  country 
were  the  circumstances  more  en- 
couraging for  a  wholesale  and  a 
healthful  and  a  sound  real  estata 
market. 


Helicopters  to  be 
Extensively  Used 
In  Snow  Surveying 

PORTLAND.  —  Helicopters  soon 
will  be  used  extensively  in  wood- 
lands snow  survey  operations,  H. 
A.  Poulin  told  delegates  to  a  joint 
meetini:  of  the  Columbia  River 
Basin  Water  Forecast  committee 
and  the  Western  Snow  Conference. 
He  is  president  of  Centra!  Air- 
craft of  Yakima,  Wash. 

Its  ability  to  fl^j  in  weather  con 
ditions  that  would  restrict  or  pro- 
hibit operation  of  other  types  of 
aircraft  gives  this  machine  utility 
where  other  methods  of  tratispor- 
tation  fail,  he  pointed  out. 

M.  W.  Kyler,  of  Wausau,  Wis., 
chairman  of  the  Central  Snow  Con- 
ference, spoke  of  progress  in  hy- 
drology and  commented:  "It  is  my 
belief  that  industry  should  appro- 
priate more  funds  for  research,  not 
only  to  benefit  its  private  treasur 
ies,  but  for  the  public  welfare." 

"The  Influence  of  Forest  Cover 
on  Snow  Melt"  was  discussed  bv 
H.  G.  Wilm,  silviculturist,  and  W\ 
G.  McGinnies,  director  of  forest 
service,  both  of  the  Rocky  Moun 
tain  Forest  and  Range  Experi- 
ment Station  at  Fori  Collins,  Colo. 

Other  speakers  were  A.  R.  Croft, 
conservationist,  Intermountain  For- 
est and  Range  Experiment  Statioj,. 
Ogdcn,  Utah;  E.  K.  Jacknian.  spec- 
ialist in  farm  crops,  Oregon  State 
Collejre  at  Corvailis;  and  Vincent 
J.  Schaefer,  research  chemist.  Gen- 
eral Electric  Rpsoarch  Lahoratorieb 
.Schenectady,  N.  Y. 


ili 


Seven  Engineering  Socileties  Ask  Revision  of 
National  Labor  Relationis  Act  for  Professions 

WASHINGTON Ciaimirg   th.if   ronfut-ion   and   corflicf    with   o. 

ganization«  of  non-profvissinnal  r-nployes  have  developed  through 
present  wording  of  the  National  Libor  Relations  Act,  Beven  reprt- 
sentatives  of  engineering  ornanimiinnH  have  placed  their  groups  on 
record  as   favoring  remedial   le>;islation. 

The  house  oomnnttue  on  education  and  labor  now   has  before  it 

H.  R.  1754  which  would  change  tli*,'* 

labor  act  to  their  advantage,  these 
engineers  believe. 

neprcscnted  in  the  statement 
made  before  the  tommittte  giving 
full  discussion  to  the  effect  of  such 
a  wording  change  on  engineer 
stAtus,  were  the  following: 

American  Institute  of  Chemical 
Engineers,  Ameiican  .Society  of 
Electrical  Engineers,  American  So- 
ciety for  Engineering  Education, 
American  Society  of  Civil  Engi- 
neers, American  Society  of  Me- 
chanical Engirepra,  National  So- 
ciety of  ProfoRsior.ll  Engineers, 
and  Eingineers  Jo'nt  Council. 

Among  the  coTiflicta  and  confu- 
sion resulting  from  the  present 
Wagner  Act,  these  groups  main- 
tain, in  this  fact: 

Frequently  the  employer  of  nor.- 
unifi'n  professional  engineering  en'- 
ploveea  has  been  faced  with  union 
picketing  of  construction  projects 
he  has  designed. 

Covers  Profenslons 

Confronted  with  such  circum- 
stances throufthout  the  nation, 
these  engineerinjr  groups  feel  that 
correction  through  modififation  of 
existing  labor  l.iws  is  sorely  nped'd. 

(The  Hou.«p  Education  and  Labor 
comm'tter  met  in  executive  ses- 
sion Thursday — today — brt  had  a 
crowded  lift  before  it.  It  was 
doubtful  cnminitti«e  rtx-omn-'cnda- 
tion«s  on  H  R.  1754  would  he  forth- 
coming before  next  week.) 

^he  statement  of  the  seven  en- 
gineering organizations  brought 
before  the  cori'mlttee  these  facts: 

"In  view  of  the  rapid  te^hnolo?- 
^cal  developments  in  American  In- 
dustry, most  ^fiTKP  wale  industrial 
«intemris«»«t  tcdav  rmnlov  largo 
atiifrs  of  profesrinnal  engineers, 
architects,  and  scientists  on  a  fuli- 
♦'m"  h.««P's.  ^s  a  re.«»ult,  these  nro- 
f'^'sional'v  trninof*  nnd  profession - 
.•»llr  mind'vl  emplovees  come  with- 
in *h«*  coveragr  of  the  National  T-n- 
bor  R*'lBt5'>r««  Act.  Tn  a  lesser  dc 
gref,  the  ?ame  trend  has  been  oc- 


lAdopdon  of  War 
Agendes  to  Take 
IPIace  Apn[21st 

WASHINGTON.— It 
that  no  government  depart- 
ment wants  to  adopt  the  for- 
lorn wartime  agencies. 

But  in  spite  of  the  resistance 
eacpressed  so  far,  it  became  ap- 
parent today  that  certain  decisions 
for  transfer  already  ha«^  been 
made,  and  of  course,  the  top  offi- 
cials will  do  what  congreas  tells 
them  to  do  in  this  regard. 
Violations  Prosecuted 

Reliable  sources  said  that  the 
Commerce  Department  will  become 
the  liquidator  ol  the  otiice  of  price 
administration,  the  defunct  civilian 
production  agt-ncy  and  the  otftce  oi 
temporal  y  controls,  as  well  as  the 
otfice  of  reconversion. 

With  details  for  the  transfer 
worked  out  at  the  White  House 
with  the  aid  of  Dr.  John  Steelnmii, 
presidential  advisor,  an  executive 
order  legalizing  the  switch  is  ru- 
mored to  be  near. 

Some  13,000  cases  of  OPA  vio- 
lations (including  price  rule  in- 
fractions in  the  u;ase  of  buildirg 
materials)  awainng  review  anu 
disposition  would  be  transferre<)  to 
the  Justice  Depnrtin«nt.  Att-orney 
General  Tom  Clark  has  balked  at 
receivinsf  these,  although  most  of 
the  OPA  legal  staff  would  accom 
pany  their  transfer. 


VEHP  Showdown  Is 
Near  With  Committee 
Action  on  Wolcott  Bill 

WASHINGTON.— Showdown  on 
the  veterans'  emergency  housing 
program  is  nearing. 

Wrapped  up  in  the  pending 
crisis  this  time  U  \he  fate  of  the 
entire  housing  project,  according 
to  some  Washington  ubuerverti. 

The  house  banking  and  current;^ 
committee  met  in  executive  ses- 
sion Wednesday  and  was  expected 
to  take  final  action  on  the  Wolcott 
bill,  H.R.  2549,  which  would  tiweep 
away  remaining  government  con- 
trols on  construction  and  transfer 
rent  control  administration  to  ad- 
visory boards. 

Aniendmentii  proposed  in  the 
Wolcott  bill,  already  approved  by 
a  house  subcommittee,  would  have 
the  effect  of  wipina;  the  Patman 
Housing  Act  out  of  existence  as 
far  as  its  major  controls  are  con- 
cerned. But  in  this  very  action  it 
would  give  release  to  pent  up  proj- 
ects that  have  bepn  hamstringi..}; 
building  activities  since  the  war. 
Materials  Still  Short 

No  extreme  modification  of  the 
)ill  on  the  floor  of  congress  is  likely 
since  its  terms  are  so  phrased  that 
it  will  not  readily  lend  itself  to 
"trading".  Its  rent  provisions  have 
been  more  controversial,  on  the 
Huifacc,  at  least,  than  the  (overt, 
ment  control  portions,  li  ia  b»*Ut:vod 

the   rent   phases   have    kept    it   In 
committee. 

Luniber  still  ranks  as  one  of  tlie 
most  critical  home  building  mate- 
rials.    Creedon    estimates    that 


mmi 


A  TOWN  EXPLODES 

The  magnitude  of  the  disaster, 
the  41  yt«af8  separating  San  Fran- 
cisco from  a  similar  catastrophe, 
and  the  2050  miles  between  San 
Francisco  and  Texas  City.  Texas, 
leaves  us  little  comprehending  the 
stark  tragedy  striking  so  suddenly. 
^    ^    J^ 

The  exact  number  of  dead  will 
never  be  known.  In  addition,  there 
are  the  injured  who  are  marked  to 
die.  More  tragic  still  are  the  in- 
jured who  must  continue  to  live 
in  crippled  deformity. 
^    it    ^ 

You    say   regrettable,    but   what 
can  you  do  about  it? 
it   it   fr 

We  might  suggest  that  you  ask 
this  question  of  the  Red  Cross,  the 
Salvation  Army  or  j'our  local  Blood 
Bank. 

,      *    *    ^ 

They  mav  have  a  suggen- 

tion,  which  if  followed,  will 

leave  you  feeling  better. 


iTmman  Price  Action 
First  Presidential 
Act  to  Avert  SHde 


Just  as  strong  opoosition  to  ac- ,  ,,       ..  *     l 

cepting  some  cf  OPA's  duties  wa8|P^«»irj_„«'j?fai'0']'^„^f..«{lfP^f';*^f 
heard    from    Commerce    Secretary 


curring  in  the  professions  of  law 
and  medicine,  for  it  is  common  to 
find  zanking,  insurance  and  mnnu- 
facturing  corporations  which  havf-. 
legal  departments  and  medical  de- 
partments of  their  own." 

No  Standard   Output 

From  here,  the  panel  prcenta- 
tion  pointed  out  to  congressmen 
thnt  while  the  NLRA  benefits  un- 
skilled workers  in  mass  proo'urtioii 
and  ^cme  skilled  craftsmen,  it  doef 
not  accord  recognition  to  special 
problems  of  professional  employ- 
ees. 

It  fails  to  make  distinction  be- 
tween professional  and  non-profes- 
sional employees  despite  inhei«-nt 
differences  in  their  viewpoints  and 
abilities  as  well  as  conditions  of 
employment.  These,  the  engineer 
delegates  said,  cannot  be  matie  sub- 
ject to  a  common  standard. 

The  statement  continued: 

"The  output  of  professional  em- 
ployees cannot  be  standardized  as 
can  that  of  manual  and  skilled  la- 
bor. It  cannot  ly  measured  in  ternia 
such  as  the  numbor  of  brick  a  man 
should  lay  in  any  given  numoer  of 
hours,  the  numbe**  of  cubic  yards  of 
dirt  that  should  be  moved,  the 
square  yards  of  nainting,  the 
amount  of  type  to  be  set,  bolts  io 
be  t)laced.  feet  .if  ronduit  to  be  laid, 
or  in  terms  of  any  other  :*imilar 
unit. 

Divisiona  of  Labor 

"The  production  output  of  the 
professional  man  is  largely  thf\t 
of  his  mind,  wiiiie  that  of  the  non- 
professional de  Tends  largely  on  his 
manual  skill  anJ  dexterity.  No  law 
by  which  professional  employe:  h 
and  those  engaged  in  routine 
mfntal,  mechanical  and  physical 
work  must  confortn  to  the  same 
regulntovy  pattern  is  a  just  law. 
It  is  unjust  alike  to  the  Jiborer.  to 
the  non-professional  white  -  colla.* 
worker,  to  the  profp«iti'-,nal  man, 
to  thfir  employerf  and  to  society.  ' 


Averill  Harriman  at  first.  This  re 
sistance  at  catching  some  of  OPA's 
functions  along  with  those  of*  oth- 
er disappearing  wartime  agencies 
has  diminished  more  recently,  hov,-- 
ever. 

Change  Next  Monday 

As  reported  before,  Frank  Cree- 
don, as  housing  expediter,  is  sched- 
uled to  get  OPA's  rent  control  di- 
vision and  between  6,000  and  7,000 
persons  to  help  him  run  it.  A  bill 
now  before  the  senate  would  give 
congressional  approval  to  this 
transfer. 

Transfers  now  are  set  for  April 
21  and  moat  of  the  nsrsonnol 
changes  will  be  made  in  Washing- 
ton. 

FIRM  IN  SOITTH  GETS 
GUARANTEED  MARKET 


(?unrante.»d  market  contractu 
have  been  recommended  to  *he  Re- 
constrsctior.  Finance  Corporation 
by  Housing  Expediter  Frank  K. 
Creedon  for  Mptal  Homes  Com- 
pany of  Los  Angoler  for  tho  pro- 
duction if  prefabricated  houses. 
The  Metal  Homes  Company  prod- 
uct is  u  one-story  two-oedroom 
steel-panel  house  of  conventional 
de;.3ign  containing  855  square  feet. 
The  company  estimates  the  price 
of  the  house  will  be  about  $fififiO, 
complete  and  ertcted  out  without 
land.  About  200  houses  are  to  be 
built  this  year. 

Outer  walls,  c«Mling,  gable  er.da 
and  roof  consist  of  steel  panels. 
Gypsum  ooard  forms  the  interio:- 
of  the  waPs  as  well  as  the  parti- 
tions. Aluminum  foil  ir<  u«ted  ss 
intnlation.  The  house  wiP  Ix?  mar- 
keted in  southern  Calif<>rnia. 

Metal  Homes  C^ompany  has  been 
grantor  an  RFC  loan  of  $190,000. 


CITY  UCENSE  EXAM 
BILL  UP  THIS  WEEK 


SACRAMENTO.— A  bill  rf^quir- 
ing  city  lioense  examinations  for 
all  contrnctors  will  come  up  fn\ 
consideration  in  the  asaembly  early 
this  week.  An  assembly  commit- 
tee 1a«t  Wednesday  gave  it  a  "do 
pass"  recommendation,  over  vig- 
orous objection. 

Con-idemble  testimony  against 
the  San  Francisco  plumbers'  exam- 
ination wa«  heard  bv  the  commit- 
tee. One  would-be  San  Francisco 
nlmil>'*r  t«*«lificd  that  he  had  been 
"shut  out"  for  ten  yaars. 


are  discontinued,  the  supply  of  this 
critical  material  available  to  mill- 
work    manufacturei-s,    will    fall    to 
100  million  board  feet  below  their 
minimum    requirements  for   1947. 
Lumber  is  just  one  of  the  mat;?- 
rials  still  in  snort  supply,  though 
all    stocks    have    eased    smce    last 
fall.   The  shop  grade  allocations  to 
millwork  manufacturers,  along  with 
pig   Iron    to   soil    pipe   ma'cers,   re- 
mains as  the  only  material  supply 
directly  controlled   by  govprnmeiK 
sources. 

Scraps  Pntman  Art 
Three  other  enanne'ing  effortb 
are  in  process,  however,  under  vol- 
untary agrv-emc-nt  by  industry  witn 
government.  These  informal  al- 
location schfduies  cover  steel,  phe- 
nolic molding  compound  for  elec- 
trical devices,  ana  pig  iron  for 
uses  other  than  roII  pipe  manufac- 
ture. 

Without  doubt,  passage  of  the 
Wolcott  measure  would  not  leave 
an  effective  vestige  of  the  original 
Pat  man  Housing  Act. 

# 

HOUSE  COMMrrTEE  HAS 
PLEA  FOR  $50  MUUON 
TO  FINISH  FPHA  UNFFS 


WASHINGTON.  — The  h  o  u  f '- 
banking  .ind  currency  comniittfo 
met  in  executive  session  tf>day  to 
consider  a  f  50  million  request  f  ro.n 
the  f<?doral  public  h'/UPing  auth(;r- 
ity  to'^e  used  in  completing  its 
veter.'ins*  tcmpoary  h'-'using  p>o- 
gram. 

Last  fall  the  agency  had  to  sus- 
pend work  on  its  temporary  proj- 
ects from  oa.st  to  ciast  because  it 
ran  out  of  funds.  In  many  instan- 
ces communities  took  the  Initiative 
and  went  ahead  and  finished  the 
projects,  furnishing  money  from 
their  own   treasuties. 

Nov,  FPHA  pooks  the  |50  nil- 
lion  for  flni'hing  its  temporar' 
housing  job  and  for  reimbt:rsin>? 
theM  communities  ts  well. 


COPPER  IMPORT  DUTY 
SUSPENSION  OKAYED 


WASHINGTON.— The  senate  fi- 
nance committee  yesterday  ap- 
prov«»d  a  suspension  of  the  foirr 
cents  per  t>ound  imtK>rt  duty  on 
roppe"  to  March  31.  1949.  Tho  sen- 
ate cAmmittee  ma''«»  one  chanire  f^i 
the  hona^^-apnmved  m*»ssure  whi'"*- 
will  send  it  back  to  the  house.  It 
exempted  onoT  sulohate  from  thr 
suspension  of  diity. 


WASHINGTON  —  The  part  of 
Prenident  Truman's  recent  huali* 
hush  cabinet  session  with  hia  top 
economic  advisors  that  will  inter- 
est contractors  and  other  construc- 
tion industry  people  was  that  deal- 

ng    witli    the    Economic    Councii'a 
warning  on  price  trends. 
Demand  Receding 
For    one    thing,    the    economists 
whose  presidential-advising'  capaci- 
ties were  approved  by  the  last  con- 
gress,  told   the    Pre«idcnt   and  hia 
cabinet  that  prices  have  increaa«d 
about  70  per  cent  on  bll  commodi- 
ties.   This  is  since  last  July  1.   The 
increase  in  raw  material  prices  hab 
been  approximately  56  per  cent. 

According  to  Dr.  Edwin  G. 
Nourse,  council  chairman,  some 
wholesaler"?  and  retailers  have  be 
gun  to  price  themselves  out  of  the 
market.  This  does  not  apply,  as 
yet.  to  building  materials  which 
farlely  remain  in  short  suppiy 
while  the  demand  continoca  to 
strengthen. 

Bvrt  many  household  items,  such 
as  radios,  refrigerators,  washing 
machines  and  smaller  e'tctrical  ap- 
appliancos,  are  on  the  edge  as  the 
output  increases  aud  a  retur<led 
<iemand  is  noted. 

.  Dr.  Nourse  Bai'i  demand  for 
these  itoms  is  tending  downward, 
prefacing  a  general  "pricing  out". 

"If  something  istrt  done  and 
done  soon,"  he  said,  "we  are  riding 
for  a  fall." 

But  he  did  not  think  that  a  bu»i- 
ness  recession  is  inevitable. 

Old-time  political  observers  In 
the  nation's  Capitol  say  that  this 
marks  the  first  time  an  administra- 
tion has  consu'ted  the  country's 
outstanding  economists  in  an  ef- 
for  to  do  som'^thing  about  a  na- 
tional busines.'*  emergency  before 
it  arises. 

•SI eel  Has  Kev' 

The  President  and  his  cabinet 
learned  that  consumers'  wagos 
have  been  dropping  while  prices 
increaserd.  Fronts  have  been  In- 
creasing   substantially    meanwhile. 

This  fact  has  Dr.  Nourse  wor- 
ried and  it  worries  Secretary  u' 
Commerce  Harriman  ard  Secretary 
of  the  Inte.-ior  Krug. 

Harriman's  comments  are  partic- 
ularly interesting: 

"We  have  an  economy  wherein 
about  .W  million  people  are  em- 
ployed." he  said,  "with  Wrher 
standards  of  living  than  anywher.1 
el«<o  in  the  world  However,  this 
can  lead  to  disaster  if  we  do  net 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  Gilbert 
R.  Knolu,  district  directcr,  1355  Mar. 
ket  8tre«t,  has  announced  the  ful- 
lowing  permits  g^rant°d  for  coi  struf- 
tton  of  commercial  and  industrial 
VotldinKs  in  the  San  Francisco  area . 

APRIL  17,  1M7 


SUB .  BIDS  WANTED 


Qaneral  eentraetors  dealrTng  sub  bids  on'  mny  Job  are  Invltod  to  msko  kno«wn 
their  requirements  in  this  column.    There  Is  ne  charge  for  thie  eervtoe 


luvenile  Hall,  Plumas  County;   Bids  due  April  25.  2:30  P.  M. 
U  O.  ShalE,  Rout*  1,  Box  142,  Chlco  (Chlco  liiHiii 

uingrnam  Constr.  Co..  «82«  Kattem   Ave.,   Sacramento    (Sacto.   «-64U»; 
a.  A  R.  Conatr.  Co.,  110  Haike»  8t,  San  Francisco   (OOuglas  7616) 


near    Meroed;    Castle    Arrry 


BEMODEL.  store.  $3500;  24  SI  Center 
St..  Stockton ;  owner,  Edward  Woiij; 
924    S   San   Joaquin,    Stockton. 

FARM  equipment  repairs  shop,  fll.- 
061;  Los  Danos;  owner,  ParadtsA 
Faitn  MacMntiy,  Box  506,  L>cb 
Bancs. 

LTVINO  quarters,  $3000;  Scotts  Val- 
ley; owner,  Peter  8.  Ansaldo,  329 
tAke.  Rodeo. 

VEDICAL  bldK-,  $13,500;  3th  and  E 
Sts..  Orange  Cove ;  owner,  Dr  Robb 
Smith,  Orange  Cove. 

BOND  and  fender  rc{.air  shop,  |6600 ; 
Santa  Clara;  owner,  A  P  Costa,  003 
Pedro,  s:an  Joa* 

ADDN.  tv  citruri  packing  house,  |78,- 
000;  Strathmore;  owner,  Stratli- 
more  District  Orance  Assn.,  900  E 
Clyde,  Strathmora. 

MFG.  FOOD  processing  machinery, 
124,000;  2130  3rd  Bt.,  San  Fran- 
cisco; owner,  Wesco  Machmcry 
Mfsr   Co.,  premises. 

COMiE=TJ:TE  store.  $598;  7251  Gei-uy, 
San  Francisco;  owner,  J  Ahranr.- 
jlan,  687  18th  Ave.,   San  Francisco. 

BANK.  $39,500;  812  O'^ve  St.,  Fresno, 
0^*71*^  Wlshon  &  Olive  Branch, 
Security  1st  National  Bank. 

HBP  AIR  marquee,  14000;  1063  Mar- 
ket St..  San  Francisco;  owner,  11. 
I^  IJppert,  1060  M^xrket  St,  San 
Francisoa 

REPAIR  building  to  be  used  by  pub- 
lisher, 132,500;  117-125  Valencia  bt, 
San  Francisco;  owner,  Henry  F. 
Budde  Publicatlcns,  35  Dolores  SI.. 
San  Francisco. 

VBBBTABLE  packing  house,  |il.- 
000;  Sultana-  owner,  J.  C.  Hering 
Co.,  40  27th  St.,  San  Jose 


Otticers*   Quarters   and    Utilities;    spec.   12flb, 
Air  Field;  Bids  due  April  22.  2  p.  M. 
Jas.   I.  Barnes  Constr.  Co.,  941  Russ  «ldg..   8.  F    (ICXbrook  5632) 
i^rbontraut  ft  Simimers,  696  Pennsylvania  St.,  h.  F.   (ATwater  2420) 
UUtwell   Constr.   Co.,    4748   Genry    Klvd..    8.    F     <MAyvlew    6947) 
Midstate  Constr.  Co..  427  Bryant  St..  San  Francisco  (YUkon  6-2811) 
Williams  ft  Burrows,  Inc.,  10  California  Dr.,  BuTlingame    »BurL   4-1790) 
M.  ft  K.  Corp.,  200  Financial  Center  BIdg.,  3an  Francisco  (EXbrook  7«B») 
Robert  McCarthy,  1050  Kirkham  St.,  San  Francisco   tOVerland  4060) 
Carl  N.  Swenson  Company,  Post  Office   Box  658.   San  Jose,   Callfomis, 
(Ballard  2602) 

Franceschi  Constr.  Co.,  P.  O    Box  028,  Fresno 
Carl  N.  Swenson  Co.,  P.  O.  Box  358,  San  Jose  (BAJlard  2002) 


Curbs,   Sidewalks  and   Gutters,  Washington   Park   Tract,   Sunnyvale;    Bide 
Due  May  2,  10  A.  M. 
uresnman   ConstrucUon   Co.,    Washington   and   Pastorta    Sta.,    Lunnyvaie 

(Sunnyvale  2971) 


Oraup~ArHesidenoes  and  Oarages,  MonUrey  County,  ian   Benito  CouBty. 
Santa  Cruz  County,  San  Mateo  County;   Bids  Du«  April  2».  *:00  P-  "■• 
Robert  McCarthy  Co..  1080  Kirkham  St.,  San  FrancL-co  (OVcrland  40au> 


(Continued  from  Column  One) 


Arthur  Blvd.,  Oakland,  Calif. 
Architect  —  Irwin    M-     Johnson,    449 

MacArthur    Blvd.    West.    Oakland, 

Calif. 
Frame  and  stucco,  one-story    (20x60 

feet). 


Building  Section 


Municipal    Sewage    Works    Enlargement,    No    ^6-3,    Palo    Alto;    Bide    Due 

April  28,  8:00   P.   M. 
Central  California  Constr.'  Co..  Inc.,  116  Brie  St.,  s.  F.  (HBmlock  7926) 
DeL.uca  ft  Son,  1745  Filbert  St..  San  Francisco   (ORdway  3600) 
Stanley  H.  Keller,  114  2t8h    Ave.  Son  Francisco    (SKyline  3862) 
Clinton  Constr.  Co.  of  California,  923  Fols.im  St.,  S.  F.   (SUttor  3440) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Fiancisco  (EXbrook  78:^4  > 
Jenson  ft  Mangs,  Box  2309,  Rte.  2    Ridge  Road,  Redwood  City  (HlCdwcoo 

'Jlty  1270-J> 
P«ter  Kiewit  Sons  Co..  442  Post  St.,  San  Francisco  (EXbrook  3736) 
Granite  Constr.  Co.,  P.  O.   Box  900,    Watsonvillc    (Watsonville  404) 
Carl  N.  Swenson  Co.,  P.  O.  Box  568.  San  Jose  (BAIIard  2602) 


Eleotr.i   Powerhouse,  Amador  County:    Bids   Due  April  22 
Utah  Constr.  Co.  (Att  D.  W.  Moifat),  111  Ntw  Montgomery  Street,  .lan 
J<Tancisco  (OArfleld  6748) 

Vennell  Company,  Inc..  Ill  Sutter  St.  San  Francisco  Calif..  (Ordway  767P) 
MacJ.>onald,  Tounff  ft  Nelson,  Inc.,  127  Montgomery  St.  S.  F.  (SU  8296) 
Clinton  Constr.  Co.  of  California,  923  Folfom  St,  S.  F.    (SUtter  8440) 
H    H.  Larson  Co.,  04  South  Park,  San  Francisco   (EXbrook  3190) 
Guy  F.  Atkinson  Co.,  30  West  Orange  Ave.,  South  S.  F.   (JUniper  4-912ii) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (ElXbrook  7624* 


NEWS  INDEX 


CammerolaJ    BIdga. 
Eduoatlonal    BIdgs. 

Hospitals    

Iwdytoial  •uiMlnga 
Publlo  Buildings  ^ 
Rehglous     BuHdlngi 


Factory    Building,    American    Radiator   ft   Standard    Sanitary    Corporation 

Richmond;    Bids    Due   April    24 
Louie  C.  Dunn  Company,  Monadncck  Building,  San  Francisco,  California, 
(YUkon  6-1471) 
swinerton  ft  Walberg,  1723  Webster  Street  Oakland.  Calif.,  (HIgate  4322) 

and   225  Bush    St,   San   Francisco    (GArfield   WHO) 
iiimplre  Constr.  Co.,  L,td.,  844  Harriet  St.,  San  Francisco  <HEmIock  S4()0; 
ParKer,  Steffens  ft  Pearce.  138  South  Park,  8.  F.    (E.Xbrook  6689) 
Hsas  ft  Rothchlld.  326  MIerchants  Uxchange  Bldg.,  S.  F.  (EXbrook  1206) 
mimer  J.  Freethy,  1431  Kearney  St.,  El  Cerrilo   (LuAndscape  5-3811) 
Barrett  ft  Hilp,  918  Harrison   St.,   Stn   JYanclsco    OOuglas   0.00) 
Clinton  Constr.  Co.  of  Califurnta.  923  Folsom  St,  S.  F.   iSUtter  3440) 
M  ft  K.  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  76:^4. 
Moore  &  Roberts.  603  Mission  St,  San  Francisco  (GAriteld  t57»» 


Turlock  Theater:  Bids  Due  May  1,  11  A.  M. 
Swmerton  ft  Walberg,  225  Bush  8t,  San  Francisco   (GArfield  2980) 
S.  C.  Giles  and  Co.,  819  Elks  Bldg.,'  Stockton    (Stockton  7-7879) 


9-1  a— EDUCATIONAL 
BUILDINGS 


4/21/47  •  » 

Contract  Awarded 

School   Addn.  Cost,  823,275 

NEAR  GRASS  VALLEY,  Calif..  Ne- 
vada County. 

)wner— Union  Hill  Elementary  School 
District,  P.  J.  Bosanko,  clerk.  Union 
Hill  Elementary  School  Bldg..  near 
Grass  Valley,  Calif. 

Architect— Charles  F.  Dean,  Califor- 
nia  State   Life   Bldg..    Sacramento. 

Includes  two  claasroomtj  and  alter- 
ations to  kitchen 

Contractor — Paul  I.  Jenks,  Route  2, 
Grass  Valley,  Calif. 


4/21/47  I 

Owner  Taking   Bids — Due  April  28.  8 

p.  M. — Bidders   Figuring 
School   Addition 
SAN  CARLOS.  Calif..  San  Mateo  Co. 

WJiite  Oaks  Grammar  School. 
Owner — San  Carlos  Elementary  School 

District,  Miss  Ruth  Melondy.  Buper. 

intendcnt   of  schools.   8*^6  Chestnut 

St..  San  Carlos.  Calif. 
Architect — Frnest   J.    Kump    Co.,    251 

Kearny  Sit..  San  Frajiclsco,  Calif. 
Three  new  classrooms  and  completion 

of  fourth  room 

Following    contractors    have    taken 
out  plana: 

William    Horstmeyer  Co..   23    Mars 
St.,  San  Francisco,  CaUf. 

Pacific    Coast    Builders.    2530    18th 
St,  San  Fraijcisco,  Calif. 

Robert  McCarthy  Co.,  1050  Kirkham 
St.,  San  Francisco.  Calif. 

Peter  Sartorto.  262  Clementina  St., 
San  Franclsro,  Calif. 

Midstate    Constr.    Co..    427    Bryant 
St.,  San  Francisco,  Calif. 


Cattlch    Bros.   &   Stevenson,   P. 
Box  165,  Redwood  City.  Calif. 


O. 


4/21/47  •  ^   ,     ^    ." 

Owner   Taking    Bids    From    Selected 
Contractors— Due   April   22,   4:30   P. 
M. — School    Buildings 

OROVILLE.  Calif,  Butte  County. 
Burhank  and  Eaatside  Schools. 

Owner— Oroville  Elementary  School 
District,  C.  F.  Fylling,  Superinten- 
dent of  Elementary  Schools;  Aus- 
tin Darby,  preeldent,  Oroville  Board 
of    Education.   Oroville,    Calif. 

Architects— Kiblok  &  Fisher,  726^  K 
St.,   Sacramento,  Calif. 
Following    contractors    have    been 

asked  to  figure  plans: 

L.  G.  Shalz,  Route  1  .Box  142,  Chlcc 

Calif 

Lawrence  Constr.  Co..  3020  V  St.. 
Sacramento,  Calif. 

Bingham  Constr.  Co.,  Rte.  2,  Box 
5975.   Sacramento.   Calif. 


4/21/47  " 

Bond    Issue   in    Amount   of  $95,000 
Approved   April  15 

SANTA  CLARA  COUNTY.  Calif. 
Franklin  School  Tally  Rd. 

Owner — Governing  Board  of  Frank- 
lin School  District,  W.  B.  Rudci. 
Clerk,  Santa  Clara  County,  CaUf. 
10-classroom    unit 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-4859  or  3-0286 

Specializing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  California 

70  N.  EL  CAMINO  REAL 
San  Mateo 


il.  Recreational  BIdgs. 

Residential     Building*    28-26 

Tranapertatlen    BIdga. 17 

Miscellaneous    BIdgs. .28-90 


l-ft— COMMEROALBLDGS. 

4/21/47  '^ 
Fir*  Less 

WASCO.    California.  Kern    Co.      - 
Fire  recently  destroyed  a  portion   of 

the    Nickel    Chevrolet  Company    oi. 

F   street   with    damage  entimated    :it 
840,000. 


Factory  Bldg.,  Eastman  Tag  ft  Label  Ce^  Richmond:  Bids  due  May  S,  8  P.M. 
swtnerton  ft  Walberg.  1723  Webfcter  St.  Oakland   (HIghgato  4822)   ana 

25  B\ish  St,  San  Frandaoo   tGArCleM  W8U) 
lb.    R.    McAUttrtck,    OlO — l«tl\   8tr*-et.    Oakland    iTWlaosiks    S0T3) 
cunton  Cotistr.  Co.  of  California,  923  Fr-l.'vom  bt.,  S.  F.   (SUttor  8440) 
MacUonald,  Young  &  Nelson,  1*7  Montgomery  St.,   S.  F.    (SUtter  829e) 
>^rker.  Steffens  &  Pearce.  133  So jth  Park.  San  FracciKco  <EXbrpok  663i>  > 


bchool  Bldg..  Willow  and  Western  Av*.,  Hayward;  Bid*  du*  April  29,  8  P.M. 
Willis   F.  Lynn,   1040  Foiger  Ave.,   P.erkeiev   CBErkeley  6044) 
Swlnerton  ft  Walberg,  225  Bush   St.   Pan   Francisco   (GAriteld   i980)   onl 

1723  Webster  St.,  Oakland    (HIgate  4322) 
je-aciflc  Coast  Builders.  2630  Ibth  St.,  San  Francisco   (HEmlock  5388) 
Wm.  Horstmeyer  Co..  23  Mars  Street.  Fan  jl<'rai.cisco  (BlArket  7239) 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

Sec  us  regarding  Improvement  District  joba    We  handle  collec- 
tions; buy  Warrants  or  Bonds  on  all  191$  or  1911  Act  Dt«ricta. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET     -    SAN  FRANCISCO  4 

• ■  ■  ■''  — 


4/21/47  '■^^ 

Contemplated  —  Director*  Authorixe 
Construction 

aymnaslum    A   Community    Center 

Approx.    Cost    S39.000 

OAKLAND,  Calif.,  Alameda  County. 
Butthrod  Playground.  554  59th   St 

Owner— City  of  Oakland  Board  "f 
PlRvground  Directors.  O.  M.  Anwyl 
president.  City  Hall,  Oakland,   Ca' 

Quonsct   typ^   building  housing  has 
ketball    court,    clubiooms,    kitrhen, 
loung*.  toilet  and  shower  facilities 

4/21/47  * 

Contract  Awat^ad 

Office*  (Alter)  Cost  |19,000 

BKRKBLJCT.  (3alif.,  Alameda  County. 
Owner— A.    M.    Castle    Co..  Bth    and 

Potter,  Berkeley.  Calif. 
Architect— Bdward   O.   Blodgett  1989 

Hoover  Ave.,  Oakland,  Caltf. 
Alter  offices. 

ContractofwWIIII*  F.  Lynn,  1040  Foi- 
ger SL,  B*rk*l*y,  Calif. 

4/21/47  •    * 

Plans  Completed— Contract  Awardsd 
0*ntal  Office  Building 
OAKLAND,    Calif.,    Alameda  County. 
Ownei^-Dr.  Cbas.  Barker,  3680  Mac- 

(Continued  on  Column  Four) 


Conversion  of  BIdgs.  to  Officers'  Apts.;  Spec  1278,  Mather  Field,  Sacramento 
Btds  Due  April  29,  2  P.  M. 
Wallace  D.  HarlUns,  Ina.  406  butter  St..  San  l-Yinclfcc  (ORaystone  3022* 
Kobt.  McCarthy  Co..  1050  Kirkham  St  San  Francisco  (OVerland  4O-89-0I ' 
M  A  K  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (ElXbrook  7624' 
Wallace  D.  Harkins.  406  Sutter  i^t,  San  Francisco   (GRayatone  3022) 

conversion  of  Mess  Hsils  to  Family  Apartmente,  Ft  Ord;   Bids  due  Aoril 
24.  2:0C   P.   M.  '^ 

Hoot.  McCarthy  Co..  1050  Kirkl  am  St.,  ban  Francisco  (OVerland  40-80-51) 
Stoiie,  Inc..  8451  .San  Leandro  Blvd.  Oakland   (TRiiidad  1064) 
Wallace  D.  Harkin*.  406  Sutter  ft,  San  i<Yanclsco   (GRaystone  3022) 
H.   E.   Kahlmann,   251    Kearny   St,   San   Francisco    (DOuglss  8447) 
Jas.   I.  Barnes  Constr.  Co.,  941   Russ  Bldg.,  S    F    (EXbrook  56^) 
Clem  Andorson,  2048- A    Lincoln   Ave.,  /lameca   (LAkehurst   2-1432) 


iRuiin  PRinTs 

are   Laboratory  Controlled 
lo    Professional   Painters' 
High   Standards 

iRUJin  pninT  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


!,flajinpflin. 


<feilKK«^ 


School  Addn.,  Whit*  Oaks  Grammar  School,  San  Caries;  BIda  du*  April  n 
8:00  p.  M. 
Kobt.  McCarthy  Co.,  1050  Kirkham  St..  San  Francisco  (OVerlaiid  40-50-51 ) 
Mtdstute  Constr.  Corp..  427  Bryant  Ht.  San  JfYancisco  (YUkon  6-2811) 
Wm.  Horstfneyer  Co..  23  Mars  St,  ban  Franclsct    (MArket  7239) ( 
Cattlch  Uros.  &  Stevenson.  P.  O.  Box  1«H,  Redwood  City. 
l^t*r  aartorio,  262  Clementina  St.  San   Francisco   (GArtield  8317) 
Faciflc   Coast   Builders,   2630— I8th   Street,   S    F.    (HEmlock    5388)      ' 


ACME 
EQIIPMENT  CO. 

Enftneers    *   ManufMlmrers 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     -     HOISTS 
STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  •  Pulleys  •  Belts 

SprockcU  -  Bearings 

FACTORY  AND  OFFICE 

840  Harri.son  Street 
San  Francisco  7 

Phone  EXbrook   1960 
EXbrook   1732 


Canverslen  of  BIdgs    to   Family  Apts..   Lcttcrman   He*pital,  Prasldio,  San 
Francisco;   Bids  du*  May  1.  2  00  ».  M. 
Wallace  D.  Harkins.  406  Sutter  St.  San  Frar.clsco  (GRaystone  3022) 
^'ayne  Constr.  Co..  898  Fifth  St..   San    l^'Yancisco   (EXbrook   6943) 
Jas.  I.  Barnes  Constr  Co..  941   Kuss  Bldg.  S    F    (EXbrook   5532) 
Bhapro  tt  Sage,  6221  Panama   Ave.,  Hichmcnd   (lAndscapo  6-3266) 
Krbentraut  &  Summers,  600  Pennsylvania  St,  H    F    (ATwater  2420) 
Kobert  McCarthy  Co.,  1080  Kirkhanr.  St.  San  Fn>nc:sco  (OVcrland  4050 » 
Bernard  *  Feinstein,  1630  Webster  St..  Oakland  (TWinoaks  8181) 
Clem  Andersen,  2048-A   Lincoln    Avo.,   Alameda   ^LiAJcehurst   2-1432) 
a.  A  R.  Construction  Co..  IIC  Market  rtreet.  Ran  FranclPco  (I>Ouglas  7'M6' 
Auditorium  and  Celanes~e~CerprOfflce  Bldg.,  Apparel  City,  San  Francisco; 
Bids  dus  April  SS,  S.OO  P.  M. 
M   ft  IC  Corp..  200  Financial  Center  Bldg.    Esn  Fiancisco  (EXbrook  7624) 
Barrett  &  Hilp,  918  Hamscn   St.   Ben   Francisco    (DOuglas  0700)    (Bids 

must  be  in  by  April  22) 
Kivin  C.   Stendeil,   2278  Market    St.   S.Hn  Francisco    (HKmk^ck   5352) 
Stolte,  Inc.  8451   San   I..eandro  Blvd.,  Oakland   (TRlnldad   1064; 
MacI>onald.  Young  ft  Nelson,  Inc.,  127  Montgoniery  Ft..  S.  F.  (SUtter  8296) 
Haas  ft  Rothchlld.  826  Merchaitts  Exchange  Bldg.,  S    F.    (EXbrook  1VH>6) 
JCrbentraiit  ft  Summers,  896  Pennsylvania  St,  S.  F.  (ATwater  2420) 
Williams  ft  Burrows,  Inc..  10  California  Dr.,  Burllngame   (BUrl.  4-1796) 
Jacks  A  Irvine.  aW  Maiket  St..  San  Francisco   (OArfleIc;  2106) 

1280;    F'aTrfTeld-luTsun    Army    Air 


"§pec 
M. 


Officers*  Quarters   and    Utiirtle?; 
Field;  Bids  Due  May  1,  8:00  P 
central  California  Constr.  Co.  l!6  Erie  St,  li    F.   (lOCnilock  7926) 
Jas.  I.  Barnes  Constr  Co..  941   Uuss  Bldg.,  S.  F    (KXbrook  5«;2) 
Stolte.  Inc..  8481   San    L.eandro  Blvd.,  Oakland    (TRInl<:.«d   1064) 
Kobert  McCarthy  Co..  lOM  Kirkham  St,  San  Francisco  (OVerland  4050) 
Krbentraut  ft  Summers.  606  Pennsylvania  St.  B.  F.    .ATwater  24iO) 
M.  ft  K.  Corp.,  200  Flnanclaf  cAter  BWg,  San  FrmUclsco  (EXbrook  7«^4^ 

(>ut- Patient  Clinic  Bldg..  Mt  ZIon  Hospital.  San  Tranclsco;   Bide  dut~*:prll 
22,  Necn 
M  ft  K.  Corp..  20O  Financial  Center  Plrtg.,  San  Francisco  (EXbrook  7624) 
hiaas  ft  Rothchlld.  826  Merchant?  E:xchnnge  Bldg..  B.  F.  tICXbrook  1205) 


Over  4000  Tons  — Various  Sizes 

PIPE  and  TUBING 

Sizst  Vi"  to  40",  lightwsight,  standard  X  Heavy  and 
XX  H»avy,  including  Va",  V,  VA",  \Vi"  and  2"  Black 
and  Galvanized.  Odd  sizes  our  specialty.  Big  stock 
of  VALVES  AND  FITTINGS. 


NEW  STEEL  BUILDINGS  25'  x  50' 
PLUMBING  SUPPLIES  •  FIRE  HOSE 
WIRE  ROPE  •  MANY  OTHER  ITEMS 
WE    BUY,    SELL,    RENT,    EXCHANGE 


Mezzanine  Fioer.~Ceurthouse.  OskLintT;    iSlds  Due  April  24,  16  A 
Payne  Constr  Co.,  39S  5th  St.,  San  Francisco  ^KXbrook  6943) 
Pacific  Company.  178  Grand  Av*..  Oakland   (TKmpletar  7087) 


M. 


CONSTRUCTION,  MINING, 
INDUSTRIAL  EQUIPMENT 

We  maintain  a  large  stock  of  construction,  mining 
and  industrial  equipment,  steel  plate,  rounds,  motors, 
pumps,  welding  supplies,  hi-speed  drills,  tools,  ship 
material  and  equipment. 

Writ*,  WIrm  or  PhoiiB 

LAWRENCE  PIPE  CO. 

5030  Long  Booch  Avenue  •  Phone  Kimball  1234 
LOS  ANOELES  11,  CALIFORNIA 
Yard   No.  2}   Lynvifood   Rood   A   Alomoda   Street 


■^^-' — ' 


MONDAY.  APRIL  2 1 .  1947 


DAILY    PACIFIC    BUILDER 


4/21/47  {k 

Bond  Election  In  Amount  of  8135,000 
Set    For   May   16lh 

School   (Alter  ft  Impt) 

FRESNO    COUNTY.    Calif. 

Owner— Bullard  School  District  of 
the  County  of  Frosno,  Lucius  Pow- 
ers, Alan  Dick,  E.  H.  Marselia. 
members  of  the  g^oveining  board. 
Bullard  School  house,  Fresno  Co.. 
Calif. 


PACK  3 


4/21/iT  ft 

Bonds  Approved  in  Amount  of  $20,OOo 

School  Cost  890.C00 

WALNUT     CREEK,     Calif.,     Contra 

Costa    County.     Six-acre     site     en 

Oak     Park     Blvd.,      opp.      present 

Pleasant  Hill  school. 

Architect    —    Fred    L.    Confer,    im 

Webater  St,  Oakland,  Calif. 
The  additional  bonds  together  wiih 
$70,000  bond  issue  parsed  in  1944 
Will  finance  the  erection  by  local 
contractors  of  as  many  n«  w  clas;i- 
rooms  as  possible,  at  actual  cost, 
plus  II  . 


4/21  ,'47  » 

Contemplated — Election    To    Vote   On 

Tax    Increase   Planned — 
School*    (Addns.   and    Improvements) 
EANFORD,  Cahf..  King}   County. 
Owners— Hanford  Elementarj-  School 
District.  Moms  RlcJiardson.  chair- 
man school  board  of  truptees.  Ted 
Armstrong    and    Vorus    Houlsten, 
tnLstees,       Hanford       Blemervtary 
School,   Hanford,    3elif 
Survey  conducted  by  .\rchitoct  Frank 
Wvrkoop,     821      ^farket     St.,     San 
FrancSf.co,  Calif.,  and  Stoner  Bldg. 
Ba»-«>rsfleld,  Cahf. 


Architecta*  Bldg.,  816  W.  5th  St, 
Ix>s  Angeles,  Calif. 
Frame  and  stucco,  composition  roof-v 
ing,  concrete  floors,  miscellaneous 
iron  and  ornamental  metal  work, 
carpentry  and  millworic,  sheet 
metal  work,  tile  work,  painting, 
plumbing,  plastering  and  electrical 
work,  heating  and  ventilating;  in- 
cludes six  classrooms,  administra- 
tion section  containing  reception 
room,  principal's  office,  work  and 
storerooms  and  toilet  rooms. 
Plans  and  specifications  obtainable 
from  the  architects'  office  upon  de- 
posit of  825. 


Plans  by  o>*-ner. 

Interior  paiuring.  new  cosh  drawerb, 

etc. 
Contractoi^-Emll  Solve,  862  42nd  Ave. 

San   Francisco,  Calif. 


1« 


11— 


HOSPITALS 


4/21/47  11 

FWA  Funds  Allotted 

Hospital  Addn.  Cost  $373,000 

LARAMIE,  Wyo.  Ivlnson  Memorial 
RoFpital. 

Owner — Board  of  County  Commls- 
Hloners,  Albany  Co.,  B.  E.  Fitch, 
chairman.     Laramie,     Wyo. 

Architect— W.  .'5.  Hitch-.;ock.  Lara- 
mie, Wyo. 

3-8tory  lire-proof  of  aporox.  300,- 
000  cu    U 


4/21/47  -.         • 

Contract  Awarded 

Painting  and  Miscellaneous  Repairs 

Cost,  $2,098 

ROSEVILLE,  Calif.,  Placer  County. 
U.  a.  Post  Office  Bldg. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  V.  8 
Appraiser"*  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Interior  and  exterior  painting  and 
miscellaneous  repairs. 

Contractor — Pacific  Painting  A  Dec- 
orating Co.,  S414  Telegraph  Ave., 
Oakland,  Calif. 


Calif. 

Plans  by  owner. 

Interior  and   exterior  painting,   new 
lock    boxes   and   miscellaneous   re- 
pairs, etc. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer. 


of  swimmiiig 


Gerald  Mlsner,     u 
pool  c(  mmittee 

30x75,  undeiwater  lighting  and  fil- 
ter system;  will  eventually  in- 
clude link  steel  fence,  landscaping 
and  cabanas,  to  cost  ain  additional 
f'l.OUO. 

Contractor— Minton  and  Kubon.  200 
Davis  Street.  San   Franelsoe,  Calif. 


18 


17 


12-13— INDUSTRIAL 
BUILDINGS 


9 


4/21/47 

Contract  Awarded 

School    Addition  Cost    $123,990 

PHOENIX,    Ariz.     Maricopa    Countv. 

Whittler  School  Bldg..  IJHH)  N   KU'i 

Street. 
OwneT^— Board  of  Trustees  of  School 

District  No.  1  of  Maricopa  County. 

331  N.  First  Ave.,  Phoenix,  Arizona. 
Architects — Byron  A  Lara  way;    witn 

Lescher     A     Mahoney,     consultiiiff 

and    pupervlaing     prcjhltects.     Title 

*   Trust    ridg.    FTicenlx,   Ariz. 
Contractoi^-J.     R.     Porter,     3407     N. 

7th    St.,    Phoenix.    Arizona. 

Oth^r  b!ds  .submitted  Apr.  15  wer*-: 

C.   O.   Johnson— 8124.071. 

Stewart    Constr.    Co.— $124,(>eo. 

P.  W.   Womack— $127,340. 

Del   E.    Webb  Constr.   Co. — $129,601;. 

McGinty    Constr.    Co— $1?9,887 

E.    W.    Duhame — $1.10,894. 

R  E.  Bruce — $m.375. 

Bridgeman    Constr.    Co. — $137,370. 

4/21/47  9 

Election  To  Vote  On    Increasing   Tax 

Rate  Set  For  May  16th 
School  (Addns.  A  Impts.) 
BURLINGAME.     CaUf..     San      Mateo 

County. 
Owner     —     Burllne:aiT>e     Elomenta.  y 

School      Dlstrtct,      H.      Jay     Bums. 

Edith    Rrown,    E.    Buppne   Umlanc. 

trustees,    Burllngame,    Calif. 

4/21/47  B 

Plan*  Naarlng  Completion 

School  (Addition)  Cost  $8S»00O 

KENTFIELD,  Calif.,  Marin  Co.  Ade- 
line SL  Kent  School. 

Owner— Kentfield  Elementary  School 
District.  Robert  U.  Ricklefs,  super- 
intendent; Fred  Galbreath,  clerk. 
Kentfield,  Calif. 

Architects — Will  O.  Corlett  and  Ar- 
thur W.  Anderson,  Bank  of  Amer- 
ica Bldg.,  Oakland.  Calif. 

Frame  and  stucco.  1-story,  contain- 
ing 3  classrooms  and  administra- 
tion offices,  with  floor  area  of  8200 
sq.  ft  plus  2300  sq.  ft.  of  ouUide 
corridors. 


4/21/47  13 

Fire   Loss 

SAN  MARTIN.  Calif.,  Santa  Clara 
Co. — Fire  recently  destroyed  a  froz- 
en food  annex  of  the  San  Martin 
Canning  Co..  Paul  Mu.solino.  owner. 
San  Martin.  Calif.,  with  loss  esti- 
mated   at    $80,000. 


•     12 


4/21/47 

Contract  Awarded 

Glasc  Factory  Buildings 

CORONA.  Calif..  Riverside  County. 
About  6%  miles  from  Corona  on  the 
Lake  Elsinore  Highway. 

Owner— Owens-Illinois  Glass  Co.,  820 
California  St.,  San  Francisco,  Calif. 

Consulting  Engineer— H.  J.  Brunnier, 
Sharon  Bldg.,  San  Francisco,  CaUf. 

Sand  processing  plant  buildings  which 
will  house  the  factory  equipment 
will  be  steel  frame,  open-sided 
structures  with  corrugated  iron 
roofs,  together  with  machinery 
foundations,  conveyor  systems  and 
tanks   and   bins. 

Contractor — Fred  J.  Early  Jr.  Co., 
Inc..  369  Pine  St.,  San  Francisco, 
Calif. 


14-17— PUBUC   BUILDINGS 


4/21/47  •  16 

Centrajct  Av«,:«rded 

Painting    New  Cash    Drawers,    Etc. 

Cost,   83.680 

VALLEJO,  Calif..  Solano  County.  U. 
S.   Post   Office. 

Owner — Federal  Works  Atsenoy.  Pub- 
lic Buildings  Admtntstration.  office 
of  the  vlisiric*  engineer.  c>3S  U.  .S. 
Appraiser's    Bldg..    San     Francisco, 


4/21/47 

Contemplated — Tentative    Site 

Selected — Supervisors     Authorize 

Option    On    Property 
Juvenile    Detention    Hall. 

Cost   $200,000 
CONTRA    COSTA     COUNTY,     Calif 

Tentative    25-acre    site    on    Arnold 

Industrial   Highway  one  .mile   cast 

of     t^e     intersection     of     Franklin 

Canyon    road. 
Owner   —    County    of    Contra  Costa 

board    of    super\'lsors.    courthou&H. 

Martinez,  Calif. 

Funds  for  the  new  Juvenilo  Hnll 
are  expected  to  be  made  available 
by  the  board  in  the  next  fiscal  ye^r 
budget  or  bv  a  proposed  bond  Issue 
of  $3,000,000  fir  adiJlMonai  cjunly 
buildings  and  a  fl,GOO,000  highway 
improvement    program   . 


4/21/47  • 

Owner  Taking  Bid^Du*  May  8, 
2  P.  M. 

Painting  and  Miaoallaneou*  Rapaira 

UKIAH,  Calif..  Mendocino  County. 
U.  S.  Post  Office  Building. 

Owner— Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 
Calif. 

Plans  by  owner. 

Interior    and    exterior    painting   and 
miscellaneous  repairs. 
Plans  and  specifications  obtainable 

from  the  above  office  of  tha  district 

engineer. 


«0 


18-19— RELIGIOUS  BLDGS. 


14 


4/21/47 

FWA    Funds    Allotted 

Football   Stadium  Cost  $800,000 

LARAMIE,   Wyo. 

Owner — Unlvera.ty  of  Wyoming,  Fay 

E.     Smith.     Comptroller,     Laramie. 

Wyo. 
Football   ntauium   to   seat    15,000  and 

field     houso     for     oasketball     aii(T 

truck   I'vents   to  seat   12.000. 


14 


4/21/47 

Contract  Awarded 

Naval  Reserve  Armory     Cost  $198,927 

ALBUQUERQUE.  N.  M. 

Owner — U.  S.  Government,  Navy  De- 
partment, 8th  Naval  DistricL,  Com. 
W.  C.  Bowers,  Naval  Repair  Base, 
New  Orleans,  La. 

Architect — Private  plans. 

Contractor  — John  T.  Teetman,  244S 
Floral   Dr.,  Albuquerque.  N.  M. 


4/21/47  •  19 

Owner  Taking   Bids — Due  May  12. 

8  P.   M.— 
Church  Est.   Cost,   $60,00C 

SACRAMENTO.     Calif..     Sacramento 

County.   6JHh  and  M  Sts.,  St.  Marys 

Owner — Bishop  of  Sacramento,   Most 

Rev.     Robert     J.     Armstrong,     D.C.. 

1017  nth  St.,  Sacramento,  Calif. 
Architect — Clarence    C.    Cuff.    1315   Q 

St.,  Eacramento,  Calif. 

Plans  and  :;pecificatlonR  o>^tainablc 
from  the  above  office  of  the  archi- 
tect. 


20-21— SOCIAL  &  RECREA. 
TIONAL  BLDGS. 


4/21/47  20 

Plans  Completed —Architect  To  Ask 

Bids   Soon — Labor  Temple 
OAKLAND,  Calif.,   Alamcdu    County. 

23rd   and   ValHeros   Streets. 
Owner — Labor  Temple  Association  of 

Alameda  County    2111   Webster  St., 

Oakland,  Calif. 
Arciiltectf- W.  G.  Corlett  and  Arthur 

W.     Anderf.on.     Bank    of     America 

Blrlg.,  Oakland.  Calif. 
Concrete,  fnur  storlos,  to  include  steol 

trusses. 


Calif. 


4/21/47  *  •     16 

Owner  Taking   Bide— Due  May  7, 

2  P.  M. 
Painting,  Lock  Bexee  and  Repair* 
REDDING.     Calif.,     Bhaata     County. 

U.   S.    Post   Office  Building. 
Owner — Federal  'W^ortta  A|r*Bey.  Pub- 
lic Buildings  Administration,  office 
of   the   district   engineer,   888   U.    S. 
Appraiser's    Bldg.,    San    Franotsco, 


•1/21/47  20 

Contemplated— Drive  to   Raise  $18,000 

Tentatively     Set     From     April     2 

to   April  30 
Municipal   Swimming    Pool 

Cost  $so,3n<. 
MARIINEZ.     Caiif.,      Contra      Co9t«i 

Cfunty.    Tentative    sit*    at   Ho\v\r'l 

a-id    Talbnrt     Sta. 
Sponsors    —    Martinez     Chamber     c' 

Commerce,    C'.aude    Or*erty.    secr» 

tary.    628    Ferry     Street.    Martinez 

CaUf. 
Funds   alrenrt    on   hand   total   appro-. 
$32,000. 


4/21/47 

FWA  Funds  Allotted 
Gymr.-xshim    Bldg.,  Cost  $175,000 

WINDSOR.   <^olo..   Weld   Co. 
Owner -School    Dutrtct   No.    4.    Jone 
Hickman.  Secretary.  Windsor,  Colo. 
GymnHJ^ium     bldg.     and     auditorium 
addition 

4/21/47  10 

Contract  Awarded 

Oak   Park   Plunge  Coat  $90.176JM 

STi)CKTON.  C.ulf.,  San  Joaquin  Co. 
Onk    Park 

Owner— City  of  Stockton,  B.  L.  Trx. 
hem,  city  clerk.  City  Hall.  Stock- 
ton, Calif 

•?ity  Engineer  —  Lyle  Paytou,  Clly 
Hall.    Stockton,   Calif. 

Swl.nnilng  puol   (106x75  feet). 
The  work  includes: 

(1)  lump  sum,  coKsiruct  and  equip 
Oak    park    plunfre ; 

(2)  lump  Aum.  constru<;^  chain  .  link 
fence ; 

«3)  lump  sum,  overhead  floodlli^ht- 
Ing  s.vstem; 

(4)  lump  sum,  inHt&U  wiring  and 
flo'jdliKhiinK  projectors  for  un- 
dti  water   f  ioodiigiiting   system. 

Contr.ictcrv-C.  E.  Kennedy,  SSO  W 
Charter    St.,    Stockton.    Calif. 

4/21/47  19 

Contract  Awarded 
Gymnasium  and   Locker  Room 

Addition     Approximate  Cost  $38,000 
OAKLAND,  Calif.,  Alameda  County. 

14th  St.  and  86th  Ave. 
Owner — Oakland   Boys'    Club,    P.    O. 

Box  726,  Oakland,  Calif. 
Architect — Carl   Wamecke,   Financial 

Center  Bldg..  Oakland,  Calif. 
Addition    of    gymnasium    and    loekar 

room. 
Contractor  —  Christensan     A      Lyons, 

3454   Harlan   St..  Oakland,  Calif. 


Saitiit^erbell 

Roof  Struclures 


PLANS  ON  FILE 


The   following    list   of    plans   snd    specifications    for   construction 

projects  are  now  av«iliabtc  for  inspecticn  at  the  office  of  DAILY 

PACIFIC    BUILDER,   465   Tenth    Street.  .San    Francisco 


4/21/47  8 

Bond  Election  In  Amount  of  $70,000 
Set  for  May  16th 

Schools  (Alter  and   improvements) 

FRESNO  COUNTY.  CaUf. 

Owner — Scandinavian  Sciiool  District 
of  the  County  of  Fresno.  Mrs.  P.  H. 
Schell,  Denver  C.  Peckinpah,  Mor- 
ris Jones,  members  of  governing 
Board,  Acacia  Hall,  Scandinavian 
Schoolhouse,   Fresno  County,  Calif. 

4/21/47  0 

Working    Drawings  Completed 
Elementary  School      Eat.  Cost  $23,000 

EAST  NICOLAUS.  Calif..  Sutter  Co. 

Si^  on  main  highway. 
Owner — Marcim-Illlnola    Union    EHe- 

mentary    School     District.    W.     W. 

Jopson,  clerk,  ECast  Nicolaus,  Calif. 
Architect  —  Frederick    8.    Harrison, 

Elks'  Bldg.,  Sacramento,  Calif. 
One- room  classroom,  boys'  and  girls' 

toilets,  principal's  office,  storeroom. 

additions  and   alterations  to   exist- 
ing school  building. 


4/21/47  0 

Bond  Election  In  Amount  of  $8S,O0O 
Set  for  Msy  leth 

School    (Addition  and   Improvementa) 

FRESNO  COUNTY.  Calif. 

Owner — ^adlson  School  District  of 
the  County  of  Fresno.  Elner  Nel- 
son. Carl  Madison  Schoolhouse, 
Fresno  County.  Calif. 


1/21/47  » 

Owner  Taking  Bide— Due  May  7, 

7  P.   M. 
School  (Additione  and  Alterations) 
HAWTHORNE.    Calif..    Los    Angelea 

County.      WIsebum     School,      18500 

Aviation   Blvd. 
Owner  —  WIsebum     School     District, 

ISSOO  Aviation  Blvd.,  Hawthoraa 
Architect— Marsh,    Smith    A    Powell, 


Work 

Reflnishing  Floors 

Group  A  Residences  aife  Garages 

Santtf'^ruz  Co.  and  Sam 
BenhlMg  Facilltieb 


Location  Bid  Opening  Date 

Oak  Knol!  Hospital.  Oakland  4-2.3 
Montere|r  Co.,  San  Benito  Co., 

Matio  Co.  4-20 

Vallejo  4-8«» 


TODAY'S  BID  OPENINGS 


4/21/47  : 

Contract    Awarded — Work    Starts 

Soon 

Swimming    Pool  Cost    116.000 

.MILL    VALLEY.     Calif.     Marin     Co. 

Site   on    club   property   adjacent    to 
number     five     court     bordering     D«»! 

Casa    Drive.  % 

Owner — Ml.'l     Valley     Tennis     Club. 


1746   Thirfrrnfh   Sfr«M'l 
O  n  I'  J  i»  n  rl     r  1 F » f  o  r  ri  i .  I 


BUILDING  PROJECTS 


Bid  Op 
4-21— 

4-21— 

4-21— 
4-21— 


ening  Date 
9:00  A.M.- 


P reject 
-Municipal   Wharf 


4-18 


Noted  In  Issue 

Building  (Improvements) 
Santa  Crux 
2 K)0 P.M.— Family  Housing  (Conversion  of  Existing  Facilities) 

McCThord  Field,  Tacoma,  Wash. 
8:00  P.M. — City  Hall  Annex     Burllngame 
8K)0P.M.— Shop  Building  Fallon,  Nev. 


4-18 
4-  7 
4-  f 


ENGINEERING  PROJECTS 


4-21- 
4-21- 
4-21- 
4-21- 

4-21- 
4-21- 
4-21- 


4:00 
4. -00 
2KX) 
2:00 

2:00 
8:00 
1:80 


P.Ml — Junior  College  Site  Work,  Stockton  4-  7 

P.M. — Sanitary  Sewer  System,  Stockton  4-  $ 

P.M — Resurfacing               Orange  County  4-15 
P.M.— Traffic  Signal  System  (Furnish  and  Install) 

Los  Angeles  County  4-15 

P.M. — Resurfacing              Los  Angeles  County  4-15 

P.M. — Water  Well               Sunnyvale  4-14 

P.M— Clearing    RIght-of-Way,  Chelan  County,  Waah.  4-14 

SUPPLIES  AND  EQUIPMENT 


4-21- 
4-21- 
4-21- 
4-21- 
4-21- 
4-21- 
4-21- 
4-21- 
«-21- 
1-21- 
4-21- 
4-21- 

4-21 

4-21- 

4-21- 

4-21- 

4-21- 

4-21- 


-  2:00 

-  2:00 
-10.00 

-  7:30 

-  2:00 

-  8:00 

-  2:00 

-  2:00 

-  2:00 

-  2:00 

-  2:00 

-  2:00 

-10:00 

-  8:00 

-  8:00 

-  8:00 

-  2.00 

-  8K)0 


P.M. — Boxes  Sa.n    Francljico 

P.M.— Power  ShoveT  ni>ntal  Tehama.  Etc..  Counties 

A.M.— Tamping   Maoh     Rental     Monterev-San  Benito  Coa 

I'M— Water    Pipe   A    Fittings  Healdsburg 

P.M. — Couplings  San  Francisco 

P.M.— Pipe  and  Fittings    Ran  Francisco 

P.M. — Level  San  Francisco 

P.M. — Reinforcement  Bars.  Provo  River  Project,  Utah 

P.M. — Portable  Power  Flame  Throwers.  San  Francisco 

P.M. — Range  .San  Francisco 

P.M. — Gantry  Crane  Davis  Dam.  Arixona-Narada 

P.M. — Miscellaneous   Structural  Steel,  Shoshone  Project, 

Wyoming 
AM. — Pickup  Trucks         Reno,  Nev. 
P.M. — School  Bus  Napa 

P.M. — Gas  Heaters  San  Francisco 

P.M. — Rubber  Mattresses  San  Francisco 
P.M — Cords  and  Socketa,  Ran  Francisco 
P.M. — Bronze  Fittings       San  Francisco 

~   SUBXONtRACT  INFORMATION 


4-17 
4-17 
4-17 
4-17 
4«14 
4-14 
4-11 
4-14 
4-14 
4-14 
$-  • 

4-  1 
t-26 
4-  1 

4-16 
4-16 

4-16 
4-15 


4-21—  8:00  P.M.— Recovering   of  Roof  and  Wails,  Richmond 


4-14 


BURKE     FORM     CLAMPS 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

AU  Typet  of  Concrete  Con$trmelioH  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant   5}treet  San  Francisco  Phone  GArfield  8768 


Gamerston  &  Green  Lumber  Co. 

Wholmtalm  and  Jobbing  Yardt  ' 
LUMIER  .  TIMIERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


S«N  Froacltco— 1 800  Army  St. 
4rw«far  1300 


Ookloarf—lOOl  LIvtaf cfea  St. 
XEi/off  4-1  ti4 


Biiri£R%BUiir 


^-  ^Tzr 


STEEL 
BUILDINGS 

•  Massive  Sted  Frames 

•  First  Run  Aluminum  Covcriagi 

•  Factory  Made 

•  Easy  To  Erect 

•  Very  Low  In  Cost 

•  Adapishle  To  Ail  Codas 


Basic  size  40  ft.  wide  .  .  .  Leniphs  vsriable  in  20  ft.  bays  .  .  .  Heights 
14  ft.  at  ridge.  From  this,  unlimited  adsptationi  are  possible,  whether 
they  are  for  Mnall  roadKide  shop*  or  huge  induntrial  warehouar*. 

QUANTITY  fRODUCTION  IN  THE  ilG  lUTLIR 
FACTORIES     MAKE     LOW     PRICES    POSSIiLI. 


EC  LIVINCSTON  CO 

OFnCES      THROUGHOUT     CALIFORNIA 


=ES 


3r 


BERKELEY  OFFICE 
2009  Shattuck  Avt. 

CENTRAL  CALirO.tNiA  OFFICE 
PASO   ROBI.ES,    1214   R.   R.   St. 


I  OS    W.    Ath    St. 


Viiit  Oiir   N»w    l,o»    Anc>l»t  Offn 
tI4    Central    Uiitldins 


Phone  TH  5911 

Ph«a«    32 
Phnit*   TUrlrM'    1710 
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DAILY    PACIFIC    BUILDER 


MONDAY.  APRIL  21.  1947 


MONDAY.  APRIL  2 1.  1947 


DAILY    PACIFIC    BUILDER 
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22-26— RESIDENTIAL 
BUILDINGS 

4/21/47  21 

Contract  Awardtd 

Ranodel     Realdene«  Cost    $3,500 

SACRAMENTO.    Calif.,    Sacrament  j 

County.    417    San    Antonio    Way. 
Owner — Mr.    and    Mrs.    Thoa.    Kane, 

417  San   Antonio  Way,   Sacramen- 
to,  Calif 
Architect   —   Frederick   8.    Harrison, 

Kika'    Bidg.,    Sacrannento,    Calif. 
Contractor— Charles    Quth,    1515  27th 

6t..    Sacramonto,    Calif. 
Plumblnsf   —    Leonard    U.    Plumme)-, 

101»  J"  St..  Sacramento,  Calif. 
Electrical — Manuel     Joseph,     1020     J 

St..    Sacran-'ento.   Calif. 


4/21/47  23 

Plana   Completed — Contract   Awarded 

Duplox 

OAKI-A.ND,  CalJf.,   Alameda  County. 

K.    Elmhunit   and   Walter   . 
Owner — Fraik  Mello,  c/o  Contractur. 
Plans    by — Ben    Harry,    2966   Adeline 

Street,   Room,   200,   Berkeley-,   Cal'f. 
Wood    frame,    planter    Interior,    1401 

sq.  ft.  composition  roof,  4  rooms  it. 

each  unit. 
Contractor— John  E.  Thomas,  981  61  st 

St.,  Oakland,  Calif. 


4/21/47  22 

Formal   Application    For   Building 
Permit   Filed   With    Housing 
Expediter  at   Washington 

Ranch-Type  Hotel  Cost  $1,500,000 

RENO,    Nev,    Woshoe    County. 

2005  S  Virginia  roud  covorlng  0 
acres  of  ground,  bounded  by  Vir- 
S:)ola,  Roweua  Sts.,  Corano  Lane 
and  the  boundary  of  the  McKay 
property. 

Owner — Thomas  E.  Hull,  owner  of 
Ei  Rar.cho  Hotel,  Davis  Highway, 
Saciamcnto,  Calif.,  El  Rancho  Mo- 
tel, State  Hwy.  98  &  Olive,  Fresno, 
Oallf.,  A  El  Rancho  Hotel,  L.aa 
Vegas.   Nev. 

Architect— Frank  W.  Green,  1830  Ar. 
vln   Drive,   Olendale    Calif   . 

Two -story,     130     rooms,     swimming 
pool,  cabaret,  casinos  and  at   least 
two    tflntaf   rooms. 


Zoo  (Enlarge  and  Improvomonts) 

Cost  9900,000 

DENVER,  Colo.  City  Pwrk. 

Owner— City  and  County  of  Danver. 
Mayor  Benlamln  F.  Stapleton,  City 
Hall,  Denver,  Colo. 

Architect— Not  aelectad. 

Includes  construction  of  new  quar- 
ters for  camlvora  and  small  mam- 
mals; waterfowl  flight  cage;  sup- 
ply house  for  storage  and  cooking; 
bear  cub's  Island  and  show  area;'' 
reptile  house  and  aquarium;  im- 
prove parking  lots;  pony  track; 
erect  steel  fence  aroimd  cages,  etc. 


Engineering  Section 


NEWS  INDEX     I 

Water  Supply  and  Sowags 

Disposal    Platita    31-32 

Bridgoa    ^ 98 

Dams,  Raaarvair*  and 

Dredging     

Docks,  Piers  and   Hartoors  .. 
Parks,   Airports  and 

Playground*    _ 36 

Railroads,  Sulywaya  and 

Tunnels     

Elcctrlo  Lighting  and 

Transmission    Linos    

Sewers     • 

Streets    and    Highways    

Gas.  Wator  and  Oil  Plpo 

Linos     •   41 


94 

39 


37 


40 


4/21/47  2:i 

Ownwr   Taking    Bids— Due    May    1, 

2  P.   M.    (Bidders    Figuring) 
Family    Apartments    (Con\^rston    of 

Throe    Ward    Buildings); 

••rial     No.     04-203-47-75 
BAN  FRANCISCO.  Calif.,  Letterman 

Uoapltiil.     Presidio    of     San     h'THix- 


Pwuer    —    San     Francisco     District 

Corps    of   Enplneero    War   Deiwri- 

mant.     74     Nnw     Montgomery     St., 

San  Francisco,  Calif. 
Plans    by   owner. 

Unit  quantities  wero  givun  Apr.'  16. 

The  following  cont'^ctors  are  five- 

uring  plans: 

M.  ft   K.  Corp.,  200  Flcanctal  Car- 
ter  Bldg.,   Ban    Francisco,    Calif. 

Daley     Bros.,     Box     127.     Belmonl. 
Calif. 

Robert     McCarthy,     lOSO     Klrkhuni 
St.,  Hmn   Francisco,   Calif. 

Pater    Sorenscn,    927    Artfueiiu    b',... 
Redwood  City,  Calil   . 

Robert    L    Wilson,    1297    Bush    Si . 
Ban   Francisco,  Calif. 

Chas.    C.    MacCiosky,    117    Market 
St.,  San  Francisco,  Calif. 

Erbentraut  A  Summers.  606  Penn- 
sylvHnta   St.,   Saji    Frjnclaco,   C.illf. 

Clem     Audert.on,     2(MS-y>.     L.mcoln 
Ave.,   Alameda,   Calif. 

B.    A    R    Constr.    Co.,    268    MarlieC 
St.,  San  Francisco.  Calif. 

J^mes    I.    Barnes    Conistr..    Co.,    Cli 
Russ   Bldg.,   San   Francisco,    Calif. 
•      Wallace     D.     Harkins,     406    Sutter 
St.,   San    Francisco,   Calif. 

A    M.    Hardy.    7^9   Clementina    St., 
San     Frariclnco,     Calii. 

Payne  Constr.  Co..  398  5th  St..  San 
Franrlbco,  Cxitf. 

Henry    Arian    C<.notr.    4142    Oearj 
Blvd.,  Ban  Fracdsco,  Caiif. 

Rademanr-G\;i8to.    40    lUngold    St.. 
San   Francisco,   Calif. 

Shapro  &  Sape,  t>221   PAnama  Ave.. 
Richmond,   Calif. 

Albeit   B    Maiigs.    Box   2309   Rt.    2. 
Ridge  Road,   Redvood  City.  Caiif. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


4/21/47  85r 

Plans  Approved  by  City  Council — 
Owner  Will  Ask  Bids  About  May  6 

Sewage    Disposal    System    Addns. 

Cost  $255,240 

TRACY.    Calif.,    San    Joaquin    Co. 

Owner — City  of  Tracy.  Chas.  E.  Dc- 
Freitas,  city  clerk.  City  Hall, 
Tracy,  Calif. 

Consulting  Fngineer — John   S.   Bat  p.'* 
3134   Eton    Ave..   Berkeley,    Calif. 

Additional  domestic  sewerage  sy.s- 
tem  consisting  of  collecting,  inter- 
cepting and  outfall  sewera  and 
ccnbtmction  of  ad'.litional  sewag'a 
troRtment  plant,  located  adjaceri 
to  present  treatment  plant,  con- 
sistinp-  of  bar  screen,  detritdr. 
measuiinpT  flume,  primary  clarl- 
fler,  high  rate  trickling  filter,  sec- 
ondary clarifier,  die-ester,  and 
sludge  beds.  Effluent  will  continue 
to  h?  fllBcharg»-d  into  Sugar  Cnl 
Slough 

4/21/47  82 

Engineering     Survey     Report     Under 

Advisement   by  City  Council 
Sewage   Disposal    Plant  Cost  9175,000 
RED  BLUFF,  Calif.,  Tehama  Counfcj'. 
I  Owner— City  of  Red  Bluff,  city  clertc. 

City   Hall,    P'd    Bluff.    Calif. 
Consulting  Sanitary  Engineer— Clyde 

C.    Kennedy,    604    Mission    St..    San 

Francisco,    Calif 


t2 


4/21/47 

Preliminary     Survey     in     Prog 
Dl-City   Sewage   Disposal    Plant 
(Marysvllle    and   Yuba    City) 

,  Contemplated 

Sewage   Disposal    Plant  Cost  $270,000 

YUBA  CITY,  Calif.,  Sutter  Co 

Owner— City  of  Yuba  City,  Howuru 
H.  Barter,  fmance  and  sewer  cora- 
missioner.  City  Hall.  Tuba  Clt^', 
Calif.       V 

Consulting  Engineer — Clyde  C.  Kee- 
nedy,  604  Mlsslcn  St..  San  Francis- 
co. Calif. 


24 


4/21/4  7 

Prollmlnary  Plans  In   Prog 

Rooidsnoo  Cost  $10,000 

SACRAMENTO.  Calif.,  Sacramento 
County.  Northwest  comer  C  and 
Lagomarslno  Sta. 

Owners — Mr.  and  Mrs.  Harvey  Hop- 
kins, 1204  V  St.,  Sacramento,  Calif. 

Architect  —  Frederick  S.  Harrison, 
Elks'  Bldg.,  Sacramento.  Calif. 


4/21/47  U 

Preliminary   Plans   In    Progress— 
Bl-C'ty    Sewage    Disposal    Plant 
(MarysN'ille   and    Yuba   City) 
Contempla.ted 

Sewage    Disposal   Plant  Cost  $270,000 

MARYSVILLE,  Calif.,  Yuba  County. 

Owner  —  City  of  Mar>i3Vllle.  P.  J 
Diver,  Jr.,  city  superintendent  nf 
onhlk:  works.  City  Hall.  Marysvllle. 
Calif. 

Consulting  Englne-r— Clyde  C.  Kon- 
nody,  634  Mission  SL,  San  Fran- 
cisco,   Calif. 

Treatment  plant  (for  Marysvllle), 
$152,000  and  new  and  laiger  sew- 
er lines  and  pumping  station.  S11&,. 
000 


4/21/47  "2 

Owner   Taking    Bid*— Due    May    19. 

10  A.  M.— Unit  Quantities 
Sewage    Treatment    Plant    Additions 
Frame   and   stucco.   1-story;   Includes    pHOENTX,  Arts..  Maricopa  County, 
living   room,   dining  room,  kitchen,    owner— Clly  of  Phoenix,  City  Clerk, 
three    bedrooms,   two    baths,    patio  |     cHv  Hall.  Phoenix.  Aris. 
and  double  garage.  Engineers  —  Headiian.  Ferguson  ami 

Contractor— Charles   Quth,   1515   2Tth        Camllo,  3.106  N.  3rd  St..  FhoonlX7> 

St.,  Sacramento,  Calif.  I      SpecifliAtiona   obtamahle   from   the 

Plumbing— L.eonard  U.  Plummer.  1019    office  of  th-  englne«*«  upon   deposit 

J  SL,  Sacramento,  Calif.  E    ff  $50,  of  which  $35  is  refundable. 

Electric — Manuel   Joseph,    1020  J   St,        Work  Involves: 


Sacramento 

i8.30— M1SC0lEXne:oOS~" 

BUILDINGS 

4/21/47  28 

Contemplated — Further  Maturity 
Psnding  Voting  Bond  laouo  May  20 


(1)  (M>,000  c  y.  excavation; 
(2>  7100  cy.  concrete; 


(3)  lump  sum,  concrete  alteration?; 

(4)  3800  s.f.  gunlte  canal  lining; 

(5)  823,000  lbs.  relnf .  steel ; 

(©)  1300  lbs.  welded  wire  mesh  relnf. 

(7)  750  l.f.  4-tn.  cast  Iron,  B&S  pipe 

(8)  1800  If.  6-*nch  do; 

(9)  900   If.   8-inch  do; 
tlO)  86   l.f.    10-l.i«h  do; 

(11)  115   Lf.   12-inoh  do; 

(12)  030  l.f.   16-Inch  do; 

(13)  175   if.    4-ln.    cast    Iron,    flanged 
pipe; 

(14)  400  If    6-lnch  do; 

(15)  1<X>   l.f.   8-inch  do; 

(16)  65  If.  10-lnch  do; 
(17>  60  If    16-lnoh  do; 

(18)  16.000  lbs.  cast  Iron  fittings,  B&S 

(19)  21,000  pourds  cast  iron  fittings, 
flanged ; 

(20)  225  l.f.  .M-mch  relnf.  cone,  pipe; 

(21)  620  l.f.  42-lnch  do; 

(22)  970   l.f.   36-Jnch  do; 

(23)  250  If.  6-ln.  vit.   clay  pipe; 

(24)  40C    If.    1%-lnch    wrougtit    steel 
pipe ; 

(25)  800   i.f.  2-inch  do; 
l26)  IC  Lf.  214-inch  do; 

v27)  91)0    l.f.    4-in.    flagged,    wrought 
steel  pipe; 

(28)  1800. l.f.   6-lnch  do; 

(29)  170  l.f    10-inch  do; 

(30)  20  IV^-ln.  malleable  Iron  fitting? 

(31)  40  2-lnch  do; 

(32)  3  2>i-inch  do; 

(33)  6  4-inclt  pipe  supports; 

(34)  18  6-lnch  do; 

(35)  1  8-inch  do; 

(36)  4   10-inch  do; 

(37)  1  6-in.  pipe  support  in  trench; 

(38)  6  4-in.   pipe  hangers; 

(39>  14  6-inch  do: 

(40)  3  6-in.  single  cxpanelon  Jomts , 

(41)  4  6-in.   Dresser  couplings; 

(42)  1  8-lnch  do; 

(43t  2  IVi-m.  screw  end  gate  valves; 

(44)  2  2-lnch  do, 

(45)  1   6-inch  hub  end  gate  valve; 

(46)  3  8-inch  do ; 

(47)  2  12-lnch  do; 

(48)  12  4-ln.  flanged  end  gate  valvc~i, 
OS*Y; 

(49)  1  4-mcb  do; 

(50)  18  6-lnch  do; 

(51)  23  8-inch  do; 
l52)  7  10-inch                     ,        do; 

(03)  5  4-in.  flanged  end  gate  va'veo ; 
(54>     1  6-inch  do; 

(55)  4  8-inch  do; 

(56)  94  4-lnch  relief  valves; 

(57)  4  4-ln.    lubricatod   plug  valves; 

(58)  6  6-inch  •  '       do; 
;S9)   1   36-in.   diam.   slidd  headgate; 

(60)  2  24x24-in.  slide  headgates; 

(61)  4  36x36-inch  do; 

(62)  2  48x36-inoh  do: 

(63)  6  48x3C-in.  sluice  gHte,  seaUr.g, 
hydraulically    operated; 

(64)  3  e0x36-inch  do; 

(65)  2  48X36-in.  sluice  $»t«s.  unseal- 
ing, hand  wheel : 

(66)  1  48x48-ln.  sluice  ^ate,  unseat- 
mg.    hydraulicallly   operated; 

(67)  2  72x48-lnch  do. 
(«8)   10  floor  stands; 

(W)  1  pres8-]re  manhole  ring  A  cover 

(70)  1  standard  do; 

(71)  2  bar  screens  and  cleaning  mech- 
anlams ; 

(72)  2  screenings  grinder  mecha- 
nism? ; 

(73)  1  ^d^tritor  mechanism; 

(74)  1 'moving  and  installing  existing 
detritor  mechar  ism   moved  ; 

<75)  2  primary  sludge  collecting 
mechanisms ; 

(76)  2  secondary  do; 

(77)  2  sludge  thickener  mechanisms ; 
i78>  1  digestion  tank  gas  holder  cover 
(7V)  3   primary   sludge   pumps; 

(80)  S   secondary   sludge   pumps; 

(81)  1  359  gpm  recirculating  sludge 
pump ; 

(82)  1  1000  gpm  recirculating  do; 

(83)  1  primary  clarified  dewatering 
piunp; 

(84)  1  installing  lecondary  clariflor 
dewatering  pump; 

(85)  1  water  seal  pump  unit  (pri- 
mary pump  house) ; 

(86)  1  water  seal  pump  unit  (secon- 
dary   pump    house); 

(87)  1  water  seal  pump  unit  (diges- 
ter control  house) ; 

(88)  1  gas  dissel  engine,  blower  and 
uuxlllary  equipment ; 

(89)  1  sewage  gas  purifier; 

(90)  1    heat   exchanger; 

(91)  1  air  diffublon  syeteA  (Alt.  No. 
D; 

^92)  1  aerator  structuial  alterations; 

(93)  2   Parshall   recording  meters: 

(94 1  1  K^ti  protective  and  rafcly  de- 
vices ; 

1 95'   1   office  and   laboratory. 

(96^   1    primary    sludge    pump   house : 

(97)  1  secondoj^y  sludge  pump  houuc: 

(S8<  1   blower  houses; 

(99)   1   digester  control  house; 

(IOC-)  20,000  t  f .  concrete  paint  (Tne- 
netank) ; 

(101)  5800  s.f.  concrete  paint  (floor); 

(102)  f^OOO  s.f.  do  (mill  white) ; 

(103)  lump  ^um,  electrical  work; 
(1(M)  lump  sum.   pave-l  rdwy..  shoul- 
der and    ditch ; 

'105)  3601)  .<t.f  gravel  roa(!s  end  paths 
(1-ln.  gr-ivel), 

;l<y>)  lump  sum,  alterations  to  exist- 
ing  r.iarllier  and   h.under; 

(107)  70  f>top  plank  guides; 

1 10b)  ItOO  lbs.  mi'C.  steel  an-l  iron 
(ladders    etc.); 


(109)  2100  ?.f.  floor  grating; 

tllO)  1.6    M.    redwood    baffles,    boxfs 
and  board  covers. 

ALTERNATES 

(73a)  lump   sum.    grit   collecting   and 
washing  mechanisms; 

(78a)  lump  sum,  digestion  tank  float- 
ing cover; 

(Ola)  lump    sum,    air  diffusion    sys- 
tem (Ait    2); 

(lOBa)  lump  sum,  electrical  work  (al- 
ternate). 


4/21/47  81 

Bond   Issue  in   Amount  of  $10*000 

Approved  April  15 
Water  Distribution  System 
SUMMIT  CITY.  Calif.,  Shasta  Co. 
Owner— Summit   City   Public    Utility 

District,    Eugene    Black,    president 

of  beard  of  directors,  Summit  <^ty, 

Calif. 
Includes    water   distribution    system, 

pumping  equipment,  electric  power 

conduits,  pipes,  etc. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


4/21/47  34 

Plans  In  Progress— Engineer  To 
Make   Test   Hits   To    Determine 
Foundation  Conditions  at  Proposed 
Dam  Site 

Reservoir  Cost    (200,000 

PALERMO.  Calif.,  Butte  Co.  Wyan- 
dotte Creek. 

Owner- -Oroville  .  Wyandotte  Irri- 
gation Diat..  Horace  Marlow,  Sec- 
ret.arv.  Quincy  Road,  Oroville,  Cal. 

Consulting  Engineer— S.  J  .Norris, 
1430  Lincoln   St.,   Oroville,   Calif. 

8000 -acre -foot   reservoir. 
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4/21/47 

Contract  Awarded 

Earthwork,  PIpelinoo,  Struotureo;- 
Speo.  1672  Cost  $135,029 

YAKIMA  PROJECT,  Washington. 
Roza  Division,  pump  areas  No.  1 
and  9;  pump  area  No.  1,  locate<l 
about  six  miles  north  of  Yakima, 
and  pump  area  No.  9,  about  six 
miles  northwest  of  Stinnyslde. 

Owner — U.  S.  Bureau  of  Reclamation, 
7^  N.  28nd  St,  Yakima,  Waah. 

Construction  of  earthwork,  pipelines 
and  structures,  lateral  distribution 
systems. 

Contractor — '  Morrison-Knudson  Co., 
Boise,  Idaho. 


1st  Unit — Cherry  Creek  Dam  (Out- 
let Works) — Bidders  Figuring        , 

ARAPAHOE  COUNTY,  Colo.  About 
six  miles  southeast  of  Denver  and 
%  mile  upstream  from  the  existing 
Kenwood  Dam  on  Cherry  Creek. 

Owner — U.  S.  Government,  Dlatrlct 
Engineer's  Office,  CoL  Craig  8my- 
ser.  district  engineer.  200  Railway 
Exchange  Bldg.,  909  17th  St.,  Den- 
ver, Colo. 

Private  plans. 

Includes  outlet  works.  Involres  ap- 
proximately 375,000  cu.  yds.  excava- 
tion, 31,000  cu.  yds.  reinforced  con- 
crete, 4,000.000  lbs.  reinforcing  steel. 
150,000  lbs.  miscellaneous  metals, 
etc.  Woric  consist  of  slide  gates 
and  accessories,  15-ton  overhead 
crane,  oil  pumping  unit,  control 
and  safety  valves  for  oil  pressure 
system,  water  level  transmitter,  in- 
dicators and  recorder,  access  man- 
hole castings,  etc. 

Contra<stor  (1st  unit) — David  Q.  Gor- 
don Construction  Co.,  1900  Slot  St., 
Denver,  Colo.,  and  Broosl-Bevanda 
Construction  Co.,  Loo  Angsloo, 
Calif.  (Joint  venture),  $1,381,423. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer  upon  deposi(  of  $25. 
The     following     contractors     have 

taken  out  plans: 
R.   J.   Dunlap  Co.,   411  W.   6th   St, 

Los  Angeles,  Calif. 
Morrison  -  Knudsen    Co.,     Inc.,     810 

Broadway,  Boise,  Idaho. 
Platt-Rogers,    Inc.,    944    Osage    St, 

Denver,  Colo. 
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BOLTS 

CAP  SCREWS 

SOCKET  SCREWS 


4/21/47 

Contract  Awarded  I 

Pumping  Plant  and  Canal;  Spec.  No.' 
1585:   $591,458.75— Schedule   No.  2 

COLORADO  -  BIG  THOMPSON 
PROJECT.  Colorado.  Bet  Granby 
and  Grand  Lake,  southeast  of  U.  S. 
Highway  No.  34. 

Owner — Department   of   Interior,  Bu- 
reau   of    Reclamation,    Wlalker    R.  ' 
Young,    chief    engineer.    Room    416 
U.  S.  Customs  House,  Denver,  Colo.  ' 

The  construction  of  Granby  pumping 
plant  and  pump  canal.  Involving  | 
excavation,  eartbf  ill,  o  v  e  r  b  a.u  1 , 
backfill,  cement,  concrete,  riprap,  j 
reinforcing  bars,  metal  sealing 
strips,  water  stops,  insulation  and 
rfg..  pumps,  cranes,  fittings,  tub- 
ings, gratings,  plates,  oil  storage 
tanks;  miscellaneous  metal  work, 
conduit,  etc. 

Contractor— Vinnell  A  Co.,  Inc.,  114S 
Westminster  Ave.,  Alhambra,  Calif. 


4/21/47  34 

Owner  Will  Take  Bids— Due  May  ^2, 

10:00  A.   iffv— Work    UQ^er  Way  on 


Let  us  quote  on 
vour  entire  require- 
ments.   Job  lota  or 
car  load. 


Delivery   of   stand- 
ard sizes  from 
stock — Specials 

receive  all  possible 
attention. 


Phonef 

LAndacapc  5-2642 

Richmond   1905 


Fan-Pacific 
Metal  Prodifcfs. /nc. 

RICHMOND 
CALIFORNIA 


O'NEILL  LUMBER   GO. 

Distributors  of   West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995   Bvama  Kv. 
Sao  FMiKicco,  Calil. 
PAom;  GArfiald  9110 


...YARDS     AT... 
755    County   Road 
San   Carlo*.   Calif. 

Phont:   San  Carloa   2041  M 


507   Ronania    Road 

Ld*  VcRaa,   Nevada 

rho»e:   Im  V«k.a«   1344 


"For  a  Square  Deal  Call  O'Neiir 


PIPE 


PIPE  -  VALVES  -  FITTINGS 
FadllticR  for  pip«  bending 

and  nanifoldB 
Write   for    Prioeo 

Pacine  Pipe  Co. 

160  8p«ar  St.,  San  Frarciaco 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Cdll  TWinoaki  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAOnC  COAST 

219  PACIFIC  iUILDING  OAKLAND.  CALIF. 


£dil-HOLDING 


INSUUTION 


Cold  storage  and  locker  plant 
operators  prefer  Fiberglas 
l>ecause  it  reduces  operating 
costs  per  ton  of  refrigeration  — 
reduces  initial  plant  cost— re-  , 

tains  its  efficiency  permsnendy. 

Availablt  NOW  at  your 
Intulatiom  Supply  House. . .  or  call 


OTNfft 
riffKOlAS 

usrsi 

ELECTRICAl  INSUUTION 

HUT  mSUUTKM 

COMfORT  mSUUTION 

Df CORATIVE  PAUia 

FlinR  CLOTHS 

DUST-STOP  rilTIRS 

SHIP  MSUUTION 

SOUND  DIAOCNMO 

ROOF  DICK  MSUUTION 

ROOriRS  RIOf  YARN 


WESTERN  FIBERGLAS  SUPPLY,  LTD 


SAN  »PANi:isro 

■  '  ^    Bryant    S I  r  r  «  ' 


f  ^/  G  /  ^.  f  f  B  "i 

OAKl AMP 
S36    'rri    Strrr  t 


c  n  fj  t  a  a  c 


f  Bt  SfJO 
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Gordon,  Bressl  &  Dexanda,  1000 
81st  St.,  Denver,  Colo. 

Ix>ng-Slnclair  Construction  Corp., 
817  Rialto  Bldg.,  Kansas  City,  Mo. 

35—     DOCKS,  PIERS  & 
HARBORS 

4/21/47  SC 

Contemplated 

Wharves.    Etc. 

CRESCENT  CITY.  Cillf..  Del  Norte 
County. 

Owner— County  of  Del  Norte,  c/o  E. 
F.  Benedict,  chairman  ot  Del  Norte 
County  Planning  CommlssinQ. 
Courthouhts.    Crescent    City,    Calit. 

Includes  4  piers  providing  floating 
berths  for  250  sma'.l  fi.shlng  craf. 
receiving  station  n^rt.iej.Ht  ot 
Whaler  Island,  net  drying  and  ro- 
pcilring  area,  deep  water  wharf  and 
deep   water    harbor,    etc. 

37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 

4/18/47  •     37 

Owner  Taking   Bids — Due  April   28, 

8  P.  M. 
Model  Car  Cable  Track 
RICHMOND,  Calif..  Contra  Costa  Co. 

848  S.  Garrard   Blvd. 
Owner  —  City    oi     Richmond,     C.     A. 

Pltchford,     city    clerk.    City    Hall, 

Richmond.  Calif. 
City  Engineer— E.   A.   Hoffman,  City 

Hall.  Richmond,  Calif. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $5,   refundable. 

4/21/47  37 

Owner   Tak<ng    Bids — 3ue    May   2, 

2  P.   M. 
Tuonel 

SALJCM,  Ore.  Oregon   State  Hospital 
Owner— Oregon   State  Board  ot  Con- 
trol,   Salem.     Ore. 
Architects— Sutton,  Whitney.  &  Aan- 
dahl.    I.»wi«    Bldg..    Portiand.    Ore 
1800-ft    .tunnel    (relnl.    concrete   8-ft 
high    and    10-ft     wide)    cornertu.!' 
the  matn  bUlg   at  the  hospital  with 
the    propo!»ed    treatment    hospl»>i' 
Specifications    ohtalnable   from   of- 
fice  of    the    ArchUcct.s    upon    ('.eponit 
of  890. 


(7)  2S5   lin,   ft   10-in,   vitrified  clay 
pipe  culvert; 

(8)  SO  lin.  ft  «-ln.  vitrified  clay  pip* 
side  sewer; 

(0)  16  each  24x6-ln.  Y-br&nchea; 

(10)  32  each  21x6-in.  Y-branch**; 

(11)  6  each   manholes   on   new   con- 
crete sewer; 

(12)  1  each  manhole  on  existing  con- 
crete sewer; 

(13)  7    each    manholes    on    vitrified 
clay  pipe  sewer; 

(14)  1  set  manhole  frame  and  cover; 

(15)  17  each  catchbaalns; 

(16)  8  each  catchbabln  traps; 

(17)  400    lln.    ft    8-ln.    vUrified   clay 
pipe  subdrain; 

(18)  400  lln.   ft    10-in.   vitrified   clay 
pipe  subdrain; 

(19)  260  lln.   ft    12-in.  vitrified    clay 
pipe  subdrain; 

(20)  120  tons  rock  fill; 

(21)  lump  sum,   alterations    to    A.W. 
S.S.  pipeline; 

(22)  lump  sum,  traffic  routing  work. 
ISO  calendar  days  completion  time. 

Speclficatloii  sobtalnable  from  the 
office  of  th^^ity  engineer  upon  de- 
posit of  liprref undable. 


4/21/47  »» 

Hearing    Set   for   May  12.  2:80  P.    M. 

Irrigation  Ditches 

MODESTO.  Calif..  Stanlslnua  ^  Co 
Improvement  Dlst.  No.  ISO,  Pl:t.j 
Branch  oof  Main  Canal. 

Owner — Modesto    Irrigation    DIjt.,    L.. 
E.   BIther.   Secretary.   823   11th   St 
Modesty.   Calif. 

Dlst.  Bngireer— Clifford  £.  Plum- 
mer. 623  11th  &t.  Modedto  Calif. 


^ 


4/21/47 

Contract    Awarded 

Concrete   Pipeline  Cost  $1888.S0 

MODESTO.     Calif..     SUnislaua     Co. 

Old  Lateral  No.  4  south  of  Calif  or, 

nla    Avenue. 
Ou-ner — Modesto    Irrliatlon    Dlst.,    I- 

E    Enher.   Secretary,   823    11th    fe't., 

Modesto,  Calif 
Di«trict  Engr.— Clifford  E.   Plummer, 

823    11th    St..    Modesto,   Calif. 
Contractor*— T.     C.     Tunsen,     Rt.     2, 

Box   856,   Modesto,   Calif. 


4/21/47  •     39 

Owner  Taking   Bld»— Du*  May  6, 
1    P.  M. 

Box  Culvert* 

OAKLAND,  Calif.,  Alameda  County. 
Cary  Ave.,  Edes  Ave.,  Stone  St, 
Denny  St.,  San  Leandro  St  and 
rights-of-way. 

Owner — City  of  Oakland,  Charles  M. 
Don,  city  clerk,  CMty  Hall,  Oakland, 
Calif. 

City  Engineer  —  Walter  Frickstad, 
City  Hall,  Oakland.  Ciillf .  ^ 

Reinforced  concrete  box  culverts  with 
appurtenance  f  ^uid  incidental  drain- 
age and  sewer  construction. 
The  work  Involves. 

(1)  489  lin.  ft  6-ft  9-in.  x  9-ft  6-in. 
extra  strength  reinforced  con- 
crete box  culvert; 

(2)  1508  lln.  ft  6-ft  9-in.  x  9-ft  6-in. 
standard  strength  reinforced 
concrete  box  culvert; 

(3)  1  reinforced  concrete  transition 
section ; 

(4)  6  each  reinforced  concrete  man- 
holes with  special  tops; 

(5)  3  each  brick  manholes  with 
standard  tops ; 

(6)  4  each  type  B  inlets; 

(7)  2  each  12-in.  lampholes; 

(8)  1  drop  connection; 

(9)  8  each  Y-branches; 

(10)  208   lln.    ft    8-in.    vitrified    clay 

pipe  sewer; 
(111  38    lln.    ft    12-in.    plain  concrete 

pipe  conduit; 

(12)  2  each  8-in.  cast  iron  pipe  cross- 
ing; 

(13)  1  each  12-ln.  past  iron  pipe  cross- 
ing; 

(14)  1  timber  bulkhead. 
Specifications   obtainable  from   the 

office  of  the  city  engineer  upon  de- 
posit of  86.  refundable. 

4/21/47  •     89 

Owner  Taking   Bids — Due   April  80, 

2:30   P.    M. 
Sewer  Realignment' 
SAN  FRANCISCO,  Calif.  Stanley  St 
sewer  In    19th    Ave.,   opposite   Den- 
slowe  Drive. 
Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  rfall,  San  Francisco, 
Calif. 

City     Engineer  —  Ralph     Wadsworth, 
City  Hall,  San  Francisco,  Calif. 
Specifications   obtainable  from   the 
office   of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 


4/21/47  39 

Plans  In  Progress 

Sewer   Mains 

RENO.   Nev.,   Wasioo  Co.    Hill  View 

Terrace  District 
Owner— City   of    Rjno.   T.    L    Taylor. 

City  Cleric.  City  Hall.  Reno,  Nev. 
(Mtv    Engineer— E.     C.     Friach.     Cay 

H>il!,  Rend.   Nev. 
flanltary  severs,  .storm  sewt^r  mutin.-i 

and  appurtonsnces. 


4/21/47  39 

Plans   Nearlng  Completion — Owner 
Expects  to   Ask  Vids   By   Fall 

Storm    Outf£.ll    Sewer      Cost    $250,000 

FRESNO.    Calff.,   Fresno   Co. 

Owner— City  of  fiYe^no,  D.  E.  Roiigl. . 
ton,  city  clerk,  Fred  M.  Ashley, 
public  works  comnrisslo.ier,  Clly 
H.-vll.  Fresno.  Calif. 

::itv  Engineer— A.  Segal,  City  Hall 
Fresno,    Calif. 

Survey  bv  Engineers  KoibLg  tt  Koc- 
blg.  Rowan  Bldg..  Los  Angelfr, 
Calif. 

60  In..  48  In.,  or  40  In.  outfalL  sewr>r 
line  to  take  storm  waler  from 
downtown  di.strict  2  mlle.3  west- 
ward to  the   Drv  Creek   Canal. 


40—       STREETS  AND 
HIGHWAYS 


(4)  050  tons  crusher  run  rock  base: 

(5)  868  c.v.  comb,  curb  aund  gtitter; 
(•)  MJOO  •.f.   eoncr*te    jldewalk 

(7)  2  tons  paint  hinder. 

(8)  825  ton*  AC  baa*; 

(9)  640   tons  AC   leveling  counts; 

(10)  1800  tons  2-ln.  AC  top: 

(11)  880  l.f.  12-ln.  concrete  olpe  sew»ir 

(12)  630  If.  15-ln<4i  do; 
(IS)  760  If.  31 -inch  do; 
<14)  720    If.    24 -inch              do; 

(15)  8  each  manholes; 

(16)  16  each  catohbasins; 

(17)  6C  tons  quariy  wa.it*; 

(18)  SC   cy.   additional    excavation; 

(19)  OC  c.y.  concrete  cradJe. 

Total  bids  submitted  April  16  were . 

(A)  J.  Henry  Harris,  Berkeley.  <M<.. 
884.685.75. 

(B)  B.  E.  Lowell,  Vallejo.  Calif..  |0C,- 
432.26. 

(C)  C.  M.   Syar,  Vallejo,   Calif..  891.- 
12875. 

(D)  A.  G.  RaJsch,  San  Francisco,  Cal., 
869,635.&0. 

(E)  Stanley  H.  Koller.  Crockc«tt,  Cal.. 
8103,547.75. 


(8)  15  each  curb  reflector* : 

(9)  2M  each  raised  pavement  bam; 
<10)  8000  lin.  ft  sandblaatlng  «xiaUng 

traffic  lines: 

(11)  lump  sum,  rwBOVing  track  and 
replacing  pavement: 

(12)  lump  sum,  electrical  work. 
Completion  time  120  calendar  day*. 

Specifications  obtainable  from  the 
above  office  of  th*  ctly  engineer 
upon  deposit  of  810,  refundable. 


Unit  prices  were 

(A)       (B) 
82.80 

90*) 
.10 

4.25 

22.40 

.38 

51.40 

fl.86 

6.60 

6.85 

3.25 

425 

6.80 
11.65 


(1).. 

(2».. 

(8).. 

(4).. 

(51.. 

(6).. 

(7).. 

(8).. 

<»).. 
(10).. 
(11).. 
(12) 
(13).. 
(14) 
(15)  . 
(16) 
(17).. 
(18i. 
(19). 


(C)  (D) 

83.00  82.00 

6.50  V.60 

.10  .15 

4.0t-  4.20 

25.00  31.0O 

.86  .35 

50.00  40.0(- 

7.75  6.5t> 

7.60  7.0( 

6.S0  7.50 

8.00  9.0O 

t;.OC  9.50 

0.00  lU.OO 

11.00  8.50 

215.00  240.00  20t»00  200.0t>  275. On 

205.00  330.00  lOaOO  200.00  175.0) 

4.9C       4.00       4.00  4.00       4.004. 

.T20       4.00       4.00  4.00     

193C     IS.OO     20.00  40.00 


82.40 

9.00 

.12 

3.40 

25.76 

.29 

50.00 

0.50 

r.bo 

6.40 
5.10 
6.30 
O.O' 
ll.«*0 


(E) 

83.25 

10.00 

.10 

4.50 
26.00 

.:^A 

400(1 

9.95 

9.95 

S.0«) 

11.00 

10.00 

1100 

13.26 


ioo<i 

15.0U 


ELECTRIC   LIGHTING 
TRANSMISSION  UNES 


4/21/47  ^  38 

Owner  Will   Build— Bid   Submitted 

Aor.   7    Rejected 
Electric   Line   Extension,    No.  «7-3 

Cost  $16,251.00 
PAIX)  ALTO.  Calif..  Santa  Clara  Co. 

Price  Tract  et  al. 
Owner  —  City  of  Palo  Alto.  Dent,  of 

Public  Wotk"«    City  Hnll.  Palo  Al'o 

Calif 
City  Engineer   -Fabian  S.  Miller,  City 

Hall,    Fhin    Alto,    Cf.iif. 

Onlv  bid  submitted  Apr  7  by  Pet- 
erson Kngrg.  Co.,  4176  26lh  .St..  San 
Francisco.  Calif.,  at  $2.1.?01  was  r^- 
lectcd. 
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4/21/47 

Low  and  Only  Bidders 

Additional  Sewers  Cost  t8.8?>8ft 

HAYWARD,  Calif..  Alameda  County. 
N.  3rd  St.,  between  Crescent  Ava 
and  south  boundary  of  Tract  740. 

Owner— Castro  Valley  Sanitary  Sew- 
er District,  Otto  Fink,  secretarj', 
20735  Lake  Chabot  Rd.,  Hayward, 
Calif. 

Engineer— L     Cedric     Macabee.    156 
University  Ave..  Palo  Alto,  Calif. 
McGuire  &  Hester,  Oakland.  Calif.. 

at  $3994.90.  submitted   only  other  bid 

April  IS. 


4/18/47  •     40 

Low  and  Only  Bidder 

Grading  Cost  |10,718 

SANTA  CLARA  COUNTY.  Calif. 
About  1%  miles  west  of  Merced 
County  line. 

Owner— State  of  California,  Division 
of  Highways,  J.  H.  Skeggs,  district 
engineer,  2001  Van  Ness  Ave.,  San 
Francisco,   Calif. 

Plans  by  engineering  department  of 
owner. 

About  0.1  mile  grading  and  applying 
bituminous  surface  treatment 

Only  Bidder  —  Granite  Construction 
Co.,  Box  900,  WlaUonville,  Calif.  (1) 
$1.77:  (2)  81.50;  (3)  8200:  (4)  86: 
(5)  $20:  (6)  830;  (7)  $0.19:  (8)  $40: 
(9)  $5;  (10)  83;  total.  810.718. 
The  work  Involves : 

(1)  4400  cu.  yds.  roadway  excava- 
tion; 

(2)  320  cu.  yds.  placing  salvaged 
surfacing: 

(3t  developing  water  supply  and 
furnishing  watering  equipment; 

(4)  20  M  gallons  applying  water; 

(5)  6  stations  finish  roadway; 

(6)  17  tons  liquid  asphalt  (SC-3  or 
SC-4)  bituminous  surface  treat- 
ment; 

(7)  2000  sq.  yds.  prepare,  mix  and 
shap  surface,  bituminous  aurfac* 
treatment; 

(8 1  22  cu.  yds.  rubble  masonry; 
(9)  10  each  guide  posts; 
(10)  70  lin.  ft  metal  plate  guard  rail- 
ing. 


4/21/47  •     40 

Owner  Taking  Sub-Bids— Due  May  2, 

10  A.  M. 
Curbs,  Gutters  and  Sidewalk* 
SUNNYVALE,     Calif.,     Santa    Clara 

County.  Washington  Park  Tract 
Owner  —  Gresham    Construction    Co., 

Washington  and  Pastoria  St,  Stin- 

nyvale.  Calif. 
Civil  Engineer— Raymond  W.  Fischer. 

Room  340  Porter  Bldg.,   San   Jose, 

Calif. 
Curb*,  aidewalks  and  gutters. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  owner; 
no  deposit  required. 
Contractor — Owner  will   build. 


Supplies,  Equipment 

Sub-Contract 

Information 
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42— MISC.    SUPPLIES    AND 
MATERIALS 


4/18/47  •  42 

Cast    Iron    Pips 
Bids  Wanted 

OAKLAND.  Calif.,  Alameda  Co.— 
Until  April  .10,  5:30  P.  M..  bids  will 
be*  received  by  the  HJa-st  Bay  Mu- 
nicipal Utility  District.  Room  312.  512 
16th  St.,  Oai^land.  Calif.,  under  fep«fc, 
1831  for  fumiahing  1000  l.f.  of  Class 
250  bell  and  spigot  cast  iron  pipe  6- 
In.    l.D. 

Speciflcxticinfl  obalnable  from  t(i« 
above  office. 


Ai 


4/18/4/  • 

Welded  Steel  Pip* 
Bids  Wanted 

BERKCLKY.  Calif..  Alameda  Co.— 
Unt^  ApiSI  21.  9  A.  M.,  bids  will  ImS 
received  by  City  of  Berkeley.  Pur- 
chasing   Agent    and    l^udgct    Officer, 
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39 — SEWERS 


4/21/47  •     »• 

Owner  Taking   BU<s — Doe  May  7, 
2:80  P.  M. 

Sewer  Lines:   Spec.  20,240 

SAN  FRANCISCO,  Calif.  21st  Flor- 
ida and  20th  Sts. 

Owner— City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works. 
Room  282  City  Hall.  San  Francisco. 
Calif.  _^ 

Cty     Engineer  —  Ralph     Wadsworth, 
Cty  Hall.  San  Francisco,  Calif. 
The  work  involves: 

(1)  190  lln.  ft.  3-ft  X  4-ft.  6-in.  rein- 
forced concrete  sewer; 

(2)  862  lln.  ft.  2-ft  6-ln.  x  8-ft.  9-ln. 
reinforced  concrete  sewer; 

(8)  lump  sum.  taper  structure: 

(4)  250  lln.  ft.  24-in,  vitrified  rl«y 
pip*  sewer  on  reinforced  con- 
crete foundation ; 

(6)  20  lln.  ft  18-ln.  vltrfied  clay  pipe 
B*wer : 

(8)  580  lln.  ft  21 -In.  vitrified  clay 
pipe  sewer; 


4/21/47  •     8» 

Owner  Taking  Bid*  for  Servlc**  of 
Engineer  to  Make  Study,  Report 
and  Plans  on  Present  and  Future 
City  Sanitary  Sewer  Requirements 
—Due  May  6.  S  P.  M. 

EUREKA,  Calif .    Humboldt   County. 

Owner— City  of  Eureka.  J.  C.  Bartt- 
dull.  city  clerk.  City  Hall,  Eureka, 
Calif. 


4/18/47  •     40 

Owner  Taking   Bid»— Due  April  23. 

2  P.  M. 
>Vaiks  and  Parking  Faollltie* 
kXifCT  LEWIS.  Washington. 
Owner— Seattle  District  Corp  of  En- 
gineers.  Col.    L   H.  Hewitt   district 
rngineer,    1400   TexUle    Tower,    7th 
and  Olive  Way.  Seattle.  Wash. 
Plans   by    owner. 


4/21/47 

Low  and   Only   Bidders  i 

Traffic  Signal  Control   Sy*|*m 

FRESNO.  Calif..  Fresno  County. 

Owner — City  of  Fresno.  D.  E.  Rough - 
too.  olty  clerk.  City  Hall,  Fresno. 
Calif. 

City  Engineer  —  A.  Segal.  City.  Hall. 
Fresno,  Calif. 

InstaU&tion  of  (1)  traffic  slcnal 
equipment  and  n\a.teria,1  for  19  in- 
tersections and   (2)   same  at  27  in- 

Low  Bidder— Electric  Corp.  of  San 
Francisco,  146  9th  St,  San  Fran- 
cisco. Calif..  (1)  827.219;  (2)  888.- 
675.71. 

Other  bids  submitted  April  17  wer* : 
General  Electric  Supply  Corp.. 
Fr**no.  (1)  829.186.61:  (2)  840,6»2.77. 
WesUnghouse  Electric   Supply  Co., 

Fresno,   (1)  883.722.18,   (2)  f47.46SS9. 

4/21/47  •     40 

Owner  Taking   Bid*— Ou*  May  7, 

2:90  P.  M. 
Intersection  Chann*ltxatl*n; 

Sp*o.  20l1M 
SAN  FRANCISCO,  Calif.  B*mal  Ave. 

and  San  Jose  Ave. 
Owner— City  and  County  of  San  Fran- 

ciaoo,  Department  of  Public  Work*, 

Room  282  Citv  Hall,  San  Franciaco, 

Calif. 
City     Engineer  —  Ralph     Wladeworth, 

City  Hall,  San  Francisco,  Calif. 

The  work  Involves: 
(1)  120   lln.   ft    unarmored    concrete 

curb: 
(2t  780  lln.   ft.   white  concrete  curb; 

(3)  8860  sq.  ft  Z%-\n.  white  concrat* 
pavement; 

(4)  1320   sq.    ft    aephaltlc    concr*t« 
sidewalk; 

(5)  1  catch  basin; 

(6t  25    lln.    ft    10-ln.    vitrified    clay 

pipe  culvert; 
(7)   lump  sum.  traffic  signs; 


'1,'21/17  J* 

Contr.ict   Awarded 

Sanitary    Sewer  Cost   $16  T'? 

HTOI'KTON.  Calif.  S^n  .Inaquin  Co. 
M«rdoclno  Ave.  from  P.?r»hlng  to 
K.  nsinri'"!  Way  and  In  Kensinr- 
fon  Way  Irom  Mendocino  to  Alplt.o 

Onner— City  of  Stoiktoii.  B  L  Tra- 
hem.  cItv  clerk.  City  Hall.  Stock- 
ton.   Calif. 

Citv  Engineer  —  Lyic  Payton.  CUy 
Hall.  Stockton,  Calif. 

Contrsctcr  —  Stockton  Construction 
Co.,    BoK    2087,    StocKton.    Csllf. 


4/18/47  <C 

L9«v    and    Only    Bidders 
•  Street    Widening  Cost,    tM.BDS—j 

VALLE.10.    Calif.    .Solano    Co.     Ten- 
nessee .St.  fr.im  Sonoma  to  Monte- 
,     ray  Street. 
Owner-Cltv    of    Valiejo.    Melvln     F 
Brooks,  Cltv  -^lerk.  City  Hall,  Vai- 
•e)o.    Calif 
Cltv   Engineer— T.   D.  Kilkenny.  Cit; 

Hall.  Vallejo. 
I..OW     Bidder- -J     Henry    Harrin.    2657 
9th  St..  Berkel.'y.  Calif .  884,.»5.7B 
Work  Involves : 
(1)  laoo  cy.   grading: 
(2 1  250  c.y.   removing  concrete   curb 

and  gutter: 
(3)  26.200  s.ft  remove  concrete  side- 
walk; 


PUMALITE 

Building  Blocks 
Mak«  Edautifful 
*••  Fireproof  ••• 
Low  Cost  Homes 

At  a  cost  no  greater  than  for 
a  frame  dwelling,  you  can 
have  a  modern,  beautiful  home 

—  soundproof  and  fireproof 
—made  of  PUMALITE  rock 
pumice  building  bl(Kks.  PUM- 
ALITE builds  for  permanence 

—  for  beauty  —  for  economy. 

Constructed  on  the  modular 
system  (multiples  of  4  inches) 


Write  for  full  information-^- 
or  visit  our  factory. 

WESTERN  FUMISTONB 
PRODUCTS  CO. 

commercial  R**d  —  S«n  Corf*«,  Calif. 
rb*ne  Un  C*H*»  1202-  P.O.  B*x  840 


Uniformity 


FOR    SALE 

TIMBERS,  wallboards.  plumbin«t 
pipe,  niillwork,  and  other  buiH- 
Ingm-'t^rials.  SALE  PRICES. 
Large    stocks   of   "hard   to    Ret 

Wire,  write,  or  'phone 
CLEVELAND   WRECKING  CO. 

SMO  Third  St.  —  VA  Imcia  1977 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


C-/7  A^roc/i/ei  q/^ 


PACIFIC  PORTLAND  CEMENT  COMPANY 


■— .^-iii^KIIK 


PAGE  6 


DAILY     PACIFIC     BUILDER 


MONDAY.  APRIL  2^.  1947 


MONDAY,  APRIL  21.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  7 


City  Hall.  BerkeUy,  Call/.,  for  fur- 
nlBhlnK  (X)  »2«0  l.f.  lO-ln. ;  (2)  |«oo 
l.f.  12-in..  and  (3)  400  i.f.  16-inch 
welded  steel  pipe. 

Speciricatlona    obalnabic    from    the 
above  office. 
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4/21/47 

Liquid  A»phalt 

Bids  Wanted 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  April  26  bide  will  be  re- 
ceived by  State  Purchaatng  il^ent. 
Sacramento.  Calif,,  under  Quo.  50244, 
Req.  G3S743,  for  15  tona  liquid  as- 
phalt, in^de  SC-3,  spread  on  road 
between  Georgetown  and  Greenwood. 

43~MACHINERY  AND 
EQUIPMENT 

4/18/47  •     48 

Engineering  Equipment 
Bids  Wanted 

ROSBVILLE.    Calif..    Placer    Co.— 
Until  April  28,  6  P.  M.,  bids  will  be 
received    by    the    City    of    Roaevllle, 
R  W.    Terry,    city  clerk.   City   Hall. 
Roaevllle,  Calif.,  for  fumlahlng  engi- 
neering equipment  aa  follows : 
1  aurveyor's  or  engineer's  transit; 
1  engineer'a  level  ; 
1    aurveyor's    band    chain  with    reel 

and  handle; 
1  set  of  11  aurveyor's  marking  pins; 
1  ateel  mercury  filled  plumb-bob; 
3  boxes  galvanized  tacks; 
1  surveyor's  tension  scale  handle^ 
1  leveling  rod; 
3  range  poles.  8  feet  long. 

Specificationa  obtainable   from   the 
Above  office. 


4/18/47  •    M 

School  Bus— Bids  Wanted 

URIAH.  Calif.,  Mendocino  Co.— 
Until  April  24.  8  P.  M..  bida  will  be 
received  by  the  Ukiah  Union  Elemen- 
tary School  Dlatrict,  W.  A.  Chessall, 
clerk.  Ukiah,  Calif.,  for  furnishing 
one  57-pa8Benger  bus. 

Specifications  obtainable  from  the 
above  office: 
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4/18/47 

on  cristributors.  Etc,  Rental 

Bida  Wanted   /..._ 

SAN  LUIS  OBISPO.  MONTEREY, 
SANTA    BARBARA,    SAN    BENITO 


reau  of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1742  for 
furnishing  and  deliver:  .,  l,y  trucks 
or  by  rail  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Antloch  and 
Tracy,  Calif.,  at  the  option  of  the 
bidder,  38  two-bedroom  and  12  three- 
bedroom  prefabricated  or  precut  resi- 
dences for  the  Antioch  and  Tracy 
government  camps,  Central  Valley 
Project,  California.  The  residences 
will  be  erected  by  the  government  • 
Sohedule  No.  1 

Robert  McCarthy  Co.,  San  Fran- 
cisco, Calif.,  item  1.  |24.6«);  item  2, 
1181,520 ;  ahlp  8  in  90  days ;  additional 
19  in  125  days  and  remainder  and 
kitchen  cabinets  and  plumbing  fix- 
tures in  150  days;  f.o.b.  San  Fran- 
cisco; 185  per  day  for  supervisor: 
total  bid,  |15«,1«0;  terms  %  of  1% 
10  days. 

Paul  Spencer  Construction  Co.,  Los 
Angeles.  Calif.,  item  1,  »28,126.68 ;  item 
2,  1105,003.39;  ship  8  In  30  daya;  ad- 
ditional 15  In  46  days  and  remainder 
and  kitchen  cabineU  and  plumblne 
fixtures   in    60    days;    f.o.b.    Dekot* 

.   .  .L*^    P®""  ^*y   'or    supervisor; 
toUl  bid  of  8178,129.02;  terms  net 
Prefabricatlon      Englneerincr      Co 

f°i;^!2f,*l'«°'"*'  *^"  ^'  W1.069;  item 
2.  1166,122;  ship  8  in  30  daya;  addi- 
tional 15  in  60  daya  and  remainder 
ajid  kitchen  cabinets  and  plumbing 
fixtures  in  90  days;  f.o.b.  Portland; 
828  per  day  for  aupervlaor;  total  bid 
8197,1S1;  terms  net. 

Sohedule  No.  2 

Green  Lumber  Co.,  Laurel,  Miss., 
item  4.  115.860;  15,600  lbs.;  item  5, 
881,920;  803.200  lbs. ;  ahlp  8  in  80  days- 
additional  15  in  160  days  and  re-^ 
malnder  and  kitchen  cabinets  and 
plumbing  fixtures  in  90  days;  660. 
4000,  900,  3000.  2500  and  4200  lbs.; 
item  6.  825  per  day  for  supervisor; 
total  bid  of  897,280;  terms  %  of  1% 
10  days.  No  equalization  offered. 

Carlton  Lumber  Co.,  Portland,  Ore., 
item  4,  817,502;  item  5,  893.344;  ahlp 
8  in  30  daya ;  additional  15  in  60  daya 
and  remainder  in  90  days  and  kitchen 
cabinets  and  plumbing  fixtures  in  60 
daya;  30,000.  500,  3000  and  600  lbs.; 
no  bid  on  supervisor;  f.o.b.  Portland; 
total  hid  of  8110,846;  terms  net. 

Production  Line  Structures,  Los 
Angeles.  Cailf.,  item  4,  824.678;  54,000 


steel  pipe  with  structural  steel  sup- 
ports, anchor  bolts  and  twenty-four 
(24)  sets  of  field-weld  test  plates  for 
the  Willow  Creek  siphon.  North  Unit 
main  canal,  Deschutes  Project.  Ore- 
gon. The  pipe  will  be  instaleld  by  the 
government : 

Pacific  Coast  Bhigineering  Co.,  Ala- 
meda, Calif.,  868,436;  ship  90  and  210 
daya;  1100  and  389,000  lbs.;  f.o.b.  Ala- 
meda; terms  ^%  10  days.  No  equaK- 
ization   offered.  . 

Montague  Pipe  &  Steel  Co.,  San 
Francisco,  Calif.,  874,880;  ship  60  and 
200  days ;  1000  and  410.000  Iba. ;  f.o.b. 
destination;  terms  net  No  equaliza- 
tion offered. 

Berkeley  Steel  Conatructlon  Co., 
Inc..  Berkeley,  Calif.,  877.770;  ship  90 
and  210  daya;  1300  and  409,000  lbs.; 
f.o.b.  Berkeley ;  terma  net  No  equal- 
ization offered. 
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4/21/47 

Hollow  Metal   Doors 

Low  and  Only  Bidders 

BOISE  PROJECT,  Idaho.— The  fol- 
lowing submitted  bids  April  16  to  the 
U.  S.  Bureau  of  Reclamation,  Cua- 
toms  Houae,  Denver  ,Colo.,  under 
Spec.  1748  for  fumiahing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Cascade.  Idaho,  the 
hollow  metal  doora  for  the  outlet 
worka  at  Cascade  Dam,  Payette  Divi- 
sion, Boise  Project  Idliho.  The  doors 
will   be  Installed  by  the  government: 

M  Reuter  &  Sons,  Portland,  Ore., 
8665;  ship  300  days;  1200  Iba;  f.o.b. 
Portland ;  terms  net.  No  equalization 
offered. 

George  T.  Gerhardt  Co.,  Inc..  San 
Francisco,  Califs  ^76 ;  ahlp  180  days ; 
1000  lbs. ;  f.o.b.  San  Francisco ;  terma 
^  of  1%  20  daya.  No  equalization 
offered. 


Other  bidders  were:  . 

Adam  Arraa  A  Son.  San  Francisco, 

Calif.,  862.472. 

Fred  J.  Early  Conatructlon  Co..  San 
Francisco,  Calif.,  860,875. 

Munson  Bros.,  San  Francisco,  Calif., 
876,800. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


COUNTIES.  Callf.-Until  April  22.  2  «  in' i^Xvi •  IhAu.V^'.^ '^^'i^^^ 
P.  M..  bida  will  be  received  by  the  f'^  ~^S-^fli°^^'  l*^  *°  45  days 
State  of  California.  Divialon  of  High-  ^"J  n1^*h,2t  fw^  kitchen  cabinets 
wavs   L    H    OihHon    di«tHpt  on<rin««i-         ^    plumbing    fixturea    in    60    daya; 

^  "^Hi^e™  ""st  °Sa^^  Lu  a"<!SSJ:     t^m  J's^neV  ST"*  ''°'^1"^'  "^k^ 
Calif.,   for   rental   of    (1)    2300-giakS    K,*d    „f   i1?«^^    ^^"^^^'^7^=  ^^^ 
oil  diatributor.  (2)  2200-gallon  oUdls-    ^^.  fc,  '^^294;    terma    3%    10   days 
tributor.   (3)   2200-gallon  tank  trailer  i      **  ^  '  ^  ^'^^''■ 
and    (4)    6500-gallon    tank   truck   for       _  Schedule  No.  3 

approximately  60  days'  lise  in  Santa  I  Robert  McCarthy  Co.,  San  Fran- 
Barbara,  San  Luis  Obispo,  Monterey  ^^^^°'  Calif.,  item  7,  89406;  item  8, 
and  San  Benito  Counties.  ,$47,040:  ahlp  2  in  90  days;  additional 

Specificationa  obtainable  from  the   *    *"    ^^    '^"•y    *"<*    remainder  and 
above  office.    ■  i  kitchen    cabinets  and    plumbing   flx- 

-, tures    in    160  daya;    f.o.b.    San   Fran- 

4/18/47  •  43 1  Cisco;  item  9.  833  per  day  for  super- 

Truck  Dump  Bodies—  jvlaor;  total  bid.  $56,448;  terms   H    of 

Bids  Wanted  y'^  10  *»>■• 

OAKLAND.    Calif..    Alameda    Co.-         Paul  Spencer  Construction  Co.,  Los 
Until  April  UO,  5:30  P.   M.,   bida   wllM^"8^«'«».  Ca"'.  «tem  7,  810,819.63;  item 


SUB-CONTRACT 
INFORMATION 


be  received  by  the  TSait  Bay  Mu 
nictpai  Utility  Dlatrict,  Room  312.  ^12 
16th  St..  Oakland.  Calif.,  under  Spec. 
1830   for  three   truck   dump  bddieM. 

Specificatlcnn    obair.able    from    th-i 
cibove  office. 
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4/1S/47 

Tractor — Bids  Wanted 

OAKLAND,  Calif..  Alameda  Co.— 
Until  April  23,  4  P.  M..  bida  will  be 
received  by  the  City  of  Oakland, 
Board  ol  F^rk  Directors.  Cyrus  W. 
Abbott,  Secretar  and  Bualnens  Man- 
ager, Room  1111.  City  Hall.  Oakland, 
:!alig.,  for  furnishing  one  Worthing- 


ton  "Chier'  traolor  and  Ranger  with 

attachments  or  equal  for   ImmedlKte  '2  In  30  days;  addltlonai  6  In  60  days 


8,  $54,097.67;  ship  2  in  35  days;  addi- 
tional 5  In  40  days ;  remainder  and 
kitchen  cabinets  nad  plumbing  fix- 
turea In  60  days ;  f.o.b.  Dekoto,  Calif. ; 
item  9.  830  per  day  for  auperviaora; 
total  bid  of  864,917.20;  terma  net 

Prefabricatlon  Engineering  Co.. 
Portland.  Ore.,  item  7.  816,511;  item 
8,  875.492;  ship  2  in  30  days;  addi- 
tional 5  in  60  days  and  remainder 
and  kitchen  cabinets  and  plumbing 
fixturea  in  90  daya;  f.o.b.  Portland; 
item  9.  828  per  day  for  aupenrlsor; 
total  bid  of  891,003:  terms  net 
Schedule  No.  4 

Green    Lumber    Co.,   Laurel.    Miss., 
item  10.  86700;   item  11.  828,500;   ship 


delivery 

Specifications   obtainable  from  the 
above   office. 


•1/21/47  •        44 

Removal   of   BaMoon    Platforms — 

tow  and  Only   Bidder* 

NE.iVR  MARE  ISLAND,  Calif.,  So. 
lano  County. — Following  are  com- 
nlete  bids  received  April  17th  by  tli»' 
San  Francisco  DlBtrict  Corps  of  Tln- 
plneers.  War  Department  74  New 
Montgomery  Street,  San  Francisco, 
<:Viliforni*,  under  Serial  No.  04-203- 
47-72  for  removal  of  balloon  plat- 
lorms  m  San  Pablc  Bay  and  Marc 
Island  Strait.  Bids  were  taken  us 
follows : 

(1)  removal   of  7  balloon  platforms; 

(2)  credit    to   government    for   mate- 
Vials    to   be   salvaged ; 

(3>  net  cost    (or  credit)   to  the  gov- 
ernment (item  1  less  item  2). 

Lew    Bidder— Healy    -    Tibbitts   Con 
nt  ruction    Company,     111    Brannan 
St,  San  Francisco.  Calif..    (1)   $14.- 
450:    (2;   81.500;    (3)   812,950. 
Duncanson      Harreison      Compa.iv. 

San     Francisco.     Calif..     (1>     $15,789, 

(2)  81.000;    (3)   «1'>  789^ 

H.  F.  Laurttrt!.!.  Pltt«tbuig.  CaUl., 
(1)    $21,000;    (2i    84.340;    (3>   816.660. 

Johnson  Western  Company.  Ala- 
meda, ChIIT.,   (I)   Ml,942;   (2)  No  Bid 

(3)  $31,912. 

Stanley  H.  Koller,  San  Francisco, 
Calif.,  (1)  $35,028;  <2>  $7,000;  (3>  $28,- 
028. 

M.  E.  McOowao.  Inc.,  San  Fran- 
cisco, Calif.,  (1)  $35,752;  (2t  No  Bid: 
f3)    $35,762. 
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4/21/47 

Underfloor  Piping,  Etc. 

SAN  FRANCISCO.  Calif.  —  Until 
April  29.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Worka  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  dlatrict  engineer,  888  U.  S. 
Appraiaer'a  Building,  San  Francisco, 
Calif.,  for  replacing  underfloor  pip- 
ing, etc.,  at  the  U.  S.-  Poat  Office 
(Rlncon  Annex)  Building,  San  Fran- 
cisco, Calif. 

Plana  and  specificationa  obtainable 


and  remainder  and  kitchen   cabinets 

ajid    plumbing   fixtures   In    90    days; 

57.000.  286,000,  200,  1600,  300,  1000,  8000 

and   1400  Iba.;  f.o.b.   Laurel;   item  12, 
4/18/47  •     48  I  $26  per  day  fo  raupervisor;  total  bid  '  from  the  above  office  of  the  district 

Sale  of  Motor  Vehlolee  of    $34,200;    terms    H%    10   days.    No  I  engineer. 

SAN  FRANCISCO,  Calif.— The  War   equalization  offered.  |  

Asaeta   Adminiatration,  SO  Van   Ness  |     Production     Line     Structures,     Los    4/21/47  •     44 

Ave..  San  Francisco.  Calif.,  announces    Angeles.  Calif.,  Item  10,  $8890;  19,000    Resurface  Stair  Treads 

a  spot  sale  of  over  1000  used  motor  |Ibs.:  item  11.  $44,460;  96,000  lbs.;  ahlp    Bids  Wanted 

vehicles,    including  trucks  and   trail-  '  2  in  30  daya ;  additional  6  in  45  days  '     SAN     FRANCISCO,     Calif.  —  Until 

ers,  in  the  Masonic  Hall.  26  Van  Ness    and    remainder  and   kitchen   cabinets    May   7.   2 :30   P.   M..   bids  will   be  re- 

Ave..   San  Francisco,  Calif.,  with  the    and    plumbing    fixturea    in    60    day8:'celved    by    the   City    and   County    of 

f.o.b.    Santa    Monica,   Calif. ;    Item   12.  '  San  Francisco,  Department  of  Public 

$40  per  day  for  aupervlaor ;   total  bid  I  Works.     Room     282    City    Hall.     San 


sale  opening  April  21. 
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4/21/47 

Prefabricated   Reeldencee 

Low  Bidders 

CENTRAL  VALLEY  PROJECT. 
California. — The  following  submitted 
low  bids    April   16   to   the   U.    S.   Bu- 


ENGINEERS 


m 


WOOD 

ROOF 
TRUSSES 


—STRUCTURSS. 

IHeoaPOBATI* 

220  MsnttaMitry  Slra«l.   YUkan  •-0407 
San  Fr*n*lM«  4,  CalM. 

SMraaMtta  Oflte*; 
iai4  ■  nth  St..  Phant  8ae.  M543 


of  $53,340;  terms  3%  10  daya  and  1% 
20  daya. 

Prefabricatlon  Engineering  Co., 
Portland.  Ore.,  item  10.  812,342;  Item 
11.  861.712;  ahlp  2  in  80  daya;  addi- 
tional 6  in  60  daya;  no  shipment 
given  on  remainder ;  30.188,  30,188  and 
30.188  Iba.;  f.o.b.  Portland;  Item  12. 
$28  per  day  for  aupervlaor;  total  bid 
of  874,066;  terma  net 


4/21/47  •     48 

Pipe  and  Tett  Plates,  Etc. 
Three   Low  Bidders 

DESCHUTES  PROJECT,  Oregon.— 
The  following  submitted  low  bids 
April  16  to  the  U.  S  .Bureau  of  Rec- 
lamation. Customs  House,  Denver, 
Colo.,  under  bid  No.  1757  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Ma- 
dras, Ore.,  one  96-lnch  diameter  plate 


Francisco.  Calif.,  for  resurfacing 
stair  treads  at  Polytechnic  High 
School. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Ried> .  Room  266  City  Hall,  San  Fran- 
cisco. Calif.,  upon  deposit  of  86<  re- 
fundable. 
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4/21/47 

Lew  and  Only  Bidders 

Stadium    Renovation 

SAN  FRANCISCO,  Calif.  Kezar  Sta- 
dium, Oolden  Gate  Park. 

Owner— Park  Commission  of  the  City 
and  County  of  San  Francisco,  Oer- 
ald  J.  Linares,  aecretary,  McLaren 
I»dge.  Oolden  Gate  Park,  San 
Francisco,  Calif. 

Renovation  of  portlona  of  atadium. 

Low  Bidder— Robert  L.  Wilson.  427 
Bryant  St.,  San  Francisco,  Calif., 
857,796. 


National  Expansion  Joint  Co. 

tinmfucfmrmr  o«<l  0/sfrfbefer 
MMR  lOARD  ~  PELT-SIDED  ASPHALT  AND 
REDWOOD   EXPANSION   JOINT   FILLERS 

D/ifrlbsfer 
MARVEL-KOTE — Ceacrttf*  Carieq  Cempesiid 
SEALZ — Expontioii  Jeinf  Seolinq  Compoend 

CempUet  wUh  Federal  SpeclftcatioRs  SS-P-33i 

FOR     CONCRETE     CONSTRUCTION 

333  S«vMtli  StrMf         Underklll  7172         Son  PraeeUce  3.  Calif. 


ALTER  laundrette,  810,000;  3432  Mis. 
slon  St ;  owner,  John  P  Decker,  S15 
Pierce  St;  contract  not  let. 

ALTER  dwelling,  81000;  506  Holyoke 
St;  owner.  A  Garibaldi,  premises; 
contractor.  Peter  D  Scatena,  1263 
Shafter  Avenue. 

ALTER  flats,  8500;  49S  Hoffman  Ave 
owner  and  contractor.  Marion  Hart- 
field,  premises. 

DWELLING,    l-stcry    frame.    $5500; 

5  San  Bruno  27r>  W  Bceman  Lane ; 
owner  and  builder.  Ed  RoscmoRt, 
176   Duboce   Ave. 

LIGHT  MFG  BldR.  Class  C,  $5000; 
W  Lucerne  2f.O  S  Brannan :  owner, 

6  F  Screw  Products  Co,  755  Bran 
nan ;  contractor,  Jos  L  Barnes,  760 
F.ilaom  St 

DWELLINGS',  two  1-story  fr,  80000 
each;  N  Sagamore  S8</  and  405  W 
Capitol;  owner  and  builder,  uas 
MulhoUand,  736  Huron  Ave. 

ALTER  grocery  market,  84500;  201 
Santos;  owner,  A  Zurcher  and  F 
Reynolds,    1264    Portola    Drive. 

D\\'Er.I..ING,  1 -story  frame,  86500; 
S  San  Bruno  300  W  Beeman  Lane 
owner  and  builder.  Ed  Rosemont. 
176  Duboce  Ave. 

ALTER  flats,  82000;  S  Washingtou 
163  E  Buchanan;  owner,  Milton  E 
Lees,  725  Tehama;  contractor,  O  M 
Rousseau,  725  Tehama  St 

DWELLING,  five  1 -story  fr,  8SOO0 
each;  S  Lawton  115.8,  86.32  W  Lo- 
mlta  Ave,  W  Lomita  90.5,  205.3.  and 
149.3  S  Lawtcn,  owner  and  build- 
er, Henry  Doelger  Bldr,  320  Judah 


ALTER  waiehoute^  51000;  340  9fh 
St ;  owner.  Casperson  &  Sons.  34C 
9tli,-8t:  contractor.  Eckert  Engrs 
Co,   1268  Folsom  St 

ALTER  creamery,  8500;  836  Irving; 
owner,  Charlie  Bros,  prem;  con- 
tractor, Chet  Dolla^e  Co,  1579  42nd 
Ave. 

ALTER  flats,  82000;  S  Washington 
214.10  E  Buchanan;  owner,  Milton 
K  Lees,  725  Tehama  St;  contrac- 
tor, Oliver  Rousseau,  725  TeLamii. 

ALTER  apt  houac.  85000;  1261  Brod- 
trick;  owner.  Edward  Benders.  123R 
4Srd  Ave ;  contractor,  John  L  Wold 
153  Oxford  St 

ALTER  dwelling,  $1800;  110  Scotit',; 
owner,  L«on  Bailer,  prem;  contrac. 
tor,   W   C  Akard,   225   Ce.-vantes. 


TOESiNffTKHrra 
Granted 


SAN  FRANCISCO 


APRIL  18,  1947 


CONVERT  garage  into  apt,  $1000; 
1618  Lombard  St;  owner,  Mrs  Mac- 
Donald,  prem;  contractor,  O  Har- 
der. 

CONVERT  factory  into  commercial 
bldg,  $11,750;  1500  Valencia  Street; 
owner,  Slalvatlon  Army,  IIB  Va- 
lencia St;  contractor,  R  A  Cullen ; 
architects.  Stone  &  Mulloy. 

BUILDING,  steel  and  concrete,  $3,- 
350 ;  NW  Cor  3rd  an  J  25th  Streets : 
owner,  Cf.Idiron  &  Peoples  Oil  Co, 
950  25th  St;  contractor  not  select- 
ed; engineer,  W  Adrian. 

CONVERT  into  office  space  and  liv- 
ing quarters.  84C0O,  6332  Geary  St; 
owner.  G  Mueller  &  Sons,  6260 
Geary:  cotractor,  Gerritt-Haider. 

CONSTRUCT  laundrj-.  social  and 
spare  ro<"m8,  178  Foote  Ave;  owner 
and  contractor,  George  a'  Smith, 
premiaea. 

STORAGE  room,  etc.,  82000;  1223 
Taraval    St. ;    owner,   Areine,   prem. 

ALTER  ice  mfg  plant  84500:  448  8th 
St;  owner  and  conti-actor.  Consunt. 
ers  Ice  Co,  piemises. 

SIGN,  vertical  neon,  8940  ^  1601  Mar- 
ket St;  ownef,  Callas,  1501  Markot 
St;  contractor,  Br\tmfield  Electric 
Sign  Co. 

REPAIR  fire  damage,  $10,000:  300 
Montgomery  St:  owner.  Bank  of 
Aineiica,  preri ;  contractor.  Capital 
Co,  1  Powell  St. 

SOCIAL  hall  in  ba.semert  8750;  271:) 


UNDERCROSSINGS,  LOS  ANGELES 


Low  and  Only  Bidders 
Undererosalngs  (2)        Cost  82S3,Oe0.7O 
LOS     ANGELES,     Calif.,     On     Santa 

Ana  Parkway  at  Euclid  Ave  and  at 

Marietta    St 
Owner— State    of   California.   Dlv.    of 

Highways.      Public     Worka     Bldg 

Sacramento,   Calif. 
SUite    Highway   Engr..   O.    T    McCov. 

Public    Works    Bldg..    Sacramento, 

ncludea  two  reinforced  concrete  box 

girder  undercrosslng   and    roadway 

approach  embankments. 

Bids     were    opened     In     the     State 
Bldg..  Los  Angelea,  Calif. 
Low  Bidder— Spencer  Webb,  Box  921 

Inglewood,  Calif..  8253,089.70. 

Work   involves: 

(1)  250  cu.   yds.    remove   cone.; 

(2)  28,500  cu.  yda.  rdwy.  excav. ; 

(3)  1,400  cu.  yda.  atrucf,   excav! 

(4)  1,000  cu.  yds.  struct,   backfui; 

(5)  2.530  cu    yda.  cla.sa  A  Port.  cem. 
cone,    atructa ; 

ffi)   "10   iin.    ft    rubber   wateratops, 
(7 1  6.463  Iin.  ft  furniah  cone.  pllinK- 
'8)  231    each    drive    pilea; 
'9)  445    aq.    yds.    membrane    water- 
proofing ; 
aO)  140    cu.    yda.    Port    cem.    cona 

curbs,  gutlerd  and  sidewalks, 
•  11)   130   lbs.    misc.    iron    and    ateel: 
(A> 

<1) I     5.00 

(2) 75 

(8)  2.00 

<4)        2.00 

(8)  50.00 

(8)  2.50 

(7) 1.90 

'8) 60.00 

f»»-  2.00 

(10) 30.00 

(11) 50 

(12) 60 

(18) 02 

(14) 6.50 

(16) 9000.00 

(16) 1600.00 


(1) 

(2) 

(8).- 

(4) 

(5). 

(6).. 

(7)  . 

(8).. 

(9). 

(10).. 

(11).. 

(12). 

(13)  . 

(14) 

(15)  . 

(16). 


•  12)  680.000    Iba.    furniah    bar    relnf. 
steel ; 

(13)  6<)0.000  lbs.  place  bar  relnf.  steel; 

(14)  696    iin.    ft.    steel    railing; 
il5)  elec.   equip.; 

(16)  engineer'a  office. 
Total  bida  April  17  were: 

(A)  Spencer  Webb  Co..  8253,089.70. 

(B)  Oberg    A    Cook,    Oardena,    8266.- 
448.10. 

(C)  Vldo  Kovacevlch  Co.,  South  Gate, 
8266,140. 

(D)  J.  W.  Diatelll.  Loa  Angelea.  1274,- 
283.55. 

(E)  J.    E.    Haddock,    Ltd.,    Pasadena, 
8283,238.35. 

(F)  Oberg     Bros..    Inglewood,     8291,- 
833.30. 

(G)  Contracting   Engineers   Co.,    Lios 
Angelea.  8292.049. 

(H)  C.    B.    Tuttle  Co.,    Long   Beach. 

8293.016. 
(I)    Carlo  Bongiovannl.  Los  Angeles. 

8296.452.33. 
(J)    Guy     F.      Atkinson      Co.,     Ijoum 

Beach.  8297.219.50. 
(K)  Peter  Kiewit  Sons   Co..  Arcadia, 

8301,376. 
(L)  Winston  Bros.  Co.,  Los  Angeles, 

8303,863.50. 
(M)  Byerta    ft    Dunn,    Loa    Angeles, 

8312,251  26. 
Unit  pricea  were: 


(B> 

(C) 

(D) 

(B) 

(F) 

(O) 

8    3.00 

8  10.00 

8     5.00 

$    5.66 

8  10.00 

8    4.00 

1.00 

.77 

.60 

.85 

1.00 

1.00 

8.60 

2.25 

2.00 

3.25 

2.50 

1.60 

3.00 

3.60 

2.50 

S.25 

8.00 

2.00 

55.00 

58.50 

63.00 

64.00 

66.00 

68.00 

3.00 

1.95 

3.00 

8.50 

8.00 

8.00 

1.80 

2.00 

1.85 

1.60 

1.60 

a.00 

40.50 

46.00 

42.00 

68.00 

26.00 

60.00 

2.00 

3.00 

2.50 

8.16 

2:60 

2.60 

30.00 

22.00 

83.00 

28.00 

40.00 

36.00 

.50 

.85 

.50 

.48 

.50 

1.0O 

.06 

.066 

.05 

.048 

.06 

.066 

.025 

.015 

026 

.019 

.02 

.025 

5.70 

6.50 

GOO 

&15 

6.00 

&00 

4500.00 

6000.00 

6500.00 

5700.00 

6000.00 

oooaoc 

2625.00 

560.00 

1200.00 

1000.00 

1500.00 

600.00 

(H) 

(I) 

(J) 

(K)» 

(L) 

(M) 

8     7.00 

8     4.00 

$     &00 

8    9.00 

8    5.00 

8    0.00 

1.80 

.86 

1.26 

1.00 

.80 

IM 

2.00 

2.80 

2.00 

3.00 

SJO 

tm 

2.00 

2.60 

2.50 

3.50 

2.50 

4.00 

61.00 

70.40 

59.00 

68.00 

65.00 

60.00 

3.00 

3.00 

3.00 

8.00 

2.50 

8.00 

1.90 

1.80 

2.50 

2.00 

2.50 

2.as 

40.!«) 

40.50 

50.00 

88.00 

56.00 

46.00 

300 

2.75 

3.00 

4.00 

3.20 

&00 

34  00 

36.00 

30.00 

35.00 

40.00 

40.00 

.40 

.60 

.50 

.50 

.50 

.40 

j08 

.06 

.06 

.06 

.057 

.07 

AM 

.011 

.026 

.02 

.026 

.08 

7.00 

6.33 

7.00 

7.00 

7.00 

6.60 

6500.00 

6000.00 

7140.00 

9155.00 

7000.00 

8000.00 

621.00 

200.00 

1500.00 

1000.00 

1500.00 

8000.00 

GEORGE  M.  PHILPOTT  CO. 

iryaet  bet.  ffh  and  lOtk  SH..  S.  P. 


COMPRESSORS 

PUMPS 
CONCRETE  RREAKERS 

RENTAL   SERVICE 

Drill   Steel    -    Gads    •    V-ielts 

Wire  Rope  aad   Pittliigs 

ioil  A  Raliar  learla^s 

SAN  FRANCISCO 

NEiiriecli  547S 
OAKLAND 

HUmboldt  UM 


Vicente;  owner,  Dr  Kent  Mason, 
premiaea;  coitract'.r,  Carl  Arthur 
Fradsen. 

SIGNS,  neon.  %2'MQ\  1060  Market  St; 
owner.  Robt  L  Lippert.  premises : 
contractor,  ileneral  Neon  Lite  Co. 

ADD  two  rooms,  $2«)00;  541  Worchea- 
ter  Ave;  owntr.  Frederick  L  Mack, 
intoah.   prem ;   contract   not  let. 

STUCCO  oldg  front.  $iO«DO:  M9  Union 
St;  owner,  Mazziferri.  prem;  con- 
tractor. Wm  Mclnto&h  A  Son. 


SACRAMENTO 


OAKLAND 


GARAGE  and  office,  2-t.tory  brick, 
$245,000;  1100  Seminary  Avenue; 
owner.  Ra'lway  Equipment  &  Real- 
ty Co,  Ltd,  -106  Broadway;  con- 
tractor. J  A  McNeil  Co,  436  11th  St. 

DWELLING,  1-Kiory  .'j-room.  $7000, 
9301  Murlello  Ave;  owner  and  con- 
tractor, Elmer  Johnaon,  455  OaJies 
Blvd.    San    Leandro. 

ALTERATIONS,  1900;  1272  7th  St; 
owner,  Willie  Walker,  prem;  con- 
tractor.  Love   Bros,   1416  Chestnut 

ALTER  and  add  to  club,  $30,000 ;  8624 
8630  E  14th  St;  owner,  Oakland 
Boys  Club.  1012  28th  St:  contractor 
Chriatensen  &  Lyons,  3454  Harlan ; 
architect.  Miller  &  Wamecke,  Fi- 
nancial Center  Bldg. 

DWELLING,  1-story  6-room,  $7000; 
3025  El  Monte  Ave;  owner  and  con. 
tractor.  M  P  Erasch,  1600  Moun- 
tain Blvd. 

DWELLING.  1-atory  6-room,  $7000: 
3033  El  Monte  Ave;  owner  and 
builder,  M  P  Brasch,  1000  Moun- 
tain   Blvd. 

DWELLING  1-atory  5-room.  $700C . 
2772  Mtn  Blvd ;  owner  and  con- 
tractor, D  M  Crouch,  483  43rd  St 
I  ADDITION,  concrete.  $4000 ;  529  Mar. 
ket  St ;  owner.  Church  of  God  \n 
Christ,  nrem.  contractor.  J  A  Du- 
nree.  1616  13th  St 
[DWELLING,  .1 -story  5-room,  86000. 
2700  Truman  Ave;  L,.vner  and  con- 
tractor, Elvin  Van  Ness,  4098  Lin- 
coln Ave,  Oaklard. 
CPAIRS,  8750;  157  Hudson  Strce* ; 
owner,  E  L  Pctera,  prem ;  contrac- 
tor, L  De  Guurda,  4040  Quigley  St. 
ALTERATIONS,  M5C0;  356  Hobart : 
owner,  Dr  T  H'koyeda,  preml8->f  : 
contractor  F'aul  J"  De  Smldt,  2316 
Bonar  St,  Berkeley 

ALTER,  $2000;  519  17th  St;  owner. 
Blonienfeld  Theatre  Circuit,  70  Ed- 
dv  St,  San  Francisco;  contractor, 
Harry  Schumacher,  239  Ralston. 
San    Francisco. 

ALTER  duplex,  $1800;  1448  13th  Ave; 
owner  ,Nora  Brown.  1450  13th  Ave; 
contractor.  W  F  Wllloughby,  14?2 
13th  Ave. 

ALTER.    $6500:    2121    Poralta:    own- 
er,  General   Motors,   Inc.  premises; 
contractor. 
Leandro    St 

REPAIR  fire  damage.  830(X):  1674  7th 
St ;  owner  and  contractor,  Harriett 
L«koa,  premises. 

ALTER,  flOOO.  110  Sonia  St;  owner, 
R  Clark,  prem  •  contractor,  Cam- 
eron  Bros,   2310  Blake  St. 

SHED,  5600;  2531  Ritchie  St;  owner 
and  builder,  David  Markey.  prem. 


SHOP  BUILDING,  84600 ;  1601  K  St ; 
owner,  Gail  E  SUter,  1606  K  St; 
builder,  Charles  F  Unger.  2426  7th 
Ave. 

DWELLING     (4-room),     88600;     2832    Recorded 
42nd  St;  owner  and  bulkier,  Ralph 
J  Sharp,  3028  Stockton  Blvd. 

DWELLING  (6-room),  85500;  8426 
52nd  St;  owner.  Bob  Hamilton,  3433 
52nd  St;  builder,  Sacramento  As- 
bestos Co,  Box  1558. 

GARAGE,  $450;  3936  7th  Ave;  owner 
and   builder,   P  E   Anderson,   prem. 


near  San  Rafael.  Ada  V  Wait  to 

Chapman  Construtcion  Co  _. 

-_.. April  15,  1947 


CONTRA  COSTA  COUNTY 


Accepted 
April    14,    1947— Lot    2,    El    Encino 
Subdivision,    Unit   No   1,   Walnut 
Creek.    Thomas  R    Lindeland    to 

Howard  J  Adama .April  10,  1947 

April  14,  1947— Lot  19.  Pittsburg 
Home  Acrea,  Unit  No  8.  Pitts- 
burg. Ray  O  Edison  to  GS  Lucldo 


^-P."^?    DWEUJNG,    82800;    1200   A^rif  M,  iM7-Ptn  of  ti^'^Rk^iiS*^ 

42nd    St ;    owner,    Dr    R    P    Jones,  |     l*,  Juntaa,  near  Walnut  Creek. 

SXff'll!^  **'""***'■•    ^    ^    FritEChe,!     Billy  B   Sager  to  whom  it  may 

gSpE     lt(J^*-    24n«    2«th    Sf    own.r'      CO°C«™ ^pril   4.   1947 

"^^w  .',  J  T;r  ,i^  wf^  ^*'  °^°*'  April  14.  1947— Ptn  of  the  Rancho 
T^^T^"™'■'  ^  ^"'■^*'^^?ii^""^,*,  Las  Juntaa,  near*  Walnut  Creek. 
DWELLING     (4-room),     84*20.'    2017       Hilton  L  Hull  Jr  to  whom  it  may 


35th  St ;  owner,  Oacar  Trom,  1417 
5l8t  St;  builder,  F  C  Stabenaw, 
2500  Donner  Way. 

ALTER  STORE  BUILDING,  8500; 
2620  T  St;  owner.  Mrs  C  Fatu^r, 
prem;  builder,  M  F  Terra. 

ADD  TO  DWELLING.  8760;  2182 
Gerber  Ave;  owner  and  builder,  W 
R  LunderviUe,  premises. 

DWELLINGS  (6-room)  (2).  $1060 
each ;  5954  and  5948  11th  Ave ;  own- 
er. Sierra  Builders,  1716  26th  St; 
builder.  John  Femandes,  1716  26th. 

DWELLINGS  (5-room)  (2),  85325 
each;  5936  and  5974  11th  Ave;  own- 
er. Sierra  Builders,  1716  26th  St; 
builder.  John  Femandea,  1716  26th. 

DWELLINGS  (5-room)  (2),  $5500 
each;  5942  and  5978  11th  Ave;  own- 
er. Sierra  Builders,  1716  26th  St; 
builder.  John  Femandes,  1716  26th. 

DWELLING  (6-room),  $6150;  5960 
11th  Ave;  owner,  Sierra  Builders, 
1716  26th  St;  builder,  John  Per- 
nandea,  1716  26th  St       « 

DWELLING  (5-room),  $5700;  6970 
11th  Ave;  owner,  Sierra  Builders, 
1716  26th  St;  builder,  John  Fer- 
nandes,  1716  26th  St. 


SANTA  CI-ARA  COUNTY 


FRESNO 


ADDITION.  81000 ;  350  Saratoga  Ave, 
Los  Gatoa ;  owner,  Mr  Galvin,  prem ;' 
bulkier,  J  C  Monk,  Box  92.  Loa 
Gatos. 

DWELLING,  810,000;  Lewueln  Ave 
off  Latimer,  Campbell;  owner  and 
builder,  J  Ivan  Hall,  582  Arietta 
Ave,  San  Joae. 

DWELLING,  $9000;  Lot  64,  868  Curt- 
ner,  near  Lincoln ;  owner  and  build- 
er. Otto  Meldinger,  863  Curtner  Ave, 
Sar.  Joae. 

GARAGE.  8600;  comer  Story  and 
Canhape;  owner  and  builder,  Joe 
A  Terrea,  Box  17,  Story  Rd,  San 
Joae. 
Stoite,  Inc.  8451  San  DWELLING,  88000;  Paatoria  Ave  be- 
tween California  and  Maude;  own- 
er and  builder,  A  J  Pickthom,  P  O 
Box  447.  Sunnyvale. 

DWELLING.  88000;  Lot  11,  north 
aide  tAguna  Ave;  owner.  Jack  Kd- 
warda;  builder.  Vert  A  Huggard. 

ALTERATIONS,  $1000;  Monterey  Rd 
and  Pebblea  Ave,  Madrono;  owner 
and  builder.  W  H  Wilkinson,  P  O 
Box  81,  Madrone. 

ADDITION,  82000;  Pollard  Rd  near 
Parr;  owner  and  builder,  J  G  An- 
derson, Campbell. 

DWELLING,  88600;  Lot  25,  Block  2, 
Marian  Lane;  owner,  H  Dav«i- 
port ;  builder,  L  Traylor,  99  N  Crag- 
mont  Ave,  San  Joae. 

DWELLING,  88600 ;  Lot  23,  Block  2, 
Marian  Lane ;  owner.  A  Herrington ; 
builder,  L  Traylor,  90  N  Cragmont 
Ave.  San  Joae. 

DWELLING.  86500;  Lot  10,  Block  1, 
Marian  Lane;  owner.  E  Jones; 
builder,  L  Traylor,  99  N  Cragmont 
Ave,  San  Joae. 

DWELLING,  88000;  Lot  9.  Silvia  Dr, 
Loa  Altoa ;  owner  and  builder,  K  O 
Taylor.  Box  584.  Loa  Altoa. 

DWELLINGS  (6),  $5000  each;  Lota 
47  to  51,  inclualve,  Vollmer  Way; 
owner  and  builder,  R  Agnoletti, 
1096  Lick  Ave,  San  Joae. 

DWELLING,  $7000;  Franquette  and 
Brdgeway,  San  Joae;  owner  and 
builder,  L  Valencia. 

DWELLING,  $7000;  Harris  Ave  off 
San  Joae- Loa  Gatos  Rd;  owner 
and  builder.  E  L  LeRoy.  300  Chl- 
qulta  Ave,  Mt  View. 

DWELLING,  86000;  Lot  6  .Rosewood 
Ave;  owner  and  builder,  M  Carey, 
Cupertino. 

DWELLING,  $2500;  Rengatorff  Ave, 
Mt  View ;  owner  and  builder,  E 
Panzer,   premises. 


concern _A.pril  4,  1947 

April  14,  1947-iLot  2,  Block  F, 
Pleasant  Hill  Homesltes,  Unit  No 
1,    near   Walnut    Creek.    Jack    O 

Dennis  to  Blake  A  Callaway 

..Jtpril  9,  1947 

April  14,  1947— Ptn  Lot  2,  Block  9, 
Map  No  2  Walnut  Heights,  near 
Walnut  Creek.  Joe  K  Ellaworth  to 
whom  It  may  concern.. April  14,  1947 

April  15,  1947— Lots  40,  41,  Block  8, 
Henderson  Tapscott  Tract  Bl 
Cerrito.  George  R  McNutt  to  self 
_ J^prll  14,  1947 

April  15,  1947— Lot  24  and  ptn  Lot 
25,  Block  48,  Richmond  Junction 
Heights,  El  Cerrito.  Earl  W  Smith 

to  whom  it  may  concern 

..._ „ April  11,  1047 

April  15,  1947 — Two  parcela  (metea 
and  bounds  description),  El  Cer- 
rito. L  T  Williams  to  Earl  W 
Smith April  14,  1947 

April  16,  1947— Ptn  Lot  139,  Sans 
Cralnte,  Unit  No  2,  near  Walnut 
Creek.  Arthur  J  Johnson  to  whom 
it  may  concern...- April  11,  1947 

April  15,  1947— Lots  99  to  108,  in- 
clusive. Sun  Valley  Eatates,  near 
Lafayette.  A  J  Clancy  to  Clancy 
A  Negley,  Inc .....April  14,  1947 

April  15,  1947— Lots  82,  105  and  106, 
Pleasant  Acrea,  Unit  No  2,  ne«tr 
Walnut  Creek.  C  Dudley  DeVel- 
biss  Co  to  whom  it  may  concern 
_ April  14,  1947 

April  15,  1947— Lot  61 -B,  Amended 
Official  Map  Units  1  and  2  of 
Berkeley  Country  Club  Terrace, 
El  Cerrito.  J  R  Quince  to  A  O 
Quince  .- - April  14,  1947 

April  15,  1947— Lots  81  and  82  and 
ptn  Lot  30,  Block  11,  Amended 
Map  Richmond  Pacific  Heights, 
El    Cerrito.    Albert   R    Wilson   to 

Mlra  Vista  Builders,  Inc 

._._ „ April  7,  1947 


Berkeley.  Dubnofrs  Cabinet  Shop 
vs  Robert  Dillon     $1,305.8J 

Apnl  16,  1947— LOTS  19  to  22  Incl 
BIk  S2(  map  land  on  Oaftland 
Point,  Oakland.  J  A  Freitas  Vh 
DoUie  OkelttJ,  Roecc  A  Fete $620 

.\pril  17.  1947—1315  SECOND  ST, 
Berkeley.  Chas  S  Hughes  Co  va 
Ray  W  and  Verna  M  Van  Deu- 
aen  _ 81.»89.« 

April  IS,  1947—490  GRIZZLY  l*eak 
Blvd.  Berkeley.  Alius  Heating  A 
Ventilating  Co,  Ltd  vs  Hermann 
R   Hewelcke  : 8l.03.'i 

April  18,  1947  —  471  CRAGMONT 
Ave.  Boriceley.  Atlaa  Heating  A 
Ventilating  Co,  L.td  vs  Hermann 
R  Hewelcke  _ $419.20 

April  18.  1947—45  ALTA  RD.  Ber- 
keley. Atlas  Heating  A  Venti- 
lating Co.  Ltd  vs  Hermann  R 
Howelcke $1,367.00 

April  18.  1947— LOTS  10  and  1 1  Blk 
6,  McKee  Tract.  Plot  46  V  A  D 
Peralta  Ruhcno,  Oakland.  Arthur 
A  Moore  va  Jaaper  V  and  Ann  C 
Allara    $676.00 


Non-Responsibility 


■■■■  'T- 


CONTRA  COSTA  COUNTY 


April  15.  1947 — Property  leaaed  to 
Contra  Coata  Vegetable  Oil  Corp 
and  being  a  porton  of  Lot  197  of 
the  San  Pablo  Randho,  at  San 
Pablo.  Atchiaon,  Topeka  A  Santa 
Fe  Railway  Co  aa  to  Improve- 
ments on  property. 

ALAMEDA  COUNTY 


April  17.  1947—800  CONTRA  Costa 
Avenue.  Berkeley.  Department  of 
Veterans  Affairs  of  the  State  ot 
California  as  to  Improvements  on 
property. 


f  Buildine  Contracts 


SAN  FRANCISCO 


ALAMEDA  COUNTY 


fiTEEL  conduit,  cnntings,  etc.,  atore- 

vard,   1340  17th   Street 
Owner— Tho  Pacific  Tel  A  Tel  Co. 
Contractor— The    Lowrie    Paving    Co. 

Plan?   filed  April   8,    1947. 


41'5  407  Al.?atraz;  owner.  Whalen , 
plumber.  Mot  rill;  10  llxtures;  6  gMS 
18  water. 

4(9  11  AKatrat,  owner,  Whalen; 
plumber,  .M'>rrlll;  JO  fixture*:  6  gas, 
18  water. 

5574  EHtate  Or,  owner,  N  H  Ed- 
wards; plumber,  E  E  Luwleaa;  6 
fixtures;  3  gas  9  water. 
,  4778  Redding,  owner,  Cramer  H; 
plumber,  Fladdy  Bruno,  S  fixturea. 
1  gua:  5  water. 

2078  81  67tn  Ave;  imner,  Hend- 
riclu;  pl'.imber,  Paddy  Bruno;  10 
fixtures;  2  gas;  20  water. 

6211  La  Salle;  owner,  C  Letkin^, 
plumt>er,  R  A  lU>ober,  0  fixturea;  3 
gas ;   14  water. 

6315  BjiMia  Vontura;  owner,  A 
Russeilo/rpMi^ber,  J  Zamarelli;  fc. 
fixture^  3  gas;   20  water. 

16^~l>[>dgo  St;  owner  Anrew:i'»ii 
Contr;  plumber,  R  A  Roeber;  5  fix- 
tures: 2  gas:   11  water. 

5626  Grove;  owner,  ;  plumb- 
er. J<  A  Fazio;  25  fixtures,  18  ffa.:>; 
42  water. 

6100-6  M<)2-4  Calaveras;  ownor, 
W  A  Netherby;  plumber,  J  AFUio; 
17  fixtures;    IS   gas;   30  water. 

1619  StK  St  owner.  Mrs  M  Hall; 
piumbrr.  Jab   H   Smith;  3  fixtures 

2067  Frcnklin ;  owner.  Bastnran 
Kodak:  plumber.  J  L  Taiicready;  1 
fixture:  0  g^s;  1  water. 

776  8th  St;  owner ;  plumber, 

Hufschmidt;  1  fixture;  2  water  oon- 
nectlona. 

845  56th  St;  owner, ,;  plumber, 

Hufschmidt;  1  fixture. 

274  4th  St;  owner,  Fullwell  Co; 
plumber.  Frank  A  Oottatein;  2  fix- 
turea; 2  water  connectiona. 

1615  Center;  owner,  Harris;  plumb- 
er, H  Jenaen ;  1  fixture. 

633  Alcatraz;  owner,  Dr  Reynolds; 
plumber.  Durant ;  2  fixturea;  1  gas 
outlet ;  2  water  connections. 

8021  B  St ;  owner  C  Freitas;  plumb- 
er, Durant ;  1  fixture. 

7606  MacArthur;  owner  F  H  White; 
plumber,  Flnzel ;  3  fixtures;  9  gaa 
outlets;  10  water  connections. 

6020  Adeline ;  owner.  Grant ;  plumb- 
er, Finsel;  2  fixtures;  2  water  con- 
nections. 

445  40th  St;  owner,  W  A  Watson; 
plumber.  H  N  Wind;  10  fixtures;  10 
water  connections. 


Furnace  Permits 


BERKELEY 


OAKLAND 


APTS   A   GARAGES!,    $1.'5,OOC ;    339-41- 

43-47-4751  N  Calaveras;  owner.  Roy 

Martin. 
DWEI>LING     A     GARAGE,     810.000: 

2.525   N    F»-uit:    owner.    Mis   Waller 

C  Austin. 
SERVICE  STATION.   $8,000:    3605    E 

Tulare;    own«»r,    Anton    Peterson. 
DWELLING.   $5,000;    3143   Florad'ia; 

owner,  Clyde  A  Sipe. 
ADDITION   TO    STORE,   $5,000;    4.'40 

Belmont :     owner,     Dan     Leonarda ; 

builder,  Harris  Constr  Co,  F"  O  Box 

109. 
DWELLING,     M.OOO:     4212     Belmont 

(rear) ;  owner,  E  V  Mi  ley. 
DWELLING!     A     GARAGE,      $3,000; 

2374   Bardell;   owner.  Gale  W  Gar- 
ner. 
ALTER      DWELLING.      $3,000;      379 

Effle;  owrcr.  Mar>-  Pimentel. 
ADDITION     rC    DWELLING.    $2-00; 

815  N   Van   Ness;    owner.   Dr    F   A 

Denny.  , 

DWELLING  A  GARAGE.  $2500:  M42 

Terrace;   owner.  E  E   Seeley. 
TEMPORARY     DWET.LING.     $2.0»0 

2189    Lily;    owner,    Wm    Legler,. 
ERECT     SIGN,     $1780;     1819     H     St; 

owner.     Levy    &    Zentner;     builder, 

Haniline   Neon    Sign  Co. 
ADDITION    T   OSTORE.   $1000:    2287 

Elm     owiicr,   Harry   Bedrosian. 
ALTER    STORE,    $1000;    906    N    Ful- 
ton ;    ownw,    Jos    M    Hrubosky. 
SANDWICH    STAND,    $1000;    504    W 

Olive;    owner   .John    P   Donaghy. 
ALTER  DWELLING.  $1000;  224  Plu- 

mas:  owner,  B  T  AimHtrong. 


4718  Virginia  St;  owner,  Skovman; 
Accepted  jdealer.  O  H  Hanson;  floor  furnace. 
PLAZA    DR.      1      47ie  Virginia  St ;   owner,  Skovman  ; 
[dealer,  O  H  Hanson;  floor  furnace 

I  • 


Recorded 

April     le,     HM7— 1«7 

Ban   Lenndro.    Benjamin   Flee   to 

whom   It    may   concern... 1     2074*85th    Ave;    owner,    W    Allee? 

_ April  16,  IM'    dealer,    O   H   Hanson;    floor  furnace 

April    17,    1947— L/JT   8   BLOCK    O.  ^^  Benvenue;  owner.  J  A  Miller; 

Tract  708,  Eden  Twp.    Pauline  M       dealer.    Atlaa   Heating  A  Ventilating 


2451-68  Shattlck;  owner,  McCurdy; 
dealer.   C  W  Knights;   2  water  clos- 


SHAW 
BOX 

(Htavy  Duty) 

LOAD 

LIPTBR 

ELECTRIC 

HOIST 


BERKELEY 


Dallas  to   Stanley  M  Dav'a 

April    14.    194" 

April  17,  1947— PTN  LOT  7  BLK  2 
Survey  194P,  pin  Plot  79,  Kellers- 
berger's.  Berkeley.  H  C  Reld,  Jr 
to  W  M  Farria April  14.  194? 

April  17,  1947—6610  OUTLOOK  Ave 
Oakland     Louis  G  Rahlves  to  A 

H  and  AV  H   Ranlvta 

April    16,    1947 

April  17.  1947— PTN  LOT  44  C*««tro 
Meadowa.    Richard   L  Roberta  to 

whom  It  may  concern 

Jlpnl    15.    1947 

April  18.  1947— PTN  BLK  1.  n.ap 
Curtis  Tract.  Berkeley  Harry 
and  Crystal  Ahla&  to  Ed  Soren- 
8on April   17.    1947 

April  17.  1947— LOT  21  Blk  13,  Map 
No  6  Regents  Park,  Albany.  Ar- 
thur Seballos  to  O  D  Gaeta 

_ April    17.    1947 

April  17,  1947—30189  BAUMBERF 
Ave.  Hay>vard.    Samuel  H  Morse 

to  whom  It   may  concern 

April    16,    1947 

April  17.  lt.47  4718  VIRGINIA  Av- 
Oakland  (larentine  and  Stan- 
ley C  Stanton  to  ^kovmand  and 
Skovmand April   11.   1947 

April  17.  1947-  PTN  LOT  6  Blk  G, 
Montclair  Estates.  Oakland.  P  R 
Emge   to  Chopin  A   Whltron 

April    16,    1W7 

April  IS.  1647  —  iaeC7  STANTON 
Ave.  Hay  ward.  Laurence  and  Au- 
gusta Strong  to  whom  it  may 
concern April    7.    1947 


Avert  Depression 

(Continued  from  Page  One) 

have  more  equality  between  buy- 
ing power  ana  goods  produced.  We 
can*t  have  production  outrunning 
buying  power,  and  in  my  opinion 
industry  must  face  the  fact,  that 
prices  will  have  to  come  down. 

Most  of  the  experts  feel  that  the 
Hteel  industry  holds  the  key  to 
tb«  price  picture;  ar  npphcabU' 
adage  of  "as  steel  goes  so  goes  the 
industry''.  _    . 

Profits  Are  High 

It  is  no  tecret  that  government 

Ereasnre  hsa  been  on  the  steel  mar- 
et  for  some  time  to  reduce  prices. 
In  fact,  Nourse  told  this  meeting 
that  it  is  up  to  steel  to  bring  its 
prices  into  line  then  embark  on  a 

firogram  of  expansion.    It  in  one 
ndustry  that  will  have  to  expand, 
ha  aaid,  if  prosperity  remains 

Marriner  Eccles,  chairman  of  th.' 
faderal  reserve  board,  has  observed 
ibat  the  steel  inilustry,  on  the 
baals  of  its  profit  index,  can  afford 
to  roduce  prices  and  profits  aa  well. 


ALTERATIONS.    8500;    2882    9th    St; 

owner   and   builder.   C   N    Peterson, 

70  Rock  Lane. 
OFFICES,  810.000;  718  Potter;  owner. 

A   M  Caatle  A  Co.  8th  and   Potter; 

builder.  Wiilia  F  Lynn.  1040  Folger 

Ave;  plana  by  Edward  O  Blodgett. 

Completion  Notices 


Co;  floor  furnace, 

9542  Sunnyalde;  owner,  Tisher; 
dealer,  Atlaa  Heating  A  Ventilating 
Co;  floor  furnace. 


Plumbin?  Permits 


OAKLAND 


1421  E  14lh;  owner.  Alley;  plumb- 
er.  A   H    McKown  ;3   Ilxturea:    7   gan. 

1C49  57tli  St;  owner.  MlWer: 
plumber.   Al   Feirelra;  4   fixtures. 

1«?2  Brush :  owner.  Robey ;  plumb- 
er. J  R  Pierce;  2  fixtures;  4  gaa  10 
water. 


CAPACITIES 

J4  to  20  Ton 


Shaw-Box  Electric  Cranes 

Jib  Cranes  -  "A*»  Frames 

Hand  Operated  Cranes 


MsHufacturerM — Dulriputorj^ 


ROUND  CALIF.  CHAIN  CO. 

Bayahore  Highway 

South  San   Franciaco,  Calif. 

Phone  DBIaware  7487 


yFTTTnrFWSoiiEERINC  CO 


CONTRACTORS 

SAN  FRANCISCO 
VAUncIa  500S 

LINE 
CONSTRUCTION 


EARTH 
BORING 


8AN    FRANCISCO 


Recorded  Accepted 

April  18.  1947— E  TENTH  AVE  275 
N  Qnintara.    Kathleen  H  Haroll- 

tcn  and  Alec  Corenevaky 

Apri;    18,    1947 


Liens  Filed 


MARIN   COUNTY 


Recorded 

April     17. 


1947— Oolf 


Accepted 
Linka   Tract, 


ALAMEDA   COUNTY 


Recoided  Amount 

April    16.    1917—09   HIGHOATE    8t, 


GRADE  **A"  BARNS 

Buili  By  Metropolitan  Construction 
Companys  Engineers 

Bailt  of  RIGID  STEEL  FRAMES 

Economical,  Lasting,  Sanitary 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.  DOugIa*  0371 

SAN  FRANCISCO,  CALIF. 


The  ORIGINAL  Presealei!  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigeranf 

Piping  Systenu 


Write  let 
Full 

Farli(uUrs 


Trade  Mark  Reg.  U.  8.  >'at<nt  Office 


Olffrlfcaferf  ty 

NEIL  H.  PETERSON  COMPANY 

11 7f  K)lSOM  STRUT  tAW  WAMCHCO  I.  CAll^ 

fkeae  UN4*Hilll  fOSO 

ftouthem   Callfernta: 

■  NOLItH  A  LAUKR.   Ine. 


Wsehlnflten,  Or««en  and  Tarrttory 

of  Alaska: 

B.  M.  LANOOON  COMPANY 

7t  Vine   Street 

••attle  1.  WaehlMien 

■  ■   ■    ■•    I 


Pt^ejtf 


■  LHett 


Lea  Angelea  11.  Calif. 

Phone    RIchmend    CSI* 

1979  South  Lee  Angelee  SL. 


I 


1^1 


1 


i^ 


i'l 


•1 


jauaa 
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DAILY    PACIFIC    BUILDER 


MONDAY.  APRIL  21.  1947 


eU;  2  wash  baBina;  3  Binka;  dlah- 
washer;   shower. 

1811  San  Peflrro;  owner,  H  C  Reld 
Jr;  dealer,  Wm  R  Btarck;  BendLx. 

M19  Aehby;  owner.  L  ChUcate; 
dealer,  H  Clark  Plumbing  Co;  dental 
unit. 

1273  Monterey ;  owner.  Settle ;  deal- 
er, Carl  Martin;  water  cloeet;  wash 


basin ;    shower. 


Electrical  Permits 


SAN    FRANCI8CO 


5213     1.  2.  &  3  cor  Lombard  &  San- 


1—    MISCELLANEOUS 


WFSTERN  PERSONNEL  offers 
contractors,  architects,  and  engi- 
neering firms  the  most  complete 
personnel  service  in  the  Bay  Area. 
Qualified  applicants  pre-selected  by 
our  staff,  make  it  possible  for  you 
to  save  valuable  time.  Let  us  han- 
dle your  personnel  needs. 


If  you  are  employed  in  the  building 
industry,  and  contemplate  a  change, 
we  would  like  to  talk  with  you.  An 
interview  may  lead  to  the  job  you 
have  been  looking  for. 

JOHN  L.  MATHERS   -   Director 

Twenty  Years  in  the  Building 
Industry 

WESTERN   PERSONNEL 
SERVICE 

(Agency) 

Formerly  Clerical  PUcemenI  Burttu 

Technical  -  Prof«a«ional  -  Commercial 

26  O'FARRELL  ST.  SUITE   902-3 

GArficld   1617-I618 


1—  MISCELLANEOUS 

.SPECIFICATIONS,  expertly  typed 
or  mlmeogmphed.  Rni  608 — 1)93  Mai-- 
ket   Street.    Phone  PRospect  7872. 

(5/2) 

2—  HELP  WANTED 


■  ■  ■  ^i» 


EXCELLENT  OPPORTUNITY  for 
two  Saleamen.  Knowledge  and  ex- 
perience in  building  materials  neces- 
sary. See  W.  H.  Edwards,  6:30  to 
9  p.  m.,  1103  E.  12th  St.  Oakland  e, 
Calif.  If 


ESTIMATOR  AND  DETAIIJIR  of 
reinforcing  txp.  required;  (360.00  per 
month.  State  exo.  and  refereiices. 
Reply  Box  422,  c/o  Dally  Pacific 
Builder  (4/28> 

3~POSmON  WANTm 


MEN  AVAILABLE 

ENGINEERS.  OF..  M.E .  and  E.E. 
SUPTS.,   COMMERCIAL  and   IND. 
.SITPTS..   ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT. -MECPI. 
DRAFTSMEN,   ALL  TYF-ES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,  TIMEKEEPERS 
SALESMEN.    Building   Materl.^.ls 
A    complete    library   of    capable    men 
tc  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 

BOOKKEEPING  SERVICE 

All     taxes,     p.-^yrollc     lor     business 

firms,     contractors    and     individuals. 

No   account    too    large   oi    too   small 

SEabrlght  4462.  (tf) 


FOR  SALE 


CARPENTBR  SUP'T  available  for 
general  frame  and  dwelling  con- 
struction. Able  to  handle  any  small 
subdivision  or  apartment  buildings. 
Work  must  be  located  on  the  Penin- 
sula only.  References.  Address  Rte.  1, 
Box  B46-B.  Menlo  Park,  Calif.         4/21 


PORTABLE  BELT    i 
CONVEYORS 

24-ln.  from  30-ft.  up.  G««  or  electric 
driven 

ELECTRIC  ARC  WELDERS 
STRYKO  SPOT  WELDER 

75-KVA. 

HIGH  PRESSURE  STEAM 
CLEANERS 

For  construction  equipment.  Self- 
contained,  portable,  safe  and  easy  to 
operate. 

ACE  MFG.  A  SUPPLY  CO. 

Mission   and  Hillside 

14  ou.  ft.  S'c^ftmb  K".  tAVIS  TK- 
MENT  MIXER.  4cyl.  LE  ROY  EN- 
GINE, 4  hard  nibbertlre  wheels  in 
good  oondltlon.  Price  $700.(X).  A.  J 
Olow,  D484  Hobranta  Ave.,  Rlchmonri. 
^ ( ^'/f  « 

Corrugateo  ALUMINUM  bHEEfH, 
19  gauge,  036-ln.  4Shix96-ln.  Alum- 
inum Products  Co..  S24&  16th  Stree' 
Phone  UNdcrhlll  2166  or  SUtter  6700. 


some;   owner,  Merchants  Ice  &  Ckild 
Storage    Co;    contractor,  ;    mo- 

tors; 4  -phase  panel  board. 

5?14  98  Board ;  owner.  Ocean  Vierr 
Bakery ;  contractor,  Elec  Prod  Corp ; 
fcign 

5215  22C  Stockton;  owner,  Atlaa 
Drugs;  oontrictor.  Elcc  Prod  Corp; 
sign. 

5216  2770  Taylor;  owner,  A  Sabel. 
lo's;  contractor,  Elec  Prcd  Corp- 
fcign. 

5217  3iM  Balboa;  owner.  Balboa 
Super  Market;  co;)tractor.  Elec  Prixl 
Corp;    wiring    neat    case. 

WIS  311  Turk  St:  owner.  Cork: 
contractor,  M  .Schimetschek ;  altera- 
tions. 

5219  25  West  Portal;  owner,  Bran- 
erman:  contractor,  M  Schimetschek; 
alterations.  • 

5220  2475  JOth  AVe;  owner.  Mod- 
ern Homes;  co.-itr.actr.r.  M  Schimet- 
schek; 12  outlets;  12  plug.-,;  10 
switches.   '  • 

5221  373  Bush;  owner,  Standford 
Cafo;  contractor,  M  Schimetschek; 
connect  motor. 

5222  2e22  Sfith  Ave;  owner,  Hy- 
man;  contractor,  Century  Elec  Cont-t 
Co ,  1  nlug. 

5223-5224  1825  39th  Ave;  1831  S9th 
Ave;  owner,  Sala  A  Corbell;  contrac. 
tor.  Century  Elec  Const  Go;  12  ouv- 
letf ;   12  plugs ;   12  switches. 

6225  282  2»th  St;  owner  ,Radlo 
Sale?  i  Service;  contractor,  Pac 
Elec  &  Mecli  Co;  sign   service. 

6226  2001  16th  St;  owner,  Potrero 
Cafe;  contractor,  ;  sign  service. 

5227  1401  Silver;  owner,  George 
Cork ;  contractor,  QRS  Neon  Co ; 
sign. 

.•^228  714  Polsom  St;  owner,  San 
Francisco  Opt  Co ;  ?ontractor,  By- 
ington  Elec  Co:  1  plug;  motors. 

5229  608  Divisadero  Street;  own- 
er, oBrtney;  contractor,  Bylngton 
Elec   Co;    ftxturee 

5230  SW  Iftth  St  Cor  Alabama; 
owner,  Pclton  Water  Wheel  Co;  con- 
tractor. Enterprise  Elec  Works;  mo- 
tors; special  equipment. 

5231  W  OakO.ilp  200  E  Bameveld ; 
owner,  Amoroso;  contractor,  Hamp- 
ton Elec  &  Mfp,  8er^'ice;  temp  mo- 
tors. 

5232  N  Noriega  50  E  38th  Ave; 
owner.  Rude;  contractor,  Richmond 
Elfctric   Co:   temporary   saws. 

5238  296  Foote  Ave;  owner.  Bur- 
ton ;  contractor,  Richmond  Elec  Co : 
8  outlets,  4  bi-anch  circuits;  8  plufs; 
8  switches :  overhead  service. 

52.'?4  31-37  Front  St;  owner,  J  L 
Stu.irt  Mfg  Co;  contractor,  Callfomia 
Elec  Constr  Co;  4  outlets;  motorf<; 
5  branojh  circuital 

5235  421  Drurem;  owner,  Bobs 
Oafe:  :ontmctor,  W  H  KTiten;  2 
plugs. 

5236  226  Bunh ;  owner.  Standard 
Oil  Co;  contractor,  Victor  Lcmoge; 
temp  hoist  and  lights. 

f>237  1466  36tli  Ave;  owner,  FoglS- 
Rcco;  contractor.  Malm  &  Welter;  0 
out'ets;   X  plugs;   2  switches. 

5238  112  Maikf^t  St;  owner,  S  I* 
Co,  contractor.  Malm  Sc  Welter;  8 
plugs. 


68091  2368  L«  Coote;'  owner.  Latter 
Day  Saints'  Church;  contractor, 
Jones  Electric;  8  outlets;  2  switches; 
2  plugs. 


OAKLAND 


WANTED 


WANTED  MACHINERY— USED 

8>4  or  9x10  or  10x12  Lambert  or 
Clyde  2-or  3-drum  steam  hoist,  50. 
80  or  70  HP.,  oil-fired  boiler,  ready 
to  operate. 

Vulcan  No.  1  hammer  with  Stand- 
ard and   McDermid   cast  steel  bases. 

Plain  type  driving  head  for  16-ln. 
octagonal  concrete  piles  to  fit  No.  1 
Vulcan. 

Reply  Box  No.  421,  Dally  Pacific 
Builder  4/26 


FOR  RENT 


LUMBBR  HANDLINO  CQUIP- 
MENT-  CARRIERfi,  STACKERS 
TRTTfTCS  Pacific  Carrtera.  Oakland. 
KB  4-ia81. 


TRANSITS,   $17    i>er  month ;    LEV- 
ELS $14  per   month.    Daniel   McFtr- 
land,    624    Second    Ave.     Phone    BA> 
view   7804  (tf) 


CONCRETE  HOIST,  Novs  gas  eh- 
gine,  bucket,  top  tower  sheaves  com 
plete,  SOO  a  month.    TWlnoaks  8181. 

(4/2-*  1 


MIXERMOBILE.  2  BUQGY- 
MOBILES,  BATCH  PLANT 
Will  rent  or  lease  completely  oper- 
ated or  will  contract  for  all  typea  of 
Concrete  Placing.  California  Con- 
structors, Inc.,  1243  Broadway,  Bur- 
lingame.  Phone  Burllngame  43001. 

4/34 


\r 


FOR  SALE 


FOR  SALE 

LUMBER.  SHEET  ROCK;  FIR^ 
all  ii'f.  spwifiMl  Iptisrth":  1*1  NE 
hoardH  kiln  dried;  TIMBER,  any 
length  Knd  domenaion;  MILI. 
WORK,  rail  lir«i:  DOORS,  SASH 
SHINGLES.  MOULDING: Wood 
Lafh.  Mota?  L.tlh,  Nails,  PlasUr 
Board,  Plywood,  Oak  and  Pint' 
Floorinn 

Cari'*ad  Lots 

AMOciated  Contractors' 


1151  Sutter  St.  Sas  Francisco  9 
PRoaprct  4500  or  2800 


7  -  foot  SKIP  LoAB  (?(5Nt!;RET  i^ 
MIXER  good  condition;  2^-kw.  Elec- 
tric Plant.  879  Florida  St..  San  Frir - 
Cisco.  (4/25 » 


FOR  SALE  OR  RENT 

COMPRESSOR,  103  -  c.f.  Ingersoll 
Rand  on  4  pneumatic  tires,  newly 
overhauled.    FTione  OLvn.pic  540S. 

(4/?3) 


P.VINT— Up  to  600  gals.,  top  qual- 
ity, outside.  Lc-id  Zlrc  and  Titanivm 
and  pure  Linseed  Oil.  M.75  per  gal. 
in  fives.  M.  &  H.  BullJors  Supply  <:<• 
F-hoie  KE1!<.£  2-2-113.  f"4/23> 


BLACKSMITH  SHOP,  fully  equip, 
pet!  with  POWER  HAMMER.  To  in. 
.■«pect  plt-aso  call  ..t  287  Hickory  St 
after  a  P.   M  (4/23) 

Model  300  serios.  excellent  condition. 
Peter  Sorensen.  927  Arguelk-  St.,  ReJ 
wood  City :  phone  Redwood  City  2212. 

(4/2S> 


NOBI^  PORTABLE  CONCRETE 
DATCm.NG  PLANT,  u.-cd  one  da... 
fully  Hutomfitlc.  For  (i.irt'crlT.r..  tcK*- 
phone  PRospect  J»730.  Extension  28. 

(4/26) 


PLANERS 

Forsberg  cuts  IS^xS-in.,  complete 
with   motors.   Immediate   delivery. 

RICKER  WILLIAMS  CO. 

302  4th  St.  Oakland  TU.  8000 

PLUMBING 

Packaged  residential  draliuige  sys- 
tem. Complete  from  fixture  outlets  to 
base  of  stack.  Ideal  for  mass  oon- 
struction  projects.  Package  contains 
all  necessary  fittings,  traps,  branches, 
etc..  cut  to  fit  and  ready  for  field 
assembly.  Based,  on  your  plumbing 
layout  60  units  or  more.  Immsdlats 
delivery.  P.  K.  O.  Co..  44  2nd  8t,  Ban 
Francisco.  Phone  OArfleld  601L    4/21 


JABOER  CONCTtETE  MIXER. 
Model  14  EL.  pneu.  tired,  with  "kip 
loader  and  water  tank,  as  is,  $1500. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  9-10  ton  converted,  ovei 
iifvuled  and  rolls  retired,  as  is,  $1200. 
J.  HENRT  HARRIS.  2867  Ninth  St  , 
Berkeley;   phone  THomwall   71M. 

STANDARDIZED 
BUILDINGS 

12  -standard  slzetl  bulldinu  for  im- 
mediate delivery  In  either  Tlml)er  or 
steel  structure.  Clear  span<i  from  40 
to  leo  ft.  Lengths  from  40  to  800  fl 
Also  standardized  roott.  of  timber  or 
pteel  for  erev*tlon  on  masonry  walls- 
Amerlcsn  Stsndardtced  BIdg.  Corp. 
3Z2  S.  MIohlgar.  Ave..  Chicago  4.  III. 
Wabash  1708 


AVAILABLE     FOR     IMltfpiATr 

DELIVERY,  a  limited  quMM^r  Of 
2ft  •  gauge  corrugated  ALUVnnJM 
ffHEETS,  standard  dimension.  Vlooe 
Mr    Crandall.  SUffer  82BA  ttf ) 

Radial  Saws 

NONAi:C>I    UNT  -  POINT      Immt-|         10-ton  Sterling  Truck  Tractor, 
diate  delivery.    Anier  Saw  Mill  Mach.  '     D.   Petrie.    1208    FUrfax   Ar*^ 
Co.    7  Front  St.    Fhons  TU  4618.         .  .FVanclsco.   Residence  Phone  FT. 

(4/2V.)  levsnings.  4/91 


LOGGING  or  DUMP  TRUCK, 
DIESEL 


BERKELEY 


68066  830  Bancroft;  owner  and 
contractor,  Berkeley  Pump  Co;  2  out- 
lets :  2  switches. 

88086  1124  Chaucer;  owner,  E  I'es- 
clo;  contractor,  Moore  Electric;  11 
fixtures. 

68087  1400  e7th   8t;   owner,  ; 

contractor,     Gardner    Electric;     new 
ssrvlos. 

68088  2223  Pulton;  owner,  Califor- 
nia Farm  Bureau;  contractor,  Gard- 
ner Electric ;  2  plugs. 

68089  2006   Parker;  owner,   ; 

contractor,     Gardner     Electric;    new 
service. 

68000  1960  San  Pablo  Ave;  owner, 
Down's  Men's  Wear;  contractor  Elec- 
trical Products  Corp;  1  sign;  2  trans- 
formers. 


Official  Proposals 


Pre.    No.  ItSO — 3   Dump    Bodlss 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  Ro^m  105  of  tho  office  of  the  Ea-it 
Bay  Municipal  Utility  District  612— 
16th  Street,  Oakland,  Callfomia,  un- 
til 5:30  P.M..  Wsdnssday.  April  30^ 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  three  (8)  DUMP  BOD- 
IES, of  two  cubic  yard  capacity,  as 
per  specifications. 

Proposal    No.    1830    covering    same 
may  be  obtained  upon  application  at 
the    Purchasing    Department.    Room 
SI 2,  of  the  office  of  the  District 
DANIEL  READ, 

S«cret«ry. 
Oakland,  California, 
April  18.  1947 

(Dally  Pacific  Builder) 
(April  21,  1947) 

Pre.  Ne.  Itti— 4-Inch  Cast  Iron  Pipe 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  206  of  the  office  of  the  East 
Bay  Municipal  Utility  District  812— 
1«th  Street,  Oakland,  Callfomia,  un- 
til 5:30  P.M.,  Wednsadsy.  April  30, 
1947,  end  will  at  that  hour  be  opened 
for  furnishing  one  thousand  (1,000) 
linear  feet  Class  260  BULL  ANT> 
SPIGOT  CAST  IRON  PIPE,  6-lnch 
internal  diameter,  as  per  specifica- 
tions. 

Proposal    No.    1831    covering   same 
may  be  obtained  upon  application  at 
the    Purchasing    Department     Room 
312,  o<  the  office  of  the  District 
DANIEL  RSAD. 

Secretary. 
Oakland,  California, 
April  18.  1947 

(Dally  Pacific  Builder) 
(April  a.  1047) 


45989    1806    94th    Ave;    owner,    Bel 
messlerc ;   contractor,   Flagler;   alter- 
ations:  overt)  oad  service. 

■{890  2510  12-14-16  26t?i  Ave;  own- 
er. Ch.os  D  Lyon ,  contractor,  Jameri 
Anderson;  outlets;  branch  circuits: 
plugs;  new  mstallntion ;  switches. 

41991  842  Lakepark;  owner,  Fire- 
stone Store:  contractor,  John  F'rice; 
alterations;   C  plugs;   siwtches. 

45992  2311  Harrison;  owner,  Van 
Bokkelen;  contractor,  Roberts  Ltg 
Fi5f  alterations. 

45993  103  Monte  Cresto  Ave;  own. 
er,  L  Eltzel;  contractor.  Red  Top 
Elec;    alterations. 

4.'59e'l  21.^5  102nd  Ave;  ownci^ 
Groen:  contractor,  Collins  Elec;  fix- 
tures. 

4.599f  21 4T  102nd  Ave;  owner, 
Green;    contracvor,   Collins;    fixturec. 

46996  0822  Foothill;  owner,  Miller; 
contractor,     Collins;     fixtures. 

4!!I907  .'i920  Telegraph ;  owner,  Joe 
Plenn ;  owner,  LaTy  Chapman ; 
plugs ;  overhead  service 

4K998  3936  E  14th  St;  owner. 
Hunter:  contractor,  Dimond ;  over- 
head service 

4J5999  3264  Galindo;  owner,  S  T 
Johnson ;  contractor,  Pac  Elec  Mo- 
tor; nutlets  alterations;  branch  cir- 
cuits ;     plugs ;     switches. 

46000  779  Pine  St;  owner,  Jenk- 
ins; contractor,  Thos  Moody:  .1  out- 
lets ;    alterations. 

46001  1505  7th  St ;  owner,  Warren  ; 
contractor,  Thos  C  Mcody;  5  outlets: 
alterat*ors;  %  branch  circuits;  2 
switches. 

46002  543  MacArthur;  owner.  The 
Dog  House ;  contractor,  Spott :  nen- 
installations. 

4W03  .3848  Grand  Ave;  owner,  Du 
Pue'.s  Beauty  Salon;  contractor, 
Spott :    new    installation. 

46004  3763  Suter;  owner,  Bernard 
."lark :  contractor,  Broadmoor  Elec ; 
outlet'?;  alterations;  new  Inatalla- 
lio!i;    switches. 

40005  1763  B'way.  owner,  Moorb 
Plan;  contractor,  Victor*  Lemoge; 
3  fixtures. 

4fi006  6^99  Telegraph ;  owner, 
Walts'  Meats;  contrs.ctor,  Elec  Prod 
Corp;   new    installation. 

48007  2-)60  Webster  St:  owner.  Un- 
ion Oil  Co;  c(»ntractor,'  Elec  FYod 
Corp:   new   in8tH.llation. 

4aM>8  659  32nd  St;  owner,  Han- 
cock Oil:  contractor,  B  E  Campbell; 
sign 

48009  2051  B'way;  owner,  K  &  S 
Piston  &  Ring  Shop ;  contractor,  B 
E  Canipbell :   sign. 

46010  75.?1  San  Leandro;  owner, 
Rufl  Matree;  contractor.R  F  Long;  12 

[outlet*:  4  pluga. 

46011  7581  San  Leandro;  owner, 
iKue   Magee;    contractor,   R   F  Long; 

fixtures. 

46012  8116  Dowllng;  owner,  O  W 
Johnson;  contractor.  Paramount, 
outlets;   plugs;   switches. 

46013  30189  Foothill  Blvd ;  owner, 
I  .arson;  contractor.  Collins;  altera- 
tions. 

46014  10189  Foothill  Blvd;  own- 
er, Larson;  contractor.  Collins  Elec; 
fixtures. 

46016  3831  3uter:  owner,  John- 
son; contractor,  Collins  Elec;  fix- 
tures. 

46016  3036  El  Monte;  owner 
Brasch;  contractor,  Collins  Elec; 
<)utlst£;  plugs;  new  installation 
.»  witches. 

46017  3032  El  Monte:  owner, 
Brasch;  contiactor,  Collins  Electric; 
outlets;  plugs;  new  in&tailatior ; 
^w^tches. 

46018  Havenscourt  &  E  14th  St; 
owner,  Harrold :  contractor,  J  F 
Orossl;   altemtions. 

46')19  020  Moonpart;  owner,  M\ - 
Gee:  contractor,  James  Anderson, 
outlets;  p'ugs,  new  installalion ; 
.Twitches. 

46020  3030  .^  14ih  St:  owner.  Bell 
Wood;  contractor.  Clifford;  altera- 
tions. 

46021  4716  E   12th  St;  owner,   Bel 
lard    F'usich ;    contractor,    Carl    71cc ; 
fixtures. 

46022  2307  99th  Ave;  owner,  Bas- 
irom ;  contractrr,  R  J  Peterson ;  12 
outlets;    16  plugs:    14   switches. 

40023  lai?^  l>ingf»llow:  owner,  A 
Casquiro ;  contractor.  Haynes  Elec ; 
fixtureh. 

46024  Oakland  Air  Port ;  own?r. 
Port  of  Oakland;  contractor,  Hayncn 
Electric;    altcraticns. 

4ti02.'>  3.''T9  Madera;  owner.  Good 
Housekeeping  Shop:  cor  tractor, 
Hayne«  Eloc ;   ove'"head   service. 

46026  4925  Proctor  Avenue;  owner. 
E  Pears'^n ;  contractor,  Bradshaw  El; 
7  outlets ;   alterations ;   5  switches. 

46027  2974  Tumbv.  owner,  V  Olsor. 
contractor,  Johnston  Elec;  outlets; 
branch    circuits ;    plugs ;    switches. 

46028  2355  106th  Ave;  owner,  I  F 
Perrj':  contractor,  Johnston;  out- 
let."; plugs:  branch  clixults;  switchep 

46029  696  Clara  Ave;  owner,  J  De. 
porta;  contractor.  Jonnston ;  oijtiet.-. 
itftnch   clrctilts;   plugs;   switches. 


POSITIONS   OPEN 

S-489-M— MBCHL.  ENGR.,  ytranff 
grad.  with  food  processing  exper.  for 
production  planning  and  plant  main- 
tenance. Salary  open.  Perm,  oppor. 
San  Francisco. 

S-368-G  —  MECHL.  ENGR.,  gnuL 
with  5-10  yrs.  design  exper.  on  chem- 
ical process  equipment  for  design  and 
construction  dept  |500  month.  North- 
west. 

S-698— JR.  CIVIL  OR  ARCHTL. 
ENGR.  for  scheduling  and  expediting 
sub-contracts  in  bldg.  project  |275- 
$300  month.  San  Francisco. 


ENGINEERINO  SOCIETIIS 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook.  Hqr, 

57  POST  ST.  S.  p.  4 
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46030  1600  MucArthur  Blvd;  own- 
er, Drydale ;  contractor,  Johnston  El ; 
fixtures. 

4G031  15029  R'jssett;  owner,  H  Pul- 
llam;  contractor,  Johnston  Electric; 
outlets;  plugs;  switches. 

46032  1053C  Russett:  owner.  H  Pul. 
Ham ;  contractor,  Johnston  Electric ; 
outlets;  pluse;  switches 

46033  S038  Telegraph  Ave;  owner, 
Knapps  Market;  contractor,  John- 
stor    Elec;    .alterations. 

46034  603r)  Shattuck  A\enue;  own- 
er. Shc.Iineky;  contractor,  C  A  LAng- 
lals;  5  fixtures. 

46035  8800  E  14th  St  •  owner,  Cos- 
ta's F'lacc;  contractor,  Standard  Dis. 
play;    alterations. 

46036  9890  MacArthur  Blvd:  own- 
er. Pearl's  Place;  contractor.  Stand- 
ard Display;  alterations. 

46037  0601  E  14th  St;  owner,  Lo- 
ij.in  Drug  Store;  contractor.  Mann- 
ing &  Whitaker;  sign. 

46038  7314  MacArthur;  owner,  Hills 
contractor.    Manning    and   Whitaker; 

sign. 

46039  9396  MacArthur  Blvd;  own- 
er. Bates;  ccntractor,  Parkhurst  El; 
fixtures.  .    ^ 

46040  73«d  Ave  and  E  14th  Street; 
owner,  Blake  Market;  contractor, 
Parkhurst   Elec;    motors. 

46041  4200  E  14th  St;  owner,  ; 

contractor,  Soott  Elec;  sign. 

46042  2511  Broadway;  owner,  Pitts, 
burgh  Plate  Glass  Co;  contractor, 
Spott  Elec;   branch   circuits. 

46043  1111  Stanfon)  Avenue;  own- 
er. Vicks  Inn;  ccntractor,  Spott  El; 
."ign. 

46044  357  30th  St,  owner.  Cold- 
well  Banker  Co;  cor.tractor,  Para- 
mount   Elcc ,    new    installation. 

46045  J 114  14th  Ave;  owner,  Gan- 
non Mark  Shop;  contractor,  T  L 
Rosenberg ;    motors. 

46040  3901  Piedmont;  owner,  Vic 
Williams;  contractor,  T  L  Rosen- 
berg; 2  outlets;  alterations;  1  switch. 

46047  2568  San  Fablo  Ave;  owner, 
Shirley  &  Benrett;  contractor,  Ro- 
senberg Elec;  fixtures. 

4C048  1225  10th  St:  owner,  Churcb ; 
contractor,  C  A  Langlais;   overhead 

6(SI*viC€ 

46049  2153  106th  Ave ;  owner,  Hub- 
ins,  contractor,  Johnston  Electric; 
new  installation. 

46050  6619  Outlook;  owner.  A 
Rahles;  contractor,  Johnston  Elec; 
fixtures. 

46061  7647  Valentine ;  owner.  Thorn. 
as;  ccntractor,  Johnston  Elec;  fix- 
tures. 
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PUTTYLESS  GLAZING 


U.S.PM.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOPS 

GREEN  HOUSES 

For  calieietM,  or  Migia*«ritit  <l>«iewt 
rovcring  a  complaM  faintalUHoo,  inclod- 
ing  ■!>••(  matal  raquiratnanta  .  .  . 


CALL 


EXRROOK  ntS 


Excluaiv*   Diatributor*   lor 
Northern   California 

McKuB*  Metal  Preducfs  Co. 

244  TeKama  S*.,  Sos  Froseitce,  3 


Sisaikraff  Reinforced 
Building  Paper 

POR  CURING  AND  PROTECTING  CONCRETE 
SHEATHING  AND  COVERING  MATERIAL 

Tough  —  Wof  erproof  —  WInifpreof 


GUNN   CARLE  &   CO. 

:0    Pot'cro     \vc.  UNdtrhiil    S480  San    Fion.;.    .o 
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ReclamatioD  Bill 
Revisions  Due  in 
House  Conunittee 


WASHINGTON— The  week 
end  in  Washington  saw  the 
house  pubUc  lands  committee 
near  the  completion  of  its  work 
on  proposed  revision  of  Che 
Reclamation  Act. 

This  ieKitjlation,  alone  with  the 
Rockwell  bills,  is  claiming  the  close 
attention  of  contractors  since  it  in- 
volves the  use  of  huice  funds  for 
heavy  construction  projects. 

Senator  McCarran,  Texas,  dem- 
ocrat, ha  announced  that  24  west- 
ern senatoi-s  are  soUdly  opposed  to 
curtailment  of  essential  rsclama- 
tion  and  flood  control  projects. 

He  said  the  western  bloc  had 
a^rreed  to  this  policy: 

1 — All  reclamation  work  now  un- 
derway should  be  completed. 

2 — Projects  essentisl  to  the  ecu 
nomic  well-heinK  of  the  west  should 
bejrin  at  once. 

^ — The  government  should  plan 
immediately  for  any  pioiects  to 
be  undei  taken  when  fiscal  condi- 
tions pornUt. 

This  week  the  public  lands  com- 
mittee will  jfo  into  executive  sdr,- 
sion  to  determine  what  revisionr 
in  the  law,  if  any,  shall  be  inadf^. 

Controversy  to  date  revoJvts 
around  the  desire  of  the  Nation?! 
Reclamation  A.S8ociation  to  see  in- 
terests ipaymonts  lo  the  federal 
government  required  on  funds  ap- 
propriated for  construction  of  pow- 
er units.  This  is  sought  by  NRA 
wherever  the  powdr  units  are  a 
part  cf  federal  projects.  The  in- 
terest, said  a  spokesman,  would 
come  from  project  power  revenues. 

Opposition  to  this  plan  and  the 
provisions  of  the  Rockwell  bills 
nas  developed  in  committee  hear- 
ings on  that  grounds  that  a  low- 
ered interest  rate  and  extended  re- 
payment* period  woud  result  in 
higher  construction  costs  for  fu- 
tare  projects  and  necessitate  can- 
celing out  some  of  those  consider- 
ed casential. 

On  the  ether  hand,  rcclaniatior. 
bureau  official  contend  that  this 
If^sUtion  probably  would  reouire 
hikes  in  power  rates  produced  from 
reclamation  projects  They  say  the 
incfeMe  would  tend  to  eliminate 
potential  markets. 

V.'^Iiat's  more,  the  reclamation 
people  testihed  that  loss  of  mar- 
kets for  power,  on  which  goverr- 
ment  relies  for  a  major  part  of 
the  constiuction  costs  of  these 
projects,  would  make  constrwction 
of  <!ome  pob?  impractical. 

These  ■•deas  have  been  expressed 
by  Michael  traus.  reclamation  com- 
missioner, and  William  E.  Warne, 
assistant. 

Witntsses  before  th?  Irrigation 
A  R'»clamalior.  subcommittee  vc!?- 
terday  iicluded  Henry  P.  Carsten- 
s*n,  Tiaster,  \^  ashmflrton  State 
Grange,  at  Seattle,  and  Earl  Colo. 
■  commissioner  of  the  Cowlits  pub- 
lic utility  districf.  Washington. 

FEDERAL  HOLDINGS  A 
TAXPAYERS'  BURDEN 


mm 


SAFETY?     WHO  CARES? 
.     .    .    ITS  SPRINGTIME! 


"Tax-free  federally  owned  prop- 
erty in  San  Francisco,  and  other 
communities  Is  a  serious  burden  on 
property  taxpayers,  but  only  a 
minor  phase  in  California's  lop- 
sided federal  exemption  syetem," 
Sidney  M.  Ehrman,  chairman  of 
the  statewide  tax  committee,  Cal- 
ifornia StKte  Chamber  of  Com- 
merce, declared  today. 

"Impact  of  tax-free  federal  hold- 
ings upon  rising  costs  of  local  gov- 
ernment and  climbing  tax  rates  is 
reflected  in  fedoral  ownership  of 
4fl  per  cent  of  al'  lands  within  Cnl- 
ifomla."  he  asserted. 

"Fedorslly-owned  and  tax  ex- 
empt land.  const'tutJ-s  18  per  cent 
of  si  properly  within  San  Fran- 
sisrn  county,"  Ehrman  pointed  out. 


Many    times    has    tius   jColumn 
been  devoted  to  Safety — safe   iriv 
ing  and  "don't  step   on  the   soap 
in  the  bath  tub". 

ir    tr    ^ 

\et,  take  c  cai-efui  look  at  the 
little  guy  in  the  air-cond'tior.ed 
jalopy  riding  along  at  the  foot  of 
this  ("Column.  Is  he  safe?  You 
should  live  .<to  long! 

,    *    *    ^ 

A   careful   ftiidy    ox    his   picture 

will  leveal  he  is  travel.ng  east- 
ward, aoproaching  J  a  du  ni  b  a  on 
Highway  U.  S.  80. 

^t   it   it 

He  is  on  thai  stretch  of  high- 
•Aiiy  where  you  <aii  flip  a  lighti'd 
cigarette  butt  over  the  Boidi^r  mto 
Old  Mexico — you  careless  person. 
ir  ir  -Cr 
Safe  driving  ?  That  chai  acter  i<i 
driving  with  one  hand  while  look- 
ing south  across  the  Border  and 
waving  to  some  "Jitomate  '  down 
Mexico  way. 

ir    ir    i, 
Whether  you  call  her  the  Yanqui 
"Tomato",    the    French    or    Span- 
ish  "Tomate"   or   the   Mexican   JI- 
tomate"    she    is    still    a    specie    of 
the  deadly  nightshade  family. 
te    ir    ir 
And   where  can    things  be    more 
deadly  than  under  a  starlit  Mexi- 
can sky?    (Just  48k  my  girl  Tue?- 
day.) 

<i    *    ^ 
Safety?     Who  cares?    Ah 
Sarita,    'tis    npringtime — 
again! 


Dedrical  Bnrean 
Win  Start  Lecture 
Series  for  Industry 

Raymond  P.  Flint,  well  known 
in  the  electrical  industry  here,  has 
been  appointed  field  representative 
of  the  Northern  California  Elec- 
trical Bureau,  with  headquarters 
in  the  Western  Merchandise  Mart, 
San  Francisco.  This  was  announced 
late  Monday  by  John  S.  C.  Ross, 
chairman  of  the  executive  commit- 
tee of  the  bureau. 

Flint  will  take  over  the  activi- 


I  Indiana  Senator  Announces  Plan  to  Draw  Up 
Bill  Regulating  Recruitment  of  Apprentices 

WASHINGTON.—Senator  Homer  E.  Capebart  oi  Indians  has  his 
back  up  over  the  present  system  of  recruiting  apprentices  in  ti.e 
construction  trades  and  plans  to  do  .'tomethiog  about  it  before  th« 
current  session  of  congress  ends. 

He  wsnts  government  to  regulate  the  apprentic««hip  system  so 
that  eligibility  may  be  determined  by  "fair  and  equal  standsnis".  Ha 
says  that  now  the  choice  of  new4 
workers  in  the  trades  is  governed 
by  collective  bargaining. 

As  an  alternative,  the  Indiana 
senator  would  write  into  federul 
law  a  requirement  that  all  craflj 
give  apprenticeship  opportunity  to 
a  sufficient  number  of  people  '  to 
maintain  an  adequate  membership. 

Unions  Too  Powerful 

"It  is  not  up  to  the  labor  unions 
or  manufacturerc  tc  recruit  new 
work'irs,"  Senator  Capeliart  told 
the  Dodge  newspapers.  "If  we 
don't  want  to  decay  as  a  nation 
through  lack  af  trades  people,  we 
must  give  opportunities  to  a  great- 
er number  to  enter  tha  arts  and 
crafts." 

He  also  would  make  certain  that 
a  sufficient  amount  of  training  was. 
given  all  apprentices. 

The  senator's  views  were  first 
made  known  when  he  expressed 
himself  at  a  newsprint  nearimj 
held  by  a  subcommittee  of  the  sen- 
ate small  business  committee.  Thi;^ 
investigative  group  wsis  probing 
the  labor  troubles  of  £>mall  news- 


pa^jers. 


Officials  to  Consider 
Panama  Canal  Plans 

WASHINGTON.— Two  plans  for 
extensive  construction  work  in  the 
Panama  Canal  area  are  under  con- 
sideration in  official  ouarters  here. 
Improvements  and  aoditionsl  con- 
struction in  the  Central  .American 
region  have  been  urder  considera- 
tion for  some  time  and  when  re- 
leased, will  be  found  to  account 
for  huge  expenditures. 

The  prinffpal  plars  now  gaining 
favor  in  the  inner  circles  are  the 
so-called  navy  p^an,  which  would 
cost  approximately  $500  million, 
and  the  altematc  sea-level  plan 
which  would  involve  funds  run- 
ning between  $1,121  and  |1,900  bil- 
lion. 

The  navy  plan  calls  for  the  elim- 
ination of  the  Pedro  Migrel  Locks 
and  the  installation  of  larger  locks 
at  each  end.  It  also  would  embraco 
construction  of  a  terminal  lake  on 
the  Pacific  end. 

The  sfa-l<vel  plan,  advocated  by 
J.  C.  Claybourn  who  is  superin- 
tendent of  the  canal's  dredging  di- 
vision, would  elimir.atr  alle  pres- 
ent locks,  drain  the  famous  Gatun 
I..ake,  and  install  a  terminal  lock 
on  the  Pacific  end.  Its  comprehen- 
sive nature  accounts  for  the  Targ.? 
cost,  volume  in  compnriKon  with  the 
navy  proposal. 

# 

STEEL  WAREHOUSE 
STOCKS  DIMINISHING 

WASHINGTON.  —  SUel  wan- 
house  inventories  are  diminishintr 
to  the  point  where,  in  th«  opinion 
of  Walter  S  Doxsey.  national 
president  of  th**  American  Steel 
Warehouse  Association,  Inc.,  a 
quick  recession  would  do  them 
good. 

Doxsey  announced  that  the  ware- 
house stocks  now  have  reached  a 
turning  point  in  meeting  supply 
•hortsges. 

Tbty  are  st  a  point  where  a 
hcfitatlon  in  the  draining  off  pro- 
cess vould  eniible  manufacturers 
to  rebuild  their  inventories  to  nor- 
mal l<>vels,  hs  •xnlsined. 


RAYMOND  P.  FLINT 

ties  in  the  lighting  field  carried  on 
by  the  late  Clark  Baker,  and  will 
also  assume  a  leading  part  in  the 
promotion  of  tho  adequate  wiring 
program. 

Prior  to  his  affliitation  with  the 
Northern  California  Electrical  Bu- 
reau, Flint  was  sales  engineer  for 
RusselT  and  Company,  manufactur- 
ers representatives.  During  the  war 
he  was  associated  with  George  G. 
Sharp,  naval  architect,  as  Pacific 
coast  electrical  field  engineer.  Bo- 
fore  the  war  he  was  associated 
with  the  General  Air  Conditioning 
Company. 

Initial  plans  for  the  adequate 
wiring  proj^ram,  Flint  states,  in- 
clude a  series  of  lectures  and  dem- 
onstrations before  electrical  con- 
tractors and  other  groups  in  the 
electrical  industry,  architects  and 
builders,  as  well  ss  units  of  the 
bureau  throughout  northern  Cali- 
fornia. 


hil«  sp««ikii\|{  on  this  uiip«ct 
of  smaU  bosipess  troubitts,  S«>n»toi- 
Clpenart  repealed  thai  ho  would 
draw  up  the  apprenticeship  meas- 
ure as  soon  as  possible  to  assure 
consideration  at  this  80th  session 
As  the  situation  now  stands,  he 


President  to  Appeal 
For  Price  Reduction 

WASHINGTON.  —  An  adminis- 
tration appeal  to  a  seriee  of  pri- 
vate industry  meetings  to  be  held 
soon  will  call  on  the  construction 
industry  to  cut  housing  prices,  a 
source  close  to  the  White  House 
said  today. 

This  would  be  considered  the  ad- 
ministration's rext  step  in  its  cur- 
rent anti-intlation  campaign. 

President  Truman's  economic  ad- 
visers have  said  thai  price  cuts  in 
such  a  key  industry  as  construc- 
tion would  lead  to  similar  lower- 
ing of  price  levels  in  othsr  fields. 

The  Piesident's  advisors  will  re- 
ly  on  "moral   pei  suasion"   to   con- 
vince   the    cunsttuciion    men    that 
they  Hhould  wore  hovi»iitg  costs,  the 
sourca  said.  Although  several  firms 
ulruady   have   annovukced  price    re 
ducUoiM,    the    White    HotfJM    «««tn 
that  the  response  to  its  anti-inha- 
tion  apptalito  data  has  :iot  boen 
satifffaetcry. 

Senator   Robert    O.    Ta/t,   policy 
leader  in  congress,    toid   reporiors 


maintains,  neither  management  nor  I  he  endorsed   fully   tho  Pivsident'a 
government  have  anything  to  say  I  announced  intention   of  calling  on 


OPERATIONAL  CHIEFS 
FOR  PITTSBURG  MILL 
ANNOUNCED  BY  WHFTE 


Eight  operational  appointment.-? 
for  the  new  %2&  million  sheet  and 
tin  mill  at  the  Pittsburg,  Califr- 
nia.  plant  of  Columbia  Steel  Coni- 

Sany,    were    announced    today    by 
oseph  A.  White,  general  .superin- 
tendent. 

The  appointments  were  D.  E. 
Rice,  diAHsion  superintendent;  D. 
W.  Lasell,  a.^sistant  division  super- 
intendent; C  C.  Morgan,  supcv- 
tendent,  cold  reduction  depart- 
ment; J.  P.  Newman,  superinten'l- 
ent,  sheet  finishing  department;  J. 
H.  Clark,  superintendent,  tin  fin- 
ishing department;  W.  L.  Clark, 
general  foreman,  col'l  reduction  de- 
partment; Melvin  Rush,  general 
foreman,  hot  dip  tinning  dopart- 
ment,  and  George  Jedenoff,  general 
foit  man  clectrolvlii  (inning  de- 
partment. 


about  the  selection  of  apprentices 
ifor  the  trades.  Union  rulen  pro- 
hibit management  from  interfer- 
ing. For  this  reason,  he  is  coii- 
vinced  that  worker  recruiting 
"hould  bo  plsced  in  tha  hands  of 
tha  government. 

Arnold  Concurs 

'If  this  is  not  done,"  he  added, 
"the  Uniteil  States  will  not  be  a 
leading  nation  industnufly  within 
25  yean." 

'The  discourse  was  set  off  by  a 
statement  by  one  of  the  witnessed 
that  during  one  recent  year  1,200 
printers  were  retired  while  only 
800  spprenticess  entered  the  trsde. 
TYus  same  picture,  the  s»nat<»i 
said,  can  be  applied  to  the  construc- 
tion trades.  In  his  opinion  there 
will  be  a  dangerous  bhortage  of 
bricklayers,  carpenters,  plasterers 
and  other  building  workers  unl".s« 
the  government  takes  action — and 
soon. 

Thurman  Amoid,  attending  the 
committee  session,  agrtcd  with  tho 
Indiana  law-maker,  5n.Tp:osting  ths' 
any  such  1  e  g'i  s  1  a  t  i  o  n  should  be 
amended  to  prohibit  unions  from 
closing  their  ranks  to  anv  recniit'. 
or  discriminating  in  .my  way  in 
their  apprenticesnin  selections. 
Provisions  Indefinite 

Labor  orfjanizations  .^n<l  certsin 
segments  of  industry  are  bound  to 
oppose  any  such  attempt  on  tho 
part  of  congress  to  legislate  msid" 
the  province  of  selecting  raw  labor 
forces.  Senator  Canehart  is  deter- 
mined to  go  ohead,  however.  He 
dopp  not  know  yet  what  ex^ct  form 
his  bill  will  take  but  hi;  stated 
definitely  that  it  wouM  be  drawn. 

"I  feel  very  strongly  on  this,'" 
he  said. 


the  construction  industry  to  now 
take  the  lead  in  the  reauction  of 
housing  co.sts.  I'uft  ae'ieed  that 
commodity  prices  must  be  lowered 
but  would  not  go  along  with  the 
President  ir  sanctioning  a  general 
wage  'increase  if  prices  did  not 
lower. 

# 

STATE  REPRESENTED 

BY  TWO  ENGINEERS 


CERAMIC  INDUSTRY 
HOLDS  ANNUAL  MEET 


Members  of  The  American  Ce- 
ramic Society,  representing  efvery 
branch  of  the  soramic  industry  in 
the  United  States  and  Canada,  with 
'-eprrsentation  from  several  foreigr* 
countries,  will  gather  in  Atlantic 
City,  N.  J..  April  21-2R.  for  the 
49th  annuel  meelin|r  of  the  So- 
ciety. More  than  fpOO  membe'ii 
are  expected  to  attend. 


DOYLE  ANALYZES 
ALUMINUM  COSTS 


I«onard  A.  Doyle,  assistant  pro- 
fessor of  accounting  on  leave  of 
absence  from  the  s-^hool  of  busi- 
ness administration  of  the  Univer- 
sity of  California,  will  address  the 
San  Francisco  chapter  of  the  Na- 
tional Asscciation  of  Cost  Ac- 
countsnts.  Tue«dsy  evening  st  th«» 
Engineer's  Olub  on  "Cost  Account- 
ing Problems  of  the  West  Coast 
Aluminum  Industry.*' 

Doy^  is  proaentlv  Director  of 
economic  rt  search  for  the  Perma- 
nente  Meta!s  Corporation. 


WASHINGTON.— Informed  that 
Concreesman  Hinshuw  is  not  the 
only  graduate  engineer  now  serv- 
ing in  the  hall  of  congress,  the 
Dodge  newspapers  are  printing 
the  following  information  on  Rep- 
resentatiye  Qeoivri'  P-  Miller,  who 
is  Congrsesraan  Hinshaw's  col- 
league in  the  house. 

Sixth  district  repres»mtative  and 
a  democrat  of  Alameda,  repre- 
sentative Miller  was  graduated 
from  St.  Mary's  college  with  a 
bachelor  of  science  degree  in  civil 
en|^neer>ng. 

He  was  Dom  in  .San  Francisco, 
January  16,  1891. 

Congressman  Miller  served  as  a 
lieutenant  during  the  first  World 
War  in  the  field  artillery.  He  wa» 
graduated  from  the  School  of  Firs 
for  Field  Artillery  at  Fort  Sill, 
Oklahoma. 

After  serving  as  esfecutive  to 
the  Callfomia  division  of  fish  snd 
game,  1941-1044,  he  wss  in  th» 
California  stjitc  assembly  for  the 
fiftv  second  snd  fifty-third  fcs- 
sions.  This  was  in  1987  snd  1939 

He  wsB  elected  to  the  seventy- 
ninth  congross  on  November  7, 
1944. 

# 

ROSS  FUNERAL  TUESDAY 

Funoral  services  for  William  A. 
Ross,  president  of  Cojumbia  Steel 
Companj'.  west  coast  SLbsidinry  of 
United  Stnt'^s  Steel  Corporation, 
who  died  of  a  heart  attack  at  St 
Luke's  Hospital  in  .*'an  Francisco 
Saturday,  will  be  held  at  his  home 
at  2811  Lake,  Tuesday,  at  10:30 
a.m.  ^ 

# 

RECORD  TRUCK  OinTUT 

WASHINGTON.  —  Marrh  com- 
mercial truck  production  hit  a  now 
all-time  peak  and  automobile  pro- 
duction established  a  new  postwar 
high,  the  eivilisn  production  ad- 
ministratton  snnounesd  today. 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  APRIL  22.  1947 


C*pyHflht  104«  by  F.  W.  D«da* 
C*rporatTon.  Raproductlon  In  whel« 
or  part*  without  writtan  p«rtnl»« 
■l«n  •f  th«  oopyrteM  heltf«rt  l« 
txprcsaly  forbidden. 


SUB  •  BIDS  WANTED 


Sinorireontraoters  desiring  sub  bide  on~  any  Job  are  Invited  to  meke  knoM/n 
their  requirements   In   thio  column.    There   Is   no   oharge   for  thio   servfee 


FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  Calif.— Federal 
Housing  Administration,  D.  C.  Mc- 
Ginnees,  district  director,  816  Mont- 
gomery St.,  San  Franclaco,  Calif.,  has 
anaounced  the  following  list  of  per- 
mits granted  by  the  above  office  for 
the  oonstruetlon  of  dwelling  or  rental 
unlta  (other  than  for  owner-occu- 
panoy)  in  the  San  Francisco  area  for 
applicants  as  noted: 

1  UNIT — San  Francisco;  Oliver Bred- 
eson,  867  Vernon  St,  San  Francisco. 

A  UNITS~San  Francisco;  Frank  J 
CNelll.  160  Kenwood  Way,  San 
Francisco. 

1  UNIT— Richmond ;  Merlyn  O  Farla, 
429  2l8t  St.  Richmond. 

t  UNITS— San  Rafael;  Herbert  A 
Crocker  A  Co,'  681  Uarket  St,  San 
Francisco. 

I  UNIT— Redwood  City ;  Vert  Sc  Hug- 
gard,  780  Ql  Camino  Real,  Redwood 
City. 

a  UNIT— Sacramento ;  F  C  Hill,  ©IB 
28th  St,  Sacramento. 

t  UNITS — San  Francisco;  OUbert  L. 
PlOT,  391  Monterey  Blvd.  San  Fran- 
cisco. 

1  UNIT — Fresno;  Hagemeler  &  Kerr, 
760  Harvard  Ave,  Fresno. 

SO  UNITS— Glen  Ellen ;  Hugh  B  Cod- 
ding, 1600  Brookside  Dr,  Santa  Rosa 

1  UNIT  — Redwood  City;  John  C 
Bowman,  1625  Bl  Camino  Real, 
Palo  Alto. 

J  UNITS— Mt  View;  William  Amdt, 
485  Palo  Alto  Ave.  Mt  View. 

4  UNITS  — San  Franclaco;  Henry 
Doelger,  San  Francisco. 

5  UNITS — San  Francisco;  T  E  Moh- 
ler  Jr,  626  86th  Ave,  San  Francisco. 

8  UNITS— Oakland ;   Dale  B  Patter- 
son, 7938  Hlllmont  Dr,  Oakland. 
1  UNIT— Walnut  Creek;   B  McDan- 

lels.  Box  1064,  Walnut  Creek. 
1  UNIT— Orlnda;  E  McDanlela,  Box 

1064,  Walnut  Creek. 
1  UNIT— Pacific  Grove;  H  I  Searles, 

1009  Egan  Ave,  Pacific  Grove. 
1  UNIT— Redwood  City ;  John  C  Bow- 
man.   1525  El    Camino    Real,    Palo 
Alto. 
4   UNITS— Oakland ;    Paul   B   Peter- 
son. 306  Oakland.  Oakland  11. 
1    UNIT— Menlo  Park;    Mrs    Dan    D 
Robertson,     42     Stockbrldge     Ave, 
Atherton. 
8  UNITS— Oakland ;  Chas  J  Relsch- 

ach,  2100  4l8t  Ave,  Oakland. 
1  UNIT— Monterey ;  R  W  Stopp,  Rte 
1,  Box  217,  East  Monterey  . 
:  18  UNITS — San  Franclaco ;  Claude  T 
Lindsay,  824  Taraval  St.  San  Fran- 
cisco. 
1  UNIT— San  Mateo;  Pratt  &  Mitch 
ell,  820  Highland  Ave.  Ban  Mateo. 
10    UNITS — Tulare;    Roy    McCreary 

682  N  "O"   St,  Tulare. 

4  UNITS — San  Rafael ;  Harry  Eaaon, 

SanU  Marga^ta  A^  San   Rafael. 

8  UNITS — SanTYanclsco ;   Charles  T 

Burk(>,  708  14th  St,  San  Franclaco. 
i    UNITS  — San     Francisco;     Jamas 
MulhoUand,   786    Huron    Ave,    San 
Francisco. 
I    UNIT— El    Cerrlto;    Charles    Mee, 

6904  Conlon  Ave,  El  Cerrlto. 
4    UNITS— Redwood    City;    Kathryn 
MoOraw,    650   Jefferson  Ave,   Red- 
wood City. 
34  UNITS— Oakland ;  Parlss  &  Noo- 
nan,  1550  University  Ave.  Berkeley. 


Bufldmg  Section 


Juvenile  Hall,  Plumas  County;   DIds  due  April  25.  2:30  P.  M. 
l^  O.  Slialx,  RouU  1.  Box  142,  Chlco  (Chico  lutMl> 

t5ingnam  Constr.   Co..   6329  Kaitem   Ave.,   Sacramento    (Sacto.   6-641i»; 
H.  ft  H.  Constr.  Co.,  110  Matket  St..  3«n  Francisco   (DOuglaa  7516^ 

Officer*'   Quarter*   and    Utllltlas;    Spec.   120b,    near   Meroed;    Castle    Arn-y 
Atr   Kleld:   Bids  duo  April  23.  2  P.  M. 
Jas.  I.  Barnes  Constr.  Co.,  941  Husfi  Bldg..  s.  K    (BlXbrook  n.^82) 
h^rt>Gntraut  ft  Summers,  696  Pennsylvania   St..   b.  F.    (A'i'water  242U> 
Miltweil   Constr.   Co.,    4745    Geary    Blvd..    S.    F     iMAyview    5947) 
Midntate  Constr.  Co..  427  Bryant   St..  San   Francisco   (YUkon  6-2811) 
William*  ft  Burrow*.  Inc..  10  California  Dr..  BuiUngame   (BurL  4-179C) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  3an  Francisco  (BXbrook  7684) 
Kobert  McCarthy,  1050  Kirkham  St.,  San  Francisco   lOVerland  4060) 
Carl  N.   Swenson   Comi>any,  Post  Office   Bojr   558.   San  Jose,   California. 
(Ballard  2602) 

j4-ranceschi  Conatr.  Co.,  F.  O    Box  G?8.  Fresno 
Carl  N.  SwensoR  Co..  P.  O.  Box  S5S,  Ban  Jose  (BAUard  ^002) 
Central  California  Constr.  Co.,  116  Biio  St.,  San  I'rancisco  (HBmlock  792Gi 

Municipal    Sewage    Work*    Enlargement,    No    tH-X    Palo    Alto;    8l(ls~bue 
April  2B,  1:00  P.  M. 
Central  California  Constr.  Co.,  Inc..  116  Erie  St.,  b.  F.  (HEmlock  7926) 
i>el.uca  ft  Son,  1745  FUbert  St.,  Ban  Franclfco   (ORdvray  8600) 
Stanley  U.  Koller,  114  2t8b    Ave.  Si.n  Francisco   (SKyltne  9862) 
Clinton  Constr.  Co.  of  California.  928  Folsom  St..  S.  F.   (SUtter  3440) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..  Bar.  Fiancisco  (BXbrook  7624) 
Jensen  ft  Manga.  Box  2809.  Rte.  2   Hldge  Road,  Redwood  City  (KEdwcoci 

VAly  1270-J) 
Keter  Kiewit  Sons  Co.,  442  Poat  St,  San  Fronciscc  (EXbrook  5736) 
Granite  Constr.  Co.,  P.  O.   Box  900,    Watsonvlllc    (Watsonville  404) 
Carl  N.  Swenson  Co..  P.  O.  Box  558.  San  Jose  (BAUard  2602) 


Electr.t  Powerhouse.  Amador  County:   Bids  Due  April  22 
Utah  Constr.  Co.  (Att  D.  W.  Molfat),  111  New  .Montcomery  Street,  v.an 
irranclsco  (OArfteld  6748) 

Vennell  Company.  Inc.,  Ill  Butt  or  St..  San  Franclaco  Calif.,  (Ordway  767P) 
Macuonald.  Young  ft  Nel*on.  Inc.,  127  Montgomery  St.  S.  F.  (SU  8296) 
Clinton  Constr.  Ca  of  California,  923  Folfom  St,  S.  F.   (SUtter  8440) 
H    H.  Lanen  Co.,  64  South  Park,  San  Franrisco   (fiSXbrook  3190) 
Guy  F.  Atkinson  Co.,  10  West  Orange  Ave..  South  S.  IP.   (JUnlper  4-8120) 
M.  ft  K.  Corp..  200  Financial  Center  Bldg.,  San  Franclaco  (EXbrook  7624 


Factory    Building,    American    Radlatcr  ft   Standard    Sanitary    Corporation 
Richmond;    Bids    Due   April    24 
Louie  C.  Dunn  Company,  Monadncck  Building,  San  Francisco,  Callforuia. 
(YUkon  6-1471)  „   , 

swinerton  ft  Walberg,  1728  Webster  Street  Oakland.  Calif.,  (HIgate  43^2\ 

and  225  Bush  St,  San  Francisco    (GArfield  2980) 
iiimplre  Constr.  Co.,  Ltd.,  844  Harriet  St.,  San  Francisco  (HEmlock  8400; 
Parker,  Steffens  ft  Pearce.  135  South  Park,  S.  F.   (E-Xbrook  6689) 
Haas  ft  Rcthchlld,  826  Merchants  Kxchange  Bldg.,  8.  F    (EXbrook  1206) 
hJinior  J.  Freethy,  1431  Kearney  St..  El  Cerrilo   i  landscape  5-381)) 
iiarrett  ft  Hilp,  918  Harrison  St.,   Skn   Francisco   (i)Ougla«-  0<00) 
Clinton  constr.  Co.  of  California.  92J  Folsom  St,  S.  F.   < SUtter  3440) 
M  ft  K.  Corp..  200  Financial  Center  Bldg.,  Saa  Francisco  (EXbrook  7624 . 
Moore  ft  Roberts,  603  Mission  St,  San  Francisco  (GArfield  t579) 


turlock' Theater:  Bids  Due  May  1,  11  A.  M. 
uwinerton  ft  Walberg.  225  Bush  St,  San  FrancUco    (GArfield  2980) 
S    C    Giles  and  Co..  819  Elks  Bldg..  Stockton   (Stockton  7-7879) 


. 


Factory  Bldg.,  Eastman  Tag  ft  Label  Co.,  Richmond:  Bids  due  May  8,  8  P.M. 
Swinerton  ft  Walberg,  1728  Wel>ftter  St,  Oakland   (HIghgate  4822)   ana 

25  Bush  St.  San  Franclaco   (GArfield  29iW) 
a,,   a.    McKlttrtck,   60.0 — 16th  Street,   Oakland    tTWlaosLJcs   B07}) 
ciintfvn  CoBstr.  Co.  of  CaliComla,  KS  Fr.i»om  ^t..  S.  F.   (gutter  »440> 
MacUonald,  Toung  ft   Nelaon,  VZ7   Montiromery   St.,  fl^  F.    (SUtter  829«) 
JKarker,  Steffens  &  Pearce.  1.15  Soith  Park.  San  Francbco  (EXbrook  663V) 


SUB  -  BIDS  WANTED 


Mezzanine  Floor,  Courthouse,  Oakland;   Bids  Due  April  24,  10  A.  M 
l^ayne  Oinstr.  Co..  398  5th  St.,  San  Francisco  ^EXbrook  6043) 
Pacific  Company.  178  Grand  Ave.,  Oakland  (TEmplelar  7087) 


Curbs,   Sidewalks  and   QuTters,  Washington   Park   Tr^ot,   Sunnyvale;    Bid* 

Due  May  2,  10  A.  M.  ...  .  * 

Greshnuin   Construction  Co.,    Washington   and   Pastorla   .Sts.,    wunnyvaie 

(Sunnyvale  2971) . 

San    Benito   County, 


Group  A   Rosidenoee  and  Garage*,  Monter*y  County,  «„„,»«„    ^ 

Santa  Cruz  County,  San   Mateo  County;   Bid*  Due  April  »•  2:00  P.  M. 
Robert  McCarthy  Co.,  1U50  Ktrkhani_Ht^aan^Franci.-co  (OVorland  4000) 

8wlmmlng~Pi5irwillow*,  CallfTTBid*  Due  April  23 
«.  ft  R.  constr.  Co.,  110  Market  St,  San  Brancit,co  (DOuglas  7516) 


PLANS  ON  FILE 


The  following   list  of   plans  and   specifications  for  ««"•*"'«**'»" 
projects  are  now  available  for  Inapectlcn  at  the  office  of  daiuy 


PACIFIC    BUILPEH,   46S   Tenth    Street    8an    Francisco 

vocation  Bid  Opening  Date 

Oak  Knoli  HospiUl.  Oakland         4-28 
Monterey  Co.,  San  Benito  Co., 

Mateo  Co.  *-*• 

Vallejo  '*-80 


Work 

Refinishing  Floors 

Group  A  Residences  and  Garages 

Santa  Cruz  Co.  and  San 
Berthing  Facilities 


(Continued  from  Column  One) 


408  S.  Spring  St.,  Los  Angeles, 
Calif. 

Steel  frame  with  reinforced  con- 
crete walls  and  floors.  Umlt-helgnt 
extending  560  feet  along  Wllshlre 
Blvd.  and  180  feet  deep,  containing 
434,000  sq.  ft.  of  floor  apace,  stone, 
terra  cotta  and  glass  facing,  al- 
uminum sash,  elovatora  and  a  com. 
plete  aid  conditioning  system;  in- 
cludes ground  floor  shops  and 
auditorium  or  theater  to  .seat  750, 
an  employees'  cafeterix  to  seat  750 
as  well  as  offices.  The  entire  build- 
ing except  Ihe  shope  on  the  gi'ound 
floor  will  he  occilpled  1%'  the  Pru- 
dential Co.  which  win  accommo- 
date 2000  employees.  A  large  park- 
ing area  facing  Sixth  St.  will  ao- 
commodato   1000   cars. 

Contractor — Wm.  Simpson  Construc- 
tion Co.,  816  W.  5th  St,  Los  An- 
eolcs.  Calif. 


4/22/47  < 

Plans  Completed — Awaiting  CPA 
-  Approval 
Office  and  Meeting  House 

Cost    |350,0OC 
SAN  FRANCISCO,  Calif.,  SE  Harrf- 

scn  and   Fremont  Sts. 
Owner — Sailer's  Union  of  the  Pacific 

Bj'ldlng  Corp.,  Harry  Johnson,  a.s. 

.sistaiit  secretary,  105     Market  St., 

San  Francisco.  Calif. 
Architect— William    G.    Merchant, 

Poat   St.,   San  Francisco,  Calif. 
Class  A,  two-atory. 


."57 


contractors     have 


The     following 
taken   out   plans: 

Austin  Co.,  777  E.  Washingtcm 
Blvd,  L.OS  Angeles,  Calif. 

Haddock-Engineers  Ltd.  1616  South 
Greenwood    Ave,   Montebello,  Calif 

W.  E.  Kler  Constr.  Co.,  1462  N, 
Stanley  Ave..  Los  Angeles.  Calif. 

J.  A.  McNeil  Co..  714  Olympic  Blvd, 
Los  Angeles.  Calif. 

O.  J.  t5cherer,  209  S  3rd  St.,  Las 
Vegas,  Nevada. 

Del  E.  Webb  Constr.  Co.,  6101  Son 
Fernando  Dr,  West.  Los  Angele*. 
Calif. 

Empire  Constr.  Co.,  344  Harriet 
St.,   San   Francisco,   Calif. 


8 


4/22/47 

Project    Indefinitely    Postponed 
Garage    and    Salesroom   Cost  $144,444 
SAN   JOSE,    Calif.,    Santa   Clara    Co 

Santa  Clara  and  Santa  Tereaa  Sts 
Owner— ruthbert    St    Hughes,    215    N. 

Ifct   f>t.,   San  Jose,  Calif. 
Archkcct  —   Winfield   H.    Hyde   ,4*1 

Market   St.,   San  Francisco,   Calif. 
Steel    frame,    mill    type    construction 

(106x175  ft.),  one  story,  plate  glaes 

front. 


School  Bldg..  Wlliow  and  Western  Ave.,  Hayward;  Bid*  due  April  29.  8  P.M. 
Willie  F.  Lynn.  1040  Folger  Ave..   P.erkelftv   (BErkcley  «44> 
Swinerton  ft  Walberg.  225  Bush  St.  San  Francisco  (GArtleld  i980)  ani 

1723  Webster  St.,  Oakland   (HIgate  4322) 
i^'aclflc  Coast  Builders.  2830  ISth  St..  San  Fn»nclsco   (HEmlock  6388) 
Wm    Horstmeyer  Co..  23  Mars   Street,   Par   Frar.ciaco    (MArket  7239) 
'ieorge  Petersen.   1841   Bancrolt   Ave.   San   Leandro    (TRlnldad   2(43;    or 

SWeetwood  4160)  


Conversion  of  Bldg*.  to  Off<o«r*'  Apt*.;  8pco.  1278,  Mather  Field,  Sacramento 
Bids  Due  April  29,  2  P.  M. 
Wallace  D.  Harkln*,  Inc.,  406  butter  St.  San  Fn.ncUco  (ORaystone  3022> 
Kobt.  McCarthy  Co..  1050  Kirkham  St.  San  Francisco  (OVerland  40-SO-ol  > 
M.  ft  K  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624  • 
Wallace  D.  Harkins,  406  Sutter  ctt,  San  Francisco  (GRaystone  3022) 
Marin  Corporation,    P.   O.   Box   417,   Sausallto    (SAu^allto  1400) 


NEWS  INDEX 
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Tr*nsport*tlen    BIdga    — 
MIeeellaneou*    Bldg* 


1 .8 — COMMERCIALBLDGS. 

4/22/47  * 

Contract    Awarded — Work    Starts 
Soon — CPA    Approval    Granted    For 
Foundation  and  Steel   Frame  Work 

Office    Bldg.  Cost    $7,000,000 

IX)S  ANGELES,  Calif..  Los  Angeles 
Countv.  Facing  both  WlltVhlre 
Blvd.  and  Sixth  St.,  between  Cur- 
eon  Ave.   and  Masselln   Ave 

Owner— Prudential  Insuraiice  Com- 
pany of  America ;  Carrol  M.  Shanks 
praaldcnt  and  Harry  J"  Volk,  vlcc- 
prenldetit  m  charge  of  wertem  op- 
erations. 

Architect*— Walter  Wurdemand  and 
Writ  on  Bearket  37.';7  WiUhire 
Wvd.,    Los    Angeles.    Calif. 

Structural  Engineer  Murray  Brick 
AaaoHate«,  811  W  7th  St,  I>os  An- 
gelas, Calif.  -»   .  w     o. 

M»>ohni)lcal  Brglneer  -  Ralph  B. 
Phllllpo.  .'^16  W  5th  St..  Los  An- 
gflee,  Calif.  „ 

Foundation   Englneet^-I*    T.    Evan*, 

(Continued  on  Column  Four) 


FOR    SALE 

TIMBERS.  wallhoardR,  plumbing 

fiipe,  millwork,  and  other  buiM- 
ng  materlala.  SALE  PRICES. 
Large  stock*  of  "hard  to  get" 
Itrms. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VA  lencia  4977 


Conversion  of  Me**  Hall*  to  Family  Apartments,  Ft.  Ord;   Bid*  du*  April 
24.  2:0C  P.  M. 
Root.  McCarthy  Co..  1050  Kirklam  St,  ban  Franasco  (OVerland  40-60-51) 
Stoitc.  Inc.,  8451  San   Leandro   Blvd  .  Oakland    (TRinldad   1064) 
Wallace  D.  Harkln*,  406  Sutter  ."t,  San  I'Ynmcl.sco   (GRaystone  3022  • 
H.    E.   Ka)ilmar.n.   251    Kearny   St,   Kan    Krantlaco    (DOuglaa  8447) 
Jas.   L  Barnes  Constr.  Co.,  941  Rush  Bldg.,  S    F    (HlXbrook  56W) 
Clem  Andcraon,  2048-A  Lincoln   Ave.,  J,UtmeCa  (LAkehurf>t  2-1432) 


(/22/t7  4 

Owner  Taking  Bids  From  S«lecl<!d 
Contractor* — Due    April    2*th 

Office    BIdq.    ft    Yard    BIdgs    . 

NEAR  BAKERSFIELD,  Calif..  Kein 
County.  About  1  mile  south  of 
Bakersfield  on  the  Kern  Island  Rd. 

Owner — Richfieid  Oil  Company,  pur- 
chasing department,  556  S.  Flower 
St..   Los   Angeles,   Calif. 

Architect— Fuhsell  Samanicgo.  3275 
Wllahlre  Bldf.,  Loa  Angeles,  Calif. 

Latisteel  type  office  building,  l-8to;->- 
16.000  sq.*  ft.  floor  apace,  compo- 
altion  roofing,  cement  alab  floor 
covtred  with  asphalf  tile,  rt«.-el 
aash,  acoustic  plaster  work,  gyp- 
sum and  plastei  partitions,  uir- 
conditloned.  tile  tolleta.  metal  toil- 
et partitions.  The  yaid  structurert 
Mill  consist  of  a  machine  ahop,  tool 
building,  warehouse,  garage  auU 
amall  office  building. 


4/22/47  •     • 

Contractor  Taking  8ub-Bid»— Ne  Qua 

Date  Set 
Medical  Building         Est.  Coet  $100,000 
OAKLAND,  Calif.,   Alameda  County. 
29th    St.    between    Telegraph   Ave. 
and  Broadway. 
Owner — Barry  Co.,  Inc.,  c/o  contrac- 
tor. 
Architect  —  Guy    L.    Roaebrook,    1701 
San    Leauidro.    San   Leandro.   CaUf. 


FAIRBANKS-MORSe 

A.  C.  or  D.  C. 

GENERATING    SETS 

Manual,  Remote  or 
Automatic  Control 

A  CONTRACTOR'S 
NECESSITY 

FAIRBANKS-MORSE  &  CO. 

630  Third  Street 

EXbrook   5855 

SAN  FRANCISCO  7,  CAUF. 


School  Addn.,  White  Oak*  Grammar  School,  San  Carlo*;  BIda  du*  April  2it 
8:00  P.  M. 
Itobt  McCarthy  Co.,  1050  Kirkham  St..  Son  Francisco  (OVerla.Jd  40-60-?l) 
Ml(l*Ute  Conatr.  Corp..  427  Bryant  St..  San  *'ranclsco  (YUkon  6-2811) 
Wm.  Horsthieyer  Co.,  28  Mar*  St..  San  Francisct    (MArket  7236)  ( 
Cattlch  Bros.  4k  Stevenson,  P.  O.  Box  1«I5,  R»Mlwood  City. 
Peter  Sartorto.  262  Clementina  St.  San   Franclaco    (OArtleW  8317) 
Pacific   Coast    Bulldera.   2530— 18th    Street    S    F.    (HEmlock   6888) 


San 


Convereton  ef  Bldg*    to  Family  Apt*.,   Lettenran    He*pital,  Pr**Wie, 
Kranolooe;   Bid*  due  May  1.  2  00  o.  M. 
Wallace  D.  Harkln*,  406  Sutter  St,  Fan  Jf'rar.ctsco  (GRaystone  3022) 
>^yne  Constr.  Co.,  898  Fifth   St.,   Snn    I^Ynnclsco   (EXbrook  6943) 
Jas.   I.  Barnes  Constr.  Co.,  941   Ru.ia  Bldg.  S    F    (BXbrook   5532) 
Shapro  ft  Sage.  6221  Panama  Ave.,  Richmond  (lAndscapo  6  3266) 
iijrbentraut  Jk  Summers,  606  Pennsylvania  St,  8    F    (Al'water  2420) 
Robert  McCarthy  Co.,  1060  Kirkham  St,  San  Frencsco  (OVerland  40«J» 
Bernard  A  Felnsteln.  1630  Webster  St,  Oakland  (TWlnoaks  8181) 
Clem  Anderson.  2048-A   Lincoln  Avo.,  Alameda  «LAkehurst  2-1432) 
B.  A  R.  Construction  Co.,  110  Market  .'^treet.  Sin  Jranclfco  (DOuglaa  7516 • 


iRuiin  pninTs 

are  Laboratof'/   Controlled 
to    Professional   Painters' 
High   Standards 

iRUJin  pninr  compnnv 

4th  &  Ad(iison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


'ipe^'iots' 


UNIFORM    ^    DEPENDABLE 


Auditorium  and  Celanes*  Corp.  Offic*  BlOg.,  Appar*l  City,  San  Franclaco; 
Bid*  du*  April  28,  8.00  P.   M. 
M.  ft  K.  Corp.,  200  Financial  Centf-r  Bldg.    Esn  FiancL^co  (EXbrook  7624) 
tfarrett  ft  Hlip,  918  Harriscn   St,  San   Franclaco    (DOuglas  0700)    (Bids 

must  t>*  In  by  April  82) 
JUivIn  O.   Stendell,   2278  Market   St.   San   Francisco    (HEmlock   6352) 
Stolte,  Inc.,  8461   San   I..eandro  Blvd.,  Oakland   (TRlnldad   1064; 
MacDonald,  Young  ft  Nelson,  Inc.,  127  Montgonwry  Ft..  S.  F.  (SUtter  8296 > 
Haas  ft  Kothchlld,  826  Merchar.ts  Kxctaange  Bldg..  S.    F.    (EXbrook  1*A)&) 
Itrbentraut  ft  Summen.  696  Pennsylvania  St.  S.  F.  (ATwater  2420) 
Williams  ft  Burrows.  Inc..  JO  California  Dr..  Burllngame   (BUri.  4-1790) 
Jack*  ft  IrvWe.  620  Maiket  St..  San  Frardsco   (GArfield  2106)^ 


gffloer**   Quarter*    *nd    Utilities;    Spec    1280;    F*lrtleld-Sul*un    Army    Air 
Field;   Bids  Due   May  1,  2:00  P.   M. 
central  California  Constr.  Co.,  116  Erie  St.,  3    F.   (HEmlock  7926) 
Jas    I.  Bame*  Constr.  Co.,  941   Ru*i>  Bldg.,   9.  F    (BXbrook   56:i2) 

•  stelte,  mc,  8481   San   Leandro  Blvd..  Oaklard    (TKlnlcad   1064) 
Robert  McCarthy  Co..  108C  Kirkham  St.  San  Fr*ncl*co  (OVerland  4050; 
Krneutraut  ft  Summer*.  606  Pennaylvanla  St,  S.  F.    ,ATwater  24k0) 
M.  ft  K.  Corp.,  900  Financial  Center  Bldg..  San  Fian^laco  (EXbrook  7624> 
J    A.   Bryant  1815  Capitol  fJi..   ValUJo     VAIteJo  2-4<46. 
Marin  Corporation,  P.  O.  Bo«  417,  Sausailto   (SAuaallto  1800) 

Out-f>atlent  tllnlo  Bldg.,  Mt  7lon  Mespltai,  San  Frawclaco;  Bid*  due  April 
22    Noon 
M.  ft  K.  Corp    200  Financial  Center  Pldg.,  San  Francisco  (EXbrook  7624 » 
Haa*  ft  RothchiM,  826  Merchants  Exchange  Bldg,  S.  F.   vbLXbrook  1203) 


■•^ 
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Frame,  stucco  and  brtck  exterior,  two 
•torfe*  and  basement  to  include 
elevator,  19  medical  eulte*. 

Centraotor^-Sol  Scherman,  SSOS  Foot* 
hill  Blvd.,  Oakland,  Calif. 


4/22/47  3 

Preliminary  Plans  Approved 

MIM   Building  and  Garage 

OAKLAND,  Calif..  Alameda  Countv. 
Frederick   Street. 

Owner— E.  K.  Wood  Lumber  Co..  4710 
S.  Alameda  St,  Los  Angeles,  Calif. 

Plans  by  Young,  Potter,  DuUn  ana 
IJoyd;  architect  Wm.  Young,  1171 
Solano  Avenue,  Albany,  C^lif. 

Wood  frame,  sheet  tianslte  and  sid- 
ing exterior;  mill,  90x300;  garage. 
40x80. 


4/22/47  i 

Preliminary  Plans  Approved — Start 
Working  Drawing* 

Office   Bldg.       Approx.  Cost,  $150,000 

OAKLAND,  Cp  llf,  Alameda  County. 
Frederick  Street. 

Owner— E.  K.  Wood  LAimber  Co.,  4710 
S.  Alameda  St.,  Loa  Angeles.  Calif. 

Plans  by  Young,  Potter,  Dulln  and 
Lloyd;  architect,  Wm.  Young,  1171 
Solano  Avenue,  Albany,  Calif. 

Wood  frame,  siding  and  transite  ex- 
terior. 60x100,  two-story. 

4/22/47  7 

Working    Drawings   In   Progress- 
Market  Building 
ALBANY.    Calif..    Alameda    County. 

Cornell  and  Solano. 
Owner — W.   K.   Scrlbner.   c/o   Young. 

Potter,  Dulln  &  Uoyd. 
Plans   by   Young,    Potter,    DuHn    -^nrt 

Lloyd ;  architect.  Wm.  Young,  1171 

Solano  Ave.,  Albany,  Calil". 
Frame,  transite  and  siding  exterior, 

two- story.  100x72. 


4/22/47  9 

Owner  Taking    General    Construction 
Bids — Due  May  8— No  Bids  Receiv- 
ed    April   17   for  General    Construc- 
tion—Contracts   Awarded  for   Eleo 
trical.   Plumbing   and    Heating 

Primary  School  Cost  8154,000 

CLARKSTON,  Wash.    Asotin  County. 

Owner — Clarkston  School  District,  K. 
J.    Buchet.  clerk.  Clarkston.  Wa.sh. 

Architect — Whltehouse  and  Price,  715 
Hutton  Bldg.,  Spokoiie,  Wash. 

Brick  and  cement,  two-story,  housing 
nine  classrooms,  kindergarten,  li- 
brary, cafeteria,  teachers'  room  and 
offices. 

Electric  Work— The  Estcp  Elec.  Co.. 
Yakima.  Wash.,  $37  906. 

Plumbing  and  Heating — John  Zlnn. 
Lcwiston.  Wash..  126.301. 


4,^22/47  -    10 

Owner   Taking    Bids — Due    May    19 — 

Parochial  School  (8  classrooms) 

Cost.    1100.000 
Convent   (St.  Jochims   Parish) 

Cost,  83O,C0O 
MADERA.  Calif..  Madera  County. 
Owner — Roman     Catholic     Arcbishop 

of  Fresno  (St.  Jodilms  Parish,  Rev. 

Father  Mazzucca.  pastor).  Fresno. 
Architect— Clarence   O     Cuff,    1315    V 

St.,  Sacramento,  Calif. 
Reinforced   concrete. 


4/22/47  S 

Plan*  Completed — CPA  Approval 
Granted — Store    Bldg.   !\n<S    Bank 
(Exterior  Work)  Cost,  $404,000 

OAKLAND,  Calif.,  Alameda  County. 
Swig  s,  15tli  and  Broadway. 

OAvner — TJie  Anglo  California  Nat'l 
Bank  of  San  Francisco,  1  Sansome 
Sft.,  San  Francisco,  Calif. 

Lessee— Swig"."?,  Melvm  Swig,  presi- 
dent, 15th  and  Broadway,  Oakland. 

Architect— H.  H.  Winner,  Wordsworth 
Ave,  Ross,  Calif. 

Includes  refmiohing  with  granite  tn- 
cnde  and  bronze  trim,  instailing  of 
seven  individual  display  wmdowH 
on  Broadway  where  store  entrance 
will  be  etched  designs. 


4/22/47  •     9 

To  Prepare  Plan* — Bond  Election 
Planned 

New  High  School  Plant 

Cost  Net  Determined 

SAN  ANSELMO,  Calif.,  Marin  Co. 
20-acre  site  on  Sir  Francis  Drake 
Blvd. 

Owner — ^Tamalpals  Union  High  School 
District,  Board  of  Trustees.  Willard 
H.  Van  Dyke,  district  superintend- 
ent, San  Anselmo.  Calif. 

Architect — Franklin.  Kump  ft  Falk, 
251  Kearny,  San  Francisco,  Calif. 


4/22/47  9 

Bond  Election  In  Amount  of  $80,000 

Set  for  May  lOth 
School  (Addltlone  and  Improvement*) 
PENNGROVE,    Calif.,    Sonoma   Co. 
Owner — Eagle  School  District  of  So- 
noma County,  Bert  L.  Kint  Adolph 
Palm,   William   Wegener,   members 
of  governing  board.    Eagle   School, 
Pen n grove,  Calif. 


9-lOu-EDUCATIONAL 
BUILDINGS 

4/22/47  •     9 

Plana  Approved  by  State  Division  of 
Architecture  and  Superintendent  of 
Sehoola— Owner    to    Ask    BIda    Ap- 
proximately One  Week 
Classroom   Building  Co*t  $30,000 

INVERNESS.   Calif.,    Marin    County. 

Ivnemess  School. 
Owner — Inverness  School  District, 
George  H.  Moorhead,  clerk,  Inver- 
ness, Marin  County,  Calif. 
Architect- William  CTlement  Ambrose, 
261  Kearny  St.,  San  Francisco, 
Calif. 


4/22/47  •     » 

Owner  Taking    Bide— Due   April  29, 

8  p.  M. — Bidder*  Figuring 
School  Building 
HAYWARD,  Calif.,  Alameda  County. 

Comer  Willow  and  Weatem  Aves.,  ' 

on  five-acre  site.  ' 

Owner— Hayward  Elementary  School  j 

District.    Board    of    Trustees.    Jack 

Rees,  district  superintendent.  Main  I 

and  E  Sta.,  Hayward.  Calif. 
Architect— Anderson   ft   Slmonds.   899 

15th  St.  Oakland,  Calif. 
Structural  Engineer — Thos.  F.  CJhace, 

268  Market  St.  San  Francisco.  Calif. 
Frame     and     stucco,     concrete    slab 

floor,    asphaltic    tile;    include*    ten 

classrooms,     kindergarten,     ^dlto- 

Hnm.   cafeteria  and  administrative 

offices  and  single  corridor. 

Plana  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  $50. 

The  following  contractors  have 
taken  out  plans : 

William  Horatmeyer  Co..  28  Mars, 
San  Franclaco.  Calif. 

Willis  F.  Lynn.  1040  Folger  St, 
Berkeley.  Calif. 

Oakland  Construction  Co.,  1061  19th 
Ave.,  Oakland.  Calif. 

0«org«»  Peterson.  Box  104,  San  Le- 
andro. Calif. 

Pacific  Coast  Builders,  2590  18th 
St,  San  Francisco,  Calif. 

Mark  Bristol,  1973  Oakcrest  Dr.. 
Oakland.  (Tallf. 

</22/47  _,    ,   _  • 

Plana  Anoroved  hv  State  Division  of 

Areblt^rtiin' — Contra    Awarded — 
Shop   Building 
StTNNYVAT.E,     Calif.     f^Anta     Clara 

rn.     Fremont    TTnlon    Hleh    School. 

8amto«'a   8n<l  Ptmnwal"  Rnad."*. 
Q,^,^r— Fremont   Union   High   School 

Dfstrict.  A.  C.   Stevens.  Jr..   Stiwr- 

ioterdent     of     Schools.    Sunnyvale. 

Archltecta  -Ma«tpn  ft  Hurd.  526  T'cw  - 

ell  St,  San  Francljico.  Calif. 
Oiionaet  liur.l    on   ronrrelo  Plah  floor 
Contractor  — Robert    McCarthy.    1050 
Kirkham   St.,   San   Franclaco,  Calif. 


Roy  M.  Scott 

HMtbir  aA^  Ventilating  Koolptwent 

e<H*r»  .  High  and  Lew  Pr***ure 

Maam  Trap*  -  Valvee  -  Strainer* 

Pane    -    Blower*    -    Heating    and 

Ceeling  Cell* 

Ph<m«  MArket  MJl 

•^ell   Ue  Your  Preblem*" 

nS   Tenth  StTMt,   9m   Frmadsco 


4/22/47  9 

Owner    Taking    Bids — Due    May    7,    8 
P.  M. — Move  and  Re-erect  Bldg.  688 
SANGER,    Calif.,    Fro<ino    Co.     Move 
from   Lcmoore    Army    Air   Base    to 
designated    Eite    in    Sanger    School 
District  and  place  In  po.sitlon  as  per 
specifications. 
Owner — Sanger  School  District.  T.  SL 
Magee.    Clerk,     board     of    trustees, 
Taft   sschool,   Sanger,  Calif. 
PlanH  and  aprciflcatlona  obtalnab'.e 
from  the  office   of  the   board   In   the 
Taft    8ch.->ol   in  Sanger,   Calif. 

4/22/47  9 

Bond    Election    In    Amount   of   $65,000 

Set  for  May   16 
School   Additions  and    Improvement* 
FRESNO    COUNTY,    Oalifomla. 
Owner — Fairmont  Union   School   Dis- 
trict   of    Freuno    Ccunty,    Dale    E. 
Harris,  June  D.  Sample,  C.  E.  Bur- 
nett, F  .W.  Shepherd,  O.  L.  ShulLs, 
members  of  governing  board.  Fair- 
view    Schojlhou&e.    Fresno   County 


Harvev  A  Nichols,  930  E.  Slauson 
Ave.,   Loa  Angeles,  CaUf. 

W.  E.  Kler  Constr.  Co.,  1462  N 
.<?tanley    Ave.,    Loa    Angoles,    CaUf. 

Robert  E.  McKee.  4700  San  F*m- 
ando  Road  \^  est.  Lo*  Angelo*.  Calif. 


Maaonry,  two-atory,  to  include  appa- 
ratua  room,  recreational  room  and 
dormitory  facilitle*  for  16  men. 


11 


11—  HOSPITALS 

i''22.'47  '-1 

Owner  Taking    Bids — Due    May   13. 
10   A.  M. 

New    Phychooathic    Unit*   (2) 

l^.''  ANOELF.S  COUNTY,  Calif. 
R-incho  Lo3  Amigoa.  Hondo:  f^ec 
P03-G. 

O^vner— Lofl  Argelea  County  Board 
of  Supervisorr.  501  Hall  of  Re'^rrdft, 
L''(»   Angeles,   Calif.  t 

Architect— H'lnt  ft  Chambers,  J 24  W. 
4th  St,  Loa  Angeles,  Calif. 

Reinforced  concrete  howpltal  stnic- 
turea,  mo  fcr  men  and  one  for 
women;  l-frtor>',  typi  I,  tp  hov-se  100 
poyrhopafhlc  p.atl"'nt«;  in  oncli 
building  Each  ouildlig  to  hrve 
separate  rear  yards  with  necessary 
t.)llet  and  shelter  facilities,  connec- 
ting tunnels  between  butidlrgs. 
concrete  enclosure  walls,  rldev/.-.'iia, 
fences,  gates,  ramp*,  curbs,  gut- 
tera  and  ftreet  paving.  All  heat- 
ing, ventilating,  plumbing  and  c'- 
ertrlcal  work  will  be  included  In 
other  CDntracts. 
Flans   and    sneofiratlona    available 

from  Room  1008,  Kail  of  Records,  Los 

Angeles.   Cnllf. 

The     following     contractors     have 

t.nken    out    plans: 

ContraciInK    Knpinocra    Co..    2310V; 

W.  Vernon.  Los  Angeles,  Calif. 

L.   E    Dixon   Co.,   409   S.   California 

St,   San  Gabriel.  Calif. 


4/22/47 

Contract  Awarded 

Ward  Wing  and  Canval**e*nt 
Barracks  No.  11  Coet  $896,112 

YOUNTVILLE,  Calif.,  Napa  County. 
Veterans'  Home. 

Owner — State  of  California,  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  C^lif. 

State  Architect — Anson  Boyd,  Public 
Works  Bldg..  Sacramento,  Calif. 

Includes  (1)  reinforced  concrete  4- 
story  wing  to  be  added  to  existing 
hospital,  with  33.000  sq.  ft  total 
floor  area,  and  (2)  reinforced  con- 
crete barracks  building  containing 
38,400  sq.  ft  of  floor  area. 

General  Contractor— Moor*  ft  Rob- 
ert*, 603  Mission  8t,  Ban  Franol*«o, 
Calif. 

Electrical — Ed  Pierce  Electric  Ca.  711 
Marin  St.  Vallejo.  Calif.,  $40,98& 

Plumbing— M.  R  Carpenter,  907  Front 
St,   San  Francisco.   Calif..  $118,663. 

Heatiifg  and  Ventilating— M.  R  Car- 
penter,  Sacramento,  Calif..   $61,660. 


18.19^— REUGIOUS  BLDGS. 


12.13-JNDUSTRIAL 
BUaJ>INGS 


4/22/47  13 

Owner    Taking    Bids — Due    May    1 
2  P.  M. 

Auxlllcry    BIdgs. 

WILMINGTON,  Calif.  Los  Angeles 
County.  Harbor  steam  plant.  Island 
Ave.    and    B.    St.;    Spec.    9821. 

Owner  —  Los  Angeles  Water  and 
Power  Purchasing  Agent.  Room. 
1202.  311  S.  Spring  St.  I^s  Angeles, 
Calif. 

Flans    by  owner. 

Auxiliary  service  buildings.  Units 
8,  4  8^d  5,  including  miscclianeous 
iron  a,.d  ateel,  electrijul  work,  pip- 
ing and  drainage  to  remove  all 
concrete  work  interfering  with 
new  construction  at  the  Harbor 
rteam  plant. 
Flans   and   specifications   available 

from    purchasing  agent   Certified   or 

cfishier's    check    for    10%. 

4/22/47  12 

Contract   Awarded — Work   Starte 
at    Onoe 

Factory     Building  Cost     $300,000 

SAN  GABRIEI.I,  C:alit'omia.  Loe  An- 
geles County.  408  Junlpero  St 

Owner — Clary  Multiplier  Corp..  1524 
N.  Main  St.,  Los  Angeles,  Calif. 

Architert— Arthur  Froehllch.  867  S. 
Robertson  Blvd..  Beverly  Hills. 
Calif. 

Masonry  wall  c-watruction.  40,000  «q 
ft   of   floor  apace,  eteel   aaw   tootn 
roof  conatructtoa,  compoaHlon  roof, 
cement     floor,     eteel     fash,     metal 
doors,   etc. 

Contractor— Ryan  A  Qrut,  2012  Rook, 
ford  Road,  Lo*  Angelee.  Calif. 


4/22/47  19 

Owner  Taking    Bid*— Due   May  12,  8 

P.  M. — Bidders  Figuring 
Church  Est  Cost,  $60,(X>0 

SACRAMENTO,     Calif.,     Sacramento 

County.  56th  and  M  St^.,  St.  Marys. 
Owner — Bishop  of  Sacramento,  Moat 

Rev.  Robt.  J    Ami.'«trong^  DC,  101 1 

11th  St,  Sacramento,  Calif. 
Architect— Clarence   C.   Cuff,   1315   Q 

St.,  Sacramento,  Calif. 

Plans  and  specifications  obtainable 
from  the  above  oiflcu  of  the  archi- 
tect 

Following  contractor*  have  taken 
out   planfr : 

A.  E.  Brickson  ft  Sons,  1932  El 
Monte  Ave.,   North  Sacramento. 

(Continental  Constr.  Co.,  1402  Front 
St,  Sacramento. 

Bingham  Coustr.  Co.,  Rte,  2,  Bu\ 
6975,  Siicramento,  Calif. 

Swinerton  ft  Walberg  Co.,  225  BusU 
St.,  San  FrtJicisco,  Calif. 

Holdener  (Constr.  Co.,  2608  R  Street, 
Sacramento,  Calif. 

Lawrence  Constr.  Co.,  8020  V  St., 
Sacramento,  Calif. 


20-21— SOCIAL  A  RECREA. 
TIONAL  BLDGS. 


4/22/47  20 

Preliminary    Plan*   Completed — To 

Start  Working   Drawing*— 
Gymnasium 

PARLIER,  Calif.,  Freano  County. 
Owner  —  Board  of  Trustees.  Parller 

School  Distridl,  Parller,  CaUf. 
Architect  and  Engineer^Hauna  and 

Clino.  Pacific  Bldg.,  Room  310,  610 

16th  St.  Oakland,  Calif. 
Wood  frame,  stucco  exterior,  80x100, 

4000  sq.  ft    locker  room. 


22-26— RESIDENTIAL 
BUILDINGS 


4/22/47  21 

Working  Drawings  In  Progress 

Reaidenc* 

OROVILLE,  Calif.,  Puttc  County. 

Owner — L     Dohlson,    c/o    Aiclutcct. 

ArchltfKst- William  Kobllk,  720S  K 
St,    Sacramento,    Calif. 

Wood  frame.  9  rooms,  maids  apart- 
ment  above  2   car  garage. 
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SAN  MATEO  COUNTY,  Calif.  Cow 
Palace,  Geneva  Ave.  and  Rio  Verde. 

Owner— State  of  California,  A^oul- 
tural  District  lA. 

Plans  by  State  Division  of  Archlteo- 
ture,  Anson  Boyd,  state  architect 
Public  Work*  Bldg..  Sacram«nt«b 
Calif. 

Reinforced  concrete,  one  etory,  SOOk 
240  feet,  wood  Umber  and  corru- 
gated metal  roof. 

Segregated  bids  will  be  received  for 
(1)   general  construction  work.   (2) 
plumbing  and  (8)  electrical  work. 
Plans    and    specification*    may    b* 

obtained  fn>m  the  office  of  the  Stata 

Division  of  Architecture  upon  deposit 

of  $25. 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


4/22/47  •  12 

Plan*  In  Progr<»**— Newspaper  Plant 

HONOLULU.   Hawaii. 

Owner — Honolulu  Slar-Bulletin,  Hon- 
olulu, Hawaii. 

Architect— Claude  Alben  Stlehl.  8J2'. 
B  14th  St..  Oakland,  Cailf. 

Reinforced  concrete,  3  stories  an«l 
basement. 

14.17— PUBUC   BUILDINGS 


4/22/47 

Contract  Awarded 

Move  and   Reconvert  Bulldinge 

Coet  $299,985 
PALM    SPRINGS,     Calif.,     Riverside 

County.    Move   buildings   from  Tor- 

ney  General  Hoapltal  to  a  eite  eaat 

of  Field  Club  on  Ramon  Road. 
Owner  —  Houetng     Authority     of     the 

City  of  PaWn  Springs,  Palm  Springs, 

<3alif. 
Reconvert  buildlnga  into  100  dwelling 

unite  for  veterana. 
Contractor — Paul  Spenoer,  982  W.  5th 

St.,  toe  Angelee,  Calif. 


4/22/47  •     88 

Owner  Taking   Bio^— Due  May  8, 
11  A.  M. 

Sewage  Treatment  Plant  and  Sani- 
tary Sewers;   Resolution  2S2S 

SAN  MATEO  COUNTY,  Calif.  Bm- 
erald  Lake  Heights  and  portions  of 
Fairways  of  Emerald  Lake  Sub^ 
division  No.  1. 

Owner — County  of  San  Mateo,  Board 
of  Supervlaors.  W.  H.  Augustus, 
county  clerk,  Courthouse,  Redwood 
City.  Calif. 

Engineer — Edwin  H.  Smith,  Spring 
and  CTheetnut  St*.,  Redwood  City, 
Calif. 

Includes  sewage  treatment  plant  con- 
slating  of  septic  tank,  chlortnatlon 
tank,   shed   for  chlorinating   equip- 
ment,   measuring    device*    and    ap- 
purtenance*   and    aanltary    sewer*, 
malna  and  laterals,  manholes,  lamp- 
holea  and  appurtenance*. 
Specification*   obtainable   from  the 
office    of    the   engineer   upon    depoelt 
of  $10,  refundable. 


4/22/47  17 

Preliminary  Plana  Completed 

Juvenile    Detention     Hon>e 

Coet    $650,000 

SAN  FRANCISCO,  CUillf.,  Laguna 
Honda  'Hom^  grounds. 

Owner  —  City  and  County  of  San 
Franclaco,  Harry  Ven»ano  (direc- 
tor of  public  woika)  Dot'ge  A. 
RIedy  (city  architect)  City  Hall, 
San  Franriaco,  Calif. 

Architect— William  O.  Merrl.jr.t,  57 
Po*t   St.   San   Franclaco,   <3allf. 

Reinforced    concrete,    1    tr    ^   atorle.i; 
includes   court  hourc   rooms,  meet- 
ing rooms  and  offices 
B'ind*    were    voted    In    amount    of 

$1,250,000  to  finance  the  building  for 

which  construttlon  may  begin  In  the 

late  summer  of  1947. 


4/22/47  M 

Plan*  Completed — Contract  Awarded 

Reeidenee 

OKINDA,  Calif..  Alameda  County. 

Ovi-ner — John  H.  Ctlne.  Jr..  c/o  Hanna 
ft  Cline. 

Architect  and  Engineer — Hanna  and 
Cllne,  Pacillc  Bldg.  Riom  310.  6J? 
16tli  St ,  Oakland.  Calif. 

Wood  frame  and  aiding,  shake  roof. 
o.ne-i,tory,  15,000  sq  ft,  six  voonis. 
bet  air  furnace,  2-car  garage  at- 
tached). 

Contractor— E.  8.  MoKlttrick  Com- 
pany, 610  16th  St.,  Oakland.  Caiif. 


28-30— MISCELLANEOUS 
BUILDINGS 

4/22/47  •     80 

Owner  Taking   Bid*— Due  May  20, 

2  P.  M. 
Swine  and  Sheep  Barn 


Wlwa  ^flaalav 
year  aaw 
b«ll4i««  for 
foday't 

Call  ... 
tUMMIMIU 


1746  Thirtrrnth  Sfrort 
Oakland,  California 

T  W  i  n  o  .1  1    s    3  O  2  7 
F.  fyf  t «:  /  p  i  I  >  .      I  O  9  1  O 


Use  BASALITE 


IS 


4/22/47 

Plan*  N*aring  Completion 

Own*r  to  A»k   Bid*  Approximataly 

One  Week 
Flrehouae  Eetlmatad  Coat  t88i000 

SAN  LEANDRO.  C^Ilf..  Alam*da  Co. 
Owneiv-<71ty    of    San    Leandro,    dty 

clerk.     City     Hall,     San     Leandro, 

crallf. 
Arch'tect  —  Guy    L.    Roaebrook,    1701 

San    Leandro   Blvd.,   Ban  L<*andro. 

CaUf. 


WINDOW 
CLEANER'S  BOLTS 

Approvd  by 
California  Sfafe  Accident  Comm/sslon 

SEND  IN  YOUR  INQUIRIES  .  .  .  MENTION  THEM  IN 
YOUR  SPECIFICATIONS. 

Price  Building  Specialties  Co. 

■UY  SANISTEEL  MADE  IN  SAN  FRANCISCO 
35  Gilbert  StrMt  UNdcrhlll  6733 


Call  or  wrif*  a  BASAUTf 
JtepreaeeraHve . . . 
CberieaW.eilll** 

MoinO#k« 
1»i«phon«  Nopo  2240 

NereM  A.  Prl«e 

Talaphon*  Campbell  834* 

A.  C.  leMMiel 

T*l*phen«  Stockton  3-3439 

8. 8.  Sryaa 
Telephen*  Morytvllia  2085R 

•«•  aiewiber* 

Tal«phon«  Socromonto  4-3974 


SAFETY  and  ECONOMY 
!■  Bvildings  off  ALL  TYPES 

^  A  sIm^I*  bttt  o^e^uat*  •yatam  for  vertical 
end  horiiontol  reinforcing  ho*  been  detigned  by 
our  engineering  itoff.  aioking  BASALITE  desirable 
for  any  lif*  building  . . .  ond  even  In  orao*  which 
ore  tubject  to  wind  »tr««««t  and  earthquake*. 

if  fmr  Nome  and  Indwttry . . .  you  can  depend 
upon  8ASALITE  for  lofety,  pef  monence,  attractive- 
n*M  ond  economy.  BASALITE  ii  machine-made, 
witk  dean  thorp  edge*,  and  ii  ttoom-cured.  Thli 
OMvret  preciwon  building  unitt  with  volvaie  pra* 
dwction  for  IMMEDIATE  OELIVERYI 

Otber  BAaAlT  awlldln*  rredwct*  iecletf*... 

ROCK,  SANO  and  GHAVfL 

STEtl  TANKS  ond  STf CL  PIPf 

•iAOY  MIXCD  CONCRtTi 

Rfl'RIGf  RATION  (Walli-ln  Boaea) 

RIf-RAr  STONE 

for  Horbor  and  RIvar  Sank  Protoctlon 

BASALITE 

Ll§ktwl§kt  MASOMUr  •UUDINO  UMIJt 

lASALT  lOCK  CO.,  INC.,  Dtft-  DP.,  Nifa,  CM^nia 

WISf  COAST  PIOHfllS  or  IIONTWIIONT  CONCtlTI  MASON! f  BUIIDIN6  OMITS 


T«l«pKon«  Turlock  1331 

Tkeoia*  Ceryell 

Telephone  Bfrfceley  9478-W 

Lee  Keawertby 

Telephone  Wllllti  209-J 

Walter  Browell 

Son  FronciKo  OMce 
Telephone  OArfleld  3758 
CW.  Pblpee 
Telephone  Honferd  I3I8-J 

A.O.r*rfcla* 
Telophone  Concord  85tt 
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BRIDGES 


VS2/47  •    8S 

0«mM>  Taking  Bld»~Du«  May  SZ, 
a  P.  M^  In  Lea  Angalaa 

OvarhMUf  and  Undaroroaalnga  and 
Grading 

BAN  BBRNAJU>INO  COUNTY,  Calif , 
Between  Ttlwanda  Ave.  and  Mul- 
berry Ave. 

Owner — Sta.te  of  California,  Division 
of  Hlg^hways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Englneei^-O.  T.  Mc- 
Coy, Public  Works  BldpT  Sacra- 
mento, Calif. 

About  0.9  mile  grading  and  paving 
with  Portland  cement  concrete,  con- 
■tructlng  a  reinforced  concrete 
overhead  crossing  at  KaJser  Spur 
and  a  steel  beam  span  undercross- 
Ing  at  Kaiser  Road. 
Bids  win  be  opened  In  the  State 
Bldg..  Los  Angeles,  Calif, 
lie  work  Involves: 

(1)  1680  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 
(8)  128,500  cu.  yds.  roadway  excava- 
tion; 

(4)  8700  cu.  yds.  structural  excava- 
tion; 

(5)  1200  cu.  yds.  structural  backfill ; 

(6)  200  cu.  yds.   ditch  and   channel 
excavation ; 

(7)  21,100  cu.  yds.  Imported  borrow, 
type  A; 

(8)  149,000  cu.  yds.  Imported  borrow, 
type  B;  .  ^   , 

(9)  develop  water  supply  and  fur- 
nish water  equipment; 

(10)  6800  M  gallons  apply  water; 

(11)  66  sta.  finish  roadway; 

(12)  26,000  sq.  yds.  subgrade  treat- 
ment; 

(18)  190  tons  liquid  asphalt  RC-2 
subgrade  treatment; 

(14)  2409  tons  minimum  aggregate 
plant  mix  surfacing; 

(15)  110  tons  paving  asphalt  plant 
mix  surfacing; 

(16)  200  Un.  ft  raised  bars,  plant  mix 
surfacing ; 

(17)  5400  cu.  yds.  class  B  portland 
cement  concrete  pavement; 

(18)  3180  each  tie  bolt  assemblies; 

(19)  98  Un.  ft.  timber  bridge  railing; 

(20)  2276  cu.  yds.  class  A  portland 
cement  concrete  structures; 

(21)  328,000  lbs.  furnish  bar  reinforc- 
ing ateel ; 

(22)  828^09  Iba  place  bar  reinforcing 

(23)  imfiOO  lbs.  furnish  structural 
steel; 

(24)  107,000  lbs.  erect  structural  steel;' 

(25)  278  lln.  ft.  steel  railing; 

(26)  23  cu.  yds.  class  A  portland  ce- 
ment concrete  curbs,  gutters  and 
sidewalks ; 

(27)  16  each  monuments; 

(28)  225  each  guide  posts ; 

(29)  1.8  miles  new  property  fence; 

(30)  140  lln.  ft  12-ln.  reinforced  con- 
crete pipe,  standard  strength; 

(31)  120  lln.  ft  8-ln.  CMP,  l«-gage; 
(82)  16  Un.  tt  18-to.  CMP.  Ift-Kage; 
(38)  1100  lln.  ft  24-l|i.  CMP.  l4-gage; 
(34)  80  lln.  ft  drain  tile; 

(85)  5  cu.  yds.  filter  material; 

(86)  70  Un.  ft   salvage  existing  pipe 
culverts ; 

(87)  84  Un.  ft  relay  salvaged  corru- 
gated metal  pipe; 

(86)  4  each  sidewalk  manhole  frames 

and  covers; 
(89)  engineer's  office. 

Specifications  obtainable  from  the 
al>ove  office  of  the  state  highway 
engineer. 


*/22/47  ^       ^        L 

Ovvner  Taking  BMe— Due  May  21, 

2  P.  M. 

Bridge  

TULARB  CX5UNTT.  Calif.  Acroaa 
Kings  River,  approximately  6.6 
miles  west  of  Dlnuba. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif.  „    „    », 

Stat*  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  girder  bridge. 
The  worit  Involves: 

(1)  470   cu.    yds.    structure  exoava- 
tlon; 

(2)  2140  cu.    yds.    class   A    portland 


cement  coocreta? 
(8)  1682  Un.  ft.  concrete  railing; 
(4)  6800  lbs.  miscellaneous  steel; 
(8)  6940    nn.     ft     furnish     concrete 

piling ; 

(6)  198  each  drive  piles; 

(7)  490,000  lbs.  fumlah  bar  remforo- 
Ing  steel; 

(8)  490,000  lbs.  place  bar  reinforcing 

(9)  80  cu.  yds.  sacked  concrete  rip- 
rap; 

(10)  englnoer's  office. 

SpeciflcaUons  obtainable  from  the 
above  office. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


-Due  May  IS^ 


Si 


4/22/47 

Owner  Taking  Bkl 
2  P.  M. 

Gibraltar  Dam  Addltlone  and  Appur- 
tenant Structurse  Cect  $600,000 


ilS\  lump  sum,  furiilshlng  and  In- 
stalling porous  concrete  tile  and 
connecting  drains  and  other  con« 
Crete  pipe; 

(19)  lump  sum.  furnishing  and  In- 
stalling gate  seals  and  seal 
plates  .and  the  mechanical  as- 
sembly for  operation  of  the  spill- 
way gates  and  for  testing  the 
completed  gates  and  operating 
assemblies ; 

(20)  liunp  sum.  salvaging,  furnishing 
and  installing  pipe,  valves  and 
fittings  in  reservoir  outlet  struc- 
ture and  removal  and  recon- 
struction of  water  stage  re- 
corder structure  and  reinstalla- 
tion of  facilities  therein; 

(21)  lump  sum,  furnishing  and  in- 
stalling fla^boards  and  cleanup 
of  site  of  work. 

Plans  and  specifications  obtainable 
from  office  of  the  engineers  or  from 
the  city  clerk,  Santa  Barbara.  Calif., 
upon  deposit  of  816. 


SANTA  BARBARA  COUNTY,  Calif 
Gibraltar  Dam  on  Santa  Ynex  Riv- 
er, 8  miles  north  of  Santa  Barbara. 
Owner— City  of  Santa  Barbara.  Faye 
Canfleld,  city  cleric.  City  Hall.  San- 
ta Barbara,  Calif.  ^^^^ 
Engineer— Leeds.  Hill  ft  Jewett  1000 
Edison  Bldg..  6(U  W.   6th   St.   Lios 
Angeles,  Calif.                             ^  .  ».. 
Includes  adding  16  ft  to  the  height 
of  the  existing  concrete  arch  dam, 
the  enlargement  of  the  thrust  block 
at  the  southerly   end   of  the  dam, 
the  addition   of  a  thrust  block  at 
the    north   end   of    the    dam,    con- 
struction of  a  new  spillway,  weir, 
a  gravity   section   at   the  left  end 
of  the  spillway  and  the  Installation 
of  three  radial   gates,   62x21  ft  in 
size,   together  with    operating   me- 
chanisms   and   appurtenant    facili- 
ties. A  total  of  about  16,200  cu.  yds. 
of    concrete,    825.000    lbs.  of   struc- 
tural steel  and  142.000  lbs.  of  rein- 
forcing steel  and  dowels  wUl  be  In- 
volved In  the  work. 
The  work  Involves : 

(1)  lump  sum.  810.000,  access  road 
construction  and  maintenance; 

(2)  lump  sum,  120.000,  camp  con> 
structlon   and  maintenance; 

(3)  lump  sum,  clearing  of  site  and 
stripping  of  left  abutment; 

(4)  lump  sum.  cutting,  chipping, 
sandblasting  and  removing  ex- 
isting concrete; 

(5)  1200  cu.  yds.  excavation  of  over- 
burden, rock  and  concrete; 

(8)  800  lln.  ft  drilling  at  unit  price 
of  13  per  Un.  ft  plus  lump  sum 
for  drilling  holes  (exclusive  of 
dowel  and  anchor  bar  holes)  for 
pressure  grouting  in  rock  and 
concrete,  and  furnishing  and  in- 
stalling grout  pipe  and  fitUngs; 

(7)  800  sacks  cement  used  In  pres- 
sure grouting  at  unit  price  of 
S2  60  per  sack  of  cement  so  used, 
plus  the  lump  sum  for  pressure 


3&~SEWERS 
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4/21/47 

Contraot  Awarded 

Eaetslde   Intercepting   Sanitary 

Sewer  Cost   $70,268.99 

STOCKTON.  CaUf.,  San  Joaquin  Co. 
From  Hazelton  Ave  and  Wilson 
Way  to  E.  Fremont  St.  and  Wizard 

Owner— City  of  Stockton,  B.  L.  Tra- 
hem.  c;ty  clerk.  City  Hall,  Stork- 
ton.   Calif.  ^,^ 

City  Engineer  -—  Lyle  Payton,  City 
Hall.  Stockton.  Calif  . 

120  days    completion    time. 

Contractor  —  Stockton  Construction 
Co..    Box    2067,    Stockton,    Calif. 

4/21/47  *® 

Contract  Awarded  .««,^^ 

Sewer   Line  Cost  $28,000 

TUT. ARE  Calif.,  Tulare  Co.  Kern  S>. 
Owner— City    of    Tulare,    Gail    Bash, 
City  Mgr..   City  Hall,   Tulare,  Cal. 
Plans  by  owner. 

Contractor— Pacific  Pipe  Line  Const. 
Co..  and  Engineers,  Ltd.,  3000  Rail- 
road  Ave.,   Fresno,  Calif. 


walk  to  conatmel; 

(16)  16,200  eq.  ft  B^-ln.  asphaltlc 
concrete  pavement  seal  coat  and 
screenings ; 

(17)  1  street  monument  to  plac*. 
ToUl  bids  submitted  April  19  were : 

(A)   A   Telchert  *  Son.  Inc..   bacra- 

mento.  Calif..  $729910. 
<B)  J.  R   Reeves,  Sacramento,  Calif., 

$7420.97. 
(C)    McGIIUvray  Constr   Co.,  Sacra- 
mento. Calif..  $7621.26. 
Unit  prices  were: 

(A)     (B)     (C) 

(1) $.16     $.25     $.20 

(2) 60     1.26     .90 

(8) 28      .75     .10 

(4)  „.„ 20.00    15.00    22.00 

(6)..; -.. -     a.50  5.00  4.50 

(6)    „._ 3.50  5.00  4.00 

(7) 3.00  4.00  3  50 

(8) 1-46  140  1.45 

(9) 1.40  1.26  1.30 

(10)  _ 1.60  1.60  1.06 

(11) .W  -40  .50 

(12) -...  laOO         16.00         15.50 

(13)       .„ 8500         85.00         90.00 

(14):i ~ 1.15  1.14  1-30 

(16) .20  .186  18 

(16) 1»  18  16 

(17)._ 4.00  4.C0  6.00 
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STREETS  AND 
HIGHWAYS 


4/22/47  •     40 

Contract  Awarded 

Grading,   Surfacing         Cost  $91,964.75 

PLUMAS  and  LASSEN  COS.,  CaUf. 
Between  0.3  mile  west  and  <^8  mile 
east  of  Plumas-Lassen  county  line. 

Owner— State  of  California.  Division 
of  Highways,  Public  Worica  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif. 

miles    grading,    surfacing 


About    1.1    „  _ 

with  plant-mix   surfacing  aind  ap- 
plus  ihe  lump  sum  for  pre*"?™  I     p,ying  geal  coat  thereto, 
grouting   (exclusive  of   SrrouUngi.H^^^^»^^^__p^^^,^^^^    ^    Watson 

-•  '«""'-»-^-  1      conatruotlen     Co-     873     Met     Ave., 


4/22/47  ..        «  ^S 

Owner   Taking    Bids— Due    May   9,   5 

P.  M.— Street  Imp.;   Rec.  No.  2600 
SACRAMENTO.    Calif..     Sacramento 

County.  Alley  between  Capitol  Ave. 

and  N  Street  from  21  st  to  22nd  St. 
O^ner  —  City  of  Sacramento.  H.  G  | 

Denton,  city  clerk.  City  Hall.  Sac- 
ramento. Calif. 
City  Engineer — Fred  Klaus,  city  hall. 

.Sacramento,  Calif. 

Work   Involves: 

(1)  145  c.y.  oxcav.  and  grading; 

(2)  S    gutter    drains    cut    No.    11    Ui 

Ol&Cft  * 

(3)  18  l.f.'6-in.  VI  sewer  pipe  to  place 

(4)  2   manholes   complete   to   constr.: 

(5)  16     %x6-ln.     x    20-ft     expansion 
Joint: 

(8)  120  cy.  6-ln.  concrete  pavement, 
early  hardening,  to  place. 
Specifications  obtainable  from  the 
above  oft  Ice.  * 


4/22/47 

Two  Low  Bkfder* 


40 


Clearing  Hungry  Horee  B— enrolr 

Site  (Portion);  Spec  1748 
HUNGRY   HORSE   PROJECT.   Mon- 

tana.  South  fork  of  Flathead  Rlvv, 

approximately    30   milea   northeaat 

of  KaUspell.  Mont 
Owner— U.  S.  Bureau  of  Reolamatloa, 

Kallapell,  Mont 
Plans  by  owner. 

The  work  involves: 

Schedule  No.  1 
Clearing     Hungry     Horse     Reservoir 

site  in  Sections  22.  23.  26,  27,  36,  T. 

30  N.,  R  19  W.  (MPM) ; 
Clearing  685  acres. 

Schedule  No.  2 
Clearing    Hungry     Horse    Reservoir 

site  m  Sections  25  and  36.  T,  80  N. 

R.  19  W.   (MPM)   and  Section  1,  T. 

29  N.,  R  19  W.  (MPM) ; 
Clearing  650  acres. 
Low    Bidder— J.  J.    Reese,    Columbia 

Falls.  Mont,  (Sch.  1)  $237,695;  (Sch. 

2)   $170,625. 

Trisdale   &   Parsons.    Project  City. 

Calif.,  at  (Sch.  1)  $267,160,  (Sch.  8) 
$172,250,  submitted  second  low  bid 
April  18. 

4/22/47  •     40 

Owner  Taking  Bide— Due  May  21,  . 
2  P.  M. 

Grading  ^     .^ 

YOLO  COUNTY,  Calif.  At  west  side 
of  Yolo  Bypass,  about  five  mUea 
east  of  Woodland. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. FubUc  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.1  mile  grading  and  applying 
bituminous  surface  treatment 
The  work  involves: 

(1)  remove  existing  bridge; 

(2)  4300  cu.   yds.    roadway   excava- 
tion; 

(3)  250   c\L   yds.  structural  excava- 
tion ; 

(4)  160O  cu.   yds.   imported   borrow, 
type  A; 

(5)  leiiBOO  cu.  yds.  imported  borrow, 
type  B; 

(6)  develop  water  supply  and  fur- 
nish water  equipment; 

(7)  400  M  gallons  apply  water; 

(8)  6  sta.  finish  roadway; 


of  dowels) .  ^        ,  1.^1,^ 

(8)  laOO  lln.  ft  drtlltog  dowel  holes 
in  rock  or  concrete  greater  tban 
10  ft  in  depth; 

(9)  1900  Un.  ft  drUltog  anchor  bar 
holes  in  rock  or  concrete  less 
than  10  ft  in  depth ; 

(10)  29.000  lbs.  furnishing.  Installing 
and  grouting  anchor  bars  and 
dowels  in  rock  or  concrete; 

(11)  4200  cu.  yds.  concrete  in  south 
thrust  block; 

(12)  2660  cu.  yds.  concrete  In  spill- 
way piers,  parapet  walla  and 
outlet  tower; 

(13)  8850  cu.  yds.  all  concrete  not 
Included  in  items  (11)  and  (12); 

(14)  118.000  lbs.  furnishing,  fabricat- 
ing and  placing  reinforcing  steel, 
including     gate     hinge     anchor 

(15)  lump  sum.  salvaging,  furnishing 
I  and  Installing  handrail: 

(16)  325.000  lbs.  furnishing,  fabricat- 
ing and  instalUng  structural 
steel  spillway  gates,  footbridge, 
trash  racks,  floor  plates  and 
grating,  and  recorder  house  sup- 

(17)  500  aacks  cement  used  In  gunlt- 
Ing  at  unit  price  of  $8.60  per 
sacks  of  cement  so  used,  plus 
lump  sum  for  furnishing  and 
placing  gunlte; 


meal  preparation 
is  easy  going  in  this 

KITCHEN 


Oakland,  CaUf. 
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SURFACING,  SAN  JOAQUIN  COUNTY 

Contract   Award«»-Unlt  Prieee  (2)  700  tons  paving  asphalt  for_plaiir. 

Borfsclng  ^*Jll'*':?"^ ' 

SAN  JOAQUIN  CO..  Calif.   Thornton 


Road,  located  In  Sections  18,  14  and 
26  of  Township  8   North,  Range  6 

East  and  Sections  80.  81  and  82  of 
Township  8  North.  Range  6  Bast, 
MDB..  and  M  extending  from  the 
southerly  line  of  State  Route  12 
southerly  to  the  Eight  Mile  ^omA. 

Q^^er— Count  yof  San  Joaquin.  R.  B. 
Oraham.  county  clerk.  Courthouse, 
Stockton,  Calif. 

County  Surveyor— Julius  B.  Manthey, 


mtxod     surfacing     for    surfacing 
and  leveling  courses; 

(3)  67  tons  asphaltlc  paint  binder; 

(4)  3150  tons  untreated  rock  base  for 
shoulders; 

(6)  developing  water  supply  and  fur- 
nishing watering  equipment; 
(6)  40  M  gallons  applying  water. 
Total  bids  submitted  April  14  were: 

(A)  S.  M  McOaw  Co..  Stockton,  $61.- 
882. 

(B)  A  Telchert  St  Son.  Sacramento, 
$62,252 


4/22/47 

L.OW  and  Only  Bidders 

Street  Improvement;   Resolution 

2606  Cost  $7299.10 

SACTRAMENTO.     Calif.,     Sacramento 

County.  36th  St  from  12th  Ave.  to 

southerly  city  limits. 
O-wner — City    of    Sacramento,    H.    O. 

Denton,  city  clerk.  City  Hall,  Sac- 
ramento. CaUf. 
City  Btagineer— Fred  Klaus,  CMty  Hall, 

Sacramento.  Calif. 
Low  Bidder— A    Telchert  &  Son,  Inc.. 

Box    1133,    Sacramento.    Calif.,    ^7,- 

299.10. 

The  work  Involve*: 

(I)  62  sq.  ft  concrete  aprons  to  re- 
move; 

488  cu.  yds.  excavation  and  grad- 
ing; 

44  cu.  yds.  fill  grading  r 
6  1-ln.  water  services; 
6    8x8x6- in.     V.I.    pipe    tees     to 
place; 

1     8x8x4-ln.    V.I.     pip*    teea    to 
place ; 

5    6xex4-ln.    V.L    pip*    wye*    to 
place ; 

(8)  180  Un.  ft  6-ln.  V.I.  sewer  pipe 
to  place; 

(9)  16  Un.   ft   4-ln.  V.I.   sewer  pipe 
to  place; 

(10)  660  lln.  ft  8-in.  V.I.  sewer  pipe 
to  place; 

(II)  50  sq.  ft.  6H-*n-  asphaltlc  con- 
crete pavement  to  remove  and 
replace ; 

(12)  2  gutter  drains  No.  11; 

(13)  8  manholes  to  conetructf 

(14)  1216  lln.  ft  curb  and  gutter  No. 
13  to  construct; 

(18)  5472  sq.  ft  3^-ln.  concrete  •Ids- 


(2) 

(8) 
(4) 
(8) 

(6) 

(7) 


HlghVa;VAgricuUu^TB-.dg:.Ha«,N  ^  fIn'$So^""™'""  ''"'  ^'^' 

Ap^Jl^xVmVe^^  4^?l^'^r rr^Sf  i:    <0>  ^^^Pruction  Co..  Rio  Vist. 
SJ^trsctc-S.    M._MpQaw   Co..   Elka'j^^^  $«M76.^   ^^^  ^^     ^^^^^    ^^ 

(F)  Edmondson  &.  Miller.  Sacramooto, 
$68,548. 


Bldg..  Stockton,  Calif. 
The  work  Involves: 
(1)  10.100  tons  mineral  aggregate  for 
plant-mixed  eurfacln  gand  level- 
ing course*; 


OVERHb\0'.Af^^  t    "^>HS 


Unit  prices  were: 


(C) 

$    4.16 

16.00 

82.00 

2.60 

200.00 

3.00 


(D) 

$    4.69 

12.20 

29.00 

2.66 

125.00 

8.00 


(B) 

$     4.80 
12.00 

2aoo 

2.60 

500.00 

500 


(F) 
$     8.98 
20.00 

&aoo 

8.00 

1160.00 

lOOO 


Gamerston  &  Green  Lumber  Co. 

Who/esafB  and  Jobbing  Yard% 

LUMBER  -  TIMBERS  -  TIES  -  PIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINi 


Saa  Proneltce— ItOO  Army  St. 

>ITw«f*r  1300 
■nmnTiin  ■  i  ■!■---— '^-■~-'~~°— 


Ottlilaad— 2001  LlvlB«t«oa  St. 
Kffllooo  4- 1  ••4 


OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Ption*  Olympk  4312 

B420   San   Pablo   Ave.,   OAKUAND 


Phone  JUnlper  4-7897 

6781  Mission.  SAN   FBANCI8C0 

• 

408  Keyes   St„  SAN   JOtK 

Phone  Ballard  9161 


1  < 

CIIUNC  LIGHT 

2 

UOHT 
OVIR  SINK 

UOHTUNDU 
CAMNET 

AUTOMATtC 
RANOI 

iOASTER 

MIXIR 

TOASTER 

WAPPLE  IRON 

COPPEE  MAKER 

10 

aocK 

II 

BISH  WASHER 

12 

PUU  SIZED 
WATER  HEATER 

IS 

RtPRI<»ERATOR 

14 

KITCHEN  PAN 

15 

•AMO 

16 

HOME  PREEZER  | 

ADEQUATE  WIRINO  IN  THE  KITCHEN  MAKE!  CERTAIN 
YOU  HAVE   AN   OUTiET  HANDY   POR  EACH  APHIANCE 

Most  women  agree  cooking  is  fun  but  it  is  the 
mixing  and  preparing  of  food  that  makes  for 
fiiss  and  bother.  And  that  is  just  what  kitchen 
planning  experts  have  in  mind  when  they 
locate  cabinets  and  counters  right  handy  to  the 
refrigerator  to  create  a  food  preparation  and 
mixing  center.  If  you  are  building  or  modem- 
izing,  no  room  calls  for  more  careful  planning 
than  your  kitchen.  So  plan  and  budget  now, 
because  the  time  is  coming  soon  when  you  can 
buy  the  many  beautiful  and  efficient  appliatioes 
you  have  been  waiting  for. 

IRE    YOUR    DEALER,   Ol 
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PLAN      TO      HAVI      A     MODfRN      WORK      SAVING      KITCHEN 


DAILY 
PACIFIC   BUILDER 

(Batabllahed  In  1890) 

l>ubtlahaB  every  meming,  exoept 

••turteya,  Sundays  and    Legal 

Helldaya  by 

F.  W.  Dodge  Corporatlen 

46R  Tenth  %L,  San   Franoleeo  8  - 

Telephone  MA  rket  7110 

a.  e.  MoQavran,  Manager  •  Editor 
J.  B.  Odgers,  Advertising  Manager 

Subaoriptlon  Rates: 

$80.05  per  year 
(Payabia  In  Advance) 
Single  Copy  15  Cents 

Advertising  Rates  en  Request 

Printed  by 
SUric-Rath  Printing  «^|^ 

A  Publishing  Co. 

(Sntered  aa  S'Scond  Class  Matter, 
July  28.  1907.  lit  the  post  off loe  In 
Sac  Frandacc,  Calif.,  under  the 
Act  of  March  8,  1887.) 

Copyiigtat  1046  by 
F.  W.  Drid^e  Corporation 


<9)  16  tons  screenings  seal  coat ; 

(10)  1.2  tons  liquid  asphalt  SC-6  seal 
coat; 

(11)  260O  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
face treatment; 

(12)  26  tons  liquid  asphalt  BC-3  or 
SC-4  bituminous  surface  treat- 
ment; 

(13)  32  cu.  yds.  sacked  concrete  rip- 
rap; 

(14)  8  each  culvert  markers  and 
guide  posts; 

(18)  224  lln.  ft.  60-in.  CMP,  10-gage. 
Specifications  obtainable  from  the 
above  office. 


The  work  Involves: 

(1)  185  cu.  yda.  remove  concrete; 

(2)  9000  cu.  yds.  roadwmy  excava- 
tion; 

(3)  81,000  cu.  yds.  Imported  borrow, 
type  A; 

(4)^119,000  cu.  yds.  ImportecT  borrow, 
type  B; 

(5)  880  cu.  yda.  structure  excava- 
tion ; 

(6)  develop  water  supply  and  fur- 
nish water  equipment; 

(7)  9200  M  gallons  apply  water; 

(8)  323  sta.  finish  roadway; 

(9)  81,000  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
face treatment; 

(10)  678  tons  liquid  asphalt  RC-3  or 
RC-4  bituminous  surface  treat- 
ment; 

(11)  120    tons     liquid     asphalt    SC-2 
I  penetration  treatment; 

(12)  70  tons  asphaltlc  emulsion  seal 
I  coat ; 

'  (13)  80O  tons  screenings  seal  coat;' 
,  (14)  150    cu.    yds.    class   A    portland 

cement  concrete  structures ; 
'(15)  11,000  lbs.  bar  reinforcing  steel; 

(16)  22  each  culvert  markers; 

(17)  100  lln.  ft  24-in.  CMP,  14-gage; 
(18)60  Un.  ft  30-ln.  CMP,  14-gage; 
(19)  622  lln.  ft.  36-in.  CMP,  12-gage; 

I  (20)  50  lln.  ft  48-in.  CMP,  12-gage. 

Specifications  obtainable  from  the 
'above  office. 


(35)  2800  lln.  ft  8-ln#  CMP  down- 
drains,  16-gage; 

(36)  180  lln.  ft.  12-ln.  CMP  down- 
drains,   16-gage; 

(37)  100  lln.  ft.  salvage  existing  pipe 
culverts ; 

(88)  100  lln.  ft.  relay  salvaged  CMP 
culverts ; 

(39)  770  lln.  ft  salvage  existing  spill- 
way assembly  downdrains; 

(40)  700  Un.  ft  relay  salvaged  corru- 
gated metal  spillway  assembly 
downdrains : 

(41)  engineer's  office. 
Specifications  obtainable  from  the 

above    office    of    the    state    highway 
engineer. 


4/22/47  40 

Owner  Taking  Bids — Due  April  30, 

2  P.  M. 
Grading,  Etc. 
TUCSON-MT.  LEMMON  HIGHWAY, 

Arizona.  Pima  County. 
Owner— Arizona  State  Highway  Com- 
mission, 17th  Ave.  and  Jackson  St., 

Phoenix,  Aria. 
Plans  by  engineering  department  of 

owner. 
About   five  miles   grading,   drainage, 

select     material     and     road-mixed 

bituminous  surfacing. 
^      Specifications  obtainable  from  the 
above  office  upon  payment  of  $6. 

4/22/47  -1" 

Owner  Taking  Bids— Due  May  9,  5 
p.  1^. — Street  Imp.,  Res.  No.  2S84 

SACFLfVMENTO  Calif.,  Sacramento 
County.  4Slh  St..  I  St.  and  easterly 
one-half  of  Bear  Fiag  Way.  Driver 
Tract 

Owner  —  City  of  Sacrameiito.  H.  G. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  city  hall. 
Baeramento,   Calif. 
■Worlc    Involves : 

(1)  951  o.v.  excav.  and  grading; 

(2)  1906  l.f.  curb  and  gutter  Cut 
No.  6,  to  construct; 

(3)  If   If.   curb   alone,   to   roiKstruct ; 

(4)  6729  s.f.  3H-ln.  cone.  sldewalU 
to  construct; 

(5)  15,562  8f.  6«,4-ln.  asph.  concrete 
pavement,  to  construct; 

(6)  887  l.f.  8-ln.  VI  sewer  pipe,  m 
place ; 

(7)  225  If.  6-lnch  do; 

(8)  S  manholes  to  construct: 

(9)  8  gutter  drains.  Cut  No.  11.  to 
place ; 

(10)  7  street  monuments: 

(11)  3  8x8x6-ln.  V  I  pipe  tcM,  to  plar»* 

(12)  5  6x6x4-lnch  V  1  pipe  wyes,  to 
place ; 

(13)  1  gutter  drain,  to  reset; 

(14)  38  If.  2x6-in.  OI*  header  boards, 
to  place; 

(15)  lump  sum  three  8-,  two  14-  and 
one  12-inch  irees,  and  one  14- 
and   ore    Ji*-ln.    'tumps,   romovi- 

Specifications  obtainable  from  the 
above  office. 


4/22/47  •     *0 

Eight  Bids  Submitted— Announce- 
I      ment  Soon 
Grading   and  Surfacing 
SHASTA     COUNTY,     Calif.     County 
I     Highway   No.    14-C,    between   MIU- 

ville  and  5.87  miles  easterly. 
'Owner  — County    of    Shasta,    county 
I     clerk.  Hall  of  Records  Bldg..   Red- 
ding. Calif.  ^    ^ 
County  Surveyor— Ernest  D.  Breun- 

Ing,  Box  820.  Redding,  Calif. 
About    5.87   miles    grading   and   sur- 
facing. 


4/22/47  40 

Owner   T.tking    Bids — Due    May    (>,   8 

P.  M.— Grading  School  Site 
HANFORD,  Calif..  Kings  Co.    North- 
west comer  J'ersey  and  Cth  Aves. 
Ownerg-Lakcslde    Union    Elementary 
SchoJh  Dist..  Robt  Burr.  Clerk.  Rte. 
3.  Box  467.  Hanford.  CaUf. 
Plans  by  owner. 

Specifications  obtainable  from  the 
above  office  of  the  clerk  upon  deposit 
of  810.  refundable.  Bids  will  be  op- 
ened In  the  office  of  Fraser  School. 
10th  and  Kent  Aves.,  Kings  County. 


(17)  2000    l.f.    InstaU    1-in.    pipe    for 
service  conneotlonr ; 

(18)  13,00  Lf.  install  \-inch  do; 

(19)  SOU   Install    service   meters; 

(20)  2.5   MFBM    constructing   timber 
trettlea  for  siream  croecings: 

(21  i  180   If    Jacking   10-in.    standai^ 
pipe    under   fctate   highwa>    ar.d 
under  S.  P.  railroad. 
Spe<     cations  obtainable  from  the 
above  office. 
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Low  Bidder 

Water  Distribution  System 

Coat  880,682.1  • 

SHARP  PARK,  calif.,  San  Mateo 
County. 

Owner— North  Coaat  County  Water 
District,  Patricia  B.  DeNlo,  secre- 
tary. Sharp  Park  Firehouae,  Sharp 
Park,  Calif. 

Engineer— Wilsey,  Broughton  ft  Long- 
son,  Inc.,  1126  Broadway,  Burlin- 
game,  Calif. 

Includes  water  mains,  valvea  and 
fitUngs. 

Low  Bidder— A  J.  Peters  &  Son,  410 
N.  10th  St.,  San  Jose.  Calif.,  889,- 
632.16. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


(Continued  on   Page  14) 
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Owner  Taking   Bide— Due  May  21, 
2  P.  M. 

Grading 

KERN  COUNTY,  Calif.  Between 
Wasco  and  Elmo  Highway. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  6.1  miles  grading  and  applying 
bituminous  surface  treatment 


4/22/47  ^        «        «o 

Owner  Taking   Bids— Due  May  22, 
2  P.  M.,  in  Los  Angeles 

Grading   and   Surfacing 

LOS  ANGELES  COUNTY,  Calif.  Be- 
tween Whitaker  Summit  nine  miles 
north  of  Castlac,  and  Frenchmans 
Flat  at  Piru  Creek.  ..... 

Owner— SUte  of  Califom'*.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.  CaUf. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif.  

Net  length  of  about  3.8  miles  grading 
and  surfacing  with  plant  mix  sur- 
facing on  untreated  rock  base. 
Bids   will   be   opened    in    the  State 

Bldg..  Los  Angeles,  Calif. 
The  work  involves: 

(1)  6025  cu.  yds.  remove  concrete; 

(2)  199  sta.   clearing  and  grubbing; 
(8)  1,300.000  cu.  yds.  roadway  exca- 
vation ; 

(4)  12,000  cu.  yds.  structure  excava- 
tion ;  ..     ,.        _i 

(6)  8000  cu.   yds.  ditch  and  channel 
excavation ; 

(«)  2.400.000  sta.  yds.  overhaul; 

(7)  8000  cu.  yds.  place  selected  rock 
embankment; 

(8)  15,000  sq.   yd-i.   compact   original 
ground; 

(9)  96,000  tons   pervious  material; 

(10)  68,000  cu.  yds.  imported  borrow; 

(11)  develop   water  supply  and   fur- 
nish water  equipment; 

(12)  20,000  M  gallons  aj)ply  water; 

(13)  199  sta.  finish  roadway; 

(14)  66.000  tons  untreated  rock  base; 

(15)  40,500  tons  plant  mix  surfacing; 

(16)  280  tons  asphaltlc  emulsion  prime 
coat  and  seal  coat; 

(17)  600  tons  screenings  seal  coat; 

(18)  870  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(19)  112.000  lbs.  bar  reinforcing  steel; 

(20)  200  sq.  yds.  wire  meah  reinforc- 
ing". _, 

(21)  10.600  tons  heavy  stone  riprap; 

(22)  115  cu.  yds.  class  A  portland  ce- 
ment concrete  slope  paving; 

(28)  90  each  culvert  markers; 

(24)  270  each  move  and  reset  guide 

(26)  Sw  Un.  ft  2-in.  galvanized  Iron 
debris  deflectors; 

(26)  1600  lln.  ft  %-ln.  wire  rope  debris 
deflectors;  

(27)  8200  Un.  ft  24-ln.  CMP,  14-gage, 

(28)  30  lln.  ft.  80-ln.  CMP,  14-gage; 

(29)  800  Un.  ft  86-ln.  CMP,  12-gage; 

(30)  220  Un.  ft  36-ln.  CMP,  10-gage; 

(31)  300  lln.  ft  48-ln.  CMP,  12-gage: 
(82)  4200    Un.     ft     12-ln.     perforated 

metal  pipe  underdralns  ;■ 

(33)  600  lln.  ft  6-ln.  standard  drain 
tile: 

(34)  60  each  spillway  assembUes; 
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Owner  Taking  Bids — Due  Bay  7,  8:15 

P.  M.— (Unit  Quantities) 
Water  Distribution   System 
SHASTA  COUNTY,  Calif.    About  8  tu 
10    miles    north    of    Redding    (fronx 
Sha.ota  Dam  to  Tovon). 
Owner  —   Shasta    Dam    Aroa   Public 
Utility   Dl.«»trlct    (Box   1000,   Cent:-al 
Valley.  Calif.)   Bruno  Kloss,   clerk; 
J.    C.   Tibbltts.   chairman    of    board 
of  directors;   Stanley  Elcock.  engi- 
neer;   Dsniel    C.    Carlton,    district 
attorney     (Carter    Bldp.     Redding, 
Calif)    c/o    Jonathan    C.    Tibbltto. 
Justice     of     poRce.     Justice     Court, 
Central  Valley,  Calif. 
Flans  by  Engrg.  Dept    of  Owner. 

The  district  will  furnish  all  pipe, 
valves,  fittings  timber  for  trestles 
and  valve  boxes  and  paint  for  paint, 
ing  the  pipe.  The  contractor  will  be 
required  to  furnish  w^MIng  rod  and 
all  other  equipment  and  materials 
usrd  in  performing  the  work. 
Work   involves : 

(1)  ."iD.OOC  l.f.  excavating  and  bark- 
fllUng  trench  for  4-ln.  pipe  In 
dirt  minimum  depth  28-ln. : 
(2»  3()00  l.f.  exccvatlng  and  back- 
flUIng  trench  for  4-ln.  pipe  in 
rock,  minimum  depth  28- in.: 
(2n)  4000  l.f  excavating  and  back- 
filling trench  for  4-ln.  pipe  in 
rock,  depth  16-in. ; 

(3)  5500  l.f  excavating  and  hacl:- 
fining  trench  for  5-  to  6-Inch 
pipe  in  dirt,  minimum  depth  30- 
Inches; 

(4)  5<X)  l.f.  excavating  and  back- 
filling trench  for  5-  to  6-lnoh 
pip«>  in  rock,  minimum  depth  80- 
inches ; 

(4a>  500  If.  excavat'.ng  and  back- 
f!lUn«r  trench  for  5-  to  B-lncli 
pipe  In   rock,  depth  18-inches : 

(5)  a'500  l.f.  excavating  and  back- 
filling trench  for  8-ln.  pipe  In 
dirt,   minimum   depth   C2-lnchea; 

(6>  500  If.  excavation  and  back- 
fllUng  trench  for  S-ln.  pipe  In 
rock,  minimum  depth  G2-lnche.4 . 
(6a)  1300  l.f.  excavation  and  back- 
ilDIng  Uench  for  S-ln  pipe  in 
rock,  depth  20-lnche8; 

(7)  60,000  If.  painting  and  Installing 
4-in.    steel   butt-welded   pipe; 

(8)  1000  If.  6-inch  do;/ 

(9)  9500  If  5-inclt  do; 
(10)  400  l.f.  8-lncn  do; 
(jli  1^800    l.f     Installing    8-ln.    dipped 

and  wrapped  10-ga.  8i>irul  weld- 
ed steel  pipe; 
(12).  30  irsta'l    1-ln.  gate  valves; 

(13)  8  Infetall   6-ln.  gate  valves; 

(14)  Install  8-ln.   gate  valves; 

(15)  110  Install  1-ln.  house  service 
connections: 

(16)  .150  Install  •'\i-lncJi  do; 


Supplies,  Equipment 

Sub-Contract 

Information 


to  County.— Following  submitted  bids 
to  the  State  Purchasing  Agent.  Sac- 
ramento.   Calif.,    for    liquid    asphalt 
aa  follows: 
QUO.  55276,  Req.  8820B; 

9  tons  MC-2  liquid  asphalt,  deliv- 
ered storage  tank  at  Keen  Canip 
maintenance  .station. 

Square   OP    Co.,    17;    aa    required; 
net. 

Lambs  Transp.  Co.,  |19.90;   as  re- 
quired;  net 
QUO.   55277;   Req.  88206: 

17  ton"!  MC-2  liquid  asphalt,  deUv- 
ered  state  overhead  storage  tank  ut 
Camp  Argelus  maintenance  stution 
on   Redlnnds-Barton   Flats  Road. 

Lambs  Tihusp.  Co.,  $17;  net;  as  re- 
qulretl. 
QUO.    56435;    Req.   52014- 

210  tons  liquid  asphalt,  type  SC-S 
for  vendors  plant  near  Santa  Mana. 

Five    C   Refg    Co..    $9.50   at    Sent* 
Murla.  total  $1095:  disc.  2%  80. 

Western  Asphalt  &  Rcfg.  Co..  San  - 
ta  Maria,  $9.50.  toUl  $1998;  disc. 
1%  SO  days. 
REQ    55287:  Req.  S8228: 

20  tons  liquid  .-asphalt,  type  8C-4 
deliv.  and  spread  Oilman  Hot  Springs 

Square   OK    Co..   $13;    $5.50   spread- 
ing; net  _, ,^ 

Richfield  Oil  Co..  $12.95;  net;  $5.50. 

Douglas  Oil  Co..  $18;   nets  $550. 

Lambs  Tiarsp.  Co..  $12.75;  net; 
$5.50. 
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42— MISC.    SUPPLIES    AND 
MATERIALS 
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Tractor  and  Trailbullder 

Low  and  Only  Bidders 

SACRAMENTO.  Calif..  Sacrameoto 
Co. —The  following  submitted  bida 
April  18  to  the  State  Purchasing 
Agent.  Sacramento,  Calif.,  under  Quo. 
67827.  Req.  16192.  for  one  tractor  and 
trailbullder  delivered  and  assembled 
and  ready  for  use,  f.o.b.  Sacramento, 
Calif.:  ^- 

Weaver  Tractor  Co.,  Caterpillar  D6, 

I  $628351. 

Kay  Brunner  Trailbullder,  $1825.06; 
120   days*    delivery;    cash  dlscotmt 

1100.  ^   ^ 

Capitol   Tractor  ft  Equipment  Co., 
AlUs  -  Chalmers    HD7W,     $613685; 
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Sale  of  Surplus  Material 
SACRAMENTO.  CaUf.— War  Assets 

Administration.  McClellan  Field  site  j 
clearance  unit.  McClellan  Field.  Sac- 
ramento, CaUf.  (Bldg.  T-627-A),  an- 
nounces sale  of  surplus  material 
from  Camp  Beale.  McClellan  Field 
and  Falrfleld-Suisun  Army  Air  Baae, 
with  sale  commencing  April  22,  9 
A  M. 
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Supplies  and  Material* 

Bids  Wanted 

SAN     FRANc5l8CO,     Calif.  —  Until 
April  28,  2  P.  M..  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San-  ! 
some    St.,   San  Francisco,   Calif.,    for 
materials  as  follows: 

Bids  Mo.  79S — Leaded  cast  bronxe 
or  rolled  copper  alloy  bearing  plate 
assemblies,  f.o.b.  shipping  point. 

Bid  No.  796 — 480  bbls.  portland  ce- 
ment m  paper  sacks,  f.o.b.  Job  site  at 
Humburg  Creek  bridge,  approximate- 
ly nine  miles  west  of  Yreka,  Calif. 

Bid  No.  797 — Reinforcing  steel,  f.o.b. 
shipping  point 

Specifications  obtainable  from  the 
above  office. 
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Bronze  Fittings 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  1,  3  P.  M.,  bids  will  be  received 
bv  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  CaUf.. 
under  Inv.  3917  for  furnishing  and 
delivering  special  underground  bronse 
fittings  for  the  San  Francisco  Water 
Department. 

Specifications  obtainable  from  the 
above  office. 


4/22.'47 

Liquid    Asphalt- 
Low   and  Only   Bidders 
S.'K.CRAMENTO,    Cailf 
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Saciamen- 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO.  12 

Phone:  DEIaware  7513 


^  BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabiii«f  Sinks 

Woll   Cobla«H 

Floor  CobinvH 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIIUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET       SAN  FRANCISCO 
UNdvrhill  2727 


On  t/u  /o6- 

ON  TIME 


Loafiing 

At  P«rman«nt«,  llO-borrci 
trucks  ore  loaded  In  two  min- 
utes by  screw  conveyors  and 
gravity-flow  silos. . . .  62,000 
sacks  per  day  ore  processed 
through  the  packhouse  wher* 
sacks  are  filled  28  to  the  min- 
ute by  automatic  packers. 


Delivery 

By  special  bulk  or  flat  rack 
trucks,  Permanente  delivers 
on  order  anywhere  in  North- 
ern California  less  than  24 
hours  after  it  is  received. 
Close-in  deliveries  completed 
in  four  to  six  hours. 


u  « 


PERMANENTE 

CEMENT 

COMPANY 

1924    BI^OADWAY 
OAKIAND    1  ?,   CAUF 
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DAILY    PACIFIC     BUILDER 


TUESDAY,  APRIL  22.  1947 


Moore  TrailbuUder.  I16SS.60;  30  to  00 
days'  delivery;  discount  2  p«r  oant 
30  days. 

Flood  E^iuipment  Co.,  Sacramanto, 
Cletrac  DD,  $6606.78;  Ateco  TraU- 
buildar,  $1810.80;  14  days'  dallTery; 
terms  net.  .    «     . 

Sutton-Morf  Tractor  Sc  B<qtupment 
Co..  Bacramento,  International  TD14, 
$6310.66;  TrailbuUder,  $2167.76;  when 
available;  no  discount 
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PI p»— Bids  Wantsd 

YREKA.  Calif.,  Siskiyou  Co.— Until 
April  28,  7:80  P.  M.,  bids  wUl  be  re- 
ceived by  the  Town  of  Treka,  Kath- 
eryn  R.  Brown,  city  clerk.  City  Hall, 
116  N.  Main  St.,  Yreka.  Calif.,  for  fur- 
nishing (a)  600  ft  60-ln.  corrugated 
galvanized  Iron  pipe  of  either  12-  or 
14-gauge  with  bfind  couplers,  all  pipe 
to  be  perforated  half  way  around 
with  eight  H-ln.,  %-ln.  or  %-ln. 
holes;  (b)  8  6-ft  lengths  of  84-ln. 
corrugated  galvanized  iron  pipe  of 
10-  or  12 -gauge  with  band  couplers. 
2  Joints  thereof  to  be  perforated  with 
>4-ln.,  %-ln.  or  \-ln.  holee. 
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Bronze  Fittings 

Low  and  Only  Bidder* 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  April  21  to 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall.  San  Francisco,  Calif., 
under  bid  No.  3915  for  furnishing  and 
delivering  special  underg^round  bronze 
fittings  for  the  Water  Department: 

M.  Greenberg  Sons.  (1)  no  bid;  (2) 
no  bid;  (3)  $6;  2%  80  days;  60  days' 
delivery. 

Mueller  Co.,  (1)  $0.06;  00-120  days' 
delivery;  (2)  $1.12;  30-60  days'  deliv- 
ery; (8)  $6.08;  2%  30  days. 

James  Jones  Co.,  (1)  $a83;  (2)  $1.02; 
(3)$4.46;  2%  30  days;  00-150  days'  de- 
livery. 

43— MACHINERY  AND 
EQUIPMENT 

4/22/47  •     43 

Fire  Truck 

Low  and  Only  Bidders 

CHICO.  Calif..  Butter  Co.— The  fol- 
lowing submitted  bids  April  16  to  the  j 
City  cf  Chico,  Harry  H.  Hume,  city 
clerk.  City  Hall,  Chico,  Calif.,  for  a  i 
pumper  truck   and   an   aerial  ladder  I 
truck :  I 

Lk  N.  Curiifl  &  Sons,  Oakland,  $11.-  i 
050 :  $13,277.50  alternates ;  lOOO-gallon  ■ 
pumper.  i 

Tractor  Service  Co.,  Chico,  $18,066; 
lOOO-gallon  pumper. 

Seagraves  Corp.,  San  Francisco, 
113,000  1000-galIon  pumper;  $24,260 
aerial  ladder. 

Buffalo  Fire  Appliance  Corp.,  Buf- 
falo, N.  Y..  $12,616  lOOO-gallon  pumper. 
American-La  France  Foamlte  Corp.. 
$18,600     lOOO-gallon     pumpei ;    $26,860 
aerial  ladder. 

Ahrene  -  Fox  F\re  Snglne  Corp., 
rincinnati,  Ohio,  $15,812.60  1000-gal- 
lun  pumper. 


By  Alan  Dunn  for  ARCHITECTURAL  RECORD 
"And  I  want  it  wripped  as  a  gift." 
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Sub-Contracts  Awarded 

Warehouse  Building 

Approximate  Coat  $aM,000 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  5676  Anaheim  -  Telegraph 
Road. 

Owner— U.  S.  Rubber  Co. 

Steel  frame  and  reinforced  concrete, 
one-story,  360x521  ft,  brick  filler 
walls. 

Contractor— Haddock  Engineers,  Ltd., 
1616  &.  Greenwood  Ave.,  Monte- 
bello,  Calif. 

Excavating— J.  J.  Wood  ft  Sons.  1924 
Rosemead  Blvd.,  Rosemead. 

Roofing— Standard  Roof  Co.,  1850  B. 
42nd  St.,  Los  Angeles. 

Lightweight  Concrete  Block^Al  H. 
Maxted,  832  W.  6th  St.  Los  Angeles. 

Concrete  —  Consolidated  Rack  Prod- 
ucts Corp.,  2730  S.  Alameda,  Ver- 
non. 

Reinforcing   Steel— Ceco  Steel   Prod- 
ucts   Corp..    1460    Mirasol   St,    Los  | 
Angeles.  I 

Fire  Sprinklers— S.  Glenn  Hickman 
Co.,  3170  E.  11th  St,  Los  Angeles.      | 

Plumbing— E.   O.   Nay.   186  B.   Union  , 
St.,  Pasadena.  i 

Sheet  MeUl  and  Roof  Ventllatora— 
Emll  Brown  k.  Co.,  300  B.  9th  St, 
Los   Angeles. 


'Standard  Dredging  Corp.,  800  Cen- 
tral Bldg.,  Los  Angeles,  Calif. 

Pacific  Bridge  Co.,  333  Kearny  St, 
San  Francisco,  Calif. 

San  Francisco  Bridge  Co.,  602  Mar- 
ket St.,  San  Francisco,  Calif. 

Hydraulic  Dredging  Co..  Ltd.,  1221 
Central  Bank  Bldg..  Oakland,  Calif. 

Puget  Sound  Drdeglng  &.  Bridge 
Co..  Seattle.  Wash. 

Construction  Aggregates  Corp.,  603 
Market  St..  San  Francisco,  Calif. 

William  F»ierce,  Sulsun,  Calif. 

American  Dredging  Co.,  1410  Broad- 
way, Oakland,  Calif. 

Franks  Dredging  Co.,  260  California 
St..  San  Francisco.  Calif. 

A.  S.  Dutra.  256  California  St,  San 
Francisco,  Calif. 

Delta  Dredge  Co.,  Pittsburg.  Calif. 

Associated  Dredging  Co.,  625  Mar- 
ket St..  San  Frtuicisco,  Calif. 

H.  F.  Lauritzen,  Box  470,  Pittsburg, 
Calif. 

Roberts  Island  Dredging  St  Im- 
provement Co.,  S.  Pacific  Rd.,  Pitts- 
burg. Calif. 

Underground  Construction  Co.,  76th 
Ave.  and  San  Leandro  Blvd.,  Oakr 
land,  Calif. 


meot  Co,  096  Market  St;  builder, 
William  Cunningham,  86  4th  St 
CHURCH  (2-story,  frame).  $27,000; 
8  Union  100  W  Stelner;  owner, 
Epipcopal  Church  of  8t  Mary  the 
Virgin.  Stelner  and  Union  Sta ;  con- 
tractor, not  selected. 

ALTER  DWELLING,  $2000  r  48  Mont, 
calm  St;  owner,  Gwendolyn  Dean, 
c/o  contractor;  builder,  R  8  Sllver- 
berg,  753  Larch  St 

ALTER  DWELLING,  $3200;  1750  8th 
Ave;  owner,  Hilda  Knelss,  1734 
Broderick;  builder,  Le(»iard  Salo- 
mno,^  1734  Broderick. 

ALTER  PLANING  MILL,  $2600;  2800 
Jerrold  Ave;  owner,  J  A  Hart  Mill 
&  Lumber  Co,  premises;'  day  work. 

DWELLNG  (1 -story,  frame),  $8000; 
W  Vernon  366  S  Holloway;  owner 
and  builder,  Bonettl  &  Rocca,  426 
Faxon  Ave. 

DWELLINGS  (l-story,  frame)  (2), 
$8000  each ;  E  27th  Ave  260,  276  N 
Taraval  St ;  owner  and  builder,  N 
W  Anderson,  614  Taraval  St 

ALTER  CLUB.  $12,000;  foot  of  Baker 
St;  owner,  St  Francis  Tacht  Club, 
Marina;  builder,  W  C  Talt  Co,  461 
Market  St 

DWELLING  (1-story,  frame),  $6000; 
W  Maynard  Dr  206.6  ft  S  Terba 
Buena;  owner.  Dr  A  Schuchard, 
2449  14  th  Ave ;  builder,  Koenig  Bros, 
208  Dorland  St 

ALTER  GROCERY  STORE.  $1150; 
708  Hayes  St ;  owner,  McFerrin  and 
L  King  (lessee),  premises;  builder, 
McGahey  &  Olson,  601  Douglas  St 

ALTER  OFFICE  BUILDING,  $2500; 
246  Market  St;  owner.  Pacific  Gas 
&  Electric  Co,  prem;  builder,  H  H 
Larsen  Co,  64  South  Park. 

ALTER  FLATS,  $1600;  1474  Clayton 
St;  owner,  Edward  Galloway,  prem; 
builder,  E  J  Bailey,  1456  Clayton  St 

ALTER  DWELLING,  $900;  110  Cole- 
ridge St;  owner,  Rosala,  2202  Mira 
Loma  Heights;  day  work. 

ALTER  DWELLING.  $1300;  1562  36th 
Ave:  owner,  Francis  Cahill,  prem; 
builder.  Ace  Construction  Co,  2683 
46th  Ave. 

ALTER  APARTMENTS,  $3000;  1001 
Lombard  St ;  owner,  W  L  Tydeman, 
prem;  builder,  B  F  Dean,  3515  Mis- 
sion St 

ALTER  DWELLING,  $500;  647  Vi- 
enna St;  owner,  Louis  Dagii,  prem; 
day  work. 
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Toole— Bids  Wanted 

SAN  FRANCISCX).  Calif.  —  Until 
April  25.  2  P.  M..  bids  will  be  received 
by  the  U.  S.  Treasury  Department 
100  McAllister  St..  San  Francisco. 
Calif.,  under  Inv.  SF-3871-47  for  200 
McLeod  tools,  rake  and  hoe  combina- 
tion for  forest  fire-fighting,  f.o.b.  Etam 
Francisco. 

*     Specifications   obtainable  from  the 
above  office. 
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Used  Transformers 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT. 
Wa.>»hln(rton.— Until  April  29.  2  P.  M.. 
hids  will  be  received  by  the  U.  8.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver.  Colo.,  under  Tnv.  G-38..^9-A 
for  six  used  400-kva.,  8-phase.  18.200- 
to  2400- volt.  60-cycle.  oil-Immersed, 
nelf -cooled,  outdoor  type  transform - 
ors,  f.o.b.  shipping  point  and/or 
Pasco.  Wash. 

Specifications  obtainable  from  the 
above  office. 


4/22/47  ,  44 

Additional    ftub-C»ntraot»   Awarded 

1  Bakery  Plant  Est.  Coet  •2.000,000 

JMONTEBELLO,    Calif..    Los   Angeles 

County.   Adjacent  to  Union   Pacific 

right-of-way  at  head  of  Feiiruaon 

Dr.,  between  Vail  and  Maple  Area. 

Owner— Helm   Bakeries.    8800  Venice 

Blvd.,    Los    Angeles,   Calif.    (G.    W. 

Bauer,  superintendent  In  charge  of 

construction). 

Contractoi^— C.    L.    Peck,    223    H.    W. 

Hellman    Bldg.,   Los   Angeles,  Calif. 

Steel— Consolidated    Steel    Corp.,  6700 

S.  E!astem  Ave.,  Los  Angeles. 
Concrete — Western  Concrete  A  Equip- 
ment Co..  4221  E.  Bandini  Blvd.,  Los 
Angeles. 
i  Maple  Flooring— L.  D.  Reeder  Co.,  112 

N.  Larchmont  Blvd.,  Los  Angeles. 
Elevator — Beckwlth    Elevators,    Ltd., 
1020  Wilde  St.,  Los  Angeles. 


1 


Drydock  &  Overhaul 
Dredge,  "Pacific" 
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BIDS:   San       Franoisoo       District 
Corpa    of    Education,    War    Ocpt..    7* 
.  New   Mortgomery   St..   San    Francisco. 
Calif.,  Apr.   25.  2   P.   M. 

General  Engineering  A  Drydock 
Co.,  1100  Sansome  St,  San  Francisco, 
Calif. 

United  Engineering  Co.,  Ltd.,  foot 
of  Main  St.  Alameda,  Calif. 

Bethlehem  Steel  Co.,  20th  and  Illi- 
nois Sts.,  San  Francisco,  Calif. 

Graham  Ship  Repair  Co.,  foot  of 
Washington  St.,  Oakland,  Calif. 

Hurley  Marine  Works,  Inc.,  foot  of 
5th  Ave.,  Oakland,  Calif. 

Pacific  Coast  Engineering  Ca, 
Drawer  E,  Alameda,  AUlf. 

Moore  Drydock  Co.,  foot  of  Adeline 
St,  -Oakland,  Calif. 
4i -♦• 

I  County  BuQding, 

I      Porterville,  Calififornia 


BUILDING  PERMITS 


Granted 


BUILDING  (l-story,  frame).  $9000; 
E  line  Church  64  ft  8  24th  St;  own- 
er, J  Mahoney;  contractor,  A  Ber- 
wick. 

APPLY  PERMA-8TONB.  1810;  422 
26th  Ave;  owner,  Loula  Dellwlg, 
premises;  contractor,  Perma-8tone 
Improvement  Co. 

BUILDING  (l-story.  frame),  $600; 
NB  comer  7th  Ave  and  Geary 
Blvd;  owner  and  builder.  Jack 
Fathy  (lessee),  4260  Geary  Blvd. 


SANTA  CLARA  COUNTY 


DWELLING,  $6000;  Plckford  Ave  off 
Alum  Rock;  owner  and  builder.  H 
G  Hunt  792  Villa  Ave.  San  Jose. 

SHOP  BUILDING,  $3000;  Monterey 
Rd,  Morgan  Hill;  o^^^ner  and  build- 
er, David  Wood,  Route  1,  Box  87D. 
Morgan   Hill. 

DWELING.  $7000 ;  Lot  15,  Shirley  Dr, 
Los  Altos ;  owner  and  builder,  Robt 
Potts.  Route  1,  Box  482,  Los  Altoa. 

DWELLINNG,  $7000;  Lot  27,  Ramon 
Dr  off  El  Monte;  ovimer  and  build- 
er, Russell  W  Sykeson,  366  Cherry 
Ave,  Menlo  Park. 

GARAGE,  $600;  Quarry  Road,  Los 
Gatos;  owner  and  builder.  P  r.j 
Crider,  premises. 

ALTER  and  ADD,  $1000 ;  225  Curtner, 
South  Palo  Alto;  owner  and  build- 
er, Joseph  Bruzos,  740  Bailey,  Mt 
View. 

GARAGE  (commercial),  $8000;  west 
side  Monterey  Rd,  south  of  Morgan 
Hill ;  owner  and  builder,  R  V  Lit- 
tleton. Route  7,  Morgan  Hill. 

DWELLING,  $9000;  Lot  8.  Almond 
Ave,  Los  Altos;  owner,  R  V  Jones, 
El  Camlno  and  San  Antonio,  Loa 
Altos ;  builder,  Aro  ft  Okerman,  Box 
438,  Palo  Alto. 


SAN  MATEO  COUNTY 


1055   Old   County   Road,    San    Carlos. 

Army  warehouse  type,  wood  frame 
and  galvanized  iron  sheathing  (82 
ft  6  in.  X  111  ft). 

Owner — A.  C.  Carlton  Sr.  and  A.  C. 
Carlton  Jr.,  1066  Old  County  Rd, 
San  Carlos. 

Contractor— Donald  J.  Wild,  52  Eu- 
clid Ave.,  Atherion. 

Signed  and  recorded — ^April  17,  1947. 

Payments : 
Receipt  of  building  in 

crates    „.45,000.00 

Fill  and  forms  complete 2,000.00 

Finished  foundation  and 

slabs    „ 5,000.00 

Completion  of  building 6,000.00 

35  days  after  completion 1,000.00 

TOTAL. $18,600.00 

Limit — 90  working  days. 


BERKELEY 


SAN    FRANCISCO 
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4/22/47 
Automobllee 
Bids  Wanted 

SACRAMENTO.  Calif..  Sacramento 
Co.— TTntll  April  2S.  6  P.  M..  Wde  will 
he  received  bv  the  CMty  of  Sacra- 
mento. H.  O  Denton,  city  rletV.  City 
Hall.  Sacramento.  Calif.,  for  (1>  two 
4 -door  sedan  automobiles  for  use  by 
the  Police  Department  and  (2)  two 
4 -door  Rf>dan  automobiles  for  use  by 
the  Fire  Depariment 

Specifications  obtainable  from  the 
above  office. 


4/22/47 

i  Metal  Slat  Venetian   Blind* 
;  Bids  Wanted 

LODI,  Calif..  S«a\  Joaquin  Co.— Un- 
til May  6.  8  P.  M.,  bids  will  be  re- 
Jcelved  In   the  office  of  the  superin- 
tendent   of    schools    at    Lodl    Union 
High    School,    Lodi,    Calif.,    for    fur- 
nishing    and     Installing     metal     alat 
i  Venetian  blinds  at  Lodl   Union  High 
'school.  The   bid  will  be  for  72  win- 
dows.   Blinds   to   be   Installed   during 
I  the  month  of  June. 
Plans    and    specifications    may    be 
secured  at  the  office  of  the  superin- 
tendent  Bids   must   be  accompaoiied 
by  samples  and  certified  check  in  the 
amount  of  10%  of  the  bid. 


APRIL  21,  1*47 


BIDS:   Ceunty  of  Tulare,  Board  of 
Supervisors,  Courthouse,  VIsalla.  Cal^ 
'April  22.  10  A.  M.  Plane  preparM  by 
'  Architects  David    H.   Horn   and    Mar- 
shall   D.   Mortland,  235    Rowell  Bldg., 
Freano.  Cal. 

Larrtf-n  Ratto.  1901  Hedges.  Fresno. 
Calif 

Franceschl   Conitr.   Co.,   P.   O.    Box 
926,  Fresno,  Calif. 

Taylor  A  Wheeler  Comemrcial,  420 

Safford.  Fresno.  Calif. 

Flowers  A  Shirley.  108  South  H  St.. 
Tulare,  Calif. 
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4/22/47 

Gas  Heaters 

Lew  and  Only  Bidder 

SAN  FTIANCISCO.  Calif.  —  Atlas 
Heating  A  Ventilating  Co.,  Ltd.,  667 
4th  St,  San  Francisco.  Calif,  .at  $4276, 
terms  net,  80  days'  dellv«r>'.  submit- 
ted onlv  bid  April  21  to  Purchaser  of 
Supplies  M.  H.  Oerry,  270  City  Hall. 
San  Francisco.  Calif.,  under  bid  No. 
3913  for  furnishing  and  Installing  six 
gaa-flred  unit  heaters  at  Geary  car- 
house  of  Municipal  Railway. 


SUB-CONTRACT 
INFORMATION 


4/22/47  •     44 

Portable  Blaachers 
Contract  Awarded 

REDDING.  Calif..  Shasta  Co.— Pred 
E  Turner  Co..  788  Mission  St..  San 
Francisco,  Calif.,  at  $1878.92,  awarded 
contract  by  the  Shasta  Union  High 
School.  M.  E.  Luton,  clerk.  Redding. 
Calif.,  for  portable  bleachers.  10-tier 
high,  seating  capacltv  680  to  750 
adults. 


(Continued  on  Page  15) 


White   Oak   Grammar      | 

School  Addition 
San  Carlo*,  CaKfomia       | 


William  Horstmeyer  Co..  23  Mars 
St.  San  Francisco,  Calif. 

Pacific  Coant  Builders,  2530  lath 
St.  San  Francisco.  Calif. 

Robert  McCarthy  Co..  1050  Klrkham 
St..  San  Francisco,  Calif. 

Peter  bariorlo.  262  Clementina  Si.. 
San  Francisco.  Calif. 

Midatale  Constr,  Co.,  427  Bryant 
St..  San   Francisco.  Calif. 

Cattich  Bros.  A  Stevenson,  P.  O. 
Box  165.  Redwood  City,  CaUf. 


Maintenance  Dredging 

Stockton  Deep  Water 

Channel  and  Soisan  Bay 


BIDS:  Sacramento  Diet.  Corps  of 
Engineers.  War.  Dept^  Wright  BMg. 
Sacramento.  Calif..  May  6,  2  P.   M. 

Healy  -  Tibbitts  Construction  Co., 
411  Brannan  St.,  San  Francisco,  Calif. 

JohnNcm-Westem  Co.,  Box  416k  Ala- 
meda. Calif. 

Olympian  Dredging  Co.,  626  Market 
St..  San  Francisco,  Calif. 


Treatment  Hospital, 
SUte  Hospital  Cottage 
Farm,  Near  Salem,  Ore. 


BIDS:  Oregon  State  Board  of  Con- 
trol, Roy  Mills,  secretary.  Room  108 
State  Capitol  Bldg..  Satem,  Ore.  Plane 
by  Architect  Pietro  Beliuechi,  2040 
SW.  Jeffereon  St.,  Portland,  Ore. 

Peter  Kiewit  Sons  Co.,  1408  W.  48th 
St.  Seattle,  Wash. 

Sound  Construction  A  Bngineering 
Co.,  1403  W.  45th  St,  Seattle,  Wash. 

Guy  F.  Atklnnon  Co.,  806  Cascade 
Bldg.,  Portland,  Ore. 

L  H.  Hoffman,  715  SW.  Columbia 
St,  Portland,  Ore. 

W.  C.  Smith,  Inc.,  Board  of  Trade 
Bldg.,  Portland,  Ora. 

(Continued  on  Page  11) 


RECORDED 
NOTICES 


BUILDING  (3-story,  frame),  $30(000; 
N  line  Greenwich  155  ft  W  Leaven- 
worth St ;  owner,  Elsie  L  Rousseau, 
1100  Sacramento  St;  contractor, 
Oliver  M  Rousseau. 

PARTITIONS.  SHOW  WINDOWS 
and  STAIRS,  $15,000;  004  Market 
St ;  owner,  Macey's.  prem ;  contrac- 
tor. Fink  A  Schindler  Co. 

BUILDING  (l-story,  frame),  $6600; 
S  Army  117  ft  W  Noe  St;  owner, 
Robert  F  Smith,  1729  Golden  Gate 
Ave;  contractor,  D  A  Anderson. 

ALTER  and  INSTALL  PARTI- 
TIONS. PLUMBING  and  WIRING. 
$3000;  1976  Green  St;  owner  and 
builder,  Louis  F  LeHane.  premises. 

WIDEN  REAR  PORCH.  $500;  711-13 
Capp  St;  owner  and  builder.  Frank 
Lasturka.  711  Capp  8t 

I  BUILDING  (2-story,  frame).  $12,000; 
comer  of  Augusta  and  Elmira  Sts; 
owner.  Harry  Pappas.  1980  Bay- 
shore  Blvd ;  contractor,  Theo  L 
Petrikis. 

ADD  MEZZANINE  FLOOR,  $4(X)0; 
544  Mission  St;  owner,  Travers  A 
Henning,  prem ;  contractor,  Ameri- 
can Fixture  Co. 

ALTER  STORE  FRONT,  $1400;  SW 
comer  California  and  22nd  Ave; 
owner.  Richard  F  Weil.  420  Rovlar, 
Hillsborough ;  contractor,  B  S  Mac- 
Intyre. 

PAINT,  PLASTER.  CEMENT  and 
CARPENTER  WORK,  $1000;  2100 
Taraval  St;  owner,  S  Ruderman, 
prem ;   contractor.   Jack  Callaghan. 

FIRE  REPLACEMENT,  $13,950;  2801 
23rd  St;  owner.  G  Ferro.  2800  2Srd 
St;  contractor.  Jack  Callaghan. 

PARTITION  ROOMS,  $1600;  2196 
Sicramento  St;  owner  and  builder, 
Saul  Bobier.  premises. 

CUT  D<X>RWAY.  $600;  441  Grant 
Ave ;  owner,  Li  Yung.  666  Commer- 
cial St :  contractor.  Harold  Camp- 
ing Co. 

CONCRETE  RETAINING  WALL. 
$1150;  1817  28rd  Ave;  owner  and 
builder.  N  P  Hansen,  premises. 

BUILDING  (l-story.  frame).  $10,000 T 
S  side  Underwood  160  ft  W  Jen- 
nings; owner,  J  Leardini,  1418  Un- 
derwood ;  day  work. 


BUILDING  PERMITS 

Applications 


SAN  FRANCISCO 


AI..TER  THEATER.  $7500:  6826  Mis- 
sion  St;    owner.  Excelsior  Am  use - 


COALING  TOWER,  $10,000;  780 
Helnx;  owner,  Durkee's  Famous 
Foods,  2900  5th  St;  builder,  W  H 
Wisberopp  A  Co.  084  Orand  Ave, 
Oakland. 

ADDITION.  $1800;  709  Carlton;  own- 
er. Cutter  Laboratories,  premises ; 
builder,  Charles  Stockholm  A  Son. 
391  Sutter  St  San  Francisco. 

DWELLING  (6-room),  $0400;  1628 
VIsalla  St ;  owner,  E  Morgerman ; 
builder.  Waldo  E  Bethel,  1338  67th. 

PICKUP  STATION.  $15,000;  2117  All- 
ston ;  owner.  Marshall  Steel  Co, 
6427  Telegraph,  Oakland;  builder, 
Christensen  A  Lyons,  3454  Harlan 
St.  Oakland ;  architect.  Alben  Fro- 
berg.  8464  Harlan  St.  Oakland. 

FLORIST  SHOP.  $9000;  1800  San 
Pablo;  owner,  Aldon  8  Nabeta.  1806 
San  Pablo;  builder,  E  Nell  Clints- 
man.  5716  Alta  Plnta  Ave,  Rich- 
mond. 

SOUTH   SAN    FRANCISCO 

ADDITION  (11x17  ft),  $1000;  114 
Camaritaa  Ave,  Buri-Buri  Subdivi- 
sion ;  owner,  John  8  Cole,  114  Oam- 
aritas  Ave;  builder,  Clarence  F 
Bates.  5828  California  St.  San  Fran- 
cisco. 


PITTSBURGH 

TESTING 
LABORATORY 

Seccesser*  fe 
SMITH,  EMERY  AND  CO. 

CoMp/efe  Pfcytfcol  aacf  Cfce«lc«f 
Testlag  ead  faspecfloa 

CONCRETE  MIX.  PLACING  AND 

TESTING 

STEEL  AND  OTHER  iUILDING 

MATERIALS 
MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN      FRANCISCO 

EXbroek   1747 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

S»nd  Lhf  For  QwofaHoa 

HOGAN  &  VAN  GELDER 


1 


202  TERMINAL  SALES  BLDG. 
621  BAYSHORE  BLVD. 
=eg— —       ■  JUnrp«r  4-6670 


PORTLAND.  ORE. 
SAN  FRANCISCO 


TUESDAY.  APRIL  22.  1947 


RICHMOND 

COTTAOS  (5-room,  nistlc,  detached 
garage),  $8000;  780  17th  St;  owner 
and  builder,  A  J  Olsen,  789  17th  St. 

COTTAGE  (5-room.  stucco,  attached 
garage),  $8000;  822  31st  St;  owner 
and  builder.  Grover  S  Carpenter, 
2025  Sanford. 

COTTAGE  (5>4-room.  stucco),  $<S00; 
2816  Humphrey:  owner,  Charles 
Rlsewlg,  c/o  2361  Garvin;  builder. 
Sharp  A.  Nledermyer,  ^61  Garvin. 

COTTAGE  (6- room,  stucco),  $7000; 
5847  Fresno;  owner  and  builder, 
Leslie  C  Dawe,  505  Coventry  Rd, 
Berkeley. 

COTTAGE  (6-room.  stucco),-  $7000; 
58S8  San  Jose;  owner,  R  M  Aalbu, 
020  Carlton,  Berkeley;  builder, 
Aalbu  A  Son,  020  Carleton,  Berk- 
eley. 

OAKLAND 

pWELUNO,  l-story  5-room.  $8650. 
l-story  garage,  $350;  3004  Guldu 
St;  owner  and  builder,  Alva  Arm- 
strong, 2748  Oliver  Ave. 

ALTKR.  $1100:  1604  13th  St;  owner, 
Mary  Scott,  prem ;  contractor,  Joe 
A  Dupree.  1616  IStl.  St.     * 

ALTER  and  reralrs,  $1000;  2432  My., 
tie  St;  owner.  EugeMe  Tredcrt,  3fiJ 
Peralta  St ;  ccitractor,  M  G  Griffin 
2432  Myrtle  St. 

ALTERATIONS,   $2319;   6915   Hilton; 
owner,    W    G    Jensen,    prem;    con 
tmctor.    Steadman   A   Powell,    3918 
14th  Avenue.  * 

ADDrriCN,  $3500.  1901  Woodhaver 
Way;  owner.  Gordon  Carson.  1901 
Wocdhaven  "Way ;  contractor,  J  i) 
Andrew  Eou.  485  Stow  Ave. 

DWELLING,  l-stoi-y  5-room,  $700t), 
6119  Bond  St;  owner  and  builder, 
Mortinson  A  Cook,  3169  Mtn  Blvd. 

ALTPR  and  repair,  fllSO;  527  Cen- 
ter St ;  owner  and  contractor,  Wm 
Walker,   premises. 

DWELLING,  l-story  4 -room,  $5200; 
1908  83rd  Avt-;  owner  and  builder. 
Arthur  Wess,  25649  Edan  Avenue. 
Hayn-ard. 


Completion  Notices 


DAILY    PACIFIC     BUILDER 


PACE  7 


ftANTA  CLARA   COUNTY 


Recorded  Accepted 

April  17,  1947— S  line  of  18.03-acre 
tract  conveyed  to  M  W  Wicklow 
distant  thereon  450  ft,  then  along 
side  S  line  NE  170  ft,  thence  N 
11  deg  26  min  E  265.81  ft,  then  89 
deg  28  min  W  226.26  ft.  thence  SE 
260  ft  to  the  point  of  beginning, 
being  a  portion  of  the  aforemen- 
tioned ia03  acre  tract  In  Quito 
Rancho.  Peter  M  and  Amelia  T 
Nardl.  047  Paula  St,  San  Joae,  to 

Dick   Taylor  Construction  Co 

- - April  11.  1947 

April  17.  1947— Ptn  Lot  71,  Map  of 
Studio  Heights  P/lu  and  11  daf; 
NW  Hyland  Ave  distant  900  ft 
SW  Talmage  Ave  SW  on  Hyland 
50  X  300  ft  to  the  point  of  begin- 
ning. Clarence  Frank  and  Mary 
Ann    Gruenert.    681    Prevoat    St, 

San  Jose,  U>  ChaAes  O  Field 

JLpril  16,  1947 

April  17,  1947— W  line  of  Hill  Ave  at 
SE  comer  of  land  to  Wessels  on. 
N  line  of  Hill  Ave  NE  206  ft, 
thence  NW  and  parallel  E  line  of 
Wassels  212.50  ft  to  E  comer  land 
of  Lathrop.  SW  on  land  of  Lath- 
rop  206  ft  to  stake  standing  on  B 
line  of  aforementioned  1.964  acre 
tract  to  Wessels;  thence  SE  and 
along  the  side  E  line  of  1.964  acre 
tract  212.60  ft  to  the  original  N 
line  of  Ii;il  Ave  and  the  point  of 
beginning,  containing  1  acre  and 
r/w.  Robert  M  Olllespe,  one  of 
the  owners,  to  self April  16,  1947 

April  17,  1947— NE  Walnut  St  117  ft 
NW  University  Ave.  leaving  Wal- 
nut St  and  running  NE  parallel 
NW  line  of  Lots  1  and  2,  Block  67, 
100  ft  t  othe  NE  Une  of  Lot  2, 
thence  NW  along  last  named  line 
48  ft  to  N  most  corner  of  Lot  2, 
thence  SW  and  along  NW  line  of 
Lou  1  and  2  100  ft  to  NE  Wal- 
nut SE  on  line  48  ft  to  the  point 
of  beginning.  City  of  San  Jose. 
Joseph  R  Rose,  one  of  the  own- 
ers, 887  8  1st  St,  San  Jose,  to 
Alexander  R  Kline April  16,  1947 

April  17,  1947— Lot  27,  Block  2, 
Falroaka  Addition  to  the  Town  of 
Sunnjrvale,  etc.,  L  of  Maps,  page 
4.  Eugene  E  and  Juanita  L  Dud- 
schus  to  E  F  Sullivan  .April  11,  1947 

SAN   MATEO  COUNTY 

Recorded  Accepted 

April  18,  1947— Lots  29.  30  and  31, 
Block  IS,  Edgemar.  Lyle  Gillette, 
et  al,  to  whom  it  may  concern.... 
„ J^pril  10.  1947 

April  17,  1947— W  H  Lot  9,  Block 
18,  Oak  Park  Subdivision,  San 
Carloa  Robert  E  Brown,  et  al,  to 

Cunningham  Construction  Co 

_ -April  12,  1947 

April  17,  1947— Lot  9,  Block  9,  Dum- 
barton  Park.   C  B  O'Donnell   Co 

to  whom  it  may  concern — 

„ April  1«,  1947 

April  17,  1947— Lot  14,  Block  8, 
Dumbarton   Park.   C  B  O'Donnell 

Co  to  whom  it  may  concern 

_ JlprtI  17,  1947 

April  17.  1947— Lots  17  and  20.  Block 
IS,  Newbridge  Park.  R  W  Mar- 
shall to  Bohannon  Organization — 
Jipril  11,  1947 

April  17,  1947— Lots  27  and  28. 
Block  16;  Lot  16,  Block  18,  New- 
bridge  Park.  R   W    Marshall   to 

Bohannon  Organisation  

„..„ April  9.  1947 

April  17.  1947— Lot  8.  Block  2.  Par- 
rott  Park.  Ella  H  O'Brien  to  Wal- 
ter B  Thompson  March  27,  1947 

April  17.  1947— Lot  22.  Block  3 ;  Lota 
14  and  16.  Block  1,  plat  of  Dlmond 
Tract,    Bayshore    Dtstrict    LotUe 


A  Quan  to  whom  it  may  ooneem 

- A.prU  12,  1M7 

April  17.  1947— Lot  56.  Block  23. 
White  Oaks  Tract.  Subdivision 
No  „.  Renato  Alesaandri  to  whom 
it  may  concern April  14,  1947 

April  17,  1947— Lot  6,  Block  14;  Lot 
4,  Block  15.  Sunnybrae  No  2.  O 
W  Williams  Co  to  Williams  A 
Burrows.  Inc JWpril  17,  1947 

April  17,  1947— N  50  ft  of  8  100  ft 
Lot  3,  Block  2,  Palo  Alto  Park. 
P  J  Murphy  to  whom  it  may  con- 
cern  «_April  16.  1947 

April  17,  1947— Lot  11  and  N  %  Lot 
12,  Block  9,  Oaklelgh  Park.  He- 
dahl-Martln  Co  to  ^.>^jm  it  may 
concern AprU  17,  1947 

April  18,  1947— Lot  170.  The  Wil- 
lows. Floyd  Lowe,  et  al,  to  Bar- 
rett A  Hllp April  16,  1947 

April  18,  1947— Ptn  Lot  2.  Block  2; 
Lot  4  and  ptn  Lot  5,  Block  2 ;  ptn 
Lots  1,  2,  3  and  12,  Block  3 ;  ptn 
Lots  1,  2  and  3  (Site  2).  Block  8, 
Subdivision  1,  Devonshire  Prop- 
erties. Economy  Builders.  Inc.  to 
Standish  A  Gover April  15,  1947 

April  18,  1947— Lot  19,  Block  6. 
Woodland  Place,  Ravenswood.  W 

T  Osborne  to  Wm  W  Hardy 

- -April  15,  1947 

April  18,  1947— Gilbert  Ave.  Cljir- 
ence  W  Farmer  to  whom  it  may 
concern _ April  11.  1947 

April  18,  1947— Lot  2,  Block  10.  San 
Mateo  Knolls.  Wm  C  Smith  to 
whom  it  may  concern.  April  18,  1947 

April  18.  1947— Ptn  Lot  24.  Block  A, 
Oak  Grove  Park.  A  J  Decla,  et  al. 

to  Cattich  Bros  A  Stevenson 

April  9,  1947 

April  18,  1947— Lot  5.  Odell  Park. 
Atherton.  Albert  W  Meyer,  et  al, 
to  Charles  R  Hodgson  April  15.  1947 

April  19.  1947— Lot  6,  Block  3.  Tract 
572,  Pacific  Manor.  Pacific  De- 
velopment Co  to  Peninsula  Home 
Builders April   16.   1947 

April  19.  1947— Lot  12,  James  Street 
Addition,  Redwood  City.  Arthur 
L  Balsamo  to  J  Barker.April  9,  1947 

April  ft.  1947— Lots  4  to  16,  inclu- 
sive. Block  21.  Sunnybrae  No  8. 
Conway  A  Culllgan  to  whom  It 
may  concern April  18,  1947 

April  19.  1947— Lot  28.  Block  9, 
Howard  Park.  San  Carlos.  J  W 
Kavanaugh.  et  al,  to  Richard  De- 
lucchl  A  Co April  14,  1947 

April  19.  1947— Lots  9  and  10.  Block 
6:  ptn  Lots  13  and  14.  Block  6. 
Sunset  Highlands,  San  Carlos.  W 
A  Gould  to  Gould  Construction 
Co.....^ April   18.  1947 

April  19.  1947— Roof  repairs.  Live- 
stock Exposition.  State  of  Cali- 
fornia to  A  W  Simmonds 

_ April  16,  1947 


SAN   FRANCISCO  COUNTY 


Recorded  Accepted 

April  19.  1947—1067-71  45th  Ave 
John  Warda  to  whom  it  may  con- 
cern  April  19,  1947 

April  17,  1947— Heating  and  air  «x- 
haust  system.  District  IV  office. 
Division  of  Highways.  Depart- 
ment of  Veterans'  Affairs  of  the 
State  of  California  to  Atlas  Heat- 
ing A  Ventilating  Co,  Ltd 

„ -April  16,  1947 

April  17,  1947— lA  District  Agricul- 
tural Association,  Livestock  Bz- 
poslon,  roof  repairs.  Department 
of  Veterans'  Affairs  of  the  State 

of  California  to  A  W  Simmons 

- April  16,  1947 

April  17.  1947— Paving  and  grsidlng, 
San  Francisco  State  College.  De- 
partment of  Veterans'  Affairs  of 
the  State  of  California  to  Baton  A 
Smith - April  16.  1947 

April  21,  1947—1623  and  1677  46th 
Ave  and  2164  48th  Ave.  Bernard 
L  Lewis  to  whom  it  may  concern 
-April  21,  1947 

April  18,  1947— E  Carriaal  65  8  Ve- 
lasco  Ave;  E  Carrisal  40  8  Ve- 
lasco  Ave;  SE  Carrizal  and  Ve- 
lasco  Ave.  Gilbert  L  Plov  to 
whom  it  may  concem..April  18,  1947 


Liens  Filed 


SAN  MATEO  COUNTY 


Recorded  Amount 

April  17,  1947— Ptn  Lota  4,  6,  6. 
Murray  Tract.  The  Kawneer  Co 
vs  J  W  Porter,  doing  business  aa 

Porter  Engineering  Co,  et  al 

$1.04&58 

April  18,  1947— SW  80  ft  Lot  26  and 
NE  10  ft  Lot  27,  Block  46,  White 
Oaks,  San  Carlos.  Uberty  Mill  A 
Lumber  Co  vs  Donald  Leed,  et  al 
- _ _.$285.00 

ALAMEDA  COUNTY 

Recorded                                         Amount 
April  21,  1947— 239t<  PROSPECT  St 
Eerkelev.     Imperial    Engineering 
Co  vs  Nicholas  Johnston $863.38 


Building  Contracts 


SAN    FRANCISCO   COUNTY 

NE.  Buchanan  and  Union  Sta.  —  — 
Alterations  and  additions. 
Owner— Achilles  M.  Condas,  premises. 
Contractor — Clyde  Construction  Co. 
Recorded— April  18,  1947. 

TOTAL. - - $4,682.00 


Furnace  Permits 


OAKLAND 


Medesa  and  Flcmmg:  owner.  H 
Jensen;  dealt r.  Atla£  Htg  and  Vent 
Co:  floor  furnace. 

2776  Mcdes;  owner.  H  Janaen: 
dealer.  Atla^  Htg  A  Vent  Co;  floor. 

80th  and  Broadway ;  owner.  Nascm 
Paint  Co;  dealer.  East  Bay  Sht  Mtl 
Co;  central  furnace. 

14th  and  Washington  SU;  owner. 
Boots  Shoe  Store;  dealer.  Aladdui 
Htg  A  Vent  Co;  central  furnace. 

32  Eucalyptua  Road;  owner.  I*age ; 
dealer.  Aladdin  Htg  A  Vent  Co;  cen- 
tral furnace 


Plumbing  Permits 


OAKLAND 


CONTRA  COSTA  COUNTY 


Recorded  Accepted 

April  16.  1947— Lota  53  and  R4.  Block 
16.  Richmond  Annex.  Richmond. 
Donald  D  Doane  to  'whom  It  mav 
concern -April  14.  1947 

April  16.  1947— Lots  17  and  18,  Block 
C.  Andrade  Boulevaixl  Tract, 
Richmond.  Douglas  H  Bryce  to 
Leslie  S  Shaw April  14,  1947 

April  16.  1947— Lot  22.  Diablo  Vista. 
Walnut  Creek.  James  W  Lee  to 
James  E  Fuller April  16,  1947 

April  16,  1947— Lot  1  ahd  ptn  Lot  2, 
Martlnex  Oak  Knoll  Tract,  near 
Martinez.  W  D  Wygal  to  whom 
it  may  concern April  15.  1947 

April  16.  1947— Lot  110.  Pleasant 
Acres.  Unit  No  2.  near  Walnut 
Creek.  C  Dudley  DeVelbIss  Co  to 
whom  It  may  concem..April  16,  1947 

April  17,  1947— Lots  9  and  10.  Block 
86.  Richmond  Annex,  Richmond. 
Minnie  Lou  E^akin  to  whom  it 
may  concern.^ April  16,  1947 

April  17.  1947— Lot  7.  Hilldale  Tract, 
near  Lafayette.  Leslie  C  Dawe  to 
whom  it  may  concern  April  14,  1947 

April  17,  1947— Ptn  of  Rancho  Las 
Juntas,  near  Martinez.  Ray  R 
Wygal.  et  al,  to  whom  it  may 
concern .April  10,  1947 


SAN    FRANCISCO  COUNTY 


Recorded  Amount 

— Labor  and  materials.  SE 

Baltimore  Way  27  NE  from  NE 
terminus  of  curve  connecting  N 
Taylor  Lane.  California  Terrazzo 
Co  vs  8  and  Angelina  Barrango 
„ $1,119.00 


Release  of  Liens 


ALAMEDA  COUNTY 


CONTRA  COSTA  COUNTY 

Recorded  -  Amount 

April  16.  1947— Ptn  LoU  46  and  46, 
Lafayette  Terrace  Extension,  La- 
fayette. Leonard  Bosch  to  Al 
Mortara,  et  al  $2343.50 

April  16.  1947— Ptn  Lots  46  and  46. 
Lafayette  Terrace  Extension,  La- 
fayette. L  D  Reader  Co  to  Al 
Mortara.  et  al $1,476.00 

April  16.  1947— Ptn  Lota  45  and  46, 
Lrfifayette  Terrace  Eixtension,  La- 
fay/tte.  LeRoy  Olson  Co  to  Al 
MorUra,  et  al $2,046.00 

April  16.  1947— Ptn  LoU  46  and  46. 
Lafayette  Terrace  Extension.  La- 
fayette. Eh  ret  Plumbing  A  Heat- 
ing Co  to  Al  Mortara.  et  al $747.43 

April  16.  1947— Premises  described 
as  "Alsam  Dining  and  Dancing 
Club."  140  Mt  Diablo  Blvd,  La- 
fayette. Lawrence  Anderson  to 
Al  Mortara.  et  al _.  $67.00 

April  16,  1947— Ptn  Lots  46  and  46. 
Lafayette  Terrace  Extension.  La- 
fayette. E  G  Finn  to  Al  Mortara, 
et  al  „.$2W.00 


Plumber.  Ous  A  Bierman ;  owner 
Beriolas;    2   fix;    4110  MacArthur. 

Plumber ';  owner.  J*  L  John- 

pon;  waste  and  soil:  3126  Magnolia. 

Plumber,  D  N  Watson;  owner.  Vic- 
tor Olson:  5  fixtures:  3  gas;  13  wa- 
ter;  3974  Turoley. 

Plumber,  D  N  Watson;  owner.  N 
Condet;  1  fix;  2  water;  1861  99th 
Avenue. 

T'lUniber.  P  Christensen;  owner,  J 
Kavada;  2  fix;  1  gas;  1608  B  14th  St. 

Plutnber.  B  M  Maloney;  owner.  R 
Ratto,  Jr;  spnnkllng  system;  2862 
Brookdale.  ^. 

Phimber.  J  A  Fazio:  owner.  Tne 
Txjuls  Dujin  Co;  I  fix;  2  water-,  cor 
17th  and  Brtadway. 

Plumber,  J  A  Fazio;  owner,  Alex 
Geneats;  4  fix;  2  gas  ;  6  water;  1434 
Lelmert  Blvd. 

Plumber  E  J  Hoerst;  owner,  Kris 
Herneche;  I  fiv;  4  water;  881  37th 
L-treet. 

Plumber.  Al  Ferreira ;  owner,  Wohn 
4  fixtures;  6068  Grove  St. 

Plu-nber,  G  W  Murry;  owner.  L 
Van  Adams;  2  llx;  2  water;  839  53th 
Street. 

Plumber.  C  "W  Roland;  owner. 
Hamilton;    68   water:    8926    Revere. 

Plumber.  Aladdin  Htg:  owner.  Har. 
ley  Davtdwon ;    1    gai.;   3039   Myrtle. 
Plumber.  Aladdin  Htg;  owner.  HaK- 

strom   Stores;   1   gas;  16624  Moragn 
Plumber.    Fred    O    Smith;     owner. 
.Ahescal;    30    fix;    18    gas;    SB   water; 
111048  San  Leandro. 

!      Plumber.    Chas   Smith:   owner.    S  J 

Dowllng:  5  fix :  3  gaa;  9  water;  8064 

Norton.  ^    , 

Piumb«r.   Chas   Smith;   owner.  8   J 

Dowling;    1   fix:   4180  Wllshire. 


ford  Hotel  A  ResUurant;  contractor, 
Pac  Blec  Jb  Conptr  Co;   rlgn. 

6247  973  Mission;  owner.  Kindel  A 
Grsham;  contractor,  Bay  Blec  Co; 
alterations. 

6248  838  Ellis;  owner,  O  Mun- 
roe;  contra* tor.  L,una  Slervice  Co. 
sign. 

5249  2425  Taraval:  owner.  Russel 
Powell;  contractor.  John  Phllis;  1 
plug:    motors;    svrvice. 

6250  62^6  various  locations  on 
Davis  St;  Market  St.  and  California 
Sts  owmr.  Hansford  Bldg;  contrac. 
lor.  Central  Blec  Co;  repair  fire 
damage. 

5237.  626C  various  locations  on 
California;  owner,  Hartford  Bldg. 
contractor.  Central  Riec  Co;  14  out- 
lets:   9    plugs. 

8261  1069  Market  SI;  owner,  Rob- 
ert L  Uppart;  contractor.  General 
Neon  Ute  Co;  sign.  ,„.  ,^  a  „, 

5262  W  side  46th  Ave.  126  ft  8  of 
Santiago;  owner.  Adama  Blec  co; 
contractor ;  temporary  ■f^"- 

6263  740  Shields;  owner.  Califor- 
nia Const r  Co;  contractor  Adami 
Blec  Co:  8  outlets;  1  branch  cir- 
cults ;    rervlce    cable ,    range. 

5264  6266  varloup  locations  on 
4Srd  Ave;  owner.  Ingerson;  contrac- 
tor. Adams  Eiec  Co;  11  outlets;  4 
branch  circuits;  11  plugs;  U  "wltch. 
«B     overhead  service;  1  transformer. 

6267  2905%  Harrison;  owner,  **ua- 
cig;     contractor.    Star    Blec     Co,     8 

^  52«J      600      Leavenworth ;      owner. 
Bast;  contractor,  Dover  Blec  Co;  al 
terations.  ■»«■«.. 

6260  818  870  Cabrillo;  owner.  Mey- 
er; contractor.  E  A  Koenig :  84  out- 
lets- ir  branch  circuilb;  66  plugs;  -8 
awitches;      underground      service: 

traisformcr.  «.„-i.. 

5270     CO    Hickory:    owner.    Bngie. 

contractor.     Mahoney     Blec     po;     3 

outlets;  4  branch  circuits;  6  plugs.  I 

switcli 

211  Hugo-  owner,  Lee  Smith;  con- 
tractor. Liberty  Blec  Co;  1  plug;  mo- 

3300  San  Bruno  Ave;  owner,  Belcii- 
er  contractor.  Arc  E.ec  Co;  20  out- 
lets: 18  plugs;  16  switches. 

4674  19th  et ;  owner,  Kolaberg ;  con- 
tractor. Arc  Blec  Co;  9  outlets;  U 
phips.   8  switches 

1812  OFarrell  St;  owner  Allec 
Gotas;  contractor,  Ktnnedy  Electric 
Oo     motors  »„«„. 

Cor  Springfield  and  Ocean  Aveo 
owner.  Standaid  Bldrs;  contractor 
Qu'^llty  Blec  Co;  motors. 

1801  Mlsfcion  St :  owner.  .•;■•""■• 
contractor.    A    J    Ferrera;    1    branch 

circuit;   6  plugs.  „*„™.., 

791-A  Howard  St;  owner.  California 

Litho-Plate;  contractor.  Marelco,  Inc 

alterations.  v._,^    <t*  ■ 

1863,    1867.    1950-82-00   V^^^^jf  ^^ 
owner,   various;   contr-ictor.   0>f    ^aa 
Francisco  Blec  Co;  underground  serv 
4263  22nd  St;  owner.  J  Lopea;  con- 
tractor.  F-acUtc  B\«c   Gonstr   Co;    ai- 

1796  Gearv;  owner,  Dr  W  B  Faulk- 
ner; contractor.  PhcIIIc  Klec  Constr 
Co:  1  branch  circuit;  2  outlets;  2 
switches.  ^ 

1782  Geary;  owrer.  Donnelly;  con 
tractor.    Pacific    Elec    Constr    Co;    1 
outlet;    1   branch   c*"^""  i,  I,  P'"?" 

1844  Fillmore;  owner,  N  Steinberg; 


Electrical  Permits 


SAN  FRANCISCO 


SAN  MATEO  COUNTY 


Recorded  Accepted 

April  21.  1947— TX)TS  "i«  suid  17  Bik 
C.  Iveywood.  Oakland.  J  M  Walk- 
er to   r.'hom    it    mav   concern 
„ April  16,  1947 

.\pril  21,  1(M7— LOT  7  Blk  16  and 
Lot  15  Blk  4.  San  Pablo  Park. 
Borkelev.  J  M  Walker  to  whom 
It  mav  '•onoe»Ti ...April  16,  1947 

\pril  21.  1947— LOT  11  Blk  G,  Tot 
708.  Eden  Twp.    Sta:iley  M  Davli, 

to  whom  it  may  concern 

April    17.    1M7 

April  18.  1947—7009  THORNHILL 
nr,   Oakland.    Clifford    N   Black- 

ett   to  Wiggins   A  Maish 

April    15.    1947 

April  18.  1947— LOTS  17t;  and  179. 
.Stt'ifhurpt :  ptn  I^t  60.  and  all 
Lot  61.  SIcne  Orchard.  Oakland. 
W  M  Fariss  to  whom  it  mav 
conofrn April    8.    1947 

Anril    21.    1947—6832    MacARTHUR 
Blvd.     Oaklard.      Robert    F    and 
Mar\    E  O  Neil  to  Cyril  E  Kuffel 
April    11.    19'." 

April  21,  1947  —  LOT  42  and  pin 
Lots  41  and  43  Blk  I,  Ceirlto  HiP 
Albany.  Winthmp  E  Ftrguson  to 
G  D  Gaeta April  19,  19-17 

April  21,  1947— TiOT  9  and  ptn  Lot 
M  Blk  14.  Map  No  4  Regents  Park 
Albany.  Jack  Ebey,  Jr  to  O  D 
Gaeta April    17,    3947 

April  21.  '47—2450  STOCKBRIDGF. 
Pr.  Oaklard.  Rober.  J  MigHano 
to  Albert  W  Whalln     April  18.  1957 


Recorded                                       Amount 
April    18,    1947 — 12    acres,    more    or 
less,    Canada    Rd.    B    Uoyd    Oa-      i 
borne  to  

ALAMEDA  COUNTY  i 

Recorded  Amoun: 

April  21.  1947— LOT  1  Blk  17.  Elec- 
tric Loop  Trsct.  Oakland.  Fred 
S  Mala  to  Dr  M  L  Diamond, 
Charles  G  and  Betty  Lee  Reh- 
back $.'?,(V87.76 


5239     3*82  California;   cwner. 
rontmctor.    Atlas    B'cc    A   Bngr   Co; 
1    sign    clirulL 

6240  5827  Mission;  oviner.  Golden 
State  Theaters:  contractor.  Edw  W 
Scoit  Elec  Co;  rewire  projection 
room. 

6241  617  McAllister;  owner,  B 
T.evy;  contractor.  W  B  Baker  * 
Cole.  6  outlets;  1  branch  circuit;  re- 
arrange  lights. 

5242  660  Kearny,  own.'r.  Sam 
Sharky;  contractor.  W  D  Baker  * 
Co;  motors. 

5243  450  Geai-v  St ;  owner.  Rio  Club; 
contract  or.  W  B  Baker  A  Co;  motor 

5244  13.'^  Quint,  owntr.  Unit-Bill 
Fixture  Co;  ccnti&ctor.  W  B  ilaktr 
A  Co,  a.teratioH. 

6246  1264  Market  8t ;  owner.  Silver 
City  Arcade:  ccntractor,  W  B  Bakei 
*  Co;   alterations 

6246     Mason   at   Turk;   owner.   Ox- 


CORN     BROOMS 

FOR  EVERY  PURPOSE 
Roof    '    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 
Direct  or  Through  Your 
Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  ? 

HBmlock  4)80 


Non-Responsibility 


ALAMEDA  COUNTY 


April  21.  1947—1109  BROADWAY. 
Oakland.  Gertrude  Mcrschman. 
Corlnne  Goltree  and  Irving  Jonan 
ns  to  imprcvcm«nts  on   property. 

Cessation  of  Labor 


SAN   rRANCISCO  COUNTY 

Recorded                              Labor  Ceased 
April    21,    1947-NW  Tocoloma  Ave 
186.86   SW    Lathrop   Ave.    Roy   A 
Jones   to  Klyde  Edwards 

March   17,   1947 


STE  E  LP  ORM  S 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

6*6  Horriton  Stroot       DOvglat  SS83       Soa  Fraaeltco 


Air    Moving    Problem?  .  .  .  GET 

CENTRIFUeHL  FANS 


ILG 


/v-/ 


For  all  types  ventilating  and  air 


2001  PERALTA 

OAKLAND  7 

TWineeki  4066 


conditioning  systemi.    Direct 
drive  faves  space,  saves  costs. 

AMNr  SIZtS  AVAILABLt.  IW  LOCAL  STOCK 

DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
&    HEATING    COMPANY 

1126  HOWARD 

SAN  FRANCISCO  3 

MArkef  71  IS 
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DAILY.  PACIFIC     BUILDER 


2     aAvitchea;     specldl 


contractor,   American  Blec   Sign  Co; 
sign. 

245  Fremont;  owner,  Thoa  Short; 
contractor.  Chas  A  Langlals  Co;  al- 
terations. 

65C  Grant  Ave;  owner,  Ton^;  con- 
tra«tor.   actter  Elec   Co;   alterations. 

NW  Cor  Aguata  and  Elmira;  own- 
er, Pappas;  contractor,  Retter  Elec 
Co;  28  cutlets;  27  plugs;  2(,  swltchoB ; 
overhead    service. 

NW  Cor  Agut?ta  and  Elmira;  own. 
er.  Pappas;  contractor,  Retter  Elec 
Co;   temporary  saws. 

1646  Pacific;  owner.  Fess  Oil  Burn- 
er   Co;    contracttr,    Fred    D    WUuon : 
motors ;    epeclal    tquip ;     servHce ;    3-  I     98092     1821    Sth    St ;    owner,    Retox 
phase  motor  1oo|k  Co;  contractor.  Pacific  Electric  Motor 

406    Sutter;    owner,    W    B    Jason;  'Co;  4  plugs;  1  motor. 
conliH(.'tor,  Atluf  Elevator  Co  ;2  out.        68063       1586     Alcatraz;     owner,    J 


lets ;     motors ; 
equipment. 

Various  locations  on  Dartmouth . 
owner.  A  bluin;  contractoi,  Grandl 
Elec  Co:  IS  outlets;  16  plugs;  over- 
head service:  10  switchet-;  1  bell 
tnuiaformer. 

41«t  Ave  100  S  Irving;  Funstun 
Ave  225  .S  Juduh :  owner,  B  Lewi-* ; 
contractor,  Granoi  Elo<;  Co;  '..crop 
saws. 

43  Main  St;  owner,  Hudson;  con- 
tractor, Malm  &  Welter,  4  outlets. 

BERKELEY 


1—    MISCELLANEOUS 


WESTERN  PERSONNEL  offers 
contractors,  architects,  and  engi- 
neering firms  the  most  complete 
personnel  service  in  the  Bay  Area. 
Qualified  applicants  pre-selected  by 
our  staff,  make  it  possible  for  you 
to  save  valuable  time.  Let  us  han- 
dle your  personnel  needs. 


If  you  are  employed  in  the  building 
industry,  and  contemplate  a  change, 
we  would  like  to  talk  with  you.  An 
interview  may  lead  to  the  job  you 
have  been  looking  for. 

JOHN  L.  MATHERS   -   Director 

Twenty  Years  in  the  Bniiding 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(Agtncy) 

formerly  Clerical  PUcemenl  Bureau 

Technical  •  ProfcMional  •  ConiDcrcial 

26  O'FARRELL  ST.  SUITE  902-3 

GArficld   1617-1618 


MEN  AVAILABLE 

ENGINFER.S,  C.E.,   ME,  and  E.E 
SUPTS.,   COMMERCIAL,  and   IND. 
SUPTS.,   ROAD  arid  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSMEN,   ALL  TYfilS 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.   TIMEKEEPERS 
SALE.SMEN.    Building   Materials 
A    complete    library   of    capable    men 
tc  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-^79 

This  AGENCY  Is  designed  for  the 
Building  Industrv  , 

B66kkgt»>iNG  6^Rvic£: 

All     taxes.     p.<»yrollc     lor     business 

firms,     contractors    and     individua's. 

I  No  account    too    large   oi    too  small 

'SEabni^t  4462.  (if) 


Watklns;  contractor  Parkhurat  Slec- 
trlc;  19  fixtures. 

680M  2608  San  Pablo  Ave;  owner, 
;  contractor,  Rosenberg  Elec- 
tric; 2  motors. 

68006  2340-42  Shattuck;  owner,  F 
W  .Corder,  Inc ;  contractor,  T  L  Ros- 
enberg Electric;  24  outlets;  18  plugs; 
10  circuits. 

68086  2422  Hillside;  owner,  S  G 
Herrick;  contractor,  T  L  Rosenberg; 
3  switches;  7  plugs. 

68007  450  Vermont ;  owner,  J  Hart ; 
contractor,  T  L  Rosenberg  Electric; 
3  fixtures. 

68098  2926  Avalon ;  owner,  Mac- 
Farlane;  contractor,  Roberta  Light- 
ing Fixture  Co;  1  outlet;  1  fixture; 
8  circuits. 

68099  1110  Keith ;  owner,  M  Whit- 
ney; contractor,  Roberta  Lighting 
Fixture  Co ;  fi  outlets ;  3  switches ;  11 
fixtures;  4  plugs. 


TUESDAY,  APRIL  22.  1947 


OAKLAND 


1—    MISCELLANEOUS 


SJ^ECIFICATIONS,  expertly  tvped 
or  mimeographed.  Rni  608— b93  Mar- 
ket  Street.    Phone  PRosoect  7872. 

(5/2; 

2—     HELP  WANTED 


EXCELLENT  OPPORTUNITY  for 
two  Salesmen.  Knowledge  and  ex- 
perience In  building  materials  neees- 
aary.  Bee  W.  H.  Bdwards.  &-.S0  to 
»  p.  m.,  1108  K.  12th  St.,  Oakland  «, 
Calif.  tf 


FOR  SALE 


AVAILABLB  FOR  nOCBDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  Btandard  dimension.  Fbone 
Mr.  Crandall.  8Uttejt^S26ft.  <tf) 

14  cu.   ft.   NORlils"  k.  DAVIS  CE^ 
MENT  MIXER.  4-cyl.  LE  ROY  EN- 
GINE.    4    hard    rubtertlre    wheels    iii 
good    condition.     Price   $700.00.     A.    J 
•::iow.  6084  .Sobrante  Ave.,  XUchmouit 

(4/i:2> 

Corrugateo   ALUMINUM   skJSftTfi, 


S:?:^1^jv^:^_!5  ^^_^..">^'^'Aitj!R  o/  /;,r'^u^t's'"co.:^ig4Ti-i?H  «^r: 


reinforcing  txp.  required  ;  W50.00  per 
month.  State  exo.  and  references 
Reply  Box  422,  c/o  Dally  Pacific 
BuHdcr.        (4/25 » 

KSTIMATOR,  General  Construe- 
tlon.  Commerciul  and  lndus<:rlal  ex- 
per.    Phone  TEtnpHbar  6924. 

(4/25) 

4—  WANTED 


WANTED  MACHINERY— USED 

8^  or  9x10  or  10x12  Lambert  or 
Clyde  2-or  S-drum  steam  hoist.  80, 
60  or  70  HP,  oil-fired  boiler,  ready 
to  operate. 

Vulcan  No.  1  hammer  with  Stand- 
aM  and   McDermld   cast  steel  bases. 

Plain  type  driving  head  for  16-in. 
octagonal  concrete  pile*  to  fit  No.  1 
Vulcaa. 

Reply  uox  No.  421,  Dally  Pacific 
Builder.  4/25 

S—  FOR  RENT 

LUMBER  HANDI^fNO  BQUIP- 
BOCNT :  CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland. 
KM  4-l«a. 

TRA NS ITS.  $17  j>er  month;  LEV- 
EL.'^  1)4  per  month.  Daniel  McFar- 
land,  624  Second  Ave.  Phone  BA>  • 
view   7904  (tf) 


Products  Co.,  8245  16th   Stree 
Phone  UNdcrhill  2166  or  SUtter  6700. 

/  -  foot  HKU-  LoAE)  <!:^N<!iRETT-! 
MIXER  good  condition;  24-kw.  Elec- 
tric Plant.  879  Florida  St.,  San  Finn- 
clsco.     -  ,4/2:-i) 


FOR  SALE  OR  RENT 

COMPRESSOR.    103  -  c.f.    Ingersnll 
Rand    on    4    pneumatic    tires,    newly 
overhauled.    FTione  OLyn.pic  5406. 
(4.'?3 ) 


CONOREIE  HOIST.  Nova  gas  en- 
gine, bucket,  top  tower  sheaves  com- 
plete, $50  a  month.    TWinoaks  8181. 
(4/22 » 


MIXERMOBILE.  2  BUQQY- 
MOBILES.  BATCH  PLANT 
Will  rent  or  lease  completely  oper- 
ated or  will  contract  for  all  types  of 
Concrete  Placing.  California  Con- 
structors. Inc..  1243  Broadway,  Bur- 
llngame.  Phone  Burllngame  4S001. 

4/24 


FOR  SALE 


^  FOR  SALE 

I.rMBER.  SHKKT  KOCK;  FIR, 
all  sires,  specified  IrnfrihR;  PlNi: 
boards  kiln  dried;  TIMBER.  \v\y 
length  and  domcnRton:  MILL 
WORK,  rail  lirn;  DOORS,  SASH 
SHINGLES,  MOULDING: Wood 
Lafh.  MetaJ  Lath,  Nail.n,  Plaster 
Hoard,  Plywood,  Oak  and  Pine 
Flooring 

Carload  Lots 

AModated  Contractor*' 

Servic* 

1151  Slitter  St^  San  Francisco  9 

PRospect  4500  or  2800 


PAINT— Up  to  5^W  gals.,  top  qual- 
ity, outside.  Lc-id  Zirc  and  TItanii  m 
and  pure  Linseed  Oil.  W.75  per  gal. 
In  fives.  M  &  II.  Buildor.'^  Supply  To 
Fl^one   KF:i'r.g  2-2113.  .      (4/23" 


BLACK.SMITH  SHOP,  fully  equip- 
pe<l  with  POWER  HAMMER.  To  in- 
spect please  call  .,t  28;  Hickory  St 
after  5   P.   M ^\/2Z^ 

"r?rKnrT^3rryTTTTiaT»-TRTTCTw 

Model  SOP  series,  excellent  condition. 
Peter  J^orensen.  »27  ArpiielU.  St.,  Rett 
wood  City;  phone  Redwood  City  2212. 
(4/28) 


46052  920  Moorpart ;  owner,  Mc- 
Gree ;  contractor,  James  Anderson ; 
outlets;  braiich  circuits;  plugs;  ijcw 
installation? ;    switcheb. 

46053  2725  Frultvale ;  owner,  Mil- 
ton Gamble;  contractor,  James  An- 
derson ;    alterations. 

46054  1923  «2nd  Ave ;  owner,  Sledd  ; 
contractor,  James  Anderson;  5  out- 
lets; 6  plugs;  new  installation;  5 
switches. 

4005b  401  Cavour;  owner,  C  Gar- 
bini;  contractor,  Conrad  Elec;  plugs; 
swltchea 

46056  401  Cavour  St;  owner,  C 
Qarbini ;  contractor,  Conrad;  5  fix- 
tures. 

40057  2029  Franklin;  owner,  Moore 
Bus.  Forms  Inc;  contractor.  West- 
ern Neon ;  sign. 

46058  3448  Oak  Knoll  Blvd;  con- 
tractor, Johnson  Sc  Clemens ;  con- 
tractor, McNews  Inc;  overhead  ser- 
vice. 

401X0  5235  B'way  Terrace;  owner, 
Vignaux ;  contractor.  Crescent  Elec , 
alters  lions. 

4006C  3208  Grove  St;  owner,  Crls- 
co  Printing  Service;  contractor.  Cres- 
cent' Elec ;   outlets ,   switches. 

46061  1089  10th  St ;  owner,  ABC, 
contractor,    Monzo    Elec    fixtures. 

16062  1089  10th  St;  owner,  ABC, 
contractor,  Monzo  Elec;  alterations; 
plugs ;    motors ;    switches. 

46063  2075  Fionklln ;  owner.  Rem- 
ington Rand;  contractor,  Monzo;  al- 
terations ;    plugs* ;    4   motors. 

46064  2001  MacArthur;  owner,  Oy. 
Kter  Shack ;  contractor,  Manning  ik 
Whitaker;    branch    circuits. 

40O6-'.       3212     San     Pablo;     owner,  ;  er 
Kronke    Co;    contractor.    Manning    & 
Whitaker;     brar/ch     circuits. 

46060  341  Veruon;  owner,  R  O 
Shuemake ;  contractor,  Preston  A 
Jones;  outlets;  branch  circuit.-'; 
switches. 

4C0fi7     E60  Fairbanks;  owner 

contructor,    Matson    Klec    Ek)ulp    Co; 
alteratluntt ;    plugs. 

46068     5607  FaitbankH;  owner, ;    ford 

contractor,    Mutsoi;    E!ec   Equip;    fix 
til  res. 

4606&  2924  Webster  St;  ownei 
WllllamR  Body  Shop;  contracts 
Spott ;    la   fi:>tu!es 


mar.;   new  installaticn. 

♦60P7     .3842  E   14th  St;   owner.  Mo 
grum;   contractor.  Collins  Blec;  ne«v 
installation. 

46088  Mil  Klngsland;  owner.  Hu- 
ba.  contractor.  Collins  Elec;  altera - 
'Joiis ;    fixtures. 

46089  9801  Murillo;  owner,  H  E 
Johnson;  contractor,  Johnston  Eif.-, 
temporary   &aws. 

46090  Sth  Ave  &  E  11th  St;   own- 
er,  Commercial    Sales;    contractor,    T 
L    Rosenberg;    outlets;    plugs;     mo 
tors ;  switches. 

46091  2700  Magnolia  St;  ov/ner. 
Production  Foundry  Co;  contractor, 
T  L  Rosenberg,  outlets. 

46092  Washington  l>et  10th  &  11th 
in;  owner.  Hale  Bros.  Dept  Store; 
conti-actor.  T  L  Rosenberg;  2  out- 
lets ;    1    switch. 

46093  776  Sth  gt;  owner.  A  Cal- 
hoim ;  contractor,  Densmore  Elec , 
outlets ;     alterations ;     switches. 

46094  6026  E  Lawn  ;  owner,  Berkey 
contractor,  Broadmoor  Elec;  outlets; 
plugs;  new  Installations:  switches. 

46005  395  lO.'ith  Ave.  owner.  C  A 
Daike;  contractor,  Broadmoor  Elec; 
outlets:  branch  clicutts;  plugs; 
switches. 

4609©  1440  101st  Ave;  owner,  John 
Sou*a;  contractor,  Broadmoor;  8  out. 
Jets;  .3  branch  iJrcuits;  9  plugs;  new 
installaticn;    9    switches. 

46097  i24  14th  St;  owner,  Maine 
Cafe;  contractor.  Standard  Display; 
sign. 

46098  151C  Seth  Ave;  owrier,  Gar- 
cia; contractor,  Flagler  Elec;  altera- 
tions; overhead  service. 

46099  208  210  Oakland  Ave;  own- 
er  ;  contractor,  El  Cenito  Eloc 

25   fixtures. 

46100  1721  Broadwav;  owner.  Smith 
Bros;  contractor,  Otis  E'ev  Co;  mo- 
tors. 

46101  l«h  ft  Willow  St;  owner, 
Dlnmore  Baptist  Church;  contrac- 
tor, Clilfford;  outlets;  plugs;  switch- 
es. 

46102  3574  Estate  Dr;  owner,  W 
Edwards;  contractor,  Clifford;  out- 
lets;  plugs;   switches. 

46103  6574  Estate  Dr;  owner.  W 
Edwaris;  contractor,  Clifford  Ek«c; 
fixtures. 

^6)04  7227  29  31  Krause  St;  own- 
er, Weldon  "\Varren;  contractor,  Cli'. 
fori  ;  outlets ;  plug.s ;  switches. 

46105  7227  29  31  Krause  St;  own- 
er. Weldon  Warren ;  contractor,  Clif- 
jord   Elec:    fixtures. 

46106  5544  Harbord  Dr;  owner, 
Mr  Swanson;  contractor,  Clifford; 
outlets;  plugft;  switches. 

46107  4093  Water  House  Rd;  own. 
Chasmar;     contrnctor,     Clifford- 

alterations. 

46108  1839  96th  Ave;  owner,  Col- 
wyn  Glbbs;  contractor,  Clifford 
Elec ;  alterations. 

46109  3408  Park  Blvd;  .owner 
lilghtma  Co;  contractor.  Clifford- 
switches. 

4«110  «a«>  Chilton:  own*r,  BVee- 
land  C'>nf tniction ;  cinti-actor,  Clif- 
fixturcs. 

46111  tJ427  Thomhr.l;  owner,  Ray 
Hoover;  contractcr.  Clifford;  fix- 
tures. 

461 J 2  4127  Maple  Ave;  owner.  Ssm 
Lipschitz:    contractor.    Cllffor*^;    fix- 


POSITIONS   OPCN 

S-489-M  MECHL  ENGR,  youLg 
grad.  with  good  processing  cxper.  for 
production  planning  and  plant  main- 
tenance. Salar)'  open.  Perm,  oppor 
San    Francisco. 

8-365-B  MECHL  ENGR..  graduate 
with  5-10  yns.  design  cxper.  on  chem- 
ical process  equipment  for  design 
and  construction  dept.  fSOO  month. 
Northwest. 

S-69&  JR.  CIVIL  OR  ARCHTL. 
ENGR  for  scheduling  and  expediting 
sub -contracts  iu  bidg.  project.  ^5- 
1300  month.    San  Francicco. 


ENGINEEIINa  SOCIiTIU 

PERSONNEL  SEtVICB.  INC. 

(AgMMy) 

N«wtoB  D.  Cook,  Mor. 

B7  POST  ST.  S.  P.  4 

•AriMd  tMt 


Brcwi?;  contractor.  Haynes  Electric, 
temp  saws. 

812  E>24th  St;  owner,  Owen  and 
Hamilton ;  contractor,  Haynes  Elec : 
outletc;  branch  circuits;  plugs;  new 
installation ;  switches. 

too    High    St;    owner,    White    Bros 
Lumber   Co;    contractor,    Scott-Butt 
ner;  6  outlets;  2  motors;  new  instal- 
lation ;  3  switches. 

1447  21st  Ave;  owner.  Cohn;  con- 
tractor, Dimo.id  Elec;  5  plugs;  over- 
head tervlce 


Official  Proposal 


Enlargement  of  Gibraltar  Dam 


NOTICE  TO  CONTRACTORS 


46070  2924    Webster;    owner,    Wi;-    tures 
llams  Bony  .Shop;   contractor,  Spott  46n3     5«e4  Wood  Dr  owixar.  Chop- 
branch    circuits;    switches.                      |  m    ft    Whitson ;    contractor.    Clifford; 

46071  1031:   86th   Ave.    owner.    T   J    fixtures 

Quiham;    contractor,    Haynes    Elec ;  I      46114*     1018     Carlson;     owner,     Mr 
^^^.f^~»     «oo,   x>.  ,.  •^   .     I  Hall;   contractor.   Clifford  Elec;   ouf- 

46072  3821  B'way;  owner,  Peabody    lets;  plugs;  switches. 

Motors;  contractor.  Elec  Prod  Corp;        46115      1300    9rth    Ave;    owner   and 
**^-    „      .„         .  ^  I  contractoi,  Jack  Texeira;  outlets;  ol- 

46073  19th    ft    Telegraph;    owner,    teratlons;    fixtures;    branch    clrculti. 
Pavless     Market;      contractor.     Blec    switches 


Prod  Corp;  sign 

46074  1633  B'way;  owner,  A  F 
Edwards  Inc ;  contractor,  Elec  Prod 
Corp;   new   installation. 

4C'j75     890  MacArthur;   owner.   Sea- 


461te  2428  V,'ilbur  St;  owner  and 
contractor,  Herry  Ball  Jr;  overhead 
Hcr\'lce. 

46117  815  Union  St;  .rwner,  Ross- 
contractor ;    7    outlets;    altera 


NOBLE  PORTABLE  CONCRETE 
BATCHING  PLANT,  u.'cd  one  da,, 
fully  automntlc.  For  jvirtlcrlirs.  tele- 
phone PRospect  9730.  Extension  28. 

(4/25) 


PLANERft 

Forsberg  cuts    18Hx<-in-.   complete 
with   motors.  Immediate   delivery. 

RICHER  WILLIAMA  CO. 
302  4th  St..  Oakland  TU.  8080 


Radial  Saws 

MONARCH  UNI -POINT  Immt- 
O.ftte  delivery.  Anier.  Saw-  Mill  Mach. 
Co.    7  Front  St.    Phone  TU  4618. 

(«/2y) 


JAEGER  CONCRETE  MIXER. 
Model  14  EU  pneu.  tired,  with  skip 
loader  and  water  tank,  as  is.  $1500. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  over 
hnuled  and  rolls  retired,  as  Is,  $1200 
J.  HENFtY  HARRIS.  2057  Ninth  St.. 
Berkeley;  phone  THomwall  7166. 

STANDARDIZED 
BUILDINGS 

12  standard  sized  biilh.'ings  for  Im- 
medlste  delivery  tn  eHher  timber  or 
steel  stnirtiire.  Clear  spans  from  40 
to  160  fl  Lengths  from  4Q  to  eCi  fi 
Also  standardised  roofs  of  timber  or 
s>leel  fi)r  erection  on  masonry  walls 
American  Stsndnrdlzed  Bldg.  Corp. 
332  S  Michlgar.  Ave..  Chicago  4.  III. 
Wahash  :7ns 

2  NEW  BITILDINGS.  CORRUGAVT 
ED  IRON.  One  40xllO-ft.,  for  $2,800, 
the  other  110x200-'t..  f..r  $7,600.  Those 
bidgs.  are  complete  with  plans  and 
packaged  ready  for  delivery.  Simple 
to  erect.  For  further  Information  call 
Oresham  Cnnstr,  Co  Svmnvvele  '>U'r\ 
_  '_        (4/24) 

65orS  and  MOULDING 
ImmedKtr  delivery  af  a  prire  to  sat. 
isfy    contractors.    TEbo  Products   Co. 
1427    Oregon,    Berkeley;    THomwail 
2086. (4/28) 

4  seis  feK/jT!6piAL  IV!»6U  HDWU 

for  openings  14x10;  2  fels  SECTION- 
AL DOORS  and  HDWE.  for  opening.-*. 
7-6  X  7-6.  Glide  In  Overhead  Door 
Co.,  8420  J*ftn  Pablo.  Oakland.  Phone 
OLvmpie  «Sia.  {A/Ut 


side    Oil    Co;    contractor,    QRS    Neon    tlons;   4   branch   circuits;   6   plugs     1 
Co      8    transformers.  switch. 

46076  4188  Piedmont  Ave;  owner,!  i2th  and  Washington;  ov  ner.  Mon- 
Piedm..nt  Theater;  contractor.  QRS  ev  Back  Smit.i ;  contractor,  SpoU 
Neon    Co;    16   transfoi-mers.  Elec;   switches. 

46077  2066  Mountain  Blvd;  own- |  2825  Broadwav.  owner.  Federal 
er.    Saules    Mutic    Sliop;    contractor,    Mogul  Service;  contractor.  Spott  El; 


QRS   Neon    Co.    2    transfoimers. 

46078  2131  Curtlss;  owner,  Lee 
Chong;  contractor.  M  ^  Deach;  al- 
terations. 

48079  5528  Foothill  Blvd;  owner, 
T  H  Adams;  contractcr.  Western 
Neon  Oo;  sign. 

46080  20S1  Franklin  St;  owner, 
Joseph  McKeown;  contractor.  West- 
em  Neon :  sign. 

40081  3960  Ocntia  Costa  Rd;  own- 
er. E  E  Trefechar;  contractor.  Col- 
lege Ave  Elec;  3  outlets;  alterations; 
3    plugs;    1   switch. 

46082  Telegraph  S  of  37;  owner 
ond  contractor.  Foster  ft  Kleiser;  ? 
outlets;  3  fixtures;  1  branch  circuit; 
new  installation;  1  switch. 

46063  Telegraph  N  jf  40;  owner 
and  contractor,  Foster  6t  Kleiser;  3 
outlets;  Jl  fixtures:  r.<w  ini^tallatlon ; 
1   switch. 

40084  99  N  of  MacArthur;  owner. 
Munesfi ;  coiitractor,  Paramount ;  fix- 
tures. 

46085  5701  Claremont ;  owner.  Rod- 
rlcjues  c  )ntructor.  Paramount;  new 
installation. 

46086  2403  2406  2411  Orovo;  owner, 
H  A  Schwerin ;  contractor,  A  J  Red- 


IT'S  EASY 


to 


put  a  Daily  Pacific 
Builder  ClassiBed  Ad  to 
work  for  you.  Just  'phone 
MArket  7 II 0  and  aak'for 
Mae.  I 


lilugs;  motors. 

3258  San  Pablo;  owmcr.  Soil  Paint 
A  Supply  Store;  contractor,  Spott; 
outlets. 

1748  Brca  ay;  owner,  Harts  Jew. 
elers;   ccr tractor.   Spott;   sign. 

416  Sth  St;  owner.  Cortey;  con- 
tractor. Chesney;  outlets. 

601  36th  Ave;  owmer.  Owens  Il- 
linois G'ass  Co,  conlractor.  Pacific 
Elec  ft  Mech;  S  fixtures. 

6«)1  ,H6lh  Ave ;  owner.  Owens  Il- 
linois Glass  Co;  contractor.  Pacific 
Elec   ft   Mech;   8  outl?ts;   3   switches. 

24th  and  Harrison;  owner.  Don 
Leo;  contractor.  Pacific  Electric  ft 
Mech;   fixtures. 

609  >faiket  St;  owner.  A  H  Clau- 
Hen :  contractor  Pacific  Electric  & 
Mech  ;    alterations ;   motors. 

10th  ?\nd  Fallon  owner.  Californtu 
Sportsmens  Show- ,  contractor,  Pa- 
cific Elec  .*  Mech,  switches. 

1155  78rd  Ave:  owner  and  plumber. 
\  H  Dorsey;  alterations  . 

1384  Barrow .s  Road;  owner,  R  S 
Brown  •  contractor.  Kaynes  Electric ; 
outlctf;  branch  circuits;  plugs;  mo- 
tors;   ne    winstallitlon  :    switches. 

1384    Barrows    Road;    owner.    R    S 


Sealed  bids  will  be  received  by 
the  City  of  Scmta  Barbara  in  tbe 
office  of  the  City  Clerk  until  2:00 
p.  m.  May  15»  1M7,  to  be  opened  on 
the  same  day.  for  the  construction 
of  additions  to  Gibraltar  Dam  and 
appurtenant  structures  on  Santa 
Ynez  River  in  Santa  Barbara  County, 
California.  The  site  of  the  work  is  at 
Gibraltar  Dam  on  Santa  Ynez  River. 
8  miles  air  line  distance  northerly 
from  the  City  of  Santa  Barbara.  The 
work  consists  generally  in  adding  16 
feet  to  the  height  of  the  existing  con- 
crete arch  dam,  the  enlargement  of 
the  thrust  block  at  the  southerly  uid 
of  the  dam,  the  addition  of  a  thrust 
block  at  the  north  end  of  the  dam, 
construction  of  a  new  spillway  weir, 
a  gravity  section  at  the  left  end  of 
the  spillway  and  the  Installation  of 
three  radial  gates  62  feet  by  21  reet 
In  slae,  together  with  operating  me- 
chanisms and  appurtenant  facilities 
A  total  of  about  16,200  cubic  yards 
of  concrete,  326,000  pounds  of  struc- 
tural steel,  and  142,000  pounds  of  re- 
inforcing steel  and  dowels  will  be 
involved   in  the  work. 

Specifications,  drawings  and  other 
contract  documents  may  be  obtained 
from  the  Engineer.  Leeds,  Hill  and 
Jewett.  at  1000  Edison  Building,  001 
West  5th  Street.  Los  Angeles  13.  Cali- 
fornia, or  from  the  City  Cleric  of 
Santa  Barbara,  California,  on  or 
after  April  21,  3947.  upon  a  deposit 
of  $15.00. 

FAYB  CANFIELD, 

City  Clerk. 
(Dally  Pacific  Builder) 
(April  22,  1M7) 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOa  PAIELS 


ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 

Jf  FFf  tSOM'S 

GREATER  CITY 
LUMBER  CO. 

19f4  OAKDALE  AVE. 

Cera«r  Roakia  Sfr««t 

ATwatcr  4180 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  •  .  Coinp/«fe  Renfol  Servico  .  .  . 

THE  RIX  COMPANY  •  INC. 

S82  SIXTH  STIirr  UNdnWII  B«2* 
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$2,550,000  Aid  for  Airports 


WASHINGTON.— In  .accordance  wirh  provisions  of  th«  PtdtnU  Airport  Ai«,T.  P.  Wrigrht,  adtninistrator 
of  the  civil  aer 'nautics  administration,  has  submitted  t«  OMtfrrens  a  deta  'ed  list  of  construction  jobs 
plannedl  by  his  nicency  at  lanre  r.irrort»  of  th«  Asr^l  year  of  1948. 

(Class  IV  airports  nre  those  with  runways  of  4.600  to  6,600  f*et.  The  references  in  this  report  are 
on  Clabs  IV  airp^Jrfs  and  larsrcr.) 

Submission  of  the  CAA  requi'st  for  conff ressione I  app.-oval  has  be^n  • -i  roved  by  the  bureau  of  the 
budget  ,the  letter  of  transmittal  said. 

It  is  a  formality;  virtually  .'■.  foregone  conclusion  that  the  CAA  rec  r  meiidations  will  be  carried 
out  as  scheduled. 

The  list  of  Clasg  IV  and  larjarer  airport!*  deals  cKcIusively  with  termimU  type  airports  customarily 
used  by  the  air  lines. 

In  most  states  covered  by  the  CAA  request  the  cost  of  land  acquisition  .  i  far  overshadowed  by  the 
proposed  outlay  for  buildinjrs  and  other  iterr.s.  ' 

State  totals  for  CuHiorriia  arc  given  it  $657,200  for  land,  9810,150  for  buildings  and  $8,150,543  for 
other  items. 

While  this  tentative  outlay  beats  only  on  the  larger  air  flslds,  there  is  f  rtain  to  be  increasing  activ- 
ity in  construction  at  the  r^maller  ports  as  well. 

Following  are  Pacific  .".rea  totals  and  individual  pi  oject  listinc*: 

CALIFORNIA 
Looatlen,  and    Nam*  — Funds   '  Kailmated  Tota>  Propo*«d  Work 

of  Airport  Clao*  Fodoral        T«UI        Land      aidso.         Other 

Pro«>  Pro-  Spnor. 
ont  poaod 
San  Francisco: 

7      7    I3.4SS.476    |3,ft80,000     M  JM.47e  $4*1  JOO 


Itrmo 


Municipal     ...- 

L.oa  Angeles: 

Municipal  (mines)  4  6 
San  Diego: 

Lindbergh    8      8 

Oakland:   Municipal    5      5 
Santa  Monica: 

Municipal    4      4 

Santa  Rosa: 

Sonoma    County 4      4 

Bishop:    Bishop  „....     6      5 

Napa:    Napa  Co 4      4 

Hayward:  Hayward 

Municipal    5      5 

Banning:   Municipal     4      4 
Montague : 

Siskiyou    Co.   ...- 6      6 

Crescent  City: 

Del  Norte  Co 4      4 

Bakersfleld : 

Kem  County  5      5 

Little  River: 

Little   River  4      4 

Concord : 

Buchanan  Field  ....  4  4 
MarysvlUe:  Alicia..  4  4 
Ontario: 

International S      5 

Oxnard :  Oxnard 

Flight   Strip 4      4 

Portervllle: 

Municipal    5       6 

Palm  Springs: 

Municipal    g      fl 

Visalia:    Municipal..  6  B 
Hawthorne: 

Municipal    4  4 

Palmdale:  Palmdale  S  S 


8W.00O      1.030.000       l.Mg.000 


160.BSO 
491J75 


18»,420 
.'.3J..tll5 


302,807       1'52.170 


8ft4,727     16B.00O 


0  |4,49i'.276  Land,  grade,  pave,  lights 

0    I,M'.»,000  Grade,  pave,  lights. 

|SaO,000         3>>.000  Grade,  pave,  adm.  bldg. 
X-iT.oOO        67    390  Pave,  light,  adm.  bldg. 


0       3»l*.727  Lajid.  grade,  light. 


17.109 

1.M2 

13,738 

e,47» 
84,410 

10.3S0 
5.806 

20J75 

8.441 

36.704 
19J85 

42.400 

6,882 


20.241 

1.466 
18,000 

7.641 
40,890 

12,070 
6,494 

24,025 

4.069 

43.296 
28.61ft 

50,000 

6,116 

7.4 


87,400 

2,707 

27,728 

14.120 
75,000 

23,800 

12,000 

45.800 

7,000 

80.000 
4I.4M 

98,400 


18.800 


9.170 

17,900 

04,0tT 


lOlJM 
30,401 

64,408 
45.461 


119,000 


0 

0 
0 

0 
0 

0 

0 

0 

0 

0 
0 

0 

0 

o 

0 
lyOOO 

0 
0 


0 

0 

6,000 

0 

2U0O 

13,000 

4) 

7,800 

0 
38XKI0 

0 

0 

10.000 

o 
lOkOoo 

10,000 


37  400  Grade,   light,   auto  park. 

1.357  Adm.  bldg..  Sc  Misc. 
27  733  Grade,    pave. 

9,120  Taxiway,  utll.,  adm.  bldg. 
7i,000  Grade,  pave. 

0  Admin,  bldg. 

0  Admin,  bldg. 

I^SOO  Pave  apron. 

0  Admin,  bldg. 

80,00(1  Grade,  pave,  light. 
1^450  Pave,  admin,  bldg. 

Vi.400  Grade  and  light 

j.>.000  LigtaU. 

'1.800  Admin.  b:jg.    ^ 

(1,000  Pavo   parking  aprorti, 
J,400  Pave,   taxiway,  adm.  big 

119,000  Grade,  pave,  adm.  bldg. 
6tf,000  Oraoe,  pave,  adm.  bldg. 
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State  Total 


44.681.526  14.900467       (0.617.896  1687.200      |610,190  |S.U<>.543 


Electrical  Contractors  Urge  That  l^pecialists 
In  Lighting  Be  Consulted  On  Hospital  Projects 

WASHINGTON.— Very  few  architecfnral  and  engineering  firms 
know  all  the  answers  to  proper  electrification,  of  proper,  scientific 
lighting  and  the  requirements  for  specialised  apparaliis. 

This  is  the  opinion  of  the  National  Electrical  Conlri«ctoni  Aaaods- 
tion  as  expreKt«ed  in  a  recent  editorial   by   George   B.   Roscoe,  edittff 

of  the  organization's  journal.  ^ 

"Consult    Specialist" 


Writing  on  the  federal-aid  hos- 
pital construction  program,  Ros- 
coe said  that  in  most  instances 
the  new  hospital  construction  pro- 
gram will  be  under  the  most  rigiJ 
inspection  and  specification.  But 
e  ven  this  is  not  enough,  he  main- 
tains. 

The  electrical  contractors  ftel 
that  such  an  arrangement  as  ex- 

Sressed  by  the  U.  S.  Public  Health 
ervice  which  is  responsible  tor 
contract  work,  is  not  adeauate  to 
give  the  public  full  electrical 
health   facilities. 

"Use  of  electricity  in  modern 
hospitals  has  advanced  spectacul- 
arly in  the  past  few  years."  th»' 
editorial  reads 

It  suggests  that  architectural 
and  engineering  firms  seek  the  ad- 
vice and  assistance  of  the  electri- 
cal specialty  contractor  who  hns 
kept  informed  nnd  who  has  explor- 
ed  the   specialized   application. 

"It  is  in  that  step,''  writes  Ros- 
coe, "that  the  qualified  electrical 
contractor  has  great  opportunity 
to  insure  electrical  quality  in  his 
community  hospital.  Minimum 
standards  for  the  new  hospiulH 
are,  at  best,  miJiimum  standanls. 
If  the  architect-tngineer,  or  gen- 
eral contractor  regard  thes«»  as 
maximums,  then  the  public  is  go- 
ing to  get  sh<»rt  changed." 
Allows  Quality  Work 

The  electrical  contractors  ai :> 
most  roncernod  about  the  hoppital 
contracting  polity.  Much  i»  at 
stake  for  all  parties  since  two  bil- 
lion dollars  worth  of  hospital  con- 
struction XH  planned  'n  the  five  year 
health  program.  This  means  mcir*- 
than  a  quarter  billion  dollars 
worthi  of  electrical  construcli.n 
business    for   these   contractors. 

Every  state  will  get  at  least  one 
ultra-moderti  hospital  costing  from 
II  mflHon  to  as  murh  as  $2»  mi'- 


lion,  Roscoe  points  out.  and  the 
total  program  calls  (cr  building 
between  160  and  20C  structures  in 
every  pan  of  the  mition. 

"This  is  a  grand  opportunity  for 
the  electrical  contracting  indus- 
try," the  editorial  comments.  "Fur- 
thermore, this  huHpital  construc- 
tion is  quality  elect ncal  wors." 
SUap  OB  Specialties 

ITie  U.  S  Public  Health  Ser- 
vice lets  either  general  cunlracis 
or  prime  contracts  to  ^pecia'ty 
contractors  in  the  $1.12r)  billion 
community  hospital  setup. 

The  contractoi*  sa.v  that  TILS 
construction  n»«n  realise  that  the 
mechanical  part  of  a  moderr  hos- 
pital is  more  inan  a  third  of  t6tal 
cost.  The  electrical  w.irk  is  esti- 
mated to  be  around  10  to  12  pri 
cent  of  the  loUl.  f ro  n  MOO  U 
$900  per  bed. 

The  health  service  knows  the 
tendency  of  a  general  contractor 
to  "save  his  skin  or  make  a  profit 
by  shopping  :tnd  chiae'.mg  on  spe- 
cialty subcontractors  which,  in 
turn,  make  it  neeessarv  for  thent 
to  skimp  on  quality. '  the  editorial 
continues.  "Ther^'fore.  thev  know 
the  value  «:f  direct  dealinir  with 
specialty    cnntractors." 

Dispute   BM   Kolky 

The  NEC  A  already  ha«  comr 
out  in  a  strong  utaiMl  against 
methods  employed  by  army  engi- 
neers in  awarding  contracts  for 
construction  of  Veti-ran  Adminis- 
tration h<i<»pit!il«  iM  th»«  billion-dul 
lar  program.  There  obj«Htlons  are 
diroctodat  the  practice  of  reiecting 
exorbitant  bida.  then  negotiating 
contracts  at  lower  figures.  This, 
the  electrical  contractor*  feel,  is 
not  economy,  nor  in  the  public  in- 
terest. .    , 

"We  trust  that  the  chief  of  eng'- 
neers  will  scrap  this  Ill-advised 
policy,"  says  NBCA. 


Chemical  Society  to 
Spc  nsor  Industrial 
Coi'ference  In  Fall 

Dr.  Robert  Matteson,  chairman 
of  t^  Califcrnia  fect-on  of  tlu 
Amei  :m  Chemical  Society,  ar- 
nocuK.iJ  Tuesday  that  the  Pacilic 
Indui.rial  Conferences  ^^lll  run 
concu  rt'iitly  with  the  Pacific 
Chem  cal  Exposition  to  be  he'd 
in  th.  San  Francisco  Ci\'i<:  Au.ii- 
toriur  i  f  n-ni  October  2J  to  25. 
1941. 

Th<  Cali^osnia  section  of  the 
Amer  ran  Chemical  Sociiety  wiU  be 
host  *  >  ten  organized  ^rcops  which 
havtt  offerHJ*.  to  provide  the  bulk 
of  th  •  orogram  material  for  tlic 
Pacifl  •  Industrial  Conferences  by 
condu  -ting  one-  and  two-day  con- 
feren.  fS  .-v.  industrial  applicatioiss 
of  re«  "n*   scientific  developments. 

Or^j*'  'i^lions  participating  an;; 

Am- 1  ran  Institute  of  Chemical 
Rnffirors:  American  Society  for 
Testitig  MatTials;  Analytical 
(frou^\  California  Sectiori,  Ameri- 
can (hemical  Society;  Golden  Gat«' 
Paint  *  Varnish  Production  Club; 
Instit  ite  of  Food  Technologist i: 
Northern  California  Rubber  Group; 
Pacif '  Insecticide  Institute;  Pe- 
trolei  m  Group;  California  section, 
Amer  can  Chemical  Societv;  T<?ch- 
nieal  A.«roriation.  Pulp  A  Paper 
Instit  ite;  snd  Wpstem  Chemici-I 
Mark  t  Research  Group. 

Ad«'itional  confen^'nces  will  hr 
arr«nir*»d  by  ihe  California  •^ectior. 
of  th"  An..iicfln  Chemical  Sorioty 
on  j»p"rial  subjects  n<^*  covei-ed  hv 
cooperating  groups. 

BAY"cirnrMANAGERS 
ORGANIZE  COMMITTEE 

City  'lanagers,  from  nine  bay 
couryies  have  organist  a  bay  area 
comn  ^{tPf  of  city  managers,  to  b** 
afllliated  with  the  Bay  Area  Coun 
cil  if.  projects  of  r^irmunity  de- 
velopment and  ruir  welfare. 

Members  inciude  city  managers 
fr-m  Mill  Valley.  Redwood  Ci^y. 
.San  .'njie,  OaVl.ind,  Martinez,  Ala- 
meda Santa  Hosa,  Pittsburjr.  San 
Ixant'ir*.  Berkeley.  San  Mat^o, 
Richr  ond.  Vall'jo,  Hillsborou^n. 
and  ^nrt  Francisco. 
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WASHINGTON.— In  accordance  with  provisions  of  the  Federal  Airport  Act  T.  P.  Wnght,  admmistratpr 
of  the  civil  aeronautics  adm^niatration.  h&s  submHted  to  congress  a  detailed  list  of  construcUoii  jcbs 
planned  by  his  agency  at  larsre  r.irrorts  of  the  fiscal  year  of  1948.  .  «.^^  „« 

(Class  IV  airports  nre  those  with  runways  of  4,600  to  6,600  feet.    The  references  m  this  report  are 

on  Clabs  IV  airports  and  larger. >  ,  ,  t       v  _^     j  u     »»,     u..«.»-.,  „*  ♦v.a 

Submission  of  the  CAA  request  for  congressional  approval  has  betn  approved  by  the  bureau  of  tre 

budeet  .the  letter  of  transmittal  5»id.  ,      _ .  .  .  x-  -n  v         _•  j 

ft  is  a  formality;  virtually  r.  foregone  conclusion  that  the  CAA  recommendations  will  be  earned 

°"VhVH8?^of  Class  IV  and  larger  airports  deals  ciclusively  with   terminal   type   airports  customarily 

""^In^most*  8Ute8"cSVered  by  the  CAA  request  the  cost  of  land  acquisition  is  far  overshadowed  by  the 

proposed  outlay  for  buildings  and  other  items.  ^„,«,r/»  *      v    u-         »«j   coiRnRvia  f,.<^ 

State  totals  for  Cjiliforr:ia  arc  given  at  $657,200   for  land,  $810,160  for  buildings  and  $8,160,643  for 

°^**  Whifrthis  tentative  outlay  beais  only  on  the  larger  air  fleldfl,  there  is  certain  to  be  increasing  activ- 
ity in  construction  at  the  smaller  ports  as  well.  , 
Following  are  Facific  .".rea  totals  and  individual  project  listmgs: 

CALIFORNIA  ^  .^     . 

Loo«tl.n,  and    Nam.         -  -Fund—  .  ^.T'*'**  "^  mi^  Propoi»dW«rk 

of  Airport  CtaM  F«d*ral        Total        Land       BIdg*.         Othor 

Pro*'  Pro-  Spnar. 
ont  posod 
San  TranclBCO: 

7    I2.48S.476    12,550,000     |4,MS,476  $4»l.a00 


Oppose 
Airport  Administration 


I  torn* 


Municipal     7 

Los  Angeles: 

Municipal  (mines)  4 
San   Diego: 

LJndbergh 8 

Oakland:   Municipal    5 
Santa  Monica: 

Municipal    4 

Santa  Rosa: 

Sonoma  Coimty —  4 
Bishop:    Bishop  —    6 

Napa:   Napa  Co 4 

Hayward:  Hayward 

Municipal    6 

Banning:   Municipal    4 
Montague : 

Siskiyou    Co.  — 6 

Crescent  City: 

Del  Norte  Co...._ 4 

Bakersf  leld : 

Kern  County  5 

Little  River: 

Little  River  4 

Concord: 

Buchanan  Field  ....  4 
Marysvllle :  Alicia..  4 
Ontario : 

International  -...    6 

Oxnard:  Oxnard 

Flight   Strip  4 

PorterviUe : 

Municipal    5 

I'alin    SprlngB! 

Montr Ipaii  .-_. — ..  6 
VUalia:  Municipal.  6 
Hawthorne: 

Municipal    4 

Palmdale:  Palmdale    5 

State  Total  - 


6         890.000      1,050,000       1.940.000 


0  14.492.276  Land,  grade,  pave,  Ugbta 
0    1,949,000  Grade,  pave,  lights. 


8 
5 


4 

5 

4 

5 

4 

6 

4 
5 

4 

4 
4 

5 

4 


6 
5 

4 
6 


100.680 
491J75 


189,420  , 
538,015 


360,000 
1,030  390 


0 

0 


802,667       252,170 


664,727     166,000 


17.180 

1.342 
12,726 

6,470 
?  1,410 

10,260 
6,606 

20,876 

3,4^.1 

36.704 
10,035 

42,400 

6,882 

6,331 

9476 
17,909 

64,607 
38,680 


20,241 

1.466 
15,000 

7.641 
40,690 

12,070 
6,404 

24.626 

4,059 

43,296 
23,616 

50,000 

8,118 

7,169 

10,824 
20,491 

64,403 
45,461 


37,400 

2.70rr 

27.723 

14,120 
76,000 

22,300 

12,000 

45,500 

7,600 

80,000 
43.460 

92,400 

15,000 

13,800 

20,000 
38.400 

119,000 
84,000 


0 

0 
0 

0 

0 

0 
0 
0 
0 

0 

0 

0 
0 
0 

0 

1,000 

0 
0 


1820,000 

357,000 

0 

0 
1,350' 
0 

6,000 
0 

28,600 

12.000 

0 

7,800 

0 
26,000 

0 

0 
10,000 

o 

15,000 

10.000 
26,000 


30,000  Grade,  pave,  adm.  bldg. 
673,390  Pave,  light,  adm.  bldg. 

380,727  Land,  grade.  Uj^t 

37,400  Grade,  light,  auto  park. 
1.367  Adm.  bldg.,  *  Mlac. 
27,723  Grade,   pavo.     • 

0,120  Taxlway.  utiL,  adm  bldg. 
75,000  Grade,  pave. 

0  Admin,  bldg. 

0  Admin,  bldg. 

45,500  Pave  apron. 

0  Admin,  bldg. 

80,000  Grade,  pave,  light. 
18,460  Pave,  admin,  bldg. 

92,400  Grade  and  light. 

15.000  Lights. 

3.800  Admin,  bldg. 

20.000  Pave  patldng  «prona. 
22,400  Pave,  taxlway,  adm.  big 

109,000  Grade,  pave,  adm.  bldg. 
60,000  Graoe,  pave,  adm.  bldg. 


WASHINGTON.  —  The  civil  atrronautirs  administration  waa  on 
record  here  this  wivk  as  oppo.;rd  to  Sonutor  Brewster'H  bill,  S.  lOSS, 
which  would  turn  more  moro  admmi^tration  of  the  Federal  Airport 
Conatmction  Act  over  to  states,  taking  much  ol  the  detail  work  away 
from  CAA. 

A  similar  measure  to  amend  the  Federal  Airport  Act  pas-ied  okt 

the   senate   floor   last   session   but"* — — • 

died  in  conference. 

Crux  of  the  Brewster  bill,  on 
which  a  hearing  date  has  not  been 
set,  is  the  part  that  would  amend 
the  Federal  Airport  Act  as  fcl- 
lows* 

Deal  Direct  With  Cities 
"In  order  that  such  funds  may 
be  expended  in  conformity  with 
state  plans  and  programs  for  air- 
port construction,  all  United  States 
sums  thus  apportioned  for  expen- 
diture in  the  states  shall  be  alloted 
to  each  state  airport  agency,  or 
pending  the  establishment  of  such 
an  agency,  shall  be  alloted  to  the 
chief  executive  of  the  state,  a:\*l 
the  state  airport  agency,  or  the 
chief  executive  of  th  state,  shall 
accept,  receive,  receipt  for,  ana 
administer  such  funds." 

This  proposed  change  in  hand- 
ling of  federal  funds  for  airport 
work  has  brought  a  letter  from  T . 
P.  Wright,  CAA  administrator,  to 
Donoh  Hanks,  American  Municipal 
Association,  In  it  Wright  states 
that  Senator  Brewster's  proposed 
change  in  the  law  to  provide  for 
channeling  to  the  states  ot  the  fed- 
eral appropriations  for  administra- 
tion is  controversial  and  not  rec- 
ommended by  CAA. . 

Wright  wrote  Hanks:  "You  like- 
ly are  aware  that  piior  to  the 
passage  of  the  Federal  Airport 
Act  of  1946,  CAA  took  a  middle- 
of-the-road  course  between  the  ex- 
treme opposite  proposals  in  the 
house  and  senate  bills." 

At  that  time,  too  (March  of 
1946)  CAA  was  placed, on  record 
before  the  senate  interstate  and 
foreign  commerce  committee 
which  now  has  S.  1038,  as  prefer- 
ring to  d«*al  with  the  lai^er  class 
IV  and  V  airports  directly  .with 
the  cities  concerned.  In  construc- 
tion of  the  smaller  airfields,  how- 
ever, CAA  expressed  tis  willing 
ness  to  deal  with  state  sponsor- 
ship. A  witness  said,  "We  t)eUeve 
that  a  better  solution  would  be  di 


March  Building  Tops 
February's  Record 
— Commerce  Dept 

WASHINGTON.— New  construc- 
tion put  in  place  in  March  1947 
totaled  $785  million,  an  increabO 
of  G.y  per  cent  over  February,  but 
elightly  below  the  J.nnuary  vol- 
ume, the  construction  division,  De- 
partment of  Convmerce,  announced 
today. 

The  March  figure  represente<i  an 
increase  of  30.0  per  cent  over 
March  1946. 

Privately  financed  construetiGn 
in  March  amounted  to  $616  million, 
or  4.1  per  cent  above  February, 
and  23.2  per  'cent  above  March, 
1946.  Of  this  total,  private  resi- 
dential building  (exclusive  of  fai'm 
construction)  accounted  for  |260 
million,  a  6.1  pei'  cent  incrsaae 
over  February.  Private  nonresi- 
dential buildinr  during  March  to- 
taled $246  miuion,  a  decrease  of 
5.4  per  cent  from  February. 

March  farm  construction  totaled 
|20  million,  an  increase  of  100  per 
cent  over  tne  previous  month.  Pri- 
vately financed  public  utility  con- 
struction in  March  amounted  to 
190  million,  up  16.9  per  cent  from 
February. 

The  value  of  new  public  con- 
struction in  March  was  $169  mil- 
lion, a  gain  of  10.0  per  cent  over 
February.  Of  this  total,  public 
residential  construction  accounted 
for  $36  million,  an  increase  of  5.9 
per  cent  over  Februnr>'.  Public 
non-residentiel  building,  such  as 
industrial,  educational,  hospital  and 
institutional,  amounted  to  $23  mil- 
lion in  March,  an  advance  of  21.1 
per  cent  from  February. 

New  military  and  naval  construc- 
tion in  March  totaled  $14  million, 

w.-. ^. ,or  16.7  per  cent  above  the  Febru- 

vision    of   the    program    into    two  I  ary   figure.    New    public   highway 
parts — an    urban    program    and    a  I  construction  totaled  $61  million,  or 


44,631,526  14,986.367       60,617,803  |657.200      »810,150  68.150.643 


Electrical  Contractors  Urge  That  Specialists 
In  Lighting  Be  Consulted  On  Hospital  Projects 

WASHINGTON. — Very  few  architect nral  and  engineering  firms 
know  all  the  answers  to  proper  electrification,  of  proper,  scientific 
lighting  and  the  requirements  for  specialited  apparatus. 

This  is  the  opinion  of  the  National  Electrical  Contractors  Associa- 
tion as  expresned  In  a  recent  editorial  by  George  B.  Roscoe,  editor 
of  the  organization'M  journal. 
Consult    Specialist 


Writing  on  the  federal-aid  hos- 
pital construction  program,  Ros- 
coe said  that  iii  most  instances 
the  new  hospital  construction  pro- 

Sam  will  be  under  the  most  rigid 
spection    and    specification.    But 
e  ven  this  is  not  enough,  he  main- 
tains. ,    , 
The    electrical    contractors    feel 
that  such  an  arrangement  as  ex- 

Sressed  by  the  U.  S.  Public  Health 
ervice  which  is  responsible  lor 
contract  work,  is  not  adeauate  to 
fflTe  the  public  full  electrical 
health   facilities. 

"Use  of  electricity  in  modern 
hospitals  has  advanced  spectacul- 
arly in  the  past  few  ycar.<^,".  the 
editorial  reads 

It  suggests  that  architectural 
and  engineering  firms  seek  the  ad- 
vice ami  aseistarce  of  the  electri- 
cal specialty  contractor  who  has 
kept  informed  nnd  who  has  explor- 
ed the   specialized   application. 

"It  is  in  that  step,''  writes  Ros- 
coe, "that  the  qualified  electrical 
contractor  has  »reat  opportunity 
to  insure  electrical  quality  in  his 
community  hospital.  Minimum 
standards  for  the  new  hospitals 
are,  at  best,  minimum  standards. 
If  the  architect-engineer,  or  gen- 
eral contractor  regard  these  as 
maximums,  then  the  public  is  go- 
ing to  ret  short  changed." 
Allows  Qualitv  Work 

The  electrical  '  contractors  aro 
most  concerned  about  the  hoppital 
contracting  policy.  Much  is  at 
stake  for  all  parties  since  two  bil- 
lion dollars  worth  of  hospital  con- 
stmction  is  planned  in  the  five  year 
health  program.  This  means  more 
than  a  quarter  billion  dollars 
worth  I  of  electrical  construction 
business   for  these   contractors. 

Every  state  will  get  at  least  one 
ultra-moderti  hospital  costing  from 
$1  million  to  as  much  as  $ZB  mil- 


lion, Roscoe  points  out,  and  the 
total  program  calls  for  building 
between  150  and  200  structures  in 
every  part  of  the  motion. 

"This  is  a  grand  opportunity  for 
the  electrical  contracting  indus- 
try," the  editorial  comments.  "Fur- 
thermore, this  hospital  construc- 
tion is  quality  electrical  work." 
Skimp  on  Specialties 

ITie  U.  S.  Public  Health  Ser- 
vice lets  either  general  contracts 
or  prime  contracts  to  specialty 
contractors  in  ithe  $1,125  billion 
community  hospital  setup. 

The  contractoi*8  say  that  PHS 
construction  men  realize  that  the 
mechanical  part  of  a  modern  hos- 
pital is  more  than  a  third  of  total 
cost.  The  electrical  work  is  esti- 
mated to  be  around  10  to  1?  pet 
cent  of  the  total,  fro.n  $400  to 
$90O  per  bed. 

The  health  service  knows  the 
tendency  of  a  general  contractor 
to  "save  his  skin  or  make  a  profit 
by  shopping  and  chiseling  on  spe- 
cialty subcontractors  which,  in 
turn,  make  it  necessarv  for  theni 
to  skimp  on  quality,"  the  editorial 
continues.  "Therefore,  they  know 
the  value  of  direct  dealing  with 
specialty    contractors." 

Dispute   Bid   Policy 

The  NECA  already  has  come 
out  in  a  strong  stand  against 
methods  employed  by  army  engi- 
neers in  awarding  contracts  for 
construction  of  Veteran  Adminis- 
tration hospitals  in  the  billion-dnl 
lar  program.  These  objections  arc 
directed  at  the  practice  of  rejecting 
exorbitant  bids,  then  negotiating 
contracts  at  lower  figures.  This, 
the  electrical  contractors  feel,  is 
not  economy,  nor  in  the  public  in- 
terest. 

"We  trust  that  the  chief  of  engi- 
neers will  scrap  this  ill-advised 
policy,"  says  NECA. 


Chemical  Society  to 
Sponsor  Industrial 
Conference  in  FaD 

Dr.  Robert  Matteson,  chairman 
of  the  California  rection  of  thr 
American  Chemical  Society,  an- 
nounced Tuesday  that  the  Pacific 
Industrial  Conferences  will  run 
concurrently  with  the  Pacific 
Chemical  Exposition  to  be  he'd 
in  the  San  Francisco  Civic  Audi- 
torium from  October  21  to  25. 
18*7.  ,     ^ 

The  California  section  of  the 
American  Chemical  Society  will  be 
host  to  ten  organized  groups  which 
have  offered  to  provide  the  bulk 
of  the  urogram  material  for  the 
Pacific  Industrial  Conferences  by 
conducting  one-  and  two-day  con- 
ferences on  industrial  applications 
of  recent  scientific  developments. 

Organizations  participating  are: 

American  Institute  of  Chemical 
Engineers:  Americp.n  Society  for 
Testing  Materials;  Analytical 
Group,  California  Section,  Ameri- 
can Chemical  Society;  Golden  Gate 
Paint  *  Varnish  Production  Club; 
Institute  of  Food  Technologists; 
Northern  California  Rubber  Group; 
Pacific  Insecticide  Institute;  Pe- 
troleum Group;  California  section, 
American  Chemical  Society;  Tech- 
nical AsFociation.  Pulp  «  Paper 
Institute;  and  Western  Chemicel 
Market  Research  Group. 

Additional  confemnces  will  be 
arranged  by  the  Califotnia  section 
of  the  American  Chemical  Society 
on  ««ppcial  subjects  not  covered  bv 
cooperating  groups. 

BAY  CfFYlMANAGERS 
ORGANIZE  COMMITTEE 

City  managers  from  nine  bay 
coni^ies  have  organize  a  bay  area 
committee  of  city  managers,  to  b* 
iifflliated  with  the  Bay  Area  Coun- 
cil in  projects  of  community  de- 
velopment ard  civic  welfare. 

Members  include  city  managers 
frrm  Mill  Valley.  Redwood  City, 
San  Jnse,  Oakland,  Martinez,  Ala- 
meda, Santa  Rosa.  Pittsburg-  San 
lieandro,  Berkeley.  San  Mateo, 
Richmond.  Vallejo,  Hillsborousn. 
and  San  Francisco. 


state  program 

Sees  Speedy  Action 

It  is  the  duty  of  the  CAA  ad 
ministrator  to  recommend  changerf 
In  the  airport  act  which  he  feels 
will  better  accomplish  its  purposi*. 
But  Wright  argues  that  with  most 
state  legislatures  nearing  the  close 
of  their  sessions,  such  a  radical 
change  in  administration  proced- 
ure would  "hamper  and  further  de- 
lay" necessary  airport  develop- 
ment. 

But  Senator  Brewster  has  writ- 
ten at  least  a  partial  answer  to 
this  one  into  his  bill — that  part 
which  would  give  any  state's  chief 
executive  power  to  administer  the 
funds  until  an  appropriate  agency 
could  be  establisne<i. 

Senator  Brewstcr'3  statement  on 
the  floor  when  he  introduced  S. 
1038  April  8.  reads  m  part: 

"In  brief,  I  think  the  federal  air 
port    program,    by    bringing    the- 
states  back  into  this  picture,  will 
proceed  much  faster,  will  be  bettci 

fdanned,  will  be  more  economicai- 
y  managed  than  if  we  by  federal 
law  continue  to  encourtge  the  fed- 
eral government  and  particularly 
CAA  to  deal  directly  with  thou- 
sands of  the  states'  political  sub- 
divisions without  paying  any  con- 
sideration to  the  state's  plans,  pro- 
grams and  financial  obligations." 
Mayors  Arc  Opposed 

He  pointed  out  that  16  states 
already  have  state  laws  enacted 
to  allow  them  to  control  use  of 
federal  funds  allocate<l  for  airpcrt 
construction.  It  is  his  wisli  that 
all  states  in  the  union  might  have 
similar  legislation. 

Senator  Brewster  is  scheduled 
to  return  to  the  capitol  Wednesday 
from  an  extended  foreign  trip  ard 
hearings  may  get  underway  next 
week.  U.  S.  Conference  of  Mayors 
endorses  ^AA  opposition. 

ABUNDANCE  IS  KEY 
IN  BATTLE  AGAINST 
INFLATION C  OF  C 


WASHINGTON.  —  'This  is  no 
time  to  toss  a  wrench  into  the  pro- 
duction wheels!" 

This  summarizing  statement  in 
the  weekly  report  from  the  Unitod 
States  Chamber  of  Commerce  car- 
ries ft  warning  note  against  hasty 
and  ill-advised  action  in  congress 
or  administration  circles  on  price 
adjustment 

In  the  battle  against  inflation, 
the  greatest  force  working  in  fav- 
or of  the  under- supplied  consum- 
er is  the  huge  productive  capacity 
of  the  United  States,  the  C  of  C 
stated.  Stability  in  prices.  an<' 
lower  prices,  will  be  attained  most 
quickly  and  eflTectively  by  keeping 
production  at  flood  tide,  it  main- 
tained. 


18.6  over  February-.  Sewer  and 
vater  construction  amounted  to  $19 
million  or  26.7  per  cent  above  Feb- 
ruary. 

Conservation  and  development 
building  totaled  $17  million,  a  gain 
of  30.8  per  cent  over  February; 
miscellaneous  public  service,  $7 
million,  up  40.0  per  cent,  and  all 
other  federal,  $2  million,  up  EO.O 
per  cent  over  February. 

Hot^ofled'StedT 
Sheets  Plentiful 

WASHINGTON.  —  Eastern  in- 
dustrial sources  have  reported  an 
uptrend  in  the  supply  of  hot  rolled 
steel  sheets,  first  encouraging  note 
in  an  otherwiiie  gloomy  steel  pro- 
duction picture. 

The  Pressed  Metr."  Institute,  in 
a  confidential  niemcrandum,  gave 
its  members  assurance  that  a  mod- 
ifiication  is  due  in  hot  rolled  steel 
output,  a  modification,  that  is,  ol 
the  "present  Etringency". 

At  least  one  easifrn  manufac- 
turer has  announced  that  he  i» 
temporarily  out  of  the  market  for 
oil-protected  hot  rolled  sheets  bo- 
cause  he  has  a  stock  adequate  to 
see  him  through  the  next  quarter. 

An    Institute    spoknman    com- 
plained of  the  current  supply  sys- 
tem holding  prices  at  their  max 
imums.    He  said: 

"New  England  stampers  are  try- 
ing to  hold  prices  down,  but  if  we 
have  to  arrange  for  traneshipping 
for  special  pickling  and  shearing 
and  take  stock  that  will  only  lay 
out  wastefully  for  our  blanks,  and 
continuously  adjust  our  tools  to  ac- 
cept off-gau^e,  ofl'-temper,  crown- 
ed and  similar  ntock,  we  cannot 
quote  margins  to  stamping  us^rs." 

Purchasing  rxecutives  agreed 
that  from  Uie  fabricators'  stand- 
point, mill  limitations  force  stamp- 
ing plants  to  use  materials  waste- 
fully.  They  do  permit  the  mills 
to  snip  more  tonnage,  however. 
i- # 

86%  OF  AGREEMENTS 

REQUIRE  CLOSED  SHOP 

SACRAMENTO.— Approximate- 
ly 86  per  cent  of  1,107  California 
collective  bargaining  agreements 
on  file  Mvith  the  department  of  in- 
dustrial realations  cointain  closed 
shop  and  union  shop  provisions, 
Paul  Scharrenberg,  director  of  in- 
dustrial relations,  announced.  In 
addition,  nine  per  cent  of  the 
agreements  include  maintenance  of 
membership  clauses.  Thus,  96  per 
cent  of  the  California  collective 
bargnining  agreements  contain 
pome  provision  for  union  member- 
ship as  a  condition  for  continued 
employment. 
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PLANS  and 
Speculations 


Heavier  Planes  Necessitate  New  Techrnqpes 
Of  Airfield  Soil  Compaction  for  Runways 


An  application  has  been  fil"d 
Vith  the  San  Francisco  ollice  oi 
the  army  engineers  to  conBtrnct  a 
highway  fill  and  three  open-pilt- 
rrossings  over  East  Creek  Slough 
«t  the  north  end  of  San  Leandro 
Bay,  on  the  route  of  the  l-3aai 
Shore  freeway. 

oOo 
Proposed  pitea  for  a  new  juvv- 
pile  hall  in  or  n.?ar  Martinez,  ai-e 
being  investigated  by  County   Su- 
pervisor Ray  Taylor. 

oOo 
Uanford    city   council    has    pur- 
chased an  80-acre  tract  for  a  sewer 
farm  expanaich. 

oOo 
Gilroy   needs  four  traffic   signal 
UghtK,  according  to   a   state   divi 
Sion    of   highways    report,    and    ii 
will  have  to  give  up  $20,500  of  its 
gas  tax  money  to  get  them. 

oOo 
A    meeting    of    the     California 
Planners  I  n  s  t  i  t.u  t  e  was  held  in 
Stockton  over  "the  woekerd. 

oOo 
A  study  cf  possible  sites  in  San 
ta  Clar.i  County  for  a  new  f7  mil 
lion  dollar  .siate  prison  was  started 
recently  by  James  S.  Dean,  8tatr 
director  of  finances. 

oOo 
The  backlog  of  work  before  tbf* 
/itate  department  of  architecti:r. 
was  blamed  by  Fresno  fair  officialH 
for  delay  in  preparing  plans  for  ii 
f2  million  program  of  reconstruc- 
tion. 

oOa 
Buildings  and  grounds  of  tlie 
Los  Altos  Country  Club  will  be  re- 
modeled, Manager  Charles  Ftrbert 
Announced.  Architect  is  Wilton 
Smith.  / 

oOft 
Survey  work  on  reconstruction 
of  downto>vn  Sacramento  streets 
has  been  completed,  but  reconstruc- 
tion work  will  not  be  started  until 
faXL    Some  will  be  let  to  coitrac- 

tOTS. 

oOo 

The  SaWattion  Army's  *650,0()0 
fund  drive  ir  being  made  to  rnjvk" 
possible  C(>n8tructiun  of  a  new 
wing  to  the  Booth  Memorial  Hos- 
pital for  unwed  mothers,  a  new 
yoath  center,  and  .several  other  fr.- 
rilities. 

oOo 

Veterang    groups    in    Palo    Alto 
and    San    Mateo    have    started    a 
housing  survey  to  find  shelter  f<>i 
housing  registrants. 
oOo 

Seventy-eight  bids  were  receiv- 
ed for  purchase  of   155  buildings 
and  fixtures  at  the  Salinas   Army 
Airbase,  WAA  disclot^ed. 
oOo 

Work  has  started  in  Folttoin 
Park  (Sacramento  County)  in  pre- 
paration for  the  Picneer  Ft  stive . 
on  May  24-25.  The  city  council  will 
finance  grading  for  a  softball  f^.^Id 
and  a  volleyball  court. 
oOo 

A  public  hearing  will  bo  held  in 
Oakland  on  May  19,  by  the  traffic 
and  transportation  committee  of 
the  Bay  Aiea  Council  on  location** 
for  the  next  bay  crossing.  San 
Francisco'n  hearing  ir  schedultil 
for  May  21. 

oOo 

Petersburg,  Afa.nka  will  be  loan 
ed    $10,000     for     preparations     of 
plans  and  specifications  by  the  bu- 
reau   of    community    facilities    of 
FWA,  on   a  $300,000  high    school 


WASHINGTON. — The  recent  announcemento  of  new  and 
heavier  air  line*  equipment  for  opera6on  over  the  nation's  air- 
ways has  provided  consideration  of  new  construction  methods 
for  runways. 

In  many  instances  contractors  are  already  enca¥C<l  i"  '^ 
vamping  their  building  processes  to  accommodate  the  added 

weights. 

This  change  in  construction  procedure  so  far  has  been  relativelv 
simple.  According  to  Walter  Macatec  of  the  Ameiican  Road  Builders 
AMHOciation,  stepping  up  the   load  be.irinr  capacity   of   airport    paye- 

Imcnts  in  most  instances  has  meant  only  thickening  the  present  strips 
by  laying  additional  slabs. 

I      Often  the  or^^inal  pavements  are*  ~ 

basically  wrong,  he  points  out,  but 


with  good  compaction  to  stait 
with,  the  strengthening  process  be- 
comes quita  simple. 

There  is  a  difference  between 
flexible  and  ^igid  types  which  is 
being  considered  in  :he  road  build- 
ers'  onerationf.    at    air   fields. 

Laying  new  rigid  pavement  on 
old  strips  that  are  of  either  the 
flexible  or  rigid  variety  results  in 
certain  inherent  stresses  in  the  new 
that  is  transmitted  from  deficien- 
cies in  the  old,  Ma<?atee  said.  Tem- 
perature and  other  stresses  than 
load  stresses  make  it  necessary 
for  contractors  to  go  to  practical- 
ly the  same  thickness  in  puttine: 
down  overlays  of  the  rigid  type — 
the  thickness  of  the  earlier  slab, 
that   is. 

Thiti  is  not  true  in  use  of  the 
flexible  type  pavement,  however. 
This  Ivpe  of  ndded  laver  can  be 
thinner  and  achieve  comparable 
strength. 

Much  work  of  strengthening  air 
strips  is  already  in  progress  and 
a  great  deal  more  of  this  construc- 
tion will  be  undertaken  as  the  air 
line?  expand  thc-r  openitions.  fly- 
ing into  niore  .ind  more  municipal 
ports  from  coast  to  coast. 

The  recent  announcement  of 
United  Air  Lines'  new  DC-6,  the 
Mainliner  300  which  will  be  m 
exten«ivo  use  domestically  in  the 
near  future,  brings  new  attention 


Investigator  Finds 
*^Waste,  Inefficiency, 
Fraud"  In  the  FPHA 


WASHINGTON.— A  house  ap- 
propriations subcommittee  yester- 
day took  under  consideration  an  in- 
vestigators' report  alleging  was^o, 
fraud  and  inefficiency  in  the  opera- 
tion of  the  federal  public  housing 
authoiity. 

The  report  has  listed  the  follow- 
ing  infringements  of  congressional 
intention: 

1  — Witholding  of  large  cash  re 
serves  from  the  treasury  for  uae 
later  should  congress  fail  to  pro 
vide  additional  money. 

2 — Violation  of  circumvention  of 
slum  '  clearance  provision.n  of  the 
Housing  Act. 

3 — Attepipts  to  perpetn|itp  tnc 
FPHA  by  transferring  public  hous- 
ing projects  to  mutual  ownershij) 
programs  requiring  continued  gov- 
ernment supervision. 

4 — Failure  adequately  to  convert 
and  re-locate  temporary  veterans' 
housing  thru  delays,  faulty  plan- 
ning and   excessive  administrative 


costs, 
near  Tuiure,  dmuks  new  at..r... „.-...  5_Laek  of  propei  control  ovei 
to  the  runway  constniction  P^"^"  expenses  for  travel,  communica- 
Ipms  eonfrontinir  builders.  ^j^^    ^^^   .nbsenteeism.       , 

The    report    was     prepared     ty 

committee  staff  employes.  In  their 


building  project 

oOo 
Five  far-western  properties  were 
declared  surplus  last  week.  In- 
cluded are  Uobbs  Army  Airfield. 
Lea  County,  Nevada  (buildings 
only);  Long  Beach  Army  Airfield, 
Los  Ang^s  County.  Calif.;  va- 
cant land  (.91  acres  at  Railroad  & 
Castro  in  KicSmond;  land  in  Sis 
klyou  National  Forest,  Coos  Coun- 
ty, Ore.,  (1,000  acres).  Smith  WtM>d 
Products  Inc.:  and  John  W.  Win- 
ningham  Tract,  Grays  Harlior  (:) 
acres),  Washington. 

MECHANICAL  "engineers 
HEAR  CHAS.  ROBINSON 

The  American  Sociv^ty  of  Mech- 
anical Engineers,  .Sar  Francisco 
section,  will  meet  at  the  Engineers' 
Club,  ?06  Sansome,  at  6  p.  m.,  next 
Thursilay  to  hear  Charles  B.  Rob- 
inson speak  on  "."Stainless  Steel 
WeJding". 

He  will  describe  various  weld- 
ing processes  including  the  rela- 
tively new  Heliarc  welding  and  flux 
injection    cutting. 

A  field  engineer  for  Aii  Re<luc- 
tion  Company,  he  i?  a  srraduate  of 
the  University  of  California  ('3<J). 
and  formerly  was  employed  a* 
Mare  Island. 


lems  confronting  builders. 
Problems  Vary 
United    lists   a   maximum    grons 
weight   of  93.200  pounds  for   this 
new     airliner.     Operating     weight 
emptv  rxpprcximntes  5I*.000  nounJs; 
URpfu!  InsH  is  .37.200  pounds,  pav- 
load    12.R50   Doand<«   and   allowable 
landitiv      irross      wisrht,      7:^,0(K) 
pounds.  .Und'-niablv,     larger     and 
larger  enuirm'^nt   for  the  certified 
carriers   is   going  to  be  plared   in 
'"rrnlj^r    "srhedules    .This    fart    has 
tho   constrnction    industrv   dealing- 
'vith  over-chargirg  technical  prob- 
lems !n  rUBwav  building. 

The  DenartTtent  of  Commence 
recentlv  issued  a  statement  on 
methods  of  conmactine  soil  to  bear 
temnorarv  henvv  traffic  loads. 

.lohn  C.  Green,  chief  engineer 
of  the  National  Inventors  Couiv- 
eil.  is  ouotrd  in  the  I)  of  C  state- 
ment na  saying: 

"Tn  '•nite  of  the  magnificent  net- 
work of  roads  and  airports  built 
^^'  our  engineers,  the  mechanics  oi 
s'vl  ro'npactior  are  still  not  clear- 
Iv  \i"derstood.  Some  say  that  soils 
are  be«-t  compacted  by  superheavy 
equipment.  Others  believe  that  soil 
becomes  most  stable  when  its  par- 
ticles are  compacted  by  vibration. 
Treating  the  <»oil  with  chemical 
ng'^nts,  fn»cz-r.g  it  temporarily, 
and  even  the  application  of  atomic 
energy  to  soil  compacting  equip- 
ment, tire  other  possible  method:.. 
The  best  method  has  yet  to  be  dem- 
onstrated to  meet  this  urgeni 
problem  of  the  armed  foi-ces. 

"In  lightning  warfare,  roads  and 
airbases  'T'tst  literally  be  install 
ed  overnierht.  There  is  no  time  to 
lav  pavements.  Temporarily,  h\ 
least,  simple  soil -compacted  bases 
must  serve,  and  the>  must  be 
strung  enough  to  bear  wheel  loads 
of  tens  of  thousands  of  pounds.  A 
modern  B-36  plane  has  a  wheel 
load  of  1.50.000  pounds.  For  such 
loads  soils  must  be  compacted 
from  two  to  four  feet  or  mor»'." 
Test  at  Sacramento 
The  road  builders  believe  in  lab- 
oratory methods  of  soil  compac- 
tion in  some  instances — where  the 
material  is  not  of  cohesive  nature. 
There  is  some  need.  Macatee  says, 
for  certain  airport  soils  to  be  conri- 
pacted  to  u  depth  of  five  or  six 
feet  y^en  work  is  laid  on  a  gran- 
ular type  sub-grade.  In  some  cases 
the  new  type  compaction  equip- 
ment Is  requireo  to  do  an  adequate 
job  but  if  the  subsoils  are  suitable 
a  good  job  can  be  accomplished 
with  the  old  type  of  compactors. 

The  army  is  experimenting  with 
increased  compaction  at  a  station 
near  Sacramento,  Calif.  It,  too,  is 
anticipating  increased  wheel  load 
demands.  ,  ,  , 

From  the  office  of  the  chief  pav- 
ing engineer  of  the  civil  aeronau- 
tics administration  comes  word 
that  CAA  foresees  no  important 
change  in  runway  strength  Angula- 
tions. Compaction  control  now  is 
based  on  standard  tests;  the  sanie 
as  tfjose  used  bv  the  armv  during 
World  War  11.  The  American  Ai:- 


By  Alan  Dunn  foJ  ARCHITECTURAt,  RKCbRU 
'Now  see  here,  I  was  analyzed  for  this  house— you  chould  have 

thought  of  changing  my  ways  before  it  was  built. 


Did  You  Know  That  .  .  . 


The  American  Monorail  Company  of  Cleveland,  Ohio,  have  opened 
an  office  at  1920  Addison  Street,  Berkeley  4,  phone  AShberry  5Z68. 
It  will  be  managed  by  Larry  Schultz,  who  comes  to  Calilomia  from 
Chicago,  where  he  has  been  actively  engagt  d  in  the  engineering,  in- 
stallation and   sales  of  cranes,   hoists   and   monorp.il    systms  for   tne 

past  ^  years. 

oOo 
American  Mutual  Liability  Insurance  Company  has  moved  to  new 
and  larger  quarters  at  78.5  Market  Str>^et,  Suite  403-4-5. 


research  they  were  aidod  by  other 
government   investigators. 

The   charges  will   be  considered 
by  the  appropriations  subcommittee 
in    its   delillerati'tns    over    a    peiul- 
ing    appropriation   bill. 

Announcement  of  the  startling 
accusations  followed  cloee  en  the 
heels  of  a  house  banking  and  cur- 
rency committee  decision  to  give 
FPHA  $35,500,000  to  complete  its 
veterans'  temnorarv  housing  pro- 
gram. 


FLOOD  CONTROL  ACT 
APPLICATION  ARGUED 

WASHINGTON.  —  The  army 
corps  of  engineers  and  the  budget 
bureau  currently  are  engaged  in 
arguing  out  whether  or  not  the 
flood  control  act  applies  to  lakes 
as  well  as  rivers. 

Just  m  case  the  controversy 
goes  against  the  inclusion  of  la':e.-> 
in  the  provisions  of  the  floo<l  con- 
trol measure.  Congressman  Ram- 
sey of  Ohio  has  a  bill  ready  for 
hearings  which  would  put  the 
Great  Lakes,  at  least,  in  the  san.e 
category  with   rivers  and  harbor.^. 


AWARD  CONTRACT  FOR 
REINFORCEMENT  BARS 

WASHINGTON.  —  Steel  rein- 
forcement bars,  totaling  1,930,000 
pounds,  have  been  ordered  by  the 
bureau  of  reclamation  for  embed- 
ding m  -concrete  of  the  spillway 
and  outlet  structure  at  Davis  Dam 
and  Power  Plant  in  Arizona.  The 
contract  was  awarded  to  the  Shef- 
field Steel  Corporation,  Kansas 
City,  Missouri,  on  its  bid  resulting 
in  a  net  delivered  cost  to  the  gov- 
ernment of  $93,242. 


APPRENTICE  PAINTERS 
IN  CITY  99%  VETERANS 

Nmoty-nine  per  cent  of  the  125 
apprentice  painters  ^nd  decorators 
In  San  Francisco  are  veterans, 
John  L.  McGnith,  chairman  of  the 
joint  apprenticeship  commit^j-K?  di.; 
closed  this  wc^k.  The  committee'.*! 
program  was  th*^  first  in  the  tia- 
tion  inaugurated  under  the  joint 
federal-state  program. 

Painting  apprentices  are  inden- 
tured under  a  four-year  contract, 
and  a  minimum  of  two  hours  voca- 
tional school  training  a  week  is 
required.  Clasres  aro  held  at  Bue- 
na  Vista  srhool  under  the  auspices 
of  Samuel  Gompers  Trade  ?chot>l. 

Rociation   of    State    Highway    Offi- 
cials standard  test  for  density, 
slightly  modified,  is  bt^ng  follow- 
ed  in  CAA  specification. 
CAA  Collaborates 

The  agency  takes  the  attitude 
that  while  gross  plane  loads  wili 
continue  to  increase,  wheel  loaus 
will  not  go  up  appreciably  because 
plane  manufacturers  are  using 
more  wheels  to  bear  added  weight. 

However,  CAA  definitely  plans 
meetings  with  aldine  technicians 
in  the  future  to  df^uss  this  sub- 
ject. 

One  important  limiting  factor  in 
airport  development  is  the  amount 
of  money  municipalities  are  ablf 
to  spend  on  strengthening  th«»ir 
local  runways. 


Even  a  Child 
Can  Open  them 

ISTRAND-STEEL  OYERHEAD-TYPE! 


GARAGE 


»!• 


ORS 


Yb, 


.ES,  these  new  Strand -Steel 
Overhead  garage  doors  are  so 
simple  to  operate  that  a  mere 
child  can  handle  them.  At  a 
finger's  command  these  mod- 
ern overhead  doors  open  and 
rise  gracefully  and  smoothly. . . 
Dwering  with  like  precision. 
Although  constructed  of  steel 
for  strength  and  endurance, 
Strand-Steel  Overhead-Type  doors  are  perfectly  balanced  to 
permit  easy  opening  and  closing.  Ready  now  for  immediate 
installation,  these  garage  doors  are  always  out  of  the  way, 
protecting  your  car  from  fender  knocks  so  often  received 
from  swinging  doors.  For  additional  information  regarding 
the  Strand -Steel  Overhead  garage  door,  call  your  local 
P.  C.  A.  office  or  mail  the  coupon  below. 

CONTACT  THI  NIARtST  fCA  OWlb  §--••-••  —  --  —  ■  —  —  •-----■ 


SAN  rRANCISCO 

400  Alobomo  SumI 
Klondika  2  1616 
OAKIANO 

2400  farolta  StrMt 
HI  got*  0770 

rmsNO 

2150  G  Sir»«» 

Phon«  4  306S 
SACRAMINTO 

Poti  OffK*  Box  2tt 

Phona  3 -6596 
STOCKTON 

Pott  Offk*  Box  1474 

rh<>n«t-t64S 
SAN  JOil 

790  Stockton  Av«n«* 

BAIIord  8670 


■  MAIL  COUPON    NOW! 

Pacific  Coatt  Agsregaus,  Inc. 

400  Alabama  Street,  Saa  Francitco,  California 

Without  obligttion  pl<asesendmecomplet«inft>rmi- 
tion  about  Soand  Steel  Overhead-Type  saragc  doori. 
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Pacific  Coast 

Aggregates,  Inc 
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bridge.s  on  S.  S  H.  Noh.  1-.\. 
5-B,  and  5-M  In  Whatcom.  King 
asd  SnoIiUiiJ'h  Countiet.  a  State 
Project.  Konnan  Ryker,  Ta- 
coma.  Wasn.,  av.arded  contract 
at  SUGd-i. 
(»>  constructing  a  bteel  giider 
bridge  ovt-r  Bimi«!  Slough  and 
gra'linc  approsches*  to  bridge 
on  <1.1OT  niilf  of  S.  S.  H.  No. 
12-F  on  F"upr»  Island  in  Wah- 
kiakunri  Ci^iitv.  a  Stale  Proj- 
ect, fJencral  Construction  Co 
Seatle,  Wash.,  awarded  contract 
at    $109,104 

«10)  dealing,  grubbing,  grading,  bal- 
lasting and  •'Mifaclng  on  C'ark 
County  Roaf<  Projects;  Sara 
East,  F.  A  C  No.  S-74  (1);  An:- 
boy  Vicinitv,  K.  A.  S.  No.  S-T. 
(1)  and  C.irr.Hs  Vicinity.  F.  A. 
S.  No.  S-77  (1).  6-343  miles. 
Smith  Broa  Gene.al  Contrac- 
tors. Inc.,  Vancouver.  Wash., 
low  at  $196,412.37  (rejected). 

(11)  surfacing  and  constructing  light 
bituminous  surf«Pce  treatment 
on  12.7P6  miles  of  Pa.sco-Kah!- 
otus  Rd.,  Franklin  County  Road 
Project.  F.  A.  S.  No.  S-83  <1). 
Curtis  Gravel  Co..  Spokane 
Wash.,  siwarded  cbntract  «st 
$80,090. 


tion  Dtf.trict.  James  E.  Alley.  En- 
gineer; Horace  Marlow.  Secretary, 
Qulncy    Road.    Orovllle.    Calif. 

Flans  by  owner. 

14.7  miles  domestic  water  lines  in- 
cluding a    seitllng  or  Intake   tank. 

4/21/47  ** 

Plan*  In   Progreaa 

Water     Lines  Cost    $50.4?0.73 

BUTTE  CO,  Cftlif..  Villa  Verona 
Subdivision    and    Advent    Colony. 

Owner  -  Orovllle- Wyandotte  Irri- 
gation EMFt.,  James  E.  Alley.  Kng'. 
neer.  Horace  Marlow.  Secretary. 
Qulncy   Road.  Orovllle,  CaHf 

Plan»  by  owner 

Domestic  water  lines.  • 


Supplies,  Equqimeiit 

Sub-Contract 

Information 

(Continued  trojjn  First  Section) 
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Contract  Awarded 

Street   Improvement       Coat  $17,948.50 

MONTEREY,  Calif.,  Monterey  Co. 
Munras  Ave.,  between  Eldorado  St. 
and  Intersection  of  Cass  St.  and 
Munraa  Ave. 

Owner— City  of  Monterey,  Clyde  A. 
Dorsev,  city  manager;  E.  C.  Walk- 
er, city  clerk.  City  Hall,  Monterey. 
Calif. 

City  Engineer  —  Howard  Severance, 
City  Hall.  Monterey.  Calif. 

includes  widening  roadway  from  40 
to  60  feet  between  curbs;  also  con- 
crete curb  and  gutter  and  excavat- 
ing and  grading. 

Contractof^— Granite  Construction  Co.. 
Box  900,  Watsonville,  Calif. 
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42— MISC   SUPPLIES   AND 
MATERIALS 

4/22/47  42 

Condurt 

Bids    Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
Until  May  6,  1  F.  M..  bids  will  be  '•<^- 
rcceived  by  the  City  of  Oakland, 
Chaa  Don,  City  Clerk,  City  Hall, 
Oakland,  CaUf.,  for  conduit  for  traf- 
fic signal  cable  . 

Specifications  obtainable  from  the 
above  office. 
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cow  and  Only  Bidders 

Sidewalks,   Curb   and    Guttor 

Cost   $3828 

MODESTO,  Calif..  Stanislaus  County, 
J?hackelford  School  site  on  Crowd 
lianding     Rd. 

Owner— Modesto  City  School  District. 
EL  D.  Abbott,  secretary,  Capitol 
School  Bldg..  14th  St..  Modesto 
Calif 

Flans  bv  owner. 

Ix)w  Blddoi^-Standard  Materials  Co., 
nil  9th  St.,  Modesto,  Calif..  $3828 
Other  bids  April  14  were: 
O.  A  Kaufman,  Mod.-stn  »3888.%3 
Munn  &  Perkins,  Modesto,  .%3945  )5 
B.  E.  Ferrel,  Modesto.  $4234.13. 
Spears    Conttr.    Co.,    Modesto,    $4.- 

XS8. 


4/22/47  42 

Copper    Wire    A    Cable,    Etc 
Bids   Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  May  6,  1  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland. 
Chas  Don,  City  Clerk.  City  Hall, 
Oakland,  Caitf.,  for  copper  wire  and 
cable,  garden  and  water  hose  ,elec- 
trlc  lamps  and  fluorescent  lighting 
fixtures. 

Specifications  obtaifiable  from  the 
above  office. 


CENTRAL  VALLEY  I'ROJ  .  Calll. 
—As  previously  r<ipoited  until  Apr. 
26.  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Buieau  of  Reclamation. 
Custom  House.  Denver,  Colo.,  under 
Inv  E-S3,l€8-A-1  for  bare  stranoed 
conductor,  asaemhlles,  compression 
lolnU,  etc.,  fo.b.  shipping  point  and.' 
or  Antioch,  Calif. 

An  award  will  b-?  ade  on  only  ont 
of   Schedules  Nos.   1.  2  and  S. 

The  work  involvea: 

Schedule   No.  1 
(1.  344.164    lin.    ft.    2a6,800   CMA  CSR 
tare  atranded  conductor   (2fi  al 

7    8t.) 

(2>  S50  only  tapered  armor  rod  as- 
aembllea  for  single  support  for 
266.000  CMACSR  conductor  (2C 
al/7  Kt.)  and  furnished  complete 
with  two  V-bolt  clipe  for  each 
set  of  armor  rods 

(31  60  only  parallel  groove  clamps 
for  266.600  CMACSR  conductor 
(26  aI./7   ct.) 

(4)  80  only  compression  Joint  for 
266.800  CMACSR  conductor  (26 
al./7  St.) 

(8)  210  only  vibration  dampers  for 
266,800  CMACSR  conductor  i26 
al  /  7  at  ) 

(6)  4  set  wranches  for  installing 
armor  rods  on  205.800  CMACSR 

(7)  25  only  compression  repair 
sleeves  suitable  for  use  with 
266.800  CMACSR  conductor; 

(8il    set    compressor   dies; 

(9)  1   set  compressor  dies; 

Schedule  No.  2 
(10>  344,164    lln.    fi.    No.   S/0  Awg.    7- 
strand,  hard-drawn,  copper  con- 
ductor. 

(11)  80  only  Hcamless,  single-tube 
copper  sleovfs  for  splicing  No. 
8/C  Awg.  7-8trand,  hard-drawn, 
copper  conductor. 

(12)  60  onlv.  3-bolt  parallel  groove 
clamps  suitable  for  use  with  the 
No.  3/0  Owg.  7-Btrang  hanl- 
drawn,  copper  conductor  under 
Ttenr.    10. 

Schedule  No.  3 

(13)  344.164  lin.  ft.  No.  3/0  Owg.  Ct>T>- 
per  sleeven  for  splicing  No.  .1/0 
Awg.  copper  equivalent,  7- 
ctisnd  copperweld -copper  con- 
ductor. 

(14>  80  only  sjeamless,  single-tube, 
copper  sleeves  for  splicing  No. 
8/0  <wg.  copper  equivalent,  7- 
atrand  copper-copper-weld  con- 
ductor. 

ar>>  60  only  3-bolt  paralle!  groove 
clamps,  suitable  for  use  with 
th«  No.  3/0  Awg.  copper  equiv- 
alent copperweld -copper  con- 
ductor under  Item  13. 


EL  CBNTRO.  Calif.,  Imperial  Co.— 
National  Iron  WotIm,  124  W.  4th  St., 
Loa  Ancalea,  Calif.,  at  $»2.182.88,  sub- 
mitted the  IdW  bid  to  the  Imperial 
Irrigation  Dtatrict,  El  Centre,  Calif., 
April  15  for  furnishing  and  erecting 
claaa  "A"  structural  ate«l  for  the 
construction  of  the  El  Centre  ateam 
plant:  Spec.  221. 

The  bids  were: 

National  Iron  Worka.  (1)  I10.QM  per 
cwt. :  (2)  8708.8  cwt;  (8>  total  fur- 
nUh  and  erect,  $92,182.88. 

Kyle  Steel  Construction  Co.,  (1) 
$12.60;    (2)   $8200  cwt.;   (S)  $108,830.02. 

Western  Iron  A  Metal  Co..  (1> 
$18.75;   (2)  7700  cwt.;   (8)  $105,875. 

Columbia  Steel  Co.,  (1)  $13.15;  (2) 
8150  cwt.;  (8)  $107,172. 

Vinnell  Co.,  (1)  $14.50;  (2)  7400 
cwt.;   (3)  $107,800. 

Bethlehem  Pacific  Coast  Steel  Co.. 
(1)  $14.45,  (2)  7900  cwt;  (8)  $114,105. 

Consolidated  Steel  Co.,  (1)  $14.22; 
<2)  9980  cwt;  (8)  flS7,S6S.20. 


43— ^MACHINERY  AND 
EQUIPMENT 
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4/21  ^■♦^  „      -    w1^ 

Plans    In   Progress — Owner    Probably 

Will  Ask  Bids  Within  30  Days 

Rerouting    Fremont    Street 

STOCKTON,  Calif  ,  San  Joaquin  Co. 
From  Commerce  to  El  Dorado  S\..  ■ 
across  McLeod's   Lake  fill. 

Q^ner— City  of  Stockton,  B.  L.  Tra- 
horn,  Citv  Clerk,  City  Hall.  Stock 
ton,  Calif.  „  „ 

City  Engr.— Lyle  Paytort.  City  Hill, 
Stockton,  Calif. 

4/21/47  *0 

Contract    Awarded 
Melville  Ave.  Improvement;    No.  4o-2 

Cost  $97,319.60 

PALO  ALTO,  Calif..  Panta  Clara  C(.. 

Owner— City    of    Palo   Alto,    Dept.    of 

Pub'.lc  V/orks,  City  Hall,  Palo  Alto. 

r-ity    Engineer    —    Fabian    S.    Millei. 

City  Hall.   Palo  Alto.  Calif. 
Contractor—Verne    D.    Freeman,    ^* 

Portola    Ave..    Palo    Alto,    Calif 
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4/21/47 

Contract  Awarded 

Grading,  Paving  and  Overerosslng.<« 

Cost  734,152 
WASHINGTON      CO..     Ore.      Barnes 

Road-Vultnomah    Co.    Line  Sec.   of 

Sunset  Highway. 
Owner    —     Oregon     State     Highway 

Commlsslcn.    Public    Service    Bldg. 

Portland.    Orrgon. 
Plans    by    engrg.    dept.    of   owner 
2.62    ml     grading   and    paving   and    :. 

overcrcsslng    .■?rructure8. 
Contractor    —    Porter    W.    Vetl,    65C0 
NE    AInsworth.    Portland.    Ore. 


4/21/47 
Structural  Steel 
Three  Low  Bidders 

DAVIS  DAM.  Arizona  -  Nevada.— 
The  following  submitted  low  bids 
April  16  to  the  U.  S.  Bureau  of  Rec- 
lamation. Customs  House,  Denver, 
Colo  ,  under  Spec.  1731  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Earp, 
Calif.,  miscellaneous  structural  steel 
for  230-kv.  switchyard.  Parker  power 
plant,  Davis  Dam  Project,  Arizona- 
Nevada.  The  materials  will  be  in- 
stalled by  the  government: 

Sierra  Steel  Fabricating  Co.,  Gar- 
dena.  Calif.,  $1940;  ship  30  and  60 
days;  8000  and  11,400  lbs.;  f.o.b.  Los 
Angeles,  Calif.;  terms  net  No  equal- 
ization offered. 

Vining  A  Williams  Steel  Fabrica- 
tion Co..  Waitsburg.  Wash..  $2236.61: 
ship  60  and  150  days;  7300.  700  and 
12.800  lbs.;  f.o.b.  Waitsburg;  terms 
3%  10  days  and  2%  20  days.  No  equal- 
ization  offered. 

Allison  Steel  Manufacturing  Co., 
Phoenix,  Ariz..  $2250;  ship  60  and  150 
days;  8100  Iba  Phoenix  and  11.600  lbs. 
Los  Angeles.  Calif.;  fo.b.  Phoenix, 
Ariz.,  and  Los  Angeles,  Calif.;  terms 
net   No  equalization  offered. 

4/21/47  *2 

Asphaitic  Cement  Etc. 
Bids  On   File 

SACRAMENTO.  Calif.,  Sacr.imento 
Oh  —  K  complete  tabulation  of  the 
bids  received  April  1,  by  the  Cali- 
fornia State  Purchasing  Agent.  ro«'m 
107,  State  Office  Bldg..  No.  i.  Sac- 
ramento, for  furnishing  tank  car  de- 
liveries cf  osphaltlc  cements  an^ 
ruttrrks  a.Thaits.  during  the  period 
begirning  April  1.  1>47.  and  ending 
March  21.  19-48.  as  required  is  on  flie 
in  the  office  of  Daily  Pacific  Builder. 
-KKi  30th  St.  San  Francisco.  Calif. 


4/21/47 
Ball    Bonds 
Contract  Awarded 

SAN  FRANCISCO.  Calif.— Robert 
W.  .Tnmlson,  1345  Mlsslot.  St..  San 
Francisco,  Calif.,  at  (1)  52.10;  (2» 
$1.65;  net  30  days;  approx.  .?0  d.^y 
dellverv  awarded  contricl  b>  Pur- 
chaser of  Supplies  M.  H.  Gen  v.  270 
City  Hall.  San  Francisco.  Calif.,  un- 
der Hid  No.  3894  for  furnishlpg  and 
delivering  500  copper  terminal  raU 
bonds. 

4/21/47  *^ 

Sprinklers,  Pipe  A   Fittings 

Bids   Wanted  „   ,,, 

NAPA.  Calif .  Napa.  Co.  —  UnUl 
Apr  29  7  p.  m.  bids  will  be  received 
bv  the  Nspa  Union  High  School  Dis. 
trlct.  Frank  Morecraft,  Clerk.  Nina. 
rUillf.,  for  sprinklers,  pipe  and  fit- 
tings. ^       ,  .1. 

Speclfic:atlon«  obtainable  from   the 

above  office. 
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4/21/47 

Oougtan  Fir  Lumber 

Bids    Wanted 

CENTRAL  VALLEY  PRO.TECT, 
Calif.— Until  Mav  5,  2  p.  m.  TjKI" 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamatlo.i,  Customhouse,  Den- 
ver 2.  Colo.,  under  Inv.  E-33,027-A-l 
for  DouglR.s  fir  lumber  f.c.b.  ship- 
ping point  and/or  Minkler.  Calif. 

Specifications  obtainable  from  the 
above  office. 


4/22/47  48 

Shop    Equipment 

uow  and  Only   Biodera 

SAN  FRANCISCO.  Calif.  —  Fol- 
lowing submitted  bids  Apr.  18  to 
Purchaser  of  Supplies.  M  H  Oerry. 
270  Citv  Hall.  San  Francisco,  Calif.. 
under  Bid  No.  3905  for  furnishing 
and  delivering  shop  equipment  for 
the    School    Department. 

Peter  H.  Nelson.  (2)  $96;  (8)  $176- 
M:  (3)  $152.50;  2%  30  days;  delivery 
by  opening  of  fall   school   term. 

C  W.  Marwedal  (2)  $39.86;  45-60 
days  dellverv;  (3)  $102.50;  1  day  de- 
livery- (4)  $140;  8-4  months  dellv- 
erv; 2'-:v  10  prox. 

Ebv  Machinery  Co..  (1)  $586.96;  net 
10th  "prox;    12-18  months  delivery; 

C.  F.  Bulottl  Machinery  Co.,  (8) 
$172  50;  (4)  $1C9;  2%  10  prox.;  de!lv. 
by  September. 

4/18/47  *8 

Sale  of  Valvoe 

SAN  FRANCISCO.  Calif  .—The  War 
Assets  Administration,  33  Berry  St, 
San  Francisco,  Calif.,  announces  sale 
of  cast  ateel  and  cast  iron  valves  to 
normal  trade  channels,  with  closing 
date  set  for  May  12. 

4/21/17  ♦* 

Sale  of   Welding    Machine* 

RICHMOND.  Calif.,  Contra  Coata 
ro.  —  War  Apsets  Admin..  Admin. 
Bldg.,  Richmond  Shipyard  No.  2, 
Richmond.  Calif.,  announces  s^lo 
of  2577  used  electric  welding  ma- 
chines to  priority  claimants,  normal 
trade  channels  and  exporiera  con- 
currently with  closing  date  jet  for 
Apr.  30. 

-1/21/47  *2 

Sale    of    Pumps    A    Parts  

SAN  FliANClSCO.  Ccllf.,  —  War 
Assets  Admin.,  33  Berry  St,  San 
Francisco,  Calif.,  announces  sale  of 
Industrial  pumps  and  pump  parta  to 
normal  trade  channels  with  closing 
date  8«t  for  May  12,  4  p.  m. 

4/21/47  *S 

Power  Shovel    Rental 
Contract   Awarded 

TEHAMA,  PLUMAS,  A  LASSEN 
COS.,  «^allf.— Listen  Khom.  926  Jack 
son  St.,  Red  Bluff,  Calif.,  at  $8  60 
per  hour,  fSO  transportation  submit- 
ted low  bid  and  awarded  contract 
by  the  State  Division  of  Highways. 
F.  W.  Haselwood,  District  Engineer. 
1«67  Riverside  Dr.,  Reddlrg,  Calif., 
for  the  rental  of  one  power  shovel, 
%.cy.  or  1%-cy.  capacUy.  truck 
mounted  tvpe  gasollnn  oi  dlesel  mo- 
tor for  approx.  90  diys*    ufe  In    Te 


hanui.  Plumas  and  Laaaen  CovfUles. 
A  Boda  A  Sou.  Oakland.  Calif.,  at 
$11.58  per  hour,  and  $250  transpor- 
tation, submitted  only  other  btd 
Apr.  8. 

4/21 /4T  48 

School    Buses,    Auto    and    Water 
Softener  Bids  Wwited 
COALINGA,    Calif..    Freano    Co  — 
Until  Apr  30.  2  p.  m.  blda  will  be  r?- 
celved    by    the  Coallnga   Union    High 
Fchool     District.     Chas     .L.     Kaiaei, 
Clerk.    Coallnga,   Calif.,    tor   furnloh- 
Ing  the  following  equipment: 
11)  one     72-passorger     transit     type 

bus; 
(2)  one    60    passenger    transit     type 

bt'.s ; 
(8)  one  aeven  o.-  nine  par-senger  car; 
(4)  one    water    aoftener    for    a^hool 

laundry. 

4/21/47  .        .     »   ,  *' 

Road  Mixing   Machine  Rental 
t_ow    and    Only    Bidder 

6fAN  LUI^  OBISPO.  Calif..  San 
Luis  Obispo  Co.  —Geo.  French  Jr. 
2101  East  Weber  Ave..  Stockton. 
Calif.,  at  $20  per  hr ;  $130  trans- 
portation.' <»ubmltted  only  bid  Apr 
14  to  State  Division  of  Highways.  L 
H.  Gibson,  district  engineer,  50  Hi- 
guera  St.,  San  Luis  Obispo,  Calif.,  for 
rental  of  one  road  mixing  machine 
for  six  days'   us*. 


4/21/47  *" 

Ccrtrol     Pipiping    A     Air    Inlet 
Cortracts    Awarded 

CENTRAL  VALLEY  PROJECT 
Calif.  Rockwell  Engrg.  Co.,  Kansas 
Citv,  Mo.,  at  {1»  $8143;  and  Associ- 
ated Piping  and  Engineering  Co.,  1373  • 
W,  Compton  Sf  .  Compton,  Calif.,  at  ' 
(3  and  4)  $10,283  and  Western  Piping 
A  Engineering  Co..  119  Kansis  St., 
San  Franclt«co.  Calif.,  at  (fi)  $266 
awarded  contracta  by  the  Bureau 
of  Reclamation,  Purchasing  Agent, 
Rni,  416,  U.  8.  Customs  House,  Den- 
ver. Colo,  under  Spec.  1675  for  fab- 
ricated pipe,  standard  pipe  fittings, 
bolts,  gaskets  and  accessories,  pip** 
clampa  and  Inlet  strainer  for  river 
outlets  at   Shasta  Dam. 

4/21/47  *3 

Pumping  Units— Three  Low  Bidders 
COLORADO  .  BIO  THOMPSON 
PROJECT,  Colo.— Following  submit- 
ted low  bids  Apr.  l4  to  the  U.  S. 
Buronu  of  Reclamation,  Custon.- 
house,  Denver,  Colo.,  under  Spec. 
174C  for  furnishing  and  delivering 
fob  cars  at  the  shipping  i)Alnt  or 
f.o.b  cars  at  Granby.  Colorado,  four 
(4)      motor-driven      deep-well,      tur- 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  H/U^GERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANOSCO 

UNdcrhiU   3144 
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</21/47 

Plans    In    Progress  .--a™ 

Street    Improvement  Cost   $26,000 

SAN    RAFAEL.  Calif  .   Marin  County 

Llnccln    Ave,    from    Linden    La;ic 

to    Paloma 
Owner— City   of   .*«an   Rafael., Eugene 

Smith,    citv    clerk.    City    Hall.    Shi. 

Rafael.  Cailf. 
City    Engr.— Ray    Boegc,    Ctlv    H.all, 

pTan    Rafael.    CnWi. 
0.22  miles  repaving 

4/21/47  ,^    ^     ^ 

Hearing    Set    for   May   9.    10:30    A.    M. 
Street    Improve-nent;    Spec.   26,216 
SAN    FRANCISCO.    Calif.    4nth    Ave. 

betw.   Rivera   urri    Santiago   Sts. 
Owner    -     City    and    County    of    San 
Francisco.   Dept.    of   Public   Works, 
Rm.  282.  City  Hall.  San   Francisco. 

Cnllt  ^     ^.. 

Citv    Engr- Ralph    Wadsworth.   City 

Hall.  9'an   Franciaco,  Calif. 
Includes     anphaltlc     concrete     peve- 

ment.    .inarmoreo    concrete   curb.    6 

111.  VCP  side  sewpra  and  wnler  <r-- 

vlces    long  and   dhort. 


1/21/17  ^2 

Loam 

Contract   Re- Awarded 

STOCKTON.  Ca'if.  Son  Joaquin 
(^o.  — Stocktrn  Constr  Co..  Box  2J8Y. 
Stockton.  Calif,  at  $1.47  per  yd. 
awa-tpd  contract  by  Stockton  Unified 
Schooi  District.  Thomas  H.  McCand 
less.  Purrhaolng  .\gent.  324  No.  San 
Joaquin  St.,  Stoi^kton.  Calif.,  for  fur. 
nisiiing  .ind  deli\ering  approx.  S-'SO 
yds.  of  loam  tc  Ixittie  Grunsky 
Schovil  grounds. 

Award  of  contract  was  previor..-'- 
ly  made  to  B.  Willis  and  Son,  2638 
No.    93    Highway,    Stockton,    Calif. 

4/*21  47  *2 

Conductor.     Etc.— Bids     Wanted 


4/21/47  .   ^^     *2 

Sale  of  MetA!  Plates.  Sheets  A  Strips 
SAN  FRANCISCO,  Calif.  —  War 
Assets  Admm.,  33  Berry  St..  San 
Francisco,  Calif.,  announces  ..ale  of 
brasa,  bronae,  copoer  and  monel 
plates,  sheets  and  strip  to  priority 
claimants  and  normal  trade  chan- 
nels with  closing  date  set  for  May  0, 
4  p.  m.  

4/21/47  ** 

Portland  Cement 
Low  and  Only  Bidder 
SHOSHONE  PROJECT,  Wyoming  — 
Monolith  Portland  Midwest  Co.,  Den- 
ver, Colo.,  at  (lA)  $3.40  per  bbl.,  ship 
one  day,  2.860.000  lbs.,  fob.  Laramie, 
Wvo..  terms  10c  per  bbl.  20  days,  sub- 
mitted only  bid  April  16  to  the  U.  S. 
Bureau  of  Reclamation.  Customs 
House,  Denver.  Colo.,  under  Inv.  48,- 
466-A  for  7500  barrels  of  portland 
cement,  type  V,  low-alkall,  in  paper 
sacks,  fob.  shipping  point  and/or 
Cody,  Wyo. 

4/^8/47  ** 

Structural  Steel 

Low  and  Only  BIddere 


1 


^\ 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


4/21/47 

Plans   In  Piogreaa 

Pipeline 


41 
Cost    $113.417  38 


BUTTff"  CO..  Calif.  Qulncy  Roao, 
Canyon  Hlgnlftn^*"  •"<*  Featbir 
Portala.  ^  ,     , 

Owner— Orovllle  .  Wyandotte  Irriga. 


ELECTRICAL  COMMINICATIORS 

T«lephoii«  on6  Sfaiiol  f nglnMrs 

Monuol  9n6  Dfol  T*f«phoR«  Sysfemt 

D«slgiier$  o#  R«mo#«  Confro*  E^lpm«nt 


^ 


Service    and  fii$folfof}oiis 
W«  Will  Sub-Contrac*  With  EUctrleal  Controetori 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArfcef  2017 
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%\3^%CR\hl^%  ARE  THE 

WluAWU 
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THE  CONSTRUCTION 
INDUSTRY 

...DOIS  TMI  "BUILDER"  CARRY 
YOUR  ADVERTISINO  MESS  AG  I? 

MArlc«t  7110 


ff 


r.W.DODOE 


CORPORATION 
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DAILY     PACIFIC     BUILDER 


bine-type  pumpinic  unlU;  for  Grati- 
by.  Pumping  Plant,  Colorado-Big 
Thcnapson  Project,  Ccloriido.  The 
coatrot  equipment  will  be  'umlahed 
by  the  Government  and  all  app«rK.- 
tus  will  be  inrtalled  by  th<>  govern- 
ment. 

Byron  Jacluon  Co.  Lob  Angeles. 
Item  1,  116.600;  "hip  3«0  day^;  31,500 
lb«. ;  f.o.b  Log  Angeles  with  freight 
allowed  to  destination  •  item  2,  f30^ 
ship  390  days;  4300  lbs.;  f.o.b  Loj 
Angeles  with  freight  allowed;  terms 
net;    no    equalization    oi'fered;    ilim 


price    clause     on 


bid     pumps;    9  3': 
eleo.  equip. 

F.  H.  WJiitlng  Co.,  Di^nver,  Colo., 
Item  1,  |16.«90:  ship  423  days;  16,- 
200  IbF. ;  24,?00  lbs.;  i  o.b.  Lawrence, 
burg.  Ind. ;  full  freight  allowed  and 
prepaid  to  destination.  Item  2,  |2,- 
990;  ship  140  days,  1700  lbs.;  and 
12BC  lbs. ;  f  o.b.  Lawrenccburg,  Ind. ; 
full  freight  allowed  and  prepaid  to 
destination;  combinatlun  bid  H9,- 
780,  terms  net.  no  ttquulltation  of- 
fered ;   firm   bid. 

Wintroath  Pumping  Corp.,  Alhaw.- 
bra,  Calif..  Itrm  1,  $17,076.40;  210 
days ;  .40,000  pounds  from  Alhambra; 
f.o.b.  Alhanibm.  with  freight  allow- 
ed. Item  2,  12383.40;  .-hip  210  days; 
eOOO  lbs.;  f.o.b.  Alhambra  with 
freight  allowed  to  destination;  com- 
bination bid  120,039.80:  terms  net;  u\, 
eqyali'iation  offered;  15%  pricfl 
claiiHA 
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4.''21/47 

Synchronous    Motors)    Etc. 

Tlm«  Extended  from   April  25  to 

Mmy  9,  2  P.  M. 

COLORADO  .  BIG  THOMPSON 
Project,  Colorado.— Until  May  9,  2:00 
P.  M.,  bids  will  bo  received  by  th« 
U.  8.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver,  Colo.,  undej 
Spec.  174a  for  furnishing  and  deliv- 
ering f.ob.  cars  at  the  shipping  point 
or  f  o.b.  cart  at  Grarby  Colo.,  thi-ee 
<3)  vertical  shaft,  6600  volt,  3  phase. 
60  cycle,  alternating  current,  0.95 
leading  power  factor,  synchronous 
motors  withjllrect-connected  excit- 
ers, each  rsled'BWWt^hp.  at  327.rpm . 
complete  with  cxcltattiwi -control  cu- 
bicles and  protective  e^lpmcnt  cu- 
bicles, for  the  Granby  puri^plng  plant, 
Colorado-Big  Thomp.son,.ProJeot.  Col- 
orado. The  apparatus  will  be  install 
ed  by  the  CTOvemment.  No  charge 
for  copies  of  the  specifications  t.-» 
prospective  blddei-s;  to  other.'i,  $1,25 
not  returnable. 


Davis  Dam  Project,  Arizona- Nevada; 
three  governors  with  pumping  equip- 
ment for  regulating  the  speed  of  21,- 
000  -  horsepower  turbines  for  S2at«a 
power  plant,  and  one  governor  with 
pumping  equipment  for  regulating 
the  speed  of  an  11.300-horsepower 
turbine  for  Marys  Lake  power  plant, 
Colorado-Big  Thompson  Project,  Col- 
orado. The  apparatus  will  t>e  installed 
by  the  government : 

Wood  Governor  Co.,  Rockford,  HI., 
Sch.  No.  1,  item  1,  fl47310;  t.o.b. 
Rockford ;  ship  2  in  SOO  days.  4  in  620 
days;  189,800  lbs.;  Item  2.  engineer 
$35;  mechanic  $25.  Sch.  No.  2,  Item  3, 
$69,550;  f.o.b.  Rockford;  ship  1.  2  and 
3  generators  In  SOO  days;  42,240  Iba;' 
item  4,  engineer  $35;  mechanic  |26. 
Sch.  No.  3,  item  6,  $23,625;  f.o.b.  Rock- 
ford; 400  days;  14.600  lbs.;  Item  6, 
engineer  $35;  mechanic  $26;  terma 
net.  Equalization  offered.  Firm  bid. 

AUlB-Chalmers  Manufacturing  Co., 
Denver,  Colo..  Sch.  No.  1.  Item  1, 
$166.000 ;  f.o.b.  West  AlUs,  Wis. ;  ship 
generators  600.  660,  720,  780  and  840 
days;  20,000  lbs.;  Item  2,  Migineer 
$88;  mechanic  $80.  Sch.  No.  2,  Item  8, 
$84,000;  f.o.b.  West  AIlls;  630,  690  and 
720  days;  43,000  lbs.;  engineer  |S8; 
mechanic  $30;  terma  net.  No  equal- 
ization offered. 
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4/21/47 

Slide  Gate  and  Qata  Lift* 

Low  and  Only  Bidders 

TUCUMCARI PROJBCT.  New  Mex- 
ico.—  The  following  submitted  bld« 
April  10  to  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House.  Denver. 
Colo.,  under  Spec.  1728  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Tucum- 
cari,  N.  M.,  at  the  option'  of  the  bid- 
der, slide  gates  and  gate  lifts  for  the 
lateral  system.  Units  2,  8  and  4.  and 
Conchas  Canal,  station  3343-1-17  to 
station  3517-f70,  Tucumcari  Project, 
New  Mexico.  The  slide  gates  and  gate 
lifts  will  be  Installed  by  the  govern- 
ment: 

Morse  Bros.  Machinery  Co..  Denver, 
Colo..  toUl  bid,  $9997.31;  ship  120 
days;  46,509  lbs.;  f.o.b.  Denver;  terma 
H  of  1%  20  days.  No  equalisation 
offered. 

Valley  Iron  Works,  Yakima,  Wash., 
total  bid,  $12,090;  ship  120  days;  39,- 
690  lbs.;  f.o.b.  Yakima;  terms  net  No 
equalization  offered. 

Pacific  Coast  Engineering  Co.,  Ala- 
meda,   Calif.,    total   bid,    $12,666;   ship 
120  days;  40,000  and  2900   lbs.;  f.o.b. 
Alameda;    terms    ^%    10    days.    No 
43    equalization  offered. 

Snow    Irrigation    Division,    Bardco 
'Manufacturing  ft  Sales  Co.,  Los  An- 


4/21/47' 

Lightning    Arresters 

Low  and  Only  Bidders _ 

COLORA.DO    .     BIG    THOMPSON  igeles7cijrf. 7 totalTid,"'$966J8;  ship  90 
Pol  lowing   submit-    days;  88.920  Iba;  f.o.b.  Los  Angeles; 
r«.«M    ..f    B^^i-       ..         Z     .    \  Bu- I  terms    2%    30  days.    No  equalization 
reau    of    Reclamation.    Customhouse,    offered 

7,V.lVl',  ^""*  "^  ''i^'lf •■  ^P**"  "37  for  I  Newport  News  Drydock  &  Shlp- 
D InV  S^t  \"^,,^*»^«'^"e  '0;b  ship-  'building  Co..  f.o.b.  NewporT  News, 
plng    point     and/or    cars    at    Oranby,    Va.,   $24,945;   47.690  lbs. 


PROJECT,    Cole 

ted    bld.s    Apr.    l.»5   to   the   U 


Joshua    Hendy    Iron    Works,    f.o.b. 
Torrance,  Calif.,  $24,885;  59,880  lbs. 
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Colo..    3    8lnp1f-.)ole    outdoor,    t.hyHu 

or   autovalve,   utaiiou    type   lightning 

arresters  dcilgncd  for  base  mounting 

and  suitable  for  use  on  a  69.000-volt.    .,^i,^^ 

3-phase,     -jngrounded -neutral    circuit    ^^^'*' 

at    an    elevation   of    8.300   feet   above 'Il"""*'?""*^„,^^ 

Pea    level;     thrte    (S)    88  000-volt    or     ''"'••   ^-*^  Bidders 

92.000- volt.     20t. ampere.    Xg^e-polJ, '^^O^T^MBIA      BASIN      PROJECT. 

hork-operated,     outdc-or      t-xpulsior-    Washington.— The   following   submlt- 

type  disconnecting  fuses-  each  coii.    I****  '°^  ^*^*  ^^^^  *^  ^°  ^^^  ^-  ^-  B"" 

plete     with     two     lOE-ampere     fuse  I  ""**"  °'  Reclamation,  Customs  House, 

units;  .for    Granbv    Pumping    Planf    ^^^^^^'   Colo.,    under   Spec   1717   for 


PORT  PECK  PROJECT.  Montana. 
— The  following  submitted  low  bids 
April  15  to  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1730  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Savage, 
Mont.,  at  the  option  of  the  bidder. 
on6  (1)  69,000- volt,  600-ampere.  8- 
pole,  single  -  throw,  manually  -  gang 
operated,  outdoor  type  disconnecting 
switch  with  manually-gang  operated 
grounding  blades  for  the  Savage 
pumping  plant  69-kv.  transmission 
line.  Fort  Pe<Jc  Project,  Montana.  The 
apparatus  will  be  installed  by  ths 
government: 

Pacific  Electric  Mauaufacturing 
Corp.,  San  Francisco.  Calif. ;  General 
Electric  Co.,  Denver.  Colo.;  Delta 
Star  Electric  Co..  Chicago.  III. ;  Gray- 
bar Electric  Co.,  Inc.,  Doiver,  Cola; 
W^estlnghouse  Electric  Corp.,  BSast 
Pittsburgh,  Pa.;  A.  B.  Chance  Co., 
Bowie  Switch  Division,  San  Fran- 
cisco, Calif.;  Electric  Power  B<qulp- 
ment  Corp..  Philadelphia.  Pa.r  Rail- 
way &  Industrial  Engineering  Co., 
Greensburg,  Pa,  and  Southern  States 
Equipment  Corp..  Hampton.  Ga.,  all 
bid  $1443;  f.o.b.  destination;  terms 
net.  80%  price  clause.  Equalization 
is  offered.  The  exceptions  are  listed 
below : 

Pacific  Electric  Manufacturing 
Corp..  ship  180  days;  4327  lbs.,  San 
Jose,  Calif.  For  mechanical  test  add 
$300. 

General  Electric  Co.,  ship  280  days ; 
3075  lbs.  Philadelphia  and  1254  lbs. 
Baltimore,  Md. 

Delta  Star  Electric  Co.,  ship  420 
days ;  2966  lbs.  Chicago  and  1463  lbs. 
Barberton,  Ohio. 

Graybar  Electric  Co.,  Inc.,  ship  120 
days ;  2930  lbs.  Melrose  Park,  111.,  and 
1400  lbs.  Baltimore,  Md. 

Westinghouse  Electric  Corp..  ship 
365  days ;  4329  lbs.  East  Pittsburgh. 

A.  B.  Chance  Co.,  ship  120  days;' 
2500  lbs.  and  1254  lbs.  San  Francisco. 

"E^lectric  Power  Equipment  Corp., 
ship  120  days ;  3600  lbs.  Philadelphia, 
Pa. 

Railway  &  Industrial  Engineering 
Co.,  ship  270  days;  2950  lbs.  South 
Greensburg  and  1385  lbs.  Baltimore, 
Md. ;  Lima,  N.  Y.,  or  Barberton,  Ohio. 

Southern  States  Equipment  Corp., 
ship.  120  days;  4300  lbs.,  Hampton. 


Plans  and  Rpectflcations  obtainable 
from  ihe  above  office  of  the  Dis- 
trict Engineer. 
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4/22/47 

Oil   Burning   Equipment — 

Bids  Wanted 

SANTA  ANA.  California.  Orange 
County— Until  May  7,  2  P.  M.,  olds 
will  be  received  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, Office  of  the  District 
Engineer,  fJ8  U.  S.  Appraiser's 
Building,  San  Francisco,  California, 
for  fumiehing  and  installing  new 
oil  burning  equipment  In  the  U. 
S.  Post  OfHce  Building.  Santa  Ana, 
Califgmia.  Flans  and  speetflcatlous 
obtainable  from  the  above  office  of 
the   District    Engineer. 
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4/22/47 

Boiler  A.  Oil   Burner  Repairs- 
Bids  Wanted 

CHICO,  California,  Butte  County. 
—Until  May  7,  2  P.  M.,  bids  will  be 
received  by  the  Federal  Works  Ag- 
ency, Public  Buildings  Admiiilstra- 
tion.  Office  of  the  District  Engineer, 
838  U.  SL  Appraiser's  Building,  San 
Francisco,  California,  for  rellning 
boiler  fire  box  and  overhauling  cil' 
burner  at  the  U.  S.  Post  Office 
Building.  Chlco,  California.  Plans 
and  specifications  obtainable  froi.) 
the  above  office  of  the  District  En- 
gineer. 


4/22/47  44 

Plumbing    Repairs — Bids  Wanted 

HONOLULU.  Hawaii.— Until  May 
21,  2  F.  \L,  bids  will  be  received  by 
the  Custodian  of  the  Building,  for 
plumbing  repairs  at  the  U.  S.  Post 
Office.  CourthouFe  and  Custom 
House,  Honolulu,  Hawaii.  Plans  antl 
specifications  obtainable  from  the 
Federal  Works  Agency,  Public  Build- 
ings Adtninistraticn,  Office  of  the 
District  Engineer,  838  U.  S.  Apprais- 
er's Building.  .San  Francisco,  Cali- 
fornia. 


4/21/47  48 

School  Bus 

Bids  Wanted  / 

SALINAS,  Calif..  Monterey  Co.— 
Until  May  13.  8  P.  M..  bids  will  be 
received  by  the  Allsal  School  Dis- 
trict, Francis  W.  Paul,  clerk,  Allsal 
School,  Salinas,  Calif.,  for  one  school 
bus  with  57-pas8enger  capacity. 

Specifications  obtainable  from  the 
above  office. 


con.struction      subfctation,      Colorado- 
Big  Thr.mp.v-on  Project,  Colorado.  The 


furnishing  and  delivering  f.o.b.   cars 
at   the   shipping   point   or  f.o.b.  can 


apparatus    wjll    b.i    Installed    by    th.-   **   Odair,   Wash.,    one    (1)    3333-kva., 


Government 

General  Electric  Co.,  Denver,  Colo., 
Item  I.  $2399.52  ship  120  days 
2850  lbs. ;— Plttsf  Icld.  Mass.  lt»-in 
2.  $(502  32;  ship  120  days;  480  lbs- 
Philadelphia  and  1820  lbs.— Balti- 
more; both  Ite  n»>  f.o.h.  destination; 
total  bid  of  $3001.84;  terms  net 
Equll-Hziatlon  is  offered,  30%  price 
clause. 

Westinghouse  Electric  Corp.,  East 
Pittsburgh.  Penna.,  item  1,  $2399.52. 
ship  510  days,  3862  Ibp.— E.  Pitts- 
burgh; both  items  f.o.b  destination; 
total  bid  $3f86.94;  terms  net.  Equal- 
ization \h  offered.   80%   price  clause. 

4/21/47  43 

Street    Name    Plates 
Contract  Awarded 

SAN  FRANCISCO,  Calif.— Ferro 
Enameling  Co.,  1100  C7th  Ave..  Oak- 
land, Calif.,  awarded  contract  by  tl  e 
F*Urchaser  of  Supples,  M  H.  Gerrv. 
270  City  Hall,  San  iVanciaco,  Cailf.. 
under  Bid  No  3875  for  furnishing 
and  delivering  37C0  each  atrtet  name 
and  block  number  plates  for  the 
DepL  of  I'ubllc  Works. 
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4/21/47 
Qovsmors 
Lew  Bidders 

DAVIS  DAM  and  COLORADO- 
BIG  THOMPSON  PROJECT  — The 
following  submitted  low  bids  April 
14  to  the  U.  S.  Bureau  of  Reclama- 
tion, Denver,  Colo.,  iinder  Spec.  1784 
for  furnishing  and  delivering  f.o.b. 
•^•J*  »t  the  shipping  point  or  f.o.b. 
c&rs  at  Louise,  Arts.,  and  at  Wild 
Siding,  west  of  Loveland,  Cola,  at 
the  option  of  the  bidder,  five  gov- 
ernors with  pumping  equipment  for 
regulating  the  speed  of  62.200-honM- 
power  turbines  for  Davis  power  plant. 


115.000-volt  to  6000/11,950  wye-volt, 
single-phase,  60-cycle,  oil-immersed, 
self-cooled,  outdoor  type  transformer 
for  the  local  power  substation.  Grand 
Coulee  power  plant.  Columbia  Basin 
Project.  Washington.  The  apparatus 
will  be  Installed  by  the  government: 

General  Electric  Co.,  Denver,  Colo., 
item  1,  $15,307;  ship  900  days  and  oil 
in  10  days;  82,000  Iba  Pittsfleld. 
Mass.,  and  21.000  lbs.  Richmond, 
Calif. ;  f.o.b.  destination ;  Item  2,  en- 
gineer 50  and  mechanic  $40;  terms 
net.  Equalization  is  offered.  80%  price 
clause. 

Wagner  Electric  Corpi.  St.  Louis, 
Mo.,  item  1,  $16,242;  ship  790  days; 
no  weight  given ;  f.o.b.  destination ; 
item  2,  engineer  $45  and  cannot  sup- 
ply mechanical  services;  terms  net 
No  equalization  offered.  Price  clause 
is  given. 

Westinghouse  Electric  Corp.,  East 
Pittsburgh,  Pa.,  Item  1,  $15,619  plus 
$831  for  spare  parts,  totaling  $16,450; 
ship  900  days  and  oil  In  10  days ;  52,- 
280  lbs.  Sheron,  Pa.;  and  no  weight 
given  on  oil ;  f.o.b.  destination ;  item 
2,  engineer  $40  and  mechanic  $35; 
terms  net.  Equalisation  is  offered. 
80%  price  clause. 


4/21/47  43 

Substation — Due    Date    Extended 

From  April  17  to  May  2,  2  P.  M. 

COLUMBIA  BASIN  PROJECT, 
Washington— Until  May  2,  2  P.  M., 
bids  will  be  received  b  ythe  U.  8.  BUf 
reau  of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1783  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Almlra,  Wash.,  one  (1)  150-kva.  load- 
center  type  unit  substation  for  indoor 
operation  for  warehouse  "A,"  Grand 
Coulee  Dam,  Columbia  Basin  Project, 
Washington.  The  apparatus  will  be 
Installed  by  the  government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidden;  to 
others,  $0.75,  not  returnable. 


4/22/47  44 

Partition    Changes — Bids    Wanted 

HONOLULU,  Hawaii.— Until  May 
21,  2  P  M..  bids  will  l>e  received  by 
the  Custodian  of  the  Building,  for 
partition  changes  in  room  241,  U.  S. 
Post  Office,  Courthouse,  and  Custom 
House.  Honolulu,  Hawaii.  Plans  and 
fipecifications  obtainable  from  the 
Federal  Works  Agency,  Public  Build, 
ings  Administration,  Office  of  the 
District  Engineer.  638  U.  S.  Apprais- 
er's Building  ,San  FranclECo,  Cali- 
fornia. 


4/22/47  44 

Dragline   Boats   (Reconversion) 
Contract  Awarded 

SACRAMENTO.  Calif.,  Sacramen- 
to Co. — Sausalito  Shipbuilding  Co., 
Sausalito,  Calif.,  at  $4S,652.28  award- 
ed contract  by  the  Sacramento  Dis- 
trict Corps  of  En^ineoi-B,  War  Dent., 
Wright  Blug.,  Sacramento,  Calif., 
under  Spec.  67- 0  lor  reconversion  of 
three  steel  barges  to  70  ton  dragline 
boats. 


TUESDAY.  APRIL  22.  1947 

-I 

STOCKTON.  Calif..  San  uoaqmn 
Co. — Bernard  Gaym&n.  850  Geary 
San  Francisco.  Calif.,  at  $3650  award 
<>d  contract  by  the  Stockton  Unified 
School    Dlst.,    Thos.    C.    McCandleas, 

Purchasing  Agent,  324  No.  Slan  Joa- 
quin ^t.,  Stockton,  Calif.,  for  plant- 
ing »$rasF  at  the  Lottie  Grunsky 
School.  Contract  was  previously 
awarded  to  Louis  Tsunekawa,  Stock- 
ton. 
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4/21/47 

Installation    (Only)   of   Elevator 

and  Travtling  Crane 
Bids   Wanted 

PORTLAND.  Ore.— Until  May  IS. 
10  a  m.  bids  will  be  received  by  tl^>e 
Oregon  State  Board  of  Higher  Edu- 
cation, Dr.  Chas.  D.  Byrne,  Secre- 
tary, Benson  Hotel,  Portland,  Ore., 
for  Installation  of  elevator  and  trav- 
eling crane  for  engineering  wing  of 
the    Oregon    State  College. 

The  college  will  supply  tiie  c!o- 
vator  and   traveling  crane. 

The  elevator  when  Installed  will 
service  three  floors  and  have  a  3000 
lb.  capacity.  Installation  of  the  5-tun 
crane  will  involve  a  steel  support- 
ing rail  on  the  second  floor.  The  run 
will  be  106  feoi  long  and  when  the 
crane  is  installed  it  will  service  the 
basement  and  first  floor  labora- 
tories. 

Specifications   obtainable  from   of- 
fice   of   Architects    Jones    A    Marsh. 
Concord    Bldg.,    Portland,    Ore.,    up- 
on deposit  of  $10  x>er  set. 
4/21/47  I 

Contract  Awarded 

Warehouse  Co5t  $39,892 

OAKLAND,  Calif..  Alameda  Countj. 

2130    9Cth    Ave. 
Ow.oer— Arnold  B.  Anderson.  Walnut 

Creek,    Calif. 
Architect   —    John    B.    Anthony,    178 

Grand  Ave.,  Oakland,  Calif. 
Brick,  l-story. 
Contractor— D.    W.     Nicholson     Cor. 

poratlon,  1701   San   Lsandro  Street, 

Oakland.  Calif. 
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4/21/47 

Alterations— Contract  Awardsd 

SEATTLE,  Wash.— The  LldralC<»- 
structlon  Co..  1016  Securities  Bldg., 
Seattle.  Wash,  .at  $8448,  awaMed 
contract  by  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  8SS  U.  8. 
Appraiser's  Bldg.,  San  Fraadsoo, 
Calif.,  for  alterations  to  Public  Build- 
ings Admnistration  office  space  at 
the  U.  S.  Courthouse  Bldg.,  Ssattls, 
Wash. 
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4/18/47  48 

Truck  Dump  Body 
Contract  Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
F.  A.  B.  Manufacturing  Co.,  2149  67th 
St.,  Oakland,  Calif.,  at  $1239.84,  was 
awarded  contract  by  the  East  Bay 
Municipal  Utility  District,  Room  312, 
512  16th  St,  Oakland,  Calif.,  under 
Spec.  1829  for  furnishing  truck  4ump 
body. 


SUBCONTRACT 
INFORMATION 


4/21/47 

Disconnecting   Switch 
Low    Bidders 
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4/22/47  44 

Remodeling   Veterans   Administration 

Offices— Bids    Wanted 

LONG  BEAcH,  California,  Los  An- 
geles County— Until  May  7,  2  P.  M.. 
liids  will  be  received  by  the  Federal 
Works  Agenty,  Public  Buildings  Ad- 
ministration, Office  of  the  District 
Engineer,  S38  U.  S.  Appraiser's 
Building.  San  I-Yancisco,  California, 
for  remofleling  Veterans  Adminlstra- 
tlon  Offices  in  the  U.  S.  Post  Office 
Building.     I.ong     Beach,     California. 


4/22/47 

Sump    Pump— Bidj    Wanted 

REDDING.  Calif.,  Sha.ita  County— 
Untir"MRy  7,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agen- 
cy, Public  Buildings  Administration, 
Office  of  the  District  Engineer.  838 
U.  S.  Appraiser's  Building,  San  Fran- 
cisco, Ca>lfui7ila,  for  new  sump  pump 
at  the  U.  S.  Post  Office  Building. 
Reddlfg,  California.  Plans  and  spe- 
cifications are  obtainable  from  the 
above  office  of  the  District  Engi- 
neer. 


4/21/47 

Planting    Grass — Contract 
Re-Awarded 
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4/18/47  •     44 

Sub-Contracts   Awarrfsd—Werfc  Just 

Started 
Caretaker's  Resld«nos  and  Qarags 

Cost  tUOMbSO 
SONOMA,    Calif.,    Sonoma    Co.    Val- 

lejo  Home  State  Memorial. 
Owner— State  of  California,  Division 

of  Architecture,  Public  Works  Bldg., 

Sacramento,  Calif. 
State  Architect — Anson  Boyd,  Public 

Works  Bldg..  Sacramento,  Calif. 
Wood    frame,   one-story,    110   sq.    ft. 

floor   area,    wood    shingle    exterior 

walla,  shingle  roof  and  wood  sash. 
Contractor— A.   A.   Douglas,  14M  Srd 

St..  Napa,  Calif. 
Roofing— Baker   Sc  Baker,    1851  Vir- 
ginia St.,  Vallejo,  Calif. 
Plumbing  and  Sheet  Metal  Work— Bd 

Peterson,  210  W.  Napa  St,  Sonoma, 

Calif. 
Electric  Wiring  —  Henry   Lourdsans. 

W.    Ist    and    Spain    Sts.,    Sonoma, 

CaUf. 
Lumber — Hammond    Lumber  Co.,    06 

Mill  St,  Sonoma,  Calif. 
Mill  Work— Jaekle  Bros.  Planing  Mill, 
948  3rd  St.  Napa,  Calif. 


MADE  IN  THE  WEST 
•  • .  for  Western  Industries 

BETHLEHEM     PACIFIC 

COAST      STEEL      CORPORATION 


Sal—  0#)r*t  •  San  Froncl»co,  lot  AngeUt,  Portland,  Seattle, 

Salt  Lake  City.  Honolulu 

Sfse/  Pktnftt  South  Son  Francisco,  Lot  Angelec,  SeotH* 

fmkrkertlng  Workt:  So.  Son  FranciMe,  Alameda,  Lo>  Ange<e* 
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't/W/47  44 

Oil    Burning   Kqulpmtnt— 

Bids  Wanted 

hANTA  ANA.  California,  Orange 
C'»untv  -Until  May  7.  2  P.  M..  oidn 
wilt  h<*  received  by  the  Federul 
Work*  AKonc  y,  Public  Buildings  Ad- 
mlnlntrHfiiin,  Offlf«»  of  the  Dlatrict 
KoKincrr,  138  U.  3.  Appralaer'a 
HiilldlnK.  San  Franrirco,  California, 
for  fiimlrhing  .-ind  Inktalling  new 
oil  humlnic  equipment  In  the  U. 
8.  Poat  Office  Building.  Santa  Ana, 
Cultftfinlu.  Plana  and  apectflcatioiifi 
'>bti.lnabli>  Irom  the  above  office  of 
the   District    Engineer. 


STOCKTON,  Calif.,  San  uoaquin 
Co.— Bernard  Oayman,  880  Oeary 
Han  Francisco.  Calif.,  at  fS630  award 
I'd  contract  by  the  Stockton  Unified 
School  DIst.,  ThoB.  C.  McCandleas, 
F'urchaslng  Agent.  324  No.  Skn  Joa- 
quin St.,  Stockton,  Calif.,  for  plant- 
mg  graa*  at  the  Lottie  Grunsky 
School.  Contract  was  previously 
awarded  to  Lioula  Tsunekawa,  Stock- 
ton. 


44 


44 


>^r :  t« 


•lays:  Ml- 
asMl.  Ko 

fr  Ca.  Al». 


Delta  Star  Kloctrle  Ca.  ship  430 
daya ;  IMS  Iba  Chicago  and  14tt  lbs. 
Barbortoa.  OMa 

Graybar  loctrtc  Ca.  Inc..  ablp  130 
daya;  2M»  Ibo.  Molroso  Parte.  IIL.  and 
1«M  Iba  BaltlaMCo.  Md. 

WooCiaclMNMO  Bloetric  Corpi,  Chip 
Mi  days;  4ttB  tbm.  Bast  Plttsburgb. 

A.  B  ChuM*  Ob^  sblp  130  days: 
aaoo  lbs   a»4  ISM  Iba  Baa  Frandsoa 

Boctrtc  Fowor  Bqulpnont  Corp., 
ablp  IM  days;  MM  iba  Pblladolpbla, 
Pa 

Railway  A  Industrial  Bngtnoorlng 
Co.  sblp  270  <laya;  2M0  Iba.  South 
(jreenaburs  and  IIM  lbs.  Baltimore, 
Md  ;  Ltaia.  N.  r..  or  Barberton,  Ohio. 

Suutboni  Statss  ■qulpmont  Corp.. 
ablp  120  daya;  4M0  Ibo,  Hampton. 


4/31/47  a 

•oliooi  Bus 
■l^g  Wantod 

SALJNAB.  Calif..  Monterey  Co.— 
Until  May  13.  8  P.  M.,  blda  will  bo 
rorelved  by  the  Allaal  School  Dis- 
trict. Francta  W.  Paul,  clerk.  Allsal 
School,  flallnaa.  Calif .  for  one  school 
btta  with  ft7-paaa«nger  capacity. 

Specif  teat  Ions  obtalnuhle  from  the 
alMjvr  office. 


\M.   Loalik 

lie  daya: 

i«sttnattaa: 

nn.  •    >tip- 

'    ii.i-    neC 


h^nr|i .   Bast 

[avsit  phi» 

^VlC  $l«.4flO 
days:  as.- 
■o  watgkt 
tkim:  it«« 
taalc  IM: 
•>rfsrs4. 


4/11/4IT  43 

>MbmHlo«»— Ooo    Dato    KxtsAdod 

Fr-em  April  17  to  May  ^  2  P.  M. 

COLUMBIA  BASIN  PROJECT. 
'Waiihingtun  Until  May  3.  3  P.  M.. 
•>lds  will  It*  received  b  ytbe  U.  S.  Bu- 
reau of  RMlamafton,  Customs  Houso. 
Donver.  Colo.,  uider  Spec.  1733  for 
furnishing  an<i  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Almlra.  Wash,  one  (1)  180-kva.  load- 
center  type  unit  suk>statlon  for  Indoor 
o|>rration  for  warehouao  "A,"  Orand 
Coulee  Dam.  Columbia  Basin  Project, 
Washington.  The  apparatua  will  bo 
Installed  by  the  government. 

No  (barge  for  coplea  of  the  apecl- 
ricatlona  to  proapswtlvo  bidders;  to 
others.  tO.75,  not  rotumabia 


4/3?/47 

Boiler  A  Oil   Burner  RepsI 

Bids  Wanted 

fHICO.  Cniiforrla.  Butte  County. 
-Until  May  7.  2  P.  M.,  bids  will  be 
receive*!  by  tho  Federal  Works  Af- 
enry.  Public  Buildings  AdmiiiLstra- 
tlori.  Offics  of  the  District  Engineer, 
%38  U.  3L  Appraiser's  Building.  Son 
Francisco.  California,  for  relinlng 
boiler  fire  box  and  overhauling  cil 
burne-  at  the  U.  H.  Post  Office 
Biiil'iing.  Cblco.  California.  Plana 
and  .'ipeciflcations  obtainable  froiii 
the  above  office  of  the  District  En- 
gineer. 


4/33/47  44 

Plumbing    Repairs— Bids  Wanted 

HONOIULU,  Hawaii.— irntll  Mav 
21.  2  F.  M..  hidH  will  be  received  by 
the  Custodian  of  IhA  Building,  for 
plumbing  repairs  at  the  U.  S.  Post 
Office.  Courthoure  and  Custom 
House.  Honolulu.  Hawaii.  Plans  nnd 
Hpe-lficattons  obtainable  from  the 
Federal  Works  Agency,  Public  Build- 
IngK  AdininistraHon,  Office  of  the 
District  EnglncfT.  838  U.  S.  AppralK- 
er's  Building.  >San  Francisco,  Cali- 
fornia. 


4/22/47  44 

Partition    Changes — Bids    Wanted 

HONOLULU.  Hawaii— Until  May 
21.  2  P  M.,  bids  will  be  received  by 
the  Custodian  of  the  Building,  fcr 
partition  changes  in  room  241.  U.  S. 
Post  Office,  Courthouse,  and  Custom 
House.  Honolulu,  Hawaii.  Plans  ard 
«peclfications  obtamable  from  the 
Federal  Works  Agency.  Public  Build- 
ings Administration,  Otflce  of  the 
District  Engineer.  S38  U.  S.  Apprais- 
KT'ft  BuiHlng  .San  Francieco,  Cali- 
fornia. 


44 


4/ 18/47  a 

Truob  Dump  Body 
Contrast  Awarded 

OAKLAND,  i'allf..  Alameda  Co.— 
r.  A.  B.  Manufacturing  Co.,  2143  67th 
St..  Oakland.  Calif.,  at  31380.84.  waa 
awantod  contract  by  the  Baat  Bay 
Muni<  Ipal  Utility  District,  Room  813. 
513  lOtb  St..  Oakland,  Calif.,  under 
18M  for  furnishing  truck  dump 


SUB-CONTRACT 
MPORMATION 


4/33/47  <i 

Remodellfif  Veterans  Aomlnistrstlon 

Cf«i>;ee— BMa    Wantsd 

Lil.Nc,  HKAcH,  <  alifornla.  Los  Ar.- 
gelr*  (  otinly  -Until  May  7.  3  P  M  . 
llMis  will  lie  n-celvetl  by  the  Federal 
Wlailw  Airon*  y.  Pfbltr  Bullduiga  Ad- 
mintotmlion.  01fU*«  of  the  District 
Bnglaeer.  tM  U  8.  Appraiser's 
Building.  i*mn  Fmnrinvn.  Culitornl.i. 
for  rrmiMiellng  Veterans  AdrainlMtrs. 
lion  Offkea  In  the  U  S.  I'm.!  orri<<> 
ItulMtng.     l»ng     Reach.     California 


.ADE  IN  THI  WIST 

l(lir«Bf«i«  liMlustri«s 


t/22/47 

Dragline   Boats   (Reconversion) 

Contract   Awarded 

SACRAMENTO.  Calif..  Sacramen- 
to Co. — Sausallto  Shipbuilding  Co., 
Sausniito,  Calif.,  at  $45,652.28  award- 
ed contract  by  the  Sacramento  Dis- 
trict Corpa  of  Ii:nglne«>m,  Vfmr  Det»t.. 
Wright  Bldg..  .Sacramento,  Calif., 
under  Spec.  67-0  i>>r  reconversion  of 
three  steel  barges  tc  70  ton  dragline 
boats. 


44 


4/22/47 

Sump    Pump— Bidj    Wanted 

HEDDING.  Calif.,  Snaita  County— 
lIntir"MRy  7.  2  P.  M..  bids  will  be  re- 
ceived by  the  Federal  '/Vorks  Agen- 
cv.  Public  Buildings  Admini.stration, 
rfffice  of  the  District  Engineer.  838 
IT.  S.  Appraiser's  Building.  San  Fran- 
cisco, California,  for  new  t>ump  pump 
at  the  U  R.  Post  Office  Building, 
Reddti'g,  California  Plans  and  spe- 
clf'catlnns  are  obtainable  from  the 
above  office  of  the  District  Engi- 
neer. 


4/21/47 

Planting    Qr«sa — Contra£t 
Re-Awarded 


44 


4/21/47 

Installation    (Only)   of   Elevator 

and  Travoling  Crano 
Bids   Wanted 

POP.TLAND.  Ore.— Until  May  13. 
10  a  m.  bids  will  be  received  by  th« 
Oregon  State  Board  of  Higher  Edu- 
cation, Dr.  C^has.  D.  Byrne,  Secre- 
tary. Benson  Hotel,  Portland,  Ore., 
(or  Installation  of  elevator  and  trav. 
ellng  crane  for  enguieering  wing  of 
the    Oregon    State  College. 

The  collegfc  '<vl!l  supply  the  ele- 
vator and    traveling  crane. 

The  elevator  when  installed  will 
8er\''ice  three  floors  3Uid  have  a  2000 
lb.  capacity.  Installation  of  tho  ft-tun 
crane  will  i.nvolve  a  steel  support- 
ing rail  on  the  second  floor.  The  run 
will  be  106  feet  long  and  when  the 
crane  is  installed  it  wili  service  the 
basement  and  first  floor  labora- 
tories. 

Specifications   obtainable  from   of- 
fice   of   Architects    Jones    &    Marsh. 
Concord    Bldg.,    Portland,    Ore.,    up- 
on deposit  of  310  per  set. 
4/21/47  a 

Contract  Awarded 

Warehouse  Cost  f38.S92 

OAKLAND,  Calif.,  Alameda  County. 

2130    9Cth    Ave. 
Owner — Arnold  B.  Anderson,  Walnut 

Creek,    Calif. 
Architect    —    John    B.    Anthony,    178 

Orand  Ave.,  Oakland,  Calif. 
Brick,  1-story. 

Contractor— D.    W.     Nicholson     Cor- 
poration, 1701   San   Leandro   Street, 

Oakland,  Calif. 


4/21/47  «i 

Atterationo— Contract  Awardod 

SEATTLE,  Wash.— Tho  Lidral  Con- 
struction Co.,  1015  Securities  Btdg., 
Seattle,  Wash.  ,at  18448,  awarded 
contract  by  Federal  Works  Agency. 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  888  U.  8. 
Appraiser's  Bldg,  San  Frandsoo, 
Calif.,  for  altt^ivtions  to  Public  Build- 
ings Admnlstratlon  (rfflco  spaco  at 
the  U.  S.  Courthouse  Bldg.,  Saattle, 
Wash. 


•     44 

Work   JMSt 


4/18/47 

Sub-Contracts   Awards 

Started 
Carotakor'a  Rosidonco  and  Qarago 

Coot  liXOM  OO 
SONOMA,    Calif.,    Sonoma    Ca    Val- 

lejo  Home  State  Memorial. 
Owner — State  of  Callfomia,  Division 

of  Architecture,  Public  Works  Bldg., 

Sacramento,  Calif. 
State  Architect — Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  Oallf. 
Wood    frame,    one-story,    110   sq.    ft. 

floor   area,    wood    shingle    exterior 

walls,  shingle  roof  and  wood  saab. 
Contrsotor— A.   A.    Douglas,  14M  Srd 

St.,  Napa,  Calif. 
Roofing— Baker   &  Baker,    1851   Vir- 
ginia St.,  Vallejo,  Calif. 
Plumbing  and  Sheet  Metal  Work— Ed 

Peterson,  210  W.  Napa  St.,  Sonoma, 

Calif. 
Electric  Wiring  —  Henry    Lourdoatis, 

W.    Ist    and    Spain    Sts.,    Sonoma, 

Calif. 
Lumber — Hammond    Lumber   Co.,    66 

Mill  St,  Sonoma,  Calif. 
Min  Work— Jaekie  Broa  Planing  Mill, 
948  Srd  St,  Napa.  Calif. 
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SPRINGTIME  IN  APRIL 

When  this  Country  Boy  first  saw 
coconuts  growing^  it  was  on  a  tropic 
island  where  n  silver  crescent  of 
beach  met  a  thick  green  turf. 
^    ^    J5^ 
I   though    of   how   plearant    Hfp, 
would  be  drowsing  beneath  the  Co- 
conut Palm  while  a  soft  tradewind 
gently  stirred  the  lazy  tropic  air. 
if   ir   <c 
I  soon  found  you  do   not  sleep 
under    Coconut    Palms.     Coconuts 
grow  at  least  30  feet   up,  weigh 
many  pounds  and  are  educated — 
they  know  all  .<}bout  Newton's  Law 
of  Gravity. 

<r  it  ir 
It'»  springtime  when  you  set 
Phil  Spitalny  lower  his  baton  on 
his  all-girl  orchestra.  You  think 
"what  a  sweet  racket  that  guy  in- 
vented for  himself". 

it    it    ir 
Spitlany  was  not  first.   Johannes 
Brahms,  the  squat  little  immortal 
of   German   music,   led   a  w<»men's 
orchestra  about  100  years  ago. 
it    it    ir 
Here  in  Sr.n  Francisco  we  swelter 
for  about  3  days  with  the  thermom- 
eter flirting  with  84,  .ind  Ihen  over 
night  there  is  a  change.   We  awck- 
en  with — 

it    ir    ir 
San  Franciaco's  hills  shiv- 
ering    deligrhtedly     in     their 
thin  meringue  of  fog. 


Rec  Bureau's  CVP 
Biuret  Slashed  in 
House  Conunhtee 


WASHINGTON.— The  hou.ce  ap- 
propriations committee  reduced  the 
requested  $20  million  for  the  rec- 
lamation bureau's  Central  Vallev 
Project  to  ?6,900,000  this  week,  ft 
already  had  been  shaved  bv  the 
budget  bureau  from  ^49  million. 

The  committee's  action  was  par- 
ticularly severe  with  the  eatim.it.' 
for  transmission  lino  construction, 
cutting  its  bid  for  16,220,000  for 
two  Shasta  -  Delta  high  voltage 
lines  and  for  additional  construc- 
tion on  the  line  from  Shasta  Dam 
to  the  Delta  by  way  of  Oroville  and 
Sacramento,  to  only  |256,680. 

Here  are  other  allowances,  item 
by  item 


Washii^on  Bufldjng  Featur<»  Use  Of  GlassJDeny  ResponsibilHy 


Joint  facilities  including  Shasta" '5t!°T*™""*^.^*'°,?  ^'^'V^^*^  "**^ 
Dam  and   reservoir,   |690,0C0:    ir-  »»«>'-""-"*  »•"  -""to.r,   „   .^.. 

rigatio^,  including  Contra  Costa 
canal  system,  Friant  -  Kern  canal 
and  Madera  canal,  $6,1S4,98C; 
Shasta  power  plant,  $427,800;  Kes- 
wick Dam,  $100,740;  and  Keswick 
power  plant,  S218,040.«' 

# 

Housing  Demand  k 
Slackening— Creedon 


Aluminum;  Is  Ultra  Modern  In  Appearance 

WASHINGTON.—. The  newest  trer.ds  in  architectural  desun  and 
e'igineering  will  hv  incorimrnted  in  a  building  to  be  erected  in  Wash- 
ington, D.  C,  largely  of  glas.^  and  aluminum. 

Howard  Wright  Cudor,  W.n**hinKton  architect,  has  drawn  plans  for 
the  builder,  Richard  J.  Riddell.  Said  to  represent  the  finest  in  func- 
tional architecture,  the  l?>iitory  structure  will  cost  more  than  |3 
million. 

Because   lease   arrangements-f — 

stand  in  the  way  of  immediate 
erection,  work  will  not  begin  on 
the  proposed  office  building  until 
sometime  after  the  sinnnier  of 
1949.  Three  buildings  on  the  site 
must  be  razed. 

Reduce  Heat  Loss  , 

Perhaps  the  greatest  inrfbvation 
Cutler  has  worked  into  the  planr 
is  the  location  of  all  heating,  air- 
conditioning  and  the  entire  me- 
chanical system  in  a  roof  pent- 
house.   This  will  free  all  rpace  in 


Denies  ADegation 
Texas  City  Plant's 
Foundation  Faulty 

...TEXAS  CITY,  Tex.— Lee  Palm- 
er president  of  FJschlinger  -  Misch 
Company  of  Detroit,  construction 
contractor  which  built  the  styrcnf 

Slant  here  in  1942,  a  plant  which 
as  been  operated  by  Monsanto 
Chemical  Compary,  issued  a  state- 
ment early  today  branding  as  false 
press  reports  of  y?stcrdav  which 
said  destricution  of  the  Bdonsanto 
plant  might  have  been  due  to  foun- 
dation failure. 

After  hearing  that  J.  Leor.aid 
Davidson,  identified  as  night  con- 
struction engineer  for  Eschlinger- 
Misch,  had  been  quoted  as  blamittg 
the  foundations  under  the  Mon- 
santo Plant,  Palmer  issued  this 
statement: 

"The  de?tructipn  of  the  Mon- 
santo Plant  at  Texas  City  was  not 
due  to  foundation  failure  and  there- 
fore the  statement  of  Davidson  is 
not  factual.  Also,  the  towers  (frac- 
tional towers)  operate  under  vac- 
uum, and  obviouslv  the  figure 
quoted — )iamely,  1000  pounds  pres- 
sure per  square  inch — is  also  gro.s?- 
ly  exaggerated."  This  latter  phase 
also  refers  to  a  statement  made 
earlier  by  Davidson. 

Monsanto  operated  the  styrenc 
plant  for  the  govern  mert  during 
the  war  a?  part  of  the  sj'nthetic 
rubber  program,  and  bought  it 
from  the  government  for  almost 
$10  million  last  vesr. 


JOHNSON  WILL  ADDRESS 
WELDING   SOaETY   MON. 


Wallace  .lohnsr.n,  consulting  en- 
gineer, will  address  the  American 
Weldirjr  Society  on  "The  Chance 
for  Small  Bn.'tiness"  at  its  meet- 
ing Monday  night.  It  will  he  held 
•t  the  Engineers'  Club,  at  6:30 
p.  VI. 

Johnson  is  a  graduate  of  Cali- 
fornia Institute  of  Technology,  He 
is  engaged  in  the  manufacture  of 
"Up-Right  Scaffolds",  made  by  in- 
ert gas  welding  of  aluminum  with 
high  frequency  AC. 


WASHINGTON.  —  Emphasizing 
(he  inherent  dangers  of  present  in- 
flationary trends.  Housing  Expedi- 
ter Frank  R.  Creedon,  in  his  month- 
ly public  report  issued  today  stated 
that: 

1 — Continuance  of  high-cost  »] 
trends  may  well  result  in  pricing  *^ 
construction  out  of  the  market"; 

2 — Completions  of  dwelling  units 
are  progressing  at  a  postwar  rec- 
ord rate: 

3 — Demand  for  housing  has  '•e- 
ceded  somewhat  from  the  peak  of 
late  1946,  but  at  the  beginning  of 
1947  about  2,500,000  families  wero 
still  in  the  market  for  homes; 

4 — Despite  shtrtages  of  a  few 
materials,  production  is  "much  bet- 
ter" than  it  was  a  year  ago  and 
"shou'd"  support  unprecedented 
housing  completions  in  1947;  . 

6 — There  are  numerous  signs 
that  the  time  period  reauired  to 
build  a  house  is  being  shortened, 
an  important  factor  in  construc- 
tion costs. 

If  restraint  and  sound  judgment 
are  exercised  to  stabilize  buildinsr 
costs,  Crsedon  said,  the  home-buiUl- 
ing  industry  should  be  able  to  car- 
ry through  a  sustained  program  of 
homebuilding  in  1947 — but  a  prices 
and  cost  levels  higher  than  those 
prevailing  in  the  10  years  preced- 
ing World  War  II. 

dt 


The  babement  will  contain  a  res- 
taurant and  small  shop:-',  all  acces  . 
sible  by  escalator.  Except  for  ex- 
calator  and  elevator  space  and  rest 
rooms,  the  entire  basement  and 
sub-basement  areas  will  be  avail- 
able for  general  use. 

In  the  sub-basement  ,for  exam- 
ple, the  designers  have  planned  the 
location  of  conference  rooms  and 
projection  rooms  for  use  by  ten- 
ants who  do  not  desire  to  tie  up 
large  areas  of  "outside-inside"  of- 
fice itpace  for  fRr-bctween  meet 
ing». 

Another  departure  from  jr»n*r- 
ally  accepted  architectural  prac- 
tice i.s  the  use  of  slanted  glass 
throughout  the  structure  to  obtain 
complete    light    control.     This,    aaj 


Price  Reduction  to 
Require  Participation 
Of  Entire  Industry 

WASHINGTON.— A  major  psrt 
of  the  effort  to  lower  building  cost.s 
will  necessarily  be  accomplished 
locally  in  each  community  through 
cooperative  action,  Andrew  L.  Har- 
ris, executive  secretary  of  the  Pro- 
ducers' Council,  btated  today. 

"In  some  cities  ,the  work  can  be 
done  through  existing  building  con- 
gresses or  local  construction  in- 
dustry advisory  councils,"  Harris 
said.  Where  such  organizations  do 
not  already  exist   ,they   should  b« 


For  Construction 
Costs  Trend  Upward 

WASHINGTON— The  sUto- 
ment  of  Edward  R.  Carr,  pr««i 
d«nt  of  the  National  AModa- 

tion  of  Home  Builders,  before  the 
house  small  busines  subcommittee  " 
Friday,  answers  in  part  for  the 
building  industry  the  White  House 
request  that  it  take  the  lead  in  re- 
ducing costs. 

Notice  that  the  administration 
intends  to  follow  through  on  its 
approach  to  the  building  interests 
for  lower  construction  costs  was 
served  here  Friday  when  Housing 
Expediter  Frank  R.  Creedon  was 
called  to  the  White  House  to  con-  ' 
fer  with  party  leaders  on  this  point. 
Shortly  after  he  left,  his  office  is- 
sued a  statement  on  housing  pro- 
gram starts  which  was  said  to  mir- 
ror opinion  as  expressed  at  the 
White  House  conference. 

Bat  Carr's  remarks  on  Capitol 
Hill  indicated  just  as  clearly  that 
any  cfTort  to  drive  housing  costs 
down  by  appeal  to  the  contractors 


formed  promptly,  so  that  the  force 

of  all  branches  of  the  industry  can  |-"i^o"j,^ij"^^^;g^;;,^;,7^j";;';;\"^'^4; 


be    brought    to   bear    on   this    aim|sinarl8  that  are  currently  tying  up 

the  awtiooth  operation  oi  home 
buiMhig. 


other  pzoblenns. 

Industry  to  Participate 

"Keducing   ouilding   costs    is   nul      "Home   buiMers  are   striving  to 
short-term    problem.     We    are    not  I  produce  housing  at  the  lowest  pos- 
cuncerned    merely    with    c/f'setting  fsible    cost,"'    Can*    said,    "but    aro 
the    increases    which    have     taken  I  faced     with     constantly     increuaed 
the  planners,  will  afiforu  maximum  I  place  since  jusl  before  the  war,    Wefcost  factors   beyond   their   control, 
flight    utilization    with    "anti-sun"  I  also    must    continuously    keep    at  {For  example,  land  in   many  areas 
glass  in  prefabricated  double  glaz-    work  on  the  problem,  so  that  con- 1  brings   nearly   double   its  pre-war 

struction  —  including  new  homes,  I  price. 

offices,  stores,  schools,  ro:id«,  pub  1     "Building   materials   which  con- 
lic  buildings,  and  other  structures—  |  stitute  45  per  cent  9f  the  cost  of 


?n 


DESIGN  HANGAR  FOR 
LARGEST  ARMY  PLANE 


WASHINGTON.  — A  reinforc^ 
roncreto,  fire-proof  han^rnr,  reputeJ 
to  have  the  largest  span  of  any 
hangar  of  this  type  constructed  to 
date.  340  feet  wide,  is  being  de- 
signed for  immediate  construction 
at  the  very  heavy  bomber  base  at 
Rapid  City,  South  Dakota,  und-^r 
the  «;apervi8ion  of  the  corps  of  en- 
gineers, the  war  department  an- 
nounced today  The  new  hangar, 
which  will  cost  approximately  $1 
million,  is  the  engineers'  answer  to 
the  rennest  r.f  the  army  .nir  forces 
for  a  nanp.ir  of  snfflcient  size  to 
accommodate  thftr  largest  aircraft 
for  repair. 

CPA  APPROVES  EIGHTY 
COMMERCIAL  BUILDINGS 


Eighty  applications  for  non-res- 
idential corrtiuction  in  tVe  north- 
ern California  area,  involving  $2.- 
090..395  estimated  cost,  were  ap- 
proved in  the  week  ended  April  17. 
This  was  announced  Wrdnesiday  by 
Gilbert  H.  Kneiss,  district  mafi- 
Ager  of  the  non  -  residential  con- 
struction division  of  oflfico  of  hous- 
ing expediter.  In  the  same  pericKl 
48  projecti*  for  a  cost  of  f813,1fll  I  t«»nant  desire  and  requirement. 


in  _ 

This  will  obviate  all  sun  glare 
and  reduce  loss  of  intei  ior  heat  or 
cooling,"  Cutler  said,  "Combined 
with  air  conditionine  it  'A'iil  pro- 
vide an  outdoor,  temperature-rejru- 
lated  atmosphere  within  the  build- 
ing giving  mnximum  comfort  th»' 
year  around.*' 

The  glass  and  aluminum  con- 
ftruction  will  be  rlace<i  on  a  weld- 
ed steel  structural  frame.  This 
method  will  avoid  noise  of  rivetinp 
in  a  hospital  area  such  as  that 
where  the  site  is  located.  While 
this  procedure  is  not  entirely  new 
in  luiot  zones,  still  its  ajaptatior. 
to  any  12-story  structure  is  worthy 
of  notice. 

Modern  Show  Windows 

Another  aspect  in  which  the 
building  wili  stfand  unique  is  tho 
syste  mof  partitioning  rooms.  Ir 
their  drawings  the  architects  hav<' 
provided  soundproof  division  walls 
k>etween  rooms  and  ofli'-??.  These 
are  to  be  so  instalieu  that  they 
can  be  change<l  in  a  matter  i* 
hours  to  meet  wantft  and  reijuirc 
ments  of  tenants.  Thus  virtually 
all  the  permanent  wall  space  will 
be  used  for  lighting  sources  with 
all  artificial  lighting  coming  fr(.m 
the  same  direction  as  daylight. 

Complete  acoustical  Ircalmenl  of 
the  entire  building  wili  be  employ 
ed  making  "t  sound-conditioned  as 
well  as  heat-  and  light-conditioned. 

The  street  floor  will  be  occupied 
by  10  shops,  four  fronting  on  the 
main  thoroughfare.  Six  will  open 
from  a  shopping  proncnade  ex- 
tending 150  feel,  the  interior  depth 
of  the  building. 

And  here,  again,  new  mithodr, 
I'ave  been  employed  to  present  win- 
dow displays  in  modern  fashion. 
The  front  poHion  of  the  second 
floor  is  so  designed  that  its  shops 
facing  the  main  street  aiid  the  in- 
terior promenade  will  have  shew 
windows  on  an  ovet  hanging  slant. 
This  angle  will  be  sufficiently  ex- 
treme that  pedestrians  on  the 
ground  level  will  have  lull  v:ew  of 
the  window  spsce  of  second-floor 
shops. 

Glass  Cocktail  Lounge 
Part  of  the  hack  portion  of  thr 
second  floor  will  contain  ofllce 
space,  as  will  the  nine  floors  above 
it,  B'^cause  of  the  employment  of 
modular  petitioning  methods,  this 
apace  wMI  he  readily  adjustnnle  to 


can  be  brought  within  the  reach  of 
a  maximum  number  ol  buyers, 

"Efl'ecting  more  favorable  work- 
ing relationships  with  labor,  mod- 
ernizing building  codes,  adoption  of 
time-saving  techniques  in  construc- 
tion, U8&  of  modern  cngineeriiig 
principles  in  construction  —  these 
{uid  other  means  of  reducing  costs 
must  be  put  into  eflect  in  the  in- 
dividual community  to  be  truly  ef- 
fective. 

"The  entire  industry  should  par- 
ticipate actively — financing  organ- 
izations, materials  manufacturers, 
materials  dealers,  builders  and  con- 
tractors, designers  and  engineers, 
and  everyone  else  concern^, 

"Every    factor    in    this    widely 
scattered  industry  can  and  shoulu 
work  toward  lower  costs,  withoin 
loss  of  quality  or  incentive. 
Is  Personal  Tssk 

"This  simply  moans  achieving 
grpater  output  during  the  working 
hours,  supporting  research  and 
making  use  of  its  di«coveries,  and 
through  friendly  understanding 
and  cooperation  between  the  many 
elements  comprising  our  industry. 
The  job  of  cost  r^uction  cannot 
be  left  to  someone  elbe.  It  is  a 
personal  task  in  which  all  seg- 
ments of  tht.  industry  can  partici- 
pate." 


were  denied  authority. 


I      The  top  of  the  prroosed  building  running  150  feet 


prf^prnts  ^till  .-inHher  unique  ar- 
rangement— new  at  least  for  the 
nation's  capitol. 

At  the  12th  floor  levol  there  will 
be  a  setback  with  the  level  space 
devoted  to  a  large,  luxuriously  ap- 

{)ointed   dining   salon    ind    cocktail 
ounge. 

According  tc  Cutltr.  the  inirivo 
tion  there  will  be  glasn  walls,  n'- 
fording  "ar.  uninterrupted  view  cf 
the  Potomac  river,  tne  Washing 
ton  Monument,  the  Jefferson  Me- 
morial, the  Lincjoln  Memoria', 
Alexandria,  Va.,  and  beyond." 

This  gives  Washington   its  first 
year  -  around,  roof  -  top.   glass-en  - 
closed  lounge  and  lulon. 
Has  Large  Site 

For  summer  use  a  spsce  ha^ 
been  designed  on  the  roof  tr  ^ive 
'another  beauty  spct  to  Washmg- 
ton's  alreadv  popular  summer 
roofs." 

The  site  has  an  82-foot  frontig^ 
on  the  main  8tre<*t  with  ;ts  depth 


the  finished  home,  have  risen  in 
price  and,  with  the  exception  of 
framing  lumber,  do  not  appear  to 
have  reached  tneir  p^ak  as  yrt. 
On-site  labor  is  now  receiving  the 
highest  wages  in  .history  and  is 
producing  ar  less  per  worKing  day. 

"Every  itrm  of  overhead,  in- 
cluding the  services  of  engineers, 
land  planners  and  architects,  ad- 
ministrative costs  and  salee  ex- 
pense, have  increased,  with  the  re- 
sult that  the  price  of  the  finished 
house  is  from  50  per  cent  to  100 
per  cent  above  the  pre-war  dollar 
figure." 

Ca*-!  gave  the  subcommittee  com- 
parative cost  figures  on  construc- 
tion of  brick  group  houses  as  aver- 
aged in  an  eastern  seaboard  open 
shop  city. 

FPHA  SILENT  ON  FRAUD, 
INEmCIENT  CHARGES 

WASHINGTON.  Wth  th^  spot- 
light of  congressional  investiga- 
tion turned  in  its  direction,  the 
federal  public  housing  authority* 
today  would  make  no  formal  state- 
ment on  a  report  chargir.g  the 
agency  witn  incfticiency,  waste, 
and  fraud. 

The  office  of  Commissioner  Dil- 
lon S,  Myer  said  he  had  not  seen 
the  report  as  ordered  by  a  house 
appropriations  subcommittee.  "I'm 
not  fure  of  the  source  of  the 
ch.'irgeR."  he  was  quoted  as  saying. 

'•If  any  cliargj.<i  nave  been  marie, 
we'd  like  t^)  know  what  they  pre 
and  study  them." 

. # 

NEXT  MONDAY  IS  RENT 

CONTROL  PROTEST  DAY 

WA.SHINGTON.— "Rent  Control 
Protest  Dav"  has  been  proclaimed 
for  April  28th  by  Arthur  W.  Binns, 
president  of  the  National  Home 
and  Property  Owners  Foundation, 
In  a  proclamation  issued  to  the 
nationwide  membership  of  the  Na- 
tional Fourufation,  Binns  urged  all 
owners  of  rental  propertv  to  "rise 
and  protect  their  njhts  to  owner- 
ship". 

''Rent  control,"  Binns  added 
"has  become  the  major  objective  of 
left  -  wing  organizations  that  are 
trylnj  to  impose  a  regiment4»d  so- 
cisMzcd  economy  upon  the  Ameri- 
can people." 
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Biuldmg  Section 


Q«iMrai  oontri|otor«  desiring  oub  bids  on  any  Job  aro  Invited  to  make  known 
their  requirements   In   thie  column.    There   Is   no   charge   for  thie   service 
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Plans  Completed—Awaiting  CPA 
Approval 

Department  fitore 

SANTA  ANA,  Calif.,  Orange  County. 

Owner—Withheld. 

Plans  by  Roselyn  &  Oartner,  Lloyd 
Gartner,  AIA,  821  Market  St,  San 
Franclaco,  Calif. 

ftelnforced    concrete    exterior    walls, 

.  steel  frame,  open  web  Jolat,  con- 
crete   floor   and    roof,    two    atories 

-  and  basement. 


^Mvonilo  Hall.  Plumas  Ceunty;  Bide  due  April  2>,  2t30  P.  M. 

USi.  Bhals,  RouU  1.  Box  142.  Chlco  <Chlco  10««. 

iimg^bain  Conatr.  Co..  832»  Eastern   Ave.,   Sacramento    (Sacto.    9-S41V; 
_«^*R.  Conatr.  Co..  110  Maiket  St.,  San  Francisco   (DOuglaa  7616) 

Municipal    sewage    Wcrica    enlargement.    No   4«.3,    Palo    Alto:    Bide    Due 
April  28,  2:00  P.   M. 
central  Califorfala  Conatr.  Co.,  Inc.  ll«  Kris  St,  &.  F.  (HEmlock  7»;rt> 
iJeL.uca  *  Son,   1745  Filbert  St.,   San  Francisco    (ORdv/ay   8600) 
atanley  H.  Keller,  114  2t«h    Ave.  San  Franclscj    (SKyllne  38«2) 
Clinton  Constr.  Co.  of  California,  928  Folsom  St.,  S.  F.   (SUtter  8440) 
M.  A  K.  Corp.,  200  Financial  Center  Uldg.,  Ban  Fi^nclsco  (fiXbrook  78^4) 
Jenson  A  Alangs,  Box  280»,  Rte.  2    PUdge  Road,  Redwood  City  (Klfidwcod 

'Jlly  1270-J> 
f  eter  Klewit  Sons  Co.,  442  Post  St.,  San  Francisco  (ESCbrook  3736) 
tlranJte  Constr.   Co.,   P.   O.   Bex  000,    Watsonvlllc    (Watsonvilie   404) 
Can  N.  Swenson  Co.,  P.  O.  Box  558    San  Jose  (BAUard  2602) 

Factory    Building,   American    Radiator  4   Standard    Sanitary   Corporation 

Richmond;    Bids    Due   April    24 
bwlnerton  &  Walberg,  1728  Webster  Street.  Oakland,  Calif.,  (HIgate  4822) 

and   225   Bush    St.,   San   Franclaco    (QArfield   2980) 
iUnplre  Constr.  Co.,  Ltd.,  844  Harriet  St.,  San  Francisco  (HEmlock  8400; 
A'arlter,  Steffens  *  Pearce.  138  South  Park.  f>.  F. '(EXbrook  «M») 
Hsas  &  KothciiUd,  826  Merchants  Exchanfce  BIdg.,  S.  F.  (£Xbrook  1208) 
iUlraor  J.  Freethy,  1431  Kearney  St.,  Kl  Cerrlio   iLAndscape  5-8811) 
Barrett  ft  Hllp,  918  Harrison  St.,  Bbn   i<>ancisco   (DOuglas  0<00) 
Clinton  Constr.  Co.  of  California.  92J  Folsom  St,  S.  F.   iSUtter  3440) 
M  &  K.  Corp.,  200  Financial  Center  Bldg.,  baa  Fracclsco  (EKbrook  7624  • 
Moore  ft  Roberts,  60S  Mission  St.,  iSan  Francisco  (GArfield  t&79) 


SUB  -  BIDS  WANTED 


Swimming  Pool.  Willows,  Calif.;    Bids  Due  April  23 
ti.  &  R.  Constr.  Co.,  110  Markrt  St.,  ,San  ITancisco   (DOuglas  7516) 


PLANS  ON  FILE 


The  loliowing    list  of   plans  and   specifications  for  construction 

projects  ars  now  available  for  Inspecticn  at  the  office  of  DAILY 

PACIFIC    BUILDER,   465   Tenth    Street,    Saji    Francisco 


Work 

Refinlshlng  Floors 

Group  A  Residences  and  Oarages 

Santa  Cruz  Co.  and  San 
Berthing  Faciiitiefi 


Location  Bid  Opening  Data 

Oak  Knoll  HoRpital.  Oakland  4-23 
Monterey  Co.,  San  Benito  Co., 

Mateo  Co.  4-M 

Vallejo  4-80 


•  4/28/47  •     8 

Plane  Completed — Indefinite  When 

Bids  Will  Be  Asksd 
Store  (Alter)        Approx.  Coet  $15,000 
OAKLAND,  Calif.,  Alameda  County. 
Hobart  and  Broadway. 


Turlook  Theater:  Bide  Due  IMay  1,  11  A.  Id. 
Hwmerton  ft  Walberg,  225   Bush  St.,  San  FrancUco    (QArfield  2980) 
8.  C.  Giles  and  Co.,  819  Elks  BIdg.,  Stockton   (Stockton  7-7879) 
Central  California  Constr.  Cc,  lift  Erie  .St..  San  Francisco  (HE  7926) 
tSallh  Bros.,  988  Maiket  St.,  San  Fr.mc^sco   (GRayslone  5176) 

Factory  BIdg..  Eastman~Tag~«  Labsl  Co..  Richmond;  Bids  due  May  5.  8  P.M 
I     Swlnerton  ft  Walberg.  1723   Webster  SL,  Oaitland    (HIghgate  #322)   and 
26  Bush  St.,  TJan  Francisco   (UArfleld  2WM)) 
iL.   a.   McKittrick.  010— l«th  Strfot,   Oakland    «TWlrjoaHs  5073) 
Clinton  CoBstr.  Co.  of  California,  923  Folsom  Irt.,  S.  F.   (SUttcr  3440) 
AiaciJonald,  Young  ft  Nelson,  1^7  Montgomery  St.,   S.   F.    (SUtter  829f ) 
l^arker,  Steffens  ft  Pearce.  1,S5  South  Park,  ^an  Franclaco  ^ EXbrook  663»*) 


Plans   by   Roslyn    ft   Gartner,    Lloyd  ,  «*ehooi  BIdg.,  Willow  and  Western  Ave.,  Hayward;  Bide  due  April  29.  •  P.M. 
---------  Willis  F.  Lynn,  1040  Folger  Ave.,  KerkeJev   CBBriceley  6044) 

Swinerton  ft  Walberg,  226  Bush  8t ,  San  Francisco   (GArlleld  ;!980)  ani 

1723  Webster  St.,  Oakland    (HIgate  4322) 
l-'aclfic  Coast  Builders,  2630  16th  St.,   Sim   Francisco    (HKmlock  5388) 
Wm.  ±lorstmeyer  Co.,  28  Mars  Street,   Pan   Frai.clsco    (MArket   7239) 
Geurge  i'etersen,  1841  Bancroft  Ave,   San   1-ieandro   (TRinldad   2t4S-   or 
tiWeetwood  4166) 

Market  St,  San  Fmaclsco,  Calif,  °*  ""*  ^^"^  "'  '  ^-  "*• 


Gartner,  AIA,  821  Market  St,  San 
Francisco,  Calif. 
Work  Includes   new  store  front,   in- 
terior partitions,  plate  glaaa. 

4/28/47  •    S 

Contract  Awarded 


Plans  by  Roslyn  ft  Gartner,  Lloyd 
Gartner,  AIA,  821  Market  St,  San 
Francisco,  Calif. 

Contractor — Jacks  A  Irvine,  820  Mar- 
ket St,  San  Francisco,  Calif. 


4/23/47  •     5 

Low  and  Only  Bidder 
MLnicipal   Wharf   Building 

(Improvements) 
SANTA  caUZ.  Calif..  Santa  Crus  Co 

Municipal  Wharf, 
0\vr»«r— City    of    Santa    Crur,    A.    J. 

Miller,  city  clerk,  City  Hall,  Center 

St..    Santa    Cruz.    Otiif. 
Improvement   of   building  with    floor 

area  of  approximately   1600  sq.  ft.. 

containing  one  fire  wall  and  three 

partitions. 
I»w  and  Only  Bidder— K  J  McOran. 

ahan.   Rt.   4.    Box    .'24.    Santa  Crux. 

Calif.,  15772.16 


Wallace  D.  Harklns,  Inc.,  406  Sutter  St..  San  J'-n  ncleco  (ORaystone  8022 
Root  McCarthy  Co..  1080  KIrkham  St.   San  Francisco  (OVerland  40-80-01  > 
M.  ft  K.  Corp.,  200  Financial  Center  Bidf.,  Sort  Francisco  (EXbrook  7624  • 
Wallace  D.  Harklns.  406  Sutter  St,  San  Francisco   (ORaystone  3022) 
Marin  Corporation,   P.   O.   Box  417,   Sausalito    (SAusalito  UCO) 
Biltwell   Constr.   Co..   4746  Geary   Blvd..   S.   F.    (BAvview  6947) 


^""sl^i^K  P.  *t!"  "*""  **  ''"""*'  ^''"^'"•"*«'   *'*•  Om;   Bids  due  April 
Kxiot.  McCarthy  Co..  1050  Kirktam  St..  ban  Francisco  (OVerland  40-50-63) 
Htolte,  Inc.,  8451  San  Leandro   Blvd.  Oakland    (TRinlciad   1064) 
Wallace  t>.  Harklns,  4t»6  Hutter  St,  ,San  IfranctBco   tOKaystone  WXU) 
H.   E.   KahlmaT.n.   251    Kearny   8t ,   Han    Kranclsco    (DOuglas   8447) 
Clem  Anderson.  2048-A  Lincoln   Ave.,  /^lameca  (LAkehur&t  2-1482) 
BlltweH   Constr.   Co..  474B  Qeary  BiVd ,  S.   F.    (BAwlew  6947) 


9-10-r-EDUCATlONAL 
BUILDINGS 

4/23/47  » 

Plans  Completed — Awaiting  Approval 

of  State  Division  of  Architecture 
Quoneet  Building        Est  Cost  $10,000 
HAYWARD,  Calif.,  Alameda  Coimty. 
Owner — Hayward  Union  High  School 
District,  O.  B.  Paulsen,  district  su- 
perintendent,  Foothill   Blvd.,    Hay- 
ward,  Calif. 
Architect — Dragon,   Schmidts  &  Hard- 
man,   2068   Allston   Way,   Berkeley, 
Calif. 


4/23/47  » 

Plans  Completed — Awaiting  Approval 
of  State  Division  of  Architecture 

School   Buildings  (Alter  and  Add) 

PORTERVILLE.    Calif.,    Tulare    Co. 

Owner — Porterville  Elementary  School 
District,  Porterville,  Calif. 

Architect— W.  D.  Coates,  Helm  BIdg., 
Fresno,  Calif. 

Alterations  to  army  buildings  at  Put- 
nam Ave.  School,  estimated  cost 
$1500;  lunchroom  at  Bartlett  School, 
estimated  cost  86000. 


10 


4/23/47  > 

Contemplated — Site   Acquired — No 

Pisns    as    yet    Developed    For    Lls« 

of   Property 
Bank   Building 
OAKLAND.   Calif..  Alameda  County. 

118  feet  on  Broadway,  a  full  block 

on    Hcbart     5H.    and     120    feet    o»i 

Frar.klln  St 
Owner— Bank    of    America    Natlonn' 

Trust  ft  Savings  Association.  LIoy<> 

Maasera,   vice-preeldent    12th    and 

BTOndway,  Oakland,  Calif. 

*/28/47  «   ,     .  ^ 

Architect  Taking  Bids  From  Selected 
List   of   San    Diego   Contractors — 
Due   May  IS,  2  P.   M. 

Warehouse  and   Office   BIdg. 

Est.  Cost   iSOO.COO 

SAN  DIBOO,  calif.,  San  Diego  Co. 
Site  bounded  by  Front  and  Union 
Sts.   and   Island  Ave. 

Ownei^W.  P.  Fuller  ft  Company.  133 
N  Los  Angeles  St.  Lo«  Angele;^ 
Calif. 

Architect— Frank  Hope.  Jr.,  9S5  Bank 
of   America   Bldg..   San   Dlepo.   Cal. 
Associate    A i chit ect— Adrian    Wilson 
Architects   BIdg.,    816   W.    8th    St., 
Los  Angeles.  Calif. 

Reinforce*!  concrete  basement  ani 
first  floor,  structural  steel  frani- 
Ing  and  corrugated  Iron  siding  on 
second  floor,  steel  frame  mezsan- 
Ine  with  Wood  floor,  1  and  part  2- 
story,  mcszonln'>  and  basemerif, 
160x200.  wood  roof  decking,  com- 
position roofing,  -steel  .sash,  sky- 
lights. Bprtnklor  system,  plaster 
partitions,  giflss  and  glaslng,  paint- 
ing plaoterlng  plumliing.  eleclrtcAl 
work,  asphalt  tile  floor  covering, 
light  crane,  two  freight  elevators. 

4/28/47  * 

Building  Permit  Issued  .„,..ww» 

Oarage  and  Office  Coet  8245,000 

OAKLAND.   Calif,  Alameda  County. 

1100  Seminary  Ave. 
Owner— Railway  Equipment  ft  Realty 

Co..  Ltd..  1106  Broadway,  Oakland, 

Flans  by  engineering  department  or 

owner. 
Brick,  two-story. 
Contractor— J.  A.  McNeil  Co.,  48S  11th 

St..  Oakland,  Calif. 


School  Addn..  White  Oaks  Grammar  School,  San  Carlos:  Bld«  due  Aorll  2lt 
«:00  P.  M.  '^ 

Root  McCarthy  Co.,  1030  KIrkham  St.,  San  Francisco  (OVerlaiid  40-50-?l) 
Midstate  Constr.  Corp.,  427  Bryant  St..  San  Francisco  (YUkon  6-2811) 
Wm.  Horsttneyer  Co.,  28  Mars  St,  San  Francisct    (MArket  7236)  ( 
Cattlch  Bros,  ft  Stevenson,  P.  Q.  B<oc  HJ5,  R.^dwoocI  City. 
Peter  Sartorto,   262  Clementina  St,  San   Francisco    (GArlleld   *«817) 
Pacific  Coast   Builders,  2630— 18th  Street.   S    F.    (HEmlock   5838) 


4/28/47 

Low  and  Only  Bidder* 

School    Building  Cost  f17V44 

WOODBURN.      Ore.      Oregon      State 

Training  School. 
Owner — Oregon   State  Board  of  Con- 
*  trol,  Roy  Mills,  secretary.  Room  108 

State  Capitol  BIdg.,  Salem,  Ore. 
Architects — Tom   Bums  and  "^yman 
K.  Barr.  3604  NE.  Broadway,  Port- 
land, Ore. 
Reinforced    concrete,    l-story,    46x114 

ft,  with  2  wings  each  40x67  ft 
Low  Blddeiv-W.  C.  Smith,  Inc.,  Board 
of     Trade '  Bldg.,     Portland,     Ore., 
1171,744. 

Other  bidders  were : 
Julius     Johnson,     Portland,     Ore., 
1173.742. 

Vlesko  Post,  Salem.  Ore.,  $179,566. 
Uord  ft  Stuart,  Portland,  Ore.,  $186,- 
922. 

Don  J.  Malarksy  Jr.,  Portland,  Ore., 
9188,600. 

E.  E.  Batterman.  Salem,  Ore.,  |194,- 
986. 

L     H.     Hoffman,     Portland,     Ore., 
1196,250. 

E.    B.    Settergren,    Portland,    Ore.. 
1203,149. 

Guy   F.    Atkinson,    San    Franclaco, 
Calif.,  8208,322. 


Convoroion  of   Bidgs    to   Family   Apts;,   Letterman    Hospital,   Presidio,   San 
Francisco;   Bids  due  May  1.  2  00  P.  M. 
Wallace  D.  Harklns,  406  Sutter  St,  Fan  Francisco   IGitaystone  3022) 
Payne  Constr.  Co..  398  Fifth   St..  S.in    HYanclsco    (EXbrook   W43) 
Jas.   I.  Barnes  Constr.  Co.,  041  Rusa  Bldg,  S    F.   (EXbrook  5582) 
Shapro  ft  Sage,  6221  Panama  Ave.,  .Hichmcnd  (lAndstapo  6  3266) 
li;rt>entraut  ft  Bummers.  606  Pennsylvania  St,  S    F    (Al^irater  2420) 
Kobert  McCarthy  Co.,  1060  KJrkham  St.  San  Frsnc.sco  (OVorland  4050) 
litnurd  ft  Felnstein,  1630  Wehster J?t,  Oakland  (TWlnoaks  8181) 
t'lcm   Anderson,  2048-A   Lincoln   Av«.,  AlameOa    iLA.kehurst   2-1432) 
u.  ft  R.  Construction  Co.,  IIC  Market  rtreet.  Sin  I<ranclFco  (l^ugias  7516- 
KJidcmann-Gulsto.   40   Rlngcld    St.,    San    Francisco    (MArket  8ir.l) 
Biitwell  Constr.    Co.,   4745  Geary    Blvd..   S.    F.    (BAyvlcw   6947) 
Auditorium  and  Celaneee~Cerp.  Office 'Bldg..  Apparel  City,  San  Francisco; 
Bids  due   April  23.  8.00  P.   M. 
M   ft  IC  Corp.,  200  Financial  Center  Bldg.    Esn  Fianci^co   (EXbrook  7624) 
Bun itt  ft  Uiip,  918  Hamscn   St.  Sen  ^Tancisco    <DOuglas  0700)    (Bide 

must  be  In  by  April  22) 
EWin    C.    Strndell,    2278   Market   St,    Snn   Francisco    (HEmlock    5352) 
Stolte,  ii.c,  8461   San  I^eandro   Blvd.,   Oakland   (TRinldad   1064; 
MacDonnid.  Young  ft  Nelson.  Inc.,  '17  Montgonoery  Ft..  S.  F.  (SUtter  8296 1 
Haas  ft  Rothchild,  826  Merchants  Kxcliange  Bldg.,  S    F.    i EXbrook  VMib\ 
turbcntraut  ft  Summers,  696  Pennsylvania  St,  S.  F.   (ATwater  2420) 
Williams  ft  Burrows,  Inc.,  10  California  Dr.,  Buriincame  (BUrl.  4-1790) 
Jacks  ft  Irvine.  620  Maiket  St.^sn   Francisco   (OArnelG  2106) 


4/23/47  9 

Plans  Completed — Awaiting  Approval 
of  State  Division  of  Architecture 
SACRAMENTO,  Calif..  Sacramento 
Co. — The  State  of  California,  DivlBion 
of  Architecture,  School  Section,  Pub- 
lic Works  Bldg.,  Sacramento,  Calif., 
announced  the  following  applications 
April  21  for  approval  of  plana  and 
specifications  for  school  projects  in 
Southern  California: 

Classroom  addition  at  Lincoln 
School,  estimated  cost  826,400;'  claaa- 
room  addition  at  Roosevelt  School, 
estimated  cost  830,000;  owner,  Lyn- 
wood  School  District,  Los  Angeles 
County;  architect,  Klstner,  Curtis  ft 
Wright,  412  Architects'  Bldg.,  Lo« 
Angeles,  Calif. 

Classroom  addition  at  Main  School, 
estimated  cost  $51,000;  classroom  ad- 
dition at  Llndberugh  School,  esti- 
mated cost  874.700;  owner,  Costa 
Mesa  School  District,  Orange  County; 
architect,  Klstner,  Curtis  ft  Wright, 
412  Architects'  Bldg.,  Los  Angeles, 
Calif. 

Classroom  addition  at  South  Ocean- 
side  Elementary  School,  estimated 
cost  877,000;  owner,  Oceanside  Ele- 
mentary School  District,  San  Diego 
County;  architect,  S.  W.  Hamlll,  1123 
Bank  of  America  Bldg.,  San  Diego, 
Calif. 

Classroom  and  toilet  facilities,  es- 
timated cost  866,000;  owner,  Saugus 
Union  School  District.  Los  Angeles 
County;  architect,  R.  M.  Lyndon,  921 
Westwood  Blvd.,  Los  Angeles,  Calif. 
Administration  and  three  classroom 
buildings,  estimated  cost  886,000; 
owner.  East  Los  Angeles  Junior  Col- 
lege, Los  Angeles  County. 

Temporary  buildings  at  Lincoln 
Vocational  School,  estimated  coat 
810,000;  owner,  San  Diego  Unified 
School  District,  San  Diego  County; 
architect,  C.  C.  Hufbauer,  836  Capl- 
strano  Place,  San  Diego,  Calif. 

Bleachers  at  Adalph  Leusinger 
High  School,  estimated  cost  $20,000; 
owner,  Centlrela  Valley  Union  High 
School  District,  Los  Angeles  County; 
architect,  H.  L.  Oogerty,  6866  Yucca 
St..  Hollywood.  Calif. 

Olrls'  gymnasium  at  John  Bur- 
roughs sichool,  estimated  cost  $118,- 
000;  owner,  Burbank  Unified  School 
District,  Los  Angeles  County;  also 
cafeteria  at  same  school,  estimated 
cost  $111,500;  architect  Austin,  Field, 
Fry  ft  Criz,  Los  Angeles,  Calif. 

Two  2-unlt  bungalwos  at  John  B. 
Monlux  School,  estimated  cost  $55,- 
000;  two  2-unit  bungalows  at  West- 
port  Heights  School,  estimated  coat 
$55,000;  owner,  Los  Angeles  tJlty 
School  District;  architect,  A.  S.  Nl- 
becker;  Los  Angels,  Calif. 

Additions  at  Magnolia  School,  esti- 
mated cost  $150,000;  owner,  Riverside 
City  School  District,  Riverside  Ca; 
architect,  G.  S.  Wilson,  8681  6th  St, 
Riverside,  Calif. 

Gymnasium  floors  and  basketball 
court,   estimated  cost   $80,000;   owner. 


4/23/47  » 

Plans  Completed — Awaiting  Approval 
of  State  Division  of  Architecture 

Classroom   Additions 

Estimated  Cost  $140,000 

SAN  LORENZO.  Calif.,  Alameda  Co. 
Paseo  Grande  School. 

Owner — San  Lorenzo  School  District 
C.  E.  Lawson,  superintendent,  San 
Lorenzo,  Calif. 

Architect— Dragon,  Schmidts  ft  Hard- 
man,    2068    Allston    Way,    Berkeley, '  Santa    Ana    Junior    College,    Orange 
Calif  County;    architect   R-   C.   Flewelllng. 


iRUJin  pninTS 

are  Laboratory  Controlled 
to    Professional    Painters' 
High    Standards 

iRUjin  PRinT  compnnv 

4th  i  Addison  Sts  •  Berkeley  2,  Calif, 
i  Phone:  BErkeley  3440 


dffioers'    Quarters    and    Utilitie?;    Spec     1280;    Fairfiold-Sulsun    Army    Air 
Field;  Bids  Due  May  1.  2:00  P.  M. 
central  California  Constr.  Co.,  116  Brie  St,  S    F.   (HEmlock  7926) 
Jas.  I.  Barnes  Constr.  Co.,  941   Ruso  Bidg.,  S.  F    (EXbrook  55:;2) 
Stolte,  Inc..  8451   San   Leandro  Blvd.,  Oakiard    (TKInlcad   1064) 
Kobert  McCarthy  Co..  105C  Kirkham  St.  San  Francisco  (OVerland  40'50) 
ii;rbeiitraut  ft  Summers,   60©  Pennsylvania  St,  S.   F.    , ATwater  24*0) 
M.  ft  K.  Corp.,  200  Financial  Center  BWg.,  San  Fianclsco  (EXbrook  7624' 
J.  A.  Bryant  1815  Capitol  «..   Vallejo     V\llejo  2-4^.46, 
Martn  Corporation,  P.  O.   Box  417.  Sausailto    (&.\usallto  1300) 
Blltwell  Constr.   Co.,   4746  Geary   Blvd..  S.   F    (BAyvlew  B947) 

Mexxanlne  Floor7  Courthouse~Oaklsnd ;    Bids  Due  April  24,  10  A, 


M. 


Uniformity 


Payne  Constr.  Co..  39S  5tb  St.,  San  Francisco  (EXbrook  0943) 

PacUtc  Company,  178  Qrand  Ave.,  Oakland   (TEmpletar  7087) 

Curbsrsldewalks^and    OuttsrsT^Wirshlngtan    Park  T fact,    SunnyvaJs;    Bids 
Due  Msy  2,   10  A.  M. 
uresbman   Construction  Co.,    Washington   and   Pastorta   SU.,    fc;unnyvaie 

(Sunnyvale  2971) 

Qreu^  A  Reiidencee  and  Garage*.  MonUrey  County.  San   Benito  County. 
Santa  Cruz  County,  San   Mateo  County;    Bids  Due  April  29.  2:00  P.  M. 
Kobert  McCarthy  Co.,  1050  Kirkham  St.  San  Frsnci."co  (OVerland  4060) 


BONDS  WARRANTS 

ASSESSMENT    DISTRICTS 

Sea  us  Kgarding  Improvement  District  iobe.    We  haiidla  ooUec 
ttone;  baTWarTanti  or  Bonds  on  aU  1913  or  1911  Act  Di^rietfc 

TeUphoHt  GAHwld  8000 

HANNAFORD     &    TALIOT 

519  CAUFORNIA  STRBBT    -    S/*N  FRANCISCO  4 


PACIFIC  PORTLAND  CEMENT  COMPANY 


816  W.  5th  St.,  Los  Angeles,  Calif. 

One  1-imit  bimgalow  and  one  2-unlt 
bungalow  at  North  Hollywood  High 
School,  estimated  cost  |18,000;  owner, 
Los  Angeles  City  School  District; 
architect,  A.  S.  Nlbeker,  Los  Angeles, 
craiif. 


Frame    and 
eludes  six 


stucco, 
rooms 


one-story,    iu- 
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Low   Qidders 

School  (Partially  Construct) 

Estimated  Cost  1350,000 

STOCKTON.  Calif.,  San  Joaquin  Co, 
Elmwood  Elementary  School,  Main 
and  Cardinal  Ave. 

Owner — Stockton  Unified  School  Dis- 
trict. Andrew  P.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Lindsay  Sts.,  Stockton,  Calif. 

Structural  Engineei^-F.  W.  Kellberg, 
320  Market  St.,  Sim  Francisco,  Calif. 

Electrical  Engineer— A.  A.  Coddlng- 
ton,  251  Kearny  St,  San  Francisco, 
Calif. 

Reinforced  concrete,  one-story.  In- 
cludes 17  rooms,  cafeteria,  kitchen 
facilities,  play  area,  etc. 

Present  work  Involves  shell  of  build- 
ing and  finishing  seven  classrooms, 
heating  plant,  cafeteria,  clubroom 
and  toilets. 

Low  Bidder— Dan  Nomelllni,  304  W. 
Jackson  St.,  Stockton,  Calif.,  $201,- 
614. 

Three    low    total    bids   and    alter- 
nates were: 
Dan     Nomelllni,     Stockton,     Calif.. 

1201,614;  Alt  A,  f38,720;  Alt  B,  $8208; 

Alt  C.  $14,028;  Alt.  D,  $19,203. 

Wallace  D.  Harkms,  Inc.,  San  Fran- 
cisco. Calif.,  $223,000;  Alt  A,  $35,000; 

Alt  B.  $8000;  Alt  C,  $14,000;  Alt  D, 

$18,000. 

S.    C.  Giles,   Stockton,  Calif.,   $240,- 

980;    Alt    A.    $37,543;    Alt    B,    $7704;' 

Alt  C,  $13,571. 


4/23/47 

Preiiminarv  Plans   In   Progress 

Library     Bldg.  Cost    $500,000 

OAI^LAND,  Calif.,  Alamoda  County. 
May  Treat  Morrison  Library.  Mil's 
College,  Seminary  ft  MacArtliur 
Blvd 

Owner — Mills    C(  liege.    Dr.    Lynn    T. 

White,  Jr.  president:  F.  W.  Went- 
worth,  financial  vice  -  president, 
Seminary  &  MacArthur  Blvd.,  Oak- 
land,  Calif. 

Architect— Charles  W.  Mayhew,  "27 
Montgomery  St..  San  Francisco, 
Calif. 

Reinforced    concrete   and    light   steel 

•  frame,    tile    roof. 


4/23/47  9 

Plans   Approved    by  State   Division 

of    Architecture 
School   Dining   Hall   (Barracks) 

Est.    Cost     $6000 
CAMPBELL.  Calif.,  Santa  Clara  Co. 

Campbell  Union  High  School. 
Owner — Campbell  Union  High  School 

District,    R    B.    Bish.op,    president 

of    board,    Campbell.    Calif. 
Architect— GJf ford  E.  Sobey,  60  S.  1st 

St.,  San  Jose,  Cullf. 


4/28/47  10 

Contemolated — Further   Maturity 
Pending   Voting    Bond    Issue 
May   20 

Art    Museum  Cost  $2,000,000 

DENVER,  Colo.,  Bannock  ft  Acoma 
Sts.,  and   ISth   and  14th   SU. 

Owner — Denver  Art  Mu.ieum,  Thos. 
Knowles,  Pres.  Bd.  of  Trustees, 
Karl  Otto  Bach,  Museum  Curator, 
tjoth  of  Denver. 

Architect — Paul  Atchibon,  1254  Mon- 
aco Parkway,  Denver,  Colo. 

Brick/  and  fireproof  const.  2-stys 
and   basement 

4/23/47  P 

Plans  Approved  by  State  Oivislon  of 

Architecture 
Temporary    Classrooms 
HANFORD,    Calif.,    Kings    Co.    Jef 

ferson,       Ffamilton      and       Lincoln 

Schools. 
Owner — Hnnford    School    District.    O. 

E     Denham,    diet    supt.,    Hanford, 

Calif. 
Architect— Frank  Wynkoop,  821  Mar- 

ket    St.,    San   Francisco,    ft    btoner 

Bldg.,  Bakersfield,  Calif. 


Channing  Ave.,  Palo  Alto,  Calif. 
Frame  and  stucco. 


4/2S/47  9 

Plane  Approved  by  State  Division  ef 
Architecture 

Temporary  Classroom 

NAPA,  Calif.,  Napa  County. 

Owner — Napa  Union  High  School  and 
Junior  College  District,  Frank 
Morecroft,  secretary  of  board;  Dr. 
H.  M.  McPherson,  district  superin- 
tendent of  schools,  Hall  of  Records. 
Napa,  Calif. 

Architect — Corlett  ft  Anderson,  Bank 
of  America  Bldg..  Oakland,  Calif. 

Includes  showers  and  shop. 


Kt. 


Guy  E   Hall.  (1)  |SM.0e6;  (3) 
841;  (8)  $30,482. 

Griffith    Co.,    (1)   $311,000,'  (2)   |41,- 
500;   (S)   $29,200. 

Bus  Oarage 

Griffith  Co.,  |88,a00. 

L.  ft  N.  Construction  Co.,  $24,383. 

Ashby  ft  Opperman,  $24,918. 

Guv  E.  Hall,  $26,000. 
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Plans   Completed— Awaiting  Approval 

of    State    Division    of    Architecture 
School    Addition        Est.    Cost    $10,000 
BANGOR,   Calif.,   Butte  County. 
Owner — Bangor    Union    School    Dip- 

trict.    Fangor.   Calif. 
Architects— William   Kolbik.   726Va 

Stre«'t,  5>acramento,  Calif. 


K 


4/23/47  i 

Plans   70%   Completed 

School   (Primary)  Cost  $99,000 

ALBANY.  Calif..  Alameda  County 
San  Gabriel  and  Brighton  Aves. 

Owner — Albany  School  District.  Paul 
C.  Bryin,  .superintendent  of 
schools  1009  Santa  Fe,  Albany, 
Calif. 

Plans  by — Yourig,  Potter,  Duiin  & 
Lloyd,  William  Young,  Architect 
1171  Solano  Ave.,  Albany,  Calif. 

Frame  and  stucco,  ore-story,  in- 
cludes   fix    rooms 


Drawings 

Cost    $99,000 
Alameda    County. 


4/23/47 

Starting    Working 

School     (Primary) 

ALBANY,     Calif., 
Albany  Hill. 

Owner  —  Albany  School  District. 
Paul  C  Bryan,  superintendent  of 
schools.  100&.  Santa  Fe,  Albany, 
Calif.  ^ 

Flans  by — Young.  Potter,  Dulln  ft 
Lloyd.  William  Yojug.  Architect 
1171  Solano  Way.  Albany.  Calif. 


4/23/47  9 

Plans  Completed — Awaiting  Approval 
of   State    Division   of    Architecture 

Temporary    Shop    Bldg. 

est.  Cost  $24,0C0 

STOCKTON,  Calif..  San  Joaquin  Co 
Stockton  Junior  College,  North  Pa- 
cific Ave. 

Owner  —  Stockton  Unified  School 
District  Andrew  P.  Hill,  city  su- 
perintendent of  fcchooLs,  San  Joa- 
qul  and  Lindsay  Sts.,  Stockton, 
Calif. 

Architects — Mayo  and  Johnson,  7iO<i 
E.Kchange    Building.    St>ckton,   Cai. 


4/23/47  9 

Plans  Approved  by  State  Division 
of  Architecture 

Temporary  Ciassrooom 

HURON,  Calif..  Fresno  Co.  Huron 
Elementary    Schc-oL  -v 

Owner  —  Huron  Elementary  Scmtol 
District,  J'ames  Mauren,  clerk,  Hu 
ron.  Calif. 

Architect — Frank  Wynkoop,  821  Mar- 
ket St.,  San  Francisco,  and  Stoner 
BIdg.,     Bakersfiekl,     Calif. 


4/23/47 

Low  and  Only  Bidder* 

Parochial   School  Cost   $250,735 

SAN  LUIS  REY,  Calif..  San  Diego 
County. 

Owner — San  Luis  Roy  Mission. 

Architect  —  Charles  H.  Holmstrom, 
2655  Srd  Ave.,  San  Diego,  Calif. 

Reinforced  concrete,  composition 
roofing,  wood  sash,  asphalt  tile 
flooring,  steam  heating,  plaster, 
painting,  tile  woiic,  sheet  metal; 
Includes  four  classrooms  and  ac- 
tivity rooms,  12  music  rooms,  3  dor- 
mitories and  Infirmary. 

Low    Bidder  —  Haddock     Engineers, 
Ltd.,  1616  S.  Greenwood  Ave.,  Mon- 
tebello,  Calif.,  $250,735. 
Other  total  bids  were: 
M.     H.     Golden     Construction     Co., 
$286,629. 

F.  E.  Young  Construction  Co.,  $294, 
112.52. 


4/23/47  » 

Plans  Approved  by  State  Division  of 
Architecture 

School  'Addition 

VISALIA.  Calif.,  Tulare  Co.  Vlsalla 
Union  High  School. 

Owner  -Vlsalla  High  and  Junior  Col- 
lege District,  W.  A.  West,  presi- 
dent, Vlsalla,  Calif. 

Architect —Henry  L  Gogerty,  6856 
Yucca  St.,  Hollywood.  Calif. 

Includes  temporary  cafeteria  and 
music  building  at  Vlsalla  Union 
High  School  and  cafeteria  nad  stu- 
dents' union  building  at  Visalla 
Junior  College. 


4/23/4V  9 

Plans  Completed — Awaiting  Approval 
of  State  Division  of  Architecture 

Temporary    Classrooms 

Est.    Cost   $60,000 

STOCKTON,  C^llf..  San.  Joaquin  Co. 
Stockton  Junior  College,  North  Pa. 
clflc  Ave. 

Owner  —  Stockton  Unified  School 
District,  Andrew  P  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
quin and  Lindsay  Sts..  Stockton. 
Cahf. 

Archltecttj — Mayo  and  Johnson.  Sffi 
Exchange    Building.'  Stockton,    Cai. 


TODAY'S  BID  OPENINGS 

BUILDING  PROJECTS 

Bld*bpenlng  Date  Project  Noted  In  l"«ie' 
4-23—  2 :00  P.M.— Housing  Facilities  and  Utilities,  Detroit  Dam,  Ore  4-16 
4-23— 7 :00  P.M.— Swimming  Pool        Willows  4-14 

4-23—  2 :00  P.M.— Holstway  Doors  and  Car  Gate     San  Diego  3-24 

4-23 —  1 :00  P.M. — Dlsaneemblv  Plant  Flagstaff,  Ariz.  4-  8 
4.28_  7:80  P.M.— Junior  High   School  Addition,  Downey 3-28 


ENGINEERING  PROJECTS 


4-23 —  2 :30  P.M.— Test  Borings  San  Franclaco 

4-28 —  2 :80  P.M.— Pumping    Station    Additions.  San  Francisco 
4-23 — 9:00  AM. — Street     Improvement  Vallejo 
4-23--  2;00  PM.— Bridtre   (Substnic  >.  Grading  Humboldt  Co. 

4.23—  2  rAD  r.M  — Walk**.    Park'ng    Facll.  Ft.  Lewis.  Wash. 

4-23 —  2:'>0P.M— randtre.    Grade,    Pave  Santa  Barbara 

4-2.1 —  2:nOPM. — Surfaoinf  r.acram^nto   County 

4-23 —  2:80  P.M. — Street  Widening    (Geary  St),  San  Francisco 
4-23—  2 :0C  F  M.— Surfacing 
4-23—  2:00  P.M.— Surfacing.    Etc. 
4-23—  2:00  P.M.— Grade.    Bridges 
4-28—  2 :00  P.M.— Storm  Drain 
4-28 —  2K)0P.M. — Bridge  (Substructures)  and  Grading,  Humboldt  Co. 
4-2S—  2  K)0  P.M.— Bridges  (2)  Tulare  County 

4-28 —  2 :00  P.M. — Highway  Repairs    Modoc  County' 
4-28 —  2K)0P.M. — Grading  and  Paving  and  Bridge,  Santa  Barbara 
4-28 —  8:00  P.M. — Sanitary  Sewers      San  C^arlos 
4-28 —  2:00  P.M. — Bank  Protection       Madinon  County,  Idaho 
4-28 —  2:00  P.M — Channel    Improvement,  Madison  County,  Idaho 
4-28—11 :00  A.M.— Bridge  and  Roadway,  Florence-Superior  Highway, 

Arizona 


Monterey  County 
Mono  County 
Inyo  County 
Castro  Vallev 


SUPPLIES  AND  EQUIPMENT 


4-23—  5:'X)PM.  -En>crK     Equip. 
4-23 —  4:00  P.M.— Tractor 
4-28—  7 :80  P.M.— Pipe 
4-28 —  2:00  P.M.— Transformers 
4-28—  2:00  P.M.— Grader  Rental 
4-23—  2:00  P.M.— Radio  Tubes 
4-28—  3 :00  P.M.— Step  and  Railing 


Ro^f^vllle 

Oakland 

Modesto 

Yakima  Project,  Wash. 

Humboldt  County 

San  Francisco 

Napa 


4-28 —  5 :80  P.M.— Wasteway  Valves,  Automatic  Controls,  Etc.. 

Oakland 
4-23 —  —Truck    Chaa.^is  Sacramento 

4-23—  7: :?0  P.M.— Sewer   FMne  Modepto 

4-28 —  2:00  P.M.- Rein f.    Bar.s                Missouri  Ba^m  ProJ..  Wyo. 
4-28—  5:30  P.M.— Wa8teway    Valves.  Etc                                     0.ikland 
4-23 —  2 :00  P  M.— Steol   File  Sectionrt       Reno,  Nev. 
4-23 —  7 :30  r.M.— Fire    Truck                Modesto 
4-23 —  7:30  P.M.— Bar   Screens              Modesto 
4-23 —  7:80  P.M. — Sludge   Pump.   Motor Modesto 

SUB-CONTRACT  INFORMATION 


4-  T 
4-  T 

4-11 

3-2.) 
4-21 
3-25 
3-r5 
4-  • 
3-25 
3-25 

8-26 
8-26 
8-26 
8-28 
3-28 
4-  8 
4-14 
4-14 

4-14 


4-21 
4-21 
4-16 
8-26 
4-11 
4-14 
4-  » 

8-28 

4-n 

4-17 
4-lT 

'-17 
4-17 
4-17 
4-17 
4-17 


4/23/47  0 

Plans  Approved  by  State  Division 
of  Architecture 

Temporary   Cafeteria 

HANFORD,  Calif.,  Kings  Co.  Wilson 
Elementary   School. 

Own«r— Hanford  School  District  C. 
E.  Denham,  dist  supt.,  Hanford, 
Calif. 

Architect— Frank  Wynkoop,  821  Mar- 
ket St.,  San  PTanclsco,  and  Sioucr 
Bldg.,     Baker&field,     Calif. 


San 
and 


Mateo 
Junior 


4/23/47  9 

Plans  Completed — Awaiting  Approval 

Of    State    Division    of    Architecture 
School    Addn.  Est.  Cost  $28,000 

REEDLEY,    Calif.    Fresno   County. 
Owner  —  Reedley  Joint  Union  High 

School  District   Reedley.  Calif. 
Architect    —    Alostair    Simpson.    752 

Fulton    St,   Fresno.   CaUf 


4/23/47 

Contract  Awarded 
School   Buildings  (2) 
MENLO    PARK.    Calif.. 

County.    Menlo   School 

College. 
Owner — Menlo  School  and  Junior  Col- 
lege, Alejandra  and  Atherton  Aves., 

Menlo  Park,  Calif. 
Prefabricated  steel  for  chemistry  and 

physics  laboratory. 
Contractor^— Robert  McCarthy  A  Co., 

10SO   Kirkham    St.,    San    Franclsoo. 

Calif. 


-1/23/47  » 

Bond   Election  In   Amount  of  $328,000 

Set  for  May  1&— School  Impts. 
CALEXICO.   Calif,    Imperial   County. 
Owner — The   Culexico   Eiomentary    & 

Uuion    High    School    DiHtricts,    Ca- 

Itxlio,    Imperial    County. 
To   fln.\nco   rchool   Improvements    ns 

follows : 
|lH2.ono    for   adding   tf-classrooms   to 

Rock  wood    school; 
$196,000  for  removal  of  present  audi- 
torium and   conKtrurtlon  of  a  new 
auditorium  and  construction  of  new 

shop  building  at  high  school. 
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HOSPITALS 


4/23/47  9 

Plans  Approved  by  State  Division 

of  Architecture 
Temporary   Bungalows       Cost  $10,000 
PORTERVILLE.     Calif.,    Tulare    Co. 

O'ive  Street  School. 
Owner — The  Porterville  Elementary 
School  District,  Boyd  Kruder,  presi- 
dent of  board;  Emmett  R.  Berry, 
superintendent,  Vandalla  Piano  Rd., 
Porterville,  Calif. 
Architect  —  W.  D.  C.>ates.  Helm 
Building.  1111  FuIto>i  Street.  Fres- 
no,   CaUf. 


4/23/47  S 

Bond  Election  in  Amount  of  $42,0?0 
Set   for   Vay    16th 

School   (Addns.  A   Impts.) 

SHARP  PARK,  Calif.,  San  Mateo 
Co.  San  Pedro  Schcolhouce,  Santa 
Maria  St 

Owner  —  San  Pedro  Elemtntar*' 
School  District,  Alma  Bublak,  Ju- 
lie E.  Ruockert.  A.  M.  Janovltz. 
trustee."?,  San  Pedro  Schoolhouse, 
Sants    Maria   St.,   SSharp  Flark,  Cai. 


4-38 — 2:00  P.M. — Oiling  Equipment    Pomona 

4-28—  2:00 P.M— Refinlshlng  Floors,  Oakland  « 

4-28—  2:00 P.M— Step  and  Railing     Napa 

4.38 —  2:00  P.M. — Oll-Buming    Ek|ulpment.  Monrovia 

4-28 —  2:00  P.M. — Interior  Painting     San  Francisco 

4.28 —  2  K)0  P.M.— New  Entrance  Doors,  SusanvlUe 

4.88 —  2:80  P.M. — Exterior  Painting    .San  Francisco 

4-28— 10:00  A.M.— Electric  Feeder  Service,  San  Francisco 


4-11 
4-U 
4-  7 
4-  T 

4-  T 
4-  7 

4-10 


4/23/47  9 

Bond  Election   In  Amount  of  $800,000 

Set  for  May  16— 
School   BIdgt.  and   Additions 
r-OMONA.    7alir     Los   Angelee   Co. 
Owner — Pomona    Elementary    School 

District   Sylvanus  B.   Martson  and 

Eugene  Weston,  Jr..  to  architects 

for  the  district 
To  finance  several  clnmentary  school 

buildings  and  additions. 


4/23/47  9 

Bond  Election  in   Amount  of  $100,0(H) 

Set  for  May  16 
School  Additions  and   Improvement* 
DION.  Calif..  Solano  County. 
Owner   —   Dixon    Elementary    School 
District.    Harry    Morris,    chairman, 
Sievers  and  Roland  Mos^i, 
Dixon,  Calif. 


John  L 
trustees. 


4/28/47  0 

Plans  Completed — Awaiting  Approval 

of  State  Division  ef  Architecture 
Ciaseroom  Building  Est  Coet  $18a000 
PALO  ALTO.  Calif.,  SanU  Clara  Co. 
Crescent   Park   Elementary   School 
Owner— Palo  Alto  Unified  School  Dis- 
trict, 548  Crhanning  Ave.,  Palo  Alto, 
Calif. 
Architect -Clark    A     Sttx>mquist,    821 


4/23/47  • 

Owner  Taking   B(d»— Due  May  14, 
7:80  P.  M. 

School   Building   Addition 

Estimated  Cost  $100,000 

LA  MESA.  Calif.,  San  Diego  County. 
Spring  Valley  School. 

Owner — La  Mesa-Spring  Valley  School 
District,  4730  Palm  Ave..  La  Mesa, 
Calif. 

Architect— S.  W.  Hamlll,  402  Scripps 
Bldg..  San  Diego,  Calif. 

Frame  and  stucco,  one-story,  com- 
position roof,  slab  floor,  ceramic 
tile  toilet  facilities,  forced  air  heat- 
ing system ;  includes  three  class- 
rooms, kindergarten,  combination 
cafeteria  and  auditorium. 

4/28/47 

Low  and  Only   Bldd< 

School    (Addition) 

BAKERSFIELJ3,  Calif.,  Kern  County. 
Beardsley  School  site,  1001  Roberts 
Lane. 

Owner — Beardsley  Elementary  School 
District  of  Kern  County,  R  W. 
Fraysier,  clerk,  office  of  the  Beard- 
sley School,  Bakersfleld.  Calif. 

Architect— E.  L  McCoy,  136  Hay 
Bldg..  Bakersfleld.  Calif. 

Reinforced  brick,  8-classroom  addi- 
tion, and  quonset-hut  type  bus  ga- 
rage-warehouse, 40x120  ft,  to  ac- 
commodate eight   buses. 

Low  Bidder  (school  addition) — Ashby 
A  Opperman,  P.  O.  Box  127,  Bak- 
ersfleld, Calif.,  $296,085. 

Low    Bidder    (bus    garage)— Griffith 
Co..  1060  S.  Broadway,  Los  Angeles, 
Calif..  $28,300. 
Complete  bids  were: 

School  Addition 
Ashby   A    Opperman,    (1)    $396,065; 

(2)   $42,914;   (3)  $30,391. 


4/28/47  11 

Construction  of  First  Unit  Approved 
— Further  Action  Towards  Selection 
of  Site  and  Preparation  of  Plans 
Expected  at  South  Baptist  Conven- 
tion at  St.  Louis,  Mo.,  May  4  to 
May  10 

Hospital  Building   (360-Bed) 

Estimated  Cost  $1,80a000 

LOS  ANGELES  AREA.  15-  to  20-acre 
site 

Owner — California  Southern  Baptist 
Convention,  Dean  Johnson,  chair- 
man of  hospital  promotional  com- 
mittee, 856  Belmont  Ave..  BelN 
flower,  Los  Angeles  County,  Calif. 
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4/23/47 

Plans   in    Progrese 

Hospitai  (Addition) 

DENVER,  Colo.  2l8t  and  High  SU. 

Owner — Presbyterian  Hospital,  W.  O. 
Chrislte,  superintendent  E.  19th 
Ave.  and  Gilpin,  Denver,  Colo. 

Architect — Fisher  A  Fisher,  827  Den- 
ver  National  Bank  Bldg.,   Denver, 


Summer  bell 

Roof  Strurfiiros 


Wbep  pl4 
yeer  aow 
baildlMV  for 
Hday't  ■••ds. 


O'NEILL  LUMBER   CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  91 10 


1*«9    BVMM   Av«. 
Sm  f>nuiciw«.  Calif. 
f*<Mt#:GAr4«ldeilO 


Phi 


.YARDS    AT... 

799  County    fond 
San   Carlo*,   (^lif. 
ne:   San   Cariix   2041  M 


)07   lionanta    Road 

La*  V«saa,  Nevada 

Pkont:   La»  Vagaa   1)44 


"For  a  Square  Deal  Call  O'NeilV 


BURKE     FORM     CLAMPS 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

AU  Typts  of  Concrete  Conttruclion  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Skrect  San  Francisco  Phone  GArficId  8768 


ELECTRIC 

HOISTS  -  CRANES 

MONORAILS 


We  mal(«  complete  Initalle- 
fions  of  Overhead  Material 
Handling  Equipment. 

UNIVEISAL  CRANEHOIST  A 
MONORAIL  CO. 
Formerly  Xsewa  as 
Rle9«  TroMrall  Systeint.  lee. 

Sf3  Market  St..  Sea  ^eecisce 
YUhea  4-20*2 


HOPKINS 


CONTRACTORS 


faeloteres 


INSTALLATIONS  OP 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

"Not  How  Cheap  But  How  Cood" 
253  MINNA  STREET 
Phont 
YUkon  •.1489 


PACE  4 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  APRIL  23.  1947 


WEDNESDAY,  APRIL  23.  1947 


DAILY     PACIFIC    BUILDER 


PAGE  5 


I 


H 


'I' 


CMa 

Reinforced  concrete  and  nuuionry 
construction,  6-Btory  nad  baeement. 
Will  provide  for  new  pharmacy  in 
basement  ;  new  admlnlatratlon 
floor;  nursery  floor;  26  beds;  lab- 
oratory faciUtlea  etc. 

4/28/47  11 

Arohltects    Expect    to    Have  Plane 
Completftd  by  About  June  1 

General    HoepiUI  Ceet  $1,200,000 

ORSEOBY,  Colo. 

Owner— Weld  County  Public  Hospital 
Aasoclation,  L.  P.  McArthur,  build- 
ing^ board  chairman,  Greeley,  Ck>Io. 

Architect — Flaher  &  Fisher,  827  Den- 
ver National  Bank  Bldg.,  Denver, 
Colo. 

Associate  Architect — Sidney  O.  Fraz- 
ler,  403  Greeley  Bldg.,  Greeley, 
Colo. 

Brick,  fireproof  construction ;  rein- 
forced concrete  foundation  and 
footings;  composition  roof;  steam 
heat;  to  provide  for  200  beds;  in- 
cludes S-story,  basement  and  sub- 
basement;  laundry,  etc 

14-17— PUBUC   BUILDINGS 

4/28/47  17 

Owner  Taking   Bids — Due   May   7, 

1  P.  M.  (Due  Date  Postponed  From 

April   23) 
Federal   Jail 
KOTJTXK.   Alaska. 

Owner — Federal  Works  Agency,  Pub- 
lic      Buildings       Administration, 

Washington,  D.  C. 
Plans  by  owner. 

As  previous  reported  two  hets  of 
plans  and  •ipeclflcations  arc  obtain- 
able from  the  atkive  office  or  from 
the  division  engineer.  Room  103.  U 
8.  Courthouse,  Seattle,  Wash., with- 
out charge  and  must  be  returned. 
Contractors  requiring  additional  suts 
may  obtain  them  at  a  cost  of  $6  per 
set,  which  will  not  be  returned. 

The     following     contractors     have 
taken  out  plans : 

DeLong    Engineering    Construction 
Co.,   Republic    Bldg.,    Seattle,    Wash. 

Patrick  Lynch  &  Company,  Kodiak, 
Alaska. 

C.    H.    Oundlach,    Kodiak,    Alaska. 

M    F.  Googinr  Co.,  Anchorage,    W- 
aaka. 

IfcOillvray    Erov:,    Ketchikan,    Vil- 
aska. 

W.    H.    Cress    Company,    Concord 
Building,   Portland,   Oregon. 


18.19^R£UG10US  BLDGS. 


4/23/47  18 

Site     Purchased 

Monastery 

OGDEN,  Utah,  located  in  the  Ogden 

valley. 
Owner— Order  of  Cistercians   of  the 

Strict    Obeervamce,    Rev.    Frederic 

M    Dunne    Salt    Lake   City,   Utah. 
Architect— Private   plans. 
Owner  has   purchased   iOOO-acre   slt.-» 

and  will  erect  monastery. 


heating,     gas     water     heater,     tile 
baths  and  abowera. 
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4/28/47  !• 

Contefh plated—Site  Acquired— Owner 

Plans  Construction   Within   1    Year 
Synagogue 
PTOCKTON,  Calif.,  San  Joaquin  Co 

Edison  and  Elm  Streets. 
Owner — Adas  Yeshurun   Synagogue, 

427  E  Fremont  St.,  Stockton,  Calif. 


Ifi 


4/?3/47  • 

Plans   Nearing  Completio 

Alter  Church  Cost,  $65,000 

SAN  FRANCISCO.  Calif.    Van   Ness 

Ave.   and   Broadway;   St   Brldglt  s 

Church. 
Owner— Roman    Catholic   Archbishop 

of  San  Francisco.  1100  Franklin  St 

San   Francisco,  Calif. 
Architect  —  Henry  A.   Minton,   1045 

Sansome  St.,  San  Fraocieco,  Calif. 
Work   to    Include   new    (,acrl.fty    and 

emergency    exlta    andi    remodellt>;r 

sanctuary. 


20-21— SOCIAL  A  RECREA- 
TIONAL BLDGS. 


4/23/47  21 

Preiiminaryrians   Approved 

Theatre   (Remodel) 

SAN  FRANCISCO,  Calif.,  Roxie 
Theatre,   3117    19th    St. 

Owner— Mark  Harrison,  3117  16th  St. 
San-  Francisco,  Calif. 

Plans  by — Young,  Potter,  Dulin  A 
Uoyd,    William    Young,    Architect 

Work  to  include  remodeling  of  lobh> 
and  new  front  and  addition  of  of- 
fice. 
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4/78/47 

To  Prepare   Plans 

Home  for  Aged         Est.  Cost  $450,000 

RESEDA,  Calif.,  Los   Angeles  Co. 

Owner — Industrial    Center  for   Aged. 

Architect — Vernon  W.  Houghton,  124 
W  4th  St..  Los   Aniseles.  Calif 

Reinforced  coiicrele  and  ^part  frame 
and  Ptucco,  1.  and  2-story;  will 
contain  IRO  hedn  in  2-bed  wards 
together  with  toMets,  dining  room, 
kitchen  and  admlni«Vratlve  facili- 
ties. 
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4/23/47 

Complete    Plans 

Theatres    (Remodel) 

ALBANY.    Calif.,    Alameda    County. 

Albanv  Theatre.    Kains  &« Solano. 
Owner — William    1.    Gai-ren,    Alt>an> 

Theatre.  Kains  A  Solano  Ave.,  Al- 
bany, Calif. 
Plans    bv — Young,    Potter,    Dulin    A 

Lloyd;    William    YoUag,    Architect. 

1171    Solano   Ave.,   Albany.   Calif. 
Remodeling    work    to    Inciude    lobby 

addition     of    an     office    and     ne\% 

theatre  front 
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Low  Bidders— City   Hall  Annex 

BURLINGAME.  Calif..  San  Maieo  Co. 
2(r7   Park    Road. 

Owner — Citv  of  Burlingame,  Herb«>rt 
W.  White',  city  clerk.  City  Hall,  ?C7 
Park    Road,   Burlingame,   Calif. 

Architect  —  Sharps  and  Brown.  13? 9 
Howard   Ave.,   Burltngsme,   Calif. 

City  Engr-Kcnneth  S.  Fitch.  Cltv 
Hall.  Burlingame,  Calif. 

Reinforced  concrete,  one-stor>,  17x50 

•  ft.,  to  house  offices  of  city  engi- 
neer, purchasing  department  .build- 
ing inspector,  erglncering  drafting 
room. 

Low  Bidder — M.  J.  Henry.  132  Ban- 
croft HoAd,  BuTllngame,'  Calif..  $11.. 
•77. 

The  three  low  bidders  April  21  were 
M.    J.    Henry.    Burllngdme.    Calif.. 

114,977. 

Wilfred  H.  May.  San  Mateo.  Calif . 

tl6.02ft. 

Charlec    J.    Pedeiscn.    Burlingame. 

Calif..   818,90018 


4/23/47 

Preliminary   Pirns   Approved 

To    Start    Working    Drawings 

Radio  Station        Approx.  Cost  $15,000 

LAS  VEGAS.  Nevada,  Station  KLA!:f 

Owner    —    Las    V«.gai«    Broadcasting 

Companv.    Inc.,   c/o  Young.    F'otter, 

Dulin   A   I.loyd. 
Plans    by — Young,    Potter,    Dulin    A 

Lloyd;"  Wlllinm    Yotmg.    Architect, 

1171       Solano  Ave.,  Albany,  Calif. 
Concrete   block,   1-story. 
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4/23/47 
Fire   Lose 

FRESNO,  Calif.,  Fresno  County.— 
Fire  recently  damaged  the  Warner 
Bros.  Fresno  Theater  .at  Tuolumi.e 
and  Fulton  Strectr*  with  loss  esti- 
mated at  between  $2&.<)00  and  $30.0Q»». 

22-26— RESIDENTIAL 
BUILDINGS 
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Low  and  Only  Bidders 

Naval  Reoerve  Armory 

BTVERETT,  Wash.  Everett  Water- 
front. 

Owner— ISth  Naval  District,  Capt.  H. 
C.  Fischer,  officer  in  charge  of  con- 
struction. Room  202,  Building  259, 
U.  S.  Naval  Receiving  Station,  Se- 
attle, Waah. 

Three  40xl00-ft.  prefabricated  rigid 
frame  utility  warehouse  buildings, 
spaced  52  ft.  on  centers  and  con- 
nected along  the  front  by  a  one- 
story  frame  structure  20x100  ft, 
small  arms  range  building,  17x21 
ft.,  a  timber  pier,  aif  antenna  plat- 
form, flag  pole,  gravel  roadways, 
concrete  walks  and  fencing. 

Low    Bidder  —  John    H.    Sellen    Con- 
struction Co.,  228  0th  Ave.  N.,  Se- 
attle, Wlaah. 
Other  bidders  were: 

,   Paul    N.   Odegard,   Everett,  Waah., 

$158,007. 
Lease   A   Lelgland,   Seattle,  Wash., 

1182,000. 
Braaier    Construction    Co.,    Seattle, 

Waab.,  $184,800. 
Newland  Construction  Co.,  Bveratt. 

Waah.,  $180,238. 

Olav    Bean    Construction    Co.,    Se- 
attle, Wash.,  $170,870. 

Nelse    Moriensen    A    Co.,    Saattle, 

Wksh.,  $170,434. 

Henrtkson   Construction   Co.,   Seat- 
tle,  Wash..    $184,900. 


FOR   SALE 

TIMBERS.  wallhoflrdH,  plumbinc 

{»lpe,  mlHwork,  and  other  build- 
nf  mnteriaU.  SALE  PRICES. 
Lar^e  stocks  of  "hard  to  get" 
Items. 

Wire,  write,  or  "phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VA  lencia  4977 


4/23/47  2€ 

Low  and  Only  Bidder — Owner  Will 
Probably   Award   ftoon 

Community   Center    Development 

Cost   $2,000,000 

LOS   ALAMOS.  New   Mexico. 

Owner — U.    S.    Atomic    Energy    Com- 
mission.   Lt    Col.    Arthur   C.    Nau 
man.  chief  of  operations,  P.  O.  Box 
ISSO,    Santa   Fe,   N.    M 

Consulting  Engineer  —  Black  A 
Vcatch.  4706  Broadway.  Kansan 
City,   Mo. 

Structural  steel;  includes  drug  store 
and  baik.  one-story.  144x48  ft. ; 
theater  and  recreation  bulldinp', 
two-stor>-,  146x48  ft. ;  r  <wspaper, 
welfare  and  raiio  building,  one- 
«tor>-.  UOs.'JS  ft.;  steam  plant,  67x42 
ft.  ;  rennval  of  24  btiildlngs;  elec- 
tric, water  and  gas  distribution 
system:  ;  storm  and  sanitary  sew- 
ers;   street    p.%vlng,    etc. 

Ix)w  and  Only  Bdder— Robert  E 
MoKec,  1018  Texas  Ave..  El  Pa-so. 
Texas 
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4/28/47 

Owner    Will    Build 

Apartments  Bldg*.  (14)  Cost,  $271,000 

IX)8  ANGELES.  Calif..  Lo«  Angeles 
County.  4000  and  4100  blocks  on 
Perllta  Ave. 

Owner — Capitol  Homes,  5148  Sunset 
Blvd..  Los   A.ngeles,   Cillf. 

Frame  and  .'tuoco,  4-family,  20-room« 
each,  wood  shingle  and  compoal- 
tion  roofing,  concrete  slab,  nard- 
woo«l.  pine  and  linoleum  covered 
floors,    llnterinr    piaster    work,    gas 


4/23/47  1 

Low  and  Only  Bld4ers 

Officers'  Quarters  and   Utilities; 
Spec.  1268 

NEAR  MERCED,  Calif..  Merced  Cr. 
Castle  Army  Air  Field. 

Owner  —  Sacramento  District  Corps 
of  Engineers.  War  Dept,  Col.  Les- 
ter F.  Rhodes,  District  Engineer, 
Wright  Bldg.,  Sacramento,  Calif 

Plans  by  owner. 

Inclvdes  conversion  -if.  existing  bar- 
racks to  offlcere'  apts.  and  con- 
struction of  officers'  quarters  and 
utilities 

Low   Bidder— JVis.    T.   Barnes  Const  r. 
Co.,  941  Russ  Bldg.,  San  Francisco. 
Calif.,   $725,739. 
Work  involves: 

(1)  5  each  convert  30  man  cadet 
barracks  to  4  officers  apts.; 

(2)  7  each  convert  63  man  barracks 
to  4  officers  apts. ; 

(3)  19  each  officers'  quarters,  type 
F  modem; 

Heating  Control   System 

(4)  5  each  outdoor  temperature  ac- 
tuated control  for  hot  water 
heating  systenas; 

(5)  3  each  outdoor  t«mp.  actuated, 
control  for  warm  air  heating 
uystems ; 

(6)  8,400  l.f.  wiring  for  heating  con- 
trol, 2/C  No.  12  type  SE,  cable 
In  place; 

(7)  5  each  secondary  rack,  wire,  in 
place ; 

Electrical   Distribution  System 

(8)  8  each  pole,  45  ft.  in  place; 
(0)  5  each   pole,   SO  ft.,   in   place; 

(10)  1  each,  poie,  30  ft.,  remove  and 
reinstall ; 

(11)  5  eacjh  crossarm,  6  pin  single, 
complete  with  hardware  in  place 

(12)  2  each  crossarm.  6  pin  double, 
comp  with  hardware,   in   place ; 

(13)  10  each  insulatorj.  pin  type, 
complete  with   pin,   in':place; 

(14)  4  each  insulators,  strain  type, 
in  place; 

(15)  12  each  secondary  rock,  3  wire, 
in  place; 

(16)  2  each  cutout  and  fuse,  in  place 

(17)  11  each  guy  and  8  in.  4  way  ex- 
panding anchor  in  place, 

(18)  6,800  If.  wire.  No.  8  WP,  In  pla^> 

(19)  5,500  l.f   wire.  No.  6  WP,  In  place 

(20)  1,40  If.  wire.  No.  4  WP,  in  place 

(21)  1  Job  span  guy  in  place,  lump 
sum; 

(22)  1  job  remove  and  relnstltll  equip 
on  pole  adjacent  te  Bldg.  No. 
T-283; 

1.23)  1  Job  removal  and  salvage  one 
span  of  existing  3  wire  secon- 
dary, lump  sum ; 

(24)  1  each  transformer,  2400-120/ 
240  volt.  37^  kva  in  place; 

(25)  1  each  transformer,  2400-120/ 
240  volt,  25  kva,  in  place; 

(26)  1,570  l.f.  8-ln.  vlL  clay  pipe,  in 
place : 

(27)  80  l.f    8-ln.  CI  pipe,  in  place; 
t28)  a,100  II.   6-ln.   vlL    clay    pipe.    In 

place ; 

(29)  6  each  standard  sewer  manhole. 
5  ft.  or  'ess  in  depth,  in  place : 

(30)  9  each  wye  branch,  8x8x6-ln.,  in 
place ; 

(81 )  36  each  wye  branch,  ex6x6-in..  In 
place ; 

(32)  3  each  double  wye  branch,  6x6x 
6x6-in.,  in  place; 

(33)  1  Job  connection  of  new  8-lnch 
line  to  existing  manhole,  lump 
sum; 

Gas  Distribution  System 
(34>  840  l.f.   4-ln.  wrapped   steel  plp'; 
in  place; 

(35)  400  l.f.  4-ln  wrapped  steel  pipe, 
remove   and    reinstall ; 

(36)  280  Lf.  i-in.  wrapped  steel  pipa 
in  place; 

«87)  .100  If.    iH-lDch  «*o: 

(38)  840  l.f.  H4-»nch  do; 

(39)  1  each  4-inch  lubricated  plug 
valve  In  place; 

(40)  1   each  2-lnch  do. 

(41)  1  each  IH-lnch  do; 

(42)  IC  each   i«4-inch  do; 

(43)  2  each   drip,  in  place; 
Water  Distribution  System 

(44)  1.45C  l.f.  8-in.  CI  pipe,  in   place; 

(45)  400  l.f.  6-in.  CI  pipe,  remove  and 
salvage , 

(46>  380  l.f.  2-in.  galv    qteel  pipe,  in 

place : 
f47)  580    l.f.    IH-ta  <*o; 

(48)  8H".   if.    1  -inch  do; 

<40)  6  earh  fire  hydrant,  in  place; 

(50)  2  each  8-ln.  gate  valve,  in  place: 

(51)  3  eadh  2-lnch  do; 

(52)  1  each  IH-*"   c"**  °toP'  *"  place 
<5S)  12  each   IS -in.  do; 

(64)  1  job  sterillxatio?:  of  water  dis- 
tribution system,   lump  sum; 
Streets  ajid   Sidewalks 
•  55)  FSo  c.y.   excavation ; 

(56)  11^  roller  hours  compaction  roll- 
ing, one  tractor  with  one  8-fo<»i 
width   tamping  roller; 

(57)  7    roller  houn    compaction    roll 
ing,  each  addl  8-ft  width  tamp- 
ing roller: 

(58)  25  roller  nours  compaction  roll- 
ing, one  power  roller; 

(59)  125  M.  gale,  water  for  compac- 
tion, appned  as  directed ; 

(80)  1.910  tens  typo  1  base  courre, 
graded  aggregate,  in  place; 

(61)  10  tons  liq.  abph.  type  MC-2  for 
prime  coat,  in  place;  ^ 

(62)  2  tons  liq.  asph.  type  MC-2,  for 


dust  palliative,  In   place; 
(68)  5  tons  paving  asph..  200-300.  pen. 
etratlon  for  seal  <M>at.  in  i^Iace; 

(64)  60  tons  screenings  for  seal  coat, 
in  place; 

(65)  1815    sy.    shaping,    compacting 
and  finishing  sidewalks; 

(66)  8,530    If.    side    forma    for    side- 
walks, in  place; 

Complete   bids    submitted   April   22 

were: 

(A)  James  I.  Barnes  Constr  Co.,  3an 
Francisco,  Calif.,   $725,739. 

(B>  Biltwell  Constr.  Co.,  San  Fran- 
cisco, Calif.,  $741,176. 

(C)  Erbentiaut  and  Summers.  San 
Francisco.    Calif.,    $767,797. 

(D)  M.  A  K.  Corp.,  San  Francisco. 
Calif.,  $782,088. 

(E)  Robert  McCarthy,  San  Francisco 
Calif.,  $791,128. 

(F)  Williams  A  Burrows,  Burlingame 
Calif.,  $791,661. 

(G)  C.  E.  Kennedy,  Stockton,  Calif., 
$797,076. 

(H)    Franceschl   Constr.    Co.,   Fresno, 

Calif..  $815,604. 
(I)    Central    California    Constr.    Co., 

Saan  Francisco.  Calif..  $85d,960. 
(J)  Carl  N.  Swenson,  San  Jose,  Cal., 

$891,917. 
(K)  Government  estimate,  $864,911. 

Unit  prices  will  be  given  shortly. 


NEWS  INDEX 

Water  Supply   and   Sewage 

Disposal     Plants 31-32 

Bridges    83 

Dams,  Rosarvsira  and 

Dredging     34 


Docks,  Piers  and  Harbors 
Parks,    Airports    and 

Playgrounds    

Railroads,  Subways  and 

Tunnels     

Electrio  Lighting  and 

Transmission    Lines    

Sewers     

Streets    and    Highways    

Gas.  Water  and  Oil  Plpa 

Linas    


35 
3« 
87 

88 

39 
40 

41 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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Owner  Taking   Bids — Due   May  26, 

IC   A.   M. 
Pumping   Plant 
SACRAMENTO    CO..    Calif, 
tlwner — Sanitation  District  No.  1.  c/o 

E.    A.    Falrbann,    county    engineer. 

Court   Hou^e,    Sacramento.    Calif. 
Consulting      Sanitary      Engineer    — 

Harry  N.  Jenks.  345  Madrono  Ave, 

Palo    Alto,    Calif. 

B<da  will  be  taken  as  follows: 

(1)  sewer  line  pumping  plant  at  24th 
and    Fniltridge ; 

(2)  sewage   lift    station    at    23rd    and 
Sacramento   BIvdL ; 

(3)  main     pumping     plant,     site     of 
treatment    plant 

Specifications   obtainable  from   *^i 
above  offiCM 
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Owner  Taking    Bids — Due   April   28.  3 
P.    M. — (Bidders    Figuring — Munici- 
pal   Sew;»ige    Works    Enlargement- 
No.  46-3 

PALO  ALTO,  Calif..  Santa  Clara  Co. 

Owner — City  of  Palo  Alto,  Dept.  of 
Public  Worktv,  City  Hall,  Palo  Alto 
Calif. 


City  Engineer— Fabian  S.  Miller,  City 

Hall.  Palo  Alto,  Calif. 
Consulting  Sanitary  Engr.— Harry  N. 

Jenks,    34.1    Madrono   Avenue,    Palo 

Alto,  Calif. 

Unit  quantities  were  given  Mar.  14. 

Following  contractors  have  taken 
out   plans : 

Stolte,  Inc..  8461  San  Leandro  &t , 
Oakland,  Calif. 

M.  Weber.  3227  21st  St.,  San  Fran- 
cisco, CaUf. 

Patrick  R.  Kelly,  935  Rockdale  Dr., 
San  Francisco,  Calif. 

Central  California  Constr.  Co.,  Inc., 
116  Erie  St.,  San  Francisco,  CUlf. 

Granite  Constr.  Co.,  Box  900,  Wat- 
sonville,  Calif. 

Stanley  H.  Kuller,  1094  Pomona, 
Crockett,  CaUf. 

Charles   L.  Harney,  675  Berry  St 
San  Francl.sco,  Calif. 

M.  A  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco. 

Jenson  and  Albert  E.  Mangs,  Box 
2309,  Eoute  2,  Ridge  Road,  Redwood 
City,  Calif. 

Malm  &  Welter.  ^2  Larkin  Street, 
San  Francisco,  Calif. 

Fred  J.  Early  Jr,  Co.,  369  Pine  St.. 
Stin  Franclflco,  Calif. 

M.  B.  McGowan,  Inc.,  625  Market 
St.,  San  Francisco,  CaUf. 

Hoagland-Fmdlay  Kngrg.  Co.,  3254 
Cherry  Ave.,  Lcng  Beach,  Calif- 

A.  S.  Dutra,  256  California  Street, 
San  Francisco,  Calif. 

DeLuca  A  Sen.  1745  Filbert  Street. 
Sfan  Francisco,  Calif. 

Clinton  Constr.  Co.,  923  Folsom  St., 
San  Francisco,  Calif. 

Associated  Dredging  Co.,  b25  Mar- 
ket St.,  Salt  Francisco,  Calif. 

Peter  Kiewit  Sous  Co.,  442  Post  St, 
San  Francisco,  Calif. 

Carl  N.  Swenson  Co.,  P.  O.  Box 
558,   San  Jose,  Calif. 


4/23/47  18 

Plans  in  Progress 
Sewage  Treatment  Plant 
SUTTER  CREEK,  Calif.,  Amador  Co. 
North  bank  of  Sutter  Creek,  about 
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PUTTYLESS  GLAZING 


U.S.  Pat.  21/1919 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  •■timatM,  or  anginccrinf  ititaa 
covartns  a  complata  inttaliatioa,  iticlad- 
iag  (heat  maul  raquiramaota  .  .  . 


CALL 


EXRROOK  Ills 


Esriuaiva   Diitributor*   for 
Northani  Callfofvia 

McKune  Motal  Products  Co. 

264  Tahaino  St..  Soa  Proaclsco,  3 


Kimsul 


The  Confrolled  Insulafor 
of  Co/d.  Heaf  and  Sound 


D««  to  its  "Loyar  Upos  Loyor"  ceastractioa  It  •Hull* 

■otat  wsoh  spots  and  guarostaos  salferni  k\qk 

lasalatiRf  valua  tkreagheat. 

Treotad  Agalmtf  fir*,  Melstsra,  Varinls  asd  fataets 

f cesosilcol.  LIgkt,  Eosy  te  Hasrffa  aarf  fsttofl 


GUNN   CARLE  &  CO. 


20    Potrcro    Ave. 


UNderhill    !}480  San    Francisco 


a 


Associated  Wood  Products  Co. 


'^H  Wood  Wo  I'UtU" 

TELEPHONE  LANDSCAPE  S-7713 

1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(AW  Sifet  in  Stock) 
Complata  Factory  Sarvice — Qulckar  Dalivery 


REINFORCING   STEEL 

Comploto  Sorvico  ond  Eroctlon 


W.  Sa  WETENHALL  CO. 

17fh  and  WUconsin  Str*««t 

Son  Francisco  10,  Colifornio 

Phono  HEmlock  14S0 
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1700  feet  west  of  the  cemetery. 

Owner — City  of  Sutter  Creek,  Minnie 
Provla,  city  clerk.  City  Hall,  Sutter 
Creek,  Calif. 

Civil  Engineer  —  D.  B.  Gumensky, 
Wright  Bldg.,  Sacramento,  Calif. 

Includes  sewage  treatment  plant 
(measuring  device,  screen  chamber, 
primary  settling  tank,  sludge  diges- 
ter, sludge  drying  beds,  trickling 
filter  and  secondary  sedimentation 
tank),  cost  (67,350,  and  sewer  sys- 
tem, 366.350. 
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Owner  Expects  te  Ask  Bids  In  May- 
Due  About  July  15 

Sewage  Disposal  System  Additions 

Cost  $250,000 

TRACY,  Calif.,  San  Joaquin  County. 

Owner— City  of  Tracy,  Charles  E. 
DePVeitas,  city  clerk.  City  Hall, 
Tracy,   Calif. 

Consulting  Engineer — John  S.  Bates, 
3134  Eton  Ave.,  Berkeley,  Calif. 

Additional  domestic  sewerage  system 
consisting  of  collecting,  intercept- 
ing and  outfall  sewers  and  con- 
struction of  an  additional  sewage 
treatment  plant  located  adjacent 
to  present  treatment  plant,  consist- 
ing of  bar  screen,  detritor,  measur- 
ing flume,  primary  clarifier,  high 
rate  trickling  filter,  secondary 
clarifier.  digester  and  sludge  beds. 
Fffluent  will  continue  to  be  dis- 
charged into  Sugar  Cat   Slough. 


BRIDGES 
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Contract  Awarded 

Bridge,    Grading,    Surfacing 

Cost    $190,&3B 

KERK  and  INVO  COUNTI'^.SL  CaUf. 
Between  Indian  AVelln  and  Uttla 
LAke. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,    Calif. 

State  Highway  Engr— G.  T.  McCoy, 
Pi'blic  Works'  Bldg.,  .Sacramento, 
Calif 

About  2.7  miles  (not  length)  grading 
and  rurfacing  with  plant  mix  sur- 
facing   on     Imported     borrow     and 
construct  steed  span  bridge  on  re 
inforced  concrete  abutments. 


Contractor — Baslch  Bros.  Constr.  Co. 
and  Baslch  Bros.  Box  151,  600  &■ 
Fremont   Ave.,   Alhambra,  Calif. 


"iS 


•1/23/47 

Contract    Awarded 

Bridge    Repair  Cost   1136,163 

COLUSA.  Calif.,  Colusa  Co.,  Across 
Sacramento  River  at  Colusa. 

Owner — State  olf  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,    CaUf. 

SUte  Highway  Engineer— G.  T.  Mc- 
Coy, F*ublic  Works  Bldg.,  Sacra- 
mento, CaUf. 

Repair  existing  bridge. 

Contractor — Lord  A  Bishop,  Box  812. 
Sacramento,  Calif. 


33 


4/23/47 

Contract   Awarded 

Bridge   Repair  Cost,  $3,540 

SOLANO  and  SACRAMENTO  COS, 
Calif.  Across  Sacramento  River  at 
Rio  Vista. 

Owner — State  ot  California,  Division 
of  Highways,  Paul  O.  Harding,  dis- 
trict engineer,  1200  N  Center  C ; , 
Stockton,  Calif. 

Plans  by  Engrg.   Dept.   of  Owner. 

Contractor — C.  M.  Allen,  897  Wash- 
ington   St.,    Fairfield,   Calif. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


4/23/47  •  31 

Low    and   Only    Bidders 
Scotts   Flat  Dam   and   Appurtenances 

Cost,  $519,740.75 
NEVADA  COUNTY,  Calif.    About  4  5 

miles  east  of  Neva<la  City. 
Ov/ner  —  Nevada    Irrigation    District, 

Elizabeth  P    Frey,  Secretary,  Gi-ara 

V.illcy,  Calif. 
Engineer— Blackie  &  Wood,  544  Mar. 

ket  St..  San  Franci&co,  Calif. 
Ix)w    Bld-ier — Chas.    C.    Brown.    19.W 

6th  St.,  San  Fernando,  Calif.,  $.519,- 

740.75. 

Oth«r  bids  submitted  April  22  we'-e 

T.  E.  Connolly  and  Constiuction 
Equipment  and  Walsh  &  Puccettl, 
San    Francisco,   Calif.,   $677,954. 

Fredericksen   A  Kapler,   Sacramen- 
to, and   E    B.    Bishop,   Orland,   Calil 
1681,237. 

A.  Telchert  &  Son,  Sacramento, 
Calif..  $728,860. 

D.  Gerald  Blng  and  Geo.  PoIIolU, 
&.icramento.   Calif.,   $843,752.50. 

BrcKsi  &  Bevanda,  Los  Angeles, 
Ca.if.  $8R1,831. 

Morrii-on-Kundsen,  San  Francisco, 
Calf.,    $1,040,055.60. 


4/23/47  •  34 

Owner  Taklr.g    Bids — Due   April   23, 

8:15  P.  M. — Compocated    Fill 
VALLEJO.   Caltf..   Solano  County. 
Owner— City    of    Vallejo.    Melvin    F. 

Brooke.  City  Clerk,  City  Hall,  Va! 

lejo,  Calif. 
City   Engineer— T.  D.    Kilkenny,   City 

Hall.  Vallejo,  Calif. 
Furnish    earth    and   make   compacted 

fill  on  waterfront  lands. 

Specifications  obtainable  from  thi- 
above  office  of  thc^lfy  engineer  up- 
on  deposit   of  $10,    refundable. 


4/2.?/'17  o» 

Owner   TsKlng    Bids — Due    May   21, 

10  A.  M. 
Dikes  and  Water  Tank;  Speo.  1793 
HUNGRY   HORSE    PROJECT.    Mon- 
tan.a.    IJon    Lake    about    3V4    mMet 
north    of   Coram,    Montana. 
Owner — U.    S.    Bureau    of    Reclama- 
^    tlon,     Hungry     Horse     Govemmr-.t 
,  Camp,  Montana. 


SEWERS,  SAN  MATEO  COUNTY 


Low  and  Only  Bidders 

Sewsfs;   Spec  90  Cost   $2,816.30 

SAN  MATEO  COUinTY,  Calif.  San 
Francisco  Airport. 

Owner — City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission, 
Room  287  City  Hall,  San  Francisco. 
CaUf. 

Plans  by  engineering  department  of 
owner. 

Low   Bidder— Patrick    R    Kelly,    935 
Rockdale  Dr.,' San  Francisco,  Calif, 
$3810.30. 
The  work  Involves: 

(1)  140  tin.  ft  furnish  and  lay  4-Iii. 
vitrified  clay  pipe; 

(2)  170  lln.  ft  furnish  and  lay  8-In. 
vitrifed  clay  pipe; 

(8)  600  Im.  ft  furnish  and  lay  8-ln. 
vitrified  clay  pipe; 

(4)  800  lln.  ft  lay  6-ln.  vitrified  6lay 
pipe  furnished  by  city; 

(5)  200  lln.  ft  lay  8-ln.  vitrified  clay 
pipe  furnished  by  city ; 

(6)  000  cu.  yda  excavation  and  back 


(1)... 

(•)~~ 
(4)-.. 
(5)-. 
(«)_- 
(7)™. 
<S)-.. 
(•).». 
(10)-., 


fill,  trenches  and  manhole  pita; 

(7)  100  cu.  yds.  imported  backfill 
material ; 

(8)  2  each  manholes  with  3-ft  Inside 
deptfi ; 

(9)  3  each  manholes  with  Inside 
depth  over  3  ft.  and  less  than 
4  ft  8  in. : 

(10)  500  sq.  ft  replace  pavement 
Total  bids  submitted  April  22  were: 

(A)  Patrick  R  Kelly,  San  Francisco, 
$2816.30. 

(B)  E^aton   4k    Smith,  San    Francisco, 
$4243.R0. 

Co  E.     J.     Treacy,     San     Francisco. 
$4928. 

(D)  Arthur  Walgren.  San  Francisco, 
$4967. 

(E)  Fred    T.    Fairev.    San    Francisco, 
$5022.10. 

(F)  Murphy    &    McNalr,    San    Fran- 
cisco, $6018. 

(O)  Charies    L.    Harney.    San    Fran- 
cisco. $7114. 
Unit   prices   were : 


Plans  by  engineering  dept  of  owner. 
Includes   construction   of   Lion    Lake 
dikes    and    erection    of    ISO.OOO-gal. 
water  tank. 
Work   involves: 

(t)  diversion  and  care  of  creek  dur- 
ing  construction    and    unwatei  • 
tng    foundutlo.is,    lump   sum: 
(2)  2,700    cubic     yards     excavation, 
common,     for     foundations     of 
dikes    outlet   works,    and    tank; 
(8)  100   cubic   yards   of    excavation, 
rock,    for   foundations    of   diltes. 
outlet  works,  and  tank; 
(4>  9,2'JO  cubla  yards  of  excavation, 
conunon,    In    borrow    pits    ant 
transportation   to  diite  embank- 
ments ; 

(6)  80,000  station  cubic  yards  of  ov- 
erhaul ; 

(6;  loading  and  hauling  3,000  cubic 
yanla  of  stock-pileo  rock  to  dil  e 
embankments; 

(7)  7,400  uuoic  yards  of  c&tlli  fit! 
In   embankments; 

(8)  tampii-g  250  cubic  yardb  o.' 
earth  fill; 

(9)  1,500  cubic  yaids  of  riprap  and 
rock  fill   In    embankments ; 

(10)  furnishing  and  placing  300  cu- 
bic  yards   of   gravel   filter; 

(11)  placing  1,650  cubic  yards  of 
rocls  filter; 

(12)  90  cubic  yards  of  concrete  tu 
outlet    jwofks; 

(13)  furnishing  and  placing  22,000 
pounds   of   reinforcement   l>arH; 

(14)  furnishing  and  placing  100  lin- 
ear   t^;t    of    precast    rein  force - 

od-conorete   pipe,  56  inches   in 
diameter ; 

(15)  furnishing  and   placing   500   llr 
ear    feet     of     precast    ^concrete 
pipe,  12  incheH  In  diameter; 

(16)  furnishing  and  placing  55equt.ro 
feet    of   Jo:nt    filler; 

(17)  furnishing  and  Installing  slide 
gate  and  hoisi,  lump  sum : 

(18)  furnishing  and  mstalllng  trash- 
rack  metalwork.   lump  sum ; 

(19)  furnishing  and  installing  mis- 
cellaneous metalwork,  lump 
sum ;    end 

(20)  erecting  150,000  gallon  'vattr 
tank,  lump  sum. 

Specifications  may  be  oblalred 
from  the  followlrg  offices  of  the 
Bureau  rf  Reclamation:  Walker  R. 
Young,  Chief  Engineer,  U.  S.  Cu8- 
toms  House,  Denver  2,  Colo.;  R.  J. 
Newell,  regional  director,  P.  O.  Box 
937,  Reclamation  Bldg.,  Fairgrounds, 
Bolie.  Idaho;  Paul  A.  Jones,  project 
engineer.  Hungry  Horse  Government 
Camp,  Montana,  and  Michael  W. 
Straus,  commissioner.  Bureau  of  Rec- 
lamation, Washington  25,  D.  C.  Pros- 
pective bidders  desiring  to  visit  the 
site  of  the  work  should  communicate 
with  the  project  engineer. 

No  chargu  t">  pioipoctive  bidder^ 
tor  specif  tcalluns;  to  others  $1.25. 
not    refundable. 


Hutchhtson  Co.,  El  Cerrito,  $17,014; 
(1)  $10;  (2)  $3.90. 

Basalt  Rock  Co.,  Napa,  $17,596;  (1) 
$20.52;    (2)   $3. 

Blake  Bros.,  Richmond,  $18,182.80; 
(1)  126;   (2)  $8.80. 

Government  estimate,  $19,338;  (1) 
$22;   (2)   $3.30. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS  . 


4/23/47  86 

Contemplated — Further   Maturity 
Pending  Voting  Bond  Issue  May  20 

Airport   (Improvements   and 
Extensions)  Cost  $700,000 

DENVER,  Colo.  Stapleton  Airfield. 

Ownei — City  and  County  of  Denver, 
Mayor  Benjamin  F.  Stapleton,  City 
Hall,  Denver,  Colo. 

Architect— G.  Meredith  Mustek,  1000 
Patterson  Bidg.,  Denver,  Coio. 

Includes  improvements  and  exten- 
sions to  runways;  new  administra- 
tion building,  etc. 

3&— SEWERS 


4/23/47  34 

Owner  Taking    Bids — Due    May    1, 

2   P.   M.    (time   extended    from    Anr 

15) 
Dredging 

PORTI.AND,    Ore.,    Columbia    River 
Owner — Portlard     District    Corpe    of 

Enelneers.    W^ar    Dept.,    Col.    O.    IL 

WaUh,    District    Engineer,    Pittock 

Bldg.,  Poitland,  Ore. 
Includes   dredging   and   disponing   of 

33,000   cu.    yds     dredged    .naterlal. 

Specifications   obtainable  from   the 
abf.ve  office. 


al>ove  office. 

4/23/47  •     89 

Owner  to  Ask  Bids  Soon 

Sewer  and  Water  LInee 

CLOVERDALE,  Calif.,  Sonoma  Co. 
Haehl  Tract  and  In  City  Park. 

Owner — City  of  Cloverdale,  city  en- 
gineer. City  Hall,  Cloverdale,  Calif. 

Plans  by  engineering  department  of 
owner. 


40—       STREETS  AND 
HIGHWAYS 


FRESNO,  Calif..  Fremo  County. 
Portion  of  W,  O'lve  Ava.  betweei. 
State  and  Highway  Route  No.  4 
and  easterly  line  of   Weber  Ave. 

Owen— rClty  of  Fresno,  P.  E.  Rough - 
ton,  cltv  clerk,  City  Hall,  Fresno, 
Calif. 

City  Engineer— A.  Segal.  City  Hall, 
Fresno,  Calif. 

Approximately  0.06  mile  paving. 

Contractor — Valley  Paving  4  Con- 
struction Co.,  165  N.  H  St.,  Fresno, 
Calif. 


4a 


4/23/47 

Contr.Tct   Awarded 

Planting  4  Sprinkling   System 

Cost   $68.68340 
SAN   DIEGO,   Calif.,    San    Diego    Co. 

B^twoen   A  St.,  and  0.4  mile  south 

of  Mission  Valley  Road. 
Ownei^State   of  California.   Division 

of   Highways,   Public   Works   BK'g., 

Sacramento,    Oaiii. 
State  Highway  Bngr.— G.  T.  McCoy, 

Public    Works    Bldg,,    Sacramento, 

»  •■. '  ' 
About    8  9    mll<'8    planting    and    fur- 
nishing and  m.sialling  a  sprlnkUnc 

system. 
Centrhctcr — Jannock    Nurseries,   2295 

Windsor  Ave.,   Altadena,  Calif. 


40 


4/23/47  •  40 

Low  and  Only   Bidders — Bids   Held 

Under   Advisement    Until    April    24 
Gr.iding,    Surfacing      Coat,    $199,856.50 
SHASTA     COUNTY.     Calif.      County 

Highway  No.  14-C  bet.  Millvllle  arc! 

5.87  miles  easterly. 
Owner  —   Count  v   if   Shast.s,.  rounf 

clerk.   Hall  of  Records  Bklg.,  Reu- 

dl.ig,  Calif. 
Coiintv   Sur\eyi)r — Ensert   D.   Breun- 

Ing.Box  M(),  Redding,  Calif. 
About    5.87    mlleH    grading    and    sur- 

ffvolig:    175  days  ymiplelion   time. 
Low  Bi<ldor — Fairoy  .  Hammond,  Tno 

and    R    A     Farisn,   564    Maruet    S*., 

.San    FninclHco,    Oa'if.,   $lW,8f6.50. 

Other  biis  submitted  April  IR  were: 

H.  E.  Park.ir  of  Marysvillc  ar<i 
Clementfi  &  Ci.,  Hay  ward,  a  Join* 
vfeiUurc.   .?2r«.16100. 

Morri.son-Knudfien  Co.,  San  Fran- 
rlt-co.   CaUf.,    $248,490. 

Harms  Bros,  and  Mllt:8  St  Ballev, 
Sacramento,  Calif.,  a  Joint  venture, 
$256,508. 

FredrickFcn  and  Wt-tson  Construe, 
tlon   Co.,   Oakland.   Calif.,   5264,83345. 

W.  C.  Railing.  Redwood  City,  Cal., 
$274,312. 

A.  Telchert  &  Son,  Sacramento, 
Calif.,    $;i4,82a. 

B.  E.  I.«Wttll,  Vallejo.  Cal..  $332,254. 


4/23/4T 

Contract    Awarded 

Street   Imp.  Reo.   No.  2597         $1,991.04 

SACRAMENTO,    Callr,,     Sacramento 

County     Alley   bet.   V   and   W   St.s.. 

frijm   16th  to  17th  Sts. 
Owner — Citv    of    Sacr-imonto,    H.    'i 

Dontan,  City  Clerk,  City  Hall,  ii.ir- 

ramento,    Calif. 
City  Engr  —  Fred  Klaus.  City  Hal', 

Sacramento,   Calif. 
Contractor-^.    O.    Lentz,    2416    Sut- 

ttrville  Road,  Sacramento,  Cslif. 


4/23/47 

Contract   Awarded 

Surfacing 


40 
Cost,  $93,715 


4/23/47  •     84 

Bend  Issue  in  Amount  of  $1,000,000 
Approved  April   IS 

Scotts  Flat  Project   (Completion) 

NEVADA  COUNTY,  Calif.  Five  miles 
east  of  Nevada  City  on  Deer  Creek. 

Owner — Nevada  Irrigation  District, 
William  Durbrow,  manager;  Elisa- 
beth P.  Frey,  secretary.  Grass  Val- 
ley, Calif. 

Engineer — Blackie  &  Wood,  544  Mar- 
ket St.,  San  Francisco,  Calif. 

Includes  completion  of  Scotts  Flat 
project  and  appurtenances.  Includ- 
ing completion  of  the  Combie-Ophlr 
canal   and  D-S   canal. 


40 
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(A) 

(B) 

(C) 

(D) 

(B) 

(F) 

(G) 

f  .74 

$  .94 

$  1.80 

$  1.00 

$  .84 

$  2.20 

$  .85 

.06 

1.16 

1.40 

1.26 

.85 

2.50 

1.15 

1.28 

1.80 

1.68 

2,00 

1.06 

3.00 

1.50 

.40 

.46 

1.C6 

1.05 

.49 

2.20 

.70 

.68 

.86 

1.06 

1.50 

.56 

2.50 

.80 

1.08 

2.80 

3.00 

3.00 

4.50 

2.00 

8.80 

1.4S 

2.89 

3,00 

3.00 

2.00 

3.00 

2.40 

100.00 

i3aoo 

125.00 

100.00 

130.00 

150.00 

240.00 

118.80 

152.00 

135.00 

100.00 

145.00 

175.00 

260.00 

.88 

M 

.50 

.40 

.60 

.40 

1.10 

4/23/47 

Low  and  Only  Bidder* 

Bank   Protection;  Spec.  1273 

Cost  $17,014 
SAN    JOAQUIN    RIVER,    California. 

Four  sites  on  Bradford  Island. 
Owner— Sacramento  District  Corps  of 

Engineers,  War  Department,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 

The  work  Involves: 
(1»  30   derrick    barge  hours   clearing, 

backfilling  and   sloping; 
(2)  5660  tons  furnish  and  deliver  and 

place  quarry  stone. 
Low*    Bidder— Hutchinson    Co..    7360 

Schmidt    Lane,    El    Cerrito,    Calif., 

$17,014. 

Complete   bids    submitted    April   22 
were : 


4/23/47 

No  Bid*  Received 

Street   Improvement;    Resolution 
2606 

SACRAMENTO,  Calif.,  Sacramento 
County.  San  Joaquin  St,  from  65th 
St.  to  easterly  line  of  Mallegni  Ter- 
race and  66th  St.  from  northerly 
line  of  Mallegni  Terrace  to  point 
$924.97  ft.  southerly  of  8th  Ava,  and 
rights-of-way. 

Owner — City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 


4/aS/4T 

Contract  Awarded 

Paving 


Cost   $4976.^0 


Gamcrston  &  Green  Lumber  Co. 

Who/«$o/«  and  Jobbing  Yardt 

LUMBER  .  TIMIERS  -  TICS  •  FIR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 


Son  Fraaclseo — 1800  Araiy  St. 
ATwatT   nOO 


i 


OflkloNd— 2001   Llvlaftte*  St. 
Xf/Zoff  4.|ff4 


B 


Mmam 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VAbViS  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417flXTNST. 


SAN  FRANCISCO  3 


Pkoae  EXbreeh1f40 


ACME 
EQUIPMENT  CO. 

Enginetrs    *    Manufatturen 
DESIGNING  ■  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 


CRANES 


HOISTS 


STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  •  Pulleys  -  Belt4 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 
San  Francisco  7 

Phone   EXbrook   I960 
EXhrook   1792 


r/v7 


VJJln 


w^^ 


4c\|T)R[oKnf]Rm'i7 


'<^,, 


fl    C    HORN  COMPANY  INC 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  APP!L  23.  1947 


SAN  JOAQUIN  CO..   Calif.    Betwe^-n 

UTiddle  River  and  Holt 
Owner — Ktate  of  California,  Division 

of  HiKhwfiyn,   P'lblto  Worka  Bldg., 

Sacramento,  Calif. 
State  Highway  Engr— G.  T.  McCoy, 

Public   Worits   Bldg.,   Sacramento. 
About  4.4  miles  surfacing  with  plant 

mix    AurfHCing    on    untreated    rock 

base. 
Contractor — M.  J.  B.    Conttr.    Co.,    322 

Elks  Bldg.,  Stockton,  Calif. 


4/23/47  40 

Hearing  of   Proteatt  Set  for  Apr.  ZU. 

7:30  P.   M 
Street   Improvement;    Project  47-1 
PAJLO  ATO,   Calif..   S.inta  Clara   Co. 

L>yttnn  Ave.,  et  aL 
Owner— City  of   Palo   Alto.   Winifred 


(B)   J.  Henry  Haxrla,  Berkeley,  Cal., 
110.735.08. 
Unit  prices  were: 

(A)  (B)  (C)  CD)  (Et 

|.1?S  $.14  fl8  $.16  $1>« 

3.50  300  3.60  5.68  6.90 

l.au  1.00  1.26  1.80  1.20 

.35         .3f  .35  .87  70 

.30         .30  .28  .30  .32 

7.93  7.00  8.00  8.00  .320 

25         .25  .28  .30  .38 

4.00  5.00  5.00  5.25  7  00 


(1).. 

(2)  ... 

(3).. 

(4).. 

(5).... 

(«).... 

(8)... 

(8).... 

(»)-.. 
(10).... 
(ID... 


116.00  225.00  125.00  130.00  200  00 

123.00  100.00  100  00  115.00  150.00 

35.00  28  00  45.00  50.00  75  0^) 


40 


4/23/47  • 

Owner  Taking  Bid*— Oua  May  7, 

2  P.  M. 
Reaurfacing  Roads;  Spec.  18406 
kidd.    city    Ciork.'"city  "kail!"  Palo  I  OAKLAND,   Calif..   A.ameda  County. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


AXtn,  Calif 
City  Engineer— Fabian  t».  Miller,  Cii  ' 

Hall    Palo  Alto.  Calif. 

Includes  (1)  Insialling  electrollerb 
on  Lytton  Ave.  bet.  Almu  and  Emer- 
Hon  Sts  ;  (2)  improving  Lytton  Ave. 
let.  Emerson  and  Cowpt-r  Strett.s,  by 
grading,  storm  water  catc^Lbasins. 
curbs   and   gutters,   electroliers,    etc.; 

(3)  improving  Hamilton  Ave.  bd. 
Alma  and  Ramona  Sts.,  by  grading, 
relocating  hydrants,  electroliers,  etc  , 

(4)  improving  Hamilton  Avenue  bet. 
Waverley  and  Cowper  Sts.  by  widon- 
ing,  relocating  cuibs,  gutters,  etc  ; 
<5i  widening  Bryant  St.  bet.  Lytton 
Ave.  a:id  lir.e  100  ft.  north  of  Uni- 
versity Ave.;  (6)  improve  Bryant  8*. 
bet.  Univereity  Ave.  and  line  100  fi.. 
noith,  etc,  by  grading,  asphalt  cou- 
crete   wearing  curface.,   etc. ; 

(7)  widening  easterly  half  of  Bry- 
ant St.  bet.  Ha.-nlltoii  Ave.  and  llic 
110  ft.  south  of  Unlre««lty  Ave.;  (9» 
widen  Waverley  St.  bet.  Forest  Ave 
and  point  143  It.  soutn  of  Hamilton 
Ave,  etc  ;  ida.}  widen  Waverley  St. 
bet.    Lvtton    Ave.    and    r-olnt    135    ft. 


U.  S.  Naval  Hospital. 

Owner  — Public  Works  Department, 
12th  Naval  District,  Room  A-IOD, 
Federal  Office  Bldg.,  Civic  Center, 
San  Francisco,  Calif. 

Work  includes  (a)  the  reconstruction 
of  existing  bituminous  roadwork  in 
the  following  areas  where  base 
and/or  sub-base  failure  has  oc- 
curred: approximately  15(X>  Un.  ft- 
of  20-ft.  road  width  from  building 
No.  40  to  building  No.  13;  approxi- 
mately laOO  lln.  ft  of  20-fL  road 
width  from  building  No.  26  to  "turn 
around"  east  of  building  No.  27; 
approximate!  y300  lln.  ft.  40-f t  road 
width  east  of  building  No.  18,  and 
certain  other  small  areas,  spotted 
here  and  there,  aggregating  close 
to  8000  sq.  yds. ;  (b)  the  reconstruc- 
tion of  existing  bituminous  road- 
work  around  garage  building  No. 
Ill  with  approximately  1560  sq.  yds. 
of  new  6-in.  concrete  paving;  (c) 
the  seal  coatlnp  with  screenings  of 
all  existing  roads  not  covered  above, 
approximately  34,000  sq.  yds. 
Plans  and  specifications  obtainable 


4/28/47  •     *1 

Ownar  Taking   Bids— Qua  May  2. 

5  P.  M. 
Water  System   Extenaiena 
CALISTOGA,  Calif..  Napa  County. 
Owner— City  of  Calistoga.  George  C. 
Locey.   city  clerk,  City  Hall,  Cali- 
stoga, Calif. 
Consulting  Engineer— Clyde  C.  Ken- 
nedy,  004    Mission    St.,    San   Fran- 
cisco, Calif. 
Extensions  and  replacements  to  the 
water  system  in   the  city  and  re- 
placement of  about   1600  ft.   10-ln. 
pipe  near  the  existing  dam. 
The  city  will  furnish  for  Installa- 
tion   air  pipe,   fittings,   valves,    valve 
boxes  and  fire  hydrants. 

Specifications  obtainable  from  the 
office  of  the  consulting  engineer  on 
payment  of  $6,  not  refundable. 


Veterans'     Hospital,      Los     Angela*, 
Calif. 

Specifications  obtainable  from  the 
above  office. 
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4/28/47 

Air  Compressor — Bid*  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
April  29,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some  St.,  San  Francisco  11,  Calif., 
under  bid  No.  799  for  on©  air  com- 
pressor capable  of  delivering  not  less 
than  210  cu.  ft.  of  free  air  per  minute, 
f.o.b.  Stockton.  Calif. 

Specifications  obtainable  from  the 
above  office. 


43 


Supplies,  Equipment 
Sub-Contract 
Information 


north  of  University  Ave.,  etc.,  and  from  the  Public  Works  Department, 
(9b)  Improve  Waverle>'  Stieet  bet.  Design  Division,  Room  A-119,  Federal 
University  Ave.  and  point  110  tevt  Office  Bldg.,  Civic  Center,  San  Fran- 
north  of  Univereity  .\ve.,  by  grail-  cisco,  Calif.,  upon  deposit  of  check  or 
ing.  paving,  etc.                     -  postal  money  order  for  $10,  payable 

to   Chief  of    Bureau    of    Yards    and 

40  Docks. 
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4/23/47 

Contract  Awarded 

Surfacing  Cost,  $84,373   4/23/47 

MERCED  CO.,  Calif.    Between  Ran.    l-ow  and  On4y  Biddera 

anda  and  5  3  miles  eaat. 
Owner— St.ite  of   Oalifornla.   Division 

of   Highways,   Public   Works   Bldg., 

Sacramt-nto,  Calif. 
^.tal'*   Highway  Engr. — G.    T.   McCov, 

Public    Works    Bldg.,   Sacramento'. 
Al)out    5.3    miles     placing    untreatoil 


40 


Street    Improvement       Coat  $22,071.51 
OAKLAND,   Calif.,  Alameda   County. 

Keller   Ave.    from    Mountain    Blvd. 

6&ster]  v> 
Owner— city  of  Oakland,  Charles  M. 

Don,  city  clerk.  City  Hall,  Oakland, 


--    —     r „     .....  Calif. 

rock    base   over  existing   pavement  City  Engineer— Walter  N.  Frlckstad, 

and  suifacing  with  plant  mix  surf  7th  floor.  City  Hall,  Oakland.  Calif. 

Contractor— M.  J.  Ruddy  and  Son,  922  Low    Bidder— Heafey-Moore    Co.,    344 


J  Street,  Modesto,  Calif. 
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4/23/47  • 

Owner  Taking  Bids— Due  May  S, 
7:30  P.  M. 

Surfacing 

COALINGA.  Calif.,  Fresno  County. 

OwMsr — City  of  Coallnga,  W.  C.  Wal- 
lace, city  clerk.  City  Hall.  Coallnga. 
Calif. 

Plans  by  engineering  department  of 
owner. 

Work  Involves:  (A)  10.800  lln.  ft  sur- 
facing with  2-ln.  road-mixed  sur- 
facing on  streets  of  major  impor- 
tance, including  Forest  St.  from  4th 


High  St.,  Oakland.  Calif..  $22,971.51. 
The  work  Involves : 

(1)  3939  cu.  yds.  excavation; 

(2)  96  cu.  yds.  selected  material  sub- 
base  ; 

(3)  1980  Un.  ft.  concrete  curb ; 

(4)  100  Un.  ft.  redwood  curb? 
(B)  2785  sq.  tt.  concrete  gutter; 

(6)  30,684  sq.  ft.  pavement  (asphalt 
concrete  surface  course) ; 

(7)  4600  sq.  ft.  temporary  pavement, 
6-ln.  2nd  grade  rock,  oil  surfac- 
Inff  * 

(8)  3828  sq.  ft.  cement  sidewalk; 

(9)  377  lln.  ft.  12-ln.  plain  concrete 
pipe  conduit 


42— MISC.    SUPPLIES   AND 
MATERL>iLS 

4/23/47  •     42 

Supplies  and   Materiale 
Bids  Wanted 

PANAMA  CANAL,  Canal  Zone.— 
Bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for  mis- 
cellaneous supplies  as  follows: 
April  28 

Sch.   8578—1484  ft.   cast   iron   water 
pipe,  cement-lined,  30-ln.  diameter. 
April  29 

Sch.  8676—100  8-qt.  galvanized  paint 
pots;  100  spring  type  paper  towel 
holders;  60  tilting  type  liquid  soap 
dispensers;  120  dozen  brass  wire  gate 
hooks  and  eyes;  40,000  corrugated 
joint  fasteners,  steel;  144  chain-con- 
necting links,  falvanized  drop-forged 
steel ;  300  lbs.  copper  tacks ;  2<X)  lbs. 
galvanized  poultry -netting  staples; 
50,0(X)  car  seals,  and  4800  clinched  acid 
swabs. 


4/23/47 

Sedan— Bids  Wanted 

COALINGA,  Calif.,  Fresno  Co.— 
Until  April  24,  7:30  P.  M.,  bids  will 
be  received  by  the  Coallnga  Elemen- 
tary School  District,  Annie  E.  Cheney, 
clerk.  Sunset  Elementary  School, 
Coallnga.  Calif.,  for  9-passenger,  4- 
door  sedan. 

Specifications   obtainable  from  the 
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St.   to   Hayes   St.;   Hayes   St  from    dO)  93    Hn.   ".    15-ln.   plain    conciete 
Forest  St.  to  State  Route  10;   Polk  P'P«  ^?'*°"*V     o^     tn       -t^ndard 

St  from  Elm  Ave.  to  6th  St     Sun-    dD  874      Un.      ft     21  -  In.     standard 
set  St.  from  Polk  St  to  Washing-  I  strength  reinforced  conpretf  P*P* 

ton  St. ;  Washlniton  St  from  Muri-  '  '^on,'*"'*  ^^"J'f"^  ^°x^t!l   atreoRth 

etta  Way  to  Elm  Ave.,  and  15,060    (12)  70  Un.   ft.   21-in.   extra  ■t'«»8^|; 

lln.   ft.   seal  coating  Polk  St,  Elm  reinforced  co""***  P'P"  HJ.n 

Ave.    to  5th    St;    Sunset    St,'  Polk  .  «'  21-*°-  standard  «t«'r*'conSurt 

St.  to  Washington  St ;  Washington  '  'o'^ed      concrete     pipe     conduit 

St..    Murietta   Way    to    Sunset    St;  w»th  con'^'"«^fJ*';'^*''„^rt  .__. 

Washington  St,  Sunset  St  to  Elm    <13)  1  manho  c  ^»f»l '',^"J'J^i,^°P' ._ 

Ave. :  Forest  St,  7th  St  to  6th  St  •    d*)  2  manholes  with  inlet  tope.  84-m. 

Forest    t..    4th    St    to    Hayes    St.;  openings; 

Hayes  St..  Forest  St  to  State  Route    dS.  1  manhole  w-^th  »"  «*  top.  34-Ur 

10;  6th  St..  Sunset  St  to  Forest  St;  opening,    with    cast   iron    frame 

4th    t..    Cedar    St    to    Forest    St ;  »"<»  ^ood  top ; 

-  (16)  1   manhole  with  inlet  top.  Zi-in. 


4/23/47 

Petroleum    Soil    Sterilants 

Low  and  Only   Bidders 

COLUMBIA  BASIN  PROJECT. 
Washington.— The  following  submit- 
ted bids  April  18  to  the  U.  S.  Bu- 
reau of  Reclamation.  Denver.  Colo., 
under  Spec.  1758  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Pasco,  Wash., 
petroleum  soil  sterilants  for  Paaco 
laterals  and  sublaterals,  Columbia 
Basin   Project,  Washington: 

California  Spray  Chemical  Corp., 
f.o.b.  Richmond,  Calif..  (7)  (a)  $1425, 
73.500  lbs.;  (b)  $3600,  72,671  lbs.;  (c) 
$2700.  72,685  lbs.";  (d)  $2025,  73,660  lbs.; 
net.  No  equalization. 

Chapman     Chemical    Co.,    Chicago, 
111.,  f.o.b.  Richmond,  Calif.,  or  Denver, 
$1490;    66-gallon     drums. 


4/23/47 

Transformers 

Bid    Opening    Extended    From    April 

29  to  May  6,  2  P.  M. 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada.— Until  May  6,  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1764  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Bannock,  Calif.,  five  (5)  45,000/56,250/ 
60,000-kva..  13.600-  to  132.800/230.000 
Y  -  volt.  3  -  phase,  60  -  cycle,  oil  -  im- 
mersed, self-cooled/forced  air-cooled, 
outdoor  type  power  transformers  for 
Davis  power  plant,  Davis  Dam  Proj- 
ect, Arizona-Nevada.  The  apparatus 
will  be  installed  by  the  government 
No  charge  for  copies  of  the  specifica- 
tions to  prospective  bidders;  to  oth- 
ers, $0.75,  not  returnable. 


John  Munson,  140  South  F^rk. 

FLATS.  2-9tory  frame,  112.000;  Bast 
Octavla  118  N  Greenwich;  owner, 
Royal  Inv  Co,  1100  Sacramento  St ; 
contractor.  Oliver  M  Rouaseau,  725 
Tehama  St 

ALTER  pubhc  hall.  $1400:  S8C  18th 
Ave;  owner.  Alexandria  Hall  Assn. 
prem;  contractor.  Star  Iron  Works, 
227  Bay  St. 

FREIGHT  leading  dock,  $28CO;  616 
Folsom  St:  owner,  Walkup  Dray- 
age,  prem :  contractor,  Barrett  ai^d 
Hllp.  918  Harrison  St;  plans  by  El- 
lison    King,  Engr..  J04c  Sansomo. 

ALTER  Ptore.  $26,000:  444  Markot ; 
owner,  Warner  Biou  Radio,  408 
Market;  contractor,  Jos  L  Barnes, 
750  Folsom   St. 


BUILDING  PERMTTS 

Granted 


SAN    FRANCISCO 


APRIL  22,  M47 


RECORDED 
NOTICES 


BUILDING  PERMTTS 


Applications 


SAN    FRANCISCO 


DWELLINGS,    two    1-storv    fr.    $35W 

each;  S  Thrift  150.  175  W  Plymouth 

Ave;  owner  and  bulldt-r.  J  P.  Bunh 

2341  leth  AvR 
DWELLING,   l-»tcry   fr.    $3600:    Kaal 

KolHom    2R    N     Ogden ;     owner    and 

huil'l»r.  ICdward  Biiih,  18  Nowma". 
DWEL'^ING.     £-etorv    frame.    $950<>; 

3    Edgchlll^Way    lOO    W    ^d'chM! 

Wav:    owner,    L   and    Helen    Todd. 

734"Burh   St;   contractor.  Oliver  M 

Rouwseau,  725  Tenama  St. 
DWELLINGS,  three  l-storv  fr.  $550C 

r«'-h;    E    Hfad    2.V).    200.    22.^   South 

f.hlelds;    owner.   Atlas   Re.iity,    1500 

Judnh;    c«^  itraclor,     Pacific    Coast 

Constr  Co.  1500  Judah  St. 
ROOF  Bulletm.  $4000.   N   Br>'«nl  275 

E    6th    St;    owner   and    contractor. 

Fot-tei  i  kUlser  <:o.  1075  Eddy  St. 
ALTER    offices,    $2000;     150    Po*vel 

own«»r.   R  ftrant,  prem;   contractor. 

R  H  Kimball,  1400  17th  Ave. 


Colo..     (7)      .  _  .. 

$2490;    465   lbs.    each   drum;    net    No    ALTER  offices.  $8000.  ."33  Montgoni 


equalization. 

General  Petroleum  Corp..  Los  An- 
geles. Calif.,  f.o.b.  VeAen,  Calif.,  (4) 
$800;  82,500  lbs.;  net  No>equallzation 


ery  St;  owner,  Crowley,  Cooley  and 
Galther.  206  Sansome   St ;   eontrac 


tot.    Oliver 
hama   St. 


M    Rousseau. 


Te- 


Unlon    Oil    Co.    of    California,    Los    SERVICE   rtatlon.   $4860;   Worcester. 


Durian  St.  6th  St  to  4th  St;  (B) 
3300  lln.  ft  surfacing  with  2-ln. 
road-mixed  surfacing  on  state  high- 
ways   within     the     city,    including 


opening ; 
(17)  3  storm  water  Inlets,  34-ln.  open- 
Elm    Av;:;"8tat7  HlghwaTR^me    (18>  J  stornj  water  inlet,  34-liv  open- 
10,  from  south  city  limits  to  Polk  I  »«»•   "^^^    ^^^   """^    "^*™*   *"** 

St,  and   10.100  lln.   ft   seal   coating'  wood  top; 

Route  10.  south  city  limits  to  Polk    <!»'  1   Irrlgatino  system   complete   in 

St;  Route  10.  4th  St  to  north  city  I  P**f?'  ^     ...  ^   »    ^i  oo  «,.r-. 

-  ^  '     Total  bids  submitted  April  22  were: 


limits;    Route  188.   east  city  limits 

to  Southern  Pacific  Railroad. 

Specifications  obtainable  from  the 
office    of   the    street    superintendent 
City  Hall.  Coallnga,  Calif. 
4/23/47  •  40 

Low  and   Only   Bidders  | 

Street   Improvement  Cost,  ftOMIS' 

OAKLAND,   Calif.,  Alameda  County. 

Harrison  St  and  Grand  Ave. 
Owner— City  of  Oakland,  Charles  M. 

Don.  city  clerk.  City  Hall.  Oakland, 

Calif. 
CItv  Engineer— Walter  N.  Frlckstad. 

7th  floor.  City  Hall.  Oakland,  Calif. 
Low     Bidder — O.     C.     Jones    A    Sons, 

1601  Dwight  Wav,   Berkeley,  Calif., 

$8098.18. 

The  work  involves : 

(1)  16,555  sq.  f.t  grading; 

(2)  142    cu.     yda 
subbase ; 

(3)  P17  lln.  ft.  concrete  curb; 

(4)  917  nq.  ft  concrete  gutter; 


(A»  Heafey-Moore  Co.,  Oakland,  $22.- 
971.61. 
3)   Ransome    Co..    Emeryville,    $24,- 
172.0B. 
(C)  J    Henr>-   Harris,   Berkeley,  $24,- 
994.67. 
Unit  prices  were: 
(A) 

(1) • $  1.10 

(2) - 3.20 

(8) 1.10 

(4) -       1.00 

(8) -.         -35 

(«) 24 

(T) ~ 10 

<8) ~.         M 

(9) »-00 

(10) 400 

(H) «-00 


selected    material   (W) .^J-J? 

(IJ) 175.00 

(14)...- -.  175.00 

(IB) 176.00 


(5)  6209  sq.   ft  concrete  foundation    (!•) J£"SS 


for  pavement; 

(6)  126  tons  asphaltic  concrete  sur- 
face course  and  asph&ltlo  con- 
crete surfacing; 

(7)  S825  sq.  ft  cement  sidewalk; 

(8)  27  lln.  ft  12-in.  extra  strength 
reinforced  concrete  pipe  conduit; 

(9)  1  storm  Inlet.  34-ln.  opening; 

(10)  1  storm  Inlet.  21-ln.  opening,  us- 
ing existing  Inlet  top; 

(11)  1  existing  storm  water  Inlet,  top 
to  be  reset. 

Tot.'il  bids  submitted  Anrll  22  wer.-. 

(A>  O.  r.  .Tonos  &  Sons.  Bcrkolrv, 
Calif..  $8098.18. 

(n»  Tn(n-r.enrt»>nt  Constr.  Co..  Oak- 
land. $«37S.50. 

(C)  .1  H  Fitsmaurice.  Oakland,  C««l. 
$8802.97. 

(D)  Ransome  Co.,  l!m#ryvllle,  Cftltf., 
$9276. 6», 


(17) 188.00 

(18) 166.00 

(19) 500.00 


(B) 
$  1,15 
8.40 

i.ao 

1.10 
.82 
.20 
.U 
.27 
3.40 
4.00 
6.60 
8.00 
190.00 
190.00 
190.00 
180.00 
180.00 
180.00 
480.00 


(C) 

$      85 

7.86 
.90 
1.10 
.56 
.81 
.13 
.36 
3.60 
8.90 
5.40 
6.36 
166.00 
180  00 
180.00 

i7aoo 


Angeles,  Calif.,  f.o.b.  Oleum,  Calif., 
(6)  $795;  7.75  lbs.  per  gallon;  (7) 
$1600;  7.35  lbs.  per  gallon;  net.  No 
equalisation. 

Shell  Oil  Co.,  San  Francisco,  Calif., 
fob.  Watson,  Calif.,  (4)  $860;  7.76 
lbs.  per  gallon;  net.  No  equalization,  i 

Socooy  Vacuum  OH  Co.,  Kansas 
City,  Mo.,  f.o.b.  Caaper,  Wyo.,  (6) 
$1360;  7.40  lbs.  per  gallon;  net.  No 
equalization.  | 

4/23/47  •     *2 

Welded  Steel  Pipe 
Low  and  Only   Bidder 

BERKELEY.  Calif.,  Alameda  Co.— 
Armco  Drainage  &  Metal  Products. 
Inc..  7th  and  Parker.  Berkeley,  Calif., 
at  (1)  $1.  (2)  $1,185,  (3)  $1,615.  sub- 
mitted only  bid  April  21  to  the  City 
of  Berkeley,  purchasing  agent  and 
budget  officer.  City  Hall.  Berkeley. 
Calif.,  for  furnishing  (1)  260  Un.  ft 
10-ln..  (2(  600  lln.  ft.  12-ln.  and  (3) 
400  lln.  ft.  16-ln.  welded  steel  pipe. 

4a— MACHINERY  AND 
EQUIPMENT 
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Randolph  and   Chester  .Sts;  owner, 
B  DooUy.  U50  OtI'.  Ave;  contractor, 


ALTER  pmcorv',' $150.  79f  Hayes  St: 
c.vner,  McFerrin  and  L  Kung,  prem 
eontrsctor.  McGahey  &  Olson.  5C1 
Doual.iss. 

REP.MR  foundation.  $3200;  1759  8th 
/ve:  owner,  H-Mda  Knclss,  1734 
Brodorick  .'='t:  contractor,  T.eonurd 
'^'iioiTion.    1734   Broderick   St 

RETAINING  wnll  !?»'^'> :  I'O  Cole- 
rid  pf- :  owner,  O  Dosaia,  2202  Loma 
Heifrhta.   Napa. 

REPAIR  fire  damag.'  $2000  ""'  Alo'O- 
e.ilm ;  owner.  G  D«»an,  c/o  cntr , 
contractor,  R  S  Sllverberg,  753 
Larch. 

REMODEL  rcsld.-noe.  $;0«0:  50f. 
Holvoke;  owner.  A  Garibaldi.  506 
Holvoke:  contractor,  Peter  D  Sca- 
tena.   12^5  Shaftf  r. 

DWELLINGS.  1-storv.  $900C"  *ACh , 
W  .Sapamore  lOi)  W  Capitol.  Ncrtn 
Sapamore  380  W  Canitol ;  own«»r 
and  builder,  .lame.s  Mulho41a"d.  7.^6 
Huron  Ave;  plans  by  C  O  (JIausen 
746  4fith    Ave. 

DWELLINGS.  1-storv.  $.S400  each:  E 
T/ov/th  290,  265  S  Niagara;  owner 
and  builder.  A  Berwick.  235  Brent- 
wood. 

DWE.'.LING.  1-stoiy,  $8500;  8E  Cor 
Pacheoo  -  Magellan  ;  owner,  Albert 
D'Aloitoio,  v/n  cntr;  contractor. 
Rude  &  Lipman,   1S94  36th    \ve. 

IN.STALL  bathroom,  $2000.  and  alter 
2nd  floor,  2005  Green  Street ;  own«r 
ICitherlne    Beresford,    prem. 

REMOVE  panels,  partitions  and  re- 
loeate.  $3000  20o  Sansome  Street; 
owner.  American  Intl  Underwrit- 
ers. Inc.  nffem ;  contractor.  James* 
Low.  f<44  Rousell:  architect.  Eman. 
uel  <3raw.  Santa  Monica. 

REPAIR  fire  damage,  11878;  235 
Mississippi;  owner.  D  Tlmerto,  c/-) 
cntr;  contractor.  Leonard  Salomon, 
1734  Broderick  8t. 

DWELLING.  1-story.  $8000:  E  47th 
Ave  200  N  Taraval ;  ov/ner  and 
bulkier,  Sirawthsr  Co,  Inc,  38S1 
Quln'ara   St. 


OAKLAND 


DWELLING,  1-8tcry  5-room,  $10,000; 
4609  San  .Sebastian :  owner,  A  S 
Arnctt,  919  San  Benito  Road,  Ber- 
keley: controctor.  The  Lapham  Co, 
4104   Crolidge   Ave. 

ALTERATIONS,    $8M;    3421     T  ynd- 
owner,    Mrs    CobrePa,    ;<417    Lynde. 
contraetor.  T  M  Taylor,  1525  Fair- 
view.  Berkeley. 

DRY   KILN.   $9000;    8221    San    Lean  • 
f.ro    Ht ;    own»  r.    Western    Dry    Klin 
Co,  1402^ Latham  Square  Eldg;  con 
tractor     Stolte,    Inc,   8461    San    Le- 
andro  St. 

ALTERATIONS,  $5800;  1229-21  94th 
Ave;  owner,  D  J  Suell,  prem;  con- 
tractor, Steadman  A  Powell,  3618 
14th  Ave. 


4/23/47 

Furniture — Bids  Wanted 
SAN     FRANCISCO,     Calif.  —  Until 

April  30.  2  P.  M.,  bids  will  be  received 

by  the  U.  8.  Treasury  Department, 
i»>nn  '<^  McAlHster  St,  Room  1501.  San 
160.00  FTanclsco  2.  Calif.,  under  Inv.  SF- 
150.00  |3g72.47  for  furniture  for  nurses'  and 
900.00     attendants'     permanent     quarters    at 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

6hh  Harrison  Str««f       DOuglot  5583       San  Francisco 


SAVE 


•  TIME 

•  WORK 


MATERIAL 
•  ACCIDENTS 


UA^ 


BOILERS  .  .  .  High  Pressure  &  Heoting 

NEW   ond    REBUILT 
All  Slies  and  Typos  of  Sfool  Tonks 

190  Hp.  Boiler  Preferred  Utility  mske.  121  lb.  W.  P.  comp.  with  No.  8 
Ray  burner,  stesm  pump,  injctr.,  feed  water  ront.,  low  water  cut  off, 
induced  fan  with  induced  pull  thru  fan  and  motor. 

OCEAN    SHORE    IRON   WORKS 

SSO  lightli  Street  PheiM  UNderhlll  4310  Sm  FrMcitee 


E3v/. 


^(VFW4 
SCAFFOLD 


MmmmfmetmnJ  ky 

BEATTY  STEEL 
PRODUCTS  CO. 

41 S- 411  MY  ANT  STUIT 
SAN   PIANCISCO 

«     *     * 
FORSAlfS  OR  RENrAlSCAll 
SANPIANCISCO        OAKLAND 
YUkM  «42B0         TWIaa.fc.  lOi^ 


RENTED    WITHOUT    PRIORITY 


.WEDNEISDAY.  APRIL  23,  1947 


DAILY     PACIFIC     BUILDER 
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ADDITION.  $600;  2104  Stn»lnary  Av 
«nue;    owner    and    builder,    Doyle 
Grrtnit,  premise:). 

DWEIXING.  1-story  4-room.  $5000; 
1200  &9th  Ave:  owner,  A  and  J 
ConuxiKnoni.  2301  A  St;  contractor. 
Churchwell  &  Son  ,328  Myrtle  St. 

AL.TEK  end  Addn.  $1000;   7S5  Union 
St ;   owner,   David   Butter,   premises 
contractor    P  Delucchl,  6413  Clare 
mont   Ave. 

DWELLING,  l-6try  G-room,  |13,000; 
4140  .39th  Ave-  cwntr  and  builder. 
J  E  Fuller,  2521  E  24th   St. 

DWELLING.  1-Ftory  5-room,  $6500. 
Sill  Boston  Ave;  owner  and  con- 
tractor, Conrad  L  Smith,  3120  Cur- 
ran  Avenue. 

ALTER  and  repairs,  12000;  1115  10th 
St;  owner.  Wm  I  lino.  550  83rd 
St;  contractor.  Paul  J  De  Smldt, 
2316  Bouar  St,   Berkeley. 

OFFICE  bldgr.  1-storv  C-room  doc- 
tor's. S14.000;  3624  MacArtJhur  Blvd  ; 
owner,  Dr  C  E  Barker,  3630  Mac- 
Arthur  Blvd ;  contractor.  Harry  IC 
Jensen,  4024  MacArthur  Blvd. 

ALTERATIONS,  Sft25;  1210  50th  Ave 
owner,  Ar.gelo  Corslo.  prem;  ecu- 
tractor,  Sears,  Roebuck  &  Co,  2633 
Telegraph  Ave. 

SANTA   CLARA  COUNTY 

OARAGE.  1500;  Route  1,  Box  178E, 
Independence  Ave;  owner  and 
builder,  Mrs  Ann  Gregory,  Route  1. 
Box  178E.  Mt  View. 

DWELUNG.  S6600;  Lot  37,  Rosewood 
Ave,  Hauck  Tract;  owner  and 
builder,  O  A  Hauck  &  Son,  1025 
Laurie,  San  Jose. 

DWELLING.  14600;  Lots  3  and  4. 
Boynton  Ave;  owner  and  builder, 
J  H  Paul.  909  Spring  St,  San  Jose. 

DWELLING.  S5000 ;  Southside  Dr  and 
Water  St;  owner  and  builder,  V  L 
Hardman.  Route  4.  Box  354,  San 
Jose. 

DWELLING,  $5000;  Lasswell  Ave, 
San  Jose;  owner  and  builder,  H 
Stanley.  Route  1.  Box  669,  Los 
Gatos. 

DWELLINGS  (6),  S5000  each;  Lots 
3,  5,  6,  9.  11.  12,  Vollmer  Way;  own- 
er and  builder,  Fisci  Bros,  TOE 
William  St,  San  Jose. 

DWELLING.  13000;  Rose  Ave  near 
Bruce,  Los  Gatos ;  owner  and  build- 
er, W  C  Harrington,  Bay  Air  Auto 
Court.  San  Jose. 

DWELLING.  19000;  Magdelena  and 
Camino  Hermosa;  owner  and  build- 
er. L  C  Shank,  Route  1,  Box  608, 
Los  Altos. 

DWELLING.  $5000;  Lot  9.  Pala  Ave; 
owner  and  builder,  F  Hayward, 
Route  3,  Box  24E.  San  Jose. 

DWELLING.  $8000;  Lot  21,  southwest 
comer  Rengstorf f  St ;  owner  and 
builder,  C  H  London.  Route  1.  Box 
lllB.  Mt  View. 

ALTERATIONS.  $500;  San  Tomaa 
Ave,  Campbell ;  owner  and  bt^ilder, 
Orvllle  Hayes,  premises. 

DWELLING.  $4000;  Lot  8,  west  side 
San  Antonio  Rd ;  owner  and  build- 
er, F  Holman.  44  Ollftert  St. 

DWELLING.  $1000;  Lot  1,  Wolf  Rd; 
owne  rand  builder.  Ralph  Roe,  El 
Morocco  Motel,  101  Highway. 

AIRPORT  OFFICE.  $8000;  Bayshore 
and  Lawrence ;  owner  and  builder, 
Santa  Clara  Valley  Airport,  Inc. 
361  Corry,  Sunnyvale. 

DWELLING,  $4000;  Lot  5,  W  Parr 
Ave.  Aquino  Park;  owner  and 
builder,  T  G  Gordon,  premises. 

ADDITION.  $1000;  646  Barron  Ave, 
Palo  Alto;  owner  and  builder,  Mn 
M  A  Cole,  premises. 

DWELLING.  $4000;  Lot  6.  Sterling 
Rd,  Mt  View;  owner  and  builder 
H  F  Bohn,  4033  Army  St.  San 
Francisco. 


DWELLING,  $3000;  701  Harrison  S» ; 
owner  .ind  builder.  J  R  Wllbon. 

ALTER  buHiness  bldg.  SIOOO;  298  E 
Santa  Clara  '^t.  owner.  Fat  Bov 
Barbecue:  co  ractor,  Carl  Schro*-- 
der.   General    Jelivery,   Mtn   View. 

ALTER  dwelling.  $500;  1193  S  ^th  St : 
owner  and  bi-ildcr,  John  Puaateri. 

ACCESSORY  bldg.  $500.  233  Clay- 
ton; owner,  R  Weaver;  contractor. 
G  M  I.Atta.  157  Rhodes  Ave. 

ALTER  businesE  bldg.  5,4500;  ft  W 
Reed;  owner,  Firestone  Tire  Co; 
contractor   G  M  Latta,  157  Rhodes. 

ALTER  dwelling.  $1G0;  689  Morse; 
owner  and  coritractor.  G  R  Frasher. 

DWELLING,  2-family.  $S300;  12S1-33 
N  First  St;  owner  and  builder.  Mc- 
Keon  Constr  Co. 

DWELLING.  2-Tarnlly.  $9500;  1233-57 
N  Firet  St;  ownfr  and  builder.  Mo- 
Keoii  Constr  Co. 

INDUSTRIAL  bide.  $1200;  380  Auzv;- 
rais  Ave;  owner  and  builder.  J  C 
Anthony. 

ALTER  dwrliing,  $600;  1455  Luptim ; 
owner  and  contractor,  Albert  Ver- 
gogni. 

ALTER  dwelling.  $500;  1121  Clark; 
ovner  and  contractor,  C  F  Bos- 
trom. 

DWELLING.  2-family.  $10,000;  939  £ 
11th  St.  owner.  O  D  Toeve.s;  con- 
tractor, L  C  Driske'l,  Route  1.  Box 
131P,  Santa  Clara. 

DWELLING,  $5000;  512  Gregory  St; 
O'.vner  and   builder,  T  J   Floris 

ALTER  business  bldg.  $900;  302  S 
Market  St ;  ow  ner,  St  Claire  Hotel ; 
contractor.  B  S  Maclntjjre.  689  J^an 
St.   Oakland. 

DWELLING.  $5000;  794  Walnut  St; 
owner  and  builder.  Maria  Navarro. 

DWELLING.  $10,000;  1117  Malonc 
Road ;  owner.  P  Benevento :  con  ■ 
tractor.  Samuel  E.Barth,  1801  Mc- 
Danlel   St 

BUSINESS  bldg.  $12,000;  780  Willow 
St;  owner.  O  K  Morton;  contrac- 
tor, John  F  Benskin. 

DWELLING.  $6500:  1130  S  11th  St; 
owner.  Albert  Martinez;  contrac- 
tor, N  M  Stacey,  5106  Alum  Rock 
Avenue. 


builder.    Stolte    Inc.    1731    2Slh   St 
REPAIRS    TO    DWELLING.    $600; 
3918   Boyle   Court ;   and    Repairs   lo 
Dwg.    ?95l<    42nd    St.    ?500;    owner, 
and  builder  of  both.  M  E  Kyle. 


Completion  Notices 


MARIN    COUNTY 


Recorded  Completed 

April     18,     1947— SAN     ANSELMO. 

Llovd  D  Gnode  &  Mary  to  North 

Bay    Builders.    April    !5.    11*47 

Am  11    18.    1&17— SAN    RAFAEL    H 

Doughertj    to    Lloyo    Hnnter    

April    14,     1947 


ALAMEDA  COUNTY 


PALO   ALTO 


DWELLING  and  garage.  $11,500;  WO 
Dana  Ave:  owner,  A  K  Splelberger 
608  Newell  Road ;  owner.  Aro  an'l 
Okerman.  1160  Fulton  St. 

ADDN  to  dwelling,  ?80<):  2260  Mid- 
dlefleld  Ro.ad :  owner.  Marshall  Vi- 
rello,  prem :  contractor.  Ai^  and 
Okerman.    Box    433.    Pslo   Alto. 

ADDN  to  dwelling.  $1100;  5836  Web- 
ster St ,  owner.  W  A  and  M  EllLs. 
1836  Webpter  St. 

DWELLING  and  garage.  $12,000: 
2451  Bryant  St;  owner.  And  Slough 
Los  Altos;  contiactor.  John  Chris- 
tiansen. 436  Waverley  St. 

AL.TER  dwelling.  $1000;  510-12  Byron 
St :  owner.  P  H  and  A  G  Williams. 
Mtn  V»ew :  c<'ntvactor,  Emll  Stcir- 
egger.   Redwood   City. 

ALTER  dwelling.  $1000;  S04  Emerson 
at;  owner.  Sam  Wldasky.  premise** 
contractor,   Aro  *  Okerman. 

ALTER  dwelling,  $3000;  311  Cowper 
St;  owner  and  contractor,  Wllb*»rt 
Fromhold  1402  El  Camino  Real ; 
architect,  W  F  Hempel,  514  Bryant. 


Recorded  Accepted 

April  21,  1947— 187.'52,  18772  CARL- 
TON Ave  and  18806  Carlton  .\ve. 
Castro  Valley.  Haj-Avord.  L  H 
Lincoln  to  whom  it  may  concern 
April   21,    1917 

April  22,  1947— LOT  33.  map  El  Por- 
tal. Eden  Twp.  Ifenry  G  and  Ma- 
rie F  Ohlsen  to  George  Lund 

...April  16.  1947 

April  22.  1947— LOTS  24  and  25  Blk 
15,  Subdlv  ptn  Hollywood  Tract. 
Onkland.  Adm  Dybe  to  Nylan- 
der  Brothers April  18,  1947 

April  22.  1947— LOT  1  Blk  2,  Tract 
779.  Eden  T^vp.  Pat  B  Johnson 
to  Stanley  M  Davis April  19.  1947 

April  22.  1947— LOT  7  Blk  O.  Tract 
708.  Eden  Twp.  Bemice  Margo- 
lin to  Starley  M  Davis _  .. 

April  17.  1947 

April  22,  1947—1540-44  BROADWAY 
Oakland.  Anson  S,  Edwin  T  and 
Robert  P  Blake  .and  Est  of  ElUa 
B  Thatcher  to  California  Build- 
ers Co April  16,  1947 

April  22.  1947— I.OTS  26  8:id  27  Blk 
17.  Chevrolet  Park.  Oakland.  Irv- 
ing L  Smith  to  C  P.  Tlaher 

April  21,  1*k7 

April  21.  1947—1012  SECOND  ST. 
Havward.  Mathew  Gemlnez  to 
D  R  MoClelLan April  21.  1%*.', 

April  21.  1947— LOT  il  Blk  13,  Tct 
721,  iSdon  Twp.    Dale  E  Patterson 

to   whom   It   may    concern 

April  21.  1917 

April  22.  1947— TX)rS  54.  65  and  50 
Blk  28.  Homestead  of  Mary  A 
Fitch,  and  1536-38.  1540-42  Buy  St. 
Alimeda.     John    C    Grantham    to 

whom   It  may  concern 

April  21.  1947 

April  22.  1947— LOT  W  map  R  suh 
ptn  El  Portal  Eden  rwp.  Gor- 
don K  and  Marie  A  Payne  to 
Warrtn   B  Griffith April   19,  1947 


Taraval  ?it.  Arthur  F  and  Bar- 
bara L  Benson  to  whom  It  ma^' 
concern April  21,  19-17 

April  21.  1947—1331  GREEN  ST. 
Imcgene  C  Partridge  ti-  Fred 
Isaacson  i.  ..April    21.    1917 

April   17,   1947— W  48rd   AVE   100  S 
Pacheco.    R  F  and  Bernudlne  W 
Oalli   to   whom   it   may  concern. 
April  17,  1927 


Liens  Filed 


ALAMEDA  COUNTY 


Recorded  Amount 

April  21.  1947—474  GKIZZLY  Peak 
Blvd.  Berkeley.  Paramount  Eler 
Co  vs  H(>rmarn  R  and  Vinnle  R 
Hewelrke    $479.5{> 

April  21.  1947—45  ALTA  RD.  Ber- 
keley. Toe  C  Alessandro.  $4,428.- 
Sn:  Paramount  Electric  Co.  $465.- 
60  VH  Hermann  R  and  Vlnrle  R 
Hewelcke  (two  llenfc) 

April  21  1947—481  CRAOMONT. 
Berkeley.  Paramount  Electric  Co 
V3  Hermann  R  and  Vinnle  R  He- 
welcke    $648.37 

April  21.  1947—4*^  VINCENTE  St. 
Berkeley.  Folger  Lbr  Co.  $79.- 
26;  Aarvaks  Heating  Appliance 
Co.  $<iO.  v»  Adam  Constr  Co.  Jas 
and  Harriett  B  ochon   (2  hens)..  . 

April  21,  1917—1242  BURNETT  ST. 
Berkeley.  Aarvaks  Heating  Ap- 
pliance Co  vs  Harry  and  Bene- 
evleve  Thels,  Adams  Constr  Co.. 
$197  37 

April  21.  1947—1612  ACTON  Street, 
Berkeley.  FolgeV  Lbr  Co  vs  Ad- 
ams Constr  Co,  Charles  H  and 
Rhiriev  L  Adams $341.18 

SACRAMENTO  COUNTY 


Recorded  Amount 

April  16.  1947— E  ^  Lot  8.  Block  28. 
Magglnwood  SulMlivision  No  2.  O  C 
Davidson  vs  Henry  and  Helen 
Land  $SS9.18 

April  16,  19,7— Lot  28,  Wright  &  Kim- 
brough    Subdivision    No    89.    Lans- 
berg  Lumber  Co  vs  Parsons  Bros. 
Peter  and  Julia  Poulos $405.56 

April  16.  1947— Lot  7715,  Goethe  Sub- 
division No  77.  Lansberg  Lumber 
Co  -vs  Parsons  Bros  and  Harriett 
Davis    $861.26 


Plumber,  O  Blerman;  owner.  Bay; 

!    fix;   1830  Harijor  View. 

Plumber.  G  Biermaii ;  owner. 
2  water;  £621  Hickory. 

Plumber.  J  A  Rankin ;  owner.  Stef- 
f»nBon:  Hifix;  4  gas.  20  water;  1218- 
24  West  St. 

Plumber.  J  Smith;  owner.  A  Go- 
mer. :   1   f  i\ :   1  wntrr;   1701  6th  Ave. 

Plumb"r,  J  Tancredv;  owner 

21    fix:    3    eras;    32    water;    6230    Mar- 
garido 

Plumber.  J  Pierce;  own*r.  Walker; 
5  fix  ;  3  gas;  14  water;  10200  Voltaire. 

Plumber.  Wni  Lahr;   owner • 

?    fix;    2000  102nd  Ave. 

Plumber-,  J  Pierce;  owner,  Ander- 
son; 8  fix;  8  gas;  18  water;  50C« 
Dublin. 

Plumber.  J  Pierce;  owner,  Cosco; 
1  fix :  2  gas;  2  water;  1916  E  24th  St 

Plumber,  J  R  Pierce;  owner,  Fra- 
rler:  2  fix :  4  water;  B  23rd  and  21bt 
ATenues. 

Plumber.  J  R  Pierce:  owner.  Tay- 
lor- 6  fix;  8  gas;  14  water;  4C«0 
Carston. 

Plumber.  J  R  Pierce:  owner,  ^  .^.; 
1  fix-  2  gas;  2  water;  2801  E  9th  St. 


Electrical  Permits 


OAKLAND 


SAN  FRANCISCO 


SACRAMENTO  COUNTY 


SAN    JOSE 


ALTER  business  bldg.  $2600;  215  W 
Santa  Clara  St:  owner,  Wcs'^^rn 
Auto  Supply  Co;  contractor.  Herr> 
Brown    Constr   Co. 

DWELLING,  two-famflv.  $10.0^:  917 
S  11th  St;  owner.  O  D  Tttevf  •  nn- 
trartor.  L  C  Driske'l,  Route  1  Pox 
niP.    Ssma    Clara 

DWKLLTNO.  $4000:  617  P-evnst  St; 
owner.  J  Farina;  contractor  A 
I.lndpey. 

BUSINESS  bldg,  535.000  741  ^-rk; 
ownpr.  Poultry  Processing  Plf»nt : 
rnntractor,  I,n  Rock  Con^-tr  Co,  2 
Ken  von   Ave,   Berki'ley. 

ALTER  dwelllnp.  $750;  in.Vl  F  .ir- 
vlew :  owner  and  cintrarlor,  N  M 
Kendall. 

DWELLING.  $6000;  M  Bui  to'!  fvc. 
o-wner  and  bniK?er.  Ravmonrt  Tyf 

DWELLING.  $7000:  164  S.  Morrison; 
owner.  Chas  Str.^erman ;  contrac- 
tor. Juoklns  *  Son  Route  2.  Bo\ 
4'';4. 

ALTER  owoMlng.  S16C0:  960  Elm  S' , 
owner.  O  I..emis :  contmctcr.  E  ral- 
leja.   216  Ja(ffaon. 

DWELLING.    $6000;    P98    Regent    St 
owner   anf!    bulkier.   W  H   R">se 

DWELLING,  $9000;  046  Park  Av ; 
o'vnrr,  E  Gagllardo;  contractor.  J 
Amorosc  Constr  Co,  2100  Oakdale 
Ave,  San  Francisco 

ALTER  dwelling.  $900:  312  Mnrgaret; 
owner.  Glenn  Neece;  contraotor.  B 
C  Lelck,  1459  E  San  Fernando 


BERKELEY 


GARAGE,  $1000;  1809  9t,h  St;  owner 
and  builder,  Victor  Alvarado.  prem. 

ALTER.  $6000;  2451  Shaltuck  Ave; 
owner.  Nathan  Gray.  American 
Tru.st  Bldg:  contractor.  C  M  Tcig- 
lnnd.  000  University  Avo;  plans  by 
F  M  Hicks. 

GARAGE.  $1000:  234C  Sacramento; 
owner  and  builder,  John  M  Rhr-d.'^, 
premises. 

ALTER,  $600;  27Sr>  Woolsey ;  owner. 
F  Abnev.  prem ;  contractor.  G  V 
Harris.  5912   Avala   Av«^.  Oaklan'' 

GARAGE.  $1000;  1219  Nielsen;  own- 
er and  builder.  Gordon  Garner.  1219 
Nlcl«en. 
ALTER,  $800;  809  Hearst;  owner, 
Sam  Cohn.  801  Hearst;  crntrac- 
tor,  Sam  LipshitE.  603  63rd  St. 


CITY  OF  SACRAMENTO 

BLDG.  $C0C,  ll'W  4f.>i  St;  owner  aivl 
builder,   L  Ceccarelll.  4354  8th   Avo 

DWELLING  (f,-room».  J:i2.000:  3158 
land  F'.ik  Drive;  owner  ind 
builder.  John  F-.u-nandez.  1716  26«h 
Sv 

REMODEL  INTERIOR  of  Bt  no, 
$3500:  277P  S«cram»nto  Blvd;  own- 
er. Bank  of  America.  300  Moni - 
pomt-rv  San  Francisco-  builder. 
CTnltol  Co.  1  Pow-rll  St,.  .San  Fran. 
cUco. 

ADDITION     rC     DWELLING,    $400; 

3111     Pf-rivmt.n     Way;    owner    und 

hiilM«»r.    F    M    Fritr. 
STORE      BUILDING,      $12,000:      1911 

16tn    St:    owner.    Arjiantc    F'indley  ; 


Recorded 

April    11.    1947  — Lot    27,    Larchmont 

Tract.    Antonio    R   Ducclni   to   Sam 

Bacchi. 
April    11.    1947— Lot    66,  East    Sacra- 
mento   Terrace.    Catherine     Parino 

to  Sam  Bacchi. 
April  11.  1947— Lot  35.  McKinle^  Blvd 

Tract    No   6.    John    R   Meder  Jr   to 

Sam  Bacchi. 
April    11.    1947— Lot    1412.    Wright    A 

Klmbrough  Tract  No  80.  Joseph  W 

Plescia    to   Konvalln  &   Tschannen. 
April   11,   1947— Lots  88,  89.  42.  43    87. 

34   and   33.   Thelma  Tract.    Richard 

Ronne  to  whom  it  may  concern. 
April    11.    1947— Ptn    Lot  4.    Block   M, 

North    Sacramento   Subdivision    No 

4.    Milton    C    Heaney    to    whom    it 

may  concern. 
April    11.    1947— Ptn    Lot   2.    Block  19, 

North    Sacramento    Subdivision    No 

8.   David   Marker  to   whom    It   may 

concern. 
April     11,     1947  — Lot     40.    Swanston 

Palms  Unit  No  2.  E  Houston  Keeh- 

ner  to  Woodard  k  Cool. 
April  12.  1947— Ptn   Lot  17.  Matheson 

Heights.  George  Bonlnl  to  whom  it 

may  concern. 
April   12.  1947— Lot  11.  Block  8.  Vina 

Vista.   H    Nelson    to   whom    it   may 

concern. 
April    12.    1947— Ptn    LoU    9    and    10. 

Conley  Tract.  J  M  Walker  to  whom 

It  may  concern. 
April  12,    1947— Ptn   Lots   6  and   6,   X 

and   Broadway.   Leroy  W  Snapp  to 

Charles  Guth. 
April     14.     1947  —  Lot     515.     Carleton 

Tract.    Alice  O   Martin   to  whom   It 

may  concern. 
April  14.  1947— Lot  165.  Del  Paso  Park 

View  No  1.  J  W  Isley  to  whom  It 

may  concern. 
April  14.  1947— Lot  SO,  Gunters  Addi- 
tion.  Gibson    Wine   Co  to  Moore  k. 

Roberts. 


Recorded                                         Amount 
April    21.    1047-  E   Slst   AVE    176   S 
Irving    St.      R    F.    Bayard,    indiv 
dba  Glllon  Lumber  Co  vs  Joan  J 
F-hillips    (p>atrrlnl8>    ..  $4108.77 


46134  ?IV;  Stockbrl'lee  Rd  :  o-»'nrr, 
A  W  Whalen;  contractor,  Collins; 
fixtures, 

46135  Franklin  8  of  14th  St:  own- 
er. Financial  Center  Bldg;  contractor. 
Cal  Elec;  outlets;  alterations;  plugs - 
switches 

46130  3725  West  8*;  owner,  Amer 
Co;  contractor.  Cliffoix!  Elec:  out- 
lets:   altrratlona:    plugs;    switches. 

46187  1.100  49th  Ave;  owner  and 
contractor.  A  Rarrhetti :  alterations, 

46138  3-^08  Steele  St;  owner,  Rsy 
Haulman;  contractor,  Clifford;  fix- 
tures. 

46139  69.<»6  Colton  Blvd;  ownrr, 
Che  pin  A-  Whitson;  contractor,  Clif- 
ford;  fixtures. 

46140  1108  69th  Avo;  owner.  H  A 
Terry;   contractor.  Clifford;  fixture*. 

46141  S9^1  B  Ft;  owner.  Stea.l- 
man  &  Powell;  contractor.  Clifford.: 
out  lots:   B  Iterations;   plugs:   switches. 

16142  275«)  73rd  Ave:  owner.  Geo 
Calder;  'contractor,  Clifford:  17  out - 
leti;    new    Installation;   5  switches. 

46143  1190  67th-  owner,  Merchant 
Cal  Mch  Co-  contiactor.  H  P.  Clark ; 
96  outlets;   alterations. 

4G144      1194    67th    Bt;   owner,   Mer- 


Non-Responsibility 


SAN    FRANCISCO 


SAN    FRANCISCO 


Am  11  22.  1W7— 569  NATOMA  .ST. 
B  J  Davis,  J<.Jin  and  Frank  Pugh 
as   to  improvemtntii  on   propi-rty. 


Plambing  Permits 


OAKLAND 


Plumber,  H  Weber;  owner,  H  Polm 
1   fix:   1   g»s:   2  water:   714  2l8t  St. 

H  Weber-  owner,  rf  VachI ;  2  wa- 
tpr;  716  21st  St. 

Pl-jmber.  .1  Marsony;  owner.  B  Ed- 
monds: 18  fix:  3246  San  Pablo  Ave. 

J  Tancredy;  owner.  D  Vllle;  2  fix; 
4   water:  3540  Far   Pable. 

Wm  Souza;  owner.  L  Roberts.  £ 
fix:    4    water:    1915    Climes. 

Plumber  nnd  own«'r,  J  'rimele;  u 
fix;  4  \'<^tcr:  3117  Minna. 

FMnrr.ber.  Gu.i  Biermar ;  owner. 
Hendricks:    1    fix;    3666  Lyon. 

PUmnber.  G  Blerman  ;  owner.  Wain. 
Wright:   2   fix;    ••102   E  SSrd   Ave. 


STRUCTURES. 

IM«OSrOBATSB 


220  Montfomcnr  StrMt,  VUkca  C-MO? 
•an   Franel*e«  4.  Calif. 

Sasrmmwiia  OKI**: 
MI4  •  Mh  M..  Phana  Ssa.  8M43 


BAXCO 

PRESSURE    TREflTdJ    LUMBER     POIES      PILING 


V     l',A/irR 


Mir.    cilc*! 


I  0  nib'    I      f;  n  I  i      (    r.-0',ot  I-  .i 


Recorded  Accept.^d 

April   21.   1M7-W  29th    AVE  250  S, 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Fadlitira  for  pipe  bending 

and  manifnlda 

Write    fer    Pricss 

Pacific  Pipe  Co. 

IM  Bpesr  8U  San  Fr«rrii*co 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 


575  Berry  Street 


Phone  MArket  3121 


We  Ar9  Ready  *o  Sarvm  Ybtir  Kaqmlramanft 

READYMIXED  CONCRETE 


Ji  1 


Piling  fjt 


Ion  si  on    f'Ji  nlli     A  v 
Port    of    Onl  ,.:Mft 


JJf.Ba\frr8  Co. 


la^jMj   jT  —  ~~~~~~~~~~"~™^™^"™~^ 


PAGES 


1 


chnnt  Cal  Mch  Co;   contractor    H  P 
Clark;  47  mitleis ;  47  fixtures. 

48145      1190    07;    owner,    Merchant 
Cal  Mch  Co     oi>ntractor,  H  P  Clark- 
1  branch  circuit ;  8  motors ;  2  switch 
es. 

46146    78C6  Outlook  Ave ;  owner  W 
G   W.'lby;   contractor.   McNewd   Inc 
20    outlets;    4    branch     circuits      20 
plugs;    10    BWltcheH.  '    ' 


DAILY     PACIFIC     BUILDER 


46147  i-853  82nd  Ave;  owner,  Ma- 
rle'n;  contractor,  Btauaard  Display; 
tigtx. 

46148  3001  23rd  St;  owner.  Comer 
Grocer;    contractor.    Standard    Dlsp; 

Bigti     . 

46140  3381?  Piedmont;  owner,  Bel- 
n)ont  Linu(M';  contractor,  Standard 
Display;    eig.i. 

46180     7408  E  14th  bt ;  owner.  Joe'a 


CLASSIHED 


WEDNESDAY.  APRIL  23.  1947 


1~~    MISCELLANEOUS 


WESTERN  PERSONNfEL  offer* 
contraaors,  architects,  and  engi- 
neering 6rm9  the  most  complete 
personnel  service  in  the  Bay  Area. 
Qualified  applicants  pre-selected  by 
our  staff,  make  it  possible  for  you 
to  save  valuable  time.  Let  us  han- 
dle your  personnel  needs. 

If  you  are  employed  in  the  building 
mdustry.  and  contemplate  a  change 
we  would  like  to  talk  with  you.  An 
interview  may  lead  to  the  job  you 
have  been  looking  for. 

JOHN  L.  MATHERS   -   Director 

Twenty  Years  in  theJuUding 

Industry 

WESTERN   PERSONNEL 
SERVICE 

r  ,    ^.   (Agency) 

formerly  Cleruai  Pltctment  Bur^u 

26  OFAKRELL  ST.  SUITE   902-3 

GArfi«ld   1617-1618 


1—    MISCELLANEOUS 


MEN  AVAILABLE 

oT^,?i^^^^^'    -'^'  ^^  •  and  P3.K. 
SUPTS.,   COMMERCIAL  and  IND. 
STTPTS.,   ROAD  and   GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 
ESTIMATORS 
ARCHITECTS 
DESIGNERS— STRUCT  -MECH 
DRAFTSTMEN,   ALL  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN.    Building    Materials 
A    complete    library   of    capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  Is  "desired  for  the 

Building  Industry 

bbOkKElEPING  SERVldS 


Cafe;   contractor,  standard   D's:)ia\  ; 
•Ign. 

46161  711  LouUlana;  ownc  and 
cntractor,  G  W  Masters;  alterations- 
fixtures. 

46152  S90O  Seneca;  owner,  D  T 
Aroom;  contractor,  Jones  Elec;  new 
installation. 

46153  814  Seneca:  oMTier,  D  T 
Aroom ;  contractor,  Jones  Elec ;  new 
Installation. 

40154      8810    Seneca;    owner,    D    T 
Aroom;    contractor,    Jones;    new    in 
f  tallation. 

4615P  8802  Seneca;  owner,  D  T 
Arooni;  contractor,  Jonea;  new  in- 
Htallation. 

46156  8744  Seneca;  owner,  D  T 
Aroom;  contractor,  Jones;  outlets; 
branch  circuits;  pluys;  new  instai- 
latlons;    switches 


Page;    contractor,    AUddin    Htg   Co; 
40176    2300  WUlow  St ;  owner,  Ray. 


inond  Concrete  Pile;  contractor,  T  L 
liosenberg;  outlets;  alterations; 
plUKs;    switches. 

46177  2300  Wiilow  St;  owner,  Ray- 
mond Concrete  Pile;  contractor,  T 
L  Rosenberg:  f.xturea. 

46178  450  24th  Si;  owner,  J  E 
French ;  contractor.  T  L  Rosenberg;  4 
fixtures. 

46179  2740  B*way ;  owner.  J"  E 
French  Co;  contractor,  Rosenberg- 
alterations. 

4818C  2601  Wood;  owner,  Chemi- 
cal Inc:  contractci,  T  L  Rosenberg, 
motors. 

46181  3800  Telegraph;  owner,  WW. 
Hams'  Creamery;  contractor,  T  L 
Ro.-^enberg;  motors   • 

46182  36th  &  Wood;  owner,  Lor- 
rner  Diesel;    coritractor,   T  L  Rosen- 


POSITIONS   OPEN 


46167    532  20th  St;  owner.  Elllnger:    Cl^g      aUemlTons' 
f°r}5»i*--.<?*-<:-.t  Electric;  17  lix- |  ^^fisa^^li^ Slmar;    owner,    Hope; 


Ali  taxes,  payrolls  lor  bu.ilnens 
firms,  conti'actors  and  Individuals. 
No  account  too  large  ot  too  small 
SEabrlght  4462.  (tf) 


SPECIFICATIONS,   expertly   typed 

CIt"«r'*°P*£i?*^-  ^"'    «>8-&93  Mar- 
ket Street.    Phone  PRospect  7872. 

2—     HELP  WANTED 

-  •  •  ■'  -  -  -  I 

EXCELLENT  OPPORTUNITY  for 
two  Salesmen.  Knowledge  and  ex- 
perience In  building  materials  neces- 
sary.   Sefe    W.    H.    Edwartis,    6:30    to 

CaUf""  "^  ^'  ""*  '^*'  0»k'»n«*  «. 

ESTIMATOR  AND  DkTAiLfeR  61 
reinfoiclng  txp.  required;  $850.00  per 
month.  State  exp.  and  referer.ces, 
«f!f./    ®*"'    *2^'    *^/°    ^ally    Pacific 

- 1-'":.  '</2R' 

"TSSTJMATOU.  'Jenerai  Oonstruc" 
tion.  Commercial  and  Indusrrtal  ex- 
per.    Phone  Tfi:\api<sbar  <)824. 

^-.f?r^^^^^'^^^"^»^^^•"'^?^^SgTt^^ 

detailing.  Concrete  construction  ex- 
periencb  desirable.   Location:  Monte 


FOR  SALE 


Radial  Saws 


««• 


MONARCH    1/nI- POINT.     Imme- 
diate delivery.   Anier.  Saw  Mill  Marh 
Co.    7  Front  St.    Phone  TU  4615. 
____„_______ (4/2v> 

AVAILABLE  FOR  IMMEDIATB' 
DELIVERY,  a  limited  ^SStlty^ 
Iw^ir^o**  corrugated  ALUMINUM 
i,  J?  ^'  ■^»nd"'^  dimension.  Phone 
Mr.  Crandail.  SUtter  826&  (^fj 


wil  •*"    '^    VORRIS  K.   DAVIS  CE- 

L.INE.    4    hard    rubbertire    wheels    in 
good    condition.     Price   $700.00     A    J 
•-low,  6684  Sobrante  Ave.,  Richmond. 
(4/5-2. 


Corrugateo   ALUMINUM  SHISBTS 

inum   Products   Co..  a246   t6th    8trW? 
Phone  UNderhlll  2166  or  SUtter  5?So. 


«.«  n         . -— • ""°t-IMrVl^n       '^'^    ^^^    CONCRETT:: 

rey  Bay  Area.  Submit  experience  and  tn^i  ^""o^f °^'*'"'"^  ^  2«4.kw.  Elec- 
salary  requirements  to  P  O.  Box  900  IV  '^'''"'  *^'  Florida  St.,  San  Frtr- 
Watsonville,  California.  tf  '  (4/23) 


tures;  new  installation. 

40158  5949  Hlltn  ;  wner,  H  R  Shor- 
ratt;  contractor,  Manning  &  Whlt- 
aker;  outlets;  3  plugs. 

46159  313fc  Coolrdge:  owner  and 
contractor,  K  W  Grundy;  overhead 
service 

48160  6408  Frank  St;  owner.  WH- 
lard;  contractor,  Mel-ose  Elec;  mo- 
tors. 

46161  2808  Carmel;  owner,  Jacob- 
sen:  contractor.  Collins  Elec;  fix- 
tures; new  Installation. 

46J62  2808  Carmel;  owner,  Jacob- 
sen;  contractor,  Collins  Elec;  outlet"- 
plu«:<?-    new    installation:    switches 

46163  5960  Contra  Costa  Rd ;  own- 
E  E  Trefethan:  contractor,  College 
Ave    Elec;    3    fixtures. 

4(J164  424  Monte  VIsU;  owner 
Milton;  contracior.  Cat  Elec;  7U  mo- 
tors. 

46165  6514  Colton ;  owner,  L  Mau- 
rer;  contractor.  Maxwell  Co;  20  fix- 
tures. 

4to6C  9241  Golf  TJnks  Rd :  owner. 
Cordo2.«i-  contractor,  Broadmoor 
Blec:  new  installation;  temporarv 
Kaws. 

46167  384    64th    St.     owner.    Able 
contractor,     A     L     Solari ;     overhead 
service. 

46168  5495  Claremont;  owner,  Bo- 
tion;  contractor,  A  L.  Solari;  8  out- 
lets. 

46169  521  Cheater  owner,  Shead- 
contractor,  T  i3ushn;an  Elec;  7  fix.-' 
lurcs. 

41170  621  Chester  St:  owne- 
Snead;  contractor,  T  Bushman-  7 
outlets;  4  plugs;  1  switch. 


46171 


«lrri  7        «^    ^"^^      owner,    atlons;   8  tlxtures. 
ontractor.   HnvAne  m,  txra^., .  I     ».»i.   _„j.   «   .     _? 


Vasey;   contractor.  Havens  &  Wade 
°".*i!i-=   alterations;   plugs;   switches 

46172  405   40th    St;    owner,    Milton 
Young:     contractor,     Jaa     Anderson 
overhead  service. 

46173  6524  Morega  Ave;  owner, 
■  .,  contractor,  Aladoin  Mtg  Co 

46174  31flt  &  San  Pabic  Ave;  own- 
er, Harlcy  Davidscn;  contractor.  Al- 
addln  Htg  Corp. 

•175       82     Buualyptus     Rd  •     owner. 


contractor,  L  R  Wallace  Jr;  outlets 
alterations;  switches. 

48184  576  Wala  Vista;  owner, 
Knapek;  contractor,  L  R  Wallace  Jr; 
outlets:   alterations;    switches 

46185  1260  Bates  Rd;  owner,  Hol- 
son:  contractor,  L  R  Wallace  Jr; 
alterations;   2  plugs. 

46186  621C  Majestic;  owner  ^nd 
contractor,  H  L  .Stilling;  overhead 
service. 

46187  32.^4  Moroum  Ave;  owner, 
Spotz;  contracior.  T  L  Rosenberg- 
alttrations;   overhead   service. 

4(!188     5.S6  Lakepark;    owner,   ; 

contractor,    John    Price;    alterations: 
overhead   service. 

46189;  7968  Fontalre;  owner  and 
contractor,   R  E   Rhode ;   alterations. 

46)90  2293  E  14th  St;  owner.  Asso 
Croft:  contractor.  Spott;  outlets; 
branch  circuits;  plugs;  swiiches. 

32S2  Lakeshore;  owner,  TCast  Bay 
Realty;  contractor,  Spott  Electric; 
branch  circuits. 

5212  Broadway;  ovner,  M  A  Lit- 
tle; contracior.  Spott  Elec;  10  out- 
lets; 4  branch  circuits;  6  plugs:  2 
switches.  H    BO.    - 

5212  Broadway ;  owner,  M  A  Little  • 
contractor,  .Spott  EIpc;  10  outlets'; 
4  branfh  circuits;  6  plugp;  2  switches 

5212  Broadway;  owner,  M  A  Little 
contractor,    Spott    E.cc;     10    outlets' 
4  branch  circuits ;  6  plugs :  2  switchep 

5212  Broadway;  owner,  M  A  Little - 
contractor.  Spott  Electric;  25  out- 
lets; 8  branch  circuits;  18  plugs;  mo- 
tors; G  switches. 

13l4  82nd  Ave:  owner,  John  Neve» 
contractor,    St    Francis    Elec;    alter- 


S-70O— EXECUTIVE,  under  80,  to 
take  charge  of  all  accounting  tor 
general  contractor.  Must  have  had 
construction  exper.  Salary  open.  San 
Francisco. 

S-702— CHEMICAL  ENOR.  80-40^ 
grad..  with  plant  design  and  000- 
struction  exper.  for  consulting  offlca. 
$400  month.  San  Francisco. 

S-710— SALES  ENGR,  about  S6» 
with  local  references  an  dated  fab- 
ricating business  exper.  $400  month 
to  start.  San  Francisco. 


ENGINEEIING  SOCIITIIS 

PEISOMNIL  SEIVICe.  INC. 

(AgMcy) 

Newton  D.  Cook.  Mar. 

57  POST  ST.  S.  p'4 

•AHM4  f24t 


9th  and  Oak  Sts ;  owner,  McMlllen 
Corp;  contractor,  Oakland  Elec  Shop; 
alterations. 

428- .A.    13th    St;    owner,    Dickman 
contractor,     Oakland    Elec    Shop-     3 
outlets;  4  plugs 

1425  Leimert  Blvd  •  owner.  Signal 
Oil  Co;  contractor,  Monzo  Electric; 
overhead  "lervJce. 

'i266   San    Pablo   Ave ;    owner.   Sail ; 


plugs;    new   installation. 

4007  MucArthur:  owner,  Cirly 
Lock:  contractor,  Monzo  Elec;  plugs 
branch    circuits;    overhead   service. 

68  Fairview;  owner,  L  Shestek- 
contractor,  Manning  &  Whltaker;  5 
plugs. 

2l8t  and  San  Patio  Avenue;  owner 
Harley  David.son  Motorcycle  Agcy  ■ 
contractor,  Matson  Elec  Equip-  al- 
terations. 

1450  13th  Ave;  owner,  N  Brown' 
contractor.  Clifford  Blec-  outlets' 
plugs;,  switches. 

1100  Mtn  Blvd ;  ownbr.  Willoughby  - 
contractor.  Clifford  Elec;  fixtures. 

1100  Mtn  Blvd;  owner.  Willoughby - 
contrator,  Clifford  Blec;  outlets-  al- 
tera! ions:   plugs;  switches. 

836   37th    St;    owner,   Wm    Moffati- 
contractor,     Clifford     Elec;     outlets  . 
plug.s;  switches. 

3426  Maple  Av? ;  .owner,  Lockwood  • 

contractor,  J  Grosso ;  overhead  serv  ' 

3920  E  14th  St;  owiier,  Mrs  Zampa- 

contractor,   J    Grosso,    alterations.      ' 

1686   7th    St ;    owner,    Hendrickson  ; 

oontrtctoi.   Clifford    eiec;   fixtures 

638  Alcatrcz  Ave ;  owner.  R  V  Rey 
nold.-i;  contractor.  Spott  Electric;  ovi 
erhesLU  sen'ice. 

1225  10th  St;  ov/ner,  10th  St  Groc- 
ery;  contractor,  C  A  Langlals  Co;  4 
fixtures. 


BERKELEY 


contractor,  -Monso    E.e^  ;    l^t.et  ;".-^  '  Erectr.c  Motor"  borSi^f ltd'. 


68100  2539  Benvenue;  owner  «nd 
contractor,  Howard  W  Davis.  1  out- 
let. 

68101  2942  Unden;  owner,  W  H 
Hutchinson ;  contractor,  Aarrak'a 
Heating;  1  motor. 

68102  2419  Parker;  owner,  L  Da- 
vies;  contractor,  Chesney  Electric-  6 
fixtures;  new  service  ' 

68103  2900  5th  St;  owner,  Darkee 
Famous    Foods;     contractor.    Pacifio 


WANTED 


WANTED  MACHINERY— USED 

8H  or  9x10  or  10x12  Lambert  or 
Oyde  2-or  3-drum  steam  hoist.  60 
60  or  70  HP.  oil-fired  boiler,  ready 
to  operate.  ^ 

Vulcan  No  1  hammer  with  Stand- 
ard and   McDermid  cast  steel  bases. 

Plain  type  driving  head  for  16-!n 
octagonal  concrete  piles  to  fit  No  1 
Vulcan. 

Bu^Te'n    °°'   ''°-   "^'    ^*"y   ^-'/iS 

S—  FOR  RENT 

^^l^BKU      HANDLING      EQUIP- 

^7J^^ri«TT^«.  «i7  I'T  month. -Lev: 

i^  *i«.  P^""  '""'»*^^>-    Daniel   McFp.r- 

;"" V-  7^,4  ^"^""^  ^""  ^»'«"«  °;Vf; 


(4/23 

^      FOR  SALE  OR  RENT 

COMPRE.SSOR.  ,05  -  "*"  ijgersoll 
Rand  on  4  pneumatic  tires.  ne>My 
overhauled.    Phone  OLyriipic  C406. 


PAINT-Up  to  500  gals.,  top  qual- 
ity  outside.    L..-.&  Zirr.nd  Tiunh  m 
and   pure   Linserd    Oil    $3,75  per  g»T 
'"  ^»^"^M.  &  H.  Bulldor.  Supply  fv 
FTione  KEPr.g  2-2413.  (A/?:; . 


, CONORE'tE  HOIST.  Nov!l  gas  en- 
g  ne.  buokrt.  top  f.,xver  Hheavcs  com- 
plete, S50  a  month.    TWInoaks  81fil 

. (A/2-i) 

MIXERMOBILE,    2    BUQQY- 

MOBILES.  BATCH  PLANT 
will  rent  or  lease  completely  oper- 
ated or  will  contract  for  all  types  of 
Concrete  Placing.  California  Con- 
structors, Inc..  1243  Broadway.  Bur- 
lingame.  Phone  Burlingame  48001. 
..  4/24 

5—         FOR  SALE 


FOR  SALE 

LUMBER.  SHRIT  ROt  K;  FiR, 
allAi7e.«,  <iprciru>d  U>nirth«:  l»IM' 
hnardM  kiln  dnrd:  TIMBER,  anv 
'"nstth  and  domcD.Kion:  MIL*. 
WORK.  rail  Mrs:  DOORS.  S  \sri 
sniVr.LES,  MOULDlNCrWooi 
Lflfh.  Mrfn'  \.;\\h,  Nnlls,  Plast  -r 
Hoard.  Plywo<Kl,  Oak  and  Pine 
I  loorinjj 

Carload  Lots 

Awodated  Contractors' 

Service 

'  »51  Sntfor  St..  San  Francisci  9 

PRoBppct  4.') 00  or  2800 


PLUMBING  ■ 

Packaged  residential  drainage  sys- 
tem. Complete  from  fixture  outleu  to 
base  of  stack.  Ideal  for  mass  con- 
struction projects.  Package  contains 
all  necessary  fittings,  traps,  braoohas. 
etc ,   cut   to  fit   and    ready   for  field 


RLACKSMITH  SHOP,  fuily  eouu. 
ped  with  POWER  HAMMER    ^>    . 

x';.rp"!M"""'-'-'"*^^^^/ 

«^i'.M:^    ''^^  *->^    ETTMP  TRUCKS 
Model  300  series,   excellent   00"^^ 
Peter  Snren.sen,  927  Arguolh,  St    Rr. 
wood  City;  ,.hone  Redtood  City  2212 
~  (4/2$ » 

NOBLE    PORTABLE    CONCRETE 
BATCHING    PLANT,    u^cd    one   da,, 
fully  automiitlc.    F-r  nart'crlar*.  tele- 
phone PRospect  9750.  Extension  2fc. 
^ ( 4  /2!i  1 

PLANERS 

Forsberg  cuts    13^x6-ln.,    complete 
with    motors.    Immediate    delivery 

RICHER  WILLIAMS  CO. 
302  A\h  SL.  Oakland TU.  8690 

JAEGER    CON'jnRPK    MIXEK 
Model    H   EL    imen     Hrpd.    wltM    -Utp 

nJ^T^.LL^    WESTERN    TANDEM 
ROLLER.    S-io    ton    converted,   over 
nnul^d   and  rolls  retired,  as  Is,  $1200 
J    HFNRV   HARRTR.   26P7   Ninth    St., 
Berkeley:    phone   THornwall   7I66. 

STANDARDIZED 
BUILDINGS 

12  standard  .sized  buildings  for  im- 
mediate delivery  In   either  timber  or 
steel  structure.    Cl«ar  spans  f;vm   40 
to  160  ft.    Lengths  from  40  to  60*1  'i 
Also  .slandaidlsed   roofs  of  timber  r.r 
."teol  f.)r  ereotinn   on   mn-'anry   \.-a  In 
Am«'rlcan    Standardized    Bldg.    Corp 
332  .s.    Mlohljjar.   Ave..  Chicago  4.   Ill 
Wabaah  l^os 

2  NRW  IHIiLDlWO.^rcdllUUGAV 
ED  IRON  One  40xll0-ft  fr>r  $3  81)0 
the  orhpr  I105t200-fi..  r.,r  $7..'^)0  Thine 
bldgs.  are  complete  with  plans  and 
packaged  ready  for  delivery.  Simple 
to  erect.  For  further  information  call 
Or*»sham  Con.str.  Co..  Sunnyvale  •>1>7| 

__  _  (4/24) 

DOORS  Al^  MdtJLffiNO' 
Tm-.ie'oitf  d'^llvcrv  nf  a  ^rlre  to  sat. 
isfy   contractors.     I2bo   Products   Co 
1427    Oregon,     Berkeley;  -THomwail 
2036    (4/2<J> 

4  seis  ftKf  TWNAt.  r>6b\i  HDWK 


Fenestra  Industrial  Steel  Doors  an  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  conunercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


[jj  gy  m 


(Il0hll  Typical  Single  Swing 
Deer  •  Well  Detlgned, 
Sturdy  •  Long-lotting 

STOCK  TYPES  .  .  .  Sizes  range  from  2'8"  to 
100"  width  atid  6'8"  to  8'0"  height— provid- 
ing  variety  for  many  needs.  For  dimensions 
b>'  types  illustrated,   send    for   our   catalog. 


assembly     Bi^sPd"nn   'JJT.Yi    7*^   VT^    ^"'"  oP*"'"?"  ^^'^l'^':  2  lets  SECTION- 


D  E  T  R  O  I  T    i,T  EEL     PRODUCTS 


^otMc  Cootl  Plant 

U\0  SUty-Thlrd  St.,  ImoryvllU 

Oakland  S,  Collfemia 

Phone;  Olympic  %%7i 


C^y^yn^^any 


t^Kol  $•!«  ofUce 
-*-»  S»ontgom.ry  Sf.,  »„„  g,^ 
*•"  ''wcfico  4,  California 
Phons:   OOugias  OMO 


F.W.DobGE 


vv  ."      f   r  ,' 

. 

r      F   ^   c. 

N  f  w  s     :>  f  fc   , 

f 

fill  ^aife  f  arific  fuiliier 
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Nishkian  Offers  'Pay-as- You-Go*  Plan 


New  Transbay  Crossing  ToO  Free  in  10  Years; 
Ei^ineer  Says  A-N  Board  Exceeded  AuAority 

A  «.B  A  ^  *^  PHILIP  G.  BRADV 
^  A  P«jft>As-You-Go"  croMi'ng  plan  which  would  tolve  thu 
area's  transbay  traffic  problems  for  all  time  and  create  a  vafa*. 
able  vast  new  industrial  area  for  San  Francisco  %var  off ared 
today  by  L.  H.  Nishkian.  In  an  exdwive  interview  %vitli  lh« 
Iiailj  Pacific  Buildi-r,  Iho  iumotl  S  .n  FiHnciwo  fUKineer  unveiled  an 
improved  version  of  a  Bay  Land  Cro-si'ig  which  nieits  and  overcomes 
objections  raised  earlier  atU-r  u  "curHory''  hearinK  bv  the  Joint  Array- 
Navy  hoard.  ♦— — - — '- *■  .  ,- 

Ai    th    same    time,    he    cbarffed 


that  the  boai'd  exceeded  the  au- 
thority under  which  it  was  formud 
and  failed  to  carry  out  the  provi- 
sions of  the  Contfressional  resolu- 
tion which  activated   it.    Nishkian 

Preliminary  Specifications 

Land  crossing,  length 15.eOO-ft. 

"  2,000.ft. 

1.000-ft. 

S.0O0-ft. 

S,OAO-ft. 

!iOO-ft. 


Maxunum  width 
Width  at  S.  F. 

East  ship  channel 

West  tide  chattnel 

Roadways,  24  lanes.  RRa. 
Tubes  to  Oakland  and 
Alameda 


4-Iane 
60- acres 


leading  directly  to  Oakland  and 
Alameda.  Total  ccst  would  ha 
about  $124,000,000  which  would  be 
liquidated  '.n  "eight  to  ten  yearb". 
The  fill  would  be  at  least  2000 
feet  wide,  perha^Hs  wider,  with  500 
feet  reservotl^in  th«  center  for  24 
lai'ca  of  vehicle  traffic  and  railroad 
rights- of- wuy  if  the  latter  are  de- 
sired. At  the  Eastern  (Oakland- 
Alameda)  end,  opposilo  the  Oak- 
land estuary,  a  3000  fool  wide  navi- 
gation channel  4b  provided. 

A  new  feature  In  thw  p\an  la  an 
open  water  channel,  30O0  feet  wide, 
at  the  San  Frnnvisco  side  to  per- 
mit free  tidal  flow  and  nrevent  un- 
due lilting  along  the  San  Fran- 
cisco waterfront.    Heedini;  the  de- 


S.  F.  Union  Button 

Approac)\ea:  Freeways  north  and 
south,  with  runufln  on  alternate 
atr««ta»    includes    tunnels    (hrouffh  I  mands    for   both   a    Union    Station 


I  Telegraph  HilJ  and  Lombard  Stre.-t  I  and     eventual     transbay     mi>fnline 

— ■— — — ^— ■— ^— ii— — — 1 1  railroad  tr-iffic  into  San  Francisco, 
„.„....    .       ...       .  ^,     I  Nishkian  proposes  a  60-«cre  All  on 

stated  that  neither  he  nor  any  oth-    which  could  be  constructed  a   Un- 
!L£f^.^J2l.^-"u'l/J^f!'^^iL?"..!!*)"l'on  Stati.n  v^th  »ll  the  necessary 


A  perpponlvp  view  of  the  new  Bay  Land 
Crossinp  plan  conceived  by  L.  H.  Nishkian. 
showing  the  Modifications  and  improvements 
he  ha»  adopted  to  overcome  earlier  objections. 
The  ship  channel  at  the  Ea<!ter:i  end  has  been 
widncd  from  3000  to  3000  feet,  a  3000-foot  open 
water  covore<l  channel  has  been  incorporated  at 
the  Woslern  end,  snd  a  60-acre  I'nion  terminal 
has  been  ndded  on  the  San  Fraiicisco  side.  Not 
completely  sh:iwn  'n  the  lower  left  hand  corner 

Supervisors  Ghre  Final  Action  on  Posting 
Ordinance  Next  Monday;  Fee  Is  Cot  to  $2.50 

San  Francisco's  home  builders  will  find  another  expense 
added  to  the  cost  of  new  homes  if  the  board  of  supervisors 
passes  Bill  4627,  which  will  be  on  Monday's  legislative  calendar 
tor  final  passa^re. 

The  bill  provides  that  notice  of  intention  to  huild  (either  new 
construction  or  alterations  tind  reimirs)  must  he  posted  on  the  site 
within  (wo  days  after  issuing  of  building  permits  and  "shall  remain 
so  posted  until  the  expiration  of*" 
the  ten  (10)  day  period  for  appe.il 
from  the  issuance  of  said  permit." 

TTie  measure  originally  carried 
a  ten  dollai  fee  for  each  p;^>stitMT, 
on  recommendation  of  the  board  of 
permit  appeals.  It  was  passed  on 
first  reading  in  that  form,  but  was 
returned  to  the  judiciary  commit- 
tee when  th-:  Associated  Home 
Builders  protested  that  they  had 
not  been  notified  nor  hetrd  in  coni- 
mittee, 

Monday  it  was  amended,  rediie- 
inf  the  permit  fee  for  boin  new 
work  and  repairs  to  f2.60:  and  one 
permit  may  be  Msed  for  new  cof- 
struction  on  adjacent  lots  located 
in  the  same  block. 


are  the  freeways  which  would  permit  efficient 
dispersal  and  collecMon  of  crossing  trsffic.  A 
freeway  to  the  Golden  G.ite  bridge  vould  run 
along  the  Emhjrcr dero,  tunnel  under  Telegraph 
Hill  and  Loml.ird  Street,  emerging  West  of 
Van  Ness  Avi  nue.  4  second  Ireeway  to  the 
SouJh  would  connect  with  the  Ptnhandle  Both 
freewsys  wouid  feature  runoffs  on  alternate 
s(reet.<-  de&igned  to  take  some  of  the  burden  of 
crosstown  lorsl  traffic. 


The  reduction  was  largely  due  ♦o 
the  vigorous  opposition  of  the 
home  builBers,  who  contended  that 
a  f  JO  fee  would  brinpr  in  thousatid.>4 
more  than  was  needed  to  pay  costs 
of  the  posting.  It  is  not  the  duty 
of  the  home  builder — and  ultimate- 
ly, the  buyer — to  support  the  board 
of  permit  .appeal?,  t.hev  argue<f. 

Supervisor  Mnrvia  E.  Lewis  had 
introduced  a  motion  to  limit  the 
posting  of  notices  to  commercial 
and  lndTi«rtHal  structures  only,  but 
it  was  defeated  by  a  large  major- 
ity of  votes.  ProponentJi  werr  Ix>w 
is,  Ifesd  snd  Meyer. 


Urge  Employment  of 
Structural  Engineer 
In  School  BuiMing 

SACRAMENTO.— The  St.nictui- 
al  Engineers'  Association  of  Cen- 
tral California  has  recommended 
that  school  districts  planning  new 
buildings  require  each  architect  ♦o 
nominate  a  structural  «nv:ine«r  and 
present  his  contract  for  board  ap- 
proval. 

The  Structural  Engineers'  state- 
ment read;  "Earthquakes  in  var- 
ious places  in  this  rtate  have  ex- 
posed «»'>iiou8  deficiencies  in  struc- 
tural design  and  supervision  of 
construction  of  pubHc  pchool  build- 
ings. 

"These  deficiencies  hsvp  cost  the 
taxpayers  millions  of  dollars.  State 
laws  now  rpquire  ade^nate  struc- 
tural design  and  it  ha«  b^comrr 
standard  practice  for  architects  to 
retain  licensed  structural  engi- 
neers. 


HAY  AND  PEANUTS 

It's  a  custom  for  Party  Sial- 
waits  ard  those  who  hope  for  Po- 
litical Appointments  to  get  to- 
gether at  H  $100-per-plate  dinner. 
It  is  called  a  Jackson  Day  or  a 
Jefferson  Day  dinner,  depending 
upon  whether  you  are  buying  ha> 
for  the  Donkey  or  peanuts  for  the 
Elephant. 

^    it    -Ct 

(Andy  Jackson  or  lom  Jeffer- 
son, in  their  day.  could  have 
bought  dinners  for  an  entire  year 
for  $100.) 

-Cr    ft    <r 

This  »s  ju.«rt  an  idea  as  to  how 
the  Democrats  could  collect  a  tre- 
mendous camnaign  fund  for  1948: 
tt    it    ft 

Suggested  is  a  phonograph  ree 
ord — piano  selt^ction — the  Missouri 
Waltz— plnyed    by    Harry   S.   Tru- 
man. 

iV    «    * 

All  of  the  Democrats  and 
all  of  the  Republican.^  wonid 
buy  copies  of  this  record — 
hot     for     catirely     differetit 


partial,  unbiased  hearing  ana  eval 
uation  of  their  plans. 

The  six-man  Army-Navy  board, 
three  of  whose  members  are  now 
retired,  strmmarily  rejected  all 
plans  presented  at  hearings  some 
months  ago  and  ur^ed  adoption  of 
a  low  bridge  crossing  from  Army 
Street  to  Alameda  at  a  cost  of 
1184,468.000. 

"In  presenting  a  plan  of  their 
own,  the  members  of  the  board  re- 
lin()uif;hed  their  authorized  duties 
as  judges  and  became  contestants." 


Estimated  Cost 

(in  milllont) 

Fill:  dredged $11.7 

Fill:  rock  . ._ 18.75 

Tubes 48.0 

West  channel 15.0 

Api^reachM SO.O 

Eiiffla«cring,  plans  4.0 

Total  $124.15 


Nishkian  declared.  "In  endeavor- 
ing to  support  its  own  crossing 
plan,  the  board  apparently  leaned 
backward  to  emphasize  minor  ob- 
jections in  competing  plans.  Their 
impartiality  can  best  bo  judged  ly 
the  fact  that  the  W»urd.  while  list- 
ing inconsequential  points  at  great 
length,  failed  even  to  mention  ob- 
vious advpntages  of  other  plan^i." 
In  addition,  he  said,  the  joint 
board  did  not  carry  out  express 
Congressional  instructions  to  con- 
sider the  economic  development  of 


Kwtimated  Annual  Itevenue 

(In  million*) 

rolls  (40,000  daily).  $3.65 

Leased  land  (le  sq.  ft.)       S.S 
Wharfsge   5.0 

R.R.  freigfif  yards       


OKAY  PARKING  METERS 

Sslinas  voters  in  a  special  elec- 
tion recently  appmred  tnSti'llatinn 
of  parking  m(4ors  in  the  down- 
town district. 


Mininiiim   Ann.  Total  $12.1.''»  plus 


the  area  as  part  of  ths  overall  pic- 
ture. He  added  that  evidently  lit- 
tle consideration  was  given  to  the 
studies  and  conclusions  of  the  var- 
ious PJfinning  commissions  as  to 
the  future  growth  of  Bay  area  elt- 
Im. 

In  Nishkian's  new  plan,  he  has 
retained  the  basic  features  of  hi.^ 
earlier  proposal  but  has  modified 
them  to  overcome  even  minor  ob- 
jections voiced  '•arlier.  His  plan 
eiMw^ntially  is  a  ftl!  from  San  Fran- 
cisco  across   the   bay   with    tubis 


freight  and  marshalling  yards. 

The   present    plan    calls   for   the 
San    Francisco    appic aches    to.  be 
/lorth   of   China   Basin   in  the   vi* 
cinity  of  Tcwnsend  St.tet.   An  In- 
tegral part  of  the  plan  is  che  builu- 
ing  of  freeways  to  collect  and  dis- 
perse traffic  without  additional  con- 
gestion.    A    freeway    I'.orth   would 
lead    directly    from    the    crossing 
along  the  Embsrradoro,  tunnelling 
under  Telegraph  Hill  and  Lombard 
Street,  to  the  '^Jolden  Gate  Bridge. 
A  freeway  south  would  lead  to  tho 
Panhandle. 

Since  both  fruaways  would  havo 
runoffs  on  alternate  streets,  Nish- 
kian believes  that  not  only  would 
transbay  traflftc  be  dispersed  quick- 
ly and  efficiently  but  that  local 
traffic  would  save  much  time  fti 
crosstown  travel. 

Specific  advantages  claimed  fur 
the  Nishikan  plan  are  that  it  would 
divert  at  least  50  per  cent  of  the 
traffic  from  the  oresent  Bay 
bridges;  it  is  self-liquidating  and 
would  be  toll-free  in  ten  years; 
it  would  provide  for  all  future, 
needs;  would  prevent  dumping  of 
traffic  into  already  congested  down- 
town areas;  it  would  provide  both 
Oakland  and  AlamedH  with  direct 
routes  to  San  FrnnciKJo,  reli*»ving 
traffic  congestion  in  both  those  cit- 
ies; it  worJd  create  an  industrial 
rtction  of  San  Francisco  and  Ala- 
meda which  would  provide  $3  mil- 
lion in  land  rertals  yearly  plus 
taxes  and  wharfage  fees  which 
would  '•ut  the  Ux  »ate;  it  would 
permit  mainline  trains  to  come  in- 
to San  FrancliKo  on  a  free  right- 
of-way;  the  industrial  development 
of  the  crossing  would  craats  an  in- 
centive for  tht  railroads  to  extend 
their  facilities;  it  provides  for  a 
Union  Terminal  in  San  Frsnci«co: 
it  would  k»-<!p  all  the  money  e«- 
pended  en  it  in  the  Bay  area  in- 
stead of  being  diverted  to  Eastern 
fabricators, 

"The  important  point  to  bear  in 
mind  is  that  an  additional  Bay 
crossing  must  answer  three  basic 
problems.'*  Nishkian  said.  He  said 
the  problems  were  (1)  it  must 
divert  traffic  from  the  prtsent 
structure  without  increasing  traf- 
fic congestion;  (2)  It  must  provid 
for  all  future  needs;  and  (3)  it 
must  Yc  financially  sound  snd  salf- 
llquidating. 

"For  instance,"  he  explain*^d, 
"without  going  intr>  the  other  ques- 
tions at  all,  the  Army-Navy  board 

rrnn  tlnu*d  on  Fag*  •) 


v.'tifn',^'**-- 


rA6£2 
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C«fiyHfht  1946  by  F.  W.  Dodg* 
C*rper«tTon.  Reproduction  In  whole 
or  port,  without  writton  pormlo* 
■ton  of  tho  copyright  holdor,  !• 
oxproooly  forbidden. 


Franctoco.  Calif..  t6.87ft. 

'Wtlllam     Martin,     San     Prancloco, 
Calif.,   |7,1»7. 

L.ewi8    J.    McDermott.    San 
cleco.  Calif..  $10,270.11. 


Pran- 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration.  Gilbert 
R.  KnelM,  district  directcr,  1355  Mar. 
ket  Streot,  has  announced  the  fol- 
lowlnK  permits  Krant<!d  for  corstnir- 
tlon  of  commercial  and  Industrial 
hulldlrfrs  In  tl<e  San  Francisco  area. 

8TOR3S,  furniture.  110,000  164  Cl^av- 
land,  Auburn;  o^vne^,  J  G  Mackay, 
premlaoOi. 

HEADQUARTKRS  fo.-  Singer  Sew- 
ing Machine,  $27,000;  1011  K  S».. 
Sacramento-  owner.  Empress  T>if»- 
atre  Co,  111  Sutter  bt.,  San  Fran- 
cisco. 

OROCEnT  and  market,  (14,000;  Cc- 
lusa  and  Cooper.  Yuba  City;  ovn- 
er.  D  A  G'lman,  Route  2,  Yuba  City 

SCHOOL,  168,000:  Laurel  and  Do- 
lores. Havward :  owner,  Alameda 
Coanty  School,  Oakland. 

MFO  Venetian  blinds,  $18,000;  San 
Jose;  owner,  Apox  Venetian  BlmO 
Co,   256  T=\)sf  St.,    San   Jose. 

REPLACE  electrical  wiring,  $12,266, 
340  Post  St.,  San  Francrsco;  own- 
er, BulW-k  A.  Joneb  Co.,  840  Perl 
St.,  S#n  Prancificc. 

CHURCH  addn.  $30,000;  Alcatras  a-id 
King.  Bnkelf^v;  nwnpr,  P-*ogressI .' ? 
B.aptlst    Cliurch.    Berkeley. 

ADDN  to  Dorrls  border  inspection 
station,  $8500;  Dorrls;  owner,  Ststo 
of  Calif.,  Division  of  Archltectmo 
Sacramento. 

OFFICE  space.  $2500:^56  Montgom- 
ery St..  San  Frar.ci.sco;  owner,  Her- 
cules Powder  Co,  225  Bush  Strctt, 
Skn  Francisco. 

ALTER  lor  addl.  press  capacity,  $10.- 
000;    30    California     St.,    Redwood 
City ;    owner,    Ilcdwood    Cltv    Tr> 
bunc,    30    California    St.,    Redwood 
City. 

REPAIR  .stadium,  J30.000;  Kerar  St^i. 
dium,  San  Francisco;  owner,  Cft\ 
of  San  Francloa 


Building  Section 


NEWS  INDEX 


Cemmorolal    Bidga.   . 
Educational    BIdgs. 

Heepltale    __ 

IntfiMtrlol    Bulldlngo 
Putallo     Bulldlnga     ~ 


1-  t 

•-10 

11 

.ia-is 


4/24/47  8 

Plana   Completed — Awaiting  Approval 

of    State    Division    of    Architecture 

Gymnasium    Bidg.  Cost    $250,000 


LINDSAY,    Calif..    Tulare    Count3|^ 
Owner— Lindsay    School    District,    C. 

A   CaBtle,   aupt.,   Lindsay,   Calif. 
Architect     —    BYank    Wynkoop,     821 

Market    St.,    San     Francisco,     and 

Stoncr    Building,    Bakersileld,    CaL 
Gymnasium    building    tc    strve    both 

the  Junior  and  si-nlor  high  schools. 


SUB  .  BIDS  WANTED 


Qeneral  contractora  desiring  aub  bids  on  any  Job  are  Invited  to  m^ke  known 
their  requiremanta   In  this   column.    There   la   no   charge   for  thia   oervlce 


Juvenile  Hall,  Plumaa  County;   Bida  due  April  2S,  2:30  P.  M. 
U  Q.  Shaht,  RouU  1,  Box  142,  Chlco  (Chlco  1088  < 

wingnam   Conatr.   Co..   «82»  Eaitem   Ave.,    Sacramento    (Sacto.    e-WlV; 
B.  *  R.  Conatr.  Co.,  110  Maiket  St.,  San  Franclaco   (DOuglaa  7516) 


Munioipal    Bewago    Worka    Bnlargement,    No    t9-%    Palo    Alto;    BIda    Due 

April  at,  S:00  P.  M. 
Central  Callforhia  Conatr.  Co.,  Inc.,  116  Brie  St    &.  F.   (HEmlock  7»2«) 
OoLuca  A  Son,  1745  Filbert  St.,  San  Franctfco    (ORdway  3600) 
Utanley  H.  Keller,  114  2t8h    Ave,  San  Francisco    (BKyline  3862) 
Clinton  Conatr.  Co.  of  California.  B28  Folsom  St.,  S.  F.   (SUttor  8440) 
M.  *  K.  Corp..  200  Financial  Center  Bldg.,  Bar.  Fianciaco  (KXbrook  76X4) 
Jenaon  A  Manga,  Box  230«,  Rte.  2   Hldge  Road,  Redwood  City  (KKdwcod 

'Jlty  1270-J) 
^•eter  Klewit  Sona  Co.,  442  Post  St.,  San  Francisco  (EXbrook  5736) 
Uranlte  Constr.    Co.,   P.  O.    Box  900,    Wataonvillc    (Watsonvilte   404) 
carl  N.  Swenaon  Co.,  P.  O.  Box  558.  San  Joae  (BAUard  2602) 


14-17  ( 

ReUgteuo     Buildings     ..._ 18-1»  ' 
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Contract    Awarded 

Warehouse   BIdg. 

I-,OS  ANGET.ES.   Calif..   Los   Angeles 
Co^mty.    121   Rose   Street. 
'   Owner  —  California  Hardware  Com- 
'^     pany,   800  E.    1st   Si...   Los   Angeles, 
Calif. 

Architects — Austin,  Field,  Fry  ai'd 
Crlx,  Chamber  of  Commerce  Bl<'g., 
Los    Anpeles.   Calif. 

Reinforced  concrete,  4- story,  ISBx 
12fO.  fiat  stab  concrete  roof,  steei 
aa-ih,  brick^Rork.  misc.  iron  and 
steel.  CArr«nt#r  work,  composition 
roofing,  glass  and  glazinf;.  lathlnt; 
and  plastering,  painting,  electrical 
work,  plumbing  anc*  bprinkler  iTvs- 
tem,  finish  hardware,  rolling  steo! 
doors,  metal  covered  doors,  eleva- 
tor. 
Contractor — Wm.  C.  Crowell  Co..  1/0 
E  California  Street.  Pnsadena,  Cal. 


Factory    Building,    American    Radiator   A    Standard    Sanitary    Corporation 

Richmond;    Bide    Due   April    24 
Hwlnerton  &  Walberg,  1723  Webster  Street,  Oakland,  Calif.,  (HIgate  4322) 

and   225   Bush    St.,   San   Francisco    (GArfield   2V»80) 
iiimpire  Conatr.  Ca,  Ltd.,  844  Harriet  St..  San  Francisco  'HEmlock  84<i0) 
marker,  Bteffena  ft  Pearce.  135  South  Park,  8.  F.    (KXbrook  668»> 
Haas  ft  Rothchlld,  326  Merchants  JL-J^chsnge  Bldg.,  8.  F.  (KXbrooa  "W6) 
iUlmer  J.  Freethy,  1431  Kearney  St.,  Bl  Cerrllo   iLAndscape  5-3811) 
Barrett  ft  Hllp,  918  Harrison  St.,  Stn  Francisco   (ZX>uglas  OiOO) 
Clinton  Constr.  Co.  of  California.  923  Folsom  St..  S.  F.   <SUtter  3440) 
M  ft  K.  Corp..  200  Financial  Center  Blrtg.,  &aa  Francisco  (EXbrook  7624  • 
Moore  ft  Hoberta,  608  Mlaalon  St.,  Ban  Franclaco.  (C^Arfield  m7») 

Turlock'Theater:   BIda  Due  May  1,  11  A.  M.  ~     '~ 

8winerton  ft  Walberg,  225  Bush  8t,   San  Francisco    (GArfield  2980) 
8.  C.  Giles  and  Co.,  819  Elka  Bldg.,  Stockton   (Stockton  7-7879) 
Central  Caiiforula  Constr.  Co..  llf.  Erie  St.,  tan  Francisco  (HE  7926) 
Salib  Bros.,  988  Maiket  St,  San  Franc'sco  (CRaystone  5176) 

Fact or>r B Idg.,  Eastman  Tag  ft  Label  Co.,  Richmond;  Bids  due  May  5,  S  P.M. 
Swincrton   ft   Walberg,   1723   Webfcter   St.,   Oakland    (HIghgate   «822)    ana 

25  Bush  St.  San  Francisco   (GArfield   2tMW) 
Hi.   S.    McKlttrick,   «10— 16th   Strt-et,    Oaklund    «TWinoaks   50TJ) 
Clinton  Constr.  Co.  of  California,  923  Folsom  Irt,  S.  F.   (SUttor  8440) 
Maci:>onald,  Young  ft'  Nelson,  1*7  Montgomery  St.,  S.  F.   (SUtter  829«) 
>-^rker.  Steffens  &  Pearce.  135  Soith  Park.  San  Franei»^o  (ElXbrook  663>«) 
Carrlco  ft  Gautier,  365  Ocean   Ave..   Sin    **ranclcco    (JUnlper  4-8081  j 

School'  B  idgTWiTlow  and  Western  Ave.,  Hay  ward;  BIda  duo  April  29.  I  P.M. 
Willis  F.  Lynn,  1040  Foiger  Ave.,   Kerkelev  (BEfVeley  6044) 
Swinerton  ft  Walberg,  225  Bush  8t ,  San  Francisco  (GArfield  v989)   an<l 

1723  Webster  St.,  Oakland   (HIgate  4322) 
i-'aciflc  Coaat  Builders,  2630  18th  St.,  San  Francisco   (HKmlock  5388) 
Wm.  Morstmeyer  Co.,  23  Mars  Street,  Fan  Frat.clsco   (MArket  7289) 
George  Petersen,  1811  Bancrolt  Ave,   San   Leandro    (TRlnldad  2143;   or 
SWeetwood  4160) 


PLANS  ON  FILE 


The  following    Hat  of   plans  and   specifications   for   construction 

projoota  are  now  available  for  inspectlcn  at  the  office  of  DAILY 

PACIFIC    BUILDER,   465   Tenth    Street,    San    Francisco 


Work 

Group  A  Resldeuicea  and  Garages 

Santa  Cruz  Co.  and  San 
Berthing  Fa-ciUiiess 

4/24/47  2 

Plans    In    Progrees — Site   Acquired — 

Construction   Probably  Starts   Next 

Spring — Office  and  Sales   Bldg. 
NAPA,  Calif.,  Napa  County.    J 50  acre 

tract    extending  4000  ft   rlong   the 

Vallejo  highway  touth'of  Napa. 
Owner — Peter  A.   Gasser,   owner,   the 

Gasser    Motors,    810   Randolph    St., 

Napa,   Calif. 
45,000  sq.  ft.  floor  space,  facilities  for 

servicing  passenger  cars  and  trucks 

and  a  used  car  lot. 

Owner's  buslnefc  will  occupy  tnn 
acres  at  the  north  send  of  the  tract 
and  the  balance  will  be  told  or  leased 
for  Industrial  or  store  purposes. 
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Owner  Taking    Bld»— Due   May   12; 
2  P.  M. 

Hangar 

Owner — County  of  Humboldt.  Fred 
J.  Moore  Jr.,  clerk.  Courthouse,  Eu- 
reka, Calif. 

County  Surveyor  —  Frank  E.  Kelly, 
Courthouse.  Eureka,  Calif. 

Multiple  10- unit  tee  type  hangar. 
Specifications  obtainable  from  the 

office  of  the  county  surveyor. 


conversion  of  ISTdga.  to  Oftloora'  Apia.;  Spee.  1Z78,  Mather  Field,  Sacramento 
Bids  Due  April  29,  2  P.  M. 
Wallace  D.  Harklns,  Inc.,  406  butter  St.,  San  i-'n  nclscc  (GRaystone  3022  > 
Kobt  McCarthy  Co..  1050  Klrkham  St..  San  Francisco  (OVerland  40-SO-ol> 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  Son  Francisco  (EXbrook  7624  < 
WalUce  D.  Harklna.  406  Sutter  St.  San  Francisco   (GRaystone  3022) 
Marin  Corporation,  P.  O.  Bos  417,  Sausallto   (SAusallto  1400) 
BUtwell  Conatr.   Co.,   4746  Geary   Blvd.,   S.   F.    (BAyvlew  6947) 
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Owner  Taking  BIda— Duo  May  12, 

2  P.  M. 
Foundation  Plan  for  Hangar 
EUREKA,   Calif.,  Humboldt   County. 

Humboldt  County  Airport 
Owner  —  County   of   Humboldt,   Fred 

J.  Moore  Jr.,  clerk,  Courthouae,  Eu- 
reka, Calif. 
County    Surveyor  —  Frank    E.    Kelly, 

Courthouse,  Eureka,  Calif. 
Foundation  plans  for  a  multiple  10- 

unit  tee  type  hangar. 

Specifications   obtainable  from   the 
office  of  the  county  surveyor. 


Location  Bid  Oiicning  Date 

Monterey  Co.,  San  Benito  Ca, 

Mateo  Co.  4-lt 

Vallelo  4-«» 

Parker.    Steffeos    ft    Pearce,    San 
Francisco,  Calif.,  $272,700. 

MacDonald,   Young  ft  Nelson,   San 
Francisco.  Calif.,  $296,283. 

M.  ft  K.  Corp.,  San  Franclaco,  Calif., 
$303,000. 

Plumbing  Work 

Macnsons,     161    Tehama    St,    San 
Francisco,  Calif.,  $26,887.  •     ^ 

Herman    Lawson    Co.,    San    IIYdLii* 
Cisco,  Calif.,  $28,478. 

M.   Desiano,   San   Franclaco,  Calif., 
$28,906. 

Rodonl -Becker  Co.,  San  Franclaco. 
Calif.,  $30,500. 

Crowley  Co.,  San  Francisco,  Calif., 
$36,829. 

Heating  and  Ventilating  Work 

Herman   Lawson   Co.,   466  Tehama 
St.,  San  Francisco,  Calif.,  $49,979. 

Macnsons,    San    Franclaco,    Calif., 
$54,587. 

Rodoni-Becker  Co.,  San  Franclaco, 
Calif.,  $55,500. 

M.  Desiano,   San   Francisco,   Calif., 
$81,037. 

Eleotrioal 

Eveready  Electric   Service  Co.,  311 
5th  St.,  San  Francisco,  Calif.,  $80,000. 

Central  Electric  Co.,  San  Franclaco, 
Calif.,  $33,450. 

Ets-Hokin  &  Galvan,  San  Francisco 
Calif.,  $35,314. 

Victor     Lemoge,     San     Franclaco, 
Calif.,  $35,772. 

C^harles  A.  Langlais  Co.,  San  Fran- 
cisco, Calif.,  $36,630. 

Associated  Electrical  "A  Mechanical 
Co.,  San  Francisco,  CaMi.,  $37,115. 
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Low   and    Only    Bidders 

Vending  Booth   Addition 

SAN     FRANCISCO,      Calif.     Flelsh 
hacker   PInyfleld,    Sloat    Blvd,    and 
Great  Highway. 

Owner — Park  Commission  of  the  City 
and  Coimty  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge.  Golden  Gate  Park,  San 
Francisco,  Calif. 

Addition   to  uppei   vending  booth. 

Low  bldd*»r— Wllllair  Mcintosh  & 
Ron,  740  30th  Ave.,  San  Francisco, 
Calif..  $5,909. 

Other  bidders  April   22nd   were- 
Anton e  Petersen  ft  Sons.  San  Fran. 

Cisco,  Calfi..  $5,994  . 

William     Martin,     San     Francisco, 

Calif..   $6  513 


Conversion  of  Mesa  Halls  to  Family  Apartmente,  Ft.  Ord;   Bide  due  April 
24,  2:0C   P.  M. 
Root  McCarthy  Co.,  1060  Kirkl  am  St.,  ban  Francisco  (OVerland  40-60-61) 
Stolte,  Inc.,  8461  San   Leandro   Blvd  .  Oakland   (TRnidad   1064) 
Wallace  D.  Harklna,  406  Sutter  ."t,  Siin  Franclaco   (GRaystone  3022) 
H.   E.   Kahlmann,   261    Kearny   Bt ,   San   Francisco    (DOuglss  8447) 
Clem  Anderson.  2048-A  Lincoln  Ave.,  /lamec'a  (LAkehurst  2-1432) 
Blltwell  Conatr.   Co.,   4746  Geary  Pivd ,  S.   F.    (BAyvlew  6947) 

Sch^ol~Addn.,  White  Oaka  Grammar  School,  San  Caries;  BIda  due  Aorrr2it 
8:00  P.    M. 
Koht.  McCarthy  Co..  1050  Klrkham  St..  Son  Francisco  (OVerla.id  40-80-M) 
Miastute  Conatr.  Corp.,  427  Bryant  St.,  San  Franclaco  (YUkon  6-2811) 
Wm.  Horathieyer  Co.,  23  Mara  St.  San  I'-ranciscc   (MArket  7239)  ( 
Cattlch  Broa.  ft  Stevenson.  P.  O.  Box  HJ5,  Rod  wood  City. 
»ier  Hartorto.  262  Clementina  St,  San   Francisco    (GAriield   8817) 
Paclllc   Coast   Builders.   2630— )8th    Street.    S    F.    (HBmlock   5888) 

Conversion  of   Bldgs    to^Famiiy   Apta..   Lettenran    Hoapltal,   Presidio,  San 
Kranelaoo;   BIda  duo  May  1.  2  00  P.  M. 
Wallace  D.  Harklna,  406  Sutter  St.  San  Frar.cisco   (GRaystone  8022) 
^'ayne  Constr.  Co..  398  FlftJi  St..   San    l«Yancl3co    (EXbrook  ^43) 
Jas.   L   Barnes  Constr.  Co..  041   Russ   Bldg.   8    F.    (EXbrook  5632) 
Shapro  ft  bage.  6221  Panama  Ave..  Klchmcnd  (lAndscape  6-3260) 
Krbantraut  ft  Summers,  606  Fennaylvanla  St,  S    F    (ATwater  2420) 
Robert  McCarthy  Co.,  1060  Klrkham  St.  San  Franciaco  (OVerland  4060) 
Bernard  &  Felnsteln,  1630  Webster  St.,  Oakland  (TWlnoaks  8181) 
Clem  Anderson,  2048-A  Lincoln  Av^..  Alameda  vLAkehurst  2-1482) 
B.  ft  R.  Construction  Co.,  nc  Market  .'^treet.  Sin  Brancirco  (DOuglaa  7610' 
Kademann-Gut£to,  40  Hlngcld   St,   San   Francisco   (MArket  81?1) 
BlltweU  Conatr.  Co.,  4745  Geary   Blvd.,  8.  F.  jlBAyviow  5947) 
J.  D.  O'Connor  Constr.  Co..  Inc.,  .'Wl  Sutter  St.  8.  F.   (DOuglas  3986) 

Officers'    Quarters    and 
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Low  and  Only  Bidders 
Auditorium    and   Office   Building 
SAN  FRANCISCO.  Calif.  Area  bound- 
ed    by    Industrial,    Bayshore    and 

Oakdale  Aves. 
Owner— Apparel  City,  Inc.,  Fred  Pru- 

ter,  manager,  116  New  Montgomery 

St.^  San  Francisco,  Calif. ;  Milton  E. 

Dorman,  chairman,  board  of  direc- 

ton. 
Architects  —  J.     Francis     Ward     and 

John    S..  Bolles,    860  Pine    St.,    San 

Francisco,  Calif. 
Auditorium:     concrete     exterior     on 

piles,    class    C    construction,    steel 

roof  trusses,  steel  sash,  acoustical 

tile  celling,  1000  seating  capacity. 
Celanese  Corp.  office  building:  Class 

C   construction,    concrete    exterior, 

steel    sash,   2-story   and    basement 

freight  elevator. 

General  Work 
Low    Bidder  —  Williams    A    Burrows, 

Inc.,  10  California  Dr.,  Burllngame, 

Calif.,  $224,000. 

Barrett     ft     Hilp,     San     Francisco, 
Calif.,   $249,502. 

Haas  ft  Rothschild,  San  Francisco, 
Calif.,    $254,415. 

Jacks    ft    Irvine,     San     Franclaco, 
Calif.  ,$264,867. 

Elvin    C.    Stendell,    San    Franclaco, 
Calif.,   $267,607. 

Erbentraut  ft  Summers,  San  Fran- 
claco,  Calif.,   $270,174. 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

FLYWOOi  PAIIELS 

ALUMINUM 

GARAGE     DOORS 

and 

CORRUGATED 

ALUMINUM    SHEETS 


JEffERSON'S 

GREATER  CITY 
LUMBER  CO. 

1994  OAKDALE  AVE. 

Ceraor  Rankia  Str««t 

ATwater  4180 


CONTRACTORS 

SAN  FRANCISCO 
VAlBBcIo  S005 
*      LINE 

CONSTRUCTION 


EARTH 
BORING 
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Lew   and    Only   BIddera 

Storage   Room 

BAN  FRANCISCO,  Calif..  Keaar  Sta- 
dium. 

v^wner— Park  Commls.sion  of  the  Clt> 
and  County  of  San  Francisco,  Oer- 
ald  J.  Llnarea,  secretary,  McLanjn 
Lodge,  Ooldrn  Oute  Park,  Ran 
Franclaco,  Calif. 

PlauE   by  o'wner. 

Low  bidder — Antotie  Petorren  ft  So;ih 
2718    San    Bnino    Ave..    San    Fran- 
cisco,   Calif,    f6,C62    . 
Other    bidders    April    22nd    were: 
William     Mclutosh     ft     Bon,     Sar 


FOR   SALE 

TIMBERS,  wallboards,  plumbing 

f»ipe,  tnillwork,  and  nthiT  huUri* 
nx  materials.  SALE  PRICES. 
Laree  stocks  of  "hard  to  get" 
Items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 
2800  Tliird  St.  —  VA  lencia  4977 


1280;    ralrflvld-Sulsun    Army    Air 


Utilities;    Spec 
Field;   Bids  D\f  May  1,  2:00  P.   M. 
central  California  Constr.  Co.,  116  Erie  St.,  3    F.  (HEmlock  7926) 
Jas.  I.  Barnes  Q6nstr.  Co.,  941    Uusr   Bldg.,   S.   F    (EXbrook  66;.2) 
Stolte,  Inc.,  8461  San   Leandro  Blvd.,   Oaklard    (TKInicad   1064) 
Kobert  McCarthy  Co.,  105C  Klrkham  St.,  Sun  Francisco  (OVerland  4050 1 
iUrbentraut  ft  Summers,  606  Pennsylvania  St.,  S.  F.    vATwater  24^) 
M.  ft  K.  Corp.,  200  Financial  Center  Bklg.,  San  Francisco  (EXbrook  76;.'4  ■ 
J.  A.   Bryant,   1815  Capitol  St.,   Vallijo    'VA-lleJo  2-4'.46, 
Marin  Corporation,  P.  O.   Uox  417.  Suusailto    (SAusallto  1300) 
ililtwell  Conatr.  Co,  4746  Geary   Blvd.  8.   F    (ILAyview  6047) 

Mexaanlne  Floor.  Courthouse,  bakrirui ;   BIda  Due  April  24,  10  A.  M. 
Payne  Constr.  Co..  398  5tti  St.,  San  Francisco  (EXbrook  6943) 
Pacific  Company.  ,178  Grand  Ave.,  Oakland   (TEmplel«r  7087) 

e u rba.  tldewalka  and  Quttars,  Waahlngton   Park   Tract,  Sunnyvale;    Bids 
Due  May  2,  10  A.  M. 
Ureshman   Conatruction  Co.,    Washinfrton   and   Paatorla   .Sta.,   Ii;unnyvale 
(Sunnyvale  2971) 

Qroup  A   Residences  and  Oaragea,  Monterey  County,  San   Benito  County. 
Santa  Cruz  County,  tan  Mateo  County;   Bids  Duo  April  29,  2:00  P.  M. 
Kobert  McCarthy  Co.,  1080  Klrkham  St.,  San  Franc».^co  (OVerland  4060) 


UNIFORM    •    DEPENDABLE 


iRiuin  pninTs 

o  I  r    L  CI  u  u  I  o  I  u  I  y    C  o  n  f  I  o  i  1 1  f' 
to     P  r  o  ♦♦:'•'.'  P  n  CI  I    P  ti  i  n  ■   •  f  •, 
H  '  q  h    S  t  CI  n  d  a  r  c^  s 

iRUjin  PRini  comPRnv 

4th  &  Addison  Sts    Berkoley  '^   Cul.f. 
i  Phone:  BErkcl^y  3440 


|B""i^'ni5 


'feoiiiriii^ 
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d-10— .EDUCATIONAL 
BUILDINGS 

4/24/47  •~% 

Contraol  Awardod 
Qrammar  School  (Addition) 

Coet  947,777 
DAl^VILLK.  Calif..  Contra  Coata  Co. 

Danville  Union  Grammar  SchooL 
Owner  —  Danville     Union     Grammar 

School  District,  Danville,  Calif. 
Architects— W.  G.  Corlett  and  Arthur 

W.    Anderson,    Baink    of    America 

Bldg.,  Oakland,  CaUf. 
Wood   frame   addition    equivalent  to 

four  classrooms. 
Contraotor  — John    E.    Branagh,    106 

Sheridan  Ave.,  Piedmont,  Calif. 


•    9 


4/24/47 

Low  and  Only  Biddere 

Sohooi   Buildings 

OROVILLE,  Calif.,  Butte  County. 
Burbank  and  E^astslde  schools. 

Owner  —  Orovllle  Elementary  School 
District,  C.  F.  Fylling,  superintend- 
ent of  elementary  schools;  Austin 
Darby,  president,  Orovllle  Board  of 
Education,  Orovllle,  Calif. 

Architect— Klblok  ft  Fisher,  726H  K 
St.,  Sacramento,  Calif. 
Bids  were  taken  as  follows: 

(A)  base  bid  East-slde  School;' 

(Alt.  A-1)  omit  No.  6  classroom,  store 
room,  stairs  and  retaining  wall ; 

(B)  base  bid  Burbank  school; 
(A-B)  combination    of    baae    bids    A 

and  B; 
(AB-1)  combination  A  and  B  minus 

deduction. 
Low   Bidder — Lawrence  Construction 
Co.,  3020  V  St,  Sacramento,  Calif., 
(A)  166,182;   (Alt.  A-l)  |13,807;    (B) 
149,007;  (A-B)  |112,689;  (AB-1)  $98,- 
882. 
Other  bidders  April  22  were: 
L  G.  Shalr,  Chlco,  Calif.,   (A)  169.- 
400;    (Alt.   A-l)    115,000;    (B)    $48,900; 
(A-B)  $118,800;  (AB-1)  $103,400. 

Bingham  Construction  Co.,  Sacra- 
mento, Calif.,  (A)  $68,024;  (Alt.  A-l) 
$13,202;  (D)  $51,300;  (A-B)  $117,848; 
(AB-1)  $104,646. 


4/24/47  P 

Plans  ^poroved   By  .State   Division 

of  Architecture 

SACRAMENTO.  Calif,  Sacra- 
mento County. — The  State  of  Cali- 
fornia, Division  of  Architecture, 
School  Section.  Public  Works  Bldg., 
Sacramento.  Cnlifc-niia,  April  21,  an 
nounced  approval  of  plans  and  ^pool- 
flcAtions  for  the  following  echco' 
projects   In   Southorn   California: 

Bleachers  at  City  College,  Santa 
Monica  High  School  District,  Lo3 
Angeles  Courty:  E.  D.  Boynton.  busi. 
ness  mgr,  Sanlta  Monlcja  City 
Schools. 

Temporary  classroc-n  bldgs  at  San- 
ta .^na  Jr.  College,  Los  Angeles  C  j.  ; 
George  R.  Wells,  pres.  of  Board,  San. 
ta  Ana  Jr.  College  District,. 

Army  Buildlnpa  a<  Cecil  Avenue 
School,  owner,  Delano  Union  High 
School  District.  Kern  Co.;  Architect. 
Metcalf,  Parsons  and  Wright,  108 
Morgan  BIcig..  Baker«fifld,  Calif  , 
Ernest  Girard,  ."'Itik  of  Board,  Del- 
ano Union  School  Ditt. 

Army  Bldg.,  at  Arvln  School  own. 
er,  Arvln  School  Dist.,  Kejm  Co. : 
Architect,  Mftcall,  F'arsonw  and 
Wright,  106  M  irg.in  Bldg.,  Bakprs 
fleW.  Calif.;  J.  V  Blown,  Cl«  rk  of 
Bo»'.rd,  Arvln  Elementar>-  School 
Dist.,    Arvln,    Crilif. 

Armv    Blcgs.    at    Fairfax    Eleme"- 


♦arv  School  Dist.,;  Arch..  Wright, 
Mftcalf,  anl  Parsons,  106  Morgan 
Bldg.,  Bakersfield.  Calif.;  B.  A. 
Ooerlx.  member  of  Board.  Fairfax 
School  Dirt,  Bakersfield.  Calif.,  Kern 
County. 

Army  bldgs.,  Lamont  School;  own- 
er. Mountain  View  School  Dist., 
Kern  Ca ;  Arch.,  Wright,  Metcalf  and 
Parsona.  106  Morgan  Bldg.,  Bakers- 
field.  Caiif..  E.  J.  Andress,  Clerk 
Mountain  View  School  Dist.,  Bakers- 
field,  Calif. 

Classroom  and  Cafeteria  at  follow, 
ing:  Rilph  W.  Emerson  School; 
John  Marshall  School;  SVancls  E. 
Willaid  School;  Monterey  Vista 
School ;  owner,  Gaivey  School  Dist, 
I.,os  Angeles  County;  Arch.,  Klstner. 
Curtis  and  Wright.  412  Architects 
Bldg.,  Ixit  Angeles,  Calif.;  Dan  T 
Williams,  Supt.,  of  Garvey  School 
Dist 

Shop  Fldpr.,  Riverside  College,  Ai- 
chltect,  K.  I  Marshall ;  owner.  River. 
.«lde  School  Dist,  Riverside  Couutv 
Mrs.  Marie  Bonnett,  pres.  of  Board, 
Riverside  College  Dist. 

Vocational  Work  Fhop,  at  Tech.. 
High  School;  owner,  Santa  Monica 
City  Schools.  Los  Angoles  County; 
Arch..  J.  Harold  Melatrom,  726  10th 
St.,  Santa  Monica.  Calif. 

Classroom  Addn.,  at  W.alnut  School 
est.,  $10,000.00;  owner,  Walnut  Scliool 
Dist.,  Los  Angeles  County.  Arch.. 
Kistner.  Curtis  and  Wright  412  Ar- 
chitects  Bl(ig.,  !x>8  Angeles,  Calif. 
L.  A.  McCllntoek,  pres.  of  Board  of 
Trustees,    Walnut   School    Board. 

AdJitions  La  Canada  Schotl,  est. 
$141.5.'S5.0O;  Arch.  H.  L.  Gogert>. 
6355  Yucca  St.,  Hol.ywood,  Calif.; 
R.  G.  Wood,  pres.  of  board.  La  Can- 
ada School  Dist.,  Lo.s  Argelcs  Co. 

Following  approved  for  Los  An- 
geles City  School  District,  Bunga- 
low iin.'ts  at : 

David  Starr  Jordan  School :  Thos. 
Jefferson  High  School;  Canoga  FUrk 
High  School:  San  Fernando  High 
School:  Hnvenhurst  Ave.  Elem-n- 
tary  Sch.>ol;  Anrp.story  Ave.  Ele- 
mentary School;  Can«on  Street  Elp- 
mentarv;  Comptc.n  Ave.  Elementary; 
118th  St  Elementary;  Lorena  St 
Elementary  ;  Fourrh  St.  Elementary ; 
Amelia  St.  Elomentarv;  A.  S.  Ki 
becker,   Jr.,   .architect   on  all. 

Retain  Wall  at  San  Rafael  Ele- 
mentary Sclsool ;  owner,  Pasadena 
City  Schorl  DiRt..  Lk.s  Angeles  Co  ; 
Arch.,  R.  W.  Ware;  John  A.  Sexson, 
Supt.,  Pa«i.adena   City   Schools. 

Armv  BIdgK.,  at  Lerdo  School. 
Kern  Co.:  .\rch.  Wright  and  Met- 
calf, 106  Morg;in  Bldg..  Bakerafleh'. 
'?alif.  •  R  C.  Cook.  Clerk,  Lerdo 
Elementary  School  Dist..  Bakersfield, 
Calif. 

Army  Bldgs,  at  Greenfield  Rchoc. ; 
owner,"  Greenfield  Unified  Elemen- 
t.ary  School  Dlstr.ct..  Kern  Courty. 
M.  L.  Becklfg.  Cl'irk  of  Boanl, 
Oreonfleld  Unified  Hchool  Dl.st..  Bak. 
er-fleld,    CaUf. 

Army  Bldgs.,  at  P.inama  Elemen- 
tary School :  Arch.  WH«jht,  Metcalf 
and  Par:<o»iK,  KM?  M<^r.fan  Bldg..  Bak. 
ersfleld.  C.^llf. :  Ariv  B.  Sefbert. 
Clerk  of  Panama  ITnlfled  School 
Di3t.,    Bakersfield,    Kern    Co.,    C-j!'-'. 

Additions  West  Rlverfidt'  School; 
Arch.  Q.  S.  WilRon,  .?6=<1  6th  St,  Riv- 
erside. Calif  ;  L  .L  Thorson,  Cletk 
of  Board,  West  Riverside  Elemen- 
tary   Pchool    District,    Riverside    Co. 

Temporary  Classrooms  at  Kon- 
more  Ave.  School,  est.  $23,<>00.00: 
owner,  Baldwin  Park  School  Dist.; 
Kistner,    Curtis    and    Wright,    Arch., 


412  Architects  BWg..  Los  Angeles. 
Calif.;  Don  Lucas.  Dirt.  ?upt.  Bald- 
win  Park  School,  District  Los  An- 
geles County. 

Army  Bldgs..  at  Delano  High 
School-  owner.  Delano  Joint  Union 
High  School  District.  Kern  Co  ;  arch 
Wright,  Parsers  and  Metcalf.  106 
Morgan  Bldg.,  Bakersfield,  Calif.. 
H.  W  MarBhall.  Clerk  of  Delano  Jt 
Unified   High    School   DUt 

Additions  Administrative  Offices, 
I^s  Angeles  City  High  School,  eat. 
$600,000.00;  Arch.  A.  C.  Zimmerman, 
426  Bonita  Ave,  Pasadena,  Calif.; 
Paul  J.  Elliott,  Pres.  of  Los  Angeles 
City  High  School  Board. 


Harris  tJoA  F  Sts. 
Owner — St  Joaeph'a  Hoapltiy,  Sister 
Mary  Inea,  superior  of  the  local 
branch  of  the  Nursing  Sisters  of 
St  Joseph,  Trinity  and  F  Sts.,  Eu- 
reka, CaUf. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project  Noted  In  Istnc 
4-34—  2 :00  P.M.— Memorial  Hospital  Newcastle,  Wyo.  S-S8 
4-24 —                     — Factory   Bide.            RIchmon'l  4-17 

4-24 — 10:00  A.M.— Mezza'ilnc  Floor       Oakland                                                     4-3 
4-24—  2 :00  P.M.— Family  V Apartments  (Conversion),  Fort  Ord 4-11 


ENGINEERING  PROJECTS 


4-24 — 10:90  A.M. — Sewage  Treatment  Plant  St  Appurtenances,  Fresno 

4-24 —  •:00  A.M.— Highway  Clackamas  County,  Ore. 

4-24 —  9:00  A.M. — Paving  Deschutes  County.  Ore. 

4-24 —  9  K)0  A.M.— Grading,  Surfacing  and  Oiling,  Harney  County,  Ore. 

4-24 —  9 :00  A.M.— Widen  Bridges         Jackson  County,  Ore. 

4-24 —  9:00  A.M. — Grading  and  Surfacing,  Jefferson  County,  Ore. 

4-24 —  9 :00  A.M.— Regradlng  and  Surfacing,  Lincoln  County,  Ore. 

4-24 —  9:00.^M. — Bridge  Lincoln  County,  Ore. 

4-24—  9 :00  A.M.— Bridge  Linn  County.  Ore. 

4-24 — 9:00  A.M.— Reoiling  Wallowa  County,  Ore. 

4-24 —  9 :00  A.M.— Ferry  Boat  Portland.  Ore. 

4-34 —  2 :00  P.&L— Grading  and  Paving.  Los  Angeles 


4-24 —  2:00  P.M.— Surfacing 
4-24—  2.00P.M. — Grade,  Pave 
4-24—  2:00  P.M. — .Surfacing 
4-24 —  2:00  P.M. — Surfacing 
4.24 —  5:00  P.M. — Sanitary   Sewer 
4-24 —  9.00  A.M.— Grade.    Bridge 
4.24 —  9:00  A.M.— Grade,    Surface 
4-24—  9:00  A.M.— Grading 


Imperial   County 
lx)s  Angelc.i 

Ran  Bernardino,  Riverside  Cos. 
\''entura  County 
Lines  Ceres 

Umatilla  Co..  Ore. 
Linn   County,  Oregon 
Bonton  County.  Oregon 


4-14 
4-14 
4-14 
4-14 
4-14 
4-14 
4-14 
4-14 
4-14 

4-:  4 

4-  8 

8-38 

.^-2i) 
3-23 
S-2.r 

3-2.- 
4-17 
4-17 
4-17 


SUPPLIES  AND  EQUIPMENT 


Coallnga 


4.24—  7 :80  P.M.— Sedan 

4.M 8 :00  P.M.— Reactors  and  Circuit  Breakers    (^lumbla  Basin 

Project,  Washington 
4.24 —  2:00  P.M.— Relnf.    Bars  Colo.-Pler  Thompson   Project 

4.24 2:00P.M.— In.sulator.i  Columbia  Basin    FYoJ.,  Wash. 

4.34 — 8 :0C  I'M.— School    Bub  Ukiah 


4-23 

8-18 

4-17 
4-17 
4-21 


CONTRACTORS 

Lef  U%  Submit  a  Sub-bid  on  Your 

RIGGING    •    STEEL    ERECTION 
MACHINERY    MOVING    •    TRUCK    CRANES 


4/24/47  3 

Bond  Election  In  Amount  960,0(/C 
Set  For  May  16th 

School    (Addns.    A    Imptt.) 

SAN  ANDREAS,  Calif.,  Calavenis 
County. 

Ownei  —  San  Andreas  Elementary 
.School  District  of  Calaveras  Coun- 
ty, Marion  S  Heard,  J.  A.  Serra, 
Ralph  Garbaiinl,  members  of  gov- 
erning board,  mair.  school  bulki- 
ng,   San    Andreas,    CaUf. 


Erection    and    Completion    of    Swine 
and  Sheep  Barn 


4/24/47  9 

Plana  In  Progreaa— Owner  Will  Ask 
Bids  About  July  1st 

School    Bldg.    (Addn.) 

Est.    Cost   $48,000 

DECOTO,  Calif.,  Alameda  County 
Decoto    Elementary    School 

Owner — Becoto  Elementary  School 
District  Manuel  V/hite,  clerk  of 
of  the  hoard  of  trustees,  Decoto 
Elementary  School,  Decoto,  Calif. 

Architects — Clark  &  *5tromquist.  Si,l 
Channing  Ave.,    F'alo   Alto,    Calif. 

3  classrooms  and   2   lavatories. 


4/24/47  W 

Bond    Election    In   Amount   of  $80,000 

Set    For    May    ICth 
School   (Adcns.  A   Impta.) 
HERNDON.  Calif..  Fresno  County. 
Owner — Hemoon    Scliool    District    of 
Fresno  County,   f..ela  Duncan,  Axel 
Jensen,  Maud  Johnson,  members  of 
governing    board    Hemdon     School 
House,   Hemdon.  Calif 


4/24/47  J 

Eleotlen    to    Veto   On    Tax    Increase 

Set  for  May   13 
School    (Imps.  A.  Alters) 
CUr*F:RTlNO.  Calif.,  Santa  Clara  Co 
Owner — Cupertino  Union  School  Dis- 
trict   of    Santa    Clara    County,    R. 
J.    Meyerholz,  CJeorge  J.    Fisher,   Ert 
gar  G.   Johnson,   Warren   E.   Hyde, 
Donald   H.   Stclllng,   Cuperthio   Ur 
ton    School,    north    side    of    Stevenit 
Creek      road      between      Saratoga- 
Sunnyvale  road  and  El  Vista  Ave., 
Cupertino,   Calif 

4/24/47  "9 

Lew  and  Only  Bidders 
Electrical   System 

SAN  LEANDRO,  Calif.,  AJamSda  Co. 
Lincoln,  Washington^  RoosTrtt  and 
McKlnley  schools. 

Owner — Board  of  Education,  461  Hep- 
bum  St.,  San  Leandro,  Calif. 

Architect — Dnigon,  Schmidts  4k  Hard- 
man,  2068  Allston  Way,  Berkeley, 
Calif. 

Revision  and  extension  of  electrical 
system,  including  lighting,  clock 
and  fire  alarm  aystem  in  the  four 
schools. 

Low     Bidder  —  Pacific    Electrical    A 
Mechanical    Co.,    Inc.,    4829    Iklge- 
wood,  Oakland,  Calif..  $17.46L 
Other  bidders  April  22  were: 
Matson    Electrical    Eiqulpment    Co., 

Oakland.  Calif.,  $17,670. 
Haynes  Electric  Co.,  Oakland,  Calif., 

$17  730. 
Clifford     Electric      Co.,      Oakland, 

Calif.,  $19,400. 
Spott  Electrical  Co.,  Oakland,  Calif., 

$19,991. 
Langlaia  Electrical  Ikiulpment  Co., 

San  Francisco,  Calif.,  $20,410. 

Broadmoor  Electric  Co.,  San  Lean- 

di^,  Calif.,  $21,880. 

Parkhurst    Electric    Co.,    Oakland, 

Calif.,  $21,900. 


4/24/47  11 

Contemplated — Portion    of    Work 
Expected    To    Start    This    Summer 

County    Hospital    'Enlarge    A 
Modernize)  Coat   $1,000,000 

SACRAMENTO.  CaUf.,  Sacramento 
Ct  iintv.  Sacramento  County  Hos- 
pital.  Stockton   Blvd. 

Owner  —  County  of  Sacramento. 
Charles  W.  Detordlng,  county  ex- 
ecutive, Courthouse.  Sacramento, 
Dr.  Leo  W.  Fanell,  auperintendcn: 
of  Sacramento  County  Hosprtal 
Stockton  Blvd.,  Sacramento,  Calif. 

Expansion  program  includes  doubling 
the  capacity  of  250  beds.  Increasing 
height  from  two  to  four  or  more 
Tories,  enlarge  various  depart 
meats,  add  nurses'  school  build- 
ing and  modernize  the  hospital 
throughout. 


Stove  Assembly  Plant  let  unit.  $50,000 

CAMPBELL,  Calif..  SanU  Clara  Co. 
2i4>wte  tract  at  Kennedy  and  Rail, 
road  Avenues. 

Owner — The  Oaklant!  Foundry  Com- 
pany of  FellcvlUe,  III.,  King  B^tret, 
chairman  of  th  company's  boaixi ; 
Relfe  Bhret  (to  be  general  man- 
ager >>f  the  Campbell  ptant). 

Steel  conrtnictlon,  10.000  sq.  ft  Com. 
pletion  scheduled   late   this  year. 
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4/24/47  11 

Plana  Completed — Uncertain   When 

Conttrt'ction  Will  Start 
Hospital  Wing  Cost  over.  $600,000 

RENO.    Nev.,    Washoe    County.      Rl 

Mary's  Hoapltal.  233  W  6th  St. 
Owner — Domini*,  nn  Congregation  "f 
t>;e  Holy  Name  of  J«ftus,  Mothci 
Murv  Margaret,  Dominican  College 
San  Rafael,  Calif  (Mother  House: 
Sister  M.  Seraphine,  head  of  St. 
Mary's  Hospital,  285  W  6th  Slrctt, 
Reno,  Nev. 
W'.rg  addition  to  west  part  of  prws- 
ent  building  to  contain  receiving 
rooms,  fmfcll  chapel,  pharmacy,  and 
supply  center  on  first  floor,  ma- 
ternity ward  en  second  floor,  clinic 
lahoratory.  X-doy  labcrafory.  atui 
children's  department  lor  Srd  floor, 
storage  iu(  m,  laundry  and  kitchen 
in   basemtMit. 


4/24/47 

Ccntcmplated — Site  Acquired 

Planing    Mill    (Reconstruct) 

NAF'A  COUNTY,  Calif.  71  acres  at 
Napa  Junction. 

Owner — John  S.  Burton,  owner  of  tl,f 
Burton  .Mil!  and  Manufacturing  Co 
740  Arkansas  St..  Vallejo.  Calif. 

Rebuild  existing  structures  on  site. 


12-13— INDUSTRIAL 
BUILDINGS 


11- 


HOSPITALS 


4/24/47  11 

Contemplated — Petitions  Being  Clreu- 

lated  to   Form   Hospital   District 
Hospital   (90  Beds)   Est.  Coot  $300,000 
MANTECA,   Calif.,    San   Joaquin   Co. 

Site  not  selected. 
Owners — Hospital    district  yet   to  be 

formed    to  be  sponsored   Jointly  by 

the  cities    of    Manteca    and    Rlpon. 

John   Den  Dulk,   1815  Clinton  Ave.. 

..-  kland.  Calif.,  appointed  consult- 
*  ing  attorney  of  cltlsens  committee. 


4/24/47  11 

Contemplated  —  Construction  Contln> 
gent  Upon  Removal  of  City  Prop- 
erty Taxee 

New  Hoapltal   (10S  Beda) 

CosC  (1  fOOOfOOO 

EUREKA.   Calif.,   Humboldt  County. 


4/24/47  •  IS 

Owner    Taking    Bidr    From    Selected 

List  of  Contractors — Due  April  24 
Povwer   House 
FRESNO  COUNTY.  Calif.    Big  Cre<  1. 

Power  Ho'.i.se  No.  8,  about  55  miles 

eost  of  Fresno. 
Owner  —  Southern    California    Edlnon 

Co..  Purchasing  Dept,  601  D.  Fifth 

St.  I^s  AngelcB,  Colif. 
Plans  by  owner. 
Reinforced  concrete  power  house  and 

appurtenances. 

Follr.wing    contractors    have    b^cr. 
Invited  to  submit  bids: 
1      Peter  Klewit  Sons  Co.,  348  Klewsyi 
[Ave.,    \rcadla,    Calif. 

Johnson  Western  Co.,  210O  WU- 
mlngton-Han  Pedro  Road,  Los  An^o- 
les,  CaUf. 

Clyde  W.  Wood.  Inc.  6500  Tujungn 
Ave.,   North   Holljnvood.   Calif. 

Macco     Corp.,     8TR    N.     Paramonn 
Blvd.,  Clearwater.  Calif. 

Robert    E.    McKee,    4700    Sar.    Foi 
nando  Road,  West.  Los  Angeles,  Cal. 


4/24/47  • 

Owner  Taking    Bid»— Due  April  SO^ 

1    P.    M.    (Bid    Opening    Date    Post- 

poned  From  April  23) 
Ammunition  DIsassombly  Plant 

No.  47-34 
FLAGSTAFF.  Arls.  Navajo  Ordnanco 

Depot. 
Owner — Los    Angeles    District    Corps 

of  Engineers,  War  Department  751 

S.  Figueroa  St,  Loa  Angelea,  CaUf. 

Specifications  obtainable  from  the 
above  office. 

14-17--PUBUC   BUILDINGS 

4/24/47  •     17 

Owner  Taking    Bids— Due   May  $, 

2  P.  M. 
Children's    Home  Addition 
SAN  LUIS  OBISPO,  Calif.,  San  Luis 

Obibpo  County.  Children's  Home  at 

Sunny  Acres. 
Owner  —  San    Luis    Obispo    Cotinty 

Board   of   Supervisors,    A.  E.    Mai- 

lagh,  county  clerk.  Courthouse,  San 

Luis  Obispo,  Oallf. 
Architect— H.    B.   Douglas,   comer  of 

Santa  Barbara  Ave.  and  High  St, 

San  Luis  Obispo.  Calif. 
Alterations  and  additions. 

Plans  and  specifications  obtalnabis 
from  the  office  of  the  architect  upon 

deposit  of  $10,  refundable. 

Each  bid  must  be  accompanied  by 
certified  or  cashier's  check  or  bid 
bond  in  amount  of  6%  of  the  bid. 


4/24/47  •     14 

Owner  Taking  Bide— Due  May  12, 

7:30  P.  M. 
New  Stadium 
VALLEJO,     CaUf.,     Solano     Coimty., 

Vallejo    High     School    and    Junior 

College. 
Owner— Vallejo    Unified    School    Dla- 

trlct,  John  R.  Alltucker,  aecretary, 

640  Carolina  St.,  Vallejo,  Calif. 
Architect — Harry    J.    Devine,    Cronan 

Bldg.,  Sacramento,  Calif. 


Suintncrboll 

Roof  Sirucfure*. 
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Contrnct   Awarded  I 

Factory  arid   Office   Building    (Addn.) 

Cost   $102000 

EMERYVILLE.    Calif.,    Alameda    Co.  | 
4069  Hollls   St. 

Owner — Win-low  Engraving  Com- 
pany, 1060  Hollls  St,  Emeryville, 
Calif. 

Concrete  block  and  structural  steel. 
2-story,  70x70.  wood  .'loors,  steel 
sa^h,  compofltion   roof. 

Contractor— Bos  Construction  Com- 
pany, Park  Avenue,  Emeryville, 
Calif. 


4/24/47  12 

Contemplated— Site  Acquired — Even- 
tual   Program   to  Cost  $500,000 


ymr  now 
bslldlsfi  Hr 
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tUMMIMILL 


1746  Thirloonlh  Street 
O.tLland,  California 
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Gamerston  &  Green  Lumber  Co, 

Wlio/*to/«  and  Jobbing  Yard* 

LUMIER  -  TIMIiRS  -  TIES  •  PIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Sos  Frosclfc*— 1  MO  Army  St. 
4Twafsr  1100 


OakloNrf— 2001  Livis«ttoa  tf. 
KC/fe««  4-lff4 


CONDICK   CO. 


1901    FIFTH    STREET 


BERKELEY 


THornwall  9655 


SEPTIC  TANKS 

FRED   H.  WERNER 

877  60tli  St..  Ooklond 
Olympic  9S87 
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STEAM  — HOT  WATER 

We  have  all  fypes — horizontal, 
vertical,  low-ceiling — in  a  wide 
range  of  sizes  and  capacities. 

VMHTICAL  UNITS  IN  LOCAL  STOCK 

DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
&    HEATING    COMPANY 


2001   PERALTA 

OAKLAND  7 

TWinoehi  4044 


1124  HOWARD 

SAN  FRANCISCO -3 

MArUt  7115 


/ 


»-i»«T  wr -n  fireur-caar  jsfie.* 
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PACE  4 


DAILY     PACIFIC    BITILDER 


THURSDAY.  APRIL  24.  1947 
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4/M/47 

Lew  and  Only  Bidder* 
Heietway  Door*  and  Car  Qata  for 
Freight  Elevator 

SAN  DIKQO,  Calif.,  San  Diego  Co. 
The  U.  8.  Courthouse  and  Custom* 
House. 

Ovmer — ^Federal  Works  Ag^euicy,  Pub- 
lic Buildings  AdmlQlatratlon,  office 

of  the  dletrict  engineer,  8S8  IT.   S. 

Appraiser's   BIdg.,    San    Francisco, 

Calif. 
Plans  by  owner. 
New  holstway  doors  an(l  car  gate  for 

freight  elevator. 
Liow  Bidder — San   Diego   Elevator  ft 

Electric  Co.,  604  18th  St,  San  Diego, 

Calif.,  |l396. 

Mayer  A   Boyce   Electric   Co.,   San    ^  ^^„„^     „„.^     ^^  a.^....^..,.     ^„„. 
Diego,    Calif     at   Jm4.30,    submitted  I Drvll'ron.'Room  A- m,' Federal 'wflce 


only  other  bid  April  23. 


18.1&— RELIGIOUS  BLDGS. 

4/24/47  •     19 

Contract  Awarded 

Church  Cost  $100,000 

EAST    OAKLAND,     Calif.,    Alameda 

County.   85th  Ave.   and  MacArthur 

Blvd. 
Owner  —  Neighborhood  Church,    6119, 

MacArthur  Blvd..  Oakland,  Calif. 
Architect  —  Irwin     M.     Johnson,     440 

MacArthur    Blvd.,    West    Oakland, 

Calif. 
Steel  frame,  masonry  walls,  2-story, 

1000  seating  capacity. 
Contractorw^Clyde   8.    Schwartz,    1385 

B  St.,  Hayward,  Calff. 

22-2&— RESIDENTIAL 
BUILDINGS 


12th  Naval  District,  Room  A-lOO, 
Federal  Office  Bldg.,  Civic  Center, 
Sfn  Francisco,  Calif. 

Dismantling,  moving  and  placing  of 
60  homoja  and  0  quonset  huts  on 
prepared  foundations. 

Work  Includes  the  lifting  of  build- 
ings off  of  the  existing  foundations, 
the  moving  of  the  buildings  from 
Camp  Parks  to  the  Naval  Supply 
Annex,  Rough  and  Ready  Island, 
Stockton,  Calif.;  the  moving  of  60 
clothes  lines  and  clothes  poles,  the 
placing  of  the  buildings  on  founda- 
tions prepared  under  another  con- 
tract, and  the  cleaning  up  of  the 
building  site  at  Camp  Parks  after 
the  buildingrs  have  been  moved. 
Specifications  obtainable  from  the 

Public     Works     Department,    Design 


Contractor— Jef.     I*     Young,     Rt.     J. 
Box  40,  R    F.  D,  Hollister,  Calif. 
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BIdg.,  San  Francisco,  Calif.,  upon  de- 
posit of  check  or  postal  money  order 
for  |10,  payable  to  Chief  of  Bureau 
of  Yards  and  Dock*. 


4/24/47  •     28 

Owner  Taking   Bids — Due  May  7, 

2  P.  M. 
Dismantling,  Moving  and  Placing 

Homoja  and  Quonset  Huts; 

Spec.  18380 
STOCKTON,  Calif.,  San  Joaquin  Co. 

Pacific    Reserve    Fleet    Personnel, 

Naval   Supply    Annex,    Rough    and 

Ready  Island 


4/24/47  •  22 

Contemplated — Site  Acquired — 

Syndicate   Being    Formed 
Apartment- Hotel  Cost  $1,000,000 

OAKLAND.   Calif.,   Alameda  County. 
217x130    ft.     Caldwell    Court    prop 
erty  at  2l8t  ".nd  Harrison  Sts. 
Owner—WJlllam   L.   Sweet    (Investor) 
945  Grodveior  Place,  Oakland,  Leo 
J.  Lesser  (real  estate  broker)  rep- 
resentative,  30«   14tb    St.,    Oakland, 
Calif. 
Removal    of    existing    buildings    and 
eventual    construction   of    muitipie- 
8tor>'  apartmcnt-hotei  buildings  to 
Include    soof    ballroom,    dining    fa- 
cilities and   bpccialty  shops. 


•1/24/47 

Ownsr  Will    Build 

Residences   (100) 

NEAR  SANTA  ANA,  Calif.,  Orange 
County.  Tract  964,  bounded  d.\ 
Orangewood  Ave.,  Piacentia  Av^.-. 
and  Highway  101. 

Owner — Century  Development  Co., 
Inc  .,  11233  Atlantic  Ave..  Lyn- 
wood.    Los    Angeles    County. 

Architect— Francis  J.  Heusel.  730  E 
3rd  Street,  Long  Beach,  Calif. 

Frame  and  etucco.  each  to  contain 
19.00  sq.  ft  of  floor  space,  shingle 
roofing,  oak  and  linoleum  covered 
floors,  gas  iieatiug.  gas  water 
heater,  tile  dralnboarU,  tile  bath 
arid   shower,  attached   grarage. 


4/24/47  •  ^^ 

Owner    Taking    Bide— Due    May   9,  2 

P.    M. — Incinerator 
BERKELEY.  CaUf.,  Alameda  County 

Cowell   Memorial    Hospital,    Berke- 
ley Campus. 
Owner — Regents  of  the  University  of 

ralifomia.  Berkeley,   Calif. 
Civil   Engineer — Thos.    J    Vanes,    D<?- 

partment    of    Grounds,     U.     of    C, 

Berkeley,  Calif. 
Removal  of  existing  incinerator  ami 

con<itruction  of  new  Incinerator  and 

dust  collecting  eqummcnt. 

Specifications  obtaiiiable  from  the 
Caf^hier's  Office,  103  Administration 
Bldg.,  University  of  California.  Ber- 
keley, Calif.,  upon  deposit  of  $10.00. 
refundable. 


steel; 

(34)  210.000   pounds   place   bar   reinf. 
steel ;  ' 

(35)  2,600  lbs    Tniscellineou*  atael; 

(36)  Engineer's    office. 
Total  bids  April  23  were: 

(A)  Clifford  A.  Dunn,  Klamath  Falls. 

Ore..  $260  602.40. 
«B)  Merccr-Praser  Co.,  Eureka,  Ca: , 

$299,643. 

Unit  prices  will  be  jlven  tomorrow 
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Owner  — Public    Works    Department,  '  Concrete  building  tile.  S-roonia  each. 


4/24/47 

Plans  Completed — Tentative 

Subdivision   Map  Accepted  by  City 

Council— Work   on    First   11    Homes 

To  Start  This  Month 
Residences   (29)  Cost  $261,030 

HOLLISTER.   CaJif.,   San   Benito  Cc. 

Tiffany  tract  on  Ldne  St. 
Owner— Clevc-    White     (real     estate), 

224  5th  St..  Hollister.  Calif. 
Engineers   —  W.    J.    Hanna   &   Sons, 

Reaouk.-i    Ear.ch,    Gilroy.    Calif 


4/24/47  23 

Plans    Completed — Ov/ner    Wll.     Re- 
lease Plans  to  Bidders  on  April  23 — 
Owner  Taking  Bids  Due  May  10.  at 
10:30  A.   M.— 23  Apartment    BIdgs. 

DENVER,  Colo.    Lowry  Field. 

Owner — U.  S  Govt,  District  Engineer 
Office,  Col.  Craig  :?myser,  District 
Engineer,  200  Railway  Exchange 
Bldg.,  Denver,  Colo. 

Private  f>lans. 

Includes  conttruction  of  23  four-unit 
apartment  buildings,  24x7C-ft.  Each 
apt.  to  provide  comb,  living  room 
and  lining  roo:n,  2  bedrooms,  kitch. 
en  and   bath. 
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SCOTTS  FLAT  DAM,  NEVADA  COUNTY 


Low  and  Only  Bidders  (Unit  Price*) 
Soetts  Plat  Dam  and  Appurtenance* 
NEVADA  COUNTY,  Calif.  About  4.6 

miles  east  of  Nevada  City. 
Owner  — Nevada   Irrigation    District, 
Elizabeth  P.  Frey,  secretary ;  Thos. 
Mulcahy,  president,  board  of  direc- 
tors. Grass  Valley,  Calif. 
Engineer— Blackie  &  Wood,  64^1  Mar- 
ket St,  San  Francisco,  Calif. 
Low  Bidder— Charles  T.  Brown,  1956 
6th  St.,  San  Fernando,  Calif.,  $519,- 
740.75. 
The  work  Involves: 

(1)  diversion  and  care  of  creek  and 
unwatering  f  oimdatlon,  lump 
sum; 

(2)  foundation  excavation  In  straam- 
bed  above  elevation  2910,  4760 
cu.  yd*.; 

(8)  foundation  excavation  below  ele- 
vation  2910.  17,500  cu.  yds.; 

(4)  foundation  excavation  for  Im- 
pervious embankment  above  ele- 
vation 2910,  20,000  cu.  yds. ; 

(5)  foundation  excavation  for  per- 
vious embankment  above  eleva- 
tion 2910.  2000  cu.  yds.; 

2000 


(15)  impervious  embankment  in  abut- 
ment blankets  of  dam,  16,600 
cu.  yds.; 

(16)  pervious  embankment  in  Zone  2 
of  dam,  60,000  cu.  yds. ; 

(17)  pervious  embankment  In  Zone  8 
of  dam,  307.500  cu.  yds. ; 

(18)  pervious  embankment  in  rock 
riprap  on  upstream  face  of  dam, 
19,000  cu.  yds.; 

(19)  concrete  in  cutoff  walls  under 
spillway  lining,  350  cu.  yds. ; 

(20)  concrete  in  spillway  lining,  weir 
and  bucket,  1975  cu.  yds. ; 

(21)  concrete  In  outlet  structure,  65 
cu.  yds. ; 

(22)  concrete  In  outlet  pipe  saddles 
and  anchors  and  In  tunnel  plug, 
30  cu.  yds. ; 

I  (23)  placing  reinforcing  steel,  146,000 
I  lbs. ; 

'  (24)  installing     miscellaneous     metal 
I  work,   12.600  lbs.; 

(26)  installing  30-in.  butterfly  valves 
I  and  appurtenances,  lump  sum ; 

(26)  installing    36-in.    pipe    in    outlet 
I  tunnel,  588.5  Un.  ft; 

(27)  gravel  drains  under  spillway  lin- 
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0\yner  Taking  Bids  on  G   C.  Due  May 

1,  2  P.  M. —  Permanent  Shell   Hous- 

irg  and  Utilities 
AIAMOGORDO,  N.  M.    AAFF  Field. 
Owner— U.  .S.  Govt..  War  Dept.  U.  S. 

Engineers,    Col.    Henry    F.    Hannli;, 

District  Engineer,  Albuquerque,   N. 

M. 
F'rivate  plans. 
Masonry,    l-story,   5Cx37-f I. ;    inclules 

60  stoves.  60  refrigerators,  linoleum. 

all  utilities,  furnace  heating. 
Note :  Alternate  bids  will  be  asked  on 

concrete  blocks,  stucco. 


28-30— MISCELLANEOUS 
BUILDINGS 


4/24/47  iO 

Contemplated 

Storm  A.   Sanitary  Sewerc 

RENO.  Nev..  Wa*»hoe  Co.  Improve- 
ment   Dist..    No.    1. 

Owner— Citv  of  Reno,  R.  Ll  Taylor. 
Citv  Clerk.  CJtv  Hall,  Reno    Nev. 

City  Bnpr.— E.  C.  Frisch^  City  Hall, 
Reno,    Nev 

Includes  grading  and  paving,  sani- 
tary  sewers,   mams,    storm   sewers. 


4/24/47 

Low   and   Only    Bidders 

Test    Boring 

SAN     FRANCISCO,     Calif.     Lincohi 

Park. 
Owner — Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ju- 
lius L.  Girod,  superintendent,  Mc- 
Laren jjodge,  GDlc'.en  Gate  Park, 
Fell  and  Stanyan  Sts.,  San  Frair- 
cisco,  Calif. 
Plans   by   owner. 

(1>  liimp    sum    bids    for    drilling    of 
first  100  feet  or  less  of  the  test 
boring ; 
(2)  bid   price   per   foot   of   test    bore 
drilled   in  excess  of   100  feet-  but 
not    to    exceed    a    depth    of    .200 
feet. 
Low   and   Only   Bidder — J.    G.    Grot- 
tan,  730  LAguna  Honda,  San  Fran- 
cisco,  Calif.,  $4.00  per  loot  for  IwO 
or  200  feet. 
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BRIDGES 


(6)  cutoff    trench    excavation,    2000  i  Ing,  1250  lin.  ft 
cu.  yds.;                                                |     Total     bids     submitted     Aprile     22 

(7)  stripping     sptllway,  >S0,000     cu.    were: 

yds. ;  •  (A)  Charles  T.  Brown,  San  Fernando, 

(8)  drilling   grout   holes   from   0   to  $619,740.76 


25  ft  in  depth,  4750  tin.  ft. ; 
(9)  drilling   grout  holes  from  20  to 
70  ft  in  depth,  800  lln.  ft. ; 

(10)  drilling  grout  holes  from  76  to 
100  ft  in  depth,  160  lln.  ft ; 

(11)  grout  connections,  waahlng  and 
testing,  and  equipment  setups, 
260  holes; 

(12)  mixing  and  placing  grout  under 
preaaure,  7000  cu.  ft. ; 

(18)  Impervious  embankment  in  bftck- 
flll  of  exploration  tunnels  below 
dam  foundation,  875  cu.  yd*. ; 

(14)  impervious  embankment  in  Zone 
1  of  dam,  260,000  cu.  yds.; 
(A)  (B)  (C) 
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(B)  T.  E.  Connolly  and  Construction 
Equipment    and    Walsh    9t    Puc- 

cetti.  San  Francisco,  $677,964. 

(C)  Fredericksen  &  Kaaler,  Sacra- 
mento, and  E.  B.  Bishop.  Orland. 
$681,237. 

(D)  A.  Teichert  A  Son,  Sacramento, 
$728,850. 

(E)  D.  Gerald  Bing  and  George  Pol- 
lock, Sacramento,  $843,752.60. 

(F)  Breasl  &  Bevanda,  Los  Angeles, 
$881,881. 

(G)  Morrison  -  Knudsen,  San  Fran- 
cisco, $1,040,066.60. 

Unit  prices  were: 

(D)  (B)  (F)  (O) 

750.00 
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National  Expansion  Joint  Co. 

ktmmmfmcfmrmr  «arf  Dltfrlfe«for 
FIIIR  lOARD  — FfLT-SIDID  ASPHALT  AND 
RIOWOOO   IXPANSION   JOINT   PILLIRS 

Dltfrffc>f«r 
MARVIL-KOTI— Ce*er«t«  C«H*«  CoNipeuRd 
SIALZ — Ixpaasloa  Jeiat  S«alla«  C*inpo«*4 

CaaipIlM  wHk  fm4mrn\  S^MMcatkat  SS-P-338 

FOR     CONCRETE     CONSTRUCTION 

|13  Savaafh  StrM«         Uaderkill  7172         Saa  Proacitce  3.  Calif. 


31^2— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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4/24/47  •  33 

Low  and  Only  Bidders 

Bridge  (Substructure)  and  Grading 

Cost,  $260,602.40 

HUMBOLDT  COUNTY,  Calif.  Across 
Klamath  River  at  Weitchpec. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Construct  substructure  for  a  bridge 
and  about  0.5  mile  grading  and  sur- 
facing approaches  with  Imported  base 
material. 

Low  Bidder — Clifford  A.  Dunn,  Box 
431,  Klamath  Falls,  Ore.,  $260,602.40 
Work  involves : 

(1)  6  acres  clear  and  grubb; 
(2)28,400  :u.  yls.  rd'vy.  excav. ; 
'3)  2,800   cu.    yds.    stripping; 

(4)  7,900  cu.    yds.    trenofl    excav.; 

(5)  3,855   cu.    yds.   struct,   excav., 

(6)  75    cu.    yds.    uitch    and    channe', 
excav. ; 

17)  1!. 0,300  Sta.  yds.  overhaul. 

(8)  2,7'VO   cu.    yds.    import    base    mtl; 

(9)  1.150    cu.    yds.    Import    baae    mtl. 
stockpile ; 

(10)  develop   water   supply    and    fur- 
nish  water  equip; 

•  11)  400   M.    gul."i.    .'ipply    water; 

(12^  2o  sta.   linish  "Tdwy.; 

(1.1)  52   cu.    yds.   sand   stockpile; 

il4»  .?10    cu.    yds.    Hcroeuings    stock- 
pile: 
(15)  1.515    cu.    ydb.    class    A    port, 
cement     cone,     structs. ; 

(16)  14   cu.  yds.   dry   rubble; 

(17)  40  cj.  >ds.  rubble  n^asonry; 
(IK)  4.1    each    mununients; 

OO)  43    fcach     culvert    markers    and  ! 
guide   posts; 

(20)  0.25  mile  new  property  fence; 

(21)  :.  each  drive  gates 

(22)  165  lin.   ft.  8  in.   CMP  16  gage, 

(23)  15  hn.   ft.   12  m.  CMP  16  gage; 

(24)  756  lin.  ft.  18  In.  CMP  16  gage; 

(25)  42  lin.  ft.  24  in.   CMP  14  gage. 

(26)  100  lin.'  ft.  4  in.  stand,  drain  tiic 
undcrdiains; 

(27)  2.780  lin.  ft.  8in.  |->erf.  metal  pipe 
underdrains,    16    gage; 

(28)  4.225    e*i.    yds.    filter    mtl; 

(29)  4  each   <ipill\vay  assemblies; 

(30)  226   If.   8   m.    CMP   dovm   drains 
16  gage; 

<:31)  32    Im.    ft.       talvage    exist.    pip<> 
culverts; 


4/24/47  •  St 

Low  and  Only   Bidder* 

Bridge*   (2)  C«*t,  1147^11 

TULARE  COUNTY,  Cal.  Across  St. 
Johns  Hiver  about  6.5  mil**  oast 
and  about  1.5  miles  north  of  vi- 
sa Ho. 

Owner — Stale  of  Callfomlji  Dlv  of 
Highways,  Public  Works  Building 
Sacramento,    Ca!if. 

State  Highway  Engr.— G.  T.  McCoy, 
Public  Works  Bldg.,  Sacramento. 
Calif. 

Two  reinforced  co.icrete  slab  bridges 

Low  Bidder  —  Northup  Constr,  Co., 
027  East  Carson   St.,   Long   Beaoh, 
Calif..  1147,416. 
Work   involv^ft : 
(1)  Remove   exist,    bridges; 
(2)1.230  cu.   yds.  struct,   excav.; 

(3)  2,200  cu.  yus.  ditch  and  channel 
excav. : 

(4)  2    M    ft.    B    M    redwood    tim.b«-r 
select  all  heart  struc.  grade; 

(5)  840  cu.   yds.   class  A  port.   cem. 
cone,  footing  blocks; 

(6)  1,720  cu.  yds.  class  A  port,  cem 
rone     ctructs. ; 

(7)  7.860  lin.  ft.  furnish  treat,  doug. 
fire  piling; 

(8)  314    each    drive    piles; 

(9)  283,000    lbs.    furnish     bar    reinf 
steel ; 

(10)  283,000     lbs.     place     bar     i«einf. 
ftteel ; 

(11)  1,100  lin    ft.  pipe  handrail; 

(12)  28,000  lbs.   misc.   stoel; 
113)  Engineer's     office. 

Total  bids  April  23  were: 

(A)  Northup  Constr.  Co.,  Long  Beach 
Calif.,   1147,416. 

(B)  Erickson,  Phillips  &  Weisberg, 
Oakland,  $175,25a 

(C)  Ted  F.  Baun,  Fresno,  Cal.,  |189,- 
924.00. 

(D)  R.  M.  Price  Co.  and  Rex  B.  S«w> 
yer,  Huntington  Park,  Calif.,  flOO,- 
119.00. 

(E)  Dan  Caputo,  San  Jose,  Calif., 
$198,497. 

(F)  Charles  MacCloskey  Co.,  San 
Francisco.   Calif.,    $221,778. 

Unit  prices  will  be  given  tomorrow. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


SAN  FRANCISrO,  Calif.  Pumping 
Station  No.  1^8  2nd  St. 

Owner  —  City  and  Cmmty  of  San 
FrancUcc.  Departn:<>nt  of  Pubito 
Works,  Room  282.  City  Hall.  S^n 
Francisco.   Calif. 

City  Architect — Dodge  A.  Riedv.  Rm. 
265,  City  Hall    San   Francisco.  Cal 

Includes  instnllmT  ^♦c'ol  walkwayn 
railways  and  gvards. 

I.,ow     Bidder — Bay    Enp(neerinjir     Co.. 
Inc.    WP    Pacific    Ave.,    San    Fran- 
cisco,  Calif..   $4051. 
Other  hlda  Rubmltted  Apr.  23  were: 
.Star  Iron  Works,  $5312. 
Independent    Iroi.    Work.-i,  $6048* 
McDonourh    Steel   Co.,    $7985. 


DuniBiijniTCRS 


ELEVRTORS 


4/24/47  •     84 

Ownor    Taking    Bids — Due    May    1t^ 
2  P.  M. 

Drodalng  of  Turning    Ba*ln; 
••rial    No.  04-20S-47-7* 

RICHMOND.  Calif.,  Contra,  Coat*  ca. 
Terminal  No.  1.  Richmond  Xonar 
Harbor. 

Owner — San  Francisco  District  Corp* 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Includes  56,800  cu.  yds.  dredging  and 
dii^osing  of  material. 
Specifications  obtainable  from  tha 

above  office. 


4/24/47 

Low   and   Only   Bidders 

Pumping    Station    Additions  ^-  „„     i L     'j         j  x       .■ 

Cost  $490T    '32)  6  each  redwo<}d  covers  for  drop 


inlets ; 
(33)  210,C00 


lb?,    f'jrnish     bar    reinf. 


1 

R 

USED    TIMBE 

250,000   h.    7   X    8   —    30 

Brtdgc  Ties 
250.000   ft.   7   X    17   —    30 
1                Bridge  Stringers 

50,000  ft.    12  X    12   —   30 
100.000  lin.  ft.  Piling 

ft. 
h. 

Other  Misc.  Sties 

it 

Joseph  D.  Bollinger  &  Co. 

1905  Cypress  Strict 
Oakland,  Calif. 
TWinoaks  6177 

RoaQcoov 

WINDOW     SCREENS 


ARCHITECTS  .  .  . 

You  can  again  specify 

ROLL-AWAY 

Window  Screens 

THE  PEkfECT  SCREEN 
FOR  EVERY  TYPE  OF 
WINDOW  .  .  . 

•  Keeps  Insects  out .  .  . 

•  Keeps  curtains  in  .  .  . 

•  Rolls  out  of  sight 
when  window  is  closed. 

Roll-Away  Screens  can  be 
built  in  or  in.stalled  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

fJame  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

S«ce*s«ert  fe  ROLL-AWAY  WINDOW  SCREEN  COMPANY 

Mala  Offce  aad  factory:  lIRKELiY.  CALIF.,  ttk  ft  CarHaa  Straats 

UtOH*  THarawall  0340 
Manufacturers  of  the   POPULAR   Roll-Away  SCREEN     •     Sin<»  1923 


THURSDAY.  APRIL  24.  1947 


DAILY     PACIFIC    BUILDER 


PAGE  5 


DAILY 
PACIFIC  BUILDER 

(lliUblUbed  In  1880) 

^ubllalsHl  every  morning,  exeept 

•aturdaya,  tundaye  and    Legal 

Halldaya  by 

W.  W.  Dodge  Corporation 

4M  Tanth  St^  San   Franeieoo  S 

Xalaphone  MA  rket  7110 

A.  ■.  MoQavran,  Manager  -  Editor 
J.  ■.  Odgera,  Advertising  Manager 

8ubaeiiptlon  Rates: 

ISIMX)  per  year 

<Payafcla  in  Advanoa) 

•ingle  Copy  IS  Cents 

Advartlaing  Rataa  on  Requeat 

Printed  by 
SUric-Ratli  Printing  <^^> 

A  Publishing  Co.  ~ 

(Bntared  as  Second  Class  Matter, 
July  3i,  1007,  at  the  post  office  in 
San  Frandaco,  Calif.,  under  the 
Act  of  liarch  S.  18Q7.) 

Copyright  1046  by 
F.  W.  Dodse  Corporation 


PARKS,  AIRPORTS  & 
PLAYGROUNDS 


4/24/47  •     S6 

Low   and    Only    Bidders 

8urf«<cing   Courta 

SAN  FRANCISCO,  Calif.,  Mission 
Park  . 

Owner — Park  Commiarlon  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
L.odge,  Golden  Gate  Parlt.  San 
Francisco,  Calif. 
Plans   by   owner. 

Application  of  a  surface  course  and 
weannK  surface  on  tennis  courlv 
•aa  iNMlMtban  court 

Low  bidder — Maiott  &  Peterson,  2412 
Harrison  St.,  San  Francisco^, Calif., 
«S,498. 
Cliarles  L.  H.arney,  San  Francisco, 

Calif.,     at     $16,349.     submitted     only 

other  bid  April  22nd. 


39-^EWERS 


4/24/47  •     30 

Contract  Awarded 

Storm  Drain  Cost  17,400 

BL  CBRRITO,  Calif..  Contra  Costa 
County.  Castro  School,  south  of 
Gia4y8  Ave.,  between  Norvell  Ave. 
and  Lawrence  Ave. 

Owner — Richmond  School  District,  W. 
T.  Helnu,  secretary,  Administration 
Bldg.,  1106  Blssell  Ave.,  Richmond, 
Calif. 

Architect — Dragon,  Schmidts  &  Hard- 
man.  2008  Allston  Way,  Berkeley, 
Calif. 

30-Inch  concrete  pipe  storm  drain 
•.erosa  the  north  end  of  the  aohool 
prox>«rty. 

Contraotor^— r.  J.  O'Shaughneeey,  1040 
Vailejo  St..  San    Franeieoo,  Calif. 


4/24/47  •     89 

Owner  Taking  Bid*— Due  May  «, 

2  P.  M. 
Drainage  Corrootiona 
SHARP  PARK,  Calif.,  San  Me.teo  Co. 
Sharp  Park  Municipal  Oolf  Course. 
Owner— Park  Commission  of  the  City 
and  County  of  San  Franclaco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge,     Golden     Gate     Park,     San 
Francisco,  Calif. 
Plana  by  owner. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  re- 
fundable. 


80 


4/24/47 

Low  and  Only  Bidders 

Additional  Sewers  Coet  13328-85 

HAYWARD,  Calif.,  Alameda  County. 

N.   3rd  St.,   between  Crescent  Ave. 

and  south  boundary  of  Tract  740. 
Owner — Castro  Valley  Sanitary  Sewer 

District,  Otto  Fink,  secreUry,  20735 

Lake  Chalsot  Rd.,  Hayward,  Calif. 
Engineer  —  Ll    Cedrlc    Macabee,    160 

University  Ave.,  Palo  Alto,  Calif. 
Low  Biddei^-M.  Perry,  1358  83rd  Ave., 

Oakland,  Calif.,  $3828.85. 

McGulre  A  Hester,  Oakland,  Calif., 
at  $3904.90,  submitted  only  other  bid 
April  15. 


89 


4/24/47  • 

Low  and  Only  Bidders 

Sanitary  Sewer  Syc.      Cost,  $28,136  56 

STOCKTON,  Cnlif.,  San   Joaquin  Co 

Eimwoort    and    Roosevelt    Schools. 
Owner— ftockton  Unified  School  Di.s. 

trict,  Thomas  H.   iJcCendiesh,  pnr- 

chaslnsf  agent,  324  N.   San  Joaquin 

Street,  Stockton,   Calif. 
Includes  sewer  systems  to  sen'c  nev/ 

Elmwood    School   and    the    exictinj; 

Roosevelt   School 
Ix>w  Bidder — Dewner  Co.,  Inc.,  303  E. 

Weber  Ave.,  Stockton,   Calif.,  $28,- 

136.56;    (Alt.)    $1750  deduct  if   some 

manholes   are  omitted 

Other  bids  April  21  were : 

R.    Gocld    &    Son,    Stockton,  ■  Calif., 
$3.'<.2.H4:    (Ait)    $1500. 

M.J.B.  Constr.  Co..  Stockton,-  Calif., 
$33,558:    (Ait.)    $2000. 

Stockton  Constr.  Co.,  Stockton,  ChI. 
$48,945;    (Alt.)   $1500. 
4/24/47  •     39 

Owner  Taking  Bids — Due  May  12, 

8  P.  M. 
Storm  Water  Sewer  Cost  $4,487 

STOCKTON,   Calif.,  San   Joaquin  Co. 

Miner  Ave.    between   A  Street  and 

D  Street. 
Owner— City  of  Stockton,  B.  L.  Tra- 

hem,  city  clerk.  City  Hall,   Stock- 
ton, Calif. 
City    Engineer  —  Lyle    Payton,    City 

Hall,  Stockton,  Calif. 

The   work   involves: 

(1)  848  lln.  ft.  8-in.  double  wall  con- 
crete pipe  sewer; 

(2)  142  lln.  ft.  10-ln.  double  wall  con- 
crete pipe  sewer; 

(3)  496  lin.  ft.  12-ln.  double  wall  con- 
crete pipe  sewer; 

(4)  427  lln.  ft.  18-ln.  double  wall  con- 
crete pipe  sewer; 

(6)  1  new  4-ft.  brick  manhole,  com- 
plete  with    frame  and    cover; 

(0)  1  new  0-ft.  brick  manhole  com- 
plete with   frame  and  cover;' 
(7)  1    existing    manhole   frame    and 


cover  to  be  adjusted  to  conform 
to  elevation  ahown  on  plans; 

(8)  8  new  concrate  catchbaslna  com- 
plete with  new  frame  and  covers 

(9)  4  existing  catchbaslna  to  be  re- 
moved and  framea  and  covers 
salvaged ; 

(10)  4  new  concrete  catchbaslna  to  be 
constructed,   using  the  salvaged 
frames  and  covers. 
Specifications  obtainable  from  the 

above  office  of  the  city  engineer  upon 

deposit  of  $5. 


39 


4/24/47  • 

Low  and  Only   Bidders 

Stcrm    Drain  Cost,  $22,061.40 

CASTHO  VALTfSY,  ?ailf..  Alameda 
Co.  BeUveta  San  Miguel  Ave.  and 
Park    Way 

Owner — State  of  California.  Dlv.  of 
Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Fublic  Works  Bldg.,  Sacra- 
mento,  Cf.lif. 

About   0.4    miles    Rtorm    drain. 

Lov/  Bidder— McGuire  &  Hester.  70« 
«6th  Ave.,  Oakland.  Calif.,  $22,061.40 
Work   involves: 

(1)  If   cu.   yds.    remove  cone; 

(2)  3,200  cu.   yds.  struct,    excav.; 

(3)  develop    wator    supply   and    fur- 
nii^h    water  equip; 

(4)  .^fl  M.  gals,  apply  water; 

(5)  22    cu.    yds.    class    A    port     cem. 
cone,  structs; 

(6)  144  lin.  ft.  12  in.  rei.if.  cone,  pipe 
stand,   strength ; 

stand,   strength  • 

(7)  192  !in.  ft.  18  in.  reinf.  cone,  pipe 
st.ind.   strength ; 

(8)  1.16B    lin.    ft.    21    In.    reinf.    cone 
pipe,   stand    strength ; 

(9)  687  lin.  ft.  24  in.  reinf.  cone,  pipe, 
stand,   strength ; 

(10)  IS  lin.  ft.  jeinf.  cone,  taper  oec- 
tion; 

(11)  700  lbs.  bar  reinf.  steel; 

(1^)  7     each     manhole     frames     and 
covtrs ; 

(13)  5  eacji  drop  inlet  frames  and 
Total  bids  April  23  wero : 

(A)  McGuire  &  Hester,  Oakland,  Cal. 
$'12,001.40. 

(B»  F.  J.  O'Shaughne.'sy,  San  Fran- 
cisco,   Calif.,    $22,350.80. 

(C)  J.  Henry  Harris,  Berkeley.  Cal., 
$25,a'57. 

ID)    Underground    Constr.    Co.,    Oak- 
land,  Calif,  $25,491.35.  ^ 
Unit  prices  v.'ill  be  >:iven  tomorrow. 


40—       STREETS  AND 
HIGHWAYS 


aulvarta ; 

(24)  140  lln.  ft.  M-in.  11-gaffe  CMP 
culverts ; 

(25)  72  lin.  ft  48-ln.  I2-gaga  CMP 
culverts ; 

(26)  72  each  culvert  markers  and 
guide  posts; 

(27)  290  lbs.  miscellaneous  steal; 

(28)  remove  bridges. 
Total    bids   Apr.  23   were: 

(A)  Baslch  Bros.  Const.  Co.,  and 
Basloh  Bt^M.,  Alhambra,  tll7,- 
702.20. 

(B)  Nevada  Constructors  Inc..  Rene. 
Nev.  $118,545.53. 

(D)  McDonald  and  Kruse  and  Hen- 
sier  Const    Co.,  Glendale,  $142, 
178.20. 

(E)  Macco  Corpn..  Clearwater,  $188^- 
139.10. 

Unit  prices  will  be  given  tomorrow. 


4/24/47  •  «        40 

Low  and   Only   Bidders 

Surfacing  Cost,  $58,028 

SACRAMENTO  COUNTT,  Calif.  Be- 
tween  12  miles  east  of  Sacramento 
and  Riley  St  in  Folsom. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Htagineer— Q.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  6.4  miles  placing  plant  mix 
surfacing  over  existing  pavement 
and  placing  imported  borrow  on  the 
shoulders  of  portions  of  the  project 

Low    Bidder — Harms    Bros.,  Route   4, 
Box  2220,   Sacramento,   $56,023. 
The  work  tnTOlTsa: 

(1)  7300  cu.  yds.  imported  borrow ; 

(2)  develop  water  supply  and  furnish 
water  equipment; 

(3)  250  M  gallons  apply  water; 

(4)  23     tons     liquid     asphalt     (SC-2) 


prime  eaat  antt  panetratloa  traaA- 

ment; 
(8)  100   tons    sand    prima   eoat    mm* 

penetration  treatment; 
m  9000  tons  plant  miX  surfadnf ; 

(7)  14  tons  asphaltlc  paint  btadar; 

(8)  28    tons  asphaltlc    emulsion    seal 
coat 

Total  bids  April  23  wars: 

(A)  Harms  Bros.,  Sacramento.  Calif.. 
$56,023. 

(B)  A.   Teichert  A  Son,  Inc..  Sacra- 
mento, Calif.,  $58^882. 

(C)  McGllllvray  Constr.   Co.,   Sacra- 
mento, Calif,  $58,686. 

(D)  Frederickson    A    Kasler,    Sacra- 
mento, Calif.,  $65,»S8. 

Unit  prices  will  be  given  tomorrow. 


40 


4/24/47  • 

Lew  and   Only  Biddera 

Highway  Repair  Coet,  |14S^St1.S0 

MODOC  CO.,  Cahf.  Between  l.A««eu 
County  Line  and  Canby  and  be- 
tween 68  miles  and  7.4  miles 
rf>rthwest  of  Canby. 

Ownei^— State  of  Califon.ia.  Dlv.  of 
Htghwayd.  Public  Workn  Bldg., 
.S.-icrament?.  CdUf. 

State  High^^ay  Engineer— G  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

A  net  length  of  about  20.8  miles  re- 
pairing with  crusher  run  base  and 
seal    coat. 

Low  Bidder— Harms   Bros.,   Route  4, 
Box  2220,  Sacramento,  Calif.,  |148.- 
631.60. 
Work  Involves: 

Location    1,    II-MOO-28A 

(1)  5   cu.    yds.    remove   cone.  • 

(2)  1,300  cii.  vdH.   rdwy.  excav.  type 
A: 

(3)  6,000  cu.  yds.  rdwy.  excav.,  type 
B; 

(4)  )fO  CU.  yds.  struct  excav.; 


WATER  DISTRIBUTION  SYSTEM.  SHARP  PARK,  CAUF. 


Low  and  Only  Bidder 

Water  Distribution  System 

Coet  $88,632.16 

SHARP  PARK,  Calif.,  San  Mateo  Co. 

Owner — North  Coast  County  Water 
District  Patricia  B.  DeNlc,  secre- 
tary. Sharp  Park  Firehouse,  Sharp 
Park,  Calif. 

Bnglneer — Wilsey.  Broughton  A  Long- 
aon.  Inc.,  1126  Broadway,  Burlin- 
game,  Calif. 

Includes  water  mains,  valves  and  fit- 
tings. 

Low  Bidder — A  J.  Peters  A  Son,  410 
N.   10th   St,  San  Jose,  Calif.,   $89.- 
832.1A 
The  work  Involves: 

(1)  8780    lin.    ft    8-in.    O.D.    welded 
steel  pipe;' 

(2)  21480   lln.   ft   8-in.  O.D.   welded 
steel  pipe; 

(8)  8826    lln.    ft    4-in.    O.D.    welded 

steel  pipe; 
(4)  11.880    lln    .ft    2-ln.    valvaniced 

wrought  steel  pipe; 
(B)  61   each   fire  hydrants  complete 

with  valve  and  fittings; 
(8)  7  each  8-ln.  flanged  gate  valves 

complete  with  valve  box ; 

(7)  47  each  6- In.  flanged  gate  valves 
complete  with  valve  box ; 

(8)  17  each  4-ln.  flanged  gate  valves 
complete  with  valve  box ; 

(9)  Bl  each  2-ln.  screw  gate  valves; 

(A)  (B) 

(1) _..    $    1.68      $    2.25 

(2) 1.88  1.80 

(8) 

(4)..- 


(10)  2  each  pressure  reducing  valve 
assembly,  complete.  Including 
box; 

(11)  8  each  boring  under  highway 
pavement,  including  furnishing 
and  installing  casing,  lump  sum ; 

(12)  350  lin.  ft  connecting  existing 
services  to  new  line,  furnishing 
and  Installing  94-iQ-  corp.  cocki. 
Including  connection  to  new  line ; 

(13)  5000  lin.  ft.  connecting  existing 
services  to  new  line,  furnishing 
and  Installing  l^-ln.  galvanised 
pipe,  including  connection  to  ex- 
isting service  or  meter; 

(14)  2  each  making  connection  to 
reservoir  with  8-ln.  pipe,  lump 
sum. 

(15)  10,000  sq.  ft  rock  and  oil; 
(Alt  A)  Oreenberg  hydrants. 

Total  bids  submitted  April  19  were: 

(A)  A  J.  Peters  A  Son,  San  Jose, 
$89,632.16. 

(B)  Stolte,    Inc.,  Oakland,  $106,18A56. 

(C)  McGuire  &  Hester,  Oakland, 
$111,835.25. 

(D)  B.  T.  Haas,  San  Mateo.  $112,- 
512.13. 

(E)  Pacific  Pipe  Line  Construction 
Co..  El  Cerrlto,  $120,686.80. 

(F)  DeLuca  A  Son,  San  Francisco, 
$156,23099. 


Unit  prices  were: 
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1298.00 

44A75 

9.20 
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1.40 

.96 
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87.00 

64.00 

14.00 
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19.00 
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302.00 
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72.00 
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1.80 

1.45 

1.00 

230.00 

140.00 
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60  00 

SO  00 
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750.00 

9.00 

1.00 

120.00 
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$     2.30 

1.95 
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1.02 

209.00 

116.00 

80  00 

55.00 

35.00 

1000.00 

400.00 

&00 

1.00 

200.00 
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140.00 
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$    2.35 

2.20 

1.66 

.95 

166.00 

100.00 

75.00 

66.00 

20.00 

1575.00 

500.00 

15.00 

1.00 

50.00 

.35 

96.00 
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$    3.14 

2.89 

2.08 

1.57 

277.00 

14A00 

91.86 

7A64 

51J4 

1000.00 

640.00 
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3.50 

150.00 
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Associated  Wood  Products  Co. 


,ff 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 
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Low  and  Only   Bidders 

Grading   and   Bridges  Cost  $117,702.20 

INYO  COUNTY,  Calif.  Near  Bishop 
on  Warm  Springs  Road  and  Pieta 
Road. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  C^allf. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Net  distance  of  about  4.4  miles  grad- 
inff  and  applying  penetration  treat- 
ment thereto  and  constructing  two 
timber  trestle  bridges. 

I>iw  Bidder — Basich  Constr.  Co.,  and 
Ba.slch    Bros..    Box    101,    Alhambra, 
Calif,    $117,70^.20 
The  work  involves: 

( 1 )  45  cu.  yds.  remove  concrete ; 

(2)  clearing  and  grubbing; 

(3)  14,400  cu.  yds.  roadway  excava- 
tion ; 

•<4)  50,500  sta.  yds.  overhaul ; 

(5)  710    cu.   yds.    structure    excava- 
tion ; 

(6)  200   cu.   yds.   ditch   and   channel 
excavation ; 

(7)  15,400  cu.  yds.  Imported  borrow, 
type  B; 

(8)  14.800  cu.  yds.  Imported  borrow, 
type  A; 

(9)  develop   water   supply  and  fur- 
nish water  equipment; 

(10)  1700  M  gallons  apply  water; 

(11)  232  sta.  finish  roadway; 

(12)  190    tons    liquid    asphalt    (8C-2) 
penetration  treatment; 

(13)  240    cu.    yds.    class    A   portland 
cement  concrete  structures; 

(14)  24,240  lbs.  furnish   bar   reinforc- 
ing steel; 

(15)  24,240  lbs.  place  bar  reinforcing 
steel : 

(16)  80.8  M  ft  b.m.  Douglas  fir  tim- 
ber; 

(17)  6.6   M  ft    b.m.   treated   Douglas 
fir  timber; 

(18)  18.5  M  ft.  bm.  Douglas  fir  Um- 
ber bridge  railing; 

(19)  2815  lin.  ft  furnish  treated  Doug- 
las fir  piling; 

(20)  81  each  drive  timber  plies ; 

(21)  08    lln.    ft    12-ln.    16-gage    CMP 
culverts ; 

(22)  124  lin.   ft    18-in.    16-gage   CMP 
culverts ; 

(23)  118   lln.   ft   24-IO.   14-gage  CMP 


Metal  W«ath«r  Strips 
Rock  Wool  Insulation 
Calking     •     Screens 

"frmp9r  issf o/la#foa  ft  koff  ffta  fob 
'  -  Cfcemberila  does  If  RIGHT" 

Chambcrlin  ManufactnrM,  Salli.  IimuIIs 
and  SarrioM— Aaaum**  full  undividad  f«- 
apondWUtr  for  ■  rompiatalf  aattafactorj' 
inataliaton. 

Bnildara    ara    invitad    to    invaatigata    our 

r*-«parativa  procram.    Tha  nama 

CUAMhEnilN. 

pluf     other      (aatiiraa     a(     our     prosram, 

maliat    your    hiiildinc    mora    attraftiva    to 

proapactiva   bnyara. 

"Om  fOlh   Ytt" 
2.900,000  SatiaAad  Cuatomar* 


CHAMBERLIN 


in  10»h  St.,  S«n  Franciaro  I,  MA.  7SS9 
1 496  67ifi  St..  Oaklaad  8,  OLrnyic  2115 


M-SCOPE 

PIPE- GABLE  FINDER 

Send  for  fttU 
16  Page  Booklef 

FISHER  RESEARCH  LAB.  Inc. 


PALO  ALTO  CALIF. 


TEL.  24646 


NEW    Improved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 


1 
2 
3 
4 
5 


NEW  "Shovel  Action"  BUCKET 

A  full  load  .  .  .  plus!  No  more  ranuning  into  Mode  pile.  Simply  ease 
SCOOPMOBILE  into  pile  and  lift  bucket  with  s  full  load  .  . .  easier 
on  the  machine  .  .  .  faater,  fullerl  . 

HAND  LEVER  CONTROL 

Two  hand  levers  st  operator's  fingertips  give  poative,  flexible 
control  of  bucket  action.  No  more  trip  rope  end  "thork  dum^ng" 
from  unhandy  elevatiotu. 

DISCHARGE  ACTION 

Full  loads  can  now  be  diacharfied  from  very  top  of  rack.  (Up  to 
8  ft.)  Partiel  loads  cm  be  diachargrd  by  cloaing  bucket  st  sny 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keep*  ita  feet  on  the  ground!  New 
counter  balance  (options!)  is  eaay  to  sttach  to  rcsr  of  Scooptnobile 
to  arrommodatc  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  thcavM  and  mechanical  improvcmcatt  giv*  ••- 
tirely  new  control  of  digging  angle.  New  dcdgn  of  bucket  mean* 
NO  tpillagc  over  rough  terrain. 


MOBILE    -    EFFICIENT    ■    ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.   .   .   LIFT  FORKS  LOAD.   CARRY  AND  STACK  .   .   .   CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CAUF. 

KEIlog  3-5225 

>loeet8  for 

MIXERMOBILE     •     TOV/eRMOBILS     -     BUGGYMOBILE 

BUILDING  MATERIAL     -     READYMIX  CONCRETE 


>~  I      !«■■ 
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DAILY    PACIFIC     BUILDER 


THURSDAY.  APRIL  24.  1947 


(S>  10,0C€  mile  yds.  haul; 
(•)  develop  water   supply   and    fur- 
nish  water  equip.; 

(7)  MO  M.  gals,  lipply  water; 

(8)  1U8  *ta.  finish  rdwy.; 

(9)  28,000  tons  crusher  run   base; 

(10)  186   tons   llq.    asph.    SC-2    prime 
coat; 

(11)  415    tons    liq.    asph.    SC  6    s«al 
coat; 

(12)  8.000  tons  coarse  screenings  seal 
coat; 

(13)  2,000   tens   fine   screeninss,   seal 
coat ; 

(14)  7S  lin.  ft  12  In.  CMP  16  gage; 

(15)  122  lin.  ft  24  in.  CMP  24  gage ; 

Looation  2.    ll-MOO-2iO-A  * 

(10)  35  M.  gals,  apply  water; 

(17)  1,3((3  tons  crusher  run  base; 

(18)  11    tons    liq.    asph.    k^C-2    prime 
citat ;  ' 

(19)  18    tons     liq.    asph.     SC-O    uoal 
coat; 

(20)  100  tons  coarse  ncreenlngs,  Koal 
coat; 

(21)  5S     tons     line     fcreenings     seal 
coat 

Total  bids  April  23  were: 

(A)  Harms  Bros.,  Sacramento,  CtHU., 
1148,631.60. 

(B)  W.  C.  Railing.  Redwood  City, 
Calif.,    1172,866.25. 

(C)  Prederickittun  &  Kasler  and  B.  B. 
Bishop,  Sacramento,  Calif.,  |183,028. 
Unit  prices  will  be  given  tomorrow. 
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Owner  Taking  Bids — Due  May  6, 

2  P.  M. 
Highway  Maintenanea;  Project 

Calif.  PH-2S-B 

TUBA  COUNTY,  Clallf.  Nevada  Clty- 

Downieville,  Tahoe  National  Forest 

Owner— Public  Roads  Administration, 

C.  C.  Morris,  division  engineer,  720 

Phelan  BIdg.,  San  Francisco,  Calif. 

Plans  by  engineering  department  of 

owner. 
About  2.443  miles.  The  work  involves 
90  tons  slow  curing  liquid  asphaltic 
material  applied  to  road. 
Specificationa  obtainable  from   the 
above  office;  no  deposit  required. 


(24)  173  iln.  ft  special  timber  bridge 
railing    Mlsalon    Creek    bridge; 

(SB)  2,400  cu.  yds.  port  cem.  cone, 
■tructs. ; 

(26>  290.000  lbs.   bar  reinf.  steel; 

(27)  21,000  lbs.  mUc.  Iron  and  ste<!; 

(28)  3,260  lin.  ft  furnish  timber 
pflea; 

(29)  108  each   drive   timber   piles; 
guide  posts ; 

(SO)  1,800   cu.    yds.    port.    cem.    cone. 

curbs  and  gutters; 
(31)  110    cu,    yds.    pert.     cem.    cone. 

sidewalks ; 
(82)  350     lin.     ft     laminated     guard 

railing ; 
(38)  125   each    culvert    markers   and 

glude  posts; 

northeasterly    con^r    of     Mon- 

teclto  and  Chapala  Sts. ; 

(58)  demolish    bidg    und    appurt.    at 
number  310  Chapala  St.; 

(59)  demolish    bldg    and    appurt.    on 
~  northeasterly    comer   of   Monte- 

cito  and  Chapala  Sts. 
Specifications  obtainable  from  the 
above  office  . 

(34^  120   lin.    ft.    12    in.    relnf.    cone, 
pipe  standdard  strength; 

(35)  570    lin.    ft    IS    in.    relnf.    cocc 
pipe  standdard  strength; 

(36)  850    lin.    ft    86   in.    reinf.    cone, 
pipe  stand,  atrangt; 

(37)  10  each  spillway  asiemblies; 

(38)  liX)    lin.     ft.    8    in.     CMP    dow.) 
Grains,  16  gage; 

(80)  4  each  brick  manholes; 

(40)  23     each     adjust     manholes     to 

erade; 
'41)*%  each  red  lef lectors; 


Masonic  Ave.  between  O'Farrell  St. 

and  Oeary  Blvi. 
Owner  —   City* and    County    of    San 

Francisco,    Department    of    Public 

Works,    Room*  282,    City   Hail,    Sa.i 

Francisco,  Calif 
City  Engineer  —  Ralph   Wadsworth. 

City    Hall.    SRsn    Francisco,   Calif. 
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chain   .ink  fence,  ^ 


chain    link    fence 


galv.    stuel 


in. 
in. 


galv. 
galv. 


steel 
steel 


ft    1%    in.   galv.   steel 
ft.    2    in.    galv.    steel 
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Owner  Taking   Bids— Dua  May  12, 
8  P.  M. 

Street  Improvemant; 

Res.  No.  901  Coat  946,526.19 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Middlefield  Ave.,  San  Jose  St,  Man- 
chester Ave.,  Yosemlte  St.  and 
Stockton  St  I 

Owner— City  of  Stockton,  B.  L.  Tra- 
hem,  city  clerk.  City  Hall,  Stock- 
ton,  Calif.  I 

City    Engineer  — Lyle    Payton,    CMty  , 
Hall,  Stockton,  Calif. 

Includes  grading,  combined  concrete  I 
curbs,  gutters  and  sidewalks,  pav- 
ing with  crusher  run  base  4  Inches  | 
thick  and  asphalt  concrete  weartny 
surface  2  Inches  thick. 
The  work  Involves: 
(1)  4546  cu.  yds.  excavation; 
(2^  872  cu.  yds.  fill; 

(3)  7609.03  lin.  ft  combined  concrete 
curb,  gutter  and  sidewalk  7  feet 
in  width  ; 

(4)  124.20  lin.  ft  combined  concrete 
curb,  gutter  and  sidewalk  taper- 
ing in  width  from  7  ft  to  9.5  ft ; 

(5)  109,388.98  sq.  ft  of  crusher  run 
bane  pavement  4  Inches  in  thick- 
ness ; 

(6)  100,388.98  sq.  ft  of  asphalt  con- 
crete wearing  surface  pavement 
2  inches  in  thickness. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  .de- 
posit of  $5. 
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(42)  8.000  Un.  ft 
ft   high; 

(43)  15,100    lin.    ft 
6  ft.  high ; 

(44)  2  each  walk  gates; 

(45)  500    lin.    tt     94     in. 
pip«; 

(46)  1,450    lin.    ft    1 

(47)  220    ;in.    ft     1*4 
pipe; 

(48)  2.550   lin. 
pipe; 

(49)  4,450    lin 
pipe; 

(50)  190  l.f.  8  in.  galv.  steel  pipe; 
(51)35    each    sprinkler    connections  ; 

(52)  30  each  remove  and  replanting 
palm   trees ; 

(53)  misc.   items  of  work; 

(54)  traffic   signal    system; 

(55)  demolishing  bldg.  and  appurten- 
ances on  northeasterly  cornn- 
of  Montecito  and  Santa  Bar- 
bara  Sts^; 

(5€)  demolish  bldg.  and  appurtenan- 
ces on  northeasterly  corner  of 
Montecito  and   State  Sts.: 

i57)  demolish  bldg.  and  appurt.  on 
ces  on  ncrthcabterly  comer  of 
Montecito  and    State  Sts. ; 

(57)  demolish  building  and  appurt.  on 
northeasterly   comer  of   Monte- 
cito and  Chai>alu  Streets. ; 

(58)  demolish  butl:ilng  and  appurt  n.t 
No.  310  Chapala  St; 

(59)  dtmollsh  building  and  appur.  on 
northeasterly  comer  of  Monte- 
cito and  Chapala  Sts. 

Total  bid.<i  submitted  April  23  were- 

(A)  N.  M.  Ball  Sons,  Btrkt-ley.  Cal , 
1877.917.60. 

(B)  United  Concrete  Pipe  Corp-  and 
Ralph  A.  Bell,  Baldwin  Park,  Ca... 
1068.034. 

(Ci   J.   E    Haddock.  Ltd.,    Paradena. 

Calif..  $1.016,2»4.6S. 
(D)  Ouy  F.  Atkinson  Co..  South  San 

francisco,    Calif.,    $1,055,833.50. 
(B)    A.    Telchert    &    Son.    Inc.,    anu 

Dimmltt     A     Taylor,     Sacramento. 

Calif.,  81,091.5S3. 

Unit  prices  will  be  given  tomorrow 
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Low  and  Only   Bidders 

Surfscing,     Etc.  Cost    $37,872 

MONO  C!OUNTY,  Calif.  Between 
Point  Ranch  and  Bridgeport 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.8  miles  placing  Imported  bor- 
row over  existing  roadbed  and  sur- 
facing with  road-mix  surfacing. 

Low  Bidder — George  E.   France,  1509 
College    Ave..    VLsaliA,    Calif.,    $37,- 
872.50. 
The  work  involves: 

(1)  12.300  cu.  yds.  imported  borrow; 

(2)  develop    water    supply    and    fur- 
nish water  equipment; 

(3)  350  M  gallons  apply  water; 

(4)  37     tons    liquid     asphalt     (SC-2) 
prime  coat; 

(5)  4100  cu.  yds.  minimum  aggregate 
roadlmix  surfacing; 

(6)  300   tons    liquid    asphalt    (MC-3) 
road-mix  surfacing; 

(7)  36,500  sq.   yds.   mix  and  compact 
road-mix  surfacing; 

(8)  16    tons   asphaltic    emulsion    seal 
coat 

Total  bids  submitted  Apr.  23  were. 

(A)  George  E.    France.  Visalia,   $3T,- 
8'<2.50. 

(B)  Brown     and     Krull,     F^lo     Alto. 
$39,471.00. 

(C)  r-asich     Bros.     Const     Co..     and 
Baslch   Bros.,   $41,412.00 

(D)  Nevada  Constructors  Inc.,  Reno, 
$47,239.50. 

(E)  D  Gerald  Bing,  Sucramento,  $58,. 
$120.00. 


(2)  80,470    lin.     ft     90-ln.    reinforced 
concrete  bar  pipe; 

(8)  2840  lin.   ft    reinforced   concrete- 
lined  tunnel; 

(4)  lump    sum    for    outlet    structure 

from  conduit  to  Marston  Lake. 

Altemat*  No.  2 

(1)  49,170  Un.  ft.  93-in.  LD.  %-in.  steel 
conduit ; 

(2)  3300    lin.    ft    93-in.    I.D.    9/16-in. 
steel  conduit; 

(3)  2840    lin.    ft    reinforced    concrete 
steel  tunnel; 

(4)  lump    sum    for   outlet    structure 
from  conduit  to  Marston  Lake. 


Supplies,  Equipment 

Sub-Contract 

Information 

-II  I        ii_»ji  I  III         II   t  iri~ 


M.  Don,  city  clerk.  City  Hall,  Oak- 
land, Calif.,  for  paint  laoquar,  Un- 
seed oil,  turpentine  and  lead  for  the 
fiscal  year  1947-48: 

NaUonal  Lead  Co..  (1)  |8J7,  (2) 
$1.86.  (3)  $1.96.  (4)  $1.92,  (5)  $1.72. 
(6)  $0.2639,  (7)  $0.2639,  (8)  $0.2639.  (9) 
$3.80,  (10)  no  bid.  (11)  $2.61.  (19)  |2.6S; 
(13)  $3.64.   (14)  $8.69. 

Frank  W.  Dunne,  (1)  $8.86,  (2)  $1.40, 
(3)  $1.55,  (4)  $1.55,  (5)  $1.44,  (9)  $2.75, 
(11)  $1.98.  (12)  $2.08,  (18)  $2.29.  (14) 
$2.39. 

W.  P.  Fuller  &  Co.,  $2,572  linseed 
oil;  $1,435  turpentine. 


43— MACHINERY  AND 
EQUIPMENT 
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42— MISC.    SUPPLIES   AND 
MATERIALS 
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Rubber   Mattresses 
Low   and    Only    Bidders 

SAN  FRANGiaCO,  Calif.— Follow- 
ing submitted  bids  Apr.  21  to  Pnr- 
chRser  of  Supplies.  M.  H.  Gerry,  270 
City  Hall  San  Francisco,  Calif., 
undpr  bid  No.  3912  for  furnishit;g  and 
delivering  100  foam  mattresses  for 
th/*  H*»alth  Deparltnent 

Lstex  Co.,  $4(*  each;  2%  10  days; 
net  30  days;  delivery  60  days. 

Don  Politeo,  $39.95  each;  net  80 
days ;   CO  days  delivery. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 
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Cast  Iron  Pipe 
Bids   Wanted 

CALISTOGA.  Calif.,  Napa  Co.— Un- 
til May  2,  5  P.  M.,  bids  will  be  re- 
ceived by  the  City  of  Callstoga.  Geo. 
C.  Locey.  City  Clerk,  City  Hall  Bldp.. 
1207  Washington  St.  Cali.-toga,  Calif, 
for  45  lengths  6  in.  B  and  S.  Class 
15C  cast  iron  pipe  in  18  foot  length? 
1.0  b.    Call.stoga   within    SO   days. 

Specifications  ottainchlc  from  th<? 
above  office 
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Owner  Taking  Bid*— Due  May  6, 
3  P.  M. 

Water  Main  (InsUII);   Spec  440 

SAN  FRANCISCO.  Calif.  Third  St 
from  Evans  to  Arthur  Ave.  and 
then  in  main  easement  to  Pier  92. 

Owner — C^ty  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission, 
Room  287  City  Hall,  San  Francisco, 
Calif. 

Plans  by  owner. 

Laying  16-im^  cast  iron  main. 
The  work  Involves: 

(1)  8200  lin.  ft.  excavation  and  back- 
fill; 

(2)  80  yds.  additional  excavation  and 
tmckf  III ; 

(3)  aOO    sq.    ft    additional    pavement 
removal    and   replacement; 

(4)  3200  lin.  ft  install  16-in.  cast  iron 
pipe; 

(5)  12,000  lbs.  install  fittings,  valvea, 
etc*  * 

(6)  lOOo'  lin.  ft.  make  bell  and  spigot 
Joints ; 

(7)  8000  sq.  ft  repavement; 

(8)  estimated    field   inspection.   $10.75 
per  calendar  day. 

(A)  materials  furnished  and  services 


4/24/47 

Low  end  Only   Bidders 

Grfding,   Paving,    and    Bridge 

Cost  $877,91 /.50 

SANTA  BARBARA.  Calif.,  BaaU 
Barbara  County.  Between  0.2  mile 
east  of  Park  Place  and  Rancheria 
Street 

Owner — State  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  ^c- 
Coy,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About   2.2  miles   net   length   grading  | 


•iO 


4/24/47  • 

Low  snn  Only   Bidders 

Surfacing  Cost,  $22.4/8 

MONTBRBT  COUNTY,  C^lif.  Be- 
twaen  Chualar  and  three  miles 
north,  location  A;  between  Salinas 
and  C^astroviUe,  location  B.  and  be- 
tween Werner  Hill  and  Watson - 
vllle  Junction,  location  C. 

Owner— State  of  Callfomia.  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif 
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PROJECT, 
P.    M.,    blu3 


4/23/47 

Oougla.s  Fir  Lumber 

Bids   Wanted 

CENTRAL  VALLEY, 
Calif— Until  May  6,  2 
will  be  received  by  the  U.  S.  Bureau 
of  Re<;lamation.  Customhouse,  Den- 
ver 2,  Colo,  under  Inv.  A-48,80G-A-7 
for  (iouglas  fir  lumber  f.o.b  shipping 
point   and/or  Clovis,  Calif. 

Specifications  obtainable  from   the 
above  office. 


48 


4/23/47 

Automobile— Bids  Wanted 
SACRAMENTO,    Calif.,    Sacramen- 
to. Co.— Until  Apr.  28.  3  P.  M.,  bids 
will   bo   received    l;v   the   Sp.cramento 
Municipal     Utility    District    Jas.    E. 
McCaffrev,  General   Mgr,  and  cihief 
Engr..  59th  .and  R  Stn.,  Sacramento 
Calif.,  for  one  coupe  type  automobile. 
Specifications  obtainable  from  the 
above  office. 
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Pip»~Blds  WanUd 

SAN  FRANCISCO.  Calif.  —  Until 
May  7,  11:30  A.  M.,  bids  will  be  re- 
ceived by  Brown-Paelfic-Maxon  Co. 
(Guam  contractors.  NOy  13931),  P.  O. 
Box  3316,  Rlncon  Annex,  San  Fran- 
cisco 19,  Calif.,  under  bid  No.  270  for 
6000  lin.  ft.  standard  black  wrought 
steel  seamless  8-lnch  pipe. 

Speclftcattona  obtainable  from  the 
above  office. 


4/23/47 
Transfer  Car 
Three    Low    Bidders 

BOISE  PROJECT.  Idaho.— Follow, 
ing  submitted  low  bids  April  18  lo 
the  U.  SL  Bureau  of  Reclamation, 
Cuetorns  House,  Denver,  Colo.,  un- 
der Spec.  1756  for  furnishing  and  de- 
livering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  care  at  Mountain 
Home,  Idaho,  ono  30-ton  transfer  car 
for  the  Anderson  Ranch  Dnm.  Bolfce. 
Project.  Idaho.  The  transfer  car  wili 
be    installed    by    the    government 

Easton  Car  end  Construction  Co., 
Bast  Lansdown.  Pa..  $610;  ahlp  13 
to  14  weeks;  4000  lbs.;  f.o.b.  B^aston ; 
terms  net 

P.acific  Car  and  Foundry  Co.,  Se- 
attle Wash..  $?294;  ship  120  days; 
580O  lbs.,  f.o.b.  Kenton.  Wash. ;  terms 
net.   No  equalization  offered. 

Pacific  Coast  Engineering  Co..  Al- 
ameda. Calif.,  $1350; 'ship  120  davs: 
5000  lbs.;  f.o.b.  Alameda;  terms'  ^ 
fif  1% — 10  days  Ko  equalization  of- 
fered. 
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4/24/47 

Miscellaneous  Structural  Steel 

Lew  and  Only  Bldd«rs 

SHOSHONE  PROJECT,  Wyoming. 
— ^The  following  submitted  bids  April 
21  to  the  U.  S.  Bureau  of  Reclama- 
tion, Customs  House,  Denver.  Colo., 
under  Spec.  1761  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
rendere  by  San  Francisco  Water  ,  point  or  f.o.b.  cars  at  Cody.  Wyo., 
Department  $15,560.  |at  the  option   of   the  bidder,  miscel- 


Specifications  obtainable  from  the 
cashier's  office,  6th  floor.  425  Mason 
St.  San  Francisco,  Calif.;  no  defrosit 
required. 


and  paving  a  4-lane  divided  high-  About  3.7  miles  net  length  repairing 
way  with  portland  cement  conorate  :  highway  by  placing  plant-mix  sur- 
on  cement  treated  subgrade.  sur-  |  facing  over  the  existing  pavement, 
factpg  other  areas  with  plant  mix   j^w  Bidder— Granite  •:onstr.  Co..  Box 


surfacing  or.  crusher  run  basa  and 
on  importer  borrow  and  construct- 
ing a  einforced  concrete  bridge  an 
timber  pilea 
Low  Bidder— N.  M.  Ball  Sons.  Box 
430.  Berkeley.  Calif.,  $877,917.50. 
Work   involves: 

(1)  C.OOO  cu.  yds.  romo»e  oonc. ; 

(2>  118    sta.    clear    a.id    grubb; 

(5)  43,000  sq.   yds    compact  original 
ground ; 

(4)  56.500  cu.  yds.   rdwy.  excav. ; 
(8)  6,000  cu.  yds.   struct  excav.; 

(6)  450  eu.   yds.   ditch   and   channel 
excav. ; 

(7)  14.\000  tons  import  bonow,  typ% 
A: 

(8)  10,600    cu.    yds.    import    borrow, 
tvpe    B. 

(9)  develop  water   supply  and   fur- 
nish   water    equip; 

(10)  6.900  M.   gals,  apply  water; 

(11)  118  »ta.   finish  rdwy.; 

(12)  43.500  sq.  yds.  mix  and  com- 
pact cement  treated  subgrade. 

(13)  1.800  bbls.  port  cem.  cemoot 
treated    subgrade; 

«14)  9.950   tons  crusher  lun   base; 
(16)  88    tons    Uq.    asph.    SC-2    prime 
coat: 

(16)  ft."0  tons.  11:?.  asph.  SC-C  or  SC-6 
Diant  mix  surf.; 

(17)  8.90C   tons  min.   «gg.    plant   mix 

(18)  960  lin.  ft  raised  bars  and  traf- 
fic fins; 

(19)  76  tons  asph.  cm'ilsion  pa:r.t 
binder,  curing  seal  and  aaai 
coats ; 

(20)  280  tons  screenings  seal  coat; 

(21)  10.0(X)  cu.  yds.  pert.  cem.  cone, 
pave. ; 

*22)  7.250  each   tie  bolt  assemblies. 
(88)  180  Iln.  ft  stand,  timber  bridge 
railiag; 


too.    Watsonville,    Calif..    $22,478 
The  work  Involves: 

(1)  1450  tons  plant-mix  surfacing,  lo- 
cation A; 

(2)  1430  tons  plant-mix  surfacing  lo- 
cation  B ; 

(3)  900  tons  plant-mix  surfacing  lo- 
cation C. 

Total  bkls  Apt  11  28  were: 

(A)  Granite  Constr.  Co.,  Watsonvlllo 
Calif.,  $22.47ft. 

(B)  A  Telchert  A  Son,   Sacramento. 
C^llf..  $27,762. 

.Unit  prices  were: 

(A)  (B) 

(1) »e.8r.  $8.00 

(2» - 6.86  7.40 

(8).- -. —  8.46  6.20 
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Low  and  Only  Bidders 

Water  Pipe   (Replace) 

SAN  FRANCISCO,  Calif.  Buena  Vis- 
ta Park. 

Owner — Park  CommisBlon  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary.  McLaren 
Lodge.  Golden  Gate  Park,  San 
Francisco.  Calif. 

Plans  by  owner. 

Replacing  an  existing  2-lnch  water 
pipo  In  lirlsratlon  system. 

Low  Bidder — E.  J.  Treacy,  462  Dewey 
Blvd..  Ran  Francisco.  Calif.,  $0.96. 
Other  bidders  April  22  wero: 
Associated    Engineers.    San    Fran- 
cisco, Calif.,  $1.50. 
Murphv  A  McNalr.  San  Francisco, 

Calif..  $1.51. 


laneous  structural  steel  for  the  Heart 
Mountain  power  plant.  Shoshone 
Project,  Wyoming.  TTie  materials  will 
be  installed  by  the  government: 

Independent  Iron  Workr.,  Inc., 
Oakland,  Calif..  $1581;  ship  45  and  120 
days;  1400  and  6700  lbs.;  f.o.b.  Oak- 
land ;  terms  net.  No  equalisation  of- 
fered. 

George  T.  Gerhardt  Co.,  Inc.,  San 
Francisco.  Calif..  $1967.50;  ship  45  and 
120  days;  1100  and  9000  lbs.;  fob. 
.San  Francisco;  terms  H  of  1%  20 
days.  No  equalisation  offered. 

4/24/47  •    43 

Paint,  Laoquer,   Etc. 
Low  and  Only  Bidder* 

OAKLAND,  Calif..  Alameda  Co.— 
The  following  submitted  bids  April 
22   to    the  City    of    Oakland.    CTharles 


4/as/47 
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Sal«  of   Water   Pur-ificatlon    UMits 

SAN  l-'RANCISCO.  Calif.  —  War 
Assets  Admin..  33  Berry  St,  San 
Franrleco,  Calif.,  ^uinounces  oaie  of 
water  purification  units  to  priority 
clalmantfe  and  nnm:al  trade  channeU 
concurrently  with  closing  date  set 
for  Apr.   30. 


4/23/47  a 

Prefabricated   Residenoea 
-Low  and  Only  Bidders 

CENTRAL     VALLEY      PROJBkTT, 
California. — The  following  submitted 


HIGHWAY 
EARTH    BORING 

MACHINE 
Rent  •   Lease  •   Ceiitroct 

Manning  &  Whitaker 

Electrical  Contractors 

375  9th  St. .  Son  ProncUco  3 
HEmleek  -6148 
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Bid    Opening    Indefinitely    Postponed 
(Originally    Schedulsd    to    Open 
Apr.   28) 
Street   Widening;    Spec.   20,177 
SAN    FRANCISCO.    Calif.    Geary    St 
betvteen  Broc.erirk  St.  and  Presidio 
Ave  ;    Geary    Blvd.    between    Pre- 
sidio   Ave.   and    Mavonic    Ave.,    and 


4/24/47 

Owner  Tsking    Bids — Du*  April  29, 
10  A.  M. 

Water  Lines  Cost  $3,704,000 

DENVER,  Colo.  FYom  mouth  of  Platte 
Canyon  to  Marston  Lake  east  of 
Fort  Logan. 

Owner — Denver  City  Board  of  Water 
Commisslonrs,  D.  D.  Gross,  chief 
engineer.  City  Hall,  Denver,  Colo. 

Plans  by  engineering  department  of 
owner. 

Work  Involves  excavation,  backfill, 
ancl)or  blocks,  90-ln.  reinforced  con- 
crete pipe  or  03-in.  steel  pipe,  man- 
holes, standplpes,  valves,  blowoff 
air  valves,  venturi  meter,  transition 
and  outlet  structures  and  other 
appurtenances. 
Approximate     quantities    of     work 

are: 

Alternate  No.  1 

(1)  22.000  Iln.  ft  90-ln.  ID.  reinforced 
concrete  cylinder  pipe; 


F  O  R     S  A  L  E 

Compressors  -  Pumps 
Pneumolic  Tools 
Rock  Drills 

.  .  .  Complefe  kenfal  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNderhlll  5026 


nURKE     FORM     CLAMPS 


^ 


BMMpH^^ 


STEEL  ACCESSORIES 
COLUMN  OJVMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

All  Types  of  Concrete  CoHMtmction  Specudliet 

W.     J.     BURKE     &     CO.,     INC. 

780  Bryant  Street  Sen   Frsnciaro  Phone  GArfield  8"'f>8 


NOW  In  Stock 

Rock  Wool  Bdtts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAORC  COAST 

OAKIANP.  CALIF. 


219  PACIFIC  lUILDING 


f 


DAILY     PACIFIC     BUILDER 
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lbs.;  (12)  |40  supervisor;  louu  ecuou- 
ule  4,  $63,440.  Delivery,  two  80  days, 
additional  five  45  days,  balance  00 
days;  cabinets,  eta,  00  days;  f.o.b. 
Santa  Monica,  Calif. 

Prefab  Manufacturing  Co.,  Los  An- 
geles, Calif,  (alternate  bid),  |2865  i>er 
unit;  f.o.b.  Tracy  or  Antloch. 

Robert  McCarthy  Co.,  San  Fran- 
cisco, Calif.,  Schedule  1,  (1)  $24,600; 
(2)   $131,520;    (3)    $35;   total   Schedule 

1,  $156,180.  Delivery,  eight  90  days; 
additional  15,  125  days;  balance,  150 
days;  complete  shipment  cabinets 
and  plumbing  fixtures,  150  days- 
Terms  %^  10  days.  Schedule  3  (7) 
10408;  (8)  $47,040;  (9)  $33;  total 
Schedule  3,  $56,44&  Delivery,  two  90 
days;  additional  five,  105  days;  bal- 
ance 160  days;  cabinets,  etc.,  150 
days.  Ship  San  Francisco. 

Green  Lumber  Co.,  LAurel,  Miss., 
Schedule  2,  (4)  $15,360;  (6)  $81,920; 
(6)  $25;  total.  $97,280;  weight,  150,- 
600  lbs.;  803,200  lbs.;  6600  lbs.;  400 
lbs.;  900  lbs.;  3000  lbs.;  25,000  lbs.; 
4200  lbs.  Delivery  eight  30  days,  addi- 
tional 15  60  days;  balance  90  days; 
cabinets,  etc.,  90  days.  No  equaliza- 
tion. Schedule  4  (10)  $5700;  (11)  $28,- 
tWt,  (12)  $25;  total.  $34,200;  weights, 
67,000  lbs.;  285.000  lbs.;  200  lbs.;  1600 
lbs. ;  300  lbs. ;  1000  lbs. ;  8000  lbs.  1400 
lbs.  Delivery,  two  30  days;  additional 
five  60  days;  balance  90  days;  cab- 
inets, etc.,  90  days.  No  equalization. 
Terms  %%  10  days. 

Carlton  Lumber  Co.,  Portland,  Ore., 
Schedule  2,  (4)  $17.1502;  (5)  $03,344; 
total,  $110,846.  Weights.  30,000  lbs.; 
500  lbs. ;  3000  lbs. ;  500  lbs.  Delivery, 
eight  30  days;  additional  15  60  days; 
balance  90  days ;  cabinets,  etc.,  60 
days ;  Terms  net ;  f.o.b.  Portland. 

Paul  Spencer  Construction  Co.,  Los 
Angeles,  Calif.,  Schedule  1,  (1)  $28,- 
126.88;  (2)  $150,003.39;  (3)  $30;  total, 
$178,129.02.  Delivery,  eight  80  days; 
additional  16  46  days;  balance  60 
days.  Schedule  8.  (7)  $10,819.52;  <8) 
$54,097.67;  (9)  $80;  total,  $64,917 JO. 
Delivery;  two  86  days;  additional  five 
40  days;  balance  40  days;  cabinets, 
etc.,  60  days.  Terms  net;  f.o.b.  Los 
Angeles. 

Prefabrication  Engineering  Co., 
Portland.  Ore.,  Schedule  1,  (1)  $31,059; 
(2)  $186,122;  (3)  $28;  total,  $197,181. 
Delivery,  eight  30  days ;  additional  15 
60  days;  balance  90  days;  cabinets, 
etc.,  shipped  with  buildings.  Schedule 

2.  (4)  $24,887;  (5)  $131,660;  (6)  $28; 
toUl,  $166,357.  Weights,  18.168  lbs.; 
18.168  lbs.;  18.168  lbs.  Delivery,  eight 
30  days;  additional  15  60  days;  bal- 
anioe  90  days.  Terms  net ;  f.o.b.  Port- 
land. No  equalization.  Schedule  8, 
<7)  $16,611;  (8)  $75,402;  (9)  $28;  total, 
$91,003.  Delivery,  two  30  days;  addi- 
tional 5  60  days;  balance  90  days. 
Schedule  4,  (10)  $12,342;  (11)  $61,712; 
(12)  $28;  total.  $74,054.  Weights.  30,188 
lbs.;  80,188  lbs.;  30,188  lbs.  Delivery, 
two  30  days;  additional  6  60  daya 
No  equalization. 


lor,    Donn^llv    Roofing   Co,    652 
(.on  St. 

"S,  2-s(ory  frame,  $13,400;  East 
1    Ave    276    N    Kirkham .    own* » 
t)uildc>r,   NelFon  9t  Person,   769 
t  St 
LLINGS,    1 -story    frame.    $6,000 
*h;   N  Oakdale  Ave   lOO  and  125 
4.  Keith:   owner  and   builder.  Va- 
•  ■  <»  &  Valaris,  406  Montgomery. 
V'2R    dwoll^ig    and    store,    $2,000; 
'.  2-44    Ellis    St;    owner   and    cun- 
V"  cior,  B  Fireman,  657  Hayes  St. 
:LHNGS,    1-Btory    frame,    $fi,0CO 
:h:    E    4t8h   Ave   100  and    ISO   N 
-    intaru;  owner  !k  builder,  t>tra\\ - 
;,'  -r  Co,  Inc,   premises 
■'J:  ER  factory  and  mill,  $50C0;  1486 
;  '  .ysh&re    Blvd;    owner,    M    Fisher 
Son.   2065   Jones   St;    contractor, 
^      &  E  Ernanuel  Co,  Inc,  2665  Jones. 
.V-.'ER   stores,  $2.fc90:    1310   Fitzjii  t - 
'1;     ownT     and     builder,     Enjov 
eking  Co,   132C   Fitzgerald. 
i'OJft  -warethouse.  $9000;  12-14  Far. 
roPlace;    owner    and    contractor, 
Price   Bldg   Specialties   Co,  35   Gil- 
bert St. 
DWELLING.    l-5tory    frame,    $6000. 
N   Sweefley  26  E  Bowdoin;   owner, 
Bergstiom  it  Larvick,  305  Prospect 
USED    CAR    lot    office,    $2600;    2635 
Van    Ness    Ave;    ov/nei,    Jim    Cox, 
premises. 
DWELLING,    1 -story    frame    ,$9000; 
S  Joost  Ave  200  E  Detroit;   owaor 
and    builder,    Edwin    F.Ilingbon,    12') 
Granville  Way. 


DWELLING,  $6000;  Altadana  Lana; 

owner  and  builder,  C  Matager,  4496 

7th  St,  San  Jose. 
DWELLING,    $7000;    Lot    24,    Ridge 

Vista     Ave;     owner     and     builder, 

Frank    Toscani.    2620    Alum    Rock 

Ave,  San  Jose. 


80UTH  SAN   FRANCISCO 


FIELD  OPERATION  CENTER  (Pa- 
clllc  Tel  k.  Tel  Co),  $14,000;  S  Lin- 
den Ave;  owner,  Hugo  Frank,  505 
Main  St,  Hayward ;  builder,  Joseph 
Bettancourt,  422  San  Anselmo  Ave, 
San  Bruno. 

ALTER  STORE  FRONT,  $2000; 
Grand  Ave;  owner,  Martin  Stelling 
Jr.  155  Montgomery  St,  San  Fran- 

•  Cisco;  builder.  Royal  Showcase  Co, 
770  McAllister  St,  San  Francisco. 

ASBESTOS  SIDING  (to  exterior  of 
building),  $1100;  C^ypreas  Ave;  own- 
er, Thelnaa  Tamplln,  718  Cypress 
Ave;  builder,  American  Construc- 
tion Co,  48-50  Hoff  St,  San  Fran- 
cisco. 

ALTERATIONS  (front  and  Interior 
of  store),  $4000;  Grand  Ave;  own- 
er, G  Penna,  379  Grand  Ave;  build- 
er, A  Planca,  South  San  Francisco. 


BERKELEY 


BUILDING  PERJVUTS 


Granted 


SAN    FRANCISCO 


April   22,  1947 


RECORDED 
NOTICES 

BUILDING  PERMITS 


BLDG,  class  C.  $7L00;  W  Indiana  St 
bet  Ar>tiv  and  Islats  Cro3k  .owno; 
The  VallanoB  Co,  1301  Army  PA : 
contractor.  Monson  Bros.  475  •th 
St:  architect,  H  C  Buuma»n.  251 
Kearny  St.  » 

PLASTER  front.  $700;  J!020  Powell; 
owner.  Ditto,  prem ;  contractor.  C 
J  Fung  &  Co. 

EXTl^.ND  CIcaninK  room.  $1200;  NE 
19th  St  and  A^labama :  ovner.  In- 
dependent Laundry  and  Dry  Clean- 
ing Co,  18th  St  at  Alabama;  con- 
tractor, R  H  Kimball.  1400  17lii 
Avenue 

DWELLINGS,  l-.storv  frame.  $800^.' 
encb ;  NW  37th  Ave  and  Vicent<». 
W  37th  Ave  26.  50,  To,  100  N  Vt- 
finte;  W  37th  Ave  >S0.  300.  275.  32;. 
850  S  UUca;  owner.  Atlas  Reult> 
Co,  1500  Judah  St;  contractor.  Pa- 
cific Coast  Constr  Co.  1500  Judah. 

DWELLING,  2  story.  $15,000,  Rav 
Cliff  Terrace  72  N  Pacific  Avenue; 
owner,  Dennis  JorJaii.  c/o  cnir, 
contractor.  Oliver  M  Rousseau.  725 
Tehama  .St:  architect.  H  C  Bhu- 
mann,  251  Kearny  St 

REMODEL  HaiJ.  |15.000 :  210  GoMen 
Gate  Ave ;  owner  and  contraclor. 
California  Labor  School,  Inc,  215 
Maiket   St. 

PAINT  and  repair  v/alls,  $960;  8630 
Balboa;  owner.  I  Levm ;  cntnic- 
tor.  Chas  O  Jones.  49  Zoe  St. 

FOUND  »TION  and  floor,  concrete, 
$1000;  .'^467  Mission  S't ;  owner.  F 
Mnnciiso.  prem:  eontiactor.  Han- 
son  Bros.  ."iMO  Mission  St. 

PUMP  HOUSE,  l-story.  $20,000;  W 
Rhoda  iFland  !W  S  23rd  St;  owner. 
National  Lead  Co.  2240  24th  St ; 
contractor.  Willis  F  Lynn,  1040  Fcl- 
ger,  Berkeley:  englreer.  J  J  Gould. 
Financial  Center  Bldg 

DWELLING,  l-story.  $8000;   N  May 
nard    200  E   Craul;   owner.   EOS 
Conhtr   Co.    S920   18th    St;    eontrai - 
tor.   rame:  architect.  C  O  Clauset.. 

ADD  room.  $1300;  1562  35th  Avenue; 
owner.  Francis  E  Cahlll.  premises ; 
contractor.  Ace  Constr  Co. 


ALTERATIONS,  $1600;  47  Pariiaide 
Dr;  owner,  Theodore  Meyer,  prem; 
builder,  Hugo  Muller  Jr,  6089  Clare- 
mont  Ave,  Oakland. 

ALTERATIONS,  $1800;  101  Falrlawn ; 
owner,  Arthur  Bellman,  premises; 
builder.  W  L  Roberts.  1238  Heant. 

ADDITION,  $3500;  1631  Chestnut  St; 
owner  and  builder, '  James  A  Gil- 
man,  premises. 


Apnl  17.  1947— PROPBRTT  and 
NO  Descript'uu  of  same  not 
available;  Thomu  C  Eckels  to 
Gartner  and  Bullock  _ 


SAN    FRANCISCO 


Recorded  Accaptfl 

April  16.  19^17—311  &EVENTH  ST. 
Farmer  Bros  to  A  F  Mattock  Co.. 

„ April  24,  1947 

April  21.  ie<7— S  MONTEREY  Blvd 
195.  229,  263  E  Edna  St.  Walter 
E  and  Max  Hansen,  Inc  to  whom 
it  may  concern ^pril  21.  1947 


ALAMEDA  COUNTY 


OAKLAND 


Applications 


SAN    FRANCISCO 

ALT  TRADE  SCHOOL  $500:  362S 
19th  St;  owner  and  bu;Idcr.  E  On- 
trandcr,    c/o    Lombard    Hotel. 

ALT  SMOKE  SHOP.  $500;  1111  Fill- 
more St ;  owner.  H  Tetsler,  pren- ; 
builder,  W  G  McCalllster.  6O4  26ili 
Ave. 

ERECT  ELCC  SIGN,  $500.  944  Guor. 
ro  St;  ownei.  Polly  Ann  Donxl 
St  Coffee  Shops,  pi  em;  builder. 
Prod  Corp.  910  Harrison   . 

ALT  DWELLING.  TSOC;  2633  33<l 
,  Ave-  owner.  Wm  J  Lord,  prem: 
builder.  Termmix  of  No  Calif  Inc 
.  918    Harrison. 

\LTER  DWELLING.  $700;  462  Faii 
Oaks:  owner.  Willl««  Dllus,  prem; 
builder.  Amer  Const  Co.  4860  Hoff. 

DWELLING,     l-story    frame.    $7000 
N    Pweeney    1    E    Bowdoin ;    owner 
and  builder.  Btrgstrom  &  Larvick, 
31 15  Prospect. 

ALTER  fuelling,  $2.'j00.  n05  Edin- 
burgh; owiicr  und  contractor.  T 
Stardli.    1756  Dolores   St. 

ALTFR  awelling.  $2000,  1830  Grove; 
owner.  Ouy  Noubcrt.  1747  l^ike  6t ; 
contractor,  Alf  De  Bcnedeitl.  le 
Santa  Ysabel   Ave. 

DWELLINGS,    three,    l-story    frame 
19400    enrr-i      W    .TOtb    A\ -;    lij   a.nt' 
146   8    Balooa;    B    31st    Ave    UD    ' 
Balboa;    owner    snd    builder,    Hey- 
;nan  Homes.  5150  Geary  Blvd. 

ALTER  flats.  $2C00.  1537  Webster; 
owner.    W     Hawkins,     prem;     con- 


SANTA   CLARA   COUNTY 

DWELLING,  $6000;  Ham  Ave;  own- 
er and  builder,  F  Knab,  P  O  Box 
144.  Mt  View. 

ALTERATONS.  $1000;  VIewmont 
Ave  off  Alum  Rock  Ave;  owner 
and  builder,  F  Merrill,  4400  Alum 
Rock  Ave,  San  Jose. 

ADDITION,  $1500;  Imperial  and  Stev- 
ens Creek  Rd;  owner.  T  WUlson. 
premises;  builder,  M  Hill. 

BUILDING  (uUllty),  $1000;  Wright 
Ave,  Mt  View;  owner  and  builder, 
M  R  Iwata.  P  O  Box  288.  Mt  View. 

SHOP,  $1000;  489  Meridian  Rd,  San 
Jose;  owner  and  builder,  F  P  Good- 
man,  premises. 

SHOP.  $1000;  Umbarger  Rd;  owner 
and  builder.  O  E  James.  10612  San 
Carlos,  Southgate. 

ADD  and  ALTER  CREAMERY. 
$1000;  1859  W  San  Carlos  St.  San 
Jose;  o^vner  and  builder,  S  Dorsa, 
premises. 

GARAGE.  $500;  124  Dillon  Rd,  Camp- 
bell; owner  and  builder,  R  Little, 
premises. 

MOTEL  (2  units),  $6000;  Bayshore 
and  Charleston  Rd ;  owner  and 
builder,  G  Ericson,  Route  1,  Box 
1984,  Mt  View. 


DWELLING  (l»4-8tory,  6-j-oom)  $10,- 
000 ;  5025  Kearney  Ave ;  owner. 
Jack  Kearney,  premises;  builder, 
J  R  Pierce.  3727  Laguna  Ave. 

APARTMENT  HOUSE  (2  -  story), 
$17,000;  2518-24  26th  Ave;  owner. 
Peck,  Rollins  &  Lyon,  6501  Buena 
Ventura;  builder,  Charles  D  Lyon, 
6501   Buena  Ventura. 

ALTER  and  ADD,  $2000;  500  Frank- 
lin St ;  owner.  Union  Oil  Co,  prem ; 
builder,  C  Norman  Peterson,  70 
Park  Lane,  Berkeley. 

DWELLING  (l-story,  4-room).  $5000; 
571  Dwight  Place;  owner  and  build- 
er, J  D  Smlthson,  350  Panoramic, 
Berkeley. 

DWELLING  (l-story,  6-roomi.  $9600; 
3474  Birdsall  Ave;  owner.  J  C 
Ring,  3416  Suter  St;  builder,  Ed- 
ward Grady.  3419  Suter  St. 

ALTERATIONS.  $3500;  5726  E  14th 
St;  owner.  Safeway  Stores,  Inc, 
4th  and  Jackson  Sts;  builder,  An- 
derson-Haglund5lnCj21041st    St. 


Recorded  Accepted 

April  22,  1947  —  2944  MacArthur 
Blvd.   Irving  L  Kltalf  to  Albany 

Block  A  Cement  Works 

™ _„ Jtpril  10,  1947 

April  28,  1947— Lots  16  and  81,  Tract 
748,  San  Leandro.  M  J  Kisig,  ^e, 

to  whom  it  may  concam 

-April  17,  1947 

April  28.  1947— Lot  11,  Block  B, 
resubdivlsion  portton  of  Peterson 
Tract,  Hayward.  Shirley  Kitahner 
to  Kushner  Co -April  18,  1947 

April  22.  1947—1818  Cedar  St,  Berk- 
eley. WllUam  B  Evans  to  W  M 
Farlaa „. ..-April  18,  1947 

April  22.  1947— Lot  4,  Tract  764. 
Oakland.  O  W  Johnson  to  whom 
it  may  concern -April  18,  1947 

April  22,  1947—13415  Shoreline  Blvd, 
San   Leandro.   J  L  and   Ethel  IC 

Eck  to  whom  It  may  concern 

-April  14,  194T 

April  28,  1947 — House  on  each  lot. 
Lots  8,  6  and  8,  Block  2,  and  Lot 
3,  Block  8.  Tract  771,  Eden  Town- 
ship, Alameda  County.  C  H  Mc- 
Bntyre  to  whom  It  may  concern 
-April  10,  1947 

April  23,  1947— Stoakes  Ave  260  ft 
S  San  Leandro  Rd,  San  Leandro. 
John  A  and  Maria  A  Femandea 
to  A  F  Dahnert April  21,  1947 

April  28,  1947— House  on  each  lot. 
Lot  4,  Block  1;  Lota  4  and  9, 
Block  2 ;  Lots  2.  18  and  15,  Block 
3,  Tract  771,  Eden  Township,  Ala- 
meda County.  C  H  McEntyre  to 
whom  it  may  concern. .April  21,  1947 


property. 

April  22,  1947—650'  NATOMA  ST. 
B  J  Davis  and  aohn  and  Frank 
Pugh  as  to  Improvements  on 
property 

April  23,  19*7- SE  MARKET  63  NK 
SIxih  St  Euget.e  S  and  Julia  M 
and  Florence  E  Keppert  as  to 
Improvements  on   property. 

April  22,  1947— «66  GUERRERO  St. 
Joseph  J  and  Helen  K  Cruise  as 
to    Improvi-ments    on    property. 

April  19,  1947— 8W  CALIFORNIA 
St  und  22rd  Ave.  Pachard  F  and 
Ruth  M  Weil  as  to  improvements 
on   properly. 

April  23,  1947—2400  SAN  JOSE  Ave. 
Catherine  B  Laraon  as  to  im- 
piovements  on  property. 


Building  Contracts 


•AN   FRANCISCO 


^ALES    nnd    service    building,    con- 
crete.   Bay  St.  and  Columbus  Ava. 
Owner— Rayai  Motor  Sales  Ccmpany 
Contrncvor— De  Luca  St  Sen. 
Flkd.   Aug   19.   1946.    Dated 

Plombmg  Permits 


BERKELEY 


Liens  Filed 


SAN    FRANCISCO 


Completion  Notices 


£ 


Recorded  Amount 

April    22.    1947—531    MISSION    ST. 

r  E  Byarri.  indlv.  dba  Glllon  Lbr 

Co  vs  Morgar  St  Barclay  Co 

(materials)    $220.47 

April   23.    1047— E   Slat   AVE   176   S  Plumber,  H 

Irving    St.      Bode    Gravel    Co    vs      Iporto;    4    fix; 

Joan   J   PhilltiM    (materials).  »120.5f.  I  ciara  3t 


1399  Acton ;  owner  and  dealer,  C  F 
(V&nt;  sprinkler  system. 

1181  The  Alameda;  owner  and  deal- 
er, W  Dankas;  sprinkler  system. 

1801  Oxford;  owner,  W  R  Rowe; 
dealer.  Al  Ferreria;  water  cloaat; 
wash  basin;  bath  tub;  sink;  stand- 
pipe. 

1418  Bancroft;  owner,  M  McDon- 
ald; dealer,  Berkeley  Plumbing  Co; 
water  closet ;  wash  basin  ;  sink ;  waah 
tuh;  shower. 

29  T^irlawn;  owner,  Richard  May; 
dealer,  Berkeley  Plumbing  Co;  water 
closet;  wash  basin;  wash  tub. 

2549  Ellsworth  St;  owner,  Wrinkla; 
dealer.  Art  Johnson ;  wash  baain ; 
sink ;  wash  tub. 

2072  Addison;  owner,  R  Raalaa; 
dealer.  Art  Johnson;  water  closet; 
wash  basin ;  sink ;  Bendlx. 

2615  Callfomia  St;  owner,  God  In 
Cnirlst  Church;  dealer,  Art  Johnson; 
water  closet ;  wash  basin ;  bath  tub ; 
sink ;  wash  tub. 

1828  Cornell ;  owner,  Phlnney ;  deal- 
er, Edward  Loebs ;  water  closet ;  waah 
basin;  bath  tub;  sink;  wash  tub. 


OAKLAND 


Sheridan;  owner,  Da- 
2    goa,    11    water;    605 


SACRAMENTO  COUNTY 


Recorded  Qpmplcled 

April  15.  1947— LOT  71  THELMA 
Tract ;    Maurice   B   Hopkinson    to 

Richard    Ronne    

April  15,  1947— LOT  3.  ARDEN 
Park  Vista    Neuton  A  Stearns  t.^^ 

0  N    Halset    

April  15.  3947— LOT  4.  WHITl'AK- 

EH  SUBD  No  l,.^ames  M  Sneud 
to  Robert  S   Morris  _ 4 

April  M,  1M7— LOl  26.  ALLEN 
TRACT.  May  Welling  to  Dave 
Kauffman _ 

April  15.  1947— LOT  708  WRIGHT 
and  KIMBROUGH  Subd.  No  2 
Jack  W  Street  to  whom  it  may 
concern _ 

April  15.  1947—  PTN  LOT  S.  U.  V 
Sts,  16th  and  17th  'Sts;  Clemen- 
tina Brusato  to  Louis  F  Brusato. 

April  16.  1947— LOT  .'^36  WRIGHT 
and  KIMBROUGH  Tct  No  16 
Louis  F  Brusato  to  whom- It  may 
concern 

April  15.  1947— LOT  99.  BAST  Sac- 
ramentf-  Terrace;  Ecott  T  Stev- 
ens to  Janpen  Const  Co; 

APril  16.  1047  -LOTS  22.  21.  63.  6. 
6.  4,  %.  W.  62.  und  1  Park  Hill 
Tract :  Herbert  Parka  to  Ran- 
dolph   Parks 

April  16.  1947  -LOT  81.  WRIGHT 
and  KIMBROUGH  College  Tract 
H  R  Neel  to  M  F  Terra  and  8o^^ 

April    16.    1947— PTN    LOT    1.    »¥.":- 

11.  Rancho  Del  Paso:  Edgar  A 
Martin   to  whom   tt    may   roncem 

April    16.    1047— FTN    IX)f    4.    B1>K 

12.  Fair  Onks  City;  K  M  Blunden 
to  whfim  !•   may  concern   

April  16.  1947-  irrN  LOT  7.  BL.-^ 
Bounded  7th  and  8th  Sts.  H  and 

1  Sts:  County  of  Sacramento  to 
whom  ;t  may  concern  - 

April  16.  1947— PTN  LOT  11.  TCT 
located  Tws  8-5:  Thomas  Oc|ii- 
pintl   to  whom   it   mav  concern 

April  '0.  i91'<— LOT  83,  AMENDED 
BELLVIBiW  Village  George  D 
WeU   to  M  F  T*  rra  _ 

April  17.  1947— PTN  LOT  1.  Subd 
Sec  11.  Vla»»cho  D-l  Pa&o:  George 
WIlKon  to  whom  it  may  concern 

April  17.  1947— LOT  856  WRIGHT 
and  KIMBROUGH  No  22;  Clyde 
W  Marr  to  whom  It  may  concern  .. 


April  23.  1947— N  JUDAH  ST  82  E 
47th  Ave.  Bode  Gravel  Co  v* 
Wilfred  and  Alma  E  Rousseau 
(materials)    $176  68 

April  22.  1»47— W^  OITTORRERO  129 
N  19th  St.  R  E  Eyard.  Indlv.  dba 
Glllon  Lumber  Co  va  Helen  K 
and  Jos  J  Cruise,  et  a,I  (matJ- 
rials) $44886 


Plumber.  H  Taylor:  owner.  C  Scott 
6  fix;   20  water;   829  Hawthoma. 

Flumber.  R  A  Roeber;  owner.  For- 
est Poole  18  fix;  16  waUr;  1  Thorn- 
hill  Drtva. 


(Continued  on  Pair*  » 


ALAMEDA  COUNTY 


Recorded  Amount 

April  22,  1947  —  Llvermore,  Calif. 
Claude  W  Harvey  and  State  La- 
bur  Commlaaioner  vs  O  L  Blevins 


Non-Responsibility 


SAN    FRANCISCO 


April  22,  1M7— 1016-17  BUSH  ST. 
Walter  H,  Jr  and  Thomas  A 
Sullivan   ns    to   improvkmenls   on 


We  Mpecialize  in 
•  ,  repairing  all  make*  of 

TRANSITS.  LIVELS. 
BINOCULARS 

snd  other  optical  instruments 

25  years  experienca 

All  Work  Guarantaad 

for  12  Months 

SURVIYOR'S 
RIPAIR    SHOP 

408  COLUMBUS  AVBNUB 
SAN     FRANCISCO 
'    DOuglss  M39 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

S«iid  Lhf  for  Qiiefof/en 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  SAN  FRANCISCO 

=======  JUnlp«r  4'U70  --i      ...  1      ■ 


ELECTRICAL  COMMINICATIONS 

T«l«pfcoii*  and  Sfonof  inq\n—rt 

Manuof  ond  Dial  T«l«pfcda«  Sytfmmt 

Designers  of  R«mof«  Confrel  Eqiflpmefif 


^ 


S«rvlc«    and  fntfolloflens 
Ws  Will  Sub-Centroct  With  EUctrlcol  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArk«t  2017 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,   12 

Phone:  DEIaware  7313 


.^. 


■■jTJ-W-r»Mi 


f^AGEd 


DAILY     PACIFIC     BUILDER 


CLASSIHED  ADVERTISING 


1—    MISCELLANEOUS 


WESTERN  PERSONNEL  offers 
contractor*,  architects,  and  engi- 
neering firms  the  most  complete 
personnel  service  in  the  Bay  Area. 
Qualified  applicanu  pre-sclected  by 
our  staff,  make  it  poasible  for  you 
to  save  valuable  time.  Let  us  han- 
dle your  persomiel  needs. 


If  you  are  employed  in  the  building 
industry,  and  contemplate  a  change, 
we  would  like  to  talk  with  you.  An 
interview  may  lead  to  the  job  you 
have  been  looking  for. 

JOHN  L.  MATHERS   -   Director 

Twenty  Years  in  the  Building 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(Agancy) 

Formerly  Cltricml  Pl»t*mtnl  Burtmu 

Tacfaokal  -  ProfuMonal  -  Comni*rcMl 

26  O'FARRELL  ST.  SUITE  902-3 

GArfiald   1617-161S 


MEN  AVAILABLE 

ENOINFERS.  C.E..  M.E ,  and  E.K. 
eUPTS.,   COMMERCIAL,  and   IND. 
.STIPTS..   ROAD  and  GRADING 
SUPTS..   CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT. -MECH. 
DRAPl'SMEN.   ALL,  TYPES 
SURVEYORS,     INSTRU;.4ENTMEN 
ROD  AND  CHAINMKN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN,    Building    Mulbrials 
A   complete    library   of    capable    men 
to  choose  from 
CALX, 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-^79 

This  AGENCY  Is  designed  for  the 
Building  Industry 


Plumbing  Permits 


(Continued  from  Page  7) 


All     taxes,    payrollc     lor    buslncBS 
firms,    contractors    and    Individuals. 
No  account    too   larf^e  oi    too  small 
SEabrlght  4462.  <tf) 


Plumber.  C  Roland :  owner,  W 
Ko«>rlln:    15   water;   i833   Carmel. 

Plumber,  V  Johnnon ;  «7\vner,  Wrtn . 
.3   fix;    S   -vater;    4621    Proctor  Ave 

Plumber,  Monlll;  owntr.  Morjren- 
eon:  8  fix;  3  gas;  14  water;  MCO 
Dublin. 

Plumber,  Morrill,  owner,  Andercon 
8  fix:  4  M'ater:   4145  Broaaway. 

Plumber,  Durant ;  owner.  Loving: 
2  fix;  11  gas;  716  Market  St. 

Plumber,  R  A  Kyer;  owner,  K 
;    1    fix;    36a5   Allendale. 

Plumber,  D  Nelfcon  •  owner,  D  Ne?_ 
son:   10  water;  3334  Rubin  Dr. 

Electrical  Permits 


SAN    FRANCISCO 


1—    MISCELLANEOUS 


MANUFACTURERS 

One  day  of  our  service  may  save 
you  THOUSANDS  OF  DOLLARS 
OP  EXPENSE. 

A.  Lans,  Consulting  Accountant 
SUtter  3»75 


FOR  SALE 


SPECIB1CATIOIJS.  expertly  tvpeS 
or  mlmeofrraphed.  Rm  608— ;>d3  Mar- 
ket  Street.    Phone  PRos-oect   7S72. 

(5/2> 

2—     HELP  WANTED 

EXCELLENT  OPPORTUNITY  for 
two  Salesmen.  Knowledge  and  ex- 
perience in  building  materials  neces- 
sary. See  W.  H.  Edwards,  0:30  to 
e  p.  m.,  1103  E.  12th  St.,  Oakland  «, 
Calif.  tf 

ESTIMATOR  AND  DETAILER  of 
reinforcing  txp.  required;  ^150.00  per 
month.  State  exp.  and  references 
Reply  Box  422,  c/o  Dally  Paclf'c 
Builder.  (4/25^ 


ESTIMATOR,  General  Construe, 
tlon.  Commercial  end  Industrial  ex 
per.    Phone   TE\npl«bar  G924. 

V  (4/25 


COMPRESSOR.    AIR.    165    cu.     V 
portable,    four    wheelr ;    used    only    8 
hiours.     C.ill   Kellop   2-4762   day    t'mt : 
SWeotwcod   :'52C  evermgs. (S/T 

PLUMBING 
Packaged  residential  drainage  sys- 
tem. Complete  from  fixture  outlets  to 
base  of  stack.  Ideal  for  mass  con- 
struction projects.  Package  contains 
all  necessary  fittings,  traps,  branches, 
etc.,  cut  to  fit  and  ready  for  field 
assembly.  Based  on  your  plumbing 
layout.  50  units  or  more.  Immediate 
delivery.  P.  K.  G.  Co.,  44  2nd  St,  Son 
Francisco.  Phone  GArfleld  5511.        tf 


62W  666  Post  St;  owner.  Crown 
Tower  Apt ;  contractor,  F'ac  Eloc  ^ 
Meoh   Co;   special  pqulpment. 

5.T00  1176  Market,  owner,  Swaf- 
ford ;  contractor,  Pac  Elec  A  Mp<h 
Co;  1  plug;  motors;  special  equip- 
ment 

S-Wl  66  Berry  St;  owner,  Cnbb'r- 
deck  &  KIbbe;  contractor,  Pac  E:ec 
&  Mech  Co;  motors. 

5302  148.5  Bay.<<horc  Blvrt ;  ownor. 
L    &    E    Emanuel ;    contractor,    Pac 


Official  Proposals 

Cowell   Memorial   Hospital  on  the 
Berkeley  Campus 


"ADVERTISEMENT    FOR    BIDS 


Radial  Saws 

MONARCH  UNi- POINT.  Imme- 
diate delivery.  Amer,  Saw  Mill  Mach. 
Co.    7  Front  St.    Phone  TU  4515. 

(4/2-) 


; 


14  ru.   ft.   NORRIb  K.  DAVIS  CE- 
MENT MIXER.  4-cyl.  LE  ROY  EN 
GINE,    4    hard    rubbertlre    wheels    in 
good    condition.     Price    1700.00.     A.    J 

low,  6684  .Sob ran te  Ave.,  Rlchmonrt. 

(4/'/2 1 


"Subject  to  conditions  prescribed 
by  the  undersigned,  sealed  bids  are 
invited  for  the  removal  of  existing 
incinerator  and  the  construction  of 
a  new  incinerator  and  dust  collect- 
ing equipment  in  the  Cowell  Memo- 
rial Hospital  on  the  Berkeley  Campus, 
University  of  California,  Berkeley, 
California.  A  deposit  of  ten  dollars 
($10.00)  is  required  for  each  set  of 
plans  and  specifications  Issued.  No 
bids  will  be  received  after  2:00  P.M., 
May  9,  1947.  Plans,  specifications  and 
information  will  be  available  at  the  i 
Cashier's  Office,  103  Administration  ' 
Building,     University     of     California,  ' 


Elec  A  Mech ;  temporary  wiring, 

5.303  946  Taraval;   owner,   Pa 
Radio;    contractor,  Q  R  S   Neon 
sign. 

.■5304      598    Castro;    owner, 
Cleaners ;  contractor.  P  &  J"  Elec 
motors ;    4    switches. 

530.'5  690  Market ;  owner,  DeYoi 
Bldg;  contractor,  Buzzell  Elec  W] 
alterations. 

.^306     E    17th    Ave,   225   N  Vice 
owner.     G     E     Ca."l8.on ;     contrac 
Strom  &   Smith  ;tempcrary   saws 

5307  1363  3«th  Ave;  owner,  G 
'::arlson ;  contractor,  Strom  &  Smr 
12  outltss ;  14  plugf- ;   11  ijwitches. 

5308  2601   Clay;   owner,   ;   c 

tractor,    .Strom    &    Smith;    5    outle 

I  plug;  6  switches. 
530&      215     LfUdebdoff     St;     own 

Press  Co ;  contractor,  Frank  F  <3oO' 
man  ;    2    plugs.  « 

5310  645   Ellis;    owner,    :    coi' 

tractor,  Frank  F  Goodman;  7  outlet. 
3    plugs;    3    switches. 

5311  615  Moscow;  owner,  BJork- 
man ;    contractor.    Eureka    Elec    Co; 

II  outlets ;    13    plugs ;    9   swishes. 

5312  1838  Egbert:  owner,  Kmft 
Foods  Co;  contractor.  Paragon  E'.ec 
Co ;    motors. 

5313  224  3rd  St ;  owner,  Colton  Ho- 
tel ;  contractor.  Atlas  Elec  &  Engi 
Co ;  survey. 

5314-5315  S  line  Mii^sion   E  of  AUi 
son  ;  owner,  J  W  Netherton  ;  contrac 
tor.    Atlas    Elec   &   Engr   Co;    4   out- 
lets;   4    plugs:    4   switches. 

5316  I'MX)  ISth  St;  owner,  Acme 
Drug  Co;  contractor,  Manning  i 
VVhitaker;    sign   feed. 

5317  3234  16th  St;  owner,  Aclmar 
Cabinet  Co:  contractor,  Manning  & 
Whltaker:  sun-ey. 

5318  1222  Sutter  St;  owner,  J 
Bill;  contractor,  Marine  Elec  Co- 
new    service. 

5319  226  Srd  St;  owner,  Rolkin; 
contractor.   Bay   Elec  Co;    survey. 

W20-5340  varloti«  locations  ano 
cwnens ;    bef>r,    hotel,   ice   cream,   etc 


rii 


contractor.   Apex  Elec   Co;   sign. 

9.341  1985  Mission;  owner,  Mission 
Super  Mkt;  contractor,  Clmlno  Elec 
Co;  motors. 

5342  270  Valencia;  owner,  Fried- 
man ;  contractor.  Golden  Gate  Blec 
Co;  motors. 

5343  1120  Valencia  St;  owner,  J»*r 
sens;    contractor,    C   Stehle   Elec   Co; 
2   outlets. 

5344  3060  24th  St;  owner,  Flores; 
contractor,  C  Stehle  Elec  Co;  4  out- 
lets. 

5345  111  Day  St;  owner,  J  Lamb; 
contractor,  B  J  Doherty;  change 
service. 

5346  W  43rd  Ave  300  ft  S  of  Ju- 
doh ;  owner,  Arnesan ;  contractor. 
Century  Elec  Const  Co;  temporary 
saws. 

5347  SW  cor  30th  Ave  and  Clare- 

mont;    owner,   ;   contractor,   Cen- 

tur  yElec  Const  Co;  sign  circuit. 

534«  3137  Laguna;  owner,  Re  Pet- 
to; contractor,  Neon  Maintenance 
Corp;    sign. 


AnCHITBCTURAL  DR.\FTSrMAM 
v/nnted.  Qut^liliod  to  handle  publi  ■ 
work.  Salary  open.  Call  YUkon  6- 
0414  for  Interview.  (5/1 ) 


Berkeley,    California,   beginning   Fri 
day,   April  26,  1947.  The  right   to   re 
Ject  any  and  all  bids  is   reserved. 
"THE  REGENTS  OF  THE 
UNIVERSITY  OF  CALIFORNIA." 
(Dally  Pacific  BuUder) 
CorruKatea    A.L.UMINUM   SUBSETS,  I    _<  April  25-28-20-SO,  May  1,-2-6-6-7-8, 


19  gauge.  036-ln.  4SHx»«-ln.  Alum 
Inum  Products  Co.,  3245  16th  Stree*- 
Phone  UNderhill  2166  or  SUtter  6700 


DRAFTSMAN  for  reinforcing  steel 
detailing.  Concrete  construction  ex- 
perience desirable.  Location:  Monte- 
rey Bay  Aretu  Submit  experience  and 
■alary  requirements  to  P.  O.  Boi^  900, 
Watsonvtlle,  California.  tf 

^^  WANTED 

WANTED  MACHINERY— USED 

8%  or  9x10  or  10x12  Lambert  or 
Clyde  2-or  3-drum  steam  hoUt,  60. 
eo  or  70  HP.,  oil-fired  boiler,  ready 
to  operate. 

Vulcan  No.  1  hammer  with  Stand- 
ard and   McDermld  cast  steel  bases. 

Plain  type  driving  head  for  IS-in. 
octagonal  concrete  piles  to  fit  No.  1 
Vulcan. 

Reply  Box  No.  421,  Dally  Pacific 
Builder.  4/28 

~TTEW"75TrT7sET71TTTP-T3Snrr«TT 

STANDARD  OPEN  MOTOR.  22/440- 
volt.  6C.  cvcle.    Phone  DOuglas  0825 

(5/1  > 

6—  FOR  RENT 


7  -  foot  SKIP  LOAD  CONCRETE 
JIIXER  good  condition;  2>/4-kw.  Elec- 
tric Plant.  879  Florida  St.,  San  Frir- 
Isco^  (4/23) 


I 


FOR  SALE  OR  RENT 

COMPRESSOR,  103  -  c.f.  Ingersoll 
Rand  on  4  pneumatic  tires,  newly 
overhauled.    Phone  OLyn.plc  5406. 

.4./?3) 


PAINT— Up  to  600  gals.,  top  qual- 
ity, outside.  Lc-id  Zirc  and  Tllanlrnr. 
and  pure  Linseed  Oil.  ^.75  per  gal. 
in  fives.  M.  &  H.  Builders  Supply  Co 
FTione   KKMf.g  2-2113. (4/23 ' 


1M7.) 


BLACKSMITH  SHOP,  fully  equip, 
petl  with  POWER  HAMMER  To  In- 
spect plfjisc  call  ».t  287  Hickory  St 
after  6  P.  M (4/22  > 

2  G.M.C.  1945  4-yd    LUMP  TRUCK.S 
Model   300  series,  excellent  condition. 
Peter  Sorensen.  927  Arguelh.  St.,  Red 
wood  City ;  phone  Redwood  City  2212. 

(4/2S) 


LUMBER  HANDLINO  EQUIP- 
MENT:  CARRIERS,  STACKERS. 
TRUCICS.  Pacific  Carriers.  Oaklana 
KB   4-166L 

TRANSITS,  $17  j)er  month;  LEV- 
ELH  |)4  per  month.  Daniel  McFcr- 
land,  624  Second  Ave.  Phone  BA\- 
view   7804  (tf) 


CONCRETE  HOIST.  Nova  gas  en- 
gine, bucket,  top  tower  sheaves  com- 
plete. $60  a  month.    TWinoaks  8181. 

(4/221 


MIXERMOBILE,  2  BUQQY- 
MOBILES,  BATCH  PLANT 
Will  rent  or  lease  completely  oper- 
ated or  will  contract  for  all  types  of 
Concrete  Placing.  California  Con- 
•tructors.  Inc.,  1243  Broadway,  Bur- 
llngamne.  Phone  Burllngam*  49001. 

4/24 


FOR  SALE 


FOR  SALE 

LUMBER,  SHEET  ROCK;  FIR, 
all  sires,  Mpocifird  lengths;  PINE 
boards  kiln  dried:  TIMBER,  n'\x 
length  snd  domcnsitm;  MILL 
WORK,  rail  firs;  DOORS.  SASH 
SHINGLES,  MOULDING: Wood 
Lalh.  Metal  L.ith,  Nails.  Plaster 
Board,  Plywood,  Oak  and  Pine 
Floorinif 

Carload  Lots 

Asaodated  Contractors' 

S«nric« 

1151  Slitter  St..  San  Francisco  9 

PRospect  4500  or  2800 


AVAILABLE  FOR  IMMBDIATP 
DELIVERY,  a  limited  quontltr  of 
26  -  gauge  corrugated  ALUMINUM 
SHBETS,  standard  dimension.  Pbone 
llr.  CrandalL  SUttsr  SMS.  (tf) 


NOBLE  PORTABLE  CONCRETE 
BATCHING  PLANT,  used  one  daj , 
fully  automutlc.  For  part!ciilara>  tele- 
phone PRospect  WSO,  Extension  28. 

(4/25) 


PLANERS 
Forsberg  cuts    13Hx8-in.,   complete 
with   motors.   Immediate  delivery. 
RICHER  WILLIAMS  CO. 

302  4th  St.,  Oaklsind  .  TWin  Oaks  3<5}»'l 

(5/M 


NOTICE  TO  CONTRACTORS 

Bids  for  the  delivery  of  Ten  thou- 
sand tons  of  Road  Oil  S.C.  1-2-3-4 
for  Merced  County  will  be  received  i 
by  the  Cleric  of  the  Board  of  Super-  | 
visors  of  Merced  County  at  his  office 
In  the  Merced  County  Court  House 
up  to  the  hour  of  2  o'clock  P.M. 
Thursday,  May  1,  1947. 

Bids  may  be  submitted  for  each  of 
the  above  S.  C.  1-2-3-4,  and  bids  may  ) 
also  be  submitted  for  delivery  by  roil  j 
or  truck  to  Merced  ^jpunty  at  deslg-  I 
nated  points.  | 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  or  all  bids. 
R.   W.    COTHRAN. 
Clerk  of  Board  of  Supervisors, 
Court  House,  Merced. 

(Dally  Pacific  Builder) 
(April  24,  1947 > 


JAEGER  CONCRETE  MIXER, 
Model  14  EU  pneu.  tired,  with  skip 
loader  and  water  tank,  an  Is,  flBOO. 
AUSTIN  WESTERN  TANDEM 
ROLLER,  8-10  ton  converted,  ovfr- 
hauled  and  rolls  retired,  as  Is,  %\2W> 
J.  HE.NRY  HARRIS,  2«57  Ninth  St., 
Berkeley ;    phone   THomwall    7165. 

STANDARDIZED 
BUILDINGS 

12  standard  sized  biillriingn  for  Im- 
mediate delivery  In  r'ther  timber  or 
steel  structure.  Clear  span^  from  40 
to  180  ft.  Lengths  from  40  to  60*1  fi 
Also  standardized  roofs  of  timber  or 
!»teel  for  ere<?tlon  on  ma»onrv  wa'ls. 
AmeVican  Standardized  BIdg.  Corp. 
.^2  S  Michigan  Ave.,  Chicago  4,  Til. 
Wabash  £7ftf; 

2  NRW  BTTnJ3LVG.<  CORRUr.AV- 
ED  IRON  One  40xll0-ft  .  lor  $2.»)0; 
the  other  110x2(jO-'"l.,  f-^r  \T,fm  Th..ii? 
bldgs.  ure  complete  v/lth  plane  and 
packaged  ready  for  delivery.  Simple 
to  erect.  For  further  information  rail 
Orenham  Constr.  Co..  Sunnyvale  ?97l 
_        (4/24) 

DboftS  ANDTvfbTJLDINO 

fmriedlate  d»«Mv»>rv  at  a  nrire  to  sat. 
isfy  contractors  Ebo  Products  Co. 
1427  Oregon,  Berkeley;  THomwail 
203«.  <</2P> 


Bay  Land  Crossmg 

(Continued  from  Page  One) 

proposal  detrn't  say  .hoM-  it's  jfoing 
to  pay  for  itself.  With  tolls  as  its 
sole  source  of  revenue,  it  will  h? 
almost  impossible  to  finance.  At 
a  top  income  of  $3,660,000  yearly, 
it  would  never  be  paid  off  at  2V4 
per  cent  bonds  an<i  it  would  take 
100  years  with  2  per  cent  bondH. 
Even  if  no  interest  at  all  was 
charged,  it  would  still  t4ike  60  yoar.s 
to  pay  off  the  investment  and  main- 
tenance." 

(Tomorrow  Ni.-<hl  ian  will  pre- 
sent a  point-by-point  rebuttal  to 
the  objections  raised  by  the  Army- 
Navy  board  showine  how  his  mod- 
ifications meet  even  the  most  minor 
point.) 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO      Ltd 

r)  o  u  o  L  '1  s    MP 
''  o  u  D  \:  0  o  %  A     r  /  ^  f 
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M  8  f  P  s 


S  f-  f  NGi  f  S     .       '.  H  /IK  f  S 


^Tsels  RK^.'TWNA*.  r>iSii\i  HliWlv 
for  openings  14x10;  2  »ets  SECTION- 
AL DOORS  and  HDWB.  foi  opcnlnK.^. 
7-e  X  7-6.  Glide  In  Overhead  Door 
Co..  n420  Hen  Pablo.  Oakland  Phone 
OLympIc  «12.  (4/24; 


.{  IS  7     B  A  Y  S  H  O  R  E 

BOULLVARD 
Phone  ATwofer   8  17  4 


FOOD  PROCESS  PLANTS 

Built  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Years  of  experience  in  food  process 
plant  manufacturing 

BUILT   TO   ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.         San  Francisco         DOuglas  0371 


UMPCRETE 


THE       NEW      JOB       PROVED 

ALL    UTILITY    BODY    FOR    HAULING 

AIR. ENTRAINED   CONCRETE 

.  .  .  DUMPCRETE  Can  be  used  not  only  as  a 
conveyance  for  concrete  but  also  has  proved  to 
be  a  good  all  around  utility  body  for  holding 
sandy  gravel  and  other  materials. 


.  .  .  DUMPCRETE'S  Hi  Discharge  makes 
it  ideal  for  stockpiling. 

SIX  REASONS  TO  USE  DUMPCRETES 

1.  Low  Original  Cost  4.  /More  Production 

2.  Low  Repair  Costs  5.  Better  Quality  Concrete 

3.  Low  Operating  Costs      6.  Available  for  Prompt  Delivety 

« 

Write,  Call  or  Wire  for  Bulletin  347 

STANDARD    MACHINERY   CO. 

New  Address  ...  450  BAYSHORE  BOULEVARD 
ATwater  2883  SAN  FRANCISCO,  CALIF. 


i 
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C  O  M  P  L  £  I  E     I 
AND      f    N    G    i    '. 


M  Mmlu  iaclfic  guilder 
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ffiriiig  of  Private 
Archrtecfs,  Civil 
Engineers  Okayed 

SACRAMENTO.  —  A  biU 
permittiiig  state  department* 
and  afendes  to  let  contracts 

for  state  projects  to  private 
architectural,  civil  engineer  and 
contracting  firms  was  approved 
Wednesday  by  the  assembly  com- 
mittee, on  governmental  efficiency 
and  economy. 

It  now  goes  to  the  floor  of  th.e 
lower  house.  By  a  vote  of  9-3,  the 
legislative  group  gave  a  "do  pass" 
reeominendation  to  the  measure; 
(A.  B.  2117),  overriding  opposi- 
tion to  the  bill  from  the  state  de- 
partroent  of  pubb'c  works  and  de- 
partment of  finance. 

Supporters  of  the  legislation, 
offered  by  Assemblymr.n  Thos.  W. 
Caldecott  (r.,  Beikeley)  and  oth- 
ers, indudod  Perry  Taft,  cf  the 
Associated  General  Contractors, 
John  S.  Bowles,  San  Francisco, 
representing  the  California  Coun- 
dl  of  Arehltects,  and  A.  J.  Ken- 
nedy, American  Society  of  Civii 
Engineers. 

Although  admitting  under  ques- 
tioning tne  bill  was  merely  "per- 
miasivo",  C,  R.  Montgomery,  at 
toniey  for  the  state  department  of 
miblic  works,  a8serte<!  its  provi- 
sions wei«  in  conflict  with  state 
constitutional  provisions  requirinif 
such  projects  to  be  done  under 
civil  service. 

Montgomer>  said:  "There  is  on- 
ly one  question  before  us,  that 
Is  whether  such  work  should  be 
under  civil  service  or  be  'farmed 
out'.  As^terablyman  John  E.  Col- 
lier (r.,  Los  Angeles),  moved  the 
bill  out  "do  pass",  saying:  "This 
is  another  oppoitunity  for  us  to 
take  one  more  step  .nw-iy  from  too 
much  government  and  to  help  pri- 
vate enterprise." 

Tlie  molio:i  was  seconded  by 
Bernard  R.  Brady  (d.,  San  Fran- 
cisco), and  was  carried. 

# 


Irrington  sanitary  district  has 
received  .in  appropriation  of  $3600 
from  Alameda  county  board  of  su- 
pervisors from  an  al.'octtion  by 
the  state  to  help  defray  engineer 

ing  costs  for  the  new  sanitary  unit   iner  with  exceptions  thereto,  briefs 
to  be  built  near  Warm  Springs.         of  counsel  and  oral  argument. 


I  Trade  Commission's 
Policy  Established 
In  Mahogany  Cases 

WASHINGTON.  —  The  federal 
trade  commission  closed  its  pro- 
ceedings in  the  Philippiae  ma- 
hogany cases  today  with  a  state- 
ment declaring  that  its  "fixed  and 
definite  policy"  is  to  "proceed  vig- 
orously" against  all  person  cell- 
ing Philippine  hardwoods  as  ma- 
hogany without  using  the  qualify- 
ing word  "Philippine". 

This  qualification  had  been  tjre 
basis  of  orders  issued  in  1931  dis- 
missing complaints  alleging  mis- 
representation on  the  part  of  Black 
*  Yates.  Inc.,  New  York;  Frank 
Paxton  Lumber  Co.,  Kansas  Citv, 
Kans.;  Gillespie  Fumilure  Co.,  E. 
J.  Stanton  &  Son,  and  Western 
Hardwood  Lumber  Co.,  all  of  Los 
Angeles;  Carl  Wendelstein,  trad- 
ing as  Carl  Wendelstein  and  Co., 
Boston;  Cadwallader  -  Gibson  Co., 
Inc.,  San  Francisco;  and  Matthews 
Co.,  Inc.,  Port  Clinton,  Ohio.  These 
companies  entered  into  stipula- 
tions not  to  sell  the  Philippine 
hardwoods  as  mahogany  without 
using  the  modifying  term  "Philip- 
pine". 

The  1931  proceedings  also  re- 
sulted in  dismissal  of  complaints 
against  F.  H.  Gillespie,  M.  L.  Gil 
lespie  ai'd  A.  F.  MacDougall.  part- 
ners tradinK  as  Gillespie  Furmtuire 
Co.,  Los  Angeles,  and  against 
Furniture  Corporation  of  Amer- 
ica, Portland,  Ore.  The  Gillespie 
partnership  hud  been  dissolved  up- 
on the  organization  of  Uie  Gillespie 
Furniture  Co.,  a  corporation,  whose 
assets  were  subsoquenily  acquired 
by  Furniture  Corp.  of  America. 

The  cases  were  reopened  in  1939 
on  motion  of  counsel  for  the  com 
mission  tor  the  purpose  of  taking 
further  evidence  to  determine 
whether  the-  woods  might  be  prop- 
erly described  as  "Philippine  ma- 
hogany" or  whether  use  of  the 
term  "mahogany"  should  be  ban- 
ned absolutely. 

The  order  closing  these  proceed- 
ings was  issued  with  the  concur- 
rence of  all  the  commissioners  af- 
ter consideration  of  the  record,  in- 
cluding testimony  and  other  evi- 
dence taken  befrc  a  trail  exam- 
iner, the  report  of  the  trial  exam- 


mm 


RELATIONS-IN-LAW 

The  Senate  is  being  pressured 
into  ratifying  a  Peace  treaty  which 
it  is  claimed,  will  strip  Italy  of  he^ 
military  power— and  Italy  will  no 
longer  be  able  to  do  for  herself 
the  things  we  are  now  planning 
to  do  for  Greece  and  Turkey. 
tr    it    ir 

(Isn't  this  the  same  treatv  which 
gives  Russia  100  million  dollars  in 
reparations,  and  which  we  prom- 
ised Italy  100  million  dollars  in 
credits  if  she  would  sign?) 
it   it   it 

We  are  promising  to  spend  mil- 
lions by  the  hundreds  for  the  pur- 
pose of  resisting  Communism 
wherever  it  threatens— and  in  1948 
the  Communist  Party  will  run  a 
candidate  for  President  of  the 
United  States! 

it   it   it 

If  I  were   the   Doyen   of   some 
little  ragg<^  and  barefoot  nation — 
brother,  I'd  be  sitting  prettyl 
it   it    xt 
— I   would  hire  me  a  troqp  of 
Commies  for  the  purpose  of  cre- 
ating the  right  amount  of  "threats 
and  border  disturbances"  and — 
it    iK    ii 

Keep  permanently  on  the 
United   States   payroll! 


Senate  BiD  418  Would  Provide  Federal  Aid 
For  Clearing  Rivers^  Streams  of  Pollotion 

WASHINGTON.— The  federal  works  agency,  througli  its 
administrator,  Major  General  Philipi  B.  Fleming,  has  proHited 
the  congreMional  propoMi  to  hand  to  the  U.  S.  Public  Haalth 
Service  administration  a  $100  million  per  year  constnidioa 

program  aimed  at  clearing  American   rivers  and   streams   of 

pollution. 

The  senate  sub-committee  on  flood  control  and  improve- 
ment of  rivers  and  harbors  of  the  ♦  —  

committee  on  public  worits  should 
wind  up  this  week  its  hearinRs  on 
S.  418,  a  meAure  that  would  brii>g 
millions  of  dollars  worth  of  work 
to  contractors  throughout  the 
country> 

Opposes  Mechanism 

FWA  based  its  (bjections  prir 
marily  on  the  charge  that  S.  418 
authorizes  the  federal  security 
agency  (parent  of  public  health) 
to  extend  the  federal  aid  in  the 
form  of  grants-in-aid,  loans  or 
both,  to  any  state,  municipality 
or  other  public  body. 

One  additional  stipulation  is 
highly  important.  The  bill  also  pro- 
vides that  FSA  extend  the  fedeia^ 
funds  in  the  form  of  loans  to  any 
industrial  enterprise  for  the  con- 
struction of  necessary  sewacc 
treatment  works  and  for  the  prep- 
aration of  engineering  reports, 
plans  and  specifications  in  connec- 
tion with  these  jobs. 

General  Fleming  states  that 
this  is  a  public  works  function,  not 
a  pubVic  health  function.  His  ob- 
jections do  not,  however,  carry 
over  to  the  bill's  plan  of  nationni 


Kraftile  of  Niles 
Slashes  Prices  On 
Glazed  WaU  Units 


Health  Service  Men 
Address  Local  AIA 


The  American  Institute  of  Arch- 
itects, San  Francisco  chapter,  will 
hold  a  dinner  meeting  on  Thurs- 
day, May  8  ,(in  the  Gr^on  Room 
of  the  Fairmont  Hotel.  Cocktails 
will  be  served  at  6:46,  and  dinnar 
at  6:30. 

The  federal  -  aid  hospital  pro- 
gram's operation  will  be  discussed 
by  four  prominent  bdministratorn. 
Marshall  A.  Shaffer,  AIA,  chief 
archiUjct  of  the  U.  S.  public  health 
service  and  chaitman  of  the  sem- 
inar on  hospitals  at  the  recent  na- 
tional AIA  convi-ntion,  Charles  H. 
Coogan,  district  architect  of  U.  S. 

Subuc  health   service,  and  Dr.   J. 
I.  Askew,  chief  of  the  stale  bu- 
reau   of    hospital    inspection,    will 
dlscuaa  tlve  funcUons  of'thair  re- 
spective offices. 
Nat  Owiuffs,  of  Skidmors,  Ow- 

attack  on   the  pollution   probTemt"  /  j"**  ^J**^.'.^^^^^ 

"I    am    entrfely    in    s%pathy|;^"  ..fjY*  P"i'«  "^  ■^*'  '*^*"'* 
with     the  ^purpose     it     s^seks     t^  I  hospital    design. 

achieve,"  General  Fleming  test!-,  ,,^--_  -,,„,  «.^-*„  .mw^^w, 
fied.  "However,  I  am  opposed  to  I  HOME  BUILDERS  URGE 
the  mechanism  which  the  bill  pio- f  ADOPTION    OF  44-HOUR 
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Economist  Tells  PUC  Industrial  Gas  Cutback 
Would  Foster  Unemployment,  Idle  Industry 


Widespre:id 


By   PHILIP  G. 
unemployment    and4- 


BRADY 


cessation  of  industrial  expansion 
in  California  would  follow  imnie- 
diait'ly  a. IV  actioa  ctt*^ailir;;  or 
ciitt^mmi*n^  natural  gas  as  nn  in- 
dostrlal  fuel,  Stuart  Walidi,  di- 
rector of  Inmittrial  Survey  Asso- 
ciates, t^ld  the  public  utilities 
commission  Tucsdnv  as  the  com- 
mifs'on  reconvened  hearings  on 
the  "future  of  natural  gas". 

Over  50  Bay  are:\  industrialists 
and  gas  company  officials  crowdod 
the  session  which  will  be  reopen- 
ed this  momirg  at  9  a.  m.  at  the 
State  Building. 

Walsh,  a  private  and  govern- 
ment economist  *or  30  years,  said 
the  building  material  producers 
would  be  the  cnes  most  vitally  af- 
fected by  any  conservation  order. 
Among  these  he  listed  the  brick, 
tile,  cement,  glass,  paper,  ana 
chemical  manufacturers. 

"The  major  problem  in  Califor- 
nia," he  told  the  commission,  "is 
to  provide  jobs  for  our  expanding 
population."  This  problem,  he  In- 
timated is  even  more  important 
than  curtailing  gas  for  domestic 
ass  only.  "After  all,"  he  said,  "if 
the  people  don't  have  a  job,  they 
can't  pay  for  their  household  gas." 

After  declaring  that  his  firm 
advised  national  firms  on  the  ad- 
visability of  relocating  in  Califor- 
nia or  expanding  here,  Walsh  said, 
•*We  ore  now  in  a  breathing  spell. 
The  high  building  cr-sts  and  other 
lectors  have  led  a  great  many  mc- 
Jor  companies  to  hold  In  abeyance 


their  decisions  on  where  to  locate. 
However,  we  don't  have  more  than 
a  few  months  to  make  conditions 
here  as  favorable  as  possible." 

The  economir.t  was  placed  on  the 
stand  by  Gardiner  Johnson,  coun- 
sel for  the  Coast  Counties  Gas  L 
Electric  Company,  which  is  op- 
posing a  petition  for  industrirl 
jras  curtailment  by  the  other  util- 
ity companies.  Under  Johnson's 
questioning,  Walsh  testified  that 
he  believed  Contra  Costa  county 
"to  be  the  most  promising  area  !n 
the  state  for  industrial  expansion." 
Other  areas  are  reaching  the  sat- 
uration pointt  he  explained,  while 
Contra  Costa  still  abounds  in 
space,  raw  materials,  ^^ood  fuel 
supply  and  transportation  facili- 
ties. 

'1  know  many  companies  who 
won't  come  to  Cidifomia  and  many 
others  which  will  leave  California 
if  Oiey  are  forced  to  convert  to 
fuel  oil.*'  He  urg»»d  conservation- 
ists to  take  the  long  view — "atomic 
power  within  ten  years". 

The  picture  for  southern  Cali- 
fornia was  outlined  by  Roy  M. 
Bauer,  gas  supply  ."^ipervisor  of 
the  Southern  California  Gas  Com- 
4>!iny,  who  oponr-d  the  mo.*n'np.*s 
testimony.  According  to  Bauer,  a 
moderately  cold  day  next  January 
w'  I  mean  curtailment  of  all  In-lri*  • 
^nal  users  and  an  iitdoflnite 
amount  of  domestic  and  commer- 

(Contlnucd  on  Page  I) 


Kraftile  Company  of  Niles,'€al., 
announced  a  scaling  down  on  prices 
of  clear  glazed  wall  units  in  the 
popular  two  and  four  Inch  thick- 
ness, by  5  per  cent,  Monday. 

Accor<ling  to  C.  W.  Kraft,  pres- 
ident of  the  firm,  an  up-to-date 
cost  analysis-  of  the  firm's  manu- 
facturing operations  made  a  re- 
adjustment of  the  price  structure 
advisable  to  achieve  a  more  equit 
able  distribution  of  plant  buraen. 
Price  reductions  were  made  pos- 
sible on  high  -  production  items 
such  as  clear  glazed  wall  units  in 
two  and  four  inch  thicknesses,  and 
ceramic  glar.ed  units  in  two  inch 
thickness.  Prices  remained  un- 
changed on  most  other  Kraftile 
items,  while  certain  specialties 
Euch  as  acid  brick,  patio  tile,  and 
quarry  tile  were  advanced. 

In  announcing  the  new  price 
schedules,  Kraft  pointed  out  that 
the  firm  retained  pre- war  prices 
until  early  1940,  at  which  time  a 
six  per  cent  raise  had  to  be  made. 
Improvements  in  plant  layout  and 
methods  during  the  past  year, 
plus  full  production  schedules,  pro- 
moted such  (fficient  operation  that 
five  per  cent  reductions  in  high- 
production  items  were  rrade  pos- 
sible. As  a  result,  the  firm's  av- 
erage prices  are  virtually  back  to 
pre-war  levels 

The  firm  will  continue  to  quote 
firm  prices  on  ali  lump  sum  bid«, 
a  policy  it  has  consistently  follow- 
ed despite  the  popularity  of  so- 
called  ''escalator  clauses". 

PROMULGATE  ASPHALT 
TILE  RECOMMENDATION 

WA.SHINGTON.  — A  voluntary 
simplified  practice  recommendation 
for  asphalt  tile  has  be*n  approved 
for  promulgation,  according  to  an 
announcement  of  the  division  of 
simplified  practlcr  of  the  National 
Bureau  of  Standards. 

Effective  May  16,  1947.  and  iden 
tified  as  R226-47,  A«)halt  THe,  the 
recommendation  will  he  available 
in  printed  form,  from  the  ofllce  of 
the  Superintendent  of  Dccuments, 
Government  Printing  Office,  Wash- 
ington 25,  D.  C,  on  or  about  May 
24,  for  5  cents  each. 


vides  for  accomplishing  the  pur 
pose.  Specifically,  it  mixes  togeth- 
er and  confuses  two  separate  and 
distinct  functions— -one  is  the  func- 
tion related  to  public  health,  th<> 
oUier  is  a  public  works  'unction." 
Committee  Chairman  Revercomb 
hopes  to  complete  hearings  on  the 
rub-committees  part  by  late  this 
week,  he  said. 

ISOO  Million  in  Jobs 
Widely  Sanctioned  by  river  basin 
interests,  the  bi-partisan  measure 
is  sponsored  by  Senators  Barkley, 
Kentucky  democrat,  and  Taft,  Ohio 
republican.  Simply  put,  S.  418 
provides  for  federad  aid  for  treat- 
ment works  construction  in  pre 
venting  discharge  of  pollution  in- 
to .American  streams  and  rivers. 

Its  particular  interest  to  con- 
tract^;rs  is  the  appropriation  an- 
nually of  up  to  tlOO  millions  for 
such  grsntfr-in-aid,  and  approprin 
tion  of  fl ,600.000  fir  the  next  fife- 
cal  year  to  be  expended  by  state 
health  authorities. 

The  grants  -  in  -  aid  so  provided 
could  not  be  used  to  exceed  33  1/3 
per  cent  of  the  cost  of  any  projec!: 
and  the  loans  would  be.ir  interest. 
This  means  that,  potentially,  con- 
struction of  treatment  plants  for 
cities  ard  towns  would  run  up  to 
1300  million  each  vear. 

Among  those  indorsing  the  pro- 
pos.il  is  the  Interstate  Commission 
of  the  Potomac  River  Basin,  a  4- 
state  anti-pollution  agency  which 
includes  the  federal  government 
and  the  District  of  Columbia. 

Federal  works  also  is  claimino 
that  preparation  of  plans  ana 
•tpocifications  for  the  sewage  treat- 
ment works  is  an  engineering  and 
architectural  function  that  shouid 
not  go  to  public  health.  It  is  will- 
ing to  give  the  FSA  the  job  of 
determining  need  for  llese  \n\- 
provements. 

Split  Functions  . 

Getting  into  the  advance  plan- 
ning phase,  General  Fleming  said. 

"I  strongly  recommend  ...  a 
radical  revision  of  S.  418  for  the 
purpose  of  assisnir.g  the  various 
phases  of  the  cotteniplated  pro- 
gram to  the  federal  agencies  in 
which  they  logically  belong,  that 
detailed  pfanhtng  in  all  of  its  en- 
gineering aspecta  be  authorized  to 
proceed    at    the    earliest    possible 


BUILDING  TRADE  WEEK 


CHICAGO.  —  Representatives  of 
the  nation's  home  builders,  meet- 
ing here  today,  called  on  labor  in 
the  building  trades  to  adopt  the 
Bernard  Baruch  "Doctrine"  ot  full 
productivity  and  a  44-hour  work 
week  as  the  primary  step  in  sta- 
bilizing housing  construction  costs 
and  assuring  an  adequate  volume 
of  new  homes. 

Rodney  M.  Lockvkood  of  Detroit, 
chairman  of  the  labor  committee 
of  the  National  Association  of 
^ome  Builders,  announced  that  the 
adoption  of  the  Baruch  proposal 
by  American  Federrttion  of  Labor 
leaders  was  urged  by  the  Home 
Builders  representing  affiliated  lo> 
cat  &ssociati<>ns  throughout  the 
country.  "There  is  jnoUdng  sar- 
lously  wrong  with  the  construction 
picture  today  which  cannot  be 
cured  by  a  full  week's  work  at  a 
fair  wage  bv  labor  in  the  mines, 
forests,  in  the  factories  producing 
building  materials  and  on  the 
building  site,"  Lockwood  stated. 

BUILDING  CODES'  PmE  * 
PROVISIONS  IMPORTANT 
FEATURE  OF  CONFERENCE 


WASHINGTON.— Building  con- 
struction and  city  codes  governing 
the  regulation  of  building  type:« 
and  standards  will  be  an  important 
part  of  the  President'c  Fire  Pre- 
vention Conference  considerations 
here  this  week. 

On  Tuesday  afternoon  commit- 
tees wU!  meet  to  discuss  final  con- 
tent of  their  reports  which  will 
l»e  submitted  to  tne  conferer.ce  la- 
ter in  the  sessions. 

This  coordinatod  proersm  will 
1)0  taken  lo  each  state  by  confer- 
ence members.  There  it  will  Im- 
plement fire  prevention  ard  fire 
safety,  at  the  same  t>me  focusing 
attention  on  need  for  building  code 
changes. 

LAUDS  WOLCOTT  BttX 


WA.SHINGTON.  —  Morgan  L. 
Fitch,  Chicago,  president  of  the 
National  Association  of  Real  Es- 
tate Boards,  praised  the  house  of 
representatives'  adoption  of  the 
datP,  and  that  actual  construction  [  Wolcott  Bill  as  "the  most  Impor- 

1  tant   step   yot   taken   to   end   tho 

(Coattaoed  on  Page  T)  nation's  housing  troubles.** 
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FHA  PERMITS  ISSUED 

■AM  FRANCISCO,  Calif.— rederal 
■ooaliic  Admlnlatratlon.  D.  C.  Mc- 
Innooo,  dlatriet  dlroetor.  816  Mont- 
aonmry  St.  San  WnauOmco,  CmllL,  has 
aaaounood  tho  following  il«t  of  per- 
■atti  crantod  by  tho  aboro  offlco  for 
tto  wnatmotlon  of  dw^Un^  or  rental 
VBlta  (othor  than  for  ownor-occu- 
paney)  In  tho  Ban  Wandaoo  aroa  for 
appUeanta  aa  notad: 

7    UNITS  —  Kendall    Acres,     Contra 

Costa  County;  Roth  A  Adama,  Inc, 

5801  lionxal  Ave.  Oakland  11. 
2  UNITS — San  Carloa ;  J  O  LeFurgey, 

626  Bl  Camlno  Real,  San  Carlos. 
4  UNITS — Folsom  City ;  Folsom  Hous- 
ing ABSoclatlon,  Box  46,  Natoma. 
6  UNITS — OakUuid ;  Alamed%  Homos 

Co,  9935  A  St,  Oakland  3. 
I   UNIT— Monterey;   Irono  Cllno,   703 

Lopez  Ave,  Monterey. 
B    UNITS— Redwood    City;    Oliver   L 

Johnson,  91  Mlllbum  Ave,  Atberton. 
1  UNIT— Mill  Valley;  Chaa  F  Walker, 

195  Ethel  Ave,  Mill  Valley. 
1  UNIT— Richmond ;  Ray  D  Nichols, 

IBIO  Panhandle  Blvd.  Richmond. 
yt^t    UNIT— Stockton ;    WalUr  F   Will- 
i)     mette,  235  B  Weber  Avo,  Stockton. 
^6  UNITS— Oakland ;  Donald  D  Kobe, 
"'     6308  San  Pablo  Avo,  Oakland. 
■f;^    UNITS — San    Francisco;'    Theo    O 

Meyer  &   Sons,  200  Quint  St,   Ban 

Francisco. 
-1  UNIT— Stockton ;  H  D  DoWltt,  8641 

Michigan  Ave,  Stockt(»i. 
10  UNITS— San  Francisco;  R  F.Oall, 

377  West  Portal,  San  Frandaco. 
1  UNIT— San  Francisco;  C  T  Haley, 

1994  Oakdalo  Ave,  San  Francisco. 


Owne^-Tlio  Pfetffer  Electric  Co., 
92  8.  Ihlrd  St.,  San  Jose,  Calif. 

Reinforced  concrete,  2-8tory,  S2x7S 
affording  SOOC  sq.  ft  of  space;  in- 
cludes dipplay  room,  office  and 
storage  space. 


5/6/47  ' 

CPA   Approval    Granted   To    Rebuild 

Fire   Loss — Contract   Awarded — 

Work   Started   May  5 
Lumber  Storage  BIdg.     Coot,  $10,000 
TOCKTON   CaJif.,  San  Joaquin  Co. 

Scottp  &  Madison  Sts. 


Owner — San  Joaquin  Lumbar  Co, 
Bex  71,  Stockton,  Calif. 

Structural  Engineers — Oam  *  Eck- 
lund,  128  N.  Eldorado  bt,  Stock- 
ton. Calif. 

Wood  frame. 

Contractor— J.  A.  Alton,  P.  O  Box 
247,    Stockton,    Calif. 


Building  Section 
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'^/8/4T  8 

CPA  Approval  Granted — Contract 

Awarded — Applloatlon   Plied   for 

County  Permit 
Rleo  Storage   Bins  Coot  81M,889 

WEST    SACRAMENTO,    Calif.,   Yoto 

County. 
Owner  —  Rice    Growers'    Association, 

West  Sacramento,  Calif. 
Includes  24x5S-ft  addlUon. 
Contraotor  — Campball     Conotrwotlon 

.Co.,  800  R  St.,  Saoramonte,  Calif. 


•IfS/tf  3 

Oakland    Port   Comrblsslon   Grants 

Permission   To   Build 
Lube   OH   Storage    Poellltloo 

Cost  $66,000 
OAKLAND,    Calif..   Alameda   Coun'y 

Outer   Harbor. 
Owner  —   General    Petroleum    Com 

pany. 


ft/8/47  8 

Architect  Taking   Bids  From  Selected 
List  of   San    Diego   CentractorK — 
Due   May   19,  2  P.   M.    (bid   opening 
date  postponed   from    May   15) 

Waroheuso  and   Office    BIdg. 

Est     Cost    8600.000 

SAN  DIEGO.  Calif.,  San  T>l*-go  0<i. 
Site  bouiidcd  by  Front  and  Union 
Sta.,  cmd  Island  Avenue. 

Owner— W.  P.  Fuller  St  Company.  130 
N.  Los  Ang«les  St.,  Los  Angeles. 
Calif. 

Architect  —  Frank  Hope,  Jr..  03o 
Bank  of  America  Bldf..  San  Diogo, 
Calif. 

Associate  Architect— Adrian  Wilson 
Architects  Bidgr..  816  W.  5th  S*., 
Los  Angeles.  Cailf. 

Reinfotced  concrete  basement  and 
first  floor,  structural  steel  fram- 
ing and  corrugated  Iron  siding  on 
secoiid  floor,  rteel  trame  tnessar- 
ine  with  wood  floor.  1  and  part  8- 
rtoty,  mezzanine  and  ba^jement 
150x200.  wood  roof  decking,  com- 
position roofing,  steel  oash.  sky- 
lights, sprinkler  system,  plaster 
partitions,  gloss  and  glazing,  paint- 
ing, plsr-terlng,  plumbing,  electri- 
cal work,  aspbait  tile  floor  cov- 
ering, light  crane,  two  freight 
•love  tors. 


8/8/47  .  ;  8 

Contemplated 

Saleo  A  Service  BIdg        Cost  $M,OCO 

SAN  j09B,  Calif.,  .Santa  Clara  Co. 
f  Vacant  lot  north  of  PG  &  E  offlcJ 
'     at  86  S  Third  St. 


USED    TIMBER 

2)0,000  ft.   7   X   8   —    30   ft. 
Bridge  Tics 

290,000  ft.   7   X    17   —   30  ft. 
Bridge  Stringers 

90,000  ft.   12  a  12  —  30  ft. 

100,000  Un.  ft.  Piling 

Othtr  Misc.  Skt$ 

it 

Jotspli  D.  lolllaqsr  &  Co. 

1909  Crprtss  Stroot 
Oakland.  Calif. 
TWinoaks  6177 


6/8/47  8 

CPA  Approval   Qrantod— Work   Juat 

SUftod  « 

Fumlturo  Store  Coat  $8^000 

HAYWARD,  Calif.,  Alameda.  County. 


847  B  St. 
Owner — Minnie  Schammel,  378  BacUd 

St.,  Oakland,  Calif. 
Architect — Private  plana. 
Reinforced  concreta 
Contractor— Arthur  Holyoako,  2888  E 

Ave.,  Hayward,  Calif. 


SUB  -  BIDS  WANTED 


i^fTelr'^llfyJ^**^/*  «'-'^"g  •ubblda  otf  any  Job  aro  Invltod  to  maka  kffewn 
tneir  roqulromonta  In  thla  column.    Thara  la  no  ohargo  for  thia  aarvioo 

iiS?2  ^t  °*"""'  »«  0«**»  Avr..  Ean  Fimrclaco   (JUnl^r  4.8081> 
TTmJI^J'U*^  ^'  ^'^  *^  ^~"°  ^^•*'  '5*"  FranclscTcDB  6121* 

iJll!^»;S"l'*^'  i2  ^^V>Ul  St.  San  Kranciaco  (MArkot  S151) 

a^cuJ^JTT*'   «1  >**«*•»  St.   Ban   Francisco    (aArfleld  2106) 

(S JS^^)         '  *  ^*^*^  '^"  Montgomery  St..  San  Francisco,  Calif., 

r^igj^aobooi^  u^ayroom  BIdg.,  Uvo  Osk  MigK  ftchoot.  Antlooht  Bldo  bu^ 

**'IlI!f 'JS?,  «,^'^***'*  ^**-  **"  ^"'^  S'-  B""  *ranciBOo  tOArfleld  2»8t) 
and  vm  Webator  Streot  Oakland  (Migaie  *3») 

»^^-;w^?^*  Bulidora,  3880  18th   St..  San   Francisco   (HKmlock  6388) 
i-eter  bartorlo.  2«  Clementina  St..  San  FnmclBco,  Calif..  (OArfleld  8317' 

'a!"8s'oo"p!*Si:   *""""•"    ^'••"•ntary   Sehcol.   AnUoch;    Bids   Duo   May 

"^CTnSl  wlJ!J!rf»^  ^  ^'"'^  S*"  ''•»   *^<a-co   (OArfild  288<)> 
»^«     i*  W«*>«t««^  stroot  Oakland   ;Hlgata  4822) 

pJSJ  Sart°S^  IS**?,"*  ^  ""»   «^'  ^  Francisco    (HBJmlock  8888) 

Peter  Sartorto,  262  Clementina  St..  .San  Fwrnclsco,  Calif..  (OArfleld  8317) 

wow  amilum,  Vallojo?  BIda  buo  May  12,  t:§0  f>.  M. 

^!^m^'TsA^^k,SSh  *"  ''•'"°'  '*'"'*"*'  ^"^  ^""'"'^«' 

H    J.  Rllinger,  242  Nebraska  St,  Vallejo.  Callf.    (Vallejo  3-8588) 

Moore  &  Roberts,  603  Mission  St,  San  FrancU^co,  Callf.,(  (OArfleld  8670) 

Mo;^;.     ,7*"^   ""  Capital   St..   Vallejo    (VAIIeJo  2-4446) 

Pacific  Coaat  Builders.  2580  t8th  St..  Sto  Francisco  (HID.-nlock  S888) 

HtV^r  Z^***  Station,  San   ►rancisco;    Bids  Oua   May  it,  2:80  P.   M. 

Hoot  McCarthy,  lOfiO  Klrkham  St   ,San   FroDClsco    (OVorlaod  40tO) 

*-lvln  C.  Stendell.  2278  Market  St.,  San  Francisco  (HBmlock  6888) 

wellniu  *  DeNarde.  814  6tb   St,   San  Kranc.sco    (MArket  4488) 

Leo  Kpp.  Inc..  817  Broderl'^k  St.,  San  .?Ya:.clBCo  (UNderbill  «84) 

H.  L  Petersen  Conatr.  Co.,  738  Treat  Ave.,  St.n  J^Yancltco  (ATwater  81«>t 

iUmpire  Conatr.  Co..  Ltd..  844  Harriot  St.,  iftin  Francisco  (HEmlock  84UO) 


uonstruwion  of  w  a-unlt   Buildings.  Presldic  of  San   Franeloco,  and  Tv.o 
u  "•*"*•*•*••"'  Sonoma  County;   Bids  Due  May  12,  2  P.  M. 
t,!^.    S^^*"""  "^  K:«*niy  St,  San    rrflntlsco   (IXniglas  8447) 
2!Jh,!l   ^'^i"'  ^°"  *"rkl.am   .-St.    san   Fr.ncisco    (OVorland  4080) 
Uroentraut  A  Summers,  606  Pennsylvania  St .  SL  F.   (ATwator  2420) 
L«o  ICpp,  inc.,  317  Broderlck   St,  San  'rrancisco   (LNdorhlll  4884) 
Kadeniann-Ouisto,  40  Rlngold   St.  San   Kranciaco    (MArkot  8151) 
MJdstate  Constr.  Corp.,  427  nryant  St,  San  Kmnclsco  (YUkon  6-2811) 
M.  A  K.  Corp.,  200  Financial  Center  BIdg.,  Rqn  Francisco  (EXbrook  7624) 
WlHinms   A   Burrows,   10  California   Dr.,   Buriingame    (Eurl.    4-17t«) 

S.  P.  Passenger  Station,  South  San  Kranctsro;    Side  due  May  19    2  P    M 
CatUch  Bros.  &  Stevenson,  P.  O.  Box  16J.  Redwood  Cltv  (Redwood  720- W, 
iurbentraut  *  Summers.  600  Pennsylvania  St-  San  sVandaco   (AT  2420  > 
Kaxiemonn-ouisto,  40  RingoM   St,  Sitn   Francisco   (MArkot  8151) 
Parker.  fiKeffens  A  Pearce,  135  S.   Park  St  ,San  Francisco,  Calif,  8IX- 
brook  6688) 

l-'tanley  H.  Kolier,  1684  Pomona  Ave.,  Crockett  (Crockett  74) 
Carl  N.  Swencon  Ca,  1006  Stockton   Ave,  Son  Jose  (BAIlard  2602) 
Hiraplre  Constr.  Co.,  Ltd.,  844  Harriet  St.,  i^an  F?ancisco  (HEmlock  »400' 
Ctrl  N.  Swenson  Co ,  1096  Stockton  Ave..  Jfon  Jooe   (BAIlard  2602) 

Swine  A  Shoop  Bam,  Cow  Palace,  San  Mato  Co.;  Bids  due  May  20,  2  PhV. 
Robert   McCarthy.  1050  Klrkham   bt.,  San  Francisco    (OVorland  4060) 
t-eo  Bpp,  Inc.,  817  prodeilck  St.  S>jn  Kranctaco  (UNd«rhlll  4984) 
Mldstato  Constr.  Corp..  427  Bryant  St,  Son  Fropc^ico   (YUiton  62811) 
Barrett  A  Hilp,  018  Harrison  8t ,  San  Francisco   (DOug'as  0700) 
H.  L.  Petersen  Conatr.  Co..  733  Ticat  Ave..  San  FrancUco  (ATwater  SIW' 
carl  N.  Swenson  Co.,  1095  Sf^ckton  A»a,  Son  J-so   (BA.lard  .'802) 
Jumplr^  Constr.  Co.,  Ltd.,  8441  Harriet  St.  »%n  Francisco  (HKmlocU  840.. 

Agricultural    BIdg.,  Sonoma   County    Falrgreundo,   Santa   Rosa;  Bids   Duo 
May  82,  11:80  A,   M. 

Walter  B.  Gibbons,  Orlnda  Constructio.i  Co,  P    Q.  Box  818  Lafayette 

(Orinda  7801)  -  ' 

Live  Stock  Barns  (9):  Sonoma  County  Ptirgrounds.  6anta  Aosa;  dida  due 
Kay   22,  2:80  P.   M. 
(Orinda  7801) 
Walter  B.  Gibbons,  Orinda  Construction   Co.,   P.   O.   Box   818  Ljtfayeite 

Cow  Shods,  Sonoma  County  i'alrgroundo.  Aania  Aooa;   Bids  due   May  2i 
11:48  A.  M.  ' 

Walter  B.  Oibbooa.  Orinda  ConstrucUon  Ca,  F.  O.  Box  818   Lafayette 
(Orinda  7601) 

Prison   Repairs,  Carson  City,  Nevada:    Bids  duo  May  26.  2  P.   M. 

liobort  McCarthy,   1050  Klrkham  St,  Kun   Frandaco    (OVerland  4060» 
klrbontraut  A  Sonimers,  096  Pcnrsylvania  Av«..,  San  Francisco,  California 
(ATwator   2420) 

Sewage  Pumping  Plants,  Sacramento  Co.   Bido  Duo  May   28,  10  A.  M. 
cmtinentai  Continental  Conotr.   Co.,   1402  Front   St,   Sacramento,  CalU., 
(Macno  8-1978) 

Central  California  Conttr.  Co.,  Inc,  J 16  Erie  St,  S.  F.   (HEmlockl  7926) 
ContUMttal  Constr.  Co..  1402  Front   St.,   Sacranrcnto    (Sacto.   8-1973) 


5/8/47  •     2 

Completing  Plana— Construction  to 

Start  Next  Week 
Qreenhousos  (2) 
EL  CERRITO,    Calif.,    Contra   Costft 

County.  Eastshore  Highway. 
Owner — West  Richmond  Nursery,  c/o 

Pacific  Co. 
Plans  by  Pacific  Co.,  178  Grand  Ave., 

Oakland.  Calif. 
Greenhouses,  35x250  ft 
Contraotor—Pacific    Co.,    178    Grand 

Ava^,  Oakland.  Calif. 


Addition  to  Centra*  School,  Tracy,  Calif.:   Bids  Due  Ma  y20,  8  f^.  M. 

S.  C.  Oiloo  ft  Company,  319  Elks  BMg.,  btodcktrm.  Calif.,  (Stockton  7-7879) 

Pacific  Coust  Builders,  2580  IMh  bH ,  Ssn  Franrisco  (HEmlock  5888) 
Meat  Rendering  Plart  San  Jose,  California:  Bida  Due  May  8 

Erbontraut  4k  Sommrrs,  696  Pennsylvania  Ave..  San  Francisco,  California 

(A'l^ator  2420) 


Factory  BIdg.,  Eastman  Tag  A  Label  Co.,  Richmond;  Bids  duo  May  8,  8  P.M. 
Bwinerton  A  Walberg,  1728  Webster  St,  Oakland   iHIghgate  «S22)   ard 

25  Bush  8«.,  San  Francisco   (GArfield  2T80;. 
E.  S.  McKittnck,  6:0  16th  Street,  Oakbind   (TWlnoaka  607O) 
Clinton  Constr.  Co.  of  California.  923  Folsom  St,  S.  F    (SUtter  8440) 
MacDonald,  Young  A  Nelson,  127  Montj-omery  St.,  S.  F.   (SUtter  8296) 
Parker.  Steffens  A  Pearce,  135  South  Park,  Skn  Francisco  (EXbrook  6e;>9> 
Canico  A  Gautter,  865  Ocean  Ave,   San  Fruncirco    (iUniper  4-8U81I 
M.  Jk  X.  Corp-.,  300  Financial  Center  BIdg..  San  Frsnrlpco  (EXbrook  76:^4) 


TUpaIr  Rooms  329-S84,  New  Mint  Bidg.,  b.  P.;   Bids  due  May  12.  2  P.  M 
Adam  Arraa  &  Son,  116  New  Montgomery  St.  S.  F.   (3Arfleld  8881) 
Charioa  B.  WaU,  666  Miaaion  St,  &nn  Fioncisco   (SLtter  6700) 

Grading,   leaving.    Roads,    Parking   Are.i,    UtHttiea.   San    FrsnoUoe    Prooldio 
and  Two-Rook  Station.  Sonoma  County:   Bids  due  May  12.  Z  r^.  M. 
Kobait  McCarthy  0»,   1060  Klrkham   St.  S.  F.   (OVorland  4060) 


Gamerston  &  Green  Lumber  Co. 

WftolMof*  oBtf  Jobblag  Yard* 

LUMIER  -  TIMilRS  -  TIES  -  HE  -  EEDWOOD 

PONDEEOSA  -  SUttAE  PINE 


Soa  ProacUca— 1M0  Amy  tf. 
ATwafor  1300 


OaklM4-.td01  Uvla«staa  St. 
Kfllaffl  4.fM4 


^•la— EDUCATIONAL 
BUILDINGS 

6/8/47  9 

Owner  TaMng  BIda— Qua  May  27, 

7:80  P.  M. 
Elemantary  School  Building 
LA  MOINE.  Calif.,  Shasta  County. 
Owner  —  Slate     Creek     Elementary 

School  District  J.  N.  Btiese,  dork. 

La  Molne,' Calif. 
Frame  construction.     ^ 

Plans  and  specifications  obtainable 
at  the  home  of  the  clerk  at  La  Moine, 
Calif. 

Bids  must  be  accompanied  by  cer- 
tified or  cashier's  check  or  bid  bond 
for  10%  of  bid,  payable  to  the  school 
district 

Bids  will  be  opened  at  the  La  Moine 
store  operated  by  J.  N.  Buese  at  La 
Moine,  Callf. 


5/8/47  9 

Plans  Completed— Awaiting 

Approval   of   State   Division   of 

Architecture 
Alter  Schoool  Cost   |6,38C 

PAN     J.J:aNDRO.     Calif.,     Alameda 

County.    IJncoln    School. 
Owner  —  San   Leandro  School  Dln- 

trlct.  San  Lcandro.  Callf. 
Architects    —    Dragon,    Schmidts,    & 

Hardman,  aOOE  AlUton  Way,  Berk 

eley,  Calif 


9 


5/8/47 

Clans    Completed — Awaiting 
Approval   of   State    Division    of 
Architecture 
High    School   Addn.  Cost,  810,000 

ALBANY,    Calif.,    Alameda    County. 
Owner — Ailmny   Unified    School    Dis- 
trict,  Albany.  Calif. 
Architects  —  Dragon,  Schmidts  and 
Hardman,  20«>  A  listen  Way.  Berk- 
eley,  Calif 
Steel    and   frame,    2-ftory. 


Sacramento,   Calif. 

Includes  4  new  classrooms,  $60,000; 
sheltered  pk>yroom,  81.\C00;  play- 
ground   toilet    faciiitiefi,    $16,000. 

Architect— Charles  F.  Dean,  Califor- 
nia State  Life  BIdg.,  Sacnunento 
Calif. 

Supervlfling  ArtJiltoct — Harry  J.  0«- 
vlne,  1012  Jay  St..  Sacramento,  Cal. 

—  .    .    1 

5/8/47  9 

Bonds  Approved  May  2nd  In  Amount 

of  $650,000 
High  School    Buildings 
SAN  LUIS  OBISPO,  Onltf.,  San  Luls 

Obispo  County. 
Owner    —    San    Luis    ObUpo    High 

School  District  Charloo  E.  Toach, 

superintendent  of  schools,  San  Luia 

Obispo,  Callf. 
Architect — femest   J.    Kump  Co.,   2C1 

Kearny  St.,  San  Franclsoo.  Calif. 
Includes  new  junior  high  school   on 

20-acre   stte  adjoining  the  present 

Senior   High    School    campua 


5/8/47  9 

Plans  In  Progroos— Owner  Will  Ask 
Bids  About  July  15,  1847 

Elementary    School  Cost   $120,000 

VACAVTLLffi,    Calif.,    Solano    Co. 

Owner— Vacavllle  Elementary  Schoci! 
District,  Kenneth  P.  Ollnes,  prin- 
cipal, Vacavlile  Elementary  School, 
Vacavllle,  Calif. 

Architect— Harry  J.  Devlne.  1012  #ay 
Street.    Sacramento,    Callf. 

Wood  frame  and  stucco;  Includes  C 
classrooms. 


5/8/47  .        t 

CPA  Approval  Granted—  Ownar 
Will  Ask  Bids  Soon 

Temporary    Classraoms    (3)    A 
Permanent  Shop  Addn. 

Coot    $80,000 

RICHMOND.     CJalif..     Contra    Costa 
County.    Harry    Ells    Junior    high 
school, '  33rd  A  Macdonald  Ave. 

Owner    —    Richmond     Union     High 
School   District  W.   T.  Helms,   su- 
perirtendent   of  schools,   HOC   Bis 
sell  Ave.  Richmond.  Cal(f. 


5/8/47  9 

Plans    Completed — Awaiting 

Approval    of    State   Division   of 

Archlt«ctur* 
Priicut    Shop    BIdg.  Cost   810,000 

LATON,     Callf,    Fresno    County. 
Owner   —    Laton    Joint    Union    High 

School  Dl&trict 
Architects  —  Dragon.  Schmidts  and 

Haidroan.  2008  Ailston  Wav,  Berk- 

elt-y.    Callf. 


6/8/47  9 

Bond    Election    In   Amount  of  $60,(<00 

Set   For  June  6 
Classrooms    A    Garage 
CENTERVILLE,  Calik'.,  Alamrda  Co 

renten-llle     Elementary     School. 
Owner  —   Cer tervlMe   Eleir.entary 

School     District,     Judge     AMen     O. 

Norris.  clerk  of  board  of  trustees, 

Centerville,  Callf. 


6/8/47  • 

Owner  Taking  Bids — Due  May  2$, 
4   P.   M. 

School  Additions 
La     Canada     Elementary     School, 
La     Canado     Elementar>-     School. 
1231  Foothill  Blvd. 

Owner  —  La  Canada  District  123 1 
Foothill   Blvd.,   La  Canada,  Calif. 

Architect— K.  L  Gcgerty,  3128  W 
8th    St ,    Los    Argeles,    Callf. 

Reinforced  concrete  to  window 
height,  light  rteel  frame  roof,  ateel 
roof  decking,  composition  covered 
roof,  cement  and  asphalt  tl!  j 
floors,  acoustic  tile  ceilings,  steel 
sash,  metal  doers,  tile  toilets,  g.xs 
heeling:  Includes  6  additional  clatis 
rooms,  kindergarten  rooms  and  al- 
tering pteccnt  admlnlrtrat  ion  bldg. 


5/8/47'  9 

Architect   Selected   to   Prepare    Plans 
School    Additions  Cost    (90,400 

SACRAMENTO,  Calif.,  Sacramento 
Countv.  El  Dorado  Elementary 
School,  63rd  and  J  Streets. 
Owner  —  Sacraminto  Board  of  Edu- 
cation. Dr.  Jamed  F  Bursch,  su- 
perintendent of  Schools,  AdrainU- 
tration  Bldg..  1260  Twenty-first  St.. 


M«*ol  W««tlk«r  Strips 
Eeek  Wool  iBsvlatlMi 
Colkiag     •     Scr««B< 

"Prapor  latf olfof loo  h  kcff  tka  fafc 
•  >  CfcanboHfa  6009  If  KiaHT" 

Chambcrlin  ManniarturM,  Sell*.  Inaulla 
and  Sarvioaa — Aaaamas  full  ondtvkM  *•• 
■poniiMlity   lor   a   compUtaly  muMmttm  f 

tnat»lUtoB. 

Bttildcn    ara    invhad    to    iavMtisaU    •■» 

c»-op«rativa  ptogram.    Tha  oaa* 

C//y«Jr8EffLfN, 

plua     odiar     faatiir**     o(     our     prosram. 

malwa   year    building    mora    attractlva    to 

proapactiva   bv^Mta. 

"Our  SOlk  Ya«r~ 
2,900.000  Sadafiad  Coatemara 


CHAMBERLIN 


II)  lOdi  St.,  San  Fraaaaro  1,  MA.  7M9 
1494  67tii  St..  Oakland  8,  OLrtnpic  2119 


if 

s 


iRUJin  pniHTs 


'<-     I-  r  (.<  ,      r      •   1 1  .•  - 

Plionc.  Btrkole/  344'^ 


^U)in_P(;,,,» 


^12^1  e?' 


GLASS  aid  GLAZING 

Himco  Store  Front  Construction  Service 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 
'  Medicine  Cabinets 

SEE  FEAECISCO  ELESS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEIawar«  7313 


n/8/47  9 

Arohltoct  Soloetod  to  Proparo   Plane 
Remodel   Admin.  Bldg.,  Cost  $130,000 
SACRAMENTO,    Calif..    Sacramooto 
Co.    Jefferson    Elementary    School, 
leth  and  N  StreeU. 
Owner — Sacramento  Board    of    Edu- 
cation,  Dr.   James   P.   Bursch,   su- 
perintendent   of    schools,    Adminld- 
tmtlon  Bldg.,  IzOO  Twenty-first  St, 
Sacramento,    Calif. 
Remodel    school    bulldmg    in   admm- 

istration    building. 

Architect — Chaa    F.  Dean.  California 

State  J.lfe  Bldg.,  Sacramento,  Cai. 

Supervising  .ALrchltect— Harry  J.  Do- 

vlne,  10J2  Jay  St.,  aicramento.  Cal. 


vine.  1012  J  St.  Sacramanto,  Calif. 
Includaa    gjrmnaaium,    1109.360  f   new 
cafeteria,    |90,400,    and    craft    shop. 
I20.S70. 


0/8/47  9 

Only  Bid  Received  April  28  Rejected 

School   Additions 

TOFPENISH.  Wash.,  Yakima  Co. 
Lincoln  and  Garfield  grade  school!) 

Owner  —  School  District  No.  202. 
Toppenlsh,  Wash. 

Architect— Walter  H.  Rothe,  833  Ub- 
orty  Bldg.,  Yakbna,  Wash. 

Brick  veneor  with  concrete  floors 
and  foundations,  six  classrooms 
and  multi-purpose  addition  to  each 
of  two  bulldmgs. 

Only  Bidder— Gilbert  H.  Moen,  Yaki- 
ma. Wash.,  $361,740. 


8/8/47  0 

Arohiteot  Sflected  to   Prepare  Plans 
Junior    Colleso    Addns.    Cost    $539,200 
SACRAMBNTO,    Calif.,     Sacramento 
County.  Sacramento  Jhmior  College 
Freeport,    Boulevard. 
Owner — Sacramento  Board  of    Educa  • 
tion.  Dr.  Jamen  F.  Burcoh,  Super- 
intendent  of   Schools,   Admlnibtra- 
tlon    BkJg.,    3200   Twenty-first    St., 
Sacramento,  Callf. 
Architect   —   Harry   J.    Devme,    1012 

Jay    St.,    Sacramento,    Callf. 
Includes     Htudent     union     to     aieirve 
8000  studenU,  $408,600  and  cutdour 
•wlmming   pool,   $130,700. 

5/8/47  10 

Plana  in  Progroaa 

Parochial  School  (Addition) 

Coot  $21,000 

MERCED,  Calif.,  Merced  County.  509 
26th  St. 

Owner— Our  Lady  of  Mercy  School, 
000  26tb  St,  Merced,  Callf. 

Architect— Prank  Wynkoop,  821  Mar- 
ket St.,  San  Francisco,  Calif.,  and 
Stoner  Bldg.,  Bakersfleld,  Calif. 


ft/8/47  0 

Architoot  Soiootod  to  Propara   Plana 

High  School  Additlono 

SACRAMENTO,  CBllf..  Sacramento 
County.  McClatcby  Senior  Hl^^ 
School.  Preeport  Blvd. 

Owner — Sacramento  Board  of  Educa- 
tion, Dr.  Jamoe  F.  Bursota.  super- 
Intendent  of  schoola.  Administra- 
tion Bldg.,  1200  2l8t  St.  Sacra- 
mento. Callf. 

Architect  —  Leonard  P.  Starics^  416 
Native  Sons'  Bldg.,  Sacramento. 
Callf. 

Supervising  Architect — ^Harry  J.  De- 
vine,  1012  J  St,  Sacramento,  Callf. 

Includes  new  wing  of  10  classrooms, 
$165,000;  toilet  faclUtles,  $32,700; 
boys'  gymnasium  addition,  $40,860; 
girls'  gymnasium  addition.  $46,350; 
stage  room,  $32,900;  shop  building, 
$35,980;  ship  building  No.  2,  $15,900. 


11— 


HosprrALs 


5/8/47  9 

Architect  Selected  to  Proparo  Piano 
Cafeteria  Coot  $204,600 

SACRAMENTO,  Calif.,  Sacramento 
County.  Sacramento  Senior  High 
School,  34th  and  Broadway. 

Owner — Sacramento  Board  of  Skluca- 
tlon.  Dr.  James  P.  Bunch,  super- 
intendent of  schools,  120O  21st  St, 
Sacramento,  Callf. 

Architect — Barovetto  A  Thomas,  620% 
I  St..  Sacramento,  Callf. 

Supervising  Architect — Harry  J.  De- 
vlne,  1012  J  St,  Sacramento,  Callf. 


5/8/47  •     11 

Owner  Taking  Blda—Oua  May  11^ 

1:30  P.  M. 
Sanatorium  (Altor) 

Approximate  Coot  $40,000 
MURPHY'S,     Calif.,     Calaveraa     Co. 

BL«t  Harie  Sanatorium. 
Owner— Bret  Harte  Sanatorium  Cen- 
tral Committee  of  the  Counties  of 
San  Joaquin  and  Calaveras,  office 
of  the  clerk  of  the  Board  of  Super- 
visors, 2nd  floor.  Courthouse,  Stock- 
ton, Calif. 
Architect  —  Joseph    Loaekann,    Room 

206  Elks'  Bldg.,  Stockton.  Callf. 
Reconversion    of    frame    and    stucco 
children's   building  to  building  for 
men;    Involves    partition    changea, 
etc. 

Plans  and  specif icatlona  obtainable 
from  the  architect's  office. 

Each  bid  must  be  accompanied  by 
currency,  certified  check,  caahiei'a 
check  or  surety  bond  in  amount  of 
10%  of  bid,  payable  to  the  chairman 
of  the  Bret  Harte  Sanatorium  Cen- 
tral Committee. 


Architect    —    Anton    Johncon.    3890 
Rldgevlew  Ave.,  Los  Angeleu  ,Callf 

Masonry  below  the  wlndlows,  l-8tor>-. 
60x700.  ^teel  cash,  corrugated  Iron 
roof,  concrete  slab  floor;  to  house 
milling  and  clay  preparation  de- 
partment 50x200  feet  In  area;  a 
proaa  department  50x50  feet  in 
area :  a  Bisque  kiln ;  50x150  feet  in 
area;  a  glazing  dept.  lOOxlOO  ft  m 
area;  a  glazing  kiln.  SOxeo  te^t 
in  area  ;  and  a  sorting  and  pack- 
ing department  50x120  feet  in 
aroa. 


Oakland.  Calif. 
Steel  frame,  corrugated  walla,  80x71 

ft.  one-story  shop  and  office. 
Contractor— Paolfle   Co.,    ITS   Qrand 

Ave.,  Oakland,  Callf. 


U 


9/8/«7  9 

Arohltaot  Selected  to   Prepare  Plana 

Boya'  Qymnaaium  Building 

Cost  $408,500 

SACRAMENTO,  Calif.,  Sacramento 
County.  Sacramento  Senior  High 
School,  34th  and  Broadway. 

Owner — JBacramento  Board  of  S2du- 
cation,  Dr.  James  F.  Bursch,  super- 
intendent of  schools.  Administra- 
tion Bldg.,  1200  21st  St.  Sacra- 
mento, Calif. 

Architect  —  Herbert  EI.  Ooodpastor. 
MltAu  Bldg.,  Sacramento,  Calif. 

Supervlstng  Architect — Harry  J.  De- 
vlne.  1012  J  St.  Sacramento.  Calif. 

1/8/47  • 

Arohltoct  Selected  to   Propara  Plana 
School   Addltiona  Coat  $220,420 

SACRAMENTO,    Calif.,     Sacramento 

Co.  Lincoln  Junior  High  School. 
Owner — Sacramento  Board  of  Edu- 
cation, Dr.  James  P.  Bursch,  super- 
intendent of  schools.  Administra- 
tion Bldg.,  1200  2l8t  St,  Sacra- 
mento, Callf.  «.' 
Architect — Charles  P.  Dean,  Califor- 
nia  State  Life   Bldg.,   Sacramento, 


5/8/47  9 

Plana  In    Progreaa    Owner  Will    Ask 

Bids  About  July  1 
Prefabricated  Ciaasrooms  Cost  $12,000 
MOUNTAIN     VIEW,     Sallf.,     SanU 

Clara  County. 
Owner  —  Whlsman    School    District, 

Whlsman     School,     Stlerlln     Road, 

Mountain  View,  Calif. 
Architect — Thomson  A  Evans,  1306  E. 

38th    St..    Park    Blvd.,    Oakland    2, 

Calif. 


5/8/47  9 

All   Bids  Received   April  15  Rejected 
Elementary  School 
OXNARD,     Calif.,    Ventura    County. 

Theodore  Roosevelt  School,  2nd  and 

H  Sts. 
Owner  —  Oxnard    Elementary    School 

Dlstrct,    Woodrow    Wilson    School, 

Oxnard,  Calf. 
Architect — Roy  C.  Wilson.  P.  O.  Box 

951.  Santa  Paula,  Calif. 

Stanton -Reed  Co.,  816  W.  5th  St., 
Los  Angeles,  Calif.,  at  $233,151,  sub- 
mitted low  bid. 


Calif 
Supervising  Architect— Harry  J.  De-   tho  architect  upon  deposit  of  $10 


5/8/47  9 

OMmer  Taking    Bid*— Due  June  4, 
7:30  P.  M. 

Junior  High  School   (Unit  3) 

EL.  CENTRO.  Calif.,  Imperial  County. 
New  Wilson  Junior  High  School.     ' 

Owner  —  El    Centro    School    District 
1001   Brighton   St.  El   Centro.  Calf. 

Architect  —  Alt>ert     Hansen,     832     S. 
Glendale  Ave.,  Glendale,   Calf. 

Priune  and  stucco,  structural  steel 
work,  composition  roofing,  acoustic 
tile  ceilings,  cement  and  asphalt 
tile  floors,  hot  water  heating  sys- 
tem, wood  sash,  tile  toilet  floors, 
steel  toilet  partitions;  Includea  11 
classrooms,  administration  unit  and 
utility  room.<),  toilet  rooms  and  heat- 
ing plant. 
Plans  pbtanable  from  tho  office  of 


5/8/47 

Low  and  Only  BIddora 

Hospital   (Treatment  of  Payohlatrle 
Casoe)  Coot  $1,816,022 

NEAR  SALEM,  Ore.  SUte  Hospital 
Cottage  Farm. 

Owner — Oregon  State  Board  of  Con- 
trol, Roy  Mills,  secretary.  Room  108 
State  Capitol  Bldg.,  Salem,  Ore. 

Architect— Pietro  Belluschl,  2040  SW. 
Jefferson  St.,  Portland,  Ore. 

Reinforced  concrete,  brick  faced, 
main  building  (300  beds).  3-story 
and  6  wing  additions  3-story,  con- 
taining 96,000  sq.  ft  floor  space. 

Low  Bidder— L  H.  Hoffman,  716  SW. 
Columbia  St,  Portland,  Ore.,  |1.- 
516,022. 

Other  bidders  were: 
W.  C.  Smith.  Inc.  Portland.  Ore.. 

$1,532,758. 
Guy    P.    Atkinson    Co.,   South    San 

PrancUco,  Cadlf.,  $1,610,403. 
Sound  Construction  A  Engineering 

Co.,  Seattle,  Wash.,  $1,630,953. 
George    H.    Buckler   Co..  Portland, 

Ore.,  $1,751,200. 


6/8./47  u 

Owner  Taking  Bido— Due  May  14, 
2  P.   M.   (Duo  Date   Postponed 
From    April   SO) 
Steam  Generating   Unit  Cost  $200.00C 
SEATTLE,     Wash,    Central     I^wt-r 

plant. 
Owner  —  Board   of   Regents   of  th« 
University  of  Wsshingt on,  Kefbert 
T.  Condon,  »«e<relary,  Rm.  202  Edu- 
cation   Hall,    Unlveaslty    of   Wash- 
ington   Oampus,    SeatMe,    Wash. 
Plans  and  specifications  obtainable 
from  tho  office  of   Lincoln   Bouillon 
4  Associates.  426.  1411  4th  Ave.    Bidg, 
Seattle  1,  Wash.,  upon  deposit  of  $2C 
for  one  set 


U 


PLANS  ON  FILE 


Tho  fallewing  Hot  of  plana  and  apeolfloatlono  for  oonatructlon 

projoeto  are  now  available  for  Intpectlcn  at  tho  office  of  DAILY 

PACIFIC   BUILOEH,  468  Tenth   Street,   San    Francisco 


Work 

Swine  and  Sheep  Bam 
laatall  Laboratory  Equipment 


Location  Bid  Opening  Date 

Cow  Palace,  San  Mateo  Ca  5-30 

Inyokem  6-21 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project 

6-  S—  S.-OOP.M— Factory  Building 
•-  ^—  — Primary  School 

5-  8  —8 :00  P.M. — Corporation  Yard 
8-  S—llOO  P.M.— Fainting.  Etc. 


Richmond 
Clarkston,  Waah. 
DInuba 
Uklah 


Noted  In  Issue 
5-  7 

4-ia 

4- IV 
4-21 


ENGINEERING  PROJECTS 


8- 

8- 
5- 


8—  S:00 

8—8:00 
8—10:30 


P.  M— Bridges 

P.M  —Relief    Sewers 
AM— Bridge 


San  Bernardino  County 

DInuba 

Pleasanton 


4-  S 

4-17 
4-17 


SUPPLIES  AND  EQUIPM^ir 


d-  8 —  2:00  P.M. — Reinforcement  Bars,  San  Prandsco 
8-  8 — 10:80  A.M. — Automobile   Coupe,  Fresno 

S-  S-p  SK)eP.M. — Tank  Truck  Renta.1,  Alameda  and  Contra  Costa 

Counties 
t:0OP.M — Copper    Conductor.  Etc..  Davis  Dom  Project, 

Arizona 
P.M. — TorniKatfd    Metal   Pipe  Calverl,  Snn  Francisco 
P.M.— Pumping  Unlta       Olla  Project  Arlaena 


»- 

8- 

S- 
8- 
S- 

S- 


8-  2 
8-  S 

6-  2 


6/8/47 

L^w  and  Only  Bidders 

Custodial  Ward   Building 

SALJCM,  Ore.  State  Hospital  Cottage 

Farm. 
Owner — Oregon  State  Board  of  Con- 
trol, Roy  Mills,  secretary.  Room  108 

State  Capitol  Bldg.,  Salem,  Ore. 
Architect— Sutton,    Whitney    A    Aan- 

dahl,  911  Lewis  Bldg.,  Portland,  Ore. 
Reinforced  concrete,  three-story. 
Low    Bidder— Dan    J.    Malarkey,    023 

SW.  17th  St,  Portland,  Ore.,  $660,- 

288. 

Other  bidders  were: 

George  Isaacaon  Co.,  Portland.  Ore., 
$008,000. 

B.    E.    Settergren,    Portland.    Ore.. 
$718,60a 

Ww  C.    Smith.   Inc.,   Portland,    Ore.. 
$726,960. 

Sound  Construction  A  Engineering 
Co.,  SeatUe,  Wash.,  $827,61L    •" 

5/8/47  11 

Contemplated — Committee    Appointed 
By  Chamber  of  Commerce  To 
Worlt  Opt  Program  and   Decide 
On   Site,   Size  end   Co»t   of   Project 

Community    Hospital    (10    Beds) 

Cost   bet.   $50,000- $60,000 

KERMAN,   Calif.,    Fresno    County. 

Sp^mMors  Committee — D.  J.  C.  Drake, 
J*.  H.  Cardwell.  Walter  C.  Browu, 
Commander  Clyde  Jones  and  Eu- 
gene Van  Hoosen,  Kerman,  Calif. 

5/8/47  ^.._^  " 

Eleotlon  on  Propooal  to  Eatabllan 

Hospital  Diatriot  Set  for  Juna  S 
Memorial   Hoapital 
SALINAS  VALLEY,  Calif..  Monterey 

Coimty. 
Owner— Monterey   County    Board   of 

Supervisors,     Courthouao.     Sallnaa. 

Calif. 
Area  includes  most  of  Gonzales  Union 
High    School   District    and   Salinas 
Union  High  School  DlstrloL 


5/8/47  12 

CPA  Approval  Qrantod-— Work  SUrts 

aO  Days  After  Approval  of  Froono 

County  Planning  Commloolon 
Abattoir  Cost  $100,000 

FRESNO,  Calif.,  Fresno  County.  Site 

near  North  and  Walnut  Aves. 
Owner — Louis  Shenson,  Route  3,  Box 

575,  near  Central  and  Peach  Avea.. 

Fresno,  Calif. 
Reinforced  concrete,  with  capacity  of 

276  head  of  dressed  cattle. 


5/8/47  11 

Contract   Awarded— Work  Will   tUr« 

About  May  IS—CPA  Approval 

Granted 
Brass  Foundry  Coat  80.000 

RICHMOND,  Calif.,  Contra  Coeta  Cow 

Shesley  and  ISth  Sta. 
Owner— George  W.  Stewart.  208  La- 

guna  Honda  Blvd.,  Saa  Francisco. 

Callf. 
Plans  by  owner. 
Reinforced  concrete. 
Contractor — Jamoe  H.  MoFariand,  SSS 

Laguna    Honda    Blvd.,    San    Fran- 

ciaco,  Calif. 

14-17— PUBUC  BUILDINGS 


6/8/47  •     15 

Low  and  Only  Biddoro 

Fire  and  Police  Station 

NORTH  SACRAMENTO,  Calif.,  Sac- 
ramento County. 

Owner  —  City  of  North  Sacramento 
City  Council,  City  HaU,  North  Sac- 
ramento, Calif. 

(A)  new  fire  and  police  atation,  (B) 
remodel     recreation     center    .to    ba 
used  as  temporary  city  halL 
Complete  bids  were: 
Continental   Construction  Co.,    1402 

Front    St.,    Sacramento,    (A)    $38,628,' 

(B)  $3440. 

Central  Construction  Ca,  Sacra- 
mento,  (A)  $40,732;    (B)   $2890. 

Lawrence  Construction  Co.,  Sacra- 
mento.  (A)  $49,297. 


12-13— -INDUSTRIAL 
BUILDINGS 


5/8/47  •     12 

Qonoral  Contraet  Awarded— Plana 
Noaring   Completion   on    Plumbing, 
Heating  and   Eleotrio  Work — Prob- 
ably Ready  for  Bide  About  May,  18 

Factory  Building 

RICHMOND,  Calif.,  Contra  Costa  Co. 
Northeast  side  of  Prichard  St.,  ad- 
jacent to  present  plant. 

Ovtmer— American  Radiator  A  Stand- 
ard Sanitary  Corp..  Pittsburgh,  Pa. ; 
local  branch,  Critchett  and  Essex, 
Richmond,  Calif. 

Architect— Prack  A  Praek,  \19  Fed- 
eral St.  NE.,  Pittsburgh,  Pa.,  and 
860  Crenshaw  St,  Torrance,  Calif. 

Steel  frame,  reinforced  concrete,  two- 
story,  monitor  roof,  200,000  sq.  ft., 
for  manufacture  of  brass. 

Contractor — Empire  Conoferuotlon  Co., 
Ltd.,  844  Harriot  ^t.,  San  Franeloco, 

BEi H^l-:  A  ,^ 

5/8/47  •     12 

Piano  Noaring  Completion— Conotruo- 

tion  to  Start  Noxt  Week 
Paper  Baling  Plant 
BSIRKELBY,  Calif..  Alameda  County. 

6th  and  Camlla  Sta. 
Ovmer — Pacific  Paper   Materials  Co.. 

ttongvloiw.  'VITaeh. 
Plana  by  Pacific  Co.,  178  Grand  Av*. 

Oakland. 
Corrugated     steel     walls,     bowstring 

roof    trussee,    64x125    ft.    concrete 

floor  at  car  height  on  fill. 
Contractor — Pacific    Co.,     178    Grand 

Ave.,  Oakland.  Calif. 

5/8/47  •    12 

Conatruotlon  Juat  Started 
Stool  FabrloatJng  Plant 
OAKLAND,  Calif..  Alameda  County. 

86th  Ave.  and  Darwin. 
Owner— Donald  P.  Gohl,  466  10th  St, 

Oakland.  Callf. 
Plana  by  Pacific  Co..  178  Grand  Ave..  ' 


6/8/47  -        14 

Owner   Taking    Bida — Duo   May  28. 

2   P.   M. 
Naval   Roaorve  Armory  j    Spo«.  1SS38 

RENO,    Nev ,   Washoe  Co. 

Owner  —  F  ul>iic  Works  Dept.,  12th 
Naval  District  Rm.  A-100.  Federal 
Office  31dg.,   f?an   Francisco,  CaUf. 

Plans   by   cwner. 

Include*  construction  of  a  building 
consiftUng  of  three  (S)  Government 
furnlMhed  "Butler"  type  meti>i 
ripid  framo  buildii>gf>  40  feet  by 
lOO  feet  connected  to  a  wcodi  frame 
brick  veneer  head  building  ire 
feet  by  20  feet  wl#t  all  the  neces- 
sary earthwerk  and  fill,  concr«t»» 
oonatructlon,  brickwork,  roads  and 


balMlBfl  far 
U4my'9  aaarfs. 

Cmll  .  .  . 
SVMMIMILL 


1746  Thirfrrnlh  Strrvt 

Oal<i<ii>cJ,  r.ili/ornia 

<A' : . . . .    :       ;  /  J?  > 


12 


4-» 
4-2n 
4.U 


2:00: 
3:00] 

S  KM  P.M.— Motor-Driven  Fkna  Columbia  Baaln  Project  Waah.  4-11 
8:00  P.M. — School  Bus  Sebastop^l  4-17 

6-  S 


I  P.M. — School  Bus  Sebastnpftl 

Liquid  Asphalt Kelseyvllle 

SUBCONTRACT  INFORMATION 


5/8/47 
Fire    Loss 

PORTERVILLE,  Calif..  Tulare  Co. 
— Fire  rtcently  destroyed  the  Jen- 
nings Butane  Service  plant  on  Wesi 
Olive  street  near  Wisconsin  Ave. 
Porterville.  with  damage  estimated 
at    $100,000. 

5/«»/'17  12 

Preoaring     Preliminary    Plana 
Tile    Mfg.    Plant 
POMONA,    Calif.,    Loo    Angelea    Co. 

10-acre  site  lylng  bet   1st  St  a-id 

6th  Ave,  Monte  Vista  end  Ramona 

Aves. 
Owner— W.   O.   Johnson,   506   8    Coi- 

logo  St.  Clarempnt  Calif. 


n-  8—  2-00  P.M— Painting 
6-  8—  2  .-00  P.M— Unoloum 
S-  8—  7 :30  P.M —Wiring 


Oakland 
Oakland 
Vlsalla 


4-23 

6-  2 

6-2 


^ 


BURKE     FORM     CLAMPS 


^ 


STEEL  acx:essories 

COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORT.S 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

AU  Types  of  Concrete  Conttrmetion  Specialtie$ 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArfirld  8*^68 


JKl. 


SEPTIC  UIKS 

FRED   H.  WERNER 

877  iOtli  St..  GoUaad 
OLympic  f  St7 


•n»MX#flCl^MJLnL*7/. 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

Smmd  Utf  for  Quefaflon 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  tLOG.  PORTLAND.  ORE. 

421  iAYSHORE  BLVD.  SAN  FRANCISCO 

=ssssB=sss======-  JUfi/p«r  4-6470  i 


J 


UNIFORM     ^    DEPENDABLE 


There  is  no 

tubtffiffute 

for  good 


•  •• 


PACIFIC  PRODUCTS 

[PLASTiR 
I     CRAFr 


^    CONiTIUCIIOM 


fir  PORfLAND  CEMENT  COMPANY 

cnnSTWIDESERVICF 


.ikiL' 


PAGE  4 


DAILY    PACIFIC    BUILDER 


THURSDAY.  MAY  8,  1947 


THURSDAY.  MAY  8.  1947 


PAILY    PACIFIC    BUILDER 


pavlny,  ■tructural  steelwork,  mls- 
celUneous    ate«l    and    Iron     work, 
carpentry   and    Joinery    work,    as- 
phalt   tile    flooring,     roofing    and 
sheet  metal   work,    glusing,   flniah 
hardware,     motnl     Et'.'dd'.ng,     fur- 
ring and  lathing,  i  ketal  tollot  par- 
titions, plastering,  metal  windows, 
metal    covered    door,    wire    fence, 
plumbing,  heating  and  ventilating, 
electrical  work  and  field  painting. 
Specifications  ohtbinable   from  Pub- 
lic  Works   Dept,   Design    Dlv..    Rm 
A-119,    Federal    Office    Bldg.,    Civic 
Center,    Stn   Francisco,   Calif.,    upon 
deposit    of    check    or    postal    money 
order    for   |15    payable    to    Chief    of 
Bureau    of    Yards   aud    Docits. 
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6/a/47 

Contract  Awardad 

Painting  and  MIsoellaneoua  Work 

Coot  93.175 

TWIN  FAI^LS,  Idaho.  U.  S.  Post 
Office  Building. 

Owner — Federal  Works  Agency,  Pub- 
lic Building^  Administration,  office 
of  the  district  engineer,  838  U.  8. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Exterior  and  interior  painting,  new 
entrance  stepa  and  mscellaneous 
woric 

Contractor— F.  *  M.  Maohart  4  Co., 
141«'41«t  Ave.  N.,  Seattle,  Wash. 


tel,  Btata  Hwy.  96  &  Olive,  Fresno, 

Calif.,    A    El    Rancho    Hotel,    Idts 

Vegas,  Calif. 
Architect— Frank  W.  Green,  lb36  Ar- 

vin    Drive.    Glendal?,    Calif. 
Two-story,      130     rooms,     ewlmmhii; 

pool,  catMiiet,  casinos  and  at  least 

two  voicing  rooms. ^ 


8/8/47  22 

Arohitoct  Taking  BMa— No  Duo  Data 

Sot— Bidder  Figuring 
Hotel 
PRICE,  Utah.  North  St  and  Carbon 

Ave. 
Owner— New  Hotel   Co.,    Inc.,    Price, 

Utah. 
Architect— Slack  Winbum,  26  B.  2nd 

S.,  Salt  Lake  City,  Utah. 
Brick  construction,  5-story,  L-shaped. 
Includes  72  suites,  coffee  shop,  din- 
ing room,  offces,  cocktail  lounge, 
stores,  lobby,  ktchen  on  first  floor, 
remaining  4  floors  contain  72  suites 
of  1  room  and  bath  and  2  rooms 
and  bath. 

Tho  following  contractor  is  figur- 
ing plans : 

Ragnar  Benson,  Inc.,  4744  W.  Rice 
St.,  Chicago,  IlL 


PACE  5 


(2)  $1.76;  (8)  »160;  total,  |11,0«8.»0. 

Lk  W.  Jenson,  Palo  Alto,  (1)  $8.08; 
(2)  18.66;  (3)  |216.6»;  total,  $11,667.89. 

40—       STREETS  AND 
HIGHWAYS 


16 


6/8/47 

Contract  Awarded 

Panting   and   MIscellanoouo   Repairs 

Coot  $4,267 

SANDPOINT,  Idaho.  U.  S.  Post  Office 

.... Building. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 

Interior  painting  and  miscellaneous 
repairs. 

Contraotor^-R.  A.  Newman,  Box  140, 
MeMlnnvlMo,  Ore. 

18.19— RELIGIOUS  BLDGS. 

6/8/47  10 

Completing    ProUmlnary    Plant — 
Fund  Raising     Campaign     Planned 

Church  Cost  $60,000 

ORLAND.  Calif.,  Glenn  County.  Co- 
lusa and  A  Streets. 

Owner  —  St.  Dominic's  Catholic 
Parish,  c/o  John  Gehring.  chair- 
man of  fund  campaign.  SE  Orland, 
Orlsnd.  Caiif. 

Architect— Harry  J.  Devlne,  1012  Joy 
Street,    Sacranento,    Calif. 

Steel  and  ^concrete,  Mission  styH 
architecture. 


20-21— SOCIAL  A  RECREA- 
TIONAL  BLDGS. 

6/8/47  20 

Plane  Completed— Awaiting 

Approval    of    Stste     Division     of 
Architecture 

High  School  Gym   Bldg.  Cost  $50,000 

PBTALUMA,   Calif.,    Sonoma    Co. 

Owneiv-Petaluma    City    School    Dis- 
trict,   Petaluma.    Calif. 

Architect  —  Robert  Stanton,  Febble 
Beach,  Calif. 

22-26— RESIDENTIAL 
BUILDINGS 


23 


5/8/47  • 

Low   and   Only    Bidders 

Dismantling,    Moving    and    Placing 

Homoja  and  Quonset   Huts; 

Spec.   18969 
STOCKTON.  Calif..  San  Joaquin  Co. 

Pacific    Reserve    Fleet    Personnel, 

Naval    Supply    Annex,   Rough    and 

R<?ady  Island. 
Owner  —  Public  Works  Department, 

12th    Naval    District,    Room    A-109, 

Federal  Office  Bldg.,  Civic  Center, 

San    Franclnco,   Calif. 
Dismantling,  moving  and  placing  of 

60  homoja  aud  £  quonset  huts  on 

prepared   f oundat  long. 
Low    Bidder— Bigge    Drayage    Com- 
pany,  2t4h   and  Campbell    Streets, 

Oakland,    Calif.,    $24,004.15. 

Other  bidders  were: 

Ci.  W.  Thomas  Drayage  &  FJggtng 
Co.,   Inc.,   San   Francisco,   $24,324. 

Alniao  House  Moving,  $24,742. 

J  udson- Pacific -Murphy  Corp.,    San 
Francisco,  Calif.,  $78,100. 


Engineering  Section 


6/7/47  •     40 

Low  and  Only  BIddors 
Highway  Maintenance;   Project 

Calif.  FH-26-B  Coot  $2,025 

YUBA  COUNTY,  Calif..  Nevada  City- 

Downieville,  Tahoo  National  Forest. 
Owner — Public  Roads  Administration, 

C.  C.  Morris,  division  engineer,  720 

Phelan  Bldg.,  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner. 
About  2.443  miles.  The  work  involves 

90  tons  slow  curing  liquid  asphaltlc 

material  applied  to  road. 
Low    Bidder— J.    P.    Breen,    Box   183, 

Sacramento,  Calif.,  $2025. 

Complete    bids    submitted    May    6 
were: 

J.    P.    Breen,    Sacramento,    $22.60; 
total,  $2025. 

Morgan  Construction  Co.,  Pleasan- 
ton,  $25.40;  total,  $2286^ 

Harms    Bros.,    Sacramento,   $28.70; 
total,  $2683. 

J.  Henry  Harris,  Berkeley,  $34.96; 
total.  $3145.50. 


(47)  760   lln.   ft    14-in.    woUled   stool 
pipe; 

(48)  370  lln.  ft.  18-in.  CMP  conduit, 
16- gage ; 

(49)  610  lln.  ft   18-in.  CMP  conduit. 
16-gago; 

(60)  600    lln.    ft    14 -in.    galvanized 
stool  pipe;' 

(61)  3<X>  cu.  yds.  structural  excava- 
tion conduits. 

Specifications  obtainable  from  the 
above  office. 
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Contract  Awarded 

Community  Center  Development 

Cost  $2,000,000 

LOS  ALAMOS,  New  Mexico. 

Owner — U.  S.  Atomic  Energy  Com- 
mission, Lieut  Col.  Arthur  C.  Nau- 
man,  chief  of  operations,  P.  O.  Box 
1639,  Santa  Fe,  N.  M. 

Consulting  Engineer— Black  A  Veatch. 
4706  Broadway,  Kansas  City,  Mo. 

Structural  steel;  Includes  drug  store 
and  bank,  one-story.  144x48  ft; 
theater  and  recreation  building, 
two-story,  146x48  ft.;  newspaper, 
welfare  and  radio  building,  one- 
story,  116x68  ft ;  steam  plant,  67x42 
ft;  removal  of  24  buildings;  elec- 
tric, water  and  gas  distribution 
systems;  storm  and  sanitary  sow- 
ers; street  paving,  etc. 

Contractor— Robert  C.  McKeo,  1t18 
Txas  Ave.,  El   Paoe,  Toxao. 
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Partial    Approval    Granted    by 
Housing    Expediter  at   Washington, 
O.  C— Landscaping   of  Tract. 
inotallAtlon  of    Building  Foundation 
and   Concrete   Block   Walls 
Prob;ibly    Will    Get    Underway 
This  Summer 

Ranch-Type    Hotel         Cost  81.600,000 

RKNO.  Nev.  Washoe  County. 
7506  S  Virginia  road  covering  9 
acres  of  ground,  bounded  by  Vir- 
ginia. RoWena  Sts..  Corano  Lane 
and  the  boundary  of  the  McKiy 
prcperty. 

Owner— Thomas    E.    Hull,    owner    of 
El  Rancho  Hotrl,   Davia  Highway 
Bacramento,  Calif..  El  R*noho  Mo- 


3»— SEWERS 
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Contract  Awarded 

Sanitary  8ov«r*r;  Roe.  No.  1947-1 

Coot  $7,448.34 

REIDWOOD  CITY.  Calif.,  San  Mateo 
County.  Valota  Rd.  from  Redwood 
Ave.  to  sewer  in  Woodslde  Rd. 

Owner— City  of  Redwood  City,  Ralph 
8.  Dodge,  clerk,  City  Hall.  Red- 
wood City,  Calif. 

City  Engineer  —  Cecil  L.  Longson, 
City   Hall,   Redwood  City,  Oallf. 

Includes  sanitary  sewer  with  man- 
holes and  other  appurtenances  and 

-    restoration  of  pavement. 

Contractor — Gabriel   Construction  Co., 
2200  Oakdale    Ave.,   ftan    Franoloco, 
Calif. 
The  work   involves: 

(1)  3303    lln.   ft    8-in.    vitrified    clay 
sewer  pipe; 

(2)  635    lln.    ft    4-ln.    vitrified    clay 
sewer  pipe; 

(3)  itO  each  manholes. 

Complete  bids  submitted  May  5 
were: 

<labriel  Construction  Co.,  San  Fran- 
cisco, (1)  $1.88;  (2)  $1.18;  (8)  $114.60; 
toUl,  $7443.34. 

Ed   Jarvis,  Oakland,    (1)   $1.80;    (2) 
$1.25:    (3>  $180;  total.  $8888.46. 
I     Atlas  Pipe  Co.,  Oakland,  (1)  $L80; 
(2)  $2:  (3)  $188;  total,  $8886.40. 

L  C.  Jensen,  Oakland.  1)  $196; 
(2)  $1.86;   (3)  $170;  toUL  (  JM.10. 

D.  J.  BressI,  South  Ban  Fkmnctsco, 

(1)  $2.36;   (3)   $1^10;    (8)   $160;  toUl. 
$9730.26. 

F.  J.  O'ShaughJiessy,  San  Fran- 
cisco. (1)  $3.26;  (2)  $1.70;  (8)  $183; 
toUl,  $10,364.28. 

A.  J.  Peters  *  Son,  Ban  Jose,  (1) 
$2.40:  (2)  $1.80;  (8)  $190;  total.  $10,- 
970.20. 

Edwin  J.  Tobin.  Berkeley,  (1)  $2.60; 

(2)  $1.90;  (3)  $120;  total.  $10,904.30. 
M.  Weber.  San  Francisco.  (1)  $2.66; 
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Owner   Taking    Bids— Due    June   4, 
2  P.   M. — Grading    and    Surfacing 

SAN  LUIS  OBISPO  COUNTY.  Calif. 
Bet.  San  Luis  Obispo  and  Cuesta 
Orade. 

Owner — State  of  Califomia,  Division 
of  Highways.  Public  Works  Bldg., 
burramento,  <7altf. 

£?tate  Highway  Engr.— G.  T.  McCoy. 
Public  Works  Bldg.,   Sacramento. 

About  2.7  niilet)  grading,  placing  as 
pliait  concrete  pavement  on  crush- 
er run  base  and  placing  plant  mix 
surfacing  on    shoulders   and    other 
areas. 
The  work  Involves: 

(1)  141  sta.   clearing  and  grubbing; 

(2)  1200  cu.  yds.  remove  concrete; 

(3)  229,000  cu.  yds.  roadway  e^nava- 
tlon; 

(4)  6100  cu.   yds.   structure  excava- 
tion; 

(9)  500  cu.   yds.  ditch  and   channel 
excavation ; 

(6)  49,000  tons  imported  borrow; 

(7)  3300  cu.  yds.  imported  top  soil; 

(8)  950,000  sta.  yds.  overhaul;  ^. 
(0)  25,000  sq.  yda  compact  ortfttaal 

ground; 

(10)  develop  water  supply  and  fur- 
nish water  equipment,' 

(11)  9200  M  gallons  apply  water; 

(12)  141  sta.  finish  roadway; 

(13)  19,500  tons  crusher  run  base; 
(14)166  tons  liquid  asphalt  SC-2  prime 

coat ; 
(16)  6260    tons     minimum   aggregate 
plant-mixed  surfacing; 

(16)  860  tons  liquid  asphalt  8C-6  or 
SC-6  plant -mixed  surfacing: 

(17)  4600  sq.  ft  place  plant-mixed 
surfacing  slope  drains; 

(18)  300  tons  screenings  seal  coat? 

(19)  66  tons  asphaltlc  emulsion  paint 
binder  and  seal  coat; 

(20)  310  lln.  ft  raised  bars; 

(21)  6700  tons  asphalt  concrete  level- 
ing couse; 

(22)  6000  tons  asphalt  concrete,  type 
A,  surfacing  course;      ^ 

(23)  2700  cu.  yds.  class  A  portland 
cement  concrete  structures; 

(24)  387,000  lbs.  bar  reinforcing  steel ; 
(26)  200  lbs.  steel  angles  curb  Inlets; 

(26)  10  each  cast  steel  frames  and 
covers  for  drop  inlets;' 

(27)  900  cu.  yds.  sacked  concrete  rip- 
rap; 

(28)  375  cu.  yds.  class  A  portland 
cement  concrete  curbs  and  gut- 
ters; 

(29)  70  each  monuments; 

(30)  8000  Ur  ft  metal  plate  guard 
railing; 

(31)  640  lin.    ft  8- in.  CMP.   lO-gage; 

(32)  1020  lln.  ft  18-in.  CMP,  16-|aff*; 

(33)  40  lin.   ft  24-in.   CMP,  M-gage; 

(34)  40  lln.   ft  30-ln.   CMP,   14-g»fer 

(35)  160  lin.  ft  36-in.  CMP,  U-gmge; 

(36)  70  lln.  ft.  salvage  existing  pipe 
culverts ; 

(37)  70  Un.  ft  relay  salvaged  CMP 
culverts ; 

(38)  20  each  spillway  assemblies; 

(39)  16  each  pipe  anchors; 

(40)  36  each  access  opening  markers; 

(41)  100  each  culvert  markers  and 
guide  posts ; 

(42)  8.6  miles  new  property  fence; 

(43)  16  each  drive  gates ; 

(44)  18  each  red  reflectors; 

(45)  81,000  each  mesembryanthemum 
edule  cuttings; 

City  Water  Llneo 

(46)  6930  lln.  ft  10-in.  welded  steel 
pipe; 
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Low  and  Only  Bidders 

Water  Main  (InsUII);  Spec.  448 

Cost  $36,136b29 

SAN  FRANCISCO.  CaUf.  Third  St. 
from  Evans  to  Arthur  Ave.  and 
then  in  main  easement  to  Pier  92. 

Owner— City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission, 
Room  287  City  Hall,  San  Francisco, 
Calif. 

Plans  by  owner. 

Lajrlng  16-lnch  cast  iron  main. 

Low    Bidder— Edwin    J.    Tobin,    1000 
Carleton  St.,  Berkeley,  $86,186.26. 
The  work  Involves: 

(1)  8200  Un.  ft.  excavation  and  back- 
fill; 

(2)  30  yds.  additional  excavation  and 
backfill ; 

(3)  200  sq.  ft  additional  pavement 
removal  and   replacement; 

(4)  3200  lln.  ft.  Install  16-in.  cast  iron 
pipe; 

(5)  12,000  lbs.  install  fittings,  valves, 
etc.;' 

(6)  1000  lln.  ft.  make  bell  and  spigot 
Joints; 

(7)  8000  sq.  ft.  repavement; 

(8)  estimated  field  inspection,  $10.75 
per  calendar  day. 

(A)  materials  furnished  and  services 
rendered  by  San  Francisco  Water 
Department  $16,660. 

Complete  bids  submitted  May  6 
were: 

B.  J.  Tobin,  Berkeley,  (1)  $2.90; 
(2)  $6;  (3)  $0.90;  (4)  $1.60;  (6)  $0.07; 
(6)  $0.90;  (7)  $0.46;  (8)  76  days;  total, 
$36,136.26. 

Fred  T.  Falrey,  San  Francisco,  (1) 
$2.9»i  (2)  $5;  (3)  $0.75;  (4)  $1.40;  (5) 
$a08;  (6)  $1.05;  (7)  $0.45;  (8)  90  days; 
total,  $36,475.60. 

E.  J.  Treacy,  San  Francisco,  (1) 
12.80  (2)  $7;  (3)  $1;  (4)  $2.50;  (6) 
$0,185;  (6)  $1.40;  (7)  $0.50;  (8)  90 
days;  total,  $41,607.60. 

5/7/47  •  -il 

Owner  Taking    Bids — Duo   M»y   16,   2 


P.  M.— Utilitle*  for  Officers'  Quar- 
ters;  Spec.   1284 

SACRAMENTO  Signal  Depot  Calif., 
Sacramento  County. 

Owner  —  Sb^ramento  District  Corps 
of  Engineers,  War  Dept.,  Wright 
Bldg,  Sacramento,  Calif. 

Plans  by  Owner. 
Work   involves: 

(1)  1  Job  extensicn  of  electrical  dis- 
tribution  fystem,   lump  sum; 
Water  Distribution  System 

(2)  360  If.  6-in.  CI  pipe  in  place; 
(8)  80  l.f.  l»/i-m.  galv.  wroug^  iron 

pipe  in   place; 
(4)  1  each  8x6-in.  tapping  sleeve  in 

place ; 
(6)  1   each  6-li>ch  tapping  valve  in 

place; 

(6)  2  each  fire  hydrants,  in  place; 

(7)  2  1%-ia.  curb  stop  m  place; 

(8)  1    Job   sterilization    of   additions 
to  water  distribution  bystem; 

Qas   Distribution   System 
(0)  750  l.f..3-ln.  wrapped  steel  pipe 

in   place ; 
(10)  330  Lf.  2-inch  do; 

XU)  30  If.   i<4-inch  do; 

(12)  1  2-in.   lubricated  plug^  valve  in 
place ; 

(13)  2  l»4.1nch  do; 

(14)  drip  in  place; 

Sanitary  Sewer  System 

(15)  1,000  l.f.  6- in.  vit  clay  pipe,  In 
place ; 

(16)  20  l.f.  6-in.  CI  soil  pipe,  in  placo 

(17)  15  l.f.  4-ln.  CI  pipe,  in  place; 

(18)  2  standard  scwet  manhole,  5  ft. 
or  less  in  depth,  in  p!ace; 

(19)  4  If.  :>tandard  sewer  manhole 
each  addl.  ft  over  5  ft.  in  depth 

(20)  2   surface    cleanout; 

(21)  1  Job  overflow  manhole,  approx. 
6.6  ft.  deep,  incl.  6-in.  vit.  clay 
pipe  overflow  lln,e  headwall  and 
flap  gate  complete  in  place; 
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NEW  -Improved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 


NEW  "Shov*!  Action"  BUCKET 

A  full  losd  .  .  .  plus!  No  more  rsmming  into  stock  pile.  Simply 
SCOOPMOBILE  into  pile  snd  lift  bucket  with  s  fuU  losd  .  . 
on  the  machine  .  .  .  faster,  fuller! 

HAND  LEVER  CONTROL 

Two  hand  levers  st  operstor's  fingeriips  give  poativc,  flcx9>l« 
control  of  bucket  sction.  No  more  uip  rope  snd  'week  dumfHng" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  diachar^cd  from  very  top  of  rack.  (Up  to 
8  ft.)  Partial  loads  can  be  discharged  by  dosing  bucket  at  any 
height  while  pouring. 

NEW  COUNTER  BALANCE 

The  new  SCOOPMOBILE  keeps  its  feet  on  the  ground!  New 
counter  balance  (optional)  is  easy  to  attach  to  rcsr  of  ScoopmobUe 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  givs  en- 
tirely new  control  of  digging  angle.  New  design  of  bucket  mesne 
NO  spillage  over  rough  terrain. 


MOBILE   .   EFFICIENT    -   ECONOMICAL 

HOPPER    ATTACHMENT  HOISTS    AND    POURS    CONCRETE 

.  .  .  UFT  FORKS  LOAD,  CARRY  AND  STACK  .  .  .  CRANB 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23ftD  AVENUE  OAKLAND.  CAUF. 

KEIlog  3-5225 

ilo«ii#s  for 

MIXERMOBILE     -     TOWERMOBILE     •     BUGGYMOBILE 

BUILDING  MATERIAL    -     READYMIX  CONCRETE 


DAILY 
PACIFIC  BUILDER 

ODstabllaliad  In  18M) 

PwMlelMrt  avery  memlno,  exeept 

•aturteysk  fyndaya  and    Legal 

Hellday*  by 

F.  W.  Dodge  Corporation 

4M  Tenth  M,  San   Franoisoo  S 

Talephena  MArfcst  7110 

O.  ■.  MeOavran,  Manager  •  Editor 
J.  B.  Odgers,  Advertising  Manager 

•ubeoriptlon  Rates: 

9tOM  per  year 
( Payable  in  Advanoe) 
SIngIa  Copy  It  CenU 

Advertising  Ratee  en  Request 

Printed  by 
•tark'Rath  Printing  «^^> 

A  Publishing  Co. 

(Xntered  as  Second  Class  Matter. 
July  »,  1807.  at  the  post  office  In 
San  Frandsoo,  Calif.,  under  the 
Act  of  ICareh  8.  IMT.) 

Copyright  1M6  by 
v.  W.  Dodge  CorporatlOQ 
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(22)  2  vit  clay  pip©  Y  branch  6x8x6- 
in.  In  place; 

(23)  1  vit.  clay  pipe  double  Y  branch 
6x6x0x6x6- in.    in    place 

(24>  1  Job  tew&ge  lift  station; 

(25)  1  job  connection  of  new  4-in. 
C  I  pipe  to  existing  manhole: 

(26)  1  J«»b  furnish  end  install  ap- 
prox. 20  ft.  of  H4-ln.  exhaust 
air  line,  incl.  connection  to  new 
msinhole; 

Streets  and   Sidewalks 

(27)  165  c.y.  excavation: 

(28)  8  roller  hours  compaction  roll- 
ing, one  power  roller; 

(29)  25  M.  grals.  water  for  compac- 
Uon ; 

(90)  290  tons  type  1  base  course 
graded  aggregate  lii  place; 

(31)  100  tons  asph.  concrete  surface 
in    place ; 

(82)  6  tons  pave,  as  ph.  120-150  peue. 
at    mixing   plant; 

(83)  2  tons  llq.  asph.  type  MC-2  for 
prime   cimt   In   place; 

(34)  60    s.y.    concrete    jldewalks,    in 

place ; 

Alternate 
CAD  36C    If.    6-ln    asbettos    cement 

pipe  in   place. 

5/7/47  •    41 

Owner  Taking  Bida— Due  May  20, 

8  P.  M. 
Water  Mains  (InsUII);  Spea  450 
SAN  FRANCISCO,    Calif.    14th    Ave. 

and  Fanning  Way. 
Owner— City  and  County  of  San  Fran- 
cisco, Public  Utilities   Commission, 
Room  287  City  Hall,  San  Francisco, 
Calif. 
Plains  by  owner. 
Lay  6-ln.  transite  and  2-ln.  and  8-ln. 

cast  iron  maina. 
-     The  worli  involves: 
(1)  1870  lin.  ft.  excavation  and  back- 
fill; 
(4a)  420  ft  install  9-li^.  transite  pipe; 
(4b)  1200  lin.  ft  8-ln.  bell  and  spigot 

pipe; 
(4c)  280  ft  2-in.  bell  and  spigot  pipe; 
(5)  8800  lbs.  instaU  fittings,  valves, 
etc.; 
(6a)  180  lin.  ft  make  bell  and  spigot 
JoinU ; 

(7)  3000  sq.  ft  repavement ; 

(8)  25  each  install  %-in.  screw  taps; 

(9)  600  lln.  ft  install  %-in.  service 
pipe; 

(10)  estimated     field     Inspection     at 

$10.75  per  calendar  day. 
(A)  materials  furnished  and  services 
rendered   by  the   San   Francisco 
Water  Department,  $3323.50. 
Specifications  obtainable  from   the 
cashier's  office,  6th  floor,  425  Mason 
St.,  San  PYancisco,  Calif.;  no  deposit 
required. 

1ff7/47  •    11 

Low   and   Only    Bidders 

Municipal  Water  System  Extensions 
and    Replacement  Cost    $10,422 

CALISTOOA,  Calif.,  Napa  County. 

Owner — City  of  Calistoga.  (Jeorge  C. 
L«cey,  city  clerk.  City  Hall,  Cali- 
stoga. Calif. 

Consulting  Engineer — CHyde  C.  Ken- 
nedy, C04  Mission  St,  San  Fran- 
cisco.   CaUf. 

BSxtSBalons  and   replacements  to  the 
water  system   in   the  city  and  re 
placement  of  about  1500  ft   10-in. 
pipe  near  the  existing  dam. 
The  city  will  furnish  for  installa- 
tion all  pipe,  fittings,  valves,  valve 

boxes  and  fire   hydrants. 

Low  Bidder— Stanley  H.   Koller,  1694 
Pomona,      Crockett     Calif.,     $10,- 
422. 
Total  bids  submitted  May  2  were: 

(A)  Stanley      H.      Koller,     Crockett 
Calif.,   $10,422. 

(B)  Hicific  Pipe  Line  A  ISngineers, 
Ltd.,    El     Cerrito,    $11,442.10. 

(C)  Underground    Constr.    Co., » Oak- 

land.   $11,640  80. 

(D)  H.  L.  Harp.,  San  Francisco,  $14.- 
962.40. 

(B)  Conduit     Constr.     Co..     Oakland 
$15,517. 
Unit  prices  were: 

(A)        (B)        (C)        (D)        (El 


5/7/47 
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Owner  Taking  Bids— Dus  May  18^ 
•  P.   i>.. 

Water  Mains  (InsUII) 

KENTFIELD,  Calif.,  Marbi  County. 
Kent  Woodlands. 

Owner  —  Marin  Municipal  Water  Dis- 
trict, James  S.  Peters,  chief  engi- 
neer  and   general   manager;    B.    J 


Wash.-— Until  May  14,  2  P.  M.,-bid8 
will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Inv.  a-88.834-A-l  for  reinforce- 
ment bars.  f.o.b.  shipping  point  and/ 
or  Adrian,  Wash. 

Specifications  obtainable  from  the 
above  office. 
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5/7/47 

Sewer  PI po— Bide  Wanted 

NAPA.  Crallf..  Napa  Co.— Until  May 
21,  8  P.  M..  bids  will  be  received  by 
the  Napa  Sanitation  District,  C.  E. 
MarUn,  clerk.  City  Hall,  820  Brown 
St..  Uapa,  Calif.,  for  furnishing  ap- 
proximately 72.860  lin.  ft.  (approxi- 
mately  15    miles)    of    vitrified 


Brusatorl,    secretary,    874    4th    St.  ' sew«' pi'^  7or    use^'ln'Tew^  U^/b 
Ban  Kaiaei,  calir.  ,  "project  Consulting  sanitary  engineer 

Plans  by  engineering  department  of   is  Harry  N.  Jenks:345  Madrono  Ave.. 
S."^/!®^*.,  ....      .     ..,  Palo  Alto,  Calif. 

.f^'V^oli?  n^"*^»       ■  include:  Specifications   obUinable  from  the 

(1)  14.980    Un.    ft     excavation    and   above  office  of  clerk  of  the  dUtrlct 
baciuill ; 

(2)  50  cu.  yds.  additional  excavation 
and  iMickf  Ul ; 

(3)  9150  lin.  ft  install  4-in.  cast  iron 
pipe; 

(4)  4070  lin.  ft  insUlI  6-in.  cast  iron 
pipe; 

(5)  510  lin.  ft  install  2-in.  cast  iron 
piper 
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5/7/47 

Water  Pipe— Bids  Wanted 

SACRAMENTO,   Calif.,    Sacramen- 
to  County.— Until   May   16,  5   P.    M, 
bids  will  be  received  by  the  City  of 
Sacrametto,     H.     G.     Denton,     City 
(Clerk,  City  Hall,  Sacramento,  Calif.. 
(6)  1200'   lin.     ft     6-in.     galvanized  , 'o*"  *W0  ft  of  6-in.  asbestos  cement 

water  pipe. 

Specifications  obtainable  from  the 
above  office 


E/7/47  •     48 

Fire    Truck 
Contract  Awarded 

MODESTO.  Caiif..  Stanislaus  Co. 
— Wm.  J.  niva,  1116  H  St,  Modesto. 
Calif.,  at  $11,075.85  submitted  low  bid 
and  awarded  contract  by  the  City 
of  Modesto.  Rex  K.  Oailfus,  city 
clttk,  717  10th  St..  Modesto,  Calif., 
for  furnishing  one  triple  combina- 
tion fire  truck,  500  gp.m.,  JOC-gallun 
water  Unk  with   I200-ft.  hose  body. 

L.  N.  Curtis  A  Sons.  Oakland,  Cal , 
at  $11,909.S&  submitted  only  other 
bid  Apr.   23. 


(7)  13,000  lbs.  fittings  and  valves." 

(8)  1700  lin.  ft.  Joints; 

(9)  fire  hydrants; 
(10)  8  cu.  yds.  concrete.  5/7/47 

Specfications   obtainable  from   the    th^uld  Asphalt 
office  of  the  district  upon  deposit  of    Bids  Wanted 
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$25,  refundable. 


Supplies^  Eqaqimeiit 

Sub-Contract 

Informatioii 


SACRAMENTO.  Calif..  Sacramento 
[Co.— Until   May    12    bids   will    be   re- 
ceived   by    State   Purchasing   Agent, 
I  Sacramento,  C^alif.,  under  Quo.  61361, 
^Req.   13340,  for   105  tons   MC-3  liquid 
'asphalt    for    Crescent    CTlty    mainte- 
nance station. 
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j 5/7/47  • 

'  Supplie*    and    Materials— 
.Bids    Wanted 

I      FAN.A.MA  CAl'iAU  C.  Z.--Bids  wUI 
be    received    by    the    General    Ptir- 
ohaslng  Officer,  Tho  Panama  Canal. 
,  Washington    25.    D.    C,    for    miscel- 
laneous  supplies,   as    follows: 
May    12 
SCH.    8591:    0,000    ft.    cemenl-Uuca 
cast  iron  water  pipe.  6-in.;   10.000  tt 
8-ln.  do,  and  1.000  ft    10-in.  do;  and 

MATEiUALS  '        ■ 


NEWS  INDEX 

Misc.  Supplies  A  Materials  

Machinery  and  Equipment  . 

Sub-Contract    Information    


42 
43 
44 


5/7/47  •     42 

Pipe — Contract   Awarded 

MODESTO,  Calif.,  Stanislaus  Co. 
— Armco  Drair.age  A  Metal  Prod- 
ucts Inc.,  7th  and  Parker  Sts..  Berk- 
eley, Calif.,  at  $26,758.66  submitted 
only  bid  and  awarded  contract  by 
the  City  of  Modesto.  Rex  E.  Gall- 
fus.  city  clerk.  717  10th  St.,  Modesto. 
Calif.,  for  approximately  1600  lln.  ft 
48-in.  I.D.  No.  8  gauge  ast>«fcto<i 
bonded,  paved  Invert,  corrugated 
fralvanlr.ed  Iron  pipe  in  20-ft.  length.'?, 
including  spoclal  water  -  tight  field 
joints  with  every  20-ft  length  of 
jjlpe,   f.o.b.    Modesto,   Calif. 
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5/7/47 

Pipe    Fittings— Bids    Wanted 

SACRAMENTO,  Calif..  Sacramen- 
to Co— Until  May  16.  5  P.  M..  bids 
will  be  received  by  the  City  of  Sac- 
ramento, H.  O.  Denton,  City  Clerk, 
Oily  Hall.  Sacramento,  Calif.,  for 
miscellaneous  raet  Iron  pipe  fittings 
for  the  water  department. 

SpeclflcaUons  obtainable  from  the 
above  office 


3/7/47  •     43 

Sand  Blast  Generator  Tank  Rental 
Low    and    Only    Bidders 

SAN  FRANCISCO,  Calif.— Follow- 
ing submitted  bios  May  5  to  tde 
State  Division  of  Highways,  J.  H. 
^eggs,  district  engineer,  2001  Van 
Ness  Ave.,  S/«,n  Francisco,  Calif.,  for 
rertal  of  one  sandblast  generator 
tank  of  not  lees  than  400  lbs.  capa- 
city, equipped  with  sand  control  f  icd 
and  automatic  feed  bhutoff,  for  use 
at  various  locations  m  District  IV. 

Leitch  A  Co.,  $4.50  per  day;  $22.50 
per    week;    $67  50   per   month; 

Clementina  Co.,  $4.F0  per  day;  $17 
per  week;  $50  per  month. 


8/7/4T  •    a 

Sludge    Pump    A    Motor 
Contract    Awarded 

MODESTO,  Calif..  Stanislaus  Co. 
—Process  Bmgineers  Inc.,  DeYoung 
Bldg..  San  Francisco,  Calif.,  at  $!.• 
{153.90  awarded  contract  by  the  City 
of  Modesto,  Rex.  E.  Gailfus,  city 
clerk.  717  10th  St..  Modesto,  Calif., 
for  one  Triplex  plunger  sludge  pump 
and  electric  motor 


SUB-CONTRACT 
INFORMATION 
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6/7/47 

Tandem  Roller  Rental 

Bids  Wanted 

SAN  MATEO  COUNTY,  Calif.— Un- 
til  May  12,  3  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, J.  H.  Skeggs,  dlstrictengineer, 
2001  Van  Ness  Ave.,  San  Francisco, 
Calif.,  for  rental  of  one  tandem  roller 
of  not  less  than  8  tons,  either  gaso- 
line or  diesel  engine  powered,  for  use 
on  Bayshore  within  the  cities  of  Bel- 
mont and  Redwood  City  for  approxi- 
mately 150  hours'  of  service. 

Specifications  obtainable  from  the 
above  office. 


48 
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5/7/47 

Portland    Cement 

Bids   Wanted 

MISSOURI  BASIN  PROJEX^T.  So. 
Dak.— Until  May  12.  2  Pr  M.  'bids 
will  be  received  by  the  U.  a  Bur- 
eau of  Reclamation,  Customhouse, 
Denver,  Colo.,  unJer  Inv.  4563- A- 1 
for  150.000  bbls.  portland  cement  m 
bulk  fo.b.  'a)  covered  bottom-dump 
hopper  cars  at  shipping  point;  (b> 
fo.b.  covered  bottom-dump  hopper 
rarH~%t  Oral,  South  Dakota  .snd  (r) 
f.o.b.  box  cars  at  shipping  point  or 
(d)  f.o.b.  box  cars  at  Oral,  Soutii 
Dakota. 

Spcrlflrations  obtainable  from  the 
above   office 
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r/7/47 

Supplies    A    Materials 

Bids    Wanted 

PAN  FRANCISCO.  Calif.  —  Bids 
will  be  received  by  t,he  U.  S.  Treas- 
ury Dept,  100  McAllister  St..  Sun 
Francisco.  Calif.,  for  materials  as 
follows : 

May  8.  2  P.  M. 
Inv.     SF-3901-47:     13     steel     sections 

f.o.b    San   Francisco. 
May  12 
Inv,    SF-S900-47:    3000    lbs.    dynamite 

f.o.b.    Eureka,   C^lif. 
May  13 
Inv    &F-3896-47:    Mn    palls   f.o.b.    San 

Francisco.  Calif. 


ers;  1,000  lampholders ;  7,7.V>  do;  I.- 
500  do,  and  70  electric  lighting  fix- 
tures, 15C-200  watt;  60  do.  100  watt, 
and  30  do.  300-500  watt 

£?CH.  8593:  3  reams  of  waterproof 
garnet  i>aper;  12  5-yd.  rolls  do%  60 
reams  flint  paper;  10,200  sheets  of 
alumlnum-oxlde  abrasive  cloth;  COO 
lbs.  c.itl  packing;  400  lbs.  neoprene 
sheet  packing,  cloth  initottlon:  100 
lbs.  spiral  inland  packing;  2,200  lbs. 
rubber  sheet  packing;  GOO  lbs.  rub— 
her  iitrlp  packing;  700  sq.  ft.  corU 
sheet  packing:  1,000  steel  wire 
(leaning  burshea;  1,000  asbestos-me- 
ta)ilc  cloth  garkets;  600  pt.  cans 
metal  polish,  'iquid;  600  lbs.  paitt*: 
do;  2<Xi  lbs.  paste  con'pound  and  1- 
200  lbs.   paste  wax. 

SCH.    8564:    300   seto    mortise    docr 
locks;    15  high    speed    steel    end   mil 
cutters;   3   post   drills:    4    metal  slit- 
ting  circular   naws;    220   gros«   brass 
wood  strews;  260  gross  do. 
May   13 
SCH.   A'.90     6  brass-melting   tilting 
furnace  crucibles;   10  galv.  wire  bot- 
tom  foundry   sieves;   1,000   ibs.   man- 
ganeso-bronxe    hardener;    5C    r.r.    car 
knuckle    pins;    60    handles    for   hand 
tracks,    hickory;    600    asbestos    mag- 
neslse    block    boiler    lagging  ;    iOO 
blocks   insuiatlpg  material,  2%%   6*;^ 
ins.;   2.00c    lbs.   cement  and   2.000  lbs. 
baffle    mix.    fire    clay     refractories ; 
20,000    lbs.    plastic    fire    clay    refrac- 
tories ;  10  tons  molding  sand ;  25  tonrt 
ganlstcr  (silica  Riit);   150  tonn  white 
fire  clay,  40.000  \h%   ailica  mold  wash  - 
3   tons    Insulation    cement,    asbestos ; 
IS  tors  f^aicium  quicklime;   20O  gals, 
foundry  molasses. 


5/7/47 

Roller  Rental 

Low  and  Only  Bidders 

STOCKTON,  Calif.,  San  Joaqum 
Co. — The  following  submitted  Bids 
May  1  to  the  State  Division  of  High- 
ways, P.  O.  Harding,  distrct  engineer, 
1200  W.  Center  St,  Stockton,  Calif., 
for  rental  of  one  3-wheel  roller,  10- 
to  12-to^  weight  for  use  between 
Terminous  and  Thornton  Road  on 
State  Route  12: 

Croorge  French  Jr..  Stockton.  |B 
standing  time;  $6.08  overtime;  no 
charge  for  transportation. 

A.  J.  Calusen.  Berkeley,  $4.85  per 
hour;  $150  transportation. 

L..  Dlasotti,  Stockton,  $5.50  per 
hour;  $45  transportation. 


5/7/47  •     44 

Pneumatic  Tube  System 
Bide  Wanted 

OAKLAND.  Calif.,  Alameda  Co.— 
Untl  May  15,  10:30  A.  M..  bids  will  b« 
received  by  the  Board  of  Supervisors 
of  Alameda  County,  O.  E.  Wkdo, 
county  clerk.  Courthouse,  1225  Fallon 
St.,  Oakland,  Calif.,  for  installing  a 
pneumatic  tube  system  in  the  Wel- 
fare BulWing,  420  Broadway.  Oak- 
land, Calif. 

Plans  and  specifications  may  be 
obtained  from  the  coimty  clerk  upon 
deposit  of  $26,  refundable. 

Each  bid  must  be  accompanied  by 
cash  deposit,  cashier's  check  or  certl> 
fled  check  in  amount  of  at  least  10% 
of  bid.  payable  to  County  of  Alameda. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 
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5/7/47 

Pumping  Unit— Bide  Wanted 

ANTIOCH,  Calif.,  Contra  Costa  Co. 
—Until  May  12,  8  P.  M..  bids  will  Im 
received  by  tho  City  of  Antloch,  C. 
W.  Homback,  city  clerk,  City  Hall. 
Antloch,  tor  one  skid  mount  pumping 
unit  mounted  on  Cadillac  chassis  and 
accessories. 

Specifications  obtainable  from  the 
above  office. 


ALTER  DWEI..1.1NG.  $1200;  ^33  Mt 
Vernon ;  owner,  P  0|Masbey,  prem  • 
builder,    day   work. 

ALTER  STORE  A  FLATS.  $60r'. 
1798  Filbert  St;  iwner.  Edward 
Werner,    nrern ;   builder,   day   work. 

ALTER  API'  HOUSE.  $C00;  1760  Fil- 
bert St ;  owner,  F  Leltner.  Ulloa 
St,  buH.Jer,  Myron  A  Johnson.  8'1 
Forester  St. 

ALTER  RESTAURANT,  $980;  6M 
Jackion ;  owner.  Woey  Loy  Ouey ; 
prem:  bv'.lder,  Frank  Tick.  070 
Washington. 

ERKCT  ELEC  SION.  $900;  758  Mar- 
ket Ft;  owner.  Hale  Bros,  prem; 
builder.  Flee  Prod  Corp;  910  Har- 
rison. 

ALTER  STORE.  $386/  1901  McAllis- 
ter; owner,  D  Bir.acostro,  preirt . 
builder.  T>onnolly  Roofing  Co,  662 
Fulton. 
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5/7/47 

School  Bus — Bids  Wanted 

TRACY,  Calif..  San  Joaquin  Co. — 
Until  May  13,  8  P.  M.,  bids  will  be 
received  by  tho  Tracy  Union  High 
School  District,  Bert  B.  BanU,  clerk. 
Tracy.  Calif.,  for  one  school  bus  of 
73-passenger  capacity,  with  sale  or 
trade-in  allowance  on  used  Reo  bus. 

Specifications  obtainable  from  the 
above  office. 


GENERAL 
CONTRACTORS 

—  to   erect   Nicoll- Built 
cottages  and  cabins.  Con- 
ventional   type    construc- 
tion,    meeting    uniform 
buiiding  code. 

fsiMedlafe  /ebs  far  ya«  aow 

2000  Poplar  S«..  Oakload.  Calif. 
Pkoa*  TInplakar  IMS 


43— MACHINERY  AND 
EQUIPMENT 


5/7/47 

Relnfercsmont   Bars 
Bids  Wanted 
COLUMBIA      BASIN 
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PROJECT. 


F  O  R     S  A  L  E 

Compressors  -  Pumps 
Pnoamolic  Tools 
Bock  Drills 

•  •  .  Comp/ef«  R^nfal  Servlf  •  •  • 

THE  BIX  COMPANY  •  IMC. 

St2  SIXTH  iTUET  UNd«rliill  6024 


6/7/47  •     43 

Bar   Screens 
Contract   Awarded 

MODESTO,  Calif.,  StanislauH  Co. 
— Process  Engineers  Ire,  DeYoung 
Bldg.,  PVin  Francisco.  Calif.,  at  $7,- 
700.83  awarded  contract  by  the  City 
of  Modesto.  Rex  E.  Oallf  us.  city 
clerk,  717  10th  SL,  Modesto  Calif'., 
for  two  mechanically  cleaned  l>ar 
screens,  complete  with  electric  motor 
and   appurtenances. 

The  Dorr  Co..  Lob  Angeles,  Calif., 
at  $10,684  submitted  only  other  bid 
Aor.   S8. 


National  Expansion  Joint  Co. 

Maaefacfarer  aid  Dhfrlhatr 
niM  lOARD  — PILT.SIDID  ASPHALT  AND 
IIDWOOD   IXPANSION  JOINT  PILLIRS 

DItfrffcefer 
MARVIL-KOTI— Caeerete  Cmrimq  Ceinpeea^ 
'  SIALZ— lxMU>«"  J«l"*  Sealleg  Cem|M«ad 
CoHi^lles  wlik  Podorol  SMclftca^ieat  SS-P-33* 

FOR     CONCRITI     CONSTRUCTION 

Saa  ProBcitce  3.  Calif. 


333  SavMith  Sffwat 


Uadarhlil  7172 


U  N  I  S  T  R  U  T 

CONTINUOUS  CONCRITI 
INSIRTS 

Investigate  UNISTRUT  in- 
serts from  3"  to  20'  in  length. 
Continuous  slot  permits  com- 
plete adjtistment  and  flexibility. 

For  support  of  pipe,  conduit 
and  ducts. 

Let  us  supply  you  with 
information  and  advantages. 

UNISTRUT    SIRVICI 
COMPANY 

725  Second  Street 

SAN  FRANCISCO  7 

Phone:  SV.  9037 


Air   Moving    Problem?  .  .  .  GET 


ILQ 


CENTRIFUGAL  FANS 


For  all  types  ventilating  and  air  * 
conditioning  systems.   Direct 
drive  saves  space,  saves  costs. 


MANf  SIZn  AMILAfLT.  IN  LOCAL  STOCR 


DISTRIIUTED    lY 

GENERAL    AIR    CONDITIONING 
A    HEATING    COMPANY 


2001  PERALTA 

OAKLAND-  7 

TWinoeki  40M 


1126  HOWARD 

SAN  FRANCISCO  3 

MArUf  7815 


-< 


tA/X.h 


DAILY    PACIFIC     BUILDER 


THURSDAY.  MAY  6,  1947 


THURSDAY.  MAY  8.  1947 


DAILY    PACIFIC    BUILDER 
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X-LT^R  ICE-CREAM  PARLOR,  fl.- 
000;    1909    Hyde    &t;    ownor,    Plor- 
enc«     Dunleavey,     prem,     bullaer, 
day  work. 
ALTER  CLUB    |880;    l»0O   Fell    St; 
owner,     Norweg'an     Chib,^    prem; 
builder.  Uodlin   Store  Fixture   Ca, 
CM  McAIllFter. 
ALTER   SOCIETY   HALL,   |500;   738 
Onint    Ave;    ov/ner.    Helen    Cheng 
T&ng   Society,    738  Grant ;    builder, 
Morris  J  I^e.   113  Washington. 
ALTER  DWELLING,  »S68,  3179  23rd 
8t ;  owner,  A  Gemgbty,  c/o  conti ; 
bulld«r,  Ira  W  Coburn,  2048  Mar- 
ket St. 
ALTER  DWELLING.  flOOO;   W  21at 
Ave,    100   S    Lincoln    Way;    owner, 
Dr   Wni    Schrlff,    1C60    Revere    F  . 
builder,   Sntniiol   Hansen    .piern. 
ALTER     DWELLING,      $1000,      Ml 
Douglas   8t;    owner,    Glenn    Kerch, 
prem:  builder,  Enteri»tl»o  Bldg  Co, 
241    Gates. 
ALTER  FLATS,  J«)0:  1419  Webster; 
ONvner,    Ellen    Stanford,    premises; 
builder,  dsy  work. 
ALTER  LIGHT  MVG.  1500;   64  Dore 
Pt:   owner,  E  A  Glacobl,  150  Post; 
builder,  J  H  Hyul.  1228  Rusa  St. 
ALTER  GARAGE.  |600;  966  Post  SI  • 
owner,    Yoscm'.te    Grey   Line   Lim- 
ousine    Inc,     prem;     builder,     day 
work. 
ALTER    DWELLING,    $800.00;     1674 
Klrkwood;     owner.     A    Giovanettl. 
prem;   builder,  P  D  Scatena,   120.5 
Phafter. 
ALTER    DWELLING    and     STORE 
1730:     1100     Valencia     St;     owner, 
StanphflUnl    Bros.,    prein;    builder, 
D   Cappelcttl,   871,   ShotWell   Ave. 
ERECT  El  EC  SIGN,  »600;  38-40  Ist 
St:     owner,     Weave-A-Nu.     pren»: 
b  illder,  Elec  Prod   Sign  Corp,  910 
Harrison. 
ALTER  dwelling.   $1000;   300  Feltor ; 
owner,  Geo   O'Connor,   prem;    con- 
tractor,   American    Constr   Co,    48 
Hrff   St. 
ALTER  dwelling.  S-VK);  IIM  Douglas 
St:    owner    end    contractor,    R    S 
Fuorcade.  premises. 
DWELLING.    1-story    frame,    $8000; 
NW  Cor  IJth  Ave  find  Lawton  St , 
owner  and  builder,  H  Doelger  Bldr 
Inc.   320  Jiidah   St. 
ALTER    ar«s.    $«00;    1165    Hyote    St; 
owner,   Chen    Pon,   prem;   contrac- 
tor.  A  L  Thullu.   63   Bpt-Jy   St. 
ALIER    offices.     .<577,000;     116    New 
Montgomery    St;     owner.    General 
Mills.  Inc.   c/o  cntr;   contractor,   J 
A  Th^sI,   C66  MisElcn   ^. 
ALTER  mfg   plant,   $1750;   22nd  and 
>  Iowa    Sts    ;owncr,   Tubbs   Ccrdago 
Co,   prem;   contractor,   Larren   and 
Lamen.  629  Br^wnt  St. 
AL/TER    whole«alfl    clothiers,     $750; 
Ookdale  Ave  and  Bayriicro,  own- 
er.   Crown    Mfg.    19th    and    York, 
contractor,  Burke  Constr  Co,  25GS 
IRth    Ave. 
COMMERCIAL    bldg.    l-^tory    quon- 
set.  $7W»;  N  20th  St  47.6  W  Shot- 
well;    owner,    John    Mkloras;    con- 
tractor. Far  West  Constr  Co.  2339 
Judsh    .St. 
DWELLING.    J-etory    frame,    $7000. 
N   Lawton   52  W  15th   Ave;   owner 
ani    builder,    Henry    Doelger   Bldr, 
Inc.  32(    Judah  St 
DWELLINGS,  three  l-8»ory  fr.  $6000 
each;  NW  Parque  T)r  345  299,  366.7 
and    891.7    X    Geneva    Ave;    o'wn»^r 
a'ld    builder.  Dahlstrom   &   Falvey. 
839  Bvxbee  St. 
DWELLING.    1 -story    frame,    $8000; 
S    Foote    Ave    1)1    W    Mission    St: 
owner.   Roland    Romanl,   c/o   cntr; 
contractor.  Dumlnlc  Tltcornla.  18ftl 
Alemany  Blvd. 
ALTER  dwelling.  $3700:  342  Andover 
o<vner,  Clyde  Stcne.  prem;  contrac- 
tor. Crocker  Bldg  Co.  '18  San  Car- 
los. 
ALTER  apts.   $7000:    1623-4-7   Hyde; 
owner.  Mrs  Lonron,  1627  Hyde  F<t ; 
contractor.  Edward  H  Boiirdieu,  862 
Hampfhlre. 
FLATS,   twdo  2-story   frame,   $11,000 
each :   E   Fun»  ton   75  S   Morjiga ;   S 
Moraga  28.9  E  Funston;  owner,  K 
Rnuda.   690   Market  St;   contractor, 
HeitTert  Crocker  A  Co,  681  Market 


BLDG,  i.ne-story  trame,  $7600;  NB 
comer  Sweeny  und  Bowdoln;  own- 
er and  builder,  Bergstrom  *  Lar- 
vlck.   786  Clementina  £t 

DWELLINGS,  three  1-story  frame, 
99400  earh;  W  30th  Ave  120.  143 
and  160  South  Balboa  Ave.  owner 
and  builder,  Heyman  Home*,  6100 
Geary  Blvd. 

ALIER  tailor  shop,  etc.  830.C00;  340 
Post  St.;  o\vner,  Grant  Company, 
114  Sansoma  .St;  contractor,  Oscar 
Presco  ic  Sons. 

SHED,  storage.  $500;  431-8  Clement 
gt;    owner.   M   J    Sheehan,    prem. 

STORAGE  Bldg,  Class  C,  $6000;  9 
California  77  W  Fillmore;  owner, 
I.,  Kotzbeck.  2031  Fillmore;  con- 
tractor. Geo  Todhunter. 


SANTA  CI-ARA  COUNTY 


Amlereon  Bros,  R«l^ood  City. 

RESIDENCE,  $6500:  Lots  *  «^d  5 
Block  IS.  Alto  Mera,  Woodslde 
Glen;  owner  and  builder,  Bmmett 
O-Neil,  Redwood  City. 

ADD  TO  RESIDENCE,  $600;  8  acres. 
Block  903.  Wilmington  Way,  High- 
lands of  Emerald  Lake ;  owner  and 
builder,  H  J  Hardy,  Redwood  City. 

ADD  TO  RESIDENCE.  $2000;  Lot  19, 
Block  4,  Palo  Verd©  St.  Palo  Alto 
Park ;  owner,  Glenn  L  Wayne,  East 
Palo  Alto;  buUder,  J  Parrlsh  Co, 
Redwood  City. 


SAN  MATEO 


BUILDING  PERMITS 


ADD  TO  FRUIT  STAND,  $1000 ;  Ham 
Ave    off    El    Camino;    owner    and 
builder,  S  D  Ham,  857  Nevada  St, 
San  Jose. 
ADDITION,  flOOO;   Chlmaketa  Park. 
Alma;    owner    and    builder,    F   W 
Hart,  Star  Route,  Alnui. 
TILE  SHOP,  $1000;  Hope  St,  east  of 
Monterey     Hlf^wayr     owner     and 
builder,   E    Powell,    Route    4,    Box 
267-B-2,  Scm  Joee. 
DWELLING,  $6000;  Pepper  Lane  and 
Lark   Way,    Saratoga:   owner   and 
builder,  W  Jacobs,   San  Francisco. 
DWELLING,   $1000;    Brookslde  Ave; 
owner,  M  Mercer,  88  Brookstde,  San 
Jo«e;  builder,  L  Gagnebin,  848  Oak 
Grove   Ave,    Menlo   Parte. 
DWELLING,     $10,000;     El    Caminito 
Ave,    Campbell;    owner,  W   Ander- 
son, 22  El  Caminito  Ave,  Campbell; 
bulder,  M  A  Lamb,  649  Flagg  Ave, 
San  Jose. 
DWELLINGS    (2),   $7000  each;   Lots 
82  and  38,  Old  Orchard  St;   owner 
and   buUder,   W  Vaughn,   Route  2, 
Box  830,  Campbell. 
ADDITION,  $1000;  34  San  Jose  Ave. 
San    Jose;    owner   and    builder,    J 
Caballero,  premises. 
DWELLING,  $4500;   Bland  Ave  and 
Latimer,     Campbell;      owner     and 
builder,  J  Fischer,  premises. 
ADDITION,     $1000;     77     Sunnyslope, 
San  Jose;  owner,  R  B  Lees,  prem; 
builder,  J  F  Benskin. 
DWELLING,  $6500;  Water  St,  South- 
side  Tract;  owner  and  builder,  Wm 
Doidge,  110  Water  St,  San  Jose. 
DWELLING,  $2000;  El  Camlnb  High- 
way near  BNsrry  Farm ;  owner  and 
builder,   G   B  McKinney,  8004  Cas- 
tro Valley  Blvd.  Hay  ward. 
DWELLING,    $6000;    Lot    84,    Kern 
Ave,    Gllroy;    owner    and    builder, 
Robert  Fabing,  Box  7,  San  Martin. 
DWELLING,    $6250;    Boyce   Rd   and 
Sunnyvale-Saratoga  Rd;  owner  and 
builder,    D    F    Dunstedter.    829    N 
Murphy,  Sunnyvgje. 
DWELLING,    $6500;    Carmelita    and 
Martin    Aves;    owner    and  builder, 
M   Woodard,   Route  2,   Box   281 -C,  I 
Mt  View. 
DWELLING,  $6000;  Scharff  Ave,  San 
Jose;  owner  and  builder,  L  J  Rose, 
2222  Alum  Rock  Ave,  San  Jose. 
DWELLING,    $5600;    Lot    7,    Mosart 
Ave,     Walker    Tract;     owner    and 
builder,    E   Qulgley,    Route   1,    Box 
798,   Los    Gatos. 
DWELLING,  $7500;   Monterey  High- 
way   east   of  Wright   Ave;    owner, 
Able    Timbrel.    1640    Fell    St,    San 
Francisco ;  builder,  E  G  Edybum. 
DWELLING,    $6600;    Hawthorne    off 
Clark;  owner  and  builder,  C  Vella, 
Box  221-D,  Springer,  Mt  View. 
DWELLING,    $9000;    Edith    Ave,    168 
ft   off  GordMi ;   owner,   D   M  Voor- 
hies,  2301   North  Point.  San  Fran- 
cisco; builder,  Etitser-Voorhies. 
DWELLING,  $6000;    off    Miramonte. 
H     Holllster     Tract;      owner     and 
builder,   H   Holllster,    RRD  2,    Box 
266,  Mt  View. 
ALTER  and  ADD,  $1000;  Chemeketa. 
near  Alma;  owner.  Roy  Evans,  911 
Vera  Ave,  Redwood  City. 
DWELLING,    $10,000;    Leonelle    Ave. 
Los  Altos;  owner  and  builder.  V  B 
Wells.  2415  El  Camino,  Palo  Alto. 
GARAGE,  $500:  42  Flllmer,  near  Los 
Gatos ;  owner  and  builder,  W  Hupp, 
42  Flllmer  Ave,  Los  Gatos. 


ALTER  DWELLING.  $6600;  1788 
Gum  St;  owner  and  builder,  John 
W  Kristjanson,  premises. 

DWELLING,  $9000;  239  28th  Ave; 
owner  and  builder,  J  E  Von  Tersch, 
4147  23rd  St,  San  Francisco. 

ALTER  DWELLING,  $1000;  847  N 
Idaho  St;  owner  and  builder,  C  B 
Beasley,  premises. 


BURLINOAME 


ALTERATIONS,  $1000;  145  Rollins 
Rd ;  owner  and  builder,  Harry  Le. 
premises. 

DWELLING.  $8000;  Lot  10,  Block  4, 
Villa  Park  Subdivision;  owner, 
Batrice  D  Currier,  1226  Broadway 
Ave;  builder,  A  J  Roberts,  620 
Military  Way,  Palo  Alto. 

ALTER  APARTMENT.  $1000;  1500 
Florlbunda  Ave ;  owner  and  builder. 
H  I  Lauder,  premises. 


FRESNO 


Granted 


SAN   FRANCI6CO 


DWELLING    and    G.»RAGE.    $7000: 
13^   Wccdrow;    cwncr.    Fred   Har- 

DWELLING    and    GARAGE.    $7000. 
1614  Tollman :   owner,   Ochs  Constr 
Co,  Sr»l  Clark  St. 
DWELLING    and    GARAGE.    $7000; 
86  Garland;  owner.  W  E  Burnett, 
311    Andrews. 
2  DWELLINGS  and  GARAOrJS,  $«.- 
000  ea;   1806  Mkhlgar.   &  2643  Ar 
thur:  owner,  Fisher  &   Stiritz. 
PAINT    SHOP,    $6000:     1487    Black- 
stone;  twner,  Edw  S  Newton^^ 
DWELLING    and    GARAGE,    $8000; 
1318  Esther  Way;  owner,  C  L  Hon- 
ningseii.  ^^     ^ 

DWELLING.    S4.000.00;    311    Thesta; 

ov.nsr,  Jas  M  McPhearar.n. 
DWELLING.     S.'»500:     970    Harrison; 

owner.   Fred   O    Scordlno. 
SIGN.    $3,500;    2438   S    G    St;    owner, 
Oland's  Restaurant;  builder,  Fres- 
no   Sign    Co. 
ADDITION  TO  GARAGE,  $2,500;  72C 

Glenn;    owner.    Caroline   R   Rowe 
ADD  TO  CAFE.   .S20CO:   3600  Butler: 

owner.  A  D  Mugrdtchian. 
ADDITION,   $2(»00     2826  Clay:    own- 
er,  John   I.A   Pbrta. 
STORE,    $2000;    3065    -    67    Belmont; 

owner.  M  E  Bray.  , 

DWELLING,    $2,000;    2827    Tyler    St; 

owner,   Mae  Sanche«. 

SIGN,     $1700-     2136    Tulare;     owner, 

Mecca     Billiards:     builder,     Fresno 

Neon    Sign    Co. 

ADD    TO    RESTAURANT,    $1.500  00; 

936  Bdwv:  owner,  Henry  Dldanato. 

ALTER    DWELLING,     $1200.00;     967 

Pottle;  ownfr,  P  S  Cordera. 
A.DD  TO  DWELLING.  $1,000.00;   652 

Inese;     owner.     Harry     Develetlon 
SUGN.    $1000;    1937    Mariposa;    owner. 
Wade      Jeweler;      builder,      Fresno 
Neon  Sign  Co. 
ADD  TO  STORE.  $1000;   458    :  own- 
er   Lavs*. 

TEMPORARY  DWELLING,  $ipci>, 
4646  WashlngtcH;  o^nner,  J"  E 
Reaper.  __  , 

REPAIR    STORE,    $1000:    1366    Ful- 
ton;   owner,   Frank   Markovlts. 
ADD    TO    DWELLING     $1000      :'049 
WiHoi';  owner Holmes;   buUd- 
er,  Roy  Gustafson. 


ilive ;  owner,  Thomae  August,  prem ; 
builder,  Erickson,  PbUUpe  A  Wels- 
burg,  3341  Telegraph  Ave. 

ALTERATIONS,  $1800:  9401  E  14th 
Str  owner,  John  Cooper,  241  Leo 
Ave,  San  Leandro;  builder,  D  N 
Reid,  1161  Hyde  St,  San  Leandro. 

BUILDING  (office),  $1000;  4844  Tele- 
graph ;  owner  and  builder,  John 
Williams,  premises. 

SHOP  (1-story,  steel),  $6000:  8466 
Baldwin  St ;  owner,  Donald  F  Gobi, 
premises;    buUder,   Pacific  Co,   178 

Grand  Ave.  .,«-*. 

DWELLING  (2-story,  4-room),  $6000  r 
6117  Hilton  St;  owner,  F  W  O'Neal. 
8038V4    Ney    Ave;    builder,    Frank 
Corso,  6104  B  14tli  St 
ALTERATIONS  and  REPAIRS,  $800 ; 
2424  E  20th  St;    owner,   T   Batello, 
premises;  builder.  Carl  T  Petersen 
ft  Son,  2324  £  20th  St 
STORE,    $500;    1421    lOtb    St;    owner 
and  bulkier,  Robert  Johnson,  prem. 
FIRE    REPAIRS,    $2000;     1629    96th 
Ave-  owner,  V  Williams,  premises; 
builder.  Van  Bokkelen-Cole  Co,  966 
22nd  St  ^    , 

ALTERATIONS,  $600;  6900-5006  Mac- 
Arthur  Blvd;  owner  and  builder, 
A  V  Wronskl,  premises. 
MOVE  HOUSE.  $1360;  1022  6l8t  Ave; 
owner  and  mover,  Frank  Souza, 
1026  61st  St  ^    ^^^^ 

DWELLING  (1-story,  6-room),  $7800; 
5060  Dublin  Ave;  owner.  William 
Morgensen,  5830  Vermar  Ave;  build- 
er, Morgensen  Bros,  6830  Vermar 
Ave.  „, 

ADDITION,  $4000;  1726  Gleason  Way ; 
owner  and  builder,  Charles  Unga- 
rettl  St  Son,  1727  Foothill  Blvd; 
plans  by  Ray  Keefer,  685  Wesley 
Ave.  ^  . 

DUPLEDC  (1-story,  6-room,  concrete), 
$9170 ;  6460-62  Essex  St ;  owner  and 
builder.  Louis  Fields,  1187  66th  St 


DWELLING.  2-story  6-room,  $7000; 
1829  Fremont  Drive;  owner  and 
builder,  Elmer  L  Horton,  787  8»nM»- 
Clara  Ave. 

DWELLING,  1-story  5- room,  $7000; 
438  Kknta  Clara  Are;  owner,  Sid- 
ney Traver,  1404  Park  St;  con- 
tractor, J  H  Ptckrell  &  Son,  1831 
Stanford  St 

ALTER  1  family  bldg  to  6  famHy, 
$0000-  1120  Regent  Street;  owner, 
M  Kauffman,  2968  Southwood  Dr; 
contractor,  Walter  H  Anderson. 
1014  Doris  Court 

STOREROOM,  $700;  1813  Park  St; 
owner,  Peter  Makris,  prem;  con- 
tractor. James  R  Vrettos,  724  War- 
field  Ave 

ADDN,  $600;  936  Buena  VUta  Ave; 
ovner  and  builder,  Wal-er  J<mcs, 
935  Buena  Vista  Ave. 

GARAGE,  2-car.  |8W:  781-5  Eagle 
Ave:  owner,  C  L  Traver,  1406  Park 
St;  contractor,  J  H  Pidtrell  and 
Son.  2254  Santa  Clara  Ave. 

REMODEL  store,  $700;  1611  Park; 
owner  and  contractor.  W  J  Juatic. 
1608  Park  Street. 


PALO  ALTO 


BERKELEY 


DWELLING  (6-room),  $11,000 r  1808 
Grizsly  Peak ;  owner,  Wayne  Woer- 
tendyke,  1138D  Hearst;  builder, 
Hodges  Construction  Co,  2126  Blake 
Stret. 

DWELLING,  $9000 :  523  Grtxily  Peak ; 
owner,  Richard  E  Stack.  394  Alca- 
traz.  Oakland;  bulldr,  Wm  Black- 
field,  86  Arlington;  architect  Paul 
Hammarberg.  2  Norwood,  Berkeley. 

ALTERATIONS,  $700;  2305  Shattuck 
Ave;  owner,  White  Electric  Co 
(lessee),  premises;  builder,  John  H 
Bartlett,  703  Everett  St,  El  Cer- 
rito. 


AlAMEDA 


INCINBUATOR,  $1250;  1919  Web- 
ster St:  owner.  Ge<.rge  Sturtevant 
2009  High  St;  contractor,  R  W 
Berryhlll,  Inc.  393  4tOh  St  Oak- 
land. 

DWELLING.  2-story  6-roorn.  $7000: 
141S  Mound  St;  owner,  D  H  OriH. 
9O01  Jackson  St;  contractor.  Peter 
Sleber,  2200  Clinton  Ave:  plans  by 
Guy  L  Rooebrook.  1701  Fan  Lean- 
dro  Blvd,   San   Leandro. 

DUPLEX,     1-story     8-room,     $10,000; 
781-5  Eagle  Ave;  owner,  C  L  Tra 
ver.  14<)6  Park  St;  contractor.  J  H 
Plckrell  *  Son,  225»   Santa  Clara 

DWELLING.    1- story    6-room.    $8000 
1001    Mcund   St:    owner.   J    Perata; 
coT.tractor   W  Bevllacqua  Brolht»rq 
544  Dutton  Ave. 

ADDN    of    store,    $6000:    2710-12   En 
cinal  Ave;  owner  and  oullder.  Edw 
Pntlhbs.   2849  Van    Burcn. 

DWELLING.    1-story   4-room.    $5000 
2C15    Calhoun    St;    owner.    Mr   srd 
Mrti   F   W   Hartley.    2529   Cnet    St. 
contractor,   Barron  St  Hartley.   4i6 
Taylor  Ave. 


RESIDENCE  and  garage,  $7950;  Ul 
Primrose  Wav;  owner  and  build- 
er, Barrett  A  Hilp,  Ii;c,  Redwood 
City;  archlte<t  Angus  McSweeney, 
514  Mission  St,  San  Francisco. 

ADDN  to  residence,  $16C0;  1261  Hop- 
kins St;  owner.  F  S  S?teelman,  1251 
Hopkins;  contractor.  Ed  Kephart 
211  Pope  St 

RESIDENCE  and  garage,  $11,600; 
776  Oregon  Ave;  owner,  H  M  Wil- 
liams, Redwood  City  contractor, 
G   R  WJllB,   San  Carlo* 

RESIDENCE  and  garage.  $8500;  210 
Chestn.jt  &t ;  owner.  W  N  and  O 
Smith ;  cor  tractor,  J  W  Cabbage. 

RESIDENCE  and  garage,  $8600;  336 
Colorado  Ave;  cwncr,  R  M  Froafle 
2465  Waverley  St;  contractor,  J 
W  Cabbage,  Merlo  Park. 

SWIMMING  pool,  $8000;  1431  Web- 
ster St;  owr.er,  W  W  Mclntyre. 
prem;  contractor,  Paddock  Engfrg 
Co,   San   Mateo. 

RESIDENCE  and  garage,  $11,000; 
180  Churchill  Ave;  owner.  Q  D 
Griffin.  r>17  Byron  St;  contractor, 
c:   A  PellymouLter,  22.10  Tasso   St 

RESIDENCES  and  garages,  two,  .^7- 
500  each;  115  and  184  Primrose 
Wav ;  owner  and  btillder,  Banott  & 
H.lp. 

ADDN  to  residence.  $750;  130  Sher- 
man St;  ovin>er.  M  C  Bettencourt. 
430  Sherman  Bi. 

ADDN  to  buHineM  bldg,  $800:  1675 
First  St;  owner,  Frank  Moreno, 
prem;    contractor,   George   Zylstra, 

RESIDENCE  and  garage,  $12,900; 
3fi0  Southampton;  owner,  N  Diete, 
Menlo  Park;  contractor.  C  Diets. 
Menlo  Park. 


HIGHWAY 
EART»f  BORING 

MACHINE 
Rsnf  •  L«as«  •  Coatracf 

Maaniiic  &  Whitaker 

EUctrical  Contractors 

375  9tli  St.  -  Son  FroRcisco  3 
HEmlock  6148 


OAKLAND 


HALF    MOON    BAY 


residence:,  $7000 ;  S  »4  Lots  17,  18. 
Block  88,  Arista  Park;  owner  and 
builder,  M  J  Bettencourt,  Half  Moon 
Bay. 


REPAIR  FIRE  DAMAGE,  99e0:  1232 
A  20th  Ave,  rear;  owner,  E  Barnes 
c/o  contractor;  contractor,  Leon- 
ard   Salomon.    1794   Broderick. 

INSTALL    PARTITIONS,    $800;    530 
Folsom :    owner.    Napa    ft    Sonoma 
Wine  Co,  prem.  contractor,  Flioe- 
nlxS»mpton  Co. 

ERECT  1 -story  frame  BLDG3,  (2» 
$9000  each;  E  line  No  6th  Ave  148 
ft  ft  188  ft  9  of  Noriega;  ownei 
and  contractor,  Rude  ft  Llpman. 
18M  36th  Ave. 

FIRE  REPLACEMENT,  $2500:  621  ft 
628  Clayton  Sts;  oxVner.  J  Mathios, 
528  Clayton;  contractor.  Jack  Cal- 
laghan. 

ERECT  l-slorv  frame  BLDG.  $6500; 
238*  ft  S  from  Garfield  St;  Went- 
side;  owner  a«d  contractor.  Oliv- 
er Brcdejton,  267  Vernon  St. 

ERECT  2-story  Frame  BLDG.  $16.- 
500;  Clay  St  A  Fremont  Court,  88 
ft  W  of  Pov/cll  St;  owner,  Pon  G 
Gee  ft  S  K  W  Gee,  734  Grant  Ave; 
contractor,    Oliver    RoKceau    Co. 

ERHKrr  1-story  Frame  BLDG  .  $10.- 
000:  S  side  Lombard  St  18b  ti 
E  of  Oough  St '  owntr,  Mrs  Alma 
A  Mncblnger,  1080  Greenwich  8\, 
contractor.  Oliver  Rosaeau  Ca 

MAY   7,   1948 

BLDG,  1-ntory  trame  .$10,000:  W 
87th  Ave  275  S  Lawton  St;  own- 
er and  builcier,  A  M  Hardy.  7Sb 
Clementira   6t 

BLDG.  1 -story  frame.  (8000;  North 
Sweeny  262  K  Bowdoln  ;  owner  and 
builder,  Betgstrom  .%  Lan-lck.  806 
FVospeet  Ave. 


DALY  CITY 


DWELLING,  $8600;  Lot  6.  Block  9, 
HllLcrest  Tract;  owner  and  builder, 
R  H  Comer,  169  Santa  Cm*. 


SAN  BRUNO 


APARTMENT  HOUSi:.  $40,000;  Lots 
86  and  86,  Capuchino  Golf  Corp; 
owner.  Dr  S  Kawalski.  Ban  Bruno; 
builder.  Richard  Delucchl,  San 
Bruno. 


REPAIRS.  $696;  1527  i7th  Ave:  owr.- 
er.    P    L    House.     Ii24    27th     Ave; 
builder.    Atlas   Roofmg   Co.   5000   E, 
14th    St  „     ^. 

ADDITION.  $680  00;  4C17  Harding 
Way :  owner  end  builder.  Dominlck 
Savant,  prem. 

ALT  A  REPAIR.  $500:  1023  63rd  St; 
owner  and  builder.  Frank  Young, 
prem. 

GARAGE.  $600:  2720  60th  Avenue: 
owner  and  buDder,  Ansa  Goo<l- 
man,  prem 

ALTERATION,  $7.V>:  414  8th  St; 
owner  and  builder.  SlTieon  L  Cor- 
tes,  preTi. 

ALTERATION,  $700:  10th  St,  Mar- 
ket; 10th  and  W«sbin«rton :  owner. 
Sherwood  Swan,  prem;  builder. 
James   Pedgrlft.   616  Apgar  St 

ADDITION.  $(W):  9424  Walnut  Jft: 
owner  and  buUder,  Judson  Rod- 
gcrs.    401    Worth    St. 

OAKLAND 


REDWOOD  CITY 


ALTER  RBSIDENCTE,  $600;  Lots  8 
to  8.  Santa  Crua  Ave,  North  Stan- 
ford Weekend  Acres;  owner,  Irene 
Cagdell.     Redwood     City;     builder. 


ELECTRIC  SIGN,  $1600:  576  22nd 
St;  owner  and  builder,  Spott  Elec- 
tric Co.  8110  Adeline  St 

ADDITION,  $1000;  971  Hlllcroft  Cir- 
cle; owner.  Wm  Hackett  prem; 
builder.  Owen  ft  Hamilton,  8680 
High  St  ^       ^^  ^ 

ALTERATIONS.     $2000;     1466     86th 


FULLER 
SHOWER 

DOORS 


uou  can  h*uf! 


ELECTRieU  COMMIIICATIONS 

r«fMftoM  oiitf  Sloiiof  tm%\m—r% 

Moiitfol  o«tf  Olof  T«l«pfeoM  SytHmt 

0«slgfi*rt  of  ll«iiiof*  Confrof  Eqvlpm*iif 


<l^ 


$«rvfc*   o*tf  fatfoflaflent 
W«  Will  SMb-Coafraet  With  Etecfrkol  Coatractors 

765   CLEMENTINA    STREET 

SAN  FRANCISCO  3  MArfc«t  2017 


All  slass  used  \t  «  full  7/32  inch  thick.  Doors  are 
tquipped  with  •  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  sive  Fuller 
shower  doors  extra  strensth  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showins  all 
details. 

UJPFULLCR  e.  CO- 

901  Minlen  S4ra«t     •     Smi  Fiaadteo     •     EXbtook  7151 
f  59  Tenth  Slr«et       •       Oakland       •       GL«MOOTt0167 


Completion  Notictt 


MARIN  COUMTY 

Racorded  Accepted 

May  8,  1947— Meyers  Subdlvlalon. 
Maurice  E  and  Myrtle  Morowitz 
to  T  Holsten May  1    1M7 

May  6,  1»47— Meyer's  Subdvlalon. 
IMwln  and  Aileen  Slmard  to  T 
HolBtein May  1    1947 

May  6,  1047— San  Anaeimo.  Robert 
A  Carey  to  whom  it  may  con- 
cern— _ May  2,  1947 

May  6,  1IM7— San  Rafael.  Board  of 
Education,  San  Rafael,  to  Litch- 
field Construction  Co May  1,  1947 

May  ^  1947— San  Anselmo.  Melford 

B  Smith  to  Robert  ▲  P  Clark 

May  1,  1947 

ALAMEDA  COUNTY 


Recorded  Accepted 

May  T,  1947—2  houses  on  Lot  12; 
1  on  portion  Lots  10  and  11  r  1  on 
portion  Lot  11;  1  on  portion  Lota 
4  and  5;  1  on  portion  Lot  9,  and 
1  on  porUon  Lot  5,  Tract  739, 
Eden  Township,  Alameda  County. 
Adams  ft  Carlson  to  whom  it  may 
concern _ May   6,   1947 

May  7,  1947— Lot  7,  Map  Porest- 
land,  Oakland.  Peter  K  and  Alyce 
R  Arpin  to  whom  It  may  con- 
cern  May  2,  1947 

May  7,  1947— Lota  1  to  5,  Inclusive, 
Block  2,  Tract  767,  Eden  Town- 
ship, Alameda  County.  R  W  Mar- 
shall to  David  D  Bdhannon  Or- 
ganizaticm _ April  29,  1947 

May  7,  1947  —  1346-48-50-53  lS9th 
Ava,  Sant  Leandro.  Becker,  FOr- 
man  ft  Becker  to  Robert  A  Filler 
•■- - - -A.pril  30,  1947 

May  7,  1947— Lota  10,  14,  23  and  88, 
Tract  74S»  San  Leandro.  M  J 
King,  Inc..„ -A.pril  30,  1947 

May  7,  1947— Lot  24,  Block  17,  Map 
Iveywood  Extension,  Oakland. 
Leonard  B  Smith  to  J  Floyd 
I*«nTr.  - - May  5.    1947 

May  7,  1947—4354  S9th  Ave,  Oak- 
land. Audria  L  Walker  to  whom 
it  may  concern -May  6,  1947 

May  6,  1947—1914-1916  Chestnut  St 
Alameda.  August  H  Rahlves  to 
A  H  and  W  H  Plablves..May  5,  1947 

May  6,  1947  —  2415-17-19-21  Hum- 
boldt, Oakland.  Clement  F  John- 
son to  Harry  K  Jensen  .Apr.  30,  1947 

May  6,  1*47—2128  Bonar  St  Berke- 
ley. August  Hendrtckson  to  whom 
it  nnay  concern _...„J£ay  6,  1947 

May  6,  1947— Lots  466  and  467,  Map 
Forestland  Extension,  Oakland. 
Harriet  E  James  to  Chopin  ft 
Whltson May  6,  1947 

May  6,  1947— Lot  2.  Block  8.  Tract 
779,  Eden  Township,  Alameda  Co. 
Floyd  W  Cliff  to  Subdlvlalon,  Inc 
May  6,   1947 

May  a;  1947— Lota  9  to  18,  Inclusive. 
Tract  786,  Oakland.  Donald  T  and 
Anna  M  Groom  to  whom  it  may 
concern llay  2.   1947 

May  5,  1947— Lot  72,  Map  Nevis 
Tract  Pleasanton.  Iris  Addle  and 
Hom^  A  Shamblln  to  whom  it 
may  concern April  26,  1947 

May  6,  1947—1224  Ust  Ave,  Oak- 
land. Abel  Ferrelra  to  John  Mer- 
row April  30,  1947 

May  5,  1947—7534  Sunklst  Ave.  Oak- 
land. Stanley   J    and   Jane   Mor- 

tensen  to  Barron  St  Hartley 

May  ^   1947 

May  5,  1947- Lot  197,  Map  B  14th 
St,  JuncUon  City  Tract  Eden 
Townahlp,  Alameda  County.  Cbas 
A  Parr  to  whom  It  may  concern 
Jtay  1,  1M7 


SAN    FRANCISCO 


Recorded  Accepted 

May  7,  1947—131  ROANOKE  and 
481  Laldley.  San  Francisco  Bldg 
&  Maintenance  Co  to  iivhom  It 
mky  comcera...- ~ May  7,  1947 

River  PoUation 

(Continued  from  Page  One) 


be  deferr^  until  a  more  propitious 
time. 

"It  geoms  to  me  that  the  advis- 
ability of  undertaking  at  this  time 
a  program  of  providing  federal 
loans  and  gmnta  for  the  construc- 
tion of  Bewer  facilities  ia  highly 
dnbioua.  Construction  co^t?  ar 
present  are  high  and  we  are  in  a 

r'riod  of  nearly  full  emplovment. 
suggest  the  wisdom  of  deferring 
such  a  program  as  this  until  costs 
are  more  reasonable,  and  until 
there  is  greater  need  for  the  em- 
ploym«nt  that  would  be  involved 
in  carrying  it  jut.'' 

Plan  Now 
But  the  administrator  left  no 
doubt  with  the  senators  that  he 
favors  preparation  of  plans  now. 
Detailed  working  drawings  and 
specifications  should  be  prepared, 
he  said,  and  held  on  the  shelf  nti- 
til  the  time  Firives  when  the  ac- 
tual construction  will  dovetail  with 
other  programs  to  maintain  pro- 
duction and  employment  at  a  high 
I«vel. 


FOR   SALE 

TIMBBR8,  waUboarda,  ^ 

{tip*,  idlllwork,  and  other  bulk 
ng   materials.    SALE  PRICES. 
Larga  stocks  of  "hard  to   get 
Uoas. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

TUtd  %i.  —  VA  lencia  4977 


Liens  Filed 


ALAMEDA  COUNTY 


Recorded  Amount 

-^ay  6,  1M7  — 1219  Francisco  St, 
Berkeley.  Ace  Cabinet  Shop  vs 
Mabel  L  Thorsen  and  Jack  Reno 

„ .f42fi.89 

May  6,  1947—1049  Brookwood  Rd, 
Oakland.  James  A  Oanley  vs 
Richard  P  and  Eleanor  B  Har- 
mon  ...„ _ |7,109.S3 

May  7,  1947—387  Arroyo  Ave,  San 
Leandro.  Modeme  Tile  Cb  vs  D 
M  Reid.  Carl  R  and  Dolores 
Huriey  4382.00 


Non-Responsibility 


SAN    FRANCISCO 


1947— E    3nth    AVE    250    N 

Santiago  St.  Departnibnt  of  Vet- 
erans Affairs  of  State  of  Call- 
forula  aa  to  iraprovemonts  on 
property. 

May  7,  1947— W  21flt  AVE  150  N 
Taraval  St.  Department  of  Vet- 
erans Affairs  of  State  of  Cali- 
fornia as  to  Improvements  on 
property. 


ALAMEDA  COUNTY 


May  6, 1947—1288  Talbot  Ave.  Berk- 
eley. Department  of  Veterans' 
Affairs  of  the  State  of  California 
as  to  improvements  on  property. 


Release  of  Liens 


ALAMEDA  COU>ITY 

Recorded  Amount 

May  5,  1947—6146  Ocean  View  Dr, 
Oakland.  Montclalr  Construction 
Co  to  Hugh  J  Dougherty,  Val- 
entine A  and  Edna  C  Witte. ...$467.40 

May  6,  1947—9410  Burr  St,  Oakland. 
Howard  O  Mart  to  Harry  E  and 
Helen  R  Richardson  $800.00 

May  6,  1947—1732  Mountain  Blvd, 
Oakland.  Henry  B  Lass  Sc.  Son  to 
Albert  C,  Jean  P  and  Clifford 
Jacobson  $696.74 

May  6.  1947—1732  Mountain  Blvd, 
Oakland.  Albany  Block  Sl  Cement 
Works  to  Albert  C,  Jean  F  and 
Clifford  Jacobson  _ „.$4tf.00 

May  6,  1947-1732  MounUin  Blvd. 
Oakland.  Fox  Tile  Co  to  Albert  C, 
Jean  F  and  Clifford  Jacobson.... 
$811.00 


BuOding  G>ntracts 


MARIN  COUNTY 


SAUSALITO. 

Dwelling,  including  hardware,  car- 
penter work,  etc. 

Owners — John  F.  and  Vesta  Part- 
ridge. 721  Franoiaco  Blvd.,  San 
Rafael,  Calif. 

Contractor  —  Litchfield  Construction 
Co.,  San  Rafael,  Calif. 

Signed— April  24,  1947. 

Recorded— May  2,  1947. 

Payments : 
Upon  completion  of  concrete 

foundation,  floor  jolsts.„...  1684.00 
Upon  completion  of  framing 

etc _ $8420.00 

TOTAL...- $8420.00 

Bond— $8500.00 

Surety— Central  Surety  ft  Insurance 
Corp. 

Specifications  and  plans  filed. 


SAN    FRANCISCO 


INSTALL    pipe    and    other    conduit. 

1340   17th   St    (Rloreyard). 
Owner— Pacific   Tel   A   Tel   Co. 
Oonlractor— The   LowSle  Paving  Co. 
Filed.  April  25.  1947.    Dated 


Plnmbmg  Permits 


OAKLAND 


Plumber.  Neal;  owner.  Will  Jos- 
eph ;  2  f ixt  0  gis :  1  water ;  744  Wll  - 
low. 

Pl«imber.  F  E  Nearhood :  owner. 
John    J    Moore,    finish    only;    209   6th 

Street. 

Flumber,  F  E  Nearbood ;  owner. 
Bostrom  &  Lovotru;  1  fixture;  0 
ifas:    2    weter:    69(    Calmar. 

Plumber.  Chas  Pmllh;  ov/ner.  Dan 
Dana:  4  fixtures;  3  ga?;  7  vater; 
3333    Octavja. 

.  riurr.ber,  Oscar  L  Zeis;  owner. 
Selzer  'JL  fixtures;  0  gaa;  6  water. 
6112    Hilton. 

Plumber  F  E  Nearhood ;  owner.  O 
Smith,  7  fixtures;  3  gar  :  10  wat^r; 
4346    Short    Hill. 

Plumber.    1^  B    rJearhood ;    owner. 


Matheny;  2  fixtures;  0  gas;  6  >%-ater; 
1429   106th   Ave. 

Plumber,  J  A  Faalo;  owner,  Mrs 
Jas  Mcallich:  7  fixtures;  4  gas;  12 
water;   1484  9th  St; 

Plumber,  J  A  Fazio;  ovnier.  Ander- 
son Hagluud;  2  fixtures;  C  gaa;  3 
water;   

Plumber,  Morrill;  o'vner,  Henry 
M  Morrill;  12  fixtures;  3  gas;  24 
water;    105   Alpha   Terrace 

Plumber.  C  Roland;  owxer.  Ball; 
7   water;  2451  60th   Ave. 

Plumber  and  owner,  E  Swanhoit; 
3   gas;    1809  89th   .<Vve 

Plumber,  R  J  Bonetti;  owner,  N 
Hasklns;  2  fixtures;  3  water;  S39 
13th    Street. 

Plumber.  ;  owner.  T  K  Brad- 
ley :  5  fixtures ;  10  gas ;  i  water ;  3686 
Suter. 

Plumber,  Wm  J  Sbvca;  owner,  C 
Johnson;  1  fixture;  i>  gas;  1  water; 
:?S26  Montlcello. 

Plumber,  H  F  Bucknum;  owner. 
I.1OUIS  Cauctols:  5  fixtures;  8  gas; 
9  water;  7591  Circle  HlU. 

Flumber,  N  Weber;  owner,  C 
Sandewltx;  1  fixture;  0  gas;  2  water; 
N    St    San    Pablo.  1 

Plumber,  N  Weber,  owner.  C  Mar- 
tin; 1  fixture;  0  gas;  2  water;  625 
^th  St. 

Phimber,  :  ownjr,  B  F  Hend- 
erson: 4  fixtures;  3  gas,  7  water; 
1238  91st  Ave. 

Phimber.  E  M  Hansen;  owner, 
Financial  C*ntrr;  2  water; 

105  Johnson ;  owner,  United  Bever- 
age Co;  plumber,  Hugh  L  Taylor;  5 
fixtures;  4  gas  outlets;  10  water 
connections. 

0621  Steams ;  owner,  Bemice  Allen ; 
plumber.  _.;  8  ga  soutleU. 

1727  Market;  owner,  Frank  Sorce; 
plumber,  A-Feldhamer;  5  fixtures;  8 
water  connections. 

14th  and  Franklin ;  owner,  Finan- 
cial Center  Bldg;  plumber,  E  M  Han- 
son; 2  gas  outlets. 

5328  Harbord;  owner,  Mee;  plumb- 
er, Harry  Clark ;  2  fixtures ;  4  water 
connections. 

2457-59  99th  Ave;  owner,  Wavess; 
plumber,  E  Ueal;  6  gas  outlets. 

9025  Sage  Rd;  owner,  Taylor; 
plumber,  J  R  Pierce;  8  fixtures;  3 
gas  outlets;  18  water  connections. 

10621  Byron  St;  owner,  ChlslUl; 
plumber,  J  A  Pierce;  6  fixtures;  8 
gas  outlets;  16  water  connections. 

282  8th  St;  owner,  City  of  Oak- 
land ;  plumber,  Durant ;  8  fixtures ;  3 
water  connections. 

2161  38th  Ave;  owner,  Mrs  Nelson; 
plumber,  Wm  J  Souga;  8  fixtures. 


Electrical  Permits 


BERKELEY 


1836  Cedar;  owner,  Atkin;  dealer, 
C  W  Knights;  water  closet;  wash 
basin ;  bath  tub. 

1734  Delaware  St;  owner,  Olenn 
Vibretl ;  dealer,  Art  Johnson  ;  Bendlx. 

8271  Adeline;  owner,  Ashby  Fur- 
niture Co :  dealer,  W  O  Broun ;  wash 
tub. 


contractor.  Century  Elec  Co;  1  plug. 

6930  S70  El  Cammo  Del  Juan; 
owner,  Gass  Sheet  Metal;  contractor, 
Century  Blac  Conet;  motors. 

5921  SW  cor  Geary  A  Stockton; 
owner.  I  ^.agnin  A  Co;  contractor, 
Chas  A  Lsnglals;  2U80  outlet* :  61d 
plugs;  motors;  266  switches^  apeclal 
equipment. 

6932    1253  A  20th  Are;  owner, ; 

contractor.  Golden  Gate  Blec;  8  out- 
lets ;   2  switcher ;   fire   rapairs. 

8923  •  5923  130,  160  *  166  San  Fe- 
lipe; ovmer.  H  A  Crocker  Co;  con- 
tractor. Eureka  Eleo  Co;  14  outlets; 
20   plugs;    15  swltche*. 

5926  348  Bilis;  owner,  Bncoro 
Cleaners;  contractor,  Lido  Blec  Co; 
aign  circuits. 

6927  121  Thrift;  owner.  Bush; 
contractor,  Emerson  Wilder  Co,  Inc; 
temporary   saws. 

S9S8  2801  82nd  St;  owner,  Bruni: 
contractor.  Emerson  Wilder  Co,  Inc ; 
motors. 

6929  owner  ._ ;  con- 
tractor,  Malm   St  Welter.  . 

5930  8944>  Cabrillo:  owner.  Hab- 
erman;  contractor.  Malm  A  Welter; 
2  outlets;   4  plugs. 

5931  -  r94l  vaiiou4  location*  and 
owners ;  beer  sigi;s,  etc :  ooatractor. 
Apex  Elec;  signs. 

6942  148  6th  St;  owner.  Skyline 
Radio-  contractor,  Amer  EIcc  Const: 
&lgn  circuit. 

5943  &W  cor  Turk  A  Hyde;  own- 
er, Texaco;  contractor,  Malm  A  Wal- 
ter; 3  outlets. 

5944  SB  cor  Beacn  &  Buchanan; 
owner,  ■  Texaco ;  contractor,  Mialni 
A  Welter;  3  outleU. 

6946  NW  Cor  Lombard  and  Fill- 
more; owner,  Texaco;  contractor, 
Malm  A  Welter;  4  outloU. 

6946  472  Turk,  owner.  Hoi  Lai 
Gay;  contractor,  Malm  A  Welter; 
2    outlets. 

0947  Queaado  SB  cor  Hawes; 
owner,  Rlchman  -  contractor,  A  J 
Ferrera ;  motors ;  temporary  saws. 

9948  446  Lisbon;  owner.  WlWiamN ; 
contractor,  A  J  Ferrera:  correct 
complaint. 

5949  -  6051  various  locations; 
owner,  The  Ruegg  Co;  contractor, 
MacCebe;  10  outlets.  4  branch  cir- 
cuits; 14  plugB,  10  switches;  cHer- 
head  eervlct. 

5D52  Gev.ry  at  6th  Ave;  owner, 
French  Hospital-  contractor,  Mac- 
Cabe.  3  branch  circuits;  3  plups. 

5633  810  Urbano;  owner.  Wm  Cor- 
bett  Jr;  contractor,  MacCabe;  3 
plugs ;    overhead    service. 

5954  985  Folsom ;  owner,  Oood- 
stan,  6  outlets;  1  plug;  2  swltchea; 
underground  servica 


Furnace  Perniib 


OAK1.ANO 


2900  Montlcello-  owner,  Shocklry; 
dealer,  W  E  Ruf ;   floor  furnace. 

4201  Maple  Ave:  owner,  Ireland 
Const.  Co;  dealer.  Atlas  Htg  A  Vent 
Co:    floor  furnace. 

8131  Dowling  St;  owner.  O  W 
JV>hnson ;  dealer,  Atlas  Htg  A  Vent 
Co;  floor  furnace. 

11  Amito  Dr;  owner.  H  Doblco- 
wlt/;  denier.  AtlaR  Htg  A  Vent  Co; 
central  furnace. 

2321  107th  Ave;  owner.  T  Perry: 
dealer.  Atlas  Htg  A  Vent  Co;  floor 
furnace. 

3483  Oak  ICnoll;  owner.  T  Perry; 
dealer.  Atla.i  Htg  A  Vent  Co;  floor 
furnace. 

347  Florence :  owner,  J  Oooden ; 
dealer,  Ailoh  Htg  A  Vent  Co;  cen- 
tral  fumacn 

7868  Michigan  Ave:  owner,  W  H 
EMwards;  dealer.  B  Lawless,  floor 
fumaco. 

4474  Montgomery;  owner,  John  L 
Calba;  dealer,  A  Hess;  basement 
furnace. 

6091  Castle  Dr;  owner,  Neil  E 
Brass;  dealer,  Robert  Bruen  A  Son; 
central  heating. 

Foot  of  6th  Ave:  owner,  Bay  Cities 
Asbestos  Co;  dealer,  Robert  Bruen  A 
Son :  central  heating. 

2640  Short  St;  owner,  Jim  Coffin; 
dealer,  Atlas  Heating  A  Ventilating 
Co;  floor  fumaca 

2114  Colonia  St ;  owner.  O  W  John- 
son ;  dealer,  Atlas  Heating  A  eVn- 
tllatlng  Co;  floor  furnace. 

8123  Dowling;  owner,  O  W  John- 
son; dealer.  Atlas  Heating  A  Ven- 
tilating Co;  floor. 

1308  62nd  Ave;  owner.  H  Pulliam; 
dealer.  Atlas  Heating  A  VMitllatlng 
Co;  floor  furnace. 

7224  Snake  Rd;  owner.  Chopin  A 
Whltson;  dealer.  Atlas  Heating  A 
Ventilating  Co;  central  heating. 

46th  Ave  and  E  12th  St;  owner, 
Melroae  Lumber  Co;  dealer,  W  F 
Madison ;  floor  f umaca. 


Associated  Wood  Products  Co. 


'9h  Wocd  W*  Ituli" 

TELEPHONE  LANDSCAPE  $-7713 
133S  SIXTH  STREET  KRKELEY  2.  CALIF. 


5891  1446  Fairfax;  owner,  Thatcher 
Body  Co.  contractor,  Qej  F  Biayer; 
motors;  o  vet  head  service. 

5892  1200  17th  St;  owner,  Owens- 
Illinois  Glass  Co  cnntractoar,  Geo 
F  Brayer;  alterations. 

6893  3842  Laguua;  owner.  Noble; 
contractor,  Arc  Elec;  2  outlets;  3 
plugs;  2  swltchea 

5894  536  Mission  2nd  Floor;  own- 
er, Melodia;  contractor.  Arc  Blec:  8 
outU:t«;   10  plugs;    7   switches 

3606  1901  McAllister;  owner,  De- 
Castro;  contractor,  Retter  Elec  Cu; 
3  plugs;  motorg. 

5896  1026  McAllister;  owner,  D'- 
Atrl;  contractor,  Mahoney  Elec;  16 
plugs. 

5897  854  Geary;  owner.  Levin; 
contractor,  Mahoney  Elec;  1  outlet; 
1   switch;  sign  feed. 

5698  743  Jackson ;  owner,  Lai  Che- 
ung; contractor,  Chas  Yick;  4  out- 
lets,   2   plugs. 

5899  (>31  Kearny;  owner.  Jay 
Club;  contractor,  Chas  Ylck;  re- 
pair complaint. 

5900  288  Golden  Gate  Ave;  cwner. 
Levin;  ccnti-actor,  Ets-Hokin  A  Oal- 
van  •  9  outlets ;  8  plugs ;  4  switches. 

6901       1000    Market:    owner.    Ster 
ling   Furniture;    contractor,   Chas   A 
Langluts  Cu;   burvey. 

5902  258  Roosevelt  Way;  ownar,  F 
O'Reilly:  contractor,  3randl  Elec  Co; 
temporary    saws. 

6903  076    Hayes;    owner,    ; 

contractor,    Eklircn    Flee    Co;     relo- 
cate  meter. 

6904  1830  San  Jose  Ave;  owner. 
Launderette;  contractor,  Edison  Elec 
Cu;   4   branch   circuits;   4   plugs. 

5906  1200  Van  Ness;  owner,  J  W 
McAllister;  contractor,  Buzsell  Elec 
Wks;  6  outlets;  3  plugb;  3  switches. 

5906  307  Detroit;  owner,  Leon  C 
Henry;  contractor.  Liberty  Elec  Co; 
overhead  service;   range. 

5907  1106  Bryant,  owner,  Thci- 
Hon  Glass  Co;  contractor,  Ameridait 
Blec  Const  Co:   u iterations. 

5908  -  ."5909  1336  Polk ;  OTK-ner,  Bill's 
Radio;  contractor.  Wonderllte  Neon 
Prod   Co;   sign. 

5910  1744  Halght;  owner.  Radio 
Shop;  contractor,  Wonderllte  Neon 
Prod  Co;  sign. 

5911  334  Market  .St;  owner.  R  L  Dal 
Lin ;  contractor,  Wciiderlite  Neon 
Prod  Co:   sign. 

5012  860  9th  ;  owner,  Montague 
Co;  contractor,  Dover  Elec  Co;  mo- 
tors: overhead  service. 

5913  1175  Market;  owner,  Crystal 
Palace  Market;  contractor.  Dover 
Blec  Co;  S  outlets;  1  switch;  spe- 
cial   equlpntent.  I     4f.680       6100      Calaveras:      owner. 

6914  1176  Market;  owner,  Crystal  I Wetherby :  contractor.  Collins;  out- 
Palace ;  ?V(arket ;  contractor,  Dover  I  lets ;  switches :  plugs ;  new  Instal- 
Rlec;  4  outlets:  1  plug;   1  switch.         \  latlon. 

5916  1178  Market;  owi.er.  Crystal 
Palace;  contractor,  Dover  Blec;  '1. 
outlets :   1   switch. 

S916  844  Market :  owner,  C  H 
Baker;  contractor,  Ets-Hokln  A  Oa:- 
van;  275  outlets;  20  plugs;  12  switch- 
es. 

6917  8346  Geary;  owner  ,R  Shu- 
man  ;  contractor.  Old  Ban  FrancHco 
Elec  Co-  1  branch  circuit;  1  plug. 

6918  N  Ortega  60  ft  W  40th  St; 
owner.  GalH;  contractor,  Richmond 
Elec  Co;    temporary   saws. 


OAKLAND 


,^ 1116    10th    Bt-    owner,    D   B 

Bmidt:  contiractor,  B  Cowart;  W 
outlets;  9  switches;  sign;  altera- 
tions. 

46682  0G91  C/istie  Drf  |>wner. 
Doty  and  Ix)ckwood ;  contractor.  Pa- 
cific Blec  A  Mrch ;  fixtures 

46683  4034  Grove;  owner.  Cav- 
anaugh;  ccntiactor.  Paramount;  8 
fixtures. 

46064     824   20th    St;    owner 

contractor,   Jas   Anderson ;   3   mf?teri. 
46686      Athens    A    Market;    owner, 


5019  320  Shields;  owntr,  Hal'aaha:   General  Pet  Corp,  contractor,  Para 


FOOD  PROCESS  PLANTS 

Built  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Years  of  experience  in  food  process 
plant  manufacturing 

BUILT  TO  ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.         San  Francisco         DOuglas  0371 
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AkCHITSCrS  .  .  . 

You  can  again  specify 

ROLL. AWAY 

Wiridow  Screens 

THE  nitnCT  SCUEM 

FOR  iViRY  TTPff  OF 
WINDOW  .  .  . 

•  K*«pt  curfolns  In  .  .  . 

•  Rolls  out  of  tl^ht 
wImn  window  It  closod. 

Roil-Away  Screens  can  be 
built  in  or  installed  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Rame  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Seecessers  #e  lOLL-AWAT  WIMOOW  SCIIIN  COMPANY 

Mmlm  Ofice  aatf  feefery:  IIIKILIY.  CALIP..  ttk  A  C«r«fM  ifraeto 

f  fteee  TNerawall  0140  . 
Mamtfacfarars  of  tlic  POPULAR  lUUAwav  SCREEN    •    Since  1423 
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mount ;   fixtures. 

4M86  Athena  and  Market;  owner, 
Gen  Pet  Corp;  contractor,  Para- 
mount ;    sign. 

46687  3436  San  Pablo;  owner. 
Retch  Motors ,  contractor,  Para- 
mount ;    fixtures. 

466^  4C0  AlCtttrax;  owner,  J 
Whalen;  eontrartor.  Paramount; 
outlets:  r«wltchea:  plugs;  n«w  (n- 
vtajlatlon.a 

466»  8040  Dublin  Ave;  owner  W. 
Morircnsen;  contractor.  Paramount; 
cutlets;  Mwllche^;  pU'es;  new  instal- 
lation. 

48690  i;s68  Elmar;  owner,  H  P 
Plsher;  contractor,  Johnston,  out- 
lets; switches:  f.rtures. 

466B1  62S  VaJle  Vipfa;  owner. 
DrtpdalO;  contractor,  Johnston:  tem- 
porary saw. 

46602  1115  B  12th  St.  owner,  Mo- 
Da  Venetian  Diinde;  contractoi. 
Johnston ;    fixtures. 

46693  1100  29th  Ave;  owner,  Calif 
Pckg  Corp;  contractor.  Cal  Pckg 
Con>;  2f>  motors;  alterations;  new 
Installations. 

46694  6152  E  14th  St;  owner. 
Lockwood  Delicatessen ;  contractor. 
Manning  &  Whitaker;  sign 

46695  406  l?th  St,  owner,  Wall'n 
Club;  controctor,  Manning  &  Whft- 
aker;  i^ign. 


46aM  1060  7th  St;  owner,  Frank's, 
contractor.  Manning  &  Whitaker; 
sign. 

46697  1000  Clay:  owner.  Clay  Ten; 
contractor.  Manning  &  Whitaker; 
sign. 

46688  1337  B  28th  ;  owner,  Mar- 
tinson ;  contractor,  Manning  A  Whit- 
aker; 4  furnaces. 

466B9  1349  E  28th  St ;  owner,  Mar- 
tinson;  contractor,  Manning  &.  Whit- 
aker:  4  furnaces. 

46700  &946  Wood;  cwner,  Chopin 
A  Whitson;  contractor.  Manning  & 
Whitaker;    Atlas   furnace  . 

46701  343  Florence;  owner,  J  Oro- 
den;  contractor.  Manning  &  Whlt- 
take'r;    Atlas   fumic*.  ^ 

46702  5407  Bond;  owner,  Bon  Fair 
Club;  contractor,  Manning  A  Whit- 
aker '  siffu. 

46703  9106  E  J4th  St;  owner,  Dav- 
enport; contractor.  Manning  A  Whit- 
aker; tlgn. 

46704  8487  Golf  Links  Rd;  owner. 
D  T  Groom;  contractor,  Jones  Elec; 
fixtures. 

46706  844S  Golf  Links  Rd;  owner, 
D  T  Groom;  contractor,  Jones  Elec; 
f  ixt  uros. 

46708  8453  Golf  Links  Rd ;  owner, 
D  T  ;?room;  contractor,  Jones  Elec; 
fixtures. 

4670?     8485  Golf  Links  Rd ;   owner. 


CLASSMED  ADVERTISING 


1—    MISCELLANEOUS 


WE  URGENTLY  NEED 

Applicants  for  jobs  in  all  types 
of  work  in  the;  construction  and 
pngincering:  fields.  Positions  op- 
en locally,  country,  out  of  state, 
and  overseas. 


Architect,  In  charge  of  residential 
work,  valley,  |600  month. 

Carpenter  foremen,  housing  proj- 
ect; able  to  take  charge  of  30-40 
carpenters;    $90- $100   per  week. 

Estimator    -    taikeoff,   overseas: 
heavy   construction;    $85    per   40 
hour  week. 

JOHN  L.  MATHERS   -   Director 

Twenty  Years  in  the  Building 

Industry 

WESTERN  PERSONNEL 
SERVICE 


tarmtfly  Clficml  PUeement  But«*m 

T«ciuilcsl  -  ProfMMoaal  -  ComnMrdial 

26  O'FARRBLL  ST.  SUITE  902-3 

GArfiald  1617-161S 


MEN  AVAILABLE 

ENGINEERS.  C.E..  M.E ,  and  E.E. 
SUPTS..  COMMERCIAL  and  IND. 
SUPTS..  ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT. -MECHL 
DRAFTSMEN,   ALL  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN.    Building   Materisls 
A  complete   library  of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


QUDYSTRSTEEL 

If  that  is  the  way  your  accounting 
records  look,  it  is  time  to  have  them 
reorganised!  Phone  A.  Lana,  SUtter 
8975.  Many  local  references. 


1—    MISCELLANEOUS 


ENG.  DRAFTING  DESIGN.   Quan 
titles.    Short  Jobs — quick  service.  Box 
ri6.  Dally  Pacific  Builder. 

Architect  with  office  wishes  to  aa- 
sociate  in  business  with  an  estab- 
lished Structural  Engineer.  Reply  Box 
57.  Dally  Pacific  Buildar. 

—TOWING    and    BARGE    WORK— 
Call   Bill   Atthowe.    SU.    ^543;    Pier  3 

\  (tf) 


BUILDING  MATERIAL 
"BOOK  OF  RAFTER  LENGTHS'. 
How  to  cut  common  or  hip  i afters, 
etc..  UHcfnl  and  needed  by  every  ci^r- 
penter.  lumber  dealer,  contractor, 
hui'der,  vie.  Copy  only  50c  —  three 
copies  fl.OO  postpaldl  Maywuod  Nei^s, 
Maywood,  Illinois.  (5/9) 

2—     HELP  WANTED 

SENIOR  ARCHTECTURAL 
DRAFTSMAN.  Dragon,  Schmidts  ft 
Hardman,  2068  Allston  Way,  Berke- 
ley.  Phone  THomwall  4861.  8/l» 

Exp.  KSTIWAT6R  or  ENfllMKRR 
vho  is  familiar  vith  Steel  and  Cor. 
Crete  BMg.  Construction  in  this,  lo- 
cality. Should  huvo  some  capital. 
Olvo  fall  details  of  exp.  Replies  con- 
fidential. An.swer  Box  58  c/o  Daily 
Paclfir    Buiider.  (5/in 


3— POSITION  WANTED 


CONSTR.  ACCOUNTANT^  PROJ- 
ECT MGR.  WAREHOUSE  SUPT., 
l?yrs.'  local  consfrucllon.  shlpbulld- 
Jnff  and  machine  shop  exp.  Phone 
SITticr   758V.  (6/6) 

5—  FOR  RENT 

LUMBER  HANDLING  BOUIP- 
inBNT:  CARRIERS.  8TACKim& 
TRUCKS.  Pacific  Carriers.  Oakland. 
KB  4-IWl.  

TRANSITS.  $17  per  month:  LEV- 
ELS |14  per  month.  Daniel  McFar- 
land,  624  Second  Ave  Phone  BAv- 
vIpw  7S04  ojn 

Ford  I'i-ton  12-ft.  bed  LUMBER 
ROLLER  Side  Winches.  Call  TWln- 
unkH  8181  (tf> 

FOR  SALE  " 

Corrugated  ALXJMlNUM  SHEETS, 
19  gauge,  .086-ln.  45Hx96-in.  Alum- 
inum Products  Co.,  8246  16th  Straa^ 
Rhone  UNderhiU  3166  or  SUtter  6700. 


BU^KRVE  TWieel  Type  Pigger. 
Can  be  rtcen  ot  6101  San  Leandru 
Street.  Oakland.  (8/8) 

tCMd-RWE    P6!UfS    ior    liou^e 
fo\mdatlcn3;  2>^-in.  x  10-ft.    Reason- 
able.   Phonfc  ORaynto-ia  73W2. 
(5/14 > 


AVAILABLB  FOR 
DELIVERY,  a  limited  quantl^  oT 
«6  -  gauge  comifatad  ALUUXNUM 
SHinDTS,  standard  dlmansloa.  Phone 
Mr.  Crandall.  SUtUr  8366.  (tf  > 


FOR  SALE 


BUILDING  MATERIALS 

When  you  start  your  job,  call  vf 
for  quick  ntrvice  on  your  hard-to- 
get  materials.  They  will  be  delivered 
when  you  need  them  • 

Let  us  save  you  MONEY;  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  trtubles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    Sutter   St..   San    Francisco  9 
^Respect  4500  or  2800 


D  T  Groom;   contractor,  J^nes;  fix- 
tures. 

46706  6380  Telei^raph ;  owner.  Mc- 
Laughlin: contractor,  H  Kinney;  2 
outlets;  2  switches;  8  plugs;  new 
installation. 

46709  8491  Golf  Links  Rd;  owner, 
D  T  Groom;  contractor,  Jone*i;  fix- 
tures. 

46710  f406  Golf  Links  Rd;  owner. 

46711  8370  Golf  Links  Rd;  owner. 
D  T  Groom;  contractor,  Jones;  fix- 
tures. 

46712  8387  Golf  Links;  owner. 
D  T  Groom ;  contractor,  Jones ;  fix- 
tures. 

46719  8395  Golf  Links;  ownct, 
D  T  Groom:  contractor,  Jones;  flx- 
tuies. 

46714  8401  Golf  Links  Rd ;  ownet. 
D  T  Groom;  contractor,  Jones;  fix- 
tures. 

46715  84?i  Ctolf  Links  Rd;  owner, 
D  T  Groom;  contractor,  Jones;  fix- 
tures. 

46716  8429  Golf  Links-  owner, 
D  T  Groom;  contractor,  Jones;  fix- 
tures. 

46717  15551  84th  St;  owner,  W  A 
Rose;  contractor,  T  L  Rosenberg; 
fire  repairs   . 

46718  1826  Castro;  owner.  W  A 
Res'";  contractor,  Rosenberg;  fire 
repairs. 

46719  1705  24th  St;  owner.  Rite- 
way  Cleaners;  contractor,  Rosen- 
berg;  in.'>tall   meters. 

48720  4901  Tidewater;  owner.  Pac 
Box  Co;  contractor,  T  L  Rosenberg; 
alterations. 

46721  i9i2  Harrison;  owner  and 
contractor,  O  A  Laney,  outlets; 
switches;    plugs;   alterations. 

46722  323  Myrtle  St,  owner  and 
contractor,  F'  A  Nielsen;    fixtures. 

46723  2700  7th  St;  owner.  Enter- 
prise Elec;  contractor,  James  Young; 
6  outlets/  2  switches;  7  motors;  al- 
terations ;    ndditions. 

46724  4009  Grand  Ave,  owner,  J  B 
Coleman ;  service. 

4672n  273f  Magnolia;  owner,  Mc- 
Callay  Meat  Pckg;  contractor,  Fred 
Schmidt;   service. 

46726  5733  San  Leandro;  owner, 
F  M  Sail  &  Co;  contractor,  Spoil; 
alterations. 

46727  »»200  Clartmont;  owner,  Pac 
Telecoln  Co;  contractor,  Spott;  ser- 
vice. 

46728  3615  Grove  St;  owner,  Ray 
Beardslcv;  contractor,  Spott;  ser- 
vice ;    motors, 

46729  2924   Webster;    owner,   ; 

contractor.    Spelt ;     service ;     motors 

46730  10201  Dante  Ave;  owner,  ... 
;  contractor,  R  Peteieon;  11  out- 
lets;  13  switches;   17  plugs. 

46731  475  SOth  St ;  iwner,  F  Stead ; 
contractor,  Scott  -  Buttner;  altera- 
tions. 

46732  2207  Market  St;  owner.  Lor- 
entzen  Co;  contractor,  Conrad  Elec; 
1   outlet;  1  switch;  2  plugs. 

46733  1726  Franklin  St;  owner 
Gilbert  -contractor.  Els  Hokln  & 
Glalvan     ;4    plugs:    alterations. 

46734  4568  E  14th  St;  cwner,  Amer 
Fix  Store;  contractor,  Sts  HoWn  t 
(]^alvan ;    outlets ;   plugf  ;   alterations. 

46735  4401  E  Mth  St;  owner,  Tex- 
as CO;  contractor,  Ets  Hokln  St  Gal- 
van  ;    fixture. 

4C736  3421  Lynde;  owner,  Tay- 
lor; contractor,  Dlmond  Elec;  ser- 
vice. • 

46737  6600  E  14  th  St;  owner, 
Frank's  Oasis;  contractor,  Standard 
Disp ;   sign. 

46736  7531  San  Leandro;  owner. 
McCue  Rest;  contractor.  Standard 
Display ;    sign. 

46739  1163  7t)th  Ave;  o'Arner  and 
coiitractor,  Ethel  Diamcnd;  outletM; 
switches ;  fixtures,  plugs;  altern- 
tions. 

46740  6104  E  14th  St;  owner, 
Mark's  Real  Estate;  contractor.  Gen 
Neon    Lite:   alterations. 


POSITIONS   OPEN 

S-707  — CIVIL  ENOR,  80-35  yrs. 
old,  with  concrete  design  and  con- 
struction exper.,  for  promotional 
work.  Salary  open.  Colorado. 

S-746— ASST.  CIVIL  BNGR,  grad., 
about  30  yrs.  old,  with  bldg.  con- 
struction exper.,  to  check  plans,  $300 
month  start.  Northern  California. 


STANDARDIZED 
BUILDINGS 

12  standard  sized  buildings  for  im- 
mediate delivery  In  either  timber  or 
steel  structure.  Clear  spann  from  40 
to  160  ft  Lengths  from  40  to  600  ft. 
Also  standardized  roofs  of  timber  or 
steel  for  erection  on  masonry  walls. 
American  Standardized  Bldg.  Corp. 
832  S.  Miohlgar.  Ave..  Chicago  4,  III. 
Wabash  £708 


PLUMBING 
Individually  packaged  reaidentlAl 
drainage  system,  complete  from  fix* 
ture  outlets  to  base  of  stack.  Ideal 
for  maaa  oonstruetlon  of  Jiomaa,  mo- 
tels, cablna,  etc.  Patented.  M««ts  gort. 
standards.  Includes  all  necessary  fit- 
tings, traps,  branches,  etc.,  cut  and 
ready  for  field  assembly.  60  units  or 
more.  Factory  to  you.  Saves  $150.00 
to  |250.(X)  a  house.  Immediate  deliv- 
ery. Quantity  discounts.  P.K.O.  Co., 
44  2nd  St..  San  Francisco.  OArfleld 
5611.  tt 


NEW  LIGHT, PIJ^  NT,  weighs  8700 
lbs.;  dimensions:  14  x  S^  x  614-feet; 
OMC  Diesel;  Model  6016  60-KW.  3- 
phaf-e.  Call  Sun  Franci^co  Bay  Cit- 
ies Baptist  Unian»  S3  McAllister  St. 
MArket  9943.  (5/3) 


.TOINTERS 

Barton    six-Inch    ball    bearing.     Im- 
mediate deliverv. 

IDACO   KQUTPMENT  CO 

3200   Permits    Street,   Oakland 

^hene  Pledment  2361 

(5/8) 


Gas  Hearing 

(Continued  from  Page  One) 

cial  users,  in  that  area. 

He  said  there  woulj  be  a  defi- 
ciency of  769  million  cubic  feet 
for  domestic  users  alone  even  if 
some   125   million  cubic  feet  were 

tiped  in  from  Texas  on  schedule. 
Tnder  cross  examination  by  At- 
torney Johnson,  Bauer  admitted 
that  curtailment  of  all  irdu-itrial 
users  duiing  a  cold  period  would 
not  prevent  stoppage  of  domestic 
gas,  in  those  circumstances. 

Considerable  testimony  revolved 
around  the  use  of  gas  bv  oil  pro- 
ducers to  repressure  oi'.  neldr.  with 
Bauer  stating  that  this  gas  is  rot 
lost  but  is  eventually  recovered 
when  the  field  is  exhausted.  He 
admitted  under  questioning  that 
the  gas  company  contracts  allowed 
the  oil  producers  to  use  any 
amount  of  gas  at  any  time  with- 
out notice. 

Bauer  declared  that  no  "major" 
gas  fields  had  been  discovered 
since  1939  although  he  said  under 
cross  examination  that  he  had 
heard  of  additional  wells  which 
had  l>een  brought  in  and  then  cai*- 
ped.  He  said  that  it  was  the  policy 
of  the  gas  companies  to  provide  a 
market  for  whatever  gas  supplier 
were  economically  avp.ileble. 


■NaiNIHINO  SOCIITliS 
PERSONNIL  SIRVICE.  INC. 

(Agcaey) 
NewrtoB  D.  Cook,  Mgr. 

S7  POST  ST.  S.  p.  4 

GArivltf  f24t 


BERKELEY 


88190     2420  Shattuck   Ave;    owner, 

- - ;  CMitractor,  Pacific  Elec  & 

Mech  Co;  new  service. 

68191  2850  7th  St;  owner,  Hall- 
Scott  Motor  Co;  contractor,  Ets- 
Hokln  &  Galvan;  7  outlets;  1  fix- 
tures. 

68192  3001  Ashby;  owner,  ; 

contractor,  Jones  Electric;  7  eutlets; 
7  fixtures. 

68193  8308-10-12-18-20  Adeline  St; 
owner,  Charles  Wleman;  contractor, 
Brooks  Electric  Co;  28  plugs;  new 
service. 


Official  Proposals 


Cowell  Memorial  HoaplUI  on  th* 
Berkeley  Campu* 

"ADVERTISEMENT  FOR   BIDS 

"Subject  to  conditions  prescribed 
by  the  undersigned,  sealed  bids  are 
Invited  for  the  removal  of  existing 
Incinerator  and  the  construction  of 
a  new  incinerator  and  duat  collect- 
ing equipment  in  the  Cowell  Memo- 
rial Hospital  on  the  Berkeley  Campus. 
University  of  California,  Berkeley, 
C^allfomia.  A  deposit  of  ten  dollars 
(110.00)  is  required  for  each  set  of 
plans  and  specificaUons  issued.  No 
bids  Will  be  received  after  2K)0  P.1L, 
May  9,  1947.  Plans,  spedflcationa  and 
information  will  be  available  at  the 
Cashier's  Office,  103  Administration 
Building,  University  of  California, 
Berkeley,  California,  beginning  Fri- 
day, April  25,  1947.  The  right  to  re- 
ject any  and  all  blda  la  reserved. 
•THE  REQENTS  OF  THE 
UNIVERSITY  OF  CALIFORNIA," 
(Dally  Pacific  BuUder) 
(April  25-28-29-80,  May  l,-S-6-«-7-8. 
1947.) 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Contrs  Costa  County  at   Rodeo 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIQHWANS 


NOTICE    TO    CONTRACTORS 


£EXERSEN 


CONTRACTORS 

SAN  PtANCISCO 
VAkBcki  BOOS 

UNI 

CONSTRUCTION 


EARTH 
BORING 


SEALED  PROPOSALS  will  be  r*j 
celved  by  the  Department  of  Public 
Works,  Division  of  Highways,  at 
the  office  of  the  Di.strict  Ehiglneer, 
2001  Van  Neas  Avenue  San  Fran- 
cisco, Ctllfomla,  until  Two  (2)  o'- 
clock p.  M.  on  Tuesday,  May  20, 
1947  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
peiformlng  work    as   follows: 

Contra  Coeta  County  s.t  Rodeo,  be- 
tween Sixth  Street  an<»  Fourth 
Street  (IV  C.  C-14-B)  about  three- 
tenths  (0.3)  mils  in  length,  existing 
pavement  to  be  widened  with  as- 
phalt concrete  and  shoulders  to  be 
constructed    with    crusher    run    base. 

Plans  and  i^peclf icatlons,  and 
forms  of  proposal,  bonds,  and  con- 
tract may  be  obtained  at  the  abc\e 
address. 

No  bid  will  be  considered  unless  it 
is  made  on  a  proposal  form  furnlsb- 
ed  by  the  District  Engineer,  and  is 
made  in  accordance  with  tne  provis- 
ions set  forth  under  Section  2,  "F'ro- 
posal  Requirements  and  Ccnditionn" 
of  the  Standard  Specifications.  Each 
bid  must  be  scconr, pallet',  by  a  pro- 
posal g-iurbnty  in  accordance  with 
the  requirements  of  nrtlcle  (f)  of 
the  said  Section  2  o*  the  Standard 
Spociticsllons. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
al'    bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estlniate  here- 
inafter Ftated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  *he  Department 
of  Public  Works  does  not.  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work   will   corres- 


pond therewith,  but  reserves  the 
light  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  En- 
gineer to  be  necessary  or  advisable. 
Bids  are  required  on  the  entire 
work    described    herem. 

In  accords  nee  with  the  provisiond 
of  Section  177G  of  the  Labor  Code. 
the  Department  of  Public  Worics  ha»> 
ascertained  the  general  prevallini? 
rate  of  w-iges  HpvHcsble  te  tffc 
work  to  be  done  to  be  as  follows: 
Classification  Rnte  per  hour 

Asphalt  plant  dryerman  or 

fireman     |1.W 

Asphalt  plant  mixer  oper- 
ator      1.6B 

Asphalt     spreading     machine 

operator     _.  I.MS 

Flagman     L25 

Jackhammer     operator .._„  1.876 

l<aborer    .«..«««,„.1.26 

Motor  grader  operator  2.10 

Oil   Distributor  bootman    1.275 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power    shovel    or 

other  excavating  equipment, 

,shovel    typo    controls    (up    to 

and      Including     one      cubic 

yard) 2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    yard)    2.35 

Roller    operator. ; 1.99 

Tractor    driver    »« „.  1.93 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more) 1.875 

Truck  driver  (6  cubic  yards 
and   less  than  S  cubic  yards 

water  le\iel  capacity)    .  1.50 

Truck  driver  (4  cubic  yaids 
and  le5s  than  6  cuMc  yards 

water   level   capacity)   1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)       1.2626 

Any  clasilficatlon  omitted 

herein  not  less  than 1.25 

Overtime    one     and     one-half     (1^) 

times    the   above   rates. 
Sundays  and  holidays— one  and  one- 
half  (1%)  times  tht.  above  rates. 
State    Highway    Engineer's    Estlmat* 
Ite:n  1.    50     cubic     y&rds     removii-g 

concrete. 
Item  2.    800     cubic     yards     roadway 

excavation. 
Item  3.     Developh)g     water     supply 
and      furnishing      watering 
equipment. 
Item  4.     34   thousand   gallons   apply- 
ing water. 
Item  5.    in    stations   finishing   road- 
way. 
Item  6.     1,380  tons  crusher  run  base. 
Item  7.    5   tons   liquid   asphalt   9C-1 

(prime  coat). 
Item  8.    180    tons    plant-mixed    aur- 

fnctng. 
Item  9.     3     tons     aspbaltic     emulsion 
(paint  binder  and  seal  coat) 
Item  10.  ?a&     tons     asphalt     concretw 

(leveling    course). 
Item  11.  240    tons    asphalt     concrete 
(Type    "A"    .surface    course). 
Item  12.  20  each,  guide  poets. 
Item  13.  Extending     existing     corru- 
gated   metal    pipe    culverts. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF   HIGHWAYS 
O  .T.  McCoy, 
State    Highway    Bbiginecr 
Bv  Jno  H.   Skeggs 
District    Engineer.    District    IV 
Dated:  May  5.  1947. 

(Dally  Pacific  Builder) 
(May  8.  15.  1947) 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PITWOOI  MIEIS 

ALUMINUM 
6ARAGI    DOORS 

CORRUGATID 
ALUMINUM    SHUTS 

JEFFERSON'S 

GREATER  CITY 
LUMBER  CO. 

1994  OAKDALR  AYR. 

Ceraer  Raahia  Str««f 

ATwoHr  41  to 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.  CLAWSON  CO. 

INSULATORS  FOR  THE  PACIHC  COAST 

219  PACIFIC  RUILDING  OAKLAND,  CALIP. 


4i 


RECEIVED 

MAY  9     1947 
auxx:ation    division 
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DwlMoSretiSlM 


PLANS  and 
Speculations 


California  state  personnel  boaixi 
announced  that  sn  assistant  esti- 
mator nf  building  con»tructiur« 
($310-$370)  will  be  selected  thiM 
exams  given  Juno  21.  Four  yearn* 
experience  and  high  school  g-radu- 
ation  are  requisites. 
oOo 

Five  yeara  ?f  mechanical  engi- 
neering experience  is  required  fvr 
a  state  position  as  mecha.nical  en- 
gineer with  the  division  of  archi- 
tecture. Its  salary  range  is  $435- 
1636.  Exani«>  will  be  given  June  7. 
oOo 

Westinghouse  Electric  Corpora- 
tion expects  to  build  $30  million 
worth  of  electrical  and  steam 
equipment  in  ite  Sunnyvale  plant 
in  1948.  The  plant  was  very  re- 
cently acquired  from  Joshua  Ben- 
dy Iron  Works. 

oOo 

The  present  Farmer's  Market 
site  near  the  mint  will  be  aban- 
doned on  July  1.  The  city  is  in  the 
process  of  acquiring  a  new  site 
at  Alemany  and  Bayshorc  Blvds. 
oOo 

The  San  FranciHco  Reul  Estate 
Board  has  com)<laint:d  that  tho 
may6r*s  budget  is  too  hisrh.  SFREB 
faTors  spending  ?20  million  lor  re- 
habilitatinn  of  niuny  railv.iy;  $2,- 
200jp00  for  retiring  MRrket  Street 
ICalhray  purchase  debt;  92,736^00 
for  tnufic  signals:  $5  million  for 
off'9tre«t  parking;  $6,400,000  fir 
the  Market  -  Portola  Freeway,  and 
|2  million  for  the  Thirteenth  St. 
lateral   freeway. 

OQO 

Formation   of  a   water  user  or- 

5 animation  in  Butte  County  wa-' 
ecided  npon  by  28  citisens  who 
voted  to  have  the  board  of  super- 
visors appoint  a  five-man  commit- 
tee to  study  different  types  of  or- 
ganization and  report  at  a  meet- 
ing May  15  at  8  p.  Q). 
oOo 
llie  war  assets  ad.ninistration 
has  signed  a  lease  turning  ov<>r 
58  acrtts  of  lard  and  18  army 
buildings  to  the  Linda  Elementary 
School  of  Yuba  County 

OQO 

Directors  of  ihc  Tahoe  City  pub- 
lic utility  district  have  voted  to 
imnrove  the  water  service  and  fur- 
nisn  street  lights  within  the  dis- 
trict 

TILE  OUTPUT  IS  UP 
IN  FIRST  QUARTER 

LOS  ANGELES.  —  Ceramic  tilo 
wodnction  for  the  first  quarter  of 
1947  was  47  per  cent  greater  than 
in  the  corresponding  pprio<i  last 
year  and  totalle;?  more  than  IH,- 
745.000  square  feet.  March  out- 
put of  more  than  6,588.000  square 
fett,  11  per  cent  over  the  Feb- 
ruary total,  resulted  in  the  high- 
est annual  production  rate  since 
1929. 

West  coast  members  of  the  Tile 
Council  are  Gladding,  McBean  &. 
Co.,  Pacifk  Clay  Products,  Po- 
mona Tile  Manufacturing  Co..  nil 
in  Los  Angeles;  General  Tile  Cor- 
poration ir  El  Segundo,  and  Pa 
ciflc  Tile  and  Porcelain  Company 
in  Hynes. 

INCREASE  SlIgHTTLY  OFF 


WASHINGTON— New  construc- 
tion put  in  plr.ce  in  April  1047  to- 
taled $846  million,  a  7.6  per  c^^nt 
incrensp  over  March,  t^e  construc- 
tion division.  Department  of  (Com- 
merce, announced  today. 

The  April  figure  representcMl 
les^  than  a  normal  seasonal  rise 
from  March  but  was  a  gain  of  19.7 
per  c*'nt  over  April  of  last  year. 

* z:^ 

ADDRESSES  CEP  MEET 

R.  M.  Gillls,  construction  engi- 
neer for  the  <^tate  division  of  high- 
ways, will  address  a  meeting  of 
the  Construction  Equipment  Dis- 
trihutors  on  Monday,  May  12.  «♦ 
the  St.  Julian  Cafe. 


San  Diegan  Elected 
President  of  State 
Plumbers  Association 

More  than  1,000  Californit^ 
plumbing  contractors  urged  manu- 
facturers, jobbers  and  wholesalerst 
to  quote  firm  prices  on  materials 
so  they  can  bid  on  projects  v/ith- 
ou^  including  <*scalator  ciau&e-s. 
The  resolution  was  passed  in  the 
closing  session  of  the  46th  annual 
Master  Plumbers  Association  con- 
vention latA  Wednesday  at  the 
Palace  Hotel. 

Ed  Shafer,  of  San  Diego,  was 
elected  president  of  the  California 
association. 

Harold  Newman,  Modesto,  will 
serve  as  vice  -  president  for  tho 
1947-48  term.  William  Toner  of 
Pomona,  was  elected  secretary- 
treaaurer.  J.  B.  Hawley,  of  Sacra- 
mento, is  the  new  regional  direc- 
tor. 

A  banquet  and  grand  ball  wa::i 
held  Wednesday  evening.  The  con- 
vention wais  supervised  by  Con- 
vention Chairman  Daniel  Hayes, 
of  San  Francisco.  The  1948  con- 
vention will  be  held  in  San  Diego 
in  May. 

^ # 

Painters  Win  25c  An 
Hour  Increase;  Work 
35  Hours  In  Bay  Are^ 

The  painters'  and  decorator^' 
joint  committee  today  announced 
Bay  Area  ratification  of  a  union 
agreement  raising  the  hourly  wago 
of  the  painting  trades  from  $1.75 
to  $2.00  an  hour. 

The  painters  will  have  a  36-hour 
work  week,  working  eeven  hours 
a  day.  Formerly,  they  worked 
eight  hours  a  day  on  a  ppccial  per- 
mit Overtime  will  be  allowau  on 
emergency  work  only. 

The     agreement    covers     Marin 
Countv,  Contra  Costa  County,  San 
Fhrancisco    County,    the    Peninsula 
and  Santa  Clara  County,  and  be 
comes  effective  June  1. 


SEE  WHAT  I  MEAN? 


Turkey  and  Greece  400  million — 
Korea  100  million — Mexico  336  mil- 
lion— Philippines  600  million — 
Great  Britain  3.6  billion  (sur- 
prise?)—France  260  million — 
China  600  million— Russia  ??? — 
Poland  ?  ?  ? — and  here's  a  pay-off: 
Czechoslovakia  60  million! 

«    A    « 

Just  think  of  a  number  —  any 
number  —  and  the  State  Depart- 
ment can  dig  down  in  its  fish  t>owl 
and  come  up  with  a  loan  -  plan 
matching  your  number. 

it   If   it 

These  gifts  and  grants  may  be 
necessary  or  expedient,  but  is  it 
necessary  to  continue  sugar-coat- 
ing them  with  the  name  "loan''? 
Just  whom  are  we  kidding? 
it   it   it 

While  wc  are  passing  out  these 

f:ift8  and  grants,  Congress  is  re- 
using to  INVEST  in  Western 
Reclamation  Projects' —  bringing 
life-giving  waters  to  parched  and 
thirsty  lands — projects  which  would 
repay  and  return  themsclvea  a 
thousand- fold! 

it    it    it 

How  dumb  can  we  be? 
Sec  what  1   mean? 

# 

PIPE  IN  TEXAS  GAS, 
SAYS  PUCOfnOAL 


Bailding  Materials  Cost  Has  Been  Advanced 
Through  Increased  Freight  Rates  This  Year 


WASHINGTON— WhUe  it  is  imposMbU  to  aMortidB  «k- 
acdy  how  much,  percentage-wise  or  in  any  other  way,  tha  co«t 
of  buildinc  material*  has  been  advanced  by  the  increased  freight 
rate*  imposed  the  fir*t  of  thi*  year,  it  i*  certain  tibe*e  prices  gen- 
erally have  reflected  the  rate  boost,  Washington  spokesmen 
said  today. 

The  story  really  begin*  July  1,  1946,  when  the  first  potl- 
war  raise,  a  gcneial  six  per  cent^^ 
increa.se.  was  )nade  effective.    But 


the  heaviest  burden  ior  shippers 
came  January  1,  1947,  when  a  20 
per  cent  boost  was  announced  for 
most  of  the  nation.  The  raise  was 
up  to  25  per  cent  in  an  area  north 
and  east  of  the  Mi3.«>i£8ippi  and  a 
line  roughly  ea^t  from  St.  Louis, 
through  Lexington  Kentucky, .  ard 
Lynchburg,  Virginia. 

(The  January  1  increase  ia  ratep 
included  the  previous  six  jjer  cent.) 

In  all  other  building  materaila 
except  the  structural  clay  pn>u- 
ucts,  the  vise  was  felt  keenly  and, 
it  may  lie  assumed,  promptly  pass- 
ed on  to  jobbor,  yaid  or  consumer 
as  the  case  )iugnt  have  been.  A 
spokes-man  for  the  Structural  Clay 
Products  Institute  said  he  doubted 
if  any  difference  in  price  of  these 
items  would  be  felt  anywhere  be- 
cause of  the  freight  r.^ite  change. 


Wolcott  May  Delay 

T-E-W  Legislation 

In  Bank  Conunittee 


WASHINGTON— Th«  great 
game  of  politics  seems  to  be 
shaping  the  destiny  of  the  Taft- 

Ellender  -  Wagner  long  -  range 
housing  bill,   now  reported  to 

be  nearing  senate  floor  debute. 

The  prospects  for  passage  of 
this  controversial  piece  of  hous- 
ing legislation  through  congreHs 
and  succesnful  Presidential  approv- 
iil  seemed  more  remote  today  as 
Chairman   Tesbe  P.  Wolcott,  of  the 


A  suggestion  that  a  natural  ga* 

Eipeline   from   Colorado    or  Texe.a 
e  used  to  augment  northern  Ca'- 
ifornia  supplies  was  made  by  Roy 


A.  Wehe,  assistant  director  of  the 
public  utilities  department  of  the 
state  public  utilities  commission, 
as  the  commission  closed  its  San 
Francisco  hearing  Thursday. 

Wehe  testified  that  within  ten 
to  fifteen  years  California's  nat- 
ural gas  supply  would  be  insuffi- 
cient for  industrial  usage,  aitd 
that  it  would  be  exhausted  in  25 
years,  if  depleted  tt  the  present 
ratP.  The  commission  closed  tho 
hesaring  and  took  the  testimony 
under    advisement. 


A  peculiar  circumsUnce  applied  to  house  bankmg  and  currency  corn- 
structural  clay  products  which  dLd  «nittee.  announced  the  if.  'waallttia 
not  force  the  maximum  rate  over  I  or  no  chance  o'  ^i*  «f^'^"P-»«JMJ5 
the  previous  charge*.  (around  to   coniudcragcn  cf  H  be- 

TlCa  BulWlng  Products  Institute  l '£»«,  «»<*io«'^"»«^l-  JJ^»  JJ?»J?  »5? 
ttiiT  It  had  tried  to  ascertain  Af-  the  caae,  >»«in^i™**»?A  *^  "  *J^ 
feet  of  the  freight  ocost  on  com-  senate  passed  the  ^»"^<>„  project 
modities  but  could  not  arrive  at  an  I  Jfovernment  "uowf"*""",  «*  "'^^ 
estimation  even  in  n  general,  per-/in»  '<"  t^e  middle  and  lower  im 
centagewise  way.  I  come  grout'-         _      . 

~        scarcity    in    most    building       Denuting  Tendency 


The 


Licenses  End  July  1  for  45,000  Contractors: 
Urge  Speed  and  Care  in  Returning  Renewals 

By  NICHOLAS  J.  MORRISEY 

Deputy  Registrar,  Contrar(iir»   State  License   Board 

(A*  Told  to   PKMIp  O     B'ady) 

The  greatest  renewal  activity  in 
the  history  of  the  contractors  stato 
license  boaixi  got  underway  during 
the  pa««t  week  when  license  renev- 
al  applications  were  mailed  out  to 
some  45.000  California  contractors. 
To  handle  the  record  -  breaking 
number,  the  preliminary  processir.g 
period  nas  been  extended  from  30 
to  5C  days.  Unless  renewed,  the 
licenses  will  expire  July  1. 

The  number  of  state  licenses  aN 
ready  far  exceeds  the  previous 
high  of  1988-39  when  clope  to  40,- 
000  licenses  were  issued.  After  a 
slumo  during  the  war,  the  nnm- 
ber  of  licensed  contractors  in  tho 
state  has  increased  more  thar; 
fifty  per  cent  in  on^y  three  years. 

Examinations  for  original  li- 
censes will  be  held  ap  scheduled 
during  May  and  June.  Successf.il 
applicants  during  May  will  receive* 
a  regular  renewal  form  alonv  with 
their  licenses.  Those  parsing  t'le 
June  exams  will  not  receive  their 
licenses  until  the  start  of  the  next 
fiscal  year  in  July  unless  the  ne- 
cessity is  clearly  shown.  This  will 
allow  that  small  group  to  dispense 
with  filing  a  renewal. 

Under  the  law,  licensees  who  do 
ijnt  renew  before  July  1  are  »'- 
lowed  90  days  to  obtain  a  renev  al 
before  being  forced  to  apply  as  an 
original  applicant.  The^e  delin- 
quent renewa's,  it  might  be  point 
ed  out,  must  be  accompanied  by  a 
$10  fee.  which  represents  a  100 
per  cent  penalty,  as  the  regular 
renewal  fee  is  only  $5. 

Based   on   past    records,    Regis 
trsr    Eugrne    E.    Zeiss    forecasts 


NICHOLAS  J.  MORRISEY 

that  between  three  and  six  per 
cent  of  current  licensees  w.ll  not 
renew  at  all.  Of  the  number  who 
will  rsnew,  it  is  estimated  that  at 
least  10,000  will  require  address 
chanare*. 

It  has  been  our  experience  that 
thousands  of  contractors  will  fim^ 
their  license  renewals  placed  in  a 
suspended  status  because  of  mis- 
takes   or    omissions    in    the    appii- 
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items,  howevtr,  already  forcij.ar 
prices  ^  to  a  straining  point, 
tends  to  minimize  the  addition  of 
freight  costs  whenever  they  nre 
included. 

Following  are  the  January  1 
freight  rate  increase  for  major 
building   materials: 

Structural  day  products:  20  per 
cent  subject  to  maximum  of  30 
cents  per  ton. 

Refractories;  20  per  cent  subject 
to  maximum  of  $1.20  per  ton. 

Building  blocks  (cement  arid  cin- 
der) ;  same  rates  as  stnictural  clay. 

Sand  and  gravel:  Flat  increai^e 
of  12  cents  ner  ton,  gross  or  net. 
Lumber  and  lumber  itema,  includ- 
ing millwork:  20  per  cent  increase 
throughout  the  country  snbiect  t  • 
maximum  of  10>  cents  per  ICO  lbs. 
or  two  dollars  per  ton. 

Cement,  lime  and  plaster:  20 
per  cent  subject  to  six  cents  per 
100  pounds  or  $1.20  per  ton. 

Iron  and  steel  (including  c«;Ht 
ir«)n  |)ipe  and  fitting!*),  nail  "and 
wire:  20  per  cent  subject  t.)  max- 
imum of  f2  per  net  "r  gro<^p  umi. 

Aluminum:  LO  per  ceiit  subject 
tc  tnnximum  of  12  cc  nta  pf:.-  U»0 
poiifdi  or  $2.40  irflr  ton  for  bar;:, 
castings  or  sheet. 

Aluraiiiuio:  20  per  ce-it  f^ubj^^ct 
to  maximum  of  10  cents  p<»r  100 
pounds  or  $2  00  per  ton  for  ingot, 
pig  or  slab. 

A  few  simple  recollections  in- 
dicate that  most  of  the  increasef,, 
if  not  !kll  of  them  (wherever  th*>y 
represent  real  increased  toHt  to 
the  shipper)  will  be  passed  alotisr. 
For  example,  the  defunct  office  rf 
price  administration,  during  its 
operative  days,  allowed  manufac- 
turers to  pass  along  manv  rat«» 
changes  and  a  host  of  wage  in- 
creases, as  well. 

The  incn^ascB  thus  reflected  in 
consumer  price  as  a  result  of  tht: 
freight  charges  newly  announced 
are  bound  to  vary  from  industry 
to  industry,  depending  on  nreviour 
rates  charg'»d  compared  with  new- 
ly permlttrd  maximums. 

Tho?«e  who  study  the  freight 
rate  inctuations  say  that  another 
raise  in  charges  is  exoected  later 
in  1947.  They  pjint  out  that  the 
railroads  now  are  before  the  In- 
terstate Commerce  Commission 
aeelring  pasnenger  rate  boosts.  The 
best  opinion  says  there  will  hr 
forthcoming.  In  natural  sefjuenrc 
thev  probablv  will  he  followed  by 
'another  hikr-  it.  the  freight  charges.  1 


"There  are  more  prt.«sing  mat- 
ters in  the  immediate  future,"  he 
is  qnoted  as  saying. 

lie  acceded  to  the  public  hous- 
ing proponents  in  only  one  detail. 
He   said   his  committee   may   find 
time  for  the  "necessary  five  or  six 
weeks"  for  hearing*  on  the  hous- 
ing measure  in  the  second  session. 
Meanwhile,   the   senate   banking 
and  currency  committee  offered  a 
50-page  report  urging  prompt  ap- 
proval of  the  T-E-W  bill.    It  gave 
as  one  of  its  chief  reasons  for  de- 
manding quick  action  the  conten- 
tion that  the  proposed  law  would 
bring  "more  hov.sing  more  auiek- 
ly,"  lower  prices,  and  a  stabilized 
economy. 

The  c*  raniittee's  majority  report 
held  that  such  a  program  of  con- 
struction could  aveit  a  boom  and 
bust  condition  in  the  construction 
imiustry.  Furiher,  it  claimed  that 
passage  of  the  T-E-W  measure 
would  assure  decent  living  for  low 
and  middle  income  families. 
•Aids  RedevclopiuMt' 
Charirs  W.  Tobev,  reubulican 
from  New  Hampshire  and  chair- 
man of  the  senate  committee  re- 
porting out  the  bill,  dpnied  it  would 
cost  fantastic  sums  and  said  it 
would  prove  to  be  self-liquidat'ng. 
Rent  subsidies  are  a  necessity 
if  slum  elimination  is  to  be  achieved 
Tobey  said. 

UC  ARCHrrECrURAL 
ASSOCIATION  HOST 


The  Architectural  Association  of 
the  University  of  California  will 
play  host  to  the  members  of  the 
Northern  California  Chapter  of 
The  American  Institute  af  Archi- 
tects to  Its  arinual  Ark  Jinx, 
"Backstnae  after  thr  Ballet",  to  be 
presented  May  1),  1947.  from  8  p. 
m.  to  1  a.  m.  in  the  Ard-iteotural 
Building.  Admission  will  be  $1.25 
per  person. 

The  Jinx  is  s  form  of  beaux  arts 
ball,  the  theme  thip  year  being  the 
ballet.  Costumes  are  mandatory, 
and  prizes  will  be  awarded  for  the 
b«it  ones. 

PLEADS  CVP  CAUSE 

SACRA MENTO--Gov«mor  EaH 
Warren  is  one  of  a  group  of  west- 
ern state  governors  who  will  an 
pesr  before  a  senate  subcommittee 
at  Washington  next  Monday  to 
press  the  csum  for  increasing 
Central   Valley  Project's  budget. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  ClvUlun 
Production  Administration,  Gilbert 
n.  Knelaa,  district  directcr,  ISSfi  Mar. 
ket  Street,  haa  announced  the  fol> 
lowing  permits  grantad  tor  cocstrur;- 
tlon  of  commerclo,!  and  industrial 
bulldinira  in  the  San  Francisco  area. 

ALTER  MARQUEE,  $881 ;  San  Pron- 
ciaco;  owner,  L'Bmporio  Luccbese, 
1826  Stockton  St,  San  Francisco. 

SCHOOL,  (elementary;,  |130,000;  Bar- 
ron and  EI  Centro,  near  Palo  Alto; 
owner,  Palo  Alto  School  District, 
64S  Channlng,  Palo  Alto. 

SCHOOL  (elementary),  flSO.OOO;  800 
Dana  St,  Palo  Alto;  owner,  Palo 
Alto  School  District,  543  Channlng, 
Palo  Alto. 

OFFICE  (used  car  sales),  $1000 r  4848 
Telegraph  Ave,  Oakland;  John  F 
Williams,  4484  Broadway,  Oakland. 

RESTAURANT  (complete),  $5000; 
Huron ;  owner,  Yparrea  Bros,  Box 
116.  Huron. 

WAREHOUSE  (cooking  utensil  dis- 
tribution). $283,354;  46th  and  Ade- 
line, Oakland ;  Aluminum  Cooking 
Utensil  Co,  New  Kensington,  Pa. 

BARBER  SHOP.  $5000;  Modesto; 
owner.  Edward  W  Patmore,  S24  H 
St,   Modesto. 

SHOP  (shoe  repair),  $6000;  Modesto; 
owner,  Edward  W  I*atmore,  624  H 
St,  Modesto. 

PLANT  (cold  storage).  $76,000;  San 
Jose;  ov^naer,  Kaufmann  Meat  Co, 
Berryessa  Rd,  San  Jose. 

PLANT  (mixed  feed),  $20,000;  San 
Jose;  owner,  Kaufmann  Meat  Co, 
San  Jose. 

MARKET  (fish),  $4800;  Healdsburg; 
owner,  Bert  R  Vannucci,  23  Front 
St,  Healdsburg. 

WAREHOUSE  (building  material), 
$6700;  Vallejo;  owner,  C  E  Dole, 
1131  Tennessee  St,  Vallejo. 

PLANT  (paint  manufacturing),  $218,- 
000;  1300  7th  St,  San  Francisco: 
owner,  Olldden  Co,  1300  7th  St,  San 
Francisco.     « 

STORE  (furniture),  $16,900;  801  E 
Allsal  St,  Salinas;  owner,  Aaron  B 
Grlb.  621  E  Allsal  St  Salinas. 

BROADCASTING  STATION  (KWO), 
$&400;  Myrtle  and  E  Sts.  Stockton; 
owner,  McCTlatchy  Broadcast  Co, 
Station  KWG,  Stockton. 


2  P.  M. 
New  Medical  Building 
YREKA,   Calif.,   SUklyou  County. 
Owner — John  K.  Janson.  114  S.  Gold 

St,  Yreka,  Calif. 
Architect  —  Howard    R.    Perrin,    1121 

Main  St.,  Klamath  F&lls,  Ore. 
Reinforced  concrete,  one-story. 


9-10— EDUCATIONAL 
BUILDINGS 


6/9/47 

Plans    Completed— Owner 
for  Bids  About  May  12 


Will 


•    » 

Call 


Elementary  School  Addition- 
BRISBANE,    Calif..    San    Mateo   Co. 

Brisbane  Elementary  School 
Owner— Brisbane  Elementary   School 

District   Brisbane,  CallX. 
Architect— Edwards  &  Wlemeyer.  704 

Martlet  St.,  San  Francisco,  Calif. 
Frame,    stucco    exterior  walls,    two- 
story,    tile    roof;    includes    library 
and  storeroom. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $20. 


SUB  ■  BIDS  WANTED 


General  oontraetora  desiring  aub  bids  on  any  Job  ar^  Invltad  to  make  knowii 
theip  requlromenta  in  thia  oalumn.    Thoro  Is   no  oharge  for  this  service 

Alter  Bldga^  Buddet  PubllAitions.  San  Frano.'aoo;  Bidb  due  tAliy'97TP7W 
C'annco  and  GauUer.  866  Ocean  Ave.,  San   Frarcisco   (JUnlper  4-8081; 
Antone  Petersen  &  Son,  2768  San  Bruno  Ave..  'Jan  Francisco  (DB  6121) 
A  F.  Mattock  Co.,  212  Clara  St.,  San   J-rancisco   (GArfield  6616) 
Kademann-Ouiato,  40  Rln^old   St,  San   Krancisco    (MArket   8151) 
Haas  *  Rothchlld.  926  MorcbanU  ffixchango  BIdg.,  6.  >.   (EXbrook  120o) 
Jacks  ft  Irvine,   820  Market   St,   San   Francisco    (OArfield  2106) 
Macuciald,  Young  A  Nalaoo  427  Montgomery  St,  San  Francisco.  Calif., 
(SUtter  8299) 


Hlgf^  Schoot  Clasaroom   BIdg.,   Live  Otk   High  School,  Antloeh;   Bids   Du¥ 

May  28,  1:00  P.  M. 
b'wlnerton  ft  Walberg  Co.,  226  Bush  St,  San  Ifrai.dsco   (Q\jfleld  2»8t. ) 

and  1723  Webster  Street  Oakland  (Hlgate  1*322) 
Pacific  Coast  Builders,  2630  18th   Hi.,  San   Francisco   (HBmlock  6388) 
^«^^r  bartorio,  262  Clementina  St..  Siin  Francisco,  Calif.,  (OArfield  881Y' 


FlUuren    ElemonUry    Schcol,    Antlooh;    Bida    Due    May 


Grammar  School, 
28,  8:00   P.  M. 
»wlnerton  ft  Walberg  Co.,  226  Bush  St,  Fau   Francisco   (QArfield  2»8)» 

and  1728  Webster  Street  Oakland   vHigato  4822) 
Pacific  Coast   Builders,   2580   18th   St,   Sun    Branclsco    (HEmlock    5388) 
yeter  Sartorio,  262  Clementina  St.,  San  Francises.  Calif.,  (QArfield  8317 ) 
Kiew  Stadium,  Valloje;  BIda  Dlio~May  12,  >:»?rP7 
Central    CallXomla    Conatr.    Co.,    820    Capitol 
Hacramento.CSAcramento  8-6871) 


m: 

NaUonal 


Bank    Building, 


H.  J.  Rlllnger,  242  Nebraska  St.  Vallejo,   Calif.     (Vallejo  8-8689) 
Moore  ft  Roberts,  683  Mission  St.  San  Francisco,  Callf.,(  (GArfirld  8670) 
J.   A    Brysnt,   1815  Capital    St.,   Vallejo    (VAIIeJo   2-4446) 
Pacific  Coast  Builders,  2630  IMh  St.  Shui  Francisco   (HBmlock  5388) 
C.irl.  N.  Swenson  Co,  1006  Stockton  Ave..  San  Jose   (BAllard  2802) 


Mission*  Police  Station,   San    Franclscc;    Bids   Due   May  21,   2:80   P.    M. 
Kobt.   McCarthy,  1060   Kirkham   St   ,San   Francisco    (OVorland   40^0) 
Hilvin  C.  Stondell,  2278  Market  St.,  Son  FXanciaco    (HEmlock  C362) 
Wellnlta  ft  DeNarde,   814   6th   St.   San   Francesco    (MArket  44B8) 
L«o  Epp,  Inc.,  817  Brodert»k  St.,  San  .yra:.ci3Co  (UNderblll  4884) 
H.  L.  Petersen  Constr.  Co.,  738  Treat  Ave.,  S»n  Francltco  (ATwater  8169 1 
kimplre  Constr.  Co.,  Ltd.,  344  Hairiot  St..  San  Francibco  (HBmlock  S40O) 
Adam  Arras  ft  Son,  116  New  Monigumery  St,  S.  F.   (OArfield  8381) 


MAY    6,  1947 

CHtJRCH,  $48,400:  815  87th  Street 
Oaklan'l;  owner,  Bee  Bee  Memot- 
lal    (TME   Church,   prennisea. 

PETERINARY  hospital,  $14,000;  San  I 
Pabln   Avenue   and   GOth,   Oakland : 
owner.    Dr.    R.    J.    Tompkins,    144i 
j-Mannape   Ave.,   Berkeley 

ROI.LERDOMB,  $49.CH/^ .  PoclfVc  awl 
Spruce.  Santa  C'rus;  owner,  D.  R. 
Sergeant,  490  Pacific  Ave.,  Santa 
Cruz. 

COMPLETE  restaurant,  $1750;  Pol- 
lock Pine  ;owner,  Walter  I*  Whit- 
ing, Fo)lock  Pines. 

ADDN.  to  food  market  $1700;  212  F 
«th  St.,  Madera;  owner.  Purity 
Stores,  Ltd.,  Dox  :J308,  ban  Fran- 
cIboo. 

ADDN  to  food  market  $2800;  309  3. 
Broadwby.  Yreka  ;owner.  Purity 
Stores,    Ltd.,    ain    Ftnncisco. 

ADDN  to  food  Tiarket,  $2700;  311 
Garden  Street,  Portervllle;  ov/ner. 
Prltv  Stores,  Ltd.,  San  Francisco. 

MUNICPIAL  Jail,  $25,0C0:  W.  Kern 
and  L  Sts.,  Dliiuba;  owner,  CU;. 
of  Dlnuba,  132  Coll<  ge.  Dinuoi. 

DRY    Clearilng    plant.    ^SMO;    Cun* 
berland    and    -Ith.    misbu'-g:    owi>- 
er,   FlttsburK   Cleaning  Works,   204 
E  4th,  Pittsburg. 

GROCERY  and  llvlnfi  quarters,  r.2.- 
392;  Huron;  owner.  Robt  B.  Rio- 
frio,    Box   107.   Mendota. 

REAL  ESTATE  office.  $9w00:  Sun- 
nyvale; owner,  Thoron  I*  Patten, 
154  W.    California   &t,   Sunnyvale. 

FOOD    distribution    warehouse,    $20,- 
000;   1629  E  S^.,  Sacramento;  own 
or.    B.    D.    Weyland,    418    17th    St 
0      Sacramonto. 


Construction  of  20  4-unit  Buildings,  Presidio  of  San   Francisco,  and  Tv^o 
Rock  Station,  Sonoma  County;   Bids  Due  May  12,  2  P.  M. 
H,  E.  Rahlmann,  281  Kearny  St,  San    Fniniisco   (iXJuglas  8447) 
Kobt.   McCarthy,  1060  Kirkliam   .^t    San   Francisco   (OVerland  4000) 
HJrbentraut  ft  Summers,  606  Pennsylvania  St ,  8    F.    (ATwater  2420) 
l-«o  Epp,  Inc.,  317  Broderlck  St,  San  i^'ranclsco' (L'Ndorhlll  49fe4) 
Hademann-Guisto,   40  Ringold   St.,  San   Kranrlsco    (MArket  8151) 
Mldstate  Constr.  Corp.,  427  ±5ryant  St,  San  J^Tancisco   (YUkon  6-;i811) 
**•  *  K.  Corp.,  200  Financial  Center  BIdg.,  .S«»n  Francisco  (EXbrook  7621) 
wmiams   ft   Burrows,    10  California   Dr.,    Buriingame    (EurL    4-17t«) 
i.  P.  Passenger  Station,  South  San  Francltro;    Bids  due  May  19,  2  ^.   Mi 
CatUch  Bros,  ft  Stevenson.  P.  O.  Box  i«i.  Redwood  City  (Redwood  720-lv, 
JCrbentraut  ft  Sumraors,  600  Penni'ylvnnla  St.  San  FV&ncisco   (AT  24201 
Kademonu-Ouisto,  40  RlngoId   St,  Sun   Francisco    (MArket   8151) 
Parker,  Steffens  ft  Pearcc,  135  S.   Park  St  ,San   rraoclaco,  Calif,  EX- 
brook 6638) 

Stanley  H.  Koller,  1084  Pomona  Ave.,  Crockett  (Crockett  74) 
Carl  N.  Swenfion  Co.,  1006  Stockton  Ave,  Sun  Jose  (BAllard  260^) 
kimptre  Constr.  Ca,  Ltd..  844  Harriet  St..  San  F?ancisco  (HBmlock  JMOO' 
Central  California  Constr.  Co.,  Inc.,   il6  Bile  St,  S.  F.   (HEmlock  '926) 
Adam  Arras  ft  Son,  116  New  Montgomery  St.,  8.  F.   (GArfield  bS&i) 


12.13— INDUSTRIAL 
BUILDINGS 

5/8/47  •  42 

Steel   Pipe   and   Accessories 
Bids    Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  12,  3  P.  M,  bids  will  be  received 
at  the  offices  of  Blackie  ft  Wood, 
Engineers  for  the  Nevada  Irrigation 
District  (Grass  Valley,  Calif).  544 
Marttet  Itn.,  San  Francisco  4,  Callt, 
for  famishing  ateel  pipe  ar.d  acces- 
sories required  for  the  outlet  works 
at  the  Scctts  Flat  Dam  of  the  Ne- 
vada   Irrigation    District   as   follows : 

(1)  588.5  If.  86- in.  dipped  cteel  pipe 
of  \i  plate  with  bell  aad  spigot 
Joints; 

(2)  3  each  couplings  for  3C-lnch  I.D. 
pipe; 

l3)  lump  sum,  one  36x30-ln.  x  10-ft. 
10-in.  pipe  wye; 

(4)  lump  sum,  5  bteel  ladder  rungs ; 

(5)  lump  sum,  steel  door 
Specifications   obtainable   from    the 

above    office 

5/8/47  •     12 

Contract  Aawrded 

Factory  Building  (2nd  Unit) 

Cost  $66,000 

REDWOOD  CITY,  Calif.,  San  Mateo 
CJounty.  Ten-acre  site  in  Dumbar- 
ton Acre  son  northerly  line  of 
Spring  St 

Owner — CThemlcal  I*rocess  Co.,  58  Sut- 
ter St.,  San  Francisco,  Calif.     ' 

Architect— Morgan  Stedman,  180. Uni- 
versity Ave.,  Palo  Alto,  Calif. 

Structural  Engineer— Hall  ft  Preg- 
noff,  251  Kearny  St,  San  Francisco, 
Calif. 

Structural  steel,  corrugated  sidinSr, 
part  one-  and  part  two-story,  ele- 
vated slab,  80x200  ft  (Construction 
under  way  on  first  unit,  test  lab- 
oratory, to  cost  approximately  $13,- 
500.) 

Contractor— Wagner  ft  Martinez,  181 
South  Park,  San  Francisco,  Calif. 

14-17— PUBUC   BUILDINGS 


Swine  ft  Sheep  Barn,  Cow  Palace,  San  Mateo  Co.;  Bids  due  May  20,  2  PM. 
Robert   McCarthy,   1050  Kirkham   St,   San   Francisco    (OVerland  4060) 
Leo  Epp,  Inc.,  817  Brodeilck  St.  Sun  Fr<incis<:o   (UNd«rhin  4884) 
Mldstate  Constr.  Corp.,  427  Bryant  St.,  Son  KrspcJico   (\UKon  62811) 
Barrett  ft  Hllp,  918  Harrison  St,  San  Francisco    (DOug'aa  0700) 
H.  L.  Petersen  Constr.  Co.,  7.^3  Tioat  Ave.    .San  Francljco  (ATwater  81W> 
Carl  N.  Swenson  Co.,  1096  Mockton  Ave,  Saii  J-«e   (BA'.lard  ;602) 
it:mplre  Conatr.  Co.,  Ltd.,  844  Harriet  St.,  Han  Frr.nclsco  (HEmlock  S4<);. 

Agricultural    BIdg.,   Sonoma 
May   22.  11:80   A    H. 


6/9/47  •     14 

Low  and  Only  Bidders 

Naval    Reserve  Armory;    Spec.  18219, 

NOy  14141 
COLORADO  SPRINGS.  Colo.  El  Paso 

County. 
Owner — Public    Works    Department, 

12th    Naval    District.    Room    A-109, 

Federal  Office  BIdg..  Civic  Center. 

San  Francisco,  Calif. 
Plans  by  owner. 
Low  Bidder — George  O.  Teats  ft  Son, 

1701     N.     Nevada     Ave.,     Colorado 

Springs,   Colo.,   $134,590. 

Complete  bids  were: 

George  O.  Teats  ft  Son,  $134,690; 
(1)  $700;  (2)  $900;  (3)  $426;  (4)  $00«0; 

(5)  $450;  (6)  $340;  (7)  $726. 
Abrahamson  Building  Co.,  Colorado 

Springs,  Colo.,   $147,777;    (1)   $824;    (2) 
$667;    (3)   $175;    (4)    $15,000;    (6)    $483; 

(6)  $1500;    (7)  $3500. 

James  B.  Kenney,  Denver,  Colo.. 
$150,876:  (1)  $600;  (2)  $800;  (3)  $800; 
(4)  $3000;   (5)  $528;  (6)  $750  (7)  $1800. 

Newstrom  -  Davis  ft  Co.,  Denver, 
Colo.  ,$174,660;  (1)  $575;  (2)  $750;  (3) 
$200;    (4)   $16,000;    (5)   $500;    (6)    $800; 

(7)  $2760. 


SAN   FRANCISCO,  Calif.   City  Halt 

Owneiv-Clty  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Archtect— Dodge  A.  Rledy,  Rm. 
265  City  Hall.  San  Francisco,  Calif. 

Low  Bidder— William  Martin  ft  Son, 
666  Mission  St,  San  FraacUco. 
Calif.,  $3457;  deduct  for  acouatic 
tile,  $703. 

Other  bids  submitted  May  7  were: 
Adam  Arras  ft  Son,  San  Franclaco, 

Calif.,  $3719;  deduct  $684. 
H.    L.    Petersen    Construction    Co., 

San   Francisco.  Calif..    $3798;   deduct 

$714. 


22.26— RESIDENTIAL 
BUILDINGS 


6/9/47  26 

Contracts  Awarded 

Group  A  Rooldonooo  and  Qaragoo 

PFEFFBRS  BIG  SUR,  Monterey 
Co.;  SAN  JUAN  BAUTISTA,  San 
Benito  Co.;  SUNSET  BEACH 
STATE  PARK,  NEW  BRIGHTON 
BEACH  STATE  PARK,  Santa 
Crus  Co.,  and  PORTOLA  STATE 
PARK,  San  Mateo  Co.,  Calif. 

Owner — State  of  California,  Divlaion 
of  Architecture,  Public  Works  BIdg., 
Sacramento,  Calif. 

State  Architect — Anson  Boyd,  Public 
Works  BIdg.,  Sacramraito,  Calif. 
The  work  includes: 

(1)  two  houses  and  two  2-car  garaires 
at  Pf offers  Big  Sur  State  Park; 

(2)  one  house  and  <yae  2-car  garage 
at  San  Juan  Bautlsta; 

(8)  one  house  and  one  2-car  garage 
at  Sunset  Beach  State  Park; 

(p  four  houses  and  one  4-car  and 
one  2-car  garages  at  Big  Basin 
State  Park; 

(6)  two  houses  and  one  2-car  garage 

GASOLINE  ond  DIESEL 

GENERATORS 


5/9/47 

Low  and  Only   Bidders 
Alterations  to  Rooms  No. 
and  218 


15 


215,  21 5  A 


POtTAlLI 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  190  Kilowatts 

KERR 
EQUIPMENT   CO 

160  Tenth  St.,  Cor.  Natoma  St 
Phone:   MArket  1651 


County    Fairgrounds,   Santa    Rosa;    Bids    Due 


Walter  B.  Gibbons,  Orlnda  Construction 
(Urlnda  7001) 


Co,   P    O.   Box   818  L*fayettH 


Building  Section 
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1-8 — COMMERCIALBLDCS 


0/»/47 

Arohltoot  Taking  BIdi 


-Ou*   May  14, 


ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 

Sm  us  on  all  District  jobs.  We 
buy  Warrsnts  or  Bonds  on  1911 
or  1919  Act  Districts. 

• 

Telephone  GArfield  8000 

HANNAFORD  &  TALBOT 

519  California  St. 
SAN  FRANCISCO.  CALIF. 


LIvo  Stook  Barna  (•):  Sonoma  County  Fairgrounds,  Santa  Roca;  Bida  due 
Kay    22,   2.30   P.    M. 
lUrtnda  7001) 
Walter  B.  Olbbons,  Orlnda  ConstniiUrn   Co.,   P.   O.   Box  818   LAtayoae 

Cow  Sheds,  Sonoma  County   Fairground*.  Santa   Rosa;    Bids  duo   May  22 
11:40  A.   M. 
Waiter  B.  Qibboos,  Orlnda  Construction  Oo.,  P.  O.   Box   818  Lafayette 
(Orlnda  7001) 

Prison   RopaIrs,  Carson  City,  Nav«da;    Bids  duo  May  Ml  2  P.   M. 
Uobert  McCarthy,   1050  Klrkhara  St.   Kan   Francisco    (OVerland  4000> 
Jba-bentraut  dc  Sommers,  090  Penrsylvhnia  Aw.,  San  Francisco.  California 
(ATwater  2420) 


iRUJin  PRinrs 

a  r  ^      I      '^'''..t''    •'■jr'ro!'-'' 
ic    r  ro*^  ■  s  '-  ■        11 '    1    1 1  M  f  e  r  ^' 

iHLMn  pnini  toirpi^nv 

-Ith  ^  Adai:on  St    •  Berkeley  ?,    a'lf. 
i  Phone:  BErkeley  3440 


fi^V'^r^ 


Sewage  Pumping  Plants,  Sacramento  Co;   Bids  Duo  Ma>  26.  10  A.  M. 
Central  California  Constr.  Co..  Inc..  832  '^jitol  Nal'oral  Bank  Building, 

Sacra^nento    (j^cto.    3-8871) 
Contlnei-tal  Con&tr.  Ca,  1402  Front   St.,   Sacnurento    (Sacto.   S>1»73) 

Addition  to  Contra*  Soheol,  Trany,  Calif.:  Bid*  Ou*  Ma  ySO,  •  P.  M. 
S.  C.  Giles  &  Company,  810  Klks  BIdg.,  btodcktnn.  Calif..  (Stockton  7-787V) 
Pacific  Coast  Builders,  2580  IMh  (<k .  Ssn  Francisco  (Hlhnlock  5388) 
M.  A.  LItUe,  1  Grand  Vl*w  Ava,   San  Francifco    (VAler.cla  7M1) 


Meat  Rendering  Plart,  San  Jo*«,  California:  BIda  Due  May  9 
icrbentraut  St  Sommers,  006  Pennsylvania  Ave.,  San  Francisco,  California 
(A'l*water  2420) 


Repair  Rooms  820-tS4,  Now  Mint  Btdg..  S.  F.;  Bids  due  May  12.  2  P.  M. 
Adam  Arras  A  Bon,  116  New  MoiUij.Mnery  St^  S.  F.   (GArfield  8S81) 
Charles  IB.  Wait,  666  liisalon  St..  Stin  FiandMo   (SUtter  6700) 


Grading,   Paving,   Read*.   Parking    Are.t,    UtIIIll**,   San    Frsnel*oo    Prooldie 
and  Two-Rook  Station,  Sonoma  County:   Bids  due  May  12,  S  P.   M. 

Koboi-t  McCarthy  Co..   1000   Kirkham   SI..   S.  F.    (OVerland   4060) 
Pittsburg    B^s'  Club,   Pittsburg;    Bids   Ou*   May  27,  4   P.   M. 

Swlnorton  *  Walberg  Co.,  220  Bush  St.,  Ssn  Francisco  (OArfield  2M0> 

and  1728  Webster  St..  Oakland   (HIgfaKate  «S22) 

iMedloal   BIdg.  for  J.  K.  Janson,   Yreka:    Bids  duo  May  14,  2  P.   M. 

ti.  it  IL  Conatr.  Ca,  110  Market   St,  San   Francisco   (DOuglas  7516) 
C euhiy  Jail  Addn.,  OrovlllO{   Bid*  Du*  jun«  6.  2  00  P.  M^ 

B.  A  R  Conatr.  Ca,  110  Market  St.,  San  Francisco   (DOuglas  7516) 


PLANS  ON  FILE 


Vh*  fallowing   Hot  *f   plana  and  *p*olfloatlon*  for  oonatruotlon 

pf«j*ot*  ar*  now  available  for  Inspootlcn  at  th*  •fflo*  of  DAILY 

PACIFIC   BUILDER,  466  T*nth   Btraot.   San    Franelaoo 


Work 

Swine  and  Sheep  Barn 

Install   Labcmtory  Dqulpment 


Looatlon  Bid  Opening  Data 

Cow  Palace,  Skn  Mat*o  Co.  5-20 

Inyokom  0«21 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cablast  Slflkt 

Wall   CoblBBtt 

Root  CablRBtt 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIiUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNdBrblll  2727 


^a.A^i^kJ  k.fli 


FWDAY.  MAY  9,  1947 


DAILY    PACIFIC    BUILDER 


PAGE  3 


at    New    Brighton    Bea«h    State 

Paricr 
(6)  two  houses  and  one  4-car  gangs 

at  Portola  State  Park 
C.  F.   Parker,   1644  Monterey  Blvd.. 
San  Francisco,  Calf..  |27,860   (item  4 
only). 

Harold  C.  Geyer.  787  Munras  Ave.. 
Monterey,  Calif..  $137,000  (Items  1,  2. 
3,  5  and  6). 


5/»/47  •  :^3 

Owner  Taking  Bids — Due  May  12,  2 
P.  M.  (Bidders  Figuring) 

Apartment  Buildings  (22) 

.SAN  FRANCISCO  and   Sonoma   Co.. 

Calif.     Presidio    of    San    Francisc. 

and    Two    Ri^ck    St.itlon.    Sonoma 

County ;  E«rial   No.~04  -20:;  47-7'). 
Owner  —  War  Dept ,   San   Francl««'r» 

District  -  Corps     of     Engineers.     74 

New    Mf^ntgomcry    St..    San    Fran- 

circo,  Calif. 
Plans  by  o\vner. 

20   4-unlt   apartment    bldgs.    at   Pre- 
sidio of  San  Francisco  and  two  4- 

unlt    apartment    buildings    at   Two 

Rock  fetation. 

Unit  quantities  were  given  Apr.  30. 

Following  contractors  have  taken 
out  plane  f 

H.  E.  Rahlmann.  251  Kearny  St., 
San  FVanclsco,  CaJlf. 

Robert  McCarthy.  1050  Kirkham 
St.,    San   Fmnciso,   Calif. 

Erbentrajt  &  Summers.  €06  Penn- 
(ylvanla   SH..   Sen   Francisco,   Calif. 

Leo  Epp,  Inc.,  317  Broderick  St.. 
San   Francisco.  Calif. 

Rademan-Gulsto.  <0  Ringold  &t., 
San  Fr&nclFCO.  Calif. 

Midi-tate  Constr.  Corp ,  427  Br>'nnt 
St..    Sun    Francisco,    Calif. 

M.  &  K.  Corp.  200  Financial  Cen- 
ter BIdg.,  San  Franclpco. 

Williams  &  Burrows.  10  California 
Drive,   Burlingame,  Calif. 

Daley  Prothcrs,  Box  127,  Belmont, 
Calif. 

•  F'oter    Sorensen.    927    Arguello    St., 
Redwood    City.    Calif. 

CharltfH  C.  MacCIoaky.  112  Market 
St,  San  Francisco.  Calif. 

Clem  Anderson.  2048  -  A  Lincoln 
Ave..   Alameda.  Calif. 

B.  &  R.  'Jonstr.  Co..  268  Market 
St..  San  Francisco.  Caiif. 

James  I.  Bnmcs  Constr.  Co.,  041 
Riiss  BIdg.,   San   Fra^icisco,   Calif. 

A.  M.  Hardy,  7SC  Clementina  St.. 
San  Francisco,  Calif. 

Payne  Conrtr.  Co..  308  5th  fe't.,  San 
Francieco.    Calif. 

l.oulp  Benelli.  1360  Wes*.  Avenue. 
Sflfta  Rosa.  Calif. 

H.  tt  D.  Conctr.  Co.,  No  9  Lana- 
dale   Ave,    San    An?elmo,   Calif. 

D.  L.  Fauli,  700  Mendocino  Ave.. 
•Santa  Rosa,  Culif. 

C.  W.    Hansen.    1301    Sanoma   Ave 
Sarta  Posa,  C.alil. 

Chas.  Hood,  615  Siiva  Ave..  Santa 
Roea.  Calif. 

^Vade  C.  Harvey,  2266  GuernevillB 
Road.   Santa  Roea,  Calif. 

Stolte.  Inc..  M51  Sau  Lesuidro  St., 
Oakland,  Calif. 

A.  F.  Mattock  Co..  ?12  Clara  St... 
San    Frauri;tco.   Calif. 

Whalln  Bros.,  ir42  23rd  Avenue. 
Oakland,  Calif. 

Marin  Corp.,  Box  417,  Sauralito. 
Calif. 

Hugh  B.  Cunning.  70(S  Hoen  Ave.. 
Santa  Rosa,  Cslif. 

Parker,  Steffens  &  Pearce,  135  So. 
Park,   San   Francisco.   Calif. 


Engineering  Section 
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31-32— WATER  SUPPLY  A. 
SEWAGE  DISPOSAL 
PLANTS 

5/0/47  •     81 

•Id*  Rejected 
Water  Pltration   Plant 
PASCO,  Washington. 
Owner — City   of   Pasco.   Adah    Perry. 
city  clerk.  City  Hall,  Pasco.  Wash. 
Consulting  Engineer— John  W.  Cun- 
ningham A  Associates,  1112  Spald- 
ing BIdg.,  Portland  4.  Or*. 
Unit  No.  1  of  a  6.000,000-gallon  per 
day  water  filtration   plant  consisting 
of   construction    of  a   concrete  head- 
house,  mixing  and  coagulation  basins, 
filter    basins   and    clear    water   well 
storage  basin,  with  the  adjacent  nec- 
•isar>'  sewer  drain,  outlet  and  waste 
plp*a.'  Units    No.   2    and   8   consisting 
of  Installation  of  pumps,  filter  equip- 
ment wiring,  piping  and  reconstruc- 
tion   of   th*   river    piunphouse    with 


connecting  piping,  respectively,  ara 
not  Included  In  this  contract 

Bids  submitted  and  rejected  May  6 
were: 

Jamee  Construction  Co.,  Seattle, 
Wash..  I1003M-77. 

W.  C.  Smith  Construction  Oa,  Port- 
land, Ore.,  $230,160.50. 

Fred  J.  Early  Jr.  Co.,  San  Fran- 
cisco, Calif..  1240,634.00. 

Utility  Construction  Co.,  Tacoma, 
Wash..  1262,783. 

Gaasland  Co.,  Portland,  Ore.,  $818.- 
416. 


Specifications  obtalaable  from  Ui« 
above  office. 


5/0/47  •     32 

Ownar  Taking  Bid*— Due  July  IS, 

8  P.  M. 
Sewag*  Treatment  Plant 
TRACY,  Calif.,  San  Joaquin  County. 
Owner — City  of  Tracy.  Charles  B.  De 

Freitas,  city  clerk.  City  Hall,  Tracy, 

Calif. 
Consulting  Engineer — John  S.  Bates, 

3134  Eton  Ave..  Berkeley.  Calif. 
Unit  quantities  will  be  given  soon. 

Specifications  obtainable  from  the 
office  of  the  city  clerk  or  from  the 
office  of  the  consulting  engrineer  upon 
deposit  of  125,  refundable. 


33 — 


BRIDGES 


6/0/47  •     88 

Low  and  Only  Bidders 

Bridge  Cos*  $128,141J0 

STANISLAUS  COUNTY,  Calif.  Across 
Tuolumne  River,  about  six  miles 
east  of  Modesto. 

Owner — State  of  California,  Divlaion 
of  Highways.  Public  Works  BIdg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  BIdg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  girder  bridge^ 

Low    Bidder  —  Erickson,    Phillips    & 
Welsberg,     3341     Telegraph,     Oak- 
land. Calif.,  8128,141.00. 
The  woric  involves: 

(1)  575  cu.   yd«.   structural   excava- 
tion; 

(2)  156    cu.   yds.    class    A    portland 
cement  concrete  footing  blocks; 

(3)  1080   cu.   yds.   class  A  portland 
cement  concrete  structures; 

(4)  1000  lln.  ft.  concrete  railing; 

(5)  750  lbs.  miscellaneous  steel; 

(6)  2940  lln.  ft  furnish  steel  piling; 

(7)  168  each  drive  piles; 

(8)  16  each  steel  pile  splices; 

(9)  266,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(10)  266,000  lbs.  place  bar  relnforchig 
steel ; 

(11)  engineer's  office. 

Total  bids  submitted  May  7  were : 

(A)  Erickson,    Phillips    8c    Welsberg. 
Oakland.  |128,141.90. 

(B)  Dan   Caputo,    San    Jose,    1128.800. 

(C)  Butte      Construction      Co.,      San 
Francisco.  $166,813. 

(D)  S.  C.  Giles  &.  Co.,  Stockton,  $216.- 
883.22. 

Unit  prices  'were : 


5/8/47  •  SS 

Low  and  Only   Bddcrt 

Sewer   Extension;   Spec.  20246 

Cost,    $4409 

SAN  FRANCIS<CO.  Calif.  24th  Street 
easterly  from  Illinois  Street. 

Owner  —  City  and  County  of  Sa.i 
Fran<tl8c«.,  Dept.  of  Public  Works, 
Room  282.  City  Hall.  San  Fran- 
cisco, Cal'.f. 

City  Engr.— Ralph   Wadrwcrth,   City 
I     hall.  Ban  Francisco,  Calif. 

Low    Bidder — Faton   and   Smith,   718 
Ocean  Ave.,  San  Francisco,  $4409. 
Work    involves : 

(1)  300    If.    18-tn.    cement    a<ibestos 
pipe  f>ewer; 

(2)  2  each  manholes; 

(3)  4  each  side  sewer  saddle; 

(4)  S  tons  crushed  rock. 
Complete    bids    submitted    May    7 

wei-e: 

Eaton  St  Smith,  San  Francisco, 
Calif.,  (1)  $13;  (2)  $256;  (3)  $18;  (4) 
$6;  total,  $4400. 

Arthur  Wallgren.  San  Francisco, 
Calif.,  (1)  815;  (2)  $300;  (3)  $S0;  (4) 
$6;  total.  f531& 

B.  J*.  Treacy.  San  Francisco,  CaL, 
(1)  $17.65:  (2)  $339;  <8)  fl8;  (4)  $10; 
total.  $6075. 

Patrick  R.  Kelly.  San  Francisco, 
Calif.,  (1)  S20.20;  (2)  $262,  (S)  $20; 
(4)  $12;  total,  $6700. 

Chas.  L.  Harney.  San  Fmnclsco. 
Calif.,  (1)  f 21.40;  )2)  >260;  (3)  $12; 
(4)   $3.75;   total.  $6099.25. 


Now   IContgomary   St,   San    Fran- 
daeo,  Ckllf  . 

Plana  by  own*r. 

Includes  dredging  Section  "A,"  a 
channel  In  Petaluma  Creek  60  ft 
wide  on  the  bottom  to  a  depth  of 
4  ft  b«low  mean  lower  low  water 
(plua  1  ft  allowable  overdepth) 
from  the  upp«r  limit  of  the  proj- 
ect downstream  to  a  point  opposite 
the  foot  of  Western  Ave.  in  Peta- 
luma, and  dredging  Section  "B."  a 
channel  in  Petaluma  Creek  100  ft 
wide  on  the  bottom,  commencing 
at  a  point  opposite  the  foot  of 
Weetem  Ave.  in  Petaluma  a  dis- 
tance of  approximately  11.900  ft. 
to  Haystack  Landing,  Including  the 
turning  basin  to  a  depth  of  8  ft 
below  mesm  lower  low  water  (plus 
1  ft.  allowable  overdepth). 
Bids  will  be  taken  aa  follows : 

(la)  4600  cu.  yds.  dredging  and  de- 
positing material  from  Section 
"A." 

(lb)  150,800  cu.  yds.  dredging  and  de» 
positing    material    fom    Section 
"B." 
Sp«piflcations  obtainable  from  the 

aboVe  office. 


35—     DOCKS.  PIERS  & 
HARBORS 


83 
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Low  and  Only   Bidders 
Sewer    Realignment;    Spec.   20248 

Cost,  $3640 
SAN   KRANCl.SCO.    -allf.     19th   Ave. 

opposite    Ueiit'iowe    Drive. 
Owner  -^  City  .ind   County   of    San 

Francisco.  D«pt.  of  Public  Worlui. 

Room    i82.    City    Hall.    San    Fran- 

clsco    0&)tf 
City  Engr.— Ralph   Wadsworth,   City 

Hall,  Sail  Francisco.  Calif. 
Realignment  of  Stanley  Mrcet  sani- 
tary sewer. 
Low     Bidder— Martin     Murphy.     La- 

gima  and  North  Point  Streets.  San 

Frencisco.  Cullf.,  $3540. 

Other  bids  submitted  May  7  were: 

Chas.    L.    Hamev.    San    Frendsco. 
Calif.,  $3819. 

Arthur    Wallgren.    San    Francisco 
Calif,  $4200. 

E:a*3n    St    Smith.     Snn     Francisco. 
CalU.,  $4900. 

Patrick    R.    Kelly.    San    Francisco, 
Cahf..  $5:^00. 


5/8/47  •  3f> 

Owner  Taking    Bids — Due    May  14,  2 
P.    M. — Orydoek    and    Overhaul 
Plledrlvers   Nos.  4  and  6 
?AN  FRANCISCO,  Calif. 
Owner — Boa  id  of  i  tate  Harbor  Com- 
missioners,  Frank  O.  White.   Clilcl 
Engineer.   Ferry   BIdg.,    San   Fran- 
cisco, Calif. 
Plans  by  owner. 
Bids  will  be  taken  as  follows : 
Contract   A 
(1)  lump    sum,    for   drydocking    and 
overhauling  Piledrlver  No.  4    ind 
pet  forming  alt   work    except    re- 
placing shoathmg; 
t2)  price    per    sq.    ft    for    replacing 
apprtx.    100  sf.   of   hheathing;. 
Contract  B 

(1)  lump    sum    for    drydocking    a.id 
overhauling    Piledrlver    No.    6    ex- 
cept  replacing   aheathing; 

(2)  price    per    sq.    ft.     for    replacing 
approx.   100  s.f.   of   sheathing. 

Specifications  obtainable  from  the 
above  office. 


• 

(A) 

(B) 

(C) 

(D) 

(1) 

$     8.70 

$  20.00 

$  16.00 

$  40.76 

(2) 

26.00 

86.00 

26.00 

300.10 

(8) 

62.00 

57.00 

97.00 

7&40 

(4) 

&00 

7.00 

5.66 

8.68 

(5) 

.60 

.60 

.72 

.90 

(6) 

2.26 

2.60 

265 

205 

(7) 

180.00 

125.00 

64.00 

60.24 

(8) 

80.00 

30.00 

43.00 

25.00 

(9) 

.025 

.065 

.022 

.004 

(10) 

.06 

.02 

.075 

.015 

(11) 

1200.00 

3000.00 

2080.00 

8940.00 

5/8/47  •  33 

Owner  Taldng    Bids — Due    May   20,   ? 

P.    M,— Bridge    (Repair) 
CALAVERAS  anr!   Amador  Countic::, 

Calif.    At   Mokelumne   river   bridge 

about  4  miles  south  of  Jackson. 
Owner— Slftte  <.f  California.  Division 

of     Highways,     Paul     O.     Harding. 

Dlst.  Engr..  1:^00  North  Center  St . 

Mockton  9.  Calif. 
Plana   by  Engrg.  Dept.   of  Owner. 
Repair  existing  bndge. 

Work  involves: 
(1(  7000   lbs.    fitructurai   steel; 
(2>  lump    sum.    assemble    end    erect 
pteel    gii  ders. 

Four    steel    girders    will    be    fur- 
nished free  of  cost  tc  conti-actor. 

Specifications   obtainable  from   the 
above  office. 


.1/8/47  •  23 

Owner  Taking    Bids— Due   May   20,  2 

P.    M.— Bridge 
MARIN  COUNTY.  Calif.    Across  La- 

gunltaa  Creek  in  Samuel  P.  Taylor 

State   Park. 
Owner— «tate  of  California.   Division 

of     Highways.     F.     W.     Panhorst. 

Bridge   Engr.,   Room    338.    Public 

Woiks    BIdg.,    Sacremento.    Calif. 
Plans  by  Engrg.  Dept.   of  Owner. 
.Structural    steel    and    timber    bridge 

Work   Involves : 

(1)  1     lot    hauling    state    fumlshfHl 
matciials: 

(2)  45    c.y.    struc    excav. ; 

(3)  5  M   FBM  fram?  and  place  Um- 
ber; 

•  4)   1.5  M.  FTM  Douglar.  fir  timber; 
(K)  8  cv.   ClasK  A   Portland    cement 
concrete  (fooiing  block) ; 
.  (6)  27  c.y.  do  (structure) . 

(7)  erecting   pteel   structure; 

(8)  10.800  lbs.   structural  isteel; 

(9>  rieaning  {.nd  painting  structural 
steel ; 
(10)  4.200  lbs   bar  reinf.  steel ; 

All  materials  in  coriiection  with 
Items  3  and  7  will  bo  furnished  free 
of  cost  to  the  contraotcr. 


34— DAMS,  RESERVOIRS  & 
DREDGING 

5/9/47  84 

Owner  Taking   Bid*— Due  May  28, 
2  P.    M. — unit   Quantltla* 

C»mbe-Ophlr  Canal 

NEVADA  COUNTY,  Calif.  About  five 
miles  north  of  Auburn. 

Owner  —  Nevada  Irrigation  District 
Thomas  Mulcahy,  president;  Bllxa- 
beth  P.  Frey.  secretary,  Oraas  Val- 
ley, Calif. 

En^neer— Blackie  Sc  Wood,  544  Mar- 
ket St.,  San  Francisco,  Calif. 

Complete  by  December  16,  1947. 
The  work  involves: 

(1)  clearing  right-of-way,  27  acr**; 

(2)  clearing  and  grubbing.  18  acres; 

(8)  30.000  cu.  yds.  canal  excavation, 
Sta.  9  plus  20  to  Sta.  36  plna  80 ; 

(4)  21,000  cu.  yds.  canal  axcavatlon, 
Sta.  35  plus  80  to  Sta.  126  plus  77 ; 

(5)  20,000  cu.  yds.  canal  excavation, 
Sta.  136  plus  19  to  Sta.  242 
plus  62; 

(6)  11,000  cu.  yda.  canal  excavation, 
Sta.  276  plus  22  to  Sta.  335 
plus  00. 

(7)  installing  36  in.  diameter  steel 
siphon  pipe.  4293  Hn.  ft.; 

(8>  Installing  33-ln.  diameter  steel 
siphon  pipe.  3998  lln.  ft; 

(9)  constructing  1  12-in.  CMP  turn- 
out; 

(10)  constructing  1  34-in.  CMP  tun- 
out; 

(11)  constructing  miscellaneous  con- 
crete structures.  163  cu.  yds. ; 

(12)  furnishing  sind  erecting  tlmb*r 
in  brtdg**  and  wasteways,  6.6  M 
ft  b.m.; 

(18)  conatructing    siphon     pipe    con- 
crete Jacket,  50.2  cu.  yds. ; 
(14)  constructing  cattle  gards,  IL 

Specifications  obtainable  from  the 
office  of  the  engineer  upon  payment 
of  $5.  not  refundable 


5/9/47  •  3ft 

Owner   Taking    Bid*— Due   May  21,  2 
P.    M.—  Repair    Fender    Lln*    and 
Corner  of  Plor  15 

SAN  FRANCISCO,  Callfomln. 

Owner — State     Haibor     Commission- 
ers. Ferry  Bldg.,  Son  Francisco. 

Plans  by  Engrg.  Dept.  of  Owner,  F. 
O.    White,    cixlef     engineer.     Ferry 
Bldg.,    San    Francisco.    Calif. 
Plans  and  t>peclflcatlonG  obtainable 

from  teh  above  office   of   th*  own  or 
upon  depovlt  ot  $10.00. 

37—     RAILROADS,  SUB- 
•      WAYS  A  TUNNELS 


Plana  by  owner. 
Wcrk    involves : 

(1)  12,000  hq.   ft  remove  pavement: 

(2)  1100  ft    remove  track; 

(8k  400  yds.   excavata   below  pave- 
ment: 

(4)  20  >ds.  excavation  and   backfill 
pipe    trenches: 

<5)  ir^  It.   construct  6  in    vitrified 
clay   pijje   surface  dniins; 

(6)  8S0  ft   conHtruct  6   In.   vitrified 
clay   pipe   vubdralns. ; 

(7)  460    cu.     yds.    fumit,n     crushed 
rock    ballast 

(8)  900    ft.    construct    plain    track; 

(9)  50   each   weld    rail  jointa; 

(10)  2.4  M.B.M.   furnish  Ewitch   Uea; 

(11)  lump    jum.    Install   branch-off; 

(12)  lump  sum.  inftaJ!  crossings; 

(15)  35  each  furnish  and  install  4/0 
copper  bonds; 

(14)  4C  each  furnish  and  histall  4/0 

by  56  In.  copper  bond* 
tl5)  6   each   furnish  and   Install   4/0 

»<y  76  In.  copper  bonds; 

(16)  4  each  /umi.«h  and  install  4/0 
bv  88  in    copper  bonds; 

(17)  2(i00  lln.  ft.  furnish  and  install 
4/0  copper   bonding  wire; 

(18)  12.000  fq.  ft.  construct  aspha!- 
tic  pa\'«»m€nt  on  Concrete  base; 

(19)  100  net  tons  conttnict  asphaltlc 
conform    pavement; 

(20)  :ump  sum,  allowance  of  $S0(^ 
adjust  prcperty  of  other  utili- 
ties ; 

(21)  lump  sum.  traffic  routing  work. 
Specifications  obtainable  from  the 

cashiers  office,  6th  floor.  426  Mason 
Street.  Sen  Francisco.  Calif.,  upon 
deposit  of  $10  ^;fundable. 

38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 


5/8/47  •     88 

Owner  Taking  Bid*— Du*  May  18, 
10  A.  M. 

Power  Lln* 

McCONE  and  ROOSEVELT  COUN- 
TIES, Montana.  ' 

Owner — McCone  County  Electric  Co- 
operative, Inc.,  Circle,  Mont 

Engineer  —  Toivo  Karkainen,  Stat* 
Water  Conservation  Board  No.  107, 
Armory  Bldg.,  Helena,  Mont 

54  miles  of  power  line. 
Specifications  obtainable  from  th* 

office  of  owner  or  from  the  engineer 

i»pon  deposit  of  $25. 


/ 


S4 


BURKE     FORM     CLAMPS 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOIJNP 

SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIBS 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

AU  Typt*  of  Concrete  Cottitruclion   Specialties 

W.     J.     BURKE     &     CO..     INC. 

7S0  Bryant  Str*«t  Ssn  Francisco  Phone  GArfield  87«>8 


6/8/47 

Owner   Taking   Bid*— Du*    May  20. 

2  P.  M. 
DrMlgIng;   8«Hal  (M-208-47-ia 
PETALUMA.  Calif.,  Sonoma  County. 

Petaluma  Credc. 
Owner — San  Franclaco  District  Corpa 

of  Engineers,  War  Department  T4 


WEST  COAST  LINE 

ef 

Cenpoaie  Mercaat*  4e  lo 
Cetta.  S.  A. 

Dependsbie  mcmthly  service  from 
Ssn  Francisco  and  Los  An|pele«  to 
La  Pai,  Manxanillo,  Acspulco, 
Salina  Cruz,  Puntarcnas,  and  Bal- 
boa, Canal  Zone. 


Mt  COLIMA 


Fi««  t.  r. 

MairMUl 


riwaL.  A. 

May  ami 


Receives  cargo  at  Pier  28 

San  Franciaco. 

Receiving  dates  to  be  announced. 

WILLIAMS.  DIMOND  A  CO. 

342  CelHamt*  tt.  Ttl«sh»in  tUttar  MM 

tAN  rRANCItCO  M.  CALirMMIA 


5/8/47  •      37 

Owner  Taking    Bids — Due  May  20, 
8   P.   M. 

Stookton— 4th  8t.  Connection; 
Municipal  Railway  Contract 
No.  270 

FIA.N  FRANCISCO,  Calif.  Stockton 
and    4th    St 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Com- 
niisplon.  287  City  Hall.  San  Fran- 
cisco, Calif. 


iRfaMI   pMRNIHIf 

Yaar 

today'*  aeeds. 

Cmll 
MMMIIIILL 


1746  Thirfnnnth  Street 
Oakland,  California 

T  W  i  i\  o  .«  li  %    16  2  2 
rN»«;rpris«;    I0930 


Gamerston  &  Green  Lumber  Co. 

Wfcofeso/«  ofid  Jobbing  Yard$ 

LUMIER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


1 


See  Fraacisco— 1  tOO  Aray  S*. 
ATwaUr  1300 


Oakland— 2001  Llvla«t«ea  Sf. 
Xffilofli  4-Jff4 


FiBERGLAS' 

Helps  the  ROOFER 


O^i 


OTHER    FIBERQLAS   UtBt: 

C*ld  ln«wl«tlen  •  Heef  ln«wlati*n 
Cemlert  Inwlotlen  •  OmI  Sfep  F)lt«r« 


1.  With    f-,lj.T<jln'.    Roof 
p  f  f  I  C  I  f  fi  c  y     f»s»    r      I  n  (   h     of 

2.  With       lo  M  ,J       Iri  ■.  It  n 
Fibf'rqicji   foo^rx)   ttwit 


With 


saving  Fib^rfjlns  mop  yfjrn 


At  yoitr  regular  dtalirt  or  tall  ^ 

WISTIRN  FIBIRGLAS  SUPPLY,  LTD< 


ofsrtffvroAf 
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Ftf  tr 


V  aryet 
••Her 


••47 


fNOfMffiaS 
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124  tr4  ttreet 
TWIeeeh*  14I8 


coNmAcroKs 
vaitNO 

fOS  Me***  •elMIe* 
Mieee  ».ff 84 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  9.  1947 


FRIDAY.  MAY  9.  1947 


DAILY    PACIFIC    BUILDER 


PACES 


/ 


J 


If 


6/»/47  •     M 

Owner  Taking  Bide — Due  May  19, 

•  P.  M. 
Storm  Drainage  ftyatem 
RICHMOND,  Calif..  Contra  Coata  Co. 

San  Pablo  Ave.  from  B&rrett  Ave. 

to  Biaaell  Ave. 
Owner  —  City    of    Richmond,    C.    A. 

Pltchford,   clerk.   City   Hall,    Rich- 
mond, 'Calif. 
City  Engineer— E.  A.  Hoffman,  City 

Hall,  Richmond,  Calif. 

The  work  involves: 

(1)  4840    cu.     yds.     excavation    for 
structures ; 

(2)  1177  cu.  yds.  reinforced  concrete; 

(5)  817  tons  crusher  run  rock; 
(4)  50  tons  binder; 

(6)  792  gallons  SC-1  liquid  asphalt; 
(9)  1S8  gallons  emulsified  asphalt  r 

(7)  687  tons  asphaltlc  concrete  base 
course; 

(8)  282  tons  aspbaltlp  concrete  sur- 
face course; 

(8)  78  tons  reinforcing  steel; 

(10)  6  each   clean   out  castings   and 
cover; 

(11)  4  each  eatchbasins,  type  II; 

(13)  1  each  catchbasln,  tsrpe  I ; 
(18)  2  manholes; 

(14)  70   lln.   ft    18-in.    vitrified  clay 
piper 

(15)  18    lln.    ft.    6-in.    vitrified    clay 
plp«; 

(16)  50  lln.  ft.  12-in.  corrugated  metal 

(17)  1661  aq.  ft.  concrete  sidewalk; 

(18)  181  lin.  ft.  concrete  curbing; 

(19)  230  sq.  ft  concrete  gutter; 

(20)  1618  sq.  ft  sidewalk  removal; 

(21)  228  lln.  ft  curb  removal; 
(82)  550  sq.  ft  gutter  removal  r 

(28)  350  lln.  ft   81x60-in.    corrugated 
metal  pipe  arch. 
SpecifLcations  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit  of  |5,  refundable. 


(10) 

(U) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(1») 

(20) 

(21) 

(22) 

(28) 

(24) 

(25) — 

(26) 

(27) 

(28) 

(29) 


15,00 
11.00 

♦18.00 
17.00 
16.00 

240.00 

2aoo 

4.00 

6.00 

19.00 

84.00 

80.00 

7000.00 

4.00 

18.00 

800.00 

1500.00 

20.00 

4,00 

taoo 


U.1S 

10.50 

&00 

6.00 

5.00 

41&00 

l&OO 

1.60 

4.00 

18.06 

21.94 

71.50 

15,437.00 

laoo 

10.50 

418.00 

1549.00 

l&OO 

1J» 

3&00 


80 


clay 


6/8/47 
Lew  and  Only  Bidders 
Bay  Farm  laland  Interoepter  ftewer 

Cost  8262368 

ALAMB2DA,  Calif.,  Alameda  Cotwty. 
Owner — City  of  Alameda.  J.  P.  Claiic 

city     clerk.     City    Hall,    Alameda,  I 

Calif. 
City    Engineer  —  Carl    Proerer,    City 

Hall,  Alfuneda.  Calif. 
Low  Bidder— McGuire  A  Hester,  796 

66th  Ave.,  Oakland,  Calif.,  1262,558. 

The  work  Involves: 

Pumping  Station 

(1)  660  cu.  yds.  excavation; 

(2)  750  lln.  ft  piling  cast  in  place; 
(8)  lump  sum,  reinforced  concrete; 

(4)  260  sq.  yds.  waterproofing; 

(5)  lump  sum,  pipe  and  fittings; 

(6)  lump  sum,  pump  motors  and  ap- 
purtenances ; 

(7)  lump  sum,   miscellaneous  work; 

(8)  lump  sum,  painting; 
•anltary  Sewer  Interoepter 

(9)  1210  lln.   ft  21-ln.  vitrified  clay 
pipe; 

(10)  8860  lin.  ft  18-!n.  ritrified  clay 
pipe; 

(11)  900  lin.  ft  10-ln.  vitrified  clay 
pipe; 

(U)  8    lln.    ft    12-ln.    vitrified 

pipe; 
(18)  9  lin.  ft  8-ln.  vitrified  clay  pipe; 

(14)  6  lln.  ft  6-ln.  vitrified  clay  pipe; 

(15)  82  each  standard  manholes; 

(16)  8  cu.  yds.  street  recnostructlon 
(Portland  cemoit  concrete) ; 

(17)  80  sq.  yds.  street  reconstruction 
(asphalt  concrete) ; 

(18)  160  tons  street  reconstruction 
(crushed  rock  and  prime  coat) ; 
Sanitary  Sewer  Force  Main* 

(19)  8280  lln.  ft  8-in.  cast  iron  pipe; 

(20)  100  lln.  ft  16-in.  cast  iron  i^pe; 

(21)  1180  lln.  ft  16-ln.  ball  and  joint 
pipe; 

(22)  lump  sum,  anchors  and  valve 
pita; 

(28)  240  lln.  ft  piling  cast  in  place; 

(24)  1200  lln.  ft  15-in.  vitrified  clay 
pipe; 

(25)  5  each  standard  manholes; 

(26)  lump  sum,  Krusl  pump  station 
connections ; 

(87)  80  cu.  yds.  street  reconstruction 
(Portland  cement  concrete) ; 

(88)  120  sq.  yds.  street  reconstruction 
(asphalt  concrete) ; 

(29)  8  cu.  yds.  curb  and  gutter. 
Total  bids  submitted  May  6  were: 

(A)  McOuire  *  Hester,  Oakland. 
82«8,55a 

(B)  Stoltev  Inc.,  Oakland.   1262,866.80. 


5/7/47  39 

Owner   Taking    Bide— Due    May    27, 

1   P.  M. 
Culvert    '  Cost   8193.500 

OAKLAND,  Calif.,  Alameda  County. 

Harrison  St  and  28th  St 
Owner— City  of  Oakland,  Chas.  Don, 
City    Clerk,     City    Hall,     Oaklanu, 
Calif. 
Crity  Engineer  —  Walter  Prlckstad, 

City    Hall.    Oakland,    Calif. 
Reinforced    concrete    box    culvert. 
Work    Involves : 

(1)  280  lln.  ft  6-ft.  by  14-ft  «-»n. 
relnf.  concrete  box  culvert  on 
timber  platform; 
(2,  9J1  lln.  ft.  6-ft  by  14-ft  8-ln. 
reinforced  concrete  box  cu'.- 
vert; 
(3)  4000     lin.     ft.     wooden     bearing 

piles; 
(4^  15     lin.     ft     48     In.      standard 
strength  rlnforced  conoreta  pipe 
conduit ; 
(5)  ISA    lin.   ft    36  in.   do; 
<«)  75   lln.   ft    27   in.   do; 
(7>  6  lln.  ft  24  In.  do; 
(8>  ir.l  lin    ft.  15  In.  plain  concrete 

pipe  conduit; 
(9)  91   lln.   ft  12   in.   do; 
(lOt  708    lln.    ft     8    in.    vitrified    clay 
pipe    sewer ; 

(11)  106  lin  ft  earth  channel; 

(12)  1    sewer    and    manhole    and    re- 
construction ; 

(18)  1    12-in.    cast    Iron    pipe    sewer 
crossing; 

(14)  8  each  relnf.  concrete  manholeii 
with  special  frames  and  covers, 

(15)  1    brick    ar>d    concrete    manhole 
with   standard   top; 

(16)  11    each     brick    manholes    with 
i'tandai'd    top; 

(17  •  2  each   utorm  water  Inlets  wU'i 

.U  in.   cpentng; 
(18)  ISO   cu.    yds.    brick    or    concreto 

walls : 
(19>  6    each    Y-branches; 

(20)  1    lamphole; 

(21)  40    cu.    yds.    riprap    waiin    and 
slope   pavement. 

Specifications  obtainable  from  of- 
fice of  the  city  engr.  upon  deposit  of 
$5   refundablt;. 


8  P.  M.  , 

Storm  Sewer  Cest  888,848.96 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Kensington  Way  from  Smith  LAne 
to  Alpine  Ave. 

Owner— City  of  Stockton,  B.  Ll  Tra- 
hem,  city  clerk.  City  Hall,  Stock- 
ton, Calif. 

cnty    Engineer  —  Lyle   Payton,    City 
Hall,  Stockton,  Calif. 
The  work  involves: 

(1)  1198  lln.  ft  72-ln.  diameter  stand- 
ard strength  reinforced  concrete 
culvert  pipe; 

(2)  84  lln.  ft  60-in.  diameter  stand- 
ard strength  reinforced  concrete 
culvert  pipe; 

(3)  50  lin.  ft.  20-ln.  diameter  stand- 
ard strength  reinforced  concrete 
culvert  pipe; 

(4)  50  lin.  ft  8-ln.  vitrified  clay 
pipe; 

(5)  8  lin.  ft  12-in.  standard  strength 
concrete  pipe; 

(6)  10  lln.  ft.  16-ln.  standard  strength 
reinforced  concrete  culvert  pipe; 

(7)  12  lin.  ft  18-ln.  4000-D.V.W.  con- 
crete sewer  pipe; 

(8)  3  each  special  brick  manholes 
with  frames  and  covers;' 

(9)  1  each  special  concrete  manhole 
with  frame  and  cover; 

(10)  2  each  existing  oaanhcrfes  to  be 
removed ; 

(11)  29  each  pipe  ends  to  he  plugged 
with  cement; 

(12)  1  each  existing  4-ln.  concrete 
bulkhead  to  be  removed  and 
pipe  end  to  be  prepared  for  con- 
nection to  proposed  72-in.  pipe; 

(13)  1  each  4-ln.  concrete  bulkhead 
to  be  placed  at  end  of  60-ln. 
pipe; 

(14)  2  each  connection  of  manholes 
to  72-ln.  pipe  with  12-ln.  and 
18-in.  pipe; 

(15)  14  connections  of  existing  catch- 
basin  lateral  to  72-ln.  pipe  with 
8-in.  pipe. 

Specifications  obtainable  from  the 
office  of 'the  city  engineer  upon  de- 
post  of  |5,  refundable. 


5/9/47  •     40 

Lew  and  Only  Bidders 

Resurfacing  Cost  860,968.80 

MERCED  and  STANISLAUS  COUN- 
TIES, Calif.  Between  three  miles 
north  of  Livingston  and  Stanislaus 
County  line  eund  between  Modeato 
and  Empire. 

Owner— State  of  California,  DtTMon 
of  Highways,  Public  Works  Bldg., 
Sacrainento,  Calif. 

State  Highway  Engineer — O.  T.  Mo- 
Coy,  PubHc  Works  Bldg.,  Sacra- 
mento, Calif. 

About  &9  miles  resurfacing  with 
plant  mix  surfacing. 

Low  Bidder— M.  J.  Ruddy,  922  J  St, 
Modesto,  Calif.,  860,968.50. 
The  work  Involves: 

Location  A— X-Mer-4-D 

(1)  5700     tons     minimum     aggregate 
plant  mix  surfacing; 

(2)  285  tons  paving  asj^ialt  plant  mix 
mix  surfacing; 

(8)  20  tons  asphalt  paint  binder; 
(4)    " 


40—       STREETS  AND 
HIGHWAYS 


68  tons  sand; 

Loeatien  B~X-Sta*110-C 

(5)  4750     tons     minimum     aggregate 
agg^regate  plant  mix  surfacing; 

(6)  238  tons  paving  asphalt  plant  mix 
surfacing ; 

(7)  16  tons  asphalt  paint  binder; 

(8)  57  tons  sand. 

Total  bids  submitted  May  7  were: 

(A)  M.  J.  Ruddy,  Modesto,  160,968.50. 

(B)  Frank  B.  Marks  &  Sons,  Tracy. 
865,744.50. 

(C)  M.  J.  B.  Construction  Co.,  Stock- 
ton, 874,352. 

(D)  E.  A.  Forde,  San  Anselmo.  |74,- 
590. 

Unit  prices  were: 


(A) 

(1) 85.15 

(2) 17.00 


(8). 
(4). 
(5). 
(6). 
(7). 
(8). 


35.00 

4.50 

4.40 

17.00 

35.00 

4.50 


(B) 
85.25 
16.50 
40.00 

6.50 

5.25 
1&50 
40.00 

6.50 


(C) 
86.60 
18.00 
80.00 

7.00 

5.20 
18.00 
50.00 

6.00 


(D) 
86.20 
20.00 
40.00 

&00 

&60 
20.00 
40.00 

6.00 

•     40 


5/8/47  Sj 

Owner  Tsl<lng   Bids — Due  Way,  19, 

7:30  P.   M. 
Sanitary  Sewer 

N>PA.  Calif.,  Napa  Co..  East  Ave. 
from  a  point  86  ft.  wowturly  frotn 
th*?  wejHterly  line  of  Silverado  Trail 
ri'nning  eaftcrly  660  leet 
Owner— City  of  Nrpa,  Chas.  A.  Mar- 
tin. City  Hall.  Napa.  Calif. 
City   EnR«neer-H    A.    Harrold.   City 

Hall.    Napa.    Calif. 
8-Inch    sewer. 

fepccifiration<t   obtainable    from    of- 
fice of  the  City  Clerk. 


Unit  prices  were: 


(1) 

(3) 

(8) 
(4). 
(8). 

(8) 8000.00 

(7) 180a00 

(8) 1000.00 

(8) 18.00 


(A) 

I  laoo 

4.00 
8600.00 

1.60 
5000.00 


(B) 

8  18.00 

6.00 

9000.00 

8.80 

4609.00 

8298.00 

1060.00 

720.00 

12.88 


5/8/47  •     89 

Owner  Taking  Bids — Due  May  28, 
11:45   A.   M. 

Pump  Discharge  Lines 
(Reconstruct) 

NEAR  VALLEJO.  Calif..  Solano  Co. 
North  of  city  llmlU. 

Owner  —  Solano  County  Sanitation 
District  No.  1.  c/o  Solano  County 
Board  of  Supervisors,  Lewis  Mor- 
rill, county  clerk,  Courthouse.  Fair- 
field. 

Engineer— William  Jones,  2685  Napa 
St..  Vallejo.  Calif. 

Reconstruction     of     pump    discharge 
line  on  FWA  sewer  project;  Docket 
No.  Calif.  4-462F. 
The  work  involves: 

(1)  lump  sum,   12-ln.  east   Iron   pipe 
connection : 

(2)  4  each  install  12-ln.  gate  valves 
supplied  by  district: 

(8)  1  concrete  valve  box; 

(4»  2000   lin.   ft    remove   and    dispose 

of  existing  12-in.  steel  pipe; 
(6t  2000   lln.   ft   lay  12-ln.    American 

cylinder    pipe    furnished    by    the 

district. 
Specifications  obtainable  from   the 
office    of    the    engineer    upon  deposit 
of  $5,  refundable. 


5/9/47  •     40 

Low  and  Only  Bidders 

Repair  Highway  Cost  842.893 

SANTA  CLARA  COUNTY,  CaUf.  Be- 
tween Alameda  Couttty  line  and 
Milpitas. 

Ownei>-State  of  California,  Division 
of  Highways,  Public  Worics  Bldf.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  one  mile  repairing  with  crusher 
run  base  and  asphaltlc  concrete. 

Low    Bidder — A.   S.    Jones,    Box    8C67, 
Brown's    Valley  Rd„    Napa,    Calif., 
$42,593. 
The  work  involves: 

(1)  12  cu.  yds.  remove  concrete; 

(2)  860  cu.  yds.  roadway  excavation ; 
(8)  75  cu.  yds.  structure  excavation; 

(4)  2860  tons  Imported  borrow; 

(5)  develop  water  supply  and   fur- 
nish water  equipment; 

(6)  200  M  gallons  apply  water; 

(7)  4110  tons  crusher  run  base; 

(8)  15    tons    liquid    asphalt    (SC-1) 
prime  coat; 

(9)  86  tons  asphaltlc  emulsion  paint 
binder  and  armor  coat; 

(10)  465  tons  screenings  armor  coat; 

(11)  1625  tons  asphaltlc  concrete  lev- 
eling course; 

(12)  946  tons  asphaltlc  concrete,  type 
A,  surface  course; 

(18)  21  cu.  yds.  class  A  portland  ce- 
ment concrete  stmeturMi; 

(14)  2700  lbs.  bar  relnf ordng  at^el ; 

(15)  100    lln.    ft    metal    plate  guard 
railing; 

(16)  65  each  moving  and  reset  culvert 
markers,  guide  posts  and  signs. 

Total  bids  May  7  were: 

(A)  A.  S.  Jones.  Napa,  842,598. 

(B)  A.    J.    Ralsch    Paving   So.,    San 
Jose,    844.367.50. 

(C)  Leo   F.   Plaaaa, 
844.70. 

Unit  prices  were: 
(A) 

8  20.00 

1.76 

LW 

1.40 

800.00 

1.T0 


8/8/47 

Law  and  Only  Bidders 

Resurfacing   Roads;    Spec.  18406 

Cost  826.640 

OAKLAND,  Calif.,  Alameda  County. 
U.  S.  Naval  Hospital. 

Owner  —  Public  Works  Department. 
12th  Naval  District,  Room  A- 109, 
Federal  Office  Bldg.,  Civic  Center, 
San   Francisco,  Calif. 

Work  Includes  (a)  the  reconstruction 
of  existing  bituminous  roadwork  In 
the  following  areas  where  base 
and/or  sub-base  failure  has  oc- 
curred: approximately  1500  lln.  ft 
of  20-ft  road  width  from  building 
No.  40  to  building  No.  13;  approxi- 
mately 1200  lln.  ft  of  20-ft  road 
width  from  building  No.  25  to  "turn 
around"  east  of  building  No.  87; 
approximate!  y800  lln.  ft  40-f t  road 
wMth  east  of  buHdlng  No.  18,  and 
certain  other  small  areas,  spotted 
here  and  there,  aggregating  close 
to  8000  sq.  yda ;  (b)  the  reconstruc- 
tion of  existing  bituminous  road- 
work  around  garage  building  No. 
Ill  with  approximately  1550  aq.  yda 
of  new  6-ln.  concrete  paving;  (c) 
the  seal  coating  with  screenings  of 
all  existing  roads  not  covered  above, 
approximately  84,000  sq.  yds. 

Low    Bidder— J.    R    Armstrong.    400 
Central.  Box  216,  El  Cerrito,  Calif., 
826,640. 
Complete    bids    submitted    May    7 

were: 

J.  R.  Armstrong.  El  Cerrito.  (1) 
826.640;   (2  )83060;  (3)  8197;  (4)  88.80. 

Heafey  -  Moore  Co..  Oakland.  (1) 
834.482.50;  (2)  86800;  (3)  82.54;  (4) 
84.75. 

Fredrickson  St  Watson  Construc- 
tion Co..  Oakland.  (1)  885,720;  (2) 
87480;  (8)   8260;    (4)   8480. 

J.  Henry  Harris.  Berkeley.  (1)  837,- 
940;   (2)   84500;    (3)   83.20;   (4)  85. 


5/8/47  •  40 

Low  and  Only   Bidders 
Spec.  20.164  Cost.  88.383.75 

Intersection  Channelisation; 

SAN  FRANCISCO.  Cal.  Bemal  Avi.. 
Sian  Jose  Ave.  and  Monterey  Blvd. 

Owner — <31ty  and  County  of  San  Wnji' 
Cisco,  Department  of  PubUo  Works, 
Room  282  C^ty  Hall,  Ban  Frandseo, 

Calif. 
City    Engineer  —  Ralph    Wkdaworth, 

City  Hall,  San  Francisco.  Calif. 
Low    Bidder — Chas.    L.    Harney.    575 

Berry    St.,    San    Francisco.    Call/.. 

88383.75. 

The  work  Involves: 

(1)  120  lln.  ft  unarmored   concrat* 
curb; 

(2)  750  lln.  ft  white  concrete  curb; 

(3)  3550  sq.  ft.  8^ -In.  white  conorete 
pavement ; 

(4)  1320  sq.    ft.    asphaltlc    concrete 
sidewalk ;  "^ 

(5)  1  catchbasln ; 

(6)  25   lln.    ft    10-ln.   vitrified   clay 
pipe  culvert; 

(7)  lump  sum,  traffic  signs; 

(8)  15  each  curb  reflectors; 

(9)  28  each  raised  pavonent  bant;' 

(10)  8000  lin.  ft  sandblasting  axiatlng 
traffic  lines; 

(11)  lump  sum,  removing  track  and 
replacing  pavement;' 

(12)  lump  sum,  electrical  work. 
Completion  time  120  calendar  daya 

Tolfcl  l.»ldp  submitted  May  7  were: 

(A)  Chas.  L  Haincy,  San~Franci8co, 
Calif.,  883*375. 

(B)  Eaton  8c  S?-nith,  San  Francisco. 
Calif..   80813.50. 

(C>    DeLuca   Se   Son,   San    Francisco, 
Calif..  S14,?14  40. 
Unit    prices    were : 

(A)  (B)  (C) 

(1) 82.40  81-10  88.38 

(2) 1.20  1.25  1.76 

(3) .34  .29  .66 

(4> .17.5  .10  .50 

(5) 235.00         200.(K»         358.3.3 

(6) 4.90  6.00  9.44» 

(7)...  4500  60.00         108A9 

(8) 1.85  1.00  11.60- 

(0) 5.00  S.00  9.57 

(10) .06  .10  .175 

(11)...  2475.00   4167.50   4748.52 

(12) 2000.00   2116.00   2^00.00 
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5/7/47 

Owner  Taking  Bids — Due  May  20, 
2  P.  M. 


LlfiHTING 

Architectural 

Theatrical 

Photographic 

FOR  MOOffRN  STORE  OESI«N  .   .  . 

•  R«c«st*<l  leas  ealts 

•  LoHvrvd  dewBlifbfs 

•  AdiastobI*  eye-ball  tpotli«bti 

•  Pin-hole  dowallghts 

•  Shorp-framiRg  marol  prei*cfora 

•  AdiattaM*  leavre  spotlifhft 

Maaafacfared  Lecoify — Imifilmfm 
Delivery 

ASSOCIATED  LIGHTING  SERVICE 
418  iryant  St.  Saa  FtomIsc* 

EXbreek  47U 


San    Jose,    846.- 


MASTER  ELECTRIC 
NAMMERS  AND  SPADE 

// 

"Power-Blow"  Elecfric  Hommer  I  Spade 
end  o  full  lins  Hommsr  Toolt. 


Call  for  free  det^onttration. 

ROBERT  M.  TAYLOR  CO. 

735  Treat  Ave.,  Sen  Frsnciico  10 
PKone:   Mlttion  0787 
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Owner  Taking   Bide— Due  May  28, 


(1) 

(8) 

(8) 

(4) 

(5) 

(6) 

(7) 

(8) 88.<» 

(9) 42.00 

(10> ™ YS> 

(11) Ejtft 

(12)... - 8w40 

(18>.^>. •0.00 

(14) J4 

(16) 4.00 

(18) .^~.  .J**** 


(B) 

(d) 

8  12.00 

1  10.60 

1.50 

6.80 

4.80 

4.50 

1.65 

1.80 

1800.00 

450.00 

2.50 

8.80 

8.40 

8.60 

25.00 

26.00 

82.50 

82.00 

5.85 

6.40 

5.75 

5.60 

6.20 

6.90 

80.00 

53.00 

.16 

.15 

5.00 

5.00 

5.00 

6.70 

O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  B 


Ht»M: 


A««. 
Calif. 
GA»««M9110 


...YARDS    AT... 

79)   Coontr  Road 

San  Carlo*,  Calif. 

Phome:  San   Carlo*  2041  M 


907   Bonanra    RomI 

La*  Vtgaa,   Nevada 

Phont:   La*  Vagaa   1344 


'For  a  Square  Deal  Call  O'Neill' 


Uniforml'ly 


IN     STOCK 

Nerdberg-Raday 

PORTABLE 

CONTRACTORS 

TABLE    SAW 

a    10-lack  RIade 

•  Gaseliae  Powered 

•  Refatlaq  Table  Ri^.  Cress 

Cat*.   Mlt*rt.   Cats  Jack 
Roffert,  Revels,  ate. 

%—  ft  Ted«y 

COAST 

EQUIPMENT 
COMPANY 

«4t  Rry««*  St.      MArlief  8740 


"GET  COAST  WISE" 
C«M*  fa  fmr  OeaieattrsfloB 


K.^yv  A<ro(/i/e£  of 


PACIFIC  PORTLAND  CEMENT  CDMPANY 


DAILY 
PACIFIC  BUILDER 

OBiUbttahad  In  1800) 

PuMlahad  avary  maming,  exeept 

taturdaya,  tundaya  and    Lefai 

Halldaya  by 

F.  W.  Dad9«  Carparatlen 

4«B  Tantli  tt,  San  Franol8oa_a 

Talaphana  MArfcat  7110 

a.  B.  Mediavran,  Manaoer  •  Editor 
J.  COdgara,  Advertlaing  Manager 

•ubaartptlan  Rataat 

98IMM  per  year 
(FayaMa  In  Advanea) 
tlntla  Copy  18  Conta 

Advartloing  Ratea  on  Requoet 

Printed  by 
SUrk-Rath  Printing  «^^ 

A  PuMtoMng  Co. 

(■ntered  aa  Socond  Claaa  ICatter, 
July  ae*  1907.  at  the  poat  offlca  In 
San  Franolaeo,  Calif.,  under  the 
Act  of  Ifareh  S.  2017.) 

CoMlf^t  1846  by 
F.  W.  Dodga  Oorporatloo 


Pavement  Widening 

RODBX).  Calif.,  Contra  Costa  Co.  Be- 
tween 6tb  St  and  4th  8t. 

Owner^State  of  California,  Division 
of  Highways,  J.  H.  Slceggs,  district 
engineer,  2001  Van  Ness  Ave.,  San 
Frmnolaco  9,  Calif. 

Plana  by  engineering  department  of 
owner. 

About    0.8    mile    widening    existing 
pavement   with   aaphaltic   concrete 
and    constructing    shoulders    with 
crusher  run  base. 
The  work  involves: 

(1)  60  cu.  yds.  removing  concrete; 

(2)  800  cu.  yds.  roadway  excavation; 

(3)  lump  sum,  develop  water  supply 
and  furnish  watering  equipment ,' 

(4)  64  M  gallons  apply  water; 

(5)  16  stations  finish  roadway; 

(6)  1880  tons  crusher  run  base ; 

(7)  6  tons  liquid  asphalt  SC-1  prime 
coat; 

(8)  180  tons  plant-mixed  surfacing; 

(9)  8  tons  asphaltlc  emulsion  (paint 
binder  and  seal  coat) ; 

(10)  220  tons  asphalt  concrete  (level- 
ing course) ; 

(11)  240  tons  asphaltlc  concrete,  type 
A,  autface  course; 

(12)  20  each  guide  poets ; 

(18)  lump  sum,  extend  existing  cor- 
rugated metal  pipe  culverts. 
•     Specifications   obtainable   from  the 
above  office. 
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Owner    Tatting    Bids — Due    June    4, 

2    P.    M. — Surfacing,    Etc. 
Hl7MBOLI>T    COLNTY.    Calif.      Bet. 

Jordun     Or<H>k     and     South     Scotia 

Bri«fa. 
Owner — State  of  California,   Division 

of  Highways.   Public  Works  Bldg.. 

Sacramento,  Calif. 
State  Highway  Eliigr.— G.   T.   McCoy 

Public    Works    Pidg.,    Sacrahiento 
About     1 2    miles     construct     cement 

treated  >>aiie  un  a  portion  and  plac- 
ing plant  mix  surfacing  and  seal 
c<»Rt  on  cement  treated  base  and 

existing   surfacing. 

Work  mvolvea: 

(I)  develop    water    8U,)p'y    and    fur- 

nish water  equipment ; 

(2)  180  M.  gals,  apply  water; 

(8)  12,1500  .".y    cement   treated   base: 

(4)  1,010  bbls.  Portland  cement,  ce- 
ment treated   base; 

(5^  13  tons  asph.  emulsion,  curing 
aoal; 

(6)  ISO  tons  sand,  cement  Ireatel 
baae; 

(7)  8  tons  llq.  asph.  SC-2  prime  coat 

(8)  8  XnffM  asph.   paint  binder; 

(9)  8,800  tuns  min.  agg..  olant  mix 
surfacing; 

(10)  189  tons  pave.  asph..   pleiit  mix 
surfacing: 

(II)  19  tons  asph.  emulsion   seal  cout 
(12)  199  ton;<  screenings,  seal  coat. 

Speciflratious   obtainable  from  the 
above   office. 


40 


5/»/«7  • 

Low  rnd  Only   Bidders 

Imported   Borrow   Shoutders 

Cost.   823,732.^0 

YOLO  COUNTY,  Calif.   Between   So 
lano    County    line    and    iwo    mlle.i 
south   of   irrigation   canal. 

Owner— State  of  Callfonila.  Division 
of  Highways.  Public  Works  Bldg.. 
Sarramento.    Calif- 

State  Hlifhway  Bngineer— G.  T.  Mo- 
Coy,  Public  Works  Bldg..  Sacra- 
mento, Calif. 

At/out  8.9  miles  construct  shoulders 
of  imported   borrow. 

Low  Bidder— McOliiivray  Constr  Co. 
Box    878.    Sacramento,    Calif.,    823.- 
782.60. 
The  work  involves: 

(1)  9480  tons  imported   borrow; 

(2)  develop   water    supply    and    fur- 
nlah   water  equipme:)t; 

(8)  360  M.  gallons  apply  water. 
ToUi   bids  Bubmitted  May  7  were- 

(A)  McOtlllvray  Constr.  Co.,  Sacra- 
mento.  Calif..  828,782.80. 

(B»  Brown  A  Krull.  Palo  .^llo.  Calif 
884.911.80. 

(C»  Aata  Co:t8tr.  Co.,  Rio  Vista.  Cal.. 
8-MJ70.60. 

(D>    Harms   Bros..    Sacramento.   Cal, 

827.048. 

(E)  A.  A.  HWmondson  and  A  L.  Mil- 
ler.   Sacramento.    Calif..    828.£S3.60 

(D  H.  A  D.  Constr.  Co..  San  Ansel- 


•\  %    I   i»  A  'x  •:  I «.  1 :  11 


FOR   SALE 

TniBBRS,  wallboArdB,  plamUnff 
tafpc,  winwwli,  and  other  Imild- 
hT  materials.    SALE  PRICKS. 
Lart*  atocka  of  *1iard  to   get 
Iteaia. 

Wire,  write,  or  'phone 
CLKVBLAND  WRBCKING  CO. 

TMH  St.  —  VA  lenda  4977 


mo,  Calif..  832,80a 
(G>  Liouis  Biaaottl  Constr.  Co.,  Stock- 
ton, C:alif.,  882.707.30. 


(H)    Chittenden    &   Chlttenc<en, 
bum.  Cxlif.    889,080. 

Au- 

(I)   J.  iTenry 
840.087.50. 

Harris, 

Berkeley, 

Cal. 

Unit  pi  ices 

(A) 

(B). 

(C) - 

(D) 

(B) 

^ere: 
(1) 
82.35 
2.57 
2.69 
2  74 
20s 
3J0 
3^5 
3.90 
3.9S 

(2> 
$1000.00 

loaoo 

430.00 

100.00 

2491.00 

.300.00 

sao.oo 

1000.00 
1800.00 

(3) 
8150 
l.CC 
2.00 
3.C0 
2.00 

(F) 

lO» 

(H) 

(I) 

"—  •  - 

2.90 
2.00 
3.50 
3.60 
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Owner  Taking  Bido— Due  May  26, 
8  P.  M. 

Miner  Avenue  Improvement 

Coat  8M»246 

STOCKTON.  Calif..  San  Joaquin  Co. 
jjrom  east  property  line  of  Mary- 
vale  Addition  to  west  property  line 
of  E  St.  in  Falroaks  North. 

Owner— City  of  Stockton,  B.  L.  Tra- 
hem,  city  clerk.  City  Hall.  Stock- 
ton, Calif. 
The  work  involves: 

(1)  4545  cu.  yds.  excavation; 

(2)  2091  cu.  yds.  imported  subgrade 
material ; 

(3)  1270  tons  crusher  run  base  pave- 
ment; 

(4)  1059  tons  asphalt  concrete  wear- 
ing surface; 

(5)  876  In.  ft.  existing  ralroad  track 
of  StocktcMi  Terminal  A  Eastern 
Railroad  to  be  raised,  lined  and 
ballasted  with  1200  tons  of  road 
gravel,  including  construction  of 
54  lin.  yds.  of  62-Ib.  crossing 
guard  rail  complete  with  bolta 
and  rail  spreaders; 

(6)  668  lln.  ft.  existin  grailroad  tracks 
of  Central  California  Traction  Co. 
t  obe  raised,  lined  and  ballasted 
with  152  tons  of  road  gravel,  In- 
cluding construction  of  106  lin. 
yds.  of  75-lb.  crossing  guard  rail 
complete  with  bolts  and  rail 
spreaders ; 

<7)  7    existing    manhole   frames    and 
covrs    to    adjust    to    conform    to 
finished    surface    of    new    pave- 
ment. 
Plans  and   speclflcatons  obtainable 
from  the  office  of  the  city  engineer 
upon  deposit  of  85,  refundable. 


y 
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5/6/47 

Owner    Taking    Bids — Due    June    4. 
2   P.    M. — Grading    and    Surfacing 

BL,  DORADO  COUNTY.  Calif.  Be 
tween  Oeorgetown  t-nd  U  f.  itan 
ger  Station. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
bacrumento.  CaUf. 

St&te,  Highway  FJngr. — O.  T.  McCoy, 
Public    Worka   Bldg..    Sacramento. 

About    3.6    miles    grading    And    sur- 
facing with  1  Tiported  base  material 
an<l  pt^netration  treatment  and  ap- 
ply seal   ccat 
The  work   Involves: 

(1)  clearing  and  grubbing;' 

(2)  30.000  cu.  yds.  roadway  excava- 
tion; 

(8)  600   cu.    yda.    structure   excava- 
tion; 

(4)  260  cu.   yds.   ditch    and    channel 
excavaton ; 

(5)  38,000  ata.  yds.  overhaul; 

(6)  develop  water   supply   and  fur- 
nish water  equipment ; 

(7)  760  M  gallona  apply  waUr; 

(8)  188  sta.  finish  roadway; 

(9)  18,500    cu.    yds.    imported    base 
material ; 

(10)  110     tons     liquid     asphalt     SC-2 
penetration  treatment; 

(11)  35   tons   liquid   asphalt   RORC-5 
seal  coat ; 

(12)  840  cu.  yds.  disintegrated  gran- 
ite seal  coat; 

(18)  41  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(14)  131  each  monuments: 

(15)  180  lln.  ft.  guard  railing; 

(16)  106    each    culvert    markers    and 
guide  posts; 

(17)  0.8  mile  remove  and  reconstruct 
existing  property  fences : 

(18)  160  lin.    ft.   8-in.  CMP,   16-gage; 

(19)  750  lin.  ft.   18-in.  CMP,  16-gago; 

(20)  18  lin.   ft.  24.1n.  CMP,   H-gaso; 

(21)  420  lin.  ft.  salvage  existing  fi^po 
culverts ; 

(22)  340  lln.  ft.  relay  salvaged  CMP; 

(23)  2400  lbs.  bar  reinforcing  steel; 

(24)  1  each  frame  and  cover  for  drop 
inlet. 

Specifications  obtainable   from   the 
above  office. 


8/8/47  •  40 

Low   and   Only   Bidders 

Widenng  Cost,  874,177.30 

SAN  MATEO  COUNTY.  Calif.  At 
Cveneva  Ave.  near  San  Francisco 
Couuty  line,  and  in  Brisbane  near 
Visitaclon   Ave. 

Owner — State  of  California,  Division 
of  Hig'iways.  Public  Works  Blug., 
Sacramento.  Calif. 

State  HighMay  Engineer— G.  T.  Mc- 
Coy Public  Works  Bldg.,  Sacra- 
mento, Calif. 

.\bout  0.6  mile  net  le^igth  widen  ex- 
isting pavement  to  provide  c^a.,- 
neliratlcn  uf  intersections  and  In- 
.stallation  of  traffic  signal  systems. 

J.,ow   Bidder — C'has.    L.   Harney,    Inc., 
573  Berry  St.,  San  Francisco,  Ca'. , 
874.177.30. 
Work  involves: 

(1)  110    c.y.    remove    concrete; 

(2)  clear  and  grubb; 

(3>  3.2(K.  c.y.   rdwy.   excav. ; 
(4)  250  c.y.  struc.  excav.; 
»5)  750  cv.  import  borrow; 

(6)  2,470  tens  crusher  run  base; 

(7)  4£0    c.y.    salvage    surf.; 

(8)  develop   water  .supply   and   fur- 
nish water  equipment; 

(0)  60  M.  gals,  epply  water; 

(10)  32  sta.  finish  rdwy., 

(11)  7    tons    llq     asph.    SC-1,    prime 
ccat; 

(12)  14   tens   llq.   asph.,   SC-6,  armcr 
coat ; 

(13)  240  tons  screenings,  armor  coat; 

(14)  1.5    tons    asph.    emulsion,    paim 
binder  an  J  seal  coat; 

(15)  190  tons  plant  mix  surfacing; 

(16)  155  tons  asph.  concrete  leveling 
course; 

(17)  120  tons  asph.  concrete,  type   A 
surfacing ; 

(18)  1,230   l.f.    anph.    concrete,    rai.><ei< 
bars; 

(19)  1,20c   c.y.   Portland   cement   con- 
crete' pavement , 

(20)  200    each    tie    belt    assemblies; 

(21)  32  c.y.  Claw  A  portland  cement 
concrete  ptructures; 

(22)  3,900  lbs.  bar  relnf.  steel; 

(23)  1    each    frames    and    grates    fot 
drop  inlets: 

(24)  55  c.y    portland  cemont  concrete 
curbs ; 

^25)  l,05f'  each  curb  dov/efs; 

(26)  240  If.   laminated  timber  guard 
railing; 

(27)  500    J.f.    move    end    reconstruct 
existing  guard  raihng; 

(29)  110  If.  12-ln.  reinf.  coric.  pipe; 
(29)  3  each   remove  and   reset  exist 

light  standards  and  fixtures; 
1 30)  11  each  remove  and  salvage  ex- 

lEting   light    standards   and    fi.r- 

turcs ; 

(31)  9  each  remove  and  salvage  ex 
isting  light  fixtures; 

(32)  14  each  lightmg  units; 

(33)  tr.alfic  signal  systems. 

Total  bids  submitted  May  7  were: 

(A)  Chas.  U  Hamev.  Inc..  Can  Fran- 
cisco. Calif.,  874.177.S0. 

(B)  E^alon   &  Hmith,   Sen    Francisco. 
C:alif..    879,717. 

Unit   prices  were: 


(A) 

(B) 

(1)  ... 

84  &0 

87.00 

(2) 

326.00 

4<)a00 

(8» 

.79 

1.20 

(4) 

3.69 

3.00 

t5) 

1.90 

2.4a 

(6) 

ZISS 

3.00 

(7) .._ 

195 

1.00 

(8) ;. 

250.00 

'    800.00 

O) 

2.20 

3.00 

(10) 

12.75 

27.00 

(11)   

23  65 

ro.oo 

(12) 

23..15 

30.00 

(13) 

5.90 

4.00 

(14) 

40.00 

31.00 

{1B> 

6.65 
5.40 

6.00 

(16) -. 

6.00 

(17)  

860 

7.00 

(18) 

1  10 

1.60 

(19) 

1635 

i883 

'20» 

.75 

130 

(21).-     -     - 

41.50 

40.00 

(22)   ..„ 

.1C 

.1.5 

(28) -.- 

82.00 

.WOO 

(24)  ........... 

48.76 

48.0(J 

(23) 

2ft 

1.28 

(26)  

2  25 

SO*) 

(27) 

1.65 
1.86 

8.00 

(28) — 

4.00 

(29>  _- 

107.00 

187.00 

(30) Z... 

48  00 

80.00 

(31)  

14  40 

10.00 

(82) 

456.00 

400.00 

(331    

20.880.00 

27,575.00 

5/6/47  •  '.0 

Owner    Talcing    Bids — Due    June   4 

2  P     M.— Grading    and    Surfacing 
SANTA   ORUZ  and   San   Mateo  Con.. 

Calif.    Between  Wafidell  Creek  and 

Finney  Creel:. 
Owner— State  of  California.  Division 

of  Hiichways.   Public  Works   Bldg.. 

Sacrsmento.  Calif. 
Ptate   Highway   Engr— G.   T.   McCoy. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

P/i0fic:  DElawarc  7313 


Public  Worica  Bids.,  Sacramento. 
About    14    miles    grading    and    sur 
facing  with  plant  mix  aurfacmg  on 
crusher  run   haaa. 
The  work  involvoo: 


(1) 

(2) 

(3) 


75  ata.  claartnf  and  frubblns; 

1,100.000  cu.  yds.  roadway  esca 
vatlon; 

1100  cu.  yda.  atruoture  excava- 
tion; 

(4)  8000  cu.  yds.  ditch  and  channel 
excavation ; 

(5)  800^000  ata.  yds.  overhaul; 

(6)  7500  cu.  yds.  place  alooted  back 
material ; 

(7)  develop   water  supply  and  fur> 
water  equipment; 

(8)  8200  M  gallons  apply  water; 

(9)  75  sta.  finish  roadway; 

(10)  4300  tons  crusher  run  base; 

(11)  27  tons  asphaltlc  emulsion  seal 
coat; 

(12)  280  tons  acreeninga  seal  coat; 

(13)  90  tons  liquid  asphalt  SC-3  bitu- 
minous surface  troatmeat; 

(14)  1(^000  sq.  yds.  prepar,  mix  and 
shape  surface  bituminous  sur- 
face treatment ; 

(16)  700  cu.  yds.  sand  blending  ma- 
terial ; 

(16)  20  tons  liquid  asphalt  SC-1  prime 
coat; 

(17)  3280  tons  plant-mixed  surface; 

(18)  850    cu.    yds.    claaa    A  portland 
cement  concrete  structures; 
1  lot  frame  and  grates,  type  B, 
inlet; 
3  each  redwood  covers; 

(21)  100  cu.  yds.  rubble  masonry; 

(22)  4060  tons  light  stone  riprap; 

(23)  13,600  tons  heavy  stone  riprap; 
(34)  15  each  monuments; 

(26)  8  each  culvert  markers; 

(26)  28  each  guide  posts; 

(27)  31  each  move  and  reset  existing 
guide  posts; 

(28)  0.15  mile  new  property  fences; 
(28)  9    lin.    ft.  12-in.   reinforced   con- 
crete pipe,  standard  strength; 

(30)  27  lin.  ft  18-ln.  reinforced  con- 
crete pipe,  standard  strength; 

(81)  56  lin.  ft.  80-in.  reinforced  con- 
crete pipe,  standard  strength ; 

(32)  132  lln.  ft  42-in.  reinforced  con- 
crete pipe,  standard  strength; 

(38)  16  lln.   ft   12-in.  CMP,   16-gage; 

(84)  2  each  apillway  assemblies; 

(36)  70  lin.  ft  8-ln.  CMP  downdrains, 
16-gage ; 

(36)  2  each  salvage  spillway  assem- 
blies ; 

(37)  24  lin.  ft  salvage  existing  spill- 
way assembly  downdrains ; 

(38)  2  each  install  salvaged  spillway 
assemblies ; 

(39)  24  lin.  ft.  relay  CM  spillway 
assembly   downdrains. 

(40)  32,0DO  lbs.   bar  reinforcing  steel. 
Specifications  obtainable  from   the 

above  office. 


and  Basich  Broa.. 

Alhambra,  $28,- 

592. 

(C) 

Oilfields 

Trucking  Co.,    : 

Bakers - 

field.  884,287.60. 

(D)  Ooorgo  E 

:    France,  Vtaalia,  826*- 

871.10. 

Unit  prices 

were: 

(A) 

(B) 

(C) 

(D) 

(1). 

.    8    1.88 

8    IJO 

8    2.40 

8    2.65 

(2). 

100.00 

1000.00 

1500.00 

700.00 

(8). 

4.06 

7.00 

12.00 

8.00 

(4). 

148 

8.40 

2.96 

8.60 

(5>. 

2&00 

2T.00 

82.00 

2aoo 

(6). 

m 

.14 

.12 

.12 

(7). 

40.00 

15.00 

60.00 

64.00 

(19) 
(20) 
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Owner  Taking  Bid*— Due  May  28, 
2  P.  M. 

Highway  Repair 

KERN  COUNTY,  Calif.  Between  0.4 
mile  west  of  Cottonwood  Creek  and 
Cottonwood  Creek. 

Owner— State  of  California,  Division 
of  Highways,  E.  T.  Scott,  district 
engineer.  Office  Bldg.,  comer  Car- 
ruth  and  Olive  Aves.,  Fresno  15, 
CaUf. 

Plana  by  engineering  department  01 
owner. 

About  0.4   mile   scarify  and   reehape 
and  apply  "sub-oiling"  treatment  to 
the    control    20-ft.    portion    of    the 
roadbed. 
The  work  involves: 

(1)  21  sta.  scarify  In   gand   reshaping 
existing  roadbed ; 

(2)  20   M   gallons   furnish    and   apply 
water  (sub-olllng  treatment); 

(8)  75  tons  oil  (sub-oiling  treatment) ; 
(4)  21   sta.  mix,  compact  and   finish 
surface  (sub-oiling  treatment). 
Specifications  obtainable  from  the 
above  office. 


QUIET  OFHCES 
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5/9/47 

L.OW  and  Only  BIddoro 

fturfaclng  Coat  %\%AX%A«i 

INYO  COUNTY.  Calif .  Between  Route 
23  and  Mono  County  line;  between 
west  city  limit  sand  Route  28  In 
Bishop,  and  between  Route  28  and 
Keeler. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento, Calif. 

About  3.2  miles  surfacing  with  road 
mix  surfacing. 

I>ow    Bidder— Brown    ft    KruU,    Palo 
Alto,   Calif..   816.463.40. 
The  work  Involves : 

(1)  860  cu.  yds.  imported  borrow; 

(2)  develop  water  supply  and  funilah 
water  equipment; 

(8)  40  M  gallons  apply  water; 

(4)  29S0  cu.  yds.  minimum  aggregate 

road  mix  surfacing; 

(5)  264    tons    liquid    asphalt    (BC-8) 
road  mix  surfacing; 

(6)  42,800  aq.  yda.  mix  and  compact 
road  mix  surfacing; 

(7)  18  tons  asphalt  paint  binder. 
Total  bids  May  7  were: 

(A)  Brown   A  Krull,   Palo  Alto,   %\t,- 
468.40. 

(B)  Baaich     Bros.    Construction    Co. 


YttVn 

Acoustical    Til« 
Shushos    NOISI 

Offices,  school  auditoriums,  stu- 
dios   and    Other    pieces    where 
control    ol  sound    is    a    factor, 
throughout  America  are  finished 
with  Fir-Tex  Acoustical   Panel- 
ing. Noise  is  absorbed,  efficiency 
is  increased,  comfort  is  enjoyea. 
For  the  price  of  insulation  alone, 
you  secure  insulation,  acoustical 
correction,  and  charming  inter- 
ior finish.  Ask  us  for  suggestions 
'  estimates. 


CRAMER     CO. 

34B  VIRMONT  STRUT 
MARKIT  0411 


Hard -to -Get  Tools  for 
IMMEDIATE  DELIVERY! 

Following  is  a  partial  list  of  tools  and  equipment  we  have 
available  for  immediate  delivery.  They  save  time,  labor 
and  money  in  construction  work 

COMET  (Clipper) 
Radial  A  rm  Saws 
2  and  3  H.  P., 

Single  phaw. 

Swtng  Lut-Off  Saws 

%  and  1  H.  P.,  Single  phase,  1 10  volts. 

5  H.  P.,  3  Phase,  220  volts. 
AIR  COMPRESSORS,  6  cm.  ft.,  (Portable) 

1  H.  P.,  Single  phase,  110/220  volts. 

1%  H.  P.,  Gasoline  Engine  Drive.  * 

DRILLS,  Portable  Electric,  110  volts. 
DRILL  PRESSES,  17-inch  DELTA 
SYNTRON,  Portable  Electric  Hammers,  110  volts. 
SHELDON  and  CLAUSING  Screw  Cutting  Metal  Lathes 

10,  11  and  12-inch. 
HACK  SAWS,  Electric  Motor  Drive. 

Wriie  or  Phone  for  complete  information 
"If  ir»  a  F»rfmkl»  Teel  ...  We  Hmv  If" 

DELTA  EQUIPMENT  AGENCY 

SALES  •  RENTAL  -  SERVICE 
1312  ■reatfway,  OAKLAND     •    Tele^Mae  Tfaiplebar  4»7t 


t 
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DAILY    PACIFIC    BUILDER 
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41--<;AS,  water  AND  OIL 
PIPE  UNES 

6/T/47  41 

Own«r  Taking  Bld»— Du*  May  It, 

8  P.  M. 
Water  Unm  (InaUII) 
OAXI^ND,  Calif.,  Alain«da  County. 

»th  Ave.  TenninaL 
Owner — Oakland  Board  of  Port  Cona- 

mlMioners,    A.   H.    Ab«>,    secretary. 

Room  73  Qrove  St  Pier,  Oakland, 
.     Calif. 
Plana  by  engineering  department  of 

owner. 

Speclficationa  obtainable   from  the 
above  office. 


Supplies,  Equqimeiit 
Sob-Contract 
hfonnatioii 


— UnUl  May  10,  4  P.  M^  bida  wlU  be 
received  by  the  U.  8.  Bureau  of  Rec- 
lamation, CuBtoma  Houae,  Denver, 
Colo.,  under  Inv.  48,494-A  for  copper 
cable,  wire,  etc.,  f.o.b.  shipping  point 
and/or  Cody,  Wyo. 

Specifications   obtainable  from  the 
above  office. 

4S~MACHINERY  AND 
EQUIPMENT 

5/9/47  •     43 

Dump  Truck  Rental 
Bide  Wanted 

MODOC  COUNTY,  Calif.  —  UntU 
May  12,  2  P.  M.,  bids  will  be  received 
by  the  State  Division  of  Highways. 
F.  W.  Haselwood,  district  engineer, 
1657  Riverside  Dr.,  Redding,  Calif., 
for  rental  of  one  to  three  dump 
trucks,  4-  or  5-cu.  yd.  capacity,  for 
approximately  80  days'  use  In  Modoc 
.  County. 

Specifications  obtainable  from  the 
above  office. 


43 
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5/9/47 

School  Bua^Bide  Wanted 
1      COALINOA,    Calif.,     Fresno    Co.— 

UnUl  May  14,  8  P.  M.,  bids  will  be 

received  by  the  Claremont  Blemen- 
;tary  School  District,  S.  A,  Ckttes, 
1  clerk,  Coulinga,  Calif.,  for  one  48- 
I  passenger  school  bus,  with  turn-in 
j  allowance  for  one  40-pa8senger  bus. 
Specifications  obtainable  from  the 

above  office.     

6/8/47  •     48 

Tractor* 

Low  and  Only  Bidders 


5/8/47  •  42 

Steel   Pipe  and   Accessories 
Bids    WantMl 

SAN  FRANCISCO.  Calif.  —  UntU 
May  12,  3  P.  M.,  bids  will  be  received 
at  the  offices  of  Blackie  A  Wood. 
Engineer*  for  the  Nevadia  Irrigation 
District  <Gras8  Valley,  Calif.),  5'14 
Market  St.,  San  Francisco  4,  Call.', 
for  furnishing  steel  pipe  ard  acccH- 
sories  required  for  the  siphons  on 
the  Combe-Ophir  Canal  of  the  Ne- 
vada   Irrlg»itlon   District   as  follow,. . 

(1)  4283  l.f.  .36-in.  dlpp«>d  aiid  soil- 
proofed  steel  pipe  of  3/16  plate 
with  bell  and  spigot  Joints  ; 

(2)  39»8  l.f.  38-Inch  do; 

(3)  lump  sum,  3  air  ventx  complete 
with  connections ; 

(4)  6  bif.w-off  and  manhole  unit?, 
complete. 

Specifications  obtainable  from  the 
above   office. 


OAKLAND,'  CaUf.,  Alameda  Co.— 
Industrial  Equipment  Co.,  10811  Rust 
St,  Oakland,  Calif.,  at  18140,  |8090 
wthout  power  takeoff,  submitted  low 
bid  May  7  to  the  Bast  Bay  Municipal 
UUlity  District,  Room  812,  512  18th 
St..  Oakland.  Calif.,  under  Spec.  18SS 
for  two  4  -  wheel  pneumatic  -  tired 
tractors. 

Coast  Equipment  Co.,  at  |8280,  eub- 
mltted  only  other  bid. 


48 
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Radial  Gates  and  Hoists 

Three  L.ew  Bidder* 

BOULDER  CANYON  PROJECT 
Arizona-Callfomia-Nevada.— The  fol- 
lowing submitted  low  bide  May  6  to 
the  U.  S.  Bureau  of  FleclamaUon, 
Custom  House,  Denver,  Colo.,  tmder 
Spec.  1775  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Coachella,  Calif.,  four 
(4)  7-ft  by  8-fL  9-ln.  radial  gates  for 
station  6180  plus  79.86  and  8230  plus 
82.1 ;  two  (2)  8.ft  by  7-ft.  9.in,  ntdial 
gates  for  stations  6382  plus  10  and 
6427  plus  64;  four  (4)  5000-lb.  capa- 
city, hand-operated  radial  gate  hoiata 
for  stations  6180  plus  79,86  and  6285 
plus  S2.1;  two  (2)  5000-lb.  capacity, 
hand-operated  radial  gate  hoists  for 
stations  6382  plus  10  and  6427  plus  84, 
Coachella  Canal,  All-Amertcan  Canal 
System,  Boulder  Canyon  Project,  Ari- 
zona-Callfomla-Nev»da.  The  material 
will  be  Installed  by  the  government: 

John  W.  Beam,  Denver,  Colo.,  Item 
1,  $2075,  12,000  lbs. ;  Item  2,  |1076,  6200 
lbs.;  ship  both  items  120  days;  f.o.b. 


Denver;  terms  H%  10  days;  bidding 
all  or  none. 

Berkeley  Steel  Construction  Co., 
Berkeley,  Calif.,  Item  1,  $8500,  10,000 
lbs. ;  item  2.  |1840,  5200  lbs. ;  ship  both 
items  120  days ;  f.o.b.  Berkeley ;  terma 
net. 

Consolidated  Steel  Corp.,  Los  An- 
geles, Calif.,  item  1,  $5261,  10,500  lbs. ; 
item  2,  12936.  5600  lbs.;  ship  both 
items  120  days;  f.o.b.  Los  Angeles; 
terms  net. 


5/9/47  -  43 

Truck  Chassis— Contract  Awarded 

ETUREKA,  Calif.,  Humboldt  Co.— 
K.  B.  McCarthy,  7th  and  H  SU.,  Eu- 
reka. Calif.,  at  11697.80.  submitted  the 
only  bid  and  awarded  contract  May  6 
by  the  Eureka  High  School  District, 
H.  W.  Adams,  secretary,  1915  J  fit. 
Eureka,  Calif.,  for  one  1^-ton  truck 
chassis  with  cab,  f.o.b.  Eureka,  Calif. 
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GRADING,  FRESNO  COUNTY 
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5/8/47 

Cast  Iron  Pipe 

Bids  Wanted 
SAN     FRANCISCO,     Calif.  — Until 

May  16,  3  P.  M.,  bids  will  be  received 

by  Purchaser  of  Supplies  M.  H.  Gerry. 

270  City  Hall,  San   Francisco.  Calif., 

under  bid  No.  3938  for  furnishing 
and  delivering  cast  iron  pipe  for  the 
San  Francisco  'VjTater  Department, 
including  2600  ft  6-ln.,  1500  ft  8-ln, 
and  430  ft.  12-in. ;  delivery  to  be  made 
from  stock  m  San  Francisco. 

Specifications  obtainable  from  the 
above  office. 


Low  and  Only  Bidders 
Grading  Cost  $206,830^ 

FRESNO  COUNTY,   Calif.    On   Reed 
Avenue   between   Manning  Ave.   and 
Route  41. 

Owner— State  of  California.  Division 
«f  Highways,  Public  Works  BIdg , 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif. 

About  8  miles  grading,  constructiujj 
plant  mix  surfacing  on  bituminous 
treatment  and  applying  penertation 
treatment   to   shoulUers. 

Low  Bidder — A.  Telchert  &  Son,  Inc., 
Box  1133,  Sacramento,  Calif.,  |206,- 
530.60. 
Work   Involvca : 

(1)  80  c.y.   remove  concrete; 

(2)  clear  and  grubb; 

(3)  83.000  c.y.  '.-dwy.  excuv. ; 

(4)  1,500  c.y.  Rlruc.  excav. ; 

(5)  4,000  c.y.  ditch  and  channel  ex- 
cavation ; 

(6)  400.000   sta.    yds.    ove.-haul; 

I    (7>  2«,500  c.y.   Imported  borrow; 

(8^  develop    water   supply  and    fur- 
j  nlsh  water  equipment; 

I    (9)  6,000  M.  go  Is.  apply  water; 
1(10)  423  sta.  finish  rdwy  ; 
Ull)  60  tons  Uq.  aaph.  bC-2  penetrt.- 
tlon   treatment; 


(12)  107,000    s.y.     prepare,     mix     and 
shape   Kurf.,    bit    treatment; 
1.40O  tons  liq.  aaph.   SC-3  or  -4, 
bit   treatment; 

12.400  tons  min.  agg..  plant  mix 
surfacl?ig; 

620  tons  pave,   asph.,   plant   mix 
.surfacing ; 

4C  tons  asph.  emulsion,  seal  coal 
370  c.y.  Class  A  portlaud  cement 
concrete  struc. ; 
30.000  lbs.  bar  reinf.  steel ; 

(19)  250  lbs.  mesh  reinf.; 

(20)  2  miles  remove  and  reconstruct 
existing  property  fences; 
63  If.  36-ln.  reinf.  concrete  pipe 
standard  strength; 
57  l.f.  18-ln.  CMP.  16  gage. 
70  l.f.  24-ln.  CMP.  14  gage. 

Total  bids  submitted  May  7  were: 
(A)  A.  Telchert  &  Son,   Inc.,   Sacra- 
mento, 8206.530.50 
Louis  Blasottl  A  Son,  Stockton, 
8208,966.50. 

F.  Ounnar  Gramatky,  Fresno, 
8222,900. 

Brown  A  Doko.  Plsmo  Beach, 
$227,055.50. 

R.  M.  Price  Co.  and  Rex  B, 
Sawyer,  Huntington  Park,  1228,- 
678.60. 


(13) 

(14) 

(16) 

(16) 
(17) 

(18) 


•  21) 

(22) 

(23) 


(B) 
(C) 
(D) 
(E) 


6/9/47 

Gantry  Crane — Bids  Wanted — 

Addendum  Issued 

CENTRAL  VALLEY  PROJECT, 
California. — As  previously  reported, 
until  June  9,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House.  Denver, 
Colo.,  under  Spec.  1800  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Tracy. 
Calif.,  one  gantry  crane  having  a 
main  hoist  capacity  of  100  tons  and 
an  auxiliary  hoist  capacity  of  20 
tons  (changed  from  15  tons),  for  the 
Tracy  pumping  plant.  Central  Valley 
Project,  California.  The  crane  will 
be  erected  and  installed  by  the  gov- 
ernment No  charge  for  copies  of  the 
specifications  to  prospective  bidders; 
to  others,  |2.36,  not  returnable. 


Office.  Red  Bluff.  Calif. 

Specifications  obtainable  from   the 
above  office. 
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6/9/47  43 

Truck— Bids  Wanted 

MERCED.  Calif..  Merced  Co.— Until 
May  19,  8  P.  M..  bids  will  be  received 
by  the  City  of  Merced.  J.  J.  Gari- 
baldi, city  clerk.  City  Hall,  Merced, 
Calif.,  for  2-ton  truck. 

Specifications  obtainable  from  the 
above  office. 


Unit  prices  were; 
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fS/8/47 

Steel   Plates.   Etc 

Bids   Wanted 

COLORADO  -  BIG  THOMPSON 
PROJECT.  Colo.— Until  May  18.  2  P. 
M..  bids  Mill  be  received  by  the 
U.  Fi  Bureau  cf  Reclamation,  Cus- 
tomhouse. Denver.  Colo.,  under  Inv. 
F-46.  482-A-l  for  steel  plates  etc.. 
fob.  shipping  point  and/or  Wilda, 
Spur.   Coio. 

Specifications  obtainable  from  the 
above  office. 
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5/9/47 

Pipe— Bide  Wanted 

OAKLAND.  Calif..  Alameda  Co.— 
Until  May  21.  5:80  P.  M.,  bids  wUl  be 
received  by  the  E^aat  Bay  Municipal 
Utility  District  Room  406,  512  16th 
St,  Oakland,  Calif.,  under  LS-S82  for 
furnishing  and  delivering  40.000  lln. 
ft  aabestos-cement  water  pipe,  diam- 
eter* 4-lnoh  to  8-inch,  and  furnishing 
350.000  lln.  ft  cast  Iron  pipe,  diam- 
eters 2-tnch  to  20-inch. 

Specifications  obtainable  from  the 
above  office. 


«a 


6/9/47 

Copper  Water  Tubing 

Lew  and  Only  Bidder 

OAKLAND,  Calif.,  Alameda  Co.— 
Oakland  Plumbing  Supply  Co.,  4th 
and  Harrison  Sts.,  Oakland,  Calif., 
at  84600.  submitted  only  bid  May  7 
to  the  East  Bay  Municipal  Utility 
District,  Room  312,  512  16th  St.,  Oak- 
land. Calif.,  under  Spec  1884  for  18,- 
UOO  lln.  ft  %-lnch  diameter  copper 
water  tubing  In  60-foot  colls. 


5/9/47  4S 

Contract  Awarded 
Pip*  and   Fittings 

OAKLAND.  Calif..  Alameda  Co.— 
Steel  Tank  A  Pipe  Co.,  1100  4th  St., 
Berkeley,  Calif.,  at  179.449,  awarded 
contract  by  the  East  Bay  Munlcl{MLl 
Utility  District  Room  406,  512  16th 
St,  Oakland.  Caiif.,  under  Spec.  76 
for  furnishing  welded  steel  pipe  and 
special  pipe  fittings  lined  and  coated 
with  cement  mortar  for  the  second 
Mokelumne  Aqueduct  In  Contra  Costa 
County. 


4S 


5/»/47 

Insulators— Bids  Wanted 

DAVIS  DAM.  Ariaona.— Until  May 
22.  2  P.  M..  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation. 
Customs  House.  Denver,  Colo.,  under 
Inv.  7460- A -2  for  173,000  suspensloi) 
type  high-voltage  Insulators,  f.o.b. 
Earp,  Calif.,  and/or  points  In  south- 
eaatem  California  and  Ariaona, 

Specifications  obtainable  from  the 
above  office. 


(1) 

(2) ,„ 

(8) 

(4) 

(5) 

(6) 

(7)..__™. 

(8) 

(9) 

(10) 

(11) 

(12) __ 

(18) 

(14) 

(16) 

(16) 1. 

(17) 

(18). 

(19) 

(20) 

(21) 

(22) 

(23) 


(A) 

I  10.00 

2000.00 

.41 

2.50 

.80 

.006 

.75 

5800.00 

1.60 

7.00 

1800 

.07 

1800 

870 

22.00 

33.00 

60.00 

,10 

.15 

1000.00 

10.00 

800 

4.80 


(B) 

$     6.00 

2500.00 

.30 

2.60 

.40 

.0075 

.78 

1500.00 

2.00 

12.00 

1800 

.09 

16.00 

4.80 

17.00 

50.00 

55.00 

.10 

.20 

1200.00 

10.00 

2.60 

3.40 


(C) 

$  10.00 

4000.00 

.60 

2.00 

.60 

.005 

.80 

4ooo!oo 

1.50 

5.00 

1800 

.10 

17.00 

4.00 

20.00 

40.00 

50.00 

.10 

.20 

700.00 

800 

3.00 

4.00 


(D) 

I     5.00 

2750.00 

.46 

2.50 

.76 

.005 

.76 

2500.00 

2.00 

7.60 

22.50 

.09 

22.50 

4.00 

17.50 

2800 

55.00 

.12 

.10 

800.00 

20.00 

4.00 

5.00 


(E) 

8  10.00 

8000.00 

.53 

3.00 

.60 

.01 

.70 

2500.00 

2.00 

15.00 

20.00 

.10 

17.00 

3.80 

20.00 

40.00 

60.00 

.10 

.20 

600.00 

8.00 

850 

4.50 
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6/9/47 

Oil  Burner  and  Heater 

Bids  Wanted 

RED  BLUFF.  Calif.,  Tehama  Co. — 
Until  June  4.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency, 
Public  sulldtngs  Administration,  of- 
fice of  fte  district  engineer,  838  U.  S. 
Appraiser's  Building,  San  Francisco, 
Calif.,  for  new  oil  burner  and  oll- 
buming.  water  heater  for  U.  S.  Post 


5/9/47 

Interior  Painting 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  21,  2:30  P.  M.,  blda  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  DepartmMit  of  Public 
Works,  Room  282  City  Hall,  8«a 
Francisco,  Calif.,  fo  rinterior  painting 
of  Sheridan  School  and  the  Laguna 
Honda  School 

Specifications  obtainable  from  the 
office  of  CMty  Architect  Dodge  A. 
Rledy,  Room  266  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  |6,  re- 
fundable. 


SUBCONTRACT 
INFORMATION 


6/9/47  •     44 

Exterior  Painting 
Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— Russell 
Hinton.  361  Hayes  St.,  San  Francisco, 
Calif.,  at  (Prop.  I)  |6160,  (Prop.  II) 
83220.  submitted  low  bid  May  7  to 
the  City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall.  San  Franciaco, 
Calif.,  for  exterior  painting  of  Por- 
tola  Junior  High  School,  Glrard  St, 
between  Bacon  and  Brussels  Sts., 
and  exterior  painting  of  Golden  Gate 
School  on  Ck>lden  Gate  Ave.,  between 
Scott  and  Pierce  Sts. 

Other  bids  were: 

R  P.  .Paoll  A  Co..  (1)  86921;  (2) 
13713. 

Guy  Meyer.  (1)  $7884;  (2)  $3368 

A.   Quandt  A  Sons,    (1)    88466;    (2) 
t  


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .  .  Any  Place 
Home  field  20  minutes 
from   downtown   S.    F. 

S.  F.  BAY  AIRPORT 

One   Mile  East  of  San   Rafael 

on  Richmond-San  Rafael  Ferry 

Highway. 

Phone:  San  Rafael  4748 


SNAP  TIES  -  COIL  TIES  -  CYCLONE  DRILLS 

BAR  CHAIRS  -  JOIST  CHAIRS  -  HIGH  CHAIRS 

SLAP  SPACER  -  REED  CLIP  -  RAWL  PLUGS 

PERMAFORM  (Form  Oil)  -  STEEL  BEAM  HANGERS 


<z> /^cfie^io^  L^anc/ieie  ^ufifxuf 

COMPANY 


321   SIXTH  STREET  OAKLAND  7.  CALIF. 

TWinoaks  8383 


lilDllSTRIAL 

EQUIPMENT 

COMPANY 


What  a  Difference  a  Davey  Makes 
In  Air  Tool  Operation  Costs 


5/8/47  4 

Capper  Cable,  Wire,  Kta 
Bide  Wanted 
SHOSHONB  PnOJBCT,  Wyominf ,  * 


Davey  direct-driven  compressors,  gaso- 
line or  Diesel  engine,  have  ample  re- 
serve  power  for  tropical  operation  or 
continuous  service  at  high  altitudes. 
Combining  superior  materials,  work- 
manship and  engineering  skill,  the 
Davey  "Air  Aristocrat"  models  will 
provide  you  air  at  rock-bottom  costs  in 
the  toughest  construction,  mining,  lum- 
bering, oil  field,  quarrying,  roacT build- 
ing and  public  utilities  operations.  Pic- 
tured is  the  60  cu.  ft.  model.  See  our 
complete  line  of  Davey  compressors  up 
to  315  cu.  ft.  capacity. 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUS5£TT  STREET.  OAKLAND    3    CALIFORNIA 
SWEETWOOD   8877 


FRIDAY.  MAY  9,  1947 


DAILY    PACIFIC    BUILDER 


PACE  7 


Dave  Russ,  dj  |»4»4;  (2)  9S484. 

W.  O.  Thompson,  (1)  «964«;  (2) 
f417i. 

Robert  O.  Meyer,  (1)  f  12,204;  (2) 
$3017. 

Deemer  A  Deemer,  1)  |12.S00:  (2) 
13900. 

J.  Friedman,  (1)  no  bid;   (2)  $4887. 


6/9/47  •  44 

Exterior  Painting — Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
May  21,  2:30  P.  M.  bids  will  be  re- 
ceived by  the  City  unc.  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall.  San  l<Yanci8cc 
Calit..  for  exterlcr  palrtlng  of  the 
Daniel  Webster  and  Patrlclc  Henry 
achoole. 

Specifications  cbtalrable  irom  tiie 
office  of  City  Architect  Dodge  A 
Rledy,  Room  260,  City  Hall.  San 
Francisco,  Calif.,  upon  deposit  of  $3. 
refundable. 


(Continued  in  Second  Section) 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


ALTER  OFFICE,  $000;  126  Bayshore 
Blvd;  owner  and  builder,  Nielsen 
A  Dunwoody,  premises. 

AL.TBR  STORE,  $800;  1345  Mlsson 
St;  owner,  Herbst  Bros,  1525  Mis- 
sion St;  builder,  G  P  W  Jensen  A 
Sons,  320  Marlcet  St 

ALTER  DWELLING,  |©72;  66  Hart- 
ford; owner,  Chas  Stafford,  prem; 
buider,  Fred  S   Hall,  4380  Mission. 

ALTER  DWELLING,  |»70;  636  Hill 
St;  owner,  L  Edwards,  premises; 
builder,  Fred  S  Hall,  4380  Mission. 


Renew  Licenses 

(Continued  from  Page  One) 


'\-  1^     No    r  *  t '  [1    * o i '  A  '.  L 


'o.     P.    t.-rn-..     .     1        i       •   3 


cationB.  In  fact,  our  Sacramento 
office  has  devised  fourteen  form 
letters  to  achieve  correction  of  the 
most  consi.stent  errors. 

Foremost  among:  these  errors 
are:  1)  failure  to  enolose  fee  with 
application;  2)  failure  to  9ncloso 
application  with  fee;  and  3)  re- 
qiieatins  change  in  name  \vithout 
Btatiaff.  whether  there  is  a  change 
in  the  business  entity. 

While  the  first  two  cnors  may 
be  ascribed  to  caielessness,  tht! 
"change  in  name"  problem  prob- 
ably arises  over  a  niisunderstand- 
ing.  If  the  old  licence  was  granted 
to  a  partnership  or  coporation  ana 
during  the  past  year  a  change  in 
personnel  has  occurred,  it  is  im- 
portant to  note  whether  there  has 
been  a  charge  in  entity. 

If  a  Ww  business  entity  is  cre- 
ated a  new  license  is  required, — 
the  old  license  cannot  be  renewed. 

While  an  original  application  is 
re<|uired  from  a  new  entity,  a  new 
examination  ip  not  requireo  if  a 
principal  in  the  new  entity  has 
taken  the  exam  within  the  pn?t 
two  years.  Even  if  that  conditiort 
is  not  met,  upon  proper  showing  of 
experience  and  other  qualifications, 
the  registrar,  at  the  direction  of 
the  board,  may  waive  the  examina- 
tion requirement. 

The  board  assumes  no  re^ponsi- 
hility  lor  cash  sent  with  renewals. 
Checks*  preferably  certified,  oi 
postal  orders  should  accompany 
the  applications.  Al  any  rate,  all 
renewals  are  held  three  weeks  un- 
til the  checks  have  cleared. 

A  new  question  on  the  renewal 
form  this  year  should  command 
the  attention  of  all  cor.tractor.s : 
It  requests  the  name  of  the  com- 
pensation insurance  carrier,  th.; 
policy  number  and  the  expiiation 
date.  If  no  insurance  is  carried, 
contractor*  are  required  to  explain 
their  failure  to  do  so.    A  footnote 

?>oints  out  that  failure  to  carty  such 
naurance  is  adequate  gr«  unds  for 
Ruspension  or  revocation  of  li- 
cense. 

One  question  has  been  dropped: 
Contactors  are  reauired  no  longer 
to  state  whether  they  are  "active" 
or  "inactive".  This  qU'^stion  W4« 
asked  only  during  the  war  years 
to  secure  statistical  data. 

We  urge  all  contractors  to  take 
care  of  their  license  renewals  as 
soon  as  possible  for  the  most  ef- 
ficient handling.  Mail  it  in  early 
and  correctly  and  you'll  have  a 
valid  license  on  July  1. 


Roy  M.  Scott 

BestlBf  «rf  YeatUatisf  EQai|m«nt 

■aWf  -  High  and  t^w  Praeaure 

Maam  Trapa  .  Valve*  -  Mralnere 

Fan*    •    Blcwer*    •    Heating    and 

C**li«»0  C*ll* 

PlMeMArkat  Mil 

•TeM  U*  V*uf  Preblema- 

tti«s*»   8u  Praadscs 


ALTER  DWELLING,  flOOO;  1076 
Great  Highway ;  owner  and  builder, 
George  Kegoeaen,  premiaee. 

ALTER  two  flats,  $200C  each;  407- 
4G9  tu<d  401-403  Douglas  &t;  owner 
and  crntractor,  L  Brlendson,  400 
DoijgUuia. 

ALTER  apt,  5700;  25M  Pine  Street; 
owner,  K  Nalianiahl.  2033  Pine  St; 
contractor,    S    Handa.    1864    S=utter. 

Aiyn:R  dwelling.  33000;  101  Den- 
sluwe  T)r :  owner,  Wm  Gmy,  101 
Denslowe ;  contractor.  Mariposa 
Constr    Co,    1106    Mariposa. 

DWELLINGS.  6  l-story  frsghe,  $7,- 
000  oath  ;  NE  Cor  Hahn  and  Sun- 
rise Way:  Hahn  2K  and  50  N  Sun- 
rise Way;  NW  Cor  Sawyer  and 
Sunrise  Way:  W  Sawyer  25  and  30 
N  Sanriso  Way;  N  Sunrise  Way 
74,  99  and  124  W  Sawyer;  own<>r 
and  builder,  F  H  Thorlnson,  205 
Grand  Ave. 

ALTER  ^Itnrehoui  e,  S10,000;  520  Fol- 
som  St;  owner,  F  S  Peterson,  170 
9th  St:  contractor,  Cahill  Brothers 
20fl  San  some  St. 

DWELLING,    l-story    frame,    $8600 
E  Vernon   279   S   Randolph;   owner 
Kud  builder,  W  McCaulcy.  4933  17th 
Street. 

ALTER  dvelling,  JTSOC;  162o  San 
Jone  Ave;  f>^Tier,  Gilbert  Aitselmo 
1625  San  Joso  Ave. 

ALTER  epts,  $3000;  2482  Sacramen- 
to St;  owner,  Frank  Davidson,  2482 
S.icramcnto  St;  contractor,  Geo  T 
Robinson,  43  Milan  Tetrace. 

ALTER  commercial  Mdg,  J.350O;  639 
Mission  St;  cwner,  Dalziel  Realty 
Co.  c/o  cntr;  contractor,  Alfred  P 
Fisher,  300  Montgomery  St. 

FLATS,  2-s«ory  frame,  $11,000;  N 
21>th  St  256  E  Cflistro;  owner  and 
builder,  Lconarcl  Doyle,  3033  Cas- 
tro St. 


BUILDING  PERMITS 


Granted 


SAN  FRANCISCO 


MAY  8,  1947 


ADD  OFFICE  TO  WAREHOUSE, 
12000 ;  535  Mission  St ;  owner,  Harris 
A  Gordon,  156  2nd  St;  contractor, 
M  H  Gray. 

BUILDING  (l-story,  frame),  |7600; 
75  ft  N  of  Pacheco  on  46th  Ave; 
owner  and  builder,  J  E  Nunn  Im- 
provement Co,  860  Oalc  St. 

STEPS  AND  STUCCO  FRONT,  |500; 
349  Bank  St ;  owner  and  builder,  D 
Calcageoo,  331  Bank  St. 

OFFICE  SPACE,  RESTROOMS  and 
STORAGE  SPACE  on  ROOF,  $2500; 
276  10th  St;  owner,  Blum's  Pack- 
aging Plant,  prem;  contractor,  Mc- 
Gahey  A  Olson. 

PBRMA-STONB  FRONT  of  BUILD- 
ING, $1960;  47  Park  HUl  Ave; 
owner.  A  Meyers,  prem;  contrac- 
tor, Perma-Stone  Improvement  Co. 

RECONSTRUCT  SIDEWALK,  $2800; 
214  FYont  St ;  owner,  Norrls,  Beggs 
A  Simpson,  prem;  contractor,  Phoe- 
nlx-Slmpton  Co. 

MOVE  FRONT  DOORS  and  CON- 
STRUCT KITCHEN,  1966;  531  Oc- 
tavla  St;  owner,  Grace  Murray,  486 
Grove  St;  contractor,  R  C  Smith. 

PARTITIONS  and  CABINETS,  $1600 ; 
506  Mission  St;  owner,  Solnlt  Shoe 
Co,  833  Market  St ;  contractor.  Olaon 
Building  Co. 

REPAIR  FIRE  DAMAGE,  |6S01;  665 
Jones  St ;  owner,  SAG  Gump;  con- 
tractor, Leonard  Salomon. 

ADD  SUN  ROOM,  $1600;  2167  30th 
Ave;  owner,  P  F  Taylorson,  prem; 
day  work. 

ADD  MAID'S  ROOM  and  BATH, 
11000;  90  Rockridge  Terrace;  own- 
er and  builder,  M  Deaiano,  1022 
Buchanan  St. 


BERKELEY 


DWELLINGS  (Z-room)  (5),  17800 
each;  3206,  3210,  S214  Boise  St; 
owner,  John  R  Hoskins,  86S  S6th 
St,  Oakland;  builder,  R  J  Gholar, 
1527    Falrvlew. 

ALTERATIONS.  19500;  686  SanU 
Rosa;  owner,  Donald  Cookaey,  666 
Rose ;  builder.  John  E  Branagh,  106 
Sheridan  Ave,  Piedmont;  pUns  by 
Chamberlan. 

ALTERATIONS,  S600;  1606  Carlton; 
owner.  Jack  Daniela,  prem;  builder, 
J  R  C  Traylor,  8801  Adeline  St. 

Completion  Notices 


ALAHEDA  COUNTY 


Keconled  Accepted 

May    7,    1947— 4W    WARHEN    Ave, 


CIIYSIEI^'AIRTEMP 

TOMORROW'S 

Sealed  in  Refrigeration 

and  Compretior 

Refrigeration  Equipment  for 

COLD  STORAGE 

ICE  PLANTS 

LOCKER  PLANTS 

MARKETS 

Sold  by 

AETNA 
REFRIGERATION  CO. 

4Ut  IIOAOWAY 
OAKLAND  11.  CAUP. 
1 


San    Ltandro.     D    G    Osincup    to 

whom   It   may   concern   

.May  7,  1>47 

May  8.  ,J947— PTN  LOT  3  Bik  6. 
College  Homestead  .\.s&n.  Berke- 
ley. Lucy  A  B  Lortle  tc  .R  F 
Johnson  A  Son May  2,  1947 

May  8.  1947—6614  COLTON  lilvd. 
dcJcland.  Lothar  C  and  Mar- 
garet L  Maurer  to  whom  it  may 
concern May   5,   1947 


SAN    FRANCI8C0 


Recorded  Accepted 

May  8,  1947—1  and  9  FAXON  Ave. 
Henry  Erlckson  to  whom  it  may 
conct-m Mey    5.    1947 

May  7.  1947— RRTDGE  or  Ftate 
Highway  over  Presidio.  Depart- 
ment of  F-ub'lc  Worlie,  F^tate  of 
California  to  R  W  Reade  &  Co. 
Mav   C.    1940 

May  €.  1947— W  12th  AV72NUF.  100 
S   KIrkham.    Heyman    Hemes  to 

M'hom  it  may  concerr 

Mav   6.   1947 

May  6.  1947  —  1215  17  18th  AVE. 
Peter    and     Rove     Cnrdinalll     to 

uOBei^    Ragnl    A    Sons ' 

.....May  5,  1947 

May  S.  1947— 2arO-S4  *  48rd  AVE. 
Superior  Bldg  Co  to  whom  It 
mav  concern May  8,  1947 


CONTRACTORS  BOND 


SAN  FRANCISCO 


Mav  fe.  1947— S  OCEAN  AVE  hot 
19th  Avenue  and  J'lnii^ero  Scrra 
Blvd.  200  E  Muni  R  R  right  of 
v/ay  (store  bl3g>.  HasH  A  Roth- 
srhlld.  principal.  Fidelity  &  De- 
posit Co  of  Marvland,  surety,  for 
Sidney   A  Cohn |18,917 


BuSdm?  Contracts 


SAN    FRANCISCO 


ELECTRICAL    WORK    on    St    Oa- 

br-'el's    Parish    School,   41st   Avenue 

at  Ulloa  St. 
Owner — Roman    Oathcllc    Aichblshop 

cf  San  Francisco.  1100  Franklin  St. 
Contractor— Edward  W  Scott. 

Filed.  March  3.  1947.     Dated.  . .  

TOTAL  COST,   $9,694.00 


HEAVING    PYHTRM   on   akovj. 
Contractor  —  Empire   Heating  and 
Plumbing  Company. 

Filed,  March  8,  1947.     Deteo 

TOTAL   COST,    111.100.00 


Plnmbing  Permits 


OAKLAND 


642T  Grove;  owner,  Helen's  Beauty 
Parlor;  plumber,  Al  Ferreira;  1  fix- 
ture. 

2164  105th  Ave ;  owner,  R  H  Linden ; 
plumber,  R  A  Roeber;  6  fixtures;  8 
gas  outets;  11  water  connections. 

2148  105th  Ave ;  owner,  R  H  Linden ; 
plumber,  R  A  Roeber;  6  fixtures;  3 
gas  outlets;  11  water  connections. 

1901  Woodhaven;  owner.  Forest 
Pool;  pumber,  R  A  Roeber;  1  gas 
outlet. 

2080  Rutherford;  owner,  Cavin  E 
Brugga;  plumber,  R  A  Roeber;  1  fix- 
ture; 2  water  connections. 

009  Castle  Dr;  owner,  Niel  F  Braes; 
plumber,  Robert  Bruen  A  Son;  1  gas 
outlet. 

6768  Adeine  St;  owner,  Cockrell; 
plumber,  Cleaners'  Blxchange;  2  gaa 
outlets;  2  water  connections. 

1466    73rd    Ave;    owner,   Haael    C 

Sclarinl;    plumber; ;    water 

connections. 

1064  98th  Ave  owner,  Mrs  Gordon; 
I^umlier,  N  Previchi;  2  fixtures;  1 
gaa  outet ;  8  water  connections. 

6618  Shattuck:  owner,  S  T  John- 
son ;  plumber,  W  H  Picard ;  1  fixture ; 
4   gaa   outlets. 

1418  Trestle  Gen ;  owner,  John  Car- 
dell;  plumber.  J  H  Smith;  1  fixture; 
1  water  connection. 

5316  E  lOtb  St;  owner,  Dittman; 
plumber.  Wm  J  Souxa;  2  fixtures; 
4  water  connections. 

1938  81st  Ave ;  owner  Perry ;  plumb- 
er, P  SUva;  1  fixture;  2  water  con- 
nections. 

330  OMadera ;  owner,  David  J  Muel- 

er;   plumber,  ;   4  fixtures;  2 

gas  outlets ;  7  water  connectiona. 

8466  Baldwin;  owner,  D  F  Gohl; 
plumber,  Durant  7  fixtures;  10  water 
connections. 

6990  Devon  Way;  owner,  Vamey; 
plumber,  Durant;  6  fixtures;  10  water 
connections. 


Electrical  Permits 


SAN    FRANCISCO 


5966  53  Stevenson;  owner,  Crane 
Packing  Co ;  contractor.  Beacon  Elec- 
tric; 8  outlets;  alterations;'  8  pluga; 
8  switches. 

5967  3785-39  Sacramento;  owner, 
Poulsen ;  contractor,  Byington  Blec- 
tric ;  14  plugs ;  special. 

5958  4414  Srd  St ;  owner.  Neon  Sign 
Maintenance  Co;  contractor,  Bygln- 
ton  Electric;  1  branch  olncult;  algn 
feeder. 

5959  29  Van  Ness  Ave;  owner,  C 
Fuller;  contractor,  Byington  Elec- 
tric; motora. 

5960  176  Golden  Gate  Avef  owner, 
S  Schmltt;  contractor,  Hallhan  Neon 
Maintenance  Co;  sign. 

6961  844  Jones  St ;  owner  E  Bchen- 
baum;  contractor.  Halihan  Neon 
Maintenance  Co;  sign. 

5062  California  and  Maaon  Bta; 
owner.  Pacific  Union  Club;'  contrac- 
tor. Atlas  Elec  ft  Bng  Co;  motora 

6963  935  Folsom  St;  owner, ; 

contractor,    Atlas   Elec    ft    BSng    Co; 
motors. 

6964  2830  Qulntara;  owner,  ; 

contractor,  Arvld  T  Kruth ;  overhead 
service. 

5966  82  1st  St;  owner,  T  Ruah; 
contractor,  Dowd-Seld  Electric  Co; 
motors. 

5966  1146  Mission  St;  owner.  Hotel 
Tuba;  contractor,  Dowd-Seld  Elec- 
tric; alterations;  repair  complaint. 

6967  720  California;  owner,  Hart- 
ford Insurance  Co;  contractor  Bua- 
zell  Electric ;  880  outlets ;  under> 
ground  service. 

5968  763  Market  St;  owner,  Ooldea 
Rule  Cafe ;  contractor,  CKeef f e,  Inc ; 
8  plugs ;  motors. 

5960  726  15th  St;  owner,  O'Keeffe, 
Inc ;   motors. 

6970  904  Market  St ;  owner,  Mac/a ; 
contractor,  O'Keeffe,  Inc;  alterations. 

6971  888  Sagamore;'  owner,  Casey 


PLI'MBING  on  above. 

Contractor — James    H    Pinkerton    Co. 

Filed.  March  3,  1947.     Dtvted,   

TOTAL  COST,  $11,600.00 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


ir 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  9.  IM7 


Blectrlo;  Umpomry  mlw 

5972  1684    Eddy    at;    owner,    Mc 
L<eod;    contractor,   Cas«y   Electric;    9 
outlets;  1  switch. 

5973  S  Evans  6  ft  E  of  Rankin; 
owner,  Liowrle  Paving  Co;  contrac- 
tor. Decker  Else  Const  Co;  tempo- 
rary service. 

8974  150  New  Montgomery;  owner, 
Oreenwood  Bldg;  contractor.  Decker 
Elec  Const  Co ;  change  DC  to  AC. 

8976  ISO  Kearny:  owner,  Lola  of 
California;  contractor,  Lynch  Elec- 
tric; alterations. 

5978     1922  Taraval ;  owner,  ; 


contractor,  Crown  Electric;  sign  cir- 
cuit. 

8977  3424  San  Bruno  Ave;  owner, 
Oianlna;  contractor.  Bay  Eladtrlc; 
motors. 

5978  Broadway  and  Battery ,'  own- 
er, W  J  Patterson ;  contractor,  Frank 
J  KUmm;  2  outlets;  overhead  service. 

5979  7  Stockton;  owner.  Zachary; 
contractor,  Victor  Lemoge;  80  out- 
lets; alterations. 

5980  906  Mission ;  owner.  Chronicle 
Bldg;  contractor,  V  Lemoge;  6  out- 
lets ;  alterations ;  2  plugs ;  2  switches. 

6981    1678  Pacific  Ave;  owner,  ; 


CLASSIFIED  ADVERHSING 


contractor,  V  Lemoge;  1  branch  cir- 
cuit; special  equipment. 

OMS  4923  3rd  St;  owner,  Bayview 
Cleaners;  contractor.  Neon  Mainte- 
nance Co;  sign. 

6988  888  Castro  St;  owner.  Under- 
wood; contractor.  Neon  Maintenance 
Co;  sign. 

5984  897  O'Flarrell;  owner.  Mar- 
shall ft  Miller :  contractor  Neon  Main- 
tenance Co;  sign. 

6986  4747  Mlsion ;  owner,  Jorgen- 
son ;  contractor.  Neon  Maintenance 
Co;  sign. 

5987  469  Van  Ness  Ave;  owner, 
Beals;'  contractor,  Casey  Electric; 
motors. 


OAKLAND 


^mm^^fm^i^i 


1—    MISCELLANEOUS 


WE  URGENTLY  NEED 

Applicants  for  Jobs  in  all  types 
of  work  in  thf;  construction  and 
engineering  fields.  Positions  op- 
en locally,  country,  out  of  state, 
and  overseas. 


Chief  Engineer,  civil,  to  talce 
charge  large  overseas  proj.;  $1S0- 
f170  per  week. 

Estimator,  Industrial  and  ccmmer- 
clal  types  of  buildings.  Prefer 
man  in  forties  with  extensive 
background.  Start  $100  per  week. 
Orafteman,  electrical,  experience 
In  heavy  construction;  overseas; 
$1C3  per  week  for  40  hours. 

JOHN  L.  NfATHERS   •   Director 

TwtHty  Years  in  th*  Building 

industry 

WESTERN   PERSONNEL 
SERVICi 

(As«acr) 

Fonmtrty  Clericil  Ptsetnenl  Burttu 

T*chniral  •  ProfcMional  •  ComoMtcial 

26  O'FAKSBLL  ST.  SUITS  902-3 

GArficId  1617-l«ia 


MEN  AVAILABLE 

ENOINZBRS,  C.E.,  ME.  and  ETC. 
SUPTS.,   COMMERCIAL  and  IND. 
STTPTS..  nOAD  and   GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSTMEN,   AIL  TYF'ES 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
.\CCOUNTANTS,   TIMEKEEPERS 
SALESMEN.    Building;   MaterisiR 
A   complete   library  of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkoD  6-0579 

This  AGENCY  Is  designed  for  the 
Building  Industry 


QUDYSTRSTEEL 

If  that  is  the  way  your  accounting 
records  look.  It  la  time  to  have  them 
reorganised  1  Phone  A.  Lans,  SUtter 
3975.  Many  local  referencea 


1— .    MISCELLANEOUS 


ENG.  DRAFTING  DESIGN.    Quan 
titles.    Short  Jobs — quick  service.  Box 
56.  Dally  Pacific  Builder. 


Architect  with  office  wishes  to  as- 
sociate In  business  with  an  estab- 
lished Structural  Engineer.  Reply  Box 
B7.  Dally  Pacific  Builder. 


—TOWING    and    BARGE    WORK— 
Call  Bill  Atthowe,   SU.   SM3;   Pier  8 

(tf) 


BUILDING  MATERIAL 
"BOOK  OP  RAFTER  LENGTHS". 
How  to  cut  common  or  hip  i  afters, 
etc..  uHeful  end  needed  by  every  car- 
penter, lumber  doaler.  contractor, 
bul'der.  etc,  Copy  rtnly  60c  —  thr*r 
copies  $1.00  postpaid^  Ma>'wood  Ne'w.'i. 
Maywood,  TlUncis.  (5/9 » 

2—     HELP  WANTED 


FOR  SALE 


BUILDING  MATERIALS 


UF 


"When   you  start  your  Job,   call 
for  quick   j«tr%'lce   on    your  hard-lo- 
get  materials.  They  will  be  delivered 
when  you  need  them  • 

Let  us  save  you  MONEY;  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  tri  ubles  OUR  troubles 


ASSOCIATED 
CONTRACTORS' 

1151   Sutter  St.,  San    Francisco 
P  Respect  4500  or  2800 


SENIOR  ARCHTBCTURAL 
DRAFTSMAN.  Dragon,  Schmidts  * 
Hardman,  2068  AUston  Way,  Bailee- 
ley.  Phone  THomwaU  4M1.  8/lB 


Exp.  ESTIMATOR  or  ENGINEER 
vh«>  is  familiar  vlth  Steel  and  Cor. 
crele  BMg  Construction  in  this  lo- 
cality. Should  have  some  capital. 
Give  fall  d«>tall8  of  exp.  Replies  con- 
fidential. Answer  Box  58  c/o  Datlv 
Pacific   Builder.  (5/11) 


FOR  RENT 


STANDARDIZED 
BUILDINGS 

12  standard  slsed  buildings  for  im- 
mediate delivery  in  either  timber  or 
steel  structure.  Clear  spann  from  40 
to  160  ft.  Lengths  from  40  to  600  ft. 
Also  standardized  roofs  of  timber  or 
9teel  far  erection  on  masonry  walls. 
American  Standardized  Bldg.  Corp. 
332  S.  Michigan  Ave.,  Chicago  4.  III. 
Wabash  1708 


LUMBER  HA  I«rDl..rNO  EQUIP- 
MENT: CARRIERS.  BTACTKERS 
TRUCTKR.  Parirto  Carriers.  Oakland. 
iOB   4-166L 

transits;  $17  per  month:  LEV- 
EL8  $14  per  month.  Daniel  McFar- 
land,  624  Second  Avo.  Phone  B.i«.\  - 
vl*»w   7R04  (tf^ 


Ford  1-4-ton  12-ft.  bed  LUMBER 
ROLLER  Side  Winches.  Call  TWln- 
uakn  8181  (tf ) 


FOR  SALE 


Corrugatad  ALUMINUM  SHEETS, 
19  gauge,  .0S6-ln.  4SHx96-ln.  Alum- 
inum Products  Co..  8245  l«th  Strea^ 
Phone  UNderhlH  2166  or  SUtter  6700. 

&EDAR  SHAKES 

Hand    Split  No.   1   Red 

lis  per  square 

MARMAC  LUMBER  CO. 

1990  Ehrans  Ave.  AT.  9685 

5/15 


STRUCTURAL 
STEEL 

Immedlafe  Sale 

ANGLES 

7  ten — V4  «  y4  ■  Vi  «  10'— 20'  (0«lv.> 
40  toe — iVt  «  1  «  5/16  x  JO — 40' 
100  ten — iVi  X  iVj  m  Vj  x  10 — 40' 
A I  ton — 6  s  4  a   %  k  40' 

CHANNELS 

6  ton— 4"  X  5.4  I(m.  »  10 — 20' 
21  toM — 12'  K  25  lb*.  X  42' 
20  ton — 12'  X  55  lbs.  k  22' 
18  ton— U*  X  11.8  lb*.  X  26' 
20  ton— 15'  X  11.9  lb*.  >  25' 

lEAMS 

STRUCTURAL   (WF) 
70  ton— 21'  X  59  ib».  x  12—15' 

MATItlAL  IN  CALirOINIA 

Contact:  Rob«rf  Pr««dmoii 

SAN  FRANCISCO 
EXBROOK   7751.  FXT.    1B12 


P  L  U  M  •  I  N  Q 

Individually  packaged  reaidantlal 
drainage  system,  complete  from  fix- 
ture outlets  to  base  of  stack.  Ideal 
for  mass  construction  of  homes,  mo- 
tels, cabins,  etc  Patented.  Maata  gort. 
standards.  Includes  all  aacessary  fit* 
tings,  traps,  branches,  etc.,  cut  and 
ready  for  field  assembly.  60  imits  or 
more.  Factory  to  you.  Savaa  $160.00 
to  $260.00  a  housa  Immediate  dallT- 
ery.  Quantity  dlsoouata.  P.K.O.  On,. 
44  and  St.,  Ban  Francisco.  OAiflald 
6S1L  « 


NEW  TJCffT  PIJ^MT.  weighs  WM 

lbs.;  dimcnalonn:  14  x  3^  x  6^-feet; 
GMC  Diesel:  Model  6016  60-KW.  8- 
phafic.  Call  Sun  Francif.co  Bay  Cit- 
Irn  BaptiKt  Union.  83  McAllister  tt. 
MArket  9943  (6/3 » 

(^OMtRKE  P61iM5  lor  house 
foundations;  2H-in.  x  10-ft  Reason- 
able.   Phone  ORayntone  73^ 

(3/14) 


AVAIXJtBLB  FOR  IMMXDIATF 
OBLIVBRT.  a  limited  quanUty  of 
26  -  gauge  corrugated  ALUMINUM 
iHEVTB,  standard  dimension.  Phone 
Mr.  Crandall.  SUttar  a9«C  (U) 


46741  600  Grand  Ave;  owner,  Her- 
man's;  contractor,  General  Neon 
Lite;  sign. 

46742  Oakland  Airport;  owner, 
Abrew;  contractor.  Pin©  Electric;  3 
fixtures. 

46748  Oakland  Airport  (hangar  1) ; 
owner.  Abrew;  contractor.  Pine  Elec- 
tric ;  outlets ;  switches ;  plugs. 

46744-318  40th  St;  owner.  Mon- 
tagra;  contractor.  Spott  Electric; 
sign.  , 

46745  1159  32nd  8t;  owner.  Blue 
Flame  Cafe;  contractor,  Spott  Elec- 
tric ;   sign. 

46746  2123  2l8t  Str  owner.  F  Mc- 
Clandon ;  contractor.  Capitol  Electric ; 
service. 

46747  4468  Sequoyah;  owner.  R  D 
Nichols;  contractor.  Capitol  Electric; 
10  outlets ;  10  switches ;  14  plugs. 

46748  546  18th  St;  owner.  Lewis 
Construction  Co;  contractor.  Capitol 
Electric;  wiring. 

46749  4308  E  14th  St;  ownr.  Mel- 
rose Gray ;  contractpr.  Roberts  Light- 
ing Fixture  Co;  wiring. 

46760  725  15th  St;  owner,  Van 
Bokkeen;  contractor.  Roberts  Light- 
ing Fixture  Co;  fire  repairs. 

46751  4040  AJtamcmt;  owner.  H  S 
Cos;  contractor.  Clifford  Electro; 
service. 

46752  3311  Viola;  owner.  Ghlselll; 
contractor.  Clifford  Electric;  fixtures. 

46753  3311  Viola;  owner.  Ghlselll; 
contractor.  Clifford  Electric;  6  out- 
lets ;  switches ;  plugs. 

46754  6240  Proctor;  owner,  Oil- 
more;  contractor,  Clifford;  outlets; 
switches;  plugs. 

46755  5240  Proctor;  owner,  GU- 
more ;    contractor,   Clifford ;    fixtures. 

46756  4150  S9th  Ave;  owner,  Lind- 
say; contractor,  Flagler  Electric; 
outlets;    plugs;   alterations. 

46757  3360  Klrvarris;  owner,  R  L 
Thomas;  contractor,  Flagler  Elec- 
tric; motors. 

467B8  1118  4th  Ave ;  owner,  HaUo- 
ran;  contractor.  Flagler  Electric;  12 
fixtures.  I 

46759  2031  Franklin  St ;  owner. ' 
McCuen  Antiques ;  contractor,  Scott-  ' 
Buttncr;  new  installation. 

46760  5440  Broadway;  owner.  ; 

SERVICE  tcontractor,  Monso  Electric;   sign. 

wKo^vs^K.  ^g^gj  ^^g  gj^jj  g^.  owner.  Roose- 
velt Cafe;  contractor,  Mongo  Elec- 
tric; 8  motors. 

46762  1089  10th  St ;  owner,  AJ  Lee ; 
contractor,  Monco  Electric;  wiring. 

46763  2327  FOothlll  Blvd;  owner. 
Curtain  Cleaners;  contractor,  Monso 
Electric;  sign. 

46764  4206  E  14th  St;  owner.  Joe 
PlerattI ;  contractor,  Monso  Electric ; 
3  switches ;  7   plugs. 

46766  4205  E  14th  St;  owner,  Joe 
Plerotti ;  contractor.  Monzo  Electric ; 
9  fixtures. 

46766  1714  Franklin ;  owner,  Jacks 
ft  Irvine;  contractor,  Monzo  Electric; 
fixtures. 

46767  1714  Franklin;  owner.  Jacks 
ft  Irvine;  contractor,  Monzo  Electric r 
outlets;  switches;  plugs;  sign;  alter- 
ations. 

46768  6116  E  14th  St  owner,  Mary's ; 
contractor,    Monzo   Electric;    8   plugs. 

46769  4564  B  14th  St;  owner,  Mel- 
rose Cleaners;  contractor,  Monso 
Electric  :  switches ;   plugs ;  motors. 

46770  4664  E  l4th  St ;  owner,  Mel- 
rose Cleaners;  contractor  .Monso 
Electric ;  fixtures. 

46771  2244  21st  Ave;  owner.  Fraz- 
ler;  contractor.  Johnston  Electric: 
alterations. 

46772  1916  98th  Ave;  owner.  Prsd 
Senzig;  contractor.  Johnston  SUec- 
tric ;  fixtures. 

46773  2738  7Srd  Ave;  owner.  M 
Busconch  ;  contractor.  Johnston  Elec- 
tric; alterations. 

46774  10815  Bancroft  Ave;  owner. 
J  Legglo;  contractor, -Johnston  Elec- 
tric; alterations. 

46775  Rand  and  Lakeshore ;  owner, 
Firestone  Store;  contractor.  Red  Top 
Electric ;   outlets ;  fixtures ;   motors. 

46776  2070  Oakland;  owner.  C  M 
Tiegland;  contractor.  Red  Top  BMec- 
tric;  switches;  alterations. 


46777  8081  Telegraph  Ave;  owner. 
H  C  Jensen;  contractor.  Haynes 
Electric;  outlets;  switches;  plugs. 

46778  6908  Slmson ;  owner.  E  T 
Murphy;  contractor  Haynes  Electric; 
temporary  saw  service. 

46779  1844  E  12th  St;  owner,  Clay- 
ton Grinding  ft  Head  Exchange;  con- 
tractor, Haynes  Electric;  motors. 

46780  1906  Sao  Pablo  Ave ;  owner, 
Carl  Landowitz;  contractor,  Conrad 
Electric;   2  fixtures. 

A.LTER  Kjid  addn,  $1260;  9249  Holly 
St:  owner  and  builder,  G  end  M 
Eastman,   premises. 

DWEIXJNGS,  two  1-atory  5- room. 
$5400  each;  10400  tno  VHOS  Vol- 
taire Ave;  owner  and  builder,  Al- 
ameda Homes  Co,  9f35  A  St,  Oak- 
land. 

DWELLING,  l-story  6-room,  $5250; 
976  '0th  Ave;  owner  .and  ouilder, 
Alamec'a   Homes   Co,   9035  A  St 

ALTER  and  repair,  $1000 ;  4606  Grove 
St;  owner  and  contractor,  Elvesita 
Mitchell,    3fi0C   Market    St 

DWnELLING,  l-9tcr>-  7-iocm,  8890(>; 
9736  Lawlor  Ave;  owner  and  con- 
tractor. J  P  Walker,  1239  15th  Ave. 

QUONgET  bldg.  1 -story,  J1200;  3816 
San  Leandro  St,  owner  and  con- 
tractor, Luke  D  Gillem,  1000  38th 
Avenue. 

ADDITION,  11000;  435  Lee  St;  own- 
er and  builder,  J  E  Cofer,  433  Lee. 

ALTER  and  repair.  $2600;  372  Vth  St ; 
owner.  Geo  Catamboy.  1273  Hearst 
Ave,  Berkeley;  contractor,  Alber 
ft  Son,  920  Caileton  St,   Berkeley. 

ALTER,  $1000;  1106  Broadway;  own- 
er. Railway  Equip  &  Realty  Co, 
prtm;  contractor,  J  A  McNeil  Co, 
436   nth   St 

RUMPUS  Room,  l-£tory,  UOOO;  11.- 
600  Foothill  Blvd;  owner,  L  W 
Dinkelsplel,  prem ;  contractor,  C  G 
Andrews,   248  23>d   St 

ALTER,  $850,  r>20.30  lt2h  St;  cwner 
and  builder,  Lcmfr  Shops,  1205 
Washington  St. 


POSITIONS   OPW 

S-709  —  STRUCTL  DRAFTSMAN. 
30-86  yrs.  old,  with  concrete  coastroe- 
tion  exper.,  for  contractor's  flakl  of- 
fice; form  detailing,  costs  and  pnw- 
ress  reports,  $75  week  to  start  North- 
ern California. 
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68194  3278  Adeline  St ;  owner.  Otto 
Frank:  contractor.  Brooks  Electric; 
new  service. 

68195  2104  Grove  St;  owner,  Tom's 
Market ;  contractor.  Modem  Neon  Co ; 
1  sign. 

68196  2451  Shattuck  Ave;  owner, 
N  Gray;  contractor,  Rochester  Elec- 
tric ;  17  outets ;  11  switches ;  28  plugs ; 
new  service;  27  circuits. 

68197  1937  Carleton;  owner,  ..._ ; 

contractor,  Rochester  Electric;  8  out- 
lets; 1  switch;  3  fixtures;  2  plugs; 
new  service ;  range ;  heater. 

68198  2320  Dana;   owner,  ; 

contractor,  White  Electric ;  6  plugs. 

68199  2522  Bancroft  Ave;  owner, 
Addison  Strong,  lessee;  contractor, 
White  Electric;  33  fixtures. 

68200  2531  Ridge  Rd  ;  owner ; 

contractor,  Rochester  Electric;  new 
service. 

68201  1910  VirglnU;    owner,   G   H 


Ayelmarth ;  contractor,  Bradshaw 
Electric;  6  outlets;'  4  switches;  IS 
plugs;   2  circuits. 

68202  2575  Shattuck    Ave;    ownar, 

;  contractor,  White  Electric; 

19  outlets;  19  fixtures;  12  plugs;:  4 
circuits ;  5  motors. 

68203  1187  Keeler;  owner,  H  Fred- 
Hcks;  contractor,  HAH  Electric;  4 
fixtures. 

68204  2801  6th  St;  owner.  i 

contractor.  Scott-Buttner  Electric ;  28 
outlets;  25  fixtures;  7  plugs;  12  cir- 
cuits ;  6  motors. 

68205  2701  College;  owner,  ;f 

contractor,  Scott-Buttner  Electric;  1 
outlet;  1  fixture. 

68206  950  Parker;  owner.  J  Dono- 
van ;  contractor.  Scott-Buttner  Elec- 
tric; 4  outlets;  4  fixtures. 

68207  1660  University  Ave;  owner, 

;    contractor.    Scott-Buttner 

Electric;  1  outlet;  1  switch. 

68208  2900  5th  St;  owner,  Durkee 
Famous  Foods;  contractor,  Scott- 
Buttner  Electric;  6  outlets;  4  plugs; 
3  switches;  2  circuits. 

68200  2900  5th  St;  owner.  Durkae 
Famous  Foods;  contractor,  Scott- 
Buttner  Electric;  26  fixtures. 

68210  2701    Shattuck   Ave;   owner, 

- ;    contractor.    Scott-Buttner 

Electric;  1  outlet 

68211  2601  HUlegass;  owner.  B  M 
Llndbloom;  contractor.  Timmons  ft 
Berk ;  7  outlets ;  7  switches ;  18  plugs ; 
new  service;  7  circuits;  2  heaters. 

68212  1431  Summit;  owner,  Mary 
B  Lust ;  contractor,  Timmons  ft  B«ric; 
temporary  service. 

68213  2916  Acton;  owner.  C  C  Luis; 
contractor.  Johnston  Electric ;  It  fix- 
tures. 

68214  2914  Acton ;  owner.  C  C  Luis ; 
contractor,  Johnston  Electric;  IS  fix- 
tures. 

6S21G  1176  Grizzly  Peak;  owner.  V 
W  Peabody;  contractor.  Johnston 
Electric;  12  outlets;  8  swltehas;  8 
plugs;  2  circuits. 

68216  615  Hearst;  owner.  Pacific 
Guano  Co;  contractor.  Pacific  Elec- 
tric Motor  Co;  8  fixtures. 

68217  ;S48  2nd  St :  ownar, ; 

contractor.  Pacific  Electric  Motor  Co; 
6  motors. 
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NOW  You  Can  Get 

that  "£X7iR4"  building 

You'veW|ri^dl 


\\\W^ 


...-Ar  H6sf9f^  /ff€/its&m 


BETHLEHEM   PACIFIC 

COAST    STIIL    CORPORATION 


Son  Frondaco  So/m  Offic*,  30th  and  UlinoU  Sis. 
Phon*,  MArtc*!  3200 


gHHiriMM 


ALL-STEEL  "QUONSETS "  AT  LOW-COST 

VorsafllBf  rugged^ 

Easy  to  use  and  maintain 

lcs,  an  economicti,  durable  "Quotiset"  is  the  aoswer  to 
your  building  prx>blem.  In  its  simplest  form  with  an  open 
front,  it  makes  a  fine  loafing  bam  for  livestock,  or  a  road- 
side stand ;  equipped  widi  sliding  doors,  the  fire-resiataiK; ' 
weatherproof  "Quonset"  provides  proteaion  for  imj^e- 
ments  and  vehicles;  fitted  with  a  solid  front  panel,  at 
becomes  a  sturdy  toolroom,  workshop,  or  warehouse.  If 
additional  space  is  needed,  the  building  is  easily  extended 
by  adding  as  many  12-foot  sections  as  you  wish. 

comaa  nm  NiAtitT  ra  wna  f-""*-—— •••—•■••■■•-■••••* 

"""ia^'KiS™..-.     ;«*"■  COUPON  NOW!  I 

Klondike  2-UI*  ■   Paci&c Coesc  AasMSMet. lac 

*^"^2400  P.folio  Street  ■   ^*®  AiibMns  Street.  Sen  FTsaciwo.  Catiforaie 

HI  gat*  0770  ■  Without  obiis«tioa  pIcMC  (end  OM  coakpkM 

tltKlUT  ■   infofmadoo  sbom  •Qooom"  baWi^s. 

•06  Oilman  Street  ■  ^ 

L A  ndtcope  5-4277  " 

4593  Norton  Street  !    '^**** 

Plodmonl  6334  ! 

DAIYCITY  S    »-.-..„-, 

22M  Junlporo  Serra  llvd.   Z  ADDRBSS  .      . 

Df  lowor*  3438  ■ 

7?0  Stockton  Avonwo  |   OTY  CTitTll 

aAlierd  SATO  b..... .•.•••...•••....«••• 
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42— MISC    SUPPLIES   AND 
MATERIALS 

5/8/47  #42 

Pipe  and  Fittings 
Lew  attd  Only  Bidder 

ALAMEDA,  Calif.,  Alameda  Co.— 
Pacific  Clay  Products,  30«  W.  2«th 
Ava^  Ix>8  Angeles,  Calif.,  at  (1) 
8L8887,  (2)  $6.9187,  (3)  |0.»225,  (4) 
80.2808,  submitted  only  bid  May  6  to 
the  City  of  Alameda.  J.  P.  Calrk, 
city  clerk.  City  Hall,  Alameda,  Calif.. 
for  furnishing  pipe  and  fittings  as 
fallows : 

(1)  900   lln.    ft   IS-in.    vitrified   clay 

p»p«; 

(2)  50  each  15x4-in.  vitrified  clay  pipe 
Y-branches ; 

(8)  75  each   4-ln.   vitrified   clay  pipe 

elbows ; 
(4)  800  lln.  ft.  4-in.  vitrified  clay  pipe. 

5/8/47  42 

Reinforcement   Bars 
Bids   Wanted 

PROVO  RIVER  PROJECT,  Utaii. 
—Until  May  16,  2  P.  M.  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Inv. 
27,  l»00-B-6  for  lelnforcement  bars 
f.o.b  shipping  point  and/or  F'leasont 
Orove,  Utah. 

Specifications  obtainable  from  tht 
above   office. 


5-  9—  2 :00  P.M.— Cold  Storage  Plant      Olympia,  Wash. 

5-  9—  2:00  P.M.— Claaaroom    Addition,  North  Hollywood 

5-  8—  a HN)  P.M.— Family   Apartm«nt«  (Conversion).  FOrt  Lafwia, 

Waahington 
5-  0—  4  KM  P.M.— Alter  BaUdlBf         San  Frandaco 

5-  9—  4:00P.M— Alter  Building  San  Francisco 

6-  9—  — Meat  Rendering  Plant,  San  Jose 
6-10— 10:00  AM— Apartments    (Conversion  of  Barracks),  Williama 

Field,  Aria.,  and  Las  Vcgaa,  Nov. 
-Remodel    Professional  Building,  Reno.  Nev. 


5.1'>— 12:00  M. 


Alton 

Sacramento 

VaJtoJo 
for  Vangar,  Euraka 

Hiunboldt  County 

Sacramento 
7  :S0  P.M.— Seating  of  Stadium  Vallejo 
8:00  P.M.— School  Buildings   (Convert  4  Buildings),  Hanfottl 


5-12—  8 :00  P.M.— School  Bldg. 
5-12—  8 :00  P.M.— Church 
5-12—  7:80PJi£.— New  Stadium 
5-12—  2  K)0  P.M.— Foundation  Plan 
5-12—  2:00  P.M.— Hangar 
5-12—  8HX>P.M— Chureh. 

5-12— 

5-12— 


5-12— 11:00  A.M— Fire  Line 
5-12—  2 :00  P.M.— Apartment 
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5/8/47 

Fertillzer^— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  19,  S  P.  M..  bids  will  be  receivd 
by  Purchaser  of  Supplies  M.  H.  Oerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  8989  for  furnishing  and 
delivering  approximately  200  ou.  yds. 
Veganlte  fertiliser  for  the  Parte  De- 
partment 

flpaoMlcaUoaa  obtainable  from  tha 
above  office. 


Bakersfield 
BuildiaK"'  San  Francisco  and  Sonoma 
Counties 

5-J2—  1  r30  P.M  — Alt.  r  Sanatorium    Murphy's 
5-12—  7 :00  P.M— Emergency  Classrooms,  St  Helena 
5-12—  8:00  P.M.— Move  Barracks        Stratford 
5-18 —  5:00  P.M.— Dormitory    Building.  Claremont 
5-13— 10. -00  A.M— Stock  Sheds  and  pens,  Napa 
5-18— 10:00  A.M— Psychopathic   Unit*  (2),  Los  Angeles 
5-13— 10:00  A.M— Electrical  Engineering  Building,  Corvallls.  Ora 
5-18—  8 :00  A.M— Women's  Dormitory  Building,  Corvallls,  Ore. 
6-18— 10  KM  A.M— New  Psychopathic  Units  (2),  Los  Angeles  County 
13— 10 :00  A.M.— Sharif f '8    Radio    Station  Log  Angeles 

14—  8  KWPJL— Painting,  Roofing  and  Miscellaneous  Rapaira 

Sitka.  Alaska 
14 — 10:80A.M— 28  Apartment  Buildings,  Denver.  Colo. 
14—  8:00  P.M.— Elementary   School  Building,  WhitUer 
5-14 —  5:00  P.M. — ^Dormitory    Building.  Claremont 
5-14— 


— Office  Building        Vernon 


Seattli,  Wash. 


-14—  a  :00  P.M. — Painting  and  Rapalrs.  Albany,  Ora 

^— Painflng  and  Mlsoellaneous  Repairs.  Oolvilla  Wash. 


S/8/47  43 

Braided  Water  Hoae 
Bide  Wanted 

SAN  FRANCISCO,  Calif.  — UntU 
May  28,  3  P.  M.,  bids  will  be  received 
by  purchaser  of  Supplies  M  H.  Oerry. 
270  City  Hall.  San  Francisco,  Calif.. 
under  bid  No.  3040  for  furnishing 
and  delivering  braided  water  hose  for 
various  city  departments  for  term 
July  1,  1947,  to  Doeamber  81,  1947. 

Specifications  obtainable  from  the 
above  offica 
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6/8/47 
Fire  Brick 
Bide  Wanted 
San  Francisco,  Calif..— Unti!  Mav 
19,  8  P.  M.  bids  \iiill  be  received 
by.  the  Purchaser  of  Sunplies  M.  H, 
Oerry,  270  Citv  Hall.  i?an  Francisco, 
Calif.,  under  Bid  No.  3035  for  fur- 
nishing snd  delivering  approx.  9,6;\'V 
pressed  fire  brick  Tor  the  F'ubMc 
Works  Dept. 

Specifications  obtainable  frcm  t^je 
above  office. 


MateHfile 
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6/8/47 

Supplies    and 

Bids   Wanted 

OAKiJ^.ND.  Calif..  Alameda  Co.— 
tJntli  May  20.  4  P.  M.,  bids  will  be 
received  by  the  City  of  Oaklan<1. 
Ohas.  M.  Don.  city  clerk.  City  Hall. 
Oakland.  Calif.,  for  fum'KhIng  flash - 
,  light  batterlr/i,  i*ed  flarei  cr  fuse««i. 
handcuffs.  P.  A  M.  spotlights  ai'd 
Lorraine  driving  lights,  nails  an  J 
spikes,  (.teel  pipe,  plywood,  rope  and 
rash  cord,  ntc.  for  t^o  fiscal  year 
]947-)948. 

Specifications  obtainable  frrm  the 
above  office. 


5-14—  2 :00  PM.— Steam    Generating  Unit 

5-14—  a  KM  P.M. 

5-14—  2K)0P.M— Patntlng  and  Rapalrs,  Bhelton,  Wash. 

5-14—  2  rOO  PJL— Painting   and   Rspairs,  Tacoma.  Wash. 

5-14— 7:80  P.M.— School  Addition       La  Mesa 

5-15—  2 :00  P.M— Warehouse.   Offica  San  Diego 

6-10— 11 :00  A.M— Junior  College  BulMlng    Glendala 

5-16—  2 :00  P.M.— BlemenUry   School.  Los  Angeles 

5-19—  —Parochial  School  (8  Classrooms)  and  Ck>nvent, 

Madera 
5-19—  8:00  P.M.— Classroom  Buildings  (2),  Alum  Rock 
5-19—  8:00P.M— Shop  Building  (Miscellaneous  Work),  Tular* 
5-19 — 2 :00  P.M —Steam  Oeneratinp  Units,  Wilmington,  Calif. 
5-19 —  2:00 P.M — Faseenjrer    Station,  South  San  Francisco 
5-19—  —Office  Bldg.  and  Yard  Bidgs.,  Near  Bakersfield 

5-20 —  2:00P.M. — Prison  R^-pairs.  Cnr-'ion   City.  Nev. 
5-20 —  8  K)0  P.M —Elementary    Schoo:    Additions,    Tracy 
5-20—  8)00 P.M— Elementary   School.  Bphrata,  Wash. 
5-20—  2  -DO  P.M— Library  Addition      Seattle,  Wash. 
5-20—  8K)0P.M. — Shop  and  Mualc  Building,  HolUater 
5-20—  2:00EJ(.— Swiaa  and  8hs«p  Bam,  Ban  Mateo  County 
5-20—  8:00  P.M. — School  (Improvamants  and  Alterations),  nuion,  Nov, 
5-20 —  — ^Prison  Rapaira         Carson  City,  Nev. 

5-21 —  2  :S0  PJC— Mission  PoUea  Station,  San  Francisco 
5-21—  1 :00  P.M.— Federal    Jail  Kodiak.  Alaska 

5-21 —  — School  Addition        Las  Vegas,  Nev. 

5-22— 11 :30  P.M— Fairground  Buildings.  Santa  Rosa 
5-22—  2  :S0  P.M— Livestock  Bama  (9).  Santa  Rosa 
5-22—  2:30  P.M — Cow  Sheds   (10),   Santa  Rosa 
5-22—11  :aO  A.M.— Agricultural  Btiildlng,  Santa  Rosa 
5-26-   4  :00  P.M.-  School  Addn.  La  Canada 

6  27—  7.30P.M.— Elem.  School  Bldg.       La  Molne 
5-27—  4  K)0  P.M.— Boys'  Club  Plttaburg 

5-28—  8:0')  P.M.— High  School   Classroom  Building,  Antiooh 
5-28—  8 :00  P.M— Orammar  School     Antloch 

5-28—  2 :0O  P.M— Naval    Reserve  Armory,  Reno,  Nev.  6>  S 

5-28 — 2:00  P.M — Conversion   of   Hosplt.al  and   Barracks  Buildings  to 

Dwelling  Units  (246),  Fresno         6-  7 
5-29— 10 -00  A.M— Garage  and  Fire  Station,  Davis  Dam  Project, 

Arizona-Nevada  4-28 

6-  1 —  — (Hiurch  Building     Chioo  •.  4.SB 

6-  8 —  8 :80  P.M.— Ward  for  Infirm  Men,  Norwalk  6-  T 

6-  8 —  8:<X>PJiC. — School  Inverness  5.  7 

6-  4 —  2  Ml  P.M. — Painting   and    Rapalrs,  Montesano.  Waah.  4*  9 

6-  4—  7:30P.M— Jr    High   Sch.    (Unit  3)  El  Centre  6-  8 

6-  4—  2K)0PM- Pair  ting,   Etc.  CentrHlla,  Wash.  4-  9 

6-  4—  2 :00  P.M— Painting   and    Ra^irs.  Spokane,  Wash.  4«  9 

6-  6—  2  K)0  P.M.— county  Jail  AddlUon.  Orovllla  4-38 

6*  6 —  — School  Buildings      Yuma,  Aria  5.  0 

6-  7—  8 :00  P.M.— Move  and  Ra-ersct  Building,  Sanger  4-80 

6-  ^—  5 :00  P.M— City  Jail  Reno,  Nev.  5.  2 

8-11-  2 :00  P.M— Painting  and  Rapalrs,  Bingham  Canyon,  Utah  4'-10 

8-11—  2  K)0  P.M— Painting  and  Miscellaneous  Repairs,  Walla  Walla, 

Washington  4-28 

6-16—  2  K>0  P.M.— Painting  and  Repairs,  Vernal,  Utah  4-18 


4-28 
4-88 
4-80 
6-  7 

5-  7 
4-29 
4-17 
4-21 
4-84 
4-M 
4-84 

4-aa 

4-28 
4-38 

5-  0 

4-ao 

5-  8 
4-80 

6-  1 
6-  1 
6-  1 

4-as 

8-38 

S-Sl 
4-14 

4-18 

4.  T 
0-  1 
4-80 
6-  6 
5-  B 

5-  8 
4-  8 
4-  • 
4-  9 

4-  9 
4-lt 
4-38 
8-38 
B-  1 

4-33 

6-  7 
6-  B 
4-29 
4-29 
B-  1 
4-29 
4  20 
4-80 
4-80 

6-  a 
4-as 

4-28 
4-88 
4-28 
B-  7 
6-  B 
6-  8 
B-  8 
B-  « 
B-  6 

5-  8 
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8/8/47 

Liquid  Asphalt.  Ete. 

Lew  and  Only  Bidders 

SACRAMENTO.  Calif.,  Sacramento 
Co.— The  following  submitted  bids  to 
tha  State  Purchasing  Agent  Sacra- 
manto,  Calif.,  for  liquid  asphalt  etc., 
as  follows : 
QUO.  69811,  REQ.  78768: 

11  tons  asphalt  paint  binder  of  pen- 
etration emulsion,  using  160-200  pen- 
etration paving  asphalt  base,  deliv- 
ered Santa  Susana  Pass  Route  118. 

American  BItumuls  Co.,  $23.40; 
86.50;  awarded. 

General  Petroleum  Corpt,  $22.80; 
8650. 

Lambs   Transportation   Co.,   $25.80; 
f&Ba 
QUO.  69817,  RKQ.  78777: 

American  BItumuls   Co.,   $21 ;   $6.50. 

Osneral  Petroleum  Corp.,  $17 ;  $6.50; 
awarded. 
QUO.  69820,  REQ.  78780: 

11  tons  asphalt  paint  binner  of  pen- 
etration emulsion,  using  160-200  pene- 
tration basa  material  to  be  delivered 
on  Hawthorne  Blvd.,  Route  107,  be- 
tweaa  Century  and  Imparial  Avea. 

Ameriean      BItumuls     Co.,     919M; 

f&Ba 

Lambs  Transportatioa  Co..  9i9M', 


General  Petroleum  0>.,  $18.90 ;  f6L80 ; 
awarded. 

QUO.  66892.  REQ.  78781: 

90  tons  20-80  penetration,  alr-re- 
flned  asphalt  delivered  In  vendor's 
equipment  Ridge  Route,  U.  S.  99,  be- 
tween Castaic  and  Violin  Summit 

Petrel  Corp.,  $18.40;  $5.50;  awarded. 
QUO.  59815,  REQ.  78776: 

4  tons  asphalt  paint  binder  of  pene- 
tration emulsion,  using  150-200  pene- 
tration asphalt  base,  delivered  to 
Foothill  Blvd.,  between  Claremont 
and  Loe  Angeles  County  line. 

American  BItumuls  Ca,  $23.86; 
$6.50;  awarded. 

General  Petroleum.  $26.80;  $fkBO. 

Lambs    Transportation   Co.,   $28.80; 
$&50. 
QUO.  69618,  RBQ.  78770: 

12  tons  asphalt  paint  binder  of  psn- 
etraton  emulsion,  using  150-300  psne- 
tratlon  paving  asphalt  base,  material 
to  be  delivered  and  spread  on  Route 
126,  between  Santa  Paula  and  Fill- 
more. 

American  BItumuls  Co.,  $23.88; 
$6.50;  awarded. 

General  Petroleum  Co.,  $26.80 ;  $6.60. 
QUO.  68488.  REQ.  18281: 

5000  gallons  dieeel  engine  fuel  for 
dlese  lenglnes.  delivered  to  the  fol- 
lowing maintenance  stations:  Clear 
Lake  Oaks.  Lower  Lake,  KelseyviUa 
and  Upper  Lake.  

Standard  Oil  Co.,  $.102;  $.097;  $.0996; 
10096. 

Tidewater  Associated  Oil  Ca,  $.103; 
$102:  $.0995;  $.0990. 

Shell  Oil  Co.,  $.097;  $.097;  $.0996; 
$.0095;  awarded. 

Union    Oil    Co..   $.102;    $097    $0990; 
$.099& 
QUO.  88899,  HBQ 


300  tons  liquid  asphalt  SC-S;  88 
tons  liquid  asphalt  MC-3,  delivered  to 
roadbed  or  stockpiled  along  U.  8.  6 
on  Walker  Pass  Rd.  and  on  U.  B. 
895  north    of   Inyokem,   District  DC 

Tri-SUte  Oil,  toUl  $6689;  |&80; 
awarded. 

Empire  Transportation.,  $0889.80; 
$660. 

Newhall  Reflnng  Co.,  $5960.70;  $6. 

Douglas  Oil  Co.,  $871666;  $5JI0. 
QUO.  69989,  REQ.  A112236: 

5  truck  and  traler  loads  of  liquid 
asphalt  SC-2,  deliverad  in  vendor's 
spreading  equipment  naar  Cuyamaoa 
Lake  and  Cuyamaca^ State  Park  on 
SD-78-A-B. 

Douglas  Oil  Co..  $1«JB;  $6.60. 

Union  Oil  Co.,  $16.20;  $0.50. 

Square  Oil  Co.,;  $16;  no  bid  on 
spreading. 

Richfield     Oil     Co..     $14.40;     $0J0: 
awarded. 
QUO.  69940,  REQ.  Alia387: 

6  truck  and  trailer  loads  8C-2  liquid 
asphalt  in  vendor's  spreading  equip- 
ment; 85  tons  to  Palomar  Mountain 
SUte  Park ;  10  tons  to  SD-19S-C,  five 
miles  east  of  Pala. 

Douglas  Oil  Co..  $18;  $1BJ7;   $0.60. 

Union  OU  Co.,  $10.30;  $0.60  for 
spreading. 

Richfield  Oil  Co.,  $14.40;  $18.14; 
$8.50;   awarded. 

Square  Oil  Co.,  $10.70;  $6.00. 
QUO.  69020.  REQ.  Al  12227: 

One  truck  and  trailer  load  of  liquid 
asphalt  SC-S  In  vendor's  spreading 
equipment,  U.  8.  80.  one-half  mile 
east  of  Seeley  and  north  side  of  XI- 
Imp-I96-A  west  of  Kane  Sprlnga 

Douglas  Oil  Co..  $18:  $0.60. 

Union  on  Ca.  $17.90; 

Richfield  on  Co.,  |1T.90; 


aid  Opening  Data  Project  Natsd  In  Issue 

5-  9—  5 :00  P.M.— Street  Improvement  (48th  St.,  Etc.),  Sacramento  4-33 

5-  9—  6  K)0  P.M— Street  Improvement  (Capitol  Ava,  Etc.),  Saonunanto  4-3a 

0-  9— H:OOA.M — Qaronimo-Solomonville  Highway,  Arisona 

0-  9—  2 :00  P.M.— moinerator  Berkeley 

5-12— 10:30  A:M.— Outlet    Works           Araphoe  Co.,  Colo.  4-IT 

6-ia—  8:00  P.M— Storm  Water  Sewer  Pumping  SUtlon,  Stockton  4-lt 

0-ia—  8:00  P.M.— Reservoir  and  Wat«r  Distribution  System. 

Twisp.  Wash.  4.24 
0-13—  3  KX)  P.M— Grading,  Roads,  Etc.,  Two  Rock  Station,  Presidio 

of  San  Francisco  B*  f 

0-12— 2 :00  P.M— Water  Lines   (Xostall),  Oakland  4.J0 
0-12—  9K)0A.M.— Resurfaoa  Tennis  Courts  and  Basketball  Courts. 

Berkeley  B«  8 

0-ia— 8:00PJ£— etorm  Water  Sawar,  Stockton  4-34 

0-13 — 8KX>P.M. — Streef  Improvement  Stockton  4-M 

5-12—  2:00  P.M.— .\lter  Concrete  Bridge,  Humboldt  County  4-39 

5-12— 11:00  A.M— Bridge                       San  Joaquin  County  S»  a 

5-12—  1  K)0  P.M— Electrical   Distribution  System,  Muroc  8-  0 

5-12— 10:00  AM— Pump  Platform.  Pipelines.  Etc.,  Phoenix,  Aria  B-  B 
5-18— 10 :00  A.M— CompleUon  Orading  and  Tunnel,  Lewis  Ca,  Wash.    5-S 

6-13— 10:00  A.M.— Bridges  and  Viaducts,  Lewis  County,  Wash.  B-  B 

6-18—                  —Pipeline  (Install)     Marin  County  6-  t 

5-13— 10:00  AM.— Grading   and   Surfacing.  Garfield  County,  Wash  4-29 

513—  8:00 PM— Install    Water   Mains                Kenlfield  B-  8 
5-18— 10; W  A.M.— Clearing.  Grading  and  Bridges,  Walla  Walla 

County,  Wash.  4-39 

5-13— 10:00  A.M.— Grading                     Yakima  County,  Wash.  4-39 
6-13— 10:00  A.M.— FWnt   Bridges,   Yakima  and  Walla  Walla  Countlea 


Washington 
6-18 — 10:00  AM. — Construct  Cemen*.  Sidewalks  and  Pavement, 

Skamania  County.  Wash, 
and    Surfacing,  Clallam  County,  Waah. 
and  Pavement,  Pacific  County,  Wash, 
and    Sunacing,  Clark  County,  Wash. 
and    Surfacing,  Thurston  County,  Wash, 
of  Turning  Basin,  Richmond 


5-13—10 :00  A.M.— Grading 
5- 13— 10 .00  A.M.— Grading 
5-13— 10 :00  AM— Grading 
6-13—10 :00  A.M.— Grading 
5-13—  2:00  P.M— Dredging 


4-29 

4-29 
4-39 
4-39 
4-33 

4-39 


6-14 — 10  K)0  A.M— Grading,  Paving      Sacramento 

5-14— 2:00  P.M— Grading  and  Surfacing,  Humboldt  County 

5-14—  2  K)0  P.M.— Bridge  Kern  County 

0-14 — 10 :00  A.M— Orading  and  Paving.  Los  Angeles 

0-14 —  2 :30  P.M.-:-Standplpe  Extension,  San  Francisco 

5-14 —  2:30  P.M — Alemany  Blvd.   Improvement,  San  Francisco 

5-14—  2 :30  P.M.— Street  Improvement  (Portions  40th,  4l8t  and  42nd 

Aves.),  San  Francisco 
5-14-  7  :S0  P.M— Industrial  Waste  Sewer  Line,  Modesto 
5-14 — 10:00A.M. — Clrading   and    Paving,  7x)»  Angeles 
5-14— 11:00A.M.— Bridge  Yakima  County,  Wash. 

5-15— 11:00  A.M—Encan to  Standplpe  and  Foundation,  San  Diego 
5-15—  2  00  P.M.— Big  Creek  Bridge    Trinity  County 
5-15 —  1:00  P.M— Water  Supply,  Eta,  Muroc 
5-16 —  — Channel  Improvement  Hot  Springs,  8.  D. 

5-15—  2:00  P.M.— Util.iles  lor  Officers'  Qtrs.  Sacramento 


4-lB 
4-aB 


4-18 
B-  a 

4-38 

4-ao 
4-39 

B-  B 

B-  6 
4-39 
4-36 

4-  8 

5-  A 


if  • 

5-  T 
0-  8 
8-  t 
B-  8 
•-  f 


5-10 —  2 :00  P.M— Gibraltar  Dam  Additions  and  Appurienant  Structures, 

Santa  Barbara  County  4-33 

5-f5—  2 :00  P.M.— Orading   and   Paving,  Los  Angeles  4-18 

6-16 —  2 :00  P.M. — Surfacing  Los  Angeles  County  4-lS 

5-15— 10:00  A.M.— Gas  Mains  Long  Beach  0- T 

5-15—  1  K)0  P.M— Training    FaclliUas,  Tucson,  Aria.  B>  T 

5-16— 10.00  AM — Concrete  Aggregates,  Columbia  Basin  Project, 

Washington  4«aB 

5-16— 11 :00  A.M— Orading,  Etc.,  Bafford-Bryce  Highway,  Aria  B-  B 

5-19— 10:00  A.M— Sewage  Treatment  Plant  Additions,  Phoenix,  Aria    4-18 
6-19—  — Curb,  Gutters  and  Sidewalk,  Sunnyvale  4-36 

5-19—  1  00  P.M  —Air   Piping,  Etc.       I  asadena  4-89 

5-l»— 10:00  A.M— Rock  Fill  Central  Valley  Project  B-  3 

5-20^10 .00  A.M—Alvarado    Regulating  Reaervolr  Earth woric  and 

Pipelines.  San  Diego 
6-20—  2:00  P.M. — Dredging  Moss  Landing 

B-20 —  S  :00  P.V.— InBtaW    Water   Mains  Ran    Francisco 

B-ao —  8K)0P.M, — ^Install  Bus  LAtta  and  Pavement,  Ban  Frattclsoo 
5-20 —  2:00  P.M. — Repair  Steel  Truss  Members.  Humboldt  County 
5-20^  2  K)0  P.M— Public  Landing        San  PTancsco 
5-21—  2 .00  P.M— Bridge  Tulare  County 

5-21—  2:00  P.M.— Orading  Yolo  County 

5-21—  2 :00  P.M— Orading  Kern  County  4-88 

5-21- 10:00A.M— DUces.  Water  Tank  Hungry  Horse  Project, 

Montana  4-38 

8-21 — 10:00A.M. — Storm  Drain  and  Appurtenances.  Los  Angeles  B-  0 

5-23 —  2:00  P.M. — Grading  and  Surfacing.  Los  Angeles  County  4-83 

6-22—  2 :00  P.M.— Drjrdock  and   Overhauling  Dredge  Kingman, 

San  Francisco  0-  B 

6-29 —  2:00  P.M — Overhead  and  Undercrossings  and  Orading,  San 

Bernardino  County  4-33 

5-28— 10:00  A.M.— Trans.   Line  Columbia  Basin  Proj.  Wash.  4-17 

B-28 —  2.-00 P.M— D.-S.   Canal   Extension  Structures,  Nevada  County    B-  7 
0-38 —  2:00  P.M. — Combe-Ophlr  Canal,  Nevada  County  B-  7 

0.28 —  2:00  P.M. — D.-S.  Canal  BSxtension  Siphons,  Nevada  County  0-  7 

0-26— 10:00 A.M — Pumping  Plant        Sacramento  County  4*aB 

0-26— 10:00  AM — Suction   Dredge,   Colorado  River  Front  Work  and 

Levee  Project,  Needles  4-39 

6-26— 10:00  A.M— Orading,  Surfacing  Sacramento  County  S-  S 

5-27—11 :00  AM— Elevated  Steel  Water  Tank  and  Pipelines 

Long  Beach  6>  S 

1  K)0  P.M— Culvert  Oakland  B-  • 

2  00  P.M— Stockpiling    Material  for  Levee  Enlargement 

Near  Rio  VtaU  B-  T 

2 :00  P.M.— Bridges,  Orading  and  Surfacing,  Kam  County  4-10 

2:00  P.M.— Surfacing  Amador  County  4-39 

2 :00  P.M.— Gradlr.g    and    Surfacing,  Fresno  County  4-29 

2 :00 P M— fcubstrjcturc  Sacramento  County  4-29 

2  :<i0  P.M.— Surfacing  Alameda  and  Contra  Costa  Coa    4-29 

2 :0<)  P.M —Surfacing  Siskiyou  County  4-38 

2 :00  P.M —Bridges,    Grsding    and  Surfacing,  Kein  County         4-29     ■ 
2:00  P.M.— Surfacing  Yuba  County  4-29 

2  00  P.M —Traffic  Signal  System,  Los  Angeles  County  4-29 

2 :00  P.M —Traffic   Signal   Sy*ter  (Whittler  Blvd),  I»s 

Angeles  County  4-29 

3— 10K)0AM.— Delta-Mendota  Intake  Canal  and  Tracy  Pumping 

Plant  and  Discharge  Linss,  Central  Valley  Project  6-  8 

8— 10:00  AM.— Preparation  of  Aggregates  for  Road  Surfacing, 

Columbia  Basin  Project,  Wash.  8- 


0-27— 
0-27— 

0-28— 
5-20— 
5-28— 
6-28— 
8-28— 
5-28— 
5-28— 
5-28— 
5-29— 
6-29— 


4—  3 :00  P.M— Repair  Bridge 
4—  2 :00  P.M— Traffic  Signal 
4_  2:00  P.M.— Grade   &   6urf. 
4—  a:OOP.M.— Overcrosstng 
2 :00  P.M— Widen  Bridge 


6- 

6- 
6- 
6- 

6-   .       

0.  6— 10 K)0  AM— Transmission    Lines,  Yakima  Project  Wash. 
6-12—  3:00  P.M— Water,  Sewer  Unae.  Etc.,  Wast  Los  Angeles 
6-12 —  2. 00  P.M— Electric  feystems     West  T.^s  Angeles 
6-16— 10  K)0  AM— Duchesne  Tunnel    Provo  River  Project,  Utah 


Mendocino  County 
Systems,  El  Cerrito  and  Richmond 
Ban  LutH  Obispo  Co. 
Oakland  4 

Trinity  County 


5- 

6- 

5- 

0- 

0- 

0- 

4-3B 

4-20 

B-  • 


Square  Oil,  81&00;  80.50;  awarded. 
QUO.  80011,  REQ.  78482 : 

90  tons  SC-2  liquid  asphalt  deliv- 
ered and  sprsad  along  Orangethorp 
Ave.,  between  Spadra  aad  Santa  Ana 
CJanyon. 

78  tons  SC-2  liquid  asphalt  dellv- 
ersd  and  spread  along  Lincoln,  l>e- 
twssn  Orange  County  line  and  Ana- 
heim. 

Douglas  Oil  Co.,  for  7  to  10  tons, 
$1650;  10  to  14  tons,  $10.75;  14  to  18 
tons.  $14.75;  18  or  more  tons,  $13.60; 
$6.50  spreading. 

Livingston  Truck  Material  Co.,  (1) 
$12;  (2)  $12;  $6. 

Lambs  Transportation  Co.,  $12.60; 
$12.60;  $&50. 

Square  OU  Ca.  $11  JiO;  $11.80  r  $10i 
for  3-man  spreader. 

Richfield  Oil  Co.,  $11.80;  $11.00; 
$5.50;   awarded. 

Petrol   Corp.,  $12.45;   $12.45;  $6.50. 
QUO    60447,  RBQ.  088861: 

155  tons  liquid  asphalt  grade  MC-8. 
delivered  into  stats  spreading  equip- 
ment on  Holland  Land  Rd.,  1%  miles 
west  of  Sacramento. 

Oil    Hauling   Service,   $1090; 


no  bid  on  spreading. 
Louis  BlaaotU  A  Son,  $l$.99r  $0- 
Asphalt  Materials  Co..  $1677;  $4.00. 
Sheldon  OU  Ca,  $18.80;  88.6a 

Pacific  Truck  Service  Co..  $14.88;  no 
bid  on  spreading. 
J,  P.  Breen,  $18;  $5;  awarded. 
O.  A  N,  Trucking  Co.,  $18.88;  $8. 


43— MACHINERY  AND 
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5/8/47  ** 

Oleeennectlng    Switches 
k.ow  and  Only  BIddere 

DAVIS  DAM  PROJECT.  Ans-Nov. 
—Following  submitted  bids  Apr.  10 
to  the  U.  B.  Bureau  of  Reclaroatlun. 
Customs  House.  Denver,  Ccla,  under 
Spec.  1721  for  furnishing  and  deliv- 
ering f.o  b.  cars  at  the  shipping  point 
or  f.ob.  cats  ut  Yuma,  Aria,  at  tha 
option  of  the  bidder,  (8)  161.000- 
volt,  eoo-anipere,  8-pole.  single-throw, 
manually  -  gang  operated,  outdoor- 
type  disconnecting  switches  for 
Parker- Pilot  K,»ob  161-kv.  transmls* 
Hion  line.  Davis  Dam  Project.  Ari- 
rona-Kevadar  The  apparatus  v.-ill  b« 


■  V 
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Inetalled   by    the  Goverjimenl. 

A,  B.  Chanco  Co..  San  Pr&ncUco, 
Calif.,    17,318  80;    21,956    lbs.    nel. 

Delta-Star  Electric  Co.,  Chlca.go, 
111..   |7,318.i>0;   21,»55   lbs.   net. 

Electrlo  Power  Equipment  Corp., 
Hampton,  Ga.,  $7,318.80;  22,000  Iba 
net. 

Pacific  Electric  Mfgr.  Corp.,  San 
^Vancisco,  17,290;  21,956  Ibe.  net. 

General  Elec.  Co.,  Deuver,  $7,318.- 
80;  21.980  lbs.  net 

Railway  &  Industrial  Enjjrg.  Co.. 
Qreensburg.  Pa.,  $7,318.80;  27,955  lbs. 
net. 

Gravbar  JClc;.  Co.,  Denver.  Co'o., 
$7,318.80;    21,900    lbs.    net 

Weetlnghouso  Elec.  Corp.,  East 
Wttaburgh,  Pa.,  $7,8l9;  21.955  H :.. 
net. 

All  bidn  f.ob    destination. 


5/8/47  •  43 

Planer   Rental — Bids  Wanted 

STOCKTON,  Calif.  San  -oaquln 
Co.— Until  May  12.  10:80  A.  M.,  bJd.4 
will  be  rocrlvfd  by  the  State  Dlvl- 
flon  of  Highways,  P.  O.  Hardint,, 
District  Engineer,  1200  N.  Center 
St,  Stockton  9.  Calif.,  for  rental  of 
one  Re)f-propelled  burner  type  street 
or  highway  rJ*"®!"  mounted  on  rub- 
ber-tired chassis  for  use  on  High- 
way U.  S.  99  between  Stanislaus 
River  Bridge  and  the  Stanislaus- 
Merced  ooi'Tjty  line 

Sperifications  obtainable  from  the 
above  office. 


6/8/47  43 

Flap  Gates  and  Piping  AooMsorle* 
Contract  Awarded 

CENTRAL.  VALLEY  PROJECT, 
California. — ^The  Berkeley  Steel  Con- 
struction Co.,  Inc.,  1331  Eastshore 
Highway,  Berkeley,  Calif,,  at  $1190, 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customa  House, 
Denver,  Colo.,  under  Spec.  1718  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Concord.  Calif.,  flap  gatee  and 
piping  accessories  for  Tgnacio  and 
Clayton  canals  pumping  plants.  Cen- 
tral Valley  Project,  California.  The 
materials  will  be  installed  by  the 
government 


Colo.,  under  Spea  No.  1778  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Cody,  Wyo.,  at  the  option  of  the  bid- 
der, one  8-motor,  floor-operated,  26- 
ton    traveling    crane  for    the    Heart 


ICountain  poWer  plant  Shoahone 
Project,  Wyoming.  The  crane  will  be 
installed  by  the  government: 

Hamisichfegcr  Corp.,  Milwaukee, 
Wis..  $1J5,976:  ship  400  days;  38,500 
lbs.;  f.o-b.  Milwaukee;  terms  net  No 


48 


B/8/47 

Hollow  Metal  Doers 

Contract  Awarded 

PARKER  DAM  PROJECT,  Ari- 
zona-Nevada.—  M.  Renter  A  Sons, 
2230  SE.  Holgate,  Portland,  Ore.,  at 
$8878,  awarded  contract  by  U.  S.  Bu- 
reau of  Reclamatio.n  Customs  House, 
Denver,  Colo.,  under  Spec.  168w  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Earp,  Calif.,  hollow  metal  doors, 
complete  with  transoms,  rough  bucks, 
thresholds,  cabinet  Jambs,  trim,  hard- 
ware, including  door  closers,  calking 
material  and  all  other  accessories 
nteeaaary  for  the  complete  Installa- 
tion of  the  doors  In  the  Parker  power 
plant  Parker  Dam  Power  Project, 
Arizona -Nevada.  The  doors  will  be 
Installed  by  the  government 


48 


6/8/47 

School  Bus— Bids  Wanted 

LOS  GATOS,  Calif.,  Santa  Clara 
Co.— Until  May  14,  8  P.  M.,  bids  will 
be  received  by  the  Almaden  Union 
Elementary  School  Dlstrct,  Elmer  F. 
O.  Benson,  clerk,  Route  8>  Box  437. 
Loa  Gatos,  Calif.,  for  one  school  bus 
of  71 -passenger  capacity. 

Specifications  obtainable  from  the 
above  office. 


4S 


5/8/47 

Plekup  Trucks— Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  May  9.  6  P.  M..  bids  will 
be  received  by  the  City  of  Sacra- 
mento, H.  G.  Denton,  city  clerk.  City 
Hall,  Sacramento,  Calif.,  for  (1)  one 
6-or  8-cylinder  pickup  truck  for  the 
city  pound  and  (2)  three  6-  or  8- 
cylinder  pickup  trucks  for  use  by 
the  Park  Department  and  Sacra- 
mento golf  course. 

Specifications  obtainable  from  the 
above  office. 


6/8/47  4» 

Hollow   Metal   Doors 
Contract  Awarded 

CENTRAL  VALLEY  PROJECT, 
California.— M.  Renter  &  Bona,  1280 
sm  Holgate,  Portland,  Ore.,  at  $1898. 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver.  Colo.,  under  Spec.  1688  for 
fumlahlng  and  delivering  f.o.b.  cars 
at  the  ahlpping  point  or  f.o.b.  ears 
at  Coram.  Calif.,  the  hollow  metal 
doors,  complete  with  frames,  hard- 
ware and  al  lother  ax^cessortes,  except 
caulking  compound,  necessary  for  the 
complete  Inatallation  of  the  doors  In 
the  battery  and  oil  house  280-kv. 
switchyard,  Shasta  power  plant.  Cen- 
tral Valley  Project,  California.  The 
doors  will  be  Installed  by  the  govern- 
ment 


6/8/47  *» 

Traveling  Crane 
Three  Low  Bidders 

SHOSHONE  PROJECT,  Wyoming. 
— Tha  following  submitted  low  bids 
May  6  to  the  U.  S.  Bureau  of  Rec- 
lamation,   Customs    House,    Denver, 


Wilson  Welding 
Service 

GENIRAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7.  Calif. 

PortabU  Welding  S«rvic« 

OUnceurf  6828 


SUPPLIES  AND  EQUIPMENT 


Bid  Opening  Date 


Project 


Noted  In  Issue 


6-  9—  -Fuel  Oil 

5-  »—  —Fuel  Oil 

5-  9—  — ^Liquid  Asphalt 

8-  9 —  SKMP.M, — ^Deltneascopea 

8-  9—  2:00  P.M.— Substation 

8-  9—  2:00  P.M.— Pier  Noses 

5-  9 —  2:0©  P.M. — Synchronous 

6-  »—  8 :«)  P.M.— Refrigerator 
6-  € —  2:00  P.M. — Reinforcement 


Uklah,  WUlits  and  Laytonvllle  6-  6 

Madera  6-  6 

Upper  Lake  and  Middleton  6-  6 

San  Francisco  6-  2 

Columbia  Basin  Project  8-  2 

Davis  Dam  Project  Arls.-Neiv.  4-11 

liotoNi  Etc,  Colorado-Big  Thompson 

Project,  Colorado  4-22 

Box    San  Francisco  4  26 


Bars.  Columbia  B.isin  Project, 
Washington 

8-  9—  2:00P.M— D.D.T.  Concentrate  San  Francisco 
6-  9—  8:00  P.M. — Tandem  Roller  Rental,  Marin,  Napa  and  Sonoma 

Counties 
6-12—  2 :00P.M— Substation.  Eta,  colorado-Blg  Thompson  Project. 

Colorado 
8-12—  2:00  P.M.— OH  Pnrlficra  and  Drying  Ovens,  Central  Valley 

Project  California 
Chualar 

Davis  Dam,  Arizona 
Antloch 
San  Francisco 


6-12—  8:00  P.M.— School  Bus 

6-12 —  2:00  P.M. — ^Transformers 

6-12—  8:00  P.M.— Truck 

5-12—  3:00  P.M.— Steel  Products 

5-12—  8 :00  P.M.— Copper  Alloy  Bearings,  San  Francisco 

6-12—  8 :00  P.M.— Cast  Iron  Fittings.  San  Francisco 

5-12—  2 :00  P.M.— Ranges  Sonora 

5-12—  2:00  P.M.— Plate  Assemblies     Sonora 

5-12—  2 :00 PM— Electric  Light  Plant.  Bishop,  Willows  and  Sonora 

5-12—  2 :00  P.M.— Fire  Hose  Arcadia 

5-12 —  2 :00  P.M— Lantern    Chimneys  «"id  Funnels,  San  Francisco 

5-12—  2:00  P.M. — Cables  Yakima  Project,  Wash. 

5-12—  2:00  P.M. — Transmission    Line  HJqulpment  Davis  Dam,  Arizona 


4-29 
6-  6 

6-  7 

4-S8 

4-SO 

4-2B 

8-  2 

6- 

6- 

8- 

6- 

6- 

6- 


5-12—  3 :00  P.M.— Brake  Blocks 
5-12—  8 :00  P.M.— Check  Valves 
5-12—  3:00  P.M— Water  Meters 
— Dynamite 
2:00  P.M.— Port  1.    Cement 

— Llq.   Asphalt 
3 :00  P.M.«— Tandem   Roller 
8 :00  F.M  — Pumping   Units 
— Sup.  and  Mtls. 
— Sup.  aud  Mtls. 
—Tin  Palls 
S:OOP.M— STchobl    Bus 


-12- 
-12-- 
-12— 
-12— 
■12— 
.12— 
■IS- 
IS— 
■  IS- 
IS— 
5-13— 
5-lS— 


San  Francisco 
San  Francisco 
San  Francisco 
Eureka 

Missouri  Basin  ProJ.,  S.  D. 
Sacramento 
Rental  San  Mateo  Co. 

Antloch 
Panama  Canal 
Panama  Canal 
San  Francisco 


Tracy 

2K)0P.M. — ^Reinforcement  Bars,  Columbia  Basin  Project,  Wash. 

2:00  P.M— Gate  Valves,  Boulder  Canyon  Project  Nevada 

2:00  P.M. — Air  Compressors     F'asadena     . 
5-13— 10:00  A.M. — Crusher  Run  Base  Rock,  Redwood  City 
5-13—  7:00  P.M.— School  Busses  Vlsalia 

5-13—  4 :00  P.M— Lighting  Fixtures,  Oakland 
5-18 —  8:00  P.M. — School  Bus  Salinas 


6- 
6- 
6- 
6- 
6- 
8- 
6- 
5- 
6- 
5- 
6- 
5- 
6- 
5- 
5- 
6- 
6- 
6- 
6- 
6- 
8- 


4-sa 


5  13—  2:00  P.M.— Electrical 


Granc-e  Project 
Mexico-Texas 


4-29 

5- H-..  2:00PM. — Outlet   Pipe,    Missouri   Basin    PYolect,   Nebraska         4-29 
5-14 —  2:00  P.M. — ^Metering    Equipment,  Boise  Project,  Idaho  4-80 

5-14—  2 :30  P.M.— Interior  Painting,   San  Fiunclsco  6-  2 

5-14— 7:30  P.M.— Fire  Truck  Modesto  6-2 

n-M—  2  :00  P.M. — Heinf.    Bars  Columbia  Basin   Project  6-  8 

5-16—  2 :00  P.M —Steel  Sash  Windows,  Columbia  Basin  Project  Wash.  4-11 
5-16—  2 :00  P.M.— Radial  Gate*  and  Hoist,  Boulder  Canyon  Project 

Arizona-  California-Nevada 
5-16—  4 :00  P.M.— Furniture  Richmond 

5-16—  2 :00  P.M. — Douglas    Fir    Lumber.  Central  Valley  Project 
5.1<V_  8  00  P.M  -Water  Pipe  Sacramento 

."J-lfli—  8:00P.M.--Pipo  Fittings  Sacramento 

5-18 —  3 :00  P.M. — Cast  Iron  Fittings,  San  Francisco 
8-16—  3 :00  P.M.— Furniture  San  Francisco 

5-10—  2:00  P.M. — ^Transformers  Columbia  Basin  Project  Wash. 

5.17_l<v  OC  A.M.— Trucks  Fallon,  Nev. 


5-1^ —  3:00  P.M. — Automobile  Lifts,   San  Francisco 

5-20—  7:80  P.M. — Pipe  and  Fittings,  Chino 

5-30—  2 :00  P.M.— Motor  Generator  Sets.  Columbia  Basin  Proj.,  Wash. 

5-20—  2 :00  P.M.— Transformers,   Etc.    Rio  Grande  Project  New 

Mexico-Texas 
5-21—  2  00  P.M.— Structural  Steel       Davis  Dam  Project  Arizona 
5-21--  8;00PM— Se-wer   Pipe  Napa 

8-22 —  2 :00  P.M — Petroleum  Soil  Stertlants,  Central  Valley  Project 
5-22—  6:00P.M. — School   Supplies  and  Equipment,  Fresno 
5-28—  6:00PJ£. — ^Laboratory     Bqulpmant  Furniture,  Etc.,  Kentfield 
5-26—  2. 00 P.M — Hollow    Metal    Doors,  Boise  Project,  Idaho 

2:0OP.VL — Compressor,    Etc.     Colorado  .Rig  Thompson  TYoject, 

Colorado 
2 :00  P.M.— Transformers,  Etc   Boulder  Canyon  Project 

Arizona-Calif  omla-Nevada 
8-29—  2:00  P.M.— Air  Clrcxilt  Breakers.  Central  Valley  Project 
8-29 — 11:00  A.M. — Sludge   Drymg   Equipment  Los  Angeles 

5-l:9--10:00A.M — Sai«d  and   Coarsti   Aggregate,  Deschutes  Project. 

Oregon 
2 :00  P.M.— Induction  Motor      Columbia  Basin  Project, 
a  :00  P.M.— Motor  Control  Equipment  Buffalo  Rapids  Project 

Montana 
6-  2—  3:00  P.M.— Trolley  Coaxshes      San  Francisco 
6-  2—  2  KK)  P.M.— Gate  and  Hoist,  Etc,  Oolorado-BIg  Thompson 

Project  Colorado 
6-  8—  2  K)0 P.M —Transformers,   Etc.,  Columbia  Basin  Project.  Wash 

6-  4 ?. -to  P.M— Transformers.   Etc.  Columbia  Basin  Project  Wa*h.  4 

8-  5_  2 ; DO  l-'.M.— Generator    Protective  Equipment,  Shoshone  Project 


4-18 
6-  7 
4-29 
6-  ► 
6- 
6- 
5- 
6- 

4-29 
6-  2 
6-  2 
4-11 


■i-26— 
5-27— 


6- 

6- 


6-  7 
4-?9 

5-  8 
4-28 

6-  2 
4-25 
4-29 


29 


equalization  offered. 

Sheppard  -  Nlles  Crane  &  Hoist 
Corp..  Montour  Falls.  N.  Y.,  $16,500; 
ship  400  days ;  44,000  lbs. ;  f.o.b.  Mon- 
tour Falls,  N.  Y.;  terms  net  No 
equalization  offered. 

Euclid  Crane  &  Hoist  Co.,  EucUd, 
Ohio,  $16,885:  ship  400  days;  40,000 
lbs.  Euclid;  f.o.b.  destination;  terms 
net  No  equalization  offered. 

5/8/47  •     43 

School  Bus— Bids  Wanted 

PETALUMA,  Calif.,  Sonoma  Co. — 
Until  May  13,  7  :S0  P.  M,  bids  will  be 
received  by  the  Petaluma  City  High 
School  District  Hall  Weston,  clerk, 
Petaluma,  Calif.,  for  one  78-pas8enger 
school  bus. 

Specifications  obtainable  from  the 
above  office. 


48 


5/8/47 

Pickup   Truck— Bids   Wanted 

OAKLAND,  Ca'if.,  Alameda  Co.— 
Until  May  15.  4  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland 
Board  of  Playground  Directors.  Rob- 
ert W.  Crawford.  Siecretary  City 
Hall.  Oakland,  Calif.,  for  one  ^-tou 
pick,  up  truck. 

Specifications  obtainable  from  the 
above  office 


43 


6/8/47 
Machine   Tools 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  19.  3:00  P.  M.,  bids  will  be  re- 
ceived by  the  Purchasef  of  Supplies, 
M.  H.  Gerry,  270  City  Hal'..  San 
Francisco.  Calif.,  under  Bid  No.  3936 
for  furnishing  and  delivering  wood- 
working machine  tools  lor  ihe  School 
Dtpt 

Specifications  obtainable  frCm  the 
above  office. 


48 


5/8/47 

Delivery  Truck— Bids  Wanted 

SAN  MATEO.  Calif.,  San  Mateo 
Co.— UnUl  May  22.  8  P.  M,  bids  wUl 
be  received  by  the  San  Mateo  Ele- 
mentary School  District,  Philip  S. 
Pope,  cleric,  120  N.  Ellsworth  St,  San 


Mateo,  Calif.,  for  one  %-Um  psael 
delivery  truck  with  trade-in  aJlofw- 
ance  for  1940  model  Ford  pand  truck. 
Specifications  obtainable  from  tha 
above  office. 


5/8/47'  « 

Cafeteria    Equipment— Bid*  Wanted 

OAKLAND.  Calif.,  Alanjeda  Co.— 
Until  May  20,  4  P.  M.,  bids  will  be 
received  by  the  Oakland  Board  of 
Eductlicn.  John  W.  Edgemond,  Sec- 
retary, 1025  2nd  Ave..  Oakiand,  Cal.. 
under  Eched.  No.  82  for  cafeteria 
equipmt-iit  (mechanical  dishwashing 
machines). 

Specifications  obtainable  from  the 
above  office. 


4S 


5/8/47 

Cyclorama — Bids  Wanted 

OAKLAND.  Calif.,  Alameda  Co.— 
Until  May  20,  4  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland 
Chas.  M.  Don,  city  clerk.  City  Hall, 
Oakland,  Calif.,  for  furnishing  one 
cyclorama  for  the  the.'iter  stage  of 
the  Auditorium  Bldg.,  Tenth  and 
Fallon   Sts.,  Oakland,  Calif 

Specifications  obtainable  from  the 
above  office. 


48 


5/8/47 

Stage   Drapes 

Bids  Wantea 

SAN  FRANCISCO,  Calif.  —  Until 
May  16,  S  P.  M .  bids  will  be  received 
by  the  Purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall,  San  Fraiiclsco. 
Calif.,  under  Bid  No  3933  for  fur- 
nishing and  delivering  stage  drapeb 
for  the  School  Dept 

gipeciflcations  obtainable  from  the 
above  office. 


t 
48 


5/6/47 

Tralli^Three  Low  Bidders 

COLUMBIA  BASIN  PROJECT, 
Washington. — The  following  submit- 
ted livw  bids  May  1  to  the  U.  8.  Bu- 
reau of  Reclamation,  Customs  House. 
Denver,  Colo.,  under  Spec  1764  for 
fumi;-hing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cani 
at   Odair,   Wash.,   one   100-ton,   law- 


BID  OPENING  SCHEDULE 


SUB-CONTRACT  INFORMATION 


Bid  Opening  Date  Project  Noted  In 

5-  9—  2K)0P.M:— Boiler  and  Mechanical  Stoker,  Walla  Walla,  Wash. 
•5-12 — 11:00  A.M. — Borings  San  Francifco  Naval  Shipyard 

6-12 —  2:00  P.M. — Repair  Rooms  San  Francisco 

6-13— 10:00  A.M.— Install  Only  Elevator  and  Traveling  Crana. 

Portland,  Ore. 
5-14—  2 :00  P.M.— Painting  CorveJlis.  Ore. 

5-14 — 11:00  A.M. — Floor    Covenng       Mare  Island 
5-14—  2 :00  P.M.— Retubing  Heating  Boilers.  Etc.,  Globe,  Ariz. 
5-14 —  2  00  P.M.— Exterlr.r    Painting,  Etc.,  Phoenix,  Ariz. 
5-14 —  2 :00 PM— Sidewalk    and    curb  Kingman.  Ariz. 

5-14—  2.00P.M.— Plastic     Flashing,  Etc.  Tucson,    Ariz. 

5-14 —  2.00  PM. — Roof     Repairs  San    Francisco 

6-14—  1 :30  P.M.— Insulator  Boiler  Equipment,  San  Francisco 
5-14—  1 :30  P.M.— Cork,   Pinning  Spaces,  San  Francisco 
5.15_10 :30A.M.— Pneumatic  Tube   System  Oakland 

5-19 —  5:00 P.M — Fire    Alarm     Sys  ,       B-ikersfield 
8-21 —  2 :00  P.M— Relining  Interior   of  Incinerator,  Etc.,  Oakland 
6-21 —  2 :00  P.M.— Partition  Changes  Honolulu,  T.  H. 
6-21—  2 :00  P.M.— Plumbing  Repairs  Honolulu,  T.  H. 
5-21—  2 :30  P.M.— Metal  Roof  San  Francisco 

5-23—  2K)0P.M.— Underfloor    Piping,  Etc.  (Replace),  San  Francisco 


Issue 

4-U 

4-29 
4-2f 


5-27—  2 :00  P.M.— Elevator 

5-29 —  2  :O0  P.M.— Elevator  Cables 

6-  4—  2 :00  P.M.— Painting 

6-  4—  2 :00  P.M.— Painting 

6-  4—  2 :00  P.M.— Metal  Roof.  Etc. 

6-  4 —  2 :00  P.M.— Driveway  Extension,  Hayward 

6-  4 —  2 .00 P.M.— Cil    Burner,    Etc.     Red    Bluff 

6-  9—  2:00  P.M.— Fhelter  Fences.   Etc.  San  Ysidro 

6-11— 8  KM  P.M— Painting  Portland,  Ora 

6-12—  2:00P.M— Ugfatlng  Fixtures,  San  Francisco 


Richmond 
Fresno 
Kelso,  Wash. 
Fresno 
Hoquiam,  Wash. 


4-U 
4-29 

4-2« 
4-29 
4-29 
4-29 
4-29 
••  6 
ff-  6 
5-  h 
4-29 

5-  8 
4-88 
4-88 

6-  7 
4-3S 
6-  6 
4-29 
4-U 
4-11 
4-11 
4-80 
4-29 
4-29 
4-11 
0-  8 


0-  6— 

e-  9— 

6-10— 

e-u— 


Wyoming 
2:00  P.M. — Forced   Air   Cooling  Eq»«ipment  Shoshone  Project. 

Wyoming 
2  :Wi  P.M —Gantry   Ciane  Central  Valley  Project 

2 .00  r.M— Hollow   M<"tal    Doors,  Davis  Dam.  Arizona 
2 :00  P.M.— Transformer  Columbia  Basin  Project  Wash. 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(Att  SUe$  in  Sto<k) 
C«aH««*  Poctory  StyIm     9«l<lwr  D«livary 


REINFORCING   STEEL 

Cempl«t«  ScKvIc*  ond  Erwction 


ERBCO 


completes  ^ 


•very  conttruetion  pieture 

These  Erbco  services  are  at  your  command. 


1.  Capable  engineering  help,  es- 
timating, plant  layout  service. 

2.  Fast    field    service    with    every 
piece  of  Erbco  equipment. 


3.  Complete  parts  service  to  keep 
your  equipment  running. 
Fifty-six  of  the  finest  Rnes  of 
conatruction    equipment — front 
gsd  to  grsder. 


It 


Vi.  S.  WETENHALL  CO. 

17MI  and  Wlsconsla  SH—H 

Sea  Francisco  10,  Collfomla 

VkoM  Himlock  14t0 


LoMSTinidlON 
EtyJIIiMliNT 
^|yKW.USED»-p 
JP^'T»I.SI3?YI(:| 


platform,  reversible,  full-trailer  with 
tires  and  accessories,  for  use  at  Grand. 
Coulee  Dam,  Columbia  Basin  Proj- 
ect, Washington: 

Olson  Manufacturing  Co.,  Boise. 
Idaho,  122.663;  ship  860  days;  ap- 
proximately SO  tons;  f.o.b.  Boise: 
terms  net  No  equalization  offered. 

Fontaine  Truck  Equipment  Corpi. 
Blrmlngton,  Ala..  828.750;  ship  150 
days;  40,000  lbs.;  f.o.b.  Birmingham; 
terms  net.  No  equalisation  offered. 

Gunderson  Bros.  Engineering  Co., 
Portland,  Ore.,  183.907.50;  includes  tax 
of  11407.50;  ship  300  days;  65,100  lbs.; 
f.o.b.  Coulee  City,  Wash.;  terms  net 
No  equalization  offered. 

6/6/47  is 

Olsoonneotlno  Switchee 

CENTRAL.  VAULEY  PROJECT, 
California. — Southern  States  Equip- 
mwit  Corp.,  Hampton,  Ga.,  at  11998. 
awarded  contract  by  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1705  for  fur- 
nishing and  delivering  f.ab.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Antloch,  Calif.,  two  (1)  60,000-volt 
600 -ampere,  8  -  pope,  single  -  throw, 
manually-gang  operated,  outdoor  typo 
disconnecting  switches  for  Clayton 
and  Ygnacio  Canal  pumping  plants 
69-kv.  transmission  line.  Central  Val- 
ley Project,  California.  The  apparatus 
will  be  Installed  by  the  government 

6/5/47  '  43 

Sale    of    IniJustHal    Equipment 

RICHMOND.    Calif..— Contra    Ccs- 
ta  Co.— War  Assets   Admln.^  Admin 
Bldg.     Richmond     Shipyard     No.     2. 
Richmond,    Calif.,    announces    sale  of 
general  industrial  equipment  includ- 
ing   motors,    blowers,    electric    com 
pressors,   pumps,   materials   handlini' 
equipment    cable    and    flood    lights 
located  at  Richmond  Shioyard  No    2 
with    closing   date    set    for    May    2.J 
4   P.   M. 


llM..  Philadeli^la ;  f.o.b.  destination; 
terms  net  Eiquallzatlon  offered.  Firm 
bid. 

Wolff  Sc  Mann  Manufacturing  Ca. 
BalUmore,  Md.,  item  1.  816.690;  ship 
245  days;  5200  lbs.;  f.o.b.  Baltimore; 
terms  net.  No  equalization  offered. 
Firm  bid. 


43 


6/5/47 

Primary    Tables 

Contract    Awarded 

SAN  FRANCISCO,  Calif.— The  it 
Brandleln  &  Co.,  2141  Bryant  St.. 
San  Francisco.  Calif.,  at  (1)  810.25. 
i2)  I10.4.V  awarded  contract  by  Pur- 
chaser of  Supplies,  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der Bid  No.  38S0  for  furnishing  and 
delivering  200  19-mch  and  200  25- 
Inch  primary  tables  for  the  Schooi 
Department.  ,' 
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6/6/47 

Transporting   Portland  Cement 

No  Bids  Received 

COLORADO-BIG  THOMPSON 
PROJECT.  Colorado.— No  bids  were 
received  May  2  by  the  U.  S.  Bureau 
of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  F-46.411-A-1 
for  transporting  15,040,000  ll>s.  bulk 
Portland  cement  from  Laramie,  Wyo. ; 
Boettcher,  Colo.,  and  Loveland,  Colo., 
to  east  portal  of  Ramshom  tunnel, 
approximately  three  miles  south  of 
Estes  Park,  Colo.,  and  unloading  the 
cement  into  a  ground-level  hopper. 
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5/2/47 

Gantry  Crane 
Contract  Awarded 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada— Starr  Iron  &  Steel  Co.,  Ta- 
coma,  Wash.,  at  1306.300,  awarded 
contract  by  the  Bureau  of  Reclama- 
tion, Denver,  Colo.,  for  furnishing 
one  325-ton  double  trolley,  motor- 
operated  gantry  crane  and  lifting 
beam  for  the  Davis  Dam  power  plant, 
Davis  Dam  Project,  Arizona-Nevada: 
Spec.  1646. 


6/2/47  43 

Transformers,   Etc. 
Low  and  Only  BIddsrs 

COLUMBIA  BASIN  PROJECT, 
Washington.— The  Bureau  of  Recla- 
mation, Denver,  Colo.,  received  bids 
April  11  for  furnishing  four  outdoor 
type  transformers,  15  disconnecting 
switches  and  three  disconnecting 
fuses  for  the  115-kv.  Pasco  switch- 
yard and  substation.  Columbia  Basin 
Project  W^ashington;  Spec  1720. 

The  bids  submitted  wre: 

General  Electric  Co.,  (1)  $86,286, 
•8,400  lbs.;  (2)  83015.  3000  lbs.;  (3) 
88015,  3000  lbs. ;  (4)  $2008.80.  3000  lbs. : 
(5)  $58a40.  1543  lbs.;  (6)  $588.40.  1543 
lbs. ;  (7)  $747.  2310  lbs. 

Westinghouse  Electric  Corp.,  Den- 
ver Colo..  (1)  $37,506,  106,600  lbs.;  (2) 
$3000.   3315   lbs.;    (3)    $3000.    3315    lbs.; 

(4)  $588.40.     1765    lbs.;     (7)     $1348.80, 
4045   lbs. 

Wagner  Electric  Corp.,  St  Louis, 
Mo.,  (1)  $41,820,  14,000  lbs. 

Pacific  Electric  Manufacturing 
Corp.,  San  Francisco.  (2)  $3.50,  8480 
lbs.;  (3)  $3060.  3480  lbs.;  (4)  $2006.80. 
6026  lbs.;  (5)  $588.40.  1764  lbs.;  (6) 
$588.40.   1764  lbs. 

Southern  States  Equipment  Corp., 
Hampton.  Ga..   (4)  $2006.80.  6020  lbs.; 

(5)  $58a40.  1764  lbs.;    (6)   $588.40.  1640 
lbs.;    (7)  $1417.89,  2340  lbs. 

Electric  Power  Ekiulpment  Corp., 
Philadelphia.  Pa.,  (4)  $2008.80.  5070 
lbs.;  (5)  $588.40,  1350  lbs.;  (6)  $68&40, 
1350  lbs. 

Delta-Star  Electric  Co.,  (4)  $2008.80, 

6025  lbs.;    (5)    $588.40,    1645    lbs.;    (6) 
$568.40.   1645  lbs. 

A.  B.  Chance  Co.,  (4)  $2008.80,  6026 
lbs. ;  (5)  $588.40,  1764  lbs. ;  (6)  $588.40, 
1764  lbs. 

Railway  ft  Industrial  Engineering 
Co.,  Greensburg,  Pa.,  (4)  $2008.80,  6025 
Iba ;  (6)  $588.40,  1660  lbs. ;  (6)  $588.40, 
1660  lbs. 

Graybar  Electric  Co.,    (4)    $200&80, 

6026  lbs.;    (5)    $688.40,    1645  lbs.;    (6) 
$688.40,  1645  lbs. 

Powercraft    Corp.,    St    Louis,    Mo., 

(5)  $593,  1000  lbs.;    (6)  $593,  1000  lbs. 

All  bids  f.o.b.  destination  and  net. 


5/6/47  48 

Hollow  Metal  Doors 
Contract  Awarded 

CENTRAL  VALLEY  PROJECT, 
Califomla.— M  Renter  &  Sons,  Port- 
land, Ore.,  at  $12,375,  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation, Customs  House,  Denver, 
Colo.,  under  Spec  1687  for  furnishing 
and  delivering  f.o.b.  cars  at  the  shlp- 
jping  point  or  f.o.b.  cars  at  Coram, 
I  Calif.,  the  hollow  metal  doors,  com- 
plete with  door  frames  and  other 
accessories,  for  installation  of  the 
doors  in  Shasta  power  plant.  Central 
Valley  Project,  California.  The  doors 
will  be  installed  by  the  government 

5/6/47  4S 

Pumping  Units 
Contract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Washington.— Food  Machinery  Corp., 
Peerless  Pump  Division,  301  W.  26th 
Ave.,  Los  Angeles,  Calif.,  at  $26,127.10, 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver.  Colo.,  under  Spec  1683  for 
fumishin  gand  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Pasco.  Wash.,  at  the  option  of  the 
:  bidder,  seven  motor-driven,  vertlcal- 
'  shaft  pumping  units,  complete,  for 
installation  in  six  rellft  pumping 
plants.  Pasco  lateal  system.  Colum- 
bia Basin  Project.  Washington.  The 
apparatus  will  be  installed  by  the 
government 


48 


5/6/47 

Hollow  Metal   Doors 

Contract  Awarded 

COLUMBIA      BASIN       PROJECT, 
Washington.  —  M.    Renter    ft    Sons. 
Portland,    Ore.,    at    $34,928,    awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation,    Customs    House,     Denver, 
Colo.,  under  Spec  1689  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping  point   or   f.o.b.   cars   at   Odair, 
Wash.,  the  hollow  metal  doors,  com- 
plete   with     transoms,    rough    bucks, 
cabinet  Jambs,  trim,  hardware,  glass 
and  glazing  materials  and  other  ac- 
cessories   except   daulklng  compound 
necessary  for  the  complete  Installa- 
tion   of    the    doors    In    the    elevator 
<  towers    on  Grand    Coulee    Dam    and 
I  in  the  left  powerhouse  and  the  steel 
I  partition    with   doors    in    the   control 
,  bay    elevator    lobby,    floor    elevation 
951.00,  4-llne  wall  of  the  left  power- 
house of  Grand  Coulee  power  plant 
'Columbia  Basin  Project* Washington. 
The  doors    will    be   installed    by  the 
government. 


lUCIRICIANS 
$INC(    1920 


by,  MISSION 

dhrook  043? 
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6/5/47 

Control   Bosrd 

Low  snd  Only  Bidders 

DAVIS  DAM,  Arizona  -  Nevada.— 
The  following  submitted  bids  April 
28  to  the  U.  S.  Bureau  of  Reclama- 
tion. Customs  House,  Denver,  Colo., 
under  Spec  1741  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Tucson,  Ariz., 
one  main  control  board  for  the  Tuc- 
son substation,  DaVis  Dam  Project, 
Arizona-Nevada.  The  apparatus  will 
be  Installed  by  the  government : 

General  Electric  Co.,  Denver,  Colo., 
Item    1,   $13,771;    ship  525   days;    6600 


PIPE 


PIPE  -  VALVES  -  FITTINGS 

Fadlitlcs  for  pipe  bending 

and  auiiiifolds 

Write  fer  frieee 

Pacific  Pipe  Co. 

IM  Spe«r  Stn  Sen  Francisco 


designing 


supplying 
installing 

Seme  of  Collfeniie's  fieest 
power  oad  UqhtlNg  iNstelle- 
tioRS  keve  bees  mode  by  E. 
H.  ft  O.  Osr  facilities  oed 
ezperieece  ere  at  year 
service. 


ETS-HOKIN 
&  GALVAN 


5/6/47  48 

Dump  Truok— Contraot  Awarded 

DAVIS.  CaMf..  Yolo  Co.— Frank  Mc- 
Donald. Davis.  Calif.,  at  IStfCSl 
(Ford  V8),  awarded  contract  by  the 
City  of  Davis,  city  clerk.  City  Hall. 
Davis,  Calif.,  for  furnishing  a  IH-ton 
dump   truck    for   street   department 

Other  bids  were : 

Nicholson  Chevrolet  C?o.,  Davla, 
Calif..  $2507.91   (Chevrolet). 

L.  D.  Khaggrs  Co.,  DavlB,  Calif., 
$2449.75  (Dodge). 

C/6/47  43 

Circuit    Breakers,    Etc. 

Time    Extended    Trom    Msy    7    to 

May    21 

MISSOURI  BASIN  PROJECT 
Wyo.- Until  May  «1.  2  P.  M.,  bid-* 
win  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse.  Den- 
ver. Colo.,  under  Spec  .1769  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  and/or  cars  at 
Casper,  Wyo.,  for  power  circuit 
breakers,  disconnecting  switches  and 
lightning  arresters  for  Korttts 
Switchyard.    Kortes    Unit.    Wyo. 


Engineer.  546  W.  Wabash  Avenue 
Eunka.  Calif.,  for  rental  of  two  <.- 
to  4^-c.y.  dump  trucks  for  use  in 
Mendocino  County. 

Specifications   ootalnable  from  tbe 
above  office. 
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5/8/47 

Washbasins— Bids   Wsntsd 

SAN  FRANCISCO.  Calif  —  Until 
May  19,  2  P.  M.  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Dept.. 
100  McAllister  St.,  San  Francisco. 
CaHf.,  under  Inv.  SF  -  S904  •  47  for 
wa.sh  basins,  etc.,  fob  San  Francisco 


48 


5/8/47 
Fire  Truck 
Contract  Awarded 

CHICO.  Calif..  Butte  Co.— Ameri- 
can-La France  Foamite  Corp.,  480  9th 
St.  San  Francisco.  Calif.,  awarded 
contract  by  the  City  of  Chico,  Harry 
H.  Hume,  city  clerk.  City  Hall,  Chloo, 
Calif.,  for  a  pumper  truck  and  an 
aerial  ladder  truck. 


48 


5/8/47 

Pickup  Truok 
Bid   Rejected 

CHICO.  Calif.,  Butte  fco.— Chico 
City  School  District,  F.  E.  Martin, 
clerk,  148  Salem  St,  Chico,  Calif.. 
rejected  only  bid  submitted  April  8 
for  furnishing  %-  or  %-ton  pickup 
truck.  As  previously  reported,  Mllll- 
gran  Motor  Co.,  1406  Park  Ava,  Chico. 
Calif.,  at  $1298.37,  submitted  only  bid. 


.■5/8/47  •  43 

Telephone   Poles— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
May  13.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Servic*!. 
447  Sansome  St.,  SHn  Francisco,  Cal. 
under  Bid  No.  811  for  telephone  poles 
fob  San  Diego.  PlacerviKe,  Weed, 
Santa  Barbara,  Willows,  Altura^-, 
Quincy,  Del  Rosa.  Sonora,  and  Ne 
vada  City,  Calif. 

Specifications  obtainable  from  the 
above  office. 


13 


5/8/47  • 

Dump   Trucks   Rental 
Bids  Wanted 

MENDOCINO  COUNTY.  Calif.  — 
Until  May  14,  2  P.  M..  bids  will  00 
received  by  the  Slat's  Division  of 
Highways.    O.    F.    Hellesoe.    District 


43 


5/8/47 

Tools— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
May  16,  2  P.  M,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Dept,, 
100  McAllister  St.  .San  Francisco. 
Calif.,  under  Inv.  No.  SF  -  3894  -  47 
for  axes,  shovels,  tools,  fob  San 
Francisco,  Calif. 


under  leases.  San  Bruno,  Calif. 
Bids  -.vill  be  taken  on 

(1)  clearing  parcel  covered   by  lease 
No.   W868-eng-4187,  Job  No.   274T 

(2)  clearing  parcel  covered  by  lease 
No.    W3460-cng.3792.    Job    No.    8760 

(3)  clearing  parce'.   covered  by  lease 
No.  W868-eng  4189,  Job  No.  27C1 

Specifications  «bUinable  from  tho 
above  office. 


44 


43 


5/8/47 

8&le  of  Used  Graders 

SAN  FRANCIPCO,  Calif.  —  UnUl 
May  27.  2  P.  M..  bid.9  will  be  rfl 
celved  by  the  U.  S.  Frrest  Service, 
447  SuuHome  St,  San  Fraociscc  11, 
Calif.,  under  Bid  No.  Cll  for  sal.i 
of  used  graders  located  at  Arcadia, 
Calif. 

Specifications  obtainable  from  tho 
above  office^ 
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5/«,'47 

Radio  Testing   Equipment 

Bids  Wanted 

SAN  FRANCIfcV?0.  Calif.  —  Until 
May  16.  2  P.  M.  bids  will  be  re- 
ceived by  the  U.  Si.  Fcrest  Service, 
447  Sansome  St.,  San  Francisco  11, 
Calif.,  under  Bid  No.  816  for  radio 
testing  equipment  fob  Ran  Fran- 
cisco, Calif. 

Spec  if  ications  obtainable  from  the 
above  office. 


4'i 


5/8^47 

School   Bus — Bids   Wanted 

lONE,  Cal.,  Amador  Countv. — Un- 
til May  22  8  P.  M.,  bids  will  be  re- 
ceived r.y  the  Icne  Union  Elemen- 
tary School  Dlitrii-t.  Verne  Benbow. 
Clerk,  lono.  Calif.,  for  furnishing 
50-pbssenger  bus  fob  lone,  Calif. 

&perifK>ationfl  obtainabks  from  tho 
above   office. 


6/8/47  •     44 

Property    Rcstorstlen 
Bids  Wanted 

SAN  BRUNO,  Cahf.,  Sfein  Mateo 
Co.— Unlil  May  15,  2  P.  M.,  bids  will 
be  received  by  the  San  Francisco 
Dlat.  Corps  of  IBnglnccrs,  War  D^pt , 
74  New  Montgomery  St.,  San  Fran- 
cisco, Calif.,  unler  8«!rial  No.  04-20*3 
'47-81    for    supplemental    restoration 


5/8/47 

Repair  Rooms — Bids  Wanted— 
Bidders  Figuring 

SAN  FRANCISCO,  Calif.  —  Until 
May  12,  2  P.  M  (postponed  from  April 
SO),  bids  will  be  received  by  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  office  of  the  district 
engineer.  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  repairs  to 
Rooms  329.  330.  331.  332.  333  and  334 
in  the  New  Mint  Bldg.,  San  Fran- 
cisco, Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 

Tho  following  contractors  have 
taken  out  plans: 

William  li£cIntosh  ft  Son.  740  86th 
Ave.,  San  Francisco.  Calif. 

H.  V.  Friedman,  220  Montgomery 
St,  San  Francisco,  Calif. 

Jack  Picoult,  Long  Islcuid,  N.  T. 

Pacific  Painting  A  Decorating  Co., 
5414  Telegraph   Ave.,  Oakland.  Calif. 

Clinton  Conatruction  Co.  of  Cali- 
fornia, 923  Folsom  St,  San  Fran- 
cisco, Calif. 

Emsco  of  San  Francisco,  1020  Har- 
rison St,  San  Francisco.  Calif. 

Cement    Gun    Construction    Ca    of 
California,     24     Califomla     St.,     San  ' 
Francisco.  Calif. 

Central  Califomla  Construction  Co., 
Inc.,  116  Erie  St..  San  Francisco,  Calif. 

J.  H.  Mohr.  Inc.  1685  Kansas  St, 
San  Francisco,  Calif. 

Fred  T.  Judd  Co.,  1101  2nd  St, 
Berkeley,  Calif. 

Charles  E.  Waits,  666  Mission  St.. 
San  Francisco,  Calif. 

Peter  Sartorio.  262  Clementina  St., 
San  Francisco.  Calif. 

Fred  J.  Blarly  Jr.,  369  Pine  St.,  San 
FYanclsco,  Calif. 

James  I.  Barnes,  941  Russ  Bldg., 
San  Francisco,  Calif. 

Elder  Sc  Owens,  2206  Enolnal  Ave.. 
Alameda,  Calif. 


r.,'«/47  •  44 

DemoliKon  of  BIdgs. — Bids  Wantsd 
TrEASURE  ISj^ND,  Calif..  Slan 
Francisco  Bay.- Until  May  28.  2  P. 
M..  bids  will  be  received  by  the 
Public  Works  Dept,  J 2th  Naval  Dis- 
trict. Room  A-109.  Federal  Office 
Dldg,  Civic  Center.  San  Francisco, 
Calif.,  under  Spec  18502  for  demoli- 
tion ot  wood  frame  World's  Fair 
Inilldlngs  at  U.  S.  Naval  Station, 
Treasure   Island. 

Work  includes  demolition,  remova* 
and  clearing  nf  tltes  of  app«'ox.  20 
v/ood    frame     lalace    buildings    and 
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When  We're  Working  In  C/ose  Quarter* 


We 


TRAXCAYATE 


It 


says  Mr.  J.  E.  Nelson  of  the  firm  of  Johnson  8C  Nelson, 
Marin  County  Contractors.  "Our  IT4  TRAXCAVA- 
TOR  is  the  ONLY  RIG  for  close-in  work  around  founda- 
tions and  concrete  forms,  and  that's  only  one  of  the  many 
jobs  it  does  for  us.    It's  one  machine  that  keeps  busy." 


TRAXCAVATE  for  PROFIT 

All  over  the  country  contractors  are  celling 
the  Traxcavator  "the  btiaiest  machine  on 
the  job,"  and  here's  why:  They  use  it  for 
land<lcaring  and  for  leveling;  they  use  it 
for  excavating  and  for  truck  loading;  they 
use  it  for  badcfilling  and  for  cleanup  work. 
From  the  time  the  job  is  started  'til  the 
earthwork  is  completed  the  Traxcavator  is 
busy.  That  spells  profit  for  the  contractor 
because  the  protitable  nuKhinc  is  the  one 
that  keep*  busy.    Thst'a  why  we  ssy 

TRAXCAVATE  fer  PROFIT 
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FRIDAY,  MAY  9,  1947 


wood  fraiB«  "pylons"  and  the  raxing 
and  removal  of  standing  wreckage, 
debrli  and  rubbish  and  clearing  o£ 
altea  of  the  building*  recently  de- 
stroyed  by  fire. 

Specf  .1 'nations  obtainable  frcm  the 
PuMlc  Works  Dept,  Design  Division, 
Rooir  A-119,  Federal  Office  Bldg., 
San  Francisco,  Calif.,  upon  deposit 
of  CMck  or  postal  monty  order  for 
Sl(^  payable  to  Chief  of  Bureau  of 
Yards  ft  Docks. 


44 


6/8/47  • 

Plumbing  Werk^ 
Lew  and  Only   Bidders 

MOFFBTT  FIELJD.  Calif.,  Santa 
Clara  County.— Herman  Lawscn  Co. 
466  Tehama  St.,  S«ui  Francisco  al 
I18.W7:  (Alt.)  ded.  fl.OOO  submitted 
low  and  only  blrt  May  7  to  the  Pul»- 
Jlc  Works  Dept.,  12lh  Naval  Dist., 
Room  A-109,  Federal  Office  Build- 
ing, Civic  Center,  San  Francisco. 
Calif.,  for  the  replacement  of  de- 
faetlre  plumbing  in  B.O.Q.  Annex, 
BIdg.  ^fo.  48,  Naval  .\ir  Station, 
Moffett    Field,    Calif.;    Spec.    18419. 


44 


5/7/47 

Switchboard    Changes— Centraot 

Awarded 

SAN  FRANCISCO,  Calif..— Sever - 
In  Electric  Company,  249  Natorr.a 
St.,  San  Francisco,  Calif.,  at  |3,111 
awarded  contract  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, Office  of  the  District 
Engineer,  838  U.  a  Appraiser's 
Building,  San  Frsnclirto,  Calif.,  for 
switchboard  changes,  etc.,  at  l'X>  Mc- 
Alliiiter  Street  Building,  San  Fran- 
cisco, Calif. 
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e/9/47 

Reef  Repairs 

Low   and   Only    Bidders 

SAN  FRANCISCO,  —  Regal  Roof- 
ing Co.,  980  Innee  Ave.,  San  Fran- 
cisco, Calif.,  at  $46  submitted  low 
bid  May  7  to  the  City  and  Countj- 
of  San  Francisco,  Dept.  of  Public 
Works,  Rm.  282,  City  Hall,  Sau 
Francisco,  Calif.,  for  rocf  repairs  to 
Main  Library. 

Other  bids  were: 

J.  W.  Bender  Itoofing  &  Favlng 
Co.,   San    Francisco,    |96. 

Robert    F.    Smith,    San    Francisco, 

im.    * 

8/7/47  •     44 

Removal  of  Pier  (Portion) 
Contract  Awarded 

BERKELEY,  Calif.  Alameda  Co. 
—J.  Henry  Harris.  2657  Bth  St..  Ber- 
keley, at  $6784  awarded  contract  by 
the  City  of  Berkeley,  office  of  Har- 
ry Good  ridge,  city  engineer,  Citv 
Hall,  Berkeley,  Calif.,  for  removol 
of  portion  of  Berkeley  Municipal 
Pier.  ' 

Bids  taken  as  follows: 
(Alt  1)  remove  water  pier  and  re- 
locate, remove  all  fences,  deck  and 
stringers,  salvaged  materials  to 
remain  property  of  the  city; 
(AIL  *)  remove  -water  pier  and  re- 
locate, remove  ai:  fences,  deck  and 
stringers,  .salvaged  materials  to 
become  the  property  of  contrac- 
tor and  be  removed  from  cltv 
property. 

Complete  bids  submitted  May  5 
were: 

McOuire    A    Hester,    Oakland 
16460;    (2)   6960; 

J.     Henry     Harris.     Berkeley 
$6784;    (2)    $6940. 

J.  D.  BalUnger.  Oakland  (1)  $8684 
(2)  $0280. 


6/2/47  44 

8ub-Centraots  Awardsd— Stalling 

Foundations 
Hebrew  Synagogue  ((2  Units) 

Cost  $100^000 
VALLEJO,     Calif.,     Solano    County. 
Congregation  B'Nal  Israel,  on  Ne- 
braska St.,  between  Oalaveras  and 
Shasta  Sts. 
Owner — Sons  ft  Daughtsxs  of  Zsrasl, 
Isadore   Meyer,    chairman    building 
committee,   60*8   Marin   St,  Vallejo, 
Calif. 
Architect— Hyman,  Appleton  ft  Wol- 
ford,   68  Post   St,   8*n   Francisco. 
CaUf. 
Reinforced  stucco,  California  Spanish 
design,    tile    roof;    synagogue    imlt 
approximately  100  ft  In  width;  2nd 
unit  will  be  about  the  same  dspth 
and  contain  three  rooms  converti- 
ble to  one  assembly  room. 
Contraotop— James  Bitoon,  628   Leu- 

Islana  8L,  Vallejo.  Calif. 
Roofing— Pacific  Roofing  Ca,  2102-04 

Sonoma  St,  Vallejo,  CaUf. 
Plumbing — Harold  Beaaley,  916  Ten- 
nessee St.,  Vallejo,  Calif. 
Electric  Wiring— Ed   Pierce   Eleotric 

Co.,  711  Marin  St,  Vallejo,  Calif. 
Heating   and    Sheet    Metal  —  Modem 
Sheet   Metal   Works,   1608   Sonoma 
St..  Vallejo,  Calif. 
Tile    Work— Superior  Tile    Ca,    4989 

Broadway,  Oakland.  CaUf. 
Lumber— Vallejo  Lumber  Ca,    P.   Q. 

Box  392.  Vallejo,  Calif. 
Paintlng—Vera  ft  Castro.  1600  Sutter 

St,  Vallejo.  CaUf. 
Lathing  and  Plastering— L.  N.  John- 
son, 142  La  Crescenda  St,  VaUeJo, 
CaUf. 


Furniture  Warthsusa      Cost  flTtMU 

STOCKTON.  CaUf..  San  Joaquin  Co. 
Linden  Road. 

Owner  — John  Breuner  Co,  R.  W. 
Breuner,  executive  vies  •  prealdsnt, 
2109  Broadway.  Oakland.  Ckllf. 

Structural  En^eer  —  Ohm  ft  BSck- 
lund,  122  N.  Eldorado  St.  Stockton, 
Calif. 

Contraotor.— Shepherd  4  Qrser.  SOS 
First  Matlonal  Bank  BIdg.,  Stock- 
ton, Calif. 

Roofing  —  Noble  H.  Brown  Roofing 
Co..  148  W.  Fremont  St.  Stockton, 
Calif. 

Plumbing  — Mlller-Hays  Co.,  Grant 
and    WIeber    St.  Stockton.    CaUf. 

Electric  Wiring  — Hild  Electric  ft 
Manufacturing  Co..  128  W.  Main  St, 
Stockton,  Calif. 

Heating— Aladdin  Heating  Corp..  2222 
San  Pablo  Ave..  Oakland.  CaUf. 

Glass— W.  P.  Fuller  Co..  218  S.  Au- 
rora St,  Stockton,  CaUf. 

Brick  ft  Stone  Work— Ray  W.  Stlrm, 
47  N.  Grant  St.  Stockton,  CaUf. 


(1) 

(1) 


S/2/47  44 

ftub-Contraets  Awardsd— Cxoavatlen 

Started 
Warehouse  Cost  |88,8S2 

OAKLAND.  Calif.,  Alameda  County. 
2130  90th  Ave. 

Owner— Arnold  B.  Anderson.  Walnut 
Creek.  CaUf. 

Architect  —  John  B.  Anthony.  178 
Grand  Ave.,  Oakland,  CaUf. 

Brick,  one-story. 

Contractor — D.  W.  Nicholson  Corp., 
1701  San  Leandro  St..  Oakland. 
Calif. 

Roofing— Atlas  Roofing  Co..  8000  E. 
14th  St,  Oakland,  CaUf. 

Plumbing.  Heating  and  Sheet  Metal — 
Charles  Smith.  1260  Park  St.  Ala- 
meda, Calif. 

Electric  Wiring  —  Langlall  Electric 
Co.,  1281  Center  St,  Oakland.  CaUf. 

Glass — GJeason  ft  Co.,  1368  Park  Ava. 
EUneryvlUe,  CaUf. 

Brick  and  Stone  Woilc— Hutsler  ft 
Guise,  7532  Deerwood  Ava,  Oak- 
land, Calif. 

Grading— Warren  Transportaticm  Co., 
16  Jackson  St,  Hayward.  CaUf. 

Lumber— Interbay  Lumber  Co.,  28rd 
Ave.  and  Estuary,  Oakland.  Calif. 

Mill  Work— California  MUl  ft  Lumber 
Co.,  340  Townsend  St,  San  Fran- 
cisco. Calif. 

Hardware  —  Maxwell  Hardware  Co.. 
1820  Washington  St.  Oakland.  CaUf. 

Painting— M.  Williams  ft  Son,  1680 
Webster  St,  Oakland,  Oallf. 

Concrete  —  J.  H.  Fltsmaurtee  2867 
Hannah  St,  Oakland.  CaUf. 

Steel  Rolling  Doors — Kinnear  Manu- 
facturing Co.,  1742  Yosemite  Ava, 
San  Francisco.  <3aUf. 


6/2/47  44 

Sub-Contraots  Awardsd— Construc- 
tion Started 
Residences  (41)  Cost  $8801000 

SAN  BRUNO,  Calif.,  San  Mateo  Ca 

Mills  Park  No.  8. 
Owneiv-G.  W.  Williams  Co.,  10  CaU- 

fomia  Dr.,  Burllngams,  Calif. 
Private  plans. 

Frame,  one-story,  five  and  six  rooms. 
Contractor  —  Williams    ft     Burrows, 


Ina,  10  California  Dr.,  Burllngams^ 
Calif. 
Plumbing — Scott  Co.,  248  M3nna  St,  I     an<l  less  than  8  cubic  yards 
San  Francisco,  Calif.  water  level  capacity)    1.50 


In  accc  rdance  Mrjth  ths  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  genera!  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Cisssificatlon  Rsts  per  hour 

Carpenter $1.75 

Cement   f mlsier  1.876 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     1.90 

Concrete  vihrator  operator  1.376 

Derrick    operator    2.10 

Flagman     ...: 1.25 

Jackhammer    operator   ,...  1.875 

laborer     _ ...„ Uio 

Oiler  power  shovels  or  cratnes  1.60 

Operator   of    power    shovel    or 

other  oxcBvating  equipment. 

sho^^l   type   controls    (up  to 

and      including      one      cubic 

yard)     _ 2.26 

Operator  of  jwwer  shovel  or 
other  exca\atlng  equipment, 
shovel    type    controls    (over 

one    cubic    yard)    _.  2.J6 

Painter     (brush)     ..._ „ 1.76 

Painter     (spray)     1.76 

File    driver    man    _ _ 1.8C 

Reinforcing    steel    woricer    1.75 

Roller   operator    1.96 

Structural  steel  worker  „.  2.00 

Tractor    driver   ..., 1.96 

Truck    driver    (8    cubic   yards 
water      level      capacity      or 

more)  - 1.875 

I  Truck    driver    (6  4tubic   yardb 


Dated  May  9,  3947. 

(Daily    Pacific   Builder. 
(May  9,   16,  1947) 


FIRST  PUBLISHED  TODAY 


Erection  and  Completion  of  ths  ward 

for    Infirm    Men,    Norwalk    State 

HospitsI,    Norwslk,    Calif. 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 


NOTICE    TO   CONTRACTORS 


Heating  ft  Sheet  Metal— Atlas  Heat- 
ing ft  Ventilating  Ca,  667  4th  St. 
San  Francisco,  CaUf. 

Mi  11  work — Pacific  Manufacturing  Cb., 
2610  The  Alameda,  Santa  Clara, 
Calif. 
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8/7/47 

Sub   Contracts    Awarded 

Construction  Just  Started 

Office    Building 

STOCKTON,  Calif.,  San  Joaquin  Co 
202  W  Scotts  S-- 

Owner — San  Jraquin  Brick  Cu..  33 
S.  Eldorado  St.  SHockton.  Calif. 

Architect— Victor  Galbraith.  834  \V 
Willow     St.     Stockton.     Calif. 

Brick  and  frama 

Contractor — O.  H.  Chain.  42  N.  Sut- 
ter   St.,     Stockton,    Calif. 

Plumbing  ft  Sheet  Metal— Miller- 
Hays  Company,  Grant  ft  Weber 
Sts..   Stockton,   Calif. 

Electric  Wiring— B^ddy  Electric  Com- 
pany 616  £F.  Ei  Dorado  St.  Stock- 
ton.  Calif. 

Heating  —  Fraser  Sales  ft  Service 
Company.  445  S.  San  Joaquin  St. 
Stockton,    CaUf. 

Tile  Work— Gross  -Tile  Company,  344 
S.  San  Joaquin  Street.  Stockton 
Calif. 

Glass— W.  P.  Fuller  ft  Company.  2:8 
0.    Aurora   St.    v^tockton,    Cslif. 

Iron  Grille  Work— Vall*>v  Steel  * 
Welding  Workh.  £33  E.  Scotts  Ave.. 
Stockton.    Calif. 

3ricl.— Rav  btlrm.  47  N.  Grant  St.. 
Stockton,    Calif. 

Concrete  Foundations  ft  Concrete — 
Carl  Madsen,  Y41  W.  Flora  St., 
Stockton.  Calif. 

Lumber — San  Joaquin  Lumber  Com- 
pany, Scotts  Ave.,  ft  Madison  St, 
Stockton.   Calif. 

Mill  Work— Electric  Planing  Mil'. 
646  S.   Monroe  St..   Stockton.  Calif. 

Hardware — ^Turner  Hardware  Com- 
pany. AmericAn  ft  Weber  Street. 
Stockton.  Calif. 


5/2/47  i 

Sub-Contraots  Awarded— Work 
Under  Way 

Detention   Home   and    Laundry 
Building  Cost  $80,000 

MERC:ED.  Calif.,  Merced  County.  On 
site  of  Merced  County  HospitaL 

Owner — County  of  Merced,  c/o  Board 
of  Supervisors.  R.  W.  Cochram. 
county  clerk.  Courthouse.  Meroed. 
Calif. 

Architect — Charles  E.  Butner.  7  Win- 
ham  St.,  Salinas.  CaUf. 

Detention  home,  one-story,  ooncrets; 
including  eight  inmates'  and  ma- 
trons' quarters,  toilet  facilities,  rsc- 
reation  and  living  room,  heating 
system.  Laundry  building,  tempo- 
rary metal  laundry  building  (40x60 
feet). 

Contraotor — Lareen-Ratto  Construc- 
tion Co.,  1901  Hedges  Ave.,  Fresno, 
Csllf. 

Roofing  — D.  H.  Coffman  Co.,  18S7 
Merced  St.  Fresno,  CaUf. 

Plumbing — Richard  Gardner,  601 1  St, 
Los  Bancs.  Calif. 

Electric  Wiring— J.  A.  Bennet,  1617 
M  St,  Merced,  CaUf. 

Heating  and  Sheet  Metal— WlUlam 
F.    OVKeeffe    Jr..   66  11th    St.    flan 

-    Frandaco,  Calif. 

Glass — Cross  Lumber  Co.,  Drawvr  It, 
Merced,  Calif. 

Steel  Sash  —  Kendall- Addlngion  Co., 
1839  Merced   St,  Fresno,  Calif. 

Brick  and  Stone  Work— J.  M.  Brown, 
1837   Merced   St,  Fresno.  Calif. 

Reinforcing  Steel — Kyle  ft  Co..  846  G 
St,  Fresno,  Calif. 

Lumber  and  Mill  Work — Cross  Lum- 
ber Co.,  Drawer  U  Msrosd.  Calif. 

Painting — Cunnings  ft  Cunnings,  2024 
Harvey  St,  Ftssna  CaUf. 

Lathing  and  Plastering  —  Miller  ft 
Shone,  P.  O.  Bos  687,  Merced,  Calif. 
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Calif.  —  Berk 
San  Francisco. 


8/6/47 

Exterior    Painting 

Contract   Awarded 

SAN  FRANCISCO 
Bros,,  627  Eureka  St 
Calif,  at  (Prop.  I>  $16bl,  (Prop.  IT) 
$2266.  and  Dave  Runs,  1258  Valencia 
St.  Ran  Fraroi.sco.  Cailf ,  (Prop.  Ill) 
$4976,  awardrd  contracts  by  the  City 
and  County  of  San  Francisco,  Do- 
partment  of  Public  Works.  Room  28Jr 
City  Hall.  San  Francisco.  Calif.,  for 
(Prop.  I)  exterior  painting  of  MIra 
Loma  School.  Omar  and  Sequoia 
Way;  (Prop  II)  exterior  painting  of 
Hlllersst  School,  Sillman  and  Cam- 
bridge Sts..  and  (lYop.  II)  exterior 
painting  of  Denman  Tunior  High 
School.  Otsego  and  Detano,  Oneida 
and  Seneca  Sta. 


5/2/47 

Contract  Awarded 

Shsat  Metal  Work 

CENTRAL  VALLEY  PROJECT. 
California.— FOX  Metal  Cotpi,,  148  W. 
21st  St,  Ogden,  Utah,  at  $19.066k  was 
awarded  contract  by  the  U.  8.  Bu- 
reau of  Reclamation.  Redding.  Calif., 
under  Spec.  1708  for  furnishing  and 
installing  sheet  metal  ducts  with 
hangers  and  accessories  for  the  van- 
tilating  system  for  the  Shasta  power 
plant.  Central  Valley  Project,  Oall- 
fomla.  Shasta  power  plant  Is  sttu- 
ated  at  the  Shasta  Dam  on  the  Sac- 
ramento River  In  the  Stata  of  Calt- 
fomla. 


Official  Proposak 

FIRST  PUBLISHED  TODAY 


Marin    County,   aorese    La^unitas 
Creek  in  Samuel  P  Taylor  State  Parle 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


6/2/47  44 

ftub-Centraets  Awarded — 10  Par  C«nt 

Completed 


8EA1J!:D  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works.  Division  of  Highways,  at  the 
office  of  the  Bridge  Engineer,  Room 
338.  Public  Works  Building,  Sacra- 
mento, California,  until  2:00  P.  M 
o'clock  on  May  20,  1»47.  at  which 
time  and  placo  they  will  be  publicly 
opened  and  read,  for  performing 
work  as   follows : 

Marin  County,  across  Lagunitss 
Creek  In  Samuel  P.  Tsylor  State 
Park  (IV  Mrn- State  Park)  a  struc- 
tursl  steel  end  timber  bridge  to  be 
constructed. 

Plans  and  specifications,  and 
forms  of  proposal  bonOs,  and  coi.- 
tract  may  be  obtained  at  the  above 
address. 

No  bid  will  be  considered  unle.<8 
it  is  made  on  a  propofal  form  fur- 
nished by  the  Bridge  Engineer,  anu 
is  made  In  accordance  wiUi  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  3pec<flcationH. 
Each  bid  must  be  accompanied  by  "^ 
prop<>Hal  guaranty  in  accordance 
with  the  requirements  of  article  (f» 
of  the  said  Section  2  of  tne  Standard 
Specifications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
nil  bids. 

The  quantities  ll.sted  in  thfl  SUle 
Hig.iway  Engmeer's  Estimate  here- 
Inaltcr  stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Departmem 
of  Public  Works  does  not  cxpressly 
cr  by  impUcation,  agree  that  the 
actual  amoimt  of  work  will  corres- 
pond therewith,  but  reserves  the 
right  to  Increase  or  decrease  the 
amount  of  any  class  or  portion  oi 
the  work,  or  to  omit  portions  of 
the  wcrk,  as  may  be  deemed  by  tiie 
Engineer  to  be  necessary  or  audvi^- 
able. 

Bide  are  required  on  the  entire 
work  described  herein. 


GRADE  *<A"  BARNS 

Built  By  Metropolitan  Construction 
Company's  Engineers 

Built  of  RIGID  STEEL  FRAMES 

Economical,  Lasting,  Sanitary 

METROPOLITAN  CONSTRUCTION  CO. 

1 1 1  New  Montgomery  St.  DOuglas  0371 

SAN  FRANCISCO,  CALIF. 


Truck  driver  (4  cubic  yards 
and  leps  than  6  cubic  yaids 

water  level  capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1.28;<5 

Any   classification   on.itted 

herein  not  less  than  ..._ 1.25 

Overtime    one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  hclidays— One  and  one- 
half   (1%)    times  tl«e  above  rates. 
State    Highway    Engineer's    Estimate 
Item    I.     1    Lot    Hauling    State    fur- 
nished   materials. 
Item  2.    46  cubic  yards  structure  ex- 
cavation. 
Item     3.    6      thousand      feet      board 
measure   frame  and    place   tim- 
ber. 
Item     4.    1.5     tjiousaiid     fc«t     boaid 

measure  Douglas  fir  timber. 
Item    6.    8    cubic    yards    Class    "A" 
Portland  cement  concrete  (foot- 
ing block). 
Item    6.    27    cubic    yards    Cla&s    "A" 
Portland         cement         concrete 
(structure). 
Item   7.    erecting  steel   structure. 
Item     8.     10.800     pounds      slructuml 

steel. 
Item    0.    Cleaning      and      painting 

structural  steel. 
Itent  10.  4.200  pounds  bar  reinforc- 
ing steel. 
All  materials  in  connection  with 
Item  3.  and  Item  7,  will  be  furnished 
free  of  cost  to  the  Contractor  ai 
more  explicitly  set  forth  in  the  spe- 
cial  provisions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OP  HIGHWAYS 

State    Highway    Engineer 
O     r.    McCOY 
By   F.   W.    Ponhorst 
Bridge   Engineer 


SEALED  FROPO&>kLS  will  be  re- 
ceived at  the  Office  of  the  Division 
of  Architecture,  PubU'j  Works  Build- 
ing, 12th  and  "N"  Streets.  Sacramen- 
to, California,  up  to  3:30  P.  M..  Tuee- 
day,  June  3.  1947.  said  bids  then.. 
after  on  said  day  to  be  publicly  op- 
ened end  read  for  the  erectt(>n  and 
completion  of  the  Ward  for  Infirm 
Men,  Norwalk  State  Hospital.  Nor- 
walk. Califoinia,  in  accordance  with 
plans  and   specifications   therefor. 

The  Ward  for  Infirm  Men  ctmsists 
of  a  one  ftory  reinforced  concrete 
building  having  a  combined  floor 
area  of  approximately  12.000  square 
feet  with  hollow  tile  partltiors  and 
clay  tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work 

1.  General  Wr-rk. 

2.  Heating   and   Ventilating   Work. 

3.  Pluttling  Work. 

4.  Electrical   Work. 

Alternate  bids  will  be  required  for 
the  omission   of  certain  work. 

Authority  Notice:  .Approval  fortiriH 
conatniction  is  authorized  under 
C.  P.  A.  order  VH.P.-l  Serial  8-1- 
2008. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provtpions  of  Section 
1770  of  the  Labor  Code,  tho  Depart- 
ment of  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  appUcable  to  the  work  to  be 
done   to   be  as   follows: 

Hourly  Rate 

Asbestos    Workers    |2.00 

Bricklayers     2.00 

Carpenters    uo 

Cement    Finishers   _ l.©75 

Electric    Workers : .^ 2M 

Olaiier 1.6B 

Iron  Workers  Architectural  ...,.  1.775 
Iron  Workers  Reinforcing  Steel  1.076 

Iron  Works   Structural  UO 

Laborers     Building 

I.AtherB 

Masons    Tendiers    .-.. 
Mixer      (concrete) 

Skip    Typo    

Mixer      (ccmcrete) 

Paving  or  Mobile 
Painters    (brush)    .. 

Plasterers  

Plasterern   Tenders 

Plumbers     _. ... 

Roofers     _ 

Sheet   Metal  Workers   .. 1.75 

Steam    Fitters  3.00 

Tile    Setter   ..._  .._ 1.80 

Tile   Setters  Helper  _ l.2r> 

Universal    Equipment    Operator 

(Shovels.  Draglines,  Derricks, 

Denick  Barge.   Clamstiell,   or 

Crane)     -....  2.10 

Tractor    Driver    _~..  1.00 


(Continued  on  Page  18) 


Trco 


GmmI    Grip   Drirt   Dowth 


DombU  Grip  Spiket 

Tlmb9r  Coimecfors  onrf  Tools 


TIMBER  ENGNIEERING  CO.  OF  CALIFORNIA 


4S14  C«ii^«l«  St.,  S«a  FnadKO 


1131    So.   Broadway,   Loa   Angala* 
PRo«p«ct   8269 


SAVE  MONEY 

By  Renting  From 

WEMCO 

HEADQUARTERS  for  rentals  of  confracfors' 
equipment  serviced  from  San  Francisco  and 
Sacramento. 

Call  us  for  rental  for  new  compressors  and  full 
line  of  allied  tools. 

Authorized  distributor  for  Ralph  B.  Carter 
centrifugal  pumps. 

WESTERN  MilCIIIIIElY  CO. 


L 


760  Folsom  St.  San  Frandsco  7,  Calif.  Phone:  EXbrook  4167 

300  No.  I6th  Street      Sacrsmsnto  2,  CsUf.      Phone:  Sscrsmcnto  21008 


FRIDAY,  MAY  9,  1947 


DAILY    PACIFIC     BUILDER 
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(Oontlnaed  from  Page  13) 

Truok    Driver   over   16   cu.   yds. 

water  level  capacity   „ 1.775 

Truck  Driver  12   to  16  cu.  yds. 

water  level  capacity   1.673 

Truck  Driver  (8  cu.  vds  water 
level   capacity    and    less    than 

12   cubic   yards)   ..„ 1.50 

Truck  Driver  (4  cu.  yds.  and 
less  than  8  cu.  yds.  water  lev- 
el   capacity) 1,45 

Truck   Driver    (less   than   4   cu. 

yds.  water  Ifev^l  tapacity)   ....  1.42.5 
Any  clas»irication  omitted  here- 
in not  less  than  1.85 

Overtime  —  One  and  one-hslf 
times  the  above  rates. 
Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  <he  Contractor  in  full  compliance 
with  the  proviflions  of  Section  1777.5 
of  the  Liabor  Cede. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of.  Architecture,  Pub- 
lic Works  Building.  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  t,he  principal  Cali- 
fornia Cities  Builders'  Exchange  Of 
flees. 

Contractors  who  are  desircus  of 
securing  olans.  specif  lea  tions,  and 
proposal  forms  fcr  the  purpose  of 
preparing  and  fiuhmilting  a  proposal 
for  this  work  may  do  sa  subject  to 
certain  conditions  hereinafter  state! 
by  requef>t:ng  same  in  'writing  from 
the  DivlHlon  of  ArchHecture,  Public 
Works  Buliamg.  Sacramento.  A  de- 
posit of  925.00  will  be  required  to 
guarantee  safe  return  of  plar.s  and 
specifications. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Ccnditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Specifica- 
ions.  Each  bidder  must  be  licennr^d 
and  also  prequallfied  as  reauired  by 
law.  (See  said  proposal  Require- 
ments  and    Conditions.) 

The  Department  of  I'ubllc  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty in  any  bid  received. 

No  bidder  may  withdraw   his   bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENl'  of  PUBLIC  WORKfc, 
DIVISION    OF    ARCHITECTURE 
ANSON    BOYD 
STATE  ARCHITECT 

(Daily    Pacific    Builderi 
(May  9,  16.  23.  3t) 

FIRST  PUBLISHED  TODAY 


Item  2.  Assembling  and  erecting 
steel  girders. 
Four  steel  girders  In  connection 
with  Item  2  will  be  fumithed  free 
of  cost  to  the  Contractor  as  more 
explicitly  set  forth  in  tho  special 
provisions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.    T.    McCOY 
Stato    Highway    Engineer 
By -Paul  O.  Harding 
District    Engineer,    District    X 
Dated  May  6,  1947. 

(Daily    FUciiic    Builder) 
(May   9.    16,   1947) 


FIRST  PUBLISHED  TODAY 

^         Highway    Inprovements 
Mendocino  County 

- 

STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Calsvsras   ajnd    Amador   Counties,   a^ 

Mekslumne  River  Bridge  about 

4   miles   south   of   Jackson 


«. 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


SEAOTD  PBOPOSALSI  will  be  re- 
ceived by  the  TJeparlment  of  Publlr 
Works.  Dlviclon  of  H:ghways.  at  the 
office  of  the  District  En.ijfineer.  1200 
North  Center  Street,  Stockton.  Call 
fomia.  until  2:00  o'clock  P.  M.  on 
May  20,  1947,  aV  which  time  and 
place  they  will  bh  publicly  opened 
and  read,  for  performing  work  h3 
follows : 

Calaveras  and  Amador  Counties. 
at  Mokelumne  River  Bridge  about  4 
miles  south  of  Jackson  (X-Cal,  Ama- 
65-A,   C).   repsiring   existing   bridge. 

Plans  and  specifications,  and 
forms  of  propr.sal,  bonds,  and  con- 
tract may  be  oMoined  at  ihe  above 
address. 

No  bid  will  be  considered  unle-is 
it  is  made  on  a  proposal  form  fur- 
nished by  the  '  District  Engineer 
and  is  made  in  accordance  with  the 
provLilons  set  forth  under  Section  2, 
"FVoposal  Requirements  and  Con- 
ditions'' of  the  Stanoard  Specifica- 
tions. Kach  bid  must  bo  accompanied 
by  a  proposal  guaranty  In  accord- 
ance v/tth  the  requirements  of  arti- 
cle (f)  of  the  raid  Section  2  of  the 
Standard     Specifications. 

The  Department  01  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

The  quantities  listed  in  the  S''tat<! 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  onlj'. 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  rioe.i  not,  expressly 
or  by  imputation,  agree  that  the 
actual  amo'jut  of  work  will  corres- 
pond therewith,  but  reserves  the 
right  to  inctecse  or  derrea.'»e  tho 
amcunt  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the 
Engineer  to  be  necessarj-  or  ad- 
>  Isabls. 

Bids  are  required  on  the  entire 
work    described    herein. 

In  accordance  with  tho  jjrovisloufc 
of  Section  1770  of  the  Labor  Cotle. 
the  Department  of  Public  Works  has 
ascertained  the  general  prevallInK 
rate  of  wages  appllcaole  to  the  woik 
to  be  done  to  be  as  fellows; 
Classification  Rate  per  hour 

Cement     finisher     _ 11.875 

Concrete   mixer   operator    (one 

cubic   yard   capacity  or  less)  1  00 

Derrick   operator 2.10 

Flagman 115 

,?ackhammer  c>perator  ..._ .  l.^^■.> 

LAbor^r     1  15 

dler  power   shovels  or   cranes  i'A} 
Structural    hteel    worker  20-) 

Tractor     driver     1  98 

Truck    crane   operator    210 

Any   classification   omitted 

herein   not  less  than  1.15 

Overtime     one    and     ime-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 

half  (IH)  times  the  above  rates. 
SUte    Highway    Engineer's    Estimate 
Item  L    7000  pounds  utruetural  st#«l 


Staled  proposals  will  be  receive  ;i 
at  tho  office  of  the  State  Highway 
Engineer.  Room  373.  P-jbllc  Worka 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Rorm  of  said  building,  for  construc- 
ting S^tate  Highway  in  accordance 
witrt  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County  ajbout  39  miles 
north  of  Wllllts  (l-Men-l-l),  the  ex- 
isting timber  bridge  acrose  Rattle- 
snake Creek  to  be  repaired. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  orovislons 
of  Section  1770  of  the  LAbor  Code, 
the  Department  of  FXiblic  Works  has 
ascertained  the  general  prevailing 
rate  cf  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Carpenter — .'. |1.75 

Cement    fini&hcr    _ j ;....  1.875 

Concrete   mixer   operator    (one 

cubic  yard  ccpax:ity  or  less)  1.60 
Concrete  mixer  op^jrator  (over 
one  cubic  yard  capacity  and 

paving    type)     _ 1.90 

Concrete   vibrator  operator   ....  l.o75 

Flagman     „ l.l."' 

Jackh8  mmer  operator  -...  1.S75 

laborer    „ 1.15 

Oiler  jKJwer  shovels  or  cranes  1.50 

Operator   of   power   shovel    or 

ether  excavating  equipment. 

shovel   type   controls    (up   to 

and      Including      one     cubic 

yard) _ 2.10 

Operator  of  power  p.hovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)   2.25 

Painter    (brush)    . 1.375 

Painter    (spray)    ...„ 1.6b 

Pile    driver   man    „ „...  1.86 

Reinforcing  steel  worker  „_ 1.7ri 

Roller    operator    ..^__.> 1.95 

Tractcr    driver    _ _  l.ps 

Truck   driver    (18    cubic    yards 

water  'ovel  capacity  or  more)   1.7125 
Truck    driver    (14    cuDlo   yards 
and  less  than  18  cubic  yards 

,     water   levjl   capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level    capacity)    1.325 

Truck  driv.?r  (4  cubic  yarJs 
and  less  than  8  cubic  yards 

water  level   capacity) 1.3.175 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)   1.25 

Any    classification    omitted 

herein  not  le&a  than  _.. ..  1.15 

Overtime    one     and    one-half     (1^) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)  one  and 
one-half     (I'.i)     times     the     above 
rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  snd  speci- 
fications may  be  obtained  hi  the  of- 
fice of  the  State  Highv,uy  Enplueer, 
Public  Woiks  Building,  tsacramento, 
Caiifoi-nia,  and  they  :nay  be  <ieen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisc-). 
at  the  Office  of  tne  District  Engi- 
neer of  the  district  in  whiQh  the 
work  is  Hituatea,  and  at  the  office 
of  the  Associated  Oeneral  Contras- 
lors   in    San    Fiancisco. 

No  bid  will  b»?  con  side  lod.  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 


Is  made  in  accordance  with  the  pro- 
vlelons  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  piequalified  as  required  oy  law 
(See  said  Proposal  Requirements  aitd 
(Conditions  > 

The  Dfpaitment  of  Public  Works 
reserves  the  right  to  i  eject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
a.    T.    McCOY 
State    Highway    Enginoet 
Daced  May  9,  1947. 

(Daily   Pacific    Builder) 
(May  9.  16.  23.  1917) 

FIRST  PUBLISHED  TODAY 

Highway   Improvements 
Trinity  County 

STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  nrjposals  will  be  received 
at  tlie  office  of  the  State  Highway 
Engineer.  Room  :>73,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct 
ing  State  Highwav  in  accordance 
with  the  Specifications  therefor,  to 
which  spocial  reference  is  made  as 
follows : 

Trinity  County,  about  two  nnlles 
west  of  Douglns  City  (I  l-Tri.36-C). 
the  existing  timber  trestle  bririqe 
across  Redding  Cre«k  to  be  widened. 
Bids  are  required  for  tho  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevallng 
rate  oi"  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Carpenter    $1.75 

Cement   finisher 1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    tvpe)     1.90 

Concrete   vibrator   operator   ....  1.373 

Flagman     1 15 

.lackhammer  operator  .._.  1.870 

I-Aborer 1.15 

Oiler  power  shovels  or  cranes  1.5C 

Operator    of    power    shovel    or 

other  excavating  equipment. 

shovel    tpye   controlb    (up   tO 

and      including      ooe      cubic 

yard) 2.10 

Operator  of  power  shovel  or 
other  exeavatlng  cqulpmint. 
shovel     type    controls     (over 

one   cubic    yard)    „ 2.2f 

Pile    driver   man    1.86 

Reinforcing  uteel  worker  1.76 

Ro'ler    of-erulor    „ 1.9S 

Tractor    driver   1.95 

Truck   driver    «18   cubic    yards 

water  level  capacity  or  more)  1.712C 
Truck   drlv»'r    (14    cubic    yards 
and  less  than  18  cubic  yards 

water   level   capacity)    1.5^75 

Truck    driver    (8    cui>ic    yards 
and  less  than  14  cubic  yards 

.water  level  capacity)  1.525 

"rrnck  driver  (4  cubic  ysrds 
and   less  than   8  cubic   yards 

■water   level   capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)        1.25 

Any    classification    omitted 


herein  not  less  than 1.16 

Overtime    one    and     one-haU     (1'/^) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (IH)  times  the  above  rates. 
Flans  may  be  seen,  and  forms  -f 
propaeal.  bonds,  contiact,  and  speci- 
fications may  be  obteined  at  the  of- 
fice of  the  State  lligliwav  Engineer 
Public  Works  Building,  Sacramento. 
California,  and  they  ;r.ay  be  seen  at 
the  offices  of  the  District  Engineer? 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Ehgi- 
noer  of  ths  distr.ct  in  which  t!ic 
work  is  bit'.iatcd,  and  at  the  offi'.o 
of  the  Associated  Oeneral  Contrac 
tors   in   Ean    Francisco. 

No  bid  wMl  be  considered  unless  <t 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro 
visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
E<ach  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requtremenls  and 
Conditions.) 

The  Der>artmeut  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARl'MENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.   T.    McCOY 
State    Highway    Engineer 
Dated  May  9,  1947, 

(Duily    Pacific    Builder) 
(May  9,   16.  23,  1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Alameda  County 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Cvalcd  proposals  will  be  received 
at  tne  office  of  the  State  Highwa^' 
Engineer.  Room  373.  Public  Works 
Building.  Sacramento.  California,  ur- 
til  £  o  clock  p.  m.  on  June  4,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing S-tate  l^iphway  in  accordance 
with  the  Kfecificntlons  therefor,  to 
which  special  reference  Is  made,  as 
follow.s : 

Alameda  County,  over  East  Shore 
Freeway  at  23rd  Avenue  In  the  City 
of  Oakland  (I V-AU-68-Oak),  an  ov- 
ercroBsing   to  be  constructed. 

Bids  ate  rov^uired  for  the  entire 
work  described  heieln. 

In  accordance  with  the  provislonn 
of  Section  1770  of  the  Labor  Code, 
th©  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woili 
to  be  dene  to  be  as  follows: 
Classification  Rate   per  hour 

Skilled    Labor 

Carpenter $1.75 

Cement  finisher  „  1.87P 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)   1.6^ 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  snd 


paving  type)   l-*t' 

Derrick   operator  —  2.10 

Electrician     _» 1-875 

Operator   of   power   shovel    or 
other  excavating  eoulpmrnt 
shovel   type   controls    (up  to 
and      includirig     ore      cubic 

yard) _ -  2.28 

Operator  of  power  shovel  or 
other  excavating  eoulpment, 
shovel    type    controls     (over 

one   cubic    yard)    ._~. .>».  2.S8 

FYiinter    (brush)     .... .U  l.'<5 

Painter   (spray) 1.75 

Pile  driver  hoistman  or  oper- 
ator      2,10 

Pile   driver   man   1.86 

Reinforcing    steel    worker  175 

Roller   operator 165 

Structural    ^teel    worker   2.00 

Tractor  driver 195 

Truck  driver   (8  cubic  yards 
water      level     capacity      or 

more) - 1.8'(3 

Truck  driver  f6  cubic  yards 
and  less  than  8  cubic  yards 

water    level     capacity) 1.60 

Intermediate   Grade   Labor 

Concrete  vibrator  operator  1.375 

Jackhammer    opeiutor    1.87* 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than,  6  cubic  yards 

water   level    caraclty)    1.4078 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)      - - 1-2825 

Unskilled  Labor 

Flagman     1-25 

Laborer - 1-2" 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interrreted  in  tho 
light  of  this  clasfification. 

Tho  minimum  wage  paid  to  all 
skilled  iRhor  for  which  rates  are  riot 
shown  above  shall  br  not  less  than 
$1,375  per  hour 

The  minimum  wage  paid  to  a'l 
intermedate  labor  for  which  ralej 
are  not  shown  above  .ihall  be  not 
less   than   11.23  per   )iour. 

The  minimum  wage  paid  to  ail 
unskilled  labor,  for  vhich  rates  are 
are  ohown  above  shall  be  not  less 
than   $1.25  per  hour. 

Overtime — one  -juid  one-half  (1V4> 
times  the  above  rates. 

S  indays  and  holidSiys — one  and 
one-half  (1%>  times  the  above  rates. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  >vill  he 
financed  in  whole  or  in  part  wi'h 
Federal  funds  nnd  that  therefore  a!l 
of  the  applicable  Federal  statutes, 
rules,  ani  regulations  will  apply  10 
such    work. 

The  attention  of  bidders  is  parti* 
cularly  directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6) 
of  the  Ftandsrd  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  tho  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Staniard  Specifications,  rcRard- 
Ing  subcuntrartlng  and  assignment 
of  the   contract,    respectively. 

Flans   r->ay   Le   seen,   and  forms   of 
proposal,  bonds,  contrapt,  and  speci- 


(Contlnued  on   Page  14) 


INDUSTRIJIL    FLOORS 

HEAVY.  DUTY  ^  DUSTLISS  -  NON  AISORIENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Str««t       DOuglot  S583       Son  FrancUeo 


S^^^^^s^ 


PIONEERS  IN 

PREPABRi- 

CATION 

Laminsted  Lumber, 

Beams,  Arches, 

Trusses 


IH«OBrOBATS» 

2M  MMtswuerr  9*n^.  VUtoii  t-S^O? 
SM   FfMMM*  4.  0*111. 


Ifll4 


tMiSnwtt*  OSIc* 
'  Mil  St.. 


.,  Plwii*  Sm.  S«S43 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-f  t,  105-f  t,  210-f  t,  315-f  t,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  fftc 


•     RENTALS 


SERVICE 


SALES 

Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  S-2190 
32S4  EAST  SHORE  HIGHWAY 


S-2191 


RICHMOND 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  9.  1947 


FRJDAY.  MAY  9,  1947 


DAILY     PACIFIC     BUILDER 


PACE  15 


(ContiniMd  from  Pmf  II) 

flcattona  may  b«  obtained  at  t)ie  of- 
fice of  the  i)late  Highway  Engineer, 
Public  Worka  Ilullding,  Sacramento. 
California,  and  they  may  b«  aeen  at 
the  offlcea  of  the  Distriot  Bngincern 
at  Loa  Angclea  and  San  Franclaco, 
at  the  Office  of  (he  District  Engl 
neer  of  the  district  m  whloh  thj 
work  la  situated,  and  at  the  office 
of  the  Associated  0<*ncral  Contrac- 
tors  In   San  '  Francisco. 

No  bid  will  be  conaldered  unless  It 
la  made  on  a  blank  form  fumlshed 
by  the  Slate  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
vtalona  of  the  Proposal  Requirements 
and  Condltl'.ns  net  forth  under  Sec- 
tion 2  of  the  Standard  Speclflcatlcns. 
Kach  bidder  must  bo  licensed  and 
also  piequalifled  as  required  by  law 
(See  said  Proposal  Requitoments  and 
Conditions.) 

The  Department  of  Public  Worlcs 
reserves  the  right  to  reject  any  or 
all  blda. 

DEPARTMENT  of  PUBLIC  WORK?. 
DIVISION   OF  HIGHWAYS 
G.    T.    McCOT 
State    Highway    Engineer 
Dated  May  9,  1947. 

(Daily    FUcl/ic    Builder) 
(May  9,  16,  23,  1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvementy 
El    Dorado  County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sfaled  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacran:er4to,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1*47,  at 
which  time  they  will  be  publicly 
opened  und  read  in  the  Aaaembly 
Room  of  oaid  building,  for  construc- 
ting Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  refenence  ?s  made  as  fellows : 

El  Dorado  County,  between  George- 
town and  U.  S.  Ranger  Station  (III- 
E.  O-1099),  about  three  and  aix- 
tenths  (3.6)  miles  in  lavigth,  to  be 
graded  end  au'^aced  with  imported 
base  material  and  penetration  treat- 
ment and   seal   coat   applied   thereto. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Denaitment  of  Public  Works  has 
ascertained  the  gcreral  prevailing 
rate  of  wages  applicable  to  the  wcrk 
to  be  done  to  be  as  follows: 
Claaalflcation 


The  attention  of  blddera  la  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  doue  will  be  flnance<i 
In  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  Much 
work. 

The  attenUon  of  bidders  is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  <b),  of  tho 
Standard  Specifications,  rtof^arding 
subcontracting  and  assignment  of 
the  contract,  respectively. 

Plana  may  be  seen,  and  foi-ma  of 
prcpukal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of 
fice  of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  <it 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  tho  dictrict  in  which  the  woric  is 
fdtuatvd,  .at  the  office  of  the  Associ- 
ated General  Contractors  in  San 
SYancisco,  and  at  the  office  of  the 
County  Engineer  or  County  Sur- 
veyor at  tho  county  seat  of  the 
county  in  which  the  work  is  to  be 
performed. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  anr^ 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Ptandard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions. ) 

The  Department  of  Public  Works 
reserves  tlie  right  to  reject  any  oi 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 
G.    T.    McCOY 
State    Hlgbwuy    Engineer 
Dated  May  9,  1947. 

(Daily    Pacific    Builder) 
(May  9,   16,  23,   1947) 


proposal,  bends,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Loa  Angeles  and  San  Francisco, 
at  the  Office  of  vhe  District  Engi- 
neer of  the  district  in  whic^  the 
work  is  pitjated,  and  at  the  office 
of  the  Aesociatcd  General  Conti-ac- 
tors   in   San   Francl><co. 

No  bid  will  be  confldered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
vlalons  of  the  Proposa!  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Slandard  Specif ication# 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.    T.    McCOY 
State    Highway    Engineer 
Dated  Mav  9,   1947. 

(Daily   PUc'.fic    Builder) 
(May  9,  16.  2?,  1947? 


FIRST  PUBLISHED  TODAY 

Highway   improvementa 
Santa  Cruz  and  San  Mateo  Counties 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


HRST  PUBLISHED  TODAY 


Highway    Improvementa 
Humboldt  County 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947,  at 
which  time  they  will  be  publicly 
opened  and  re&d  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing: State  Highway  m  accordanct 
with  the  Specifications  therefor,  ♦to 
which  special  reference  is  made,  as 
follows : 

Santa  Cruz  and  San  Mateo  Coun- 
ties, between  Waddell  Creek  and 
Finney  Creek  (IV-SCr.  8M-56-C,  A). 
dbout  one  and  four-tenths  (1.4)  milec 
in  length  to  be  graded  and  surfaced 
with  plant  -  mlxed|  surfacing  on 
crush*r  run   bass. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  i77'>  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  gereral  prevailing 
rate  of  'vagCH  ai-plicable  to  the  woik 
to  be  done  to  be  oo  follows: 
Classification  Rate   per  hour 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Rnglneer,    Room    STS,    Public    Works 

Inuilding,  Sacramento,  California,  un-     ..,,,».       
til  2  cclock  p.  m.  on  June  4.  1»47.  at  P«P*»a'<^  P'*"*   dryerman  or 
which    time    they    will    be    publicly  |  ."^^f'^^, ---;,";'  '^"^ 
opened    and    read    In    the    Ai«mWy  U-P^*"    P**;^^.^^"    ^^1^1 
'                                                                          Asphalt    spreading    macnine 


Truck  driver  (8  cubic 
yards  water  level  capa- 
city   or   more)    -  1-875 

Truck    driver     (6    cubic 

^  yards    and    lesa    than    8 

cubic   yards   water   level 

capacity)    — •  1-80 

Truck  driver  (4  cubic 
yards  and  less  than  6 
cubic   yards   water   level 

capacity)     ^ 1-4075 

Truck  driver  vlesa  than 
4    cubic    yards    water 

level    capacity)     _ 1.2823 

Santa  Cruz  County: 

Truck  driver  (18  cubic 
yards  water  level  capa- 
city   or    more)    1.7125 

Truck    driver    (14    cubic 
yards  and  less  than  18 
cubic    yards    water    lev- 
el   capacity)    1.5873 

Truck  driver  «8  cubic 
yards  and  leaa  than  14 
cubic  yards   water   level 

capacity) 1.525 

Truck  driver  (f.-»ur  cubic 
yards  and  less  thar  8 
cubic   yards  water   level  • 

capacity) -  1-8375 

Truck  driver  (leas  than 
4  cubic  yards  wuler  lev- 
el  capacity)    1.25 

Any    classification   omitted 

herein  not   less  than 1.15 

Overtime    one     and     one-half     (1^> 

times  the  above  rates. 
Sundays  and  holidayi*  one  and  one- 
h«lf  (If^)  times  the  above  rate^. 
Plans  .'nay  be  f-eer,  .md  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  .tCr.glneer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  ceon  at 
the  offices  of  the  Di.«itrlct  Engineers 
at  Loa  Angeles  and  San  Francisco, 
at  the  Office  of  the  District  Engi- 
neer of  the  district  in  which  the 
work  is  situated,  and  at  the  office 
cf  the  Associated  General  Contrac- 
tors   in    San    Francisco. 

No  hid  w'll  be  considered  unless  it 
is  made  on  a_  blank  form  furnished 
bv  the  State  Highway  Engineer  and 
is  mude  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirement? 
and  Conditions  set  forth  under  Sec- 
tion 2  of  tho  Standard  SpeclficatioiiS. 
EJach  bidder  must  be  licensed  and 
also  preqiialiiied  us  required  by  law. 
(See  said  Propos.tl  Requirements  anc' 
Conditions.) 

The  Department  of  Public  Wori:s 
reserves  tho  right  to  reject  any  or 
all  bicH. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.    T     McCOY 
State    Highway    Engineer 
Dated   May   9,   1947. 

(May  9,  16,  23,  1947) 


in  accordance  with  the  provisions 
aet  forth  under  Section  2,  "Propoaal 
Requirements  and  Oondltlons"  of  tho 
Standard  Speciflcatlona.  HUich  bid 
must  be  accompanied  by  a  proposal 
guaranty  \n  accordai-ce  with  the  re- 
quirements of  article  (t)  of  the  said 
Section  2  of  the  Standard  Specifica- 
tions. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantifies  listed  In  the  State 
Highway  Engineer's  Batimate  here- 
inafter stated,  are  apnroximato  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  tho  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  wcrk  will  corres- 
pond therewith,  but  rcbervea  the 
right  to  Increase  or  decreaae  the 
amount  of  any  class  or  cortlon  o^ 
the  work,  or  to  omit  portions  of  tho 
work,  as  may  bp  deejned  by  the  En- 
gineer to  bs  necessary  or  advisable. 
Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  tho  Labor  Codo, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  a»  follows: 
Classification  Rate  per  hour 

Derrick  operator  -, 4%^ 

Flagman     1«15 

Laborer — — •  1-15 

Oiler  power  shovels  or  cranes  1.60 

Operator   of    power    sliovel    or 

other  excavating  equipment. 

shovel   type   control*,    (up  to 

and      including      ore      cubic 

yard)     2.10 

Onerator  cf  power  thovel  or 
ether  excavating  equipment, 
s|hovel    type  'controls,    (over 

one    cubic    yard) 2.35 

Painter    (brush)    1.4375 

Painter    (spray)    - 1.68Y5 

Tractor   driver "— -  1-95 

Truck    crane    operator    .— 2.10 

Truck  driver,  flat  racks  carry- 
ing under  18.(00  pounds  1.27R 

Tru'jk  oriver,  flat  racks  carry- 
ing ever  18,000  pounds  1.40 

Any    classification    omitted 

herein  not  less  than 1.15 

Overtime    one     ard     one-half     dVi) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half'(l%)   timeB  tho  above  rates. 
State    Highway    Engineer's    Estimate 

(Continued  on  rage  IB) 


Asfhalt   dryerman    or 

fireman     -....^l-W 

Carpenter    1.75 

Cement  finisher  _ 1.876 

Concrete    mtxer  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)    , 1.00 

Motor  grader  operator  2.10 

Operator  of  power  thovel  or 
other  excavating  eoulpment. 
shovel  type  controls  (up  to 
and      Including      one      cubic 

yard) 2.10 

Operator  ot  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    yard)    2.26 

Reinforcing   ateel   worker  1.76 

Roller  operator  1.95 

Tractor    driver _.  1.95 

Truck  driver    (18  cubic   yarda 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14   cubic   yards 
and  less  thar.  18  cubic  yarda 

water    levjl    capacity)    1.587"> 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yardfl 

water   "evel   capacity)    1.525 

Intermediate  Grade   Labor 

Concrete   vibrator  operator   1.875 

JacUhammer     operator     1.375 

Oil    distributor   bootman    1.275 

Oiler  power  chcvels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
anci  less  thaa  8  cubic  yards 

water  level   capacity)   1.337C 

Tnick  driver  (Icsaa  than  4  cu- 
bic vards  water  level  capa- 
city)      .'. 1.23 

Unaklllad  Labor 

Flagman     ...»  .~ . — « 1.15 

LAhorer     1.16 

Poaltlons  not  llste<t  above  will  be 
allocated  tit  accordance  with  the 
definltioaa  which  appear  in  the  spe- 
cial provialons,  aa  interpreted  in  the 
light  uf  this  classification. 

The  minimum  wage  paid  to  all 
sklllrHl  laoor  for  which  rates  are  net 
shown  above  shall  be  not  lesa  thnn 
81.375   per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
l<>ss  than  |1  13  per  hvur. 

The  rniniMuni  wage  paid  to  ail 
uns><lbed  labor  for  .vhlch  rates  are 
not  phown  above  shuU  be  not  less 
than  fl.15  per  hour. 

Overtime — one  and  one-half  (1H» 
times  the  above  rates. 

Sundavs  and  holidaya — one  and 
one-half  (IH*  times  the  above  rates 


pened 
Room  of  said  building  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  1e  made,  aa  follows: 

Humboldt  County,  between  Jordan 
Creek  and  South  Scotia  Bridge  (I- 
Hum-1-D,  E),  about  ore  and  two- 
tenths  (1.2)  miles  in  length,  cement 
treated  basa  to  be  constructed  on  a 
portion  of  the  project  and  plant- 
mixed  surfaiiing  and  seal  coat  to  be 
placed  on  the  cement  treated  base 
and  axlstlng  surfacing. 

Blda  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlsionc 
of*  Section  1770  of  the  Lalwr  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  tu  be  as  follows: 
Clasaifloatlen  Rata  par  hour 

Asphalt     plant     dryerman     or 

fireman 11.60 

Aaphalt    plant    mixer   operator  1.65 
Aaphalt      spreading,     machine 


FIRST  PUBLISHED  TODAY 


operator L95 

Flagman     - l-'-5 

T..ator«!r    . — ^~^ — „._^_« — ^. 1.15 

Motor    grader    cnerator    2.10 

Oil    distributor    bootman    -^....-  1.278 

Oiler  power  hihovela  or  cranea  1.60 

Operator    of    power    sho/el    or 

other  excavating  equlFment, 

•ihovel   type   controls    (up   to 

and      Including      one      cubic 

yard) 210 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  vard)  ._ — 2.25 

Roller  operator  ,. « 1  95 

Tractor  driver 1.95 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  mora  >  1.7125 
Truck    driver    (14    cubic   yarda 
and  losj  than  18  cubic  yarda 

water  level  capacity^   _ 1.5876 

Truck  driver  (8  cubic  yard.i 
and  less  than  li  cubic  yards 

water    level    capacity)    1.525 

Truck  driver  (4  cubic  yarda 
and  less  than  8  cubic  yarda 

water  :eve!  capacity)  1.3378 

Truck  driver  (leas  than  4  cu- 
bic vards  water  level  capa- 
city*        1.20 

Any  claaaifiratlon  omitted 

herein   not  less    than   1.15 

Overtime     one    and     one-half     (l^t 

times   the  above   rates. 
Sundays  and  holidays  one  and   one- 
half' (1^)  times  the  above  rates. 
T-'lans   may   be  'eoen,  and  forms  of 


operator    ~ .^„....^ — __  1.95 

Carpenter    -1 — • —  1-75 

Cement    finisher    1.876 

Concrete   mixer  operator   (one 

cubic  yard  capacity    or  less)  1.60 
Concrete'  mixer  operator  (over 
one  cubic  yard  capacity  and 

p-iving    type)    190 

Concrete  vibrator  operator  1.375 

Flagman    (Sai>   Mateo  County) 

1.25 

Flagman  (Santa  Cruz  County) 

1.15 

Jackhammer     operator    1.875 

J.Aborer    (San    Mateo    County) 

1.24 

Laborer   « Santa  Crua  County) 

1.15 

Maaon   (Santa  Cn««  County)...   2.00 

Motor   prader    jperator  2.10 

Oil    distributor    bojtinan     1.273 

Oiler  power   rhovels   or  cranes 

(San    Mateo    County)    160 

Oiler  power  shovels  or  cranea 

(Santa   Crux   County)    150 

Operator    of    pov/er    phovel    or 
other   excavating  cqui;>mcnt, 
shovel    type    controls    (up   to 
and      including      one      cubic 
yard)    Fan   Mateo  County         2.26 
Operator   of    power    .-ihovel    or 
other  excavating  equip nent. 
shovel    type    cont:-ois    (up   to 
and      including      one      cubic 
yard)  Santa  Crui  bounty        2.10 
Operator   of    power    .-hovel    or 
other   excavating  equlpm^Mt, 
shovel   type  controls   (over 
one  cubic   yard)    S:ui   Mateo 

County 2.38 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yarl)   .Santa  Crur 

County 2  25 

Reinforcing  atcel   woikor   175 

Roller     operator    ».......-^.— ..->.  1-96 

Tractor   driver   — ^ 1-96 

San  Mateo  County: 


Repairing    and    Hauling    Steel    Truss 

Members  for  future  use  aa  a  tM*idgs 

across     Redwocd    Creek 


\  (.  I  M  1  \  i:  \ 


PUTTYLESS  OLAZING 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Pub- 
lic Works,  Dl\-i8lon  of  Highways,  et 
the  office  of  the  Bridge  Engineer, 
Room  338,  Public  Works  Buildlr.g. 
Sacramento,  Callforrla,  until  2  P. 
M.  o'clock  on  May  20.  1947,  at  whic^ 
time  and  place  they  will  be  publicly 
opened  and  read  for  repairing  and 
hauling  atee'  tmiss  members  for  fu- 
ture use  »ta  a  bridge  s-cross  Redwood 
Creek,  about  ."-O  miles  east  of  Eureka 
(I-Hum-20-C). 

Plans  a-nd  specifications,  and  forms 
of  proposal,  conds,  and  contract  ma^ 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless  It 
is  made  on  a  pioposal  foi*m  fumlshea 
by  the  Bridge  Engineer,  .ind  Is  made 


U.S.Pst.21/l»19 

SKYUOHTS  —  SAWTOOTH 

SIDIWALL  SASH— f  ATIO  lOOM 

OREIN  HOUSES 

For  MttniatM.  ot  •Bsin«*riot  daalsaa 
tuvtliig  ■  cemplat*  lastallation,  Includ- 
lag  tlM*!  Hiatal  r«qulr«BMBU  .  .  . 


CALL 


IXBROOK  11  tS 


ExcliMiv*   DIatribator*   lor 
Notdiani  Caliiorvta 

McKunc  M«««il  ProdvcH  Co. 

2M  TckoMo  St..  S««  froacUca.  1 


Cement  Gun  Construction  Company 

GUNITB,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfield  7663    •    24  CalifornU  Street,  San  Frandaco 


ACME 
EQIIPMENT  CO. 

Emgineert   *   ManrnfMlureri 
DESIGNING .  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    .    HOISTS 

STANDARD  CONVEYORS 

Gravity     •     Power 

Chain  -  Pulleys  -  Belts 

Sprockets  •  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Frandaco  7 

Phone  EXbrook  1960 
BXt>rook  1792 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKING  DiSTRIBUTORS  FOR: 

Timli«ii  Co.         Gordii«r^DMv«r  Co.         Mariow  Pumps 

Fofiilr  B«orIng  Co.  Now  Doparfvro  Boarlog  Co. 

HyoH  •oaring  Co.  Atlot  Brooio  Co. 

Rochostor  Ropos  Mallory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

Iryoat  ■•*.  fH  A  lOtk  SH. 

PiMaa  Hlatlack  S47B 


OAKLAND 
12Si  Sot  PsbU  Av^ 
Pkaaa  HUaAvMt  14S« 


(Continued  from  Page  14) 

Item  1     Reielrinr  and  painting  atcel 

truas   nien.bera. 
Item    2.     Hajling   ateel    trusa    mem- 
bers. 
Item  8.    lOO^t  pounds  structural  steel 
Item  4.    100  each,  removing  and  re- 
placinK   rivets. 
The    State    will    furnish    salvafred 
steel    truFs    members    as    more    ex- 
plicitly   ret    forth    In    thesu    special 
nrovlslons. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF   HIGHWAYS 

G.  T.  Mc<;oy 

state    Highway    Engineer 
By   F.  W.   Panhorst, 
Bridge    Engineer 
Dated   May  9,   1947. 

(DaUy    FUclflc    Builder) 
(Mav  9.   16,   1947. 

FIRST  PUBLISHED  TODAY 


Highway   Improvementa 
Contra   Costa    Co 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  T>roposal8  will  be  received 
at  the  office  of  the  State  Hlghwaj 
Engineer,  Roonr.  .373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1*47,  at 
wh'ch  time  they  will  be  publicly 
opened  and  read  in  tho  Assembly 
Room  of  said  building,  for  construc- 
tion on  State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  a« 
follows : 

CoAtra  Costa  County,  in  El  Cer- 
rlto  and  Richmond  on  San  Pablo 
Avenue  between  Stockton  Avenue 
and  Mc  Bryde  Avenue  (IV-C.  C- 
14-E.  Cr,  Reh>,  furnishing  and  Ir- 
atalling  traffic  signal  systems  at 
tan   (10)   Intersections. 

PidB  are  required  for  the  entire 
work  described   hertin. 

In  accordance  with  the  provialona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Ciaaaification  Rata  per  hour 

Carpenter    fl.76 

Cement    finlFlicr - 1.87."? 

Concrete    mixer    operator    (one 

cubic  yard  capacity  or  less*     1.60 
Concrete    vibrator    operator    ....  1.37^ 

Electrician    1.8.'5 

Flagman    1.25 

Laborer    _ „ 1.25 

Reinforcing  steel  worker  1.7o 

Any  classification  omitted  here- 
in   not    lesa   than    _... 1.25 

Overtime — one     and     one-half     (IV9) 

tlroea    the   abovo    rates. 
Sundays  and  holidays — one  and  one 

half^  rtH^   times  the   above   rates 

Plana  may  ba  seen,  and  forms  of 
proposal,  bonds,  ci  ntract.  and  specl- 
flcationa  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Englne-^r, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  JjOO  Angeles  and  RVin  Francisco. 
at  the  Office  of  the  District  Engi- 
neer of  the  district  in  whicji  tho 
work  is  situ.ited,  and  at  the  office 
of  the  Asf  eels  ted  General  Contrac- 
tors  In   Can    Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  fumlshed 
by  the  State  Highway  Engineer  and 
la  made  m  accordancw  with  the  pro- 
vialona of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 3  of  the  Slandard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Co«»4itlonB.) 

Tfce  Department  of  Public  Woiks 
reserves  the  right  to  reject  any  or 
all  blda. 

departm5:nt  of  public  works 

DIVISION   OF  HIGHWAYS 
O.    T.    McCOY 
Stato    Highway     Engineer 
Dated   May  S.   1947 

(Daily    rucific    Builder 
(May  9.  16.  23.  lSM7i 


Oil  distributor  bootman 1.275 

Oiler  power  shovels  or  cranes  1.90 

Operator    of    power   shovel   or 

other  excavating  equipment, 

shovel   type   controls    (up   to 

and     including     one      cubic 

yard)     2.10 

Operator  of  power  thovel  or 
other  excavating  equipment, 
ahovel    type    controla     (over 

one  cubic  yard)  2.25 

Roller  operator -_^ 1.96 

Tractor  driver  ~ —  1.X 

Truck  dilvcr  tlS  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  lef-s  than  18  cubic  yards 

wattr    level    capacity)    1.5876 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)  1.525 

Truck  dilver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.8376 

Truck  driver  (less  than  4  cubic 

yards   water   levtl   capacity)  1.25 
Any  classification   omitted 

herein    not    less    than    I.IC 

Overtime— rone  and   one  .  half   dH) 

times  the  above  rates. 
Sundays  and  holidays — otta  and  one- 
half' (1>4)  times  the  above  rates 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specl- 
ficatlonfi  mav  be  obtained  at  the  of- 
fice of  the  State  Highway  Englne*r. 
Puhjlc  Works  Building,  Sacramento, 
Caluomla,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General 
Contractors   in   Ban   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
vialona of  tho  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. E:ach  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (See  said  Propcsal 
Requirements   and    Conditions). 

The  Department  of  Public  Worka 
reseri'es  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORK& 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOif 
State  Highway  Engineer. 
Dated  ^ May  2,  1947. 

(Daily  Pacific  Builder) 
(May   2,    9,    IG.    1947 1 


Highway     Imorovements 
Alameda  and  Contra  Costa  Counties 


Highway    Inprovemants 
Yuba  County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway' 
Engineer,  Room  Jl73,  Public  Works 
Building,  Sacramento,  Cnllfcrnla.  un- 
til 2  o'clock  p.  m-,  on  May  28,  1947, 
at  which  time  they  will  bo  pub'Jcly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
tho  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Alamec^a  and  Contra  Costa  Cour- 
tlaa,  between  Hay  ward  and  Dublin 
and  between  Danville  and  3.1  miles 
south  (IV-Ala,  C.  C-5,  107-B,  A),  & 
distance  of  about  five  and  three- 
tentha  (5.3)  mllaa,  portions  to  be  re- 
paired by  placing  plant-mixed  sur- 
facing over  tne  existing  pavement 
and  a  portion  to  be  repaired  by 
placing  crusher  run  base  and  plant 
mixed  aurfacing  over  the  existing 
pavement. 

Blda  are  required  for  the  entire 
work  deacribed  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 


to  be  done  to  ba  as  follows: 
Clasalfioatlon  Rate  par  hour 

Aaphalt  plant  dryerman  or 

ftrenuui  f  1.80 

Aaphalt  plant  mixer  operator.  1.66 
Aaphalt  apreading  machina 

operator   _ 1.90 

Carpenter    1.76 

Cement  finisher 1.876 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  leaa)..  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    l.W 

Concrete  vibrator  op-»nitor. 1.375 

Flagman  1.26 

Jackhammer  operator  - 1.876 

Laborer    _ ^..  1.26 

Motor  grader  operator  2.10 

Oiler  power  ahovela  or  cranea  l.AO 

Operator    of    power   ahovel    or 

other  excavating  equipment, 

shovel   type   controla    (up  to 

and      including      one      cubic 

yard)     _„ ^ i2« 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   - 2.S& 

Reinforcing  steel  worker. 1.75 

Roller  operator ...^ 1.96 

Tractor  driver  1.96 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     - _- - - 1.875 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)     1.50 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yarda 

water  level  capacity) 1.407^ 

Truck  driver   (less  than  4  cu. 

yds.  water  level  capacity) 1.2825 

Any  claaalflcation  omitted 

herein   not   less  than   1.25 

Overtime— one  and  one   -  half   (1%) 

times  the  above  ratea. 
Sundays  and  holidaya — one  and  one- 
half  (IH)  times  the  above  rates. 
Plang  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  he  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works   Building,   Sacramento, 
California,    and    they    may    be    seen 
at   the  offices   of   the   District   Engi 
neers  at  Los  Ang'jles  ard  San  Fran- 
cisco,   at    the    office    of    the    District 
Engineer    of    the    District    in    which 
the    work    is    situated,    and    at    the 
office     of     the     Associated     General 
Cortractors  in   San   Francisco. 

No  bid  will  be  considered  unle^sj 
it  is  made  on  a  blank  form  fumlshed 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Propoaal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  u- 
censed  and  also  prequaUfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PTJBLIC  WORKb 
DIVISION   OF   HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated  May  2,  1947. 

(Dally  Pacific  Builders 
(May   2,   9.    16,    1917) 


Highway    Improvementa 
Amador    County 


twa  and  threa-tantha  (lA)  mllaa  In 
length  to  b«  graded  and  aurfacad 
wipt  plant-mlxad  aurfacing  and 
three  (3)  reinforced  conorata  bridges 
to   ba  constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provialona 
of  Section  1770  of  the  Labor  Code 
the  Departm.ent  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the 
work   to   be  done   to   be  as   followa : 

Ciaaaification  Rata  par  hour 

Asphalt   plant   dryerman   or 

fireman ...fl.OO 

Asphalt    plant    mixer    operator  1.6t' 
Asphalt     spreading     maohlne 

operator     1.96 

Carpenter    1.76 

Cement  finisher  1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  le&s)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     1.90 

Concrete  vibrator  operator  1.875 

Flagman  — 1.16 

Jackhammer    operator    1.875 

Laborer  UM 

Motor    grader    cperatcr    2.10 

Oil    distributor   l>ootman    1.275 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power    shovrl    or 

other  excavating  equipment, 

shovel   type   controls    (up   to 

and      including      one      cubic 

yard)     „ 2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type    controla,     (over 

one   cubic   yard)    _ 2.25 

Pile  driver  man   ;...  1.86 

Reinforcing  steel   worker    1.76 

Roller    operator 1.95 

Tractor    driver    „ 1.96 

Truck  driver  (18  cubic  yarda 
water      level      capacity      or 

more)     * 1.7126 

Truck  driver  (14  cubic  yarda 
aqd  leaa  than  18  cubic  yarda 

water    level    capacity)    1.587P 

Truck  driver  k6  cubic  yarda 
and  less  than  14  cubic  yards 

water    level    capacity)    1.625 

Truck  driver  (4  ?ubic  yards 
and  less  than  8  cubic  yarda 

water    level    rapacity)    1.8375 

Truck  driver  (less  tl:an  4  cu- 
bic yards  water  level  capa- 
city)      _ -. 1.26 

Any  classification  omitted 

herein  not  less  than... 1.16 

Overtime— one    and    one  •  half    (1^^ 

times   the   above    ratea. 
Sundays  ani  holidays — one  and  one- 
half  (1^)  times  the  above  rates 
Plans  may  be  aeen,  and  forma  of 
proposal,  botids,  ccnti'act,  and  specl- 
ficattons  may  be  obtained  at  the  of- 
fice of  the  Stnto  Highway  Engineer, 
F*ublic   Works   Building,   Sacramento, 
California,    and    they    may    be    seen 
at   the  offices  of   the  District   Bng*.- 
neers  at  Los  Angelos  and  San  Fran- 
cisco,   at    the    office    of    the    District 
Engineer    of    tn*    district    in    whl(h 
the  work  la  situated,  and  at  the  of 
flee  of  the  Associated   General   Con- 
tractors   in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  funujthcd 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments  and   Conditions   set   forth    un 


der  Section  2  of  the  Standard  Sp'n:!- 
flcationa  E^ch  bidder  must  be  li- 
censed and  also  prequallfled  as  re- 
quired by  law.  (Ses  said  Proposal 
Requirements    and    Condltlona). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   blda 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer 
Dated  May  ;:,  1947. 

(Dally    FVu:lflc    Builder t 
(May  2.  9,    16.   1947) 


Highway    imprevemants 
Fresno  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  o^  the  State  Highway 
Engineer.  Room  S73,  Public  Works 
Building,  Sacramento.  California  un- 
.11  2  o'clcck  p.  m-,  on  May  29,  1947, 
at  which  time  they  will  be  publlciv 
opened  and  read  in  the  Assembly 
Rocm  of  isaid  building,  for  construc- 
ting State  Highway  in  accordance 
with  tho  Specifications  therefor,  to 
which  .•tpec;al  reference  is  made,  Oo 
follows : 

Amador  County,  vicinity  of  Jack- 
son    (X-Ama-34,     66-Jkn,    C),     about 


Sealed  proposals  will  b«  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  378,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  a'ciock  p.  m-.  on  May  28,  1947, 
at  which  time  they  will  be  pubUciy 
opened  and  read  in  the  Aaaembiy 
Room  of  said  building  for  conatruc- 
tlng  highway"  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  aa  follows: 
Fraano  County,  on  Highland  Ave- 
nue, between  Kings  County  Line 
and  Elkhorn  Avanue  (VI-Fre-96S), 
about  three  and  three-tentha  (S.S) 
miles  In  length,  to  be  graded  and 
surfaced  with  plant  -  mixed  surfac- 
ing  on   oruaher   run   base. 

Bide    are    required    for    the    entire 
work   deacribed   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  th«j  general  prevailing 
rate  of  wages  applicable  to  the  worfc 
to  be  done  to  be  as  follows : 
Claaslf  loatlon  Rate  per  hour 

Skilled    Labor 
Aaphalt  plant  dryerman  or 

flro>nan  ...|1.60 

Aaphalt  plant  mixer  optrator.  1.68 
Aaphalt   apreadlng  machlno 

operator    1.93 

Carpenter    - 1.76 

Cement  finisher 1.875 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  leaa)     1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)    —  IM 

Motor  grader  operator.. — 2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
ahovel  tyoo  controla  (up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controla   (over  1 

cubic  yard)  .„ _ 2.25 

Reinforcing    steel   worker    176 

Roller  operator  _...  1.96 

Tractor  driver  1.96 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.712^ 
Truck    driver    (14    cubic    yarda 
and  lesa  than  18  cubic  yarda 

water    level    capacity) 1.88/S 

Truck    diiver    (8    cubic    yarda 
and  less  than  14  cubic  yarda 


(Continued  on  Pair*  IS) 


FORM     CLAMPS 

SNAP     TIES 


SCREED     SUPPORTS 


C.  P.  CONCRETE  EQUIPMENT  CO. 

138S  W.  16th  St.    •    OAKLAND.  CALIF. 

Pliei«  TEmpl«bor  140S 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873.  Public  Wor>»H 
Building,  Sacramento,  CaHfomla,  un- 
til 2  o'clock  p.  m-,  on  May  28.  1947 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building  for  repalrlnf? 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  whl'^h 
special  reference  is  made,  as  fol- 
lowa : 

Yuba  County,  between  Marysville 
and  OA  mile  south  of  Butte  County 
line  (Ill-Yub-Ii7-A)  a  distance  o« 
about  nine  and  six  tenths  (9.6)  miles 
to  be  repaired  with  piant-mlxad  sur- 
faolng. 

Bids  are  required  for  the  entlra 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code. 
the  Department  of  Public  Works  hab 
aacertalned  the  genera!  prevailing 
rate  of  wages  applicable  to  the  work 
to  h*  ddhe  to  be  as  follows: 
Claaalflcation  «ate  per  hour 

Asphalt  plant  dryerman  or 

fireman   *'  <W 

Asphalt  plant  mixer  operator .  1.66 
Asphalt   spreadtaif  machine 

curator    J»6 

Flagman     ——.... — . »•" 

Laborer     — ~ — *-^* 

Motor  grader  opemtor 210 


RIGID  FRAME  STEEL  BUILDINGS  now  Available  out  of  stock  for  immediato  d«liv*ry 
...  40'  0"  —  50*  0"  —  60'  0"  —  70'  0"  —  80'  0"  —  90'  0"  of  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Bufld- 
ings  •  Bridges  *  Barges  •  Dredges  * 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  *  Truck 
Tanks  •  Road  Machinery. 


The  latest  develop- 
ment in  modern  steel 
bnildingiss. 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


PHONE  TCMPLEBAR  01S0 


OAKLAND.  CALIFORNIA 
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DAILY     PACIFIC     BUILDER 


(OoaUnuad  from  Pane  IS) 


water  level  capacity) 1.825 

Intermediat*  Grade   Labor 

Concrete  vibrator  operator  1.S75 

Jackhammer    operator    1.S7& 

Oil  distributor  bootman 1.275 

Oiler  power  shvveie  or  cranea..  1.8o 
Truck   driver    (4    cubic    yards 

and  leee  than  8  cubic  yarda 

wattr  leve:  capacity) 1.S373 

Truck  driver  (leva  than  4  cubic 

yards  watei    level  capacity)  .  1.28 
Umkllied   Labor 

I'^agman    _ i.uj 

LAUDrc-r  ., „ ^ 115 

-..^°*l^^".*  "°*  '!?*•**  ***°^*  ^'"   *»*    ncatlons    may    be    obtained    at    the 

a  located  In  accordance  with  the  defl.    office  of   the   State  Highway  Knsl 

nltlons  which  appear  in   the  special   neer.  Public  Works  Buildln^;  Sacni 


FRIDAY,  MAY  9,  1947 


Truck  driver  (8  cublo  yai^ 
and  lesa  than  14  cubic  yard* 
water  level  capacity) 1.025 

Truck  driver  (4  cubic  yarda 
and  leas  than  8  cubic  yarda 
water  level  capacity)  1.8875 

Truck  driver  (leas  than  4  cubic 
yarda  water  level  capacity)  „  1.20 

Any  claasiflcatlon  omitted 
herein   not    Ida    than    1.15 

Overtime — one     and     one-half     (1^) 
times  the  abcve  ratea. 

Sundaya  and  holidays — one  and  onc- 
half   (1V4)   times  the  above  rates. 
Plans  may  be  aeon,  and  forma  of 

proposal,  bonda,  contract,  and  apod- 

ficatlona    may    be    obtained    at 


provisions,     h.b     interpreted     In     the 
lifrht   of  this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.875  per   hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not  less 
than  fl.lS  p^r  hour. 

The    minimum    wage    paid    to    all 
unskilled  labor,  for  which  rates  are 
not   shown   above   shall    be  not   less 
than  J1.15  per  hour. 
Overtime  — One    and    one-half   (1%) 

times  the  above  ratea. 
Sundays  and  holidays — One  and  one- 
half  (1^)  tlmea  the  above  rates. 
The  attention  of  bUders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  aubartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b).  of 
the  SUndard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,   respectively. 

Plans  may  be  seen,  and  forms  oi 
proposal,  bonds,  contract,  and  speci- 
fications may  to  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engl 
neers  at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  Distrtot 
Engineer  of  the  District  In  whlcn 
the  work  is  situated,  at  tjhje  office 
of  the  Associated  General  Contrac- 
tors In  Sar.  Francisco,  and  at  the 
office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  In  which  the 
work  la  to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
la  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Oon(fltlonti  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  11- 
censed  rjid  also  prequahfied  aa  re- 
quired by  law.  (S*e  said  Proposal 
Requirements  and  Conditions). 
The  Department   of  Public   Works 

*"?rt^*"   *^*'  '^f^*^   ^o   "Ject  *nv  or 
all  bida 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.  T.  McCOY 


mento,  California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Loa  Angelea  and  Ban 
PVanclaco.  at  the  office  of  tha  Dis- 
trict Engineer  of  the  District  In 
which  the  work  la  situated,  /uid  at 
the  office  of  th«  Associated  Oaneral 
Contractors    in    Slan    Francisco. 

No  bid  win  be  considered  unless 
it  is  made  on  a  blank  form  fumlshad 
by  the  State  Rlfl^way  Snglneer  and 
is  made  in  accordance  with  the  pt«>- 
visions  of  the  Proposal  Requirements 
and  Conditions  aet  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  Uoensed  and  wTyiy 
prequalifled  as  required  by  law.  (See 
said  Proposal  Requirements  and  Con- 
ditions.) 

The  Department  of  Public  Works 
reserves  the  rij^t  to  r«Ject  any  or 

all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWAT8 
O.    T.    McCOY. 
_  State  Hli^way  Bnalneec 

Dated  May  2,  194/. 

(Daily  P&dfle  Bulkier) 
(May  2.  ».    16^   1947 > 


half  (IH)  times  the  above  ratea. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specl- 
ficaticna  may  be  ootalned  at  the  of- 
fice of  the  State  Highway  Engineer, 
Fhibllc  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which 
the  work  Is  situated,  and  at  the  ol- 
fice  of  the  Associat^ed  General  Con- 
tractors  in   Fan   Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  wlt^  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  fortli  un- 
der Section  2  of  the  Standard  Speoi- 
flcatlona.  Each  bidder  must  bo  11 
censed  and  also  prequalifled  as  re- 
quired by  law.  (See  said  Proposal 
RequireroentH    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O,  T.  McCOY, 
State   Highway  Enginerr 
Dated  May  2,  1947 

(Daily   Rtclfic    Builder) 
(May   2,   9,    16.    1947) 


law.     (See    said     Proposal    Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTAfENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.   T.   McCoy. 

T^  »  ^     .       State   Highway   Engineer 

Dated    April    25.    1947 

(Daily  Pacific  Builder  t 
(April  25,  May  2,  9,  1947) 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


for  a  period  of  thirty    (SO)   days  af- 
ter the  time  set  for  opening  thereof 
DEPAP-iTMENT  <Jf  PUBLIC  WORKS 
DIVISION    OF    ARCHITEKJTURB 
ANSON  BOYD 
State  Architect 

(Dally  Pacific  Builder) 
(April  25,  May  2.  9,  and  16) 


NOTICE   TO   CONTRACTORS 


Hlfllrway   Improvementa  Yolo  County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


State  Highway  Engineer 
Dated  May  2,  1947 

(Dally  Pacific   Builder) 
(May   2,   9,    1«,    1947) 


Highway    Improvementa 
Slaklyou   County 

^^     STATE    OF  CALIFORNIA 

°^''iif*J^^'^"^  •♦  PUBLIC  WORKS 
DIVISION  OF  HIQHWAYl 

NOTICE  TO  CONTRACTORS 

-♦®!!^**  .U^P"**'"  '^'"  *>•  received 
at  the  office  of  the  State  Highway 

S^^J^***"-**^"  *^  ^t>"c  Worka 
Building  Sacramento.  California,  un- 
111  2  o  clock  p.  m-,  on  May  2».  1947 
At  which  time  they  will  be  pubUdy 
opened  and  read  la  tha  AsMBbly 
Rooni    of    said    building,    f(-r    repai7- 

^w^A?**  K»Shway  in  accordance 
with  the  jip^lflcations  therefor,  to 
which  special  reference  )a  made,  an 
follawa: 

Siskiyou  County,  between  Fort 
Jonee  and  2.2  miles  east  of  Moffett 
Creek  (ll-6ls.62-D),  about  seven 
and  flve-tenths   (7.5)   miles  in   length 

•_-•*•.  '*'**''^  ^l***  Pisnt- mixed 
aurfaelng  and  on  portions  of  th» 
project  shoulders  to  be  constructed 
of   Imported   borrow. 

Bids  are  required  for  the  entity 
work  described  herein. 

In  accordance  with  the  provisions 
of  SeoUon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  folkms: 
ClaMMfloatlon  Rata  par  hour 

Aaphalt     plant     dryerman     or 

fireman  _ |i  ^jq 

Asphalt  plant  mixer  operator    166 
Asphalt      spreading     machine 

operator   _ _...  j  gg 

Flagman     ""      j  jg 

T-«l»orer     _ ™...^.«.„....l.  i.lg 

Motor  grader  opoimtor     '     \     '  ^^^ 

Oil  distributor  bootman  1.175 

Oiler,  power  ahovela  or  cranes-  IM 
Operator  of  power  ahorel  or 
other  excavating  equipment, 
ahovel  type  controla  (up  to 
and  including  one  cubic  }^iid)  S.10 
Operator  of  power  ahovel  or 
othe>  excavating  equipment, 
shovel  typo  controls  (oror 
one  cubic  yard)  ——____«_  235 

Roller  operator  „, igg 

Tractor  driver  l98 

Truck   driver   (18   cubic   yards 

water  level  capacity  or  more)  1.71J8 
Truck   driver   (14  cubic   yai^s 
and  less  than  18  cubic  yards 
watar  level  capaolty)  -  iJtri 


Highway    Improvements 
Sacramento   County      .^ 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  ^F    HIGHWAYS 

NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be /received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worics 
Buikling,  Sacramento,  California,  un- 
til 2  o'clock  p.  m-.  on  May  28,  1947, 
at  which  lime  they  will  be  publlc'y 
opened  and  read  in  the  Assemblv 
Room  of  said  builalng,  for  constiuc- 
tlng  srtate  Highway  In  accordance 
with  the  Specltlcatlons  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Sacramento  County,  across  Three 
Mile  Slough  about  4.3  miles  south 
of  Rio  Vista  <X-8ao-11-C),  the  re- 
inforced concrete  substructure  for 
a  bridge  to  be  constructed- 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of   Sectlou   1770   of    the    Labor   Code, 


Motor  grader  operator  2.10 

Oil  distributor  bootm.an  _ 1.275 

..      _        _^  .  ^  .Oiler  power  shovels  or  crtinea  1.5<( 

the  Department  of  Public  Works  has    Operator   of    power    shovel    or 


Sealed  propo.i^als  will  be  received 
at  the  offlco  of  the  State  Highway 
Engineer,  Room  373.  Public  Work's 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  May  21,  1947,  at 
which  time  they  will  be  publidj' 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  la  made  at, 
follows. 

Yolo  County,  at  West  Side  of 
Yolo  By- Pass,  about  five  miles  east 
of  Woodland  (lli-Yol-50- E,  about 
one-tenth  (0.1)  mile  In  length,  to  be 
graded  and  bituminous  surface  treat, 
ment   appMed   thereto. 

Bids  are  required  fov  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman . j.flo 

Ca'rpenter    1*75 

Flagman     U5 

JacJchammer    oparator 1.875 

Lahorer     1.25 


ascertained  the  general  prevailing 
rate  of  wage:i  cpplicablo  to  the 
woric  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt   plant   dryarman   or 

fireman     fl.eo 

Carpenter    1.75 

Cemet>t  finisher 1.875 

Concrete   mixer   operator   (one 

cubic  yards  capacity  or  less)  1.80 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     ..._ i.go 

Concrete  vibrator  operator  1.376 

Electrician    ..„ 2.00 

Flagman     _.  1.25 

Jackhammer  operator  --  U78 

laborer     ^ 1.28 

Motor    grader   operator   ».„_„.  2.10 

Oil    distributor  bootman 1.275 

Oiler  power  shcvels  or  cranes  1.50 

Operator    of    power    hhovel    or 

other  excavating   equipment. 

shovel    type    controls    (up    to 

and      including      ore      cubic 

yarti)       2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment. 
Hhovel    type    controls,    (over 

one    cubic   yardi    ..._ 2.25 

Pile  driver  holstroan  or  oper- 
ator  „ 2.10 

Pile  driver  man   ~«^._  1  gfl 

Reinforcing  ateel  wortcw         ,     1.TB 

Roller    operator    „...  i.gfj 

Tractor    driver    _.  1.98 

Truck  driver  (18  cubic  yarda 
water      level      capacity      or 

more) _.  1.7J2? 

Truck  driver  (14  cubic  yards 
and  lean  than  18  cubic  yarda 

water    level    capacity)    1.5875 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yards 

water    level    capacity)    1.526 

Truck  driv»»i  (4  cubic  yaixls 
and  less  tit^n  8  cubic  yards 

viater    level    capacity)    1.33/5 

Truck  diiver  (leas  than  4  cu- 
bic yarda  water  level  capa- 
city)       „ 1.25 

Any  classification   omitted 

herein  not  less  than... 1.25 

Overtime — one  and  one  .  half   (1^) 
tlmea  the  above  rates 


other  excavating  equlpmont. 
shovel  type  controla  (up  to 
and      Including     one     cubic 

yard)    „_ 2.IO 

Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel    type    controla     (over 

one  cubic  yard)   2.25 

File  driver  hoistman  or  oper- 
ator      2.10 

Pile  driver   man   1.86 

Roller  oi>crator  „ 1  ps 

Tractor   driver    !.!"."""    l!95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)      1.71.3 

Truck  driver  (14  tfubic  yards 
and  less  than  18  cuolc  yards 

water  level   capacity)    1.58T5 

Truck  driver  (8  cubic  yatds 
and  less  than  14  cubic  yards 

water  level   capacity) 1.525 

Truck  Qriver  (4  cubic  yards 
and  less  than  8  cubic  yarda 

water  level   capacity)     „ 1.3375 

Tnick  .driver  (loss  than  4  cu- 
bic yarda  water  level  capa- 

clty^ „ _.  1.25 

Any      classifications      omlited 

herein  not  leas  than* 1.83 

Overtime— one     and     one-half     (1^) 

times  the  above  rates. 
Sundays  and  hclldays — one  and  one- 
half  (1>4)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  sp*. 
clflcatiuns  :nay  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Ruilding,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  office  cf  rhe  District 
Engineers  at  Los  Acgeles  and  San 
Francisco,  at  tlio  office  of  the  Dl.s- 
trict  Engineer  of  the  district  in 
which  the  work  is  situated,  and  at 
the  office  ot  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accoidance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions.   Each   bidder  must   be   licensed 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing. 12th  and  "N"  Streeta,  Sacra- 
mento, California,  up  to  2:00  P.  M 
Tuesday.  May  20,  1947,  said  bl«ls 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Erection  and 
Completion  of  Swine  and  Sheep 
Bam.  1  A  District  Agricultural  As- 
sociation. San  Francisco,  California, 
in  accordance  with  plana  and  speci- 
fications   therefor. 

The  structure  Is  to  be  200  x  240  ap- 
proximately with  reinforced  concrete 
wails,  wood  timber  trusses,  and  pro- 
tected   corrugated    metal    roof. 

Separate   bids   will  be   entertained 
for  the  following  segregations  orthe 
work: 
General  work 
Plumbing  Work- 
Electrical    work. 
Alternate  bids  will   be  required. 
Authority  Notice:  Approval  for  this 
construction      le      authorized      under 
CPA  order  WHF-l,  Serial  number  9-1 
6893. 

Prevailing  Wage  Scale:  In  accord, 
ance  with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  e.ppllca).Ie  to  the  work  to 
be  done  to  be  as  follows: 

Hourly    Rate 

Mason  Tendera  11.57  y 

Brlcklayera     2.05  * 

Carpenters    1.75 

Cement    Finishers    1..'  1,75 

Cement  Mixer  Operator  (up  to 

One   Cu.    Yd.)    i.eo 

Cement    Mixer   Operator    (over 

One  Cu.  Yd.)   „ „.  1.90 

Electric    Workers    /.  1.87^^ 

Iron  Wori:ers  (Ornamental)  ....  1.85  "" 
Iron    Workers    (Reinforcing)      1.75 

Laborers    (Building)    „ 1.25 

Painters    (Brush) 1.75 

Plumbers     ..._ ,„ 1  371/ 

Sheet    Metal    Worker;    li75  ' 

Any      classification      omittea 

herein   not   lops   than   1.25 

Overtime— One  and  on©  .  half 
times  the  above  rates. 
Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured  to 
the  Contractor  In  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  speclficaticns  for  ex* 
amlnation  are  on  file  In  the  office  of 
the  Division  cf  Architecture,  Public 
Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of 
securing  plans,  speclficaUons,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  propofeal 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
by  roquetting  tame  in  writing  from 
the  Division  of  Architecture,  Publl.? 
Works  nullding.  Sacramento.  A  de- 
posit of  $25.00  will  be  required  to 
guarantee  safe  return  of  plans  and 
specifications. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  :n  occordance  with  the  pro- 
visions of  the  F'ronoeal  Requirements 
and  Conditions  set  forth  imder  Sec- 
tion 1  of  the  Standard  Specifications. 
I^ach  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
•  See  said  proposal  Requirements  and 
Conditions.) 

The   Department    of   Public   Works 

reserves   the  right  to   reject  any  or 

all  bids  and  to  waive  any  informality 

In   any   bid   received. 

No  bidder   may  withdraw  his   bid 


Nsvada  Stat*  Prison  In  Carson 
City,  Nevada 

BIDS  WANTED    FOR   STATK 
BUILDING   IMPROVEMENTt 

NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
by  the  undersigned,  at  his  otflos,  in 
Carson  City.  Nevtula,  until  and  opsBoa 
at  2 :00  o'clock  P.M.,  on  the  SOth  day 
of  May,  1947,  for  the  construction  of 
a  new  cell  block,  remodoUn^  nnd 
alteration  of  an  exlstini;  buildin|f  and 
building  a  new  second  floor  and  gas 
house  at  the  Nevada  State  PiiaoB  la 
Carson  City,  Nevada.  Such  sealed 
proposals  as  are  received  will  be 
publicly  opened  and  read  in  the  Oor- 
emor's  office  at  the  above  hour  and 
date. 

The  minlmimi  wage  to  ba  nald  for 
labor  on  this  contract  shijf  ba  aa 
follows :  81.0^5  per  hour  for  unskilled 
labor,  11.25  per  hour  for  Intermadteta  ■ 
grade  labor,  and  fLSO  p«r  hour  for 
skilled  labor. 

All  labor  employed  under  **«iii  con- 
tract shall  be  freo  labor  as  long  as 
it  Is  available  from  the  Union  or  SBH- 
ployment  agency  having  jurlidlotkm. 
The  Nevada  State  E2mploym«nt  Of- 
fice at  Carson  City,  Nevada,  is  the 
local  agency  designated  to  proparo 
the  employment  Usts. 

Plans  and    specifications    mf,y   b« 
examined  at  tho  ofnoe  of  the  nndor- 
signed:  The  AjL«ociated  General  Coo- 
tractors  of  Ame-lca,  216  Pine  Street, 
San    Frajiclsco.   Calif omla;   and   the 
Ctolden    Hotel.    Reno,    Nevada;    and 
Edward   S.    Parsons,    Architoct,    210 
West   Second   Street,  Reno.  Nevada. 
Plans,  form  of  proposal,  contract  and 
specifications    may    bo    secured    by 
qualified  bidders  through  tha  offlea 
of    the   undersigned   and  BdwaM    8- 
Parsons.  Architect,  210  West  Second 
Street,   Reno,   Nevada.  A  deposit  of 
fifteen  dollars   is   required  for  aaidi 
copy  of  the  plans  with  propoaal  form, 
which  will  be  refunded  upon  rotuzn 
of  the  plans,  in  good  condition,  within 
fifteen    days    after    the    opeialag    of 
bids.  Additional  sets  may  bo  had  at 
the   rate   of  810.00   per  set,   |S,00  of 
which    win    be   refunded    upon  thatr 
return  In  good  condition  within  fif- 
teen days  after  opening  of  bids.  Bids 
must   be  on  the  proposal   form  fur- 
nished by  the  State  Planning  Board 
and  must  be  accompanied  by  a  oartl- 
fied  check,  a  cashiei'a  check,  or  cash 
In  the  amount  of  five  percent  of  bid. 
Checks  shall  be  made  payable  to  tho 
State     of     Nevada.     State     Planning 
BoanL 

Right  la  reaerved  to  reject  any  or 
all  bids. 

ROBERT  A.  ALLAN,  ehaiimaa, 
Nevada  State  Planning  Board, 
Carson  City,  Nevada. 

(Dally  Pacific  Builder) 
(April  29,  May-2-9-l«,  1947) 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  PocMic  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANaSCO 

UNdsrfaUl  3144 


The  ORIGINAL  Presealed  Insulated  Pipe 


Sundays  and  hollcay»^-one  and  one-  land  Wiso  prequalifled  as  required  by 


CABOTS  BRUSH  CLEANER 

New  Life  for  Old  Fainf  Brushes 
REMOVES  OLD  PAINT  RIGHT  TO  THE  HEEL 


GUNN   CARLE   &   CO. 


20    Potroro    ;5vo 


U.Ndcrhill    '="\B0 


bar:    '■rancisco 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  lor 

FmH 
PartickUrs 


Trade  Mark  Reg.  u.  8.  Patent  Offloe 


DURANT  INSULATED  PIPE  COMPANY 

u.y.    KUNNVMEDE    ST  fAiO    AlFO     CAl 


PItfHbsfarf  tw 

NEIL  H.  PETERSON  COMPANY 

im  PouoM  smiT  san  ntAMCisco  i.  calip. 

fftaso  UNdorhin  tOM 
Washington.  Oroflon  ami  Territory  Southern  California  1 

«.  M.  LANOdSTcOMPANY  ENOLItH  4  LAOBH.  IM. 


7t  Vine  ttreot 
•eattle  1,  Waehlnsten 
Pttone  BLIIott 


L^o  Anfleles  11,  Calif. 

Phone   RIohmond  ttlt 

1979  South  Lee  Angoleo  St.. 


RECEIVED 

MAY  i  :i  1947 
aujocation    division 


Attentien: 

1  \.  H.  J. 

. 

•-.  J.  H. 

A.  H.  B. ' 

4^ 

R.  W.  H. 

\ 

R.  M.  K. 

1' 

It 

G.  S.  L 

I 

» 

i,     < 

^'^^y.nr- 


AND      £    N   G   I    N 


fill  ^^ilu  Pacific  ^uil^er 

rnPORATio!    lAltGfSr    CONSTRUCTION    DAILY    IN     THE     WBST 


VoL  57— No.  91 


SECTION  ONE 


SAN  FRANCISCO.  MONDAY.  MAY  12,   1947 


F.  W. 


PLANS  and 
Speculations 


District  Attorney  Edmund  li. 
Brown  announced  his  office  would 
investigate  high  housiag  costs  iii 
the  Bay  area,  including  "feather 
bedding"  practices  oy  unions 
whereby  unnecessary  workers  are 
hired;  collusive  bidding;  manufac- 
turers' refusing  to  sell  except 
through  several  middlemen,  antl 
builders'  profits. 

oOo 

Kern  County  Vv^ters  voted  six  to 
one  a  bond  issue  to  finance  a  school 
improvement  program  totaling 
nearly  eight  million  dollars. 
oOo 

Eight  Humboldt  and  Mendocino 
County  redwof  d  lumber  companies, 
operating  despite  AFL  picket  lines 
have  granted  a  wage  increase  of 
7H  cents  an  hour  for  more  than 
two  thousand  non-union  mainten- 
ance emplryeE.  It  is  a  three  cei.t 
increase,  effect  I  ve  May  16. 
oOo 

Supervisor  Chester  R.  MacPhee 
will  ask  for  stricter  city  legisla- 
tion making  frequent  inspectionf^ 
of  dynamite  dumps  mandatory.  He 
will  ask  that  a  fee  be  charged  for 
dynamite  storing  permits  and  that 
the  fundp  be  used  to  finance  in- 
spcctionii. 

oOo 

Berkeley  off  cials  have"  informed 
the  Bay  .\rea  Council  that  they 
favor  tho  state  proposal  for  a  sec- 
ond Bay  cros.sing  i>aralleling  the 
present  bridge,  and  possibly  a 
third  bridge  at  another  site  latoi. 
oOo 

Creation  of  a  Monterey  County 
flood  control  and  water  conserva- 
tion district  would  be  authorized 
upon  passpge  of  a  bill  which  it 
being  considered  in  the  state  sen- 
ate. The  assembly  already  has 
^Bflod  it. 

oOo 

Site  of  the  proposed  trestle-tube 
crossing  of  the  bay,  recommended 
by  a  Joint  army-navy  board,  wcs 
inspected  recently  by  members  of 
the  Bay  Area  Council  traffic  and 
transportation  rcmmittee. 
oOo 

The  executive  committee  of  th»> 
Contra  Cosla  Memorial  Hospiul 
A*M>ciation  has  gone  on  record  as 
recommending  that  a  fund  raising 
campaign  contract  we  awarded  to 
a  p^on1V,tio^lal  firm. 
oOo 

Committees  have  been  appointed 
in  the  Manteca  area's  drive  for  a 
community  hospital.  The  group 
xaet  Wednesday. 

oOo 

The  Contra  Costa  county  sur- 
veyor has  been  empowered  to  ap- 
ply to  the  state  director  of  finance 
for  tl6.200  to  obtain  rigrhts-of-way 
for  realignment  of  two  miles  of 
Crow  Canyon  Road.  The  estimated 
cott  of  the  nrojpct.  which  will  be 
flnaneod  from  stat**  and  federal 
tresmnies,  is  estimated  at  $229,- 
000. 

OOO 

A  Colai^a  Ccnnty  Farm  Bureau 
committee  meeting  yesterday  af- 
ternoon with  th«  courty  stiparvi- 
eors,  contractor*!  and  hi(»hw»y  en- 
jfineer,  recommei  ded  that  rebuild- 
ing of  the  Colusa  Bridge  acrops  the 
Sacramento  River  be  done  between 
July  16  and  Sopten*ber  1.  It  is  a 
fl!>0,000  proiect 

oOo 

Joint  Highway  District  No.  9 
has  signed  a  contract  with  the 
state  highway  division  for  con- 
struction of  1.4  miles  of  the  new 
Coast  highwav  in  the  Waddell 
Bluffs  sector  in  upper  Santa  Crui 
GMUity. 

oOo 

In  Hnmholdt  Coanty  Frtink  E. 
Kelly,  county  surveyor,  has  draft- 
ed plans  frr  improvement  and  re- 
flooring  of  the  bridge  across  the 
<iouth  fork  of  Eel  River  Rt  the  en- 
trance to  Whitemore  Grove  State 
Park",  rtt  an  approximate  cost  of 
f46,000,  including  engineering  and 
contingencies. 


California  Cides 
Lead  the  Nation  in 
Urban  Construction 

WASHINGTON.-— Los  An. 
geles  stood  wmy  out  in  front 
in  dollar  vcrfume  ol  urbAn  oon- 

struction  in  February,  |947»  ac- 
cording to  figures  released  by 

tho    bureau   of    labor    statistics. 

In  the  breakdown,  the  west  coast 
city  fed  all  other  in  total  dollar 
volume,  in  residential  construc- 
tion as  well  aii  in  additions,  alter- 
ations and  repairs. 

Only  in  pul.'lic  works  and  utili- 
ties, amo(ig  the  principal  cate- 
gories, did  tho  California  center 
yield  its  place  of  prominence — tti 
Norfolk,  Va. 

According  to  these  tabulations, 
Los  Angeles  recorded  permit  vul- 
uations  of  ?1C  890,321  for  Febru- 
ary, all  non-feaeral  work. 

San  Francisco  was  fourth  with 
$4,797,140  worth  of  work,  inclu-J- 
ing  $2,565  in  federal  construction. 
Commercial  Jobs 
BLS  listed  the.^e  cities  in  order 
of  total  permit  valuation  for  the 
second  month  of  1947:  Los  Ange- 
les, Detroit,  Cleveland,  San  Fran- 
cisco, Norfolk,  New  York  City, 
Washington,  Chieago,  Miami,  ami 
Dallas. 

The  residential  classification 
lists  seven  cities.  Lus  Angeles 
tops  with  $8,806,531,  Detroit  stands 
second,  and  San  Francisco  third 
with  $2,366,6r>0.  Washington  fol 
lows,  then  Miami,  New  York  City 
and  San  Antonio.  Texas. 

Quincy,  III.,  takes  preference  in 
the  construction  of  churches  for 
February  with  a  otnnit  valuation 
of  $760,000,  while  Los  Angeles  is 
second  in   this  category. 

The  two  priTK-ipul  west  coa^t 
staged  a  two-entry  run  for  new 
office  building  space  but  San  Fran- 
cisco, with  $930,500,  was  far  out- 
stripped by  the  down-state  rival, 
Los  Angtles,  which  showed  $2,781, 
150  in  permit  valuations  for  this 
purpose. 

Only  in  public  works  and  utili- 
ties did  I-os  Angeles  fade  cut  of 
the  BLS  picture  entirely.  Here, 
eight  towns  wer>e  listerd.  Norfolk 
showed  $3,800,000  to  lead.  Elk- 
hart,  Ind.,  was  ;iecond  with  $650,- 
000.  But  again,  California  was 
represented,  Alhambra  running 
third  with  |.S60,000. 

Following  in  the  public  utili- 
ties and  public  works  were  Chat- 
tanooga, Comerville,  Mast.,  River 
Grove,  111.,  with  $478300,  Chicago 
with  $273,200,  and  El  Paso.  All 
this  woik  was  givon  as  non-federal 
in  character. 

Tops  Remodeling  List 
Fina'ly,  in  additions,  alterations 
and  repairs,  Los  Angeles  repeated 
its   tdp   billing  with.  $2,958,92.   to 
lead  a  list  uf  seven  places. 

San  Francisco  was  second  in  the 
remodeling  activity  showing  per- 
mit.-? tofai:nR  $1,267,980.  After 
Philadelphia,  Chicago  was  fourth 
with  $1.16.1.062,  followed  by  New 
York  City,  Houston,  and  Detroit 
in  that  order. 

#_ 

ASME  MEMBERS  TOUR 
MAMMOTH  TUNNELS  AT 
MOFFETT  FIELD  SOON 


ADIOS.    DON    MIGUEL, 
— TWAS  A   PLEASURE 


The  American  Society  of  Me- 
chanical Engineers  will  feature  an 
inspection  trip  to  Ames  Aeronau- 
tical Laboratory  at  Moffett  Field 
for  its  May  meatinsr  the  twenty- 
second,  Morrough  P.  O'Brian  an- 
nounced today. 

The  engineers  will  take  guided 
toui^  through  the  superwoni:  wind 
tunnel,  the  12-foot  low  turbulence 
wind  tunnel  and  the  worid's  larg- 
est (40x80-ft.)  wind  tunnel.  Part 
of  the  tour  will  bo  devoted  to  flight 
research  and  investigatin.  exhib- 
its. Moving  lectures  will  he  shown 
in  the  main  auditorium  on  "Trans- 
onic Flutter*'  and  "Deicing".  Din- 
ner  will  be  served  at  the  labora- 
tory's «rfeteria. 


This  nation  has  just  been  host 
to  a  most  charming  guest — Presi- 
dente  Miguel  Aleman  of  Mexico. 
And  "Mike '  didn't  do  so  bad  for 
himself,  either'  Free  trip,  inclid- 
ing  transportatif.n.  room  anit 
board,  an  honorary  college  degreo, 
and  the  clincher  on  a  $336  million 
"loan". 

ic   if   ir 

It  was  r-eported  that  while  in 
Kansas  City,  Senor  Aleman  .sent 
President  Truman's  mother  "a  bas- 
ket of  roses  and  carnations".  This 
charming  gesture  was  very  time- 
ly—so near  Mother's  Day.  Tho 
touching  tribute  was  on  the  statt 
department  itinerary  from  the  be- 
ginning; however,  it  was  first  men- 
tioned as  "a  basket  of  carnations". 
(Three  will  gcv  you  reven  that  this^ 
sentimental  bit  of  com  was  not 
only  dreamed  up  by  the  state  de- 
partment, but  tney  aleo  paid  for 
the  flowers.) 

^    ^    ^ 

While  Aleman  wr?  in  Washing- 
ton, the  vice-president  of  the  Phil- 
ippines arrived  on  the  Pacific  Coasl 
en  route  to  Washliigton  to  put  the 
bite  on  the  U,  S.  Treasury.  (Yes. 
even  vice-preaidentK  are  doing  il 
now!) 

^   if    it 

Thie  would  have  made  Wash- 
ington crowded,  so  the  protoi.ol 
boys  "p.illed  the  ooard"  on  the 
vice-president  and  headed  him  into 
a  California  siding  until  Aleman 
had  cleaied  Washington. 

it    it    it 

What  this  country  needs  is  a 
vice-president. — then  he  could  visii 
President  Truman  and  iierhaps  get 
some  grants  and  loans  for  the 
United   States. 

it  it  it 
It  would  be  nice  if  the 
taxpayers  of  the  United 
States  could  invest  some  of 
their  o>%n  money  in  this  na- 
tion and  its  future. 


Detroit  Steel  Cuts 
Prices  5%;  Scraps 
Escalator  Clauses 

DETROIT. —The  building  indus- 
tr)''s  repponse  t'>  PrcFident  Tru- 
man'b  appeal  for  lower  cor.struc- 
tion  costs  was  marked  this  week 
by  the  annjuncement  that  Detroit 
Steel  Products  Company  had  wired 
President  Truman  announcing  a 
five  per  cent  reduction  ir.  the  list 
price  of  Fenestra  residential,  steel 
casement  windows — and  even  more 
important- -the  elimination  of  es- 
calator clauses  ir  all  material  con- 
tracts. 

Company  list  prices  hud  advanced 
only  30  per  cent  o\er  prewar 
prices.  The  steel  company  has  the 
largest  ba«;klog  of  ordei'»  in  its 
history  and  is  in  peak  productir.ti 
at  its  plants.  It  is  the  country's 
largest  producer  of  steel  wir>dows. 

BIG  INCREASEIS  SEEN 
IN  FRESNO  STREET  WORK 


FRESNO.  — Frrd  M.  Ashley, 
commissioner  of  public  works,  to- 
day disclosed  .that  the  city  will 
spend  about  35  per  eent  more  on 
street  maintenance  this  fiscal  year 
than  last. 

Much  resurfacing  work  will  he 
required,  he  adde^,  and  these 
streets  will  have  priority:  Tnlarr 
from  Van  Ne«»i  to  the  Santa  Fe 
crossing  and  Van  Ness  from  Stan- 
islaus to  Divisad^ro. 


Manmioth  Ho^ital 
Aid  Han  Operation 
Told  at  MA  Dinner 

The  billion  dollar  five-jranr 
hoapital  aid  plan  is  entirdy  a 
state  program,  MarthaU  Shaf- 
fer, chief  architect  of  the  U.  S. 
public  health  service,  told 
nearly  seventy-five  members  of  the 
Northern  California  chapter  of  the 
American  Institute  of  Archite;>.s 
holding  a  dinner  meeting  at  ti'.e 
Fairmont  Hotel,  Thurrday  night. 

The  federal  government  parti- 
cipates only  in  an  aihnaory  «.;•.- 
pacity,  because  federal  money  is 
involved.  That  will  mean  led  tap?, 
he  warned,  but  the  admiiistrativc 
set-up  of  the  program  can  reduv.'e 
this  to  a  minimum. 

Shaffer  etrtsstd  the  need  for 
close  cooperation  between  the 
architectural  profession  t<nd  the 
state  agency  administenng  the  pro- 
gram, declaring: 

"The  pattern  that  your  state 
agency  is  estabhshiiig  at  this  very 
minute  will  atTect  the  future  o' 
every  man  here  as  far  as  hospitt.l 
planning  goes." 

He    outlined    a   four-ocint    pro- 1 

gram  to  insure  the  Huccesa  of  tho 
ospital    aid    program   in  Califor- 
nia: ■  -, 

1 — Maintain  good  cohlact  be- 
tween the  state  hospital  agency 
and  the  architectural  profession: 
2 — ^Render  every  ansistaiicc 
possible  to  the  state  agency 
technically; 

3 — That  architects  be  placed 
immediatelv  on  the  state  coun- 
cil or  agency; 

1 — That    the    AIA    inaupurate 
well    planned    joint   seminars    of 
the  Northern  and  Southern  Cal- 
ifornia chapters  to  study  inten- 
sively  the  design   of  hospitals. 
The  PHS  chief  architect  decried 
the    scant    knowledge    of    hospital 
planning.    There  are  more  hospital 
men  in  California  than  anywhere 
he  said.    Although  hospital  archi- 
tecture is  a  very  little  known  sub 
iect,    any    architect    who    applies 
himaelf   diligently    <'an    learn    the 
game. 

Shaffer  participates  in  the  hos- 
pital aid  program  as  top  rran.  Hi>> 
office  m.alces-  the  fii'al  check  on 
plans  submitted  before  money  may 
be  allocated.  If  the  plans  meet  the 
re(iuirements  of  th*  pi:blic  health 
service,  they  are  okayed  and  th»' 
money  is  allo«-ated.  If  not,  thty 
are  returned  with  comments  on 
their  shortcomings. 

Shaffer  has  headquarters  in 
Washington.  His  oflftcr  Ih  repre- 
sented locally  by  Charles  H.  Cot- 
gan,  district  architTt,  wnose  joh 
ft  is  to  consult  with  architect*'  who 
have  never  done  hospital  planninr: 
before,  and  to  look  over  all  plans 
before  they  are  forwarded  to  the 
Washington  oflUce. 

The  primary  step  in  the  pro- 
gram is  surveying  existirg  fa- 
cilities. Dr.  P.  K.  Oilman,  423  Pho 
Ian  Building  if.  the  state  survey 
director  in  California  His  report, 
nearly  completed,  will  cite  a  n'*ed 
for  18,000  beds  in  the  state.  Seven 
hundred  of  these,  which  may  be 
got  underway  this  year,  have  an 
estimated  cost  of  ^50  Trillion  in 
construction  work,  based  on  pre^ 
ent  cost^.  The  extent  of  the  1947 
48  progam  will  dep«>nd  upon  the 
amount  of  state  .ind  local  ai'I 
which  is  available  to  be  match<^d 
on  a  one-third  each  basis  with  one- 
third  federal  aid. 

Thi^  was  pointed  out  by  Dr.  J. 
B.  Askew,  chief  of  the  California 
bureau  of  hospital  inspections.  The 
inspection  bureau  participates  l<e- 
cansc  the  law  provides  specifically 
that  aid  can  he  grant'^a  only  to 
hospitals   licensed   by  the   8tat<>. 

Vincent  Palmer,  pr«*sider.t  of  tho 
California    Council    of    Architect'-, 

Cointed   nut  that  hospitals   owned 
y  ciWos  and  counties  are  not  re 
quired  to  be  licensed  by  the  stat**, 
but  merely  to  conform  with  state 


(Continued  on  Page  7) 


Creedon^  in  Northwest 
Ignores  Criticism  of 
I  General  R.  Little  John 

WASHINGTON.— General  Robt. 
M.  Littlejohn,  who  has  upset  many 
an  administration  applecart  during 
his  brief,  but  stormy,  career  as  ad* 
ministrator  of  the  war  assets  ad- 
ministration,  today  looted  his  lat- 
est criticism  at  Housing  Expedi- 
ter Frank  R.  Creedon. 

Testifying  before  Senator  Fer- 
guson's war  investigating  commit- 
tee, Littlejuhn  said  Creedon's  of- 
fice was,  in  his  estimation,  "not  in 
^ood  order",  when  the  new  hous- 
ing expediter  worked  for  WAA. 
The  witness  went  on  to  say  thit 
he  had  conferred  with  Creedon  a 
number  of  tim<»s  about  the  alleged 
inefHoiency  and  that  later  Creedon 
resigned  of  his  own  initiative. 

A  war  assets  spokesman  told 
the  Dodge  newsnaper4  that  press 
reports  quoting  Littlejohn  as  tell- 
ing the  committee  that  Creedon's 
WAA  activities  were  "unsavory" 
were  untrue.  Thi;*  official  said 
Littlejohn  had  reference  to  othor 
activities  than  Creedon's  when  he 
used  the  unsavory  wording. 

F  e  r  g  u  son  pressed  Littlejohn 
about  Creedon's  quitting  WAA, 
asking  if  it  was  not  true  that 
Creedon  waH  fired.  The  WAA  ad- 
ministrator said  no,  that  Creedon 
finally  quit  on  hlf   own. 

Ci«edon  was  on  the  west  coasc 
talking  to  inanufact.'rsrs  of  build- 
ing materials  and  dealers  in  an 
eflrort  to  persuade  them  to  rediMe 
prices. 

^ _ 

Senate  Resolution 
Lashes  Douglas  Bill 

S ACR  A  M  E  NTO.  —  A  resol  ution 
voicing  sharp  disapproval  of  Con- 

frresswoman  Helen  Gahagan  Doug- 
as'    bill     sottii.g    a^^ide     2,315,000 
acres    in    northwestern    Cail'ornia 
for  a   redwood   memorisi   park    in 
honor    <.f    President    Roosevelt    is 
pending    before    the    st-rto    senate 
committee   on    natural    resources. 
The    resolution    stages   tl  <it    the 
state  itself  has  .'«cqtvred  more  than 
43.000    acres    of    *edwood    t:  rest, 
that  the  state  enforces  reforesta- 
tion  regulations    for    cotiHervation 
of  redwood  areas  !«ubject  to  lum- 
bering; and  that  the   Douglas  bill 
would    take    more    than    half    the 
taxable  areas  of  Del  Norte,  Hum- 
boldt .ind  Mendocino  Coimties  and 
86000    acres    in    Sonoma    County, 
and  w(.uld  place  "almost   the   en- 
tire   lumbering    industry    ir.    tUs 
part   of   California   under   federal 
control." 

i^ 

SLASH  $300  MUXION 

FROM  FPHA  BUDGET 


The  seijate  hanking  and  currency 
committee  approved  .S.  1154,  a  bill 
Introduced  by  .Senator  Capehart  of 
Indiana,  reducing  the  authoriza- 
tion for  the  veterans  emergency 
housing  program  und  »r  the  Pat- 
man  Act.  The  figure  was  lowered 
in  the  approved  bill  by  1300  mil- 
lion— lowered  from  f40^  million  to 
1100  million.  Most  of  this  money 
includes   subsidy   payments. 

The  senate  committee  also  tp- 
proved  a  companion  bill  to  the 
nou«e  r**8olution  giving  the  fwJ- 
pral  public  housing  ^uthoritv  |.3f>,- 
FiOO.OOO  with  which  to  complete  its 
temporary  housing  program.  This 
represented  a  reduction.  In  hoth 
instances,  from  the  $60  million 
which  President  Trnman  had  r»» 
quested  for  FPHA. 

PROJECTS  FOR  HAWAO 


HONOLULU.  T.  H— This  terri- 

torv's  house  of  renn'sontatlves  is 
considering  a  tlO.500.000  nubile 
works  approprisilon."  which  wuold 
provide  a  $5,500,000  *w«  rweai 
freight  t*-rmlnsl  in  Honolulu  har- 
bor, a  M  milHrn  traflNc  tunnel 
thr'>n<rh  Koolan  moimtain  rango 
on  Oahu.  and  a  $1  million  overseas 
teimfiinal  at  Kawaihae  harbor  on 
Hawaii. 
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Copyright  194«  by  F.  W.  Oodg* 
C«rpor«tion.  R«pr«duotl*n  In  wiMla 
•r  part,  withetit  wrlttwi  p»fml»» 
•ton  of  th«  oepyright  h»W*r,  la 
■upr— ly  ferblddpn. 


OFFICE  (Insurance).  18000;  2011  J 
8t,  Sacramento;  owner,  Henry 
Weealer,  2011  J  St.  Sacramento. 

REMODEL,  (for  stores ),  12600;  10«1 
Fulton  St,  Fresno;  owner,  CJeorye 
Neely.  2»42  Washington.  Fresno. 


DENTAL  OFFICE,   f»800;    1537    Van 

Ness.  Fresno ;  owner,  Dr  H  L  CruE. 

870  Flood  BWg.  San  Wancisco. 
BUILJ3INO    (Jtore).    $5760;    Ba»<iwto 

St.  Felton;  owner,  Gray  &  Slnnott, 

Box  116,  Felton. 


CPA  PERMITS  GRANTED 

SAK  FRANCISCO.  —  The  Civilian 
Production  AdmlnlstraUon,  Gilbert 
H.  RntlM,  dlslHct  director.  1S5S  Mar. 
krt^  Str— t,  has  announced  the  fol- 
lowton  permits  g^rantfid  for  cor.stnjc- 
tion  of  commerclnl  and  Industrial 
ImlldlnK*  In  the  San  Francisco  area. 

May   6,   1947 
TO  COMPLETF  AUTO  SALES  room 
$2,500;    SSC:    Columbus,    San    Fran- 
cisco;    owner,    Metro    Motors,    867 
Columbus   Ave,   San   Francisco. 
R'KTAJL.    STORE     BMXJS,     $19,000; 
Lagune      &      Bdwy.      Burllrgame; 
owner,   Thos   J   Callan,   Jr,   Colma. 
Calif. 
REPAIRS      TO      PCH<X)L,      $14,000; 
Columbus  School;  oAvner.  City  and 
County     of     San     Francisco,     San 
Francisco. 
CI..A.SSROOMS,       $2«.00O:       Car  m  el 
High;      owner,      Carmel      Unified 
School,    Carmel,    Calif. 
ELEMENTARY     SCHOOL.      $68.000 ; 
Park  &  1st,  Bleber;  owner,  Bleher 
Elemenlarv    School.   Bieber. 
SERVICE     STATION,     JlO.OOO;     Ellt 
Orovc:  owner.  Union  Oil  Company, 
426  J  St   St..  San  Francisco. 
ADDITION    TO    CHURCH.     $26,683; 
owner.  McGee  Ave.  Bnntlst  Church 
Stuart    at    McGee.    Berkeley. 
CHURCH  OFFICES.   $8,000;   Calif   * 
Jones;      San      Franclaco;      owner. 
Grace  Cathedral,   1066  Taylor.   Son 
Francisco. 
SWIMMING    POOL,    $22,000;    Colum- 
bia;  owner,    Columbia   Eiementary 
School,    Columbia 
STORE    BUILDINGS.    $15,000;    Men- 
nlto  it  Gilbert.  No  Palo  Alto;  own- 
er.   Geo    W    Wagner,    225    Arroyo, 
Fan  Jose. 
VARTKTY  STORK  evicted.  $6,600:  ?S 
"Washington.    Pt    Richmond;    own- 
er.    Stanley     C     Wundertl*.     134 
Wash.    Point    Richmond. 
AUTO    SAI.E8,    tiJBOO;    owner.    Don 

Marauls.   6246  College.   OaklsJid. 
CHEMICAL    LABORATORY,    $6,000; 
Yosemlte  *   Santa   Cruz,    Modesto : 
owner.    Seymour    Coey,    137   8ant<< 
Cms  Ave.   Modesto 
SWIMMING    POOL.    $30,000;    Brent- 
wood/ ;    OMner.    Liberty    Union    HI 
School.    Brentwood 
INSURANCE    OFFICES*.    $»J.180;    283 
Sansome,    San    Francisco;     owner. 
Geo  jjevlnson,  et  al  ,  233  Santome. 
San    Francisco. 
MARKET       BUILDING.       $26,000.00 
Blackstone     &     Terrace.      Fresno . 
owner,  Leonard  W  Routt.  624  Vas- 
sar.  Fresno. 
BEVERAGE     DIS  TRIBtTTION.     TO  1 
COMPLETE.    K5C0;    40S    N    Ist    St. 
Tulare;    owner.    John    J^nelli.    1207 
N.   Court.   VIsalla 
LUNCH.       FOUNTAIN.       BAKERY. 
$10,500;    Brldpevle^i    A    Scotl.o,    San 
Francisco:    owner.    Jrxmes    A    Ar- 
nott.  et  al.  633  Taraval.  S^n  Fran- 
cisco. 
ALTER    STORE.    $6,600;    2742    Tele 
graph,  Berkeley :  owner,  Morgan  f.- 
Peacock    Property.    2134    Klltredge. 
Berkeley. 
STORE   BUILDING.   flfl.OOO-  Clay  & 
Salinas.   SaMnas ;  ov/ner.   Mrs.  Fred 
J   Rart.   442   So   Main.    Salinas. 
RENOVATE   HOTEL   (to   complete). 
$2,895;    Guemevllle;    owner.    Man- 
ual  PIsant.  et  a*,   (iuemevllle   Ho- 
tel.   Guemevllle. 
DEMCATE8SEN.     $2,200;     Main     S-t. 
Tlberon ;    owner,   John   Musso.   Tlb- 
eron.  Box  4. 
ENI^RGE   FOOD  MARKET  BLDG 
$3,000;    Broderick;    owner.    Wm    J 
Houston    161  Greenwood.   San    Ra- 
fael. 
NURSERY    and    LANDSCAPING. 
$8000;  El  Camlno  Real,  South  San 
Francisco;  owner  Burl-Burl  Homes, 
Inc,  Box  186,  South  San   Francisco. 
WAREHOUSE     (express     company). 
$23,600;     »th     and     L    Sts.     ArcaU ; 
owner.    Areata    Freight    A    Express 
Co.  1001  H  St.  Areata. 
OFFICES     (administrative).    $33,058; 
Broadway  and  5th.  Belmont;  own- 
er,   Belmont  City    Council,    El    Ca- 
mlno, Belmont. 
SHOP   (sign  and  sheet    metal   shop). 
$1753;  Stockton;  owner.  N  A  Buot- 
Ich.  116  E  Oak.  Stockton. 
MEAT  MARKET  (addition  to   groc- 
ery,   complete).    $1900;    5907    Grove, 
Oakland  ;  owner,  Benjamin  Kamlan, 
6901  Grove,  Oakland. 
ALTER     KITCHEN      (social      club), 
$S5,S96;   1000  California,  San  Fran- 
cisco;   owner,    Pacific    Union  Club, 
1000  California  St.  San  Francisco. 
ALT]£RATI0NS    (department   store). 
$28,000:    16th   and    Broadway.   Oak- 
land ;    owner.   Western   Department 
Stores.  1501  Broadway,  Oakftind. 
RETAIL  STORE    (complete),    $1500: 
4th  and  Clovls,  Clovls ;  owner,  Sam 
Recchio,    Route   1,   Box   267,    Clovls. 
ADDITION  (food  market).  $2800;  215 
Primrose  Ave.  Burlingame;   owner. 
Purity   Stores,    Ltd,    Box    2309,    San 
Francisco. 


ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 

Sec  us  on  all  District  jobs.  We 
buy  Warrants  or  Bonds  on  1911 
or  191)  Act  Districts. 

Telephone  GArfietd  8000 

HANNAFORD  &  TALBOT 

Sif  Collforaio  St. 
SAN  PtANCISCO.  CALir. 


SUB  -  BIDS  WANTED 


General  eoniraotor*  dadring  aub  Mds  an  any  Job  are  Invited  to  '"''^» J^^JlTr 
their  requlf  manta  In  thia  column.    Thera  Is   no   charga  for  thia   arvtoo 

"M titHi^^rcUm^m  Bidfl,   Uve  6tk  Mlgh  Schod.  Antloch;    Bias   »"^. 
May  29,  1:00  P.  M.  ,^    --_^ 

tfwinerton  *  Walberg  Co.,  22S  Buah  St.  Ban  Jrrar.daco   tOArfWld  2WJI  > 

and  1723  Webatar  Street.  Oakland  (Mlfnte  4322) 
Pacific  Coast  Bulldera.  2680  ISth  St.,  San   Franclaco   (HEmlocK  6388) 
>'eter  bartorlo,  262  ClemenUna  St..  Snn  Francisco,  Calif..  (GArfleld  881/' 
Wallace  D.  Harklns.  406  Sutter  St..  San   Kranci^cr    (GRaystone  80:2) 


Grammar  School.   FItsuran    Elamantary   Schcol,   Antlaeti;    Blda    Qua   May 
at,  liM  P.  M. 
uwlnerton  A  Walberg  Co.,  226  Bush  St..  Fan  Frar.clsco   (GArtlrtd  298ii» 

and  1728  Webatar  Btreat.  Oakland   vHIgrate  4322) 
Pacific  Coast   Builders,   26M  16th   St.,   San    Vranclsco    (HEmlock    5388) 
Peter  Bartorlo,  262  Clementina  St.,  San  Franclscj,  CalU.,  (GArfleld  8317) 
Wallace  D.  Hcrklna.  406  Sutter  St.,  San  Frannoco  (GHtyvtone  3022) 
New  stMllum.  VaUaJof  BMa  Ou«  May  12.  7:80  P 


WAREHOUSE  (furniture),  $4000; 
Oakland  ;  owner,  D  Irene  Soula,  1644 
E  14th  St,  Oakland. 

BUILDING  (auto  agency  and  re- 
pairs), $26,000;  Sebastopol;  owner, 
Henry  Hess,  Santa  Rosa  Ave,  Se- 
bastopol. 


Capitol 


"sr 

National 


Bank    Building, 


Central    Callfotala   Coastr.    Co.,    820 

tiacramento  (SAeramsnto  1-8871) 

H.  J.  RUlnger,  241  Nebraaka  St,  Valiejo.  Calif.    (Vallejo  8-8589) 

Moore  &  Roberts.  )»3  Ulaslon  Bt,  San  Francisco,  Callf.,(  (OArfleld  8670) 

J.   A.   Bryant,   1815  Capital   St.  Vailejo    (VAMeJo  2-4446) 

Pacific  Coaat  Builders,  2580  <Mh  S(  ,  Sian  Frvncisco   (HB}mlock  6388) 

Carl  N.  Swenson  Co.  1096  &t«iCkton  Ave.,  fcan  Jose   (QAllard  ie02) 

WttHact  D.  Harklna,  406  Sutter  St..  .San  Frar.cifcco   (GRaystone  3022) 


Mlaalon*  PoHca  Station,   San    Francisco;    Bids   Sue   May  21,   2:S0  P.   M. 
Kobt   McCarthy,  1060  Klrkham  St   .San   Tranclsco    (OVorland  40M)) 
iiUvtn  C.  Btandell,  2278  Market  St..  Son  Francisco   (HEmlock  B852) 
WeUnltz  ft  DaNarde.   314  6th   St.    San   Franc.sco    (MArkot   4493) 
Leo  iJlpp.  Inc..  817  Broderick  St.,  Ban  .¥Ya -..Cisco   (UNdarblll  4984) 
H.  L.  Petersen  Conatr.  Co..  738  Treat  Ave.,  San  Francteco  (ATwater  8169. 
Adam  Arras  &  Son,  116  New  Montgomery  St,  S.  P.   (GArfleld  8ata) 


Construction  of  20  4-unlt   Buildings,  Presldle  of  San   Franclaco,  and  Two 
Rook  Station,  Sonoma  County;   Bids  Due  May  12,  2  P.  M. 
H.  E.  Rahlmann,  261  Kramy  St,  San    Krnndaco   (JUOuglaa   8447) 
Kobt   Mccarth}'.  1060  iCirkham  i>t.    San   Fr^ndaoo    (OVerland   4090) 
iCroentrmut  tc  Summeca.  606  Pennsylvania  St.  B.  F.   (ATwater  2420) 
Leo  Epp.  Inc.,  317  Broderick  St,  San  IfTanclsoo  (LNdorhlll  49fe4) 
Kadeniann-Gulsto,   40  Rlngold   St.  San   Francisco    (MArket  8151) 
Mldstate  Constr.  Corp.,  427  t^ryait  'it,  San  I'Yancisco  (TUkon  6-2811) 
M.  &  K.  Corp..  200  Financial  Center  Bldg.,  S«in  Francisco  (EXbrook  76«) 
Wllliama   A   Burrows,   10  CalifontlH    Dr.,    Surllngame    (Eurl.    417(6) 


FHA  PERMTTS  ISSUED 

BAN  FRANCISCQ,  Calif.— Federal 
Housing  Admlnlatratlon,  D.  C  Mc- 
Qlnnana,  dlatrtct  dlractor,  815  ICont- 
gomary  St.  Ban  Francltfco,  Calif.,  haa 
announced  the  following  Hat  of  per- 
mlta  grantad  by  the  above  office  for 
the  oonatmcUen  of  dwelling  or  rental 
onlta  (other  than  for  owner-occu- 
panoy)  In  the  Ban  Franclaco  area  for 
appUeanta  aa  noted : 
5  UNITS — San  Carlos;  Renata  Ales- 

sandri,  1581  Walnut  St,  San  Carlos. 
1  UNIT— Stockton ;  Jess  W  Teel,  Box 

443,  Stockton. 

1  UNIT— Albany ;  G  D  Gaeta,  928  San 
Pablo  Ave,  Albany. 

2  UNITS  —  Redwood  City;  Greene 
Bros,  670  San  Mateo  Ave,  San 
Bruno. 

2     UNITS— Oakland ;    S    J     Dowllng, 

2800  Clay  St  Alameda. 
1   UNIT— Salinas ;    Leon   Gilbert,    731 

East  St,  Salinas. 
1  UNIT— Salinas ;  S  L  Rochester,  781 

East  St,  Salinas. 
1  UNIT— Santa  Rosa;  Jas  C  Black- 

-well    Jr,    1000    Stewart    St,    Sajita 

Roaa. 

1  UNIT-'^an  Anselmo ;  Allan  C  Hock, 
1424  4th  St,  San  Rafael. 

6  UNITS— San  Mateo;  Candido  Nl- 
colai.  1640  Palm  Ave.  San  Mateo. 

6  UNITS— Alameda ;  J  B  Pickrell  A 
Son.  2254  Santa  (Hara  Ave,  Ala- 
meda 

2  UNITS— San  Jose;  O  D  Toevs.  Rte 
5,  Box  404,  Rldgevlew  Ave,  San 
Joae. 

1  UNIT— San  Jose;  Dr  B  H  Ward- 
rip.  Box  71,  San  Jose. 

2  UNITS— Woodland ;  Geo  Waters, 
Box   387,   Woodland. 

5  UNITS— Sacramento ;  B  i  1 1  w  e  1 1 
Homes,   Inc,  807  J  St,  Sacramento. 

2  UNITS— Kingsburg;  Oscar  E  EU- 
bers,  1867  19th  Ave,  Kingsburg. 

2  UNITS     - 


5    UNITS— Santa    Crux;    Geo    Chek- 
ouras,  150  2nd  St,  Santa  Crus. 


Bailding  Sectioii 
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1.8— COMMERCIALBLDGS. 


? 


p.  Paaaenger  Station,  South  San  Franctsce;   BIda  due  May  It,  2  P.  M 
Catttch  Bros.  A  Stevenson,  P.  O.  Box  16J.  Redwood  City  (Redwood  720- vv, 
Hirbentraut  &  Summers.  800  Pennsylvunla  St.   San   Francisco    (AT  2420' 
Kademann-Oulsto,  40  Rlngold.  St.  S/»a    Francisco    (MArket  8161) 
Parker,  steffens  A  Fearce,  136  S.  Park  St  ,San  Francisco,  Calif,  E>- 
tirook  06S9) 

Stanley  H.  Koller.  1894  Pomona  Ave.,  Crookett  (Crockett  74) 
Carl  N.   Swennon  Co.,   1006  Stockton    Ave  .  Son  Jose   (BAUard  260^) 
Jiimpire  Constr.  Co.,  Ltd.,  344  Harriet  Si.,  S^n  Francisco  (HEmlock  H4U0> 
Central  California  Constr.  Co.,  Inc.,   ilO  Eile  St,  S.  F.   (HEmlock  ':926) 
Adam  Arras  A  Sou.  116  New  Montgomery  St.,  S.  F    (GArfleld  (•38ji) 
Carrico  &   Uautler,  366  Ocean  Ave..  San    Francisco  Jl  niper  4-fc08l) 

Swine  A  Sheep  Barn,  Cow  Palaoe,  San  Mato  Co.;   BIda  due  May  20.  t  PM. 
Hobert   McCarthy.    1060   Klrkham    St,    San   Franclaco    (OVerland   4060) 
Leo  li2pp.  Inc..  817  Brodeitck  St.  8«n  Krinnlsco   (UNderblU  M84) 
Mldatate  Conatr.  Corp..  427  Bryant   St.,   Son  Fr»Pc«ico   (YUicon   6  2811) 
Barrett  A  Hllp,  918  Harrtaon  St,  San   Francisco   (DOug'as  0700) 
H.  L  Petersen  Conatr.  Co.,  783  Ticat  Ava    San  i'TancLiCo  (ATwater  81W' 
Carl  N.  Bvenaon  Co.,  1095  .Stockton  Ave.,  Buu  J'-«3   (BAllard  :602) 
H.  J.  Amoroso  Constr.   Co.,  2100  Oakdaie   Ave,   S    V.    (Mission   i490) 
Csnico  &  Uautler,  306  Ocean  Av«i     S'tn   tranclitco  JUniper  4-&98X; 
Cattich  Bros.  A  Stevenson,  838  Hamilton  St     Redwood  City   (R.  C.  :20-Wi 

Agricultural '  Bklg~Sonoma   County    Fairgrounds,   Santa    R«s4t    BMa    Qua 
May  22.  11:80  A    M. 
Walter  B.  Olbttona,  Orlnda  ConstructloA  Co.   P    O.  Box  818  L*fayotl« 
(Ortnda  7001) 

Live  Stock  Barns  (9):  Sonoma  County  Fairgrounds,  Santa  Rosa;   Bids  due 

May    22,   2:30   P.    M. 

(Orlnda  7001) 
Walter  B.  Olbbona,  Orinda  Con«tru«.Uon   Co.,    P.   O.   Box   818   Lafayeite 
Cow  Sheds,  Senema  County   Fairgrounds,  Santa   Rosa; 


5/12/47  * 

All    Bids   Rejected — Owner   May    Re- 

advertlse  for  New  BIda  Soon 
Office  Building;  Spec.  No.  1606 

Coat  $7B04M 
COLUMBIA     BASIN     PROJECT, 
Washington.    Situated   at  Ephrata, 
Wash. 
Owner — Department  of  Interior,  Bu- 
reau   of    Reclamation,    Walker   R. 
Young,  chief   engineer,  U.   S.  Cus- 
toms House,  Denver,  Colo. 
Engineer — Prvate  plans. 
Includes    furnishing   labor    and    ma- 
terials and  performing  all  work  for 
the  construction  of  an  office  build- 
ing  at   Ephrata,   Wash.,    Involving 
6800  cu.  yds.  excavation,  300  cu.  yds. 
concrete  in  foundations,  360  cu.  yda. 
gravel  backfill  and  construction  of 
one  office  building. 
(Bids  received  at   Bureau   of  Rec- 
lamation^ Ephrata,  Wash.) 


Plana — CPA  Approval 


5/12/47 
Completing 

Granted 
Warahouse   Buildings   (2) 

Estimated  Cost  $340,400 
LOS  ANGELES.   Calif.,   Los  Angeles 


County.   5451   E.  Ferguson  Dr. 
^t^Y.^^^iVJ  "^°®  I^K"'.  134  I  ownei^PlUsbury   Mills,    Inc.,   907   E. 


Acton  St,  Daly  City, 
1    UNIT  —  Merced;    Henry    Johnson, 

Route  3,  Box  412,  Merced. 
1  UNIT— Menlo  Park ;  R  W  Marshall, 

859  San  Mateo  Dr,  San  Mateo. 

1  UNIT— Yuba  City ;  Chas  F  Thomp- 
son, 841  Taber  St,  Yuba  City. 

2  UNITS  —  Redwood  City;  Greene 
Bros,  670  San  Mateo  Ave,  San 
Bnino. 

1  UNIT — Richmond;  Vernon  Pars- 
ley, 1234  S  48th  St  Richmond. 

1  UNIT— San  Carlos ;  Estol  M  Welch, 
956  Woodland,  San  Carlos. 

1  UNIT— Menlo  Park ;  Lynn  A  Miller, 
940  Menlo  Oaks  Dr,  Menlo  Park. 

1  UNIT  —  Redwood  City;  Leonard 
Realty  Co,  575  El  Camlno  Real, 
Redwood  City. 

UNIT  — Fresno;     Harold    Keeslin, 
2948  Carmen  Ave,  Fresno. 
UNIT— San    Leandro;    R    W    Del- 
quidice,    2332    E    14th    St,    San    Le- 
andro. 

UNIT— Sacramento ;  W  E  Sutton, 
4743  Parker  Ave,  Sacramento. 
UNIT— Visalla ;  C  E  White,  1618 
Sanders  St,  Visalla. 
UNIT — San  Leandro;  Fred  Lack- 
strom,  889  Pershing  Dr,  San  Le- 
andro. 


3rd  .St.,  Los  Angeles,  Calif. 

Plans  by  owner. 

All  steel,  1- story,  approximately  66,- 
000  sq.  ft.  floor  space,  concrete 
floor,  electrical  work. 

Contractor  —  Selected  but  not  an- 
nounced. 


9-1  a— EDUCATION  AL 
BUILDINGS 


5/12/47 

Low  and  Only  Biddera 

School   (Addltlona  and  Altarationt) 


Roy  M.  Scott 

Heating  tatd  VontUattBg  Bqsiyt 
Baiiara  ■  Hinh  and  Lew  Preaeure 


Bollere  -  High  and  Lew 
Steam  Trape  -  Valvae  -  Stralnera 
Fans   -    Blewera   •    Heating   and 
Ceeling  Cell* 

Phone  MArket  MSI 

"Tell  Ue  Yeur  Preblema" 

82S  Tenth  Street,   San  FrmadM* 


Jo.,   p.   O. 


Bids  due   May  22 
Box   818  Lafayette 


11:40  A.   M. 
Walter  B.  Olbbona,  Orlnda  Construction 
<  Orlnda  7001) 

TrTso n~l<tpalra,  CaMon  City,  Nevada:    Bids  due  May  20.  2  P.  M. 
Robert   McCarthy,   1050  Klrkham   St,    San   Francisco    (OVerland   4060> 
kJrbentmut  &  Sommers,  696  Pcnrsylvanla  Avi.,  San  Francisco,  Calif onila 
(ATwater   2420) 

Sewage  Pumping  Planta,  Sacramento  Co;   BIda  Due  May   26,  10  A.  M. 

Central  Califci-nla  Constr.  Co..  Inc..  832   '7a|  Itol  KaUonal   Bank  Building. 

bncraunento    (i>\acto.    8-6371) 
Continei-tal  Conbtr.  Ca,  1402  Front   St..   Sacnurunto    (Sacto.   3-1973) 
Addition  to  Centra'  School,  Trar.y,  CaJif.:   BIda  Due  Ma  y20,  8  P.  M. 
S.  C.  Giles  &  Company,  319  Klks  Bldg.,  btodckton.  Calif.,  (Stockton  7-7879) 
Pacific  Couat  Bulldera,  2580  IMh   m.  Stin  Francisco  (HEmlock  534Mi> 
M.  A.   Little.   1  Grand  View  Ava,   San   Fraucipco    (VAler.cla  7991) 
Wallace  D.  Harklns.  406  Sutter  St..  San  f  r»ii.cl»co  (GRaystone  8022) 


CONTIACTORS 


SAN  FRANCISCO 
VAUacia  500S 


LINE 
CONSTRUCTION 


EARTH 
BORING 


Repair  Rcema  a»-S84,  New  Mint  Bidg..  6.  F  ;   BIda  due  May  12,  2  P.  M 

Adam  Arraa  A  Son.  116  New   M-'nii;-mr.ery  St..  S.  F.    ( 3Arrield  8381) 

Charles  E  Walt,  666  Miaalon  St.,  Snn  Fiandaco  (SUtter  0700) 

TJt 


Iradlng.   Paving,    Roads,    Parking    Aro.i,    UtMtt^ee,  San    Franclseo    Prea 
and  Two- Rock  Station.  Sonoma  County:   BiHk  du?  May  12,  £  F.  M 
Robert  McCarthy  Co.,  1080  Klrkham   St..   S.   F    (OVerland   4000) 


PIttaburg  Beya'  Club,  Pittsburg;   Bids  Oue  May  27,  4  P.   M. 
Swinerton  A  Walberg  Co.,  226  Bush  St.,  S.in  Francisco  (GArfleld   2980> 

and  1723  Webster  8t,  Oakland   (HIgnKate  4322) 
Peter   Sartorlo,   2€3  Clementina   St.,   San    Francisco    •GArllel'!   f^S17) 

M ed Icai   BMg.  for  J.  K.  Jensen.  Vreka;    Bids  due  May  14,  2  P.   M^ 
B.  *  R  Constr.  Ca,  110  Market  St.,   San   FinncliKc   (DOuglas  7616) 

Ceohty^JalTAiidirrOrevilla;   Bids~Due   Juni  6,  2  00  P.  M. 
B.  A  R.  Conatr.  Ca,  110  Market  8L.   San  Francisco   tDOtiglas  7516) 


Utilities  for  Officers  Quarters,  Sacto.  Signal  Ocrot,  Bids  due  May  15,  2  PM^ 
a.    W.    Robert jon,    ?917    "T*    Street.    »a<niinen1o    (t-acto.    5-3061) 


First    Unit   City    Hail.   Belmont:    Bids   due   May   26    8    P.    M. 

Catttch  Bros    ft  Stevenson,  838  Hamilton  St..  IWUwrod  '"ity  (R  C.  720- W) 
KInga  RTver"Brt(rtge,  Tulare  Cennty   Bids  due  May  21,  2   ».  M. 

■x-rewhtttrShleMa  A  Fisher.  Pactfte  SW    UMf ,  Kresno    <  Fresno  8-4287) 

Schebl,   I nv»n > ess :    B lds~due~ J u ne  3,  i:0t  P.  M 

wm    Mclntoeh  &  £V:n.  740  St6h    Ave.,   ban   Franclaco   (SKyline  9«tt) 


iRUJin  PRinTs 


P  f  o*  o  s  <•  •  c  ^  n  I    Hr-. 


HiqS    S'niiHc-rdv 

iRUJin  ^ninr  ca^p^^nv 

4th  &  AcJ(iison  St>    Berkeley /,  Colil. 
Phone:  BErkelry  3440 


'^01M 


^S^i-* 


PIPE  INSULATION 
HoldstHCAlj  Inside 

Architects,  Engineers,  Plant  Super- 
intendents all  specify  FIBERGLAS 
Hold-ihe-Heat  Insulation  for  steam 
and  hot  water  heating  svstcms,  steam 
and  process  piping  ana  equipment. 

Tips  m  Thermal  Effickncj  because  it  h 

UOMTWIMNT  yiftMINMIOOr  lAST  TO  UN 

PIIMANINT  LOW  IN  COST 

MQT  IHUIMID  ir  MKMSTVtl 

N#tt'  available  al  y»ur  iMSMlatian  supply 
bouse  or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD 


OTNfll 

fllfffOlAS 

USfS: 

lUaRKAl  mtUUTKM 

coio  msounoN 

COMPORT  MSUUTMN 
DICOIATIVI  riORKS 

BiHR  cionn 

OUSMTOf  mTMS 

SHIP  MMUTMN 

SOUNO  OtABBIMO 

ROOT  WVL  MtVUTMM 

ROOrai't  MOP  TARN 


bAN    IRANCISCO 

'j9   BMn^t    Sirfr' 

5L'"rr    ;  ?f  • 


t  M.  I  ^  f  I  ^  *. 
OAKLAND 

-if.     '  r  d    M  f  r  I-  ' 


BAWTHORNB,  Calif.,  I>os  Angeles 
County.  Wlsebum  School,  18500 
Aviation  Blvd. 

Owner  — Wlsebum  School  Oiatrict, 
18600  Aviation  Blvd.,  Hawthorne, 
CaUf. 

Architect  —  Marsh.  Smith  k.  Powell, 
Architects'  Bldg..  816  W.  5th  St., 
Las  Angeles,  Calif. 

Frame  and  stucco,  composition  roof- 
ing, concrete  floors,  miscellaneous 
Iron  and  ornamental  metal  work, 
eacpentry  and  mlllwork,  sheet 
nMtal  work,  tile  work,  painting, 
plumbing,  plastering  and  electrical 
work,  heating  and  ventilating;  in- 
cludes six  classrooms,  administra- 
tion section  containing  reception 
room,  principal's  office,  work  sAd 
storerooms  and  toilet  rooms. 

Liow  Bidder — George  B.  Thatcher,  4074 
Laurel  Canyon  Blvd.,  North  Holly- 
wood, 1113,883. 
Other  bidders  were: 
Davles.  Keusder  A  Brown,  |122,900. 
Arthur  Pinner  Jr.,  |142,400. 


8/12.'47  •  9 

Owner  Taking    Bids — Oue    May   28, 

2:30    P.    M. — School    Repairs 
3AN   FRANCISCO,   Calif.    Columbuu 

School. 
Owner   —    City   and    County    of    San 

Francisco.  Dept    of  Public  Works. 

Boom    282,    City    Hall,    San    Fran- 
claco, Calif. 
City  Architect— Dodge  A   Kledy,  Rm. 

285,  City  Hall,  San  Francisco,  Calif. 

Specifications  obtainable  from  th.-s 
office  of  the  architect  upon  deposit 
of  85.00,  lefimdabla 


5/12/47  9 

Centraot  Awarded 

School    Buildings 

OROVILJ^,     Calif.,     Butte     County. 

Burbank  and  Eaatslde  schools. 
Owner  —  Oroville  Elementary  School 


District,  C.  F.  FyUlng,  superintend- 
ent of  elementary  achoola;  Austin 
Darby,  prealdent.  Droville  Bokrd  of 
Education,  Oroville,  CaUf. 
Architect— Klblok  A  FUher,  T2«H  K 
St.,  Sacramento,  Calif. 
Bids  were  taken  as  follows: 

(A)  base  bid  Bastside  School; 

(Alt.  A-1)  omit  No.  6  classroom,  store 
room,  stairs  and  retaining  wall; 

(B)  base  bid  Burbank  School; 
(A-B)  combination    of  ,  baae   bida    A 

and  B;  / 

(AB-1)  combination  A  and  B  minus 

deduction. 
Contractor — Lawrence     Construction 

Co.,  3020  V  St.,  Sacramento,  Calif. 

No  contract  price  wa»  stipulated, 
but  the  low  bid  aa  submitted  was : 

(A)  $86,182;  (Alt.  A-1)  |13,807;  (B) 
849.007;  (A-B)  8112,689;  (AB-1>  $98,- 
882. 
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Bond    Issue   in    Amount    of  $134,000 

Approved  May  6th 
Sohool  (Additions  and  I  improvements) 
FAIRFAX,  Calif.,  Marin  County. 
Owner— Fairfax     School     District    of 
Marm  County,  Robert  Richlofs.  su- 
perintendent;   Martha  R.  Allen,  M. 
D.,    W.    A.    Bliss.    D.     C.    Aregger. 
members  of  govemiag  board,  Fair- 
fax    Grammar     School,     Broadway 
and  School  St.,  Fairfax,  Calif. 
Includes  three  additional  classrooms, 
kindergarten,  enlargement  of  play- 
ground area,  cafeteria,  kitchen. 
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Bond   Issue  In   Amount  of  $80,000 
Approved   May  6th 

Elementary  Schools 

MONTEREY,  Calif.,  Monterey  Co. 

Owner  —  Monterey  City  Elementary 
School  Board,  Glen  T.  Goodwill, 
superintendent,    Monterey,   Calif. 


PLANS  ON  FILE 


The  following   Mat  of  plana  and  apeclflcatlena  for  construction 

projeota  are  now  available  for  Inspecticn  at  the  office  of  daily 

PACIFIC    BUILDER,   465   Tenth    Street,    San    Franolsco 


Werk 

Bwlne  a.nd  Sheep  Bam 
Install    LAbcratory   Equipment 


Location  Bid  Opening  Date 

Cow  Palace,  San  Mateo  Co.  5-20 

Inyokem  6-21 


TODArS  BID  OPENINGS 


BUILDING  PROJECTS 


Alton 

Sacramento 
Vallejo 

for  Hangar,  Eureka 
Humboldt  County 
Sacramento 


Bid  Opening  Date  Project  Noted  In 

5.12—  8  :(X)  P.M.— School  Bldg. 

5-12—  8:00  P.M.— Church 

S-12—  7:S0P.1L— New  Stadium 

5-13— 2:00  P.M.— Foundation  Plan 

6-12—  2  K)0  P.M.— Hangar 

5-13—  8  K)0  P.M.— Church, 

6-13—  7:80  P.M.— Seating  of  Stadium    Vallejo 

6-U~  8:00P.M.— School   Bulldlnga    (Convert  4  Buildings).  Hanford 

5-12— 11  K)0  A.M.— Fire  Line  Bakersfield 

S-13 —  2:00  P.M. — Apartment   Bulldlngn,  San  Francisco  and  Sononut 

Counties 
6-12 —  1:90  P.M. — Alt.^r  Sanatorium    Murphy's 
5-13 —  7:00  P.M. — Emergency  Claaarooms,  St  Helena 
5-12 —  8:00  P.M. — Move  Barracka        Stratford 


ssue 

4-17 
4-2t 
4-34 
4-34 
4-34 
4-33 
4-28 
4-38 
5-  8 

4-ao 

5-  8 

4-ao 

0-  1 


ENGINEERING  PROJECTS 


5-12— 10  :.30  A.M.— Outlet    Works           Araphoe  Co..  Colo.  4-17 

5-12 —  8:00  P.M. — Storm  Water  Sewer  Pumping  Station,  Stockton  4-18 
5-12 —  8:00  P.M. — Reservoir  and  Water  Distribution  System, 

Twlsp.  Wash.  4-14 
8-13 —  2K)0P.M. — Grading,  Roads,  Etc.,  Two  Rock  Station,  Prealdio 

of  San  Francisco  B-  6 

5-13— 2 KK)  P.M.— Water  Lines  (Inatoll),  Oakland  4-80 
fr-13—  9:00  AM. — Resurface  Tennla  Courts  and  Basketball  Courts. 

Berkeley  6-  3 

S-13 —  8 :00  P.M. — Storm  Water  Sewer,  Stockton  4-24 

6-13 —  8:00  P.M. — Street  Improvement,  Stockton  4-34 

5-12 —  2:00  P.M.— Alter  Concrete   Friige.  Humboldt  County  4.2<» 

5-12 — 11 :00  A.M.— Bridge               %.         San  Joaquin  County  6-  3 

5-12 —  1  K)0  P.M. — Electrical    Distribution  System,  Muroc  5-  6 

5-13 — 10.-00A.M. — Pump  Platform,  Pipelines.  Etc.,  Phoenix,  Ariz.  5-  5 

5-12—  2:00  P.M.— Apartment  Buildings  (22),  San  Francisco  5-  9 
6-12 — 10:00  A.M. — Power   Line,   McCone  and  Roosevelt  Counties, 

Montana  5-  9 

SUPPLIES  AND  EQUIPMENT 


s-13—  2  .-00  P.M.— SubsUtlon.  Etc.,  Colorado-Big  Thompson  Project. 

Colorado 
B-13—  3 :00  P.M.— OU   Purifiers  and  Drying  Ovens.  Central  Valley 

Project,  California 
<Z!huaIar 

Davis  Dam,  Arizona 
Antloch 
San  Francisco 


4-  1 


5 

5-13— 

5-13— 

5-12— 

5-12— 

5-13— 

5-13— 

8-13— 

5-13— 

5-12— 

5-12— 

5-13— 

5-13— 

5-12— 

5-12— 

5-12— 

5-12— 

5-12-- 

5-12— 

5-12— 

5-12— 

5-12— 

5-12— 

5 

5-12— 


8:00  P.M. — School  Bus 
2 :00  P.M.— Transformers 
8  K)0  P.M.— Truck 
3:00  P.M.— Steel  Producta 
3:00  P.M. — Copper  Alloy  Bearings,  San  Franclaco 
8:00  P.M. — Caat  Iron  Fittings,  San  Francl.<K50 
00  P.M.— Ranges  Sonora 

00  P.M. — Plate  Aasembllea     Sonora 

00  PM— Electric  Light  Plant,  Bishop,  Willows  and  Sonora 
00  P.M.— Fire  Hose  Arcadia 

00  P.M. — Lantern    Chimneys  and  Funnels,  San' Francisco 
00  P.M.— Cables  Yakima  P^oject,  Waah. 

00  P.M. — Transmission    Line  Ek]ulpment.  Davis  Dam,  Arizona 

San  Francisco 
San  Francisco 
San  Francisco 
Eureka 

Missouri  Bafeln  ProJ.,  S.  D. 
Sacramento 
Rrntal  San  Mateo  <'o. 

Antloch 
Panama   Canal 


2 

2 

2 

2 

2 

2 

2 

3:00  P.M.— Brak^  Blocka 

3:00  P.M. — (Jheck  Valves 

3 :00  P.M.— Water  Meters 

— Dynamite 
2 :00  P.M.— Portl.    Cement 

— Liq.   Asphalt 
8 :00  P.M.— Tar.dem   Roller 
8:0OF.lki— Pun<plng    Units 


Sup.  and   Mils. 
3 :00  P.M. — Steel  Pipe  and  Accessories.  San  Francisco 
2:00  P.M. — Dump  Truck    Rental,  Modoc  County 
10:30  A.M.— Planer  Rental  Stockton 


4-lS 

4-3B 

4-10 

4-35 

5-  3 

5- 

8- 

0- 

5- 

5- 

6- 

5- 

6- 

5- 

B- 

6- 

6- 

5- 

5- 

5-  8 

5-  8 

5- 

5- 

5- 

5- 

5- 


3 
3 
6 
5 
6 
6 
6 
8 
7 
7 
7 
T 
8 
8 


SUB-CONTRACT  INFORMATION 


5-i3—  i  :00  P.M.- 
5-12— 11 :00  A.M. 


-Repair  Rooms 
-Borings 


San  Franclaco 

San  Franclrco  Naval  Shipyard 


5-  0 

4-29 


STEEL  FIREPLACE  UNITS 

•INNETT  "WARMAIRE"     FIREPLACES 
PERFECT  FORMS  FOR  FIREPLACE  MASONRY 

EFFICIENT  UTILIZERS  OF  FUEL 
ADAPTAiLE  FOR  ALL  FIREPLACE  DESIGNS 

lENNETT  "FLEXSCRiEN***  SPARK  CURTAINS 


GUNN   CARLE   &   CO. 


UMdcrhill    fl-IBO 


San     r  rn  n  c  i  • 


Includea    modernisation    and    expan- 
sion of  city  school  facilities. 


5/12/47  •     9 

Bond   Issue  in  Amount  of  1901,000 

Approved    May  OtK  '^ 

Junior  College 

MONTEREY.  Calif..  Monterey  Ca 
Owner — Monterey  Union  High  School 
District,    Glen    T.    Goodwill,    super- 
intendent, Monterey.  Calif- 


Plana  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect. 

Following   contractors   have   taken 


II—  HOSPITALS 
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Owner  Taking   Bida— Due  May  28, 
2  P.  M. 

Prefabricated  Steel  Buildings  (2) 

SAN  FRANCISCO,  Calif.  San  Fran- 
cisco Hoapltal. 

Owner— Federal  Wlorks  Agency,  Pub- 
lic Building  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  owner. 
Specifications  obtainable   from  the 

above  office. 


12-13— INDUSTRIAL 
BUILDINGS 
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Low  and   Only   Bidders 
Alter    Building 
SAN  FRANCISCO,  Calif. 
Owner — Henry     F.     Budde     Publica- 
tions,   Inc.,    85     Dolorea     St.,     San 

Francisco,    Calif. 
Architect— Clarence  W.  Mayhcw,  127 

Montgomery  tfiireet,  San  Franclaco. 

Ccllf. 
AHerations    to   buHdlng  for   printing 

piant. 
I  ow    Bidder — Antune    Petersen    and 

Son.  2758   San   Bruno  Avenue,   San 

Francisco.  CaUf..   8<AS70. 

Other  bidders  May  9  were: 

A.  F.  Mattock  Co.,  San  Francisco, 
Calif..  $67,245. 

Haas  A  Rothchild,   San  Francisco, 
Calif.,    $74,075. 

Carrico  A  Grai'ticr,   San  Francisco, 
Calif.,    $87,687. 

RademHnn-Galsto,    San    FVanclsoo, 
Calif.,  $71,945. 

Jacks  A  Irvine,  San  Francisco,  Cal. 
$70,443. 

MncDonald,   Young   A   Neison,    San 
Francisco,  Calif..  $78,o90 

14.17— PUBUC  BUILDINGS 


5/12/47  •     14 

Contract  Awartfed 

Stadium  Renovation  Cost  $87,790 

SAN  FRANCISCO,  Calif.  Kecar  8U- 
dlum.  Golden  Gate  Park. 

Ownfer — Park  Commission  of  the  City 
and^  County  of  San  Franclaco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park.  San 
Francisco,  Calif. 

Contractor — Robert    L.     Wileon,    427 
Bryant   St.,  San    Franciaoe,  Calif. 


out 

A.  B.  Brickson  A  Sons,  1932  El 
Monte  Ave.,  North  Sacramento,  Calif. 

Continental  Construction  Co.,  1402 
FYont  St.,  Sacramento,  CaUf. 

Bingham  Construclton  Co.,  Route  2, 
Box  5075,  Sacramento,  CaUf. 

Swinerton  A  Walberg  Co.,  225  Bush 
St.,  San  Francisco,  Calif. 

Holdener  Construction  Co.,  2808  R 
St.,  Sacramento,  Calif. 

Lawrence  Construction  Co,,  3020  V 
St.,  Sacramento.  Calif. 

22-26— RESIDENTIAL 
BUILDINGS 


Ensfineering  Section 


5/12/47  38 

Cow  Bidders  on  General  Contract 

Permanent  Shell   Housing   and 

Utilitloe  Coet  $482,222 

ALAMCXIORDO,  N.  M.  AAFF  Field. 

Owner — U.  S.  Ctovemment,  War  De- 
partment, U.  S.  Engineers,  Col. 
Henry  F.  Hannls.  district  engineer. 
Albuquerque,  N.  M. 

Architect — Private  plans. 

Maaonry.     one-story,    30x37    ft;     In- 
cludes   60  stoves,   60    refrigerators, 
linoleum,   all    utilities   and   furnace 
building. 
(Note:  Alternate  bids  will  be  asked 

on  concrete  blocks,  stucco.) 
Low  bidders  were: 
Robert    E.    McKee,    P.    O.    Box   562, 

El  Paso,  Texas,  $482,222. 

Ponsford   Bros.,  Box  1412,  El  Paso, 

Texas,  $483,983. 
Shaw   A    Estes,    Box    1684,    Dallas, 

Texas,  $508,720. 


5/12/47  26 

Completing   Working   Drawings 
Private  Rental  Project      Cost  $600,000 
LONG    BEACH,    Calif.,    Los    Angeles 
County.  San  Antonio  Dr.  and  Cali- 
fornia Ave. 
Owner— L   S.    Whaley    Co.,    4439    At- 
lantic Ave.,  Long  Beach,  CaUf. 
Architect— Hugh  Gibbs.  441  B.  1st  St., 

Long  Beach,  Calif. 
Seven  2-story  buildings  containing  4 
to  10  units  per  building,  with  a  total 
of  100  units;  frame  and  stucco, 
shingle  roofing,  oak  and  linoleum 
covered  floors,  gas  wall  furnaces, 
gas  water  heaters,  tile  dralnboards, 
tile  baths  and  showers. 
Contractor—Owner  will  build. 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

1,11  '  ■-■ 

5/12/47  8) 

Owner  Taking  BIda— Due  June  f, 

10  A.  M. 
Water  Treatment  Plant 
PHOENIX.   Aris..   Maricopa  County. 
Owner — City   of   Phoenix,   city   cleilc, 

City  Hall.  Phoenix,  Arls. 
Engineer— Headman,  Ferguson  A  Ca- 

rollo,  8306  N.  3rd  St..  Phoenix,  Aris. 

Specifications  obtainable  from  the 
office  of  the  city  engineer.  City  Hall, 
Phoenix,  Ariz.,  upon  deposit  of  $6?, 
refundable. 


6/12/47  •     81 

Owner  Taking   Bids— Oue  May  St, 
2:30  P.  M. 

Fire  Protection  and  Domestic  Watsr 
Supply;   Spec.  20,173 

SAN  MATEO  COUNTY.  CnUf.  Log 
Cabin  Ranch. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City     Engineer  —  Ralph    Wadsworth, 
City  Hall,  San  Francisco,  Calif. 
The  work  involves: 

<  1 )  fire  protection   pipelines ; 

(2)  domestic    water    supply    pumping 
system ; 

(3)  domestic    water    supply    gravity 
Hvstem : 

(4 1  electrical  Work. 

Schedule  B  is  identical  to  Schedule 
A,  omitting  item  3. 


5/12/47  •     15 

Owner  Taking   Bid»— Oue  May  M, 

8  P.   M. 
City   Hali   (Fret   Unit) 

Approximate  Ceet  $88,000 
BELMONT.     Calif..    San     Mateo    Ca 

Fifth  Ave.  behind  firehouse. 
Owner — City  of   Belmont,   city  cleric. 

City  Hall,  Belmont,  Calif. 
Architect — Arthur  D.  Janssen,  Austin 

Ave.    and    Patricia    Dr.,   Atherton, 

CaUf. 
Structural  Engineer— laadore  Thomp-- 

son.   58   Sutter   St.,    San    Francisco, 

Calif. 
Wood  frame,  flat  tile  roof,  one-story 

(designed  to  eventually  Include  2nd 

floor).  Includes  offices  and  library. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $26.  refundable.  Bids  will  be 
opened  In  the  City  Hall. 

Following  contractors  have  taken 
out  plans: 

Cattich  Bros.  A  Stevenson,  888 
Hamilton   St.,  Redwood  City,  Calif. 

Huffman  Construction  Co.,  382 
Clementina  St.,  San  Franclaco,  CaUf. 

18-19— RELIGIOUS  BLDGS. 

5/12/47  •     19 

Bid  Opening   Date  Postponed   From 

May  12.  8  P.   M.— New   Date  Will 

Be  Set  Soon 
Church  Estimated  Cost  $60,000 

SACRAMENTO,     CaUf.,     Sacramento 

County.  56th  and  M  8U.,  St.  Mary'a. 
Owner — Blahop  of  Sacramento,  Meet 

Rev.  Robt  .J.  Armstrong.  D.C.,  1017 

11th  St.,  Sacramento,  Calif. 
Architect— Clarence  C.    Cuff,    1815  Q 

St.,  Sacramento,  C^alif. 


5/12/47  • 

Architect  Taking   Bids.— Due  May 

1:30  P.  M. 
Residence 
ATHERTON.   Calif..    San    Mateo   Co. 

Atherton  Manor  Subdivision. 
Ownei^-Wlthheld. 
Architect — Arthur  D.  Janssen,  Austin 

Ave.    and    P>atrtcia    Dr..    Atherton, 

CaUf. 
Frame    and    wood    siding,    one-story. 

shake  roof;  Includes  five  rooms  and 

bath  and   one-car  garage. 

Following   contractors    have    taken 
out  plans: 

Huffman      Construction     Co.,     282 
Clementina  St..  San  Francisco.  CaUf. 

Lindley    Construction    Co..    332    El 
Camlno  Real.  Atherton.  Calif. 

Fjeldheim    A    Bowman,    P.    O.    Box 
707,   Burlingame,   Calif. 

West    Bay    Construction    Co.,    Palo 
Alto,  Calif. 

M.    C.    Ingraham,    451    Santa    Mar 
garita  St..  Palo  Alto,  Oallf. 
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STRUCTURAL 
STEEL 


ANGLES 

7  ton- V4  ■  V4  s  W  a  10'— 20'  (G«K.) 

40  ton — jy,  «  >  ■  >/16  X  10 — 40* 
100  ion— jV^  ■  jy^   a  Vi   >   ^0 — 40' 

41  toa — 4  «  4  ■  Mi  ■  40'  • 


CHANNELS 


«  to* — 4'  a  9.4  Iks.  a  10—20' 
2t  tMi — tX*  a  29  Hm.  a  42' 
20  ton — 12'  a  99  lbs.  a  22' 

19  (M — 19'  ■  91.8  Hm.  a  2tf' 

20  !•« — 19'  s  99.9  Iks.  s  29' 

•EAMS 

STKUCWKAL   (WF) 
70  toe- 21'  n  99  Ik.  a  92-^9' 

MAHdU  IN  CAUrOINU 

Cowfocf :"  fcobBfi  Ffo dmaw 

SAN  FBANCISCO 
EXBBOOK   7799,  EXT.   1812 
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BURKE     FORM     CLAMPS 


SNAP  TIES     •  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CAMPS  SCREED  SUPPORTS 

SUP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Type*   of  Concrete  ConHruction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San   Francisco  Phone  GAr^ld  8768   ' 


The  ORIGINAL  Presealeil  Insulated  Pipe' 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Write  for 

Full 
ParticttlMfS 

Trad*  Marti  Rag.  U.  8.  latent  Office 


OURANT  INSULATED  PIPE  COMPANY 


'.^  i  i.  \   .  r 


lALO    Al.TO     CAI 


Olsfrlfcafad  By 

NEIL  H.  PETIRSON  COMPANY 

1129POLSOMSTWIIT  SAN  RtANCItCO  t,  CALIF. 

PfcaM  mMrHIII  8080 


Washington,  Orafon  and  Tarrltary 

•i  Alaaloit 

■.  H.  CANOOON  COMPANY 

71  Vina  ttffMt 

••attia  1,  Waahlnftofi 

Phana  BLnatt  OIM 


ftoutham  Callfarnlai 
CNOLIBM  A  LAUIfl*   In*. 

Los  Angelas  11,  Calif. 

Phona    RtoHmend   8818 
1878  South  Loa  Angalao  tl. 
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DAILY    PACIFIC    BUILDER 


MONDAY.  MAY  12,  1947 


Bpecuricatloiu  obtalniO)!*  from  th* 
office  of  the  city  engineer  upon  de- 
posit of  |10,  refundable. 

6/1S/4T  81 

Centraot  Awarded 

Teet  Borlnge;  Spec.  19^777    Coet  |M0 

SAN  FRANCISCX),  Calif.  Interohang* 
structure,  Junlpero  Berra  Blvd.  and 
Alemany  Blvd. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall.  San  Francisco, 
Calif. 

Includes  800  Un.  ft.  teat  borings 

Contractor-^.  N.  Pitcher,  170  Moltke, 
Daly  City,  Calif. 


81 


8«wer  LInea;  Spec  30,840 

SAN  FRANCISCO,  Calif,  21st,  Flor- 
ida and  aoth  Sts. 

Own«r — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth. 
City  Hall,  San  Francisco,  Calif. 


8/12/4T 

Centraot  Awarded 

Pumplna  Station  Addition* 

Cost  •4,M1 
SAN    FRANCISCO,    Calif.    Pumping 

Station  No.  1,  808  2nd  St    . 
Owners— City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works,       „^ 

.      Room  282  City  Hall,  San  Francisco,  |  contractor 


Calif. 
City  Architect— Dodge  A.  Rledy,  Rm. 

265  City  Hall,  San  Francisco,  Calif. 
Includes    installing    steel    walkways, 

railings  and  gusirds. 
Contrsctor — Bay     Engineering     Co., 

Inc.,  »•»  Pacific   Ave.,   San    Fran- 
'    Cisco,  Calif. 


6/12/47  89 

Contract  Awarded 

Box  Culverts  Cost  1200,713 

OAKLAND,  Calif.,  Alameda  County. 
Carey  Ave.,  Bides  Ave.,  Stone  St, 
Denny  St,  San  L,eandro  St  and 
rights-of-way. 

Owner— City  of  Oakland,  Charles  M. 
Don,  city  clerk.  City  Hall,  Oakland, 
Calif. 

City  Engineer  —  Walter  Frickstad. 
City  Hall.  Oakland,  Calif. 

Reinforced  concrete  box  culverts  with 
appurtenances  and  incidental  drain- 
age and  sewer  construction. 

Stanley    H.   Keller,   1604 


Pomona,  Crockett,  Calif. 


33— 


BRIDGES 


so 


B/12/47  •     88 

Bid*  Rejected 

Bridge 

PLBASANTON,   Calif.,   Alameda  Co. 

Sinbad  Creek  and  County  Road  No. 
-     2868  (Bond  St). 
Owner— County   of   Alameda,    county 

clerk,   Courthouse,  1225  Fallon   St.. 

Oakland,  Calif.  ,     »^^^.. 

County  Surveyor— Wallace  D.  Boggs,   Low  Bidder— William  M.   Lylea,  Box 

Courthouse,  Oakland,  Calif.  (     83,  Avenal,  Calif..  823,900.10. 

Removal  of  existing  bridge  and  con-  |     Second  and  third  low  bids  May  8 

structlon    of    new    reinforced    con-   were 


5/12/47 

Three  Low  Bidders 

East  Side  Relief  Sewer* 

Cost  123,900.10 

DINUBA,  CaUf..  Tulare  County. 

Owner— City  of  Dlnuba,  Gladys  M. 
Archer,  city  clerk.  City  Hall,  Dl- 
nuba, Calif. 

Engineer  —  Qulnton  Engineers,  Ltd., 
816  S.  Flgueroa  St,  Los  Angeles, 
Calif. 

Includes  installation  of  vitrified  clay 
pipe  lateral  and  trunk  sewers  with 
appurtenant  sewer  line  structures 
and  furnishing  and  Installing  a 
booster  pump  in  the  city's  outfall 
sewer. 


Crete  bridge. 

The  work  Involves : 

(1)  440  cu.  yds.  excavation  for  struc- 
tures complete  in  place; 

(2)  200  cu.  yds.  imported  borrow  tUl 
material  complete  in  place; 

(8)  190  cu.  yds.  portland  cement  con- 
crete; 
(4)  53  lln.  ft  concrete  tarapat; 
(6)  27,000  lbs.  reinforcing  steel; 
(6)  lump  sum,  remove  existing  bridge, 
^.       "  ' 


Kevlch  Bros.  Construction  Co.,  $34,- 
151.85. 

Pacific  Pipeline  ft  Engineers,  Ltd., 
El  Cerrito,  887,288.10. 


41-^GAS,  WATER  AND  OIL 
PIPE  LINES 


40—     STREETS  AND 
HIGHWAYS 


5/12/47 

Low  and  Only  Bidder 


40 


clean  site,  miacelianeous  items,      'curbs.  Gutters,  Walk*  and  Retaining 
Complete    bids   submitted    May    8,     y^^i,  Cost  82323.75 

were:  SACRAMENTO  COUNTY,  Calif.  Fair 

Phllpott  ft  Bell,  Box  18,  San   Qe-       q^^  p^^k. 

ronlmo,  Calif.,  (1)  $1.10:   (2)   81*0;  '  owner— County  of  Sacramento,  C.  C 
,^   M«.    iA\   n-    ^K^   tnnA-   r«)    SSB2:       ij^Rue,    county    clerk.    Courthouse, 


(8)  838;    (4)   87;   (6)   80.08;  (0)    8352; 
total.  89917. 

Haas  -  Petersen  Construction  Co., 
San  Francisco,  (1)  8&50;  (2)  88;  (8) 
884;  (4)  813;  (5)  80.10;  (6)  8000;  total, 
818,586. 

Dan  Caupto,  San  Jose,  (1)  84;  (2) 
82;  (8)  846;  (4)  810;  (5)  80.08;  (6) 
8200;  total,  813,709. 

F.  Klaus.  Stockton,  (1)  86;  (2)  88.80; 
(8)  852:  (4)  $6.26;  (5)  $0.10;  (6)  8800; 
total.  $16,548.26. 

Bos  Construction  Co.,  Emeryville, 
(1)  83.6«;  (2)  $3.02;  (8)  $6547;  (4) 
$0.90;  (6)  10.09;  (6)  81864.70;  total, 
817,181.10. _^_____ 

34— DAMS,  RESERVOIRS  & 
DREDGING 

5/12/47  84 

Contract    Awarded 

Karihwork,  Concrete  Struotures  and 
Steel  Pipeline;  Spec  1719 

Cost  8196,101 

DESCHUTES  PROJECT,  Ore.  North 
Unit  Main  Canal,  about  one  mile 
northwest  of  Madras,  Ore. 

Owner— U.  S.  Bureau  of  Reclamation, 
Send,  Ore. 

Plans  by  engineering  department  of 
owasr.  ^  -'I 

Includes  earthwoA,  concrete  struc- 
tures and  steel  pipeline.  Willow 
Creek  siphon  and  waateway,  sta- 
tion 2994  plus  00  to  station  3010 
plus  60. 

Contrsoter— Morrison- Knudsen  Co., 
Inc..  Boise,   Idaho. 

39--SEWERS 

5/12/47  •  89 

Owner  Taking    Bids— Due    May   28. 

2:80  P.   M. 
Sanitary    Diversion    (ewer; 

Spec.  2C.249 
SAN    FRANCISCO.    Calif     46th    Avo. 

and  Lincoln  Day 
Owner   —   City  and   County   of    Ss.i 

Francisco,  Dept.  of   PubHo  Work  i. 

Room    282,    City    Hail,    fcian    Fran»- 

clsco,  Calif.  - 

Cltv   Engr— Rslph   Wadrworth,   City 

liall,   San   FrMnclscn,  Calif. 

Work   involves: 
(1)  9  each   removal   <>f  trees; 
(?)  1118  l.f.  3C-ln.  c*-ntrlfugally  spun 

reinf.  concrete  pipe 
<8)  lump  sum,  connection  to  P6-lnch 

pipe  bell; 
(4)  lump   sum,   diverolon   structure; 
(8)  8  e»uh  marhcle  basi;; 
(6)  66  l.f.   manhole  on  cone,   base; 
(»)  9  sets  manhole  fr>un«w  and  cov- 
ers; 
(8)  lump  ium,  traffic  rt.uting  work. 

Specificatlonti  ftbtainnhle  fn.m  thj 
office  of  the  city  engineer  upcn  de- 
posit of  810.  reftindable. 

5/12/47  80 

•Id    Opening    Postponed    Indefinitely 

(Originally  Scheduled  to   Open 

IWsy  7) 


Sacramento,  Calif. 
County   Engineer  —  K.    A.    Falrbalrn, 

Courthouse,  Sacramento,  Calif. 
Involves  45  cu.  yds.  type  B  concrete 

In  place. 
Only    Bidder— Arthur    Odman,     Fair 

OakB.  Calif.,  8«2-76;  total.  82823.7.'5. 


40 


S/12/47  •  _ 

Owier   Taking    Bids — Due    May    28, 

2:M  P.   M. 
Seal   Coat:    Spec.  20.231 
SAN    FRANCLSCO,    Oallf.     Sunsot 

Blvd.  from  So!at  Blvd.  sr.jtherly. 
Owner   —   City   and    County    of    San 

Francisco,   Dept    of   Public  Works, 

Room    282.    City    Hall.    San    FrA.r.- 

clscu.  CSllf. 
City   Engr.— Ralph    Wadsworth,    City 

Hall.  San  Francisco,  Calif. 

Work    Involves : 
(1)  24,000  s.f.  omulsUled  asphalt  seal 

coat    in    Intersections ; 
\2)  204.00t!    s.f.    do    from    Slcat    Blv<:. 
houthfrly    and    in   Yorba   3t.   en- 
trances. 

SpecificattonH  obtamable  from  the 
office  of  the  c«ty  engineer  upon  de- 
posit tf  $5,   refundable. 


5/12/47  •     41 

Owner  Taking    Bld»— Duo  May  15,  2 

P.  M.  (Bidder*  Figuring) 
Utilities  for  Officers'  Quartesv; 

Spec.  iaS4 
SACRAMENTO      SIGNAL      DEPOT. 

Calif..  Sacramento  County. 
Owner — Sacramento  District  Corps  of 

Engineers,  War  Department.  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 
Unit  quantities  were  given  May  7. 

The     following    contractors     have 
taken  out  plans: 

M.  ft  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Central  California  Construction  Co., 
Inc.,  116  Erie  St.  San  Francisco,  Calif. 

Stolte,  Inc.,  8451   San  Leandro   St, 
Oakland,  Calif. 

Erbentraut  ft  Summers,  604  Penn- 
sylvania St,  San  Francisco,  Calif. 

James   I.  Barnes  Construction  Co., 
841  Russ  Bldg.,  San  Francisco,  Calif. 

Sam   BIsset,  1428  Alhambra  Blvd., 
Sacramento,  Calif. 

E.    L.   French,    1926   O   St,    Sacra- 
mento, Calif. 

Luppen  ft  Hawley,  Inc.,  8126  J  St, 
Sacramento,  Calif. 

T.  C.  Buck,  1123  E.  Charter  Way, 
Stockton,  Calif. 

Continental  Construction   Co..   1402 
Front  St,  Sacramento.  Calif. 

Wallace  D.  Harkins,  Inc.,  406  Sutter 
St.,  San  Francisco,  Calif. 

A.  L.   Miller,   1715   7th   St,   Sacra- 
mento, Calif. 

E.  T.  Haas  Co.,  Box  411,  San  Mateo, 
Calif. 

John  Powers,  Reno,  Nev. 

N.  P.  Van  Valkenburgh  ft  Co.,  Box 
1192,  Sacramento,  Calif. 

M.  R.  Carpenter,  907  Front  St,  Sac- 
ramento,' Calif. 

Lawrence  Construction  Co.,  8020  V 
St,  Sacramento,  Calif. 

Frank  Maloney,  1915  S  St,  Sacra- 
mento, Calif. 

H.  W.  Robertson,  2917  T  St,  Sac- 
ramento, Calif. 

Robert  McCarthy,  1060  Klrkham  St, 
San  Francisco,  Calif. 


10-in.  pipe  wya; 
(4)  lump  sum,  5  steel  ladder  rungs; 
(6)  lump  sum,  steel  door. 

Specifications   obtainable  from   the 
above  office. 
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5/12/47  % 

Liquid  Asphalt— Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Bids  will  be  received  by  the 
State  Purchasing  Agent  Sacramento, 
Calif.,  for  liquid  asphalt  etc.,  as  fol- 
lows : 

IMay  12 
QUO.  61518,  REQ.  78550: 

100  tons  20-80  penetration  air-re- 
fined asphalt ;  S3  tons  delivered  state 
equipment  a  tvendor's  plant  in  Los 
Angeles  or  Ventura  areas;  67  tons 
delivered  vendor's  equipment  to  pit 
on  Roosevelt  Highway,  between  Ox- 
nard  and  Big  Sycamore  Creek. 

May  15 
QUO.    61919,   REQ.   106884 

250  tons  liquid  asphalt  SC-1,  SC-2, 
SC-3    and/or    SC-4,    vendor's    plant, 
Stockton. 
QUO.  61916,  REQ.  92454: 

120  tons  liquid  asphalt  SC-8,  de- 
livered stockpiles  vicinity  Mojave- 
Walker  Pass  Rd.,  Inyokem  and  Lit- 

tlfi    T jfi it ^ 

QUO.  61912,  REQ.  92449: 

140  tons  liquid  asphalt  SC-8,  fstock- 
piles,    leeevlning,   Bridgeport,    Sweet- 
water Rd.  and  Bishop. 
QUO. '61891,  REQ.  62444: 

2(XX«  gallons  diesel  fuel  oil  to  be 
picked  up  in  state  trucks  at  refinery 
near  Bakersfield. 

43— MACHINERY  AND 
EQUIPMENT 


above  office. 


5/12/47  •     m 

Tank  Truck  Rental 
Bids  Wanted 

SONOMA.  NAPA.  CONTRA  008- 
TA  and  ALAMEt>A  COS,  CaUf.— Un- 
til May  14,  3  P.  M.,  bids  will  be  r«- 
celved  by  the  State  Division  of  High- 
way, J.  H.  Skeggs,  district  engineer. 
2001  Van  Ness  Av&,  San  JYmncJaeo, 
Calif.,  for  rental  of  one  or  more  fully 
insulated  bituminous  tank  trucks  of 
not  less  than  1200-gallon  capacity  for 
approximately  240  hours'  use  in  So- 
noma, Napa,  Contra  Costa  and  Ala- 
meda Counties. 

Specifications  obtainable  from  tha 
above  office. 
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Supplies^  Equqpment 

Sub-CoiiiTact 

Informaftioii 


5/12/47  •     48 

Tampiing  Roller  Rental 

Bids  Wanted  ^ 

SAN  FRANCISCO,  Calif.  —  UnUl 
May  14,  3  P.  M.,  bids  wlH-  be  received 
by  the  State  Division  of  Highways, 
J.  H.  Skeggs,  district  engineer,  2001 
Van  Ness  Ave.,  San  Francisco,  Calif., 
for  rental  of  one  sheepsfoot  tamping 
roller,  single  or  double  drum  for  a 
total  width  of  8  feet,  for  approxi- 
mately one  month's  use  on  Route  1, 
approximately  two  miles  north  of 
Fort  Ross,  Calif. 

Specifications  obtainable  from  the 
above  office. 


5/12/47 

Motor  Grader  Rental 

Bids  Wanted 

AMADOR,  CALAVERAS  and 
TUOLUMNE  COUNTIES,  Calif  .—Un- 
til May  14,  10:30  A.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  P.  O.  Harden,  district  en- 
gineer, 1200  N.  Center  St,  Stockton  9, 
Calif.,  for  rental  of  one  extra-heavy 
pneumatic- tired  diesel  motor  grader, 
tandem  drive  and  equipped  with  me- 
chanically controlled  scarified  and 
12 -foot  blade,  for  use  in  Amador; 
Calaveras  and  Tuolumne  Counties. 

Specifications  obtainable  fnnn  the 
above  office. 
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42--MISC.    SUPPLIES    AND 
MATERIALS 


5/12/47  •     48 

Tank  Truck  Rental 
Bids  Wanted 

SONOMA  COUNTY,  Calif.— UnUl 
May  14.  3  P.  M..  bids  wliy^e  received 
by  the  State  Division  of  Highways, 
J.  H.  Skeggs,  district  eng^lneer,  2001 
Van  Ness  Ave.,  San  Francisco,  Calif., 
for  rental  of  one  or  more  fully  insu- 
lated bituminous  tank  trucks  of  not 
less  than  1500-gallon  capacity  for 
approximately  120  hours'  uae  in  So- 
noma  Coimty. 

Specifications   obtainable  from   the 


5/12/47 

Roller  Rental— Bids  Wanted 

SAN  JOAQUIN  and  STANISLAUS 
COUNTIB^S,  Calif.  — Until  May  15, 
10:30  A.  M,  bids  will  be  received  by 
the  State  Division  of  Highways,  P. 
O.  Harding,  district  engineer,  1200  N. 
Center  St.,  Stockton  9,  Calif.,  for 
rental  of  one  3-wheel  roller,  8-  to  10- 
ton  weight,  for  intermittent  use  in 
San  Joaquin  and  Stanislaus  Counties. 

Specifications  obtainable  from  the 
aboev   office. 

6/12/47  •     tt 

Shovel   Rental — Bids  Wanted 

FRESNO,  Calif.,  Fresno  Co.— Until 
May  14,  10  A.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  Hif^- 
ways,  E.  T.  Scott,  district  engineer, 
comer  of  Carruth  and  Olive  Avea., 
Fresno  15,  Calif.,  for  rental  of  one 
or  more  %-  to  H-cu.  yd.  truck- 
mounted  shovels  with  crane  clamshell 
bucket  and  dragline  bucket 

Specifications  obtainable  from  ^e 
above  office. 


5/12/47  48 

Sale  of   Fire-Tlghting    Equipment 

SAN  FRANCISCO,  Calif  .—The  War 
Assets  Administration,  33  Berry  St, 
San  Francisco,  Calif.,  announces  sale 
of  cylinders,  flre-flghting  and  mis- 
cellaneous safety  equipment  to  nor- 
mal trade  channels,  with  closing  date 
set  for  May  29. 


5/12/47 

Sale  of    Eleotrieal    Equipment 


5/12/47  42 

Sale  of  Tubular  Electrodes 

SAN  FRANCIPCO.  Calif —War  As- 
sets Admin..  33  Berry  St,  San  Fran- 
cisco. Calif.,  announces  rale  of  tu- 
bular electrodes  to  normal  trade 
channels  with  closlrg  date  set  for 
June  6. 
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8/12/47  *^ 

Owner  Will  Ask  Bids  on  May  »— Due 

Msy  26,  10  A.  M.— Unit  Quantities 
Qrsdlng  and  Surfacing 
SACRAMENTO    COUNTY.    Calif.    El 

Camlno  Ave. 
Owner— County  of  Sacramento,  C.  C. 

LaRue,    county    clerk.   Courthouse, 

Sacramento,  Calif. 
County    Engineer  —  E.    A.    F|lrbaim, 

Courthouse,  Sacramento,  Calif. 
About  1.5  miles  grading,  crusher  run 

base  and  plant  mix  surfacing. 

The  work  involves : 

(1)  2300  cu.  yda  excavation  and  em- 
bankment ; 

(2)  6600  tons  crusher  run  baM; 

(3)  54  tons  liquid  asphalt  prtane  coat; 

(4)  8  tons  asphalt  paint  binder; 

(5)  3300  tons  plant  mix  surfacing; 

(6)  81  stations  station  finishing. 
Specifications   obtainable  from  the 

above  office. 


5/12/47 

Sale  of  Bars  and  Rode 

SAN  FRANCISCO.  Calif.  -War  As- 
sets Admin.,  33  Berry  St,  San  Fran- 
cisco, Calif.,  announces  sale  of  bars 
and  n.ds  to  normal  trade  channels 
with  closing  date  set  for  wune  2. 


Associated  Wood  Products  Co. 


'^H  Wootf.  We  1'uUi." 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREilT  BERKELEY  2,  CALIF. 
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5/12/47 

Bide  Wanted 

Steel   Pipe  and  Aooeseoriea 

SAN  FRANCISCO,  Calif.  —  UnUl 
May  12.  3  P.  M.,  bids  will  l>e  received 
at  the  offices  of  Blackie  A  Wood, 
engineer  for  the  Nevada  Irrigation 
District  (Grass  Valley,  Calif.),  544 
Market  St.  San  Francisco  4,  Calif., 
for  furnishing  steel  pipe  and  acces- 
sories required  for  the  outlet  works 
at  the  Scotts  Flat  Dam  of  the  Ne- 
vada Irrigation  District  as  follows: 

(1)  S88.5  lln.  ft  80-in.  dipped  steel 
pipe  of  ^  plate  with  bell  and 
spigot  Joints; 

(2)  3   each    couplings  for   88-in.   LD. 

P»P«: 
(8)  lump  sum,  one  86x80-in.  x  10-ft 


IT'S  EASY 

V. 

to  put  a  Daily  Pacific 
Builder  Classified  Ad  to 
work  for  you.  Just  *phone 
MArket  7 1 1 0  and  mak  f or 
Mae.  •  ;•  I 


STEELFORMS 

STEELTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINOINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

U6  HorrlsoB  Str*«f       DOuglas  5St3       Sa«  Francisco 
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PACIFIC   BUILDER 

(■•tabliahed  in  1880) 
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tetufriaya.  Sunday*  and    Legal 

HelMaya  by 

F.  W.  OMiga  Corporation 
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Q.  B.  MoOavran.  Manager  -  Editor 
J.  L  Odffer*,  Advertising  Manager 
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ISOlOO  per  year 
(Payabia  In  Advanoa) 
Single  Copy  18  Cents 

Advertising  Rate*  en  Request 

Printed  by 
Stsrk-Rath  PHnting  «^^ 

A  Publishing  Co. 

(Bntered  aa  Second  Class  Matter, 
JTuly  88.  1907,  at  the  wmt  off ic*  In 
San  Frandaoo,  Calif.,  under  the 
Act  of  March  8,  1807.) 

Copyrlgfat  1948  by 
F.  W.  Dod^e  Corporation 


RICHMOND,  Calif.,  Contra  Costa 
Ca — The  War  Assets  Administration, 
Administration  Bldg.,  Richmond  Ship- 
yard, yard  No.  2,  Richmond,  Calif., 
announces  sale  of  electrical  equip- 
ment and  cable  and  safety  equip- 
ment, with  closing  date  set  for  May 
20,  4  P.  M. 


SUB-CONTRACT 
INFORMATION 


8/13/47  •     44 

Interior  Painting — Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  May  21,  2  P.  M.,  bids  will  be 
reclved  by  the  Public  Works  Depart- 
ment, 12th  Naval  District,  Federal 
Office  Bldg.,  Civic  Center,  San  Fran- 
cisco, Calif.,  under  Spec.  18395.  NOy 
14334,  for  painting  the  interiors  of 
10  tmlldings  and  other  minor  mis- 
cellaneous painting  at  the  U.  S.  Naval 
Hospital,  Oakland,  Calif. 

Plans  and  specifications  may  be 
obtained  on  application  to  the  Public 
Works  Department,  Design  Division, 
Room  A-119  Federal  Office  Bldg., 
Civic  Center,  San  Francisco,  Calif. 
Deposit  of  check  or  postal  money 
order  for  830,  payable  to  Chief  of  the 
Bureau  of  Yards  and  Docks. 


Plans  by  engineering  department  of 
owner. 

Contrsctor — Daley  Bros.,  P.  O.  Box 
127,  Belmont,  Calif. 

Plumbing  —  Hansen's  Plumbing,  289 
Tully  Rd..  Modesto,  Calif. 

Electric  Wiring  —  Bveready  Electric 
Service  Co.,  311  5tb  St.,  San  Fran- 
cisco, Calif. 
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6/12/47  • 

Interior    Painting^— Bids    Wanted 

SLAJI  FltANCIaCO.  Cnllf.  —  Until 
May  28,  2:30  P.  M.,  bidH  will  be  re- 
ceived by  the  City  .<ind  County  of 
Ban  Francisco.  Dept.  of  Public  W'ks, 
Room  282,  Oily  Hull,  Sun  Fr.incii.co. 
Caiit..  f<ii-  interior  pslnling  of  High 
School  of  Commerce. 

Specifications  ofctalnable  from  the 
office  of  Oty  Arohitect  Dodge  A. 
Rledy,  Room  2«  City  Hall,  San 
Francisco,  Calif.,  upon  deposit  of  i8, 
refundable. 


(Continued  in  Second  Section) 


Did  Yoo  Know  That 


Western  Fiberflas  Supply,  l^td.,  can  be  reached  at  Secramci.tu 
4-2781  in  their  new  office  in  the  Forum  Puiiding. 

.oOo 

Chi  Alpha  Kappa,  the  urchitectwral  fraternity  ■)f  the  Universi^.v 
of  California,  today  announced  an  exhibition  and  sale  of  watercolors 
at  the  art  museum  of  the  Oakland  .Muiiicipal  Auditorium,  May  11 
througrh  June  1.  The  grallery  will  be  open  from  1  to  6  p.  m.  A  special 
showins:  and  reception  will  be  hold  for  architects  and  their  friends 
on  Wednesday,  May  14,  from  7:30  to  10:30  p.  m 

oOo 

Paul  Shep.ird  has  opened  his  new  ste*»l  enction  office  at  SS^Ot* 
Jerrold  Avenue,  San   Fiancisco.    Phone  .ATwator  9i32. 


Fund  Return  BiD  to 
Senate  Simultaneously 
With  Wolcott  Measure 

By  Ernest  J.  Mickel 

WASHINGTON.  —  Senator 
Homer  E.  Capehart's  bill  to 
reduce  the  authorization  for 
subsidV  paymenta  under  the 
Veteran.^  Emfcr>jenpy  Housing  Act 
from  ?400  million  to  |100  million 
was  report«?d  i»ut  of  the  senate 
banking  ai.d  currency  committee 
yesterday. 

The  need  for  such  a^ill  was  not 
readily  apparent  in  view  of  Hous- 
ing Expediter  Frank  Creedon'.s  an- 
nouncement recently  that  only  $65 
million  of  the  authorized  funtis 
would  lt»e  used  by  June  30,  this 
year.  Senator  Cai»ehart's  office 
said  the  legislation  was  nimed  at 
"removing  a  potential  treasury 
obligation". 

The  Veterans  Emergency  Hous- 
ing* Act  of  1948  authorized  the 
housing  expeduer  to  draw  on  re- 
construction finance  corporation 
funds  to  the  extent  of  |40C  mil- 
lion for  the  duration  of  th*  hous- 
ing program.  These  funds  were 
to  be  used  as  incentive  paymente 
to  producers  of  scarce  building 
materials  in  an  effort  to  bolster 
the  supply  of  these  items. 

A  few  weeks  ago  Creedon  wrote 
to  RFC  Director  Henderson,  in- 
forming him  that  OHE  would  use 
no  more  than  $66  million  of  th^- 
authorised  $400  million  before  July 
1.  1947.  Subsidies  arc  no  longer 
paid  out  except  to  producers  of 
cast  iron  soil  pipe  and  for  pig  iron 
in  foundry  grade. 

With  the  demise  of  price  control 
in  the  middle  of  November.  1946, 

SAN  FRANCISCO,  Calif. -U.  S.  '  jji«^";%<>b^i,f/  .*I^^^^^ 
Pip,.  A  Manufacturing  Co..  240  l»t  pro^i*™.  as  intended  ^y  congreEs. 
Btrsan  FYanclsco.  at  *m5.  submit-  ^ould  no  longer  be  effective.  Its 
ted  low  bid  May  7  to  the  Federal  range  of  application  soon  dwindled 
WorkB  Agency.  Public  Buildings  Ad-  to  only  the  very  scarce  buildu-K 
mlniatration,    office    of    the    district  .  items. 

engineer.  8S8  U.  S.  Appraiser's  Bldg.,  |      Senator    Capehart's    attempt    to 
Ban   Francisco.   Calif.,   for   replacing    amend  the  housing  act  and  reduce 
cooling  coll  In  drinking  water  "yBtem    ^^  subsidy  authorization  by  three 
at  the  U.  S.  Post  Office  Bldg.  (Rln-    ^  ^j,      j^      original    pmount    cm 
con  Annex),  San  Francisco,  Calif.  ^       - 

Comfort  Air.  Inc.,   San    Francisco, 
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5/12/47 

Sub-Centraot*  Awarded 

Church  Cost  $20,000 

AUBURN,   Calif.,  Placer  County. 

Owner — Bethlehem  Lutheran  Church. 
Rev.  Alfred  M.  Karistad,  pastor, 
c/o  Veterans'  Memorial  Hall,  Au- 
burn, Calif. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Ufe  Bldg..  Sacramento, 
Calif. 

(Frame  and  stucco. 

JCentraotor — Lars    J.    Wold,    Auburn, 

!     Calif. 

Slectric    Wiring — Richard    Fox,    Au- 
burn, Calif. 

Concrete  Blocks — Basalt  Rock  Ca, 

Napa.  Calif. 

B/12/47  •     44 

Replacing   Cooling   Coll 

L^w  and  Only  Bidders 

—     Calif.  — U.    S. 


Aid  en  Paper  Lmer 
For  Gypsum  Board 

WASHINGTON  -^  Housing  Ex- 
pediter Frank  R.  Creedon  has  re- 
questerd  mayors  emergency  hous- 
ing committees  to  assist  proaucers 
of  gypsum  board  and  lath  in  ob- 
taining paper  liner  where  short- 
ages of  such  board  and  lath  now 

exist. 

Seattle's  committee,  under  tie 
chairmanship  of  F.  R.  McAbee,  hus 
been  the  first  of  the  mayors'  com- 
mittees to  work  out  a  plan  where- 
by 200  tons  of  paper  will  be  ob- 
tained monthly  from  the  Pacifu 
Paperboard  Cenipany  of  Longview 
Wash.,  and  ?hippiHl  to  Ihe  Nation- 
al Gyp.sum  Company's  plant  at  Ft. 
Dodge,  la.  The  Fort  Dodge  plant 
has  been  operating  on  a  5-dav 
week  because   of  the   shortage   a 

f>aper  liner.  The  additional  paper 
iner  will  enable  it  to  work  a  sixth 
day.  and  the  production  of  thi.<^ 
sixth  day  will  be  rent  to  Seattle 
where  it  will  bring  into  balance 
the  gypsum  board  and  lath  require- 
ments for  housing  in  that  city. 

ROAD  BUILD^  PLAN 
FIRST  EXHIBIT  IN  9 
YEARS  AT  CHICAGO 


Creedon  Asks  Mayors  Severe  Budget  Cllt 

To  Curtail  Mining 
Research  DrasticaUy 


at  IS189,  submitted  only  other  bid. 
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5/12/47 

•ump  Pump 

Low  mnd  Only  Bidder 

REDDING,  Calif.,  Shasta  Co.— 
Macnsons.  151-181  Tehama  St,  San 
Francisco,  Calif.  ,at  |707,  submitted 
low  and  only  bid  May  7  to  the  Fed- 
eral Works  Agency.  Public  Buildings 
Administration,  office  of  the  district 
engineer.  SSS  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  new  sump 
pump  at  the  U.  S.  Post  Office  Bldg., 
ReddlAg,  Calif. 

5/12/47  ** 

INetal  81st  Venetlsn  Blinds— Low  and 

Only  Bidders — Contract   Awsrded 

LX>DI.  Calif..  San  Joaquin  Co.— 
Newfleld  *  Sons,  22  W.  Pine  SL, 
LodI,  Calif.,  submitted  low.  bid  May  5 
Wid  was  awarded  contract  by  the 
•uperintendent  of  schools  at  Lodl 
Union  High  School,  Lodl,  Calif.,  for 
furnishing  and  Installing  metal  slat 
V«>netian  blinds  in  72  windows  at 
Lodl  Union   High    SchooL 

The  bids  were: 

Newfleld  *  Sons,  Lodl,  $879;  1*77; 
$1172. 

R.  B.  Richmond.  Stockton,  %884. 

Valley  Shade  Shop,  Stockton. 
fl0i».12.  

»/ia/47  ** 

Sub-Contracts  Awarded 
Construction  Camp  BuMdlng 

Cost  126,000 
OU8TINS,  Calif.,  Merced  County. 
Owner— Pacific   Oas   &   Electric   Co., 
34S  Market  SL,  San  Frandaco,  Calif. 


FOR   SALE 

TIMBERS,  waUboarda,  planbing 

Sw.  millwotit,  and  other  halld- 
rmaterUla.  SALE  PRICES. 
Large  atodai  of  'liard  to  get" 
iteiu. 

Wire,  writ*,  or  'phone 
CLEVELAND  WRECKING  CO. 
TMf^  St  —  VA  lencia  4»77 


only  be  inteiprrted  as  a  buffet 
against  infliscriminate  use  of  tbo 
RFC  funds. 

There  is  nolitical  significance  in 
the  liming  of  the  amending  mea.=;- 
ure.  It  appeared  this  week  it  would 
come  onto  the  senate  floor  about 
the  time  the  Wolcott  bill  is  re 
ceived  strikes  from  the  hous  pass- 
age. S.  l.'>4  certainly  would  giv^ 
a  conference  session  material  fi  r 
trading  purposes  since  the  Wolcott 
Ipgis'ation  aTreadv  has  w5ped  out 
subsidies  along  with  most  of  tl'O 
other  Pal  man  bill  provisions  as  it 
passed  the  lower  body. 

So,  there  mav  be  oonsidtrably 
more  in  the  amendment  than  just 
an  attempt  to  "remove  a  treasury 
obligation'*. 

Senator  Morse's  bill  to  provide; 
subsidies  for  continued  eciesr,  road 
building  rrto  remote  timber  re- 
gions is  not  rolntod  t'>  the  Carw'- 
hart  measure  in  any  wav,  it  was 

said. 

# 

Fifly-two  Fresno  County  ^chool8 
including  nine  high  schools,  have 
fi'e.il  apnl'cations  vith  the  W^r 
a!i.«5ets  adminisiraHon  for  211  struc- 
tures offered  for  B.ile.  The  sale 
will  close  May  8. 


WA.SHINGTON.  —  The  most 
spectacular  road  show  in  the  his- 
tory of  the  Amencan  Road  Build- 
ers' Association  is  scheduled  for 
Soldier  Field,  Chicago,  July  26- 
24,  1948. 

In  announcing  the  first  outdoor 
summer  show,  J.  T.  Callaway, 
ARBA  nresident,  statts  that  for 
the  first  time  in  the  long  series 
of  road  shows  the  const ructicn 
equipment  manufacturers  will  have 
unlimited  outside  space  for  proper 
display  of  their  mnchines,  while 
♦  xhibits  reiuiring  cover  will  b:^ 
amply  taken  care  of  in  expansive 
enclosed  exhibition  halls. 

"Because  of  the  iapfe  of  eiflrh' 
years  since  th»»  last  road  show'". 
Callaway  says,  "we  h.ave  decided 
to  rxtend  the  .'=how  to  nine  days 
to  give  the  entire  construction  and 
road  building  indu:=!try  and  pro 
fepsion  a  chance  to  see  the  new 
developments  in  the  machines  and 
material?  of  constructi'^n  and  main- 
tenance." 

GI^ND  JUNCTION  JOB 
DELAYED  UNTIL  PIPE 
DELIVERED  IN  1948 


Dr.  R.  R.  Sayen,  director  of 
the  bureau  of  ndneo,  today  in> 
formed  Secretary  of  the  Inte- 
rior J.  A.  Krug  that  he  had 
alerted  his  5eld  staff  to  pre- 
pare for  closing  four  large  ar.d 
eight  small  p?lot  pl.ints,  abandv>p- 
ing  or  .sharply  curtailing  explora- 
tion and  research  on  fissionable 
and  other  str'»tesir  minerals,  and 
discontinuing  numerous  wrvices  to 
industry  ard  the  public,  as  a  re- 
sult of  'judtre  reductions  voted  by 
the  house  of  representatives. 

As  approved  by  the  house,  th** 
Interior  Department  Appropriation 
Bill  carried  $10,5.^3,876  for  the  bu- 
reau of  mines,  a  cut  of  $6,300, 12f). 

Major  plants  scheduled  for  clos- 
ing July  1,  1947,  are  the  electro- 
lytic maneaneso  pilot  plant  a' 
Bouldi'r  City,  Nev..  the  bauxite 
benefication  mill  at  Bauxite,  Ark., 
the  rotary  kiln  sponge  iron  pilot 
plant  and  laboratorv  at  Laramie, 
Wyo.,  and  Ihe  lijmite  tr.nsifiration 
nilot  plant  at  Grand  Forks,  North 
Dakota. 

Smaller  pilot  nlants  to  be  aban- 
doned are  the  xjnc  dithionate.  Vi) 
nadium,  and  antimony  plants  at 
Salt  T..ake  City:  elfrtrothermi'' 
magnesium  plaiit  f.i  Pullma:i. 
Wash.:  nvom*»talIur«rv  plant  ft 
Boulder  City,  Ne..  ar.d  the  alumina 
plant  at  Rolla.  Mo. 

In  addition,  constniction  w'll  h" 
halted  on  a  7.irconium  ni'"*  p'.ir« 
at  Albany,  Ore.  .and  metjiUnrgicnl 
research  will  be  drastic»llv  cur- 
tailed— 50  p«»r  cent  in  most  Jnstan 
ces — in  remaining  planis. 

SURPLUS  BUILDINGS  TO 
PROVIDE  STUDY  SPACE 
FOR  600  STUDENTS 


S35,000  Cyclotron 
Building  Is  Began 
On  Southern  Campus 

XOS  ANGELtS.— Work  on  the 
$36,000  Cyclotron  Building  on  the 
Los  Angeles  campus  of  the  Uni- 
versity of  California  got  under 
way  this  week  with  the  calling  in 
of  construction  bids  and  the  pour- 
ing of  foundations  for  the  8o-ton 
instrument. 

The  structure  will  house  the  37- 
inch  cyclotron  which  is  to  be  trans- - 
ferted  from  the  Berkeley  to  the 
Lo.1  Angeles  campus  of  the  Uni- 
V6rsity» 

The  building  -Ail I  be  made  of 
metal-frame  cunstniction  with  pre- 
cast-concrete sides  and  a  metal- 
trussed  roof.  It  will  contain  a 
cyclotron  room  and  shop,  an  in- 
strument crntrol  room,  a  counter 
room,  a  chemica'   laboratory,   and 

tWC   off)CGS» 

Water  baffles  will  protect  re- 
searchers in  the  building,  and  la- 
diation  is  not  expecteJ  lo  be  ei- 
feclive  beyond  60  feet.  The  build- 
ing will  be  located  south  of  the 
present   nhysics-biology    building. 

— : # 

Park  and  playground  matters, 
including  a  request  for  a  Richmond 
aquanc  park,  today  were  being 
considered  by  the  Richmond  City 
Council. 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


ALTER  DWELLING.  flOOO;  1422  S 
Van  Ness  Av«;  owner  and  builder, 
Carl  Storm,  oremlseB. 

ALTER  DWELLING,  |1BOO ;  1B06  Elm 


GEORGI  M.  PHILPOTT  CO. 

K     Iryaaf  bet.  9t1l  oU  lOtli  Sts..  S.  F. 


Grand  Junction,  Colo. — Work  on 
the  8  million-gnllon  water  systeu. 
plan  here  is  bein?'  held  up  pendini: 
deliverv  of  nine.  The  latest  repo.-t 
stated  that  delivery  '-n  18-inch  r«<«f 
iron  pipe  for  'ncrensintr  flow  line 
eanacitv  Is  the  first  quarter  d 
1948. 

Counled  with  the  delay  In  debv- 
er%-  of  the  pipe  is  the  fact  that  th^ 
bid  price  en  pipe  now  ordered  is 
$6.48  oer  foot  comnnred  to  a  bid 
price  last  vear  of  $5.57. 

: -¥ 

MAY  INTRODUCE  BILL 
FOR  SEAWAY  PROJECT 

WASHINGTON.— A  spokesman 
for  the  National  St.  Lawrence  As- 
sociated predicted  tha^  .i  bill  for 
International  development  of  tht 
St.  Lawrence  Seaway  would  be 
introduced  in  congress  next  week. 
It  would  have  to  be  f.pnrov©d  joint- 
ly in  principle  by  Can-^da. 

Oth'^r  bills  on  the  St.  Lawrence 
"Seaway,  without  the  sflf-liauidat 
ing  feature  contained  In  this  one, 
including     the     financing     clauro, 
have  been  nllowed  to  die. 


COMPRESSORS 

PUMPS 
CONCtm  IRIAKERS 

RENTAL   SERVICE 

Drill  Steel    •    Gedt    •    V>lelts 

Wire  Rep*  aad  Ftttla«t 

■ail  ft  Reiler  learlsg* 

SAN  FRANCISCO 

Hlmioch  1471 
OAKLAND 

HUMfcoMt  US* 


LOS  ANGELES  —  Addftionn! 
study  hall  ?p.ice  for  approximato- 
Iv  000  students  will  be  pi*ovided  in 
the  near  future  by  two  temneT.''ry 
buildings  to  be  erected  on  thip  Lo.-< 
Angelefi  campus  rf  the  University 
rf  California. 

These  buildings  are  an^ong  th" 
40  or  mori»  being  trtv-ked  to  the 
campus  from  the  S.'.nta  Ann  armv 
air  base. 

M 

MORTGAGE  REFUNDS 


WASHINGTON.  —  Refunds  to 
borrowers  .imoui  ting  to  f.'?32,264 
on  l,.T76-fo7eelo»cd  homes  finance^ 
under  FHA'r  insured  mortgare 
system  have  been  ov  ere  ready  to 
^e  iflade  ander  provisions  of  the 
National  Housing  Act.  it  W8«  ar- 
notmced  tcday  bv  FHA  Commis- 
sioner Raymond  M.  Foley. 


PIPE 

PIPIS  -  VALVES  -  FITTINGS 
FadUties  for  pipe  bending 

and  nanlfolda 
Write  fee  Prioee 

Pacinc  Pipe  COe 

160  Spear  St..  San  Francisco 


5HSS 


Gamerston  &  Green  Lumber  Co. 

Wfco/«tol«  Olid  Jobbing  Yar6% 

LUMIER  -  TIMURS  -  TIIS  -  FIR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 


See  Fraecltco — 1800  Araiy  St. 
>irw«f«r  )J00 


Oekloatf— 2001  Uvl««ftea  St. 
Xfl/eff  4- 1 004 


liiversal  CMREROIST  &  MONORAIL  Co. 


overhead 
Ihanolino 

lEOUiOMENT 


MONORAIL  SYSriMS  •  CRANIS 

ILiCTRIC  HOISTS 

Our  tn^iHtmrt  with  a  wemlth  of 
tnform^tton  mnd  exptrience,  *rt 
mvmilmbU  in  plmnninr  ertrf  type 
of  mstaUatioH  in  orerheod  handling 
probltm$. 


f*o«e«  .  .  .  YUkea  «-20«2  -  4-20*3 

DiSIONING     MANUFACTURING     INSTALLATION 

Sfi  MARKIT  STRUT.  SAN  FRANCISCO 


1 
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DAILY    PACIFIC     BUILDER 


MONDAY.  MAY  12.  1947 


MONDAY.  MAY  12,  1947 


DAILY    PACIFIC    BUILDER 
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8t;  owner,  Veronica  JonM,  lilt 
Golden  O^te  Ave;  day  woik. 
ALTER  DWELLJNa,  |M0;  800  Baca- 
lyptus  Ave;  owner  R  Bpaten,  prem; 
bulkier,  Beatty  Waterprooflof  Co, 
415  Bryant  St. 

ALTSR  WAREHOUSE.  flSOO;  666 
Harrison  St ;  owner,  Otto  SchnUt%r, 
1247  Harrison;  builder.  Acme  Car- 
penter St  Cabinet  Co,  72  Conuner- 
cial  St. 

DW13L.LJN08  (1-atory.  frame)  (5), 
f«8«S  each ;  N  Canyon  Dr  828,  288, 
248,  200,  2«8  8  Hill  Blvd;  owaer, 
Consolidated  Co.  Inc,  2000  Evans 
Ave;  builder,  E  J  Turner  St  Co, 
2000   Evans  Ava 

ALTER  HOTBU  flOOO;  878  3rd*8t; 
owner,  Mrs  Flrenxe,  SO  Beaver  St; 
day  work. 

ALTER  CHURCH,  150,000;  SW  cor- 
ner Van  Ness  Ave  and  Broadway; 
owner.  Archbishop  of  San  Fran- 
cisco, 1100  Franklin   St;  day  work. 

ALTER  STORE,  |1000;  1083  Market 
St;  owner  and  builders,  Charles 
Barenfeld,  2601  Lincoln  Way. 

ALTER  STORE,  9600;  SE  comer  S7th 
Ave  and  Geary  Blvd;  owner,  John 
Ahramjian,  SE  7th  Ave  and  Geary 
Blvd;  builder,  Robert  P  Kelly,  Ifill 
21st  Ave. 

ALTER  DEPARTMENT  STORE. 
ISOOO;  O'Farrell  and  Stockton;  own- 
er, Provident  Securities  Co,  c/o 
contractor;  builder,  Dinwiddle  Con- 
struction Co,  620  Market  St. 

FLATS  (2-8tory,  frame),  $11,000^  N 
Sickles  107  W  Huron ;  owner  and 
builder.  Boyd  C  Lindsay,  1176  Ale- 
many  Blvd. 

ALTteR  FLATS,  |1800;  227-220  18th 
Ave;  owner,  John  Ely,  220  18th 
Ave;  builder,  B  F  Dean,  8618  Mis- 
sion St. 

ALTER  WHOLESALE  PRODUCE 
BUILDING.  16000;  600  Front  St; 
owner,  N  Daskarolis,  434  Dabls; 
builder,  S  A  Gluts  it  Co,  200  Green. 

ALTER  DWELLING  and  STORE, 
$1200;  1247  Noriega  St;  owner  and 
builder,  Anna  Veprln,  premises. 

ALTER  STORE.  8600;  816-818  3rd 
St;  owner,  Paras  Bros  Cosmopoli- 
tan Market,  prem;  bulder,  Richard 
N  Tone,  1555  Page  St. 

ALTER  CHURCH,  |2500 ;  1543  Web- 
ster St;  owner  and  builder.  Church 
of  God  in  Christ,  premises. 

BUILDING  PERMITS 


Granted 


BUILDING  (8-story,  frame).  fl2.800; 
N    Broadway   80  ft   W    Normandle 
Terrace;     owner,     8     RuMell,     528 
Larkln  St;,  contractor,  L  H  Comer. 
INSTALL    GAS   FURNACE.    BATH, 
etc.,    8850;   8621    25th    St;    owner,   J 
Polyan,  prem;   contractor,  J   John- 
son  St   Son. 
BUILDINGS     (1-story,     frame)     (2). 
17250  each ;   S   line  of  Avalon  26  ft 
W  of   Moscow;   SW  comer  Avalon 
and    Moscow ;    owner    and    builder, 
Frank  J  O'Neill.  160  Kenwood  Way. 
BUILDINGS     (2-8tory,     frame)     (2), 
88000  each  ;  SB  comer  Lincoln  Way 
and  44th  Ave;  E  side  of  44th  Ave 
50  ft  S  of  Lincoln  Way ;  owner  and 
builder,  George  P  Beleher.  3330  San 
Bruno  Ave. 
ALTER     APARTMENTS     and     SUN 
DECK.    1700;    3500    Divlsadero    St; 
I     owner,  Ely  Roecn.  prem;   contrac- 
tor. Robert  P  Kelly. 
TRUCK  SERVICE  STATION  (steel), 
18000;    NW  comer  8th   and   Harri- 
son;  owner  and   builder.   Standard 
Oil  Co.  226  Bush  St 
STUCCO    FRONT    of    HOUSE.   $800; 
1756     Waller    St;     owner,     Hearst, 
prem ;  contractor,  Andre  *  Thersen. 
PARTITION  ROOMS,  $600;  066  Post 
St;    owner,    Yosemlte    Gray     Line 
Limousine,  Inc,  prem;  day  work. 
STUCCO     FRONT     of      BUILDING. 
$800;    1760  Filbert   St;  owner,    F  F 
Leltner,    Ulloa;    contractor,    Myron 
A  Johnson. 
NEW     D<X)R,     PARTITIONS,     RE- 
PAIRS. $980;  609  Jackson  St;  own- 
er,   Woey    Toy   Guey,    prem;    con- 
tractor, Frank  Ylck. 

PARTITIONS  for  OFFICES.  $750; 
Apparel  City.  Oakdale  and  Bame- 
veld;  owner.  Crown  Manufacturing 
Co,  19th  and  York  Sts;  contractor, 
Bufke  Construction  Co. 
STUCCX)  FRONT  and  TERRAZZO 
STEPS,  $600;  837  North  Point  St; 
owner,  G  Costa,  prem;  contractor, 
L  Murer. 


OAKLAND 


SAN    FRANCISCO 

MAY   8    1S47 
EXTEND    RKAR   OF    BLDG.    $i2l>0 ; 
19^2    22nd    Ave;    owner    and    con- 
tractor.   Raymond   nalmlnl.    prem. 

INSTALL  NEON  SIGN.  $605;  397 
O'Farrell  St;  ownnr.  C  Marshall, 
Miller  St  Del  Frate,  prem ;  contrac- 
tor.   Neon   Malnt   Corp. 

ERECT  WOOD  FRAME  BLDO, 
CHURCH,  $70,000;  l»th  Ave  *  Eu- 
calyptus, owner,  Collea^e  City 
Lakeside  Presbyterian  Chuivh, 
prem;  contractor,  not  let;  Arthur 
Bros,  (formerly  George  Arthur 
Sons,  San  Mateo)  Architect,  Vin- 
cent G  Raney. 

aRECT  2-story  FRAME  BLDG,  $18,- 
800;   N   line   of   Calif omU   St    IvM 
ft    W    of   ]SKh    Ave;    owner.   Atlas 
Realty  Co.,  ISUO  Judah  St;  contrac- 
tor, Paj  Coast  Const  Co. 

ERECT  1 -story  FRAME  BLDOS,  (2) 
$8800  each;  E  line  of  42nd  Avt: 
160.7  J75  ft  S  of  Riviera  St;  own- 
er and  contractor,  Gene  Marchl, 
167  Palm  Ave. 

GENERAL  REPAIRS.  $6000:  1117 
Geary  St ;  owner.  Lesaee  J  Haubc, 
prem;   contractor,   Day   work. 

CHANGE  TX5BBY  DOORS  St  GA- 
RAGE, etc;,  $5000;  1261  Broder- 
Ick  and  2231  O'Farrell  8i;< :  owner. 
Edward  W  Bt^ndcr.  1238  4Srd  Ave; 
contractor,  John   L  Wold. 

ERECT  2-sfory  FRAME  BLDG,  $13,- 
000 ;  SE  cor  Muraga  St  Funston ; 
owner.  Ear!  R  Rouda.  600  Market 
St;  contractor,  Herbert  A  Crocker 
Co. 

ERECT  FRA.ME  BLDG  (2-8tory> 
$22,500;  S  O^esM  200  ft  E.  Muni 
R.  R  Tracks;  owner,  Sidney  A 
Cohn,  168  Sutter;  contractor,  Haas 
&  Rothchlld;  architect.  William 
Goldstlne;    engineer.   J'  A    DIume. 

ALTER    FLATS.   $526:    fl6   Cabrillo 
owner,    Wm     I<ewls;     816    Cabrillo 
builder.  Coast  Const  Co,  2172  Mar- 
ket Street 

ALTER  DWELLING.  $1000;  8003 
Buchanan :  owner,  A  Condas.  2067 
Union ;  builder,  Clyde  Con».t  Co. 
:J>44    Union    St. 

ALTER  APT  St  STOR3:.  $600;  SE 
cor  Sltt  Ave  St  Clement ;  owner. 
8  Weiiistr^ub.  6i3  23rd  Ave;  build- 
er, day  work. 

ALTER  STORE,  $1000;  2330  Mission; 
owner,  Lawrence  Kahn,  prem; 
builder.  Geo  T  Robinson.  43  Mi- 
lan   Terrace. 

ALTER  STORE.  $850;  Rear  of  1804 
Ocean  Ave;  owner,  Richard  Irvine, 
8841  ISth  FH;  btillder.  Arras  Bros. 
401    Holly  Park. 

ALTER  DWELLING.  $VK):  1491  2«th 
Ave:  owr.er.  Alma  Cohen,  prem; 
bullacr,  day  v.-ork. 

ALTER  FLATS.  $700-  912  Jackron 
8t;  owr>er.  Joseph  Dong  premises; 
builder,  Shnnp  Uit  Co.  145  Waverly 
Place. 

MAY   9.   1847 

BUILDING  (class  C  factory,  con- 
crete), $26,000;  428  Tehama  St; 
owner.  G  J  Grieber;  contractor. 
Wm  Horstmeyer  Co. 

BUILDNG  (1 -story,  frame),  $U.M0: 
N  side  18th  St  100  ft  W  of  Harri- 
son St;  owner  and  hniider,  South- 
em  Pacific  Co,  66  Market  St. 


ALTERATION,     $600:     -iS     Hiilwood 
Place,  owner.  George  Block,  prem; 
builder,  F  H  White.  331  17th  St. 
ALTERATION.  $600;  967  Park  Lane; 
owner,     Huny     J^pencer.     premises; 
builder,  F  H  White.  831  17th  St. 
ADDITION   St   ALTERATION.    $600; 
808   Wood    St;    ownei    and    bulldei, 
B  J  Robinson.. 398  Wood  St. 
CABIN,  $500;  4312  MacArthur  Blvo ; 
owner  and  builder.  Clark  St  Bybee. 
4880    MacArthur    Blvd. 
ALTER    AND    REPAIR,    $900;    4221 
East   14th    St;    owner  and   builder, 
A   J   Clancy,    'i680  Webster  St. 
ALTERATIONS,    $730,    472    8th    St; 
owner.  Geo  Roeth,  505  Wa.shington 
St;    builder,    Chrlstensen    St    Lyon, 
3454    Harlon    St. 
ADDITION,    $1200;    2167    3t8h     Ave 
owner    and    builder,    C    A    FoUatt, 
premises. 

DWELLING, -2-story     groom.     $84.- 
000:     676C     Margarido    Dr;     owner, 
Clarence    E    Loiter.    8611    West    St. 
rontrsctor.    E    T    Lelt»r    Sons,    811 
37tb    8t 
ADDITION.    $1200:    3a6    E    15th    St; 
owner  and  builder.   Lekettde   Bap- 
tist Church,  premises. 
BLDG.    1- story   concrete,    $3000;    39S3 
Shatter  Ave:    cwner,    Y   A    Young. 
h26    4ftth    Pt;    contractor,    William 
Greuner.   2727    Parker   St. 
DWELLING.    1-story    6-room,    $7800: 
Wm^   Senrmary    Ave;    owner    aJid 
builder.  H  O  Prttchel,  .132i  Uese. 
ALTERATIONS,    $4000;    354    Hobait 
St.   3rd    fltor;    owner   and    buhder. 
Herman  H  Jens«-n,  57.'.€   Ross  St. 
ADDITION,    $7500;    2627-29-31    Wal- 
lace  St;   owntr  and    builder,   Edna 
\VlI«>on,  premises. 
ALTERATIONS.    ?3000:    2800   E   14th 
St:   cwoer.   Scanoia   Bikery.   prem^ 
contractor,      Chf<s      Pcdersen.      667 
Chot.wood  ^t. 
WAREHOTT^TO.     1-rtory     steel,     $16- 
000;    1990    Cyprus    St;    owner    and 
builder,    Monarch    Steel    Products, 
premises;     structural    engineer,    K 
Theill,   680    Merket    St.    San    Fran 
Cisco. 
ALTERATIf»NS.    83000:    31C6   Chest- 
nut Bt:  own«r,  Nathaniel  Willtams 
3105  Chestnut  St;  contmctor,  Lov« 
Bros.  024  7th   St 
.STORE.    1-storv.    $l3.ri7:    8928    Ma-'- 
Arthur    Blvd :     owner.     A     Elliott, 
prem;    contractor,    Marry    K    Jen- 
sen.  4024   MacArih'ir   Blvd;   archi- 
tect. I  M  Johnson.    140  War  Arthur 
Blvd  West. 
ALTERATIONS.     $1400;     86     Long- 
ridge  Road ;  owner    H  S  Bonesteil, 
prem;     contrector.     Kirkmar.     and 
Hanna.    3901    For«>R*    Hill    Ave. 
DWELLING.    2-slory     f.-rocm.     $10.- 
000;    6879    Saronl    Dr;    owntr    and 
builder.  R  E   Miller,  Jr.   7641   Sun- 
kist  Dr. 


derson ;    builder.    Gamble    Inc. 
RESIDENCE,    1 -family.    $16,000;    907 

No  ind  St;  owner,  Vincent  Russo: 

builder,  H  'Oorcton  Hunt. 
RESIDENCE,    l-faraily.    $0,300;    1215 

Blewett;  owner.  Miss  Dora  Carter: 

builder.  N  Petersen. 
RESIDENCE,     1-famlly.     $9,000;     86 

No  .15th   St;   owner  and   builder,  E 

L  Wade. 
REPAIR    BUdlNBfiS    BLDG,    $2,800; 

52  3  Ist  St;  owuer.  Federal  Htores; 

builder,    Horstmeyer    Co,    23    Mars 

i-'t,  .San  Fran  ci*  CO. 
RESIDENCE,    1-famlly,    $5,500;    1170 

Clark  St;  owner  and  builder,  Lar- 
ry  B  Wolfe. 

REDWOOD    CITY 


CHEMICAL  MFG  PLANT,  $40,000; 
901  Spring  St,  Redwood  City;  own- 
er. Chemical  Process  Co.  901  Snnng 
St  Redwood  City;  bulkier,  Wag- 
ner &  Martinez,  181  So  Park.  San 
Famcisco;  architect,  Morgan  Sttd- 
man.  180  University  Ave,  Palo  Al- 
to, Calif. 

DWELLING,  $5000;  Lot  0  *  10,  B»k 
2,  Woostcr  Wittm  &  Montgomery 
Sub;  owner  and  builder,  M  J  Ter- 
ranovo,  244  McKinley,  Redwood 
City. 

ALTERATION,  $3000;  1001  Bland- 
ford  St,  Redwood  City:  owner,  H 
Magee.  prem:  builder,  N  E  Ander- 
son, Redwood  City. 

DWELLING,  $7000;  Lots  49  St  00, 
Blk  1.  Roosevelt  Oaks;  owner.  WM- 
liam  Hayne,  38  Davis  St,  Redwood 
City;  builder,  Albert  Palmtag,  Al- 
den    St.    Redwood    Oty. 

DWELLING.  $9000;  Lot  4.  Blk  '.J^, 
Redwood  Highlands ;  owner  and 
builder,  M  Couguulc,  15  King  St., 
Redwood    City. 

DWELLING,  $8500;  Lot  30,  I»e 
Tract.  Redwood  City;  owner  and 
builder,  R  W  DeMartin,  135  Orchid 
Ave,  Redwood  City. 

ALTERATION  TO  DWELIJNG,  $1,- 
COO,  231  James  St,  Redwood  City 
owner  and   builder,   V   Mangiapelo, 
231   James  St,  Redwood  City. 


SAN    JOSE 


RESIDENCF  1-famlly,  $7,000;  490 
Martha  St:  owner  ana  builder.  W 
K   Adernian. 

FOUNDA'riON.  $800;  49  Wilson; 
owner  and    builder.  Robert    S  Curry. 

FOUNDATION.  $1,400;  8  No  8»rd 
Kt;  owner.  A  J  Bosso:  builder.  C 
r   Ahamese. 

RESIDENCE.  1 -family.  $14,460  001 
So  14th  St;  owner  and  builder.  A 
D   Wickham. 

ALTER  BUSINESS  BLDG.  $1,900; 
81  So  Market  St;  owner.  Robeit 
BcneoTi ;    builder.    Oscar   Anderson 

RESIDENCE,  1-famlly,  $10,600;  7174 
Lincoln :  owner,  Richard  Neville ; 
builder.  Clyde  F  Dias.  Jr,  17fi 
Cragmont   Ave.    San    Jose. 

REPAIR  BUSINESS  BLDG.  $2.- 
600;  81  E  Santa  Clara:  owner, 
Frank  Arncrich :  builder,  H  L 
Wald    . 

ALTER  1- family  Redidt-nce,  $2,876; 
921  Palm;  owner  and  builder.  Bam 
Reno. 

ERECT  ACCESSORY  BLDG.  $600; 
2112  Singeltary;  owner  and  build- 
er,   Elsie  Mabee. 

RESIDENCE  1-family  $6,000;  718 
No  12th  9t;  owner,  U  C^ataira; 
builder,  A  Jangrus,  V25  N  12th 
St.,  San   Jose. 

ALTER  l-famHy  residence,  $300;  75 
Sutter:  owner.  E  Ffty;  builder,  Al 
Bolel.  154  Vine  St,  San  Jose. 

RESIDENCE,  l-famiiy,  $10,0C0:  799 
Vine;  «^wner.  A  CaneJIta:  builder, 
V  R  Caminetti.  975  Vine  St,  Ga 
JC'Se. 

ALTER  ACCESSORY  BLDG.  $475; 
955  Willow  Glen  Wav:  owner  and 
builder.     Gas    Goldstone. 

ALTER  1-family  Residence.  $1.0O(/; 
1015  Myrtle  St;  owner  and  builder, 
J   T   BametL 

RESIDENCE,  t-fnmily.  $10,000;  1671 
Cleveland ;  owner.  Milton  Bloom . 
builder,  C  G  Field.  1222  Blewett 
Ave.   San    Jose. 

ALTER  1-family  Residence.  $2,000; 
849  Chapman  St.  owner  and  build- 
er. Mrs  H  C  Sweet. 

ALTER  BUSINESS  BLDG,  $1,000; 
451  Willow  gt;  owner,  Sal  Lo  Bue; 
builder,  Robert  L  Talbott,  629  N 
1st   St.  San  Jose 

ALTER  BUSINESS  BLDG.  $12,000; 
443  W  Santa  Clara;  owner,  Hole- 
man  Motors;  builder,  B  A  Hath- 
away it  €0,  1*75  G'.enn  Byrie  Ave, 
San    J'ose. 

RESIDBNCE  1-fsmlIy.  $8,500;  1480 
Cherry  Ave  owner  and  builder, 
Paul  Ucata. 


builder,    H   B  AUumbauj^.   Cuper- 
tino. 

DWELLING,  $6000 ;  Lot  12,  Gion  Ave. 
off  White  Rd ;  owner  and  builder, 
V  Ratzllff,  4086  Gion  Ave.  San  Jose. 

DWELLING.  $6000;  Lot  80,  Lyndale 
Ave  off  Capitol;  owaer,  John  D 
Marf  la ;  builder,  Faxekaa  -  Splvey 
Construction  Co. 

DWELLING,  $6000{  Lot  18,  Lyndale 
Ave  off  Capitol;  owner,  Melvin 
Klncaid ;  builder,  Fazekas  -  Splvey 
Construction  Co. 

DWELLING,  $6000;  Lot  24,  Lyndale 
Ave  off  Capitol ;  owner,  R  Cardin ; 
builder,  Fazekas -Splvey  Construc- 
tion Co. 

DWELLING,  $4000;  Miranaonte  and 
Central ;  owner  and  builder,  L  A 
Williams,  8980  El  Camlno  Real, 
Palo  Alto. 

DWELLING,  $7000;  Lot  46,  March - 
mont  St  off  Englewood;  owner,  M 
W  Rhea,  Route  2,  Box  560,  Camp- 
bell; builder,  O  M  Brockllss,  Route 
11,  Box  723,  Fresno. 

DWELLING,  $6600;  Lot  1,  Eleanor 
Way,  Raynor  Park;  owner  and 
builder,  K  J  Hanaley.  Route  1,  Box 
1400.  Santa  CHara. 

DWELLING,  $'7000;  Ofal  Saratoga- 
Los  Oatos  Rd;  owner,  J  F  Harri- 
son; bulkier,  Horace  Walte.  1872 
The  Alameda,  San  Jose. 

DWELLING,  $8000;  Lot  15,  Univer- 
sity Ave,  Los  Altos ;  owner,  Charles 
A  and  Grace  M  Gray,  2666  24th 
Ave,  San  Francisco;  builder,  HH^ 
&  Son,  325  Emerson,  Palo  Alto. 

DWELLING.  $2000;  Lot  A.  Lausett 
Ave,  off  Sunset ;  owner  and  builder. 
Pete  and  Ruth  Gasca,  premises. 

ALTERATIONS,  |3000;  66  Scharff 
Ave,  San  Jose ;  owner  and  ^ull^er, 
J  Cabral,  premises. 

DWELLINGS  (12),  2  at  $7000;  8  at 
$6000;  7  at  $6000;  Lots  %  to  4.  In- 
clusive, and  Lots  66  to  68,  inclu- 
sive, Butte  St,  Tract  408,  Camlno 
Alta;  owner,  Richmond- Lowell  Co, 
P  O  Box  401,  Santa  Clara;  builder, 
George  H^Dunlap,  1400  Oakland 
Ave,  Piedmont. 

SACRAMENTO    COUNTY 


DWELLING,  5-room.  $8000;  Lot  21 
Vista  Del  Rio  Sub  No  2;  owner 
aitd  builder.  David  J  Mclntyre, 
Box  5762 -E.   Route  8. 

DWELLING.  5-rm.  $3500;  Lot  1  i>ik 
G,  Hagginwood  Sub  No  6;  owner 
and  builder.  Glen  Johnson,  19X7 
Los    Robles    Blvd. 

DWELLING,  four-room,  $2000:  Ptn 
Sec  25  Rflncho  Del  Paso;  owner 
and  builder,  E  A  Ferguson,  1167 
Sonon^  Ave. 

THEATRE,  concrete  and  biick,  $25,- 
000,  Franklin  Blvd  and  Fruitridge 
Road ;  owner  and  buiiuler,  Helen 
Bubieh,    8017    6th    Ave. 

DWELLING,  5-rm,  $13,000;  Lot  587 
Arden  Park  Vista  No  4;  owner  ano 
builder.  Wendel  J  McBnespv,  8404 
19th    At*. 

DUELLING,  6-room.  $3000:  Ptn  Lot 
21  4l8t  Ave;  ownt-r  and  builder, 
Patricia   Pratt,  2466  Hat  Ave. 

DWELLING,  4-rocm.  $3900;  Ptn  Let 
24  Blk  1  West  De!  Paso  Heightj^ : 
owner  and  builder,  Herman  Ros.-?. 
461    Siskiyou   St.   Vallejo. 

DWELLING,  5-room,  $2000;  Lot  2i 
City  Farms  No  6;  owner  ana  con- 
tractor,   Chas    Burden,     3191     33rd 

DWELLING.  5- room.  $7500;  Lot  24 
Vista  Del  Rio;  owner.  R  Meke; 
contractor,  O  N  Halset.  3201  9th 
Avenue. 

DWELLING,  «-room,  $7800;  Lot  V 
Pista  Del  Rio  ownwr,  W  Plerceson 
contractor.  O  N  Halset.  2201  •th 
Avenue.  • 

ADN  to  dwelling.  $1200;  Ptn  Lot  124 
Colonial  Acres ;  owner  and  builder 
Thos  L  Bumside,   1310  Anderson. 

DWELLING,  5-room,  $2700;  Lot  42 
Oak  Ridge  Acies:  owner  and  con- 
tractor. Clell  Gray,  Route  3  Box 
866. 

GARAGE  for  living  qtrs,  $3100;  Lot 
67  Oakvale  Sub  No  3;  owner  and 
coi)tr4ctor,  J  B  Andrew,  Route  6 
Box  3436%. 


owner,    H    M    Fox;    contractor.    U 
Rounds.  8969  17th  Ave. 

DWELLIKO,  3-rra,  $2b00:  1801  40th 
St ;  owner  and  builder,  Richard  W 
Green,   8346   Ist  Ave. 

DWELLING,  6-room.  $7200;  640  Lag- 
ornarsino  Way;  owner,  Irving  H 
Perlus,  4223  V  Et;  contractor,  Sac- 
ramento Asbestos  Co.  P  O  Box 
1558. 

DWELLING.  6-rn.,  $6750;  ^222  58th 
St;  owner,  J  M  Walker;  builaer. 
Walker  &  Donant.  1090  Perkins 
Way. 

DWELLING.  6-room,  $7200;  530  Lag- 
omarsino  Way :  owaer,  Dr  S  N 
Kauffman,  916  61  «t  St;  contractor. 
Sacramento  Asbestos  Co 

REMODEL  dwelling,  $500;  1301  41st 
St;  owner,  P  E  GalLigher-  con- 
tractor, Mackcy  C.>n8tr  Co,  1624 
7th    Ave. 

REMODEL  dwelling,  $1000,  2223  2nd 
St ;    owner  and    builder,    P   Baker 

DWELLING,  4-oom,  $6500;  4624  10th 
Ave;  owner  and  builder,  Paul  Tur- 
ner, 6866   15th  Ave. 

DWELLING,  6-room.  $7800,  2664  18th 
St;   owner,  M  A  Rohrke;  contrac- 

'    tor.  Mason  St  Rohrke.  1949  3rd  Ave. 


DALY   CITY 


DWELLINGS,  three  6-room,  $7,000 
each ;  >^t  1  Blk  9,  Aht>ey  Home- 
stead Tract;  owner  and  builder. 
State  BIdg  Corp,  1435  Paloma  Ave. 
Burlingame ;  plans  by  B  K  Dob- 
kowltz,  425  Monterey  Blvd,  San 
Froiiciaco. 

BERKELEY 


ALTER,  $20,000;  701  Alliiton  Way 
owner.  Challenge  Cream  &  Butter, 
22nd  and  Market,  Oakland;  con 
tractor,  Christcnsen  St  Lyons,  2464 
Harlan  St,  Oaklan<t;  plans  by  Ak- 
hen  Froberg,  3464  Harlan  St,  Oak- 
land.   ' 

ALTER,  $1200;  2012  &th  St;  owner 
and  contractor,  Andrew  E  Lucas. 
1209  Channln^  Way. 


SAN   CARLOS 


SAN   JOSE 


CITY    OF    SACRAMENTO 


SANTA  CLARA  COUNTY 


ALTER  INDUSTRIAL  BLDG.  $1000 , 

840  No  10th  Pt;>own*r.  Tri-Valley; 

builder.  Carl    N   S''wenson   Co,   P   O 

B  ^x   6iR,  San   Jose. 
RB8IDENCE.    1-family.    $12,600;    727 

No    17th    St;    owner    and    builder 

I>«n«  A  LIratl. 
RESIDENCE.     1-famlly,     $7,600;     621 

No  14th  St;  owner,  Einery  V   An- 


ALTERATIONS.  $2000;  Woody  Rd. 
Los  Altos;  owner,  C  E  Bradberry. 
770  Seale  Ave,  Palo  Alto;  bulkier. 
A  E  Nelson,  105  La  Cruz  Ave.  Mlll- 
brae. 

GUEST  HOUSE,  $2000;  east  side  of 
Saratoga -Santa  Clara  Rd,  south  of 
Meridian  Comers ;  owner  and  build- 
er, T  H  Sunce,  Route  1,  Box  SIS, 
Santa  Clara. 

DWELLINGS  (2),  $6000  each;  Cres- 
cent  Rd,   Monte  VlsU;  owner  and 


WAREHOUSE.  80xlS0-ft.  masonry, 
with  comp  roof,  $36,000;  918  R  fft : 
owner.  McClatohy  Newspapers.  Inc 
builder.  Frank  Maloney,  1015  S 
St,  Sacramento:  engineer.  Ernest 
Francis.    1010   J    St,    Sacramento. 

SHED,  $1000:  4001  J  dt;  owner, 
Mercy  Hospital ;  contractor.  Swin- 
erton  Sk  Walberg.  225  Bui>h  Street, 
San    Francisco. 

ADDN  to  dwelling,  $500  2937  Sacra- 
mento Blvd ;  -owner  and  builder. 
L   Shiurba. 

REPAIRS  to  dwelling,  $S600;  614 
13th  St;  owner  and  contractor,  C 
Fahn. 

ALTER    dwelling,    $1200:    3883    Bye; 


ALTERATION.  $1500;  2071  BritUn ; 
owner  and   builder.  R  E  Jenkind., 

DWELLINGS,  two,  2  Beverly.  $8000. 
2406  Sen  Carlos  Ave.  $7000;  own- 
er nnd  builder,  Standiah  8c  'Gover. 

ADDN  of  bedroom.  flOOO;  SMB  Gar- 
meltta ;  owner  and  builder,  R  L 
Harlan. 

DWELLING,  $10,000;  207  Park;  own- 
er and  builder,  Joe  Casaretto. 

ADDITION  to  office,  $3000;  770  Old 
County  Road ;  owner  and  builder, 
Jose    Casaretto. 

DWELLING.  $10,000;  2115  Belmont; 
owner  and   builder,  Bruce  Woods. 

DWELLINGS,  15,  $8000  each;  924, 
943,  937,  931,  ^25,  919,  913,  907  Mont- 
gomery: 913,  909  Iherry:  904,  010, 
916,  916  909  Hall :  owner  and  con- 
tractor.   Mxriern    Home    Builders. 

DWELLING,  $9000;  216  Bdgehlll  Dr: 
owner  and  builder.  DeWltt  C  Baker 

DWSrXJNG,  $10.U)0:  334  Otfckview 
Drive;  owner  end  builder,  L  £ 
Sebald. 

DWELLING,  $9000;  IMO  ^'hlte  Oak 
Way ;    owner,   Leslie   K.    Lewis. 


SAN   JOSE 


METROPOLITAN  CONSTRICTION  CO. 

PIPE  LINE  CONSTRUCTION 

PROCESS  PIPING 

MACHINERY  8C  EQUIPMENT  INSTALLATION 


111   NIW  MONTaOMIIY  tAN  MANCIfCO 

DOU«LAS  0371 


^ 


ACME 
EQIIPMENT  CO. 

EngiHtert   *   Mtmufscturtrt 
DESIGNING  -  II^STALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    -    HOISTS 
STANDARD  CONVEYORS 

Gravity     •     Power 

Chain  •  Pulleys  -  Belts 

Sprockets  •  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Francisco  7 

Phone  EXbrook  1960 
EXbrook  1792 


ALTER  dwelllDcr.  $2600;  1164  Gar- 
field Ave;  owner,  Derrol  Oster- 
man :    contractor.    Acme    BuUders. 

DWEIXING.  $10,000:  320  Seymour; 
owner   and    builder.    S  H   Olguln. 

DWELLING,  $6660;  f61  N  12th  St: 
owner,  Marc>.  Cofarro;  contractor, 
Wm   ONell,    1475    Emory    St 

REPAIR  business  bldfc.  $600;  S99  S 
1st  St;  owner.  Jack  Flsthor;  con- 
tractor, Paul  N  Parker,  .141  Rey- 
mond  Ave 

ACCESSORY  bltig.  $600;  876  N  lOih 
St;  owner  and  builder,  F  Toor- 
mina. 

ALTER  uwelllng,  $500;  11^  Brace; 
owner  and  contractor,  3  W  Talbot 

DWEI.J-ING.  2-famlly.  $a'iOO;  1290 
Davis;  owner,  N  Atkinson:  con- 
tractor, Judklns  St  Son,  Koute  2, 
Box    404. 

DWELLING  $6J'00;  1371  Settle;  own- 
er and  builder,  S  Gjhranson. 

ALTER  dwelling,  $1900:  1247  Del- 
mas;  owner  nnd  contractor,  B  Lo 
Bue. 

ALTER  dwelUng,  $600;  76C  Minne- 
sota- owner  and  contractor,. W  H 
CrawtDr.l. 

ACCE.SSORY  bidg.  $750:  366  N  7th 
St ;    owner   and   builder.   R  Nicottl. 


\  1. !  M  I  \  r  \ 


PUTTYLESS  GLAZING 


u.s.rM.2i/iiif 

SKYLMHTS  —  SAWTOOTH 

SIDEWALL  SAtH— TATIO  lOOfS 

•UIN  NOHSIS 

Pot  •ttiBMMa,  or  aaciavatlns  4timm* 
n>irM4ait  •  coBipk**  hmsMflaa.  laclad- 
lag  (KcAt  B«tal  M^atNasMi  .  .  • 

CALL  . . .  DttlOOK  lltl 

BkImIv*  DfatrlbMom  lac 
NsMbwa  CsHfM«ta 

McKbm  M«fal  PrSiicH  Co. 


Compfetioii 


tAN    MATEO    COUNtY 


Reaorded  Completed 

MAy  6,  1&4T— LOT  32.  BIJC  09,  Sub 
6,  Balmor.t  Country  CluV*  Prop. 
F  H  N«l*(«tn,  et  al  to  whom  It 
may  concern  Muy  2,  1947 

May  6,  1947— LOT  22,  *  No  »',  LOT 
21.  BLK  2;  Belle  Air  Park,  San 
Bruno.  H  A  Thrust,  ot  a;  to 
whom  It  niHy  C(tnc«m  May  6,  1947 

May  6.  3947— LOT  13,  A  14,  BLK  6; 
Habror    Add'n ;    K    V    Stevenson  . 

to  -whom  it  may   concern   

Mav    5,     1947 

May  3.  1947— POK  LOT  11,  BLK 
18:  POR  LOT  25.  BLK  15;  POR 
LOT  4,  BLK  7;  Oak  F^rk.  Ren- 
ato  AleAsandrl  whom  it  may 
concern  .'. May  2.  1947 

May  5,  1W7— LOT  21,  BLK  13; 
Newbridge  Park    R  W  Marshall 

to    Bohannon     Organization     

Apr.    16,    1947 

May  5,  1947— LOT  8  A  9,  BLK  17; 
Ntiwbrldge  Perit.   R  W    Mart.hall 

to   Bohannon   Oiganizatlon 

Apr  28,  1947 

May  5,  1947— LOT  6,  BLK  12 ;  New- 
bridge  Pa^i<.    R   W   Marshall    to 

Bohannon    Organization 

Apr    18.    1^7 

May  5,  1947— LOT  1,  BLK  10;  How- 
ard  Park,  San  Carlos.  Fe!tx  Zin- 
garelli,  et  al  to  A  J  Hopper  Co. 
May   3,    1947 

CONTRA    COSTA    COUNTY 

Recorded  Completed 

May  5.  1947— LOT  37  A  POR  LOT 
S8,  BT^  40,  Richmond  Annex, 
Richmond.  Frank  S  Junta  to  Lo- 
Pez    Bros.    ...:. May    1,    1947 

May  6.  1947— LC»T  113,  PLEASANT 
ACRES,  Unit  No  2,  near  Wal- 
nut  Creok.    C    Dudley    DeVcibiss 

Co  to  whom  it  may   concern 

Mav    2,    1947 

May  5,  1947— POR  of  RAN-THO 
SAN  RAMON,  conUming  1.20 
acrei",   near  Danville.    CIvde  Wll- 

son-Reid    to   J    Andrewson 

May    2,    1947 

May  8,  1947— LOTS  11  A  12,  BLK 
46,  North  Beikeley  Terrace,  El 
Cerrito.  Nathan  Engelberg  to 
Dorsey    Harvey   May    2,    1947 

May  5,  1947— POR  LOT  24,  NEW- 
ELL TRACT,  near  Walnut 
Creek.  John  E  Waddlll .  to  Kio- 
bas    Bros May    1,    1947 

May  6,  1947— LOTS  22  to  30,  Incl. 
VISTA  GRANDE,  Unit  No  I, 
near   Danville.    Allen    St   Webster 

to   whom    it    may    concern. _. 

May  2,   1917 

May  6.  1947— LOTS   16  St  17,   BLK   > 
9,    Richmond    Junction,    El    Cer- 
rito.   John    C    Piver   to    whom    It 
n^y  concern  .^.  .Apr  23,  1947 

May  6,  1947— LOT  000-A,  Berke- 
ley Country  Club  Terrace,  El 
Cerrito.  Denald  Cone  to  ScoM 
A     .^ead     May     3. 


,    it   may  concern   Apr  29.   1947 

May  1.  1947— lot;  16.  BLK  11,  Her- 
mann's Survey  Ntw  Monterey. 
Fete     P    F^anchez    and     Palmtta 

Sanchez    to    J    E    Nicholk _. 

April    28.    1917 

May  1,  1947— LOT  2,  AMBLER 
PARK.  Karl  J  Bengston  and 
Evelyn  E  Bengston  to  Geo  L 
Fiek Apr    30    .10*7 

May  2,  1947— LOTS  7,  BLK  18. 
CARMEL  CITY.  Robert  E  Zarp 
and  Gladys  E  Zarp  to  A  W  Mc- 
E-nire  Apr.  30,  1947 

April  28,  1947— LOT  9,  BLK  158. 
CARMEL  WOOD  Add  L  Walter 
Brooks  and  IJaybelle  Brooks  to 
whom  it  may  concern  Apr  28.  1947 

Apr  29.  1947-LOTS  1.  2.  and  3. 
BLK  1.  CLOSTER  TRACT,  Sa> 
Unas.  Joseph  Rossi  and  J'sssic 
Rossi   to   F  V   Hampshire 

April  28,  1947— LOT  4,  BLK  167. 
LA  LOMA  Terrace  being  11  add 
to  Carmel.  G«'orge  H  Martin 
and  Elsie  A  Martiu  to  Taylor 
4  Vial   Apr  21,    1947 

April  30,  1647— LOT  1  and  Fart 
LOT  2,  BLK  2.36,  FOREST  PARK 
Tract,  Add  'l.  Pacific  Grove. 
Charles  T  Featon  Jr  tc  whom  it 
may  concern  Apr  26,   1947 

April  28.  li»47— LOT  8,  BLK  10; 
ORD  TERRACE.  Etc.  SUnley  L 

Betty  to  B  K  Kuhlman  

\pr    25,    1947 

April  30,  1»47— LOT  8,  BURKE 
SUB  No  3.  F  M  Scott  and  Earl 
H  Branson  to  whom  it  may 
concern Apr  30,   1947 

April  26,  1947— IX)T  18.  ST  FRAN 
CIS  Woods.  Norman  Edward  Fn- 
hey    and    Theresa    3    Fahey    to 
H    E    Ripley    and    Adelor    P    Di- 
onne  Apr  10,  1947 

April  26,  1947— LOT  IflO  by  180  ft 
E  WERNER  TRACT,  near  Pa- 
Jaro.  Free  Weckcsser  and  Ma- 
rie Weckesser  to  whom  it  may 
concern    Apr   26,    1947 

May  2,  1947— LOT  «,  BLK  6.  ACA- 
CIA PARK,  Salinas.  Roy  E  Sla- 
ter to  F  V  Hampshire    May  2,  1947 

May  1,  1947— LOT  fi,  3PENCER 
EMBORG  Addition.  G  L  jMacart- 
ney  and  Alice  G  Macartney  to 
whom  It  may  concern  Apr  30,  1947 

May  2,  1947— LOT  29,  BLK  A, 
Oi^BAN  VIEW  Terrace.  Josepli 
A  McKay  to  whom  it  may  con- 
cern     Api    SO,   1947 

May  2,  1947— LOT  31,  BLK  A, 
OCEAN  VIEW  Terrace.  Johepn 
A  McKay  to  whom  It  may  con- 
cern     Apr    30,    1947 

May  2,  1947— LOT  30,  BLK  A. 
OCEAN  VIEW  Terrace.  Joseph 
A  McKay  lo  whom  it  may  con- 
cern    Vpr  30,    1947 


April  28.  1947— PTN  LOT  50,  CITY 
FARMS  No  2.  Georgv  H  Taylor 
to  whom  it  may  concern  

April  28,  1947— LOTS  26  and  27, 
WEST  ACRE  S;UB.  Cleo  Sar- 
mento  to  John  H  Bar.len  _.. 

April  29,  1947  —  LOT  97,  EAST 
SACRAMENTO  Terrace.  Rich- 
ard P  Snyder  to  .Tanser.  Const 
Co 

April  29,  l»rr— LOT  70.  FAST 
SACRAMENTO  Terrace.  Beno 
Z  Fraccecialini  to  Jansen  Const 
Co.     * 

April  29,  1947— PTN  LINDA  VIS- 
TA <3ubd  No  1.  Ethan  B  Brown- 
ing lo  whom   it  may   concern 

April    29.    1947— LOT    20.    BLK    13. 

NORTH  SACRA AlFNTO  Heights 

,  A    C    Stat'key    ic    whom    it    may 

'concern 

April  29,  1947— LOT  6,  BRIGHT- 
ON TERRACE.  Thomas  S  At- 
kinson ;o  whom  't  may  concern 

April  29,  1947— LOT  60,  BEYER- 
FORD  HEIGHTS.  Walter  E 
Wilder  to  Nonvalln  and  Tschan- 
nen 

April  29,  1947— PTN  LOT  45,  CAR- 
MICHAEL  COLONY  No  2.  Da- 
vid D  Womack  to  whom  it  may 


B  Dlerker.  et  al.  to  Cunningham 
Construction  Co April  80.  184T 

May  6,  1947— Lots  10  and  11.  Block 
4.  Lenolt.  Redwood  City.  Loooard 
Realty  Co  to  whom  it  may  ooa- 
cem May  5.  1947 

May  6.  1947— NW  »  ft  Lot  12.  SE 
20  ft  Lot  IS.  Block  4.  White  Oaks. 
Francis  H  Kappeler.  et  al,  to 
whom  It  may  concern.  April  28,  1947 

May  6.  1947— Lot  11,  Block  2,  Tract 
680,  Suburban  Park.  H  J  Donlap. 

et  al,  to  whom  it  may  concern 

April  29,  1947 

May  6.  1847- Lot  2,  Block  «.  Red- 
wood Manor.  M  J  King,  Inc.  to 
whom  It  may  concern. .April  SO.  1847 

May  6.  1947- Lots  13  and  14.  Block 
16,  Sunnybrae  No  2.  G  W  Wil- 
liams Co  to  Williams  A  Burrows 
May   2,  1947 

May  6,  1947— Lots  19,  24,  26.  Block  6. 
Belmont  Park.  Economy  Build- 
ers, Inc,  to  Stolte,  Inc  ..May  7,  1947 

May  6,  1947— Lot  14,  Block  2.  Tract 
680,  Suburban  Park.  H  J  Dunlap, 
et  «I _ May  2.  1947 

May  5.  184T— NE  6S.6  ft  of  SW 
10&6  ft  Lot  23,  Alcorn  Tract. 
Peter  Oerbo,  et  al,  to  Walter 
Stewart May  1,   1947 


Vicente  and  4Srd  Ave.  451S  or  848. 
as  to  paving.  Chartae  L  Bamay 
to  Rhoda  E  Frtck — •>- 


Non-Responsibility 


ALAMFOA  COUNTY 


concern    "May  6.  1847 — Lot  6,  Block  10,  Tract 


April  30,  1847- LOT  78.  SWANff- 
TON  PALMS  No  S.  Walter  J 
Browne  tr  whom  it  may  concern 

April  30,  1947r-E  ^  Lot  60,  Haggln 
Park.  Louis  Smith  to  O  N  Halsett. 

April  30,  1947— Ptn  Section  33-10-6. 
C  I  and  J  C  Aldred  to  whom  it  may 
concern. 

April  SO,  1947— Lot  17,  Block  19,  Na- 
tional Subdivision  No  1.  Vernon  W 
Smith  to  whom  it  may  concern. 

April  30,  1947— Two  pieces  of  prop- 
erty on  Lots  7  and  8,  Bcton  Tract 


64A  Lomlta  Hills;  Lot  7,  Block' 
10,  Tract  646,  Lomlta  Hills.  Au- 
gust Meurer,  et  al,  to  whom  it 
may  concern _ May  6,  1947 

May  5,  1947— Lot  20,  Block  1,  Tract 
560,  Suburban  Park.  H  J  Dunlap. 
et  al.  to  whom  it  may  concern.... 
_ April  30,  1947 

May  8.  1947— Lot«  89  and  40,  Block 
2;  Lots  43  and  44,  Block  3,  Uni- 
versity Addition.   Andrw  J   Gaw- 

ley  to  Gawley  A  Deuprey 

May  5.   1847 


May    9,    1947—9868    GOLF    LINKS 

Road.    Oakland.     Departnont    of 

Veterans'  Affairs  of  the  State  ot 

.California    as    to    impi'ovement*' 

on  propel  ty. 

May  9,  1947— HESPIRIAN  BLVD 
and  CPRR  right  of  way,  San  Le- 
andro.  Ray  Scofteld  as  to  im- 
provcmentH   on    proi>erty. 

Mav  8,  1948—678  ISth  BT,  Oak- 
land. Frank  A  and  fJ«!rtrude  A 
Guttsteln  h.s  to  impro\ements  on 
property. 


Liens  Filed 


CONTRA    COSTA    COUNTY 


Recorded 

May     5,      1947- 
OAKS,  near 
Jacr'oonl    ici 
et   al   

May     R.      1917- 
OAKS,  near 
J^coboni    vs 
et    nl 


Amount 
-LOT      21,      ALTON 
Walnut  CrceTc.  Tony 
8    Clarkson    Bales. 

$1.860  00 

-LOT      19.      ALTON 
Walnut  Creek.  Tony 
S    Clarkson    Bales. 
$1,860.00 


MONTEREY   COUNTY 


Harry  Khatoonian  to  whom  It  may    May  8,   1947— Ptn    Lot    9.    Block    2, 
concern.  |     Subdivision    No    6,    Seale    Tract. 

April   30,    1947— Lot   62,   Arden    Park'     Lewis   W   Forman    to  E    T   Chris- 
Vista.  Herbert  V  McCall  to  Adrian  '     tlanson April  21,   1947 

Staple.  May  6,  1947— Lots  24  and  26,  Block 

April  30,  1947— Lot  17,  Vista  Del  Rio  '     13,  Central  Park.   Leo  H  Aragnl 
No  2.  James  F  Shields  to  G  Blom-  '     to  SJoborg  A  SJoberg    April  SO,  1847 
berg.  May  6.    1947— Ptn  LoU   23  and  24. 

April  30  .1947— Wire  fence  at  68th  and  ,     Block  26,  White  Oaks.  Morrte  H 


to   Oallfomia    Wire 


R    Sts.    Smud 

Cloth  Corp. 
April    30,     1947— Lot    15,    Hazelwood. 

Preni^er   Land   St   Development   Co, 

Inc,  to  Craftbllt  Homes,  Inc. 
April  30,  1947—2625  2nd  Ave.  Michael 

A  Furtado  to  whom  it  may  concern. 
May  1,  1947— Fire  guards  along  rail-  I 

road    right-of-way.    Southern    Pa-     -— —7 

clflc  Co  to  Don  Courtney.  Recorded  .  ^    „  ^^l^^Vi^ 

May     1,     1947— Ptn    Kathleen     Tract.    May  9,  1947— PTN  LOTS  86,  88,  40 


Thompson  to  D  E  Sanderson 

May  8,   1847 

May  6,  1947— Ptn  Lot  6.  Block  14. 
Woodland  Place  Subdivision.  Don- 
ald SiXcell  to  whom  it  may  con- 
cern  May  1.  1947 


Recorded  Amount 

May  H,  1947~aPIRGH  FOOD  Com- 
pany 101  Highway.  South  of  Sa- 
linas.   Talcott    Lumber    Co,    Inp. 

vs   Sniigh   FcTd   Co   $73,617.29 

April  80,  IMT— LOT  100  by  400 
feet  on  RAILROAD  AVE.  Cen- 
tral Supply  Company  vs  Thoma- 
9lna  Wayson  Justice,  also  known 
a^  Thomasino  Bramlett,  dba 
Bargain     Box     $124.39 


ALAMEDA  COUNTY 


SAN  FRANCISCO  COUNTY 


MONTEREY  COUNTY 

Recorded  Completed 

Mav  3,  1947— LOT  12.  BLK  8. 
GLEN  HAVEN  PARK.  A  B  Wll- 
loughhy    and    Vera    G    WHIough- 

by  to  whom  11  may  concern 

May    1,    1947 

Mav  8.  1847— LOTS  24  and  M,  BLK 
5,"  MOORE  TRACT.  D  C  Mor- 
row to  whom  it  may  concern 

May    1,    1947 

May  6.  1847— LOTS  89  and  91. 
GREY  E.\GLE  Terrace.John  A 
Kelly  and  Caroline  E  Kelly  to 
Stolte    Inc    May    2,    1947 

May    6.     1947— LOT     4.     BLK    262, 
PACIFIC    GROVE    Btarh.    Grif 
fith   Williams  ai-d   Hannah  Wll- 
Uam^   to   whom  it  may  concern. 
„ Mav    1,    1947 

May  8.  1847— LOl  60  by  104.M  ft 
In  LOS  TX)MA8  Tract  No  6. 
Richard  J  Crabb  to  Hugh  M 
Hubbard   Apr  30,  1247 

May  5.  1947— LOT  6,  BLK  4,  OLD 
Terrace.  EmenK.n  Hufford  and 
lAMrgaret  Hufford.  Ralph  Mon- 
roe and  Norma  Monroe  tc  whom 


Recorded  Accepted 

May  9,  1947-780-766  Anderson  St. 
John  A  and  Georgia  Mae  Jen- 
nings to  E  J  Lehman  .'...May  9,  1947 

May  8,  1947— W  Gough  60  S  Green- 
wich. Oliver  M  Rousseau  to  whom 

it  may  concern May  8,  1947 

1947  May  8.  1947— Lots  60.  61,  52,  Block 
2914,  Laguna  Honda  Addition. 
John  V  Campbell  to  whom  it  may 
concern _.-May   8,    1947 

May  8,  1947— SW  Goethe  130  NW 
San  Jose  Ave.  John  and  Alice  M 
Clark  to  whom  It  may  concern.... 
May   6,   1947 

May  7.  1947— NW  Quint  and  NE 
termnous  of  curve  which  con- 
nects Qulrit  with  NE  Revere  Ave. 

Robert  Cohn  to  C  A  Faggioni 

^ .May   7,    1847 


8ACRAMENT0    COUNTY 


Aid  Plan  Operation 

(Continued  from  Page  One) 

regulations.     He    called    for    revi- 
sion of  the  legislfition  so  that  such 
hospitals  may  benefit  from  the  fe<l 
eral  grants. 

Dr.  Thuiman  H.  Rose,  who  is 
in  charir*  f>f  *he  division  of  hnr 

Sital  facilities  activities,  descriLerl 
is  Job  as  one  of  "intcrpretatior,^ 
promotion  and  consultation". 

Dr.  Rose  provides  the  medicol 
"eyes"  and  Di«trict  Architeet  Ck>o 
Ifan  the  dpi^iffnpr's  "eyes"  in  iror- 
inic  nut  plan?  submilted  to  the  dii«- 
triot  public  health  service  office 
before  thev  are  finally  forwardfl 
to  W.«»BhinRton  PHS  headquarters 
His  office  is  «?taffed  with  a  hos- 
pital administrator,  a  liospital  er- 
^neer,  and  someone  working  in 
an   ftoalsrtical  capacity. 

State  President  Palmer  an- 
nouncod  fhnt  thp  AlA  convention 
at  CaUlina  Island  n-^xt  fall  would 
feature  a  wminar  on  hospital  plan- 

Guests  at  the  meetine  mrind^^d 
Kenneth  W.  Roehrii'.  of  Honolulu, 
nreiident  of  the  Hswaii  ch^pt»»r 
of  the  American  Institute  of  Arch- 
itects, several  rrpr*'<?entativp'»  o< 
the  Alaska  hospital  committed', 
Vincent  Palmer,  nresident  of  the 
Oalifornia  Council  of  Architects, 
and  others. 


Recorded  Completed 

April  25.  1947— LOT  5C.  EAST  SAC- 
RAMENTO Terra,  e.  Catherine 
M  Parino  to  Sam  Bac:hl  

April  28.  1947— LOT  526.  Carle- 
t,m  Tract  William  J  H  Brod- 
rick  and  John  P  Wells  to  whom 
it   mav  concern   

April  26.  1947—  Two  pierce.-*  of 
pronertv  on  PTN  LOT  5,  BLK  87. 
NORTH  SACRAMEN^'O  Suh  No 
8  Thos  C  Yasbek  to  Matt  FuglUM 

April  25,  1947— LOT  116,  UNIT  1. 
\rden  T'nrk  VlsU  GharlwH  R 
Cusack.    to   C   C   Ruby 

April  25,  1947— PTN  I^OT  25.  and 
26.  NORWOOD  ACRES.  Jessie 
J  V.iughn  to  whom  it  m.iy  con- 
cern   ■■■■;;    

April  28,  1847— CONCRETE  Bridge 
across  Laguna  Creek.  Dept  of 
Public  Works  to  Ball  Rocca 

Anrll     26,     1947— PTN      LOT     68, 
SMITH    TRACT    NO    3.    AugU;4t 
Pleines  to  whom  it   may  concern 

April  28.  1947— PTN  SBC  54,  RAN- 
CHO  DEI  Faso  Roger  C  Poyn- 
ter   to   Arthur   Odman        

April  28,  1947— PTN  LOT  1.  ALTA- 
mont  TRACT.  James  Green  to 
Miller  and   Harrigan   

April  28,  1947— LOT  26,  BLIC  37, 
WrOST  DEL,  PASO  Heights.  Jo- 
seph Calvflk  W  illlams  to  whom 
It    may    concern 

Anrll  28.  1947- PTN  BLK  14.  Subd 
3,  NORTH  SACRAMENTO.  Per- 
cy F  Perry  to  whom  it  may  con- 
cern   


Donald  J    Nevis    to  whom   it   may 

concern. 
May  1,  1947— Lot  26,  ptn  City  Farms. 

Sam  Chllelly  to  whom  It  may  con- 
cern. ^ 
May    1,    1947— Lot    42,    Country    Club 

Estate.  Gene  Pendergast  to  whom 

it  may  concern. 
May  1,  1947-^Lot  29,  East  Sacramento 

Terrace.   Stanley   C   Steely   to  Jan- 
sen Construction  Co. 
May    1,    1947— Lot    173,    Smith    Tract. 

Ernest    G    Holloway    to    Maricwart 

Co. 
May  1.  1947— Lot  3621.  Elmhurst  No  1. 

Fred  Massle  to  Mark  wart  Co. 
May    1,    1947— Lot    28,    Urban    Court 

Lester   J   West    to   H    H   Gastman. 
May  1,   1947— Lots    32,    36,    46,   86,    48, 

Thelma   Tract.    Richard    Ronne   to 

whom  it  may  concern. 
May  1,  1947— Lots  U  and  8.  Block  28, 

Town    of    Gait.    Albert    Breitmaier 

to   whom  it  may  concern. 
May  1,  1947— Ptn  Section  24-8-4.  N  R 

and    Helen    D    Blackler    to    Gustaf 

Blomberg. 
May  1,  1947— Lot  2.  H  N  Lord  Tract. 

Herbert   N   Lord   to  whom  it  may 

concern. 
May  1,  1947— bot  24.  Buckman  Court. 

Harry  J  Buckman  Jr  to  E  Avila. 


ftAN  MATEO  COUNTY 


and  Ptn  lx)ts  40.  46,  48  47  and 
48  Blk  43.  Resub  Townatte  Fitch - 
burg,  Oakland.  J  M  Walker  to 
whom  it  may  concern. ...May  6.  1947 

May  9.  194T— PTN  LOTS  1,  2,  3,  1 
and  9  Blk  80,  Ppty  in  viclnlti'  of 
Enclnal  Station,  Alameda.  Sid- 
nev  Traver  to  J  H  PIckrslI  and 
Son May    6,     1947 

May  b.  1947—1235.  1241.  1249.  1258. 
1269.  1273  and  1233  LILLIAN  Ave 
San  Leandro.    Eden  Development 

Co    to    Beckelt    *-    FedertghL 

May  6.    1947 

May  0,  194T— LOT  4  Blk  3,  Tract 
779,    Eden   Two.    James  H   Scott 

Jr    to    Subdivisions,    Ire 

„ May  6,   1947 

May  8,  1847— PTN  LOT  C  Trac: 
745,  Oaklauii.  LejIU  C  Dawe  to 
whom  it  may  concern.  May  7,  1947 

Mav  8.  1947—6190  WILLIAMS  St 
Eiden    Twp.     Olaub  St   Rotebrook 

to  whom  it  may  concern 

May  7,   1847 

May    8.    1947—1106   ALICE    Street, 
Hayward.    David  M  and  Anna'B    > 
Perry  to  whom  it  may  concern. 
May    7,    1947 

May  8.  1847— LOT  18  Trac  1622. 
Oak'and.  George  D  Gibson  to 
whom  it  may  concern. ...May  2,  1947 

May  8,  194T— LOT  14  Blk  9,  Blk 
9  and  ptn  BIks  8  and  8  Thousand 
Oaks  Heighl3  Oakland.  Jaae  R 
and  I^reine  M  Wsiling  to  Mel- 
vm  W  Halvlg  April  SOi,  1947 

Mav  8,  1947— LOT  708,  Montclalr 
HighUuxki  Exten,  Oakland.  J  G 
and  Marv  K  Denton  to  Robert 
R  Rust      April  16,   1947 


SACRAMENTO    COUNTY 

Recorded  Amount 

April  28,  1947— LOT  4130  of  MAI-" 
No  1.  of  Elmhurst.  Lunsberg  Co 
VH  Canitol  Builders,  and  Ken- 
neth M  Masters   $860.64 

.A.pril  28,  1947— LOT  118  RIO  LIN- 
DA Sub,  8  Taylor  Lumber  Co 
v."    J   W   Oliver.    $4866.95 

April  30,  1947— PTN  of  SECgi  34- 
36  Tract  15.  nr  9  E.  Breuners  v« 
I  H  Cupps  nnd  Peart  C  Cupps. 
his  wife,  property  in  Placer 
County $2404.67 


SAN   MATEO  COUNTY 


Recorded  Amount 

May  3,  1947— Lots  8,  4,  5,  8,  Block  2 ; 
SE  10  ft  Lot  12,  NE  80  fl  Lot  18, 
Block  2 ;  SE  80  ft.  Lot  14,  NW  10 
ft  Lot  16,  Block  2,  Lot  2,  Block 
2,  White  Oaks  No  2,  San  Carlos. 
C  C  Campbell  vs  F  H  Kappeler 
$198.00 

May  7,  l»47~Ptn  Lot  10.  Block  2, 
Partridge  Subdiviston.  Heacox  8c 
Heacox  Electric  Co  -vs  Cecil  L 
Thaute,  et  al  $106.00 

May  3,  1947— Ptn  Lot  18,  Block  2, 
Partridge  Subdivision,  nearMenlo 
Park.  James  W  Clifford  vs  Cecil 
L  Thaute,  et  al $488.10 


SAN   rflANCitCO  COUNTY 


Recorded  Amoxint 

May  7.  1947— Materials,  SB  Laguna 
and    Post   Sts.    R  J  Gehring  and 


Release  of  Liens 


8AN    MATEO    COUNTY 


Recorded  Accepted 

May  7,  1947— Lost  149  and  174.  Tb* 
Willows.  Floyd  Lowe,  et  al.  to 
Barrett  St  Hilp May  5.  1847 

May  7.  1947— Lot  10.  Block  2,  Stan- 
ford Gardens.  Floyd  Lowe,  et  al, 
to  Sunlite  Homes May  6,  1947 

May  7.  1947— Lot  16  and  ptn  Lots 
18  17  and  18,  Block  5,  Metropolis 
Homestead  Tract.  Sterling  Build- 
ing Co  to  whom  it  may  concern 
May    1,   1947 

May  7.  1947— Pta  Lota  18  17,  18. 
Block  6;  Lot  14  and  N  5  ft  Lot 
13,  Block  6,  Metropolis  Home- 
stead Tract.  Sterling  Building  Co 

to  whom    it   may   concern..  

_ ..May    1,    1847 

May  7.  1847— Lot  5.  Block  3,  Linden - 

wood    Tract.    Leonard    L   Barrett        Recorded 

to  Mark  C  Ingraham       May  5,  1947    May     8.     1947— Beginning 

May  7,  1947— Ptn  Lots  16.  17  and  18,      |  

Block  5,  Metropolis  Homestead 
Tract.  Andres  F  Oddstad  Jr.  et  al 
to  Sterling  Building  Co  May  1.  1947 

May  7,  1947— Lot  11.  Block  7.  Sun- 
set  Highlands.    Walton    A    Gould 

to  Gould  Construction  Co 

May   7,    1847 

May  8,  1847— Lot  101,  The  Willows. 
Max  Douglas  Wright  to  J  R 
Simon May   1,  1947 

May  8  1947— SE  40  ft  Lot  6,  Block 
10,  Oak  Park.  San  Carlos.  Robert 


Recorded  Amount 

Mav    3.     1947—  .    James    W 

Clifford  Plumbing  vs  E  H  F'lerce 

et    al    --., 

8AN    FHANCISCO  COUNTY 


Amount 

100    NE 


National  Expansion  Joint  Co. 

Maaefac'farar  mad  DMrlbafmr 
nilR  lOARD  — KLT.SIDID  ASPHALT  AND 
IIBWOOD   IXPANSION   JOINT  PILLIRS 

Ohfrkefar 
MARYIL-XOTI— C«acr««a  Cariag  C««paaad 
SIALZ— Ixpaaslaa  Joia*  SaaHa^  Caaipaaa^ 

Cassias  wff*  Pa4aral  SpacMaatiaas  SS-P-ll* 

FOR    CONCRITI    CONSTRUCTION 

313  Savaatll  Sfraa*         Ua^arMN  7172         Saa  PraaeUea  3.  Calif. 


SHAW 
BOX 

(Heavy  Duty) 

LOAD 

LIFTER 

ELECTRIC 

HOIST 

CAPAOTIBS 
^  to  20  Tan 


Shaw-Box  Electric  Cranes 

Jib  Cranef  -  *'A**  Frames 

Hand  Operated  Craaas 

M^mmf^etmrtr* — Ditt$  ibmtmn 

ROUND  CALIF.  CHAIN  CO. 

Bmydton  HigWar 

South  San  Frandero,  CaM. 

Phont  DBlawaa  7487 


TORNBSCKLES 


Vb 


to   13/4 


FORGED 

STEEL 

BODIES 

DELIVERY   FROM  STOCK 
With  or  Without  Stub  End* 


Phonet 

LAndscape  5-2642 

Richmond  1905 

Pofi-Poclllc 
M«fol  Producft.fjic. 

RICHMOND 
CALIFORNIA 


'^mm 


<PACB6 


DAILY    PACIFIC    BUILDER 


MONDAY.  MAY  12.  1947 


Fimak  A  BgmeU,  dolnc  bualoiMs 
a«  Service  LAimber  &  Supply  Co, 
vs  Henry  B  and  Annie  AbMiojar 


ALAMEDA  COUrtfTY 


Recorded  Amouy: 

May  8.  1C47— 409  MEEK  AVENUE, 
Hayward.  Charles  Hoi'fmanr.  v» 
Peter  and  Julia  Okendo  $487.00 
May  8.  1047— 14  lO  E  TENTH  A  VS.. 
Oakland.  Judbon  -  FUciflc  -  Mur- 
phy Corp  VB  Tenth  Ave  BapUat 

Church  and  Globe  Coratr  Co 

I1.9M.00 


BERKELEY 


Buildrng  Contracts 


1608  4th  St;  owner,  Pacific  Paint 
tc  Varnish  Co ;  dealer,  C  W  Knighte ; 
sprinkler  system. 

1431  Summit;  owner,  Mary  E  Liuat; 
dealer,  Neal  A  Son ;  water  closet ; 
wash  basin;  bath  tub;  alnk  wash 
tub;  shower. 

54  Vicente  Rd;   owner  and  dealer, 

T  W  Hall ;  sprinkler  system. 

26»7  Buena  Vista;  owner, ; 

dealer,  S  B  Jochums;  water  closet; 
wash  basin }  wash  tub ;  shower. 

161S  Ashby ;  owner,  V  C  Hamilton ;' 
dealer,  A  M  Rich;  shower. 


SAN    MATEO  COUNTY 

STOREROOM  and  office,   1 -story,  30 

W   20th    Ave,    San    Mn.teo. 
Owner— Doan<?  Gowland. 
■  Contractor — Charles    Ewen. 

Filed,   May  5,  J947.    Dated,  

When   frame  is  up ^ $838.?;0 

When    plaster   Is   on...„»..-^ 833.50 

When    coir.plcted    885.50 

U.^ual  3i5-day.s  lifter - 835.60 

TOTAL.  COST,  $3S42.0C 
Limit,  90  workmg  daya.  i^'ians  and 
specifications   filed. 


OAKLAND 


Plumber  Jas  McClenehan ;  owner 
Western  Pucific  Ry;  27  fix;  28  wa- 
ter;  foot   of   Adeline   St. 

Plumber,  Geo  Campbell;  owner,  W 
Cooper;  1  fixture;  2  water;  M20 
Olive. 

Vlumhcr.  R  A  Roebcr;  owner 

7  fU;  8  gaK  ;  17  water;  1»7S  Ma- 
gellan. 

Plumber,  R  A  Rocber;  owner,  B 
Holder;  &  fix;  3  gas:  12  water;  106U 
Magellan.  , 


CLASSIFIED  ADVERTISING 


1—    MISCELLANEOUS 


WE  URGENTLY  NEED 

Applicants  for  jobs  in  all  typ«B 
of  work  in  the  conetruction  and 
pngincering  fields.  Positions  op- 
en locally,  country,  oat  of  state, 
and  overseas. 


Chief  Engineer,  civil,  to  take 
charge  large  over»eak  prej.;  flSO- 
$170  per  weekT 

Estimtitor,  industrial  and  i.^.nmer- 
cial  types  of  buildings.  Prefer 
man  In  foities  with  extensive 
background.  Start  $100  per  week. 
Orafteman,  electrioal,  cxperienc) 
in  heavy  construction;  overseas; 
$103  per  week  for  40  hours. 

JOHN  L.  MATHERS   ■   Director 
Twenty  Years  in  the  Building 

Industry 

WESTERN  PERSONNEL 
SERVICE 

(Agancy) 
formerly  Cltritat  Hsctmttnl   Burtmu 
Tachnica)  -  Proicaaiooal  •  ComiiMrcial 

26  O'FAASELL  ST.  SUITS  902-3 

GArficId  Itfl7-I61S 


MEN  AVAILABLE 

ENGINEERS.  C.E.,  M.B ,  and  E.E. 
SUPTS.,   COMMERCIAL  and  IND. 
ftTJPTS.,   ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.-MECH. 
DRAFTSMEN,   ALL  TYPES 
SURVEYORS.    INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.   TIMEKEEPERS 
SALE.SMEN.    Building   Materials 
A   complete   library  of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  64)679 

This  AGENCY  is  designed  for  the 
Building  Industry 


Plumber,  R  A  Rocber;  owner, 
Wiser;  6  fix;  3  gas;  11  water;  6340 
Pinehaven. 

Plumber,  WIIHem  Christy;  owner, 
Klrkhrtm  &  Hana;  S  fix;  1  gas;  5 
water;    86   Longrfdge. 

Plumber,  J"  Sorenaer. ;  owner,  C 
.A.shmi>n;  10  fix;  f  gas,  22  water; 
dCith  Ave  and  Holly. 

Plumber owner.    Vera    V 

Raymond ;    8    fix ;    2    gl^> ;    10    water ; 
4tt6   Douglas. 

Plun^>er.  J  L  Tanciedy;  owner, 
Pacific  Telecoln  Co;  31  fix;.  80  wa- 
ter;  6200  College  Ave. 

Plumber,  A  J  Bonottl;  owner,  Ot- 
tovich:  7  fix;  10  water;  1376  East 
i6fh    yt. 

Plumber,  C  W  Roland-  ouner. 
Cliurchwell;  4  fix';  3  gai»;  7  watei* 
8901  A  ^t. 

Plumber,  Oscar  Zeis;  owner,  Su- 
ville;    1   fix;   2   water;   1744  9tb    St. 

Plumber.  Phil  Barbin;  owi.er.  E 
A  Fox ;  1  fix ;  3  w  atei ;  3424  Dhuond. 

P'lumber,  A  I  Baker;  owner,  Edna 
Conley;  2  fix;  1  gas;  S  water;  2520 
Grove. 

Plumber,  Paul  Cbrlftcnsen ;  own- 
er, A  Christy;  8  fix ;  1  ga*^;  11  wa- 
ter;   1658   12th    .St. 


Furnace  Permits 


OAKLAND 


2459  Wth  Ave ;  owner  a.nd  dealer, 
Jas  E  Manes-s;  floor  furnace. 

2459  90th  Ave;  owner.  Janr.es  E 
Maness;  dealer,  some;  floor  fornace. 


^^tmtm^^^K 


Electrical  Permits 


QUDYSTRSTEEL 

If  that  is  the  way  your  accounting 
records  look.  It  Is  time  to  have  them 
reorganised !  Phone  A.  Lana,  SUtter 
3975.  Many  local  referencea. 


1—    MISCELLANEOUS 


ENO.  DRAFJINO  DESIGN.    Qua!i 
titles.    Short  jobi^ — quick  service.  Box 
r«.  Daily  Paclflr  Builder. 

Architect  witlTof f lce~wi8beirto  ••- 
sociate  in  business  with  an  estab- 
lished Structural  Engineer.  Reply  Box 
57.  Dally  Pacific  Builder. 


—TOWING    and    BARGE    WORK— 
Call   Bill   Atthow«.    SU.   S543-    Pier  3 

_  (U) 

2—     HELP  WANTED 


SENIOR  ARCHTECTURAL 
DRAFTSMAN.  Dragon,  Schmidts  ft 
Hardman,  2068  Allston  Way,  Berke- 
ley.  Phone  THomwall  4861.  8A8 

Jfixp.  ESTTUAT6R  or  ENGIMERR 
v'ho  is  familiar  v  ith  Stpoi  hnd  Cor. 
crtte  BMg.  CorstiSictlon  in  this  lo- 
cahtj^.  Should  huvc  some  capital. 
Olvp  f  jll  rtetalla  of  exp.  Replies  con- 
fidential. Answer  Box  58  c/o  Daily 
Parlflo    Bulider (j/i 4 » 

SALESMAN  to  sell'ButlernBteei 
Buildings.  Salary  basis.  Several  ter- 
ritories open.  Apply  by  mail  giving 
full  information.  E.  C.  Livingston  Co., 
P.  O.  Box  1210,  Salinas.  Calif. 

ESTIMATOR 

HCATINQ  AND  SHEET-METAL 
Large  growing  S.  F.  vicinity  con- 
cern has  opening  for  dependable  man 
fully  qualified  to  make  estimates  on 
all  alaes  of  Jobs  and  to  supervise 
operations  of  general  sheet-metal  and 
heating  business.  Minimum  of  ten 
years'  experience  as  sheet-metal  me- 
chanic required.  Bhccellent  opportun- 
ity. Prefer  man  interested  in  making 
secured  Investment  In  business.  State 
in  detail  past  experience,  qualifica- 
tions, family,  and  age.  Replies  con- 
sidered confidential.  Box  013.  Didly 
Pacific  Builder.  6/u 

5—  FOR  RENT 

-  -  ■  .  -  -  , 

LUICBBR  HANDLING  BQTTIP- 
MENT:  CARHTRRS,  STAciODRS 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-IW81 

TRANSIT.^.  $17  p««r  month:  LEV- 
EIX  |14  per  month.  Daniel  McFar- 
land,  624  Second  Ave  Phone  B.V\- 
vlow  7TO4.  •     (tr> 


FOR  SALE 


BUILDING  MATERIALS 

"When  you  start  your  Job,  call  vf 
for  luick  service  on  your  hard-lo- 
get  mntfrlals.  They  will  be  delivered 
when  you  noed  them  • 

Let  us  save  you  MONEY,  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  trt  utiles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151   Sutter  St..   6mn    Francisco  9 
PRetpect  4500  or  asOO 


STANDARDIZED 
BUILDINGS 

13  standard  sized  buildings  for  im- 
mediate delivery  In  either  timber  or 
steel  structure.  Clear  spann  from  40 
to  180  ft.  Lengths  from  40  to  600  ft. 
Also  standardized  roofs  of  timber  rr 
ptecl  for  erection  on  masonry  walls. 
American  Standardized  BIdg.  Corp. 
332  S.  Michigan  Ave..  Chicago  4.  III. 
Wabash  £708 


Ford  J  4 -ton  12-ft.  bed  LUMBER 
HOLIER  Side  Winches.  Call  TWla- 
onhH  8181  (tf> 

Huff  Pbv  Ivoader,  2  and  3  yards; 
2%-ion  lift;  1  low  12-ft.  dump  truck; 
J.OOO-gallon  water  truck.  Hard  work- 
ing owner  would  like  to  work  with 
contracto  by  month.  Bruno  Sklbo, 
Rte.  1.  Box  204C.  Oakley. 


FOR  SALE 


'86    DODGE    DUMP    TRUCK.     2-cu. 
yds.   Motor  and   body   recently  re- 
built. Phone  SU.  6832.  6/16 


PLUMBING 
Individually  packaged  residential 
drainage  system,  complete  from  fix- 
ture outlets  to  l>ase  of  stack.  Ideal 
for  mass  construction  of  homes,  mo- 
tels, cabins,  etc.  Patented.  Meets  fort, 
standarda  Includes  all  necessary  fit- 
tings, traps,  branchea.  etc..  cut  and 
ready  for  field  assembly.  BO  units  or 
more.  Factory  to  you.  Saves  8160.00 
to  $380.00  a  housa  Immediate  deliv- 
ery. Quantity  discounts.  P.ICO.  COw, 
44  2nd   St.,  San  nranclsoo.  OArfleM 

8811.  cr 


CONCRETE  FORMS  lor  houie 
foundatlc'is;  3*4 -In.  x  10-ft  R«ason- 
uble.     Phone   GRavbto  le   73n2. 

(3/14) 


AVAILABLE  FOR  IMMBDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
8HEBTS.  standard  dlmenstoD.  Phone 
Mr.  Crandall.  SUtter  8366.  ftf ) 


BUCKEYE  Wheel  Type  Digger. 
Can  be  seen  at  8101  San  Leandro 
St.,  Oakland.   Phone  THomwall  7686. 

B/16 


CEDAR  SHAKES 

Hand   Split  Na   1  Red 

lis  per  square 

MARMAC  LUMBER  CO. 

1990  Evans  Ave.  AT.  96S8 

6/16 


Corrugated  ALUMINUM  SHEETS, 
19  gauge.  086-ln.  4B^x96-ln.  Alum- 
inum Products  Co..  8346  16th  Street 
Pbone  UNderhlll  3166  or  SUtter  6700 


6088     3400  Irving;  owner.   Mohawk 
Comer ;  contractor.  Klec    Prod  Corp  • 

sign. 
6989     1122   Market:    owner.   Kahle 

and    Chase;    contntcfor,    Etec    i*rou 

Corp ;    sign 

5990  631  O'Farreli.  owner.  AHx- 
nnder  Hamilton  Hotel;  contracto;-. 
Elec   Prod    Corp;   sign. 

5991  2498  Fillmore;  ownes.  La- 
mour;  contractor,  Bcrtrand  Elec; 
motors. 

5992  380    Kearny;     owner,     Ston.« 

6  Stegelti;  contractor,  Bertrand  Elec 
2   branch    circuits;    12   plugs. 

5993  3000  San  Jo«e  Ave;  owner, 
L  Lane;  contractor,  Kennedy  Elec 
Co;  2  outlet?;  5  branch  circuits;  3 
phigs;  3   switches-   overhead   service. 

8(»94  1825  Clay;  owner,  Rosenthal; 
contractor.  Malm  &  Welter;  repair 
as  to  complaint. 

8996  2383  S5  27th  Ave-  o-wner,  Pu- 
kecevlch;  contractor,  Kdlson  El*>c 
Co;  17  outlets;  8  branch  circuits:  28 
plugs;  18  bwttchcn;  overhead  ser- 
vice:   2   B.    T. 

5096  IW98  varlcue  locations;  ovni- 
or,  Psc  Coowt  Corst  Co-  contractor, 
B    J    Doherty;    temporary    saws. 

6999    2820  San  Bruno;  owner, 

contr?.ctor.    S-trom    *    Smith;    8    out- 
lets;. 5  plugs;   4   sv/Itrhes. 

6000  W  side  37th  Ave  175  ft  N  of 
Taraval ;  owner,  Str<ndell ;  contractor, 
Strom  &  Smith ;  temporary  saws. 

6001  635  44th  Aye;  owner.  Carl- 
son :     contractor.     Strom     A     Smith : 

7  outlets;   10  pluccs;   "  switches. 

6002  3620  19tli  Ave:  owner.  F  Wa- 
gar;  contractor,  Strom  A  Smith-  8 
nutlets;    2  plugs;    2   switches. 

6003  S  S^veeny  hot.  Merrill  A 
Boylson ;  owner,  Terrando;  contrnc- 
tor.  Star  Elec ;   temporarv   saUs. 

0004  .1050  24th:  owner,  Gllrov; 
contractor.    Star   Elec;    1    plug. 

flOOe  3021  Baker;  owner.  Smith, 
contractor,  Century  Elec  Const;  1 
plug 

OOOfl  2Cfl0  30th  Ave;  owner.  Cnr- 
rell;  contractor.  Century  Elec  Const 
Co;    1    plug. 

6007  827  Balboa;  'owner,  T  , 
contractor.  Century  Elec  Cons*  Co; 
1   outlet ;.  motors;   1   twitch. 

6008  Otis  A  McCoppin ;  owner,  Pac 
Tel    A    Tel    Co;     contractor,    Radel- 
flnger  Bros;  4  plugs,  temporary  mo 
tora 

6009  1358  Market ;  owner,  Bigelow- 
Sanford  Carpet  Co;  contractor,  Qal- 
vin  Bros ;  50  outlets  -  TC  plugs ;  31 
switches. 

6010  925     Bush;     o-wner.     ; 

contractor,     Frank     F    Goodman 
nutlets;  4  plugs;  1  s-wltc^h. 

6011  464    Nlag-\ra;    ownei, 

contractor.   IVank   F  Goodman;    mo- 
tors. 

6012  201  Sanscme,  Rm  810;  own- 
er  ;  contractor,  I<Vank  P  Good- 
man :    9   outlets. 

6018  6014  260  O'Farreli.  1350  Mur- 
ket :    spot-li^ht    . 

6015  5t  De  Soto:  owner,  "Mankln ; 
contractor.  Malm  A  Welter-  kitchen 
fan. 

6016  1023  Lake;  owner,  Loncy; 
contractor.  Maim  A  Welter ;  2  out- 
lets ;  8  pltigi. 

C017  70S  Bniis;  owner,  Noritt, 
contractor,  Malm  and  Welter;  sign; 
circuit. 

6018  108.?  Market:  cwncr.  Squires; 
contractor,  P  &  .1  Elec;  22  o-Jtlet-j; 
24   plugs. 

6019  240r  Ira  St;  own^r,  Good- 
yesr  Rubber  Co;  contractor,  P  &  J 
Elec ;    motors. 

60.0  6(21  W  17th  Ave  200  ft  N 
Taraval;  N  Ulloa  CO  <t  W  29th  Ave, 
owners,  various;  contractor,  Eurek.-t 
Elec ;    temporary  saws  . 

0022  84  9th  S* :  owner,  ABC 
Printing;  contractor,  Century  Elec 
Conat ;  alt»:rHtlons. 

6033  2023  43rd  Avo.  cwner,  C 
Havoak;  ccntractor,  Crntury  Ele< 
Const;   I   plug  . 

6024  W  side  30th  Ave;  10  ft  N  of 
Qutntara;  owner,  IJndsay;  contrac- 
tor, Adams  Elec  Co,  temporary 
caws. 

6036  86  Mercid :  r>wner.  Calif 
Const  Co:  contractor,  Adams  BHec 
•.?0;  18  outlets;  4  brorich  drrults;  K 
plugs;  16  switches;  ov»;rhend  s^r- 
yrto^. 

6026     806   Eddy;    owner,    Richard- 


son;    contractor.     Brum  fie  Id     Elec 
S'ign :    sign. 

6027  SW  cor  Post  A  Scott;  own- 
er, Rhine;  contractor.  Brumfield 
Elec;   sign. 

6028  2225  Folsom ;  owner,  Eng ; 
contractor,  Brumfield  Elec  Co ;   sign. 

6029  13&S     Filbert ;     cwner,     ; 

contractor,  Bay  Elec  Co;  survey. 

6080  25  Pulton:  own.ir,  H;an8<»n : 
contractor.  Bay  Elec  Co;  meter  loops 
for  sign. 

6031  0038  various  31st  Ave  lo- 
cations;  ownf.r,  Lindsay;  13  outlets, 
4  branch  circuits;  15  plugs;  12 
switches ;  overhead  cable  ."ervlce. 

6080  6043  22nd  Ave  &  Pachcco  St; 
owner,  Burke  Const  &  California 
Const ;  contractor.  Adams  Elec ;  10 
outlets:  4  branch  circuits;  14  plugo; 
14  awitches;  overhead  cable  service; 
1  transformer. 

6044  S  Ortega  75  ft  S  46th  Ave; 
owner,  Lindsay;  contractor,  Adams 
Elec;   temporary  .naws. 

6045  S^  cor  3rd  &  Minna  Sta: 
owner,  Geo  D  Gels  BIdg;  contractor. 
Independent  Elevator  Co.  Inc;  ele- 
vator,   etc. 

6046  1032  Market;  owner,  Crystal 
Bowl;  contractor,  Pac  Elec  Const 
Co;   motors. 

6047  NE    cor   18th    A   Minnesota; 

owner ;    contractor,     Quality 

Elec;    overhead    service;    temporary 
saws. 

6048  2139  Green;  owner,  Seagrave; 
contractor,  Byington  Elec  Co;  S  out- 
lets;  2  branch  circuits;  2  plugs. 

ts049  2069  Jefferson;  owner,  Llad- 
quist;  contractor.  Arc  Elec  Co;  9 
outlets-  10  plugs;  8  switches;  range. 

6050  W  Vernon  275  8  Randolnh; 
owner,  McCavky;  contractor.  Arc 
Elec  Co;   temporary  saws. 

6051  55rt  Marina  Bculevard;  owner, 
Groodano;  contractor,  Arc  Blec  Co; 
1  range. 


■  <* 

S-686-^ni.  CIVIL  BNOINnBR.  re- 
cent grad.,  with  some  aurveylacMK- 
perlence,  for  large  oonupany.  fttl- 
|250  month  and  found.  Montefajr  Ca 

S-757— FIELD  SNORS..  1  for  flVT- 
veylng  and  1  for  inapectlon,  e«rtlko 
filled  dam  Job.  6-6  months.  Salary 
open.  Northern  California. 

ENGINIItlM*  SOCIITIIS 
PERSONNIL  SIRVICI.  INC. 

(Afaacyl 
N«¥fte«  D.  Cook,  Mgr. 

S7  POST  ST.  S.  p.  4 

•AHkM  nU 


OAKLAND 


46781  2405  Grove  St;  owner,  Jew 
Tom ;  (Grove  Lndry) ;  contractor,  A 
J  Redman  Elec;  2  outlets;  altera- 
tions. 

46782  2406  Grove  St;  owner,  Jew 
Tom;  contractor,  A  J  Redman;  2 
fixtures;   alterations. 

46783  4200  B'way:  owner.  Signal 
Oil  Co;  contractor,  Matson  Elec  Eq 
Co ;    outlets ;    plugs  ;    alterations. 

46784  S29  13th  St;  owner,  Hazel- 
Une  Linotype  Co;  contractor,  Para* 
mount;   motors;  new  Installation. 

46785  3614  Woodruff ;  owner.  Sllck- 
ell;  contractor,  Melrose-  4  outlets;  8 
switches ;    6  plugs  ;   alterations. 

46786  10805  Bancroft;  owner.  J 
Grey;  ccntractor,  St  Francis  Elec; 
2  outlets;  1  plug;  alterations,  new 
Installation. 

4fi787  1958  Rose  Crest;,  owner,  W 
F  Beckett ;  contractor.  St  Francis ; 
service. 

46788  10805  Bancroft;  owner.  J 
Grey;  contractor.  St  Fronds;  2 
fixtures;   alterations. 

46789  .'5260  Hollls  St;  owner.  Tiiz- 
matirice;  contractor,  Conrad;  4  fix- 
tures. 

46790  3866  Maybelle;  owner.  Fle- 
ner;  contractor,  Conrad;  6  fixtures. 

46791  4737  Virginia;  owner,  Ray 
Peterson ;  contractor,  Haynes ;  out- 
lets; Fwltches;  plugs;  new  installa- 
tions. 

46792  3301  Nicol  Ave;  owner,  Ray 
Peterson ;  contractor.  Haynes .  saw 
service;  new  installation. 

46793  451  Perkins;  o-wner,  Con- 
over;  contractor,  C  A  Langlals;  2 
outlets;  1  switch;  !  plug;  2  motors. 

46794  5515  San  Pablo:  owner. 
Joaquin  Rof<dom ;  contractor,  Sicott 
Sign  Serv;  new  installation 

46795  2314  E  19th  St;  owner.  Mas- 
tercraf t  Co ;  contractor,  Marelco  Inc ; 
2  outlets;  1  bwltch;  3  plugs;  al- 
teratlona 

46796  3307  Randolph;  owner,  J>  B 
Peterson  A  Son ;  contractor,  Marelcc 
Inc ;  6  outlets ;  4  switches .  4  plugs ; 
alterations. 

46797  820  .34th  Ave;  owner.  J  B 
Petersen  &  Son.i;  contractor.  Marelco 
Inc:  22  outlets;  18  s-witches;  80 
plugs ;    new    installations. 

46798  210  4th  St;  owner,  Brawell 
Const;  contaactor.  Parkhurst;  mo- 
tors. 

46790      ?607    F'cralta;     owner.     Sea 
Side  Oil  Co;  contractor.  Paramount; 
•=   fixtures. 

46800  3607     Peralta ;  owner 

contractor.      Paramount;      outlets; 
plugs ;  alterations ;  new  Installations. 

46801  5940  San   Pablo-  owner, , 

contractor.   El   Cerrito   fiilec ;   sign. 

46802  5676  San  Pablo;  owner 

contractor.    El    Cerrlto;    fclgn. 

46803  1218  West  St;  owner.  A 
Steffenson  ;  contractor.  Clifford ;  fix- 
tures. 

4ti804  1218  West  St:  owner.  A 
Steffenson;  contractor,  Clifford;  out- 
lets;  switches;  plugs 

4680C  .^301  Bmun ;  owner.  G  L 
Wyman;  contractor.  R  F  T-ong;  16 
outlets;   15  ftwitches;  15  plugs. 

4«80G    6077  Claremont;  owner.  Hu- 
go Muller;  contractor.  Clifford;  out 
lets;  switches;  plugs. 

if^WT  6077  Claremont;  owner.  Hu- 
go Muller;  <:ontractor,  Clifford;  fix- 
tures. 

46908  488  10th  St:  owner.  Cheln 
Bros;  contractor,  T  L4  Rosenberg: 
6   fixtures. 

46S09,  1018  Washington ;  owner. 
Oherin  Bros;  cr^ntractor,  T  L  Rosen - 
beg;  6  fixtures. 

46810      7521    Ney    Ave;    owner.    H 


White;    contractor,   T   L  Rosenbecy; 
iilteratlons.  * 

46811  3817  14t^  Ave;  o-wner.  W 
A  Rose;  contractor.  T  L  Rosenberif ; 
fir<;  repair 

46812  176  Athol  Ave;  owner.  W  A 
Rose;  ccntractor.  T  L  Rosoibery; 
repair  fire  darrage. 

46813  230  ^ladison.  owner,  How- 
ard Supply  Co;  contractor.  T  L  Ros- 
enberg;   alterations. 

46814  18th  &  Campbell;  owner,  H 
C  Capwell ;  contractor,  '  Scott-But.t- 
ner.   motors.  , 

46815  0311  Moraga  Ave;  owuer,  H 
Ulsh  ;   contractor,  Haynes ;   fixtures. 

46816  1000  92nd  Ave;  owner.  Pa- 
no's  Grocery;  contractor.  Standard 
Dlsploy;    cign. 

46817  2664  Boat  Ave;  owner  and 
contractor,  Howard  J  Martin;  10 
outlets;  1  switch;  5  fixtures;  new  in- 
ctallation. 

46818  184  Dunstan  Way;  owner,  R 
Magnani;  contractor,  O  A  Kyle;  fUi- 
tures. 

46819  1719  Castro  St;  owner. 
Chapman;  contractor,  L  R  Wallace 
Jr;  1  outlet;  4  plugs;  service;  al- 
terations. 


BERKELEY 


68218  543  Grizily  Peak;  owner, 
John  Baylord ;  contractor,  Tlmmoiu- 
Berk;  13  outlets;  14  switches;  17 
plugs;  4  circuits. 

68219  1628  Vlsalia;  owner,  B  Mar- 
ge rman ;  contractor,  Waldo  E  Bethel; 
temporary  service. 

682£0  2126  Bonar;  owner,  A  Ben. 
drickson;  contractor,  Havens-Wade; 
8  fixtures. 

68221  361  Vassar;  owner,  John  B 
Wright ;  contractor,  Havens  -  WM« ; 
25  outlets;  23  switches;  29  plugs;  • 
circuita;  rahge.  / 

68222  1503  Grizzly  Peak;  o-wnei*.  W 
Waertendyke ;  contractor,  Havana- 
Wade  ;   temporary  service^ 

* 68323  119  El  Camino  Real;  owner. 
H  Norria;  contractor,  Matson  Elec- 
tric ;  2  f  ixtues. 

68224  2129  Woolsey;  owner,  Iffty 
Hannon  ;  contractor,  Matson  Electric ; 
6  outlets;  2  switches;  6  fixturea;^  4 
plugs ;  new  service ;  4  circuits. 

68225  2111  Klttridge;  owner,  ; 

contractor,     Matson     Electric;     new 
service. 

68226  University  and  San  Pablo; 
owner  and  contractor.  Foster  At 
Kleiser;  1  sign. 

$8227  University  and  Sacnunento; 
owner  and  contractor,  Foster  it 
Klelaer;  1  aign. 

68228     1529  Sacramento  St;   owner. 

;  contractor.  Rochester  Blec- 

tric;  range. 


Official  Proposab 

L8-38»-Caat    Iron    Water    Pipe   and 
Asbestos  Cement  Water  Pipe 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  for  fumiahing  and 
delivering  40.000  linear  feet  of  asbes- 
tos-cement water  pipe  in  diameters 
4-inch  to  8-inch,  and  for  furnishing 
350,000  linear  feet  of  cast  iron  pipe 
in  diameters  2-inch  to  20-inch,  -will 
be  received  at  the  office  of  the  Elast 
Bay  Municipal  UUllty  District.  Room 
206,  512  Sixteenth  Street,  Oakland, 
Calif omla,  until  6:80  P.M.  Wednes- 
day, May  21,  1047,  and  will  at  that 
hour  be  opened  and  nead. 

Speclflcationa  No.  LB  883  covering 
the  work  may  be  obtained  upon  ap- 
plication at  Room  406  of  the  office 
of  the  District 

DANIEL  READ. 

Secretary. 
Oakland.  California, 
May  8,  1947. 

(Daily  Pacific  Builder) 
(May  13,  1»47> 


NOTICE    TO   CONTRACTOR* 
"Owner   taking   bids.   Due   May   It. 
2   P.    M.   Plans   completed.  CPA  ap- 
proval   granted.     Passenger    Station 
South    .San     Francisco.     San     Matoo 
County. 

Owner,    southern    Pacific    Company. 
Architects.     Southern    Pacific    Corr- 
pany     Associates     Bliss     and     Fair 
weather. 

Reinforced  concrete  an»i  steel  struc- 
ture; outside  walls  of  brick,  site 
32  ft    x  104  ft. 

Plans  and  specifications  may  be 
ohtalne<l  by  railing  at  room  1067,  65 
Market    St..   .San    Francirco." 

(Daily  Pacific  Buildci) 
(May  5.  12,  1947.' 


O'NEILL  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


199^   BvMi*  At*. 
San  Pnia<lM«.  CsHf. 
H,on»!  GAffi«id91I0 


.   Y  ARDS    AT  . 

75*   County   Ro*d 

San   Carlo*.   Calif. 

Phoffrt    San   Carlot   204 IM 


M 


507   Ronanxa    Boad 

t.aa   VtRaa.    Nevada 

Pkont:   Laa  Vagaa   li44 

For  a  Square  Deal  Call  O'NeilV 


M  ^uMu  pacific  guilder 
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MONDAY,  MAY  12.  1947 


Constructioii  Recession  Indicated  by  Contrad 
Analysis  of  States  East  of  Rocky  Mountains 


NEW  YORK^Evidcnce  of  a  re-4 
res^ion  from  the  higrh  volume  of 
construction  indicated  earlier  in 
the  year  was  repotted  today  by 
F.  W.  Dodge  Corporation  on  lh«' 
basis  of  a  t>tudy  of  data  compiled 
fmm  project  rontractft  awarded  ir 
the  37  ^■tates  eist  of  the  Rocky 
Mountains. 

The  severity  of  the  drop  is 
shown  in  a  compilation  of  contract 
volume,  wliich  was  maintained  at 
a  rate  of  $24  million  per  busines.s 
day  in  the  first  three  weeks  of 
Avril  compared  to  $28  million  in 
March  and  $33  million  in  April 
of  last  year.  The  decline  is  gen- 
eral, affecting  nonresidential  build- 
ing:, residential  building,  and  heavy 
engineering  construction. 

An  analysis  of  the  trend,  pre- 
pared by  Thomas  S.  Holden,  pres- 
ident of  the  Dodge  corporatior., 
states: 

"Despite  the  favorable  record 
for  the  first  quarter  as  a  who'e, 
the  month  of  March  actually  mark- 
ed the  beginning  of  the  downward 
movement.  This  readjustment  was 
accelerated  in  April. 

"In  view  of  the  known  demand, 
the  only  important  reason  to  which 
the  recession  can  be  ascribed  is  the 
rapid  rise  5.n  costs  in  the  last  six 
months.  Early  hopes  that  price 
and  wage  increases  would  be  mod- 
erate after  removal  of  control.'? 
were  not  rt;a)ized.  There  was  evi- 
dence of  stabilization  of  some 
prices    in    the    first    quarter,    but 

{irogress  was  too  slow  to  stimu- 
ate  a  second-quarter  upturn. 
Increases  Ffhciency 
"It  is  now  obvious  that  the  sta- 
bilization of  costs  essential  to  full 
construction  industry  recovery  is 
being  aflTectcc  by  the  refusal  of 
buyers.  Buyers  have  assumed  con- 
trol of  the  construction  market. 

"Dopth  and  duration  of  the  cur- 
rent recession  will  depend  on  the 
speed  with  which  price  and  coat 
adjustments  are  made  There  has 
been  a  wide  variation  in  the  rises 
of  various  materials,  some  having 
bean  moderate,  others  fantaati- 
when  compared  with  prewar  levels. 
Price  adjustments  in   varying  dc- 

Sree  will  have  to  be  made  by  pro- 
ucers,  wholesalers  and  retail  deal- 
era. 

"Hourly  wages  in  the  buildin;-: 
trades  are  not  likely  to  be  reduced. 
In  fact,  increases  are  being  asked 
by  a  number  of  trades  in  scattered 
areas.  The  stronjfest  hope  for  re- 
daction of  j;ite  labor  costs  lies  in 
improved  efficiency.  Production  pei 
man-hour  has  been  reported  at  30 
to  60  per  cent  below  n  jmial  in  re- 
cent months.  With  stabilized  ma- 
terial markets  and  normal  or  near 
normal  labor  efBciency,  ccntractor^: 
again  will  be  enabled  to  make 
competitive  lump  sum  bids. 
Adjustment  Brief 
"While  the  present  recession 
has  the  characteristics  of  a  post- 
war nrice  stabilization  movement, 
it  is  oelieved  by  many  economists 
for  important  reasons  that  neces- 
sary adjustments  will  be  made  tbie 
time  without  the  extreme  defla- 
tion of  1920  and  1921. 

"Durciior.  of  the  recession  is 
varously  estimated.  If  present 
malkdjustments  in  construction 
.  costs  can  be  conected  in  six 
months,  which  is  conceivable,,  the 
industry  should  come  thru  without 
serious  trouble.  Construction  de- 
mand and  available  investment 
funds  are  factors  favoring  a  short, 
rather  than  a  prolonged,  adjust- 
ment petiod. 
'^  Dollar  Vclame  Le«8 

"The  big  second-quarter  bulge  ir. 
contract  volume  last  year  is  not 
likely  to  be  repeated  this  year. 
There  is  some  juestion  whether 
the  total  dollsr  volume  of  work 
started  in  the  current  year  wll! 
exceed  that  of  1946  appreciably." 
-# 


Mechanical  Engineers 
To  Discuss  Newest 
In  Aviation,  26-29th 

LOS  ANGELES.— Featuring  the 
latest  scientific  advances  in  air- 
craft engineering,  meetings  of  the 
American  Society  of  Mechanical 
Engineers  will  be  h^ld  on  the 
campus  of  the  University  of  Cal- 
ifornia here  May  26  to  29,  it  wao 
announced  today  by  Dean  L.  M, 
Boelter  of  the  college  cf  engineer- 
ing. 

Principal  speakers  include  Dr. 
Lee  A,  DuRridge,  picsiient  of  the 
California  Institute  of  Technology, 
who  will  speak  on  "Increased  Saie- 
ty  in  Aviation  Through  Radar"; 
Dr.  H.  J.  Stewart,  California  In- 
stitute of  Technology,  who  will 
discuss  "The  Present  Status  of  the 
Guided  Mi.s-ile",  and  E.  H.  Heine- 
mann,  chief  engineer,  Douglas  Air- 
craft Company,  who  will  talk  on 
•'D<.'velopment  of  Aircraft  for  Su- 
personic Flight". 

Following  the  principal  speak- 
ers, section  meetings  will  bri  held 
to  discu.ss  such  subjects  as  ap- 
plied mechanics  and  metallurgy, 
heat  transfer,  instruments,  man- 
agement, rubber  and  plastics,  fuels 
and  lubricants,  production  ard 
tooling,  steam  power  and  missiles. 
General  meetings  will  be  held 
in  Chemistry  Building  19  whilr 
section  meetings  will  be  held  in 
the  Chemistry  and  Physics-Biology 
Buildings. 

Building  Section 

(Continued  trum   First   Section) 
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Plans  and  specifications  may  be 
obtained  on  application  to  the  officer 
in  charge  of  construction.  Public 
Works  Department,  U.  8.  Navy,  1230 
Pacific  Highway,  San  Diego  30.  Calif., 
upon  deposit  of  check  or  poata.1  money 
order  for  $10,  payable  to  the  Chlaf 
of  Bureau  of  Yards  and  Docks. 


5/«/47  XO 

Owner  Taking  Bld»--Oue  May  21, 

2  p.  M.— Plant  on  Pile 
Inetall   Laboratory  Equipment; 

Spec.  No.  1«847,  NOy  14406 
INTOKERN.   Calif.,  Kern  Co.   Naval 

Ordnance  Teat  Station. 
Owner— U.  S.  Navy,  officer  In  charge 

of    construction,    Naval    Ordnance 

Test  Station,  Inyokem. 
Installation  of  Approv.   186  separata 

pieces  of  equipment  In   '2liop  wing 

of    reseajch    laboratory,    involving 

(a)  unloading  from   railrt>ad  c*r«, 

(b)  moving  equipment  from  rail- 
road car,  truck,  warehouse  or  tem- 
porary shop  into  the  building,  (c) 
uncrating,  cleaning  and  assembling 
parts,  (d)  bolting  down  and  level- 
ing of  equipment,  (e)  wiring  to 
power  system  and  connecting  all 
necessary  pipelines  for  air,  gas, 
vacuum  or  liquids,  (f)  furnishing 
and  erecting  wire  fabric  inclosura 
for  toolmaker's  room. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upoi^ 
deposit  of  check  or  postal  money 
order  for  |18,  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks. 
Washington.  D.  C. 


flush  with  concrete,  ranging  in 
■l«e  from  3% -In.  to  5-ln.  and 
from  8-in.  to  18-in.  long; 

(23)  price    each,    Truscon   adjustable 
InaMts  for  %-tn.  and  H-in.  bolts; 

(24)  prte*  per  lb.  sheet  steel  piling. 
The  tot&l  bids  submitted  were: 

(A)  Ghiy    F.    Atkinson    OOb    (Alt.    1). 
»S8S,O0a 

(B)  Contracting  Engineers  Oa   (Alt. 
1),  «444,00a 

The  unit  hid*  were: 

(A)  (B) 

(1) I       I      

(Alt  1) 38S.00a00  444,000.00 

(2) 

(Alt.  2)     Add       l&OO        AAA       30.0( 
Ded       10.00       D«d       1».0( 

(a) 

(Alt  8)...Aild       4&00  Add  flB.« 

DmI       40L00  Ded  S8.0( 

(4) -Add          .075  Add  .K 

Ded          .07  D«1  .m 

4.00  Add  S.6Q 


Sectioo 


(Continned  from  F^rat  Section) 
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5/6/47  •  g 

CPA  Approval  Granted— Owner  Will 
Ask   Bids  Soon 

Temporary  Clasaroom*  (S) 

Co*t  820,000 

RICHMOND,  Calif.,  Contra  Costa  Co. 
Lrf>ngfellow  Junior  High  School,  288 
23rd  St. 

Owner— Richmond  Union  High  School 
District.  W.  T.  Helms,  superintend- 
ent of  schooU,  1100  Bissell  Ave.. 
Richmond.  Calif. 


(H) . 

(12) 

(13) 

(14)...- 


(18). 
(1«). 
(17). 
(18).. 
(1»)- 
(20)_ 


12-13— INDUSTRIAL 
BUILDINGS 


1-8— ^COMMERCIAL  BLDGS. 

5/12/47  I 

Correction 

Contract    Awarded— Work    Starts 

Within   2  Weeks 
Bank    BIdg.  Cost    $30,500 

FRESNO.   Cullf..   Fresno  County.   8X2 

Olive  Street 
Owner— Security   Ist   National   Bank. 

Wlshon    A    Olive    Branch,    Fresnc. 

Calif. 
Architect— SI  iles     O.     Clements,     210 

West    7th    St,    Los    Angeles.    Calif. 
Reinforced    concrete    (terrazzo)    steel 

truss    roof,    fireproof. 
Contractor    —    Tayor-Wheeler    Com- 
mercial    Inc.,    420     Mafford     Avsu. 

Fresno,  Calif. 

Correction  m  contractors  name  and 
address. 


9-10— EDUCATIONAL 
BUILDINGS 


SAN  FRANCISCO  REALTY 
BOARD  IS  REPRESENTED 


CHICAGO.    —  Committees    and 

Soveming  councils  of  the  National 
Bsociation  of  Real  Estate  Boards 
and  of  seven  of  its  affiliate  organ 
izations  will  meet  here  May  13 
through  17.  The  National  Com- 
mittee of  Land  Developers  and  the 
National  Committee  on  Mortgage 
Brokerage,  two  newly  organized 
groups,  will  have  sessions  also. 

San  Francisco  realtors  who  will 
attend  the  meetijigs  are  Willar.l 
•Johnson,  vice  president  of  the  San 
Francisco  chapter,  and  also  vicr- 
president  of  tho  Brokers'  Insti- 
tute; an<l  David  D.  Bohannon,  re- 
fff6nal  NAREB  vice  president. 
John  Broedon  will  attend  a  meet- 
ing of  the  sccretarys'  council. 


5/6/47  g 

CPA   Approval   Granted— Owner  Will 

Ask  Bids  Soon 
Temporary  Classrooms   (7) 

Cost  KO.OOO 
EL  CERRITO.  Calif..   Contra  Costa 

County.     El     Cerrito     Junior     and 

Senior   High    School,    Eureka    and 

Ash  bury. 
Owner— Richmond  Union  High  School 

District  W.  T.  Helms,  raperintend- 

Richmond,  Calif. 


8/6/47  10 

Owner  Taking  Bld»— Due  May  22, 
11   A,  M. 

Equipment  Foundations  and  Quonset 
Huts;   Spec.  1S460 

SAN  DIBOO.  Calif.,  San  Diego  Ca 
Navy   Electronics  Lat>oratory. 

Owner  — Public  Works  Department 
nth  Naval  District  San  Diego. 
Calif. 

Plans  by  owner. 

Construction  of  test  equipment  foun- 
dations and  the  construction  of  a 
building  to  house  the  various  equip- 
ment consisting  of  three  govern- 
ment furnished  40x100  ft  prefalT- 
rioated  steel  arrh  rib  utility  build- 
ings and  two  government  furnished 
20x50  ft.  prefabricated  steel  arch 
rib  quonset  huts  an  manufactured 
by  the  Stran-Steel  DtvMon  of  the 
Great  Lakes  Steel  Corp.;  inclndea 
earthwork,  concrete  construction, 
miscellaneous  steel  and  iron  work, 
erection  of  prefabricated  buildings, 
sheet  ratal  work,  carpentry  and 
Joinery,  glazing,  hardware,  plumb- 
ing, electrical  work,  painting  and 
other  miscellaneous  work. 


6/6/4T  u 

Low  and  Only  Bidder* 
Auxiliary  Buildings 
WILMINGTON,   Calif.,    Loe   Angeles 
County.  Harlwr  steam  plant  Island 
Ave.  and  B  St;  Spec  9S21. 
Owner— Los  Angeles  Water  A  Power 
purchasing    agent.    Room    1208,    211 
S.  Sprlns  8t,  Loa  Angeles,  CuPf 
Plans  by  owner. 

Auxiliary  service  buildings,  Units  S, 
4  and  6.  including  miscellaneous 
iron  and  stel.  electricaJ  work,  pipp- 
ing and  drainage  to  remove  all 
I  concrete  work  Interfering  with  the 
new  construction  at  the  Harbor 
steajn  plant. 

Plans   and   specifications  available 
from   purchasing  ag«it   Certified  or 
cashier's  check  for  10%. 
Low    Bidder— Quy    P.    Atkinson    Co., 
Mission  Rd.  and  Allso  St.,  Los  An- 
geles. Calif..  $383,000. 
Bids  were  submitted  on  the  follow- 
ing Items: 

(1)  lump  sum,  construct  complete 
auxiliary  service  buildings,  units 
3,  4  and  5,  including  miscellane- 
ous iron  and  steel  incidental 
thereto,  the  electrical  work,  pip- 
ing and  drainage,  to  remove  all 
concrete  work  interfering  with 
the  new  construction  and  to 
perform  all  other  related  work; 
(alt  1)  same  as  (1),  except  de- 
lete sugar  solubility  test ; 

(2)  price  per  cu.  yd.  structural  con- 
crete for  matr 

(alt  2)  same  as  (2),  except  de- 
lete sugar  solubility  test; 

(»)  price  per  cu.  yds.  other  struc- 
tural coacr«te; 

(alt  S)  same  as  (t),  except  de- 
lete sugar  solubility  teat; 

(4)  price  per  lb.  reinforcing  steel  in 
place ; 

(6)  price  per  cu.  yd.  excavation  by 
hand; 

(6)  price  per  cu.  yd.  excavation  by 
machine ; 

(7)  price  per  cu.  yd.  backfill  out- 
side building; 

(8)  price  per  lb.  miscellaneous  Iron 
and  steel; 

(9)  price  per  sq.  yd.  waterproofing; 

(10)  price  per  sq.  yd.  waterproofing 
membrane,  8-ply; 

(11)  price  each,  galvanized  iron  pipe 
sleeves  or  formed  openings  in 
walls  or  floors  of  slses  and  In- 
cluding 10-ln.  round; 

(12)  price  each,  galvanised  Iron  pipe 
sleeves  or  formed  openings  In 
walls  or  floors  of  sizes  over  10- 
in.  round; 

(13)  price  per  lb.  anchor  bolts.  V4-ln- 
to  1-ln.  diameter,  inclusive; 

(14)  price  per  lb.  anchor  bolts  over 
1-in.  diameter; 

(16)  price  per  Un.  ft  %-in.  conduit, 
installed ; 

(16)  price  per  lin.  ft  1-in.  oondnit 
instaUed; 

(17)  price  each.  4-in.  steel  outlet  heat 
with  cover,  installed; 

(18)  price  each,  4  ll/l«-in.  steel  out- 
let box  with  cover.  Installed; 

(l»)  price  per  lln.  ft  1^-in.  conduit 
installed ; 

(20)  price  per  tin.  ft  4-ln.  oondolt 
installed ; 

(21)  pice  each,  conduit  ntpplee  with 
coupingp  at  each  end,  Installad 
flush  with  concrete,  ranging  In 
sise  from  %-in.  to  2-ln.  and 
from  8- In.  to  I8-ln.  long; 

(22)  price  each,  conduit  nipples  with 
couplings  at  each  end,  installed 


(21). 
(22). 
(28).. 
(24).. 


2.00 

2.00 

.86 
.25 
.55 

4.10 

laoo 

10.00 
.30 
.SO 
.42 
.66 
2.26 
4.00 
.00 
8.25 
7.50 
18.00 
.30 
.10 


Eleotrlo   Lighting  and 

Transmission  Llnee  

Sewsra 


Streets  and   Highway*. 

Gas,  Water  and  Oil  Pipa 
Line*    .. 


40 

41 


31^2--WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


14.17— PUBUC  BUILDINGS 


5/6/47  14 

CPA  Approval  Gkranted— Unoertain 
When  Construotlon  Will  Qo  Ahead 

Bleaohora 

RICHMOND.  CaUf .,  Contra  Costa  Co. 
Richmond  Union  High  School,  28rd 
and  Tulare  Ave. 

Owner — Richmond  Union  High  School 
District.  W.  T.  Helms,  superintend- 
ent of  schools.  1100  Bissell  Ave., 
Richmond,  CaUf. 


5/8/47  ,2 

Bond  Election  in  Amount  of  >t,4O0,00O 
Offloialy  Set  for  June  >— Slate  De* 
partment  of  Public  HaaMh  Permit 
Received 
Sewage  Disposal   SystMn 
CONTRA    COSTA    COUNTY,    Calif. 
400  feet  north  of  Arnold  Highway 
on  west  bank  of  Walnut  Creek,  to 
service  area  in  and  adjacent  to  tb* 
cities   of   Walnut   Creek,    Sumn*p, 
Lafayette.  Moraga,   Orinda,  Alamo 
and  Danville. 
Owner  — Central  Contra,  Costa  Sani- 
tary   District,    Lawson     H.    W*IU. 
EfMktant;   O.    S.    Cutis,   secretary; 
trs.   Winifred  Brokke.   clerk,  V^- 
erans'   Memorial   Building,   Walnut 
Creek.  Calif. 
District  Engineer—Clyde  C.  Kannedy. 
Room   504  Atlas   BIdg,  604  IClssloa 
St.,  San  Francisco,  Calif. 
Includes  a   sewage   treatment   plant, 
central  trunk  sewer  lines  and  prin- 
cipal secondary  tnmk  sewer  Hnsa. 


5/12/47  IS 

Owner    Taking     Btde— Due     June    4. 

2   P.    IM. 
Post    Office    Repairs 

RKDDING.  Calif.,  tihasta  Co.  U.  8. 
Post    Office. 

Owner  —  Federal  Work  Agwtcy. 
Public  BIdgs.  Admin.,  office  of  the 
district  engineer.  838  U.  S.  Ap- 
praiser's BIdg.  Snn  Francisco,  Cal 

Plans  by  oM<ner. 

Includes  Interior  and  exterior  paint- 
ing and  new  lock  boxou  and  mlsc*. 
repairs,    etc. 
Specifications  obtainable  from   the 

alHJve   office. 


5/8/47  ^ 

Lew  and  Only  Bdders 

Install  Penstocks  and  Valve* 

'  Cost  m4.tM 

MUD  MOUNTAIN  DAM,  Washing- 
ton. White  River,  located  about  40 
miles  east  of  Tacoma. 

Owner— Seattle  District  Corps  of  En« 
glneers,  War  Department.  CoL  I* 
H.  Dewitt  district  engineer,  1400 
Textile  Tower.  Seattle.  Wash. 

Plans  by  owner. 

Low  Bidder  —  Qeneral  Construction 
Co.,  3840  Iowa  Ave..  BeatU*.  WaSb.. 
1264,966. 

Other  bids  submitted  May  2  w*c«: 
C.    J.    Montag    A    Sons.    Portland, 

Ore.,  $309,007. 

A.    AV.    Johnson    Co..  Inc..    flsattl*. 
Wash.,  8460,000. 


5/12/47  16 

Owner  Taking    Bld»— Due  June  6, 
2   P.    M. 

Post  Office   Repairs 

UKIAH.  Calif.,  MenJocIno  Co,.  U. 
S.    Post   Office   . 

0\»ner  —  Feder^  Works  Agency, 
Public  BIdgs..  Admin.,  office  of  the 
district  er.glneer,  838  U.  S.  Ap- 
praiser's BIdg.,  San  Francisco.  Cal. 

Plans  by    owner. 

Interior    and    exterior    painting    and 
misc.  repairs,  etc. 
Specifications   obtainat  le   from   the 

above  office. 


lS.19^REUGIOUS  BLDGS. 


6/7/47  •      19 

Contract    Awarded — Work    Startea 

May    5ti>— Excavating,    Rtmoval    of 

Sod   an^  Shrubs    Underway 
Mausoleum  Cost     630,000 

SANTA    '^RUZ,    Calif.,    Santa    Crax 

Co.    096    Ocean    Ave. 
Owner— lOOF     Board     of  ^Trustees, 

Nell  W.    Reld,   trustee  of*  property 
Architect— C      J.     Ryland.     Box    847, 

Monterey.   Calif. 
Engineer      -    D.     M.     McPhetres,    2i 

Front  St.  Santa  Cruz,  Calif. 
Reinforced    ooncre»e,    marble    floors 

tile  roof.  Inside  maible  finish 
Contrscter^— Neil   W.   Reld,  74   Locust 

St..  Santa  Crux,  Cslif. 

20.21— SOCIAL  A  RECREA- 
TIONAL  BLDGS. 


6/12/47  aa 

Awards   n^commtnd^d  to  Low 

Bidder* 
Sewage   Works   Enlargemert; 

No.   46-S 

PALO  ALTO,  Calif,  Santa  Clara  Co. 
Owner— City  of  Palo  Alto,  D*pt.   of 

Public     Works,     City     Hall,     Pblo 

Alto,   Calif. 
City   I;ngineer   —   Fabian    S.    Millar. 

City  Hall.  Palo  Alto,  Calif. 
Consulting      Sanitary      Knglneer    — 

Harry  N.  Jenks,  845  Madrono  Ave., 

Palo  Alto,   Calif. 

(1)  Sewage    Treatment    Plant 

I.OW  Bidder— Fred  J.  E:ariy  Jr.  Co., 
360  Pine  St.  San  Francisco,  Cal.. 
8103,297 

(2)  Outfsll    Sewage    Lin* 

Ijow  Bidder  -Healy-Tlbbltts  Conat  r. 
Co.,  411  Brannan  Pt,,  San  Francis- 
co. Calif.  $11,900 

(S).Drertglng   Canal 

Cow  Biddei^— A.  S.  Dutra,  266  Cali- 
fornia St  .  San  Fran.'lsco,  Calif , 
81200. 


33— 


BRIDGES 


5/12/47  IS 

Low  Bidder 

Bridges  Cost   872464.30 

SAN   BBRNAP.DINO  COUNTY.  Cal. 

Acronn    Day    Canyon    Flood    Chan- 

Approx.    5    and    7    mile*    muKt    of 
,     Upland    . 
Owner— State  of  California,  Division 

of  Highways.   Public  Works  Bldg.. 

Sacramento,   Calif. 
State    Highway    EngineerO.    T.    Mc- 
Coy.   Public    Works    BMg.,    Baorm- 

mentud,  Ckllf. 
Two  reinforced  concrete  slab  bridges 

and   approach    work. 

Bids    will    he   opened    In    the    State 
nidg..    Ix>n    Angele.i,    Calif. 
Low   Bidd/ir— Geo.   W.    Pelerson,  5967 

Barton    Ave.,    Los    Aniceles,    Calif., 

872,684.30. 


.VI 2/47  20 

Contract    Awarded 

Jr.    Fblr    BIdg.    (Rebullo) 

Cost   828.609 
STOCKTON,  Calif..  San   Joaquin  Co 

Fair  Grodnds. 
Owner— San  Joaquin  County,  county 

clerk.   Courthouse.   Stockton,   Calif. 
Private  plans. 

Repair   fire   damage   4o   building. 
Centrscter—M.    E.    Shuper,    321    Elks 

BIdg.,   Stockton,  Calif. 

Other  bids  submitted  May  1  were: 

John    Hackman.    Sto<-kton,    829,000 

J.   A   Allen.   Stockton.   830.213.04. 

Distinctive    Homes    Inc,    Stockton, 
831.200 

Elmer  H.    Dolan,   Stockton,   833.1. *iO 

8.    C     Giles    A    Co.,    Stockton.    83.1. 
450 

Wallace  D.  Harklns  Inc.-Oakland. 
863.000 


B/H/47  •  8i 

Owner    Taking    Bid»— Due    June   2, 

10   A.    M— El    Csmlne    Tr**tl* 
HACRAMRNTO  CO.  Catif.    Between 

GardenlamI  and  North  Hacrsmento 
Owner— County  of  PWcra-nento,  C.  C. 

LaRite.    county    clerk.    Courthouse, 

.Sacramento.  Calif. 
County    rngmeet— E.     A.     Falrbaim, 

Courthouse,  Sacramento.  Calif. 
Replace  present  El  Camino  Trestle. 

Speciftt  ations  obtainable  from  the 
office  of  the  county  eng!neer. 


5/6/47  H 

Contract  Awarded 

Bridge  and  Roadway    Ceet  S166;IS7J0 

FIX)RENCE-8UPERIOR  HlGHWAT, 
Ariz.  Queen  Creek,  about  10  mil** 
east  of  Florence  Junction  *Kt«ikd- 
ing  *asterly  for  a  dlatanc*  of  ap- 
proxtmatelv  1.4  mile*  to  a  point 
about  3  miles  west  of  Supartor. 

Owner— Arixona  State  Hlf^way  Com- 
mission, 17th  Ave.  and  Jaokaon  St, 
Phoanlx,  Arts. 


i 
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DAILY    PACIFIC    BUILDER 


Plans  by  eogtneerlnff  dapartmaiit  o< 
owner. 

StMl  glxd«r  brldn  And  L4  mllM  o( 
roadway,  Indudliif  grading,  drain- 
ing, baa*  material  and  road-mlzed 
bltumlnoua  aurfaoa. 

Cantraotor^Camey  Canatraotlon  Ca« 
41»  N.  7th  «U  PhoMix,  Arte. 


36— PARKS,  AIRPORTS  A 
PLAYGROUNDS 

• -     -  ,  ,         ,,  ,,      ,,,^ 

5/8/47  •     8« 

Low  and  Only  BIddar 

Park  Improvamanto  Coat  $63,503 

BAN  LBANDRO.  CaUf..  Alameda  Co. 
Bstudiilo  PartL 

Owner— City  of  San  Leandro,  H.  K. 
Burbank.  city  clerk,  City  Hall,  Ban 
Leandro,  Calif. 

Landscape  Arobltect  —  Wm.  P.  Mott, 
Jr.,  8888  Piedmont  Ave.,  Oakland. 
Calif. 

Includes  reconstruction  and  construc- 
tion and  completion  of  paving  for 
tennis,  basketball,  handball  courts, 
utility  yard  and  paths,  fencing  for  i 
tennis,  basketball,  handball  courts,  | 
utility  yazd,  transformer  pad,  con- 
crete gutters,  slab  drinking  foun- 
tain and  other  miscellaneous  struc- 
tures, tennis  court  floodlighting, 
lawn  sprinkler  system  and  other 
utilities  and.  landscape  work. 

Only  Bidder— J.  Henry  Harris.  2657 
9th  St,  Berkeley.  Calif..  |6S,603. 


8/»/47 

Plana  In  Preg 

Sewer  Main  tystam  Expansion 

Caat  82.850.000 

FRESNO,  Calif.,  Fresno  County. 

Owner— City  of  Fresno,  Fred  IL  Ash- 
ley, public  works  commissioner;  A. 
Segal.  city  engineer.  City  Ball, 
Fresno,  C«dif. 

Consulting  Ehiglneer — Koeblg  A  Koe- 
blg.  Rowan  ^dg.,  IJos  Angeles, 
Calif. 


Specifications  obtainable  from  the 
above  office  . 


40 


80 


37—     RAILROADS,  SUB- 
WAYS  A  TUNNELS 


0/8/47  87 

Low  Bidder 

Tunnel  Coat  $10^88 

SAUSM,  Ore.  Oregon  State  Hospital. 

Owner — Oregon  State  Board  of  Con- 
trol, Salem,  Ore. 

Architect — Sutton,  Whitney  A  Aan- 
dahl.  Lewis  BIdg.,  Portland,  Ore. 

1800-ft.  tunnel  (r^nforced  concrete 
8  ft  hlg  hand  10  ft  wide),  connect- 
ing the  nudn  building  at  hospital 
with    proposed    treatment   hospitaL 

Low  Bidder— Vlesko  St  Post.  Salem, 
Ore.,  1168,589. 


ELECTRIC  LIGHTING 
TRANSMISSION  LINES 


8/6/47  •  M 

Owner   Taking    Bids — Due    June   5, 
2  P.  M.  in  Les  Anpcles 

Traffic  Sl0nal    Systems 

6NTARIO.  Calif.,  San  Bernardino 
County.  A  Street  bet.  Kan  An- 
tonio Ave.  and  Canipua  Ave. 

Owner — State  of  California.  Dlvl.slon 
of  Highways,  Public  Works  Bldg . 
Sacramentu,  Calif. 

State  Highway  Engr— O.  T.  McCoy, 
Public  Works   Bldg.,   Sacramento. 

Furnish    and     install    traffic    signal 
systems  at   five  intersections. 
Bids   will   he   op«nM    in    the   Stato 

Bldg.,   Los   Ant^eles,  Calif. 
Work  involves: 

(1)  fixed  time  tmfflo  signal  systemH 
and  intersection  illumination  at 
intersections  of  A  Ft.  with  Sun 
Ai<tonlo  Ave.,  Vine  Ave.,  Sul- 
tana Ave.  and   Campus  Ave. ; 

(2)  fixed  time  traffic  signal,  nystem 
and  intrmecticn  illumination  at 
lnters*!Ction  of  A  St.  with  Eu- 
clid Ave. 

Specification  a  obtain. it  Ic  from  tht 
above  office  of  the  State  Highway 
Engineer. 


5/0/47 

Bids  Rejected 

Test  Borings;  ftpao.  1827 

SAN  FRANCISCO  BAT 

Owner— East   Bay   Municipal   Utility 

District    Room    312,    512    10tb    St, 

Oakland,  Calif. 
District  Blngineer — John  S.  Longwell, 

S12  I6th  St,  Oakland,  Calif. 
Making  borings   as   required   In   San 

Francisco  Bay  along  the  line  of  the 

future  outfall  sewer  from  near  the 

end   of  the  Key  Mole   in    Oakland 

and  extending  6600  ft  into  the  bay. 

Complete  bids  submitted  April  9 
were: 

Duncanson  -  Harrelson,  San  Fran- 
cisco,  (1)  11200;   (2)  148  per  hour. 

O.  J.  Portor  ft  Co.,  (1)  8600;  (2)  810; 
total,  15000;  (3)  815:  total,  81500;  (4) 
875;  toUl,  84500;  grand  total,  811.50a 


6/2/47  •     88 

Owner  Taking  Bki»— Due  May  27, 

1  P.  M. 
Culverts  (Repair)  Coat  892,670 

OAKLAND,   Calif.,  Alameda  County. 

Lake  Merritt  outlet  channel  at  8Ui 

St  and  10th  St 
Owner  —  City    of    Oakland,     Charles 

Don,  city  clerk.  City  Hall,  Oakland, 

Calif. 
City  Engineer— Walter  N.  Frickatad, 

City  Hall,  Oakland,  Calif. 
Repair  of  existing  culvert*,  Including 

cleaning,  sandblasting  and  placing 

of    a    reinforced    gimlte    lining   in 

sections  of  existing  culverts. 

The  work  involves: 

(1)  3072  sq.  ft  sldewall  lining; 

(2)  1820  lin  .ft  lining,  SecUon  A; 

(3)  1206  lin.  ft  lining  Section  B ; 

(4)  30,647   lbs.   reinforcing  bar  steel; 
(6)  10,320  lbs.  reinforcing  wire  mesh. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  85.  reftindable. 


3S 


6/8/47  • 

Law  and  Only   Bidder — Conduit 

OAKLAND.   Calif.,  A'ameda   County. 

Owner — CItv  of  Oe.kU:ncf,  Chas.  Don, 
City   Clerk,   City  Hall,   Oakland. 

Plans  by  owner. 

Furnish  and  Inatall  conduit  for  traf- 
fic signal   cable 

Onlv  Bidder-McGuitf  A  Hester.  796 
66th  Ave.  Oakland.  Calif..  (1)  83.15 
f2)  83.40;  (3)  13.55:  U)  fiO;  (5)  $&l; 
(8)   8117. 


5/0/47  •     39 

Ownar  Taking  BIda— Duo  May  SO, 

1  P.  M. 
Vitrified  Clay  Sewer  Cost  824,426 

OAKLAND,  Calif.,   Alameda  County. 

Portions    of    Mountain    Blvd.    and 

Joaquin  Miller  Rd.  from  La  Puerta 

to  Piedmont  Ave. 
Owner — City  of  Oakland,  Charles  M. 

Don.  city  clerk.  City  Hall,  Oakland, 

Calif. 
City  Engineer— Walter  N.  Frlckstad, 

City  Hall.  Oakland,  Calif. 
Sewer  with  appurtenances  (manholes, 

lampholes,   standplpes,   y   branches 
1     and  concrete  cradle). 

The  work  involves: 

(1)  333    lin    .ft   12-ln.   vitrified    clay 
sewer  with  concrete  cradle; 

(2)  179    lin    .ft    12-ln.    vitrified   clay 
Bowfir  * 

(3)  3009   lin.    ft    8-in.    vitrified    clay 
sewer; 

(4)  4  each  manholes; 

(5)  5  each  12-ln.  lampholes; 

(6)  6  each  standplpes; 

(7)  9  each  T  branches 
Specifications  obtainable  from   the 

office  of  the  city  Migineer  upon  de- 
posit of  85,  refundable. 


5/7/47 

Contraot  Awarded 

SiM^aoIng  Ceat  8114.868 

SAN  BERNARDINO  and  RIVXR- 
SIDE  COUNTIES,  Calif.  Between 
east  city  limits  of  Upland  and  0.6 
mile  east  of  Haven  Ava ;  between 
2.4  miles  and  0.3  mile  west  of  River- 
side and  between  Panorama  Point 
and  Squirrel  Inn. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg, 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  ICo- 
Coy,  ^^bllo  Works  Bldg,  Sacra- 
mento, Calif. 

About  10.7  miles  net  length  repairing 
highway  by  placing  plant-mix  sur- 
facing and  seal  coat  over  existing 
pavement 
Bids    were    opened    in    the    State 

Bldg.,  Los  Angeles,  Calif. 

Contractor— Matloh    Bros.,    Box    SBd 
Colton,  Calif. 
The  work  involvea: 
Location  No.  1— VIII-BBd-8-A 

(1)  16,200  tons  minimum  aggregate 
plant  mix  surfacing; 

(2)  810    tons    liquid    asphalt    (SC-6 
plant  mix  surfacing; 

(8)  44  tons  asphaltic  i>alnt  binder; 

(4)  96  tons  asphaltic  emulsion  seal 
obat; 

(5)  900  tons  screenings  seal  coat; 
Location   No.  2— Vlll-Rlv.1»-A 

(6)  4900    tons    minimum    aggregate 
plant  mix  surfacing; 

(7)  245   tons    liquid    asphalt    (SC-6) 
plant  mix  surfacing; 

(8)  13  tons  asphaltic  paint  binder; 

(9)  88  tons  asphaltic   emulsion  seal 
coat; 

(10)  350  tons  screenings  seal  coat; 
Location  No.  »— VIII-SBd-43-A 

(11)  6800    tons    minimum    aggregate 
plant  mix  surfacing; 

(12)  315   tons    liquid    asphalt    (SC-6) 
plant  mix  surfacing; 

(13)  25  tons  asphaltic  paint  binder; 

(14)  55  tons  asphaltic   emulsion   seal 
coat; 

(16)  600  tons  ascreenlnga  seal  coat. 
Total  bids  April  24  were: 

(A)  Matlch  Bros.,  8114,562. 

(B)  George  Hers  A  Co.,  San  Bernar- 
dino, 8122,806.15. 

(C)  Griffith  Co.,   Los  Angeles, 
258.80. 

(D)  Jesse   S.  Smith,  Glendale. 
874. 

Unit  bids  were: 


8126,- 
8128,. 


88 


8/C/47 

Contract  Awarded 

Traffic  Signal  tyatem  (Pumlah 
and  Inatall)  Coot  88.400 

LOS  ANGELES  COUNTY.  Calif.  In- 
tersection  of   Rosemead   Blvd.  and 

>    Broadway. 

Owner— State  of  California,  Dlvjalon 
of  Highways.  S.  V.  Cortelyou,  dis- 
trict engineer.  State  Bldg.,  Los  An- 
geles, Calif. 

Plans  by  engineemg  department  of 
owner. 

Contractor— Proooott  Eleotrlo  A  Man- 
ufsoturlng  Co^  4888  Radium  Dr., 
Loo  Angoloo,  Calif. 


39— .SEWERS 


5/12/47  89 

Contract  Awarded 

Alemspy    Sewer    Extension;    Sec.    Q; 

Spec.   19,775  Cost  8242.702 

SAN  FRANCISCO,  Calif.,  Lower  Is- 

lala  Creek  Dlrtriot  outlets. 
Owner  —  City   and    "ITonnty  of    San 

Francisco,    Department    of    Public 

Works.   Room    282.    City    Hall,    San 

Francisco,  Calif. 
City   Engineer  —  Ralph   Wadsworth 

City   Hall,    San   Francisco.   Calif. 
Contractor— Healy  -  TibbItU  Constr. 

Co..   411    Brannsn    St.,    San    Fran- 

claoo,  Calif. 


89 
10. 


5/12/4T 

Owner    Taking    Bids — Due    June 
t   P.   M.— 'Drainage  Correotlena 

Drainage  Correstlena 

SAN  FRANCISCO,  Calif..  Golden 
Gate  Park. 

Owner — Park  Commission  of  City 
and  Cotmty  of  San  Francisco.  Ger- 
ald J.  Linares,  Secretary,  Mc- 
Laren* Lodge,  Golden  Gate  Park, 
Ban   Francisco,   Calif. 

Plans  by  owner. 

Drainage    corrections    and    installa- 
tion of  ejector  pumps. 
Speclflcatlonn  obtainable  from  the 

above  office  upon  deposit  of  85  not 

rofundAbIa 


40—    STREETS  AND 
HIGHWAYS 


5/12/47  40 

Contract  Awarded 

Surfacing  Cost    )30.2«6 

KERN  COUNTY.  Calif.,  Between 
Muroc  Junction  and  65  miles  east. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  BWg . 

Sacramento,  Calif. 

State  Highway  Englneei^-O.  T.  Mc- 
Coy. F-ubllc  Works  Bldg.,  Sacra- 
mento, Calif. 

About  6.6  miles  surfacing  with  road 
mix  surfacinf;. 

Contractor — Basich  Bros.  Construc- 
tion Co.,  and  Basich  Bros.,  Box  151, 
Alhambrs,    Calif. 


5/12/47 

Contract  Awarded 

Street    Improvement 


40 


S(«c.   10,158 
Cost  83,101 
SAN  FRANCISCO,  Calif.,  GIratd  St. 

crossing    of    Mansell    and    Ordwav. 
Owner  —  City   and   County    of   San 

Francisco,    Department    of    Public 

Works,   Room   282.  City   Hall.   San 

Francisco,  Calif 
City  Engineer  —  Ralph  Wadsworth, 

City  Hall,   San    Francisco,   Calif. 
Contraoter— E.  J.  Trsaoy.  924   Irving 

St..  San   Pranelsco,  Calif. 


(A) 

(B) 

(C) 

(D) 

(1) 

82.80 

88.06 

82.67 

83.00 

(2)...-. 

13.75 

14.75 

14.00 

18.50 

(3).-. 

45.00 

27.50 

60.00 

35.00 

(4)..._. 

28.25 

24.00 

27.00 

83.00 

(5) 

4.15 

4.86 

4.40 

6.00 

(6)...-. 

2.57 

2.60 

2.46 

2.76 

(7) 

13.75 

14.85 

14.00 

1&50 

(8)...-. 

45.00 

ZIJBO 

60.00 

85.00 

(9) 

24.00 

24.80 

2&60 

86.00 

(10) 

8.65 

5.55 

8.80 

4.60 

(11) 

3.45 

8.76 

5.07 

3.50 

(12) 

13.75 

15^ 

14.00 

20.00 

(18)--. 

45.00 

86.40 

75.00 

80.00 

(14) 

26.00 

26.40 

80X» 

4S.B0 

(15) 

4.60 

5.70 

&60 

6l00 

5/7/47  .  40 

Bond  Election  In  Amount  of  8400^000 

Set  for  June  8 
Parking  Lota 

SALINAS,  Calif.,  Monterey  County. 
Owner — C^ty  of  Salinas,  F.  B.  Heple, 

city  clerk.  City  Hall,  Salinas,  CaUf. 
cnty  Engineer— Donald  Daviee,   City 

Hall,  Salinas,  Calif. 


«0 


5/7/47 

Low  and  Only  Bidders 

Street  Improvement;  Res 

SACRAMENTO,  Calif..  Sacramento 
Co.  Rodeo  Way  from  J  St.,  to  L  St., 
and  K  St  from  Rodeo  Way  to  53rd 
Street. 

Owner — City  of  S'acramento,  H.  G. 
Denton,  City  Clerk.  City  Hall.  Sac- 
ramento, Calif. 

City  Engmeer  —  Fred  Klaus,  City 
Hall,    Sacramento,    Calif. 

Low  Bidder  —  McGillivray   Construc- 
tion Co.,  Box  873,  Sacramento,  Calif., 
811,196.75. 
Work   Involvea : 

(1)  904   cu.    yds.   excav.    and   grad- 
ing; 

(2)  8  cu.  yds.  fill  grading; 

(3)  930  lin.  ft.  curb  and  gutter  cut 
No.  ((,  to  const ; 


(4)  724   lin.  ft  curb  and  gutter   Nu 
18,  to  const; 
(6)  9(i36  s.   ft.  S%   inch,   cone    aide- 
walk  to  conat ; 

(6)  25.40B  sq.  fi  5*4  Inch.  cone,  pave- 
ment to  const; 

(7)  6  St.  monuments  to  place; 

(8>  1  gutter  drain  No.  11,.  to  const ; 
(9)  854  lin.  ft.  6  in.  VI  sewer  pipe 
to  const; 

(10)  60   Itn.   ft.   4   in.   VI  sewer  pipe 
to    const. ; 

(11)  6  8x6x4  in.  VI  sewer  pipe  wyes 
to  place; 

(12)  4    6x6x6    in.    VI    pipe    tees    to 
place; 

(18)  4  6x6x4  in.  VI  pipe  tees  to  place, 
(14)  2   manholes    to    const.; 
Q5)  1  manhole  to  reconstruct; 

(16)  90  sq    ft.  driveway  to  remove; 

(17)  12  install  1  inch  water  services. 
Total  bids  May  2  were: 

(A)  McGillivray     Construction      Co., 
811,196.75. 

(B)  A.   Teichert  Sc  Son,  Inc.,   Sacra- 
mento. 111,506.90. 

(C)  J.   R.  Reeves,   Sacramento,   fll,- 
510.76. 


Unit  prices  were: 

(A) 

(B) 

(O) 

(1)-.  .....   .. 

8    .86 

1    .76 

8  1.80 

(2) 

.10 

.16 

.76 

(8) — 

1.60 

1.66 

1.60 

(4)    _.„    

1.25 

1.16 

1.16 

(5).... 

.185 

.20 

.185 

(6) 

.185 

.19 

.18 

(7)^.     _ 

X0O 

8.60 

4.00 

(8) ,.- 

17.00 

18.00 

17.60 

(9) „.... 

1.86 

1.46 

1.46 

(10) 

1.35 

1.86 

LOO 

(11) 

&60 

3.00 

4.00 

(12) 

8.60 

aoo 

4.60 

(13) -.. 

8.B0 

3.00 

4.60 

(14) „. 

8B.00 

85.00 

86.00 

(15) 

12.80 

18.00 

20.00 

(16) __. 

.20 

.26 

M 

(17) 

a».oo 

25.00 

20.00 

5/6/47  *  40 

Bids  Rejected 

Resurfacing  Coat  816,782.60 

ORANGE  COUNTY,  Calif.  Between 
one  mile  south  of  CSalivan  and  1.4 
miles  north  of  El  Toro  Road. 

Owner — State  of  California,  Division 
of  Highways,  S.  V.  Cortelyou,  dis- 
trict engineer.  State  Bldg.,  Loe  An- 
geles, Calif. 

Plans  by  engineering  department  of 
owner. 

About  one  mile  resurfacing  existing 
pavement  with  plant-mixed  surfac- 
ing, placing  imported  borrow  on 
shoulders  ajid  applying  bituminous 
surface  treatment  thereto;  and 
about  2.4  miles  placing  imported 
borrow  on  shoulders  and  applying 
bituminous  surface  treatment 
As   previously   reported.  Cox   Bros. 

Construction    Co.,    Box   36,    Stanton, 

Calif.,  at  816,762.50,  submitted  the  low 

bid. 


5/9/47  •     40 

Owner  Taking    Bide— Due   May   12,  2 

P.  M.  (Bidders  Figuring) 
Grading,  Roads,  Etc;  Serial  No. 

04-20«-47-77 
PRESIDIO     OF    SAN     FRANCISCO 

and  TWO  ROCK  STATION,  Calif., 

San  Francisco  and  Sonoma  Cos. 
Owner — San  BVancisco  District  Corps 

of  Engineers,  War  Department  74 

New    Montgomery    St,    San    Fan- 

clsco,  Calif. 
Plans  by  owner. 

Unit  quantities  were  given  May  6. 

The     following     contractors     have 
taken  out  plans: 

H.   E.    Rahlmann,   251   Kearny   St, 
San  Francisco,  Calif. 

Robert  McCarthy,  1050  Klrkham  St, 
Sna  Francisco,  CaUf. 

Erbentraut  &  Summers,  606  Penn- 
sylvania St,  San  Francisco,  Calif. 

Leo   Epp,    Inc.,    317  Broderick    St, 
San  Francisco,  Calif. 

Midstate    Construction    Corp,    427 
Bryant  St,  San  Francisco,  Calif. 

M.  A  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Daley    Bros.,    Box    127,    Belmont, 
Calif. 

Peter    Sorensen,    027    Arguello    St, 
Redwood  City,  Calif. 

Charles  C.   MacClosky,   112  Maiket 
St,  San  Franciaco,  Calif. 

B.  A  R.  Construction  Co.,  268  Mar- 
ket St.,  San  Francisco,  Calif. 

James  I.   Barnes  Construction  Co^, 
941  Russ  Bldg.,  San  Francisco,  CaUf. 

A.    M.   Hardy,    730  Clementina   St, 


UNIFORM    ^    DEPENDABLE 


5/12/47 

Contract   Awsrded 

Street    Improvement 


40 


Spec.    20,210 
Cost  88881  32 
SAN  FRANCISCO.  Cillf..  Revera  St. 

betweeen    37th    and    88th    Avenues. 
Owner   —   City   and   County   of   San 

Francisco,   Dept   of  Public  Works, 

Rm.  282,  City  Hall,  San  Francisco. 

Calif. 
City  Engr.— Ralph   Wadkworth,   City 

Hall,    San    Francisco,   Calif. 
Contractor— Fay     Improvement     Co., 

760  Market  St.,  San  Franclaoo,  Cal. 


40 


5/12/47 

Owner   Taking    Bids — Due    June   4, 
2    P.    M. 

Driveway   Extension 

HATWARD.  Calif,  Alameda  Co.  U. 
S.    Post    Office 

Owner  —  Federal  Works  Agency, 
Public  BIdga.  Admin.,  office  of  the 
district  engineer,  888  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco, 
CaUf. 

Plans  by  owner. 


There  is  no 

substitute 

for  good 


•  •• 


„.^IWKMI 
!■■■ 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTIUCTION 


MONDAY.  MAY  12.  1947 


San  Franciaco.  CaUf. 

Payne  Construction  Co^  888  Btli  BL, 
San  Franciaco,  Calif. 

Louis  BenelU.  1860  We«t  Ava..  Ittat* 
Rosa,  Calif. 

H.  &  D.  Conatruction  Oa,  8  Lana- 
dale  Ava,  San  Anaelmo,  CaJtC. 

D.  L.  FauU,  700  Mendocino  Ava* 
SanU  Rosa.  Calif. 

C.  W.  Hanson,  1801  Sonoma  Aroi, 
Santa  Rosa,  Calif. 

Charles  Hood,  616  Silva  Ava,  Baata 
Rosa,  Calif. 

A.  F.  Mattock  Co.,  212  Clata  St., 
San  Francisco,  Calif. 

Whalin  Bros.,  2942  2Srd  Ava,  Oak- 
land,  CaUf. 

Marin  Corp.,  Box  417,  SausaUto, 
Calif. 

Parker,  Steffens  ft  Pearce,  185 
South  Park.  San  Francisco,  Calif. 

Charles  L.  Harney,  675  Berry  St* 
San  Francisco,  Calif. 

Fredrlckson  &  Watson  Conatrue- 
tion  Co.,  873  81st  Ava,  Oakland,  CaUf. 

Eaton  &  Smith,  716  Ocean  Ave., 
San  Francisco,  Calif. 

Brown -Ely  Co.  ,7360  Schmidt  Lane, 
El  Cerrito,  Calif. 

C.  M.  Syar,  Box  1481,  Vallejo,  CaUf. 

Ferrabee,  Kennedy  ft  Richmond, 
2507  Koolsey,  Berkeley.  CaUf. 

Heafey- Moore  Co.,  844  Wgti  8t^ 
Oakland,  Calif. 

J.  Henry  Harris,  2657  9th  St,  Beric- 
eley,  Calif. 

San  Francisco  Paving  Co.,  50  Post 
St.,  San  Francisco,  Calif. 

Johnson,  Drake  ft  Piper,  1786 
Franklin  St,  Oakland,  Calif. 

Piombo  Constuction  Co.,  1571  Turk 
St.,  San  Francisco,  Calif. 

A.  G.  Raisch,  2048  Maiket  St,  San 
Francisco,  Calif. 

Union  Paving  Co.,  168  Sutter  St. 
San  Francisco,  Calif. 

H.  L  Harp,  544  Market  St.,  Ban 
Francisco,  Calif. 

O.  C.  Jones  ft  Sons,  1801  Dwlght 
Way,  Berkeley,  Calif. 


MOhPAY.  MAY  \l  1947 


DAILY    PACIFIC    BUILDER 
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5/8/47  40 

Owner  Taking    Bids— Due    May   IS 
Grading,    Bridget,    Etc. 

OREGON 

Owner  —  State  of  Oregon,  Highway 
Corrniisflon,  Public  Service  Blug., 
Portland,  Ore. 

Plafis  by  ergrg.  dept,  of  owner. 
Projects  include: 

Benton  and  Lincoln  Counties — Alsea 
rock  production  project  on  the 
Alsea  and  > Isea-Deadwoodi  high- 
ways. State  job.  Requires  10,0(N> 
cu.  yds.  erudhed  rock  in  stockpiles 
and  2,200  cu.  yds.  deposited  on 
road 

Clackamas  and  Wasco  Counties  — 
44.13  miles  reoiling  on  t^e  Sandy - 
Wapin'tla  Junction-Clear  Crwek 
section  of  the  Mt  Hood-Wapinltia 
highway.   State  job. 

Klamath  County  —  Construct  three 
bridges  over  Sprague  river.  State 
Job. 

Mncoln  County — 0.40  miles  of  grade 
widening  and  bituminous  macadam 
surfactnK  on  the  Waldport  section 
of  the  Oregon  Coact  highway. 
State  job 

Lincoln  County  —  1.17  miles  of  re- 
f^rading.  and  4.28  miles  of  bi- 
tuminous macadam  surfacing  and 
•lumirhing  of  1300  .  cu.  yds.  of 
crushed  rock  on  the  Miner  C  reek- 
Agpite  Beach  sjtctlon  of  the  Oregon 


.1 U  ;  i  D    B  I 


PACIFIC  PORTLAND  CEMENT  COMPANY 


'AN    »CANri<,CO 


COASrWIDE  SERVICE 


POO ; I 'V.N o 

St ATTir 


• 

Ho^  many 

jobs 
equal  $30 


During  the  course  of  one 
year  many  subscribers  to  the 
"Builder*'  profit' by  having 
additional  copies  delivered 
to  various  Departments  and 
Branches  throughout  the 
State. 

For  an  extra  ^30  per  year" 
(or  ^3  per  month)  they  as- 
.sure  themselves  each  office, 
department,  or  branch  is 
getting  timely,  specific  tips 
on  construction  news  —  and 
getting  them  fast  and  firtt 
hand.  The  well-rounded 
editorial  coverage  of  the 
"Builder"  is  must  reading 
for  well  informed 
contractors. 

For  an  additional  subtcrip- 

tion   phone:  MArket   7110 

or  write 

SsbtcrfpfloR  Daporfaaaf 

DAILY  PACIFIC  lUILDII 

tiiicea  Aaaai  •  P.  O  las  S373 

Son  Fraacltca  If,  CalH. 


Coast    Highway.    Federal    aid    Job. 

Multn<>mah  and  Washington  Coun- 
tlea— 0.60  miles  grading  and  3.70 
milea  paving  on  the  Barbur  Bouio- 
vard-Boones  Ferry  roads  section 
of  the  West  Portland  -  Hubbard 
highway.  Federal  aid  job. 

Polk  County— 0.75  miles  of  graduig 
and  bituminous  macadam  surfac- 
ing on  the  Forest  Hill  section  of 
the  Salmon  River  Highway.  State 
Job. 

Poik  County  —  Construct  272-foot 
concrete  bridge  over  South  Yam- 
hill river  on  Salmon  lUver  high- 
way near  Valley  JuncUou;  State 
Job. 

Tillamook  County  —  Construct  100- 
foot  pony  trues  span  on  concrete 
piers  wlkh  116  lin.  ft.  pile  trestle 
approach  at  each  end  over  Trask 
river  on  the  Netartc  Secondary 
highway  near  Tillamook  and  O.ft 
miles  of  grading  and  surfacing  of 
roadway  approaches  thereto  State 
Job. 

Wallowa  County— 0.88  miles  grading 
on  north  unit,  Washington  Stale 
llne-Buford  Creek  section  of  the 
Enterprise  -  Lewiston  highway 
State  job. 
Specifications  obtainable  from  of 

fice  of  the  State  Highway  Commie - 

sion,   S^lem,   Ore.,   upon   p^ment  of 

%2  per  set. 

B/8/47  iO 

Contraet  Awarded 
Sidewalks,  Curb  and  dutter 

Cost    $3828 
MODESTO,   Cal.,   Stanislaus  County. 

Shackelford  Sobool  site  on  Crow's 

Landing  Rd. 
Owner— Modesto  City  School    District, 

IE.    D.    Abbott,    secretary,    Capitol 

School    Bldg,    14th     St.     .Modesto, 

Calif. 
Plans  by   owner. 
Contractor — Standard    Msterials    Co., 

1411   Vth   St.,  Modesto,  Calif. 


a/8/47  •  10 

Owner  Taking  Bids — Due  May  26,  10 

A    M.  —  Franklin    Blvd.    Improve- 
ment 
SACRAMENTO     CO.,     Calif.      From 

city  limits  to  47th  Avenue. 
Owner — County  of  S'acramento.  C.  C. 

LaRue,    county    clerk,    Courthou3t» 

Sacramento,  Calif. 
County    Engineer— E.    A.    F^irbalrn, 

Courthouse,  Sacramento,  Calif. 
About  two  miles. 

Specifications  obtainable  from   the 
office  of  thfc  county  engineer. 


40 


5/0/47 

Contraot  Awarded 

Grading,  Eto. 

MONTBRSrr,  Calif.,  Monterey  Co. 
Webater  St.  betvyeen  Camlno  El 
Elstero  and  Figueroa  St. ;  Robinson 
St  between  Ctimino  El  Bstero  and 
Figueroa  St;  Anthony  St  between 
Camlno  EI  Bstro  and  Figueroa  St.; 
and  Cortes  St  between  Webster  St 
and  Peari  St  and  l>etween  Pear 
St  and  Franklin  St 

Owner  —  City  of  Monterey,  BL  C. 
Walker,  city  clerk,  CSity  Hall,  Mon- 
terey, Calif. 

City  littglneer  —  Howard  Severance, 
City  Hall.  Monterey,  Calif. 

Includes  (1)  67.700  sq.  ft  roadway 
pavement;  (2)  18.000  sq.  ft  con- 
Crete  sidewalk ;  (3)  3336  Iln.  ft  curb 
and  gutter;  (4)  16  sidewalk  cross- 
ings; (5)  464  lin.  ft  concrete  gut- 
ter. 8-ft  wide. 

Contraetof^— Qranlte  Constniotlon  Co., 
Box  WW,  Watsonvllle,  Calif..  (1) 
S0L22:   <2)  $0.2»;   (3)  $2;  (4)  930;   (5) 

ma 

5/8/47  40 

Owner   Taking    Bids — Due   June   2, 

7:30  P.   M. 
Street    Improvement  Cost.   $38,950 

CARSON  CITT.  Nev.,  Ormsby  Co. 
Owner— City   of  Carson    City.    Man 

etta  Legate,  City  Clerk,  Courthoua.? 

Carson  C>ty,  Nev. 
City  Engineer  —  Robert  WIckenden, 

Courthouse.    Carson    CUy.    Nev. 
Includes  curbs  end  gutters,  road  mix 

eurfaciog   and    iufctalling   drainage 

structures. 

Specifications  obtainable  from  the 
office  of  the  city  clerk  upon  d«?posU 
of  $5.00,   refundable. 


TACNA-TT80N  HIOHWAT.  Aria. 
From  Taena  on  U.  S.  Route  80^ 
about  40  miles  e€Mt  of  Tuma  and 
extending  about  6.66  miles  north- 
easterly to  Mohawk  Valley  SchooL 

Owner— Ariaona  State  Hli^way  Com- 
mission,  17th  Ava  and  Jackson  St, 
Phoanlx,  Aria. 

Plans  by  engineering  department  o< 
owner. 

Includes  road-mixed  bltumlnoua  siur- 
face,  furnishing  and  placing  se- 
lected material,  eta 

Contractor— Bartol  A  Shearw  Con- 
tracting Co.,  1860  ft.  7th  8t,  Phoa- 
nlx, Ariz. 


8/7/47  •       40 

Owner  Taking    Bids— Due   Msy   12, 
8   P.   M.   (Unit  Quantities) 

Street    Improvement 

ANTIOCH,  Calif..  Contra  Costa  Co. 
lout  St    between  L  and  O  Sts. 

Owner  —  City  of  Antioch.  M.  V. 
Jones,  city  clerk,  City  Hall,  An- 
tioch,   Calif. 

Engineer— John  S.  Bates,  3134  Eton 
Ave..    Berkeley,   CaUf. 

Includes  Etreet  excavating.  fllUnc 
and  grading,  providing  and  placing 
to  a  depth  of  12-in  imported  bor- 
row as  foundation  material  and 
crusher  run  base  to  a  depth  of  6-m, 
and  surfacing  a  24-ft.  wide  strip 
with  armor  coat  surface,  and  the 
application  of  penetration  oil 
treatment  to  the  7-ft  shoulders 
constructed  as  part  of  the  work 
on  either  side  of  the  paved  street, 
and  the  grading  and  paving  neces- 
sary tc  Join  together  O  St  with 
10th   St 

,  Work  involves: 

(1)  1129  cu.  yds.  .street  excav.,  plac- 
ed in  fill: 

(2)  1421    cu.    yds.    street    excav.,    dis- 
pose  as   directed; 

(3)  1967  tons  imported  borrow  foun- 
dation   material; 

(4)  1086  tons  crusher  run  base; 

(6)  2944    sq    .yds.    armor    coat    sur- 
facing • 

(6>  3.4    tons     penetration     oil     treat- 
ment on  shoulders. 
Specifications  obtainable  from   tho 

office  of  the  city  clerk  and  city  en- 

gineeer;    no   deposit    required. 

5/9/47  40 

Contract   Awarded— Construction 
Will  SUrt  Soon 

Street  Improvement;   Res.  No.  S 

Cost  $2,2»4.20 

VAmSJO.  Calif.,  Solano  Co.  Stutx 
Alley  from  Sacramento  St.  to  Marin 
St 

Owner  — City  of  Vallejo,  Melvln  F. 
Brooks,  city  clerk,  City  Hall.  Val- 
lejo, Calif. 

City  Engineer— T.  D.  Kilkenny,  City 
Hall,  Vallejo,  Calif. 

Includes  paving  for  width  of  17  feet 
with  one  course  plain  portland  ce- 
ment class  A  concrete  pavement 
five  inches  thick. 

Contractoi^^E.  E.  Lowell,  Box  148, 
Vallejo,  Calif. 


40 


40 


B/8/47  • 

Three  Lew  Bidder* 

Highway  Cost.   $281,98».41 

L.IN'"?OLN  CX).,  Nev.  PVom  Ploche  to 
Unlna  FAS  Road  No   682 

Owner  — SUte  of  Nevada,  Depaai- 
ment  of  Hlghv/^ays.  Heroes  Me- 
morial Bldg.,  Carson  City.  Nevada 

eute  Highway   Ei.gr .-i-Robt.   A.   Al- 
*      len.  Carson  City.  Nevfc«M 
"^  About   15.087   ralles    >f  highway;   180 
days  completion    time. 

liOw  Bidder— Fr<»d«ricksf'n  Jc  Kasler, 
212  l&th  St,  Sacrameiito,  CalT, 
$281,889.41. 

Second    atid    third    low    bids    sub- 
mitted May  6  were: 
Isbcll    Constr    Co.,    Reno.    Nevada. 

$287^175.12. 
Dodge   Constr,    Inc..   Fallon.    Nev., 

$297X115.95. 

5/8/47  •  <0 

Three  Low  Bloders 

Highway  Cost.   $662,872.77 

.SIJRO  COUNTY,  Nev.  From  >4  mile 
3  cast  of  North  Fi  rk  bridge  to  Deeth 
'     Route  1.  Sections  B.  C  and  D2. 

Owner  — State  of  Nevada.  Depart- 
ment of  Highways.  Heroes  Mt- 
morial  Bldg,  Carson  Cty.  Nevada 

Plate  Highway   Engr— Robt   A.   Al 
len.  Canon  City,  Nevada. 

Low  Bidder— Silver  State  Constr.  Co 
S.  Main  St,  Fallon,  Nev.,  $662,- 
t72.77. 

Becond    and    third    low    bids    sub- 
mitted May  6  were: 
W     W.    Clyde    &    Co.,    Springvlllo, 
Utah,   $665.09781 
Dodge   Constr,  •  Inc.,   Fallon,    Nev.. 

$666,666  06.  • 

5/6/47  *• 

Contraot  Awardad  .,«--. 

HIghawy  Improvament      Coot  $ai,aR6 


6/6/47 

Contraot  Awarded 

Highway  Cost  $S73,01&M 

PHOENIX-ROCK  SPRINGES  HIQH- 
WAY,  Arisona. 

Owner — Arisona  State  Highway  Com- 
mission, 17th  Ave.  and  Jackson  St, 
I%oenlx,  Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  draining,  select  ma- 
terial, aggregate  baae  and  bitu- 
minous surface  treatment 

Contractor— Larson  Conatruotion  Co., 
Box  1572,  Phoonix,  Arts. 


6/6/47  40 

Owner  Taking  Bld^— Duo  May  1i^ 
2  P.  M. 

Bridge 

GADSDEN -YUMA  HIGHWAY,  Arts. 
Avenue  B  bridge  crossing  West 
Canal,  approximately  16  miles  west 
of  Yuba. 

Owner — Arizona  State  Highway  Com- 
mission, 17th  Ave.  and  Jackson  St, 
Phoenix,  Ariz. 

Plans  by  engineering  department  of 
owner. 

Incudes     removing    existing    timber 
bridge  and   constructing  new  con- 
crete bridge  on  concrete  piling. 
Specifications    obtalnabe    from   the 

above  office  upon  payment  of  $8.75. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


5/6/47  41 

Owner  Taking  BIda— Oua  May  2% 
10  A.  M. 

Pipeline  Tunnolo  and  Struoturao; 
•poo.  1813 

PROVO  RIVER  PROJBKTT,  Utah. 
Salt  Lake  Aqueduct  Aqueduct  Di- 
vision. 

Owner— U.  S.  Bureau  of  Reclamation. 
Prove.  Utah. 

Plans  by  owner. 

Station  0  plus  30.5  to  station  296  plus 
49.1,  station  1764  plus  66.7  to  station 
1875  plus  60,  station  1907  plus  00  to 
station  1992  plus  10.  and  statton 
2012  plus  40  to  station  2201  plna 
74-5,  and  blowoff  at  station  1748 
plus  90,  and  wasteway  at  station 
1746  plus  65.  The  work  under  sched- 
ule No.  1  la  located  from  8  to  15 
miles  northeast  of  Prove,  Utah,  and 
the  work  under  schedule  No.  2  la 
located  from  8  to  9  miles  southeast 
of  Salt  Lake  City,  Utahr  850  days 
completion  time. 
Bstlmated  quantles  are : 
Sohodulo  No.  1 
Station    O-ffOJ  to    Station   293~h40.1 

(1)  73,400   ou.  yds.    benching,    com- 
mon, for  pipline  construcUon; 

(2)  206,900  cu.  yds,    benching,  rock, 
for  pipeline  construction; 

(8)  4000  cu.  yds.   excavation,  com- 
mon, for  river  channel  change; 

(4)  1800  cti.    yds.    excavation,  rodt. 
for  river  channel  change; 

(5)  7U0O  cu.  yds.  axcaavtloa.  com- 
mon, for  pipe  trench; 

(6)  81,200  cu.  yda  excavation,  rock, 


for  pipe  trench; 

(7)  12,000  cu.  yds.  excavation,  oom- 
nu>n,  for  structures; 

(8)  5600  cu.  yds.  excavation,   rack, 
for  structures; 

(9)  7200    cu.    yda    axcavatlon,    all 
claaaea.  In  tunnels; 

(10)  500  cu.  yds.  compacted  embank* 
menta; 

(11)  40,000  sta.  cu.  yda.  overhaul; 

(12)  103,700  cu.  jrds.  backflU; 

(13)  furnishing  and  placing  S  cu. 
yds.  of  pea-gravel  backfill; 

(14)  compacting  15.400  cu.  yda  back- 
fUl; 

(15)  100  sq.  yds.  dry- rook  pavtng; 

(16)  600  cu.  yds.  riprap  r 

(17)  removing  and  replacing  riprap, 
lump  sum ; 

(18)  furnishing  and  Installing  66,000 
lbs.  permanent  steel  tunnel  sup- 
ports; 

(19)  fumishng  and  erecting  28  M 
b.m.  of  permanent  timbering  In 
tunnels ; 

(20)  furnishing  and  installing  10,000 
Iba  of  plate  steel  tunnel-liner 
plates; 

(21)  80  cu.  yda  washed  gravel  or 
spalls  outside  of  plate  steel  tun- 
nel-liner plates; 

(22)  constructing  2200  lin.  ft  6-ln. 
diameter  tunnel  drains; 

(23)  laying  450  lin.  ft  6-ln.  diameter 
sewer  pipe  with  cemnted  Joints ; 

(24)  drilling  200  lin.  ft  grout  holes 
not  more  than  10  ft  deep;' 

(25)  placing  100  lbs.  grout  {Ape  and 
connections ; 

(26)  400  cu.  ft.  pressure  groutlngs ; 

(27)  1300  cu.  yds.  concrete  in  struc- 
tures; 

(28)  2000  cu.  y4f.  concrete  in  ttinnel 
lining; 

(29)  1830  cu.  yds.  concrete  In  foun- 
dation for  concrete  pipe; 

(30)  furnishing  and  handling  24,840 
bbls.  cement; 

(31)  placing  250,000  lbs.  reinforce- 
ment bars  in  structures; 

(32)  placing  150  sq.  ft  elastic  filler 
material  in  Joints;' 

(33)  placing  640  lin.  ft  rubber  water 

stops   in  Joints; 

(34)  dampproofing  176  sq.  yds.  of 
walls; 

(35)  furnishing  and  placing  155  sq. 
ft  of  insulation  and  roofing; 

(36)  furnishing  and  Installing  200 
lin.  ft,  embedded  electrical  con- 
duit 1^-ln.  and  less  in  diam- 
eter; 

(37)  furnishing    and    Installing    250 
lin.    ft    burled  conduit.    2-in.   in 

diameter; 

(38)  furnishing  and  installing  25  lbs. 
conduit   boxes.    Junction    boxes 

*  and  cabinets; 

(39)  furnishing  and  installing  20  lbs. 
of  embedded  ground  wires; 

(40)  furnishing  and  placing  3300  lbs. 
of  metal  thimbles  in  precast 
concrete  pipe; 

(41)  lajrlng  100  lin.  ft  24-in.  diameter 
corrugated  metal  pipe; 

(43)  laying  100  lin.  ft  SO-tn.  diameter 
corrugated  metal  pipe; 

(43)  Installing  2300  lbs.  frame  and 
gruldes   for  fixed-wheel  gate; 

(44)  instalUng  2500  Iba  fixed-wheel 
gate; 

(45)  InsUllIng  1200  lbs.  fixed-wheel 
gate  hoist; 

(46)  installing  7500  lbs.  trashrack 
metal  work ; 

(47)  installing  8000  Iba  of  standard 
metal  pipes; 

(48)  fumishln  gand  installing  con- 
trol-house   metal    work,    lump 

"  sum ; 

(49)  installing  40,000  lbs.  miscellane- 
ous metal  work; 

(50)  transporting  and  placing  110 
pipe  sections  now  In  storage; 

(51)  manufacturing  and  lajring  12,- 
560  lin.  ft  of  69-ln.  diameter 
precast  concrete  pipe,  symbol 
A-50; 

(62)  manufacturing  and  laying  1460 
lin.  ft.  60-ln.  diameter  precast 
concrete  pipe,  symbol  A-75; 

(53)  manufacturing  and  laying  40 
lin.  ft  69-ln.  diameter  precast 
concrete  pipe,  symbol  A- 100; 

(54)  manufacturing  and  laying  4880 
lin.  ft  69-in.  diameter  precast 
concrete  pipe,  symbol  B-50; 

(55)  manufacturing  and  laying  560 
lin.  ft  69-ln.  diameter  precast 
concrete  plep,  symbol  B-75; 

(56)  manufacturing  and  laytnf  40 
lin.  ft.  60-ln.  diameter  precast 
concrete  pipe,  symbol  B-lOO,' 

(57)  manufacturing  and  laying  4800 
Iln.  ft  69-ln.  diameter  precast 
concrete  pipe,  symbols  C-SO  and 
D-50; 

(58)  manufacturing  and  laying  640 
Iln.  ft  69-in.  diameter  precast 
concrete  pipe,  symbols  C-75  and 
D-75; 

(59)  manufacturing  and  laying  40 
lin.  ft  69-ln.  diameter  preoast 
concrete  pipe,  symbols  C-100 
and  D-100. 

Schedule  No.  2 
Station  1764-^66.7  to  Station  1S7»-i-B0l 
Station  1907-1^00  to  Station  1t8»«-10^ 
and  Station  20124  40  to  Station 
2001-^74.5,  and  Blowoff  at  ftUtlon 
174S-I-90,  and  Wasteway  at  Station 
17464«. 

(60)  165UX)0  cu.  yds.  benching,  com-  ' 
mon,  for  pipeline  construction; 

(61)  47,600  cu.  yds.  benching,  rock, 
for  pipeline  construction; 

(62)  155,000  cu.  yds.  excavation,  com- 
mon, for  pipe  trench ; 

(63)  11,000  cu.  yds.  excavation,  rock, 
for  pipe  trench ; 

(64)  80(X)  cu.  yda  excavation,  com- 
nu>n,  for  structures; 

(65)  1000  cu.  yds,  excavation,  rock, 
for  structures; 

(66)  6800  cu.  yds.  compsMsted  em- 
iMtnkment; 

(67)  20.<X)0  sta.  cu.  yds.  overhaul; 

(68)  llOJOO  cu.  yda  backfUl; 

(60)  compacting  14.000  ou.  yds.  back- 
fill; 

(70)  175  sq.  yds.  dry-rock  paving; 

(71)  66B  cu.  yda  riprap; 

(72)  900  cu.  yds.  concrete  in  struc- 
tures; 

(78)  660  cu.  yds.  concrete  In  foun- 
dation for  ooocreta  plpo; 


(74)  famishing  and  handling  30^960 
bbia  cement ; 

(75)  placing  121.000  Iba.  relnforoa- 
ment  bars  in  structures; 

(76)  placing  25  sq.  ft  elasUo  filler 
material  in  Joints; 

(77)  placing  415  lin.  ft  rubbar  water 
stops  in  Joints ; 

(78)  dampproofing  70  sq.  yds.  of 
walls; 

(79)  removing  60  ou.  yda  existing 
concrete  paving  in  Sam  Park 
Reservoir ; 

(80)  furnishing  and  laying  ITOO  Itn. 
ft  4-ln.  diameter  ooocreta  pipe ', 

(81)  furnishing  and  laying  80  Un.  ft 
24-ln.  diameter  concrata  plpo; 

(82)  furnishing  and  laying  740  lin. 
ft  42-ln.  diameter  o<mcrete  pipe ; 

(88)  furnishing  and  placing  8000  iba. 
metal  thimbles  in  preoast  eon- 
Crete  pipe; 

(84)  installing  1610  iba  flap  gate; 

(85)  Installlag  66,600  Iba  standard 
metal  plpea; 

(86)  Installing  84400  lbs.  mlscellana- 
ous  metal  woric ; 

(87)  manufacturing  and  laying  6680 
lin.  ft  60-ln.  diameter  precast 
concrete  pipe,  symbol  A-50; 

(88)  mcmufacturlng  and  laying  SOSO 
lin.  ft  69-in.  diameter  precast 
concrete  pipe,  symbol  A-75;' 

(89)  manufacturing  and  Isiylng  5540 
lin.  ft  60-in.  diameter  precast 
concrete  pipe,  symbol  A-lOO; 

(90)  manufacturing  and  laying  1680 
lin.  ft  68-ln.  diameter  precast 
concrete  pipe,  symbol  A-120; 

(91)  manufacturing  and  laying  1900 
lin.  ft  69-in.  diameter  preoast 
concrete  pipe,  symbol  A-150; 

(92)  manufacturing  and  laying  80 
lin.  ft  60-in.  diameter  precast 
concrete  pipe,  symbol  A-166; 

(93)  manufacturing  and  laying  8560 
lin.  ft  68-in.  diameter  precast 
concrete  pipe,  symbol  B-60; 

(94)  manufacturing  and  laying  2160 
lin.  ft  69-in.  diameter  precast 
concrete  pipe,  symbol  B-76; 

(96)  manufacturing  and  laytng  1720 
Iln.  ft  60-in.  diameter  preaast 
concrete  pipe,  symbol  B-lOO; 

(96)  manufacturing  and  laying  1420 
lin.  ft  60- in.  diameter  precast 
concrete  pipe,  symbol  B-120,' 

(97)  manufacturing  and  laying  2900 
Iln.  ft  60-in.  diameter  precast 
concrete  pipe,  symbol  B-150; 

(08)  manufacturing  and  laying  60 
lin.  ft.  66-in.  diameter  precast 
concrete  pipe,  symbol  D-165; 

(99)  manufacturing  and  laying  2200 
lin.  ft  60- in.  diameter  precast 
goncrete  pipe,  symbols  C-50  and 
D-50; 

(100)  manufacturing  aind  laying  800 
lin.  ft  69-in.  diameter  precast 
concrete  pipe,  symbols  C-75  and 
D-75; 

(101)  manufacturing  and  laying  160 
lin.  ft  60-in.  diameter  precast 
concrete  pipe,  symbols  C-100 
and  D-lOO; 

(102)  manufacturing  and  laying  100 
lin.  ft  69-in.  diameter  precast 
concrete  pipe,  symbols  0-125 
and  D-125; 

(103)  manufacturing  and  laying  160 
lin.  ft  60-in.  diameter  preoaat 
concrete  pipe,  symbols  C-100 
and  D-160; 

(104)  manufacturing  and  la3ring  40 
lin 


751   S.  Figueroa  St.   Los  Angeles. 

Calif. 
Plans  by  owner. 
Contractor— Edw.    ft.   Slpls   Co..   2646 

San    Fernando    Road,    Les   Angeles. 

Total  bids  Apr.  20  ware: 

Edwartl  K  SIple  Co..  $1043*7.70, 
Alt  total,  using  Item  (40)  $100,471.70: 
Alt.  total  using  Items  (40).  (41)  and 
(43),  $88,818.70:  Alt  total  using  Items 
(42  and  44),  $108,500.70;  Alt  toUl, 
iKsIng  Items  (40).  (42)  and  (44),  $90.- 
018.70. 

ABC  ConstrucUon  Co,  $106,137.76: 
alternate  total,  using  Item  (40) 
1103,221.75. 

Pacific  Pipeline  A  Engineer.-!,  Ltd 
$8;,179.50  (r  mlttliig  Item  25) ;  alter- 
nate total,  uflng  Item  (44)  In  lieu 
of    Item    (25),    $110^94.50. 

N.  P.  Valkenburgh  Co.,  $114,625.50: 
alternate  toUl,  uaing  Item  (40)  $114- 
625.50;  alternate  toUl,  usmg  lUma 
(40>,  (41)  and  (43)  $111,408;  alter- 
nate total,  using  Items  (42)  and  (44) 
$112,803:  alternate  total,  using  Items 
(40),   (42)   and   (44>;;  $112,808. 

Edward  Green,  $127,449.6^;  no  al- 
ternate   totals. 

J.  F.  Cummins,  $)37,790;  no  al- 
ternate totals. 

OFF(?0  Construction  Co.,  $161  - 
60(5.85;  alternate  total,  using  Item 
(40),  $154,306.85;  alternate  total,  us- 
ing Items  (40).  (41)  and  (43),  $182,. 
90685. 

P  A  J  Artukovlch.  $175,920;  no  al- 
tcrnate  totals. 
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5/S/47 

Contract   Awarded 

Water    Distribution    System 

Coet  $89,6S2.1« 

SHARP  PARK,  Calif..  Ban  Mateo 
Coimty. 

Owner— North  Coast  Cou.ity  Water 
District,  Flitricia  B.  DeNlo.  sec- 
retary. Sharp  Park  Firrhouse, 
Sharp  Park,  Calif. 

Engineer  —  Wilsey.  Broughton  4c 
lx)ngsoii.  Inc.,  1126  Broadway, 
Barllngame,   Calif. 

Includes  water  mains,  valves  and 
fittings. 

Contractor^A.  J.  Peter*  4  Son,  410 
N.   10th   St.,  San  Jose,  Csllf. 


41 


5/5/47 

Low  and  Only  BIddere 

WaUr  Unea  Cost  tt,sn^71* 

DENVER,  Colo.  From  mouth  of  Platte 

Canyon    to   Marston    Lake  east  of 

Fort  Logan. 

Owner— Denver  City  Board  of  Water 

Commissioners,  D.   D.  Gross,  chief 

engineer,  City  Hall,   Denver,   Colo. 

Plans  by  engineering  department  of 

owner. 
Work    Involves   excavation,    backfill, 
anchor  blocks.  90-ln.  reinforced  con- 
crete pipe  or  93-ln.  steel  pipe,  man- 
holes,   standplpes,    valves,    blowoff 
air  valves,  venturi  meter,  transition 
and    outlet    structures    and    other 
appurtenances. 
Low    Bidder— Morrison -Knudsen   Co., 
Boise.  Idaho,  and  810  Title  Guar- 
anty    Bldg.,    Los    Angelea,    Calif.. 
$8378,710.  using  concrete  pipe  for 
90-Inch  line. 

No  bids  were  received  on  the  alter- 
nate bid  using  98-inah  steel  plpei 
Other  bids  were; 


Gordon,  Bressl  A  Bevanda,  Denver, 
ft   69-ln.   diameter  precast  [  Colo.,  $3,521,499. 
concrete    pipe,    symbols    C-160 1     Ix>ck  Joint  Pipe  Co.,  Denver,  OOlo., 
and  D-165.  $3,567,180. 

Specifications  obtainable  from  the  ■ 


above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  $8.50.  not  re- 
turnable. 
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5/9/47 

Three  Low  Bidders    ' 

Water  Distribution  System 

Coet  118,800 

SHASTA  (X>UNTY.  Calif.  About  8  to 
10  miles  north  of  Redding  (from 
Shasta  Dam  to  Toyon). 

Owner  —  Shasta  Dam  Area  Public 
UUIity  District  (Box  1000.  Central 
Valley.  Calif.).  Bruno  Kloea,  dark; 
J.  C.  Tlbbitts,  chairman  of  board 
of  directors;  Stanley  Elcock.  engi- 
neer; Daniel  'C.  Carlton,  district 
attorney  (Carter  Building.  Redding. 
Calif.),  c/o  Jonathan  C.  Tlbbitts, 
Justice  of  the  peace,  Justice  Court 
Central  Valley.  Calif. 

Plans  by  engineering  department  of 
owner. 

Low  Bidder— Coast   Wide   Pipe  Line 
Co..    2211    E.    Firestone    Blvd.,    Loe 
Angeles,  Calif.,  $46,960. 
Second    and    third    low    bids    sub- 
mitted May  7  were: 
D.  ^.    Stutsman.    Stockton,    Calif., 

$57,000. 
Wixson.Jc   Crowe,   Redding,  Oalif., 

$57,838. 


5/5/47  41 

Centrsct   Awsrded — Wster  Supply 

raolllties    (Reconstruct) 

Serial  47-90  Cost  $104,361.70 

Cost     $104,861.70 

MUROC,  Calif.,  Kern  County.  Muroi 

Air  Bsse. 
Owner-  Los    Angeles    District    Corp/i 

•  >f     Enplncem,     War     Department, 


5/9/47  *1 

Bond    Issue  In   Amount  of  $2t,000 

Defeated  May  6 
Wster  LInso 

ORLAND,  Oallf.,  Qlonn  Coun^. 
Owners— cnty  of  Orland,  O.  B.  Flranka^ 

city  clerk.  City  HaU,  Ortaad.  OaUf. 

8/8 '47  *1 

Low    and    Only    Bidders 
Ccndsnssr  Circulating   Water  Piping 
LOS   ANGELES.  Calif.,   Los   AngelOH 
Co.   Harbor  {.team  Plant   Units  8, 
4,   and   5 
Ownei^Los  Angeles  WaUr  4k  Ptowcr 
Purchaaint;    Agent    Rm.    1202,    811 
S«oiith     Sprirg     St.,     Los     Angeles. 
Calif. 
Plans  by  owner. 

Include*    furntRhlng     dellverirg.    in- 
atslling  and  teKtlng  complete  con- 
denser   circulating    water    piping: 
lx<w   Bidder— M.    K.    Kemper  Constr. 
Co..   324)1    Ovorlsnd    Ave.,    Los    An- 
feles,  Calif.,  %ai7.Wb  (Alt  1). 
Bids  were  taken  as  follows: 
(1»     lump   sum,    ^*ork    complete; 
(la)  lump  sum,  excav.  and   backfll.- 

Ing; 
(lb)  lum    peani.    furnish    and    drive 

all    piling; 
•  Ic)  lump  sum    all   concrete  work; 
(Id)  lump  sum,  all  spare  parte,   in- 
cluding: 

42  -  and  24-jn.  pipe  and  valves; 
1  concrete  pipe.  42-ln.  4ft  11- 
in.    long: 

1  ssme,  7-ft  2-fl.   Mi-ln.  long: 
1    same  7-ft    11  in.   long, 
1  adapter. 
(2)     conf-r.     pipe     spare     pert*     and 
adapter 
(AH.    1»    Fun  Uhlng  delivering,   in- 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

'  CM  TWinoaks  6206 

L.   H.  CLAWSON  CO. 

INSULATORS  FOR  THE  PACmC  COAST 
21  f  PACIPIC  lUILDIN^  OAKLAND.  CALIP. 


MU***.>-^ 


■entUa 


PAGE  12 


DAILY     PACIFIC     BUILDER 


MONDAY.  MAY  12.  1947 


•tailing  and  tMting  complete  at  U\€ 
department's  Harbor  ftcam  plant  all 
of  the  material  and  equipment  re- 
quired bv  these  specifications,  for  a 
total  lump  sum  price,  Inclusive  of 
•tate  sales  tax  and  uae  tax  on  ma- 
terials : 
(Alt   la)   coNt   of   aatoftv.   and   back- 

f  llUng : 
(Alt.  lb)  coat  of  furnishing,  deliver- 
ing and  driving  all    piling; 
(Alt.  Ic)  cost  of  all  concrete  work  «o 

be  done  by  the  contractor; 
(Alt  Id)  cost  of  fumiahmg,  deliver- 
ing, inbtalllng  and  testing  com- 
plete the  42-ln.  and  24-ln.  pipe, 
valves  and   fittings. 
Tha   toUl   bids   submitted    May  9 
were: 

M.  F.  Kemp«r  Construction  Co, 
(2)  11000.  (Alt.  1)  J572.8S0,  (Alt.  la) 
IS4.85S.  (Alt  lb)  110,506.  (Alt  IC) 
$18823,    (Alt.    Id)    1508.476. 

Humlston  -  FUseniahl,  Inc.,  (2) 
8872.  (Alt.  1)  f.'>78.130,  (Alt  la)  fSe,- 
174  (Alt  lb)  $7509.  (Alt  Ic)  |15,- 
885,   (Alt  Id)   |519.00a 
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5/8/47 

Portland  Camant 

Low  and  Only  Bidder 

COLORADO-BIO  THOMPSON 
PROJECT',  Colorado. — Colorado  Port- 
land Cement  Co..  Denver,  Colo.,  at 
(lA)  82.35,  (1B>  82.56,  (IC)  82.72,  ship 
all  Items  five  days,  378  lbs.  per  bbL. 
f.o.b.  Boettcher,  Colo.,  10c  per  bbl.  20 
days,  if  desired  in  paper  sacks  In- 
crease 25c  per  bbl.,  price  clause  ot 
15c  per  bbl..  submitted  only  bid  May 
2  to  the  U.  S.  Bureau  of  Reclama- 
tion, Chistoms  House,  Denver,  Colo., 
under  Inv.  No.  F-48-410-A-1  for  40,000 
bbls.  of  Portland  cement  in  bulk,  f.o.b. 
(a)  cars  at  shipping  point,  (b)  f.o.b. 
trucks  at  shipping  point,  (c)  f.o.b. 
cars  at  Loveland,  Colo.,  and  (d)  in 
a  ground-level  unloading  hopper  at 
east  porta  lof  Ramahom  tunnel  and/ 
or  south  portal  of  Prospect  tunnel, 
approximately  three  miles  south  of 
Estes  Park,  Colo. 
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43— MACHINERY  AND 
EQUIPMENT 


8/8/47 

Low  and  Only  Bidders 

PIpolIno 

TACOMA.  Wash. 

Owner— City  of  Tacoma,  Public  Worka 

Commisaioners,  Taooma,  Wash. 
Plans  by  engineering  department  of 

owner. 
Fumlah   and   inataU   28,143  ft   68-in. 

lock   Joint   ataal   cylinder   concrete  I  mitted  only  bid  May  8  to  State  Di-- 


plpe  and  fumlah  38.148  ft  686/ie-tai 

steel  pipe. 
Low  Bidder — ^American  Pipe  ft  Con- 

BtnictlooL  Co..  Tacoma,  Waah.,  |661,- 

876. 

Western  Pipe  ft  Steel  Co..  at  |888,- 
490,  submitted  only  other  bid. 


8/12/47  43 

Tank  Truok  Rental 
Lew  and  Only  Bidder 

ALAMEDA  ft  CONTRA  COSTA 
COS..  CaUf..— Hayward  Building  Ma- 
terial Co.,  At.hcrton  ft  Jackson,  Hay- 
ward.  Calif.,  at  M.50  per  hr.,  for 
operation    and    standby    time,    suh- 


5/9/47  U 

FabHcated    6te«l   Taper  Sections 
Contraot  Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Steel  Tank  ft  Pipe  Co.,  1100  4th  St^ 
Berkeley,  Calif.,  at  |6480  (Schedule 
II),  awarded  contract  by  the  EUust 
Bay  Municipal  UUllty  District,  Room 
406,  512  leth  St,  Oakland,  Calif., 
under  Spec.  74  for  second  Mokelumne 
Aqueduct  wasteway  valves,  auto- 
matic controls  and  related  aqueduct 
pipe  speclala 

Second  Mokelunone  Aqueduct  waate- 
way  (Sch.  I)  valves,  automatic  con- 
trols and  related  aqueduct  pipe  spe- 
cials and  (Sch.  II)  furnishing  fabri- 
cated steel  taper  sectlona 

Bids  submitted  on  Schedule  H  were 
rejected  and  the  materials  will  be 
purchased  In  the  open  market. 

5/9/47  48 

Contract  Awarded 
Truck  Dump  Bediee 

OAlCLAND.  Calif.,  Alameda  Co.— 
P.A.B.  Manufacturing  Co.,  1249  e7th 
St,  Oakland,  Calif.,  at  $2132.40,  was 
awarded  contract  by  the  Bast  Bay 
Municipal  Utility  District,  Room  812, 
512  16th  St.,  Oakland,  Calif.,  under 
Spec.  1880  for  three  truck  dump 
bodies. 


SiqipKety  Eqnqinient 

Sab-Contract 
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42--MISC   SUPPLIES   AND 
MATERIALS 


vision  englneeer,  2001  Van  Ness  Ave., 
San  Francisco,  Calif.,  for  rental  of 
one  fully  Insulaterl  bituminous  tank 
truck  of  not  less  than  2000-gallon  ca- 
pacity for  approximately  300  hounj' 
use  In  Alameda  and  Contra  Coata 
Counties. 


43 
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5/12/47 

Reek  Bunker  Rental 

Low  and  Only  Bidders 

SAN  LUIS  OBISPO  and  MONTE- 
REY COS.,  Calif— D.  Gerald  Ring, 
2440  Marshall  Way,  Sacramento  17, 
Calif.,  at  $6  per  hr,  submitted  low 
bid  May  6  to  the  State  Division  of 
Highways  L.  H.  Olbson,  district 
en^neer,  60  Higuera  St.,  S^n  Luis 
Obispo,  Calif.,  for  rental  of  one  por- 
table rock  bunker  with  shaker  screen 
attachment  for  approximately  one 
month's  use  in  San  Luis  Obispo  and 
Monterey  Countie.«». 

Mcintosh  ft  Glass,  Chico,  Calif., 
at  $12.50  per  hr.,  submitted  onl> 
other  bid. 
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5/12/47  4? 

Read  Oil— Contract  Awarded 

VISALIA,    Calif..    Tulare    Co. 
State   Oil   Co.,    Box   »13,    Bakersfield, 
Calif.,   at   $12    SC-2   $12.50   SC-S;    de- 
livered and   spread   $11.70   SC-2;   12- 
20    3C    -    3    (delivered    to    storage >, 
awarded    contract    by    the    City    of 
Vtaalla.    Patty    M.    Thompson,    Cily 
Clovk.   City  Hall.  Vlsalla.   Calif.,   for 
furnishing  1000  tons  of  SC-2  and/or 
SC-9     road     oil     for    delivery    and 
spreading    on    streets,    sVialla.    and 
for  delivery  into  city's  storage  tanks. 

Other  bids   were: 

Palomar  Oil  ft  Refining  Corp., 
Bakersfield.  delivered  ft  spread,  SC- 
a.  $12.22;  SC-3  $12.71-  delivered  to 
storage;   SC-2.  $11.42:   SC-3  $11.91. 

Richfield  OH  Corp..  Los  Angeles, 
delivered  and  spread,  SC-2.  $12.20; 
SC-8,  $12.70;  delivered  to  storage. 
SC-2,   $11.40;    SC-3,  $11.90  . 

Califomia-Fresno  Oil  Co.,  Fresno. 
delivered  and  spread,  SC-2,  $12.25: 
BC-8,  $12.78;  delivered  to  storage.  SC 
-2,  $12.26     SC-3,   $12.75. 

Road  6il  Sales  Inc.,  Oildale,  de- 
livered and  spread.  &C-2,  $12.64;  SC- 
3.  $18.16;  delivered  to  storage,  SC-2, 
$16.81;    SC-3.   $11.32. 

Empire  Transportation  Co.,  Bak- 
ersfield, delivered  and  npread.  SC-2, 
$12.80;  SC-3,  $12.80;  delivered  to  stor- 
age,  SC-2,   $11.M):   SC-3.   $12.30. 

Hitchcock  "Transporiation  Co.. 
Hanford,  delivered  and  spread.  I?(J- 
2,  $12.40;  SC-8.  812.90;  delivered  to 
storage.  SC-2,  $11.80;  SC-3,  $12.10. 


5/9/47 

Delivery  of  Voting  Maohlnee 

Bids  Wanted 

SAN  FRANCISCO,  Calif.— Until 
May  26,  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M  H.  Gerry, 
270  City  Hall,  Syi  Francisco,  Calif., 
under  bid  No.  6610  for  delivery  and 
return  of  voting  machines  for  the 
fiscal  year  1947-1948. 

Specifications  obtainable  from  the 
above  office. 


mitted  low  bid  May  8  to  the  12th 
Naval  District,  PubUc  Worka  Depart- 
ment, Room  A-109  Fderal  Office 
Bldg.,  Civic  Center,  San  Francisco, 
Calif.,  for  painting  of  the  outside 
surface  of  12  buildings  at  the  U.  8. 
Naval  Air  Station.  Oakland,  Calif., 
imder  Spec  No.  18271.  The  work  in- 
cludes painting  outside  surface  of 
buildings  1,  2,  3,  10,  12.  18,  14.  17,  21. 
22,  30  and  33,  including  all  leantos 
and  all  exposed  surfaces  of  porches, 
and  the  removal  of  camouflage  i>alnt 
from  walls  of  glased  hollow  tile 
building  No.  2. 

Complete  blda  were: 

M.  Williama  ft  Sons,  Oakland.  $15,- 
060;  (1)  $414;  (2)  $960;  (8)  $602;  (4) 
$2635. 

Allied  Painters  ft  Decorators.  Oak- 
land, $15,149;  (1)  $466;  (2)  $1781;  (3) 
$366;  (4)  $2269. 

Glampollnl  ft  Co.,  San  Franctaco, 
$16,100;  (1)  $636;  (2)  $1615;  (3)  $800; 
(4)  $3440. 

Patterson  Bros.,  Oakland,  $17,850; 
(1)  $948;  (2)  $700;  (3)  $475;  (4)  $3068. 

R.  W.  Reade  ft  Co.,  Oakland,  $18,- 
902;  (1)  $656;  (2)  $1808;  (3)  $110ir 
(4)  $3014. 

D.  E.  Burgess  Co.,  San  Franclaco, 
$19,093;  (1)  $1438;  (2)  $1156;  (8)  $627; 
(4)  $2607. 

Fred  T.  Judd  Co.,  Berkeley,  $21,362; 
(1)  $650;  (2)  $1460;  (8)  $1050;  (4) 
$1850. 

Raphael  Co.,  San  Francisco,  $21,810; 
(1)  $1358;  (2)  $711;  (3)  $1244;  (4) 
$3423. 

A-  E.  Gordon  Painting  Co.,  San 
Francisco,  $23,738;  (1)  $750;  (2)  $1640; 
(3)  $500;  (4)  $3591. 

Pacific  Painting  ft  Decorating  Co., 
Oakland,  $27,888;  (1)  $1660;  (2)  $1200; 
(3)  $300;  (4)  $3800. 
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5/9/47 

Hot   Water  Tanks 

Low  and  Only   Bidder 

SAN  FRANCISCO,  Calif,  —  C.  R 
Reichel  Engineering  Co.,  718  Natoma 
St.,  San  Francisco.  Calif.,  at  $749.50 
submitted  only  bid  May  7  to  the 
City  and  County  of  San  Francisco, 
Dept.  (.f  Public  Works,  Rm.  282,  City 
Hall,  San  Francisco,  Calif.,  f(»t 
thr«e  hot  water  tanks  for  Polytech- 
nic High  School. 


44 


5/9/4T  41 

rire-PtghtIng  Equipment 

Bond   Issue  In  Amount  of  $13,000 

Approved  May  6 

ORLAND,  Calif.,  Glenn  Co.— City  of 
Orland  on  May  6  approved  a  propoaal 
to  issue  bonds  In  amount  of  $13,000 
to  finance  purchase  of  new  fire- 
fighting  equipment 


5/9/47 

Resurface  Stair  Treads 

Low  and  Only  Bidder 

SfAN  FRANCISCO,  Calif.— North- 
ern Chemical  Products  Corp.,  118 
New  Montgomery  St,  San  Francis- 
co, Calif.,  at  $4321  submitted  only 
bid  May  7  to  the  City  ard  Courty 
of  San  Francisco,  Department  of 
Public  Works,  Room  282,  City  Hall. 
San  Francihco.  Calif.,  for  resurfacing 
stair  treads  at  Polytechnic  High 
School. 
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5/9/47 

Exterior  Painting 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  — UntU 
May  21,  2:30  P.  M.,  bids  wUl  be  re- 
ceived by  the  City  and  County  of 
San  Franciaco,  Department  of  Pub- 
lic Works,  Room  282  City  Hall.  Ban 
Francisco,  Calif.,  for  exterior  painting 
of  ward  buildings  B,  C,  D  and  O, 
Laguna  Honda  Home. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy.  Room  265  CJlty  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  $6,  re- 
fundable. 
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5/12/41 

Motor-Driven   Fans 
Bid    Opening    Extended    from    May    8 
to   May  22,  2   P.   M. 
,      CLUMBIA        BASIN        PROJECT. 
Til- (Wash.— Until   Mav   22    2   P.   M,   bids 
will  be  received  by  the  U.  S.  Bureau 
of   Reclamation,   Customhouse,   Det;- 
ver.  Colo.,   under  Spec.   1778  for  fur-  I 
nlshlng  and   delivering   f.o.b.  cars  at 
the    shipping    point   or   f.o.b.   cars   at  I 
Odalr,  Washington,   none    ^9)    centri- 
fugal   type,    rno'-or-drlven    fans,    each 
wltih  a  capacity  of  not  less  than  12.- 
500   cubic    feet   per   minute;    one    (1) 
centrifugal-type,    motor    driven    fan 
with  a  capacity  uf  not  Irss  than  10,- 
000  cubic  feet    per   minute;    one    (1) 
centrifugal-type      motor-driven      fan 
vrlth  a  capacity  of  not  less  than  8,- 
000  cubic   feet   pe:    minute;   one    (1) 
centrifugal-type,     motor-driven     fan 
with  a  capacity  of  not  less  than  7,- 
500  cubic   teet   per   minute:    one   (1) 
centrifugal    type,    motor-driven    fan 
with  a  capacity  of  not  less  tl>an  S,- 
OOO   cubic    feet   per   minute  ^    ono    (1) 
centrifugal  -  type    motor  -  driven    fan 
with  a  capacity  of  not  less  than  1,500 
cubic  feet  per  minutu;  four  (4)  pro- 
peller-type,   n\otor-driven   fans    each 
with   an   operated   shutttr  and    each 
with  a  capacity  of  net  less  than  20.- 
000  cubic  feet  per  minute,  automatic 
fire  louver  and  hard -operated  damp- 
ers;  for  Grand   Coulee   Rli^t    F"ow«  r 
Plant,      Columbia      Basin      Project, 
Washington.    The  appal*itus   will   be 
installed     by     the     Government     No 
charge    for   copies    of    the   tpeciflcA- 
tions  to  prospective  bidders ;  to  oth 
era  $0.75,  not  returnable. 


6/8/47 

Science  Equipment 

Bids  Wantsd  „    „ 

SAN  FRANCISCO,  Calif.— Until 
May  23,  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Franciaco,  Calif., 
under  bid  No.  3937  for  furnishing 
an  ddeliverlng  science  supplies  and 
equipment   for   School  Department 

Specifications  obtainable  from  the 
above  office. 
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5/1247 

Meter    Couplings— Bids    Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  19,  8  P.  M..  bids  will  be  receiv- 
ed by  the  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall  San  Fran- 
cisco, Calif.,  under  Bid  No.  3941  for 
furnishing  and  delivering  2500  \  in. 
hrtmse  meter  couplings  for  the 
Water  Dept 

Specifications  oblalrable  from  the 
above  office  . 


/ 


5/12/47 

Extertor    Painting 

Contract  Awarded 

SAN  FRANCISCO,  Calif  —David 
Russ,  1258  Palencla  Street,  San 
Francisco,  Calif.,  at  S2.424,  awarded 
contract  bv  the  City  and  County 
of  San  Francisco,  Department  of 
Public  Works,  Room  282  City  Hali, 
San  Francisco,  Calif.,  for  extertor 
painting  of  Abraham  Lincoln  High 
School. 


44 
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8/8/47  • 

Copper  Wire  and  Cable 
Low  and  Only  Bidder 

OAKl^ND,  Calif.,  Alameda  Co.-- 
Blectric  Corp..  178  Tenih  St,  Oak- 
land, Calif.,  at  (1)  $10.S.f;  (2)  $14.05: 
(3)  $21.27;  (4)  $34.16:  (5)  $54.27;  (6) 
$7357  submitted  only  bid  May  8  to 
the  City  of  Oakland,  Chos.  Don.  City 
Clerk,  dly  Hall,  Oakland,  Calif,  for 
copper  wire  and  cable. 

8/7/47  •     42 

•ewer    Pipe 
Centrsct    Awarded 

MODESTO.  Calif..  Stani£lau.<«  Co 
—United  Concrete  Pipe  Corp.,  Box 
425  Baldwin  Park,  Ca'If.,  at  $42, 
l»17.S0  awarded  controct  by  the  City 
of  Modesto  Rex  B.  GaDfus,  city 
clerk.  717  10th  St..  Modesto,  Calil. 
for  fumlthing  aewer  pipe. 
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8/8/47 

Poles    Contract  Awarded 

DAVIS  DAM  Arisona— J.  H.  Bax- 
ter ft  Co.  388  Montgomery  St.  San 
IVanelsco,  Calif.,  at  $246,780.10  on 
Boliedule  1,  awarded  contract  by  the 
Bureau  of  Reclamation,  Denver, 
Colo.,  for  furnishing  poles  for  the 
Davis  Dam  Project,  Arizona -Nevada; 
Inv.  7478-A.  Schedule  2  has  been 
canceled.  The  blda  were  received 
Iterch  18. 


6/9/47 

Transformers 
Three  Low  Bidders 

DAVIS   DAM  PROJB<3T,  Ariaona- 
Nevada.  —  The    following    submitted 
low  bids  May  6  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver,  Colo.,  under   Spec.    1754  ftor  fur- 
nishing and  delivering  f.o.b.  oars  at 
the  shipping  point  or  f.ab.   ears  at 
Bannock.  Calif.,  five  (5)  45,000/56.250/ 
80,000-kva.,    18,800-    to    132.800/280,000 
Y  -volt   8  -  phase,    60  -  cycle,   oil  -  im- 
mersed,  aelf-cooled/forced  air-cooled, 
outdoor  type  power  tranaformers  foi; 
Davis  power  plant  Davis  Dam  Proj- 
ect, Arizona-Nevada   The  apparatus 
will  be  Installed  by  the  government: 
General  Electric  Co.,  Denver,  Colo., 
item    1,  $1,081  JOO;    ship    first   trans- 
former 990  days;  aecond,  1020  days; 
third,   1050  days;   fourth,  1060  days; 
fifth,  1110  daya;  ship  oil  in  10  daya; 
1,256.000   lbs.    from   Plttafleld,   Maaa.; 
710.000    lbs.   from    Richmond,    Calif.; 
f.o.b.    destination ;    item    2,    engineer 
$40,  mechanic  $36;  terms  net;  equal- 
ization is  offered ;  firm  price. 

Allls-Chalmern  Manufacturing  Co., 
Denver,  Colo.,  Item  1.  $1,108,800;  ship 
first  transformer  lOOO  days;  aecond, 
1030  days;  third,  1060  days;  fourth, 
1090  days;  fifth,  1120  days;  ship  oil 
in  10  days;  1,330,000  lbs.  from  We«t 
Allis,  Wis.;  065,000  lbs.  Richmond, 
Calif. :°  f.o.b.  destination ;  item  2,  engi- 
neer $50,  mechanic  $36;  terms  net; 
equalisation  Is  offered ;  firm  price. 

Westlnghouse  Electric  CorJ.,  East 
Plttaburgh,  Pa.,  item  1.  $1,114,288; 
ship  first  transformer  964  days;  sec- 
ond. 995  days:  third,  1006 days;  fourth. 
10S4  davs;  fifth,  1065  days;  ship  oil 
30  days';  1,400,000  ibs.  from  Sharon, 
Pa. ;  500,000  Ibs.  from  Richmond, 
Calif. :  f  o.b.  destination ;  item  2,  engi- 
neer $40,  mechanic  $85;  terms  net; 
equalisation  U  offered;  firm  price. 


5/12/47 

New    Roof — Contraot    Awarded 

PAN  FRANCISCO,  Calif— Regal 
Roofing  Company.  930  Innes  Ave.. 
San  Franciscc.  Caiif..  at  $7,821 
awarded  contract  by  the  City  and 
County  of  San  Francisco,  Calif.. 
Department  of  Public  Works,  Room 
282  CMty  Hall,  San  Francisco,  Calif., 
for  new  composition  shingle  roof  on 
shop  building.  Polytechnic  High 
School.  Frederick  Street  and  Arg\iei- 
lo  Blvd.,  San  Francisco,  Calif 

5/12/47  ** 

Painting — Bids    Wanted 

FRESNO,  Calif.,  Fresno  Co.  -Until 
June  4,  2  P.  M..  blda  will  be  received 
by  the  Federal  Works  Agency.  Pub- 
lic Bldgs.,  Admin.,  office  of  the 
District  Engr .  838  U.  S.  Apprals^^r's 
Bldg.,  San  Francisco,  CJallf..  for  in- 
terior and  exterior  painting  at  U.  S. 
Post  Of  fleet  and  Courthouse.  Fresno, 
Calif. 

Specifications  obtainable  from  the 
above  office. 


44 
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5/12/47 

Boiler    ft    Oil    Burner    Repal 

and  Only  Bidder 

CHICO.  Calif.  Butte  County  — 
Service  Heat  ft  Power  Company,  636 
2lBt  St.  Oakland,  at  $iC7.  submit- 
ted the  low  ar.d  only  bid  May  7  tc 
the  Federal  Works  Agency.  Public 
Buildings  AdminlBtration,  Office  of 
the  District  Engineer.  8SS  U  S.  Ap 
pralscr's  Building,  "an  Francisco. 
California,  for  relining  boiler  fire 
box  and  overhauling  oU  burner  at 
the  U.  8.  Fb»t  Office  Building,  Chlco. 
.""allfomla. 


/ 


44 


5/9/47 

Linoleum— Low  and  Only  Bidders 

OAKLAND,  Calif..  Alameda  Co.— 
The  following  bids  were  submitted 
May  8  to  the  Public  Works  Depart- 
ment. 12th  Naval  District,  Room 
A-109  Federal  Office  Bldg.,  San  Fran- 
cisco. Calif.,  under  Spec.  18488  for 
furnishing  and  Installing  linoleum  In 
22  buildings  at  the  U.  8.  Naval  Hos- 
pital. Oakland.  Calif.: 

The  Brookman  Co..  2801  3rd  St, 
San  Francisco,  (1)  $27,477;  (2)  $12,- 
577;   (3)   $29,929. 

Lorentsen  Co.,  San  Francisco,  (1) 
no  bid;   (2)  $15,804;  (3)  $2a886. 

Malott  ft  Peteison,  San  Francisco, 
(1)  no  bid;  (2)  no  bid;  (3)  $80,548. 

5/9/47  -  •     ** 

Painting— Low  and  Only  Bidder* 

OAKLAND,  Calif.,  Alameda  Co.— 
M.  Williama  ft  Sons,  1880  Webster 
St,    Oakland,   Calif.,  at   $16,060,   aub- 
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HIDDEN  CHARM 


Electrical  wiring,  buried  in  the 
walls  and  ceilings,  largely  deter- 
mines the  degree  to  which  living 
in  a  house  can  be  convenient, 
comfortable,  efficient ...  and 
charming. 

Wiring  of  ample  size,  a  suffi- 
cient number  of  circuits  and 
plenty  of  conveniently-placed 
outlets  and  switches  cost  so  little 
extra  when  the  house  is  being 
built,  yet  mean  so  much  for 
easier  housekeeping  and  more 
gracious  living.  Adequate  wiring, 
too,  protects  the  investment, 
gives  a  home  a  higher  resale 
value  .  .  .and  heightens  the  satis- 
faction of  your  clients. 

In  the  new  homes  you  design, 
check  the  electrical  wiring  speci- 
fications with  special  care.  Be 
sure  that  provision  is  made  for 
wiring  that  will  be  adequate  for 
present  electrical  needs  and  for 
all  those  anticipated  in  the  years 
ahead. 

NORTHERN  CALIFORNIA 
ELECTRICAL  BUREAU 

13S5  MARKET  STREET 
SAN  FRANCISCO  3 
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It  IMT  by 


fidngs  of  Presideiit  s  Cooference  oo  Fire 
TireveiltkNi  Expected  to  Have  Important  Effect 

WASHINGTON. — ^No  imm«diate  value  to  tlie  comtnic- 
mn  rwiult  from  the  Prettdent**  conference  on  fire 
held  in  WashBigtolt  thU  week,  but  over  the  long 
the  report  of  tfie  coounitlee  on  boildinc  conotmclion, 
opeMttioa  and  protection  is  expected  to  bring  about  important 
engineering  changes. 

Over  a  thousand  delegates  from  all  parts  of  the  country 
can    convene,    discuBS    and    adopts 
repwte  tnit  until  their  actions  ate 
tranalattxi    into    revised    buildinfr 
cwtes,    changed    methods    of    con 
stcuction  and  the  new  adaptation 
of  Arsproo/inir  from   the  drawiti^: 
bsMrd  stage  to  the  ftnishod  struc- 
tere,  the  efforts  of  these  men  can- 
not be  considersd  concrete. 
laderfes  All   Factories 

Builders  generally  nre  agn^ed, 
however,  that  the  Washington 
meetiiig  marks  another  milestone 
in  planning  and  dengn.  It  points 
the  way  toward  doing  somethiuK 
about  greater  fire  protection  ii\ 
the  buildhig.  openttion  and  main- 
teaanee  of  laxge  structures. 

The  next  st^  will  be  reference 
of  the  Washingto))  actions  to  state 
and  local  groops  with  the  fervent 
hope  that  they  will  take  the  lea<l 
in  changing  codes.  The  end  result 
will  be  a  tremendous  redaction  in 
Are  loea. 

The  eununittee  on  buildiag  con- 
■I  MM  III  III  operation  and  protectioii 
MBrtMd  M  a  (ftrvaga  leport  on  yta 
Awttnga.  Tht*  ropresented  ihorottasii 
study  of  Burtexial  submitted  by 
snb  cowmitteee  covering  planning 
and  design.  Are  protection  equip - 
and    operations    and    mam- 


The  rfsport  concludes  this  on  in, 
constmction  phase: 

"T^  probability  of  a  Are  assum- 
iag  conAagration  proportions  is 
■aeasurcd  by  the  amount  of  fuui 
available  for  it  to  feed  upon,  aitd 
the  increases  un  structi^res  become 
crowded  together  in  certain  d\»- 
tiifta. 

"The  Are  limits  chould  include 
all  dotely-built  mercantile  and  ad- 
Joining  manufacturing  districts  and 
i«arrounding  blocks  on  all  sides 
which  eonstitute  a  particular  Arc 
(fXposurs  to  the  district,  or  within 
which  new  construction  of  a  mer- 
cantile or  manufacturing  ch.aracter 
is  developing.  Buildings  in  Are  dis- 
tdcts  should  be  restricted  U  those 
types  of  constniction  that  afford 
an  appropriate  degree  of  protec- 
tkm  against  the  spread  of  Are. 

"Aa  a  farther  precaution  against 
conflagrattAn.  buildings  ii;  the  fire 
<Nstriet,  unless  adeqtiately  sepa- 
rated, should  he  reotiired  to  have 
lot  tine  exterior  walls  of  a  deAnito 
fb-e  resistance  rating.  Provisionf! 
should  also  be  made  for  suitable 
nroteetion  of  openings  in  build- 
ings within  the  nre  district  to  pre- 
vent the  rpread  of  Are  from  one 
building   to  another." 

May  Cedes  Obsolete 

The  committee's  research  clTort 
has  focused  sharply  the  need  for 
new  bailding  code  «itandardf>  on  a 


fS? 


It  paints  to  Ales  from  the  bo- 
yea*  of  atandaids  to  illaetrate  a 
Umk  of  aleftness  in  keaping  mu- 
idiipal  bnildiag  codes  abreast  of 
taalyrical  progretm  in  the  science 
of  'btnidnig  construction. 

Theae  Agures  eover  3,822  mu- 
rleipi^Ues  surveyed  in   1946: 

ISA  had  codes  dated  from  1942  to 
1M6. 

887  had  codes  dated  from  1937  to 
IMl. 

Ml  had  codes  dated  from  19S2  to 
19M. 

r«M  had  codes  dated  from  1987  to 

012  had  codes  over  20  years  old, 
and  33  had  codes  with  no  date  at 
all. 

Surpriiiingly  enough,  it  was  dis- 
coversd  that  1,342  municipalities 
had  no  building  stattues  whatso- 


No  Agures  are  available  on  cur- 
rent revisions  but  the  committee 
aseaans  that  "several  hundreds" 
ef  thwe  cities  are  revising  their 
cedes  or  plarning  the  inaugura- 
tion of  codes,  thus  improving  the 


situation  to  some  extent. 

"Much  good  work  could  be  done 
by  local  organizations  and  the  re- 
sponsible public  oflicials  if  they 
would  investigate  their  own  codes 
critically  and  take  steps  to  im- 
prove them;"  the  report  comment- 
ed. It  approvca  a  suggestion  that 
officials  be  required  at  stated  in- 
tervals to  review  the  local  codes 
and  recommend  needed  changes  to 
appropriate    legislative    authority. 

The  balance  of  the  section  on 
building  codes  reported  to  the  con- 
ference follows: 

"Communities  have  a  way  of 
growing.  More  comprehensive  re- 
quirements invoked  during  the 
process  of  groMrth  will  serve  to 
prevent,  at  a  later  date,  the  exist- 
ence of  Are  traps  that  may  become 
the  scenes  of  disasters  such  as 
have  recently  taken  place. 

Medsmisation  uf  Coden 

"Material  is  not  lacking  for  uae 
in  pvepaxiiig  and  reviainc  oMmici- 
paMM^hig  ecdea.  A  great  deal  of 
attenifim  hai  been  given  to  tlu-'de 
vdopment  of  improved  requlre- 
meeis  by  nuch  organisatiors  as 
the  National  Board  of  Fire  Under- 
writers, The  PaciAc  Coast  Build- 
ing Oflldals  Conference,  the  Build- 
ing OfRcials  Conference  of  Amer- 
ica, the  Southern  Rvilding  Cod<! 
Congress,  the  American  Standards 
Association,  the  National  Bureau 
of  Standards,  and  other  bodies. 
The  problem  is  one  of  selection 
rather  than  improvisation.  A  fur- 
ther eonstructive  step  would  be 
the  adjustment  of  remairing  dif 
ferences  among  them  so  that  so 
far  as  is  practicable  technical  re- 

fnirements  would  be  the  san^e. 
his  would  tend  to  prevent  con- 
fusion in  the  public  mind,  would 
facilitate  the  free  fiow  of  building 
materials  in  commerce,  and  would 
provide  better  safety  conditions 
throughout  the  country. 
Ueiforaidty 
The  difficulty  of  persuading  more 
than  two  thousand  municipalities 
to  adopt  reasonably  uniform  re- 
oultements  is  admitted,  even  tho 
the  various  model  recommendations 
mentioned  above  should  be  brought 
into  approximate  agreement.  At 
present,  municipal  codes  vary 
widely,  not  only  in  technical  re- 
quirements, but  also  in  sise,  ar- 
rangement, typography,  and  other 
features,  with  the  result  that  ex- 
tensive study  is  necessary  to  de- 
termine whether  their  require- 
ments are  adequate  or  not.  While 
seaiplete  uniformity  is  not  to  be 
expected  in  view  of  vanring  iecal 
conditions,  the  advantages  to  be 
gained  i>oint  to  the  need  tor  ex- 
ploring some  method  by  which 
rea<<onable  uniformity  could  he 
achieved. 

Enforcement 
"There  i»  a  rather  ireneral  be- 
lief that  the  mere  passing  of  new 
laws  will  be  efTective  in  rc-duoing 
Are  louses.  Disappointment  is  like- 
ly to  follow  if  adequate  provision 
is  not  made  for  ptoper  enforce- 
ment. Law  depends  on  its  main- 
tenance for  its  effectiveresa,  and 
administration  depends  (»r  the 
work  uf  the  chief  administrator 
and  the  adeouacy  ot  the  adminis- 
trative machinery  supplied  him. 

"To  mention  but  one  branch  of 
administration,  the  building  de- 
partments of  many  of  our  muni- 
cipalities are  decidedly  deficient  in 
tho9e  things  which  sre  nec<ssary 
to  good  enforcement  of  laws.  It  1m 
a  mistake  to  regard  the  ofAce  of 
building  oAcial  as  of  minor  im- 
portance. C'Onsidering  the  featurcM 
of  healU)  and  safety  involved,  the 
complexity    of    designs    submitted 
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State  Sorpios  Han 
Gets  Underway  Tkis 
Weifaiesday  NomB^ 

The   initial    sale    of    surplus 

buildings  and  equipment  under 

the  state's  war  surplus  housing 

program  will  be  held  at  Camps 

Shoemaker  and  Parks  on  High- 
way 60  near  Pleasanton,  in  Ala- 
meda County,  starting  at  8  a.  m., 
Wednesday,  May  14. 

The  .sale,  to  be  conducted  at  the 
site  by  local  allocation  division  of 
the  State  Department  of  Finance, 
will  include  '^!!)6  buildings  pf  var- 
ious sizes  which  w<>re  purchased 
from  the  navy.  The  purchase  way 
carried  out  with  a  portion  of  the 
$1  million  revolving  fund  appro- 
priated by  the  hgiplaturc  to  as- 
sist veterans  in  obtaining  housing. 
Only  veterans  who  have  been  cer- 
tified as  eligible  by  the  State  De- 
Eartment  of  Veterans  Affairs  will 
e  permitted  to  participate  in  the 
sale. 

Most  of  the  buildingii  to  be  sold 
are  one-story  barracks,  size  24  by 
100  and  20  by  48,  and  office  build- 
ings of  approximately  the  same 
size.  There  are  also  a  number  of 
structures  of  vatious  other  siscs. 
A  M»itad  quantity  of  plumbiMr 
fixtures  and  other  equipment  will 
h»eoM  atoqg  «Mi 4£a^lN|lkttiwa. 

A  fiollding  (^  saAcwttt  aiise  to| 
provide  moet  of  the  lumber  for  tAe 
average  5  or  H  room  house  can  be 
purchaFed  for  approximately  $S6C>. 

Sales  will  be  for  cash,  and  the 
veteran  must  make  his  own  ar- 
rangements for  removing  the  build- 
ingii from  the  site.  It  is  BUggeet- 
od  that  ^wo  or  more  veterans  might 
well  team  up  to  buy  Home  of  the 
larger  buildings  and  cooperate  in 
their  removal. 

A  veteren  not  previously  certi- 
fied who  desires  to  apply  for  eligi- 
bility should  contact  his  nearest 
county  service  officer  or  veterans 
service  center,  taking  with  him  a 

Khotographic   or  certified   copy   of 
is  discharge  ur  other  release  from 
the  service. 

A  certified  copy  .)f  the  applica- 
tion, which  is  mailed  to  the  vet- 
eran by  the  Department  of  Vet- 
erans Affairs,  wjll  be  required  for 
admission  to  the  sale.  Completion 
of  the  certification  procedure,  from 
the  time  tikc  appucation  is  filed 
until  the  certificanon  is  receivu<l 
by  an  eligible  applicant,  requires 
approximately  four  or  five  days. 
The  Department  of  Finance  will 
have  representr.tives  at  the  site 
from  8  a.  Tfi.  to  4:S0  p.  m.  seven 
days  a  week,  including  Saturdays, 
Sundays  and  holidays. 

# — 

Fresno  VA  Hospital 
Bids  Due  Jime  26th 

Initial  construction  of  a  pro- 
posed Freano  hospital  which  will 
cost    $16    million    over    a    15-)reay 

??riod,  wont  out  to  bids  Monday. 
he  veterans'  administrHtion  pro- 
posal carries  twenty  ltem<«.  with 
twelve  alternate)*,  moRtly  relating 
to  types  of  pipe  to  be  uset*  for  sev- 
eral purposes. 

The  primary  development  of  the 
steel  and  concrete  general  hospital 
will  provide  250  beds,  and  may  he 
expanded  to  accommodate  1600  pa- 
tients. "The  buildinpT  will  he  seven 
storieK,  and  includes  a  basement 
and  sub  basement. 

It  will  provide  surgical  and  op- 
erating suites,  laboratory,  i^ervice 
room,  dental  offices,  x-ray  depart- 
ment, chapel,  t^ysical  Iherapy 
room,  dining  room.  out-patiet»t»  oe- 
partment,  pharmacy,  administra- 
tive and  clerical  departmentf.,  au- 
ditorium and  theater,  kitehen,  re- 
pair shops,  laan4ry,  morgue  and 
central  rapply  units,  four  eleva- 
tors and  a  dumlMraiter  systen. 

Full  sire  drawings  and  specifica- 
tions wei«  nisde  available  on  May 
12.  Half  Rices  will  be  rvailable 
Key  19. 


CAA  Bodget  Slash  WiD  Hit  Lai^e  Glies  . 
Hardest;  About  Half  Class  IV  Fieids  Out 

'     WASHINGTON Just  about  the  same  time  thai  €Mtb> 

merce  Secretary  Harrinnan  issued  the  bad  nefws  witfi  ragSidl  to 
curtailment  of  the  airport  construction  program  ijf  coiigr«ii  iii- 
iists  on  cutting  the  appropriations  budget,  die  dvil  eiiiwalin 
administration  shot  the  opening  gun  in  the  construction  phaee 
of  its  seven-year  airport  program. 

T.  P.  Wright.  CAA  administrator,  signed  the  hrst  projefct 

approval  under  the  Federal  Air-4- 
port  Act.  This  action  permits  Twin 
Falls.  Idaho,  to  begin  work  imme- 
diately on  a  new  class  III  airpott, 
said  to  be  badly  needed  for  pro- 
viding air  transport  service  to  the 
rich  irrigated  area  ot  southern 
Idaho.  United  Airlines  transcon- 
tinental route,  Empire  Air  fet^Uer 
lines  and  non-scheduled  cargo  and 
passenger  operators  will  be  able 
to  serve  this  area  when  vhe  work 
is  completed. 

The  Federal  Airport  Act  of  liUG 
authorises  federal  expenditure  of 
$600  million  for  the  construction 
of  new  airports  and  modernization 
of  existing  Aelds.  This  sum,  con- 
gress provided  last  year,  is  to  be 
matched  in  nearly  equal  parts  by 
sponson<  of  the  projects  in  re- 
spective  ccmmunities. 

To  date,  congress  has  appropri- 
ated   $46    million    of    the    above 
amount.    This  has  permitted  fiscal 
alloeationa    for    820    airports 
which  Twin   Fal)a  is   the  Arst 
the  eonstraction  a 
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IM»  pie^eet  w^l  ccet  «<V«1- 
raT^^h  flSTfederal  shai«  Ja 


ttM«O00.   SpoMor's  share  is  fSOS, 
airport  tax  levy 


ipoaeo: 
ifl,  raised  by  local  bond  issue  mxd 


Oakland  Airport 
May  Be  Killed  by 
Budget  Redttction 

WASHING!  ON.— Secretory  of 
Commerce  Harriman  estimated 
yesteiday  that,  the  proposed  60 
per  cent  reduction  in  the  Com- 
merce budget  will  eliminate  one- 
half  of  the  projects  rlai;ned  for 
construction  of  Class  iV  and  larg- 
er airports  in  1948. 

"The  reduction  will  have  a  det- 
rimental effect  on  air  service,"  he 
observed,  "to  iiumerous  communi- 
ties which  have  lung  awaited  A- 
nancial  assistance  in  develepiag 
airport  facllitiea  necessarv  to  ac- 
commodate airline  operatlona.'* 

The  Secrrtarv's  iOt^  isioeAi.  a 
leagthy  list  of  atrpoit  proieits 
wlucli  wouUl  ha>*e  ia  he  etoppMl 
uadA*  the  ctkrtailed  ^holMi  {il  ad- 
dition to  those  snbmittei^e  eon- 


>y  local  Dond  issue  mxa    grees  on  Februanr  89,  tfilO  Tear. 

livy.  California  rtanA  to  le»Aig«Uy 

The  money  will  go  tor  land  ac- 1  in   the  cartaflawnt   ox  CHBHRDs 

quisition,  drainage,  seeding,  pav-lfnnda.    Dropped   would  be  PahA* 


ihg  of  taxiways,  aprons,  parking 
areas,  access  roads  and  construc- 
tion of  pa>ed  runways  4,900  and 
3,200  feet  long.  Ultimate  plans, 
CAA  said,  call  for  extending  the 
runways  tc  6,300  and  4,900  feet, 
lighting  the  field,  and  erecting  an 
administration    building. 

The  "paper"  procedure  will  in- 
terest contractors  in  view  of  the 
scores  of  similsr  projects  to  ^»' 
undertaken. 

The  first  step  after  submission 
of  the  application  by  the  sponsor 
was   the   project  approval   by   the 

Evemment  hero  in  Washington, 
ter  Administrator  Wright  sign 
ed  the  approval  this  week,  and  K. 
D.  Bedinger,  Administrator  of  the 
CAA's  !»eventh  region,  signed  tl  e 
grant  offer,  it  becomes  a  formal 
cofitrnct  between  the  federal  gov- 
ernment and  the  sponsor. 

With  that  action.  Twin  Falls 
can  proceed  immediately  to  award 
contracts  on  bids  already  openec*, 
and  start  construction  work  at  the 
site.  As  soon  as  the  job  star-d.-^ 
20  per  rent  completed,  the  federal 
government  will  make  its  Arst 
cash  payment  on  the  federal  share 
of  costs. 

"Twin  Falls  was  an  early  bird 
in  the  airport  program."  CAA  of- 
ficials said.  "Most  of  the  sponsots 
wsited  for  publication  of  the  1947 
Airport  Plan  on  January  11,  1947, 
before  beginning  fhe  necessary 
work  of  making  surveys,  prepar- 
ing engineering  drawings  and 
raising  fur>ds.  As  a  result,  less 
than  three  percent  of  the  projects 
are  now  in  CAA  hands  ^r  Anal 
approval. 

'•A  checkup  late  'n  April  showed 
that  64  per  cent  of  the  sponsors 
had  not  yet  completed  the  surveys 
and  engineering  data,  26  per  cent 
of  the  sponsors  had  yet  to  raise 
their  share  of  the  project  cost*-, 
and  eight  per  cent  had  not  a^'- 
quirsd  the  necessary  land.  How- 
ever, most  of  the  sponsors  are  now 
pushing  the  praliminary  work  as 
rapidly  as  possible,  and  CAA  ofl 
eials  expect  42  per  cent  of  the  proj- 
ects to  be  ready  for  approval  by 
June  1,  and  58  per  cent  by  July  1 

"A  presidential  order  issued  in 
August,  1946,  limiting  cash  with- 
drawals under  the  Federal  Airport 
Act  to  $4  million  will  expire  on 
Jtuie  %0,  1947.  The  order  will  ha\e 
no  efTeet  on  the  1947  program, 
since  cash  payments  are  not  made 


<OsaUBu«d  en 


•> 


dale,  Hawthorne.  Visalia»  Pahn 
Springs,  Pcrterville,  Oxnard  On- 
tario. MarysviUe,  Cuneerd,  Utile 
River,  RakersAeld,  Crescent  City, 
Montague.  Banning,  Napa,  Hav- 
ward.  Bishop,  Santa  Rosa,  Santa 
Monica,  Oakland,  ai:d  San  Dievo. 
Los  Angeles  would  be  reduced  by 
1796,000. 

The    appropriation    request    for 
airport  construction  hss  been  cut 
132,600.000,  or  50  per  cent  as  the 
bill  now  standt  in  the  house. 
# 


mmi 


MUSCLE  MOVES  IN 

For  sometaroe  the  word  has  been 
spoken  around  oandy  bar  counters 
and  salooneries  that  Chicago  mus- 
cle was  moving  into  San  Fr.nn- 
cisco  *o  take  over  and  give  profee- 
«l<.nal  standing  to  our  amateur, 
hometown  rackets. 

it    -tt    ^ 

The  chief  of  the  gendarmes  said 
this  wM  only  idle  talk  -  and  we 
were  assured  this  fair  city  wae 
cle4in  —  you  couldn't  find  a  gin  rum- 
my game  played  for  box  tops  and 
bottle  caps. 

«    «    « 

The  talk   pcrsidts  thut  Chicago 
mnade  and  its  top  bracketaers  like 
Golden  Gate  climate. 
ir    if    'ti 

Jw«t  recently  a  resident  called 
the  cops  to  Investigate  an  Jjbnn- 
doned  auto  which  the  b<»nt  boll  h^ 
been  blithely  parsing  oti  liis  dil- 
igent rounds  for  a  coupl.;  of  dajrs 
and  nights.  ^     ..     „ 

In  the  luggage  compartment  of 
the  auto  was  found  a  body  'den- 
tifled  \9  Nick  de  John.  •»  Mister 
Big  of  Chicago  rackets.  Nick  wm 
considerably  dnad,  owing  to  a  gui- 
tar string  very  Armly  y««"«d 
around  his  neck  In  good  Cooli 
County  »-tyK 

^    ^    * 

?>spite  anvthing  the  gt-ndarwes 
may  say  al)out  San  Franciaco  be- 
ing "rleen".  it  can  be  «tate«l  mus- 
cle has  moved  in  with  the  inten- 
tion of  staying. 

•*    VW    ^ 

Nick  had  laid  21  graad 
on  (he  line  for  a  heme  in 
swank  Monterey   Heighls. 
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CPA  PERMITS  GRANTED 

8AW  FRANCISCO.  —  The  Civilian 
Frodactlon  AdmliiUtration,  Gllbort 
9.  Knoiao.  district  dlrectcr,  1855  Mar. 
fe*t  Stroot,  haa  announced  the  fol- 
Ittwtag  permits  granted  for  conatnjc- 
ttea  of  commercial  and  Industrial 
■llUltafCS  In  the  San  FranrtRco  area. 

MAY   9,   1947 

TAKDT  factory,  $10,000;  03f>  SoutH 
Main  St.,  SallnHs;  ^viicr.  Fichard 
A.   Stor«^y.   331    Central,    Salinas. 

#OOD  processing,  $70,000;  First  arc! 
<%orry.  Chlco;  owner  K.  T.  Rey- 
nolds A  Son,  premines. 

rUDBnCULAK  ward,  »4n.l92;  VI- 
JMlla;  owner,  Tulare-Kings  Coun- 
ty Joint  Tuberctiioois  Hospital. 

OKOCERT  and  market  f4500;  Mo- 
desto; owner.  C.  M.  Johsuiseii,  R'.e. 
1,  Box  014,  Modesto. 

IBIJDMENTARY  school,  «'«0,000;  Al- 
mond and  California,  Dos  Palos ; 
owner,  Dos  Palos  {^hool  District. 

mSWS  Agency  office,  »55O0:  756 
Smalley  Ave,  Haywai-d ;  owner,  J 
T  Carrt-n,  918  A  St.,  Hayward. 

KBPAIR   farm   laachintry  shop,   $5,- 

800;    6th    and    Main    Sts.,    Fowler; 

£      owner,    Victor   1*    Parks,    7C0   Van 

V  .Ness,  Fi-eana 

lUBPAIR  roof  and  partitions,   $300C: 
1288   Market    St.,    Red<'iing;    owner, 
Lou  Ge»-ard   Motors,   premises. 
lUBFRIGERATION    service,    |10,00<>. 
130  Roes,   San   Leandro;    owner,   J 
L  Koga,  pnrmlsea. 
BANK.    $61,S28;    3ixl    £>nd    Main,    Snn 
Mateo;  owner.  Capital  Co.,  1  Pow- 
ell  St,   *%«  Francisco. 
BANK,    11800;     14    Montgomery    St., 
San  Francisco;   owner,  Well;;  Far- 
fo  Bonk,   premises. 
li-UBRICATION    tervlce,    |2375;    Mo 
Alllster  and  Hyde  Fts.,   San  Frar- 
cisco;     c^vne^,     PVank     E.     Carrel!. 
,.,     Jr.,  premise*. 
$fJTK.     and     draintoard     fabrication, 
14000:    45th   and   Linden,   Oakland: 
OTRmer,  Plastic  Engrg:    Co.,  87  Echo, 
...     Oakland. 

"jDRAIN  warehouse,  ?.10,000;   1007  Sot 
. ."    lanb,   Coming:    owner.    Clark   Evl- 

son,  Jr..  10«0  6th.  Camlng. 
\JtaEPATR  re-Htaurant  .51450;  546  Gean,- 
St.,    San    Franclirc ;    owner,    Chris 
Mariolas,  premises. 
CANDY  mfg.    plant,   JOO.OOO;   Lomita 
,x     Park ;    owner,    Douplas    Phaw,    420 
Pacific  Ave.,  San  Fianclsco. 

V  LUNCH    and    billiard     .-oom,    |l860ii; 

829'^  N  Main  St.  P.irterville •  own- 
er, R.   Zajieck.  et  al,  30S  E  Dat;>. 
Porterville. 
BEPAIP.    store    bld^.,    $2000;    UkiaJ. 
owner,  TOOF  Lodg*  No.  174.  Uklah 

II   I  ■         — r 

Building  Section 


Doctor's  Offloo  Coot  IMOP 

MONTEREY,    C«llf.,    Montoroy    Ca 

920  Cass  St. 
Owner— Talcott    Bates,    H.    D.,    Box 

1611,  Monterey,  Calif. 
Architect — Private  pl&ns. 
Redwood     siding    on     concrete    sUib 

iMtse,  ahlngle  roof. 
Contractor— Jaks  D.  Hutxonga,  P.  O. 

Box  243,  Seasldo,  Calif. 


6/13/47  •     * 

Corrootion— CPA  Approval  Orantod-> 

Contract  Awarded 
Rico  Storage  Bins  Cost  dfiiMP 

WEST    SACRAMENTO.    Calif..    Tolo 

County. 
Owner— Rice  Growers'  Association  of 

California.    P.    O.   Box   968,    Sacra- 
mento 4,  Calif. 
Includes  17  concrete  bins. 
Contractor— MacDonald   Englnoorlng 

Cc  626  Folsom  ftt,  ftan  Franolooo, 

Calif. 

It  V.  as  previously  repcrtod  Incor- 
rectly that  the  abovo  contract  had 
been  awarded  Campbell  Construotlon 
Co.,  600  R  St.,  Sacramonto,  Calif.. 
who  are,  however,  now  complotlnff 
construction  of  10  wood  crib  bins 
for  the  same  owner. 


6/18/47  • 

CPA  Approval  Qrantod  Owner  Will 
Build  and  Award  •operate  Con- 
tracts—Uncertain When  Work  Will 
Start 

Retail  Store  Coet  flSilOO 

OAKDALE,  Calif..  Stanislaus  County. 
611  1st  St. 

Owner— W.  B.  Thorp,  general  deliv- 
ery, Oakdale,  Calif. 

Superintendent  of  Construction — H. 
B.  Hines. 

Cement  block  and  reinforced  concrete. 

Contractor— Owner  will  bulM. 


6/18/47  » 

Construction  90%  Complete 
Drug  Warehouse  (Additions  and 

Repairs)  Cost  »17,180 

OAKLAND,  Calif.,  Alameda  County. 
Owner  — McKesson    A    RObblns,    881 

Castro  St,  Oakland,  CaUf. 
Architect— Reynolds  &  Chamberlain, 

3833  Piedmont  Ave..  Oakland.  Calif. 
Contractor  — Oliver    *    Cobum,    1000 

Pardee  St.,  Berkeley,  Calif. 


CORCORAN,   Calif.,    Kings    County. 

Whitney  and  Norbee  Sts. 
Owner— Elmer    C.    Von    Olahn,    B<w 

697,  Corcoran,  Calif. 
Architect— Walter  Wagner,   Bank  of 

America  BIdg.,  Fresno,  Calif. 
Brick,  steel  and  glass. 
Contractor- Taylor  A   Wheeler,  345 

Clinton  Ave  Freeno,  Calif. 


6/18/47 

Contract  Awarded 

Store  Bulding 


Coet  9S7.B0O 


SUB  •  BIDS  WANTED 


Qsnerai  eontraotora  deelrins  eub- bids  ori^any  Job  are  Invitetf-to  make  ""l*^ 
<"•"•  requlremsnte  In  thia  eolumn.    There  Is   no  oharge  for  thie  — *^** 

H i gTrscSiSr^serooriTBIdfl.,   Live  Oik  High  School.  Anuooh;   Bide   uue 

May  28,  1:00  P.  M. 
trwinerton  A  Walberg  Co..  228  Bush  St,  San  trandoco   lO^rfleld  2981  > 

and  1723  Webster  Street  Oakland   (Wlgate  <'S22) 
Pacific  Coast  Builders,   2630  18th   St,  San   Francisco   (HBmlock  6888) 
Peter  bartorio,  262  ClemenUna  St.  San  Francisco,  Calif..  (OArlleld  8817' 
Wallace  D.  Harklns,  406  Sutter  8t,  San  Kranciicc  (ORavstonc  80:2) 

Grammar   School,    FItzuren    Elementary   School,    Antlooh;    Bide    Due    May 

28,  8:00   P.   M. 
»winerton  A  Walberg  Co.,  226  Bush  St,  Ksn   Francisco   (OArfleld  2880) 

and  1723  Webster  Street  Oakland    .HIgate  1322) 
Pacific  Coast  Builders,  2680  ISth   St,  Sun  Vranclsco    (UEmlock   6S8S) 
Peter  Sartorto,  262  Clementina  St.,  San  Fmndscy,  Call/.,  (OArfleld  8817) 
Wallace  D.  Harklns,  406  Sutter  St,  San  Franripco  (QRcyvtone  3023) 

M lssien<~Pollce  Station,   San    Frsncitcc;    BPds   Due   May  21,  2{J0   P.   M. 
Kobt   McCarthy,  1060  Klrkham  St   ,San   £rancUco    (OVorland  40eiO) 
JiJIvin  C.  Stendell,  2278  Market  St..  San  Francisco   (UEmlock  6853) 
Wellnttz  A  DeNarde,   814   6th   St,    San  Francsco    (MArket  4498) 
Leo  Japp,  Inc.,  317  Brodert^k  St..  San  .yra:.clsco  (UNderblll  4884) 
H.  L.  Petersen  Constr.  Co.,  783  Treat  Ave.,  San  Frandeco  (ATwater  81«H 
Adarr.  Arras  A  Son,  118  New  Montgomery  St.  S.  P.   (OArfleld  8881) 


6/18/47  4 

Owner  Awarding  Separate  Contracts 
— Worlt  20%  ComploU 

Office  (Fruit  Shippers)      Coet  115.000 

MODESTO,  C^allf..  Stanislaus  County. 
McHenry  Station. 

Owner— Turlock  Co-opperatlve  Grow- 
ers, Box  948,  Modesto,  Calif. 

Plans  by  owner. 

Masonry  construction. 


6/13/47  2 

Contracts  Awarded 

Maintenance  Station  Coet  18,109 

WOODLAND.  Calif.,  Yolo  Co.  Divi- 
sion of  Highways  maintenance  sta- 
tion. 

Owner — State  of  California,  Division 
of  Architecture,  Anson  Boyd,  state 
architect  Public  Works  BIdg.,  Sac- 
ramento, Calif. 

Electrical  Work— Rex  O.  Burch,  P.  O. 
Box  383,  Marysville.  Calif.,  $1200. 

Plumbing  Work — M.  R  Carpenter,  907 
Front  St,  Sacramento,  Calif.,  |090& 


6/18/47  1 

CPA  Approval  Granted 
Bank  Coet  $160,500 

OAKLAND,  Calit.,  Alameda  County. 

39th  and  MacArthur  Blvd. 
Owner — Capital  Co.,  1  Powell  St,  San 

Francisco,  Calif. 
Plans  by  owner. 
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l-S— COMMERCIALBI-DCS 

ft/lS/47  '^8 

Arehlteot  Taking  Bids  From  Selected 

Contractor — Bids  Due  May  18 
Wareheuee 

SANTA  ROSA,  Calif.   Sonoma  Co. 
Ownei^Willlam  J.  Holbrook.  819  W. 

Srd  8t,  Santa  Rosa.  Calif. 
Architect — Clarence  A-  Caulklns,  Ros- 
enberg BIdg.,  Santa  Rosa.  Calif. 
Btruotural  Engineer — C.  Jefferson  Sly, 

580  Market  St,  San  Francisco,  Calif. 
Wood  frame,    corrugated    galvanized 

tron   exterior,  one-story,  70x140  ft, 

to  Include  office  space. 

The     following     contractors     have 
been  furnished  plans: 

C.  W.   Hansen,  1301   Sononna  Ave., 
SanU  Rosa.  Calif. 

William  D.  Rapp,  706  Bennett  Ave., 
Santa  Rosa,  Calif. 

Robert    R.    Todd,    916   Beaver  St, 
SanU  Rosa,  Calif.      ^ 

R  8.  Knight,  P.  O.  Box  206,  SanU 
Bosa.  Oallf.  ,     , 


S.  P.  PasMvgsr  Station.  South  San  Francisco;   Bids  due  May  18^  2  P.  M 
cattlch  Bros.  A  Stevenson.  P.  O.  J3ox  16o.  R-sdwood  City  (Redwood  720- Wt 
JUrbentraut  A  Summers,  000  Pennsylvania  St.  San  Francisco   (AT  2420) 
Kademann-Gutsto,   40   Ringold   St,  Shn   Francisco    (MArket  8161) 
Parker.  Steffens  A  P^arce,  126  S.  Park  St  ,San  Francisco.  Calif..  JUC- 
brook  6639) 

l-'tanley  H.  Koller.  1604  Pomona  Ave.,  ti^rvikett  (Crockett  74) 
Carl  N.  Swencon  Ca,  1005  Stockton  Ave,  Son  Joee  (BAllard  2802) 
iUmplre  Constr.  Co.,  Ltd.,  344  Harriet  St  ,  f>an  Francisco  (HEnnJock  8400) 
Central  California  Constr.  Co.,  Inc.,  ilO  Bile  Ht .  8.  F.  (HXmkKrk  ;9i2e) 
Aaam  Arras  A  Sou,  116  New  Montgomery  St..  S.  F.  (QArflold  (>88l) 
Carrico  &-  Oautler,  S66  Ooean  Ave..  San   l<ranol%cfDi  fl  ntper  4-t<oei) 

^ine  4  Shfsp  Barn,  Cow  Pataoe,  .^an  MateoKo.;  MkHri$um  May  2^  2  PM- 
Robert  MdCarthy,   lOSO   Klrkhsm   St,   San   Krandsco    (OVerland  400u; 
LjCO  ICpp,  Inc.,  817  Brodeiick  St.  Sin   J«'r*nclsco    (UNd«rhllI  4884) 
Midstate  Constr.  Corp.,  427  Bryant  St,  Son  Frepciieo  CYUKon  6  2811) 
Barrett  A  Hllp,  918  Uarrtson  St,  San  Franolsoo   (DOug'as  0700) 
M.  L.  Petersen  Constr.  Co.,  783  Ticat  Ave.   JHin  Francljco  (ATwaUr  SIW* 
c;arl  N.  Swenson  Co.,  1096  Stockton  Ave,  Sau  J-*o  (BAllard  :803) 
M.  J.  Amoroso  Constr.  Co..  2100  OakUale  Ave.  S    ¥.   (.Mission  ^490) 
Carrico  A  Oautier,  866  Ocean  Av«     hau  J-randsco  JUniper  4-808l^ 
Cattich  Bros.  A  Stevenson,  838  Hamilton  St    Redwood  City  (R.  C.  720- V/i 
H.  Mayson,  9316-17  S.  Hooper  A««..  Los  A>  gelce  (JEfferson  0188)  (destre;- 
sub  bias  not  luter  tjban  May  20) 


6/18/47  3 

Contract    Awarded    Clearing    ftlto   A 
Excavation    Underway 

Ford  Agency  Sales  snd  Service  BIdu. 

Cost  199,800 

(SONZALES,    Calllf.,     Monterey    Co. 
AlU  at  7th. 

Owner   —    Don    Boysen    Motors,    220 
Towt    Street    Salinas,    Calif. 

Architect — Charles  E.  Butner,  7  Win- 
ham   St.,  Salinas,  Calif. 

Combination    concrete    block,    frame, 
wood  trusses,  composition   roof. 

Contractor — Vern  R.  Huck,  101  High- 
way  South,  Salinas,  Calif. 

5/18/47  8 

Contract  Awarded 

Fruit    Storage    and    Packing    Plant 

Cost  185,000 
SAN    FRANCISCO,    Ca'lf.,    8rd    anl 


16th   Sts. 
Owner— Levy     *     Zentner    Co,    200 
Washington     St.     San     Frandsoo, 

Calif. 
Architect— Hyman.  Appleton  A  Wol- 

ford     6B   Post    St,    San    Frar.closo. 

Calif. 
Frame  and  concrete,   1- story.  70x300 

feet. 
Contractor— Haas    A     Rcthchlld.    826 
.Merchants'     Exchange     BIdg..    San 
'Francisco,.  Calif. 

9.10— EDUCATIONAL 
BUUDINGS 

5/13/47  ♦    • 

Preliminary  Plane  In  Progreaa 
School  (Addition) 

Approximate  Coet  $180^000 
WATSONVILLE.  <3alif..  SanU  Cnu 

County.   Pajaro  Union  Elementary 

School. 
Owner  —  Pajaro    Union    Elementally 

School  District  Board  of  Truat%88. 

Watsonvllle,  Calif. 
Architect— J.  I.  Easterly,  1008-il.  Un- 

coUi  St,  WatsonviUe.  Calif. 
Wood  frame,  2  classrooms,  concrete 

auditorium,  modernisation  of  heat- 
ing system. 


6/18/47  • 

Low  and  Only  Bidders 

Classroom  Addition 

NORTH  HOLLYWOOD,  Calif.,  Um 
Angeles  County  Victory  Blvd.  Ble- 
mentary  School,  6316  Radford  8t 

Owner — Los  Angeles  Board  of  Bdu- 
cation.  1426  S.  San  Pedro  Btr  Los 
Angeles,  Calif. 

Architect— Paul  R  Hunter.  S15  W. 
9th  St,  Los  Angeles,  CaUf. 

Structural  Engineer  —  R.  H.  Annin, 
405  S.  Hill  St,  Los  Angeles.  Calif. 

Mechanical  Engineer — Ralph  E.  Phil- 
lips, 816  W.  5th  St,  Los  Angeles. 
Calif. 

Frame  and  stucco,  1-story,  H-ahaped, 
tile  roofing,  wood  sash,  wood  floors, 
steam  heat  from  present  faoiUties, 
plastering,  painting,  plumbing,  elec- 
trical work ;  includes  10  classpooms, 
toilets,  teachers'  restrooms. 
Complete  bids  were: 

General  Work 
V.   O.   Brunzell  Co..  Box  432,  Oar- 

dena,  $143,612^ 

Jones  Bros.,  |169,960. 
Peter  P.  Shelby,  1161,821. 
Steed  Bros.,  8166,000. 

Electrical  Work 
Bartel   Electric  Co.,  1828  W.  llor- 

ence  Ave.,  Los  Angeles,  |4345.35w 
Vancott  Ca.  16536. 
Otto  K.  Olesen  Co.,  85848. 


TODAY'S  m  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project 

&-18 —  6:00  P.M. — DormltaQr    Building,  Claremont 
5-13— lO.-OOAM.— Stock  Sieds  and  Pens,  Napa 
6-18— lOKIOAM.— Psyeho^thic    Units  (2),  Los  Angeles 
5-18 — 10K)0  AM.— Electrical  Engineering  Building.  Conrallis.  Ore. 
5-18—  9:00  AM.— Women's   Dormitory  Building,  Corvallis.  Ore. 
5-18— 10:00  AM.— Sheriff's    Radio    StaUon  Los  Angeles 


Noted  in  Issue 


Ml 

4-18 


Agricultural   BIdg.,  Sonoma   County    Falrgreunde,  SenU   Reea;    BMa   Due 
May  22,  11:80  A    M. 
Walter  B.  Olbbons.  Orlnda  Construction  Co,   P    Ok  Box  818  LAfayetiM 

(Orinda  7001) 
Marin  CorporaUon,  P.  O.   Box  417,  Sausallto   *Saitsall*o   1360) 


0/18/47  7 

Contract  Awarded— CPA  Approval 
Oranted — Work   Started    May  6 

Qreoery  Store  Cost  18.000 

TURLOCK,  CaUf.,  SUnlslaus  County. 
Washington  and  W.  Main  SU. 

Owner— B.  Martin.  816  Park  St,  Tur- 
look,  Calif. 

■nghoeer— D.  C.  Davis,  106  N.  Broad- 
way, Turlock,  Calif. 

Brtck  construction. 

Oentraotor— Hubbard  A  Son.  92S  Co- 
lumbia St,  TuHook,  Calif. 

A/U/4,7  4 

Contract  Awarded— CPA  Approval 
Oranted — Work    SUrted   May  1— 
Now  Digging  and  Pouring  ConereU 
•aee 


FOR   SALE 

TIMBERS,  wallboardfl.  plambin* 

K'  t,  minwork,  and  other  huiln- 
materials.    SALE  PRICES. 
Larfc  atotka  of  "hard  to   get" 


Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
28M  Third  St.  —  VA  lencia  4977 


Live  Stock  Barns  (9):  Sonoma  County  Falrgrounde,  ianu  Aoea;  ftlda  due 
May   82,   8:80   P.   M. 
(Orinda  7601) 
Waltor   B.  QibboDs,  Orinda  ConstrutUon  Co.,   P.  O.  Box  818  LAfayeits 
MarJn  Corporation,  P.  O.   Box  417,  Sausa.Mo   (Sausallto  18«J0) 

Cow  'Shedsr  Sonoma  County  Falrgrobnds.  Santa  Rosa;   Bids  due  May  SU 
11:46  A.  M. 
Walter  B.  Gibboos,  Ortnda  ConstrucUon    Jo.,   P.  a   Box   818   L*fayeiU 

(Orinda  7601) 
Alarm  Corpcmtion,  P    O.  Box  417.  Sausal  to   (.»«auSHllto  VMO) 

Prison   Repairs.  Caraon  City,  N«v«da-   lids  due  Ua'y  Ml  2  P.   M. 

Robert  MrParthy,  1050  Klrkham  St,  Kan   Praip^co    (OVerland  4000) 
ii:rbentmut  A  Bonuners,  696  Pennsylvania  Avi.,  Ban  Fl-anclsco.  CalUomu 
(ATwater  3420) 

iewsgs  Pumping  Plants,  Saeramsnte  Co;   Bide  Due  Ma>  24.  l6  A.  M. 

central  Califomla  Constr.  Co.,  Inc.  832  'Sat  Itol  Nallonal  Bank  Building 

tiacramento    (Bacto.   8-6871) 
<.:ontineital   Constr.   Co.,  1402  Vront   St.,   Sacrataeato    (Sacto.   8-1973) 

Addition  to  Centra*  School,  Tracy,  Calif.:  Bide  Due  Ma  y20,  i  P.  M. 

S.  C.  Giles  8c  Company,  819  Elks  BIdg..  btodcktnn.  Calif..  (Stockton  7-7879) 
^'acUte  Coast  Builders,  2580  IMh   t^ .  Sen  Pranrlsco  (HUmlock  6888) 
M.   A.   Little,   1   Grand  View   Ave.,    San    I'rancirco    (VAIer.da   T991) 
Wallace  D.  Harklns,  406  Sutter  St,  San  FTN>:Cltco  (GRaystone  8022) 

Pittsburg   Boys'  Club,  Pittsburg;   Bids  Due   Msy  i>.  4  P.  M. 

Swlnerton  A  Walberg  Co.,  226  Bush  St.,  Sun  Francisco   (OArfleld  2980 • 

and  1728  Webfter  9t.  Oakland   (Mlghgate  4822) 
Peter  Sariorio,  2G2  Clementina  St.  San   FranciKCo   (QArfielr*.  ^17) 

Medloinsidiirfor  J.  K.  Janeen,  Yreka:   Bids  du«  May  ii,  t  P.  M. 

B.  A  R.  Constr.  Co.,  110  Market  St.   San   Francisco   (DOuglas  7518) 

County~JarrA0dn.,  Orovllle;'  Blde~bus   Jun«  6.  t  00  P.  NT 
kS.  A  TL  Constr.  Ca.  110  Market  St..  San  Pranclsco   (Douglas  7616) 

Utilities  for  Officers  Quarte'rs,  Sacto.  SignsI  Depot,  Bide  due  May  1ft,  S  PM. 


ENGINEERING  PROJECTS 

5-18— 10. -00  A.1L— Completion  Grading  and  Tunnel,  Lewie  Co..  Waab. 

5-18— 10:00  AJf.— Bridges  and  Viaducts.  Lewis  County.  Wash. 

5-18—  — PlpeUne  (Install)     Marin  County 

5.13 — 10:00  A.M.— ilradlng    and    Surfacing.  (Garfield  County,  Wash. 

5.13—  8:00  PM.— Install    Water   Mains  Kentfield 

6-18— 10:00  AM.— Clearing,  Grading  and  Bridges,  Walia  Walla 

County.   Wash. 
6-l»— 10:00  AM.— Grading  Yakima  County,  Wash. 

6-13— 10:00  AM.— Pliant   Bridges.    Yakima  and  Walla  Walla  Counties, 

Washington 
5-18 — 10:00  AM. — Construct  Cemeni  Sidewalks  and  Pavement 

Skamania  County.  Wash. 

-18— 10:00  A.M.— Grading    and    Surfacing,  Clallam  County.  Wash. 

-IS— 10 .00 AM. —Grading  and   Pavement  Pacific  County,  Wash. 

-18— 10 K)0  AM.— Grading    and    Sunacing,  Clark  County,  Wash. 
6-13— 10:00  A.M. — Grading   and    Surfacing,  Thurston  County,  Wash. 
5-18—  2  KlOPJil.— Dredging  of  Tuning  Basin.  Richmond 


6- 
6- 
5- 


B-S 
8-i 

5-  S 

4-:<9 

6-  8 

4-29 
4-29 

4-20 

4-29 
4-29 
4-29 

4.23 
4-39 


SUPPLIES  AND  EQUIPMENT 


11.    W.    Robertjon,   7917    "T    Street.    »atrutnonlo    f^srto.    S-8061) 


First   Unit  City   Hall,  Belmont:    Bids  due  Msy  M    8  P.   M. 

Cattich  Bros   A  Stevenson,  838  Hamilton  St..  Dmwrod  '"^ty  (R  C.  790^ W> 
Kings  River  Bridge,  T-ulars  County-    Bids  due   Msy  21,  S   >.  M. ' 

Trewbltt-ShieKIs  A  nsher.  Paolfic  8\V    BiUg ,  Fresno   (Freeno  8-4267) 


School,   Invarnees:    bids  due  June  3,  8:0C   P.   M     ~~~' 

Wm.  Mclntoeh  *  Ben,  740  8t6h   Ave.,  son  Frunclsco   (SKyline  9908) 
L.itchfleM  Constr.  Co..  721  Francisco  Blvd.  San  Itafael  (Sen  Rafae'.  4107) 
J    D.  O'Connor  Constr.  C^,  Inc.  891  Sutter  9t,  San  Frandieo  (DO  896C 

CTassroom  Bidgs.  (2S)  Alum  Rook,  Ssnts  Clara  Co..  Bids  due  May  19.  8  PM. 
J.  D.  O'Connor  Constr.  Co..  Inc.,  891  Suite*-  8t,  Pan  Francisco  (DO  88ti6: 


PLANS  ON  FILE 


Ths  following   list  of  plans  snd  speolfteatlene  for  oonstruotlen 

prejeote  are  now  available  for  Inspeotlcn  at  the  offlee  of  DAILY 

PACIFIC   BUILOBR,  488  Tenth  Btrset,   San   Franeli 


Work 

Swine  and  Sheen  Bam 

Install  Laboratory  Bquipment 


Leeatlen  Bid  Opening  Date 

Cow  Palace,  Bui  Mateo  Oo.  8-30 

Inyokem  ^tl 


6-18—  2:00P.£=^Telephone  Polee 
6-18—  7:80  P.M.— School  Bus 
3-18—  —Sup.  and  Mtls. 

B-18—  —Tin  Pails 

6-18—  f  :OOP.M— 4'«chool    Bus 


San  Francisco 
Petaluma 
Panama  <^nal 
San  Francisco 
Tracy 


5-18 —  2K)0P.M. — Reinforcement  Blars,  Columbia  Basin  Project,  Wlaah. 
5-18—  2K)0  P.M.— Gate  Valves,  Boulder  Canyon  Project,  Nevad* 
6-18 —  2K)0P.M. — Air  Compressors     Pasadena 
5-13—10:00  AM. — Crusher  Run  Base  Rock,  Redwood  C^ty 
5-18—  7:00  P.M.— School  Bussee  Vlaalia 

5-13—  4  K)0  P.M.— Ughting  Fixtures,  Oakland 
I — Bcnool  Bus 


5-  • 
8-$ 

6-  8 

5- 
5- 
6- 
5- 

S- 
f- 
B- 
0- 


5-18—  8:00  P.M.- 
5-18 —  2:00  P.M. —Electrical     Ek|ulprn'nt  ,Rlo  Grande  Project, 

New   Mexico-Tpxas 


4-29 


SUBCONTRACT  INFORMATION 

5-18— 10:00  AIL— Install  Only  Elevator  and  Travsllng  Crane. 


Portland.  Ore. 


4-8t 


iRUJin  pninTS 


o  r  r    laic 
to     P  r  o  f  »• 


C  c  n  •  r  I.J 


Hgf:    StanaarcJv 

iRUiin  PRini  coiiipunv 

4fh  i,  Addcon  Sts  •  Bprkeley  2   f  riiT 
Phone:  BErkeley  Ss^O 


\0V'^'4 


Associated  Wood  Products  Co. 


ff 


"On  Wood  W%  ^^4Ul 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2,  CAUF. 


Aaderson  -  Warrmis     Blectrle    Co.. 
I80S4.88. 

Fielding  Blectric  Co.,  $8260. 

Btolper  BUectrlc  Co.,  «7408. 

Bari  Starr,  |8000. 

Plumbing  Work 

Hickman  Bros.,  Inc.  471  W.  8th  St, 
San  Pedro,  $15,728. 

Heating  Work 

Hickman  Broe.,  Inc.,  471  W.  8th  St, 
San  Pedro.  818.81Z 

Earl  O.  SUce  Co.,  118,050. 

American  S<nglneering  A  Contract- 
ing, Ltd.,  I17.2SS. 

Painting  Work 

Klaas  Bros..  $2012  Hyperion   Blvd.. 
Los  Angeles,  88848. 

D.  Wein,  88900. 

Jobs  A  Cox.  84062. 

Rlsk-Sutton.  84296. 

Boyer  *  Uttlejobns,  |4879. 

L.  Reitman.  84858. 

Hegemler  *  Mlnnick,  85225. 

Hendrtckson  Bros..  86448. 


5/18/47  •     9 

Centraot  Awarded 

Sehool  Addition 

BOQUSLs  Calif.,  Santa  Cruz  County. 
Boquel  Union  momentary  School, 
Porter  School,  Soquel,  Calif. 

Owner — Soquel  Union  Elementary 
School,  Paul  B.  Walters,  district 
superintendent  of  schools;  William 
J.  Flnta,  clerk,  Porter  St,  Soquel, 
Calif. 

Architect— Charles  E.  Butner,  7  Wln- 
ham  St.,  Salinas,  Calif. 

Frame  and  stucco,  1-story,  to  iaclude 
8  classrooms  (24x40  each)  and  lav- 
atory room    (22x12). 

Co**tractof^-.Stolte,   Inc.,  203  Pine  St, 
Paolfio  Grove,  Calif. 
Contract  awarded  on  basis  of  alter- 
nate deductions. 
Complete  base  bids  were: 
O.  E.  Anderson,  San  Jose,  |73,668. 
Stolte,  Inc..  Pacflc  Grove,  874,006. 
Carl    N.    Swenson    Co.,    San    Jose, 

«78,000. 
C.  F.  Parker,  San  Francisco,  882,- 

948. 


of  8248,000 

Schools    (New   and    Imprevements) 
HOL.LJSTER,   Calif.,   San   Benito  Co. 
Owner — Hollister  Elementary   School 
District  C.  C.  Trimble,  district  su- 
perintendent;   Earl   S.    Sparlln,    R 
O  .THardln   and  Wirt  P.   Thomas, 
board  of  trustses,  HolUster.  Calif. 
Survey  conducted  by  Ernest  A  Kump 
Co.,  251  Kearny  St,  San  Franotsoo, 
calif. 

Following    improvements    are    In- 
cluded in  the  survey: 

(1)  new  uper-grade  school  at  the 
proposed  Powell  St  site  near  the 
intersection  of  A  St,  Including 
three  wings  of  five  classrooms 
each .  wltl)  service  faclUUee;  a 
wing  containing  craft  shop,  music 
and  household  art  facilities,  a 
cafeterial  -  multl  -  use  room  with 
outdoor  eating  court,  ah  admin- 
istration building,  off-the-street 
bus  loading  and  playground   space 

(2)  alter  Hollister  Grammar  School 
to  convert  it  to  a  lower-grade 
school : 

(3)  construct    a    cafeteria  -  multi  -  us 
(3)  construct  a  cafeteria  -  multl  -  use 

room  at  Fremont  School,  4th  and 
Monterey  Sts.,  and  convert  kitch- 
en and  classroom  nto  principal's 
office,  conference  rooms  and  stor- 
age room. 


5/13/47  9 

Correction 

Bond   Issue  in   Amount  of  8800,000 
Approved  May  ©th 

Elementary  Schools 

MONTEREY.  Calif.,  Monterey  Co. 

Owntfr  —  Monterey  City  Elementary 
School  Board,  Glen  T.  Goodwill, 
superintendent,  Monterey,  Calif. 

Includes    modernization   and    expan- 
sion of  city  school  facilities. 
Correction  in  amount  of  bond  Issue 

approved. 


5/18/47  9 

Preliminary  Plans  in  Progress  — 
School  Board  Recommends  8500.000 
Building  Progras  and  8250,000  Bond 
Issus  to  Be  Presented  to  the  Voters 
Within  the  Next  60  Day* 

Hlglt  Sohool  Buildings     Cost  $500,000 

DINUBA  Calif..  Tulare  Co.  Dinuba 
Union  High  School. 

Owner— Dinuba  Union  High  School 
District,  Edward  D.  Morgan,  prin- 
cipal of  Dinuba  High  School;  Ir- 
wm  Vose,  Marion  U  Franzen, 
Weaver  Uebau,  Robert  U  Heiser 
and  Roy  C  Archer,  members  of 
school  board. 

Architects— Fred  L.  Swartz  and  Wil- 
liam G.  Hyberg,  Rowell  BIdg..  Fres- 
no, CaUf. 

Program  Includes  physical  education 
jplant  with  a  new  gymnasium,  mu- 
sic building,  vocational  plant  with 
automobile,  agricuItu^e  and  print- 
ing shops  and  home  economics 
l4ant 


B/18/47  • 

Plane  Completed— Awaiting  Approval 
•f  State  Division  of  Arohlteoture 

High  School  Plant 

ARCATA  Calif..  Humboldt  County. 
Areata  High  School. 

Owner— Areata  High  School,  A  O. 
Copperider,  principal.  Areata,  Calif. 

Architect— Masten  A  Kurd,  626  Pow- 
ell St,  San  Francisco,  Calif. 

Program  includes  classroom  building 
of  10  rooms,  new  gymnasium,  new 
auditorium  and  little  theater,  first 
unit  of  a  new  shop  building,  re- 
vision of  old  classroom  building 
and  the  present  shop  buildng.  a 
swimming  pool.  Including  lockers, 
dressing  rooms,  and  development 
o  fa  stadium,  track  and  practice 
field. 

8/18/47  .•    • 

Owner  Taking  Bide— Due  June  8. 

8  P.  M. 
Elementary  School  Addition 
BRISBANE,    Calif..    San    Mateo   Ca 

Brisbane  Elementary  School. 
owner— Brisbane  Elementary  School 

District.  Brisbane.  Calif. 
Architect- Edwards  A  Wiomeyer.  704 

Market  St.  San  Francisco,  Calif. 
Frame,    stucco    exterior    walls,    two- 
story,     tile    roof;     includes    library 

and  storeroom. 

Bids  will  be  opened  in  the  Brisbane 
Elementary  School. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $28.  ^       .  , 

The  following  contractor  has  taken 

out  plans: 

T^Uliam  Mcintosh  A  Son,  760  88tb 
Ave.,  San  Francisco,  Calif. 

5/11/47  ,  ^      • 

BOfltf  Approved  Msy  2  In  Amount 


Mstal  Wsotlisr  Strips 

R«ck  Wool   Insulotlon 
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'•.e*«aiSerila  d*M  H  RIAHT* 

MannfarturM,  S«IU,  ln«t«IU 
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CH4MBERLIS. 

else     sAar     Imumm     •!     ear     pfocraai, 

'  m   boiUkis    ■•oM   ilft-dy    to 

pMCfHMTtiva   baiMM. 

"Omr  90th   Ymt" 
2.Me,0e0  Stflafia^  Coatomaca 


CHAMBERLIN 


lis  10*  8t,  »a«  Fn-r*M  9.  MA  7—» 
14M  «7di  St..  OakUna  B,  OLymptc  2119 


5/13/47  10 

Owner  Taking    Bids— Due   May  20. 

8  P.  M.   (Bidders   Figuring) 
Shop  and  Music  Building 
HOLLISTER,   Calif.,   San   Benito   Co. 

San    Benito    County    High    School 

and  Junio  College  site. 
Owner  —   San   Benito  County   High 


School  and  Junior  Collate  Dtstxiet, 
A  S.  Cakebread.  seoretary.  San 
Benito  High  School  and  Junior 
College.  Hollister,  Calif. 
Architects  *  Engineers  —  Franklin. 
Kump.  *  Falk.  9  Main  St,  San 
Francisco  5,  Calif. 
Music  building,  steel  frame,  stucco 
exterior  (90x100),  one  story,  to  con- 
tain band  and  choral  rooms,  each 
40  ft  sq. ;  music  library.  Instru- 
ment room,  Instructors'  offices, 
nine  individual  practice  rooms  and 
ensemble  room  (IteS  feet). 
Shop  building  (180x80  ft).,  to  contain 
auto  and  metal  shop  (44x64  ft), 
wood  shop  (44x58  ft)  classroom 
(24x32  ft),  drafting  room  (22x32 
ft),  spray  booth,  finishing  room 
and  project  storage  room.  A  12-ft 
wide  corridor  will  connect  the  two 
buildings. 

Specifications  obtainable  from  the 
office  of  the  architect  up<»  deposit 
of  126,  refundable.  I^ach  bid  must  be 
accompanied  by  a  certlfledo  r  cash- 
ier's check  or  bid  bond  for  10%  of 
the  amount  bid. 

The  following  contractors  have 
taken  out  plans: 

Pacific  Coast  Builders,  2580  18th 
8t,  San  Francisco,  Calif. 

Stolte,  Inc.,  203  Pine  St.  Pacific 
Orove.  Calif. 


6/18/47  9 

Owner  Taking  Bids — Due  May  80, 
8  P.  M. — Elementary  Sohool  Addne. 

Bidders    Figuring  Cost  $840,000 

TRACT,  Calif.,  San  Joaquin  County. 
Central  School,  Weet  Biaton  and 
Parker  Aves. 

Owner  —  Tracy  Elementary  School 
Board,  Henry  A.  McCrory,  clerk, 
West  Park  Grammar  School,  West 
10th  St,  Tracy,  Calif. 

Architect — E.  C.  Ernst  561  E.  Har- 
ding  Way,    Stockton.  CaUf. 

Engineer— F.  W.  Kellberg,  820  Mar- 
ket St,  San  Francisco,  Calif. 

Concrete  foundations,  wood  floors, 
wood  frame  and  brick  veneer,  to 
include  eight  classrooms,  cafeteria 
kindergarten,  library  and  enlarge- 
ment of  general  offices. 
Plans  and  specifications  obtainable 

from    above    office   of    the   architect 


upon  deposit  of  $60,  refundable. 

Each  bid  must  be  accompcmied  by 
currency,  certified  check,  cashier's 
check,  or  surety  bond  in  amount  of 
10%  of  bid  payable  to  the  Tracy 
Elementary  School  District 

The  following  contractors  have 
taken  out  plans: 

S.  C.  Giles  A  Co.,  819  Elks  BIdg., 
Stockton,  Calif. 

H.  H.  Hennlng,  1751  Berkeley  Ave., 
Stockton.  Calif. 

Pacific  Coast  Builders,  2580  18th 
St,  San  Francisco,  Calif. 

M.  A.  UtUe  Co.,  1  Grand  View 
Ave.,  San  Francisco,  Calif. 

Wallace  D.  Harklns,  408  Sutter  St, 
San  Francisco,  Calif. 


Plans    Completed— Awaiting 
Approval  of   State   Oivlsicn   of 
Architecture 

Sonool    (Addn.) 

Aprox.    Cost    $25,000 

HAYWARD,  Calif..  Alameda  County 
Faln-iew    Ei<>ment>iry     School 

0\^ner — Hayward  Elementary  School 
District.  Board  of  Trustees  Jack 
Rees,  District  Superintendent, 
Main  snd  E  .Street.  Hayward,  Calif 

Architects  —  Anderson  and  Stmonds, 
2800    P.irk    lilvd.,    OtfUand.    Calif. 

Frame  and  ttuccp,  ct^ncreti;  fUors,  2 

'  classrooms. 


5/18/47  3 

Contract  Awarded  —  Work  Starts  in 
About  Ore  Week  or  Ten   Days 

School    Duilding    Cont    Price    S168.70<> 

HAYWARD.  Calif..  Alamedi  County 
Comer  Willow  and  Western  Aves.. 
on   five-HCre   eltc. 

Owner — Haywai-d  Elfmentary  School 
District,  Poard  of  Trustees,  Jack 
Rees,  dlftriet  supenntendeot. 
Main  and  E  Sts.,   Hayward    Cal'f. 

Architect — Anderson  *  Simonds.  SftO 
15th  St..  Oakland,  Calif. 

Structural  Engineer— Thos.  F.  Cli.ace. 
:?88  Market  yt.  San  Franei}«co,  Cal. 

Frame  and  »tucco.  concrete  slab 
floor,  usphaltic  tile;  mcludes  ten 
clas.sroonif:.  kindergarten,  oudito- 
lium,  cafeteria  und  administrative 
offices    and    single    cciridor. 

Contractor  —  George  Peterson  Bo« 
1M,  San   Lsandri*.  Calif. 


5/I.V47  • 

Owner    Taking     Bids — Dus     May    18, 

8  P.  M.  (Bidders  Figuring) 
Shop   Bu*ldlnc|   (Miso<tlli>nsous  Work) 
TULA.RE,   C.-Jllf.,   Tulare    Co    Tulare 

t'nion  High  ocikoI. 
.")wner— Tulare     L'.-iInn     HIgn     School 

D'Mrict.    Tu!4-i»,    C;iHf. 
.\r;h:teet.'?   A   lJng|iecr5  —  Franklin. 

Kump.    .%    Pa  IK.    'J    Miiln    St .    San 

Kianoisoo,   Calif 
I'o'mdatloi'    fur   govei-nment    prefab- 

riciiled   huiMi:;   nn^  misct:l!aneoUM 

M'ork  andw  n-<aierialH  for  piun:bini; 

oeclrical    wjrk   and    ioIII.d;   door^ 

Bids  iteeive-l  April  7S  returi.o<l  u> 

i;!)en-d. 

Revlspc.  plaiih  nn'.  cpecUic^li'»r.a 
ohiiiirul.le  frjri  ilic  sLove  offlc»-  if 
the   urihitect    Ui<  i:    «tepo8lt    of    $26. 

Following  contractors  have  taken 
out   plHn^: 

Ltvrsen  -  R^.tto  Constr.  Co.,  1901 
He-lgcs   A^'e.     i^\ehno,   Calif. 

L.  iT.  HMn^en  A  Sons.  311  Palm 
Ave..    I'l'-rno.    C'.ihf. 

7>Iid8'atc     Construction     Co.,     1209 


Suitimerboll 

Roof  Struclun  s 
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CONSTRUCTION 
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IMPROVED  SPRING-BAUNCED 
MECHANISM  that 
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OFFIR 


S    TH 
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SINGLE  DOOR.. 
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•  NTS  ANY  OARAOf 
SIMPLY  INSTAUEO 

•  NEEDS  NO  EXTRA 
SPACi 

•  EFFORTLESS  AND 
NOISELESS 

•  IS  EASILY  ADJUSTED 


W«  Imv*  8  full  xnm  woHting  mod«l  inttalUd  «f  our  warehouse 
for  your  intpocfion.   Com«  mnA  «••  if.    Confracfors  Welcon>«. 

WE    SELL    DEALERS    ONLY 
Confacf  your  millwork  doalor  for  pnc«t. 

NICOLAI  DOOR  SALES  CO. 

304S.1fNi  fttTMf  SAN  FRANCISCO  10.  CALIF. 
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Bush.   St.  6«n   FrancUco.   CalU. 

Wallace  D  Harkliw.  <:06  8'ittcr  S: 
San    FrAnclMCO,    Calif. 

5/1S/47  <* 

Owner  Taking  Bids— May  2a,  8  P.  M 

Bidders    Figuring — Qrammar    8ch 
ANTIOCH.    Ca'If.,   Contra    Costa   Co. 

FiUuren  Blementarv  i^chool  on  12- 

acr*  alte  north  cf  F)Uuren  Road. 
Owner  —  Antic  ch  •  Livw  Oak  Unified 

School  District,  Henry    Splesa,   sti- 

perintendent  of  schools,  1500  D  St., 

Antloob.  Callt. 
Architect  ft  Bngr— Brankllr,  Kump. 

Sc  P>alk.  ft  Main  St,  San  Francisco 
Ooncrete.    brick,    one-story;    Include 

IS    clajwrooms,    administration    of- 
fices,    nurse*'     qtrs.,     playgrounds 

etc. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect upon  deposit  of  ^00. 

l^>Ilowing  cf.ntractcni  have  taken 
out  plans: 

Swlnerton  *  Walbcrg  Co..  224  Bubli 
St,    San   Francisco.   Calif. 

Wallace  D.  HHrklns.  4C0  Sutter  St , 
San  FranclRCo,  Calif. 

Peter  Sartorlo.  29k  Clementina  St. 
San  Francisco,  Calif. 

Pacific  Coast  Builders,  ?SSC  18th 
St,  San  Franctoeo,  Calif. 

Carl  N.  Swenaeo,  P.  O.  Box  5SS, 
Baa  Jose,  Calif- 


1  Job.  lum^  aum,  general  site  siud- 
ing,  excavation  and  fill; 

1  Job,  lump  sum,  landaeaptag,  retain - 
walls,  pool,  fine  gradtaig,  seadlag 
and  sodding,  plants  and  planting, 
lawn  sprinkler  systenui  and  flag* 
pole; 

1  Job.  lump  sum.  fencing,  wood; 

1  Job,  lump  aum,  concrete  waUu; 

1  Job.  lump  sum.  roa4e  and  parking 
areas,  excavation,  fills  and  drain- 
age, except  Clinton  Ava; 

1  Job.  lump  sum.  excavation  and  aur- 
facing,  Clinton  Ave.; 

1  Job.  lump  sum,  sewage  collection 
and  disposal,  exterior,  axcavatlon 
mnaholes,  piping  from  point  6  ft 
outside  of  the  building  lines,  ualag 
vitrified  clay  pipe  for  sanitary 
gravity  sewers  and  caist  iron  pipe 
for  sewer  force  mains ; 

1  Job.  lump  aum,  exterior  water  sup- 
ply, storage  and  distribution  axte- 
rior  service,  wella  and  coUactSon 
facilities,  pumping  stations,  atorage 
facilities,  distribution  faelUtlaa,  flra 
hydiants,  domaatic  water  distribu- 
tion from  pneumatic  tanks,  air  con- 
ditioning, cooling  water  and  dis- 
posal, domestic  hot  water,  excava« 
tion  and  piping  water  traatment 
plant  from  S  ft  outside  of  buHdlng 
lines,  using  galvanlsad  steel  i^pe 
for  pli^g  under  8-in.  in  diameter: 

I  Job.  lump  sum,  power  and  light 
distribution  exterior  services,  sub- 
station, cables  and  equipment 
street  lighting  and  grounds  lighting, 
excavation,  conduit,  from  2  ft.  out- 
side of  buildings; 

1  Job,  lump  sum.  heating  system  ex- 
terior services,  distribution  lines 
manholes,  fuel  storage  tanks,  ex- 
cavation, from  point  5  ft  outside 
of  building  lines; 

1  Job,  lump  sum,  gasoline  station, 
pumps,  gasoline  storage^ 

1  Job,  lump  sum,  main  boepital  buUd< 
Ing; 


Haapltat  CaM  MH.IM 

S^mntaVTLLX,    CaUf..    Tnlara    Co. 

Tttlara-Klags  County  Tubarculoals 

Sanatarium. 
Ownara  —  County   of   Tulara,   Court- 
house, VlsaUa.  and  County  of  Klaga, 

Courthouse,  Hanford. 
Aichlieot  — W.   D.   Coatea.  704  Helm 

Bldg.,  Weano,  Calif. 
Concrete    and    ataal    frame.    lOB-bed 

unit  and  modernisation  of  preaent 

building. 


12-13— OIDUSTRIAL 
BUILDINC38 


6/18/47  •     12 

Plana  in  Progreaa    Te  6e  ComplaCad 

In  Saveral  Weeka— When  BMa  Will 

Be  Called 
Paint  Factory  Coat  t21t.000 

SAN    FRANCISCO.    Calif.    7th    and 

Daggett  Sta..  1300  7th  St 
Owner— The  OHdden  Co.,  11001  Madl- 

aon    Ave..     Cleveland.    Ohio;     San 

Franciaco  office,  1800  7th  St. 
BSngtneer — Clyde  E.  Bentley,  408  San- 

some  St.,  San  Francisco,  Calif. 


S/ll/47  9 

Owfver  Taklfif  Bltfa— Due  May  1»,  3 

P.  M— Bidder  Figuring 
Classroom  Buildings  (2) 
AT..tJM    ROCK.    Calif.,    Santa    Clara 

County.    Wte   of   Alum   Roek   Ele- 
mentary School, 
Owner— AluBi   Ro^k    Unitm    Elemen- 
tary  School   District  D.   H.    Cure- 

ton.  clerk  of  »h*  board  of  trustees. 

Alum     Rt>ck     Pnen.entary     School. 

Fhita  Xtaadat  8aa  Carlos  Avenue, 

Alum  Rock. 
Arthlteets  ft  ttBgra— Frank!in.  Kunip    -   .  .    ,  rarage; 

A  Falk.  9  Mah,  3t .  Sen  Francisco.    }  'j"*/     lump    sum     --^- 
Two  classroom   bulWtnKB,   each   con-    ^    *^^-    '"™P    *"'" 

taiotng     lour     classrooms,     toilets, 

heater  rooms  and  Mtoragc. 

Plans    and    spe.rlflratlons    may    be 

obtained  from  the  office  of  the  su- 

'  perlntendent   of   schoota.   Alum  Rook 

Elementary    School,    White   Road    at 

San   Carlos  Ave.,   Alum  Ro«k,  Calif 

E!ach  bid  must  be  dccohtpanled  by 
a  certified  or  cashier's  check  or  bid 
bond  for  10^  of  tha  bid,  payable  to 
the  board  of  trustees  of  the  district. 

Fnllowlnijf  contractors  has  taken 
out  plans: 

Carl  N.  Swenson,  P.  O.  Box  65** 
San  Ji-aa,  Calif. 


11— 


HOSPITALS 


apartment   houae 


1    Job,    lump    sum,    apartment   house 


5/1S/47  •    11 

V.    t.    DIatrtet    Cnglnaer    at  ftaora- 

menta  Taking    Bids— 4>ue  June   26, 

2  P.  M. 
Veter^na^  Hospital;  %p—.  1»t 

FRJfeSMp.  Calif..  Fraano  County.  20- 
acra  mt»  on  N.  Fieaiio  St,  near 
Clinton  Ava,  Immediately  north  of 
the  oity'a  housing  project,  Funaton 
Placfc 

Owner — IT.   S.   Veterans'  Admlnlstra- 

...tlon,  Frank  H.  Drydon.  chief  of 
conatruction,  Waahlngton,  D.  C. 

Archltaot— Masten  &  Hurd.  «2«  Pow- 
ell St.  San  Francisco,  CaUf. 

Enginaat^-Huber  &  Knaplk.  1  Mont- 
gomary  St..  San  Frandaeo,  Calif. 

Steel  and  concrete,  7-story  and  base- 
ment and  sub-baaemeiit ;  includes 
beds  for  250  patients,  surgical  and 
operating  suites,  laboratory,  service 
room,  dental  offices.  X-ray  de- 
partment, chapel,  pbysleal  therapy 

out-patients' 


1  Job,  lump  sum,  manager's  quarters; 

1  Job,  lump  sum,  nurses'  quarters; 

1  Job.  lump  sum,  attendants'  quar- 
ters; 

1  Job.  lump  usm.  powerhouse; 
Total  of  20  items. 

Alternataa 

Alt  1.  If  uncoated  cast  iron  pipa  is 
used  for  sewers  and  vents  within 
builders  in  lieu  of  coated  cast  iron 
pipe  (a)  add;  (b)  deduct; 

Alt  2,  if  galvanized  wrought  iron 
pipe  is  used  for  vent  piping  within 
buildings  in  lieu  of  galvanized  ateel 
pipe  (a)  add;  (b)  deduct; 

Alt.  8.  if  cork  inaulation  is  used  for 
chilled  water  lines  in  Ueu  of  Im- 
pregnated mineral  wool  (a)  add; 
(b)  deduct; 

Alt.  4.  if  cork  Insulation  Is  used  on 
sucUon  line  outside  of  refrtcecatad 
spaces  in  lieu  of  mtnand  w«ol  (a) 
add;   (b)  deduct; 

Xlt.  5.  if  galvanised  wrought  iron 
pipe  Is  used  for  pipe  for  water  Unae, 
supply  lines  and  distribution  aya- 
tema  for  pipe  under  3-ln.  in  dliam- 
eter  In  lieu  of  galcanlaed  ateel  plpa 
(a)  add;  (b)  deduct; 

Alt  6,  if  cast  Iron  pipe  is  used,  for 
pipe  for  water  lines,  aupply  linaa 
and  distribution  systoms  for  plpa 
under  3-ln.  In  diameter  In  Ueu  of 
galvanised  steel  pipe  (a)  add;  (b) 
deduct ; 
Alt.  7,  if  copper  tubing  is  used  for 
pipe  for  water  lines,  supply  lines 
and  distribution  systems  for  pipe 
under  8-ln.  In  diameter  in  Uau  of 
galvanised  steel  pipe  <a)  add;  (b) 
deduct 


6/18/47  •     12 

Plana  Being  Raflgurad^No  Due  Date 

Sat 
Printing  Shop 
PALO  ALTO,  Calif,  Santa  Clara  Co. 

Emerson  St 
Owner— Clifton   Slonaker,   c/o   ardit* 

tect- 
Architect— Morgan  Stadman.  180  Uni- 

vetaity  Ave..  Palo  Alto.  Calif. 
Reinforced  concrete.  40x100  ft,   one- 
story  and  menanine. 

The   following   contractors  are   re- 
figuring  plana: 

H.  R  Hill  &  Son,  2325  Emerson  St, 
Palo  Alto,  Calif. 

Nichols  -  White,    Inc.,    140   Addison 
Ava.  Palo  Alto,  Callf- 


20^21-.SOC1AL  &  RECREA- 
TIONAL BLDGS. 


0/18/4  7  •  ao 

Contract  Awarded 

Emerganoy  Housing;   NOv  14807, 
Spec  1»rO  Cost  8191.444 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Pacific  Reserve  Fleet  Personnel, 
Rough  and  Ready  lalaad. 

Owner— Bureau  of  Yafth>#nd  Docks, 
Public  Works  Dapai'tjipiit  Room 
A -100,  FOderal  Office  iBdg-,  Civic 
Center,  San  Francisco,  ^l^alif . 

Includes  earthwork.  oaiK^  conerata 
foundations,  setting  tmftOng  con- 
creta  piers,  additions  ailk  rahaMll- 
tatioa  (00  hoaaoja  andH|^  quonset 
huts),    roads    and    walks,   parking 


areas,  furnishing  and  installing  100 
gas  ranges.  100  gas  space  heatera, 
100  electric  refrigerators,  plumbing, 
heating,  water,  sewer  and  gas  serv- 
ices, electrical  work,  field  painting, 
and  firs  protection. 
Contraoter— M»»»ry  AHan  Cana*nic- 
tlon  Co.,  4142  Gaary  Blvd..  San 
Franelsoa,  Calif. 

22^6 — RESIDENTIAL 
BUILDINGS 


0/13/47  •     24 

Owner  Taking  Blda^Dua  Juna  10 
3:30  P.  M. 

Hospital  Attendanta^  Quarters 

CAMARILJX>,  Calif..  Vefttura  Co. 
Camarillo  State  Hospital. 

Owner  — State  of  California,  State 
Division  of  Architeetura,  Public 
Works  Bldg..  Sacramento.  Calif. 

AUte  Architect— Anson  Boyd.  Public 
Works  Bldg..  Sacramento,  CallT 

Project  1  is  for  att«idants'  quarUrs 
and  consists  of  2 -story  reinforced 
concrete,  tlla  roof  and  steal  aaah 
construction,  with  mechanical  work 
and  services  Included ;  approximate 
floor  area  of  18,300  sq.  ft; 

Alternate  bid  for  the  addition  of 
frame  and  stucco  recreation  build- 
ing of  approximately  2720  sq.  ft  in 
floor  area  and  open  shelter  garages, 
of  wood  frame  and  stucco  with 
composition  roof,  road  paving,  to 
house  116  cars,  are  required  in  con- 
nection with  Project  No.  1; 

Project  No.  2  for  four  residences  and 
garages.  1-story  frame  and  stucco, 
approximately  1500  sq.  ft.  each  in 
floor  area,  with  mechanical  work 
and  services  Included. 

Alternate  bid  JTor  omission  of  one 
residence  on  project  No.  2; 

Project  No.  8  Is  for  erecting  seven 
prefabricated  steel  buildings  from 
matelrals  on  hand  and  adding  par> 


tltlons.  maohwilnal  wortr 

ices  and  paving. 
Separate  bids  only  will  ba  astertalnad 

for  each  projaet- 

PlaAs  and  spedficatioaa  obtateahla 
from  the  above  o<fios  of  the  owner 
upon  deposit  of  |2&. 


n 


0/13/47  * 

Lew  and  Only  Bldctars 

Apartment  Buildings   (22) 

SAN  FRANCISCO  AND  tONOMA 
Cos..  Calif  PresWlo  of  ^«n  Fran- 
cisco near  Intersection  of  Park 
Blvd.  and  Washington  Blvd.,  a«d 
Two  Fock  Ptallon.  Somwna  Coun- 
ty:  Serial   No.   0I-2P8-47-76L 

ODk'ner  -War  Department  Corps  of 
Engineers,  San  FranclMso  Diatrlct. 
74  New  Montgomery  St.,  San  Fnui- 
cl.sco.  Calif 

Flans   by  Owner. 

Twenty    4-unlt    apartment    buildings 
at  Pretidio  of  San  FranHsco.  and 
two  4  unit  ai.attment  buildings  at 
Two  Rock  ft ta tion. 
Bids  were  taken  as  folhiwa: 

(1)  Bidgs..  Type  A  at  PrssMla,  S.  F. 


Prompt  Deflv«ry 

HARDWOOD 
F  L  O  O  R  I  H^ 

5/16"  X  2"  Kiln  Dried  7% 

BERKILEY      WOOD 
PRODUCTS.      INC. 

223S  S«a  Pablo  Ava. 

BEIKEilY  1.  CAUf . 

THolnwalt  f  7SS  -  f  TM 


FOOD  PROCESS  PLANTS 

BuUi  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Ytars  of  experience  in  food  process 
plant  manufacturing 

BUILT   TO   ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

411  New  Montgomery  St.        San  Francisco        DOiiglas  0371 


room,     dining    room.     —  , ,     

department,  pharmacy,  adminlstra- 1  Alt.  S.  if  portland  cement  plpa  la  used 
tlve  and  clerical  departments,  au- |  for  sanitary  gravity  sowers  in  Uau 
dltorium  and  theater,  kitchen,  laun 


FREE!  This  96.page  book.? 

to  ceUhrcUe 
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dry,  repair  shops,  morgue  and  cen 
tral    supply    units,    four  elevators, 
dumbwaiter  system.  Kventually  an 
estimated   SIB.OOO.OOO  will  be  spent 
on  the  hoopttal  over  a  15- year  pe- 
riod.   Including    expansion    of   bads 
to    accommodate    1800   patienta  by 
addition    of    wings    to    the    Initial 
units,  quarters   for  nursen  and  at- 
tendants,    duplex     apartments    for 
the    staff,    a    manager's    resldanca 
garage,  power  house,  etc 
(Note:  Where  sets  of  specifications 
and  drawings  are  requested  by  bona 
fide    bidders,    a    maximum    of    three 
■ats  of  specifications,  one  set  of  full- 
slse  working  drawings  and  three  sets 
of    one-half    sise    drawings    will    be 
furnished  any  one  bidder.  A  deposit 
of  glOO  per  gro\ip  will  be  required  to 
insure   their  return.   Depoelt  refund- 
abla) 
Tha  work  Involves : 


of  vitrified  clay  plpa  (a)  addr  (b) 
deduct ; 

Alt.  9.  If  gahraniaed  steel  plpa  Is  usad 
for  sewer  force  mains  In  lieu  of 
cast  Iron  (a)  add;  (b)  deduct; 

Alt.  10.  If  galvnalsed  wrought  Iron 
pipe  is  used  for  sewer  force  mains 
In   Ueu  of  cast   Iron    (a)   add;    (b) 

deduct ; 

Alt  11.  If  cement -asbestos  pipe  U 
used  for  underground  piping  for  the 
automatic  sprinkle  system  Instead 
of  cast  Iron  pip*  (a)  add;  (b)  de- 
duct ; 

Alt.  12,  if  27x8«-ln.  concrnte  trenches 
for  steam  and  return  mains  are 
omitted  and  steam  and  return  mains 
are  Installed  directly  in  tha  ground 
(a)  add;   (b)  deduct 

B/18/47  •     M 

PIsne  Completed— CP A  Approval 
Granted  In   Amount  of  8411.' 

Owner  Will  Call  for  Bide 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  E>oors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 


52J4  MISSION  STREET 


SAN  FRANCISCO,  12 


Phone:  DElaware  7313 


H^MD 


boo»^ 


We  hsve  printed  ■  tpeciaJ  anniversary  edition  of 
this  invaluable  book  for  businaos  esacotma,  ar- 
chitects, contractors  and  engineers.  This  96-pafe 
book  summarises  our  unique  and  extensive  exper- 
ience in  the  protection  and  decoration  of  Mnto- 
tures  after  SO  year*  of  mamifscture  and  eernea.- 
In  that  time  we  have  faced  and  solved  many  prob-, 
lems  on  thousands  of  pro|eeto,  invotving  arary 
industry,  every  variatioa  in  diaaaia  and  afaaoat 
every  known  condition. 


/ 


,  f    >*o 


CONTENTS 

HOW  TO  SOLVE  MANY  CX)NSTRUCTIOri 
A^(D  MAINTENANCE  PROBLEMS 
■ 
■^  CONSTRUCTION  DETAILS 
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■^  WEICHTS  AND  MEASURES 
■^  HORN  PRODUCTS  AND  METHODS 

Here  it  s  book  giving  yon  engineering  data  and 
specificstions  to  help  you  solve  many  pioMwM  of 
wsterproofing.  dampproofing.  painting,  caalkinf. 
roofing  end  flooring.  You  aMy  have  this  refefaaoe 
book  with  our  compliOMnts.  Naturally,  the  edi- 
tion IS  limited,  first  requested,  first  served.  Write 
todsy- 


HORN  COMPANY,  INC. 

•t^flM  rwiiiii  T 

te  St-  Lee  A^nise  It 
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4fi  T««Mi  tt,  tan  Franaiaoa  S 

Talayhana  MA  rkaC  7110 

a.  ■.  Mattavran.  Manaoar  •  editor 
J.  B.  Olltit%  Advartlaing  Manaaar 

tofeaoriptlan  Rataat 

(PayaMa  In  Atfvanaa) 


•Ifitia  Capy  IS  Caata 

Advartlaing  Ratea  an  Ra^aaat 

Prhitadby 
•tafk.fUth  Frintlng  <^^ 

A  Publlahlng  Ca. 

(llatared  as  Saoond  Claaa  Matter, 
1«U  SS^  ISSr,  at  Uia  poirt  oMloa  te 
■an  rraadaoo.  Galir.,  ondar  tha 
A«t  ot  Itorah  S..1SST.) 

OuvyHglit  194S  bjr 
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(a)  with   water   heaters    govern- 
ment  flemished,   13  each . 

(b)  with  water  heaters  furnished 
by  contractor.T  each: 

tS)   BMffe.,  Type  A,  at  Two  Rock; 

ALTERNATE  I 
(8)  Bld0a>.  Type  e  at  Presidio,  8.  r. 

(a)  with    WMter   heaters    govcrn- 
ntent   furulBhed,   13   each; 

(b)  with  water  heaters  fun>ishe;t 
by  contractor.T  each: 

(4)   Bld«s.,  Type   E.  at  Two  Rock. 
Ltow   BIMer — Brbcntraut    and    Sum- 
mevs,   694   Punnsvlvania    Ave..    Sau 
Francisco.  CaUf. 
Complete  total  bids  were: 
IBrl>entraut  &  9ummerH,  San  Fran- 
dsca.    (1)     (la>    S31,4«4    ct.ch :    total. 
?40».092;  lib)  f31,780  each,  total  122*2.- 
4e0-    43)    $88,S9C    each,    tola!    177,180; 
total  1  and  2  $708,672,    (3>    (3a)(  f2Ar- 
82S    each,    total    S34S699;     (3b)    $27.- 
788    each,    total   fl89,>»66;    (4*    #30,030 
each,    total    |7C.0fl0;    total    8    and    4, 
1608.789. 

Leo  Bpp,  San  Francisco,  Oalif.,  <1) 
(la >  $38,643  each,  totnl  $42i,SKe;  (lb> 
$32.9aT  each,  total  $230,709;  (2)  $3S.- 
648  each,  total  $71.2S6.  total  1  and  2 
$726^414:  (S)  (?a)  $2S.52C  each,  total 
$370,885;  (3b)  $28,800  each,  total. 
8201,960;  (41  $31,916  each,  total  $63,- 
892 1  total  3  and  4.  1636.667. 

M  Jk  K.  Corp..  San  FranciRco.  Ca!.. 
(1)  (la>  884.400  each,  total.  $447,200; 
(lb)  884,900  earh.  toUl  $241,900:  (2) 
$86,000  each,  total  $73,000;  total  1 
and  2,  $760  700,  (3)  (3a >  |29,600  ea.. 
tctal  $884,800;  (3b.  $29,700  eac'i,  to- 
tal ^aVJfiM:  (4)  $30,000  each,  total. 
$60,000:  total  3  and  4.  $652,700. 

WM!lam8  *  Burrows.  Burllngame. 
Calif.,  (1)  (la)  $34,750  each.  toUn. 
$4.M.TW);  (lb)  $85,060  each,  total  $243.- 
430t  (3)  taaaaC  each.  toUl  $71.5O0; 
total  1  aaarl;  sm.OTO:  (8)  (8a >  $80,- 
490  each,  fbtal  f.'tas.SCO:  (Sb)  830.740 
each.  toUl,  $315,180:  (4)  $&1,930  ec  . 
toUI.  $68,860;  total  3  and  4.  Sb'Td.esc. 

Robert  McCarthy  Co.,  San  Fran 
elaoa.  Calif..  (1)  (la)  $36261  each. 
tcUI.  $471.6.«»;  (lb)  $30,396  each,  to 
tal.  $256,172;  (2«  $41,033  each,  total. 
$82,066-  total  1  and  2  $809,891;  (3) 
(Sa)  $31,272  earn,  total.  $406,536;  (3h) 
$31,587  each,  total.  $221,109;  (4)  $35.- 
250  each,  total  $7O!5O0;  total  3  and  4 
$896,145. 

Rademann-Gulsto.  San  Francisco, 
Calif..  (It  (la)  $37,150  each,  total. 
$488360;  (lb)  $36,430  each,  total. 
$356,019:  (2)  $35,2M  <>ach.  total  $78.- 
580;  total  1  and  2.  $8:i0.5tO:  (."?>  (3a > 
$81,748  each,  toUl  $412,620:  (3b) 
$82,030  each,  total  $274,140:  (4>  $35.- 
110  each,  total.  $70,220:  total  8  and 
4.  $708J8IK 


Civil  Bnfinaer->Thomaa  J.  Jaaao.  !>•' 
partment  of  Grounds,  University  of 
California.  Berkeley.  Calif. 

Remova  iof  existing  incinerator  and 
construction  of  new  incinerator  and 
dust  collecting  equipment. 

Only  Biddei^— Rees  Blow  Pipe  Manu- 
facturing Co..  Inc.,  836  7th  St.,  San 
Francisco,  CaUf.,  $14,841. 


BRIDGES 


5/13/47  •     IS 

Owner  Taking  Bid*— Due  Juna  12. 

2  P  .M.,  in  Le*  Angeles 
Bridge  (Reoenstruot) 
LOS      ANGELES      CX>UNTY,     CaUf. 

Across    San    Gabriel    River    noar 

Asusa- 
Owner — State  of  California.  Division 
of    Highways.    Public    Works    BUtip., 

Sacramento.  CaUf. 
State  Highway  Engineer— O.  T.  Mc- 
Coy. .PubUc   Works    Bldg.,    Sacra> 

mento,  CaUf. 
Reconstruct  a  portion  of  a  bridga 

Bids    win  be  opened   in   the   State 
Bldg..  Los  Angeles,  CaUf. 
,    Quantities  will  be  given  tomorrow. 

8/13/47  /        •     88 

Owner  Taking  Bids— Due  Jdna  11, 
2  P.  M. 

Bridga 

SAN  LUIS  OBISPO  COUNTY.  Calif. 
Across  Villa  Creek,  about  one-half 
mile  south  of  Pismo. 

Owner— State  of  California  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Cfalif. 

Reinforced  concrete  slab  bridge. 
The  work  involves: 

(1)  remove  existing  bridge; 

(2)  40  cu.  yds.  structure  excavation; 

(3)  400  cu.  yds.  channel  excavation; 

(4)  300  cu.  yds.  imported  borrow; 

(5)  25  tons  plant-mixed  surfacing;: 

(6)  249  lin.  ft.  timber  bridge  railing; 
(7) -200   cu.    yds.    class    A    portland 

cement  concrete; 

(8)  980  lin.  ft.  furnish  concrete  pil- 
ing; 

(9)  28  each  drive  piles; 

(10)  40,000  lbs.  bar  reinforcing  steel; 

(11)  engineer's  office. 
Specifications   obtainable  from  tbo 

al>ove  office. 


James    Kenney    A    Uvaoak    PUy- 
grounda. 
Owner   —    City    of    Borkelay.    Ruth 
Kemp.      City     Clerk,      City      Hall, 
Baokelev.  Calif 
City  Engineei>-Harry  Ooodrkkviw  City 

HaU.  Bertteley,  Calif. 
Low  Bidder—.  Henry  Harzia.  28ST  8th 
St..  Berkeley,  Calif. 
Bids  taken  aa  f  oUows : 
(Alt.  lA)  7800  sq.  ft.  resurface  Jam<>e 
Kmtnmy    Courts     with     armour 
coat  and  laykokL; 
(AU.    IB)    7300     lin.      ft.      resurfaee 
.?ames    Kenney    Courts    with    1 
in.    type    C    asphaltic    concrete 
mixture ; 
(Alt  2A)  fiOOQ  tq.  it.  resurface  Uvi> 
oak    courts    with     urmor    coat 
arid  lQ>kold; 
(Alt  2B)  8000  pq.  it  resurfaee  Live- 
oak  courts   with   %   In    type  C 
asplisltio    concrete    mix. 
Compleu  bids   submitted    May    12 
were: 

J.  Henry  Harris,  Barkalay.  (!▲> 
$0.16:  total.  $1168:  (IB)  $0.17;  total. 
$1241;  (2A)  $0,155;  total.  $1840  (2B) 
$0.16;  toUI,  $1280. 

Malott  it  Peterson.  San  Francisco, 
(lA)  $0,176;  total.  $1284.80;  (IB) 
$0,186;  toUl.  $1357.80:  (2A>  $0,161; 
toUl.  $1288  r  (2B)  $0,171;  total.  $1366. 


Rabert  McCarthy.  San  Franctaoo, 
Oallf..  (1)  $67,008;  (2)  $18J12;  toUl 
$85,820. 

M.  A  K.  Corp..  .San  Fr^aiclsoo.  Cal. 
(1)  $87,781:  (a»  *25.\i8:  total.  $112.- 
880. 


8/18/47  •    **> 

Owner  Taking  B»da— Oua  Juna  18, 
2  P.  M..  in  Lee  Anfalaa 

8wrfaalng ^    , 

UOB  ANOBLBS  CX)UNTT,  CaUf.  In- 
tersectloa  of  Holt  Ava.  and  BeUa- 
vue  Ave. 

Owner— State  of  Califoml8i  Division 
of  Highways.  PubUo  Wotrim  Bldg.. 
Sacramento,  Calif. 

SUta  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  BldSn  Sacra- 
mento. CaUf. 

About  0.5  mile  resurfacing  axlating 
pavement  with  asphalt  concrete 
and  widening  with  asphalt  ooncrete 
on  Portland  cement  concrete  t>aae. 
Bids   will   be  opened   In   tha  SUta 

Bldg..  Los  Angeles.  CaUf. 
Quantities  will  be  given  tomorrow. 


39— SEWERS 


5/18/47  •  .  «0 

Ownor  Tailing  Biaao— Oua  Juna  11, 
2  P.  M. 

Qradint  and  Surfaoing 

SAORABaeNTOOOUNTT.C:aUf.  Mar- 
coni Ave.,  between  Howa  Ava.  and 
Fair  Oaks  Blvd. 

Owner-SUte  of  CaUfomla,  Division 
of  Highways,  PubUc  Works  BMg.. 
Sacramento,  CaUf. 

SUta  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento, CaUf. 

About    4.7    miles   gradhig   and    con-   5/11/47  •    48 

stnicting  crusher  run  base  and  ap-  jQ^ner  Taking   Bida— Due  June  11, 
plying  plant-mix  surfaohig.  armor       2  P.  M. 
coat  and  penetration  oil  treatment    fraMlo  Lanea  and  Treotle 
Quantities  will  be  given  tomorrow.   oxKLAND.  Calif..  Alamada  County. 
— —  Between   Toll  Plaaa  and  dlstrtbu- 

ii/n/17  •     40       Hon  struotura  — .   .  . 

5/13/47  .  ^    .t        'Ownsp— state  of  (Jallfomia,  Division 

Ow,^  Taking  Bld—Ou.  Ju«a  11.       i^'^^Sl^y.V ^lic  Wo^k.  Bldg.. 

a.fr#.Jn«  Sncramanto.  CaUf.  „    ^   ^ 

l"o'S?c"oUNTT,  CaUf.   Batwaan  ^•   S^'l*  "iff-^  l^^jS'^B^i^-    Sac^-' 
miles  north  of  Solano  County   line       Coy.    Public    Works    Bldg..    sacra 

and   1.6  miles  south    of  Woodland,       m*nto.  <-*«,    , 
aisd  between  0.3  mile  and  89  miles   About  0.9  milo  additional  traffic  lanea 


north  of  Woodland. 
■^   Owner— State  of  California.  Dlvlaloo 
*•       of  Uichways.  Public  Works  Bldg.. 
Sacramento.  Calif. 
State  Highway  Engineer— O.  T.  Mc- 
Coy.    PubUc    Works    Bldg..    Sacra- 
mento, c::aiif. 
4.9   miles   net    length   repairing  with 


Engmeeriiig  Section 
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31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 

6/13/47  •     M 

Lew  and  Only  Bidder 
Inalnerator  Coet  $14J41 

BBRKBLBT.  Calif..  Alameda  County. 

Cowell  Memorial  Hospital,  Berkeley 

Campus. 
Owner— Regents  of  the  University  of 

California,  Berkeley.  C^allf. 


6/13/47  •     8* 

Owner  Taking  Bida— Due  June  11, 
2  P.  M. 

Bridge  and  Grading 

SANTA  CRUZ  COUNTY.  Calif.  Oroeo 
Valley  Rd.,  between  Freedom  and 
Holoban  Rds. 

Owner— State  of  California,  Division 
of  Highways,  PubUc  Works  Bldg.. 
Sacramento,  Calif. 

SUte  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  BWg.,  Sacra- 
mento, C^allf. 

About  0.5  mUe  grading  and  surfacing 
with     plant  -  mixed     surfacing     on 
crusher  run  base  and  constructing 
a  reinforced  concrete  bridga 
Quantities  will  be  given  tomomrw. 

5/13/47  •     83 

Owner  Taking  Bide— Due  Juna  11, 
2  P.  M. 

Bridge  

SAN  LUIS  OBISPO  CTOUNTY,  Calif. 
Across  Santa  Rosa  Creek,  about 
nine  miles  east  of  <3ambria. 

Owner— State  of  Citllfomla.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento. Calif. 

Reinforced  concrete  slab  bridga. 
The  work  Involves: 

(1)  remove  existing  bldge; 

(2)  clearing  and  gnibbtag; 

(3)  42r-  cu.  yds.  structure  excavation; 

(4)  66  lin.  ft  timber  bridge   raUing; 

(5)  190  cu.  yds.  class  A  portland  ce- 
ment concrete: 

(6)  23.000  lbs.   ba   rrelnforclng  steal; 

(7)  engineer's  office. 
Specifications  obtainable   from  the 

above  offlca 

6/18/47  *    *• 

Contract  Awarded  

Bridge  Caet  $S1J88 

SAN     JOAQUIN      COUNTY.      CaUf. 

Cherokee   Lane  at   diverting  canal. 
Owner—County  of  San  Joaquin.  R  B. 

Graham,  county  clerk,  Courthouse, 

Stockton,  CaUf. 
County  Surveyor— Julius  B.  Manthay, 

Highway- Agricultural  Bldg.,  Haael- 

ton  Ave.  and  B  St..  Stockton.  C^aUf. 
Steel  and  concrete  bridga  „„._. 

Contrsctor— M.    C.    Shoper,   821    Klks^ 

Bldg..  Stockton,  Calif. 

Other  bids  submitted  May  12  were: 

Dan  Caputo,  San  Jose.  $84368. 

Fred  Kaus.  Stockton.  I»«.722. 

John  Hachman.  Stockton.  $37,400. 

Stockton    Construction   Co..    Stock- 
ton. $8M72.  .^,  ,^, 

H.  F.  Laurtlsen.  Pittsburg.  $41,545. 

A.  L.  Miller.  Sacramento,  $46,864. 

Unit  pricee  will  be  given  soon. 

36—  PARKS,  AIRPORTS  A 
PLAYGROUNDS 

5/18/47  •     »• 

tow  and  Only  Blddars 
Reeurface  Tennis  Courts  and  Basket- 
ball Courts 
BERKELEY.     Ca'If..     Alameda     Co 


5/18/47  • 

Ow«ior  Taking  Bids— Oua  May  14. 
7:80  P.  M.  (Unit  Quantltiaa) 

Industriat  Waste  Sewer  Una 

MODESTO,  Calif.,  Stanislaus  County. 

Owner— City  of  Modesto,  Rax  E.  OaII- 
fus,  city  clerk.  717  10th  St,  Mo- 
desto, Calif. 

City  Engineer— Frank  J.  Roaal.  717 
10th  St.,  Modesto,  Calif. 

Includes  furnishing  all  labor,  equip- 
ment and  materials  except  plpa, 
which  will  be  furnished  by  the  city. 
The  work  Involves: 

(1)  18  each  manhole  rings  and  cov- 
ers (standard  24-ln.  mameter) ; 

(2)  5  each  manhole  rims  and  cov- 
ers, type  D; 

(3)  1  each  Calco  gate  48-in.  No.  104: 

(4)  2158  ft  dig  trench  and  lay  2155 
ft  of  86-ln.  reinforced  concrete 
pipe; 

(5)  2800  lin.  ft  dig  trench  and  Uiy 
2800  ft  21-in.  S.C.  sewer  pipe; 

(6)  870  lin.  ft  dig  trench  and  lay 
870  ft  15-in.  8.C.  sewer  plpa ; 

(7)  445  lin.  ft  dig  trench  and  lay 
445  ft  12-in.  S.C.  sewer  piper 

(8)  2  each  manholes,  type  A; 

(9)  1  each  manhole,  type  B;  1  «     ^ 

(10)  2  each  manholes,  type  C:  15/13/47  „        .         *« 

(11)  13  each  manholes,  type  standard ;    Owner  Taking  Bid*— Due  Juna  n, 

(12)  5  each  manholes,  type  D;                |     2  P.  M. 
(18)  1  each  diversion  chamber.  lOrariing  .  ^  ....  ..^  -     . 

Specif ications   obtainable  from  the    ALAMEDA  COUNTY.  CaUf.  On  llast 


of    crusher   run    l>aae   and  asphalt 

concrete  and  constructing  a  timber 

traatla. 

Quaatltles  will  be  given  tomorrow. 


40 


5/18/47 

Contract  Awarded 
w   miie»    "B»    ictigvi.   .cpv.».«    ..,.._   Grading.  Surfacing       Cast  8188.888.80 
plant-mixed  surfacing   and  placing   qhABTA     (XJUNTY,     Calif.     County 
imported  l>orrow  on  shoulders.  Highway    No.    14 -C,   betwaan    MIU- 

The  work  Involve*:  vtlle  and  6.87  miles  easterly. 

Location  i— lll-Voi-7-A  Owner  — County    of    Shasta,    county 

(1)  3500  cu.  yds.  Imported  borrow;      j     clerk.  Hall  of  Records  Bldg..  Red- 
ding, Calif. 
County  Surveyor— Bmast   D.   Braun- 
ing,  Box  830.  Redding.  Calif 


(2)  develop  water  supply   and   fur- 
nish water  equipment; 

(3)  110  M  gallons  apply  water; 

(4)  2    tons    asphaltic    emulsion    seal 
coat; 

(5)  20  tons  screenings  seal  ocat; 

(6)  2700  tons  plant-mixed  surfacing; 

(7)  5  tons  asphaltic  paint  binder; 

Location   a— III-Y0I-8T.A 

1(8)  3000  cu.  yds.  imported  borrow ; 
(8)  develop  water  supply   and   fur- 
nish water  equipmnet ; 
(10)  100  M  gallons  apply  water; 
(11)  5200  tons  plant-mixed  surfacing; 
'(12)  8  tons  asphaltic  paint  binder. 
j     Specifications  obtainable  from  the 
above  office. 


About  6.87  miles  grading  and  sur- 
facing; 175  days  completion  tlma 

Cantraotor  —  Falrey- Hammond,  Ine., 
and  R.  A.  Farieh,  SOa  Market  St., 
San  Franoieoe.  Calif. 


office    of   the    engineer   upon   deposit 
of  $10,  refundable. 


40—     STRECT3  AND 
raGHWATB 

■    mr^ 


•■5/13/47  *  "  iP 

Low  and  Only  Bidders 

Orariing,    Reads,   Cte.. 
SerisI    04-e8S-47-r7 

PRESIDTO  OF  SAN  FRANCISCO, 
and  TWO  RCK^K  STATION.  Calll  , 
San   Frsnc-lsco  and   Sono.na   Cos. 

Owner — San  Francisco  Dist  Corps  of 
Bhigineers,  War  Dept.,  Rm.  402,  74 
New  Montgomery  St.,  San  Fran- 
Cisco,  C^llf. 

Flans   by  Owner. 

Includes  clearinfr.  grading,  road-', 
parking  areas,  rvalks  snd  utilitiej 
for  *0  4  unit  apartmert  bIdgs.  at 
Presidio  of  San  Francisco,  and  2 
4  -  unit  apartment  hMgs.  at  Tow 
Rock  station.  Coinpleiior.  time  180 
dwys. 
Complete    bidM    subnUtted    May    K 

were : 
Chaa   L.  Harney.  578  Beriy  Street. 

San     Francisco.     Csllf..     (D     760.628 

Presidio;    f2>   $22,829  Two   Rock;    to- 
tal.  $82,948. 
Leo  Bpp.  817  Brod4-ilck  Street.  San 

Francisco,  CaMf..  (1)  960.406,  <2)  $24.- 

498:   tot.tl.   $84,908 


shore    Freeway    betwoan   on*    mlla  . 
north  of  south  city  limit*  of  Oak-  1 
land  and  OS  mile  south  of  High  St 
In  Oakland.  ^,   ,  , 

Ownnr  B»aU  of  CaUfomla.  Division 
of  Hlghwayo.  PubUc  Woitlui  Bldg.. 
Sacramento,  Calif. 

Stabs  Highway  afcgineor--  Q.  T.  Mo- 
Coy,  PubUo  Wortis  Bldg..  Sacra- 
mento. CaUf. 

About  24  mill**  gradUtg. 
Quantities  will  ba  given  tomorrow. 


6/18/47  •     «0 

Owner  Taking  Bids — Due  June  12. 
2  P.  M„  In  Les  Angeles 

Surfaeing 

VENTURA  COUNTY.  <3aUf.  Plaaaaat 
Valley  Rd.  and  Wood  Rd..  between 
Ventura  (bounty  Railroad  and  Ven- 
tura Blvd. 

Owner— SUU  of  CaUfomla.  Division 
of  Highways.  Public  Wok*  BMg.. 
Sacramenta  Calif. 

State  Highway  Baglnaar-O.  T.  Mc- 
Coy. Public  Worhs  Bldg..  Sacra- 
mento. Calif. 

About  85  miles  surfacing  with  plant- 
mixed  surfacing  on  existing  surfac- 
ing  and    on    imported    borrow   and 
grading  of  portions. 
Bids   will    be   opened  In   tha  State 

Bldg..  Los  Angeles.  Calif. 
Quantities  wUI  be  given  tomorrow. 


BURKE     FORM     CLAMPS 


WAB  Tins  STEEL  ACCESSORIES    CURING  COMPOUND 

ro»A^3s^  lOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

mS  FoS?^JaSs^        »0PFIT  hangers        REINFORCED  PAPER 

AB  Typt*  of  Concrete  Conttrutlion  SptcUltiet 

W.    J.     BURKE     &     CO..     INC. 

Brysnt  »reet  San   Francisco  Phone  GArfW-ld  8768 


CabmBfs 


Cabineff 


NOtTHttl^  CALIPOBNIA  OlSTtllUTORS 

PIONEER  APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNderHtt  2727 


PERMANENT! 
PR  DC  IS  S ID 

LIME 

Quick. 9lokad  Parmonsnt* 
Froc8Mad  Lima  will  sav«  you 
monay  bacouia  it  yialdt  a 
graatar  bulk  of  fottar  lima 
putty.  Try  it.  Yoti  will  product 
o  imoothor  whito  coot,  with  o 
good  •! 


With  dot*  loborotory  control, 
Parmortanta  bringi  yow  battar 
lima  product*,  oil  monufoc- 
turad  from  pura  cryttollina 
dolomita.  Ordar  farmonanta 
Frocastad  Lima,  Hydrotad 
Lima  ond  Putty  Plant  Hot  Lima 
from  good  daolart  naor  you. 


%L     § 


PERMANENTE 

CEMENT 

COMPANY 


19  24    B  W  O  ADW  A  Y 

•'jAKL/.NO    1  2.       ALIF. 


/ 
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DAILY     PACIFIC    BUILDER 


TUESDAY.  MAY  I  J.  1947 


1    . 


.,:^ 


i- 
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Supplies^  Equipment 

Sab-Contract 

Information 


B/18/47  •-    «|     Calif. 

Oil  Oifttributor  Rental  Cement — Pacific  Portland  Cement  Co., 

Bide  Wanted  I     417  Montgomeiy  8t,  San  Francisco, 

TUOLUMNE  COUNTY,  Calif.— Un-  j     Calif. 
tU  Ma.y  16,  10:80  A.  M.,  bids  will  be   Concrete    Agg^regatea — Central    Rock 
received    by    the    State    Division    of  |     <^o.,  Sanger,  Calif. 
Highways,     P.     O.     Harding,    district  jf^^'n'orclng  Steel  —  Judson  -  Pacific  • 
engineer,  1200  N.  Center  St,  Stockton,       Murphy  Corp.,    1200    17th    St.,    San 


NEWS  INDEX 

Misc.  Supplies  4  Materials  — 

Machinery  and  Equipment 

Sub-Contract   Information   


43 


42— misc.  supplies  and 
Materials 


6/1S/47  •     42 

Materials  and  Supplies 
Bids  Wanted 

WASHINGTON,  D.  C— Bids  will 
be  received  by  the  Oeneral  Purchas- 
ing Officer,  The  Panama  Canal, 
Washington  25,  D.  C,  for  materials 
and  supplies  as  follows: 

May  1» 

Sch.  8606 — 12  hot  water  generators 
or  steam  operated  heaters,  with  ac- 
cessories ;  15  regulators ;  7  tiiermome- 
ters;  traps,  strainers  and  check 
valves;  pressure  reducers  or  regula- 
tors: pop  safety  valves;  pressure 
gauges;  cast  iron  rollers  with  lugs; 
expansion  Joints;  tees;  fuel  oil  gauge; 
flanges;  conduit,  etc.     * 

May  20 
Sch.  8599—236  pieces  structural  car- 


Calif.,  for  rental  of  pressure  spraying 
oil  distributor,  equipped  with  tach- 
ometer, volume  and  pressure  gauges 
and  insulated  tank  having  a  capa- 
city from  1200  to  1500  gallons,  for 
intermittent  use  in  Tuoiunme  County. 
Specifications  obtainable  from  the 
above  office. 


43 


5/13/47 

Dump  Truck  Rental 

Bids  Wanted 

SONOMA.  MARIN  and  NAPA 
COUNTIES,  Calif.— Until  May  16.  3 
P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  J.  H. 
Slteggs,  district  engineer,  2001  Van 
Ness  Ave.,  San  Francisco,  Calif.,  for 
rental  of  one  or  more  pneumatic- 
tired  dump  turcks  of  not  less  than 
four  cubic  yards  capacity  for  ap- 
proximately 400  hours'  use  in  Sonoma, 
Marin  and  Napa  Counties. 

Specifications  obtainable  from  the 
above  office. 


Francisco,  Calif 

Structural  Steel — Kyle  &  Co.,  848  O 
St..  Fresno.  Calif. 

Elevators — Otis  Elevator  Co.,  1  Beach 
St.,  San  Francisco,  Calif. 

Steel  Forms — Steel  Form  Contracting 
Co.,  066  Harrison  St,  San  Fran- 
cisco, Calif. 

Electrical  Work  —  Electric  Construc- 
tion Co.,  P.  O.  Box  851,  Fresno, 
Calft. 

Plumbing— Frank  Hudson,  P,  O.  Box 
264,  Fresno,  Calif. 

Millwork,  Glass  and  Glazings— Visalia 
Planing  Mill,  Visalia.  Calif. 

Plastering— L.  C.  Strong,  411  S.  Willis 
St.,  Visalia,  Calif. 

Toilet    Partitions  —  H. 
Fresno,  Calif. 


LaB.    Wilson. 
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6/13/47  •     44 

Moving  Warehouse 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  May  13,  11  A.  M.,  bids  will 
be  received  by  the  Sacramento  Dis- 
trict Corps  of  Engineers,  War  De- 
partment, Wright  Bldg.,  Sacramento, 
Calif.,  under  Spec.  470-0  for  moving 
a  steel  warehouse    (90x140  ft.)   from 


5/18/47 

Oil   Distributor  Rental 

Bids  Wanted 

STOCKTON,    Calif.,    San    Joaquin    „  „^ „, „^    ,.„«^,„  »..,   ^.„„ 

^?,"7~L^°*''  Y^y  ^^  ^^'^  ^-  ^-  *''***'  SacramenToRediVtrilbutium  Center  "at 
-  It.  J®*^®*^***  ^y  "^®  ^^**  Division  West  Sacramento  to  Sacramento  en- 
of  Highways,  P.  O.  Harding,  district  gineer-s  yard  at  Brytes  Bend  on  Sac- 
engineer.  1200  N.  Centerst.,  Stockton  ramento  River  near  Sacramento, 
9,  Calif.,  for  rental  of  approved  type  Callf 
.     ,     ,,     .  ,       ,       ...    ?'■««»"'■«     spraying     oil     distributor,  I     specifications   obtainable  from  the 

bon   steel ;   16  pieces  structural   steel    equipped     with     tachometer,     volume  '  above  office 

angles;  2  cold-rolled  steel  roller-train    and    pressure   gauges  and    insulated 

rods;    40.000    lbs.    babbitt    metal;    28    tank  having  a  capacity  from  1500  to 

lengths  wrought  iron  chain ;  1542  steel   2000  gallons,  for  Intermittent  use  in 

bolts;    8500  steel  bolts;    325    machine    Solano.    Napa,    Sacramento    and    San 

bolts,  galvanized  steel ;  1550  mild  steel    Joaquin  Counties. 

bolts ;    1500   stud    bolts ;    220   do ;    200       Specifications   obtainable  from  the 

sleeve  nuts ;  530  cast  iron  separators ;    above  office. 

8  bushings ;  8  rolled  nickel  steel  yoke 

5/13/47 


44 


48 


5/13/47 

Repair  Rooms 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.  — J.  H. 
Mohr,  Inc.,  1685  Kansas  St.,  San 
Francisco.  Calif.,  at  $11,450.  submit- 
ted low  bid  to  the  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration, office  of  the  district  engineer. 


pins. 

May  21  Dump  Truck  Rental 
Sch.    8602—12,900    hexagonal     head  Bids  Wanted  i  oo«  tt   o    a  .     _«»  x>t^       a      '-^ 
bolts;   5760  hexagonal  head   bolts;   49       PLUMAS,  LASSEN  and  TEHAMA    ^*  U.  S.  Appraisers  Bldg.,  San  Fran- 
stud  bolts;  1500  separator  bolts;  1000  COUNTIES,    Calif. -Until    May  15,   2   S^*'°;,?*l'oo  ^o^/o ?P!J*^,/*i„^>^^^ 
tap   bolts :    350  do ;    1500  brass   nuts ;  P.    M..   bids  will   be  received   by  the    ^^'  ^^'  ^^^'  ^^  "*°  ^*  *"  ^"®  ^®^ 
2900    brass    washers;    8    cast    bronze  State    Division   of   Highways,    F.    W. 
yoke   pin    bushings;   8   eye   bolts;  16  Haselwood.     district     engineer.     1657 
keys;    2300    txrass    cotter    pins;    850  Riverside  Dr..  Redding,  Calif.,  for  one    ^r  ,,- 

brass  *o;  34  shackle  pin  sand  wash-  to  five  dump  trucks,  4-,  5-  or  6-cu.  yd.  \     J.     \*  7'^,,.       .     ^       .       *.       .,, 

ers,  brass ;  75  copper-nickel  alloy  lat-  cajsacity,  for  approximately  25  days'  '  „  Central  Calif ornia  Construction  Co., 

eral  pins  and  80  copper-nickel  alloy  work  per  unit  in  Plumas.  Lassen  and   ^*"       ,  "*^„  °;„  ?;     '  o*    '  x^ 


Mint  Bldg.,  San  Francisco,  Callf. 
Other  bidders  May  12  were: 
Adam  Arras  Sc  Son,  San  Francisco, 


lateral  pin  nuts. 
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6/13/47 

Cast   Iron   Fittings 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol 


Tehan:a  Counties. 

I     Specifications   obtainable   from  the 
above  office. 


Charles   E.    Waite,    San    Francisco, 
Calif.,  $16,860. 

William  Mcintosh  &   Son,   740  36th 
Ave.,  San  Francisco,  Calif. 
Fred  J.  Early.  San  Francisco,  Calif., 
«    $19,888. 

I     EHder    St    Owens.    Alameda,    Calif., 
$20,650. 

Clem     Anderson,     Alameda,     Calif., 


Ave;    contractor.    C    Fa^rsioni    and 
G   Barsottl.   1667   Reveie   Ave. 

DWELLING.  2-story  frame,  $11,- 
000:  N  I^s  I-Ulma!)  Drive  372.4  E 
Olobe  Alley-  owner,  H  Stuart,  1824 
Broadway  contncior,  R  M  Ortega 
Burllngams.' 

DWELLINGS,  four  2-story  fr,  $10,- 
000  each ;  E  Fortuna  38.6,  74  1,  111.6 
and  140.1  S  F.llls;  owner  and  build- 
er. United  Housing  Corp.  2701  Ju- 
dah   St.. 

DWELIINGS,  ten  l-story  frame, fC- 
fiO  Ceach ;  NW  Cor  4t0h  A''enue  and 
Ortega;  W  -itOh  Ave  25  nnd  50  !J 
Orlegn;  >?E  Cor  41st  Ave  and  Or- 
tega: F  4l8t  Ave  25  and  60  N  Or- 
tega: N  Ortega  70,  95  B  4l8t  Avt>: 
N  Ortojra  70  W  4lst  Ave;  N  Ortegs 
95  W  ♦flth  Ave;  owner  and  builder 
R  F  Gain.  377  West  Portal  Ave. 

ALTER  apts.  $?.000 ;  531-3  Balboa  St. 
owner.  E  ArHunis.  premises. 

DWELLINGS,  six  1  story  frame.  $6  - 
000  each ;  E  48rd  Ave  100,  125,^  160. 
175  N  Viconte;  E  48rd  Ave  126  and 
150  S  Ulloa:  owner,  Atals  Realty 
Co,  1500  Judah  St;  contractor.  Pa- 
cific Coast   Constr  Co,   ICOO  Jdah 

ALTER  apts.  S]5fiO;  1360  33rd  Ave; 
owner.  11  R  Havea,  16C2  42nd  Ave; 
contract  not  let. 

AL7ER  apts.  $900;  NE  Cor  Capp 
and  24th  Sts;  oT\ner.  E  Blanz.  2821 
24th  St;  contractor,  Haas  fir  Per- 
1*1  son  Constr  Co,  20  O'Farrell  S*. 

ALTER  real  ostatc  office.  $1000- 
3497  Mission  St:  owner,  M  W  Gil- 
r'on.  nrem :  cnnlractor.  W  R  Josev 
142  DeTx>ng  St. 

GROUND  slab  wnsh  rark,  $600;  S 
Natcma  350  E  2nd  St;  oWner.  Bar- 
rett aGrages,  Inc.  1.'50  lat  gt;  con- 
tractor, Barrett  &  Hilp,  918  Har- 
rison St. 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


MAY   12  .1947 


CConti^ed  in  Second  Section) 


5/13/47 

Tandem   Roller  Rental 
lowing  submitted  bid's  May  12  to  Pur-    '-»^  ■"<*  0"'y  BIddere 

chaser  of   Supplies   M.  H.   Gerry,  270       SAN  MATEO  COUNTY,  Calif.— The        _ 

City  Hall.  San  Francisco,  Calif.,  un-    following    submitted   bids   May  12  to    $23,557.84.  i 

der  bid  No.   8924  for  furnishing  and    "J«  State  Division  of  Highways.  J.  H.    Beatty  Waterproofing  Co.,  San  Fran- 
delWertng  18.180  lbs  cast  iron  under-    5***8Ba.    distrtct    engineer.    2001    Van    cUco.  Calif..  $82,000. 
Kround   bell   end  fittings  for  the  San    *^«*»  Ave..  San  Francisco.  Calif.,  for  , 
Francisco  Water  Department :  i  *■«"*»'    of    on«   tandem    roller  of  not 

AJax  Foundry,  (1)  $0,146;  (2)  $0,145;  ' '**'  than  8  tons,  either  gasoline  or 
(3)  $0,145;  (4)  $0,145;  296  10th  pirox.;  ^'«''«!  engine  powered,  for  use  on 
dellvcrj-  90  days  .Bayshore    within    the    cities    of   Bel- 

Uncoln  Iron  Works.  (1)  $0.1826;  (2)  'mont  and  Redwood  City  for  approxi- 
$0,186;    (3    )$0.13;    (4)    $0.1825;   net   30  , lately  150  hours    of  service: 
days;  dellveVy  60  days  I     W.    C.    Railing.    (1)    $4.96;    (2)    $126 

Empire    Foundry.    (1)    $0.1826;    (2)    lump  sum.  transportation. 

'     D.  L.  Hallum,  (1)  $5.50  per  hour;  (2) 
$6.50  per  hour. 

Eaton  &  Smith,  (1)  $6.90;   (2)  |&80 
per  hour. 

Charles    L.    Harney,    (1)   $6;    (2)    $6 
per  hour. 

Stuart  Equipment  Co..  (1)  $4.26;  (2) 
$7  per  hour. 

A.  J.  Clausen.  (1)  $5.84;  (2)  $7.00. 


$0.18;  (3)  $0.13;  (4)  $0.1275;  net;  80 
days  partial  delivery;  90  days  com- 
plete delivery. 

43— MACHINERY  AND 

EQUIPMENT 


6/18/47  •     48 

Oil    Purifiers   and    Drying    Ovsns 

Bid   Opening   Extended    From    May  12 

to  May  19 

CENTRAL  VALLEY  PROJECT. 
California.— Until  May  19,  2  P.  M., 
bids  v,i\\  be  received  by  the  U.  8.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1785  for 
furnishing  and  delivering  f.o.b.  cars 
at   the   shipping   point  or  f.o.b.   cars 


44- 


SUB-CONTRACr 
INFORMATION 


5/18/47  •     44 

Borings — Bid   Opening   Extended 

From  May  12  to  May  14,  11  A.  M. 
'      SAN   FRANCISCO   NAVAL  SHIP- 
YARD,    San    Francisco.    Calif. — Until 

at  Redding.  Calif.,  two  oil  purlflere  ^t^  }*:  "./"  ^l.^'^^r"^!."  ^*«."' 
and  two  filter-paper  drying  ovens  for   ^f'^ed   by    the    Pub  ic  Works    Of f lc^ 

the  Keswick  power  plant.  Central  S""*"  ^"O  A'*'".'"Ju!"**  ^  f'*''^^..?" 
Valley  Project.  California.  The  appa-  Francisco  Naval  Shipyard,  San  Fran - 
ratus  will  be  Installed  by  the  gov-  clsco  Calif.,  under  Spec.  18616  for 
emment.  No  charge  for  copies  of  the  Providing  and  securing  «&mples  of 
specifications  to  prospective  blddera;  sub-surface  materials  and  daU  on 
to  others.  $1.  not  returnable.  ,^»>e  location  of  sub-surface  strata  by 

^^^^^  means   of   borings   at   and   on   a  hill 

'  (area  within  the  San  Francisco  Naval 

5/18/47  43    Shipyard. 

Sale  of   Laundry   Equipment  I     Specifications   obtainable  from  the 

SAN  FRANCISCO.  Callf.  —  War  officer  in  charge  of  construction. 
Assets  Admin.,  88  Berry  St..  San  Room  2110  Administration  Bldg.,  San 
Francisco.  Calif.,  annoimcea  sale  of  Francisco  Naval  Shipyard.  San  Fran- 
laundry  equipment  to  priority  claim-  oisco,  Calif.,  upon  deposit  of  check 
ants  and  to  normal  trade  channels  or  postal  money  order  (or  fO,  payable 
concurrently  with  closing  date  set  for  to  Chief  of  Bureau  of  Yards  and 
May  29.  Docks. 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 
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5/18/47 

Butane  Gas   Range,   Eto. 

Bids    Wsntfd 

SAN  FRANCISCO,  C.^lif  — Until 
May  22,  2  P.  M..  bids  will  be  receiv- 
ed by  the  U.  S.  Treasury  Dept..  lOO 
McAllister  St..  San  Francisco.  Calif.. 
«mder  Inv,  FF  3911-47  for  one  bu- 
tane g.a«  range  f.o.b.  Sells.  Arls.,  re- 
IrigeKulor  f.o.b.      Sar.      Francisco, 

washing    machines   fob.    8»Iln.    Ariz 


44 


5/18/47 

Sub-Contracts  Awarded 

Orape  Packing  House      Cost  $300,000 

ORANOK  COVE  Calif,.  Fresno  Co. 

Owner — Zaninovich  Bros..  Inc.,  Or- 
ange Cove.  Calif. 

Engineer— R.  B.  Welty.  488  Rowell 
Bldg..  Fresno.  Calif. 

120x280  feet. 

Centraoter— Trewhitt,  Shields  4  Fish- 
er,  Psciflc  Southwest  Bldg.,  Frene, 


ELECTRICAL  COMMORICATIONS 

T«lepfcoA«  Olid  Slanal  Engfneert 

Manual  and  Dial  T«T*pfcon«  Sysfamt 

Datignart  of  Ramota  Confrol  Cqulpnfnf 


^ 


Sarvlca    and  Insfallaflont 
W«  Will  Sub-Contract  With  Eioctricol  Controcters 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArkot  2017 


Af.TER  store,  SMO  4P2  Post  Street; 
o(\'ner,  Boweiman^  Phcy,  Inc.  492 
Post   St. 

FLATS,  four  2-Rtorv  frame.  *13  800 . 
W  Wth  Ave  100,  125.  ?25  and  250  S 
CabiSllo;  owner  and  builder,  T  O 
Kf«!\Kr  A  Son.s.  ?00  Onlnt  St. 

DWELLINGS,  two  1 -story  fr,  $9000 
each:  W  Edinburgh  'no  P  Excel- 
nlor,  E  H>5)nburKh  10»)  S  Excelsior: 
o'vnor  nnd  builder,  T  -Starelli  .nf.ri 
Dolores    St 

DWELLINGS,  ihrce  2-storv  frame 
flOOOO  each;  F.  Fortuna  254,  .109 
and  847  N  Anra  Vlcta ;  own^r, 
Hansen  Hemes.  Inc.  26  Oceah  Ave; 
contactor.  Walttr  .".nd  Max  Han- 
«rn.  Inc.  2ft  Ocean   Ave. 

DWELLINGS,  two  l-stor  y  frame 
SO.'WO  each  ;  E  45lh  Ave  25  and  250 

5  Vicente'  owner  r\nrl  buildi  r,  Sala 

6  Ccrbell.  823  Irving  St 
DWELLING,    l-slrry    frame,    $7000; 

E     Apdlo     180    S     Thornton     Ave; 
owner.  A  Bprblerl,  17^7  Armstntit; 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO,    Ltd. 


D  O  U  U  L  A  S  F  I  I 
/^  O  \'  n  f  R  O  S  /I  P  I  N  [ 
R  I  n  V\  COD  C  L  D  A  R 
i  U  Ki  r  E  R  TIMBERS 

S  H  ;  N  (W  /  S     <■-     S  H  /IK  t  S 


.If/     BAYSHORE 

POULEVARD 
Plionr  ATwoffT  8  174 


AUTO  REPAIR  shop.  Class  C.  $4.- 
000:  K  Woodward  262  S  Duboce ; 
owripr.  K  A  nnd  T!  J  Lebrand,  Jr, 
•il-R    Wnodv.'urd    St. 

INSTALL  FOUNDATION  and  un- 
»|rrpinnlr«f  lienei^th  house  etc.  $3,- 
0^/0:  120  Broad  St.  owner  and  con- 
fv.Trtnr.  Charles  L  Harrison.  1232 
Treat  Ave. 

niTILDINGS.  two  2-ptoiy  fr,  $12,000 
each :  S  Duncan  ?03  and  228.5  E 
Sancher; ;  owner  aid  builder.  Thoir 
J    SHjllivan,    345«    26th    St 

ASBESTOS  fidlne.  $560:  712  Sllliman 
St;  ovT.cr,  F  Bassctt.  prem;  con- 
tnctor.  f-inst  Consvr  Co. 

DWELLINGS,    seven    t-fitory    frame 
X-^-VM)    r"\ch  :    S    .San    Bruno    Avenue 
too.    128.    JBO,    75.    200.    225   and    2W> 
W   Be«Mn«.n   T..,«.n«i ;  owner  and  con  - 
tractor,  Fd    Rosemonl,   176  Duboce. 

niDO,  l-slorv-  frame,  $8300:  South 
Armv  215  W  Dliimo'id :  cwnfr  and 
htiflder,  Harry  O.  Doyle,  660  San- 
chej;  £*!. 

BUILD  APT  in  basement.  $2000;  76 
Rico  AVay  •  ovner.  M  7  Swpcnej'. 
nrem :    contractor,   C    F   Bates. 

IN.STALL  SHOWER,  breakfast  m«. 
rtc.  SICOO;  125  San  Leondro  Way; 
owner.  Dr  Wm  F  Wagner.  61  San 
Loandro  Wt<y:  c<fntractor.  Mcorc 
&  Tehnnev. 

BLDG.  Ictorv  frame.  MOOO;  NW  Cor 
Lawton  St  and  15th  Ave;  owner 
and   b»iilder,   Henry   Doclger  BIdr. 


tractor,  Robert  Appelby.  aWJO  «»rd 

Avenue. 

ALTER  and  addn,  $1250;  1661  6Bth 
Ave;  owner  and  builder,  A  Texeira 
1661  6»th   Ave. 

ADDITION,  $1500;  S?81»  Lynd«  6t: 
owner  and  builder.  Earl  Anderson, 
3239   Lynde   ft. 

ADDITION,  5682;  2403  9ftth  Avenue; 
owner  and  builder,  Jeusie  Onstcwul, 
2403   99th    Ave. 

SIGN,  electric,  $900;  NW  Cor  Fruit- 
vale  and  E  14th  St;  owner.  Central 
Banlc,  prem:  contractor,  Unectrlcal 
Products  Corp,  950  SOth  St. 

SIGN,  electric,  $«)0;  45WO  Telegraph 
Ave:  owner.  Central  Bank,  4900 
Telegraph ;  contractor,  Electrical 
Products  Corp,  950  30th   St 

ADDITION,  2-stcry  concrete  $60,- 
000;  1310  14th  St;  owner.  Carna- 
tion Co.  prer.'i;  contractor.  Marvin 
E  Collins.  825  Oalvln  Drive.  El 
Cerrlto:  plans  by  H  .M  O'Neil  Co, 
610  16th  St 

ALTER,  $1000:  2130  B  I9th  Street; 
owner.  E  Sojsa,  prem:  contrac- 
tor. Acme  House  Moving  Co,  7350 
8Gth   Ave. 

ALTER,  $1000,  1420  Auseon  Avenue; 
owner,  J  Sllva,  623  28rd  Avenue; 
contractor,  Acme  House  Moving 
Co.   1359   80th   Ave. 

ALTER.  $1000;  1U61  86th  Avenue; 
owner,  A  Cavalho,  1951  86th  Ave; 
contractor,.  Acme  H«>use  Moving 
Co.   la.W   8dth   Ave. 

APTS.  two-story  ifc-roora.  $18,800; 
5108-14  CalaveraB;  owner,  R  Weth- 
erby,  Lafayette,  contractor.  W  A 
Netherby,   3863   Lyman    Road. 

APTS,  two-8tory,  12-rr)om.  $23,00(/: 
2312-18  Ivy  Drive  ;owTfier.  A  Nefi. 
607  E  8th  Ft:  contractor,  Scott  ii 
Read,   1934   Plover  St  IJichmond. 

DWELLING,  1-atory  6  room,  $7000; 
4011  Rusting  Ave;  •)wner  and  con- 
tractor. W  Vernon  Bernard,  6815 
Leona    St 

ALTER,    $1000;    WW    Florence    Ave; 
ownf.r,  D  B  Olney,  prem ;  contrac 
tor,   Elmer  B   Paarson,  2839  Shat 
tuck  Ave.  Berkeley. 

ALTER,  $800;  1428  8l»t  Ave;  owner. 
EfS'  Raike.  prem;  contractor,  B  D. 
McCIure.    Builders   Exchange. 

ALTER  apts.  $3500;  814-16-18-20  34th 
Ave;  owner,  John  McFarland,  1234 
34th  Ave;  contractor.  J  B  Peter- 
sen &  Son.  511  29th  Ave. 

ALTER,  $1000;  1328  Washington  St; 
owner.  Pcrr>-  Jewelrj-  Co,  prem; 
cotractor.   Carl   Smith,   38J5  High. 

ADDFl'ION,  $2600;  2439  Ccolidge; 
owner,  J  R  Millar,  prem;  contrac- 
tor. S  G  Johnson.  4452  Dolores; 
plans  ty  Edward  O  Blodgett  ,1909 
Hoover  Ave.  « 

ADDN,  $4800;  7336-7  East  14th  SC; 
owner,  G  R  Hanney.  372J»  Grand; 
contractor,  Branden  Ccnstr  Co, 
1440  Broadway. 

DWF.LLING.  l-»tor>'  6-nK>m,  $7000, 
garage,  $500;  346<:  Encina  Ave; 
owner,  A  A  Thcil,  9774  Mtn  Blvd : 
contractor,  ^Icnn  Bunker.  8441 
ITncina   Ave. 

DWE:.L1NG.  1-stc.ry  8-rocm.  $7000; 
43  Chats  worth  Court;  ow»«r  ^Mui 
builder.  .Uhn  B  Duvtss,  1941  Irv. 
irig   Ave. 


BERKELEY 


OAKLAND 


ALTERATIONS.  *750 :  :'.66  12th  3t ; 
owner.  Mr  Warren,  premise?;  con- 
tractor, F«*deral  Mod  &  Bldg  Co, 
600    16th    St. 

ADDITION.  $750;  9646  C  St;  owner 
and    builder.   Ralph    J   Elalr.    pi  em. 

ALTER  and  addn.  $1000:  9401  B  St. 
owner  and  contractor,  J  J  Gvodem, 
1604   Versailles   Ave.    Alameda. 

SWIMMING  pool,  $500;  430  Modoc 
Ave:  owner  and  builder,  Robert  M 
En  gel.   495   37th    Mrtet 

ADDITION,  $503;  1011  4fHh  Avenue: 
owner  and  builder,  Artllne  Fix- 
ture   Co,    premises. 

ALTER  iind  .-.din.  $500;  081  33»h  St; 
owner  and  builder,  Ida  Kimbel, 
081    33rd    St 

REPAlRis.  $600;  2801  Modesto  Ave; 
owner.    Mr    McCreerv,    prem;    con- 


ALTER  RESIDENCE,  $600;  94  San 
Mateo;  owner  and  builder,  James  M 
Davis,  premises. 


SAN    JOSE 


INDUSTRIAL  bldg.  $4000  r  1130  Bird 

Ave:    owner    and    builder.    Victory 

Lumber  Co.   premises. 
RESIDENCE.    $9000;     1206    Spencer, 

owner  and  builder.  George  Strauss, 

1205    Soencer. 


STEAM  — HOT  WATER 

We  have  all  types — horizontal, 
vertical,  low-ceiling — in  a  wide 
range  of  sizes  and  capacities. 

VIHTICAL  UNITS  IH  LOCAL  STOCK 
DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
&    HEATING    COMPANY 


2001   PERALTA 

OAKLAND  7 

TWInoski  40M 


1126  HOWARD 

SAN  FRANCISCO  3 

MAHiet  7SII 


TUESDAY.  MAY  13.  1947 


DAll^Y     PACIFIC    BUILDER 


RBSIDBNCES.  nine  2-family.  $9460 
each;  770-772.  780-82.  760-82  Pol- 
hemus.  759-61,  789-91.  769-71.  801-3, 
779-81  and  749-51  Pilla;  ovmer  and 
builder.  Kocher  Constr  Co. 

RESIDENCE.  $10,000;  1G90  Topeka; 
own^r.  C  A  Juhnbon  •  contractor, 
H  P  Blnleu. 

ALTER  2  family  residence,  $500;  782 
N  2nd  St;  owner.  Mrs  Elma  Rob- 
bins;    contractor,   Wescott  &  Reei}. 

REPAIR  sidcv^ulk  $1200;  26  W  gst. 
Jc>hii;  cwner,  P.-anIt  Marlln ;  con- 
tractor, J"  C  Bate.Tia!.  Co,  650  Stock- 
ton Ave. 

RESIDENCE,  $8000;  612  N  16th  St; 
owner,  Phil  Biia ;  contractor,  Joe 
Puma,  1171  Lelong. 

ALTER  business  bldg,  $800;  256  S 
1st  &t ;  owner.  Al  Rosan :  contrac- 
tor, Horstmeycr  Co,  23  Mars  St. 
San  Francisco. 

ALTER  business  bldg.  $1000;  IS  S 
Mth  St:  owner.  E  R  Perez;  con- 
tractor. Bert  P  Ward  &  Son,  1245 
Lincoln    Ave. 

RESIDENCE.  $7500;  169  Cleaves; 
owner.  K  H  Williams:  contractor. 
V   R   Caminetti.   975  Vine    St. 

BUSINESS  b.dg.  $8000;  920  Chest- 
nut; owner.  Carl  Brown;  contrac- 
tor, Ralph   Skogg.  59  S  8th   St. 

ALTER     2-famiIy     residence,     $2000; 
444    Lakehosue;    owner.    C   W   Be 
reth ;  contractor.   Fletcher. 

RESIDENCE.  $10,500;  1766  Nagloe; 
owner  and    builder.   Sam    Loproto. 

ALTER  business  bldg  $2500;  462  Em- 
pire St;  owner,  J  A  ^unseri;  con- 
tractor, B  C  Lcick.  1469  East  San 
Fernando. 

BUSINESS  bldg.  $3600;  618  W  San 
Carlos;  owner.  Clarence  J  Ellid; 
contractor.  O  W  Meyer,  942  South 
10th   St. 

ALTER  residence.  $1860;  662  N   11th 

Study  Fire  Factors 

(Continued  from  Pai^e  1) 

for  approval  and  t)ie  volume  of 
tonstrrction  that  goes  on  each 
year,  the  office  is  one  of  great 
reitponsibility.  The  administrator 
should  then^fore  be  well  qualified 
for  the  office.  While  there  are  a 
number  of  able  building  officials, 
it  is  an  unfortunates  fact  that  the 
salaries  ptid  by  many  of  our  mu- 
nicipalities are  too  low  to  attract 
first-class  admini^tratoi's  or  to  re- 
tain them  after  they  have  becoma 
experienced  in  their  iobs.  This 
condition  usually  extends  through- 
out the  department,  and,  as  a  re- 
sult, mo«t  of  the  building  depart- 
ments today  are  so  undersvaiFtd 
as  to  make  it  impossible  tc-  carry 
out  proper  inspection  of  buildings, 
to  determine  compliance  with  the 
law.  A  lack  of  such  lechnioul  as- 
sialanM^  morsovar,  is  oitfn  re- 
sponsIMe  for  failure  to  modemien 
the  local  code.  And  even  though 
the  k>cal  code  is  adequate,  its  ef- 
fectiveness i^  frequently  lost  be- 
cause of  this  deiect  in  the  en- 
forcement machinery. 

"The  budgets  for  uuch  depart- 
ments should  be  determined  in  ac- 
coroHnce  with  the  importance  or 
quantity  of  the  work  to  be  per- 
formed. Hence,  not*ithfctandinK 
present  increased  cost  of  govern- 
ment, attention  should  be  directed 
toward  examining  the  present  com- 
posilion  of  local  buildings  and  fire 
departments  to  see  that  thuy  are 
properly  staflTcd  and  that  rates  of 
pay  are  sufficient  to  attract  and 
retain  firpt-class  adnii.nisti'ators. 

"At  the  present  tin«e  the  respec- 
tive functions  of  the  buildings  and 
ftre  departments  are  not  adequate- 
ly defined  ir.  n.any  cit'es,  with  the 
result  that  the  posjibiUty  of  mis- 
understanding, friction,  and  eva- 
sion of  responsibility  is  always 
present.  When  the  eiiforc»nient  of 
building  ordinances,  fire  preven- 
tion ordinances,  and  thtj  opera- 
tions of  the  fire  department  are  not 
administered  by  a  single  authority 
the  legiFlativt-  authority  f^hould 
clearly  define  the  duties  and  re- 
sponsibility of  the  respective  agen 
cies. 

Cooperation  Imperaiiv«> 

*'Ab  a  general  rule,  the  enforce- 
ment of  the  provisions  of  the  build- 
ing code,  unless  specific  exceptions 
are  made,  shall  be  the  rtsponsibil- 
ity  of  the  building  department.  Any 
exceptions  phall  clearly  place  th«? 
recsponsibility  for  their  enforce- 
ment. 

"The  duties  of  the  fire  depart- 
ment shall  cover  the  supervision 
of  housekeeping  and  maintenance 
of  buildirigt;  so  far  as  they  pertain 
to  fire  prevention,  the  maintenance 
of  fire  extinguishing  equipment, 
the  storage  of  combustibes  and  ir- 
flammables,  and  the  extinguish- 
ment of  fires. 

"In  any  event,  the  closest  coop- 
eration and  harmony  between  the 
respective  enforcement  agencies  ir« 
imnerative,  and  each  shall  report 
violations  of  law  and  hazardous 
conditions  to  the  official  having 
jurisdiction." 


St ;   owner  and  contractor,  Vincent 
Oiafagllone. 


BURLINQAME 


CmjRCH,  $26,000;  Lets  4  and  5  Blk 
39,  Lyon  A.  Hoag  Sub;  owner. 
American  Lutheran  Church.  Bur- 
lingame;  ow:ier,  Wilfred  H  May. 
1801  Notre  Dame  Ave.  Belmout; 
archjtect,  A  W  Johnson.  681  M'ir- 
ket  St.  San  Francisco. 


FRESNO 


DWELLING.  16500;  2S78  Weller; 
owner.    Roy   E  Chandler 

DWELLING  and  farnge.  $6500;  2386 
Welter:    owner,    Sam    A    Clark. 

DWELLING.  leOOO;  3738  Washing- 
ton;   ownor.    Gu^    Borger. 

DWELLING,  i^GOCO;  2744  Vagedes ; 
owner.  Ralph  Bundren 

DWELLING,  $4000;  2201  Lee;  own- 
er.   Alvln    Arrington. 

DWELLING.  $3500;  186  W  Clinton; 
owner.  T  A  Mathinson. 

ADDN  to  dwelling.  $2000,  3080  Thom- 
af  ;  owner.  Harry  Dun'ap. 

PR3SS  shop.  $1700;  973  N  First  St; 
owner.   Jap.ner   Moomjian. 

ADDN  to  dwelling,  noOO;  1294  CoJ- 
lege;  owner.  John  Dick. 


SACRAMENTO  COUNTY 


DWELLING.    5-rconi.    $J00O;    Lot    6 
Blk    17    North    Sacramento    No    3; 
OAvner  and  builder.  Harrv  K   Mac 
Gain.   3145   19th   Ave. 

ADDN  to  dwelling.  $1400;  south  4 
acres  Del  Paso  Park  View  No  1 
Tract  66;  owner  and  builder,  Jack 
W  Estes.  1063  67th  SH. 

SERVICE    station.    $50,000:    Pin    Sec 

23  Tvp   ION,   R6E;    owner  and    con 
tractor.    W    S    Little  John.    Route    1 
Box  »2C  Rosevllle. 

ADDN  to  dwelUng.  $1.V)0;  Lot  17 
Gould  Tract;  owner.  Forrest  Rn- 
nous.    4008   Willow   St. 

DWELLING,  4-rooni,  $4000;  ptn  Tot 
14  Citrus  Heights  Addn  No  3; 
o^vner  and  builder,  E  C  Hall,  Rte 
6  Box   3179. 

SERVICE!  station.  ?;3000 ;  Lot  83.  Oali 
vale  Sub;  owner  and  builder.  Robt 
Dixon,     general    del.     F-acramento 

DWELLING,  (j-room.  $5000;  Ptn  Lot 
2  Blk  16,  Noith  Sacramento  No  6; 
owner  and  tuiider.  G  O  Gaunt. 
3100  Ben  All  Ave. 

DWEl^LINGS.  10  E-room,  $9500  each : 
Lots  2.  27.  2if  40.  19.  44.  48,  57.  69 
and  23.  Del  Paso  Manor,  owner 
and  builder.  M  J  Kmg  Co.  231 
Franklin    St 

DWELLING.  3-rc<.m,  $5900;  Lot  2.'» 
Mariemont ;  cwner  and  builder,  J 
L  Green.   1725   J"  St. 

DWELLING.  6-room,  $3900;  Lot  48 
Schmltz  Tract;  owner  and  bulidi-r 
C  F  Wahn.   Box  26.   Placerville. 

DWELLING.  3-room.  $1200;  Ix)t  145 
Lemon  Hill;  owner  and  builder. 
Frarik  Hayman.  346C  16th  Ave. 

DWELLING  4-room,  $7800;  Lot  4-)2 
Arden  Park  Plata;  owner  and  con- 
tractor. Lloyd  HaJton,  2113  Mar- 
coni   Ave. 


T 


■it 

May  7.  1947— W  42nd  AVE  18e-«  N 
Point  Lobos  Ave  Cboxles  W 
Mon.son  to  Arncen  Constr  Co 

May    10,    1947— GUIDO    ST.    Oak- 

.- - May  7.   1M7 
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Building  Contracts 


SAN    rRANCISCO 


Third    St.    bet. 


BI.JX;.     1-fitorv.     W 
15th  and   IGtl-    Sts. 
Owner— A   L«>vy  at  d   J   Zertner  Co. 
Cotrat  tor— Haas  &   Rothchlld 

Filed.  May  9.   1947.    Dated.   . .' 

TOTAL  COS.  $80.56 1 


ACOUSTICAL  tieatn^ent  Ir:  Tpmp> 
Enanu-EI.  N^vV  Arguello  91vd  and 
lAke    St. 

Owner— Conpreg.aticn    E.-nanu-EI 

Contractrr- J  L  .«!tiiart  Mfg  Co. 

Filed.  Mav  9,  m*?.    Dated 

TOTAL  COS,  $21,716.00 


Liens  Filed 


AuAMEDA    COUNTY 


Completion  Notices 


ALAMEDA    COUNTY 


Recoided  Accepted 

May  12.  19^7— TX)T  1  Blk  E.  E.i- 
tudillo  Ei^tates.  Fan  ^.yeandm. 
Carlo  Andersen  to  wjhom  it  nnay 
torcem Mav   9.    1917 

Msy  12.  1947- 8W  COR  GROVE 
and  32nd  .Sts,  Oakland.  Charl<>s 
F'  and  Ha^el  Becker  to  Kenry 
Brown  Constr  Co Apiil  25.  1947 

May  12,  1947- PTN  LOT  3  Langan 
Tract,  Cartro  Valley.  Hayv/ard 
Llllle  and  Camelun  E  Wlll'ams 
to  Waiter  J  Josephs       May   1,  1947 

May  12.  1947—1201-9-15-21-27  LIL- 
;.IAN  Ave.  San  Leandro.  Eden 
Development  Co  to  Beckett  and 
Fedcrlphl  Mav    5,    1917 

Mav  12.  ltf47--1267-79-35-91-<M-TV>f>- 
ill9-27-3S39  LILLIAN  AVENUE 
S»».n  Leanoro.    Eden  Developmeni 
Co  to  Be<kf:tt    ft  Fe<lerighl 
April    30.    1947 

May  10.  1947— LO"S  4  and  r,  Blk 
C.  Evcnv  Tract,  Oakland  Bill 
W  Lubbock  to  J  B  Petersen  and 
Son May    7.    19l7 

May  10.  1947—2851  SHASTA  RD. 
Dfrkeley.  NcwtU  T  and  Anne 
W  P.irtch  to  Fred  O  Pon  Guen- 
thntr Mav    7.    1947 

May  12(.  1947—1742  81  st  AVENUE 
Oaklsnd.  Ernest  R  and  Roue 
Lopes  to  Frink  J"  Leonardo  and 
.<;cin Msy    9.    1947 

May  10.  1947—7547  VALENTINE 
St.  Oiiklsnd.  Wm  and  Helen  M 
Thomas  to  whom  it  mav  concern 

_ May   9,    1P47 

lar.d.     Ole    and    Dorothy    Hexem 

to   whom   It  mav  concern 

Mav  2.   IM? 

Mav  10,  1947—2600  TELEf.TtAPH 
Ave,  Bcr^fcley.  Philip  J  Web- 
ster to  Frx  Bros April  15,   19-17 

May  10,  1947— IX>TS  10,  5.  .1,  2,  and 
15  Blk  1.  Tract  771.  Edea  Twp. 
C  H  McEntyre  to  whom  It  may 
crncem May   7,    1947 

SAN    rRANClSCO 

Recorded  Accepter! 

May  12.  1947—81  ARLETA  Avenue. 
Chester    M    and    Blanche   Burgis 

to   Parentl   A   Thompson 

Way    12.    1947 


0064     109  Golden  Gsite  Ave;  owner, 

;  contractor,  Pacific  BUec  A: 

Mech  Co;  8  outlets. 

60S5  88  1st  St;  owner,  Art  Vogue; 
contractor,  PaciXic  Elec  &  Mech  Co; 
S  plugs. 

606«  S776  Mth  St;  owner,  Rosa 
Industries;  contractor.  Pacific  Blec  ft 
Mech  Co;  3  outlets;  8  plugs;  motors; 
2  switches. 

6067  Civic  Auditorium;  owner,  Ma- 
rine Show ;  contractor.  Pacific  Elec  ft 
Mech  Co;  temporary  wiring. 

6068  127    St    Mar>'s    Ave;    owner, 

- ;  contractor,  Eugene  A  Bren- 

nan;   7  outlets;   3   plugs;   5  switches. 

6069  619  Hyde  St;  owner.  Little; 
contractor,  Mahoney  Electric;  1  out- 
let ;  motors. 

6060  3639  18th  St;  owner,  Bi-Rite 
Market;  contractor,  Mahoney  Bleo- 
trtc ;  motors. 

6061  340  Mason  St;  owner,  Sim- 
down  Club;  7  outlets. 

6062  150  Powell  (Room  206) ;  own- 
er,      ;     contractor,    Mahoney 

Electric ;  6  outlets. 

6063  240  Napoleon;  owner,  ...„ ; 

contractor,  Weidenthal-Gosliner  Elec- 
tric ;  motors ;  overhead  service. 

6064  364  O'Farrell ;  owner.  Palomar 
Hotel;  contractor,  Clmino  Electric;  I 
outlet 

6066     71   7th   Ave;  owner,  ; 

contractor,  Beacon    Electric;    1    out- 
let ;  3  plugs. 

6066  879  Ingerson;  owner,  Fred- 
ericks ;    contractor.    Beacon    Electro ; 

2  outlets;  8  plugs;  2  switches;  over- 
head service. 

6067  16  Minna  St;  owner,  Levison 
ft  Snyder;  contractor.  Beacon  Elec- 
tic;  10  outlets;  3  switches;  meter 
switch. 

6868  2709  Buchanan  St;  owner, 
White;  contractor,  Columbia  Elec- 
tric; 6  plugs. 

0069  1146  Bush;  owner,  Ehccluslve 
Cleaners;  contractor,  M  Schlmets- 
chek;  alterations. 

6070  146  Eddy  St;  owner,  Oreen- 
blatt;  contractor.  M  Schimetschek ; 
alterations. 

6071  960  Market  St ;  owner,  H  ft  B ; 
contractor,  M  Schimetschek;  2  plugs. 

6072  110  Scotia  St;  owner.  Skard; 
contractor,    B    J    Doherty;    1    outlet; 

3  plugs;  1  switch. 

6073  N  Osage  Alley  196  ft  E  26th 
St ;  owner.  Skard ;  contractor,  B  J 
Doherty;   temporary  saw  service. 

6074  Harding  Golf  Coures;  owner. 
City  of  San  Francisco ;  contractor, 
American   Elec   Const;  meter  switch. 

0076      2110    86th     Ave;     owner,    B 
■*  j  Heieck ;    contractor.    Bertrcuid    Elec- 
~~    trie;   7  outlets;   2  swtches;  2   branch 
circuits;  4  plugs. 

■ ■  I     6076      224    Srd     St ;     owner,    Colton 

690    Calmnr:    owner.    Bastrom    anl   Hotel;  contractor.  Atlas  Blec  ft  Bng; 
Lovum:  dealer   FE  Nearh^orl :  lloor.  [alterations;  repair  complaint. 

MM    Mavbell:    o^vncr,    Dane;    deai-        ^fy„     pacific  Ave  and  Larkin   BU; 
er.   P  H  Blake:   floor. 

2815    3t8h     Ave;     o\VTier.     Kulchar; 
oraler.  P  H  BInke;   floor. 


Recorded  Amouiit 

May  9.  1947— S939  LAWLOR  ST. 
Oakland.  Gordon  MacBeath 
Hardwood  Co   v.'«  Warren   E  an  1 

Iris  M   Bnhrcr  j:240.28 

May  10.  1947— :  75  SEVENTH  3T. 
Oakland.  Tony  T^ein  vs  Lee  Fong 
Young.  Chester  Ong  and  Earl 
Hefflcy $83.00 


SAN    FRANCISCO 


Hecordtd                                         Amount 
.    1947— s:W    GENEVA    Avenue 
120.102   SE    Mission.     West   Coast 
Linoleum  ft   Carpet  Co  vs   Lena 
and  £•  W.;iner  ._ „ $199.S8 


Non  -  Responsibility 


AcAMEDA    COUNTY 


May  12.  1947—6873  MARSHALL  St. 
Oakland.  Henry  C  and  Merle  H 
Pell  as  to  improvtments  on  prop- 
erty. 


Furnace  Permits 


OAKLAND 


Sign  Co;  contractor  Paramount  BIee« 
trie ;    meter   loop. 

46828  5603  Claremont;  owner,  Geo 
Robbart ;  confr^ctor  Paimmouni  Blec- 
tric{;  meter  loops. 

46829  563  29th  St;  ow««r.  McDon- 
nel;  contractor.  Scott-Bttitoer  Elec- 
trc;  outlets;  swltchea. 

46830  38th  Ave  and  Brookdale; 
owner,  C  N  PetenKMi;  contractor, 
Scott-Buttner  Electric;  4  motors; 
alterations. 

46831  2033  San  Pablo;  owner.  Ray 
Morrowet ;  contractor.  Scott-Buttner 
Electric;  alterations. 

46832  6408  Flora;  owner,  A  Mil- 
bourne;  contractor,  Haynes  Bleotrlc; 
outlets;  switches;  plugs. 

46883  2738  73rd  Ave;  owner,  Nick 
Buscovich;  contractor.  Haynes  Blec- 
tric;  outlets;  plugs  alterations. 

46884  1417  Franklin  St;  owner, 
Glen  Sturtevant;  contractor,  Conrad 
Electric;  new  installation. 

46835  6768  Adeline ;  owner,  Strother 
ft  Ftowler;  contractor,  Havana  A 
Wade;  2  outlets;  motors. 

468S6  335  Adeline;  owner,  Oraad- 
ma  Cookies;  contractor.  T  L  Rosen- 
berg Electric ;   alterations. 

46837  13th  and  Clay  Bta;  owner, 
Jackson  F\imiture  Co;  contractor,  T 
L   Rosenberg   Electric;   fixtures. 

46888  Tartarian  and  Gravenstein; 
owner.  J  Hansen  Jr;  contractor,  T  L 
Rosenberg  Electric;  new  Installation. 

46839  Tartarian  and  Gravenstein; 
owner.  J  Hansen  Jr;  contractor,  T  Li 
Rosenberg  Electric ;  fixtures. 

46840  2868  Hannah;  owner,  C  S> 
Butler;  contractor,  T  L  Rosenberg 
Electric ;  plugs ;  motors. 

46841  26th  and  Poplar;  owner,  W 
Svack  Co;  contractor,  T  L  Rosen- 
berg ;   fixtures. 

46842  26th  and  Poplar;  owner,  W 
Svak  Co;  contractor,  T  L  Rosenberg 
Electric;   switches;  motors. 

46843  671  61st  Str  owner.  Buetto; 
contractor.  Solari  Electric;  service. 

46844  1449  76th  Ave;  owner,  Me- 
Calla:  contractor,  A  L  Solari  Elec- 
tric; 7  fixtures. 

46845  8821  Broadway;  owner,  Pea- 
body  Motors ;  contractor  Matson  Elec- 
tric; sign. 

46846  10th  and  Washington  Sts; 
owner,  J  H  Pedgrlft;  contractor  Mat- 
son  Electric;  alterations. 

46847  860  46th  St ;  owner,  Temeacal 
Printing  Co:  contractor,  Parkhurst 
Electric;  fixtures. 

46848  8901  A  St;  owner.  Church- 
well  ;  contractor.  Capitol  Electric ; 
outlets:   switches;   plugs. 

46849  6844  Bond  St;  owner,  ; 


Plumbing  Permits 


OAKLAND 


'^himber,  J  A  Fuzlo :  owner.  Ada 
Iklism:  2  fix ;  4  water;  564  22nd  S^ 

Plumber.  D'  N  Watson ;  owner.  C  I> 
Bell;  4  fix:  7  water;  20\6  4*h  Ave. 

P!<imher,  J  P.  Pierce;  owner.  .  .; 
1  fix;   3  water:  2C0  Grsrd. 

F"unil.pr.  J  A  Freltaf  :  owner.  M 
Shaw;  6  fiX;  2  gas;  10  wster;  4115 
Albert. 

Plu»nbfr,  J  A  rrelta.s  owner,  Mc- 
Chesnrv:  1  ga.s;  2  writer;  fOr>4  E4'it 
25th    St.      * 

Plumber,  W  Jensen;  owner,  D  But- 
ler: 2  f  Ix :  1  K»f  :  4  water:  786  Union. 

I'Inmber.  J  A  Freitas ;  owner.  Sam 
•  LIphiti,:  7  fix;  3  gas;  12  water;  4121 
Maple. 

Plumber,  J  A  Frei^a."  own<r.  Geo 
Iifi^urer;  9  fix;  3  gas.  J6  water;  8100 
Hr\rt-ord    Dr 

Plumoer,  J  A  Fieltas:  owner,  J 
Fleming;  7  f Ix :  3  gas,  1.1  water;  8222 
Cole. 

Pluml)€r  F  E  Nearliood ;  owner. 
Bostrom  A   I  o  ;   1  fix :   600  Cal- 

mar. 


owner,    Texaco    Oil    Co;    contractor. 
Atlas  Blec  ft  Bng  Co;  floodlights. 

6078  Srd  and  Bayshore;  owner, 
Texaco  Oil  Co;  contractor.  Atlas 
Electric   A  Eng   Co;    floodlights. 

6079  1573  Haight  St;  owner,  Mari- 
posa Construction  Co;  contractor, 
Atlas  Blec  ft  Eng  Co;  6  outlets;  6 
plugs;  2  switches. 

0060  1156  Harrison  Bt;  owner,  Gil- 
more  Air  Conditioning  Co;  contrac- 
tor. Atlas  Blec  ft  Bng  Oo;  motors. 

6081  49-61  California  Bt;  owner, 
Hansford  Bldg;  contractor,  Central 
Electric ;  8  outlets ;  8  plugs. 

6082  520  Folsom  St;  owner,  F  S 
Peterson ;  contractor,  Central  Elec- 
tric; 15  outlets;  6  plugs;  motors;  11 
switches. 

6083  980  Harvard ;  owner.  Good- 
will Industries;  contractor.  Dewey 
Electric;  alterations. 


COLEMM 

GAS    BURNING 

FLOOR  FURNACES 
for  MASS  HOUSING 


OAKLAND 


BERKELEY 


1274  Monterey;  owner  and  dealer, 
Andrew  Anderson;  sprinkler  system. 

1907  Harman ;  owner  and  dealer. 
Steve  Panso ;  sink. 

1325  Mllvia;   owner.  ;   dealer, 

J  R  Pierce ;  water  closet ;  wash  basin  ; 
ttlnk ;  shower. 

1374  Delaware;  owner.  Sllva;  deal- 
er. Al  Fsrreria;  water  closet;  wash 
basin  ;  bath  tub ;  sink ;  wash  tub. 


Electrical  Permits 


8AN    FRANCISCO 


Gamerston  &  Green  Lumber  Co. 

Wkolatala  and  Jobbing  Yard* 

LUMIER  -  TIMiERS  -  TIES  -  Fill  -  REDWOOD 

PONDEROSA  -  SU«AR  PINE 


Sob  Pra«el»c»— IteO  Aray  S«. 
4rwof«r  1300 


Oolilaatf— 2001  Uvla««te«  St. 
Kfl/e««  4-1 N4 


6062  2850  Mission  St;  ownsr,  Nsw 
Mission  Theater;  contractor.  Won- 
derllte  Neon  Products  Co;   sign. 

6063  216  Market  St ;  owner.  Matson 
Navigation  Co:  contractor,  Charles  A 
Langlals:  6S7  outlets;  256  branch  cir- 
cuits;  440  plugs;   193  swlt<  hen. 


>OS2S?^v 


SMOOT-HOLMAM 


MArket  8474 


46820  Pier  and  Ferry  Sts;  owner. 
General  Petroleum  Corp;  contrac- 
tor. Neon  Mantenance  Corp;  4  fix- 
tures. 

46821  Grand  west  of  Btaten ;  own- 
er and  contractor.  Foster  ft  Kleiser; 
3  outlets ;  1  switch ;  3  fixtures. 

46822  2082  Broadway;  owner,  Rex 
Stores;  contractor.  Rosenberg  Elec- 
tric; fixtures. 

46823  Broadway  and  MacArttaur; 
owner.  Plands;  contractor,  Rosen- 
berg Electric ;  new  installation. 

46824  6168  Monadrock ;  owner  and 
contractor.  G  E  Pleen ;  outlets;  fix- 
tures;  alterations. 

46826  6380  Telegraph  Ave;  owner, 
Steele;  contractor,  Kinney;  2  outlets; 
2  switches :  4  plugs. 

46826  1108  Alice;  owner,  Cahlll; 
contractor.  Paramount  Electric;  fix- 
tures. 

43827     681  40th  Bt;  owner,  Oehlert 


OVERHEAD  GARAGE  DOORS 


JS 

^ 

v.* 

.:'■       '^■:-.^t'  ■■:•■■■ 

*w   * 
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1 

Wff^^     BASFHENr     ' 
^^                 NEEDED 

OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Pt»*n*  Oljrtnpk  631 3 

MM  tan   Pabia  Av*..  OAKUANO 

• 

Phene  JUnlper  4-7117 

•781  MIeelen,  BAN   FRANCISCO 


408  Keyee  Bt.,  BAN  JOBS 
PtMfie  Ballartf  fifl 


NOW  AVAILABLE 

AT  SPICIAL  CONTRACTORS 
.    DISCOUNTS* 

Coleman  U  America's  IsrgesC 
•elling  gas  floor  furnscc — cha 
modern  mirscle  of  Iow.<osC 
automatic  heating  for  homes. 

Contractors  snd  builders, 
conttructing  hundreds  of 
thouMnds  of  tmsll,  modcra 
hornet  from  coast  to  COast 
specify  Coleman  floor  fM^ 
naccs.  They  can  be  dependad 
upon  to  provide  years  of 
modern,  low-cost  besting 
comfort.  There  is  no  better 
furnscc  at  any  price. 

Easy  to  install — moBey-ssv* 
ing  Coletnan  floor  furnaces 
oner  the  lutriit  advancements 
in  modrrn  heating  efficiency 
at  low  initial  and  operating 
coats. 

*Sce  your  plumbing  and 
heating  contractar. 


For  information 

man  floor  fumacat  writ*  or 

phone: 

General  Electric  Supply 

Corporstion 

1 20 1   Bryant  5>treet 

Smn  Frsncisco   ),  California 

Telephone  MArkef  4000 


amOtSaLiSmm^ 


-T.>^^  ^..^jira. w>.»^  .-^-pi.^:^— ..^  .■.^^^^^ 


\ 


!!■ 


PAua 


DAILY    PACIFIC    BUILDER 


TUESDAY.  MAY  I  J,  4^7 


contmctor,  Capitol  Blectrlc;  outl«U; 
■iKitchmi;  plag«. 

49800  Roadarum;  owner,  Baoon't 
Diamond  B;  contiUQ^or,  Red  Top 
Blectrlc;  rwltches;   plugs. 

46851  2424  Telegraph  Ave;  owner. 
Standard  Auto  Sales ;  contractor,  Red 
Top  Blectrlc;  new  Installation. 

4«6S2  7001  E  14th  St ;  owner.  Auto- 
motive Service;  contractor,  General 
Neon   Lite;  sign. 

4<8SS  1484  tth  8t:  owner.  Miss  Mc- 
Allister; contractor,  J  Gross;  altera- 
ttona 

4mB4  1063  Park  Lane;  owner,  A 
Rose;  contractor,  J  Gross;  outlets; 
swltdies;  plugs. 

4086&  8045  Thermal;  owner,  Geo 
Caldsr;  contractor.  Clifford  Electric; 
fixtures. 

4<806  1791  Tth  St;  owner,  Andrew 
Xendricka;  conttactor,  Isaac  Wilson; 
fixtures;  plugs. 

488S7  S088  Boston;  owner,  Qals; 
contractor,  L>  R  Wallace  Jr;  Mnr|««. 


46858  4501  Pampas;  owner,  W  H 
Waxxsn;  cootractor,  CUfford  Wec- 
tric;  service. 

4MM  NT  E  12th  St;  owner.  Bill 
Moalson;  contractor,  Clifford  Blec- 
trlc; 12  outlets:  2  switches. 

46860  1429  Brush  St;  owner,  A 
Stef f enson ;  contractor,  Clifford  Elec- 
tric; fixtures. 

4g86l  10021  Byron ;  owner,  GhiselU ; 
contractor,  Clifford ;  fixtures. 

468«2  106S1  Byron ;  owner,  Ohiselli ; 
contractor,  Clifford  Blectrlc;  outlets; 
switches;  flag*< 

4«M8  mm  Ckambers  St;  owner. 
Chopin  *  Whitson ;  contractor,  •Clif- 
ford Xfleetrte;  fixtures. 

46864  6930  Chambirs  St;  owner, 
Chopin  A  Whitson;  contractor,  Clif- 
ford  Electric  Co;   outleU;    switches; 

4S»  486  17th  St  owner,  TWA; 
contractor,  Clifford  Electric;  sign. 

4MH  8776  Piedmont:  owner,  A 
Stenbro;   contractor,    Johnston;   out- 


GLASSmED  ADVQtHSiNG 


1—    MISCELLANEOUS 


WE  URGENTLY  NEED 

^Applicants  for  Jobs  in  all  types 
of  work  in  the  construction  and 
^nirlncering  flelds.  Positions  op- 
en locally,  country,  knt  of  state, 
and  overseas. 


Chief  Engineer,  civil,  to  take 
charge  Isrge  overseas  prej.;  flSO- 
|170  per  week. 

Ettimster,  Industrial  and  ccmmer- 
eisi  types  of  buiidlngs.  Prefer 
man  in  forties  with  sxtsnsive 
bsckground.  Start  flOO  per  week. 
Draftsman,  eiectricsl,  expcrisnce 
In  heavy  construction;  overseas; 
$103  per  week  for  40  hours. 

JOHN  L.  MATHERS  -   Director 

Twenty  Ye^rt  in  the  BmUding 

Industry 

WESTIRN  ritSONNIL 
SERVICI 

(ACMMT) 

fomtmly  CUricm  nmemmemt  Bmrttu 

Tafkslnl  •  Ptolwaiosil  -  CemwiHil 

2«  CyPAMlBLL  ST.  SUITS  M2-S 

GA«faU  I617-1S1S 


,         MEN  AVAILABLE 

ENGINEERS.  C.E..  ILB..  and  B.E. 
BIJPT8..  OOMMHRCIAL.  and  IND. 
ftUPTa,  ROAiy  and  GRADING 
supra.  CARPENTER 
WDRtCINO  FOMBMBN 

BmifATORA 

ARCHITBCTS 
DESIGNERS— STRUCT.-MECH. 
ORAFTKUSN,  ALL.  TYPES 
iOmVETORS.    INSTRUlfENTMEK 
ROD  AND  CHAINMAN 
ACCOUNTANTS,  TIMEKEEPERS 
SALJnilfBN.   Buikltag  ilaUrlals 
A   complete   library  of  capable   men 
to  choose  from 
CALL. 

HENRY  HELBIGor 

RALPH  OLSEN 

TUkon  •4)679 

This  AGENCY  U  dealgned  for  the 
Building  Industry 

MANUFACTURERS 

One  4ay  of  our  servlee  may  save 
you  THOUBANDS  OF  DOLUiRS 
OF  MXFBSBBi 

A.  Lane,  <3oosultlng  Aooountant 
SUtter  ggrs 


1—    MISCELLANEOUS 


F.NG.  DRAFTING  DESIGN.  Quau- 
titles.  Short  Jobs — quick  service.  Bo» 
r>e.  Daily  Pacific  Bulkier. 

rrefiRCTwUb  ocKe 


FOR  SALE 


lets;   switehss;  plugs. 

46897  Shorthills  and  Sequoyah; 
owner.  George  O  SnUth;  contractor, 
Johnston  Electric;  outleU;  switches; 
plugs. 

46M8  9289-41  Cherry  St;  owner, 
W  M  Thomas;  coatractor,  Johnston 
Electric;  outlets;  switches;  plugs. 

46869  6924  ICacArthur  Blvd ;  owner. 
F  R  Hall ;  contraotor,  Johnston  Elec- 
tric; outlets;  switches;  plugs. 

46870  2700  Truman;  owner,  B  L 
Van  Ness;  contractor,  R  F  Long; 
outlets;   switches;    plugs. 

46871  90th  Ave  and  Holly;  owner. 
Steel  Erectors  Consolidated;  con- 
tractor. Pacific  Electric;  service. 

46872  2944  MacArthur  Blvd ;  owner. 
Kltalr;  contractor,  Flagler  Electric; 
motors. 

46878  6126  Meadow  Place;  owner, 
Central  Bank ;  contractor,  Mainning  & 
Whitaker;  Atlas  furnace. 

4687<1  1848-45  7th  Ave ;  owner,  Lsip- 
ham;  contractor.  Manning  ft  Whit- 
aker; Atlas  furnace. 

44875  11  Amlto;  owner,  H  Dob- 
kowitx ;  contractor.  Manning  A.  Whit- 
aker; Atlas  furnace. 

46876  7224  Snake  Rd ;  owner,  Chop- 
in &  Whitson ;  contractor,  Manning  Jb 
Wliltaker;  Atlas  furnace. 

46877  847  Florence  St;  owner.  J 
Groden ;  contractor,  Manning  *  Whit- 
aker; Atlas  furnace. 

46878  MacArthur  west  of  May- 
belle;  owner  and  contractor,  Foeter 
*  Kleiser ;  6  outlets ;  1  switch ;  6  fix- 
tures. 

46879  Broculway  and  S8th;  owner 
and  contractor,  Foster  A  Kleiser;'  S 
outlets ;  1  switch ;  3  fixtures. 

46880  624  N  St;  owner.  Precision 
Optical  Co;  contractor,  James  An- 
derson ;  4  fixtures. 

46881  49th  and  Broadway;  owner, 
Marshall  Steel  Co;  contractor,  Fred 
Schmlt;  motors. 

46882  854  Hobart;  owner.  Thrams; 
contractor,  Fred  Schmltt;  6  fixtures. 

46888  Srd  and  Washington;  owner, 
C  Kebble;  contractor,  Fred  Schmltt; 
alterations. 

46884  425  Harrison  St;  owner, 
Maurer;  contractor,  Fred  Schmltt; 
saw  service. 


Co,  Inc;  contractor.  El  Cerrlto  Elec- 
tric t  14  fixtures. 

68283  704  Keeler;  owner.  R  L 
Green;  contractor,  El  Cerrito;  Elec- 
tric; 11  outlets;  14  switches;  22  plugs; 
5  circuits ;  range ;  water  heater. 

68234  1628  Belevedere  owner,  J 
Macri ;  contractor.  El  Cerrito  Elec- 
tric; 1  outlet;  1  switch;  1  fixtures;  1 
plug. 

68235  1828  Cornell;  owner,  H  E 
Phinney;  contractor,  El  Cerrito  Elec- 
tric ;  15  outlets ;  12  switches ;  17  plugs ; 
4  circuits. 

68236  1776  University  Ave;  owner, 
L  A  WSIson  Co;  contractor,  Western 
Neon  Co;  1  sign;  1  transformer. 

6S2S7  1520  4th  St ;  owner,  O  C  Jones 
A  Son;  contractor,  Oallfomia  Elec- 
tric; 3  motors. 

68238  75  Hasel  Rd ;  owner,  H  Wel- 
come; contractor.  Abbett  Electric; 
range. 

68239  700  Delaware ;  owner. ; 

contractor.  Red  Top  Electric;  3  out- 
lets; 3  fixtures;  7  plugs;  4  circuits; 
2  motors. 

68240  304  Vermont;  owner,  J  R 
Walling;  contractor,  Clifford  Elec- 
tric; 16  fixtures. 

68241  47  Parkside  Dr;  owner,  Theo 
Meyer;  contractor,  Clifford  Electric;' 

1  switch ;  5  plugs. 

68242  2966  Russell ;  owner,  Shuster ; 
contractor,  Clifford  Electric;  16  out- 
lets; 17  switches;  87  pings;  13  cir- 
cuits; range. 

68S*43    1289  Gilman ;  owner,  

contractor,  Clifford  Electric;  2  plugs; 

2  circuits. 


poiifiONi  di^tN 


8-789  —  CONSTRUCTION  JUfOR.. 
exper,  for  laying  out,  estliasrtng, 
progress  reports  and  surreys.  f600 
month.  East  Bay. 

S-660— AS8T.  BNGR.,  clTil.  grad., 
under  35,  with  sanitary  batdcgronad, 
for  office  and  field.  |400  monOi.  Per- 
manent. East  Bay. 


IN«INIItlN*  SOCIITIIS 
PERSONNIL  SmVICI.  INC. 

CAgossy) 
N«wteB  D.  Cook,  Mfr. 

17  POST  ST.  S.  P.  4 

•ArSeM  fMt 


68344  901  Oilman;  ownar,  Vimll- 
mobile;  contractor,  T  L  RossnbWg; 
21  outlets ;  4  switches ;  21  fixtures ;  34 
plugs;  26  motors. 

68245  2547  8th  St;  owner, f 

contractor,   T   L  Rosenberg;   7   out- 
lets ;  5  switches ;  4  plugs ;  3  dreuits. 

68246  1480  University  Are;  owner. 
;  contractor.  Paramount  Elec- 
tric ;  8  outlets ;  4  switches ;  15  plugs ; 
new  service;  8  circuits. 

68247  1210  Kalns;  owner,  Dr  R  P 
Cope;  contractor.  Paramount  BSlec- 
tric :  11  outlets ;  13  switches ;  13  I^Ugs ; 
new  service:  8  circuits. 

68248  2826  Sacramento  St;  owner, 

;     contractor.     Ace    Blectrio 

Sign  Co;  1  sign;  1  transformer. 


^.'  ■'■■.'- 


BERKELEY 


^late  in  bustnees  with  an  estah- 
Ushed  Structural  Engineer.  Raply  Box 
57,  Dally  Paciflo  B^Uder. 

— TOWINQ  mnd  BAROE  WORK— 
Call   Bill   Atthowe,    HU.   S54a;    Pier  8 

(tf) 

2—     HELP  WANTED 

SENIOR  ARCHTECTURAL 
DRAFTSMAN.  Dragon.  SchmldU  A 
Hardman.  3068  Allaton  Way,  Beike- 
ley.  Phone  THomwall  48C1.  B/II 

Exp.  KBTIMATOR  or  BNglNERR 

vh*»  is  familiar  vith  Steel  and  Cor. 
en»le  Bldg.  Consti^ction  in  thU  lo- 
raUty.  Should  have  some  capital. 
Give  fjll  details  of  exp.  Replies  con- 
fldenlinl.  Answer  Box  68  c/o  Dally 
Paciflo   Builder.  (5/in 


BUOJOWG  MATERIALS 

When  y«%t  slart  your  Job.  call  us 
fer  quick  servloe  on  your  hard-to- 
get  materials.  They  will  be  delivered 
when  you  need  them  f 

Let  us  save  you  MONEY ;  DB- 
LAY8  ARE  EXPENSIVE.  We  make 
YOUK  tmuMes  OUR  troubles. 

ASSOOATED 
CONTRACTORS'  SERVICE 

11S1  Sutter  St.,  San   Franelsce  9 
PResped  4M0  er  3800 


68229  701  OrUzly  Peak;  owner,  L 
M  Reid ;  contractor.  El  Cerrito  Elec- 
tric ;  15  outlets ;  14  switches ;  V>  plugs ; 

68230  1118  Ward  St;  owner,  J  M 
Walker;  contractor.  El  Cerrito  Elec- 
tric; 10  fixtures. 

68231  777  Cragmonti  owner,  Fred 
Amlsh;  contractor.  El  Cerrito  Elec- 
tric ;  14  outlets ;  15  switches  ;  18  plugs ; 
5  circuits. 

68283    1200  4th  St ;  owner,  Amot  A 


City  Fields  Doomed 

(OoBtinued  from  Page  Oaa) 


SALESMAN  to  seU  Butlsr  Iteel 
Buildings.  Salary  basis.  Several  ter- 
ritories open.  Apply  by  mall  giving 
full  information.  E.  C.  Livingston  Ca. 
P.  O.  Box  1210,  Salinas.  Calif. 


ETrl  M'KT'O  R 

HEATING  AND  8HEET-MKTAU 
Large  growing  8.  F.  vicinity  con- 
cern has  opening  for  dependable  man 
fully  qualified  to  make  eetlmates  on 
all  slses  of  Jobs  and  to  supervise 
operations  of  general  sheet-metal  and 
heating  business.  Minimum  of  ten 
years'  experience  as  sheet-metal  me- 
ehanlc  required.  Excellent  opportun- 
ity. Prefer  man  Interested  in  making 
secured  Investment  In  buslneea  State 
in  detail  past  axpertence.  qualifica- 
tions, family,  and  aga  Repllee  con- 
sidered confidential.  Box  613,  Daily 
Pacific  Builder.  B/IS 


until  actual  construction  work  is 
20  per  cent  completed,  and  I«am 
than  $4  mi)  Hon  will  be  needed  be- 
fore the  full  amount  becomes  avail- 
able on  July  1.  There  ban  been  ro 
fold-up  in  that  regard  insofar  as 
oblirmtions  are  concerned." 

The  Dcdge  newspapers  recall 
that  when  CAA  first  announced  the 
federal  airport  construction  plan, 
the  agency  wns  not  too  anxious  to 
stress  financial   and  other  project 

{trocessing  details  for  fear  of  be- 
ng  wsampcd  with  iromeoiate  ap 
plications. 

Apparently   the   initi;il   requests 


FOR  RENT 


LUMBER  HANDLINO  EQUIP. 
MSNT:  CAARIBRB.  8TAC1CBR6. 
TRUCKS.  Paciflo  Canlen.  Oaklana 
KB  4-1651. 

transits:.   317   p«»r  month:    LEV 


BLH  |14  per  month.  Daniel  McFar- 
land,  014  Second  Ave  Phone  BAv- 
vl#>w  7804  a'f> 


Ford  l»4.ton  12  ft.  bed  LUMBER 
ROLLXR  Side  Wlnchee.  Call  TWln- 
oakH  8181>  (tf ) 

gutf  Pay  Loader.  &  and  i  yards; 
3H-toa  lift;  1  low  12-ft  dump  truck; 
1,000-gallon  water  truck.  Hard  work- 
ing owner  would  like  to  worii  with 
contracto  by  month.  Bruno  Sklbo, 
Rte.  1,  Box  204C,  Oakley. 


FOR  SALE 


'36    DODOB    DUMP    TRUCK.    S-eu. 

yds.  Motor  and   body   recently  re- 

bullt.  Phone  8U.  6822.  i/16 

r5irixrrwn*¥WT 

C.  M.  C.  7  S.  Concrete  Mixer  in  A-1 
condition ;  and  compressor  hose,  1-ln. 
with  connections,  never  used.  Phone 
KEllog  2-6968.  6/19 


CEDAR  8HAKBB 

Hand  Split  Na  1  Red 

$13  per  sqoskre 

MARMAC  LUMBER  CO. 

1990  Bvans  Ava  AT. 


STANDARDIZED 
BUILDINGS 

12  standard  sised  buildings  for  Im- 1  ^j^  not  come  thiough  in  expected 

volume.  It  may  be  assumed,  how- 
ever, that  with  municipalities  push- 
ing their  airport  ar/angemenw 
with  increasing  verve  at  this  tin'*', 
the  flood  of  applications  for  ap- 
proval will  reach  a  peak  soon. 

I'he  smaller  airports  are  not 
likely  to  be  hit  as  hard  as  tho 
Class  IV  and  larger  type  under 
the  proposed  bud^t  slasn.  A  re- 
duction to  approximately  $82  mil- 
lion for  the  government's  share  of 
the  program  in  1U4R  will  eliminate 
an  estimated  50  per  cent  of  the 
projected  Class  IV  and  larper  fields. 
The  exact  extf^nt  t)  vhirh  the 
curtailment  will  affect  the  smaller 
projects  has.  not  been  determined 
by  Commerce,  CAA  ^d. 


mediate  delivery  In  either  timber  or 
steel  stnicture.  Clear  spann  from  40 
to  160  ft  Lengths  from  40  to  600  ft. 
Also  standardised  roofs  of  timber  or 
pteel  for  erection  on  masonry  walls. 
American  Standardised  BIdg.  Corp. 
332  S.  Mlohlgar.  Av«..  Chicago  4.  III. 
Wabash  1708     

P  i.  U  M  •  I  N  a 


Individually  packaged 
drainage  system,  eonplete  frem  fix- 
tore  outlets  to  base  of  eiaok.  Ideal 
for  mass  euastruotlon  ot  hessao,  aso- 
tele,  eaWns,  eCe.  Pwtsetad.  Meats  govt, 
standards.  Xneludas  all  aoQesaary  fit* 
tings,  traps,  branches,  etc  out  aad 
ready  fer  field  assembly.  90  units  or 
more.  V^aetory  to  you.  Savee  1190.00 
to  I2SO.0O  a  house.  Imasedlate  deliv- 
ery. Quantity  diseounts.  TJLOk  Oa,, 
44  Bad  St.  San  ITraaelBOO.  OAiflsId 
5S1L  Cf 


CONCRETE  FOR  MB  lor  hou<:e 
foundations;  2%-ft  x  10-ft  Reason- 
able.   Phone  ORaystone  73fi2. 

(B/16) 


POR    XMMBDIATB 
Umitad    quantity    of 
ALUMINUM 
Phono 
Mr.  CraadaU.  BUtter  SMB.  (tf ) 


AVAILABLE 
OELIVERT.  a 
38 


BUCXEYB  Wheel  Type  XHgger. 
Can  be  eaen  at  8101  San  Leaadro 
St,  Oakland.  Ph<me  THomwall  T866. 

8/16 


Comigatad  ALUMINUM  8HBBT8, 
19  gauga,  .006-in.  48Hx96-tn.  Alum- 
louai  l^redscts  Co..  8946  19th  Street 
Phoaa  UNdeihlll  9166  or  SUttar  670a 


•OS 


PAlftlANKS-MORU 

A.C  or  D.C 

OiNIRATING    SITS 

Mantial,  Remou  or 
Automatic  Control 

A  CONTRACTOR'S 
NECESSITY 

PAIiiANKS-MOiSI  ft  CO. 

630  Thirvl  Stt«sl 

EXbreok  9835 

SAN  FAANCISCX>  7,  CAUF. 


Now  in  Stock 

LONG  JOISTS 
aid  TIMBERS 

PlTWOOt  HKlt 

ALUMINUM 
•ARAOE    DOORS 
'   mmdi 

CORRUOATID 
ALUMINUM    SHUTS 

if FFrttON't 

eREATER  CITY 
LIMBER  CO. 

If«4  OAKSALI  AVI. 


ATwotw  41 M 


I 


You  can't  hear  what  Henry  is  saying  under  the  bed 
but  you  can  be  sure  he  is  a  "hot  sales  prospea"  for 
Adequate  Wiring.  With  Adequate  Wiring  there 
are  plenty  of  outlets  properly  placed  to  eliminate 
inconvenient  outlets  in  hard-to-get-at  places. 

A  home  with  Adequate  Wiring  has  plug-in  out- 
lets closely  spaced  and  conveniently  placed;  it  has 
enough  circuits  with  wire  large  enough  to  carry 
full  electric  power  to  each  appliance  and  lamp.  Best 
of  all,  there  will  be  no  need  for  a  tangle  of  cords 
hanging  from  an  "octopus  plug"  when  you  want 
to  use  an  extra  lamp,  clock,  radio  or  small  electri- 
cal gadgets.  Insist  on  Adequate  Wiring  when  you 
build  or  remodel.  Write  or  come  to  any  P.  G.  and  E 
ofl&cc  for  your  free  copy  of  the  l6-page  booklet, 
"Electricity  in  Your  Home  Plans."  It  is  full  of  pic- 
iures  and  ideas. 

!a 
PACIPIC  OAS  AND   ILICTRIC  COMPANY 


JmlM 
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PI.ANS  and 
Speculations 


WAA  announced  this  week  that 
rcconunendation  on  bids  for  dis- 
posal of  Richmond  surplus  ship- 
yards have  been  forwarded  to 
Washington  for  ftnal  action.  Bid- 
ders were  the  City  of  Richmond, 
Parr  Richmond  Terminal  Corp., 
Santa  Pe  Land  Improvement  Co., 
Richmond  Steel  A  Equipment  Co., 
and  IVicon  Supply  Company  of 
San  Francisco. 

OQO 

An  instrument  landing  system  is 
beinir  installed  ut  San  Francisco 
•irpovt.  Completion  will  be  in  two 
or  "ttrae  weeks. 

OQO 

In  Del  Norte  County  Harry  M. 
Malpas,  county  surveyor,  has  plans 
unmuemm.y  for  early  advertisement 
of  a  bridge  across  south  fork  of 
StaMi  river,  at  an  approximate 
eoit  of  160,000,  including  engi- 
neering and  contingencies. 

T%ia  Structure  will  be  a  modem 
atecJ  tXTch,  designed  for  a  15-toK 
tnck  and  trailer,  pro\ading  a  24- 
feet  r«Miway. 

oOo 

A  petition  for  establishment  of 
Balwwiald  weet  side  hospital  dis- 
trict cMibmcing  the  area  within 
the  fovrth  supervisorial  district 
Was  filed  MTith  the  board  of  super- 
visors. 

oOo 

A  special  committee  to  study  the 
propOHU  for  an  aquatic  park  ani] 
yacht  harbor  on  the  Oakland  wa- 
terfront west  of  the  Ockland  army 
base  will  be  appointed  by  the  OaL- 
land  board  o^port  aommissioners. 

OQO 

Great  Falls,  Mont^  today  was 
aovanced  $2,000  by  federal  woiks 
a<baini«tmtion  to  ftnance  the  prep 
•ntton  of  drawings  and  ^peciflca- 
tkma  for  «Dlargement  of  the  ice 
AMda  in  tllft.  Civic  Center  buildinp' 
atj»  fWBMajted  coKt  of  $54.500. 

. .  .  UtiBsiae  the  preparation  of 
dsawfngs  and  specifications  for  a 
sanitary  sewer  system  in  south- 
west section,  estimated  to  coat 
990,300. 

oOo 
The  Contra  Costa  county  super- 
vi^eM  authorised  expenditure  of 
$10,000  for  oonutiuction  of  a  con- 
crete retaining  wall  on  Winslow 
Street,  Crockett. 

OQO 

Rodeo  has  lo.«t  is  fight  to  have 
the  site  of  the  freeway  to  Sacra- 
mento re-routed  one-quarte»*  milo 
to  one  mile  sotuh  of  its  planned 
right-of-way,  it  was  learned  here. 

OQO 

Oaicl^nifs  citv  coimcil  has  au- 
thonted  City  Manager  John  F. 
Ilawier  to  petition  tke  state  for 
alloeation  of  $415,250  in  gas  tax 
funds  for  widening  the  route  from 
14th  Avenue  to  23rd  Avenue 
oOo 

A  petition  for  the  establishment 
of  a  hospital  district  in  western 
Kern  County  and  the  construction 
of  a  publir  hospital  in  Taft  has 
been  fnibmitted  to  the  boara  of 
supervisors. 

OQO 

Merced.  Apiil  29.— Mavor  J.  E. 
Priti  told  the  Merced  city  council 
lairt  night  the  city  urgently  nee<is 
new  fire  and  street  equipment  and 
added  "we  probably  will  have  to 
hold  a  bond  election  to  finance  thi^ 
improvements". 

OQO 

The  veterans  housing  develop- 
ment, located  near  the  Bayward 
airport,  should  be  ofRcially  accept- 
ed from  the  srovemment  by  th»> 
eity  wJthIn  30  days.  They  were 
converted  from  army  barracks,  un- 
der government  contract,  at  an  ap- 
proximate cost  of  $2B00  for  each 
unit. 

oOo 

Berkeley  has  been  authorised  to 
repair  the  hlsrhwav  north  of  the 
Pteaaant  Hill  School  at  a  cost  of 
$10,000^ 

$1,800,000  PROJECTS 

SANTA  FE,  N.  M.— Nine  high- 
wav  projects — fieven  f*>deTal  -  aid 
anci  two  state  vontnrea— will  get 
nndenrat  soon  following  awprdinp 
of  contracts  totalling  almopt  Sl.- 
S00.00$.  An  eighth  federal  aid 
project  is  temtwrarfly  stalVd.  a? 
State  Mghway  comTnission  has  vo 
fused  bWs,  saying  they  were  high- 
er thim  expectod,  possiblv  because 
of  an  error  in  specifications. 


PRA  ComnissiMier 
[)escribes  Controlied 
Access  Roads  as  Best 


Nationwide  Hood  of  FHA  New  Applications 
Marks  Opening  of  Spring  Construction  Season 

WASHINGTON    (Exclusive).— -The   opening   of    the    spring   con 
8tru<ftion  season  continued  to  be  felt  in  the  number  of   applications 
for  housing   permits   received  by  the   federal   housing   administration 
in  its  regional  offices  throughout  the  country. 

Some   1,200  SMre  applications   for    new    home    (>ermit8    were    re- 
ceived in  the  week  ending  April  2.'>  than  during  the  preceding  period 

The  applications  fur  pet  mission  Ut  renoooel,  however,  rose  only 
slightly,   coming   up  by    13    addi-*  ■ 

tional  requests  in  the  week  ending 
April  25.  This  indicated  beyond 
much  doubt  that  the  greatest  num- 
ber of  home  owners  planning  to 
make  their  houses  over  were  not 
resorting,  to  the  formality  of  ap- 
plying tor  a  government-sanction- 
ed approval. 

In  the  last  week  for  which  fig- 
ures from  FHA  are  available,  the 
applications  for  petmits  for  now 
houses  jumped  from  4,081  to  6,- 
207,  a  substantial  increase  in  view 
of  the  relatively  low  figures  for 
the  entire  countiy.  The  1,216  ad- 
ditional permits  sought  brought 
the  total  number  under  the  FHA 
permit  system  to  76,877.  This 
compared  with  71,580  on  file  in 
the  agency's  offices  the.  week  be- 
fore. • 

The  approval  column  told  a 
uomcwhat  different  story,  how- 
ever. Here,  the  figure  rose  by 
only  277  sanctions  over  the  week 
before.  This  small  number  of  ap- 
provals nevertheless  will  result  in 
an  additional  1,744  housing  units. 
The  figurefe  on  apj^roval  for  tne 
two  weeks  are:  Apnl  18,  4,929  ap- 
proved, and  April  26,  5,206  ap- 
proved. 

The  num'ocr  of  new  dwelling 
units,  which  represents  more  near- 
ly the  "pay  off"  column  in  terms 
of  new  housing  for  this  country, 
showed  a  total  of  10,435  units  re 
suiting  from  the  April  18  approv- 
als and  12,170  from  the  FHA  ac- 
tions a  week  later. 

Of  course,  the  cumulative  unit 
tabulations  continued  to  climb 
steadily.  April  18  saw  200,200 
dwelling  units  represented  in  FHA 
actions  to  that  date  and  April  25, 
as  many  as  212,385.  The  latter 
figure  is  the  present  number  of 
living  units  anticipated  from  all 
Off  the  housing  agency's  approval« 
of  new  honre  applications  since  the 
HH  prioritv  system  was  jimked 
last  December  24,  and  the  newer 
and  simpler  permit  arrangement 
.substituted. 

The  percentage  of  new  units  to 
be  built  for  occupancy  by  those 
other  than  retirrned  service  of 
present  military  personnel  rose 
slightly — from  13.8  per  cent  to 
14.1  per  ceiit — with  the  announce 
ment  for  April  25. 

Only  29,922  of  the  212,385  units 
represented  in  approvals  will  be 
for  non-ve*eron  tkse.  A  slightly 
larger  total,  33,862,  will  (or  al- 
ready  is)   renting  to  veterans. 

Of  all  units  constructed  for  rent- 
al purposes,  37.6  per  cent  were 
in  the  clansifiication  under  $60  pe» 
month,  FHA  paid.  The  figure  is 
12,740. 

Finally,  here  are  the  floor  area 
breakdowns  up  to  date: 

Total    number    of   units    applied 
for  on  which  floor  areas  were  re 
ported  by  law— 178,619. 

With  799  .square  feet  or  less. 
43^001  units  or  24.1  per  cent  of  all. 

With  800  to  1,099  square  feet, 
72^7'^  units  or  40.7  per  cent. 

With  1.100  to  1,399  square  feet, 
43,538  units  or  24.4  per  cent. 

With  1,400  to  1,600  square  feet, 
19,309  or  10.8  per  cent. 

# 

$5,000  HOME  COSTS 
$9,000  OR  S0%  MORE 

WASHINGTON.  — Surveying  26 
major  cities  throughout  the  coun- 
try, the  Northwestern  National 
Life  Insurance  Ccmpany  has  found 
that  a  home  built  for  $5,000  in 
1940  costs  ail  oven  $9  000  to  con- 
struct today. 

The  av<  rage  increa.se  in  r'^siden- 
tial  building  in  the  ai^as  canvas- 
sed was  80  per  cent,  the  company 
announced. 

It  was  faid  that  almost  half, 
or  SI  ,800  of  this  $4,000  rise,  took 
place  in  the  last  year.  Results  of 
a  previous  survey  by  the  same 
concern  showed  that  the  1940 
price  of  $5,000  had  risen  io  $7,200 
in  the  spring  of  1946. 

# 

SET  EMERGENCY  FUND 

WASHINGTON.  —  The  house 
commlttre  on  public  lands  has  been 
referred  a  bill  authorizing  the  r-v- 
lamation  bureau  of  reserve  fron 
it*  sreneral  fund  .an  emeigoncy 
fund  "which  shall  be  available  for 
defrnving  expenses  which  the  Com- 
missioner of  Reclamaticn  deter 
mines  are  required  to  be  incurred 
because  of  unusual  or  emergency 
conditions." 


WASHINGTON.— 
H.   MacDonald,  commiiwoawr 
of  pabHc  rtMuk  for  FWA,  Mid 

highways  of  the  controlled-acce.ss 
type  offer  the  only  satisfactory  so- 
lution of  traffic  procleras  on  many 
of  the  man  arteries  chrough  "llnd 
near  cities. 

Writing  in  "Public  Construc- 
tion" for  April,  the  Commissioner 
said  this  fact  became  evident  be 
fore  1941  and  that  the  need  has 
been  accentuated  by  the  continued 
swelling  of  traffic  strcamti  since 
the  end  of  the  war.  Trathc  growth 
has  exceeded  the  most  upUmistie 
estimates  and  has  reached  a  vol- 
ume not  anticipated  for  at  least 
fivey  ears  or  possibly  longer. 
Separate  Flows 

So,  to  serve  present  traffic  needs 
and  provide  for  greater  future  vol- 
ume, there  must  be  a  clean  break 
with  past  nractices  in  designing 
major  arteries  and  an  acceptance 
of  controlled-access  design. 

The  type  of  highway  advocated, 
by  Commissioner  MacDonald  me«ts 
the  requirements  of  speed,  capac- 
ity and  safety,  he  said.  It  incor- 
porates the  imjjortant  character- 
istic of  access  or  exit  at  prede- 
termined locations  with  the  ap- 
proaches arranged  to  feed  tralMc 
mtp  the  mam  aiream  so  that  it 
may  merge  smoothly  and  without 
conflict. 

Cross  traffic  at  grade  is  elim- 
inated, he  Tfoints  out. 

"Generally,  the  opposing  traffic 
flows  are  separated  by  a  median 
strip  and,  where  needed,  separate 
frontage  roads  are  provided  to 
serve  nearby  property.  This  type 
of  highwav  requires  a  ^ide  right- 
of-way,  and  in  the  urban  districts 
this  is  a  very  real  obstacle." 

In  planning  these  new  highways, 
PRA  is  projecting  road  shoulders 
wide  enough  to  accommodate  any 
tsrpe  of  vehicular  traffic  but  not 
smooth  enough  to  eni^ourage  use 
as  added  traffic  lanes. 

The  agency  says  that  depressed 
highways  are  usually  prefeiaolo 
to  elevatiouF  because  of  width  re- 
quired to  provide  necessary  fui- 
tures.  When  shoulders  are  includ- 
ed, it  can  readily  be  seen  that  ek- 
vated  roadways  would  cost  con- 
siderably more  than  surface  or 
depressed  thoroughfares. 

Experience  has  demonstrated, 
MacDonald  says,  that  an  addition- 
al lane  is  necesMiry  to  insure  that 
the  other  lanes  of  an  elevated 
highway  function  at  full  capacity. 
He  describes  this  as  an  important 
element  of  cost  which  ahoulo  l»e 
tak»n  into  consideration  in  choos- 
ing the  type. 

Fairer  Evaluation 

The  Commissioner  writes: 

"Quite  understandably  the  firs-, 
reaction  on  the  part  of  the  high- 
way ofllcial  or  the  public  at  larae 
is  that  the  controllfd-ncoes.s  high- 
way is  very  expensive  This  r» 
suits  from  our  thinking  in  terms 
of  the  cost  per  mile,  which  has 
long  been  our  unit  of  measure, 
rather  than  the  cost  measuied  by 
vehicle  capacity  per  lane  per  hour. 
Some  such  cost  unit  must  be  used 
in  the  future  to  get  a  real  unde{- 
standing  of  costs  n^'ceFsary  in  re- 
lieving urban   congrstion. 

"One  well  designed  four  -  lane 
expressway  will  carry  the  same 
number  of  vehicles  at  nearly  dou- 
ble the  average  speed,  as  fivm  40- 
foot  wide  ordinary  citv  streets  on 
which  parking  is  prohibited,  snd 
tinder  favorable  control  of  cross 
traffic  from  Intersection  streets. 
Under  less  favorable  eonditioni., 
eight  54-fo<?t  cfty  ttre?t8  on  whlrh 
parkingJs  permitted  would  be  re- 
gulred  to  carry  the  volume  of  traf- 
fic that  may  be  carried  on  a  single 
properly  designed  four-lane,  con- 
trol led- acceps  Mghway.  These  com- 
parison." are  so  startling  that  many 
well  Informed  people  '.▼ill  not  ess 
ily    accept    tkem. 


PROSPECTIVE 
BIDDERS 


I 


FodtnJJdH, 
Kodiiik, 


BiOtt     redaral     Worlie     Aflenoy, 
Publle  •  u  II  dl  n  g  8   Admlnlatralleii* 

Washtngton.  D.  C,  May  21,  1   P.  M. 

DeLong    Bnglnoaring    Construction 
Co.,  Republic  Bidg..   Seattle.   Waah. 

Patrick  Lynch  A  Company,  Kodiak 
Alaska.    ■ 

C.    H.   Qundlach,   Kodiak,   Alaaka. 

M    F.  Ooogins  Co..  Anchorage,  AS- 


MoOUIvray    Bros:,    Ktilchlkaii.   Al- 
aaka. 

W.    H.    Creaa    Company.    Concord 
Building,  Portland.  Oregon. 


Maine  Senator  Presses  to  Revise  Federal   j 
Airport  Act  Along  Lines  of  Highway  Act 

WASHINGTON.— Senator  Owen  Brewater  of  Maine  ie 
bent  on  amending  the  Federal  Airport  Act  to  make  it  conform 
to  certain  tested  provisions  of  the  Federal  Air  Hii^way  Act. 
Toward  this  end,  the  member  of  the  interstate  and  foreign 
commerce  committee  intends  to  amend  hit  bill  for  handing  over 
to  the  state*  the  principal  functions  in  connection  with  admin- 
istration of  the  Federal  Airporl  Act. 

ITie  first  amendment  he  is  otfer*4  

ing  provides  that  1%  per  cent  of 
the  amount  of  federal  funds  appor- 
tioned for  uny  year  to  any  state 
may  be  used  in  contbination  with 
state  funds  for  making  advance 
surveys,  plans,  engineering  and 
economic  investigations.  This 
would  apply  to  all  projects  for 
future  construction  in  each  state. 

Senator  Brewster  points  out  that 
this  provision  is  similar  to  those 
in  the  highway  planning  and  re- 
search section  of  the  Federal  Aid 
Roads  Act  which  have  prove<l  thi'ir 
value  in  promoting  growth  of  the 
con  try's  highway  svstem. 

A  second  amendment  provides 
for  advances  to  any  stale  of- the 
federal  share  of  the  cost  of  proj- 
ect costs  to  enable  state  auTiovt 
agencies  to  make  pit)nipt  pay- 
ments as  tho  woik  progresses. 
Contractors  would  gain  immean- 
urably  by  this  amerdinent,  beim? 
assured  of  receiving  their  money 
as  -work  goes  forward.  It  would 
remove  many  uncertainties  ir.- 
volved  iti  payment  delays  due  to 
government  redtape.  ' 

Engineers  Concerned 

In  explanation  of  this  proposal. 
Senator  Brewster  says  merely 
that  "proper  safeguanis  are  pro- 
vided to  protect  the  fetleral  in- 
terest". 

Most  important,  perhaps,  in  thv:-, 
second  amendmeni  is  the  fact  that 
under  its  provisions  initial  Ptaget- 
of  airport  construction  ci  uld  pro- 
ceed while  state  agencies  await 
formal  approval  of  the  othor  as- 
pects of  the  same  jobs.  "This 
amendment  would  make  it  possible 
for  airport  projects  to  proc€H>d 
without  delay,"  Senator  Brewster 
.saidf 

Architects  and  engineers  are 
watching  the  "fund  advanc." 
amendment  with  interest.  Its  jpai- 
allel  with  the  Federal  Aid  High- 
way Act  amendment  permitting 
advance  of  funds  for  plannin»; 
work  is  signilicant.  Sacramento.  Calif. 

After  conferring  with  the  execu-       t.  c.  Buck,  im  B.  Cbart«  Way, 
,««  «»»,».,*f<..k  «f  tVo  M»t,r.««i    Ac-    gtocUton,  Calif. 

Continental   Conatruetion  COm   14M 
Front  St.,  aaoramantOk  Oaltt.  . 

Wallace  D.  Harklna.  Inc..  4M  fluttar 
St,  San  Fmnolaoo,  Oallf. 

A.  L.  Miller,  171S  Tth  8t,  Oaoim- 
mento,  Calif. 

B.  T.  Haaa  Co..  Box  411,  San  Mat90, 
Calif. 

John  Powers,  lUno,  N«v. 

H.  P.  Van  Valkenburgh  *  Co.,  Boa 
1192,  Sacramento,  Calif. 

M.  R  Carpenter,  907  Front  8t,  8ao« 
ramento,  Calif. 

LAwrence  Construction  Co.,  MSO  V 
St,  Sacramento,  Calif. 

Frank  Maloney,  1918  8  Bt,  flaera- 
mento,  Calif. 

H.  W.  Robertion,  2917  T  St.  Sao* 
ramento,  Calif. 

Robert  licCartby.  lOBO  Xliltham  St. 
San  Francisco.  Calif. 


in- 


UtOitias  for  OillMn' 

QiMurtart, 

SacranMnto  Signal  Dspot 


BIDS:  Saoramanto  Dtatrlot  Cerae 
of  Engineers,  War  Oept,  Wright 
BIdg.,  Saeramento,  Calif.;  ftiiee.  12t4: 
May  IS,  8  P.  M. 

M.  &  K.  Corp.,  aoo  Financial  CenUr 
BIdg.,  San  Franclaco,  Calif. 

Central  California  Conatniotloa  Co., 
Inc.,  lie  Brie  St,  San  Frandaeo,  Calif. 

Stolte,  Inc.,  8461  San  L«andro  St, 
Oakland,  Calif. 

Brbentraut  ft  Summers,  908  P«an« 
sylvanla  St.  San  Franclaco,  Calif. 

Jamea  I.  Bamea  ConatruotUm  Ca, 
941  Ruaa  BIdg.,  San  Franolaoo,  Oaltf. 

Sam  Blaaet,  1428  Albambra  Blvd., 
Sacramento,  Calif. 

E.  U  French,  192«  O  8t,  Sacra- 
mento, Calif. 

Luppen  a  Hawley,  Inc.,  S188  J  St. 


tive  committee  of  the  National  Ar- 
sociation  of  State  Aviation  Ofi\- 
ciala,  Sinator  Brewster  made  thk 
comment: 

'^t  is    apparent   to   me   and    to 
the  state  aviation  officials  that  the 
more  the  Federal   Airport   Act  is 
made  to  conform  to  the  thorough- 
ly-tested   Fubiic    Roads    Act,    the 
better  it  will  be.    During  my  four 
years   as   governor  of   a    state,   I 
witnessed    at    first-hand    and    had 
something  to  do  with  the  admin- 
istration of  our  federal-state  high- 
way  constnicfion    program. 
Channel  Thru  Slates 

''It  was  successfully  and  eco- 
nomically operated  because  its  ad- 
ministration was  based  ona  fine- 
ly -  rooted  principle  of  govern- 
ment; namely,  federal-state  part- 
ner.shjp  in  carrying  out  grant-m- 
aid programs. 

"It  ii  becoming  increasingly  ap 
parent   that    if   the    Federal    Air- 

rrt  Act  is  to  be  made  effective, 
will  be  through  the  action  of  the 
states. 

"Current  reports  indicate  that 
manv  cities  will  not  be  able  to 
build  new  airports  without  addi- 
tionaf  assistance  from  the  states 
and  federal  government.  That  is 
why  it  is  so  importaiit  for  con- 
gress to  enact  S.  i038,  which  gives 
the  states  a  definite  place  in  thv 
program  by  providing  for  state 
channeling  of  federal  airport 
funds  as  is  the  care  in  other  grant- 
in-aid  projects.  The  importance  of 
adopting  that  amendment  is  even 
more  warranted  than  it  was  last 
year." 

Hearings  May  15 

Far  more  airports  will  result 
from  the  application  of  principles 
contained  in  these  two  amend- 
ments than  would  be  built  without 
them,  the  senator  from  Maine  be- 
lieves. In  addition  to  restoring  a 
long-r«H*ogni»<'d  function  of  good 
government  it  will,  in  his  opin- 
ion, bring  about  the  administra- 
tion of  a  more  effective  airport 
construction   program. 

It  was  just  learned  that  hear- 
ings on  S.  1088  will  begin  May  15 
before  the  interttate  and  foreign 
commerce  committee. 

# ^ 

ASK  $6  MILLION  LOAN 

WASHINGTON.— The  situation 
in  the  heavy  construction  field 
?an*t  be  too  tight. 

A  Lon^  Island  lighting  company 
has  applied  to  the  Securities  Ex- 
change Commission  for  nermis- 
sion  to  borrow  $6  million  for  con- 
■troction  and  to  pay  off  some  bank 
1oan«.  The  same  firm's  subsidiary 
petitioned  SEC  to  sanction  its  pro- 
posed borrowing  of  $500,000  frr 
similar  purposes. 


Gibraltar  Dam  AddMoas 

and  Appurtenant  StraetorsSr 

Santa  Barbara  Comatf 


•  ID8:  City  of  Santa  Barbara,  elty 
olerk.  City  Hall,  SanU  BartMira, 
Calif.  Plane  by  Engineer*  Leeda,  Hill 
a  Jewett,  1000  Edieon  BldOn  9H  W. 
Mh  St..  Lot  Angelee,  Calif.,  May  IH 
2  P/  M. 

L..  B  Dixon  ro.,  409  So.  CallfomU 
St.    <)an    Gabriel.   Calif. 

John-ofi  W^Ktern  Co.,  9100  Wll- 
mln(rt<n-8an  Pedro  Road,  Berth  118. 
Box  6,  Pan  Prdro.  Calif.,  and  Box 
41C,  Alameda.   Calif. 

Macco  Com,  81  f  North  Paramount 
Blvd.,    Clearwater.   Calif. 

MacDonald  a  Kru/ie.  81«  Alien 
Av#,    Qlrndale,    Calif. 

Guy  F.  Atklnaon  Co..  232SS  Santa 
Fo  Ave.  Box  759.  Long  Beach,  and 
Orange  Sc  Rallrr^d  Ave..  South  Ban 
FranolKCo.    Calif. 

Geo.     Pollock     Co.,     Forum     BIdj,, 
f^ncramerito,  Calif. 
?a<:ramonto.   C»Hf. 

A  Telciirrt   A  Hon<i   Inc..   Box  lilt, 


Office  BIdf.  Jk  Yard  Bldt*.i 
NearBdurafiald 


:l 


BIOS:  RIohfleld  OH  Ce..  purehaalng 
d»p»Hm»nt,  969  8.  riower  Bt.,  Lee 
Angelee.  Calif.  Bid*  due  abeut  May 
19.  Plana  by  Arohlteot  Rueaell  8am- 
aniego.  327S  Wllehire  Blvd.,  Lea  An- 
geice,  Calif. 

Austin  Co.,  m  ID.  Washington 
Blvd..  Loa  Angelaa,  Calif. 

Haddock  Bnglneera,  LAd..  1818  B. 
dreenwood  Ave.,  IContefoello,  Osllf. 

W.  B.  Kt«r  Conetructlon  Co^  140 
If.   Stanley  A^e.,   Loa  Angelee,  Cattf. 

J.  A.  McNeil  Co..  714  Otymplor'    * 
Loa  Angelea.  Calif. 

O.   J.   Soherer.  908  a  trd  Bt, 
Vepaa.  N«v. 

Del  E.  Webb  Conatroetlon  Oa.,  9181 
San  Frmando  Dr.  Weat.  Loa  Angelee. 
Osllf. 

Kmpire  Conatmetlon  Co.,  844  Rar> 
riet  St..  San  Franelsoo,  C^XU. 
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liMlvctrtal  Bldos. 

Publlo    Bulldlnga    

Rallflloua    Bulldino*   — 

Soelal,  RaerMiUonal  BWga.  _jn-8l 

Raaldantlal    Bulldlnga   tt-ts 

TranaparCatlen    BIdga.  tt 

Miaaallanaaua  BMga.  8t>M 


9-10— EDUCATIONAL 
BUILDINGS 


6/U/4  7  % 

Ownar  Taking  BMa— Oua  May  at, 

•  P.  M.  (Biddara  Figuring) 
High  School  Claaaroom  Building 
ANTIOCH,  Calif..  Contra  Costa  Ca 

lira  Oak  High  School 
Owner  —  Antfoch-LJve  Oak  Unified 

School  Dlatrict,.  Henry  Spleaa,  ra- 

perlntendant  of  schools,  1500  D  St, 

Antloch,  Calif. 
Architects  &  Engineers  —  Franklin, 

Kump,    &   FUk,   9   Main    St.    San 

Francisco,    Calif. 
Reinforced  concrete,  2-story,  radiant 

heating;  Includes  8  classrooms. 

Plane  and  specifications  obtainable 
from  the  above  office  at  the  archi- 
tect upon  deposit  of  |2S. 

The  following  contractors  have 
taken  out  plana: 

Swlnerton  &  Walberg  Co.,  225  Bush 
St,  San  Francisco,  Calif. 

Wallace  D.  Harklns,  406  Sutter  St, 
San  Frandaco,  Calif.  >■ 

Peter  Sartorlo,  263  Clementina  St, 
San  Francisco,  Calif. 

Pacific  Coast  Builders,  2S80  18th 
St,  San  Francisco,  Calif. 

Carl  N.  Swenson.  P.  O.  Box  558, 
San  Joae,  Oallf. 


Owner  —  Bederal  Works  Agency. 
Public  Buildings  Adrolniatration, 
office  of  Iho  diiitrio.t  eugineer,  838 
U.  S.  Appraiser's  Bldg.,  B«in  Ki-an- 
ciaco,  Calif. 

Plans   by   owner. 

Intetior    and    exterior    painting    and 
miscellaneous    repalra 
Finns  and  ST>e<M(lcations  obtalnabI» 

from  the  above  office  of  the  district 

enginaar. 

Correction  in  bid  opening  date. 
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6/13/47 

Correction 

Owner  Tsking   Bids— Due  June  4, 
2  P.  M. 

Painting,    Lock    Bexea    and    Repair* 

REDDING.  Calif.,  ShnsU  County. 
U.  S.  Post  Offlre  Building. 

Owner  —  Federal  Works  Agency, 
Public  Bjlldings  AdministraUon, 
office  of  ihe  district  engineer,  883 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif. 

Plane  by  nwner. 

Interior   snd    exterior   pninUng.   now 
lock   boxes   nnd  miscellaneous    re- 
pairs, (t^ 
Plans  turn  fipeclficatlons  obtainable 

from  the  above  office  of  the  distric: 

engineer. 

Correction  in  bid  opening  date. 


18.1»— l^LIGIOUS  BLDGS. 


8^18747  19 

Contract  Awarded— Work  Will  Start 
May  IS 

Church  Coat  8ia,149 

AUBURN,  calif..  Placer  Couiity.  1281 
High   Street 

Owner — Bethlehem  Liutheran  Church, 
1286  High   Street,  Auburn.  Calif. 

Architect — Charles  F.  I>ean,  C411for- 
nla  State  L4fe  Building,  Sacra- 
mento, Calif. 

Masonry    (basallte   block). 

Cantraotor— Tara  J.  Wold,  Auburn, 
Calif. 


The  following  oontraotor  haa  tak- 
en  out   plana: 

MldataU  Conatruotlon  Ca.  12M 
Bush  St,  San  Franciaoo,  Calif. 

5/18/47  ^ 

Low  tina  Only  Biddara 
Hotel   (Addna.  4  Altoratlena) 
BOISE,    Idaho,    Ada   County.    Hotel 

Bolae. 
Owner— Not   Given. 
Architects  and  Engineers   —  Victor 
Jonea  *  Aasodates,  Republic  Bldg. 
Bolae,  Idaho. 
Steel    and    concrete    slab,    6-8torie8, 
62x60,  concrete  floors,  plaster  walla 
and    celling,     tUe    bathrooms;     in- 
cludes   addition    to    Inoreaaa    the 
height  of  the  weat  wing  to  10  ator- 
les  and  add  approz.  60  rooms;  ad- 
dition to  the  tower  to  Increaae  ita 
height  to  12  stories  and   to  house 
restaurant     and    dining     facilities 
with  100  person  capacity. 
Low  Bidder— Dkoepfer  4k  Oramkow, 
Bolae,   Idaho,   |281,8»a 
Other  .General  Construction  bidders 
were: 

C.  B.  LAUch  Conatruction  Co.  Bolae, 
Idaho,    1890487. 

BrMinan  *  Cahoon,  Pocatello,  Ida- 
ho. I822.09& 
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22-2&— RESIDENTIAL 
BUILDINGS 


6/18/47  9 

Bonds  Approved   May  7  In    Amount 

of  6^000^000 
High   Sohool   System    Expansion 
BAKERSFIELD,  Calif.,  Kern  Ca 
Owner  —  Kem  County  Union  High 
School  District  Tberoa  L.  IfcCuan, 
superintendent,  1341  F  St.  Bakers- 
field,  Calif. 
New  high  school  plants  proposed  In 
Bakerafield,  Oildale  and  Arvln  and 
axpansion     of    Bakersfield     Junior 
^;  College,     Sast     Bakerafield     High 
School    and    the    McFarland    and 
'  Bhafter  high  achods. 

14-17--PUBUC  BUILDINGS 

6nV«T  18 

Aft    BIda    Rooelved    April    21     Were 

Rojeeted— Uneeruin    When    Owner 

Will  Aak  Now  Bide 
City  Hall   Ann«c 

BURLINaAMi:.  Calif.,  San  Mateo  Ca 
267  Park  Road. 
;       Owner— City  of  Burlingame.  Herbert 
W.  White,  city  clerk.  City  Hall,  287 
Park  Road,  Burlingame,  Calif. 

Architect  —  Sharps  and  Brown,  1819 
Howard  Ave.,  Burlingame,  Calif. 

City   Bngr.— Kenneth   S.   Fitch,   City 
Hall,   Burlingame,   Calif. 

Reinforced  concrete,  one-story,  17x50 
ft,  to  house  offices  of  city  en|^- 
neer,  purchaaing  department,  build- 
ing inspector,  engineering  drafting 
room. 
IL    J.    Henry,    182   Bancroft    Way, 

Burlingame,  at  814,977  submitted  the 

previous  low  bid. 


5/18/47  28 

Owner  Taking  BIda— Due  May  28, 

a  P.  M.   (Bidder  Figuring) 
Conversion  of  Hospital  and  Barracks 

Buildings  to  Dwelling  Unite  (246) 
FRESNO,  Calif.,  Fresno  Co.  Hammer 

Field. 
Owner — Housing  Authority  of  County 

of     Fresno,    2511     Vasser    Terrace; 

Fresno,  Calif.- 
Architect — Anderson  &  Simonds,  2800 

Park  Blvd.,  Oakland,  Calif. 
Conversion  of  hospital  and  barracks 

buildings  to  dwelling  units. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  arohf- 
tect  and  from  the  office  of  the  Houa- 
ing  Authority  upon  deposit  of  $50,  re- 
fundable. 


5/18/47 

Contract   Awardad 

Poultry   Bldg.   4    Horaobam 

Cost  |S8;M8 
COLUSA,  Calif.,  Colusa  County.  44th 

Division    Agricultural    Aaaodation. 
Owner — State  of  California,  Division 

of  Architecture,  Anson  Boyd,  State 

Architect   Public  Works   Building, 

Sacramento,  Calif. 
Contractor— H.  V.  Crosa,  152  Waver- 

ly  Street,   Sunnyvale,  Calif. 


Btaiglneers,    CoL    Henry    F.    Hanla, 

Dlat  Bngr.,  Albuquerque,  M.  II. 
Archt — Private  plana. 
Includes  two  15,000-gaL  fuel  taaka; 

two  concr.  pump  houaea,  80x86  ft 

260    ft.    railway    on    concr.    ramp; 

100  ft  of  2x8  ft  reinforced  concr. 

si^llway    approx.    600   sq.    yds.    of 

parking  apron. 

Following  c<»ntractors   have   taken 
out  plans: 

C.    H    Leavell,    1900   Wyomng,   JDl 
Paso.  Texaa. 

P.  R  Bum,  Box  1111,  Las  Cruceo, 

J.  H.  Ryan,  Box  518,  Albuquerque, 

N.   M. 
Robert     B.     ICcKee,     1918     Texaa. 

El  Paso,  Texas. 
Henry   Thygesen,    Box   876,   Albu- 
querque, N.  IL 
Alvla   F.    Deniaon,   301   S.    Wellea- 

ley,   Albuquerque,   N.   M. 


Ei^iiieeriDg  Section 

(Continued  irom  first  Section) 


28.^(V^MISCELLANEOUS 
BUILDINGS 


5/18/47  28 

Lew  and   Only   Bklder->.CIty  Council 

Authorizes  Award  of  Contract 
Sanitary  Faoilltlea  Coat  86|M5 

WAL.NUT     CREBK,     Calif.,     Contra 

Costa  County.  City  Park. 
Owner    —    City    Council    of    Walnut 

Creek,     Victor    Jeam     Veckl,     city 

clerk.    City    Hall,    Walnut    Creek, 

Calif. 
Includes  restrooms  and  atorage  loek- 

ers. 
Contractor4fMliino   Construotlon    Co., 
ath    St.,   San    Franclsoo,   Calif., 


NEWS  INDEX 

Water    Supply    and    Sewage 
Disposal   Plants  

Bridges 

Dams.  Reservoirs  and 
Dredging 


Docks,  Piers  A  Harbor«„ 
Parks,  Airports  and 
Playgrounds 


Owner — Park  Ccmmiiislon  of  the  CHy 
and  County  ot  £!an  Franriscc.  Ger- 
ald J.  Linares,  secretary.  McLaren 
L,odge,  Golden  Gate  Parte.  San 
Francisco,  CaUf. 

Plana  by  owner. 

Replacement  of  18- inch  aewcr  intaka 
line  to  sewage   treatment   plant 

Contractor  — Arthur  W^lgren,  1801 
Mariposa  St.,  San  Franolsoo,  Calif. 


6/13/47  11 

Bond  Issue  In  Amount  of  flTOgOM 
Defeated   May  6 

Sewage  DIspooal  Plant  CoM  1174^000 

ORLAND,  Calif.,  Glenn  Co. 

Owner  —  City  of  Orland.  Qua  S. 
Franke,  City  Clerk,  City  Hall.  Or- 
land,  Calif. 

Engineers — Chaa.  GiUnan  Hsrde,  2598 
Buena  Vista,  Berkeley,  CkJlf.,  and 
David  Hume  Caldwell,  1188  Mar- 
ket  St,  San  Francisco,  Calif. 

Includea  disposal  plant  and  21  In. 
outfall  line,  7000  ft  long. 


33— 


BRIDGES 


Railroads,  Subways  and 
Tunnsis   

Eleotrio  Lighting  and 
Transmission  Unea  .... 

Sewers 


Streets  and   HIghwaya 

Gas,  Water  and  Oil  Pipe 
Lines , 


•82 

n 

84 

35 

36 
87 

38 

38 
40 

41 


5/18/47  28 

Ownar  Taking   BIda    Duo  May  20 

2  P.   M. 
Bidders  Figuring  en  O.  C.  Motor 

Teeting  Faoilltlea 
WHITE     SANDS     PROVING 

GROUNDS.  N.  M. 
Owner— U.  8.  Govt.  War  Dept,  U.  S. 


BRIDGE,  SAN  LUIS 

Low  and  Only  Bidders 
Bridge  Cost 

SAN  LUIS  OBISPO  COUNTY,  Calif. 

Across  Stelner  Creek  at  California 

Polytechnic    Sohool.       ... 

Owner — State  of  Oallfomla,  Dhrlalon 
of  Highways,  L.  H  Gibson,  district 
engineer,  50  Higuera  St,  San  Luis 
Obispo,  Calif. 

Plans  by  engineering  department  of 
owner. 

Low  bidder— O.  R  Ochs  *  Bon.  Box 
721,  San  LuU  Obispo.  Calif..  89225. 

The   work   Involvea: 
(1)  15  eu.  yda  removing  concrete; 
<2  320  cu.  yda  structure  excavation ; 
(8)  140  lln.  ft  timber  bridge  railing; 
(4)  106   cu.   yds.    claaa   "A"   portland 
cement   concrete ; 


15 


8/18/47 
Contraot  Awarded 

Altoratlens  to    Rooms    No.  218,   218A 
218  Coat  81487 

SAN   FRANCISCO.  Calif.   City   Hah. 
Owner  —  City   and    County    of    San 

Frandaco,    Department    of    Public 

Wortca,  Room   282   City   Hall,    San 

Franelaoa  Calif. 
City  Architects-Dodge  A.  Rledy,  Rm. 

266,  City  Hall,  San  Frandaco,  Calif. 
Oontraotor— William    Martin    4    Bon, 

•88    Mission     Bt,    San     Frandeeo, 

CaHf. 


18 


5/18/47 

Cerreotion 

Owner   Taking    Bids — Due   June   5, 

2  P.  M. 
Painting    and    Miscellaneous    Repairs 
UKIAH,    Calif..    Mendocino    County. 

U    6.   Post  Officet  Building. 


DUmBlUniTCRS 


ELEVRTORS 


■A,  ^*^f-^ 
-  f>\\.<' 


OBISPO  COUNTY 

(6)  28.000  ibe.   l>ar  reinforcing  ateel; 
(6)  engineer'a  office. 
Total  bids  submitted  May  1  ^i^ire: 

(A)  O.  R  Ochs  St  Son,  San  Luis  Obis- 
po,  CaUf.,   8123& 

(B)  Rio  Construction  Co.,  Inglewood, 
Calif.,     810.445.  m 

(C)  Dinsmore  A  McCoy,  Santa  BSur- 
bara.  Calif.,  811.780. 

(D)  Brown -Doko,  Pismo  Beach,  Oal., 
818,806. 

(B)  A.    Madonna,   San    Lula   Obispo, 
Calif.,  818.470. 

(F)  Fred    D.    Kyle    Ca,    Paaadena, 
Calif.,   81S.700. 

(G)  Ted  F.  Baun,  Fresno,  Oallf.,  811,- 
80a 

(H)  Malao     Conatruction     Co.,     San 
Lula  Oblapo,  Calif.,  81«.1M.75. 
The  unit  blda  were: 


(1) - 

(2) 

(8) 

(4) 

(5) 

(8) 


(A) 

810.00 

8.00 

1.00 

45.00 

.00 

ooaoo 


(B) 

810.00 

2.00 

4.00 

65.00 

.08 


(C)  (D) 

810.00  86.00 

8.00  4.00 

4.00  5.00 

80.00  75.00 

.12  JL2 


200.00  1000.00    800.00 


114.00 

5.26 

60.00 

4.00 

.20 

125.00 


(0« 

830.00 

10.00 

60.00 

6.00 

.10 

1800.00 


(G) 

820lOD 

2.00 

80.00 

5.00 

.13 

1000.00 


(H) 

|«L00 

8J6 

6LS6 

&76 

08 

loaoo 


FOR     SALE 

Gompressors  -  Poogips 
Pneomallc  TcmIs    V 
RcMk  Drills 

•  .  .  Compf«f«  Renfol  StvIc^  •  •  • 

THE  RIX  COMPANY  •  INC. 

m  SIXTH  STMIT  UNdarklll  MM 


^f  PI/h/i 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  Stm  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPBaFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forming  and  Stamping  of  All  Kinds 
35  6ILIIRT  STREET  UNd«rlilll  «733 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

5/13/  47  •       31 

Low   and   Only    Bidder* 
Water  Storage  Tanic         Coet  |32,2»u 
YUBA  CITY.  Calif.,  Sutter  County 
Owner  —  City   of  Yuba   City,   AniU 

OAven,  city  clerk.  City  Hall.   Yu»>a 

City.   Calif. 
City  Engineer  —  George  Reed,  City 

Hall,    Yuba  City,   Calif. 
150,000- gallon    watar   olorage   tanic. 
Low    Biddor— Pittsburgh -Dps    Moiniv- 

Steel  Co.,   Rlalto   Bldg..   San   Fran- 
cisco,   Calif.,    832.280   . 

Chicago  Bridge  &  Iron  Co.,  San 
Francisco.  CiHt.,  at  $35,110  submit- 
ted only  other  bid  May  5. 

Bids  talcen  under  advisement  until 
May  19. 


5/12/47  32 

Election    Set    For    IMay   27   «n 
Format'on    ef   Sanitary    District 

Sewage   Disposal   Plant 

GRENADA.   Calif..    Sli-klyou    Co. 

Owner  —  Grenada  Sanitary  Dibtrict 
(yet  to  be  former)  c/o  Siskiyou 
County  Board  of  Supervisors, 
WaWo  J.  Smith,  County  Clerk.  Hall 
of   Records,   Yreka,  Calif. 


S2 


5/ 13/47 

Contrt.ct   Awarded 

Sewer    Intake    Line    Replacement 

Cost   88,27<l 
a^N     FRANCISCO,     Calif       Goli'en 
Gate  Park. 


5/18/47  » 

Owner  Taking   Bld»— Qua  May  28»  2 

P.  M. 
Clearwater   Memorial    Bridge 

Caat  8i,an,«)o 

LEWISTON,  Idaho.  Nes  Peroa  Co. 
Across  the  Clearwater  Rtrar. 

Owner  —  Idaho  State  Highway  !>•' 
partment,  James  Held,  State  High- 
way Director,  Boise,  Idaho. 

Plans  by  engrg.  dept  of  ownar. 

1352.2   ft   long,   steel   and   concrete. 
Woric  involves: 

(1)  3820    cu.    yds.     excavation    for 
structures ; 

(2)  7250  cu.  yds.  concrete  claaa  "A"; 

(3)  606,700  lbs.  metal  reinforcement; 

(4)  lump  sum  steel  bridge; 

(5)  3150  lbs.  wrought  iron; 

(6)  58,000  lbs.  steel  castings; 

(7)  lum  psum  furnishing  pile  driv- 
ing  equipment; 

(8)  4980   lln,    ft    fumlahing   timbar 
piling  treated;  ' 

^9)  4800  lln.  ft  driving  timber  pilr 
ing  treated;' 

(10)  112  lln.  ft  driving  test  piling; 

(11)  2468  lin.  ft  steel  handrail; 

(12)  lump   sum   lighting  system. 
Specifications   obtainable  from   the 

above  office  upon  payment  of  86.00. 


STRUCTURAL 

STEEL 
Immjtdlafe  Sal^ 


ANGLES 

7  ten— %  «  y4  jc  V4  ■  IC— 20'  «3alv.) 
VA  X  i  X  5/l«  X  9<»-.*40' 


40 
100  too 
41 


50— 40' 


CHANNELS 

6  ten — «'  >  9.4  Ike.  a  10 — 20' 
21  ton — 12*  X  25  lb«.  ■«  42'         _ 
iO  ton— 12'  X  35  Ifcir*  XJ* 
IS  too — I  i'  M  91.S  th*.  *  2«' 
20  toa — 19"  s  39.9  Ibe.  m  29' 

IBAMS 

STRUCTURAL   (WF) 
70  ton — 21"  X  99  Ib«.  X  32—39' 

MATOIAL  IN  CAUPpmiA 

Coitfocf:  Reb«rf  Fr*«diiiaii 

SAN  PRANCISOO 
EXBROOK  7799,  EXT.  1812 


STEELFORM8 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

hM  Harrison  Str»«t       DO»9las  SS83       San  Fraiielseo 


Use  BASALITE 

for  all  types  off 
BUILDING  CONSTRUCTION 


Call  ewr  Reprefenrotlve 

Ckerlei  W.  •illlet 

MoinCMfk* 

TaUphon*  Napa  2260 
N«r*l4  A.  PHf 

■T«l«phofl*  Campbell  3369 
A.  C.  l*Miinel 

TaUphen*  Stockton  2-1439 
1.  i.  tryen 

UUphon*  MoryivllU  30U-R 
•«•  tlembera 

T«l*pt>on*  ScKromonlo  4-3976 

TaUpkon*  lurlock  1331 

TlieiMat  Coryoll 

TsUphon*  tCrkoUy  9478- W 
ieo  Konwortliy 

T»Uphon«  Wlllilt  209-J 
Woltor  arewoll 

Son  Froncitco  OfOca 

Tolaphen*  GAHtold  37M 
C.  W.  Pklppt 

UI«phon«  Henford  1211-J 
AD.  l»orlilRt 

Talcphoa*  Concord  8M9 


Th*s«  lightweight  concrat*  masonry 
building  units  ofFsr  economy,  perm- 
anence and  speed  in  modern  building 
construction.  BASALITE  is  machine- 
made  and  steam-cured  . . .  oMuring 
precision  building  units  with  volume 
production  fdr . . . 

Immediot*  Delfv«ryl 

Yewr  errfer  fer  RAtALITI 
will  be  delivered 
ImiNodietoly . . . 

OeiMR  TODAY  I 

OtHer  SASAir  evildlna  rrodwctt  inclode... 

ROCK,  SAND  ond  GRAVEL 

STCei  TANKS 

RCAOY-MIXED  CONCRCTE 

REFRIGERATION  (Wolkin  8oii*«) 

RIPRAP  STONE 

for  Horbor  and  Rlvor  Sonk  Protoctlon 


BASALITE 

lightweight  MASONRY   SUILDING  UNITS 

■  AtAlT   ROCK   CO.,   INC.,    Dept.   OP.,   NAPA,   CAIIPOINIA 
Pleett  la  NAPA,  8tOCKTON,  8«NNVVAi8 


DAILY     PACIFIC     BUILDER 


PAGE  1 1 


34— OAMS»  RESERVOIRS  A 
DREDGING 

Owner  Taking  •ide--Oiie  May  flL 

IP.  M.  (BMdare  Flgiwlna) 
SSftftiMM  ••rtal  08.m^.88 
PBTAI.U1CA.  Calif..  Sonoma  Ca.  Pet- 

aluma  Creek. 
Owner— (Ban  Frandaoo  Oorp*  of  Bn- 

glneera.  War  Dept,  74  New  Mont- 
gomery St.   3an   Frandaco,   Calif. 
Plane  by  owner. 
Detalla  were  given  May  8. 

T%e  following  contractors  have 
*■!>»««  out  plana: 

AaaocUted  Dredging  Co.,  466  Cali- 
fornia St,  San  Firanclsco,  Calif. 

Pacific  Bridge  Co.,  888  Kearny  St, 
San  Franclico,  Calif. 

Healy  -  TlbbitU  Conetr.,  Co.,  UOO 
Slvana  Avet,  San  Frandaco,  Calif. 

Maoco  Cooatr.  Co.,  Peninsula  * 
Bayehore  Hl|^way,  Burlingame,  CaL 

American  Dredging  Co.,  1419  Broad- 
way, Oakland.  Calif. 

Jirfmson  Western  Co.,  Bock  4181  Ala- 
meda, Callt. 

Hydraulic  Dredging  Co.,  lAO^  nwn 
Central  Bank  Bldg.,  Oakland,  c>m. 

Fkanka  Dredging  Co.,  280  Califor- 
nia St,  San  Francisco,  Calif. 

Olympian  Dredgng  Co.,  825  Mar- 
ket St.  San  Francisco,  Calif. 

San  Francisco  Bridge  Co.,  602  Mar- 
ket St,  San  SVandsco,  Calif. 

H.  F.  Lauritzen.  Box  470.  Pitts- 
burg, Calif. 

A.  8.  Dutra.  855  California  St.  San 
Wancisco,   Calif. 

Ouy  F.  Atkinson  Co..  Orange  & 
Railroad  Aves..  South  San  Frandaco. 

calif. 

J.  A.  Bryant  1816  Capitol  St.  Val- 
lejo.  Calif. 

J.  D.  Proctor,  Inc.,  Box  247,  Point 
Richmond.   Station,  Richmond.  Calif. 

Construction  Aggregates  Corp.,  502 
Maricet  St,  San  Ftandsco,  Calif. 


5/18/47  M 

Owner  Taking   Bltfe^-Due  May  20, 

2  P.  M.  (Biddens  Figuring) 
Dredging;   Serial   Ne.  O4-a08-47-8O 
MOSS    LANDING,    Call/..    Monterey 

Co.  Moss  Landing  Harbor. 
Owner— San    Francisco    Diet    Corps 
of  Engineers,  74  New  Montgomery 
Street  San  Francisco,  Calif. 
Plans  by  owner. 

Dredging  the  entrance  channel  to  n 
depth  of  15  feet  below  mean  low- 
er low  water  (plus  1  foot  allow- 
able overdepth)  Channel  Is  200  ft 
wide  on  the  bottom  and  area  to 
be  dredged  is  approz.  1800  feet 
long. 
Worii  Involves  117,800  cu.  yds.  dredg- 
ing and  disposing  of  materiaL 
Specificatione  obtainable  from  the 
above    office. 

The  fdlowing  contractors  have 
taken  out  plans: 

Associated  Dredghig  Co.,  485  Cali- 
fornia St,  San  Fraadsco.  Calif. 

Pacific  Bridge  Co.,  888  Kearay,  St, 
San  Francisco,  Calif. 

Ksaiy  -  Tlbbltta  Censtr.  Co..  1100 
BSvans  Ave.,   San   F^«nolaco.   Calif. 

Macco    Constr.    Co.,    Peninsula    Se 
Bayshore  Highway,  Burlingame,  OaL 
American     Dredging    Co.,     1419 
Broadway,  Oakland,  Calif. 

Johnson  Western  Co.,  Box  418,  Ala- 
meda. Calif. 

HydrauUo  Dredging  Co..  Ltd..  1221 
Central  Bank  Bldg.,  Oakland.  Calif. 
Franks     Dredging    Co.,     280    Cali- 
fornia St,  San  Francisco,  Calif. 

Olymplain  Dredging  Co.,  525  Mar- 
ket St.  San  Frandaco,  Calif. 

San  Francisco  Bridge  Co.,  502  Mar- 
ket St,  San  Frandsco,  Calif. 

H.  F.  Laoritsen.  Box  470,  Pitts- 
burg, Calif.. 

A  8.  Dutra.  255  California  St,  San 
Frandsco,  Calif. 

Ouy  F.  Atkinson  Co.,  Orange  and 
Railroad  Avea.,  South  San  Francisco, 
Calif. 

J.  A.  Bryant  1810  Capitol  St,  Val- 
lejo,  OaUf. 

J.  D.  Proctor  Inc.,  Box  247,  Point 
Rldunond  Station,  Richmond.  Calif. 

Construction  Aggregates  Corp.,  502 
Market  St,  San  Frandsco,  Calif. 


ment  -  owned    seagoing    hoi^er 

dredge  Kingman. 
Bkls  will  be  taken  on  (1)  repairs  to 

l>ull;  (2)  repairs  to  machinery,  and 

(8)  allowance  for  scrap. 

Specifications  obtainable  from  the 
above  office. 

The  following  oontractora  have 
taken  out  plans: 

General  Kngineering  A  Dtydoek 
Co.,  1100  Sansome  St.  San  Fran- 
cisco, Calif. 

Moore  Dry  Dock  Co.,  Foot  of  Ade- 
line St,  Oakland,  Calif. 

United  Engineering  Ca,  Ltd.,  Foot 
of  Main  St,  Alameda,  Calif. 

Bethlehem  Steel  Co.,  20th  and  Illi- 
nois  Sts.,   San   Francisco,   Calif. 

Pacific  Coast  Engineering  Co.. 
Drawer  E.  Alameda.  Calif. 

Graham  Ship  Repair  Co.,  Foot  of 
Washington  St,  Oakland,  Calif. 

Columbia  Machine  Works,  Pier  20, 
San  Frandsco,  Calif. 


39-^SEWERS 


6/13/47  39 

Ccr.tract   Awarded 

Drainage  Corrections  Cost  82,625 

SHARP  PARK.  Calif.,  San  Mateo  Co 
Sharp  Park  Municipal  Golf  Course 

Owner— Park  Commiaalon  of  the  City 
and  County  of  San  FVancisco,  Ger- 
al  dj.  Linares;  secretary,  McLaren 
Lodge.  Golden  Gate  Park.  San 
Francisco,   Calif. 

Flans  by  owner. 

Contractor  —  George  Paulsen,  2922 
2Sth    Ave.,   San    Frsnclsco,    Calif. 


5/18/47  39 

Prellminiry  Pi&ns  in    Progrees 
Storm   Sewers  Cost   8180,000 

CHICO,  CaUf.,  Butte  Co.  (1)  area 
south  of  Little  Chlco  Creek  except 
along  Park  Ave.  and  in  Davis  Ad- 
dition and  (2)  area  north  of  Big 
Chico  Credc  except  Mansion  Par'*. 
OwTier-City  of  Chico,  H.  H.  Hume, 
city  cleric.  City  Hall.  Chlco,  Calif. 
City  Engineer— F.  S.  Robinson,  City 
Hall,   Chico,   Calif. 


40—    STREETS  AND 
HIGHWAYS 


5/13/47  40 

Owner  Taking  Bids— Dus  May^  21, 
11   A.  M. 

Highway  ' 

NOOALES  -  TOMBSTONE  HIGH- 
WAY, Ariz.  From  Sonolta  north- 
easterly for  18  miles  to  Cochise 
county  line. 

Owner  —  Arizona  State  Highway 
Commission,  17th  Ave.  and  Jack- 
son St,  Phoenix,  Ariz. 

Plans  by  engrg.  dept  of  owner. 

Includes  furnishing   and  placing  se- 
lect  material,    aggregate   base   and 
mixed    bituminous    surface    (either 
road  mix  or  plant   mix) 
Spedfications  obtainable  from  the 

above  office  upon  payment  of  83.00. 


DOCKS,  PIERS  & 
HARBORS 


8/18/47  88 

Owner  Taking  Bide— Due  May  22, 
2  P.  M.  (Bidders  Figuring) 

Orydeoking  and  Overhauling  Dredge 
Kingman;    Serial    04-208-47-79 

BAM  FRANCISCO.  Calif. 

Ownei^— San  Francisco  District  Corps 
of  Engineers,  War  Department  74 
New  Montgomery  St.  San  Fran- 
dsco. Calif. 

Plans  by  owner. 

Drydodting  and  overhauling  govern- 


Cin81ll#AlRTEMP 

TOMORROWS 

Sealed  in  Refrigeration 

and  Compressor 

Refrigeration  Equipment  for 

COLD  STORAGE 

ICE  PLANTS 

LOCKER  PLANTS 

MARKETS 

Sold  by 

AETNA 
REFRIGERATION  CO. 

4IM  MOAPWAT 
OAKLAND  11.  CALIf. 
>  Ple4aMf  144f 


S/18/47  40 

Owner  Taking   Bids— Due  June  8, 

2    P.    M. 
Hawaii    Belt    Road  Cost    $<60.0C0 

SOTTTH  HILO,  iMland  of  Hawnil. 
Owner— Office     of     Territorial     High 

Engineer,  Honolulu,  T.  H, 
Plans  by  owner. 
3.75  milen :  420  days  completion  tlmt:. 

PpecificatJons  cbtainatle  frrra  the 
t-bove  office  upon  deposit  of  |50. 


Ca  Bridge   St,  between  Merchant 
St   and   City   Limits. 

Owner— aty  of  Watsonviae.  F  J 
O'Brien.  City  Clerk.  City  Hall,  W«8 
Main    St.    Wat4ronvllle,    Calif. 

City  Engineer— H.  B.  Kftchen.  aty 
Hall,  WatsonvlUe,  C4llf. 

4  in.  asphalt  concrete  wearing  sur- 
face laid  on  waterbound  rock  ma- 
cadam base,  cement  concrete  curbs 
and  gutters,  repair  of  cidewallui 
and  resetting  of  existing  sanitary 
sewer  manhole  covers  and  con  - 
structlon  of  cement  concrete  or 
corrug.  pipe  culverts,  cement  con- 
crete catch  basins,  capped  with 
cast  trun  frames  and  covers. 

Contractor — Grajilte  Conttr.  Co.,  Bov 
900,   WattenviJIe,   Calif.,    838,224.44. 
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3/13/47 

Contrsct    Awarded 

Widen    Ford    8t  Ceat    5897.60 

UATSONVK.LB.  Calif..  Santa  Crux 
Co.  Ford  Street  irom  souihwestem 
curb  line  of  Kilbum  St  to  north- 
eastern ci<rb  lire  of  Tlodriqr.ei  Pt. 

Owner— City  of  WaUonville.  F.  J. 
O'Brien,  City  Oeric  City  Hall,  208 
Main   St,   WatsonvlUe,   Calif. 

City  Kngr.  —  Harry  Ooodridge,  City 
Hall.    Watson vi lie.    Calif. 

Includes  cement  concrete  curbj  gut- 
ters and  nidewelks  and  "upplylng 
and  placing  of  ncceenary  pUnt 
mix  to  nnske  old  pavement  con- 
form to  pew  conciete  gutt*r  In- 
<'tu<iing  penetration  emulsion  tack 
coat 

Centraeter — Granite  Censtr.  Co.,  Box 
800,   WatsonvlUe,   Cslif. 


40 


5/18/47 

Contr.ict  Awsrded 

Widen    Bridge   St.  Coat   838.224.44 

WAT80NVILLB,      Calif.,      Monterey 


5/13/47  40 

Owner  Taking   Bid*— Due  May  VK 
10  A.  M. 

Raeurfadng,  Grading,  A  Bridges 

WASHINGTON 

Owner— State  of  Washington,  Clar- 
ence B.  Shain,  Director  of  High- 
ways, Olympla,  Wash. 

Plans  by  owner. 

Projects  are: 

(1)  constructing  a  steel  and  concrete 
bridge  over  tracks  of  Columbia 
and  Cowlitz  Railway  Company  and 
connecting  road  to  old  P.S.H.  No. 
1  near  Kelso,  on  P.8JH.  No.  1  in 
Cowllts  County,  FJLP.  No.  FOI-82 
(18),  Involving  about  1.140  oubtc 
yards  of  structure  excavation,  86 
linear  feet  of  culvert  pioe,  Y26  cu- 
bic yards  of  concrete,  118,000 
pounds  of  steel  reinforcing  bars, 
413,000  pounds  of  structural  steel. 
15.000  pounds  of  cast  steel.  8.480 
linear  feet  of  steel  piling  and  other 
items. 

(2)  resurfadng  with  asphaltio  con- 
crete, surfacing  and  constructing 
light  bituminous  surface  treatment 
on  shoulders  on  8.306  miles  of  P. 
S.H.  No.  1,  Jet  S.S.H.  No.  5-A  to 
Kiverton  Hill  in  King  County,  FA. 
P.  No.  F-150  (»)  Involving  about 
7,810  cubic  yards  of  excavation,  18,- 
025  cubic  yards  of  crashed  stone 
surfacing,  164  tons  of  bituminous 
cement  MC-2,  1,480  cubic  yards  of 
crushed  cover  stone,  84,288  tons  of 
asphaltlc  concrete,  6,127  linear  feet 
of  beam  guard  rail,  3,210  linear  feet 
of  drain  pipe,  783  linear  feet  of  cul- 
vert  pipe   .'nd   ether   items. 

(3)  surfadng,  constructing  soil-oe- 
ntent  roadway  and  light  bitumin- 
ous surface  treatment  on  9.94  miles 
of  S.S.H.  No.  8-H,  Oakesdale  to 
Tekoa  in  Whitman  County  .a  State 
Project,  involving  4,820  cubic  yards 
of  crushed  stone  surfadng,  2300 
cubic  yards  of  crushed  cover  stone, 
2,070  cubic  yards  of  mineral  aggre- 
gate In  stockpile,  280  tons  of  bi- 
tuminous cement  MC-2,  10,840  bar- 
rels of  Portland  cement,  116,670 
square  yards  of  soil-cement  road- 
way and  other  items. 

(4)  manufacturing  and  stocki>iling 
crushed  cover  stone  for  S.S.H.  No. 
9-A,  Port  Angeles  to  Twin,  in  Clal- 
lam County,  a  State  Project  In- 
volving about  0,280  cubic  yards  of 
crushed  cover  stone  in  stockpUea. 

(6)  constructing  a  steel  and  timber 
bridge  over  Haskell  Slough  on  S. 
SM.  No.  15-B  near  Monroe  in  Sao>- 
homish  County,  a  State  Project, 
involvng  about  3.170  cubic  yards  of 
unclassified  excavation,  36  M.B.M. 
of  untreated  timber  and  lumber,  1,- 
220  linear  feet  of  untreated  timber 
piling,  700  pounds  of  structural 
steel,  870  pounds  of  cast  iron,  lump 
sum  erecting  structural  ateel  and 
other  Items. 

(6)  clearing,  grubbing,  grading  and 
surfacing  8.222  miles  In  Clark 
County  Road,  Amboy  vicinity,  F. 
A.S.  No.  S-78  (1),  Involving  about 
9  acres  of  clearing,  8  acraa  of 
grubbing.  24,096  cubic  yads  of  com- 
mon excavation,  11,663  cubic  yards 
of  solid  rock  excavation,  12,021  cu- 
bic yards  of  ballast  4.072  cubic 
yards  of  crushed  stone  surfacing, 
8jaO  cubic  yards  of  mineral  aggre- 
gate in  stockpile,  68  cubic  yards  of 
concrete,  6,888  pounds  of  steel  re- 
inforcing bars,  963  linear  feet  oi 
culvert  pipe  and  other  items. 

(7)  clearing,  grubbing,  grading  and 
surfacing  on  0.712  mile  of  Ctaik 
County  Road.  Camas  vicinity,  FA. 
S.  No.  8.-77  (1),  involving  at>out  1 
acre  of  clearing,  1  acre  of  grub- 
bing, 6,690  cubic  yards  of  common 


eqcoayaUon.  8.440  ouMo  yarda  of 
ballaat  800  oublo  yarda  of  cruahed 
stone  surfadng.  iOO  cuhlo  yarda  of 
mineral  aggregate  in  stockpile,  801 
linear  feet  of  culvert  pipe  and  oth- 
er itema. 
Spedfications  obtainable  from  the 

above  office  upon  payment  of  82  per 

set 


«0 


5/18/47 

Contraot  Awarded 

Surfadng  Ceet  t114.1» 

SANTA  BARBARA,  and  SAN  LUIS 
OBISPO  COUNTIK8,  Calif.  Be- 
tween Zaca  and  Wigmore  and  be- 
tween 1.6  miles  south  of  Nipomo 
and   Delessiguea  Creek. 

Owneiv-State  of  California,  Dlvialon 
of  HIghwaya.  Public  Works  Bldg^ 
Sacramento,  Calif. 

State  Highway  BIngineer— Q.  T.  Mo- 
Coy,  Public  Works  Bldg..  Saora- 
mento.  Calif. 

Net  distance  of  about  8.8  milae  re- 
pairing portions  by  plaeing  oruaher 
run  base  over  the  earlating  pare- 
ment  and  surfacing  with  plant  mix 
surfacing  and  repairing  portlona  by 
placing  plant  mix  surfadng  orer 
the  existing  surfacing. 

Contraeter— Brewn  A  Deke^  Bex  8^ 
Pieme  Beaoh,  Calif. 


will  be  received  by  the  IT.  C.  Bureau 
of  Reclamation.  Cuetomhouse,  Den- 
ver, Colo.,  under  Bid  No.  0-88,  388- 
A.  for  remforcement  bars  f.ab.  ship- 
ping point  and/or  Coulee  City,  Wash. 
Spedfications  obtainable  from  the 
above  oftloa 


Soppliety  EqnqNnent 

Sab-Contract 

Information 
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42— MISC.    SUPPLIES   AND 
MATERIALS 


5/13/47  12 

Trailer— Low  and  Only  Bidders 

COLUMBIA  BASm  PROJBCT. 
Washington. — The  following  sutnnlt- 
ted  bids  May  1  to  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  Hottaa^ 
Denver,  Colo.,  under  Spec.  1784  for 
furnishing  and  delivering  f.o.D. 
at  the  shipping  point  or  f.ab. 
at  Odair,  Waah.,  one  100-ton,  low- 
platform,  reversible.  fuU-tzmiler  with 
tires  and  accessories,  for  tise  at  GMnand 
Coulee  Dam.  Columbia  Baaln  PreJ- 
bct,  Washington: 

Olson  Manufacturing  Cot,  Bolaek 
Idaho,  822,888;  ship  860  daya;  ap- 
proximately 80  tone;  tjo.K  Bolae: 
terms  net  No  cqualiaation  offered. 

Fontaine  Truck  IDqoipmant  Corp.. 
Birmlngton,  Ala.,  8n,TB0:  ship  180 
days;  40,000  lbs.;  f.o.b>.  BIrmlnghaa: 

(terms  net  No  equallaation  offered. 
Ounderson  Broa  Btagtaeering  OOw 
Portland,  Ore.,  188,807^0;  Inohtdee  tax 
of  81«07.m:  ship  800  davs;  88,100  Ibei; 
f.o.b.  Coulee  City,  Waan.;  terma  net. 
No  equalisation  offered. 

Pacific  Coast  Bhgineering  Co.,  f.ab. 
Alameda,  836,630,  89,000  lbs.  net  no 
equalisation. 


M-SCOPE 

PIPE- GABLE  FINDER 

Send  for  ffiEE 
16  Poge  Bookfef 

FISHER  RESEARCH  LAB.  lae. 


PALO  ALTO  CALIF. 


TEL.  24646 


8/18/47  42 

Sale  of  MIsoellaneeus  Hardware 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  38  Berry  St,  San 
Francisoo,  Calif.,  announces  sale  of 
miscellaneous  hardware  and  restau- 
rant supplies  with  dosing  date  set 
for  May  28. 


6A8/47  42 

Reinforcement    Bars—    Bids    Wanted 

COLUMBIA      BASIN      PROJBCT. 

Wash.— Until   May  10,  2  P.   M.,   bidr 


8/U/47  «t 

Lumber— Bids    Wanted 

SAN  FRANCISCO.  Calif.—  UnUI 
May  22,  2  P  M,  bids  will  be  receiv- 
ed by  the  U.  S.  Treasury  D^t,  100 
McAllister  St.,  San  Francisco,  Calif., 
under  Inv.  S(F-3»05-47  for  redwood, 
douglas  fir,  and  douglas  fir  floor- 
ing f.o.b.  Oovemment  Warehouse. 
Yosemite,    National    Park,    Calif. 
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8/18/47 

Cenduotor,  Conneoters,  Kte. 

Bide   Wanted 

DAVIS  DAM,  Arts.— UnUl  May  20, 
8  P.  M.,  bids  wil  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse, Denver.  Colo,  under  Inv. 
7474-A-l  for  steel-relnf.  bare  alum- 
inum stranded  conductor,  ccnnec- 
tors,  asaembUes,  f.ob.  shipping  poUit 
and/or  Earp,  Calif.,  and/or  Tucson. 
Aria,  Etc. 

Specifications  obtalrable  from  the 
above  office. 
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VlI/47 

Sewer   Pipe— Bide  Wanted 

NAPA.  Calif.,  Napa  Co.— Aa  pre- 
viously reported,  until  May  21,  t'M 
P.  M.  bids  will  be  received  by  the 
Napa  Sanitation  District  c.  Tl 
Martin,  clerk,  City  Hall.  820  Brown 
820  Brown  St,  Napa,  Calif.,  for  fur- 
nishing approximately  '2.860  lln.  ft 
(approximately  18.8  miles)  of  vitri- 
fied clay  sewer  pipe  for  use  in  sower 
lines  project.  Consulting  sanitary 
engineer  is  Harry  N.  Jenks.  845  Ma- 
drono   Ave..    Palo    Alio.    CaUf. 

Bids  will  be  taken  as  follows 

(1)  4100  lln.  ft  8  ip.  vitrified  clay 
pipe; 

(2)  18,800  lin.  ft  8  in.  do; 
(S»  18.750  Ifh.  ft  10  in.  do; 

(4)  18,CI5<:  lin.  ft  12  m.  do; 

(5)  iti.OlO  lln.  ft.  15  in.  do; 
(8)  lOlO  lln.  ft  18  Ui    do: 

(7)  4580  lin.  ft    21   m.   do, 

(8)  780  lin  ft  24  in.  do; 
(8)  1870  lin.  ft  27  in.  do; 

(10)  841C  lin.  ft.  80  in.  do. 

Specifications  obtainable  frtm  the 
above  office  of  the  city  clerk. 


5/18/47  42 

Sprinklers,    Pipe   A    Fittings 
Ne    Bids    Received 

NAPA,  Cellf..  Napa  :o,-No  bidi 
were  received  Apr.  20  hy  the  Napa 
Union    High    School   Dliftriot,   Frank 


PnrSBURGH 

TESTING 
LABORATORY 

SecceMert  H 
SMITH.  EMERY  AND  CO. 

Ceaplefe  Mbysleef  ee«f  Ckeailcef 
Tesflsfl  ma4  fas^ecftea 

CONClin  MIX.  PLACING  AND 

TISTIN« 

STIIL  AND  OTHII  lUILDINO 

MATIIIALS 
MACHINIRY  AND  IQUIfMINT     . 

451     HOWARD     STRUT 

SAN     FRANCISCO 
ffXfcreeft  1747 


CONTRACTORS 

Uf  U»  Swbmlf  a  Swh-bld  on  Tevr 

RIOOINO    •    STiiL    RRiCTION 
MACHINIRY    MOVINO    •    TRUCK   CRANIS 


CONDICK    CO. 

THornwall   9655 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 
Uad  iJ9f  For  Qvof  of  Ion 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  iLDO.  PORTLAND.  ORE. 

621  iAYSHORE  iLVD.  SAN  FRANCISCO 

JUiifpor  4-4470  =ga= 
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ALL  O'kADES  «n4  CONSTRUCTIONsH  Includinfl 
PURPLE  STRAND  (ImprovMl  Plow  Sfool),  PORM-SfT  (Pro. 
formod)  and  BETHANIZiD  (EUctrolytfcolly  zlnc-coofod) 

BETHLEHEM    PACIFIC 

COAST    STiiL    CORPORATIO 


San  Franchco  Sofet  OfBco;  20Hi  and  ItDnols  Sh. 
Phono;  MArfcot  3200 
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DAILY 


PACIFIC     BUILDER 


TUESDAY.  MAY  13,  1947 


IforMnrt,    Clerk.    >fftp».    Calk., 
■prtnklers.  pipe  and  fittings. 


for 


«2 


6/18/47 
Pip*~Bld«    Wantad 

OAKLAND,    Calif.,    AUimeda    Co.— 
Aa  prcviouRly  reported,  unit)  Mi»»  21. 
S-80  P.  M,  bids  win  be  received  by 
the  Eaat  Bay  Municipal  Utility  Dis- 
trict,  Room   40e,  B12   16th   St.   Oak- 
land,  Calif.,    under    LS-382    for    fur- 
nishing and  delivering  40,000  Hn    It. 
•abestos-cennrnt    water    pipe,    dlam- 
etam  4-inch   to   8- inch,  and  fuinisii- 
taig    aSO.000    lln.    ft.    cast    iron    pipe, 
diameters  2-lnch   to  20-inch. 
Bids  win  be  taken   an   follows  : 
Schedule  I:    asbestos-cement   wat- 
er pipe  for  distribution  system. 
(1)  ICOOO  Hn.    ft.    4    In.    asbestoa-ce- 

ment  water  pipe; 
<2j  20,000  lln.  ft.  6  In.  do; 
(8)  4.000  lln.   ft.  8  In.   do; 

Bcbrdule  II:  cast  iron  water  pipe 
for  distrlbutiou  system  (all  bids  f.o.b. 
cars  bidders  shipping  point) 

(1)  roOO  lln.  ft  2  in.  I.D.  class  150 
ben   and   spigot   cut   Iron   pipe 

(2)  45,000  lln.  ft.  4  in.  do; 

(8)  46,000  lln.  ft.  4  in.  do: 
(4)  62,500  lln.  ft  6  in.  do; 

(9)  62,800  Un.  f t  •  in.  do ; 

(6)  80.000  Itn.  ft'*8  in.  do; 

(7)  25.000  lln.  ft  10  In.  do; 

(8)  26,000  lln.  ft.  12  In.  do; 

(9)  26,000  Un   ft  1«  In.  do; 
(10)  26000  lln    ft  90  in.  do. 

Specifications  obtainable  from  the 
above  cfflcff. 


6/18/47  tt 

Caak  Iron   Plpa 

Lew  and  Only  Bidder 

.      CAUSTOOA,   Calif.,   Napa  Co.— U. 

'8.  Pipe  it  Foundry,  Monadnock  Bldg., 
San  Franciaco,  Calif.,  at  $1.80  per  ft 
f.o.b.  Caliatoga  submitted  only  bid 
Hay  2  to  the  City  of  Caliatoga,  Gao. 
C  L«cay,  City  Clerk,  City  "BmIX,  1307 
Wteahlngtcm  8t,  Callstc^a,  Calif.,  tat 
f  unilshlag  46  lengths  qf  6-tnoh  B  and 
8  Clasa  160  caat  iron  piP*  ii^  18-foot 
lengths  f.ab.  CaJiatogB. 

5/li/47  *2 

Matar  aradad— Centraot  Awardad 
,_Ai;rURAS,  Calif..  ICodoc  Co.— Bd- 
irard  R.  Bacon  Co..  Folsov  ft  17th 
-;8t.  San  Francisco,  CaUf.,  at  10417.44 
'^aubmlttad  only  bid  and  awarded  con- 
tract ICay  6  by  the  County  of  Mo- 
doc, Blla  C.  Sloas,  Clerk  Court  Houae, 
Alturas,  Calif.,  for  a  new  motor 
grader  for  Road  DIat  No.  8  with 
turn-in  allowance  for  a  90  Auatln 
Waatam  Grader. 


Btda  Wanted 

KAJ^INXZ.  Calif..  Contra  CoaU 
Co.— UntU  June  4.  8  P.  M.,  bida  wUl 
be  received  by  the  City  of  Ifartinaa. 
Raymond  B.  Johnson,  city  dark.  City 
Hall.  Martinez,  Calif.,  for  funilahing 
materials  and  equipment  for  the  ICar- 
tines  fUter  plant  as  follows: 
(la)4100  lin.  ft  16-ln.  claas  160  caat 

Iron  pipe; 

site  pipe; 
(lb)  4100  lin.  ft  16-ln.  claaa  160  tran- 

site  pipe; 
(2a)  3150  Un.  ft.  14-in.  dsuM  ISO  east 

iron  plpa; 
<2b)  3160  lin.  ft  14-ln.  olaas  160  tran- 
sits pipe; 
(8a)  1000  lln.  ft  12-ln.  claas  100  caat 

iron  pipe; 
<8b)  1000  lln.  ft.  12-ln.  olaas  160  tran- 

slte  pipe; 
(4a)  21.M  tona  olass  D  oaat  iron  fit- 
tings for  caat  iron  pipe; 
(4b)  24.00  tona  clasa  D  caat  iron  tlt- 

tlnga  for  use  with  olaas  160  tran- 

slte  pipe ; 
(5)  8  1400-galkm  per  minuta  higfa- 

llft  alactrle  motor  drtvaa  hori- 

Bonal  owitrlfugal  pumping  unita, 

complata  with  motors; 
(«)  on*  Vanfuri  matMr  and  raootdar. 

totaliaar  iMUcator  panal  and  ap- 

purtenancea ; 
(7)  112  lin.  ft  »4-ln.  claaa  180  caat 

iron  ptp*! 
<8)  00  Un.  ft  18-iB.  claaa  ISO  caat 

'  iron  pip«k 
Blddan  may  bid  on  any  or  all  Itama 
and   awarda  will  be  made  on   each 
item  MvgmxwJttAj. 

Contract  documents  may  be  ex- 
amined at  the  office  of  City  Engi- 
neer Frank  Sarles.  706  BatudUlo  St. 
ICartines,  Calif.,  and  may  be  obtained 
without  cbarva  by  bona  fide  bidders. 
Prlnta  of  the  plans  may  be  obtained 
upon  payment  of  OOJW  per  sheet, 
which  is  not  refundable. 


Basin  Project,  South  Dakota,  and  one 
gate  assembly  each  for  the  Ix«g 
Lake  Dam  and  Potholes  Dam,  Col- 
umbia Basin  Pro]<ct.  Wash. 

5/18/47  *3 

Bulkhead    QaU 
Contract  Awarded 

MISSOURI  BASIN  FROJBCT, 
Wyo.  —  Johnson  Machine  Works. 
Chariton,  la.,  at  85323  for  item  1 
awarded  contract  by  the  Bureau  of 
Reclaimatlon,  Purchasing  Agent,  U. 
S.  Customs  House,  Denver,  Colo.,  un- 
der Spec.  1722  for  one  11.62x11.62  ft 
bulkhead  gate,  not  including  rubber 
aeals,  for  the  main  unita  of  Kortes 
Dam,  Kortes  Unit 
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5/13/47 

Hollow    MeUI    Doara 

Contract  Awardad 

COL.X7MBIA  BASIN  PROJECT, 
Waah. — M.  Reuter  ft  Sons,  Portlapd, 
Ore.,  at  fSlOO  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Cuatomv  Hotise,  Denver,  Colo.,  under 
Spec.  1714  for  fumlihing  and  deliv- 
ering f.o.b.  cam  at  the  ahimitng  point 
or  f.o.b.  cars  at  Almira,  waah.,  hol- 
low metal  doors  for  the  280-kv  left 
switchyard  oil  house  addition  and 
the  lis  -  kv.  left  switchyard  trans- 
former vault  LJ^  addition  for  Grand 
Coulee  power  plant,  Columbia  Basin 
Project,  Washington.  The  materials 
win  be  Installed  by  the  government 

5/18/47  48 

Sale  of  Automatlve   Parte 

BKNICIA  and  STOCKTON,  Calif., 
Solano  and  San  Joaquin  Cos.,  —War 
Assets  Admin.,  Box  1627,  Stockton, 
Calif.,  announces  sale  of  automotive 
parts  located  at  Benicla  and  Stock- 
ton with  samples  on  display  at  Stock- 
ton Ordnance  Depot,  Stockton,  Calif.» 
from  May  6  to  May  16  with  closing 
date  set  for  May  19,  8  A.  M. 
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6/18/47  U 

Fuel  on,   Bte^— BIda  Wanted 

SAC:RAMBINT0,  Cmm.,  BaeMmaBto 
Co.— Following  aubmltted  bids  to  the 
State  PurtAiai&ng  Agent,  8aemm«)to, 
CaUf.,  for  fuel  ail,  etc:  ii/19/47 

0000  gallona  dleael  boUer  fuel,  Lo.b.  1  ^^^   ^^^  Q„,y    Bidder 
''^'^ka.  MARIN,      NAPA      and 

Sheldon  OH  Co..  1.1018. 


5/18/47 
Refrigerator    Box 
Lew  and  Only  Bidders 

SAN  FRANCIBCX).  Calif.  —Fol- 
lowing submitted  bids  May  9  to 
Purchaser  of  Supplies  M.  H.  Oerry, 
270  City  Hall.  San  Francisco,  Calif.. 
under  Bid  No.  3922  for  furnishing 
and  delivering  one  walk-in  refriger- 
ator box  for  the  San  Francisco 
morgue. 

Comfort  Air  Inc.,  88126l68;  45 
days  delivery. 

W.  F.  O-Keefa,  7r.,  83786.»8 ;  net  60 
days    delivery. 

Seatena  York  Co.,  83866.38;  1<%  10 
days;  3  weeks  delivery. 

n  J.  DonneUy.  $39*676;  45  dayn 
deUvery.  ^ 

Bhlrar  Young  Refrigeration  Co.. 
$3847.07;    net    30    days    deUvery. 
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6/18/47 
Outlet  Pipae 
Contraot  Awarded 

COLORADO  -  BIG  THOMPSON, 
PROJB5(?r,  Colo.— Thompson  Pipe  ft 
Steel  Co.,  Denver,  Colo.,  at  166.270 
awarded  contraot  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1710  for 
fumlBhing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Fort  Collins,  Colo.,  two  72-lnch  out- 
let pipes  with  expansion  Joints,  man- 
holes, supports,  b«ids,  flanges  and 
flange  bolts  for  installation  in  the 
outlet  works  at  Horsetooth  Dam, 
Colorado-Big  Thompaoti  Project,  Col- 
orado. The  outlet  ^pes  will  be  instil- 
ed by  the  government 


taken  out  plana  for  supplemental 
restoration  under  leases,  Ban  Bruno. 
Calif.,  for  which  bids  win  be  op- 
ened May  15,  2  P.  M.,  by  the  San 
Francisco  Dlst  Corps  of  Singineers, 
War  Dept,  74  New  Mraitgomery  St., 
San  Francisco,  under  Serial '17o.  04- 

203-47-81 : 

Healy-Tlbbltts  Constr.  Co.,  1100 
Evans  Ave.,  San  Francisco,  Calif. 

T.  ft  B.  Constr.  Co.,  No.  3  OUver 
St.,  San  Francisco,  CUlf. 

Amelio  Dalman,  4340^  Geary,,  San 
Francisco,  Callf.j 

Cleveland  Wrecking  Co.,  2800  3rd 
St.,  San  Francisco,  Calif. 

Joseph  P.  Clattl,  1761  Palou  Ave.. 
San  Francisco,  ^allf. 

DeLuca  ft  Son,  1745  Filbert  St, 
San  Francisco,  CaUf. 

Peter  Sorensen,  927  Arguello  St, 
Redwood  City,  Calif. 

Daly  Bros.,  Box  127,  Belmont,  Cal. 

B.  ft  R.  Constr..  Co.,  268  Market 
St.,   San  Francisco,  Calif. 


5/13/47  44 

Aephalt  Composition  Tile  Flaer^— 

Lew  and  Onlv,Blddera 

LOS  ANGBUBS,  CaUf.,  Los  An- 
geles County.— Hapker-Bymes  Corp.. 
1000  Broadway  Place.  Beverly  Hllla, 
at  $1,063.20  submitted  low  bid  May  7 
to  the  Federal  Works  Agency.  Pub- 
Uc  Buildings  Administration,  Office 
of  the  District  Engineer,  888  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  new  asphalt  compoaition 
tile  flooring  at  the  U.  S.  Post  Office 
and  Courthouse,  Los  Angeles,  Calif. 

Nick  Henunlnga,  San  Francisco,  at 
$1,140  submitted  the  Only  other  bid. 


5/18/47  44 

on  Burning  Equipment— Low  and 
Only  BIddera 

SANTA  ANA,  Calif.,  Orange  Coun- 
ty.— ^Ray  Burner  Sales  Company,  at 
$1,060  submitter  low  bid  May  7  to 
the  Federal  Works  Agency,  Public 
Buildings  Adminiatratlon,  Office  of 
the  District  Engineer,  838  U.  S.  Ap- 
praiser's Building,  San  Francisco, 
California  for  furnishing  and  Install- 
ing new  oil  burner  equipment  in  the 
U.  "S.  Post  Office  Building,  Santa 
Ana,  California. 

Other  bidders  were: 

English  ft  Lauer  Inc.,  Los  Angeles, 
Calif.,   $1,086. 

Service  Heat  ft  Power  Co.,  Oak- 
land, Calif..  $1,248. 


Engineer,  838  U.  S.  Appraiaer-a 
Buikliag.  San  Fraaeisco,  California, 
for  remodeling  Veterans  Administra- 
tion Offices  in  the  U.  S.  Poat  <Wice 
Building,  Los  AAfetea,  CalifeniML 

5/13/47  44 

Bid  Opened 

Painting  and   Repairs 

ANCHORAOB,  Alaska.  U.  S.  Post 
Office  and  Courthouse. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  8S8  tJ.  8. 
Appraisei's  Bldg.,  San  Franciaco, 
Calif. 

Plans  by  owner. 

Interior   and    exterior    painting   and 
miscellaneous  repairs. 
Clem  D.  PlHp.  Andaorage,  Aiftska, 

at  f8,086  submitted  ttie  only  bid  re- 
ceived in  Ban  Wahdaoa 

6/18/47  ^  ^,  44 

Water  8ervlo»— Lew  and  Only 

BIddera 

MAYWOOD.  Calif.,  Lea  ASkgelea 
Co. — Maywood  Plumbing  A  MMBten- 
ance,  4610  E  Blaueoh  Ave,,  lfay%ood. 
at  $47^  submitted  low  Md  May  T  to 
the  Federal  Worka  Ageaegr,  »ubUo 
Buildings  AdmtniatraUoa,  OftlM  of 
the  District  Engineer,  888  U.  B.  Ap- 
praiser's Building,  San  Franelaco, 
Calif.,  for  furBlshiag  and  inatalUng 
new  water  sevloe  at  the  U.  8.  Post 
Office  Bldg.,  Maywood,  Calif.        ' 

Other  bidders  were: 

L.    K.    Wall    Plumbing,    Maywood 

Earl  Van  Atta,  Puente,  C^if, $175. 
Nate  R.  Combs,  Huntington  Paxk, 

Calif.,  $l^L0e.  ^     ^  ^  „, 

Kenneth^nrasler,  Pasadena.  Calif.. 

$600. 
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Tidewater  Aasooiated  Oil  Co.,  $.1006. 
Shell  OU  Co.,  8.1006. 
VaUty  Oil  Co.,  10002  awarded. 
Standard    Oil    Co.,    Tank    Trucks 
$.1146;     Tank    Truck     and    Trall«r. 
$.1096. 
QUO.    60604,    RBQ.    62416: 

10,000    gallons    dleael    engine    fuel 
oil,     P8-800,     delWered     into     atate 
equipment   at   vendor's    plant,   Free- 
no. 
Tidewater  Associated,  $.0006. 
CaUf.  Fresno  Oil  Co..  $.(»46  award- 
ed. 

Shell  Oil  Co..  8.0006. 
QUO.  60992,  REQ.  13840: 

aOOO   gallons   MC-8    Ilqukl .  asphalt, 
delivered  to  Kelseyville  maintenance' 
sfeatUm. 
CkNM  BMg.  Supply  Co.,  $22.20. 
John  Spoletta,  $22.60. 
Awarded  to  Close  Bldg.  Supply. 
QUO.  60602,   REQ.   62408: 

14,000  gallons  asphaltlc  emulsoo, 
penetration  type,  delivered  in  5000- 
gallon  lots  storage  tanks,  (3oshen. 

Blomqulst  OU,  total  $1860.00  award- 
ed. 
Road  Oil  Sales.  $2400.00. 
SheU  on,  $1200.00  f.o.b.  Martlnes. 
Trt  SUte  on.  $2840.00. 
Oilfields   Trucking   Co.,  $ai6('.O0. 
QUO.  60881.  REQ.  lOOOOB: 

00  tOM  liquid  aaphalt  SC-l.  SC-2 
or  8C-8  and/or  SC-4,  delWered  into 
atate  tank  trucks  at  vendor's  plant, 
Yidnlty  of  Sonora. 


SONOMA 
COS,  OaHf —Brown-Ely  Co..  7M0 
Schmidt  Lane.  Bl  Cerr^to,  at  $5.40 
operation ;  $7.Bt»  trttni»portatlon,  sub- 
mitted only  bid  May  9  to  State  Di- 
vision of  Highways.  J.  H.  ^eggs, 
district  eniflnecr,  2001  Van  Nes.-* 
Ave..  San  Francisco,  Oalif..  for  rent-* 
al  of  one  or  more  8-ton  dandem 
roUeis.  either  gasoline  or  (<lesel  en- 
gine powered,  for  approximately  300 
hours'  use  in  Murin,  Napa  and  So- 
noma Counties. 
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6/18/47 

Sale    ef    Graders.     Etc. 

SAN  FRANCISCO,  CaUf.  -Until 
May  27.  2  P.  M.,  bids  will  be  receiv- 
ed by  the  U.  S.  Forest  Service,  447 
Sansome  St..  S»n  Francisco,  Cahf., 
under  Bid  No.  818  for  sale  of  used 
graders  located  at  Sierravlllo,  Stock- 
ton, Forrest  Hill,  PlacervDle.  True 
kee,    Portcrvllle.    Etc. 

Specifications  obtainable  from   the 
above  office. 


6/18/47  4 

DISGOfineetln^  BwHchee 
Contract  Awarded 
FT.   PECK   PRXXJECT,   Montana.— 

Southern  Btatee  Equipment  Corp., 
HamiptQ^j  Oa.,  at  $2880  awarded  con- 
tract by  the  U.  a  Bureau  of  Recla- 
mation, Customs  House,  Denver, 
Colo.,  under  Spec.  1710  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Fallon, 
Mont,  two  (2)  60.000-volt,  600-am- 
pere,  3-pole,  single-throw,  manual- 
ly-gange-operated,  outdoor  type,  dis- 
connecting switchee,  with  manuaUy- 
gang-operated  grounding  blades,  for 
the  57-kv.  Fallon  and  Fallon  relift 
pumping  plants  transmission  line. 
Fort  Peck  Project  Montana.  1*0  ap- 
paratus will  be  installed  by  the  gov- 
ernment 


5/13/47  44 

Remedellng  Veterane  Admlnletration 
Offloee— Low  and  Only  Bidder 
LONG  BEACH,  Calif.,  Los  Angeles 
County.— Earl  Van  Atta,  107  W.  Main 
St,  Puente,  at  $7,200  submtted  low 
and  only  bid  May  7  to  the  Federal 
Works  Agency,  Public  BuildingB  Ad- 
ministration.   Office    of    the    District 


BUILDING 
SPECIALTIES 

STBBL  FORMS  •  PaRM 
CLAMPS  •  FORM  TIBS 
SHB  BOLTS  •  THREADED 
RODS  •  W/UX  SPRBADBRS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  PacMic  Co. 

SIXTH  aad  HOOPER  STS. 
SAN  FRANCISCO 


43 


6/18/47 

Oste   Assembllee 

Contract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Wash,  and  MISSOURI  BASIN  PROJ- 
ECT, South  Dakota,  —  Willamette 
Iron  &  Steel  Cto.,  Portland,  Ore.,  at 
$04,727  awarded  contract  by  the  U. 
S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1688  for  furnishing 
two  gate  assemblies  and  a  gate  hoist 


SUB-CONTRACr 
INFORMATION 


6/13/47  <* 

Wrecking   or   Removlnfl— 

Bids   Wanted 

BERKELEY,  Calif.,  Alameda  Co. 
Until  June  4,  bids  will  be  received 
hy  thfi  Berkeley  Board  of  ILducallon, 
J.  L  Poulsen,  purchasing  agent, 
1414  Walnut  St.,  Berkeley,  for 
wrecking  or  removing  a  2-story,  6- 
room  fiamr  house  at  2700  Regent 
street  near  Willard  School,  in  Berke- 
ley, CaUf. 


OMttract  awmrded  to  Blerman  and! for    the    Angostura    Dam.    Mlasouri 


5/13/47 

Preperty    Restoration 

Bidders    Figuring 

SAN    BRUNO.    CaUf.,     San    Mateo 
Co. — The  following  contractors  have 


JoiMa. 


43— MACMINERT  AND 
EQUIPMENT 


Uniform 


6/18/47  *^ 

Sehoel   Bus 
Bids  Wanted 

SAN  JOAgUlN.  Calif..  Sen  Joa- 
quin, Co.— Until  May  )».  bidr  will  ho 
received  by  the  San  Joaquin  Onnn- 
mar  Bchool  District  L  H.  Hanne- 
man.  Clerk,  San  Joaquin.  CUilf .  fir 
new  ao-papnenm'r  --cliool  bus. 

Specif toi«»««»nH  oh»alni.hle  f r  1  \  •»■• 
ijboire  effice. 

Vl«/«  _  .        ^  *    ** 

ptltMtlen  Plant  Materials  «nd 

Equipment 


essM 


USED    TIMillt 

nojoot  h.  7  «  8  —  50  li. 

Bridge  Tks 
aMM)60  le.  7  K   17  —   30  fc. 

Bridiie  SifftnBSfe 
90,000   ft.    12  X    12   —   30  ft. 
100,t00  tin.  It.  Piling 

Other  Mu€.  Sitet 

it 

iBMfrti  d*  tolllB^Br  ft  Co. 

1909  Cypress  Street 
OdMand.  Calif. 
TWinoaks  6177 


Even  a  CM  Id 
Con  Open  Tfiemf 

ISTRAND-STEEL  OVERHEAD -TYPE] 

GARAGE  DOORS 


.ES,  cfaese  oew  Straad-Steel 
Orerhead  g^ragt  doors  are  so 
staple  to  operate  that  a  mere 
child  can  handle  them.  Ac  a 
(lager's  command  these  mod- 
em overhead  doors  open  and 
rise  gracefully  and  smoothly. . . 
lowering  with  like  precision. 
Although  constructed  of  sreel 
for  strength  and  endurance, 
Strand-Steel  Overhead -Type  doors  arc  perfectly  balanced  to 
permit  easy  opening  and  closing.  Ready  now  for  immediate 
installation,  these  garage  doors  are  always  out  of  the  way, 
protecting  your  car  from  fender  knocks  so  often  received 
from  swinging  doors.  For  additional  information  regarding 
the  Strand -Steel  Overhead  garage  door,  call  your  local 
P.  C  A.  office  or  mail  die  coupon  below. 


CONTAO  TIB  NUBItl  KA 

SAN  f  aANCISCO 

400  Atobems  Sireel 
KLwtdUM  a-ISU 

OAKLAND 

3400  r^roHo  I 
Ml  got*  (P7P 

raisNO 

2150  O  SirMt 
fKMW  4.30M 

SAcaAiasNTo 

STOCKTON 

f  etl  OAc*  U»  1474 


.^/a 


PACIFIC  PORTLAND  CLMENT  LDMPANV 


SAN  JOSS 

TfO  S»e«>i*e«>  A« 


■  MAIL  COUPON    NOW! 

S   rsaiii  Coast  Aafgstt*,  lac. 

2    400  AUbwaa  Screet,  San  rrsncitco,  Cslifornia 

!   WklKXit  ot>lisMi«a  pIcMc  *mi  atecompicfc  infoi  ma- 

I   dee  abom  Sfr«ii<l-S(*cl  Oftthttd-Typt  caraft  doon. 

i 
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5  MAMI 
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Pocifk  Coast 

Aggregates,  inc. 
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PLANS  and 
Speculations 


Directors  of  the  Shafter-Wasco 
irrifration  district  yesterday  ap- 
proved a  piopcsal  for  a  survey  of 
the  area  which  vrould  include  u 
recommendation  of  steps  necessary 
to  bring  more  water  into  the  dis- 
trict. 

oOo 

Work  on  the  Elm  Street  sewer 
project   in   Roseville   will  start  in 
the   near  futu»e,   city   councilmeii 
stated  Wednesday. 
oOo 

Sacramento  army  enjrineers  pre 
awaiting  word  from  Washington 
before  setting-  a  definite  date  for 
ceremonies  opening  construction  of 
the  $35  million  Pine  Flat  Dam  on 
the  lower  Kings  river.  May  21st  ia 
being  considered  as  a  tentative 
date. 

oOo 

California  Highway  Patrol  has 
asked  the  boated  of  supervisors  to 
provide  a  site  across  from  the 
uresent  station  in  Sacramento  for 
a  new  building  tj  cost  $90,000. 
OQO 

Sacramento  City  Clerk  Harry  G. 
Denton  announced  recently  a  group 
of  50  World  War  II  veterans  are 
seeking  to  gain  conirol  of  the  city 
owned  inravel  pit  near  Eastern  Ave. 
and  B8th  St.  as  a  site  for  homes. 

oOo 
....Conatruction  of  a  four-lane  sub- 
way beneath  the  Southern  Pacific 
tracks  at  13th  and  B  Streets  as 
an  alternate  project  in  jilace  of 
widening  the  present  two-lane  sub- 
way at  12th  Street  will  be  sug- 
gested to  state  highway  engineers 
by  Sacramento  officials  today. 
oOo 

Woodland  Citv  Council  has  voted 
to  expend  from  f2300  to  $2400  for 
the  cost  of  erecting  219  new  four- 
way  street  signs.  Approval  was 
given  at  a  meeting  Monday  night. 

OQO 

The  state  division  of  beaches  and 
parks  has  been  granted  a  wat/>r 
diversion  permit  for  26  gallons  a 
minute  from  Slate  Creek  in  Sao 
Mateo  County.  Estimated  cost  of 
the  water  oroject  is  $15,000. 

oOo 
The  citv  of  Richmond's  priority 
bids  for  tnree  parrels  of  Richmond 
shipyards  otic  and  two  will  be  ac- 
cepted, war  assets  administration 
said  today. 

cOo 

Solano  Cruntv  supervisors  i-c- 
reived  a  request  fi-om  three  B» 
nicia  veterans  groups  to  mal:e  -iv 
application  io  the  state  for  funds 
to  assist  in  the  construction  of  a 
memorial  building. 

# 

FORUM  DISCUSSION  IS 
FEATURE  OF  EAST  BAY 
ARCHITECTS'  MEETING 


Should  a  cily  building  depart- 
ment refuse  permits  for  plans  not 
cleared  by  a  federal  agency? 

Should  a  business  license  for 
architf'cts  be  bated  on  gross  re- 
ceipts? What  increase  do  you  con- 
sider rearonable? 

These  topics  will  be  discussed 
at  an  open-  forum  meeting  of  the 
Eastbay  Associfction  of  Architect:* 
at  the  City  Club  Hotel  in  Oakland 
Wednesday  evening. 

A  technicolor  movie  will  be 
shown,  Oscar  M.  Price,  president, 
announced. 

# 

CANAL  JOB  AWARDED 


Construction  <»f  the  earthwork, 
concrete  structures  and  steel  pipe- 
line, for  the  Willow  Creek  Siphon 
and  warteway  on  the  north  unit 
main  canal  of  the  Deschutes  proj- 
ect In  Oregon,  ha.«  been  olacei  un- 
der contract  by  t^e  bureau  of  rec- 
latnai.'on,  CommisRioner  of  Recla- 
mation Michael  W.  Straus  an- 
nounced iodav.  The  contract  was 
awNTcM  to  the  Morrison-Knud^en 
Co.,  Inc.,  of  BoiM,  Idaho,  on  its 
low  Md  of  $195,161. 


Cost  Redaction  and 
Apprentice  Training 
Topics  of  AGC  Meet 

WASHINGTON.— Firat  in- 
dication that  the  Aaaociated 
General  Contractora,  repreaent- 
ing  some  4,000  heavy  conatruo* 
tion  membera  throughout  the 
country,  are  looking  forward  to 
a  'busineaa  receaaion"  came  to- 
day. 

AGC,  in  annotmcittg  a  board 
meeting  at  Seattle  May  1 9  and 
21,  said  vital  problems  now 
facing  construction  which  must 
be  «M)lvcd  if  the  industry  is  to  take 
up  as  much  slack  slr  hoped  for  iu 
the  "businetis  recession"  now  fore- 
cast in  many  quarters,  will  be  an- 
alyzed at  this  spring  session  ot 
the  governing  and  advisory  boards. 

The  boards  will  meet  at  the 
Oljmpic  hotel  at  the  invitation  of 
the  Pacific  northwest  branch  which 
is  composed  of  the  Idaho,  MonUiui, 
Mountain  Pacific,  Portland,  Seat- 
tle, Spokane  and  Tacoma  chapters 
of  AGC. 

Special  emphasis  will  be  laid  on 
consideration  of  con.<«truction  costs. 

F.  W.  Parrott,  Sioux  City,  Iowa, 
president  of  \hc  organisation,  has 
requested  leporta  from  AUC  of- 
ficers from  air  parts  of  the  counts^ 
so  the  Seattle  meeting  many  bet 
ter  appraise  the  pnce  situation. 

Cost  matters  to  come  before  the 
meetiiJK^   include: 

1 — Indications  as  to  whether  the 
cost  trend  is  upward,  downward, 
or  leveling  off  at  the  present  time. 

2 — What  factors  arc  important 
in  incrcasng  costs  and  reducing 
them. 

3 — What  .actions  the  association 
can  take  most  effectively  to  help 
reduce  construction  costs. 

Activities  of  the  national  asso- 
ciation and  problems  confronting 
construction,  with  special  atten- 
tion to  controls,  legislation  and 
costs,  will  be  reported  by  H.  E. 
Foreman,  AGC  managing  idrector. 

Labor  relations  lievelopments  will 
be  discussed  in  detai'.  by  J.  D.  Mar- 
shall, assistant  managing  director. 

Other  subjects  for  the  Seattle- 
session  include  aprpentice  train- 
ing, market  development,  specifica- 
tions and  contracts;  accident  pre- 
vention, public  relations  *ind  trade 
practice  ethics. 

The  association  armounced  it  ha& 
taken  several  actions  in  the  inter- 
ests .  of  increasing  the  number  of 
apprentices  in  the  building  trades, 
and  has  published  a  booklet  ex- 
plaining Ftcps  to  be  taken  in  es- 
tablishing an  "accelerated  train- 
ing** program  which  has  proven 
successful  in  speajing  up  the  prep- 
aration of  beginnins:  craftsmen. 

The  three  principle  divisions  of 
the  a^sociction — highway  contrac- 
tors, heavy  construction  and  rail- 
road contractors,  and  the  building 
contractors  —  will  hold  separate 
meeting  May  20  to  discuss  prob- 
lems in  their  respective  types  of 
building. 

Also,  the  joint  cooperative  com- 
mittee of  the  American  Associa- 
tion of  State  Highway  Officials  and 
the  AGC  will  meet  in  conjunction 
with  the  Board  meeting  to  oiscuss 
mutual  problems  of  current  high 
way  construction,  the  AGC  an- 
nouncement in  Washington  f-aid. 

CPA  LEADER  TAL1CS~ 
BEFORE  BICB  MEET 


Vast  Quantities  of  Steel  Scrap  Are  Stored 
In  Europe  WhileiJ.  S.  Industries  Are  Starving 

WASHINGTCM. — Some  rttUier  naaty  renuurka  abovt  gov- 
emmentel  ludty  in  bringing  war-produced  acrap  iron  and  itaal 
bttck  to  the  United  Statea  from  abroiKl  fooid  their  way  into 
Hm  coogreiMoiud  record  today  and  are  creating  a  real  atir  in 

Waahington  buainess  circl^ 

Significantly,  the  controveray  developed  on  the  same  day 
that  General  Motora  announced  it  would  close  its  body  plant  at 

♦Pontiac,  Mich.,  because  of  a  lack 

of  steel.  The  shutdown  was  to  be 
for  the  balance  of  the  week  only. 
It  was  Representative  Harold  C. 
Uagan,  Minnesota  republican,  who 
lit  the  match  and  held  it  to  the 
fuse. 

"Aa  a  representative  of  a  dis- 
tict  clamoring  for  steel  products", 
he  said,  "I  demand  to  know  why 
the  war  assets  administration  and 
the  army  and  navy  have  not  ex- 
hausted every  means  to  get  this 
steel  scrap  flowing  back  to  the 
United  States  .  .  .  Our  gov- 
enunent  knows  the  basic  facts. 
Why  hain't  it  acted?" 

At  this  juncture  many  specta- 
tors wondered  just  why  Congress- 
man Hagan,  or  other  members  of 


Engineers  to  Hear 
Redwood  City  Port 
Plea  Next  Tuesday 


Arthur  J.  Griar,  regional  direr- 
tor  of  the  now  defunct  civilian  pro- 
duction administration,  will  ad- 
dress a  meeting  nf  the  Building 
Industry  Confnence  Board  on 
Wednesday,  May  14,  in  the  Com- 
mercial Club. 

Grier  was  a  contractor  for  25 
years  prior  to  entering  govpm- 
ment  service  at  the  outbreak  of  the 
war.  His  speech  wiil  suggest  spe- 
cific means  for  increasing  produc- 
tion in  the  building  and  construe 
tion  industry. 


A  hearing  that  may  be  the  gen- 
esis of  a  program  for  construction 
of  a  marine  terminal  for  the  ex- 
port of  salt  from  Redwood  City 
will  be  held  next  Tuesday  morn- 
ing at  ten  o'clock,  in  the  city  hall 
there. 

Col.  Samuel  N.  Karrick,  United 
States  district  engineer,  will  hear 
requests  from 
the  city  that  the 
army    engineers 
revise  their  har- 
bor project,  ex- 
tendiug  the 
channc!  up- 
stream a  half 
mile,    and    con- 
str icting    a 
turning  baain. 
.     *  ^  ^  _,^        Lealte  Salt  Co. 
•aimiel  KaeHsa      of  Newark,  AI- 

jameda  County,  announced  Wednes- 
day that  it  wUl  accept  bids  until 
June  2,  for  dredging  approximate- 
ly a  million  cubic  yards  and  Ail- 
ing for  salt  beds  5n  San  Mateo 
Countv,  adjoining  the  Port  of  Rod- 
wood  City. 

Plans  and  specifications  are 
available  from  the  oflke  of  the 
consulting  engineer  upon  deposit 
of  $16.00.  This  project  may  be  tlie 
start  of  the  long-range  program 
leading  to  construction  of  the  port 
for  the  export  of  salt. 

# 

Producers'  Council 
National  President 
Addressed  BICB  Here 


U.  S.  STEEL  TURNS 
DOWN  OVERSEAS  SCRAP 


Tvler  Rogers,  national  president 
of  the  Producers'  C<iuncil,  Inc.,  or- 
ganiration  of  manufacturers  of 
building  materials  and  equipment, 
will  )Hi  principal  speaker  at  a  joint 
meeting  of  tne  Northern  Califor 
nia  Building  Industry  Conference 
and  tlie  local  chapter  of  the  coun- 
cil, on  May  19  at  th?  Palace  Hotrl, 
it  was  stated  fdday  by  Charles  W. 
Kraft,  information  chairman  of  the 
event. 

Rogers'  talk  will  spearhead  an 
industry-wide  drive  in  California 
to  secure  reduction  of  over  -  all 
building  costs.  Advance  informa- 
tion from  the  council  chieftain, 
who  is  vice-president  of  Owens- 
Coming  Fiberglas  Corporation,  i.i- 
dicates  that  he  will  discuss  the 
improving  materials  supply  sit- 
uation, difficult  labor  supply  con- 
ditions, i?>dications  of  lowered 
prices  before  the  erd  of  1947,  and 
ways  and  means  in  which  the  in- 
dustry can  cooperate  immediately 
to  cut  building  costs. 

A  large  turn-out  is  expected  in 
the  Comstock  Room  at  the  Palace, 
ficene  of  the  dinner  and  cocktail 
reception.  Invitations  are  now  be- 
ing issued  bv  P.  K.  Pinney  of  the 
Building  Industry  Conference 
Board,  and  uy  Russell  M.  Jamlc- 
son,  field  secretary  of  the  Pro- 
dticers'  Council. 

FOUR  SUE  n^UCELEY 
ROAD  BUnjMNG  FUIM 


Four  creditors  have  sued  A.  A. 
Tieslau  and  Sons,  Berkeley  road 
builders,  in  federal  district  court 
to  have  the  ^rm  declared  invol- 
untarily bankmpt.  Glans  VWIa  In- 
demnity Co.,  the  Kritzer  Equir- 
ment  (^.,  the  Nevada  I/onber  Co. 
and  C-oa«t  Equimnent  Company  are 
the  plaintiffs. 


WASHINGTON  —  The  army 
said  that   United  Statin   a   fi% 
daya  ago   turned  down   a   ahip- 
ment  <»    IM.OOO   tona   af    acrap 
tkat  arasg  waa  •taclM  fi>r  $10 
a  ten,  liaUvertfd   at   Breraerha* 
ven,  Germany,  port.     It   im  be- 
lieved additSaaal  freight  eoats. 
which  would  kava  been  aasumed 
by  U.  S.  Steel  would  make  the 
venture  too  costly  for  the  Amer- 
ican concern. 

This  fa  good  indication  that 
the  Mcrsp  market  has  broken 
strongly  from  its  high  point  of 
$38  u  ton  of  a  few  weeks  ago. 
nda  was  jufit  twice  the  figure 
nudcr  the  old  OPA  ceiling  price. 
Army  explained  it  expected  a 
negotiator  by  the  n«me  of  Bon- 
der, who  presumably  arranged 
the  foreign  deal  for  U.  8  Steel 
in  the  first  place,  to  take  the 
shipment  in  tne  name  of  a  "duir- 
my'*  company  which  may  be  a 
combine  of  Junk  dealera. 


THE  "SACRED  COW 

There  has  beer,  much  pure  con* 
written  about  the  shining  knifl^ts 
of  the  sky  who  bravely  fight  in 
the  bright  blue  yonder.  When  you 
know  these  boys,  they  say,  "Nuts, 
make  mine  beer"! 

ir   ir    it 

However,  there  is  something  hi- 
lariously irreverent  in  the  way 
they  joyouply  kick  around  stuffed 
shirt  pomposities. 

*    -^    *  / 

Aftar   their   own    fashion    thaf 
named     the    prcfident^al     private 
plane.   Despite  msnv  silk  hat  pro- 
tests the  name  stuck. 
it    it    ^r 

Even  Fulton  Lewis,  Jr.,  once 
got  so  far  away  from  realiam  that 
he  wept  freckle-faced  teirs  over 
the  plane's  being  inglonously  call- 
ed the  "Sacred  Cow". 
it    it    ir 

At  last,  high  brass  has  figurad 
out  a  way  lo  change  the  name — 
retire  the  Sacred  Cow  ani  givt 
the  president  a  lew  plane,  which 
has  been  chrisienet*  in  ad/nn:«. 
The  President  will  s»oon  be  m.ikirc 
trips  in  the  "Fiying  White  Honae". 
it    it    it 

The  name   is  a  V\i\.\e  stuffy   and 
p<>mpouR — slightly  cmy — 
-&    it     tr 
nnt  pvihapa  bvitf-v  tkaii  ounm 
othf  r    starry  -  eyed    anggoa- 
iion:  "The  Dove  of  Peace*'. 


congress  who  have  attacked  th? 
inefflcicitcy  of  government  agen- 
dea  regarding  return  of  scrap  to 
the  United  SUtcs,  didn't  introduce 
a  bill  to  remove  the  red  tape  sur- 
rounding the  prerent  laws  govern- 
ing sucn  iraporta. 

A  bit  of  digging  bv  the  Dodgt- 
newspapers  revealed  that  the  army 
and  navy  are  charged  with  dis- 
position of  their  own  ecrap.  WAA 
IS  responsible  only  for  tnat  sur- 
plus scrap  in  the  United  States, 
its  territories  and  possessions. 

There  are  several  cluaa  to  the 
reason  both  army  and  nevv  have 
not  hastened  their  scrap  ditpoaal 
programs.  First,  it  is  said  that 
much  red  tape,  governmental  in- 
ter-agency red  tape,  surrounds  the 
shipment  of  iron  and  steel  to  the 
U.  S.,  particularly  from  the  Euro- 
pean theater  of  war.  All  shipments 
of  surplus  from  there  must  clear 
through  the  joint  import  -  export 
authority. 

Further  Icck  of  incentive  is  evi- 
dent in  condition  of  pajrment.  Put 
to  the  trouble  of  offering  the  sur- 
plus iron  and  steel  acrap  from 
overseas,  the  ermy  does  not  realize 
any  of  tne  proceeds  from  sale  for 
ita  own  coners.  All  morey  fron> 
boyers  goes  directly  to  the  U.  S. 
Treasury. 

Meanwhile,  the  construction  in- 
dustry, alonor  with  other  heavy 
uatTS  of  steel  products,  is  starred 
for  the  multitude  of  steel  Itemti 
that  might  result  from  an  influx 
of  acrap  now  on  foreign  soil  . 

(Scrap  is  on  tiie  approved  list 
of  items  ssnctioned  for  return  to 
the  U.  S.  but  it  should  be  n-mem- 
bered  that  the  foreign  liquidation 
commission  —  responsible  for  th'* 
disposition  of  thousands  of  items 
of  war  equipment  abroad — does  not 
deal  in  acrap.) 

(Ooetle— d  ee  Page  7) 


Expediter  Announces 
Three  Exemptions  to 
1500  Foot  Ltmitation 

WASHINGTON.  —  Exemptions 
to  the  1500-square-foot  imitation 
on  new  houses — ^permitting  houaas 
up  to  2.000  square  feet  in  oertain 
cases — are  set  forth  In  instruc- 
tions that  have  gone  to  all  field 
ofBcas  of  the  feoeral  housing  ad- 
miidatration.  Housing  Expediter 
Frank  R.  Creedon  has  announced. 

Applicants  building  for  their  own 
occupancy  will  be  authorized  by 
FHA  field  offices  to  construct 
houses  with  floor  areas  of  more 
than  1600  square  feet,  but  not  ex- 
ceeding 2000  square  feet,  where 
anv  of  the  following  circumstances 
ezlat: 

1 — The  size  or  composition  of 
the  family  group  to  be  honaad  xe* 
qnfrea  four  or  more  bedrsoma. 

2 — ^The  applicant  requires  ad- 
ditional floor  space,  in  his  residertca 
for  the  practice  of  his  business  or 
profesaion. 

3 — The  epp' leant  purchased  a 
lot  subject  to  deed  restrictions  in 
excess  of  1500  square  feet  and 
made  the  purchase  at  a  time  when 
no  regulationa  were  in  effect  that 
would  have  prevented  him  from 
proceeding  with    construction. 

It  was  poipted  out,  also,  thc.t 
operative  builders — those  not  build- 
ing fcT  owner  occupancy — are  not 
exempted    from    the    lW)0-squan»- 

foot  maximum. 

f 

NORTHERN,  CENTRAL 

SEA  BRANCHES  HOLD 

SACRAMENTO  MEETING 


A  Joint  meeting  will  be  held 
next  Tuesday  by  the  Structural 
Engineers  AasoclalJons  of  North- 
em  Cslifornia  and  of  Central  Cal- 
ifornia in  Sacramento  at  the  Elks 
Clab,  11th  and  J  Streets. 

There  win  be  a  pre-dinner  r«- 
eaption  at  ti:46  p.  rr.,  and  dinner 
at  6'80  p.  m.  in  the  Masonic  Tem- 
ple at   12th  and  J  Streets. 

Gilbert  E.  Morris,  superinten- 
dent of  building  and  safety.  City 
of  Los  Angeles,  will  spaak  on 
**Ov*r1apping  Building  C.c>des  and 
the  Weed  for  Unification". 


/", 
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DAILY    PACiriC;    BUILDER 


WEDNESDAY.  MAY  M.  1947 


WEDNESDAY.  MAY  M.  1947 


DAILY    PACIFIC    BUILDER 
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C«pyrlsht  ltt47  by  F.*W.  Dodge 
OMfptftloo.  R«produotl«n  In  whol* 
•r  part,  without  wHtton  p«nnl»- 
wt  th«  oopyright   h«ld«r,  to 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  <-  The  Civlllun 
^ottuetlon  Admlniitratlon,  Gilbert 
KfBMlMi.  dlatiict  directcr,  1355  Mar. 
yt  JHwt,  haa  announced  the  fol- 
Murtef  parmita  grantod  for  construc- 
|Imi  af  ooinmercial  and  Industrial 
StalkttaK*  In  the  San  Francisco  area. 


000;  Moorpark  Avenue,  Campbell; 
owner,  Camphell  Union  Eltmeiitai-y 
SchoolH,  Drawer  N.  Campbel). 

EIJCMENTARY  echool.  |»0»)0;  bet 
Pollard  lijjd  AlUndale  Kd.,  Camp- 
bell; owner,  Canpbell  Union  Klem. 
Schools,   CainpbelL 

OFBICE  for  selective  service  rec- 
ords. 151,000;  1717  23rd  gt.  Sacra- 
mento; owner,  Micnacl  and  Loula 
Brodovalty,    pjeiiflae*. 

IIEPAIR  locker,  plant.  flO.OOO;  355 
E  Evelyn.  Sunnyvale;  owner,  Bun- 


ny vale   Cold^  Storage  and    Locker, 

355  E  Evelyn.  Sunnyvale. 
DOUGHNUT     machinery     and     mix. 

$17,600;     3767      Bhafter,     Oakland; 

owner.  Clarence  T.  Garrity.  prem. 
POOR  STORE.  11300;  OT?  Buah  8*.. 

San  Francisco;  owner,  Ee»y  Free- 

zy  Food  .-'-tores.  ^800  Peralta,  Oalt- 

land. 
FOOD    Market,    fSO.OOO;    tod    and    D 

SU.,    San    Rafael;    owner,    Cesare 

BcttinU  et  al    Sen  RaCael. 


May  9.  1947 
LUMBER     PROCESSING.     |7,000.00; 
owner,  VaUey  Lumber  Co,  Box  1946 
Vreena 
TRUCK  REPAIRS.16,000:    18th   &    I 
Bta,  Sacramento ;  owner,  Lester  Mo- 
tors, Inc.  1300  I  St,  Sacramento. 
LOADING  PLATFORM  and   8HBD, 
125,000;  Martinez  Refinery;  owner, 
SheU  OU  Co.  100  BuBh,  San  Fran- 
daco. 
REPAIR  AUTO  BALES  &  SERVICE 
Bklg,  160,000;  owner.  James  F  Wat- 
•la.  Inc.  1856  Van  Ness.  San  Fran- 
claco. 
AUTO     REPAIRS,     evicted,     $0,648; 
Main    at    Union,   Stockton;    owner. 
Allan     Roaaaco,     539    E     Channel, 
Stockton. 
SERVICE  STATION.  $5,900;  S  Pab- 
lo  A    Channlng,    Berkeley;    owner. 
Ralph    B   Pahhneyer,    728  Beattle, 
Oakland. 
WELDING    &    BLACKSMITH    Shop, 
$6,000;    near    Redding,    owner,    El- 
reno   Harrison.    Redding.  « 

SALES  OFFICE.  ELECTRIC  Prod- 
ucU,  $20,000;  Adeline  at  19th,  Oak- 
land ;  owner.  Kebow  Realty  Co,  729 
Turner,  Los  Angeles. 
NURSERY  STOCK,  $10,000;  808 
OnugevUle,  Hanford;  owner, 
Franklin  J  Faaso.  813  N  Cherry. 
Tulare  _ 

ROOF  &  WALLS  OVER  STORAGE 
TANKS.  $7,800;  Nebraska  &  To- 
peka,  Monmouth;  owner,  Vie-Del 
Grape  Prod  Co,  R  6,  Box  406, 
Fresno. 
CERAMIC  FIRING,  $5,000;  1940 
Washington.  San  Leandro;  owner, 
Frank  D  Souza,  1550  W  132nd,  San 
Leandro. 
TRAIUCR  CAMP  FACILTIES.  $1,- 
600 r  96  Bay  St.,  S  Cms;  owner. 
James  R  Wilkinson.  684  W  Cliff 
Dr,  Santa  Crux. 
CLASSROOMS  A.  SANITARY  Facl- 
UUes.  $50,000;  6th  &  H  St,  Decoto; 
owner,  Decoto  School  District,  De- 

ooto. 

MAY  12,  19*7 


SUB  -  BIDS  WANTED 


General  contraotors  desiring  sub  bids  orfany  Job  are  Invited  to  "?••'•  *^^ 
thew  pequlrements  In  this  ooluavn.    Ther*  Is  ne  charae  for  ttito  ••^•* 

ilJli;'  D^« 


'Hfah'  Soheol  Cla 


flTB^a,!  Live  0»k  Mgh  lkh«sl,  AiHtocH* 

Mhv  28    I'OO   P     M 

Swinerton  *  Walberg  Co.,  228  Bush  St.  Ban  Jfrancisoo  lOArfleld  2981 » 


and  1728  Webster  Street.  Oakland  IHlgate  <•»«) 
Pacific  Coast  Builders,  3680  18th  St.,  San   Francisco   (HEmlock  »»> 
i'eter  bartorio,  262  Clementina  St.  Snn  Francisco.  Calif..  (OAriieia  ooxi 
Wallace  D.  Harklns,  408  Butter  St,  San  Kranclwo  <°'^^!^"!. ..r*'*' 
carl  N.  SwtnKi.n  Co.,  1006  Stockton  Ave.  Fan  .lose  rBallard  2<fi>) 


Grammar  School,   FItzursn    Elementary   6chool,   Antloeh;    Bids    Doe   May 
2%,  8:00  P.  M.  ^„, 

»wlnerton  ft  Walberg  Co.,  226  Bush  St,  fsn   Franclaco   (QArfleld  298<l> 

and  1738  Webster  Street,  Oakland    .HIgate  1322) 
Pacific  Coaat  Builders.   2580  16th   St,  Sun   Branciaoo   (HEmlock  5888) 
Peter  Sartorto,  262  Clementina  St.,  Son  Fnaicleco,  Calif.,  (GArfleld  88J7) 
Wallace  D.  Harklns.  406  Sutter  St.,  San  FranfiJ'co  (GR»yiHone  3022) 
t;ari  N.  Swcnson  Co..  1095  Stoclcton  Ave.,  San  Jose  (Ballard  ^^^ 

Mission' Polios  StatlonI  San   Pranciseo;    ^s   Due   May  21,  2:80  P.   M. 
Kobt   McCarthy,  1060  Ktrkham  St   ,8an   Pranciseo    (OVorland  40tO) 
JUivin  C.  Stendell,  2278  Market  St.,  San  Francisco  (HEmlock  6368) 
Wellnltz  &  DeNarde,   814  «th   St,   San   Krancsco    (MArket  44M) 
t,eo  Kpp,  Inc..  317  Brodertrk  St..  San  .VYa-..ci!)Co  (UNderOTll  4984) 
H.  L.  Petersen  Constr.  Co.,  788  Tre«t  Ave,,  San  Francisco  (ATwater  8169' 
Adam  Arras  &  Son,  118  New  Montgomery  St,  S.  P.  (GArfleld  «»^> 
M.  &  K.  Corp.,  200  Financial  Center  UMg .  San  Francisco  <E.Xbro«k  19^** 

STJP?  PassengelTstatlon,  South  San  Franc»»co;   Bids  due  May  19,  2  P.  M 
Catuch  Bros.  &  Stevenson,  P.  O.  Box  16o.  Redwood  City  (Redwood  720- W» 
ii^rbentraut  ft  Summers,  008  Pennsylviinla  St..  San  Francisco   (AT  2420) 
Kademann-Guisto,  40  Rlngold   St.  San   Francisco   (MArket  8161) 
Parker,  Steffens  ft  Pearce,  125  S.  Park  St,   ,San  Francisco.  Calif..  EX- 
hrook  6689) 

Stanley  H.  KoUer.  1694  Pomona  Ave..  Crockett  (C:rockett  74) 
Carl  N.  Bwenpon  Co..  1006  Stockton  Ave.  Son  Jose  (BAllard  2602) 
ii;mplre  Constr.  Co.,  Ltd.,  844  Harriet  St.,  San  Francisco  (HEmlock  »400» 
central  California  Constr,  Co,  Inc.,   ilO  Eiie  St.  S.  F.  (HEmlock  ':9a«) 
Adam  Arras  ft  Son.  116  New  Alontgomery  St..  S.  F.   (GArflold  fc88i) 
Carrico  &  OauUer,  366  Ocean  Ave.,  San    franclaco  Jl  nlper  4-t!08l) 
Wiillama  ft  Burrows,  10  California  Dr.    Hiiangame  (Eurljngamo   i-l.'WC) 
Wlvin  C.  Stendell,  2278  Market  St.  San  l-'raptiaco  (HEmlock  53«^ . 

Swine  ft  Sheep  Barn.  Cow  Palace.  San  Mateo  Co.;  Bids  due  May  20,  2  PM 


CLASSROOMS.    $15<;,000 ;    Areata, 
owner.  Arrets   Union  High   School. 
DRY  Ol-EANING  plant.  $19.M)0;  J»3f- 
ferson     Park,     Daly    City;     owner. 
Frederick  Karp.  1166  Bay  Et.  San 
Francisco. 
TABRICATION    of    pre -fab    homes, 
$9000;     12th     at     Potrtro;     owner, 
Sharp  ft  Niedermycr.  2361   Garvli. 
Riohmond. 
COMPLETE    bodv    and    paint    shop 
t3000:   Project   Ctty;    owner.  Frank 
C    Henning.   Box  186,  Project  City. 
CLASSROOM    Addn..    $47,500;    Chua- 
Ur;     owner.    Chunlar    Elementary 
School  District 
DISTRIBUTION  of  elect  lie  supplies, 
$88,000;  801  Potrero  Ave.,  San  Fran- 
elsoo;    owner.    Westinghouse    Blec 
SUBply  Co..  8454  Harlan.  Oakland. 
HAY      S'lORAOB.      $84'<);      Vallejo: 
owner.   Solano  Meat  Co..   Box   72t>. 
Vsllejo. 
PARTITION  office.  $2300;  1355  Mr.r- 
kst  St.  f%n  Francisco;  owner,  Mo- 
hawk Carpet   Mills.    127   Montgom 
erv  Et.  Ban  Francisco.  ..„^„ 

SCHOOL    Admin,    facilities,    $12.0oO; 
VaUcJo  High  School,  Vallejo ;  own 
erv  Vallejo  Unified  School  Districi, 
040  Carolina  St.,  Palleja. 
COMPI-ETE    market,    $2500;    Fresno, 
owner.    Harry    Mm«?lun.    Box    123. 

LUMBER  YARD,  $8800;  Pt.  Royes 
Station ;  owner,  Diamond  Match 
Co.,  Box   1037.  Chico. 

REPAIR  store  bldg..  $1720;  1100  Tar- 
aval  St.  San  Franclfco;  owner. 
Sklney   Ruderntan.   premises. 

IX)CTOR'S  Office.  $14,000;  16th  and 
K  Sts.,  Mode.Hto-  owner.  Dr.  Roht 
Radcllff.    1818    Patricia    Lane,    Mo- 

dssA» 

CENTRAL  office.  $42,000;  Lawrence 
at  Crescent.  Quincy;  owner.  Pa- 
cific lei.  ft  Tol.  Co.,  140  Nov 
Montgomery    St..    San    Francisco. 

AUTO  repair  ahop,  16000;  Mt>»rconi 
Ave.,  Carmlchael;  owner.  R  .H 
Ooodgame.  13l5  Q  St..  Sacramento 

MAINTENANCE  headiiuarters  for 
•as  transmi-ifion  linea,  $27,540;  E 
14th  and  croUimMa,  Pittsburg;  own- 
er, Pacific  Public  SerMce  Co.,  200 
Bush  St.,  San  F^allcl^co. 

PBAE  Offl«e.  $6000-  Antloeh;  own- 
er.  F  H   Conlon,    1939  Acaclu,    An- 

tloch, 
RUBBER    stamp    she  p,    $6500:    Van 

Buren      and      Fremont.      Stockton; 

owner.  John  E.   Marltey.  311  Norih 

Eldorado.   Sto-^kton. 
BLEMENTARY    srhool   bldgs ,   $i^tv.- 


Kobert  McCarthy.   1050  Klrkhxm   St,   San  i«Yanclsco    (OVerland  4000) 
t«o  l!:pp,  Inc.,  817  Brodejlck   St.   Sun   J«'r4nclsco    (UNd-erhlll  4984) 
Midstate  Constr.  Corp.,  437  Bryant  St.  Son  Kn«Pc*ico   ("YUKon  6-2811) 
Barrett  ft  Hllp.  918  Harrison  St,  San  Francisco   (DOug'as  0700) 
«.  L.  Petersen  Constr.  Co.,  788  Ticat  Ave..  San  Francljco  (ATwater  81  W» 
Carl  N.  Swenson  Co.,  1006  hfTckton  Ave,  Sou  J^^ie  (BAUard  ;e02) 
8.  J.  Amoroso  Constr.  Co..  2100  OoKdale  Av«- .  S    V.  t. mission  i490) 
Carrico  &  Gautler.  866  Ocean  Av«     i^au   J-rancUco  JUnlper  4-b08l> 
Catuch  Bros,  ft  Stevenson.  838  Hamilton  St     Redwood  City   (R.  C.  720- V/i 

H..  Msyson.  9316-17  S.  Hooper  Ave.,  Los  A»  geleo  (JEfferacn  0136)    (desire:- 

sut>t>lds  not  later  than  May  20)       ^ 

Agricultural    Bldg,.   Senema   County   Fairgrounds,  Santa   Resai    Bids   Due 
May  22.  11:80  A  M. 

Waiter  B.  Gibbons,  Orlnda  Constructlo.i   Co,  P    O.  Box  818  LaTayetle 
(Ortnda  7801) 

Marin  Corporation,  P.  O.  Box  417.  Souajxllto  <Saiisali«.o  1880» 


FHA  PERMITS  ISSUED 

SAN   FRANCISCO,  fcalif.— Federal 
lly„^«j   AdaslnistratloB,  D.   C   Mc- 
flliiiisss.  district  director.  816  Moot- 
Somsry  St^  Ban  Frandsoo,  Calif.,  has 
MftBOvncsd  th«  following  list  of  per- 
mits gnuttA  by  the  above  office  for 
the  ooastractlMi  of  dwelling  or  rental 
■nits    (other   than    for   owner-ooeu- 
panejr)  in  the  Baa  Francisco  area  for 
applicants  as  noted: 
2  UNITS — ^Menlo  Parii ;  James  L  Wil- 
liams, 3618  Park  Rd.  Menlo  Park. 
12    UNITS— San   Francisco;    May  fair 
Hel^ta  Corp.  200  Masonic  Ave,  San 
Francisco. 

2  UNITS— Oakland ;  Edwin  N  Sten- 
bro,  768  56th  St.  Oakland. 

3  UNITS— El  Cerrito ;  Scott  W  Bonds, 
2951  Shaata  Rd.  Berkeley. 

1  UNIT  — Grass  Valley;  Waaley  ft 
Smith.  Box  631.  RFD,  Grass  Valley. 

2  UNITS — San  Francisco;  Pon  Gee, 
734  Grant  Ave,  San  Francisco. 

2  UNITS— Richmond ;  M  T  Uren,  1640 
25th  St,  Richmond. 

4  UNITS — ^PortervlUe;  John  A  Todd, 
Hotel  Portervllla 

2  UNITS— Richmcmd;  Ames,  Seefloth 
ft  Hendrickson,  1836  Channlng  Way, 
Berkeley. 

2  UNITS— Sacramento ;  C  E  DeCulr, 
2739  Marshall  Way,  Sacramento. 

2  UNITS — R 1  c  h  m  o  n  d  ;  Valu-BUt 
Homes.  Inc.  2036  San  Pablo  Ave, 
El  Cerrito. 

3  UNITS— Santa  Cms;  Box  503.  San- 
ta Cruz. 

8  UNITS— Martinez  r  Nick  Paginlnl, 
414  Escobar  St.  Martinez. 

4  UNITS  — Santa  Cruz;  Aubrey  S 
Johnson.  21  Main  St.  Santa  Cruz. 

2   UNITS— Salinas:   P  H   Haley,   287 

Nolce  St.  Salinas. 
10    UNITS— Flrebaugh.    Glffen.    Inc. 

Route  1,  Box  23,  Flrebaugh. 

1  UNIT— Modesto ;  Alfred  P  Kuffel. 
Route  2.  Box  956.  Modesto. 

2  UNITS— Monterey ;  Crescent  qon- 
structlon  Co.  467  Tyler  St,  Monte- 
rey. 

2    UNITS — North    Sacramento;    H    S 
Gralsor,  2719  N  7th  St  Sacramento. 
UNIT— Modesto ;   Alfred   P  Kuffel, 
Route  3,  Box  966,  Modesto. 
UNIT— Vallejo ;    R   M   Mayer,   814 
Kentucky  St  Vallejo. 
UNIT— Richmond ;  J  G  Smith,  2728 
Panhandle  Blvd,  Richmond. 
UNITS — Bay  wood    Park;    Paul 
Fretz,   1585    El    C&mino    Real.    Mt 
View. 


&/ 14/47 

Architect  Taking  Bids  From  Salsotad 
List  of  San  Diego  Contractore— Due 
May  21.  2  P.  M.  (Bid  Opening  Date 
Postponed  From  May  19) 

Warehouse  and  Office  B""**'"*!  ^.^ 
Estimated  Cost  $600,000 

SAN  DIEGO,  Calif..  San  Diego  Ca 
Site  bounded  by  Front  and  Union 
Sta.  and  Island  Ave.  ,-«    », 

Owner— W.  P.  Fuller  ft  Ca,  1»  N. 
Los  Angeles  St.,  Los  Angeles.  Calif . 

Ar«hltect-Frank  Hope  Jr.  936  Bank 
of  America  Bldg.,  San  Diego   Calif. 

Associate  Architect— Adrian  Wilson, 
ArchltecU'  Bldg.,  816  W.  6th  Bt, 
Los  Angeles,  Calif. 

Reinforced  concrete  basement  ana 
first  floor,  structural  steel  framing 
and  corrugated  Iron  siding  on  sec- 
ond floor,  steel  frame  mezzanine 
with  wood  floor,  1-  and  part  2- 
Btory;  mezzanine  and  basement 
150x200  ft,  wood  roof  decking,  com- 
position roofing,  steel  sash,  sky- 
lights, sprinkler  system,  plaster 
partitions,  glass  and  glazing.  Pont- 
ine plastering,  plumbing,  electrical 
work,  asphalt  tile  floor  covering, 
light  crane,  two  freight  elevators. 


9-10— EDUCATIONAL 
BUILDINGS 


Live  8 took  Barns  (9)t  Sonoma  County  Ftirgrounds,  Santa  Rosa;  Bids  due 

Msy   28,  2:80  P.   M. 

(Ortnda  7001) 
Walter  B.  Gibbons,  Ortnda  ConftrucU<>n   Co..   P.  O.  Box  818  Lafayette 

Marin  Corporation.  P,  O.  Box  417.  SausaHo   (Sfcusallto  1300) 

Cow  Shsds,  Sonoma  County   Fairgrounds.  Santa   Roea;    Bids  due   Msy   22 

11:48  A.  M. 
Walter  B.  Oibboos,  Orlnda  ConstrucUon 

(Orinda  7001) 
Marin  Corporation,  P.  O.  Box  417,  Sansal  to   (Sausnllto  i:»rO) 

P r (son  Repairs.  Carson  City,  Nevada 
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1 .8— COMMERCIAL  BLDGS. 


ArchltecU  Selected  to  Prepare  Plans 

School   Building   Program 

SOUTH    SAN     FRANCISCO,    Calif., 

San  Mateo  County. 
Owner— South  San  Francisco  Unified 

School   District,   James   C.   Cherry, 

district  superintendent.  South   San 

Francisco,  CJalif. 
Architect  -  Engineer  —  Banaberger  * 

Reld,  110  Market  St,  San  Frandsoo,; 

Calif.  

5/14/47  ^       •    • 

Preliminary  Plans    In   Progre9» 

School  — 

LOS  GATOS,  Calif..  Santa  Clara  Co. 
Owner— Board  of  Trustees.  Los  Ga- 

tos  Elementary  School  District. 
Architect— Charles    E.    Butoer,     986 

The  Alameda.  San  Jose.  CallX.     >^ 
Wood    frame.   6  classrooms.    (Master 

plan  for  eventual  16  classrooms.) 

K/14/4T 

Plane    Approved    by    State    DIvW*" 
of  Architecture—Owner  To  Ask 

Bids  Soon  _   _^  --,»«*« 

School  Addition  Est.  Cost  laMOO 

SANTA   CLARA   COUNTY.    CaUf.    1 
mile  from  Campbell  on   San  Jose- 
Los  Gatos  Highway. 
Owner— Cambrian  School  Diit,  Hor- 
ace   C.    Nelson.    Clerk.    Cambrian 

School.  ^„_   __ 

Architect— Chas.  E.  Butner,  986  The 

Alameda,  San  Jose.  Calif. 
Four    additional  classrooms,    labora- 
tory  room   and  administration   of- 
1     flees.  

6/14/47  .^    .  • 

P>rellmlnary   Plans  Completed 
Awaiting   Approval  of  State  Division 

of    Architecture 
High  School   Building         Cost  881,000 
MIDDLETOWN.    Calif..    Lake   Co. 


STRUCTURAL 
STEEL 

Immedlaf*  Sole 


:o.,  p.  O.  Box  818  LaXaysit*. 


5/14/47  8 

Fire  Lose 

BERKELEY,  Calif..  Alameda  Co.— 
Fire  recently  destroyed  the  United 
Upholstery  Co.  store  building  at  1178 
San  Pablo  Ave.,  residences  at  1118 
and  1120  Katns  Ave.  and  a  radio  shop 


...^ , _.-,. Bids  due  May  sa  S  P.  M. 

Koi>ert  McCarthy,  1050  Klrkham  St,  Snn  Francisco  (OVerland  4060>  and  1120  Kains  Ave.  and  a  radio  shop 
ii;rt>entraut  ft  Sonuners,  696  Ponrsylvanla  Avt.,  Ban  Francisco^  CaUfomia  at  1177  San  Pablo  Ave,,  with  damage 
(ATwater  3430)  I  estimated  at  880,000. 

Sewage^PumpIng  Plants.  Sacramento  Co;   Bide  Due  Ma>   28.  10  A 


Central  California  Constr.  Co.,  Inc.,  832  'Tailtol  Nallonal  Bank  Building. 

Sacramento    (Sacto.  8-8871) 
i:ontinertal   Constr.  Co.,  1402  Front  St.,   Sacrawento    (Sacto.   8-1973) 


ST. 


Addition  to  Centra*  School,  Tracy.  Calif.:   Bids  Due  Ma  y20.  8  P. 
».  C.  Giles  ft  Company,  819  Elks  Bldg.,  btodckton.  Cailf..  (Stockton  7-7879) 
Pacific  Coast  Builders.  3680  Ifeth  i:9t,  Ssn  Frandsoo  (HE*mlcck  6888) 
M,  A.  Uttle,  1  Grand  View  Ave,   San   Franctfco   (VAlencia  7991) 
Wallace  U.  Harklns,  406  Sutter  St..  San  Fr»i;Htco   (GRaystone  8022) 
PitUburg    Boys'  Club,   Pittsburg;    Bids   Due   Msy  27.  4   P.   M. 
Swlnerton  ft  Walberg  Co.,  226  Bush  St.,  Ssn  Francisco   (GArfleld  29S0> 

and  1728  Webster  St,  Oakland   (Hlgtigaie  4322) 
Peter  Sartorto.  2G2  Clementina  St..  San    Francisco   (GArfleld  8817) 
Medical   Bldg.  for  J.  K.  Jansen,  Yreka;    Bid*  doe  May  14,  2  P.   M. 

B.  ft  R  Constr.  Co..  110  Market   St.  San   Pranciseo   (DOuglas  7618) 
County  JalT "T^cNfiTTliiroviile;   Bids  Due  Jun«  8,  2  00  P.  M. 

U.  ft  R.  Constr.  Co.,  110  Market   St.   San    Francisco    <IX>uglas   7618) 
Uttiltiea  ^or  Officers  Quarter*.  Sacto.  Signal  Depots  Bids  due  May  IS,  2  PM. 

14.    W.   Robertjon.  2917   "T   Street   aacrumento    Oacto.   5-8081) 

First    Unit , City    HaliT^Belmont;    Bids   due   May   28    8   P.    M. 
Cattich  Bros,  ft  Stevenson.  Cheainm   nnd   Hayshorc,  P.  O.  Box   166.  Red- 
wood City  (Redwood  City  4900-W) . 

KTn g s~ River  Bridge.  Tulare  County   Bids  due   May  21,  2  ».  M. 

Trewhltt -Shield*  ft  Fisher.  Pacmc  S\V    Bldg,  Fresno   (Freano  8-4387) 

lohoel.  Inverneee:   Bids  dus  Juns  3.  8:0C  P.  M 


6/14/47  .    * 

Contract  Awarded— CPA  Approval 

Granted— Work  Started  May  12 
Office  Building  (Alter)       Cost  819,298 
SAN   JOSE.   Calif..   Santa  Clara  Co. 

78  N.  Flr*t  St 
Owner— San  Jo*e  Abstract  ft  Title  In- 

*uranee  Co..  Leonard  P.  Edwards. 

president.  78  N.  First  St.  San  Jose. 

Alter  and  remodel  existing  building. 
Contractor— O.  E.  Andereon.  308  Men- 
ker  Ave..  San  Jose,  Calif. 


ANGLES 

7  ton— »/4  »  y*  »  V.  «  10'— 20'  (G«lr-) 

40  ton— jy,  K  3  X  3/l«  «  30 — 40' 
100  ton— 3*/2  »  »y;  »  VJ.  «  30— 40' 

41  ton— «  «  4  »  H  »  4(P 


CHANNELS 


6  ton — 4"  I  5.4  lb«,  «  10—20' 
21  ton— 12'  >  29  lbs.  K  42' 
20  ton— 12'  ■  35  Ibfc  «  22' 
18  ton— 13'  >  31.8  lb*,  x  24' 
20  ton — 15'  *  33.9  Ibfc  x  29' 

■EAMS 

STRUCTURAL   (WF) 
70  ton — 21"  «  59  lb«.  x  32 — 39' 

MATttlAL  IN  CAUPOtNIA 

Confocf:  Robert  FrsedmaR 

SAN  FRANCISCO 
CXBROOK  7755,  EXT.   1812 


ASSESSMENT  DISTRICTS 
•ONDS     •     WARRANTS 

Ses  us  on  sU  District  jobs.    We 
buy  Wsrrant*  or  Bonds  on   1911 
or  1915  Art  Districts. 
'• 
Telephone  GArfield  8000 

HANNAFORD  &  TALBOT 

Bit  California  St. 
SAN  MANCISCO.  CALir. 


wm    Mclntoeb  ft  Sen,  740  8t6h   Ave..  San  Krunclsco  (SKyllne  9908) 
l^ltchfieUl  Conslr   Co..  721  Frantlsco  Blvd.  San  Rafael  (Bon  Rafae*.  4107) 
J.  D.  OConnor  Constr.  Co..  Inc..  891  Suiter  8t..  .San  Franclico   (DO  39ot 
Cta**reem  fttdg*.  (^8)  Alum  Rock.  Santa  Clara  Co  ;  Bid*  due  May  1>- «  P;)^; 
J    D.  OConnor  Conatr.  Co.,  Inc.,  891  Sutte-  St,  San  Francisco  (DO  89U8, 
Carl  N    Swinson  Co.  109S  Rtookton  Ave,  ^An  .lo».e  (DalUrd  280.*) 
l^acific  Coast  Builders,  2530  18th  gt..  San  i'Tsnclwco  (HgmlocK  oarB) 
T^rleulturai    Laboratery    Mon«»to:    Bids  one   Msy    1i 


^    M.  ft  K.  CorpT  200  rlnanctal  Corter  Bldg..  Sac  Fntncl»co  (EJCbro 


7024) 


iRijjin  PRinT^ 

a  r  e   L  a  b  c  r  1. 1  o  r  ■,    '  ■  <  •  » r  o         ' 

♦O     Pf  OT»'  >  S  •  O  M  ..        '    c  I  i>  •  •    r  ■- 

iRUJin  PRinr  roi;u .  n- 

4th  &  Aadi.on  Sf:    Gtrkplr.v  2,  C(  :.;. 
1  Phono:  BErkeley  3'KO 
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■^i^'<^ 


i 


Owner— Mlddletown  Unified  School 
District,  Reed  Hardester,  chairman 
of  Board  of  Trusteee,  Mlddletown, 
Calif. 

Architect — Clarence  Caulkins,  Ros- 
enberg  Bldg.,   Santa   Rosa,   CaUf. 

VMuue  and  stucco,  9000  sq.  ft  of 
floor  area,  consisting  of  five  class- 
rooms, library,  office  and  assembly 
room. 


8/14/47  9 

PIsno   Approved    By    Department    of 

Edueatlon— Final  Plana  Now 

Awaiting    Approval   of   State 

Division   of  Arohltecture 
CPA  Approval  Granted 
Sohool    Building  Approx.  Cost  $30,905 
RCKKPORT,    Calif..    Mendocino   Co. 
Owner — ^Fort   Bragg   School   District. 

Fort  Bragg. 
Architect   —   Clarence   A.    Caulkins. 

Roaenl>erg    Building,    Santa    Rosa, 

Calif. 
Structural  Englneeer  —  C.  Jefferson 

Sly,  680  Market  St,  San  Francisco. 

Calif. 
Wood    frame   and    redwood.    1-story, 

includes  concrete  floor,  composition 

roof. 


8/14/47  »  8 

Owner  Talcing  Bids — Due  June  9,  10 
A.  M.— .Storage  Room 

SAN  FRANCISCO  Calif.  San  Fran- 
cisco  Zoological   Gardens   Cafo. 

Owner  —  Parl<  Ci-mmistlon  of  City 
and  County  of  S.in  Francisco,  Ju- 
lius L.  Olrod.  Supt.  McLaren  L^odge 
Golden  Gate  Park.  Fell  and  Stan- 
yan  Sts.,  Can  Francisco.  Calif. 

Plans  hy  Owner. 

Specifications   ol>t«dnaole   from   thy 

above  office. 


10 


5/14/47 

Final  Dravtdngs  in   Progress 

College  Building   (Addition) 

Approximate  Cost  $285,000 

BERKBLlEY.  Calif..  Alameda  County. 
University  of  California.  Hearst 
Memorial  Mining  Building. 

Owner — Regents  of  the  University  of 
California.  Berkeley  Campus. 

Anchltect  —  Michael  Goodman.  2181 
Shattuck  Ave.,  Berkeley.  Calif. 

Concrete  and  structural  steel.  3-story 
addition,  46x120;  includes  remodel- 
ing present  building. 


11—  HOSPITALS 


6/14/47  •     11 

Contract  Awarded 

Sanatorium    (Alter)  Coot   $81,0iS 

MURPHY'S  Calif.,  Calaveras  CO. 
Bret  Harte  Sanatorium. 

Owner — Bret  Harte  Sanatorltun  Cen- 
tral Committee  of  the  Countlee  of 
San  Joaquin  and  Calaveras,  office 
of  the  clerk  of  the  Board  of  Super- 
visors. 2nd  floor.  Courthouse,  Stock- 
ton. Calif. 

Architect  —  Joseph  Losekann,  Room. 
280  Elks'  Bldg,  Stockton,  Calif. 

Reconversion  of  frame  and  stucco 
children's  building  to  building  for 
men ;  Involves  partition  c  hangea, 
etc. 

Contraotor--Moore    ft    Moore,    Rt.  2. 
Box  280-A,  Chioo,  Calif. 
Other  bidders  May  12th  were: 
Distinctive   Homes,   Inc.,  Stockton, 

Calif..    $59,000. 
M.  B.  Shuper.  Elks  Bldg..  Stockton. 
Calif..    80,953. 
John    Hachman,     Stockton.    Calif.. 

$80,000. 


12.13— INDUSTRIAL 
BUILDINGS 

5/14/47  •     12 

Low  and  Only  Bidders— Work  Will 
Start  in  About  Two  Weeka 

Factory   Building  Coet  $487,800 

RICHMOND.  Calif..  Contra  Costa  Co. 
10-acre  site  on  Giant  Highway  near 
Chemurglc  Company. 

Owner — Eastman  Tag  ft  Label  Co.. 
548  4th   St..  San  Francisco,  Calif. 

Architect-Engineer — A.  R.  Hutchason 
ft  Associates.  818  W.  Bth  St,  Los 
Angeles,  Calif. 

Reinforced  concrete.  1-  and  part  2- 
story  (200x400  ft),  structural  steel, 
biick  veneer,  steel  sash,  ornamental 
iron  and  aluminum,  asphalt  tile  and 
terrazzo  floors,  dumbwaiter,  steel 
rolling  doors,  ventilating  system, 
hot  water  heating,  composition 
roofing,  sprinklers,  wire  fence,  rail- 
road spurs,  paving,  etc. 

Low     Bidder  —  Parker.     Steff  ens     ft 
Pearce.  135  South  Park,  San  Fran- 
cisco, $467,500. 
Complete  bids  were: 


Pariter,    Btetfens    ft    Pearce,    San 
Francisco,  $487,800. 

Carrico  ft  Oautier,  San   Frandsoo, 
$4i8J»l. 

cninton  Construction  Co.,  San  Fran- 
cisco, $47180a 

B.   8.  McKlttrick   Ca,   Inc..   Hunt- 
ington Park,  $477,780. 

M.  ft  K.  Corp.,  San  Franclaco,  $484.- 
484. 

MacDonald,   Toung  ft  Nelson,   Ban 
Franclaco.  $5S8,10& 

Swlnerton  ft   Walberg,    San    Fran- 
cisco, $847,791. 

14-17— PUBUC  BUILDINGS 


22.26— RESIDENTIAL 
BUILDINGS 


8/14/47  •     14 

Low  and  Only  Bidders— Bide 

Referred  to  District  Attorney 
Seating  of  Stadium 
VALLEUO,  Calif..  Solano  County  The 

Vallejo  Stadium. 

Owner — Board    of   Bklucatlon   of    the 

Vallejo  Unified   School   District   of 

the    City   of    Vallejo,    Clarence   C. 

Price,  president;  John  R.  Alltucker, 

secretary,  640  Carolina  St.  Vallejo, 

Calif. 
Architect— Harry   J.   Devlns.   1012   J 

St,  Sacram«ito,  Calif. 
"Low  Bidder— Wallace  D.  Harklns,  406 
Sutter  St.    San    Franclaco,   Calif., 
$107,250. 

'Irregular  bid  as  it  was  not  accom- 
panied by  list  of  sub-oontractors. 

Complete  bids  were : 

Wallace  D.  Harklns,  San  Francisco, 
$107,250. 

Reck,    Angel   ft    Yoemans,    V«.lleJo, 
$111,338. 

J.  A.  Bryant.  Vallejo.  $129,850. 

Central  California  Construction  Co.. 
'  San  Francisco.  $131,973. 

I  Pacific  Coast  Builders,  San  Fran- 
cisco, $141,900. 

i  Carl  N.  Swenson  Co.,  Ban  Jose, 
$144  000. 

I     H.'  J.  RiUnger,  Vallejo,  $188,958. 

I     Moore   ft    Roberts,    San    Francisco, 

I  $178,680. 


5/14/47  •     84 

Arohlteot  Taking  Bida—Oue  May  27, 

8  P.  M. 
Reeidenosr 

ATHBOITON,  Calif.,  San  Mateo  Co. 

Owner— Withheld. 

Architect— Leslie  L  Nichols,  145  Ad- 
dison St.,  Palo  Alto,  Calif. 

Brick  and  redwood  exterior,  8  rooms. 
Plans  are  being  figured  by  the  fol- 
lowing contractors: 
Nichols  ft  White,  145  Addlsoiv  St, 

Palo  Alto,  Calif. 
A.   F.   Mattock   Co.,   212   aara  St., 

San  Francisco,  C^lf. 


Plans  by  owner. 

Well  rebabllitatioo  and  eUmtBatlon. 
The  work  Involves: 

(1)  remove  pump,  shooting  caatn^. 
placing  cement  plug,  pertessts 
pipe  and  replace  pipe  in  VOU 
No.  17; 

(2)  20  cu.  yds.  Lincoln  day  mud 
seal  In  place; 

(3)  200  hours  test  pumplnf ; 

(4)  18  chlorinators  In  plaoe; 

(5)  remove  and  replace  pumps  in 
wells  Nos.  9,  12  and  18; 

(6)  100  hours  swabbing; 

(7)  15  cu.  yds.  gravel  In  plaos; 

(8)  8  each  time  delay  relays  In 
place ; 

(9)  4  sand  traps  in  place; 
(10)  2  blowdown  pits  in  place. 


20.21— SOCIAL  A  RECREA. 
nONAL  BLDGS. 


Engineering  Section 


NEWS  INDEX 

Water  8upply  and   Sewage 

Disposal    Plants    81-32 

Bridges S3 

Dam*.  ReeerveIrs  and 

Dredging     _.... 

Docks,  Piers  and   Harbor*  . 
Park*,  Airport*  and 

Playground*    

Railroad*,  Subway*  and 

Tunnal*     

Electrio  Lighting  snd 

Tran*ml**len    LInss    

Sewer*     _ _. 

Qa*,  Water  and  Oil  Pipe 

Line*    . 


84 

86 

38 

d/ 

88 

38 

41 


PLANS  ON  FILE 


'^he  foHowIng   list  of  plans  snd  speclfloation*  for  construction 

yrojeots  ars  now  avallabis  for  Inspection  at  the  office  of  DAILY 

PACIFIC    BUILDER,   469   Tenth    Street,    San    Francisco 


Work 

Swine  and  Sheep  Bam 

Install   Laboratory   Equipment 


Location  Bid  Opening  Date 

Cow  Palace.  San  Mateo  Co.  5-20 

Inyokem  8-21 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


5/14/47  •     20 

Contract  Awarded— CPA   Approval 
Qranted— Work  SUrts  ImmsdIately 

Club  (Alter)  Coet  $30,888 

SAN  FRANCISCO,  Calif.  1000  CaU- 
for^l^  St. 

Owner— Pacific  Union  Club,  1000  Cali- 
fornia St.  San  Francisco.  Calif. 

Architect— Lewis  P.  Hobart,  538  Mar- 
ket St.,  San  Ftancisco,  Calif. 

Alterations  to  basement  kitchen  and 
to  first  floor  kitchen;  new  kitchm 
equipment. 

Contraotor— Swlnerton  ft  Walberg  Co., 
225  Bush   St.,  San   Franoleoo.  Calif. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

5/14/47  •     31 

Owner  Taking   Bid*— Due  May  22, 

2  P.  M. 
Well   Rehabilitation;   Spec.  1288 
MqCLELLAN    FIELD.   Calif..   Sacra- 
mento, Sacramento  County. 
Owner — Sacramento  Diatrlct  Corps  of 
Engineers,  War  Department.  Wright 
Bldg..  Sacramento,  Calif. 


33— 


BRIDGES 


6/14/47  •    M 

Owner  Taking   Bld»— DllS  Jun«  < 

2  P.  M. 
Steven*  Bridge  (Repair) 
YOLO  COUNTY,  Calif.  AOTOM  CMhO 

Creek,   five   miles   west  o(   Wood- 

land. 
Owner— State  of  California,  Dhrliioo 


SummerbeH 

Roof  Structurt  s 


WlM« 

y*ar 
iMlMlaf  for 
Holly's  m—4*, 

C«ff  ... 
tUMMIMILL 


1746  Thirtrrnth  Sinci 
Oaklnnd,  Californi.i 


T  W  ino  ..  l<  s 
ENtot  pri  s<> 


I  ro  \.j 


Bid  Opening  Date  Project  Noted  In  Issue 

0-14 —  1:00  P.1C — Fainting,   Roo<lng  and  Mtooellaneous  Repairs, 

Sitka.  Alaska  4-  T 

8-14— 10:80  A.M. — ^23  Apartment  Buildings,  Denver,  Colo.  8-  1 

5-14_  8  :OOP.M— Elementary   Sohool  Building.  Whlttler  4-80 

6-14 —  B:0OP.M — Dormitory    Building,  Claremont  5-  8 

5-14 —  — Office  Building        Vernon  5-  0 

5.14 —  2:0i>P.M.— SHeam    Gen«-ratlnif  ITnlt  Seatti'i.   V/ash.  5-6 

8-14 —  2  K)0  P.M— Painting  and  Repairs.  Albany,  Ore.  4-  8 

6.14—  8.-00P.M.— Painflng  and  Mlsosllaneous  Repairs.  CoWllls.  Wash.  4-  • 

6-14—  2 :00  P.M.— Painting  and  Repairs,  Shelton.  Wash.  ..  4-  t 

6-14—  2 :00  P.M.— Painting    and    Rspairs.  Tacoma.  Wash.  4.  0 

5-14 —  2 :00  P.M.— New  Medical  Building.  Yreka  5-  8 

5.14 —  1 :80  P.M.— School  Addition       La  Mesa  4-88 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  •  San  Francisco  •  GArfield  9110 


1999   Bvaat  Av«. 
San  FrsDciaco.  Calif. 
Pk<m«:GArfi«l<l9110 


...YABDS    AT... 
799   County   Road 
San  Carlo*.   Calif. 

Phant:   San  Carlo*  204 1-M 


907   Bonanza    RoatI 

Laa  Vaga*,  Navatla 

Phone:   La*  V«saa   1}44 


'For  a  Square  Deal  Call  O'Neill" 


ENGINEERING  PROJECTS 

6-14— 10:00  A.M.— <}radlng.  Paving      Sacramento 

5.14— 2 :00  P.M.— Grading  and  Surfacing,  Humboldt  County 

6-14—  2  KM)  P.M.— Bridge  Kern  County  < 

6-14 — 10  :OOA-M.— Grading  and  Paving,  Los  Angeles 

6-14 —  2:80  P.M. — Standplpe  Extension,  San  Francisco 

6-14 2:80  P.M. — Alemany  Blvd.   Improvement.  San  Francisco 

6.14 2:80  P.M. — Street  Improvement  (Portions  40th.  41st  and  42nd 

Aves.).  San  Francisco 
5.14—  7:80  P.M. — Industrial  Waste  Sewer  Line.  Modesto 

6.14 2 :00  P.M— Drydock  and  Overhaul  Plledrtvers.  San  Francisco 

5.14_]0 :00  A.M. — Orading   and    Paving.  T>)s  Angeles 
6-14— 11:00  A.M.— Bridge  Yakima  County,  Wash^ 


5-  • 

4-18 
4-18 
4-SO 
4-8S 
0-  S 

4-28 
4-80 
5-  0 
4-20 
8-  0 


SUPPLIES  AND  EQUIPMENT 


5-H 
5-14— 
5-1. 
5- 

5-1. 
5-14— 
5-1 
5- 

&-14— 
5-14- 


5 


It 


:00PM— Outlet    Pipe.    Missouri   Basil'    Project.   Nebraska 
■00  P.M.— Metering    Equipment.  Boise  Project,  Idaho 
;30  P.M.— Interior  Painting,   San  Francisco 

Modesto*  * 

Columbia  Basin  Project 

Los  Oatos 

Coallnga 
Rental.  Mendocino  County 


A-T^ 


:80  P.M. — Fire  Truck 
:00  P.M  — Helnf.   Bars 
:00  P.M. — School  Bus 
;00  P.M.— School  Bus 
;00P.M. — Dump  Truck 


OO  P.M.— Tampling  Roller  Rental  Pan   Frsnclsco 

OOP.M— Tark  Truck  Renlni         Sonoma  County 
00  P.M.-  Tark  Truck  Rental       Sonoma.  Napa.  Etc.  Cos. 
■30  AM  -Motor  Grader  Rental,   Amador,  Etc.,  Cos. 
00  A.M.— Shovel    Rental         Fresno 


8-  8 

5-  S 

6-  8 
8-  8 

8-  8 

8-  0 
5-12 
5-12 
5-12 
6-12 
8-12 


SUBXONIRACT  INFORMATION 


8-14—  2 
5-14—11 
2 
2 
2 
2 
2 
1 
1 


.VI 

5- 

5- 

5-1 

5' 

5-14— 

5-14— 


00  P.M. 

00  AM 
OOP.M 
00  PM 
:00PM 
:00P.M 
:00  PM 
:80  P.M. 
SO  P.M. 


—Painting  CorvsJlis,  Ore. 

—  Floor    Covering       Mare  Island 

— Retubing  Heating  Boiler?,  Etc..  Globe.  Arii. 

— Exterir.r     Painting.  Etc .  Phoenix.  Arts. 

-Sidewalk    and    curb  Kingman    Aris. 

—Plastic     Flaahlng,  Etc.  *         Tucson,    Aris. 

—Roof     Repairs  Slan   FranclSco 

, — Insulator  Bolter  Btqulpment,  San  JVancisco 

, — Cork,  Pinning  Spaces.  San  Francisco 


4-11 
4-20 
i-2i 
4-29 
4-28 
4-29 

6.  • 
»-  • 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417  SIXTH  ST. 


SAN  MANCISCO  1 


■Xkrs«k1f40 


RESIDENCE  STEEL  CASEMENTS 

Ib  24  typ«s  amd  sIms  recommended  by  the  Metol  Window  Institute 

s 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


•  Mofl^doyUeht 

*  R<rttsf  vwMMnon 


•  Easier  opening 

•  Scrfer  clooning 


•  Superior  weolti«r-fightnett 

•  Bettar  screening 


Why  use  ordinary,  old-fashioned  windows,  when  fnodern  Fenestra  Win- 
dows offer  you  all  these  plus  values?  Write  or  call  us  for  further  information. 


DETROIT    S,T  EEL     PRODUCTS 


^HU  Cs«Ml  HmM 
1S10  Ihrfy-ThlrtI  St.,  fnMryvin* 

OMiMIM  9t  CtfllV#fflMi 


Q^y&m^OH^ 


total  SaU«  04R<s 

940  Ru««  Bldg.,  235  Montgemsry  S». 

Son  Frendtco  4,  Callfemis 

thsnss  D««>glat  0t90 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY,  MAY  14.  1947 


I 


1 


of    Water    It«souro«a,    401    Publlo 
Worka   Bldg..  Sacnun«nto,  C&llX. 

8tat«  Bbiclneer— Bdw«id  Hyatt,  Pub- 
tto  Wonu  BldK-.  SwnmaMnto,  Calif. 

Repair  bridge  by  conatruetlBg  r«lii- 
fore«d  ccncreia  glrdar  spaaa  to  re- 
maining portion  of  the  old  bridge. 
The  work  InvolTta: 
(1)  160  cu.  yds.  remove  concrete; 

(3)  100  cu.  yds.  channel  excavation; 
(S)  400  cu.  yda.  atructure  excavation ; 

(4)  490    cu.    yda.    claae   A   portland 
cement  concrete; 

(B)  460  lln  .ft  concrete  railing; 

(•)  2780  Iba  mlacellaneoue  iron  and 

ateel; 
(7)  26B0  lln.  ft.  furnish  steel  piling; 
<g)  8S  each  drive  steel  pllea; 
(•)  7  each  steel  pile  spllcea; 

(10)  120  cu.  yds.  rlpray  (broken  con- 
crete); 

(11)  100,400  lbs.  furnish  bar  reinforc- 
ing steel; 

(12)  100,400  lbs.  place  bar  reinforcing 
ateel; 

(13)  Jacking  operations; 

(14)  miscellaneous  Items  of  work. 
Specifications  obtainable  from  the 

above  office. 


e/14/47  •    88 

Owner  Taking  Bld»— Due  May  27, 

8  P.  M. 
Bridge  (Widen) 
SOLANO  COUNTY,    Calif.    At   Miner 

Slough  bridge,  about  12  miles  north 

of  lUo  Vista. 
Owner— State  Division  of  Highways, 

Paul  O.  Harding,  district  engineer, 

1200  N.  Center  St.,  Stockton,  Calif. 
Plans  by  engineering  department  of 

owner. 
Widen    approach  'spans    of    existing 

bridge. 

The  work  Involves: 

(1)  remove  portions  of  existing  bridge 

(2)  25  cu.  yda.  structure  excavation; 
(8)  0.5  M  ft  b.m.  furnish  Douglas  fir 

timber; 

(4)  8  M  f t  b.m.  framing  and  placing 
timber ; 

(6)  6  cu.  yds.   class   B  portjUmd   ce- 
ment concrete;  \ 

(0)  4  tons  plant-mixed  surfa^iQf. 
A  part  of  the  lumber  in  connection 

with   item   4  and   one  keg   of   double 

grip  spikes  will  be  furnished  free  of 

cost  to  the  contractor. 
SpeclflcaUons  obtainable  from  the 

above  office. 

34— DAMS,  RESERVOIRS  & 
DREDGING 

5/14/47  •  84 

Owner   Taking    Bids — Due    June  2, 
Noon— 'Dredging  and   Filling 

SAN   MATEO   COUNTY.   Calif.     Ad- 
joining Port  of  Redwood  City. 

Owner — L^esllc  Sail  Co..  Newark,  Al- 
ameda County,  CUit. 

Consulting    Enstr— B.     C.     Alnn,    4C0 
Montgomery  3t.,  San  Francisco. 

c.y.    dredging    aud 


denae  select  aU-heart  structural 
grade; 

(7)  412A  Iba.  mlacellaneoua  iron  and 
metal; 

(8)  120  lln.  ft  pipe  handrail; 

(9)  2  each  18-in.  headgatea; 

(10)  1  each  24-ln.  headgate; 

(11)  88  lln.  ft  18-ln.  corrugated  metal 
pipe; 

(12)  26  lln.  ft  24-ln.  corrugated  metal 
pipe; 

(13)  101  lln.  ft  metal  bin-type  retain- 
ing wall ; 

(14)  488  cu.  yda.  heavy  atone  riprap  ;^ 
(16)  4  cu.  yds.  rubble  masonry. 

Specifications  obtainable  from  the 
above  office. 


37—    RAILROADS,  SUB- 
WAYS  &  TUNNELS 


8/14/47  "      87 

Owner  Taking  BIda— Due  June  11, 
2  P>  M. 

Traffic  llanee  and  Treetie 

OAKLiAND.  Calif..  Alameda  County. 
Between  Toll  Plasa  and  dlatrlbu- 
tion  structure. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, i»ubUo  Worka  Bldg.,  Sacra- 
mento. Calif. 

About  0.9  mile  additional  traffic  lanes 
of   cruaher  run   baae  and  aaphalt 
concrete  and  conatnictlng  a  timber 
treatla 
The  work  involves: 

(1)  remove  exist  timber  treatle; 

(2)  25  cu.  yds.  remove  cone. ; 

(3)  clear  and  grubb; 

(4)  20,000  cu.  yds.  rdwy.  excav.; 

(5)  260  cu.   yda   struct   excav.; 

(6)  45,000  sta.   yds.   overhaul; 

(7)  7,200  tons  Import  borrow; 

(8)  develop  water  supply  and  fur- 
nish   water   equip; 

(9)  700  M  gals,   apply  water; 

(10)  49  sta.  finish  rdwy.; 

(11)  2,100  cu.  yds,  spread,  compact 
and  shape  salvaged  shoulder 
mtl. ; 

(12)  11,000  tons  crusher  nm  base; 

(13)  17  tons  liq.  asph.  SC-1  prime 
coat;  _   ^ 

(14)  18  tons  liq.  asph.  SC-8  seal  coat; 

(15)  220  tons  screenings  seal  coat; 

(16)  860   tons  plant  mix  surf.; 

(17)  3,000  tons  asph.  cone  leveling 
course ; 

(18)  1,600  tons  asph.  cone,  type  A  aurt 
course; 

(19)  280  lln.  ft  raised  bars; 

(20)  84  cu.  yds.  class  A  Port  cem. 
cone,  structs. ; 

(21)  14  M  ft  B  M  treated  Doug,  fir 
timber; 

(22)  2.6  M.  ft   BM.   itdwooa  timbjr; 

(23)  21  M  ft  framing  and  place  sal- 
vaged caps  and  stringers; 

(24)  6.780  lin.  ft  furnUh  Doug,  fir 
piles ; 

(25)  48   each   drive  Doug,   fir   piles; 
I  (28)  60  lln.  ft     12  In.  CMP  16  gage ; 


|0.«Br  (•)  885;  total.  810je7.»8. 

J.  Heory  HarHs.  Berkeley,  (1) 
»La8:  (2)  81.80;  (8)  81-87;  (4)  84.26; 
(6)  |0.»«;  («)  8113  J  total,  #14,120.98. 

5/14/47  •       40 

Owner  Taking  Bide— Due  June  11, 
8  P.  M. 

Bridge  and  Qradinn 

SANTA  CRUZ  COUNTY,  Calif.  Green 
Valley  Rd.,  between  Freedom  and 
HolohaA  Rda 

Owner— Bute  of  California.  Dlvlston 
of  Hii^ways,  Public  Woriu  Bldg^ 
Sacramento,  C^alif. 

State  Highway  Engineer— O.  T.  Mo- 
Coy,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.5  mile  grading  and  surfacing 
with     plant -mixed    surfacing    on 
crusher  run  baae  and  constructing 
a  reinforced  concrete  brtdge- 
The  work  involves: 

(1)  12  cu.  yds.  remove  cone.; 

(2)  clear  and  grubb; 

(8)  7,000  cu.  yda  rdwy.  excav.; 
(4)  700  cu.  yda.  struct  excav.; 
(6)  176  ea.  yda  ditch  and  channel 
excav. ; 

(6)  3,200  cu.  yds.  import  borrow; 

(7)  develop  water  supply  and  fur- 
nish water  equip.; 

(8)  300  M  gato.  apply  water; 
(»)  28   sta.   finish    rdwy.; 

(10)  8,800  tons  crusher  run  base; 

(11)  20   tons    liq.    asph.  SC-1    prime 
coat  and  pene.  treat; 

(12)  6    tons    liq.     asph.     SC-2    pene 
treat ; 

(13)  3  tons  asph.  emulsion  paint  bind- 

(14)  1,100  tons  plant  mix  surf.; 

(15)  470  cu.  yda  class  A  Port  cem. 
cone,    structs. ; 

(16)  96  cu.   yda  class  A  Port   cem. 
cone,  footing  blocks; 

(17)  216  lin.  ft  cone,  railing; 

(18)  10  each  monuments; 

(19)  14  each  guide  posU; 

(20)  26  lln.  ft  12  in.  reinf.  cone,  pipe 
stand,  strength; 

(21)  26  lln.  ft  18  in.  CMP  16  gage; 

(22)  1  each  spillway  assembly; 

(23)  20  lin.  ft  8  in.  CMP  down  drains 
16  gage; 

(24)  62  lln.  ft  salvage  exist  pipe  cul- 
verts; 

(26)  8  each  adjust  rainboles  to  graas 

(26)  82,600     lbs.     furnish    bar    reinf. 
steel; 

(27)  82,600  lbs.  place  bar  reinf.  steel; 

(28)  2   each    frames    and    covers    for 
drop  Inlets. 

Specifications  cbtalnaMe  from  the 
above  offica 
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Approx.    I.OW.OCjO 
filling  for  rait  beds.  \k*^>  ov  hu-  i<-     **  •"•  ^— «    -~  b— »- 

Plans  and  Rpeclflcations  obtalnablo  I  (27)  SO  lln.  ft  18  In.  CMP  16  gage 

from  the  office  of  llie  ccnpultlng  en-    /o«\  tAinn    \>>«     ti^r    relnt.    sleet 

glneer  upon  deposit  of  (16.00. 


6/14/47 

l.«w  and  Only  Biddere 

Street  Imp.;  Ree  2800      Coot  82204.29 

SAC:RA.MENT0.  Callf.,  Sacramento 
County.  Alley  between  Capitol  Ave. 
and  N  Street  from  2lBt  to  22nd  St. 

Owner  —  City  of  Sacramento.  H.  G 
Denton,  city  cierk,  City  Hall.  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  city  hall, 
Sacramento.  Calif. 

Low  BMder— E.  F.  Hilllard,  1866  4Srd 
St,    Sacramento,   Calif.,   82204.26. 
Work  Involvea: 

(1)  145  c.y.  excav.  and  grading; 

(2)  8    gutter   draina    cut   No.    11    to 
place ; 

(8)  18  l.f.  6-ln.  VI  sewer  pipe  to  place 

(4)  2  manholes  complete  to  constr  : 

(5)  16    %x6-in.    x    20-ft     expansion 
Joint; 

(6)  120  cy.  8-in.  concrete  pavement, 
early  hardening,  to  place. 

Total  bida  May  9  were: 

(A)  E.  F.  Hilllard,  Sacramento,  Calif., 
12904.25. 

(B)  A.  Teichert  and  Son  Inc  82288.00. 

(C)  L..  O.  Lientz,  Sacramento,  Calif., 
(2250  25. 

Unit  prices  were: 
(A) 
..  8  1-88 
„  17.60 
^  1.76 
„  66.00 
2.76 
..    18.70 


(7)  21  fire  hydrants; 

(8)  1  Job  sterliaatlon  of  additions  to 
water  distribution  system. 


5/14/47  •     41 

Low  and  Only  Biddere 

Water  Unee  (InaUII)         Ceet  tU8« 

OAKLAND,  Calif.,  Alameda  Oovaty. 
Foot  of  18th  Ava 

Owner — Oakland  Board  of  Port  Com- 
missioners, A  H.  Abel,  secretary, 
Room  73,  Grove  St  Pier,  Oakland, 
Calif. 

Plana  by  engineering  department  of 
owner. 

Low    Bidder  — Conduit   Conatruetlon 
Co.,  3610   Peralta,   Oakland.   Calif.. 
(283& 
Monterey    County    Plumbing    Co., 

Oakland.   C^allf   ,at    82863,    aubmitted 

only  other  bid  May  12L 


(D™ 

(2).... 

(8)-. 

(4). 

(5)... 

(«)- 


(B) 

8  1.60 

17.00 

2.00 

70.00 

2.76 

1&76 


(C) 
I  1.66 

nM 

1.76 

2.76 
18.98 


Sab-Contract 
hformatkni 
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Serial 


6/14/47 

Lew  and  Only  Biddere 

Dredging  of  Turning  Basin; 

No.  04-203-47-7S 
RICHMOND,  Calif.  Contra  Costa  Co. 
Terminal    No.    1,    Richmond    Inner 
Harbor. 

Owner — San  Franclaco  District  Corps 
of  Bogineers,  War  Department  74 
New  Montgomery  St.  San  Fran- 
cisco, Calif. 

Plans  by  owner. 
Bids  were  taken  as  follows: 

(Alt  1)  60,300  cu.  yds.  rdeglng  (1  ft 
allowable  overdepth) ; 

(Alt  2)  76,000  cu.  yds.  dredging  (2  ft 
allowable  overdepth). 

Low  Bidder— San  Francisco  Bridge 
Co..  602  Market  St,  San  Francisco, 
Calif.,  (1)  80.315.  total  317,784.60; 
(2)  10.26.  toUl  J19.780. 
Other  bids  submitted  May  13  were: 
Healy  -  Tibbltts    Construction    Ca, 

San  Francisco,  (1)  no  bid;  (2)  80.486, 

total  885,840. 
Johnson  -  Western    Co.,    Alameda, 

Calif..     (1)     80.64.    total    886,082;     (2) 

fO.69.  total  844.840. 

"     Olympian  Dredging  Co.,  San  Fran- 

claoe,  (1)  no  bid;  (2)  88.51,  total  848.- 

88a 


(28)  14,100    Vbs.    bar    reinf.    steet 

dpeclficstions  obtainable  from  the 
above  office. 


40->     STREETS  AND 
HIGHWAYS 
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PARKS,  AIRPORTS  St 
PLAYGROUNDS 


8/14/47  •     88 

Owner  Taking   Bids— Due  June  4, 

2  P.  M. 

Park   Improvementa 

MONTBVREY  COUNTY,  Callf.  Pfeiffer 

Big  Sur  SUte  Park. 
Owner— SUte  of  California.  Dlvlaion 

of    Water    Resources,     Room    401, 

Public    Works    Bldg.,    Sacramento. 

Calif.  _  ^ 

State  Engineer— Edward  Hyatt  Pub- 
lic Works  Bldg.,  Sacramento,  C^lif. 
The  work  Involves : 

(1)  8816  cu.  yds.  exeavaUon; 

(2)  88  cu.  yds.  daaa  A  Portland  ce- 
ment concrete;  ' 

(8)  888  cu.  yda  claaa  C  Portland  oe- 

ment  concrete; 
(4)  8460  Iba.  reinforcing  steel; 
(6)  1.6  M  ft   b.m.   redwood   lumber. 


6/14/47 

Low  and  Only  Bidders 

Street   Improvement         Cost  97,2n^e 

.\NTIOCH.  Calif..  Contia  Costa  Co. 
10th  St.  between  L  and  O  Sts. 

Ovvner  —  City  of  Antloch.  M  V. 
Jones,  city  clerk.  City  Hall,  An- 
tloch.   Callf.  ^,^^   „^ 

Englneer-^ohn  S.  Bates.  3184  Eton 
Ave..    Berkeley.    Callf. 

Includes  ftreet  excavating,  fllllnf, 
and  grading,  providing  and  placing 
to  a  depth  of  12-ln  imported  bor- 
row as  foundation  material  and 
crusher  run  taso  to  a  depth  of  6-m. 
and  surfacing  a  24-ft.  wide  strip 
with  srmcr  coat  surface,  and  the 
application  of  penetraUon  oil 
treatment  tc  the  7-ft  shoulders 
constructed  as  part  of  the  work 
on  either  hide  of  the  paved  street, 
snd  I  he  grading  and  paving  neces- 
sary  tt    Join    together   O    St    with 

50^  St. 
Low    Bidder  —  Oliver    De    Silva,    848 
Laurel.  Alameda,  Calif.,  87288.46. 
Work   ir.volves: 

(1)  1129  cu.  yds.  street  excav.,  plac- 
ed in  fill; 

(2)  1421  cu.  yds.  street  excav.,  dis- 
pose   a<«    directed ; 

(5)  1987  tons  imported  borrow  foun- 
dation   material ; 

(4)  1080  tone  cruaher  run  base; 

(6)  2944  sq  .yds.  armor  coat  sur- 
facing- 

(6>  3.4  tons  penetration  oil  treat- 
ment on  fhoulders. 

Complete  bids  submitted  May  12 
were: 

Oliver  De  Silva,  Alameda.  (1)  80.22; 
(2)  80.75;  (8)  80.96:  (4)  82.22;  (6) 
10.54:   (6)  826;  total,  17268.48^ 

Sheklon  Oil  Co..  Suisun.  (1)  80-80; 
(2)  80.76;  (8)  8140:  (4)  88.26;  (5) 
90.86;  (6)«888;  total.  19764.66. 

Asta  Omstruction  Co.,  Rio  VUta, 
(1)  80.40;  (2)  81;  (8)  8180.  (4)  18.06; 
(6)  80.82;  (6)  386  total.  88081.98. 

Excavators.  Inc..  PltUburg.  (1) 
10.40;  (2)  81;   (3)  81.75;    (4)  88.08;   (6) 


6/14/47  "  ..*® 

Owner  Taking  BIdoe    Due  jMne  H, 

2  P.  M. 
Grading  and  Surfacing 
SACRAMENTO  COUNTY.  Calif.  Mar- 
coni Ave.,  between  Howe  Ava  and 

Fair  Oaks  Blvd.  ,  ^ 

Ownei^-State  of  California,  Division 
of   Highways.   PubUc  Woiks  Bldg.. 
I     Sacramento.  Cam.  „-,««! 

State  Highway  «taglnee^-0.  T.  Mc- 
<3oy.  Public  Works  Bldg..  Sacra-  ^ 
mento.  Calif. 
About  4.7  mUes  grading  and  con- 
structing crusher  run  baae  and  ap- 
plying plant-mix  surfacing,  armor 
ooat  and  penetration  oil  treatment 
The   work   Involves: 

(1)  clear  and, grubb; 

(2)  7,000  cu.  yds.  rdwy.  excav.; 
(8)  240  cu.  yds.  struct  excav.; 

(4)  develop  water  supply  and   fur- 
nish water  equip.; 

(5)  800  M  gals,  apply  water; 

(6)  finish  rdwy 


5/14/47  •     40 

Owner  Taking  New  Bide— Due  May 
37,  4  P.  M. 

Junior  College  Site  Work 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Stockton  Junior  College,  N.  Pacific 
Ava 
,  Owner— Stockton  Unified  School  Dis- 
trict Andrew  P.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Lindsay  Sta,  Stockton,  CaUf. 

Architect— Mayo  &  Johnson,  306  Ex- 
change Bldg.,  Stockton,  Calif 

Civil  Engineei^H.  C.  Holman,  633  N. 
Central  St.,  Stockton,  Calif. 

Electrical  Engineer— Taylor  &  Wil- 
liamson, 656  81st  St,  Oakland,  Calif. 

Includes  grading  and  leveling  and 
sewer  lines. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 

5/14/47  •  41 

Owner  Taking   Bids — Due  June  9,   10  • 
A.  M. 

Water  Supply   Line   (Install) 

SAN  FRANCISCO,  Calif.  Oolian 
Gate  Park 

Owner  —  Park  CommlFtion  of  Clly 
and  County  of  San  Francisco,  Ju- 
lius Ll  Gir«>d,  Supt,  Mcl^ren  Lodge 
Golden  Gate  Park,  Fell  and  Stan- 
yan  Sts.,  San  Francisco,  Calif. 

Plans  by  Owner. 

Installation   of   water   supply   line   tc 
the   Oriental   Tea  Garden. 
Specifications  obtainable   fron\   tho 
ab4we   offica 


NEWS  INDEX 

Mlsc  Supplies  A  Materiale  _ 
Machinery  and  Equipment  — 
Sub-Contract   Information   — 
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42— MISC   SUPPLIES   AND 
MATERIALS 

5/13/47  42 

Cable — Bid  Opening  Extended  From 

May  12  to  May  21 

YAKIMA  PROJECT.  Waahington. 
—Until  May  21,  2  P.  M.,  bida  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Inv.  B-S3,818-A  for  cable. 
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5/14/47  • 

Owner  Taking  Bide— Due  May  27, 

2*1S  P.  M. 
Additional  Water  Lines;  Spec.  1288 
NEAR  OGDEN,  UUh,  Weber  County. 
I     Utah  General  Depot 
Owner — Sacramento  District  Corps  of 
I     Engineers.  War  Department  Wright 
I     Bldg.,  Sacramento,  Calif. 
Plans  by  owner. 

Additional  water  lines  for  fire  pro- 
tections in  open  storage  areas. 
The  work  Involvea 


(7)  20,000  tons  crusher  run  *>»■••        (j)  2000  lln.  ft  6-in.  east  Iron  pipe  in 
(8)45    tons    liq.    asph.    8C-2    pena  p,^^. 

treat;  .'in\  18,800  lln.  ft  8- in.  cast  Iron  pipe 

in  place; 

3780  lin.  ft  10-in,  caat  Iron  pipe 
in  place; 
5  6-in.  gate  valvea; 

(5)  9  8-ln.  gate  valvea; 

(6)  2  10-in.  gate  valves  r 


(10) 
(11) 
(12) 


(9»  200   tons   sand    prime   coat    and 
pena  treat; 
So  tone  %  X  %  to.  acreentogs, 

armor   coat ; 
296  tone   %   in.  x  No.  6  acreen- 
inga,  armor  coat: 
190  tons   hi   in.x   No.  10  screen- 
ings, armor  coat; 

(18)  34    tons    Uq.   aapfc.    SC-1    prime 

76   tons   liq.    asph.    SC-O   aiynor 

co»t;  ^^^ 

13  tons  asph.  plant  bmden; 

6J00  tons  plant  mix   surf.; 

10  cu.   yds.   claaa  A  Port   cem. 

cone,  atructs. ; 

860  Ibo.  bar  r^nf.  ateel;' 

Sa  Un.  ft  10  in.  16  gage  CMP : 

64  lln.  ft  12  In.  16  gage  CMP; 

6  lln.   ft  16  to.  18  gage  CMP; 

18  Ita.  ft  18  to.  16  gage  CTMP; 

380  lln.  ft  8  in.  pUta  cone,  pipe; 

839  Ita.  ft  relay  salvaged  ccoc. 

and  CMP  culverta 
(94)  66  Ita.  ft  10  in.  plato  cone,  pipe; 
(96)  84  Un.  ft  12  in.  plato  cone,  pipe; 

(26)  8  Ito.  ft  18  in.  plain  cone,  pip; 

(27)  339    lin.   ftO.    salvage   exist   pipe 
culverts ; 

Specif  if  at  Ions  obtalnslle  from   the 
above  offica 


(2) 
(8) 
(4) 


(14) 

(15) 
(16) 
(17) 

(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(28) 


Gamerston  &  Green  Lumber  Co. 

WfcolMole  Olid  Jobbing  Yards 
LUMIER  -  TIMIERS  -  TIES  -  FIR  -  REDWOOD 
•   PONDEROSA  -  SUGAR  PINE 

Urn  Proeeltco— ItOO  Aray  St.  Oaklaarf— 2001  Uvia«sfo«  S«. 

4Twafer  1300  ftfflleffl  4-1  ••< 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


ACME 
EQIIPMEIT  CO. 

Emgin*eT3   *   Manufacturen 
DESIGNING .  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     -     HOISTS 
STANDARD  CONVEYORS 

Gravity     -     Power 


Omui 
Sprockets 


Pull^  •  Belts 
Beerings 


FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Francisco  7 

Phone  BXbrook  IMO 
BXbrook  1792 


tNSTALLATIONS  OP 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

''N0t  Hmw  CUmp  But  How  GoodT' 

253  MINNA  STREET 
Phome 
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OBntered  as  Second  Class  Matter, 
luly  25,  1907,  at  the  poet  office  In 
Ban  Francisco,  Calif.,  under  the 
Act  of  March  8.  1M7.) 

CowTlght  1M5  by 
F.  W.  Dodge  Corporation 


'FrancUco.   Calif.,   at    (1)   I7.S8.   total       OrtnneU   Co..    (1)    |T.a8:    (>)   $6.0«: 

iSSl".   (2)  ^  total  tllKJ.  (8)   »«T0,   2%  50  days:  40  days  deUvery. 

1(4)    115.    (8)    S«2.    toUI   $8285.18.    ■"»>- I  ,     ^ 

mitted  low  bid  May  12  to  the  offices  ,5/14/47  •• 

of  Blackle  h  Wood,  engineer  for  the    Water  Meters— Cew  and  Only 

Nevada     Irrigation     DUtrtct     (Grass  f  t**^*™   .  ^^to^^   ^-ii#     M«n»..n« 

Valley.    Calif.).    544    Market   St..    San  SAN  FRAJICISTO.  <^llf •-^•pti^^ 

Francisco    4.    Calif.,     for    'urnUhlng  M«t«r  Co    32o  Jtorket  St..  Ss^B^^ 

steel    pipe    and    accessories    required  cisco,  Calif ..  at  m«:  2%  80  days    80 

for  thS   outlet   works    at    the  Scotts  d^y  delivery  submitted  low  bldMay 


F^at  Dam  of  the  Nevada  Irrigation 
1  District  as  follows: 

(1)  888.5  lin.  ft.  36- In.  dipped  steel 
pipe  of  ^  plate  with  bell  and 
spdgot  Joints; 

(2)  8  each  couplings  for  88-ln.  I.D. 
pipe; 

(8)  lump  sum.  one  88xS0-ln.  x  10-ft 
10>in.  pipe  wye; 

(4)  lump  sum,  5  steel  ladder  rungs; 

(5)  lump  sum.  steel  door. 
Montague    Pipe   St    Steel    Co.,    San 

Francisco,  at  (1)  $9.93,  total  $5843.80; 
(2)  $80,  total  $270;  (3)  $875.  (4)  $80. 
(5)  $40,  total  $7058.80,  submitted  only 
other  bid. 


12  to  Purchaser  of  Supplies  M  H 
Oerry  270  City  Hall,  Ban  Francisco, 
Calif.,  under  Bid  No.  8884  for  fur- 
nishing and  delivering  100  1-lnch 
water  meters  for  San  Francisco  Wa- 
ter Department. 

PitUburgh  ICqultable  Meter  Co.. 
San  Francisco,  at  $80^0;  net  80  days; 
60  days  delivery,  submitted  only  oth- 
er bid. 


etc.,     f.o.b.     shipping    point    and/or 
Taklma,  Wash. 

Specifications  obtainable  from  the 
above  office. 
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5/14/47  •  W 

Dump  Truck  Rents! — Bids  Wanted 

EURBKA.,  Cslif..  Humboldt  Co.- 
Until  May  19.  2  P.  M..  bids  'vill  be 
received  by  the  State  Division  rf 
Hlghwaya,  O.  F.  Htllesoe,  District 
Engineer.  546  W.  Wabash  Avenue. 
Eureka.  Calif.,  for  rental  of  ohe  3'/ij- 
to  4%-c.y.  dump  truck  for  approx. 
240  hours'  use. 

Specifications  obtainable  from  the 
ub«jve  office. 


RECORDED 
NOTICES 


BUILDING  PERlMrrS 

Applications 


8AN   FRANCISCO 


SUB-CONTRACT 
INFORMATION 


5/14/47  •     42 

Pipe— Contract  Awarded 

PARADISE,  Calif..  Butte  Co.— 
Annco  Drainage  A  Metal  Products, 
Ina,  7th  and  Parker,  Berkeley,  Calif., 
at  $9886.50,  submitted  only  bid  and 
awarded  contract  May  7  by  Paradise 
Irrigation  District,  UlUan  Compton, 
secretary.  Paradise,  Calif.,  for  fur- 
nishing pipe  as  follows : 

(1)  8200  ft.  10- in.  O.D.  No  .10  gage 
spiral  welded,  dipped  and  wrapped 
p3pe,  40-ft.  lengths; 

(2)  8800  ft.  12-ln.  do; 
(8)  1800  ft  8-in.  do. 
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5/14/47  • 

Steel   Pipe  and  Accessories 
Cow    and   Orly    Bidders 

SAN  FRANCISCO,  Calif.— Western 
Pipe  A  Steel  Co.,  200  Bush  St.,  San 
FranclRco,  Calif.,  at  (1)  $6.46;  total 
$27,732.78:  (2)  $6.08.  total.  f24,S07.84 : 
(3)  $123;  (4)  $1290;  grand  total.  $51,- 
463.62  Hulimitted  low  bid  May  12  to 
the  offices  of  Blackle  A  Wocd.  on-  ■ 

j^neeni    for    the    Nevada    Irrigation  |  ■« 

District    (OraM    Valley.    Calif),    541    5/14/47 

Market   St.   San   Francisco    1.  Calif .    Moving  Warehouse 

for  furnishing  steel  pipe  and  accej-  I  Low  and  Only  Bidders 

sorles    ref4Uired    for    tbc    siphons    en  '     SACRAMENTO.  Calif..  Sacramento 

the  Combe-Ophir  Canal  of  the   Ne     Co.— H.  W.  Robertson.  2917  T  St.  Sac- 

vada    Irrigation    District   aa   follow;* .  |  ramento,  at  $15,877,  aubmitted  low  bid 

(1)  4293  l.f.  36- in.  dipped  and  soil-  Blay  13  to  the  Sacramento  District 
proofed  ateel  pipt  of  3/16  plats  Corps  of  Engineers,  War  Department 
with  be:i  and  spieot  JoinU:  I  Wright  Bldg..  Sacramento,  Calif.,  un- 

(2)  3998  !.f.  i3-inc*»  do:  Ider   Spec.   470-0   for   moving   a   steel 

(3)  lump  sum.  3  air  vents  complete  .  warehouse  (90x140  ft)  from  Sacra- 
wlth  connections  •  '  mento  Redistribution  Center  at  West 

(4)  5  blow  -  off  and  manhole  units,  Sacramento  to  Sacramento  engineer's 
complete.  |yard  at  Brytes  Bend  on  Sacramento 

Montague    Pipe   A    Steel    Co..    San    River  near  Sacramento,  Calif. 
Francisco,    San    Francisco,   Calif.,    at  j     Complete  bids  were : 
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5/14/47 

Liquid  Asphalt 

Lew  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.  —  The  following  submitted  bids 
May  9  to  State  Purchasing  Agent 
Sacramento.  Calif.,  for  liquid  aspnalt, 

QUO.  81191,  REQ.  13351: 

85  tons  MC-3  liquid  asphalt  with 
nostrip  added;  60  tons  MC-8  liquid 
asphalt  without  nostrip  added,  de- 
livered Upper  Lake  and  Middleton. 

Standard  Oil  Co.,  Item  2,  total  $750, 
f.o.b.  Richmond. 

John  C.  Spoletta.  toUI  $2408.75;  dls- 
oount  ^  of  1  per  cent  30  days. 

Sheklon  Oil  Co.,  on  85  tons  only, 
total  $1870.55. 

Close  Building  Supply  Co.,  total 
$2471.25. 

QUO.  61206,  REQ.  62420: 
'    6000  gallons   diesel  engine  fuel  oil. 
state    tanks   or    barrels    at 
jna.lnt«nano«    ymrd     or    ven- 
dor's plant,  Sliulera. 

Tklewater  Associated  Oil,  $.0885; 
awarded. 

Shell  Oil  Co.,  $.0685. 
QUO.  61069,  REQ.  13356: 

6000  gallons  diesel  engine  fuel  for 
diesel  tractors,  graders  and  trucks, 
delivery  to  maintenance  stations  at 
Uklah,  Wllllts  and  Laytonvllle. 
Standard  Oil  Co.,  total  $810. 
The  Pioneer  Co.,  Uklah,  $625; 
awarded. 

Tidewater,  Union  Oil  and  Shell  all 
bkl  $810. 


(1)  $9.60.  total  $9C<2;  (2>  $9.15.  total 
$36,583;  (3)  (4)  no  bids:  total  $4£.- 
C5,  submittw!  ci<ly  other  bid. 

43— MACHINERY  AND 
EQUIPMENT 
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H.  W.  Robertson,  Sacramento,  $15,- 
877. 

Central  California  Construction  Co., 
San  Francisco.  $16,973. 

William  B.  Wlllett  Co.,  San  Fran- 
cisco, $20,553. 

Continental  Construction  Co.,  Sac- 
ramento. $21,626. 

M.  A  K.  Corp.,  San  Francisco,  $22.- 
456. 

Lawrence  Construction  Co..  Sacra- 
mento, $24,705. 
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5/14/47 

Brake  Blocks 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing   submitted    bids    May    12    to 
Purchaser  of  Supplies  M.   H.  Oerry,  j  B/14/47 
270  City  Hall,  San  Francisco.  Calif..    Chain   Link    Fencing 
for    furnishing    and     delivering    886    Bids  V«/anted 

pieces    brake    blocks    for    Municipal  i     SAN   FRANCISCO.   Calif.   ~  Until 
Railway:  'June   9.    IC    A    M..    bids   will    oe   re- 

Motor  Parts  Co..  (1)  $0.85;  (2)  $2.87;  ,celved    by    the    Flark    Commlssloneis 
(3)  $1.98:  (4)  $2.31:  (5)  $1.60;  (6)  $2.87;  'of  the  City  and  County  of  6an  Frar.- 


(7)    $8.26;   2%   10th   prox   5  days'   de-    cisco,    Julius    I..    Olrod.     Supt..    Mr- 


,  livery. 

Chanslor  A  Lyon.   (1)  $1.10;   (2)  no 

bid;    (3)    $2.27;    (4)   $2.66;    (5)    $1.88; 
,(6)    $8.70;    (7)    $2.99;   2%   80  days;   80 

days'  delivery. 
i     Charles    W.    Carter   Co.,    (1)    $0.43; 

(2)    no   bid;    (S)   $2.85;    (4)    $2.80;    (5) 
j$2;    (6)   $2.80;    (7)  $3.40;   1%   30  days; 

46  days'  delivery 


Laren     Lodge,     Golden     Gate     Park 
Fell    and    Stan  van    Sts.,    San    Fran- 
cisco,   Caltf.,    for    renewal    of    chain 
link  fencleg  at   the   S.   F.   Zoological 
Gardens,    San    Francisco. 

Specifications   obtainable   from   th»» 
above  office. 


ALTER  offices.  $1000:  520  Sixth  St; 
owner    and     contractor.    Phoenix- 
SlntDton    Co.   premisee. 
ALTER  store.  $500;  1232  Noriega  St; 
owner,  A  Bargioni,  prem;  contrac- 
tor,  Henry    Doelger   Bldr,   320   Ju- 
dah   St 
DWELLING,    1-story    framo.    $8000; 
NW  Persia   50  S   Mjnlcb ;   ownerj, 
L    and    America    Buonaccorsl,    937 
Pine     St;     contractor,    J    Eounac- 
corsi.  201   Aniazcn  Ave. 
ALTER  apts.  $830:  1C17  Do  Haro  St; 
owner  aud  builder,  John  Kunakoff 
premises. 
DWELLING.    1- story    frame.    $5800; 
NW  Cor  Belle   Ave   and   Chester; 
owner  and  buHder.  C  R  Haley,  1994 
Oakdale. 
AJJTOR    dwelling,     $100;    h5    Grand 
View    Ave;    o\vn»r.    J   and    Sylvia 
Andrade.  pren-.l8es. 
ALTER    dwelling.    $1/50:     1324    ISth 
Ave-    owner.   E   L  Wa.llace.  prem; 
contractor,  Fred  S  Hail,  l^fiO  Mis- 
sion St 
ALTER    delicatessen,    $800:     2545-49 
Ocean   Ave;  owners,  W  and  Helen 
M«ddleton.  2679  17th  Avo.  contrac- 
tor, Carrio  A  Guutler,  365  Ocean. 
ALTER    dv/elllng    snd     store.     $750, 
1620    Laguna   St     owner,   P   Rlch- 
ichl,    prem;    contra::tor,    S    Handa 
1864  Sutter  St. 
ALTER  apts.  S600;  1666  EJdy  Street; 

owner,    Leslie    Ancoin.    premises. 
DWELLING.    1-atory    frame.    $6500; 
N  DeLong   100  W  Crystal;   owner, 
G  nnd  Norma  Beptinta,  142  DcLong 
St;    contractor,    W    R    Josey,    142 
DeI..ong  &l. 
.«1.TER  apts.  J3000;  940  Pine  Street; 
owner,     Baldwin,     prem;     contrac- 
tor, Chtt  Doi;asc  Co.  1579  42nd  Ave 
ALTER  offices,   $«)00;    II64   MarRei , 
owner.    Callf    Metal    Trades    Assn, 
Premises;     contfactor.    F    S    Mar- 
shall,  909   Ashbv.ry   St 
STORES,    iBtcry    frame,    $6000;    N 
Taraval  St  67.8  E  2t8h  Avo;  owner 
E  and  L  Phillips.  South  Ran  Fran- 
cisco;  architect   C   A   Borger.    309 
Valencia    St 
ALTER    AUTO    tales    and     service, 
$100,000;    SW   Cor   Van   Ness    Ave 
arid   Bush    St;    o>vner.   Jas   T  Wa- 
ters, Inc,  Van  "Ness  and  Bush ;  con- 
tractor,   Mcmnon    Bros,  47r.  6th    at. 


chanan  St;  owner,  Wm  Poon.  18ir 
Buchanan    St;    contractor,   Carl   « 
Fung   ii  Co. 

REVAMP  paitillon.  etc.  $3800;  2404 
Clay  St;  owner,  Dr  Hans  Barkan, 
prem;    contractor.    F   S    Marshall 

BLDG,  1-Btory  frame.  $8600;  West 
Montlcello  75  N  Sargent  St;  owner 
and  builder,  Albert  H  Elklngton. 
4C8G   Mission    St. 

CONVEi<T  basement  Into  playroonu 
etc  $8600.  2ri8  lUclfic  Ave;  own- 
er. C  Shrt.»de«  and  J  Ven  Gundy, 
premises:  contractor,  Henry  Arlau 
Constr  Co. 

DWELLINGS,  two  1  «tory  fr.  $73l«0 
each  N  Ortega  60  W  *8th  Ave.  W 
48th  Ave  75  N  Ortega;  owner  and 
builder.  Marvtl  Home  Btdrs,  2015 
29th  Ave. 

RETAINING  wall,  $8000;  Calhoun 
and  Union  8U,  owner,  Sidney  t* 
Kahn,  prom;  contractor,  Barrett 
A  Hilp. 

CONCRETE  FoundaUon,  $2900;  8512 
Leavenwoith  St;  owner,  L  Allard, 
prem;  contractor,  W  F  and  W  B 
Demarais.  ^_^  _ 

MODERNIZE  home,  $2800;  852  Fun- 
ston  Ave;  owner,  O  M  Zwxillnger. 
5000   CJallfomia   St.    contractor,    F 

Golben.  ---,.« 

DWELLINGS,  four  1-stcry  fr,  $7500 
each;  NE  Cor  Victoria  and  Sar- 
gent. B  Victoria  25.  50  end  75  N 
Sargent;  owner  and  builoer,  Thus 
J  SuUivan.  Inc.  8438  26th  &l. 
DWELLING.  1 -story  fr.  $8000;  B 
48th  Ave  275  S  Rivera;  owner  and 
builder.  Marvel  Home  BIdrs.  2015 
29th  Ave. 


OAKLAND 


ALTERATIONS.  $20,000;  881  Castro 
St;  owner,  McKesson  A  Robblns, 
premises ;  builder,  Oliver  A  Coburn, 
1006  Pardee  St^  Berkeley;  archi- 
tect. Reynolds  A  Chamberlain,  3038 
Piedmont  Ave.  ^^ 

DWELLING  (2-story,  8-room),  $8000; 
6369    Buena  Ventura    Ave;    owner 
and    builder,    F    A    Freeberg,    2688 
Ritellne  St 
ALTERATIONS,   $2500;   2424  MacAr- 
thur  Blvd ;  owner,  M  M  Moody,  2484 
MacArthur    Blvd;    builder.    Stolte, 
Inc.  8451  San  Leandro  St 
ALTERATIONS.  $650 ;  8321  Randolph 
Ave;   owner   and    builder,  Runo   A 
Runo,  3303  Randolph. 
ALTER   APARTMENTS.   $7000;    280- 
38    MacArthur    Blvd;    owner    and 
builder,     Arnold    Horn,     621    Valle 
Vista. 
BUILDING  (1-story.  2-room,  frame). 
$3000;    6459   Ascot   Dr;   owner   and 


BUILDING  PERMITS 


5/14/47 
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■»«»     uajra       ucKTotj.  5/14 '47 

Colyear  Motor  Sales  Co..   (1)   80.82;  ;  p.mtlng — Bids   Wanted 
(2)     $2.66;     (3)    $2.31;     (4)  JLBS:    (5)  |     j»aN   FRANCISCO.   Calif.   —   Until 


$1.94;  (6)  $2.75;  (7)  $808;  2%  30  days; 

1-30  days'  delivery. 
I     Brunton's  Automotive  Supply  Serv- 
'ice.    Inc..    (1)    $0.53;    (2)    no    bid;    (3) 

$2.25;    (4)   $2.62;    (5)    $1.87;    (6)    $2.60; 

(7)    $2.96;   2%  10th   prox;   80-80  days' 

delivery. 


Granted 


8AN    FRANCISCO 


MAY   18,  1847 


•     48 


•     42 


5/14/47 

Capper  Alloy  Bearings 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing submitted  bids  May  12  to 
Punchaser  of  Supplies  M.  H.  CJerry, 
270  City  Hall.  San  Francisco.  Calif., 
under  bid  No.  3980  for  furnishing  and 
delivering  140  copper  alloy  bearings 
for  Municipal  Railway: 

Motor  Parts  Sales  Co..  (1)  $&15;  (2) 
$1860;  (8)  $9r  (4)  $7.65;  2%  10th 
prob;  80  days'  delivery. 

Charies  W.  Carter.  (1)  $8;  (2) 
$1860;  (8)  $8:  (4)  $7.26;  1%  20  days; 
delivery  30  days. 

8/14/47  •     <2 

Law  and  Only  Bidders 
•term  Water  Sewer  Pumping 
Station  Ceet  $88,888 

STOCKTON.  Calif..  San  Joaquin  Co. 

Legion  Park. 
Owner— City  of  Stockton,  B.  L.  Tra- 
hem.  city  clerk.  City  Hall,  Stock- 
ton, Calif. 
City    Engineer  —  Lyle    Payton,    City 

Hall,  Stockton.  Callf. 
Low  Bidder— M.  E.  Shuper.  821  BHks' 
Bldg..  Stockton,  Calif..  $88,088. 
Other  bids  submitted  May  12  were : 
Stockton    Construction    Co.,    Stock- 
ton. $47,880.  _^      , 

Haas  *  Rothchlld,  San  Francisco, 
167,884.  

5/14/47  •     « 

•teel  Pipe  and  Aocesseries 
Lew  and  Only  Biddere 

SAN  FRANCISCO.  CaUf.— Western 
Pipe  *  Steel  Co..  300  Bush  St.  San 


5/14/47 

Tractor  Rental 
Bids  Wanted 

EUREKA,  Calif.,  Humboldt  Co. — 
Until  May  19,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  O  .F.  Hellesoe,  district 
engineer,    546  W.   Wabash    Ave.,  Eu-  \ly^/A^ 

.<>!.._      l~>mU*      tnr    rental    nf    nn«    trafk-     _  . 


ceived  bv  the  Fisrk  Commissioners 
of  the  City  and  County  of  San  Fran- 
cisco. Julius  U  Glrod.  Supt.  Mc- 
Laren lAKige,  Golden  Gets  Park. 
Fell  and  Stanyan  Sis.,  San  Fran- 
cisco. :;al«f..  for  r^'nilrg  at  Balboa 
Park   Nursery. 

Bids  will  be  made  on  a  lump  sum 
bflMis  and  an  alternate  bid  "A"  on 
2-coat  South  Greenhouse.  1-coat  Mid- 
dle Greenhouse. 

Spoclflcatlcus  obtainable  from  the 
above  office. 


REPAIR  foundation,  $8C0;    1615   Bu- 


Wholesale -Retail 

KILN  DRIED 

PONDEROSA  PINE 

Newsom  &  Bechtel, 
Inc. 

5760  Shallmound  StrMt 

EmeryviUe  8,  Calif. 

Phone  OLyntpio  $878 


-<e 


BURKE     FORM     CLAMPS 


^ 


reka,  C^alif.,  for  rental  of  one  track- 
lying    type    tractor    of    80    or    more 
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Fencing — Bids    Wanted 
SAN    FRANCISCO.    Calif.   —  Until 


SNAP  TIES  STBBL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SUP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrel*  Conttruclion  SpecUltiet 

W.     J.     BURKE     &     CO..     INC 


780  Bryant  Street 


San   FrancJMTo 


Phone  GArfirld  876fl 


(Horsepower  on  the  drawbar,  and  one    j^^^  »    lo   A.    M..    bids    wll    he   -e 
angledoser  or  hulldoser  and  one  car- ,  ^^j^.^^j    ^^    ,^^    Y'tirk    Commissioners 
ryall   scraper    for    approximately    80   ^^  ,,^^  ^„y  ^^^j  county  of  San  Fran- 
hours'  use.  ^,   .      ^,      ,  »u^    c»»ro.    Julius     L     Glrod,     Supt..    Mc-  • 
Specifications  obtainable  from  the  -     - 


above  office. 


43 


5/14/47 

Check  Valvee— Bids  Wanted 

I  SAN  FltANCraCO,  Cilif. -Follow - 
Ing  submitted  bids  May  12  to  Pur- 
chaser of  Supplies,  M  H  Gerry  270 
City  Hall.  San  Francisco,  Calif.,  un- 
der Bid  No.  8832  for  furnishing  and 
delivering  200  2-lnch  and  60  Vi-«nch 
bronse  horisontal  swing  check  valves 
for  San  Franclseo  Water  Depart- 
ment 

I  A.  I.  Mitchell  Supply  Co..  (1)  $3.31; 
(2)    $2.83;    net   30  days;    delivery    80 

I  days. 

I  Marshall  Newell  Supply  Co.  (1) 
$5.74:  delivery  35  days;  (2)  $4.04  5 
days  delivery:  2%  80  days. 

Tarco  P;qulpment  Co..  (1)  $5.75;  (2) 
$4.03:     <%    20    doyf«;    delivery    45  -  .V 

'  days. 

I     Tay-Holbrook    Inc,    (1)    $5.88;    (2) 

I $3.88;  2%  10th  prox;  delivery  Aug- 
ust. 

I  Richmond  Sanitary  Co.,  (1)  $6.74  (2) 
$4.03;  2%  80  days;  deUvery  80  days. 


Laren  Lodge,  Golden  Gate  Parlv. 
Fell  and  Stanyan  Sts..  Ssn  Frsn- 
clsco,  Calif.,  lor  fencing  t,t  camel 
paddock  in  the  S.  F.  Zoological  Gat - 
dens,   Pan    Francisco 

Specifications  obtainatle   from   the 
above  officv. 


\  1. 1  M  I  \  r  \ 


PUTTYLESS  GLAZING 


GRADE  '*A"  BARNS 

Built  By  Metropolitan  Construction 
Company's  Engineers 

Bu\H  of  RIGID  STEEL  FRAMES 

Economical,  Lasting,  Sanitary 
METROPOLITAN  CONSTRUCTION  CO. 

in  New  Montgomery  Sc.  DOugla.  0371 

SAN  FRANaSCO,  CALIF. 


U.S.  Pal.  21/1919 

SKYUONTS  —  SAWTOOTH 

SIDIVfALL  SA$M— PATIO  iOOW 

•tllN  HOUSIS 

IW     MdmalM.     —     >■«»«■■  >riin     aMl««« 
ig    ■    rompltMa    IsMallattaa.    iadad 
Mtal 


CAU...  IXIROOK  11 M 

Bwclmdrm  Oiauibi^mn   lor 
N>Hb—  CaliitmU 

McK«M  Metal  fr^mcH  Co. 

2U  T«b«««  ft..  %m»  PrwMlse*.  1 


I 


iTTT.gegir.'TT:;;  rTifsrii;'. 
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DAILY    PACIFIC     BUILDER 


WEDNESDAY.  MAY  14.  »947 


builder,  A  RuBsello,  18W  14th  Ave. 


James  B  WlUlamB,  24«  S«n  Bruno, 

DWELLING  (l-8tory,  e-room),  |08OO;  '     Brisbane.  t»^.„.-.«rr. 

asSrCalonbrla:  owner  and  builder.   DWELLING.  »«600;  ^}_hf/i^f:i^ 
Edward  Adams.  2413A  109th  Ave. 


DWELLING  (1-story,  6-room),  fTOOO; 
266S  Fisher  Ave;  owner  and  build- 
er.    R  L  Wooldridge.  1802  ITlst  Ave. 
DUPLEX     (2-8tory.     lO-room).     |11,- 
000;  8108-10  Dowling  St;  owner  and 
builder,  O  W  Johnson,  1»18  Hoover 
Ave. 
BfUCK  ADDITION  (1-Story),  |8600; 
1007     41st    St;     owner.     Frank    W 
Dunne  Co.   prem;    builder.  John   F 
TuUoch,  3428  Ettle  St 
WASH     RACK     (1-story,    concrete), 
$1400;  2820  Broadway  (rear);  own- 
er, E  B  Wells,  prem ;  builder,  Harry 
R  Sherratt.  1281  18th  Ave 
GARAGE   (1-story).  »3000;  6102  HUI- 
mont  Dr;  owner,  R  Netherby,  La- 
fayette;   builder,    W    A    Netherby, 
3863  Lyman  Rd. 
ALTERATIONS       (move      building), 
$3860;  8917  MacArthur  Blvd ;  owner, 
CJeorge  Jemo.  1831  92nd  Ave ;  build- 
er, George  W  Bates,  9509  Olive  St 
SWIMMING  POOL,  |2000;  6224  Cas- 
tie  Dr;  owner  and  builder,  Sidney 
E  Wallace,  6224  Castle  Dr. 
FIRE  REPAIRS,   $600;   725  13th   St; 
owner,    Ilga    Comstock,    premises; 
builder.  Van  Bokkelen-Cole  Co,  955 
22nd  St. 


SACRAMENTO 


ELECTRIC  SIGN.  $500;  816  J  St; 
owner.  Palace  Market,  prem ;  build- 
er. Electric  Products  Corp. 

ELECTRIC  SIGNS  (2),  $500  each; 
1330  K  S<;  owner,  Jackson  Furni- 
ture Store,  prem;  builder,  Electric 
Products  Corp. 

ADD  TO  DWELLING,  $400;  678  4th 
Ave ;  owner,  C  ElUger,  prem ;  build- 
er, J  T  Ransdall.,2821  I  St. 

ALTER  DWELLING,  $500;  1220  H 
St;  owner  and  builder,  G  F  Bard, 
premises. 

REPAIRS  TO  BUILDING.  $1000;  828 
J  St;  owner.  Paramount  Market, 
premises;  builder.  Gavel  &  Fland- 
ers, Route  1,  Box  149,  Del  Paso. 

REMODEL   (theater  candy  counter), 

"•,     $900;     617    K     St;    owner.     Liberty 

Theater,  premises;  builder.  Central 

California  Construction  Co,  700  J  St. 


School  District ;  owner  and  builder, 
E  J  Felsel  Jr,  P  O  Box  216,  Pes- 
cadero. 
DWELLINOS  (5),  »«OpO  each;  Capu- 

chlno  Manor  Sutjdi^t*'""  =  ™?5 
and  builder,  Scoble,  Inc,  368  14th 
Ave,  Sna  Francisco. 
ALTERATIONS,  $1200;  LoU  1.  2,  8. 
Block  11,  Vallemar;  owner  and 
builder,  Richard  Mead,  Minerva  St 
Vallemar. 

SANTA  CLARA  COUNTY 


FLOOR  (for  open  air  roller  skating), 
$3000;  west  side  Monterey  Rd,  one 
mile  north  of  Ollroy;  owner  and 
builder,  Trlnchero,  Feci  Sc  Berry- 
easa,  c/o  Union  Oil  Station.  4th  and 
Santa  Clara,  San  Jose. 

r'E^AIL  store,  $9000;  1177  W  San 
Carlos,  San  Jose;  owner  and  build- 
er, John  M  Moore,  466  W  San  Car- 
los, San  Jose.     ^ 

DWELLING,  $7000;  south  side  May- 
bury,  between  King  and  CapUol; 
owner,  H  Nakamura,  Box  44,  May- 
byry  Rd,  San  Jose;  builder,  K 
Nlshlura. 

DWELLING,  $7000 J  Lot  22,  Ramon 
Dr,  off  El  Monte;  owner,  H  P 
Huston,  Los  Altos;  builder,  R  C 
Knight 

BUILDING  (hatchery)  $10,000;  north- 
west comer,  Lincoln  and  Auzerals; 
owner  and  builder,  A  J  Blhn,  872 
Jansen  Ave,  San  Jose. 

DWELLING.  $5000;  Lot  51,  Pamler 
Ave,  off  San  Jose-Los  Gatoe  Rd; 
owner  and  builder,  E  E  Poston. 

DWELLING,  $7000 ;  Lot  34,  Whlsman 
Rd,  Arques  Subdivision  No  2;  own- 
er, Fltzmaurlce.  739  Bush  St,  Mt 
View ;  builder,  C  C  Taylor. 

DWELLING,  $7000;  Crescent  Rd, 
north  of  Stevens  Creek  Rd;  owner 
and  builder,  H  E  Allumbaugh,  P  O 
Box  171,  Cupertino. 


DWELLING,    $9000;    Lot    49,    Blk   2.  "     cem  ..-„.._-.- -"""■^y^  J    if*^ 


ton May  9,  1947 

May   9,   1947— Woodacre.   A   C   and 
Thelma  Sailors J«ay  9^  1947 


SAN    FRANCISCO 


builder.   Baker  Const   Co,   Belmont. 
DWELLING,    $8800;     Lot    46,    Blk    2, 

Belmont  Park,  Belmont ;  owner  and 

builder.   Baker  Const  Co,  Belmont 
DWELLING.    $8600;    Lot    43,    Blk    2. 

Belmont  Park,  Belmont ;  owner  and 

builder.   Baker  Const   Co,   Belmont.    _  Accented 

DWELLING.  $16,000;   Lot  6  &  7.  Blk    "^c*"^^^^.     ^   ^HRADER  2M-W 

88,  Bene  Monti  Sub.  Belmont;  own-    ^I^^V  sZ'^w'SJk'SVsons' 

to  whom  it  Tiiay  concern 

_ May      .,    1947 


er  and  builder,  Noiman   Packman 
1519  Ridge  Road,  Belmont 

DWELLINGS,  (4)  $8000  each;  Bel- 
mont Park,  Belmont;  owner  and 
builder,  C  D  Cunnlnghanji,  San 
C^arlos. 

I>WE!L1ANQ,  $8,000;  Lot  19  &  20,  Bel 


CONTRA  COSTA  COUNTY 


Recorded 


Completed 


mont    Tract,    Belmont ;    owner   and    May  6,  1947— LOTS  8  &  4.  BLK  10, 


builder,   Louis   Morton,   840   Laurel 
St. 
DWELLING,   $9000;    Lot    47,    Blk    2. 
Belmont  Park,  Belmont ;  owner  and 
builder.  Baker  Const  Co,  Belmont. 


SACRAMENTO 


DWELLING,  fiverotm,  $0500;  3741 
52nd  St;  owner  and  builder,  Gart- 
ner and  Bullock,  2924  Marty  Way.  , 

BUILDING    FOR     BOILER    ROOM,    May   7.    1947— POR  LOTS    36  &    37, 


Richmond     Annex,     Richmond, 
Francis  J  Sexton  to  M  J  Strang.... 

Apr  22,    1947 

May  6.  1»47-  I/yi'  16.  Alii  a  Vista 
Highlands.    El    Cerrlto.    Louis   A 

Kauth,  to  M  J  Strang  ..: ~ 

Apr  29,  1947 

May  6,  1947— POR  LOTS  10  &  11, 
IJILLDALE  Tract,  near  Laiay- 
ette.  Leslie  C  Dawe  to  whom  It 
may  concern  May  1,  1947 


$4000;    1013  D   Alley;   owner,  Crys 
tal  Cream  and  Butter  Co;  builder, 
Holrener  Const  Co,  2608  R  St ;  engl- 


E     T     MARTIN     Tract,^  Walnut 
Creek.  Frank  Alman,  to  whom  It 
may  concern  May  2,  1947 


neer,  Ernest  D   Francis,  1010  J   St  ,  May   7.    1947— LOTS  27  &  28,   BLK 

r^vv^-..^-    ,«!-.    T-kT«r-fr>T  T  TMn      (I •(nTk  ■    OOnSl  q^      TTonrJorsun     Tunscott     Tct.     El 


RICHMOND 


ADDN  TO  DWELLING.  $1600;  2908 
17th  St;  owner  and  builder,  M 
Strong. 

GARAGE,  $500;  3013  Franklin  Blvd; 
owner  and  builder,  R  Nevis. 

BLDG  FOR  OFFICES,  $8000;  1804  J 
St;  owner,  and  builder,  Paul  Prom, 
813  J  St;  architect,  Herbert  Good- 
pastor,    Metan   bldg. 

REPAIRS,  DWELLNG,  $1200;  1106  X 
St;  owner  and  builder.  M  Tendall. 


^\  Henderson  Tapscott  Tct,  El 
Cerrlto.  Minnie  Lou  Eakln  to 
whom  It  may  concern  May  5,  1947 

May  7,  1947— LOT  45,  WALNUT 
KNOLLS,  near  Walnut  Creek. 
Rudolph  F  Malies  to  whom  It 
may  concern  — May  1,  1947 

May  7.  1947— LOT  14,  BLK  17, 
BOULEVARD  GARDENS,  El 
Cerrlto.  Scott  W  Bonds  to  whom 
it  may  concern  May  6,  1947 


REMODEL  DWELLING,  $2000;   2015  May^S,  _1947— LOT^  Jt     BLK  "V" 

2nd  St;  owner  tind  builder, J  E  Bat  ^^^-^^ 

ties. 

REMODEL    DWELLING,    $400;   2644 


SAN   MATEO  COUNTY 
(Unincorporated) 


PACKING   SHED,   $1000;    San   Pedro 
Rd      Rockaway      School      District; 
owner    and    builder,    R     Lazaerlnl, 
Rockaway  Beach. 
DWELLING,  $10,800;  ptn  Lot  1,  Block 
4     Woodacre    Knolls;     owner    and 
builder.  Joseph  St  Angelo,  89  Clay 
St,  San  Francisco. 
DWELLING,      $9600;      Oodetla      Dr, 
Toyon  Knolls;   owner  and   builder. 
G  Abt,  760  Deron  Way,  San  Fran 
Cisco. 

DWELLING.    $6000;    Lot  9.    Block   3, 
Palo  Alt  oPark ;  owner  and  builder, 
A  O  Frykman,  Palo  Alto. 
•DWELLING,  $8800;    Lots   11   and   12, 
Block  8,  Relna  del  Mar,  Vallemar; 
owner  and    builder,   J    A  Boe,    Box 
1323,  Sharp  Park. 
ALTERATIONS.   $2100;   Lots   16  and 
17,  Block  1,  Sunset  Highlands;  own- 
er and  builder,  E  Gilbert,  Box  721, 
Redwood  City. 
CABIN,  $2800 ;  Lot  16,  Block  11,  Sierra 
Camlno,  Cuesta  La  Honda;  owner 
and  builder,  H  T  Miles,  4331  17th  St 
San  Francisco. 
ALTHatATIONS,    $3000;    Lot  87,   Mc- 
Govem    Park;    owner  and    builder, 
Alden  Fensel,  premises. 
DWELLINGS  (3),  $7000  each ;  Hedge 
Rd.     Suburban    Park;     owner    and 
builder,   H    T    Dunlap,    106   Woods- 
worth.  Redwood  City. 
OFFICE     BUILDING,     $8600;     Bay- 
shore    Highway,    Bayshore    School 
District;  owner,   H  B  Gamerstron, 
1600  Army  St,  San  Francisco ;  build 


1 6-ROOM  Rustic  Cottages,  garage  at- 
tached,  (2)  $8600  each;  669  Kern  A 
682  Kern;  owner  and  builder,  C  W 
Litspelch,  1508  Juanita  Way  .Berk- 
eley. 
ADD  TO  STORE  BLDG,  $40,000;  1010 
Macdonald;  owner,  S  H  Kress  Co; 
New     York     New     York;     builder. 
Harlctt  &  HoskiTiR,  541  Civln  Center 
MASONRY    PUBLIC    GARAGE.   $3,- 
000;  4207  Cutting  Blvd;  owner  and 
builder,    C    W    &    M    Bonner,    4126 
Cutting  Blvd. 
MASONRY    STORE    BLDG,    $12,000; 
630  Pennsylvania;   owner,  Clarence 
Larson,   902    Nebraaka   St,   Vallejo; 
builder,  E  E  Webber,   166  Howard. 
Vallejo;  plans  by   Commercial   De- 
sign  Engineers. 


Harkness  Ave;  owner  and  builder. 
Edw  C  Schlnke. 
24  5-room  DWELLINGS  $6800  each; 
2108,  2102,  2042,  2036.  2030.  2024, 
2018.  2012,  2116,  2200,  2206,  2212,  2300, 
2306,  2400,  2406,  2500,  2504,  2600, 
2606,  &  2612  68th  St;  and  5772, 
5776  and  5760  T  St;  owner,  Cava- 
naugh  &  Tralnor,  1017  J  St;  build- 
er   John  Fernandez,   1716  26th  St 


SANTA   CLARA   COUNTY 


BERKELEY  WOODS  Addn,  near 
El  Cerrito.  Edmond  J  Bergeron 
to   William  Spivock May  5,  1947 

May  8,  1947— LOT  106,  BEVERLY 
HILLS,    near   El   Cerrito.    Robert 

H  Johnson   to   Elmer  Harker 

May   5.   1947 

May  8,  1947— LOT  600,  MIRA  VIS- 
TA Highlands,  El  Cerrito.  Wil- 
liam Blackfleld,  to  Blackfleld 
Construction  Co May  2,  1947 

May  9.  1947— LOT  44  &  POR  LOT 
7.  BLK  2,  Richmond  City  Center. 
Richmond.  Eula  Greenwood  to 
Dybdahl  &  Son May  5.  1947 

May  9,  1947— LOT  19,  &  POR  LOT 
20.  BLK  38.  North  Berkeley  Ter- 
races, El  Cerrlto.  Edward  J  Mc- 
Laughlin to  whom  It  may  con- 
cern     May    1.  1947 

May  9,  1947— NOS  4  &  6,  GOLDEN 
GATE  WAY,  Lafayette.  Grover 
R  Estes  to  Charles  J  Kratten- 
maker  May  1.  1947 


SAN    MATEO 


DWELLING,  $9000:  Lot  4,  Blk  2, 
Eastern  Addn,  San  Matao,  owner, 
Tony  Ferrnris.  711  S.  Delaware. 
San  Mateo;  builder.  H  P  Klme,  811 
Crescent  Ave.,   San   Mateo. 

ALTER  RESTAURANT.  $8800;  80 
West  20th  Ave.  San  Mateo;  owner. 
Polo  Realty  Co.  San  Mateo;  build- 
er. Charles  Ewen.  240  Pearl  Ave. 
San  Carlos. 

APARTMENT  HOUSE,  $23,000;  1780 
Ivy  St,  San  Mateo;  owner,  Robert 
Duncan,  1731  So  El  Camlno  Real, 
San  Mateo;  builder,  W  O  Nlcol- 
aldes.  A  Son,  1005  California  Drive, 
Burlingame.  

ALTERATION.  OFFICE,  $1000;  2454 
So    EI    Camlno   Real,    San    Mateo; 


ADDITION,  $1000;  Box  49A  (Irr  rear) 
Cauhape  Ave ;  owner  and  contrac- 
tor, L  Cadiz,   R  3,   Box  49-A,  Cau- 
haoe    San  Jose. 
COMMERCIAL    BUILDING,    $20,000; 
Almaden    Road,    San    Jose;    owner 
and   contractor.   T  La   Roca,   Rt   4, 
Box  458.  San  Jose. 
ALTER  &  ADD  to  1-fam.  dwg,  $5000;  'May  9,   1947— LOT-  2,   BLK  2,  Wal 
Los   Qatos ;    owner  and   contractor,       nut  Heights,  near  Walnut  Creek. 

A   Matson.  I     Nick    Gross    to   Joseph   Brown 

DWELLING,    1-famlly,    $4500    Pierce]     _ May   7,   1947 

Road  owner  and  contractor.  J  May  9,  1947— LOT  11.  BL  101,  Town 
Plerottl  1710  Quint  St,  San  Jose.  1  of  Antloch.  Luke  W  Bryant  to 
DWELUNO,  1-famlly.  $6000;  Church]  of  Antlcch  T.uke  W  Brvan  to 
St  Lot  10,  Off  Calderon;  owner.  May  9.  1947— POR  LOT  8.  BLK  1. 
Kenneth  Leslie;  contractor.  Art  ,  Official  Map  City  of  Pittsburg, 
talker  Lulgi  Adescalcl  to  G  S  Lucldo  Sc 

DWELLING,     1-famlly,     $6000;     598,     Son  May  6.  1947 

Palmar;  Lot  52.  Dahl  Manor;  own-    May     9,     1947— LOT     61,     BLAKE- 


to  whom  It  may  «>»^52;;-^i^t 
Miy  ioT  i947-LoU  17  and  18   Block 
5-  Lot  44.  Block  4,  Belmont  Park. 
Economy  Builder,  to  StoUe.^  Inc^^ 

Mav  10   1947— Lots  38  and  84.  Block 
37    North  Fair  Oaks  Subdivision 
James  McFaul.  et  al,  to^.T  lU 
may  concern ^^J:  ^^ 

Mav  10.  1947-Lots  7  and  8,  Block 
11^  Sgle  Hill  Addition.  Harry  E 
Hkuett   to   Arvll   I    ^^^'-"1^, 

May  »ri947-Lots  49  and  80,  Block 
University  Addition.  Andrew  J 
Gawley  to  Gawley  ^^^^^y-^. 

May  9,  19i7-^Lot  121,  Block  18,  Oak- 
lelgh  Parte  P  J  Murphy  to  whom 
It  may  concern May  9.  1*4* 

Mav  9    1947— Lots  7,  8.  9,  10  and  17, 
Block  7.  Sunset  Highlands.  W  A 
Gould  to  Gould  ^^^"''^"^"^ii^j 

Ma79' iM7-L^t  i"Fo"r^est  Ma^ 
Subdivision    (Hillsborough).    Ed- 
ward J   Roussey,  et  al,  to  H  B- 
Wlnf  rey  Co **»y„  2.  "**' 

Mav  9.  1947-Lot  12.  Block  28,  Swi 
Mateo  Terrace  No  7  Paul  W 
Meyer,  et  al.  to  H^^dlman  Con- 
structlon  Co  ...~^...-.-"--  May  8^947 

May  9.  1947— Lot  80.  Block  16,  Oak 
lOioll  Manor.  Frederick  Bigland 
to  whom  It  may  concern^.^^..-.^^^ 

Mav  9.  iM7— Lot  2  and  ptn  Lot  8. 
bTocIc  1.  Homestead  Addition  to 
Redwood  City.  Wm  T  Kf'owles 
et  al.  to  M  J  Terranova-May  8,  1947 

Mav  9  1947— Lot  4  and  ptn  Lot  8, 
Block  1.  Homestead  Addition  to 
Redwood    City.    Leonard    N  Me- 

^^^''  ''  ''^'"..''..^.-''.SKrT  m7 

May"  8,  1947— Lots  i  and  2,  Block  6, 
Friendly  Acres.  Arvll  I  I^rsen  to 
whom  It  may  concern  ...May  7,  mi 

May  8.  1947— Lots  20  and  22,  Block 
4  Dore  and  Cavanaugh  Subdivi- 
sion. BayVIew  Development  Co  to 
John  H  Dore May  6,  1947 

May  8,  1947— Ptn  Lots  22,  23  and  24. 
Block  21.  Belle  Air  Park,  San 
Bruno  (2  completions  filed  on 
above).  Lloyd  I  Curtlss.  et  al,  to 
whom  It  may  concem....May  7.  vni 

May  8.  1947— Lots  6  to  11.  Inclusive, 
Block  B,  Tract  672,  Pacific  Manor. 
Pacific  Development  Co  to  P®"*- 
insula  Home  Builders  ...May  7,  1947 

May  8.  1947— Lqt  8.  Block  33.  San 
Bruno  P^^rk  No  4.  Ellmu  Shapiro 
to  Harry   Shapiro -May  8.  1947 

May  8.  1947— Lot  6,  Block  7,  Swift 
Tract.  Belmont.  Victor  O  Brown, 
et  al,  to  Cardinal  Constructors..^ 

May  ibr  iM7— ix)t'"i76.  The  WU- 
lows.  Floyd  Lowe,  et  al.  to  Bar- 
rett &  Hllp .- May  8,  1947 

May  10,  1947— Lot  148.  The  WlUowa 


er  and  contractor,  O  C  Lawson.  698 
Palmar   Dr.   San   Jose. 
ADD  TO  COMMERCIAL  BLDG,  $8.- 
OtH);  El  camlno  A  Pomeroy ;  owner 

and  cor.imctoi,  Nick    BiitVl.sta. 
FRUIT    STAND.    $5,000;     2809    Alum 


MONT  Subdvn.  near  El  Cerrito. 
Eugene  F  Foubert  to  Leonard 
ver  Mehr   May   1.    1947 


SAN   MATEO  COUNTY 


Rock   Ave.,   San  Jose;  owner,  L.  S.    Recorded  Accepted 

Russo,  79  Mt  View  Ave,  San  Jose ;    j^j^y  j   1947— Lot  7,  Block  20,  West 


builder.   Alcon,  Inc 
ALTERATION,    $1000;    562    Kendall, 

So    Palo    Alto;     owner,   W    Davis; 
ment.  chapel,  physical  therapy  room 


BERKELEY 


owner.  Dr.   H  I  Gallitgher,  2464  So    ALTERATIONS,    $2,300;    2204    Shat- 
El  Camlno  Real.  San  Mateo;  build-        tuck;    owner.   Hotel   Shattuck,   2200 

Shattuck;  builder.  Freear-  Lorent- 
en,  2207  Market  St  Oakland. 
REPAIRS',  $900;  152.^  1  arkor:  own- 
er. Ruth  A  A  H  Mlddlebrooks. 
prem:  builder.  W  A  Rose.  478  2b\h 
St,  Oakland. 


er.  Cunningham  Const  Co.  San 
Francisco. 
ALTERATION,  $1000;  820  "B"  St, 
San  Mateo:  owner,  Tom  Brennan, 
320  "B"  St.  San ^  Mateo;  builder. 
Arthur  Bro.<»,  811  'B"  St,  San  Ma- 
teo. 


er,   Dinwiddle   Construction  Co,  210  ( ^^TERATION,   $5000;  111   28th  Ave, 

Crocker  Bldg.  San  Francisco.  - 

ALTERATIONS,     $4000;     Weeks     St, 

Faber   Tract;    owner    and    builder, 

John  G  Henderson,  800   Weeks   St, 

East   Palo    Alto. 
DWELLING,  $7000;  Haskin  Hill  Rd, 

La    Honda    School    District;    owner 

and  builder,  Grandon,  La  Honda. 
ALTERATIONS,  $3000;  I>ot  19.  Block  „     „..      „ 

22     Davonnhlre     Properties    No    6;    DWELLING,    $9600;    Lot    48,    Blk    2. 

owner,  R  N  Peterson,  prem;  build-  I     Belmont  Park,  Belmont:  owner  and 

er    J  W  Benton.  I     builder.   Baker  Const    Co,   Belmont 


San  Mateo;  owner,  San  Mateo  In- 
vestment Co,  2500  So  El  Camlno 
Real,  San  Mateo;  builder.  Penin- 
sula Home  Bldrs.  2600  So  El  Ca- 
mlno Real,  San  Mateo. 

BELMONT 


ern  Addition  to  San  Mateo.  Morris 
Sorensen  to  whom  it  may  con- 
cern  May  6.  1947 

Mav  7.  1947— Lot  16,  Block  1.  Tract 
560.  Suburban  Park.  H  J  "Dunlap, 
et  al,  to  whom  it  may  concern.... 
April  30.  1947 

May  8.  1947— Ptn  Lots  8  and  8  and 
ptn  Lots  8  and  9,  Block  17.  Wood- 
land Place  Subdivision.  Gus  WoU- 
nlck.  et  al.  to  whom  It  may  con- 
cern  May  6.   1947 

May  8.  194— Lot  6.  Block  6.  Dum- 
barton Acres.  David  Elger.  et  al. 

to  whom  It  may  concern 

May   3,    1947 


INSULATION 

..for  piping,  boilers. 

industrial  equipment 

and  refrigeration 


ALTERATIONS,    $1,300;    680    HHI-  ^    _,    _. 

dale:  owner,  W  H  McCullough.  680  ^       «    1947— Lots  17  and  18.  Block 

HiUdale;  builder,  W  H  Patton.  959  ?  J^.        .  .        .     -  ._     .... 

Ordway. 


WAREHOUSE    and    OFFICE.    $9000:    DWELLING.    $8600;     Lot    44^Bm    2 
El    Camlno    Real,    MUlbrae    School  " 

District;  owner  and  builder,  Guy 
F  Atkinson  'Co,  10  W  Orange.  South 
San  Francisco. 

ALTERATIONS,  $10,000;  Lots  8.  9. 
10.  11.  Block  19.  Arieta  Park;  own- 
er and  builder.  Charles  L  Perry, 
Half  Moon  Bay. 

DWELLINGS  (80).  $7000  each ;  Red- 
wood   Manor;    owner    and    builder, 


Belmont  Park,  Belmont;  owner  and 
builder.  Baker  Const  Co.  Belmont. 
DWELLING.  $12,500;  Lot  86  &  87, 
Blk  84,  Belle  Monti  Sub,  Belmont; 
owner  and 'builder,  Charles  Kalbln, 
2101  Lvon  Ave,  Felmont 
DWELLING.  $8600;  Lot  9.  Blk  38. 
Belmont  Country  Club,  Belmont: 
owner  and  builder.  Baker  Const 
Co,  Belmont. 


ADDITION,  $2400:  1131  Keeler;  own- 
and   builder.  Emit  A   Harfer.  prem. 

STORAGE  SHED.  $1000:  1481  Blake; 
owner  and  builder.  H  E  Thompson, 
premises. 

ADDITION.  $600;  1044  Merced;  own- 
er and  hulldtr,  N  D  Harris,  prem. 

ALTERATIONS,  $1500;  2942  Domingo 
St;  owner  and  builder,  E  J  Phalr, 
6  Loe  Conjos,  Orlnda. 

DWELLING,  $8500;  1921  Stuart  St; 
owner  and  builder,  C  C  Lul.-»,  1820 
Euclid. 


2.  Subdivision  1.  Schwerin  Addl 
tlon.  David  A  Burton  to  whom  It 

may  concern May  8,   1947 

May  9.  1947— Lots  9  and  10.  Block 
3."  University  Park^Charles  O'Nell 


WESTERN 
ASBESTOS 

COMPANY 

67S  Townsrnd  ''      S>in  ►rum   s.d 


Completion  Notices 


MARIN  COUNTY 


Accepted 


M    J    King.    inc.    231    Franklin    St    DWELLING.    $8800;   Lot    48.    Blk    2.    Recorded  »»Vmond 

«.n  ir^nH^co.  Belmont     Park.     Belmont;     owner  ,  May  9,  1947--San  Rafael.  Raymond 


San  Francisco. 

SHOP  BTIILDINO,  $6600;  Ix>ts  27, 
28.  29,  Blc»ck  10,  Dumbarton  Tract; 
owner  and  builder,  Hano  Brand,  9 
Deca,tur  St,  San  Francisco. 

DWELLING.  $6000;  Lots  48  and  46, 
Block  2.  Marine  Vista  Park;  own- 
er and  bulkier  Gerald  B  Shea, 
Lomlta  Park. 

ALTERATIONS,  $2000:  Lot  40,  Bris- 
bane   Acres;    owner    and    builder. 


and  builder.  Baker  Const  Co,  Bel-  1     H  Wonnenberg  to  A  S  ^J^*   -\9*7 

DWELLING.   $8500;   Lot    I4  Block  2-  May  iriwir^^lBan  Anwlmo^V^^ 
Belmont  Park.  Belmont;  owner  and       Ingraham  to  D  Ferrera..May  ».  *»" 

builder.     Baker     Construction     Co,  May  9,  1947— Novato.  Homer  A  ana 
Belmont  Jewell  Owen  to  whom  It  may  con- 


STEELFORMS 

-      STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Morrison  Stroot       DOugios  5583       Son  FraneUco 


FOR   SALE 

TIMBERS,  wallboards,  plumbinf 

1>lpe.  millwork,  and  other  builrt- 
nx  nmterials.  SALE  PRICES. 
Larcr  stocks  of  "hard  to  get" 
items 

Wire,  write,  or  'phone 
rLEVF.I.ANO  WRECKING  CO. 
2800  Third  St.  —  VA  lencia  4977 


BOILERS  .  .  .  High  Pressure  &  Heating 

NEW   and    RERUILT 

All  Sliot  o»d  Typo*  of  Stool  Tonks 

150  Hp.  Boiler  Preferred  Utility  make.  125  lb.  W.  P.  comp.  with  No.  8 
Ray  burner,  rteem  pump,  inictr.,  feed  water  cont.,  low  water  ctit  off, 
induced  faivwith  induced  pull  thru  fan  and  motor. 

OCEAN    SHORE   IRON   WORKS 

550  IlthM  Sfroe*  «••■•  UMderfclll  4310 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manager 


1 


575  Berry  Street 


Plione  MAriift  3121 


Son  FroKcltce 


Wo  Ar9  Rood/  fo  Sor*-o  Your  Roqulromoofs 

READY  MIXED  CONCRETE 


WEDNESDAY,  h4AY  14.  1947 


DAILY     PACIFIC    BUILDER 


PACE  7 


Floyd  Lowe,  et  al,  to  Barrett  A 
Hilpi  ■ May  7,  1947 

May  lOt  1947— Ptn  Lot  34.  Charles 
Weak*  Poultry  Colony.  Ragnar 
Thorargnsen,  et  al,  to  whom  It 
may  concern May  7,  1947 

May  10,  1»47— Lots  34  and  35,  Block 
4,  97S  Homestead.  Michael  C  Cai- 
lan,  et  al,  to  Sterling  Building  Co 
—May  1,  -1947 

May  10.  1947— N  50  ft  Lots  65  and 
68,  Beresford  I»ark.  Ray  Tonkers, 

et  al,  to  Thomas  KUingson 

~ --May   8.  1947 

May  10,  1947— Lots  2  and  8,  Wood- 
land Park.  B  J  Schmaling  to 
Schmallng  &  Stenblt. May  9,  1947 

■  I    '    ■     I  ■       -      ■  ■  ■  I  I 

Liens  Filed 


„ .....1321.41 

May  10,  1047— Lot  8.  Block  28.  San 
Mateo  Terrace  No  7.  Matheny 
Sash  A  Door  Co  vs  Max  J  Weber, 
et   al f277.11 

May  9.  1947— Lot  21,  Block  2,  May- 
wood.  Peninsula  Milling  Co  vs 
R  H  Grant  Construction  Co...  1238.91 

May  9,  1947— Lot  1.  Block  3,  Burlin- 
game Village.  Prank  Hernandez 
vs  Wm  B  Giavia.  et  al  .„ $325.00 

May  8,  1947— Lot  31.  Elmwood  Gate 
Subdivision,  Hillsborough.  Sidney 
Lawrence  vs  Max  Schmidt..|l,501.00 

May  8,  1947— Lot  14,  Block  6.  San 
Mateo  Knolls.  Atlas  Heating  & 
Ventilating  vs  Voldemar  Nomm, 
et  al  - 4679.84 

SAN    FKANCISCO 


Plumbing  Permits 


.  tions;   owner  and  contractor,  Foster  ' overhead  service:  B. 
'-«r    Kleiser   Co;    signs. 


I  ^ 


OAKLAND 


Delettl; 
3  water 


CONTRA  COSTA  COUNTY 

Recorded  Amount 

May  9,  1947— Ptn  of  Rancho  Las 
Jimtas,  near  Walnut  Creek.  Hutz- 
ler  A.  Guise  vs  BUley  "B  Sager, 
et  al  .— - _ _.....f220.00 

May  9,  1947— Ptn  of  Rancho  Las 
Juntas,  near  Wlalnut  Creek.  Hutz- 
ler  ft  Guise  vs  Milton  L  Hull  Jr, 
et  al  „...|220.00 

May  9,  1947— Ptn  of  Rancho  Las 
Juntas,  near  Walnut  Creek.  An- 
derson Carpet  &  Linoleum  Co  vs 
Billy  B  Sager,  et  al... _..|162.50 

May  9,  1947— Ptn  of  Rancho  Las 
Juntas,  near  Walnut  Creek.  An- 
derson Carpet  A  Linoleum  Co  vs 
Milton  L.  Hull  Jr,  et  aL _.|112.60 

SAN   MATEO  COUNTY 

Recorded  Amount 

May  10,  1947—18.20  acres,  San  Car- 
los School  District  Klose  Electric 
vs  H  H  Ranch  or  HlUis  Hubbard 

Red  Tape  and  Scrap 

(Continued  from   Page  One) 

All  of  this  paradox  holds  true 
for  the  navy  as  well.  This  bian^h 
of  scivice  estimctes  it  has  some 
200,000  tons  of  scrapped  machin- 
ery in  the  Pac.'fic  area,  now  await- 
ing disposition.  The  army  says  it 
cannot  make  an  estimate  of  its 
own  similar  holdings,  oithtr  in  the 
South  Pacific  or  Europe. 

Congressman  Hagan.  after  n- 
viewing  the  shortage  of  steel  that 
confronts  his  farmer  constituency 
in  Minnesota,  (they  are  said  to  be 
short  machinery,  roofing  sheets, 
nails  and  baling  wire)  said  he  wa.s 
aniazed  to  discover  that  "our  gov- 
ernment is  doing  little  or  nothing 
toward  retirming  to  this  country 
the  scrap  steel  resulting  Irom  the 
w»r." 

This  is  the  tcrsp  which  our  mills 
desperately  need  if  they  are  to 
reach  full  production  ,he  told  the 
house.  '' 

Referring  to  the  lowest  iron  and 
steel  scrap  storks  on  record,  tht 
representative  added,  "Yet  in  Eu- 
rope and  on  the  Pacific  islands, 
there  are  millions  of  tens  of  scrap 
in  the  form  of  out-of-date  or  dam- 
agcd  war  etjjtiipment,  bombed 
bridges,  buildings,  and  so  on.  It 
is  almost  :rer.scn  that  tbis  mato- 
•  rial  is  bemg  held  and  storted  at 
gnsat  expenses  to  the  taxpayers 
when  it  so  greatly  is  needed  by 
industry  ^for  American  business 
and  agriculture,  and  to  provide  la- 
bor for  American  workers." 

Hagan's  remarks  were  baspd  on 
a  recently  ispued  pamphlet  from 
the  headquarters  of  the  Ste«l, 
Foundry  and  Scrap  Industrie.>' 
committee  for  expediting  iron  and 
steel  scrap.  This  is  a  Washington 
organizalion  which  includes  tho 
Iron  and  Ste^l  Institute.  Institute 
of  Scrap  Iron  .ind  Stetl,  Steel 
Founders'  Society  of  Americ?., 
Gray  Iron  Foundries  Society,  Inc., 
.ind  American  M.iUehblo  S  >citty.^ 

"As  a  rcpreser.tfative  of  a  dis- 
trict clamoring  for  steel  rrot'ucts," 
Rep.  Hagan  continued,  "I  demand 
to  know  why  the  WAA  and  tne 
army  and  navj'  have  not  exhausted 
every  means  to  get  this  steel  scrap 
flowing  back  to  the  United  States. 
"Now  is  the  time  to  take  meas- 
ures for  getting  it  back.  It  can 
only  be  done  while  ori«es  are  high 
enough  to  pi>y  the  cost  of  hand- 
ling, Rhi]>ping  .ind  processing  scrap. 
The  Vresont  scale  of  prices  ca'i- 
n<»t  be  expected  to  last  forever. ' 
Claiming  that  very  little  stee! 
remains  on  American  farms  in  tho 
form  of  scrap.  Congressman  H.1 
gan  said,  "Smce  farmers  hav- 
sei-aped  the  bottom  of  the  barrel, 
they're  not  feeling  exactly  hapyy 
to  hear  that  stalling,  delay  and  ii: 


Recorded  Amount 

May  12.  1947— SOUTH  F.-VRK  118--i 
W  Holly  Park  Circle.  Great 
Western  Bldg  Co  vs  Boccorro  M 
and   Marie   T    Guel $61.V0 

May  12,  1947— SK  O'FAlU^^Li.  anft 
Powell  Sts  (leasehold  int».  Sei-v- 
ice  Lumber  &  Supply  ijo  vs  Nat 
Casserd  dba  Casserd  Shoe  Co.... 
--..     J210.12 

May  12,  1947—1987  Biugs  in  PAliK 
Meroed  Manor.  Fred"'  Sumner, 
Pacific  Cottst  Mgr  A  C  Horn  Co, 

Inc  vs  Metropolitan  Ins  Co 

~. »11,948.?1 

May  13,  1947- NE  2l8t  and  GUiSR- 
RERO  Jits.  Irving  J  V/ettlund  vs 
Marie  E  Lamy $1230.00 


Non-Responsibility 


West  side  48th  Ave  250  ft  north  of 
E  12th;  owner,  E  L  Hllmer;  plumber, 
J  O'Mera;  4  fixtures;   10  water  con- 
nections. 

«356  Floris ;  owner.  P  Fredrlckson ; 
plumber,  T  Donaldson ;  48  water  con- 
nections. 

3449  Oak  Knoll;  owner,  Wood- 
hausen ;  plumber,  W  Ruf ;  2  water 
connections. 

1100  82nd  Ave;  owner, 
plumber.  O  Zeir;  3  fixtures 
connections. 

3877  Howe  St ;  owner,  T  Morman ; 
plumber,  D  Mlnoggio;  4  fixtures. 

564  25th  St ;  owner,  J  Bond ;  plumb- 
er. D  Minogglo;  1  fixture. 

981  61st  St;  owner,  J  Thomas; 
plumber.  D  Minogglo;   1  fixture. 

716-18    21st    St;    owner.    E 
plumber,    OiMinoggio;    2    water 
nectlona. 

1169  64th  St;  owner,  Clara  Baker; 
plumber,  D  Minogglo;  3  fixtures. 

1708  West  St;  owner,  D  Malcolm; 
plumber,  D  Minogglo;  3  fixtures;  S 
water  connections. 

3770  Kearney  St ;  owner.  Crouch ; 
plumber.  J  A  Rankin;  7  fixtures;  2 
gas   outlets;   10  water  connections. 

4204  Relnhardt ;  owner,  Johnson ; 
plumber,  J  A  Rankin;  4  fixtures;  2 
gas  outlets ;  7  water  connections. 

4564  E  14th  St;  owner.  Barrett; 
plumber,  Cleaners'  Exchange;  2  gas 
outlets;  2  water  connections. 


«115  1836  Polk;  owner.  Service 
Distributing  Co;  contractov.  Smith 
Elec  Co;  survey. 

6116  350  30th  Ave;  owner.  West- 
inghouse;  contractor.  Century  Blec 
Const  Co;  1  plug;  range. 


6158  1377  Halght;  owner.  Stuart; 
qontractor.  Grand!  Elec  Co;  10  plugs; 
underground  service. 

6159  988  Market;  owner,  Warfleld 
Theater;  contractor.  Wonderlite 
Neon   Prod  Co;  sign. 

6160  697  Golden  Gate  Ave;  owner. 


6117     1999  Hyde  St;   owner,  Shirar  j Calif  Tire  Co;  contractor,  Wonderllta 
Young;      contractor.     Century      Elec  [Neon;  sign. 


Const;  1  outlet;  motors;  1  switch. 

6118  519    Lyon    St;    owner,    ; 

contractor,    Century   Elec  Const  Co; 
1  plug;  motors. 

6119  2745  Geary  Blvd;  owner, 
Casey;  contractor.  Century  Electric 
Const  Co;  sign. 

6120  1179  Turk  St;  owner,  M  Rob- 
inson; contractor,  Pac  Elec  Const 
Co;  repair  fire  damage. 

6121  Furniture  Mart  9th  A  Mkt; 
owner.  Capital  Co;  contractor.  Home 
Elevator  Co;  Install  elevator. 

I     6122     S   Belle  cor  Junfpero   Serra; 
Onib-  I  owner.  Prehn;   contractor,   Emerson - 
•con-    Wider  Co.  Inc;    12  outlets;   6  branch 
circuits:  21  plugs;  11  switches. 

8123  S  Belle  com  Junipero  Serra; 
owner.  Prehn;  contractor,  Emerson- 
Wider  Co,  Inc;  30  outlets;  8  branch 
circuits ;  9  plugs ;  5  switches. 

6124  727  Valencia;  owner,  Cherin 
Furniture;  contractor,  Emerson- Wid- 
er Co;  30  outlets;  23  branch  circulU; 
22  plugs;  4  switches;  underground 
service. 

6125  1300  Dolores;  owner,  M  Mos- 
kowita;  contractor.  Manning  A  Whit- 
aker;  4  outlets;  motors;  1  switch 


6161  4342  California;  owner.  Gor- 
don A  Talmadge;  contractor.  Won- 
derlite Neon  Prod;  sign. 

6162  19  Paulding  St ;  owner, ; 

contractor.    William   Cornwall;    floor 
sanding  machine. 

6163  1650  Great  Highway;  owner, 
Esculanee;  contractor.  Century  Kit o ; 
temporary  service. 

6164  220  Montgomery ;  owner.  Mills 
Estate;  contractor,  H  SS  Tittle  Co; 
8   omlet.s;    alterations;    1    Bwiteo. 

6;65  Near  San  Francisco  J  C  Men's 
Gym;  ownek-,  .Mattnu-lli  Co.istr  Co; 
contractor,  H  S  Tittle  Co ;  temporary 
service. 

6166  OceanA  Circular  Drive;  own- 
er, San  Francisco  Jr.  College;  con- 
tractor. H  S  Tittle  Co;  28  outlets;  17 
branch  circuits;  12  plugs;  17  switch* 
es ;    underground    service. 

6167  224  Spear;  owner,  Bngle- 
son;  contractor.  Malm  A  Welter;  10 
outlets ;  motors. 


OAKLAND 


46885    6912  Wood  Dr;  owner,  FTost- 

n»„i,"'^°''"!    contractor,   Fred    Schmlts;   10 
.  Bank    fi».,,is»» 


CONTRA  COSTA  COUNTY 


Recorded 

May  8,  1947 — Containing  one  acre 
and  being  a  POR  of  the  SW%  of 
SEC  8,  T  2  N,  R  1  E.  near  Pitts- 
burg. C  A  Hooper  A  Co  to  whom 
it    may    concern    „ 

May  8.  1947 — Containing  one  and 
one-half  acres  and  being  a  POR 
of  the  SW  %  of  SEC  8.  T  2  N.  R 
1  E,  near  Pittsburg.  C  A  Hooper 
A  Co.  to  whom  it  may  concern  

May  9.  1947— Comer  of  SAN  PAB- 
LO Avenue  and  Huntington  St. 
Richmond.  H  C  Alger  to  whom  it 
may    concern    „ 


SAN    FRANCISCO 


May  9,  1947— SW  POST  and  Scott. 
Post-Scott  Medical  Bldg  as  to 
lnprovem<?nts   on   proportj. 


Release  of  Liens 


plumber.  O   Sunderman;   20  fixtures; 
32   gas  outlets  32  water  connections. 

3247  E  14th  St ;  owner.  Fox  Tile  Co ; 
plumber,    F  E   Nearhood ;   4  fixtures. 

7630  MacArthur  Blvd ;  owner,  Gina 
Tsoya;  plumber.  Wm  Souza;  4  fix- 
tures; 2  gas  outlets;  10  water  con- 
nections. 

194  7th  St;  owner.  Don  Woo  Herb 
Co;  plumber,  J  Smith;  4  fixtures;  1 
water  connection. 

4349  Arden  Place;  owner,  P  Mar- 
tinsen;  plumber,  E  Lawless;  5  fix- 
tures; 3  gas  outlets;  •  water  con- 
nections. 

177  10th  St ;  owner,  Sommerstlon  ; 
plunnfcer.  O  Hanson ;  3  fixtures ;  1  gas 
outlet ;  4  water  connections. 


6126    84  West  Portal;  owner,  aasiti    fixtures 
of  America;  contractor,  Geo  F  Bray-  i     ^moc    i^on  c—    •  •■  »v  _j 

„,  _   ..„v^.  ^^ ...^ ,  oiiti«.t«-  1^  hrsnnh  ,.«r/.,.tt-.  IK  '     *8886    1430  Franklin  ;  owner,  Daviea 

301  Washington  St;  owner.  Cobble-  l*^'J**  S^"*^,'^,^?  ^"^""^  circuits    15   ^  ^ejla;  contractor.  Calif  Elec;  sign. 
dick;    plumber,    J   Tancredy;    3    'Ix-  iSal^ouTomenr  '^  "'^'''*' I     *^''     2825    27th    High    St TowS 

tures:  4  water  connections.  T  6127     NE   c^r  McAiil«t^r  A  HvH«.^*"»  »">«:  contractor.  Paramount 

1109   Broadway;    owner.   La  Rock;  '    „^J^1^    *   »„.         McAllister  &  Hyde ;    ^i^^.  outletn:  «witrh«i.  ■   nino-.     . 

owner,  Aetna;  contractor,  Fred  John- 
son  Elec  Co;   alterations. 

6128  6131  1386  8  Sanchez ;  varioOs 
23rd  St  and  400,  402  27th  St;  owner, 
Sullivan ;  contractor,  Fred  Johnson 
Elec  Co;  15  outlets;  16  plugs;  12 
switches  B.  T. 

6132  203  3rd  St;  owner.  El  Cap- 
richo;  contractor.  W  H  Kirsten;  1 
plug. 

6133  609  Market;  owner.  Flack's 
contractor.  W  H  Kirsten;  for  phono. 

6134  955  Post;  owner.  Tosemite 
Gray  Line ;  contractor,  W  H  Kirsten ; 

1 4  outlets:  4  plugs;   S  switches. 

I     6135      1841    Post    St;    owner,    W    J 

Bell ;     contractor.     Neon    Malnt     Co ; 

sign. 

6136  35  William  Ave;  owner,  Mar- 
io Packing;  contractor,  Frank  J 
Kllmm  Co;  motors. 

6137  397  Ellis;  owner,  ;  con- 
tractor. Frank  J  Kllmm  Co. 

6138  543  Bowdoin;  owner.  Burton; 
contractor,  Richmond  Elec  Co;   tem- 

iporary  saws. 

I      6189        6148     935   45   Lawton ;   25   46 


CONTRA  COSTA  COUNTY 


Recorded        ^  Amount 

May  6.  1947— Por  Lot  78,  SANTA 
RITA  Acres.  Unit  No  2,  near 
Richmond.  Charles  Graves  vs  Ad- 

olph     Janoushek     |817.00 

March  14,  1947— Lots  17  A  18,  Blk 
24.  RICHMOND  ANNEX,  Rich- 
mond. Oliver  de  Sllva  vs  Leon 
G  Smith,   et   all   1846.54 


BERKELEY 

11  El  Camlno  Real;  owner,  Kruger; 
dealer,  H  P  Murphy;   Bendix. 

101  Fairlawn;  owner,  A  Bellmtm; 
dealer,  H  P  Murphy;  water  closet;' 
wash  basin ;  bath  tUb. 


basins:  z  bath  tubs.  2  sinks.  2  wash    ^  ^^^g^.  g  .witches;  overtiead  service 


tubs  2  drains. 


OAKLAND 


Cessation  of  Labor 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

May  6,  1947— Lots  9,  10  A  11,  Blk 
193.  WALLS  ADDITION,  Rich- 
mond. Richard  J  Hooper,  to 
whom  it  may  concern.  Apr  1.  1947 


SAN  MATEO  COUNTY 


Recorded                               Labor  Ceased 
May  8,  1947— Ptn  Lot  45,  Reese  Sub- 
division of  Redwood  Farm.  Harry 
Garcia,  et  al,  to  Home  Moderniza- 
tion Co - -April  5,  1947 

May  10.  1947— Ptn  Lots  1  and  2, 
Block  19.  Oak  Park.  J  P  Tallone, 
et  al,  to  L  T  Blelly April  4.  1947 

Building  Contracts 


Plumber,  J  A  Rankin;  owner. 
Crunch;  7  fixtures;  3  gas;  12  water; 
2770JCeamey. 

.  Plumber.  J  A  Rankin;  owner, ; 

4  fixtures;  2  gas;  7  water;  4204  Reln- 
hardt. 

Plumber.    -..    owner.    Cleaners 

Exchange:    1   gas;    1    water;    4564   E 
14th. 

Plumber,  F  <  A  NearhoOd ;  owner. 
Fox  Tile  Co;  4  fixtures;  3247  E  14th. 

I'liimbcr,  William  J  Souza;  ownor. 
Tina  Traya;  4  fixtures;  2  gas;  10 
water;    7630   MacArthur. 

riuml  "r,  Tat  N  Smith  owner.  Don 
Wm  Herb  Co;  4  fixtures;  0  gas;  1 
water;  194  7th  St 

Plumber.  Earl  E  Lawless;  owner, 
P  Mortensen;  5  fixtures;  8  gas;  9 
water;  4349  Arden  PI. 

Plumber.  O  H  Hanson ;  owner,  Ed 
Summarstrom:  3  fixtures;  1  gas  4 
water;   177   lOth  St. 

Plumber,  J  E  O'Mara;  owner,  C 
L  Himer.  Warehouse;  4  fixtures;  0 
gAH-  10  water:  48th  Ave  *  E  12th. 

piumber.  E  M  Maloney:  owner,  Mrs 
Murry:    1   gas;   1725  10th  Ave. 

Electrical  Permits 


6144  6147  2,  6,  10,  14  Idora  St; 
owner.  Campbell ;  contractor.  Arc 
Elec  Co ;  9  outlets ;  11  plugs ;  9 
switches. 

6148  38  Southill  Bo-ilevard :  ownpr, 
Brickson ;  contractor.  Arc  Elec  Co ; 
21  outlets:  18  plugs;  17  switches. 

6149  780  Folsom;  owner,  Ameri- 
cim  Meat  Co;  contractor,  Edward  W 
Scott  Co;   survey. 

6150  66  5th  St;  owner,  Lanker- 
sheim  Hotel ;  contractor,  Bdw  W 
Scott  Elec;  1  plug;  motirs;  special 
equipment. 

6151  116     LeRoy     Place;     owner. 


SAN  MATEO  COUNTY 


SAN  FRANCISCO 


Block  8.  Range  "C."  Mezesvllle  (Sam- 
son. Allerton.  Alden  and  Warren 
Streets). 

James  Monroe  Elementary  School 
building. 

Owner  -  Redwood  City  Elementary 
School  District.  Redwood  City.  Calif. 

Architect  —  Arthur  D.  Janssen,  58 
Austin  Ave.,  Atherton,  Calif. 

Contractor— Peter  Sorensen,  Redwood 

City. 
Recorded  -May  7.  1947. 
Progressive  payments.  ^.„^ 

TOTAL $131,060.00  , 

Bonds— Lat>or  and   material.   |65,960 ;  J 


6084  2123  Market;  owner.  Visalla; 
contractor.  ©"Keeffe,  Inc;  motors; 
underground   service. 

6085  2430  Polk:  owner,  Adams; 
contractor.  Malm  A  Welter;  1  out- 
let; 4  plugs;  1  switch. 

6086  594  Frederick;  owner,  Kezar 
Coffee  Shop:  contractor.  Malm  A 
Welter;  8  plugs. 

6087  18th  Ave  near  Vicente;  own- 
er. St  Cecelia's  Parish;  contractor, 
Mohrdlck  Elec;  preliminary. 

6088  275    10th    St;    owner.    Blums' 
Candy,     contractor.     Mohrdlck     Elec 

Co 

6089  S  Foote  St.  75  ft  W  of  Mis- 


Ball  ey :     contractor,     Hklw     W    Scott  j^jdltlon 
Elec  Co;  2  outlets;  12  plugs  2  switch- 
es. 

6162  173  Jessie  St;  owner.  Atlas 
Printing  Co;  contractor.  Bts-Hokln  A 
Oslvan ;   motors. 

6163  258  Roosevelt  Dr;  owner,  E 
O'Reilly;' contractor.  Grand!  Klac  Co; 
27  outlets:  80  plugs;  20  switches; 
overhead    service. 

6164  1996  46th  owner.  Warda 
Bros;  contiactor.  Grandi  Elec  Co;  24 
outlets:  20  plugs;  20  switches;  over- 
head service. 

6156     1756  87th  Ave  owner.  Berend- 

sen  A  Harper;  contractor ;   10 

outlets:    16   plugs;    12    switches;    ov- 
erhead  service. 

6156  401  45th  Ave;  owner,  B  Sol- 
helm;  contractor.  Grandi  Blec  Co;  17 
outlets;  27  plugs;  16  switches;  over- 
head  service. 

6157  6382  Geary  Blvd ;  owner,  Moel- 
ler  A  Son ;  contractor.  Grand!  Blec 
Co;  21  outlets;  19  plugs  ;18  switches: 


Elec;   outleU;   switches;    plugs. 

46888  248  12th  St;  owner,  Key 
System  Employees  Bldg;  contractor, 
Paramount ;    alterations. 

46889  243  12th  St;  owner.  Key 
System  Employees  Bldg;  contractor 
Paramount;  fixtures. 

46890  E  11th  A  29th  ave;  owner, 
Calif  Paciting  Co;  contractor  Broad- 
man  ;  outlets ;  switches ;  plugs ;  mo- 
tors ;   new  installations. 

46891  3333  Octavia;  owner,  Donn; 
contractor,  Collins;  outlets;  switch- 
es ;   plugs. 

46892  1060  Clarkson  Crescent ;  own- 
er. Sparrow  ;  contractor,  Dimond ;  7 
fixtures. 

46893  1447  21st  Ave;  owner,  Sam 
Conn;  contractor,  Dimond;  5  fixtures. 

46894  2148  106th  Ave;  owner,  Lin- 
coln; contractor.  Sun  Blec/  8  out- 
lets; 9  switches;  16  plugaf  new  in- 
stallations. 

46895  ?154  105th  Ave;  owner,  ; 

contractor.    Sun    I^lec;    8    outlets;    9 
ewMohcs;   15  plugs;  r.ew  installation. 

46896  1969  San  Pablo;  owner,  San 
Pablo  Drug  Co;  contractor,  Conrad 
Blec;  7  plugs. 

\     46807     486  14th  St;   owner.  Button; 

contractor;  Rosenberg;  fixtures. 
I     46898    486   14th   St;   owner,   Sutton r 

contractor.     Rosenberg;     outlets ; 

switches ;    plugs ;    alterations. 

46899  724  14th  St;  owner,  Jewish 
Center;  contractor,  Rosenberg.  6  fix- 
tures. 

46900  Ft  of  5th  Ave;  owner,  Port 
of  Oakland;  cootractor,  T  L  Rosen- 
berg;   fixtures. 

46901  563  Oakland;  owner,  Wm 
Colvin ;  contractor,  T  Li  Rosenberg; 
service. 

46902  6001  Grove  St ;  owner,  Camp- 
Itell's  Gsragc;  contractor,  Rosen- 
berg:  outlets;   switches;   alterations; 


46903  6001  Grove  St ;  owner,  Cunp- 
bell's  Garage;  contractor,  Rosen- 
berg, fixtures. 


PIPE 


PIPE  -  VALVES  -  FITTIl<Jp8 
Facilitiea  for  pipe  bending 

and  manifolda 
writ*   for   rrleee 

Pacific  Pipe  Co. 

ir.O  Sp^ar  St.^  San  Frantlaco 


Forfelt-flO  per  day. 

_.  _ ^.  _  Limit-  120  calendar  days.  , 

differfnce  o  ntho  p.'Jrt  of  the  arf^v- |spe<:irkatJon8  and  plans  filed. 
emm«nt  nfrencics  are  respcnsiblo 
for  a  pocKl  portion  <  f  our  current 
scrap  famine.  Their  n-centment 
will  be  deepened,  of  course,  every 
time  they  are  unable  to  buy  naiiB, 
baling  .virc  and  farm  equinment  — 
every  time  thev  rwd  or  -^ear  over 
the  radio  the  fact  that  Wa.shinj? 
ton's  failure  to  move  mountaiii.« 
of  mutinp:  war  acrnp  bRck  to  Amer- 
ica is  cau'^inp-  an  ever  more  rapid 
depletion  of  our  ore  reserv^^s.  the 
rcRerves  we  had  to  prouee  into  m 
heavily  fjn  wir  the  war." 

He    managed   to   introduce    mt^o 
the  ConKrcBRi'>nai  Rocrd  the   .ull 
text   nf  the   indtistries*   committe*^ 
memorandum  on  the  iron  and  «?tp ' 
scrap  gitua'.ion. 


Company.  Icohtrsctor,  Assn  Elec  *  Mech  Co;   7 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(Alt  Siftt  in  Sloek) 
C^mpimH  Mctory  UrvU»—9ii\ckmr  Dallvvry 


outlets;  11  plugs;  6  switches. 

S091        6114   various   billboard   loca- 


Sisalkraff  Reinforced 
Building  Roper 

POR  CURING  AND  PROTECTING  CONCRETI 
SHEATHING  AND  COVERING  MATERIAL 

Tough  —  Waterproof  —  Windproof 


GUNN   CARLE  &   CO. 


20    Potrcro    Ave 


UNdcrhill    5480 


San    Francisco 


REINFORCING   STEEL 

CompUt*  S«rvic«  ond  Crccflea 


W.  S.  WETENHALL  CO. 

17fli  and  WltcoNtin  Str«*ts 
.  Son  FroNcUce  10.  Colifoniio 
PboM  HEmloek  1480 


m 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY,  MAY  14.  1947 


46004  S207  Grand  Av«;  owner,  The 
Fountain;  contractor,  Menso  Elec; 
wiring. 

46P06  8100  Frultrale;  owner,  De- 
pendable  'Rtrg:  coiUrtictor,  Monzo;  i 
outlet*;  a  awltchee;  1  motor 

4e80«    1348  Fruitvale;  owner. ; 

contractor,  Monso;  4  fixtures. 

4W07  1000  56th  St ;  owner.  Flowem ; 
contractor,  Payne  ft  Burke;  tempor> 
Ary  service. 

46908  0736  Shattuck;  owner,  Wall- 
er; contractor,  Payne  ft  Burks;  out- 
lets;   plugs;   motors  alterations. 

46909  8736  Shattuck;  owner.  Wall- 
er; contractor,  Payne  ft  Burks;  fix- 
tures. 

46910  2114  106th  Ave;  owner,  Wo- 
mach ;  contractor,  Johnston ;  saw  ser- 
vlcs; 

4a»U  2821  107th  Ave;  owner,  J  F 
Perry;  contractor,  Johnston;  fix- 
tures. 

46912  3001  Peralta;  owner.  Indus- 
trial Iron  Works;  contractor,  Scott- 
Buttner;  plugs;  motors;  alterations. 

46913  85SO  K  14th  St;  owner, 
Chi)«ipnpen  and  Lyonn ;  contractor, 
Scott-Buttner ;  64  outlets;  alterations. 

46914  S401  Baldwin;  owner.  W  M 
Qreuner;  contractor,  Clifford;  saw 
service. 

46916  673  Monclalre;  owner,  W  F 
WillouJBrhby;  contractor,  Clifford; 
outlets;   switches;    plugs. 

46916     651    Chetwood;    owner   and 


contractor,  Eleanor  Geyser;;  altera- 
tions. 

46917  1162  e2nd  St;  owner,  CUoo; 
contractor,  Brooks,  2  outleU;  2 
switches;  4   plugs. 

46918  1500  34th  Ave;  owner.  Nel- 
son ft  Rugg:  contractor,  Johnston; 
outlets;  switches;  plugs. 

46919  414  Hale;  owner,  Daporta; 
contractor,    Johnston;   fixtures. 

46920  10815  Bancroft;  owner,  Leg- 
gio;   contractor,  Johnston;   fixtures. 

46921  E  14th  SW  of  81st  Ave;  own- 
er and  contractor,  Foster  and  Klels- 
er;  6  outlets;  1  switch;  6  fixtures; 
new  installations. 

46922  E  14th  E  of  96th ;  owner,  and 
contractor,  Foster  ft  Klelser;  3  out- 
lets ;  1  switch ;  3  fixtures ;  new  Instal- 
lations. 

46923  1226  Broadway;  owner,  Oak- 
land Optical  Co;  contractor,  Haynes 
Elec;  outlets;  switches;  plugs;  mo- 
tors; alterations. 

46924  1225  B'way;  owner,  Layne 
Optical  Co;  contractor,  Haynes  Elec; 
outlets;  switches;  plugs;  motors;  al- 
terations. 

46925  2004  10th  Ave ;  owner.  Mills ; 
contractor,  F*arkhurst  Elec ;  1  out- 
let; 1  switch;  3  plugs;  alterations. 

46926  2004  10th  Ave ;  owner,  Mills ; 
contractor,  Parkhurst;  2  fixtures. 

46927  Hobart  ft  B'dway;  owner, 
Meinburger;  contractor,  Cal  Elec; 
lOO  fixtures. 

46928  316  Derby  St;  owner,   Shell 


CLASSMED  ADVERTISING 


1—    MISCELLANEOUS 


WE  URGENTLY  NEED 

Applicants  for  Jobs  in  all  t7p«8 
of  work  in  the  construction  and 
pnirincerinsr  fields.  Positions  op- 
en locally,  country,  out  of  state, 
and  overseas. 


Chief  Engineer,  oivll,  to  take 
charge  large  overseas  prej.;  $150- 
t170  per  week. 

Ettimatcr,  industrial  and  ecmmer- 
clal  types  of  buildings.  Prefer 
man  In  forties  with  extensive 
background.  Start  $100  per  week. 
Draftsman,  electrical,  experience 
In  heavy  construction;  overseas; 
$109  per  week  for  40  hours. 

JOHN  U  MATHERS   •   Director 

Twenty  Year§  in  the  BuUdmg 

Induttry 

WESTERN  PERSONN 
SERVICE 


EL 


MEN  AVAILABLE 

ENGINEERS,  C.E.,   M.E.,  and  E  E. 
SUPTS.,   COMMERCIAL,  and   IND. 
SUPTS.,  ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSMEN,   ALL,  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN,    Building    Materi;«la 
A   complete   library   of    capable    men 
to  choose  from 
CALL, 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0679 

This  AGENCY  is  designed  for  the 
Building  Industry 


Oil  Co;  contrmctor,  Cal  Elae;  fixtures. 

40929  816  Derby  8t;  owner.  Shell 
Oil  Co;  contractor,  CU  Elec;  1  out- 
let; 2  plugs. 

40980  2e01  Peralta;  owner,  Oak- 
land Scavenger;  contractor,  Cal  Elec; 
new  installation. 

46981  1017  Franklin;  owner,  Ed 
Jones  ft  Co;  contractor,  Cal  BHec; 
motors. 

48982  5666  San  Pablo;  owner,  De 
Santes;  contractor,  Clal  Elec;  sign. 

48938  42  ft  Linden;  owner,  Gen'l 
Interrlors  Inc;  contractor.  Red  Top; 
insUllaUon. 

46934  1282  81st  Ave;  owner  and 
contractor,  Sam  Ortega;  outlets; 
switches ;  fixtures ;  plugs ;  alterations. 

46936  730  Wesley ;  owner,  Wm  Bar- 
rett ;  contractor,  C  A  Langlais ;  1  •ut- 
let ;  1  switch ;  3  plu«s ;  alterations. 

46936  6706  San  Pablo;  owner,  Wm 
E  Rudd;  contractor,  Chesney  Elec; 
sign. 

46937  1378    E  26th  St;  owner,  Ot- ' 
tovich;    contractor,  Chesney;    5   out- 
lets; 4  switches;  10  plugs;  motors,      i 

46938  414  8th  St ;  owner.  Cortex ; 
contractor.  Chesney;  6  outlets-  2 
switches;  6  plugs.  '        i 

46939  418  8th    St;    owner,    Henry  I 
Pong;    contractor,    Chesney;    7    out- 
lets;   2   switches. 

48940  2700  Harrison ;  owner,  Marm  • 
contractor,  T  Bushman ;  6  fixtures. 

48941  6108  E  14th  St ;  owner, ; 

contractor.  Modem  Neon  Co;  sign.    '  | 

46942  1725  Poplar  St;  owner,  0«n 
Avaline    ft    Film    Corp;    contractor, 
Matson  Elec  Equip ;  8  plugs ;   3  mo-  I 
tors. 

46943  10709    Peppln;    owner,    C   E 
Walker;  contaactor,  Jcmes;  switches;  ' 
fixtures ;   plugs. 

46944  8101   DowHngs;  owner,   O  W 
Johnson  ;  contractor,  Paramount;  out-  I 
lets;    switches;    plugs;   new  Installa- 

46946    6600  Davies  St;  owner.  Fiu-- 
ley     Terminte     Control ;     C(»tractor,  ' 
Paramount. 

46946    3264  E  14th  St ;  owner,  Cool- 
idge  Market ;  contractor,  Paramotmt ',  t 
motors ;  alterations. 

48947  643  40th  St ;  owner,  Llndwall ; 
contractor.   Paramount;    alterations.    I 

46948  364  Hobart  St;  owner,  Irig; 
contractor,  E  J  Cowart ;  alterations ;  , 
new  installation. 

46949  2420  Palmetto;  owner,  C  H 
Dletae;    contractor  Ooss  Elec   Shop;  . 
range. 

46950  886  Longridge;  owner.  Kuk- 
man  ft  Hanna;  contractor,  Collins; 
outlets;  switches;  plugs. 


(ASMCT) 

formtmtlj  CIcHcd  ~~ 
TadUtkd  -  PcoiaMioMl 


TUKmmmut  Bmrtmu 

26  OTARRELL  ST.  8U1TB  902-S 

GArfiald   l<17-ltflS 


MANUrACtURt^S 

One  day  of  our  service  may  save 
lyou  THOUBANDS  OF  DOLLARS 
I  OF  EXPBNSBL 

A.  Lans,  Consulting  Accoimtaat 
SUtter  8976 


Official  Proposals 

Furnishing   Certain    Items   of  Equip. 
For  the  Martlnec   Filter  Plant 

INVITATION     FOR    BIDS 

MATERIALS   AND   SUPPLIES 

CITY  OF  MARTrNEZ 


1—    MISCELLANEOUS 


—TOWING    and    BARQE    WORK— 
Call   Bill   Atthowe,   SU.   0543;    Pier  3 

Exp.  ESTIMATOR  or  ENGINEER 
who  Is  familiar  v-lth  Steel  and  Cor. 
crele  Bldg.  Cor.stniction  in  this  lo- 
cality. Should  have  some  capital. 
Give  fall  details  of  exp.  Replies  con- 
fidential. Answer  Box  68  c/o  Dally 
Pacific   Builder.  (5/in 


SALESMAN  to  sell  Butler  Steel 
Buildings.  Salary  basis.  Several  ter- 
ritories open.  Apply  by  mail  giving 
full  information.  HI  C.  Livingston  Co., 
P.  O.  Box  1210,  Salinas,  Calif. 

rs  T I M  X  T  o  R 

HEATING  AND  SHEET-METAL 
Large  growing  8.  F.  vicinity  con- 
cern has  opening  for  dependable  man 
fully  qualified  to  make  estimates  on 
all  alses  of  Jobs  and  to  supervise 
operations  of  general  sheet-metal  and 
heatini^  business.  Minimum  of  tin 
years'  experience  as  sheet-metal  me- 
cfaanic  required.  Excellent  opportun- 
ity. Prefer  man  Interested  in  making 
secured  investment  in  busineas.  State 
in  detail  past  experience,  qualifica- 
tions, family,  and  age.  Replies  con- 
sidered confidential.  Box  612.  Daily 
Pacific  Builder.  8/ia 

S—  FOR  RENT 


LUMBER  HANDLING  EQUIP. 
MENT:  CARRIERS.  STACKERS 
TRUCKS.  Padfks  Carriers.  Oakland 
KB   4-]flni. 


transits;  |17  per  month:  LEV- 
ELK  |)4  per  month.  Daniel  McFtr- 
land,  624  Second  Ave  Phone  BAv- 
vlew  7.TO4.  n'ts 


Fonl  l>4-ton  12-ft.  bed  LUMBER 
ROLLER  Bide  Wlnchos.  Call  TWln- 
oaks  8181.  (tf> 


Huff  Pay  Ix^der,  2  and  8  yards;' 
2H-ton  lift;  1  low  12-ft.  dump  truck; 
1,000- gal  Ion  water  truck.  Hard  work- 
ing owner  would  like  to  work  with 
contracto  by  month.  Bruno  Sklbo, 
Rte.  1.  Box  204C,  Oakley. 

Two  Ti-rra  -  Cobra  Self  Pi-opellcd 
PCRAPER8,  18  cy.  capacity,  for  con- 
tract work  or  land  levellnir  with 
pusher.  Low  cost  earth  moving.  Call 
TYSON  *  WATTERS  CO.;  phone 
6-7C00   Sacraaifntu.  (6/20) 

FOR  SALE 


FOR  SALE 


46961  1742  81st  Ave;  owner,  Ftmnk 
L*nardo  ft  Son;  contractor.  Jamas 
Anderson;  fixtures. 

4«62  2036  Franklin  St;  ownar, 
cnrutensen  ft  Lyon;  contractor, 
Densmore  Elec;  fixtures. 

46953  2343  Coolidger  owner,  Mc 
Bride;  contractor.  Crescent  Elec:  al- 
terations ; 

46964  823  Bd'way;  owner,  Sam 
Hartman;  contractor,  T  L  Rosen- 
berg;  4  fixtures. 

46065  98th  Ave  and  San  Leandro; 
owner.  Dennison  Foods;  contractor. 
Pac  Elec  Motor  Co ;  fixtures 

46956  98th  Ave  and  San  Leandro; 
owner.  Dennison  Foods;  contractor, 
Pac  Elec  Motor;  motors;  alterations. 

46957  956  Terry  St;  owner,  Amer 
Manganese  Steel;  contractor,  Pac 
Elec    Motor;    alterations    . 

46058  87th  Ave  at  G  St;  owner, 
Hasel  Atlas  Glass;  contractor,  Pac 
Elec  Motor;  motors. 

AS069  6701  E  14th  St;  owner,  Pae- 
ston  Const  Co;  contractor.  Pa«  BHec 
Motor ;    motors. 

46960  1374  Trestle  Glen  Rd ;  owner, 
Chas  Grant;  contractor,  Fred 
Schmits;   alterations. 

46961  53rd  ft  Lowell;  owner,  Ber- 
telson;  contractor,  Fred  Schmits; 
saw   service. 

46962  1899  7th  St;  owner,  Doran 
Co ;  contractor,  Pac  Elec  Motors ;  mo- 
tors. 

46963  301  98th  Ave;  owner,  Gerber 
Foods;  contractor,  Pac  Elec  Motor; 
motors. 

46964  801  98th  Ave;  owner,  Gerber 
Foodp;  contractor,  Pac  Elec  Motor; 
fixtures. 

46986  2240  Filbert;  owner,  Union 
Ice  Co;  contractor,  Pac  Elec  Mo- 
tors ;  motors. 

46966  828  98th  Ave;  owner,  Schell- 
er  Mfg  Co;  contractor,  Pac  Elec  Mo- 
tor; wiring. 

46967  1429  Alice  St;  owner,  Zenith 
Printing  Co;  contractor,  Pac  Elec 
Motor;  wiring. 

46968  1001  81st  Ave;  owner,  Peter 
Paul  Candy;  contractor,  J»ac  Elec 
Motor;   fixtures. 

48969  1001  81st  Ave;  owner,  Peter 
Paul  Candy;  contractor,  Pac  Elec 
Motor;   installationu. 

46970  5316  B'dway;  owner,  Lin- 
coln Lumber;  contractor,  Pac  Hllec 
Motor;  erect  prefab  home. 

46971  4120  Plneheart;  owner,  Va- 
res ;  contractor,  Kent  Kibbe ;  25  out- 
lets; 24  switches;  30  plugs;  new  In- 
stallation. 

48972  1930  18th  Ave;  owner,  Roe; 
contractor,  Kent  Klbbe;  4  ouUets;  6 
switches;  4  plugs;  new  Installation. 

46973  4871  Park  Blvd;  owner, 
Strom;  contractor,  Kent  Kibbe;  4 
outlets;  1  switch;  2  plugs. 

46974  3101  McKlllop  Rd;  owner, 
Hof f chneider ;  contractor,  Kent  Kib- 
be; 1  outlet;  1  switch;  2  plugs;  new 
installation. 

46975  5401  San  L«andro;  owner. 
Bale  ft  Co ;  contractor,  Spott ;  20  fix- 


S-746— ASST.  CIVIL,  BNGR.,  gnd.. 
about  80  years  old,  with  bldg;  p&m,- 
struction  exper.,  to  check  plaas.  fMO 
month  start.  Northern  CalifomiiL 
S-672-W  — ASST.  CHIEF  ENQR, 
civil,  to  plan  utilities,  roads,  brldgsa, 
etc.  1635  month;  12-month  contract. 
P.  I. 

S-619  —  STRUCTL.  DRAFTSMAN, 
exper.  on  steel  and  concrete.  |446 
month  pliis  O.T.;  12-month  contract. 
Manila. 


ENGINilRIN«  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(AfMMyl 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P.  4 

aArf«M  f24t 


tures. 

46976  5401  San  Leandro;  owner,  F 
M  Ball  Co;  contractor,  Spott;  100 
switches ;    service.  , 

46977  5733  San  Leandro;  owner,  F 
M  Ball  Co;  contractor,  Spott;  100  fix- 
tures. > 

46978  6055  Telegraph;  owner,  Sta- 
dium Liquor  Store;  contractor.  Spott; 
outlets. 

46979  814  Adeline;  owner,  Psni- 
dise  Cleaners;  contractor,  Spott;  oat- 
lets;  motors. 


BUILDING  MATERIALS 

When  you  start  your  Job,  call  us 
for  quick  service  on  your  hard-lo- 
get  materials.  They  will  be  delivered 
when  you  need  them* 

I^et  us  save  you  MONEY;  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  tnubles'OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151   Sutter  St.,  San    Francisco  9 
P Respect  4500  or  2800 


STANDARDIZED 
BUILDINGS 

12  standard  sised  buildings  for  im- 
mediate delivery  In  etther  timber  or 
Hteel  structure.  Clear  spann  from  40 
to  160  ft.  Lengths  from  40  to  60U  fl 
Also  standardized  roofs  of  timber  or 
."teel  for  erection  on  masonry  walls. 
American  Standardized  Bldg.  Corp. 
332  S.  Michigar.  Ave.,  Chicago  4,  III. 
Wabash  £708 


1. 


4. 


5. 


PLUMBING 
Individually  packaged  residential 
drainage  system,  complete  from  fix- 
ture outlets  to  base  of  stack.  Ideal 
for  mass  construction  of  homes,  mo- 
tels, cabins,  etc.  Patented.  Meets  govt, 
standards.  Includes  all  necessary  fit- 
tings, traps,  branches,  etc.,  cut  and 
ready  for  field  assembly.  60  units  or 
more.  Factory  to  you.  Saves  $160.00 
to  8260.00  a  house.  Immediate  deliv- 
ery. Quantity  discounts.  P.K.G.  Co., 
44  Snd  St.,  aan  Francisco.  OArflaM 
881L  tf 


CONCREl'E  FORMS  lor  hou-^e 
foundations:  2%-ft.  x  10-ft  Reason- 
able.   Phone  ORaystone  7252. 

(6/16) 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
M  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  CrandalL  SUtter  8S6&  (tf ) 


rOR  SALE  OR  RENT 

C.  M.  C.  7  a  Concrete  Mixer  In  A-1 

condition;  and  compressor  hose,  1-ln. 

with  connections,  never  used.  Phone 

KEllog  2-6968.  8/19 


CEDAR  SHAKES 

Hand    Split  Na   1   R«d 

lis  per  square 

MARMAC  LUMBER  CO. 

1990  Evans  Ava  AT.  9688 

6/10 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .086-ln.  46Hx9«-ln.  Alum- 
inum Products  Co.,  8246  ISth  Street 
Pbooe  UNderhlll  2166  or  SUtter  6700 


FOR  SALE 
DITCH    DIGGER,    Buckeye    wheel 
type.    Csin  be  leer     at  8101  San  Le- 
andro   St..   Oakland.     Pl.ont    THom- 
wall  7655  or  LOckhavcn   8-2316^ 

(5/18) 


•86    DODGE    DUMP    TRUCK    2-ou. 
yda   Motor  and    body   recently  re- 
built Phone  aU.  6022.  8/16 


Sealed  proposals  for  furnishing 
certain  items  of  equipment  for  the 
Martinez  Filter  Plant,  addressed  to 
the  City  Clerk,  will  be  received  by 
the  City  Clerk,  City  Hall,  Martinex, 
California,  until  8:00  P.  M.  June  A 
1947,  at  which  time  they  will  be  pub- 
licly opened  and   read. 

The  materials  on  which  proposals 
are  desired  are  the  following: 
1.     (a)  4,100     Linear     Feet     16    Inch 
Class  160  Cast  Iron  Pipe, 
(b)  4,100     Linear    Feet     16     inch 
Class    150   Transits  Pipe. 

(a)  3,180  Unear  Feet  14  inch 
Class  160  Cast  Iron  Pipe. 

(b)  3,150  Linear  Feet  14  inch 
Class    160   Transit*  Pipe. 

(a)  1,000  Linear  Feet  12  inch 
Class  160  Cast  Iron  Pipe. 

(b)  1,000  Unear  Feet  12  Inch 
Class    160   Transits   Plf^ 

(a)  21Jt  Tons  Class  D  Cast  Iron 
Fittings  for  C.  I.  Plpa 

(b)  24.06  Tons  Class  D  CTast  Iron 
Fittings  for  use  with  Class 
LW  Transite  Pipe. 

Three  1400  Gallons  Per  Min- 
ute High  Lift  Electric  Mo- 
tor Driven  Hortsontal  Centri- 
fugal Pumping  Units  com- 
plete with  motors. 
One  Vmturt  Meter  and  Re- 
corder -  ToUilzer  -  Indicator 
Panel  and  appurtenances, 
complete  as  specified  and 
shown   on  drawings.  i 

112  Linear  Feet  of  24  inch. 
Class  160,  Cast  Iron  Pipe,  as 
specified. 

96  Linear  Feet   of   18   Inch, 
Class  160.  Cast  Iron  Pipe  as 
specified. 
Contract    Documents    may   be    ex- 
amined at  the  Office  of  the  City  En- 
gineer.   706    Estudlllo    Street,   Marti- 
nez, Cftllf->mia,  and  may  be  obtainea 
»»y  bona  fide  bidders  from  the  City 
Engineer    without    charge.     Prints 
of  the  plans,  if  desired,  may  be  ob- 
tained   from    the   City   Engineer   on 
the  payment  of  |0.60  per  sheet,  which 
is  not   refundable. 

Bidders    may    bid   on    any    or    all 

Items  and  awards   will   be  made,   if 

made  at  all,  on  each  Item  separately. 

(Daily    Pacific    Buillder) 

(May  14,  21,   28,  1947) 


liiversal  CMREHOIST  &  MONORAIL  Cs. 


overhead 
ihanolino 
Ieouipment 


MONORAIL  SYSTIMS  •  CtANIS 

ELECTRIC  HOISTS 

Our  engineers  with  a  wedth  of 
informstion  and  experience,  mre 
availabte  in  planning  every  type 
of  installation  in  orerhesd  himming 
probiemi. 


PftevM  .  .  .  YOkea  6-2042  -  6-2063 

DiSIGNING     MANUFACTURING     INSTALLATION 

593  MARKET  STREET.  SAN  FRANCISCO 


J 


VULCATEX 


8. 


Frompf  Delivery 

HARDWOOD 
FLOORING 

5/16"  X  2"  KUn  Dried  7% 

BERKELIY     WOOD 
PRODUCTS.      INC. 

2231  S«a  FabI*  Ave. 

RSRKSLRY  2,  CALIF. 

THoniwall  97SI .  97S4 


E  L  .A  S  1  I  C      CAULKING 


in  Cellophane  Thrift  Paks 

V 

cuts 


0  M  P  0  U  N  [} 


caulking 
costs 


HORN 


WRITE  rOR  OCtCHlPTlVC  FOLDER 


NO  ADULTERATION 

ASSURES  EXPERT  APPLICATION 


A.C.HORN  COMPANY,  Inc. 


CEl 


VED 


F.WJ>ODGE 


CORPORATION 
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PLANS  and 
Speculations 


Kern  County  leaders  have  set  in 
motion  a  promotional  program  to 
emphasize  the  vital  need  for  com- 
pletion of  the  Central  Valley  Proj- 
ect. The  prof^ram  su^g^ts  that 
each  county  affected  by  the  project 
•end  sapervlsors  and  other  dele- 
Sates  to  joirfGovemor  Warren  in 
Washington  to  protest  the  wlash. 
oOo 

The  board  of  supervisors'  city 
planning:  committee  has  recom- 
mended that  the  board  instruct  the 
city  attorney  to  find  a  means  of 
aequinn«r  a  ste  for  a  |33  million 
downtown  parking:  garage  five 
blocks  long,  sugicested  bv  Super 
visor  Chester  MacPhee. 
oOo 

A  production  race  to  save  a  20,- 
000-acre  rice  crop  in  northern  Cal- 
ifornia was  ur.der  way  to  provide 
life-giving  irrigation  to  a  rice  crop 
threatened  by  a  drought. 
oOo 

Bids  on  the  Gilroy  gas  and  elec- 
tric franchise,  to  be  opened  June 
16,  have  been  called  by  the  city 
council.         ^ 

oOo 

A  proposed  |70  million  rut  in 
the  budget  of  the  civil  aeronautics 
administration  would  force  CAA  to 
discontinue  operating  San  Pran- 
rinco'a  airport  s  control  tower,  ano 
abandon  contemplated  radar  land- 
ing installations  and  an  interna- 
tional air  weather  station. 
oOo 

San  Francisco  supervisors  late 
yesterday  completed  a':tion  on  es- 
tablishment of  a  new  metropolitan 
tra£Bc  zone  extending  from  11th, 
Gough  and  Duboce  Avenue  to  the 
Embarcndero,  and  from.  Townsend 
to  Sacramento. 

oOo 

District  Attorney  Edmund  G. 
Brown's  campaign  for  better  hous- 
ing in  San  Francisco  was  given 
impetus  yesterday  by  appointment 
of  Gregory  Stout  as  a  temporary 
assistant  district  attorney.  He  will 
investigate  law  violations  that  may 
be  impeding  the  housing  program. 
oOo 

Assemblyman  Richard  H.  Mc- 
CoUister  said  tmlay  the  state  may 
obtain  title  to  Argel  Island  in  San 
Francisco  Bay  for  state  park  pur- 
poiet. 

oOo 

The  Idyllwild  Arts  Foundation, 
at  Idyllwild,  Calif.,  is  to  obtain  sur- 
plus structures  to  be  converted  in- 
to classroom,  laboratory  and  cafe- 
teria facilities,  together  with  nec- 
essary surplus  eauipmert.  The 
school,  which  is  afTiiiuted  with  the 
University  of  Soutnern  California, 
is  b«^in>|[  established  this  year.  Tlie 
institution  will  dismantle,  trans- 
|5ort  and  re-trect  the  surplas  struc- 
tures at  its  own  expense.  It  is  to 
provide  college  trsining  in  the  var 
lous  fields  of  the  arts. 
oOo 

Se<|iioia  unior  high  school  dis- 
trict 14  TO  obtain  surptuj  structures 
which  it  will  move  and  re-erect  at 
its  own  expense,  t  >  be  converted 
into  about  3,S40  square  feet  of 
c!ttss;co:n,  shop  nii  i  storage  space 
at  the  Sequoia  TJn.  "i  High  School, 
Redwood  City,  Calif.  The  addi- 
tional 2pace,  together  with  sur- 
plus furniture  an<^  equipment 
which  may  be  made  .ivailuhlf;,  will 
enable  the  fcho.*'  to  in:»^;j''.o  its 
veteran  <'Mvoilmert  fivm  the  i/res- 
ent  200  to  250. 

$2.8  MILLION  PULP 
PVANT  IS  AUTHORIZED 

WASHINGTON.  —  Fibreboard 
Products,  Inc.,  of  Sar  Frsncisro, 
has  received  approval  of  the  fa- 
cilities review  committee  of  the 
fWBce  of  the  housing  expediter  t>T 
construct  a  sulphate  pulp  plant 
in  Contra  Costa  county  at  .^n  es- 
timated cost  of  $2,ftS6,000.  The 
plup  will  be  used  in  the  manufac- 
ture of  carton  Khipping  containers 
for  packaging  foods. 


F.  W 


WAA  Will  Donate 
Machme  Tools  to 
Save  Storage  Cost 

WASHINGTON.  — The  war  as- 
sets administration  today  moved 
to  give  away  huge  quantities  of 
surplus  mschine  tools  to  govern- 
ment institutions  and  non  -  profit 
organizations.  ^ 

Any  machine  tool -will  be  made 
available  for  donation  if  it  re- 
mains in  inventory  after  being  of- 
fered at  a  fixed  price  to  priori t.\ 
claimants  and  commercial  buyers. 
Eligible  donees  include  agencies  or 
institutions  supported  by  the  fed- 
eral government  or  by  any  state 
or  local  government  and  non-profit 
educational,  health  or  charitable 
institutions. 

This  is  the  first  time  large  scale 
donations  of  any  kind  have  been 
made  by  th.«  war  assets  admin- 
istration, and  the  first  time  states 
and  local  governments  will  be  the 
beneficiaries,  WAA  oflBcials  said. 
An  intensive  study  of  the  needs  of 
schools,  institutions,  and  govern- 
mental bodies  was  made  before 
embarking  on  this  program.  Na- 
tional purchasing  groups  were  in- 
vited to  Washington  for  consulta- 
tion and  for  their  recommenda- 
tions. The  donations  prcgram  is 
the  first  major  action  taken  as  a 
result  of  these  meetings. 

Commenting    on    the    program. 


CMyrMlt  IM7  k» 
.  0*4fl«  C«rt«r*tl«a 


mrni 


Robert    M.    Uttlejohn.    WAA    atL 
ministrator.  said: 

"The  war  assets  admiiuslration 
has  today  the  largest  inventory  of 
machine  tools  in  history.  These 
tools  constitute  a  national  asset 
inquiring  consideiable  of  national 
interei't  in  any  plan  for  disposal. 
A  study  of  the  machine  tool  prob- 
lem indicates  that  warehousing 
costs  represent  one  of  the  heaviest  I  Council, 
items  in  our  operating  budget  and  I  Turkington  will  work  in  close 
that  it  is  more  economical  to  do-   cooperation  with  chambers  of  com 


EM  PTY  BAR  3TOOL8 

When  President  Truman  made 
his  plea  for  lower  prices  the  wine 
industries  rushed  in  to  say  they 
were  complying,  and  cited  certain 
recent  price  i*eductions. 
-Ct    ft    ^ 

The  liquor  interests  had  .1  lick 
ing  coming.  They  moved  in  at  the 
beginning  of  the  war  when  wine 
was  selling  at  about  $1.26  per  gal- 
lon. They  didn't  change  the  price, 
but  changed  the  size  of  the  con- 
tainer— for  $1.25  you  received  "one 
fifth"  of  a  gallon. 

it   if   ie 

If  there  are  empty  bar 
stools,  it  is  because  the 
Drinking  Industry — like  the 
home  building  industry  — 
has  priced  itself  oat  of  the 
market. 


•ONLY  TRIFLING'  IS 
DESCRIPTION  OF  WAA 
DISPOSAL  PROGRESS 

WASHINGTON.  —  Keen  disap- 
]|:>ointment  was  expressed  by  a 
joint  committee  representing  con- 
sumers and  scrap  collectors  over 
the  failure  of  government  agencies 
to  expedite  the  return  of  damaget! 
war  equipment,  and  other  poten- 
tial iron  and  steel  scrap  to  the 
nation's  reserves.  hTe  statement 
was  made  public  today  by  Robert 
W.  Wolcott,  chairman  of  the  steel, 
foundry  and  scrap  indutrles'  com- 
mittee for  expediting  iron  and 
steel  scrap). 

Speaking  for  the  committee, 
Wolcott  pointed  out  that  a  state- 
ment, issued  March  7,  by  John 
Steclman,  director  of  reconversion 
for  the  federal  government,  had 
prmised  that  about  1,260,00  toui. 
of  wui-time  materiel,  equipment, 
and  other  scrap  would  be  returned 
to  the  nation^s  stockpiles  during 
1947,  and  that  some  500,000  tons 
would  be  put  into  industrial  chan- 
nels "during  the  next  two  months  " 

Wolcott's  statement  tad: 

Mail  On  Area  Council  I  a  very  HUgWt  increase   tn   over-a?l 
r  I  Inventories   of   scrap.     This   is   tb.w 

Edward   L.    Turkington,    promi- 


Scrap  Conmihtee  Deplores  Failure  of  WAA, 
Other  Agencies  to  Return  Scrap  to  Stateside 


Edward  L  Tnrkington 
Bridge  Conttmctioii 


nent  in  San  Praarisco  business  and 
civic  afTairs,  has  been  &ppoint«^d 
assistant  general  manager  of  the 
San  Francifco  Bay  Area  Council, 
it  was  announced  today  hy  Frank 
E.  Marsh,  general  manager  of  the 


date  machine  tools  than  to  winter- 
ise and  keep  them  stored  for  an- 
other year." 

SCHNECTADY  ENGINEER 
ADDRESSES  ELECTRICAL, 
MECHANICAL  ENGINEERS 


E.  S.  Lee.  an  engineer  in  the 
General  Electric  general  engineer- 
ing and  consulting  laboratorv  at 
Swienectady,  N.  Y.,  will  address 
a  meetinr  of  the  An.ericaa  So- 
ciety of  Mechanical  Engineers  and 
the  American  Institute  of  Elec- 
trical Engineers  on  Friday  evc- 
nmg.  at  the  P.  G.  &  E.  Auditorium 
in  Oaklartd. 

His  topic  will  be  "European  Jm- 
pressions  in  New  Developments  in 
Engineering  and  Science.  He  was 
representative  of  the  AlEE  to  the 
Sixth  Intemaiional  Congress  o' 
Applied  Mechanics  held  in  Paris 
in  the  fall  of  1946,  and  spent  three 
months  in  Europe  in  1939. 
# 

KRUG  SETS  UP  NEW 
PHOSPHATE  INDUSTRY 
PROGRAM  ON  COAST 


Secretary  of  the  Interior  J.  A. 
Krug  has  set  up  a  unified  Depart- 
ment of  the  Interior  program  for 
the  development  cf  a  western  phos- 
phate fertiliser  industry. 

The  program  will  be  coordinated 
in  the  west  throu^rh  the  Pacific 
northwest  coordination  committee-, 
which  is  composed  of  Interior 
agencies,  including  the  bureau  of 
mines,  geological  survey,  bureau 
of  laiKi  management,  ofnce  of  In 
dian  afTairs,  Bonneville  power  ad- 
ministration, bureau  of  reclamr- 
tion,  national  park  service,  ar  d 
fish  and  wildlife  service. 

# 

NEED  ROAD  ENGINEERS 

WASHINGTON.  —  Unless  new 
engineers  are  attract'*d  to  the 
highway  field,  the  nation's  postwar 
construction  program  will  b«»  re- 
tarded and  normal  improvement  In 
technical  development  will  be  re- 
stricted, Charles  M.  Upham,  en- 
gineer -  director  of  the  American 
Road  Builders*  Association,  told' 
the  first  annual  Florida  Highway 
Conference  at  the  University  of 
Florida,  Gainesville,  today. 


merce,  civic  and  community  organ 
izations   and    industrial    groups   to 
bring  new  industries  into  the  nine 
Bav  counties. 

Well-known  to  Hay  ai*»a  business 
and  municipal  circles,  TurkingtoM 
brings  15  years'  of  industrial,  con- 
struction and  port  facility  exper- 
ience to  the  Council's  broad  pro- 
gram of  economic  and  civic  de- 
velopment for  the  Bay  Area. 

His  duties  will  also  cover  the 
Council's  piogram  for  improv- 
ments  in  the  area-wi<*e  transpor- 
taMon  and  traffic  situation.  This 
includes  activities  of  the  Bay  Area 
Transportation  and  Traffic  Com- 
mittee, currently  studying  propos- 
als for  a  second  Ray  crossing.  Mr. 
Turkington  was  president  of  the 
Bay  Area  construction  firm,  Healy- 
Tibbitts,  that  built  the  approach- 
es, piers  and  anchorages  for  the 
present  San  Francisco  -  Oskland 
Bay  Bridge.  His  firm  also  buiit 
manv  of  the  pre-war  and  wartime 
facilities,  including  shipyards,  in 
the  Bay  Area,  and  he  is  well  tr- 
quainted  with  industrial  construc- 
tion needs  in  the  region. 

# 

Rock  Fault  Gaims 
$6.5  Million  more 
For  Davis  Dam  Job 

WASIUNCVON.— The  bureau  of 
leclamation  has  .^inn^.-ic^d  its  in- 
tention to  s{/«nd  six  and  one-half 
million  dollars  on  the  Davis  Dam 
project  in  Arizona  and   Ne\ada. 

Tiiis  expendit'jfe  will  represt>nt 
eight  and  o  f  ^lialf  per  cent  of  the 
total  original  cost  ot  the  entire 
job. 

A  work  order  f^-r  the  additional 
construction  m'ss  being  pr»]»ar»d 
for  the  Utah  Conftniction  Com- 
pany, original  ccntraclnrs,  n  bu- 
reau nfflcisi  said. 

The  new  work  will  not  be  on 
the  dam  prop*'r,  but  on  spillwsvs 
and  the  movement  of  the  power- 
house upstream  to  mske  it  safer. 

A  gigantic  rock  fault  has  beon 
discoverr-d  on  the  Arizona  side  of 
the  Colorado  river  This  has  re- 
sulted in  the  decision  to  strength- 
en the  spillways  and  move  the 
powerhouse,  the  bureau   jaid. 


tini«  of  'year  when  ther«  nhould 
be  a  large  flow  of  scrap  into  deal- 
ers' and  consumers'  inventories. 
The  movement  ha^  been  mucii 
smaller  than  anticipate. 

"The    committee    is    particularly 
I  disappointed    with    failure    of    the 
war   assets   administration   to  act ) 
more    promptly 
Mr.     Stpelman's 

trifling    progres.s    has    been    mad 
in  decfanng  ohsolete  tools  and  in- 
dustrial equipmeiit  as  scran.  Move- 
ment I'f  these  tools  into  tne  scrap 
reservoir  has  been  far  below   rea 
sonable    expectation6.     The    pron 
ised  scrap,  so  badly  needod  by  tho 
steel    industry,   the  foundries,  am^ 
processors,   has   simply  not   mate- 
rialized 


COAST  STEEL  CHIEF 
REPRESENTS  INDUSTRY 
IN  PACinC  SURVEY 

L.  G.  Knight,  manager  of  pur- 
chases   and    traflic,    Seattle,    ai'.d 
Portland  districts,  Bethlehem 'Pa- 
cific Coast  Steel  Corporation,  will 
represent  the   American  steel   In- 
dustry in  a  survey  tour  of  steel 
scrap  accumulations  in  the  Pacific 
islands  of  Guam,  Manus  and  Oki- 
nawa, and  at  Manila  in  the  PhUijp- 
?ine8.   The  tour,  sptnsored  by  the 
I.  S.  Navy,  is  scheduled  to  Degin 
by  naval  air  transport  from  Mof- 
fett  Field,  Sunnyvale,  on  May  15. 
Knight,  an  outstanding  author- 
ity on  steel  scrap  conditions,  avail- 
aby    supply,    and    sources    on    the 
west  coast,  has  been  Associated  for 
36  years  with  steel  scrap  purcha- 
sing.   He    started    at    the    Seattle 
plant  of  Bethlehem  Pacific  in  1910 
as  an  office  boy  and  has  been  in 
the  steel  indust.-y  since  that  time. 
Other  members  uf  the  commit- 
tee will  be  representatives  of  the 
steel  scrap,  foundry',  and  machine 
tool  industries,  the  navy,  and  ot^- 
er  interested  groups.    Knight  was 
named    to    the    committee   by    the 
committee  on  iron  and  steel  scrap 
of  the  American  Iron  it  Steel  In- 
stitate. 

Efforts    to    increase    the   inove- 
ment  of  steel  scrap  for  the  Asmr- 
ican     steel     Indusuy     have     basn 
among  tlte  prominent  activities  of 
the   Institute,  and   i-eprespntatives 
of  its   scrap  committee  have  par- 
ticipated   in    surveys   ot  available' 
scrMp  in  Britain,  France,  Belgium, 
Germany    .ind   other   European 
countries,  in  Tlaska  and  elsewhere 


in    carrying    out  I  and  now  the  Pacific  territories  will 

program       Only    be  comhed. 

lias    been    mado        jt  is   known,  for  insUnce,  that 
in  the  Harbor  ot  Manila,   in  the 
Philippines,  numerous  major  type 
vessels    lie    sunken    and   must    bo 
raised   and   removed   to   clear   the 
waters    ot   obstacles    to    shipping. 
Thousands  of  tons   of  steel   scrap 
suitable  for  steel    making  are   re- 
coverable from  these  w-recks,  and 
from  damaged  and  abandoned  ord- 


^    J<»"t    coiamittee    is    also   napce,  vehicles,  etc.,  now  reposing 


disturbed  at  statistics  of  the  ship 
breaking  program.  We  have  re- 
ports that  some  of  the  new  ship- 
breaking  ^ants  are  beginning  to 
urn  out  of  work.  Doubts  are  ex- 
pressed that  they  can  continue 
operating  Uirough  the  summer.  Ac- 
tion, and  quick  action,  is  clearly 
called  for  on  the  oart  of  govern- 
ment agencies  if  these  plants  art 
to  be  provided  vith  the  scrap  and 
the  work  that  they  need. 

"On  the  other  hand,  the  com- 
mittee is  deeply  gratified  that  the 
navy  is  giving  concrete  proof  of 
its  interest  in  the  problem  of  re 
turning  dsmaged  war  equipment 
and  other  materiel  to  this  coun- 
try's scrap  reBer%'e.  The  navy  has 
announceo  a  survey  trip  to  tl-c 
Pacific  to  make  an  exhaustive 
analysis  of  the  amount  of  mate- 
riel still  there  which  could  be  re- 
turned as  xcrar>,  tl  is  the  strong- 
ly-held conviction  of  this  commit- 
tee that  much  more  scrap  exists 
in  the  war  areas  than  has  gener- 
allv  been  admitted. 

#■— 

Lumber  Retailers  to 
Hold  Washington  Meet 

WA.SitlNGTON.  — Directors  an.l 
secretaries  of  member  groups  c* 
the  National  Retal  Lumber  Deal- 
ers Association  will  convene  In 
Washington  this  week. 

Generally,  they  wi?l  discus"* 
what  ran  be  done  to  get  home* 
for  the  American  people  vithout 
upsetting  the  national  economy, 
but  specifically,  their  topic  will 
include  engineered  housing,  the 
NRLDA  edaeational  program,  gov- 
ernment orders,  freeing  the  indus- 
try from  TOvemment  control,  an«l 
the  Taft  El  lender- Wagner  housing 
hill  which  the  sssociation  oppose.< 
catagorfcally. 

No  discussion  of  current  build- 
ing costs  is  on  the  agenda. 


in  srmy,  navy  and  maritime  com- 
mission scrap  yards  throughout 
the  former  combat  srea. 


Local  AGC  Chapters 
Well  Represented  at 
Seattle  Policy  Meet 

Local  chaptciT  of  Assoc!  ited 
General  Contractorj  of  America 
will  be  well  reprc-ented  at  the 
spring  1  oard  mcetmg  in  Seattle 
starting  this  Saturday.  The  meet- 
ing will  have  as  its  focal  topics 
cost  roduction  and  expansion  of 
the  appt entice  training  program, 
locally. 

Represent  5 njz  *he  Central  Cali- 
fornia AGC  chapter  will  be  Har- 
old W.  Smith,  pieniHent;  Carl  N. 
Swenson,  vice-prrsident;  Fred  J. 
Early,  Jr.,  national  director,  and 
William  E.  Hngue,  chapter  man- 
ager. 

The  Northem  California  chapter 
delegation  will  inclu-ie  A.  Teichert, 
Jr.,  Sacrameftto,  snd  two  San 
Franciscans,  B.  P.  Modglin  si-d 
Gordon  H  Ball,  on  the  national 
advisory  board;  Charles  L.  Har- 
ney, district  No.  2  difector;  Geo. 
H.  .Atkinson,  president;  George  C. 
I.,oon,  chairman  of  the  local  labor 
committee,  and  Winfield  H.  Arata, 
chapter  manager. 

MARCH  SALES  DOWN 


March  sales  of  retr^U  stores  sre 
estlmsted  at  $8,635,000,000.  about 
1«  per  renl  abcrre  a  year  ago,  th<» 
cllce  of  Business  Economics.  De- 
partment of  Commerce,  said  todsy. 
A  f tier  adjuptment  for  seasonal  var- 
iations and  the  dIfTerence  in  the 
number  of  trading  days,  sa'es  In 
March  were  down  about  1  per 
cent  from  February. 
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Cost  t1S,000 
SANTA  ROSA.  Calif..  Sonoma  Co. 
Owner— Diamond  Match  Co.,  Box  1087, 

Chlco,  Calif. 
Plana  by  owner's  engineering  depart- 
ment. 
iWood  frame  and  stucco. 
'Contractoi^-C.  ».  PhlMlpa,  338  Keokuk 

St.,  Petaluma,  Calif. 
Plumbing— Raymond   A-    Hensel, 

Kentucky  St.,  Petaluma,  Calif. 
Electric   Wiring— Chase  Electric  Co, 
16  Main  St.,  Petaluma,  Calif. 


25 


Sheet  Metal — Acme  Sheet  Metal  Co.. 

11    E.    Washington    St,    Petaluma, 

Calif. 
Hardwood  Floors — Louis  Avelar,  Rte. 

2,  Box  328,  Sonoma,  Calif. 
Linoleum — Lou    Kaiser,    504    7tb    St. 

Petaluma,  Calif. 


8 


5/16/47 

Applloation  Filed   For   Building 

Pertnit 
Sales  41  Service  BIdg       Cost  8100^)00 
SAN   ITIANCISCO,   Calif.   Van   Ness 


SUB  -  BIDS  WANTED 


FHA  PERMITS  ISSUED 

AAJf  FRANCISCO,  Calif.— Federal 
WOTiaIng  Administration,  D.  C.  Mc- 
<Nnnees,  district  director.  815  Mont- 
■omery  St,  San  Francisco,  Calif.,  has 
aanoimced  the  following  list  of  per- 
UUa  gnuited  by  the  above  office  for 
ttM  ooastmctlon  of  dwelling  or  rental 
wnlta  (other  than  for  owner-occu- 
ffanoy)  In  the  San  BVaudsco  area  for 
appHoants  as  noted: 

88  UNITS — ^Fresno;  Western  System, 

Inc,  813  HoUnad  Bldg,  Fresno. 
1    UNIT— Hay  ward ;    J    B    Wiggins, 

8124  E  14th  St,  Oakland. 
8     UNITS  —  Hayward;     Espinosa    h. 

Woolgidge,  Rm  12,  American  Trust 

Bldg,  San  Leandro. 
86    UNITS— Castro    Valley;    Roberta 

Homes,     Inc,     6629    Foothill    Blvd. 

1  UNIT— Sacramento;   Cavanaugh   b.  ,  G'""""""''   School.   Fltzuren    Elementary   School,   Antleeh;    Bids    Due    May 


Qsnsrai  oontfsotors  deelring  sub  bids  on' any  Job  are  Invited  to  rnske  known 
their  requirements   In  this   oolumn.    There   Is   ne   oharge   for  thie   eervloe 


Mlgi*  Sohoel  Classroom   Bldg.,   LIvo  Oik  High  School,  Antloch;   Bids   Du« 

May  28.  8:00  P.  M. 
i^fwlnerton  &  Walberg  Co.,  226  Bush  St.  Ban  H^coixclsco   (Q^rfleld  2981) 

and  1723  Webster  Street  Oakland  (Higaie  *^n^ 
Pacific  Coast  Builders.   2530  Uth   St.  San   Francisco    (HBmlock  5388) 
i'eter  bartorio,  262  Clementina  St.  San  Francisco,  Calif.,  (OArfield  8817- 
Wallace  D.  Harklns,  406  Sutter  St,  San  Fianciwo  (QRaystcne  3u:2) 
'Jsrl  N.  Swenson  Co.,  1095  Stockton  Ave.  San  .lose  f Ballard  28'i:> 


Carter,  5533  H  St,  Sacramento. 

1  UNIT— Grass  Valley,  Otto  W  Diet*, 
Butler  St  Grass  Valley. 

1  UNIT— Oakland ;  Richard  H  Lin- 
coln, 1362  62nd  Ave,  Oakland. 

1  UNIT— Albany ;  G  D  Gaeta,  928  San 
Pablo  Ave,  Albany. 

1  UNIT— Redwood  City ;  John  C  Bow- 
man, 1525  El  Camino  Real 

2  UNITS  —  Oakland ;  L  H  Lincoln, 
4168  Mountain  Blvd,  Oakland. 

lUNIT— Vlsalia ;  Otto  R  Stocker,  821 
N  Divisadero  St  Visalla. 


2«.  8:00   P.  M 
Bwlnerton  &  Walberg  Co..  226  Bush  St,  fan  Francisco   (OArfield  298()> 

and  1728  Webster  Street  Oakland   vHIgate  4822) 
Pacific  Coast  Builders,  2580  15th   St.,  Sun   Brandsco   (HBmlock  5888) 
Peter  Sartorio,  282  Clementina  8«..  «nn  Francisco,  Calif.,  (OArfield  8817) 
Wallace  D.  Harklns,  408  Sutter  St.,  San  Fmncipco  (GRtytione  3022) 
c:arl  N.  SweiiEon  Co..  1095  Stockton  Ave.,  San  Jose  (Ballard  26(>?) 


Biulding  Section 
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8/15/47  6 

Centrsct   Awarded— 4PA  Approval 
Granted— Work    Will    Start   Within 
•0  Days 

Btore    Bldg.  Cost   $30,000 

STOCKTON.  Calif.,   San  Joaquin   Co. 
2001  Pacific  Ave. 

Owner  —  Irwin   Bai%our,   Box   2112, 
Carmel,  Calif. 

Architect — J.    Upton    Clowdsley,    Ex- 
change   Bldg.,    Stockton,  Calif. 

Brick  and  stucco. 

Contractor— Haas    A     Rothohlld,    326 

Merohants     Exchange     Bldg.,    San 

Francisco.   Calif. 


6/14/47  •.    4 

Plans  Completed — Owner  Will   Ask 

Bide    Soon    From    Selected    List    of 

Contractors 
Office  Building  Approx.  Cost  $250,000 
SAN    FRANCISCO    Calif.    Broadway 

and  Battery  SU. 
Owner  —  Marine  Firemen's  Memorial 

Association,  Inc.,  56  Commercial  St.. 

San  Fmaclsco.  Calif. 
Architect  —  Harold     H.     Weeks,     693 

Market  St.,  San  Francisco,  Calif. 
Reinforced  concrete  with  terra  cotta 

facing,   two  stories   and  basement: 

steel  sash,   asphalt  tile  floors   and 

marble  lobby. 


Mission    Police  Station.   San    Frsncltcc;    Bids   Sue   May  21,  2:80  P.   M. 
Kobt.   McCarthy,  1060  Klrkham  St   ,San   Francisco    (OVorland  40t0) 
iiilvin   C.   Stendell,   2278  Market  St.,   San   Francisco    (HEmlock   6352) 
Welinitz  &  DeNarde,  814   6th    St,   San   Kranc:sco    (MArkft  4403) 
Leo  mpp.  Inc.,  317  Broderirk  St.,  San  .Vra:.cloco  (UNderfiTll  4084) 
H.  L  Petersen  Constr,  Co.,  733  Treat  Ava,  Sen  Francisco  (ATwater  81891 
Adam  Arras  &  Son,  116  New  Montgomery  St,  S.  F.   (OArfield  8881) 
M.  &  K.  Corp.,  200  Financial  Center  UMjj .  .«;an  Francl.«,co  <E>;bro<k  76^4  > 

8n»7  Passenger~8tatlon,  South  San  Francitco;   Bids  due  Msy  19,  2  P.  M 
Cattlch  Bros.  &  atevenson.  P.  O.  Box  16J,  R-sdwood  City  (Redwood  720-W* 
iilrbentraut  A  Summers.  600  Pennsylvania  St.  San  Francisco   (AT  2420 > 
Kaxiemann-Guisto.  40  RIngold   St,  Sun   Francisco   (MArket  8151) 
i-arker.  Steffens  ft  Pearce.  135  S.  Park  St  ,San  Francisco,  Calif,  EX- 
brook  0889) 

t>tanley  H.  Roller,  1694  Pomona  Ave.,  Crockett  (Crockett  74) 
Carl  N.  Swennon  Co.,  1096  Stockton  Ave.,  San  Jose  (BAIlard  2602) 
HJmplre  Constr.  Co.,  Ltd.,  844  Harriet  St..  San  Francisco  (HEmlock  »40U> 
Central  California  Constr.  Co.,  Inc.,   tl6  Eiie  St,  S.  F.   (HEmlock  ':9S6) 
Adam  Arras  &  Son,  116  New  Montgomery  St.,  S.  F.   'GArfiold  i«38l) 
Carrlco  &  Gautler,  366  Ocean  Ave.,  San    franclsco  JX.  niper  4-()08l) 
Williams  &  Burrows,  10  California  Dr.    JU:iiingame  (E'urhngame   t-l.'t^C) 
ii^lvih  C.  Stendell,  2278  Market  St,  -inn  rrardsco  (HEmlock  68^ 

Swine  A  Sheep  Bsrn.  Cow  Palace,  San  Mateo  Co.;  Bids  due  Msy  20,  2  PM. 
Kobert  McCarthy,   1050  Klrkham   St,   San  Francisco    (OVerland  4060) 
L>eo  Kpp,  Inc.,  317  Brodeiick  St.  San   l<'rincl8co   (UNderhlll  4984) 
Midstate  Constr.  Corp.,  427  Bryant  St,  Son  Fr»rc<iCo   (YUnon  6-2811) 
Barrett  &  Hllp,  918  Harrison  St.  San  Francisco   (DOug'as  0700) 
«■.  L.  Petersen  Constr.  Co.,  733  Ticat  Ave.   San  Francljco  (ATwater  810s»» 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.  Sail  J'-.sc   (BAIlard  i802) 
H.  J.  Amoroso  Constr.  Co.,  2100  Oakdnle   Ave,  S    Y.   t. ■mission  .i490) 
Carrtco  &  Gautler,  865  Ocean  Ava     Snu   rrunclsco  JUnlpei*  4-&08l> 
Cattich  Bros.  &  i-tevenRon,  838  Hamilton  St     Redwood  City  (R.  C.  720- Wt 
H.  Mayscn,  9315-17  S.  Hooper  Ave.,  Los  K\  gele&  (JAfferson  0186)   (desire.^ 
sub  bids  not  Utter  tjian  May  20) 

Agricultural    Bldg.,   Sonoma   County    Fairgrounds,   Ssnta    Rosa;    Bids    Ou« 
May  2Z  11:80  A    M. 
Walter  B.  Gibbons,  Orinda   Construction   Co..   P    O.   Box   818  Lafayetln 

(Orlnda  7001) 
Marin  Corporation,  P.  O.  Box  417,  Sausallto  iSaiisullto  13601 
D vTTS took  Barns  (9):  Sonoma  County  Ftlrgrounds,  Santa  Rosa;  Bids  due 


M. 


A  Bush  SU. 
Owner — James   F.  Waters  Ina.  Van 

Ness  at  Bush  St 
Contractor — Monson  Bros..  475  6th  St., 

San  Francisco,  Calif. 


8 


5/15/47 

Plane  Completed 

Indefinite  When  Bide  Will  Be  Asked 

Store    Building 

SANTA   ROSA,   Calif.,    Sonoma   Co. 
7th  St.  Tract,  between  A  and  B  Sts. 

Owner — Sears,  Roebuck  &  Co.,  2650  E 
Olympic  Blvd.,   Los  Angeles,  Calif. 

Architect — Clarence  Caulkins,  Rosen- 
berg Building,  Santa  Rosa,   Calif. 

Structural  Engineer —  Jefferson  C. 
Sly,  268  Market  St,  San  Francisco, 
Calif. 

Mechanical  Engineer — Keller  ft  Gan- 
non, 369  Pine  St,  San  Francisco, 
Calif. 

Structural  steel  and  frame,  one-story 
with  basement  and  mezzanine,  T- 
shaped,  75,000  sq.  ft  parking  area. 


5/16/47  8 

Working    Drawings    In    Progress 
Storse  (4) 

AUBURN.  Calif.,  Placer  County. 
Owner — J.  c.  Mackay,  Auburn,  Calif. 
Architect — diaries     E.     Butner,     086 

The  Alameda,  San  Jose,  Calif. 
Reinforced  concrete,   1-story,  80x60. 


9-1 0—EDUCATIONAL 
BUILDINGS 

5/16/47  •~i 

Owner  Taking   Bld»— Due  May  17, 

8  P  .M. 
Classrooms  (Two) 
BURNEY,  Calif.,  Shasta  County.  Mt 

Bumey  Elementary  School. 
Owner  —  Mt.     Bumey    Union     School 

District,  Alvin  R.  Hayes,  secretary. 

board  of  trustees,  Bumey,  Calif. 
Architect — Charles  F.  Dean,  Califor- 
nia  State   Life   Bldg,   Sacramento. 

Calif. 
Frame,  concrete  walls. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architect 


5/16/47  10 

Revised   Plans  Awaiting  Approval  of 
State   Division   of   Architecture — 
Owner  Will   Call    For    Bids   Soon 

Shop  BIdga  No  3  ft  No.  5 

Estimated  Cost  $126,006  ft  $142,000 

STOCKTON.  Calif..  San  Joaquin  Co. 
Stockton  Junior  College,  North  Pa- 
cific Avenue. 

Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  super- 
intedent  of  schools,  San  Joaquin 
and  Lindsay  Sts.,  Stockton,  Calif. 

Architects — Mayo  and  Johnson,  806 
Exchange  Building,  Stockton,  Calif. 

Reinforced  concrete  and  steel,  on£- 
story;  includes  electrical,  sheet 
metal  and  plumbing  departments. 


5/15/47  •    a 

Contract  Awarded — CPA  Approval 
Granted— Work  Will  Start 
Immediately 

Warehouse  Addition   (Cooking 

Utensils)  Cost  $283,364 

OAKLAND,  Calif.,  Alameda  County. 
46th  and  Adeline  Sts. 

Owner  —  Aluminum  Cooking  Utensil 
Co.,  New  Kensington,  Pa.,  J.  A. 
Hammond,  superintendent  of  Oak- 
land plant,  45th  and  Adeline  Sts. 

Plans  by  engineering  department  of 
owner. 

Contraotor — Swanstrom  ft  Stahl,  2034 
Hoover  Ave.,  Oakland,  Calif. 

Includes  offices. 


May   22.   2:30   P. 

(Orinda  7001) 
Walter  B.  Gibbons.  Orinda  Con«rutU«n   Co..   P.   O.  Box  818  L*fayeite 
Marin  Corporation.  P.  O.  Box  417,  Sausa:»o  (Ssusallto  13«W) 

Cow  Sheds,  Sonoma  County   Falrgrounde.  Santa   Rosa;    Bids  due   May  22 
11:44   A.  M.  ■* 

Walter  B.  Oibboos,  Orinda   Construction    Co.,   P.   O.   Box   818   Lafayette 

(Orinda  7001) 
Marin  Corporation,  P.  O.  Box  417,  Sausal  tu  (SausKlito  l.'irO) 

P rrsoiT^Rspalrs.  Carson  City.  Nevada-    Bids  due  May  20.  2  F.   Mi 

Kobert  McCarthy.  1050  Klrkham  St.   Ban  Francisco    (OVerland  4060 > 
iiiruentraut  ft  Sammers.  696  Ponrsylvanla  Avt..  San  Francisco,  Calllomla 
(ATwater   2420) 

&twags~Pumplng  Plants,  Sacramento  Co;   Bids  Due  May   26,  l6  A   M. 

Central  California  Constr.  Co..  Inc..  .S32  '^fitol  Nal^onal  Bank  Building, 

Sacramento    (Bacto.   8-6371) 
Conttnei-tal  CTonstr.  Co.,  1402  Front   St.,   Sacrarcento    (Sacto.   8-1973) 

AddlttjTn  to  Centra*  School,  Tracy.  Calif.:   Bids  Due  Ma  y20,  8  P.  M. 
S.  fc.  Giles  &  Company,  819  Elks  Bldg..  btodcktnh.  Calif.,  (Stockton  7-7879) 
PacUic  Coast   Builders,  2580  IMh  i:9t.  S»n  Francisco   (HEmlcck  63d8) 
M.  A.   Little.  1  Grand  View  Ave.,   iten   Fraiicipco    (VAler.cla  7991) 
Wallace  D.  Harklns,  406  Sutter  St.,   San  FrH>:cifco   (GRaystone  3022) 

Pittsburg   Boys'  Club,   PTtlsburg;    Bids   Due   Msy  27,  4   P.   M. 
Swlnerton  ft  Walberg  Co.,  226  Bush  St.,   Sun  Francisco  (GArfleld  2980) 

and  1723  Webster  Bt,  Oakland   (HIghKate  4322) 
Peter   Sarlorio,  2C2  Clementina  St.,   San    Francisco    (OArfield  f.817) 

Medical   Bldg.  for  J.  K.  Janson.  Yreks:    Bjds  du«  May  14,  2  P.  M. 

a.  jk  R.  C<Mistr.  Co..  110  Market  St.  San   Franciffcc   (DOuglas  7616) 
County  Jail  AoMln..  Orovl Me;    Bi*d8~Due   Jun«  6.  2  00  P.  M^ 

B.  ft  R  Constr.  Co..  110  Market  St.   Son  Francisco   (Douglas  7516) 


6/16/47  10 

Revised  Plane  Awaiting   Approval  of 
State    Division   of   Architecture- 
Owner  Will   Call   For   Bids   Soon 

Shop  Bldg.  No.  2       Est.  Cost  $121,840 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Stockton  Junior  College,  N.  Pacific 
Avenue. 

Owner  —  Stockton  Unified  School 
District,  Andrew  P.  Hill,  city  su- 
perintendent of  schools,  San  Joa- 
quin and  Lindsay  Sts..  Stockon. 
Calif. 

Architects  —  Mayo  ft  Johnson.  306 
E^xchange   Building,   Stockton,   CaL 

Reinforced    concrete   and   steel,   one- 
story,     includes     auto     mechanics, 
auto  electrics,  body  ft  fender  woric. 
.with  a  classroom  space  equivalent 
of  5. 


5/15/47  • 

Preliminary   Plans  Completed  ■ 
Awaiting  Approval  of  Btate 
Division  of  Architeotur»— Bond* 
Approved  to   Finance 

School   (Addn  ft  Impts.) 

Cost   $86,000- $80,000 

FAIRFAX,   Calif.,   Marin  County. 

Owner— Fairtax  School  District  of 
Marin  County.  Robert  Richlefts,  su- 
perintendent, Fairfax  Granamar 
School,  Broadway  and  School  St. 
Fairfax,  Calif. 

Architect  ft  Engineer — Bamberger  ft 
Reld.  110  Market  St.,  Room  209,  San 
Francisco,  Calif. 

Includes  three  additional  classrooms 
and  kindergarten  room  and  site 
development  work. 


5/15/47  • 

Preliminary  Plane  Underway 

Elementary    School 

Approx.  Cost  $2MK500 

BERKELEY  Calif.,  Alameda  Co. 
Columbus  Elementary  School,  All- 
stan  Way  and  8th  St. 

Owner — Board  o^  Education  of  City 
of  Berkeley  and  of  Berkeley  Uni- 
fied School  District  Thomas  L 
Nelson,  superintendent ;  Robert  Mil- 
lar, boaixi  president.  1414  Walnut  * 
St.    Berkeley,    Calif. 

Architects— Bamberger  ft  Held.  110 
Market  St.,  San  Francisco,  Calif. 

2-story.  33.000  sq.  ft  floor  area. 


5/15/47  10 

Contract  Awarded— CPA   Approval 
Granted — Work   Will   Start   June  1 

Parochial  School  (Addition) 

Cost  $21,000 

MERCED,  Calif.,  Merced  County.  609 
26th  St 

Owner— Our  Lady  of  Mercy  School, 
509  26th   St..  Merced,  Calif. 

Architect— Frank  Wynkoop,  821  Mar- 
ket St,  San  Francisco,  Calif.,  and 
Stoner  Bldg.,  Bakersfleld,  Calif. 

Frame  and  stucco,   tile   roof. 

Contractoi^Paul  D.  MoCombc,  648 
19th  St.,   Meroed,  Calif. 


Prompf  Delivery 

HARDWOOD 
FLOORING 

5/16"  X  2"  Kiln  Dried  7% 

BERKELEY      WOOD 
PRODUCTS..   INC. 

2231  Son  Pablo  Ave.       x 
BERKELEY  2.  CALIP. 
THomwall  f  75S  -  f  7S4 


' 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-48 ?9  or  3-0286 

SpecitdiHng  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  Calipohnia 

70  N.  EL  CAMINO  REAL 
San  Mateo 


B/18/47  8 

CPA   Approval   Granted    In    Amount 

of  tai,  801 
Bank  Bldg. 
BAN  MATEO,  CaM.,  San  Mateo  Co. 

8rd  and  Main  Sta 
Owner— Bank    of    America    National 

Tniat  A  Bavinfrs  Assn.,  800  Mont- 

gcunery  St.,  San  Francisco,  Calif. 
Plane    by    Capital    Company,    L.    J. 

Hendy,   architect.    1   Powell  Street, 

Ban  Prandaco,  Calif. 


Gamerston  &  Green  Lumber  Coe 

Who/esole  and  Jobbing  fords 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  Praiielsco— 1  too  Army  St. 
ATwafer  1300 


OakloBfl— 2001  Uvla«tfea  St. 
fCfl/o«g  4-1 014 


Utilitlee  for  Offlcere  Quarte're,  Sacto.  Signal  Depots  Bide  due  May  IS,  2  PM. 
11.   W.   Robertjon,  ?917   '"T   Street,   aacmmenlo    O'acto.   5-8061) 


First    Unit   City    Hall.   Belmont:    Bide   due    Mey   26    8   P.    M. 

cattlch  Uroo.  &  Stevc^nson,  Chesinnt  and  Hayshore,  P.  O.  Box  165,  Red- 
wood City  (Redwood  City  4900-W) 
Klnge~Biver  iBridfie,  Tulare~ County    Bide  due  May  21,  2  ^.  M. 

Trewbitt-Shlclds  A  Plaher,  Pacific  8\V    Bidg .  Fresno   (Freeno  8-4267) 


8 


8/16/47 

•ub-Contraote  Awarded 

Building    (Retail   Building   Materials) 


Wholesale -Retail 

KILN  DRIED 

PONDEROSA  PINE 

Newsom  &  Bechtel, 
Inc. 

5760  Shdlmound  StrMt 
EoMryviUe  8,  Odif. 

Phone  OLympIo  8672 


School,   Inverness;    Bids  due  June  3,  8:0C   P.  M 

Wm.   Mclntoeh  ft  Sen,   740  StOh   Ave..   .San   Kranciaco    (SKyllne  9908) 
L.Uchrieiil  Constr.  Co.,  721  Krantl*co  Blvd,  San  Rafael  iSon  Rafae*.  4107) 
J.  D.  O'Connor  Constr.  Co.,  Inc..  891  Sutter  »t.,  San  Franclico   (DO  396t 


Claesroom  BIdgs.  (23)  Alum  Rock,  Santa  Clara  Co.:  Bide  due  May  19.  8  PM. 
J.  D.  O'Connor  Constr  Co.,  Inc.,  891  Suite"  9t,  Pan  Francisco  (DO  89U8; 
Carl  N.  Kwrnscn  Co.  1093  Stockton  Ave,  J-An  .tofte  (Ballard  260^*) 
Pacific  Coast  Builders,  2530  18th  W..  San  t-mnclsco  (HFmlock  «3r8) 


Firm    Bldg.,   Agrlouttural    Laborstory    Mencito;    Bids  due   May   1> 
M.  ft  K.  Corp.  200  Financial  <;o)  ter  Bldg..  Bar.  Fnincl*co  (BaCbroI'.  7624) 


iRWin  pninTs 

are    LaLyjInty    f  "iiir." 
to    Frof  e  :  s  ion  o  '   Pri.t  ter-. 
High    S  t  a  r  cl  ci  '  cl  •• 

IRUiin  PRini   rOliUPIlV 

4th  &  Atidison  Sts    Bcrkelty  I,  Colif 
[  Phone:  BErkelcjy  34  40 


'IP  PQii,  J 


V'^isuj'c^ 


AkCHITECTS  .  .  . 

You  can  again  spcdfy 

ROLL. AWAY 

Window  Screens 

THE  PERFECT  SCREEN 
FOR  EVERY  TYPE  OF 
W/NDOW  .  .  . 

•  Keeps  Insects  out .  .  . 

«  Keeps  curtains  In  .  .  . 

«  Rolls  out  of  slflit 
when  window  Is  closod. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex> 
isting  windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Same  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Seccessert  fe  ROLL-AWAY  WINDOW  SCRIIN  COMPANY 

Male  Offe*  mad  Facfery:  lERKILIY.  CALIF.,  ttk  ft  COTltaa  SfrMti 

Pkoae  THoniwall  0340 
Manufactmvrs  of  the  POPULAR  RoU-Awmy  SCREEN    •    Since  1923 


8/10/47  9 

Plane  Completed— Awaiting  Approval 

of  8tate  Division  of  Architecture 
Elementary   School 

Approximate  Coet  1232,000 
PALO  ALTO,  Calif.,  Santa  Clara  Co. 

Barron  Scbool  . 
Owner  —   Palo  Alto  Unified   Scbool 

District,    648    Cbannlng    Ave.    Palo 

Alto,  Calif. 
Architect— Clark    ft    Stromquist.    321 

Channlng  Ave.,  Palo  Alto,  Calif. 
Frame  and  stucco,  seven  classrooms. 


6/16/4T  9 

Owner  Taking  Bide — Due  May  28,  2 
P.  M.  (Bide  on  General  Contract, 
Including  Electricai  Work,  One 
Contract;  Bide  on  Plumbing,  Heat- 
ing and  Ventilating,  One  Contract— 
Biddere  Figuring  General  Contract 
and  Plumbing,  Heating  and  Ven- 
tilating 

High  School   Building       Coet  $360,000 

CRAIG,  Colo. 

Owner — Moffatt  County  High  School 
District,  D.  W.  Waldhauser,  super- 
intendent of  schools,  Craig,  Colo. 

Architect — Paul  Atchison,  1254  Mo- 
naco Parkway,  Denver,  Colo. 

Brick  masonry  backed  with  cinder 
block;  classroom  portion  2  stories; 
balance  1  story;  20-year  tar  and 
gravel  roof;  steam  heating  for  30 
degrees  below  zero;  gymnasium 
with  bleacher  seating  and  storage 
space;  air  conditioned  auditorium 
(eeO  seating  capacity) ;  band  room; 
locker  rooms;  laboratory;  library; 
administrative  facilities,  etc. 
Plans   and   specifications   available 

at   the  .office  of   the  architect   upon 

deposit  of  |2S. 

Bidders    figuring    general    contract 

(including  electrical  work) : 
Otto  Bauman,  1602  Orchard,  Grand 

Junction,  Colo. 

Newstrom -Davis  &  Co.,  2000  W.  8th 

Ave.,  Denver,  Colo. 
A.  A.  ft  £.  B.  Jones,  882  Wyandot, 

Denver,  Colo. 
Bidders  figuring  plumbing,  heating 

and  ventilating: 
Dependable      Plumbing     Co.,     4380 

Ames,  Denver,  Colo. 
Advance  Plumbing  ft  Appliance  Co., 

1163  Welton,  Denver,  Colo. 


County.  Five  nolles  out  of  Stockton 
Owner— French     Camp    Scbool    Ele- 
mentary    School     District.     H.     H. 
Seegera,  clerk,  French  Camp,  Calif. 
Architects  —  Mayo  ft  Johnson,  BJx- 
change    Building,    Stockton,   Calif. 
Frame  construction. 


5/16/47  9 

Plans  Completed — Awaiting 
Approval   State   Division   of 
Architecture 

School   Addition    (4  Claesroom*  4 
Shop)  Coet   IMMNM 

KING  CITY,  Calif.,  Monterey  County, 
King   City   Grammar   SchooL 

Owner  —  King  City  Elementary 
School  District,  M.  E.  K.  Living- 
ston, Superintendent,  King  City, 
Calif. 

Architect— Charles  E.  Butner,  7  Wlrf- 
ham   St.,   Salinas,   Calif. 

Stucco  and  frame.  , 


5/15/47  9 

Plans  Completed- Awaiting  Approval 

State   Division   of  Arehlteotur* 
School   Addn. 
MENLO  PARK,    Calif.,    San    Mateo 

Co.  Fremont  Elementary  School. 
Owner — Board   of  Trustees,  Fremont 

Elementary    School,    Menlo    Park, 

Calif. 
Architects — Thotaas    M.    Edwards    ft 

George   Wlemeyer,   704   Market   St, 

San   Francisco,    Calif. 
Frame,    cement    plaster    interior,    to 

Include   2   classrooms,    lunch    room 

and  toilet  facilities. 


3/15/47  » 

CPA  Approval  Granted  In  Amount 
of  t1S8,000 

High  School   Plant 

ARCATA,  Calif. — Humboldt  County. 
Areata    High    Scbool. 

Own^i^-Arcata  High  School,  A.  O. 
Copperider,  principal,  Areata,  Calif. 

Architect— Masten  &  Hurd.  526  Pow- 
ell  St.,   San  Francisco,   Calif. 

Program  includes  classroom  building 
of  10  rooms,  new  gymnasium,  new 
auditorium  and  little  theater,  first 
unit  ot  a  new  shop  building,  re- 
vision o  fold  classroom  building 
and  the  present  shop  building,  a 
swimming  pool,  Including  lockers, 
dressing  rooms,  and  development 
of  a  stadium,  track  and  practice 
field. 


5/15/47  9 

Plans    Nearing    Completion 

School   (Two  Classroom   Addition) 

Approximate  Cost  $26,000 

AROMAS,  Calif.,  Monterey  County. 
Aromas  Joint  ITnion  School. 

Owner  —  Aromas  Elementary  School 
Dlst.,  Mr.  Reed,  principal,  Aromas, 
Calif. 

Architect— J.  I.  Easterly,  1006A  Lin- 
coln St,  Watsonville,  Calif. 

Frame  and  stucco. 


in  the  Bank  of  America  Bulldlnf, 
Dlnuba.  Calif. 


11 


5/16/47 

Preliminary  Plans  Completed— 
Campaign     Underway    to     Ralae 
(1,000,000  to   FInanoe  Construction 

Community  Hospital  Wing  (100  bods) 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
North   15th   St 

N  laai  St  Community  Service  Hos- 
pital, (formerly  San  Jose  Hospital), 
new  wing  to  be  built  on  N.  15th 
St.  on  the  site  of  the  Nurses'  home, 
which  will  be  moved  north. 

Owner — Community  Service  Hospi- 
tal of  Santa  Clara  Valley,  A.  D. 
Curtner,  president;  J.  L>.  Haaklns, 
vice  -  president;  Paul  Rudolph, 
treasurer;  W.  U  Atkinson,  Dr.  W. 
C.  Bailey,  Heory  W.  Edwards,  Dr. 
Jay  C.  Elder,  Frezler  O.  Reed  and 
Paul  C.  Wilbur,  trustees,  14th  and 
East  Santa  Clara  Streets,  San  Jose, 
Calif. 

Architects— Binder  ft  Curtis,  35  W. 
San  Carlos  Street,  San  Jose,  Calif. 

New  5-story  wing  to  Include  operat- 
inng  rooms,  laboratories,  diagnosis 
and  treatment  rooms  of  various 
kinds,  kltchenss  sjid  other  services 
and  additional  story  on  each  of 
two  present  wings  and  enlarge- 
ment of  nurses'  residence. 


Crus 


5/15/47 

Working  Drawings  In  Progress 

School 

SALSIPUEDES,    Calif.,    Santa 
County    (near  Watsonville). 

Owner — Salslpuedes  School  District, 
Board  of  Trustees. 

Architect— J.  I.  Easterly  1006A  Lin- 
coln   St,    Watsonville.    Calif. 

Frame  elementar>'  school  to  Include 
nine  rooms,  auditorium,  offices, 
nurse's   room,  kitchen,   cafeteria. 


11— 


HOSPITALS 


Will 


9 

Call 


6/16/47 

Plane    Completed — Owner 

For    Bide   Soon 
Claserooom  (1)  Cost  912.000 

FRENCH  CAMP,  Calif.,  San  Joaquin 


5/15/47  11 

Contemplated — Bond    Election    in 

Amount  of  %2^,000  Set  for  June  3 
County  Hospital  and   Equipment 
DINTJBA,  Calif..  Tulare  County.  Ten- 
acre  tract  at  north  end  of  Vermont 
Street 
Owner— Alta  Hospital  District.  F.  H. 
Wilson,  president;   OrviJle  Beckner, 
secretary  and  office  manager   (dis- 
trict is  composed   of   territory  cov- 
ered by  the  Dlnuba  and  Orosi  High 
School    districts,    plus    some    small 
additional  areas).  The  hospital  dis- 
trict  plans   to  open   an  office  soon 


12-13— INDUSTRIAL 
BUlLDINGfi 

5/18/47  18 

Owner  Tatting    Bids — Due  June  3, 
2   P.    M.    (Bid   Opening    Date    Post- 
poned From  May  19) 

Steam  Generating  Unite 

WILMINGTON,  Calif.,  Los  Angeles 
County,  Calif.  Harbor  steam  plant 

Owner— Los  Angeles  Water  ft  Power 
purchasing  agent,  Room  120C,  311 
S.  Spring  St,  Los  Angeles,  Calif. 

Plans  by  owner. 

(1)  labor,  tools,  erecting  equipment 
and  facilities  for  unloading  from 
cars,  transportation  to  and  from 
storage,  and  erecting  on  depart- 
ment's foundations  and  structural 
steel  supports  at  Harbor  steam 
plant.  Units  3,  4  and  5.  at  Wil- 
mington, completely  ready  for  op- 
eration, 3  Riley  steam  generating 
units,  with  output  of  660,000  lbs. 
of  steam  per  hour,  and  a  2 -hour 
overload  capacity  of  835,000  lbs, 
per  hour; 

(2)  funish,  labor  material  and  equip- 
ment to  seal  all  hand  holda  ex- 
cept those  in  intermediate  super- 
heater headers  after  final  hydro- 
static test;  Spec.  9669. 

Plans  and  specifications  available 
from  purchasing  agent  Certified  or 
cashier's  check  for  |100  required. 


eral  office  (25x60),  bleach  house 
(60x80),  loading  platform  for  rail- 
road apur  (50x80),  unfinished  cloth 
rtmrafa  (46x90).  and  finished  cloth 
torage  (60x80)  railroad  spur  680 
feet  long. 

Contractor— Pasetta  Construotion  Co., 
2380  Park  Ave..  SanU  Clara.  Calif. 

Roofing — Cailfomla  Roofing  Co.,  P. 
O.  Box  628,  San  Joee. 

Plumbing— Mark  Cox,  76  Locust  St., 
San   Jose. 

Glass — Le  Delt  Olaaa  Co.,  Box  645, 
San  Joack  «"W( 

Iron  Grille  Work  —  Johnson -Pacific- 
Murphy  Corp.,  1200  Uth  St,  San 
Francisco  and  R  Hellwig's  Iron 
Works,  407  Vine  St,  San   Jose. 

Grading— J.  C.  Bateraan,  660  Stock- 
ton Ave.,  San  Jose. 

Lumber  and  Mill  Work— Pacific  Mfg. 
Co.,  Santa  Clara. 

Hardware  —  Marshall-NeweU  Supply 
Co.,  Spear  and  Mission  Sts.,  San 
Francisco. 

Painting  —  Castle  ft  Stafford,  1325 
Delmas    Ave.,    San    Jose. 

Lathing  ft  Plastering— Bill  Wood  ft 
Son,  178  N  34th  St..  San  Joee. 

Concrete — Borchers  Bros..,  Home  ft 
Sunol  Sts.,  San  Jose. 

Steel  Rolling  Doors — Cookson  Co., 
964   Harrison   St.,  San   Francisco. 

Steel  Saah— Soule  Steel  Co.,  1750 
Army    St,    San    Francisco,    Calif. 


12 


6/16/4  7 

Building   Permits   iaeued 

Manufacturing   Plant    (Addition) 

Coat   $60,000 
OAKLAND,   Calif.,   Alameda  County. 

14th  and  Poplar  Sts. 
Owner— Carnation  Co.,   1310  14th    St, 

Oakland,  Calif. 
Structural  Engineer— H.  M.   O'Nell  ft 

Co.,  610  16th   St,  Oakland,  Calif. 
Steel  and   concrete,   two-story    (70x50 

ft),    3500    sq.    ft    milk    processing 

addition   to  malnbulldlng;    includes 

pasteurizing,    refrigeration    rooms. 
Contractor  —  Marvin    E.  Collins,  825 

Galvan  Dr.,   El  Cerrito,  Calif. 


12 


PLANS  ON  FILE 


The  following   list  of   plans  and   spcclfloations   for  construction 

projeote  are  now  available  for  Inspectlcn  at  the  office  of  DAILY 

PACIFIC    BUILOE.H,   469   Tenth    Street,    San    Francisco 


Work 

Swine  and  bheep  Barn 

Install    Laboratory   Equipment 


Locstlon  Bid  Opening  Oste 

Cow  Palace,   San  Mateo  Co.  b-Ml 

Inyokem  6-21 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project 

6-15—  X  :00  P.M.— Warehouse,   Office.  San  Diego 


Noted  In  Issue 
4-» 


ENGINEERING  PROJECTS 


6-16—11 :00  A.M.— Bncanto  Btandplpe  and  Foundation,  San  Diefl^>  6-  8 

e-l."? —  2:O0F.M.— Big  Creek  Bridge    Trinity  County  4-29 

5.16—  1 :00  P.M,— Water  Supply,  Etc,  Muroc  4-28 

8>16 —  — Channel  Improvement,  Hot  Springs,  S.  D.  4-  8 

fi.l5_  2t00P.M.— Utllties   l'>r  OffJcpr.s'  Qtrs.  Sacramento  5-  8 


6-16—  2 :00  P.M.— Gibraltar  Dam  Additions  and  Appurtenant  Structures 


Santa  Barbara  Cotmty 
5-16—  2:00  P.M.— Grading    and    Paving,  Loa  Angeles 
5-16 —  2:00  P.M. — Surfacing  Los  Angeles  County 

6-15 — 10:00  A.M. — <3aa  Mains  Long  Beach 

6-15 —  1  K)0  P.M.— Training   FadUtlfla  Tucson,  Ariz. 
5-15  2:00  P.M.— Utilities  for  Officer^     Quarters  Sacramento 

6.1lj_  — Grcdltig  Benton  and  Lincoln  Cos.,  Ore. 

5.16 —  —Grade  ft  Surface     Linroln  Cornty.  Ore. 

6.15 —  — Grtdlng 
H  J5 —  — Bridges  (3) 
6-16 —  -YRegrade   ft   Surf. 

5.16—  —Bridge 
5-15—  — Graillng 


Clackamas  ft  Wasco  Cos.,  Ore. 
KiRmath   Countv   Ore. 
Polk    County.   Oregon 
Polk   County.   Oregon 
Wallowa   County.   Ore.     


4-22 

4-18 
4-18 
8-  T 
8-  T 

3-12 
5-12 
6-12 
5-12 
6  12 
3-12 
5-?? 
5-12 


6/13/47  12 

Plans  in   Progrees — CPA  Approval 
Granted — Uncertain  When  Owner 
Will  Tak*  Bide 

Manufacturing  Plant  (Vitamin  A) 

Cost  867,000 

SOUTH     SAN     FRANCISCO.     Calif., 
San  Mateo  County.  N.  Canal  St. 

Owner — Collett-Week-NIbecker,     Inc., 
Box  631.  South  San  Francisco,  Calif. 

Architect— W.    D.    Peugh.    333    Mont- 
gomery St,  San  Francisco,  Calif. 

Reinforced  concrete. 


6/15/47 

Correotlon 

Contract   Awarded — CPA    Approval 

Granted — Work   Starts  aa  Soon   as 

Possible 
Sales  and  Service  and  Manufacturing 

Plant  Cost  $235,000 

OAKLAND,   C::alif.,  Alameda  County. 

27-acre  site  at  San  Leandro  St  and 

92nd  Ave. 
Owner — ^Fniehauf   Trailer  Co.,   Har- 
vey   Fruehauf,   president,    Detroit. 

Mich.;     Fruehauf    Trailer    Co.     of 

California.   5137    S.    Boyle    St,    Los  ! 

Angeles,  Calif.,  E.  C.  Hennlng,  San 

I>Vanclsco  branch  manager,  2030  3rd 

St.,  San  Francisco,  Calif. 
Architect— Harry   L.   Wagner.   16  W 

l(Hh   St..  Kansas  City,  Mo. 
Reinforced    concrete    and    steel,    122x 

442  ft. ;  equipment  and  value  of  site 
bring    total    Investnient    to    $500,000. 
1  Contraotor— Collins  Construction    Co. 
j      1^  W.  10th  St.  Kansas  City,  Mo. 
Correction    in    architect's    name. 


Steel  frame  wardiouse  and  foun- 
dry building,  2-atory,  130x201  ft.  In 
area,  with  |>art  concrete  and  corru- 
gated tran.slte  walls,  steel  roof 
trusses,  steel  sash,  1-story  office 
and  laboratory,  O0aclO4  feet  in  area ; 
storage  bins,  railroad  spur.  pavte|r. 
two  10,(X)0-gallon  oil  storage  tanka 

14-17— PUBUC  BUILDINGS 

5/15/47  14 

Plans  About  Completed — Owner  Will 
Release    to    Bidder*    for    Figuring 
Soon 
Naval  Reserve  Armory 
PUEBLO,  Colo.  Acero  and  Northern. 
Owner — U.  S.  Government,  Navy  De- 
partment, Capt.  K.  B.  Bragg,  pub- 
lic   works    officer,    Federal    Office 
Bldg.,    San    Francisco,    Calif.,    and 
Lieut  C.  C.  Palmer,  Rooms  311  amd 
410-B,  Federal  Office  Bldg.,  Pueblo, 
Colo. 
Architect— Private  plans. 
Includes  moving  three  quonaet  hut* 
to     above     location     and     building 
foundations,  flooring,  partitions,  in- 
stall electricity,  plumbing  and  heat- 
ing. To  cover  approxlnlately  16,000 
sq.  ft.;  involves  landscaping,  eta 


5/15/47  15 

Owner  Taking    Bide— Dti«   May  Wt, 
4  P.    M. 

NKVrfokT  BEACH,  Calif.  Crang* 
County.  Facing  Central  Avanua 
north  of  32nd  St. 

Owner — Newport  Beach  City  Cona- 
oil.  City  Hall,  Newport  Beach.  CaL 

Arrhltrct— Ralph  C.  Flewelllng.  8111 
L08  Fells  Blvd.,  Los  Angeles.  CaL 

Reinforced  brick  and  concrete  steal 
roof,  wood  decking  with  compoal- 
tlon  roofing,  reinforced  conoraCa 
floors  piles,  concrete  floors  cover- 
ed with  asphalt  tile,  steel  saah. 
Jail  equipment,  tile  toilet  floors, 
acoustical  material,  gas  heatinf 
system;  will  contain  various  city 
offices,  police  station,  Jail  and  oar 
shelter. 
Bids  will  be  taken  aa  follows: 

(1)  complete  construction  of  units  A* 
B,   and  C; 

(2)  complete  construction  of  tinlts  A, 
B,  C,  and  D; 

(3)  complete  construction  of  tintts.  A* 
B,  C,  D,  and  E; 

1 4 )  complete  construction  of  ttnlta  A, 

B,    C,   D,   and    E.    and  includtaf 

the     car     shelter     and     covered 

walks. 

Plans  and  specifications  avaUabla 


SummerbcU 

Roof  Structures 


la 


SUPPLIES  AND  EQUIPMENT 

—Liquid    AbT'halt        Stockton  ~~ 

—Liquid    Asphalt        Mojave-Walker  Puss.  Etc. 
— Llquif'    Asphalt        Fiirtgoport    and    Blpiiop 
—  Fuet  Oil  Bai<t>r.sflcld 

Oakland 


5-12 
5-1? 
5-12 
5-12 
5-  • 


.1-16— 

5-15— 

5-lV- 

6-lF— 

6-16—  4  :00  P.M.— Pickup  Truck 

6-18—  2:00  P.M. — Steel  Plates,  Etc.,  Colorado-Big  Thompson  Project 

Colorado  5-  • 

6-15—  2 :00  P.M.— Steel  Sash  Windows.  Columbia  Basin  Project  Waeh.  4-11 
5.IB 2:00  P.M. — Dump  Truck   Rental.  Plumas,  Lassen  and  Tehama 

Counties  5-lS 


SUB-CONTRACT  INFORMATION 


■&-li^—  2  KK)  P.M.— Property  Restoration,  San  Bruno 
5-15— 10:30 A.M.— Ppeumatic  Tube  System 


Oakland 


5-  k 


[tut  R  S^  N^"HEERiHc  co: 


CONTIACTOIS 


SAN  FRANCISCa 
VAIcBcIo  500S 


LINE 
CONSTRUCTION 


EARTH 
BORING 


6/15/47 

Sub-Contraote  Awarded 

Plant   (Miilworfc)  Cost  18,000 

SANTA  ROSA.  Calif..  Sonoma  Ca 

Owner— Diamond  Match  Co.,  Box  1087, 
Chlco,  Calif. 

Plans  by  owner's  engineering  depart- 
ment. 

Wood  frame  and  stucco,  one-story. 

Contraootr— C.  8.  Phllllpo,  SS8  Keokuk 
St^  Petaluma,  Calif. 

Electric  Wiring— Chase  Electric  Shop. 
16  Main  St.,  Petaluma,  Cttllf. 

Sheet  MeUl— Acme  Sheet  Metal  Co., 
11  B.  Washington  St,  Petaluma, 
Calif.  

5/15/47  12 

Sub  Contracts  Awarded — Roof  Joints, 

Sheathing  50%   Complete 
Factory    and    Office    Building 
SANTA  CLARA,  Calif.,   Santa  Clara 

County.    Alvlso   Road. 
Ownei^-Blbo-CastleCorp.  (silk  screen 

prinUng),  861  Market  St.,  San  Jose. 

Architect— Oelshaber  A  Nellan,  302 
State  St,  New  London,  Conn. 

Structural  Engineer  —  Wm.  B.  Lrf)ts, 
36    W.    San   Carlos    St,    San    Jose, 

Calif. 
Concrete,  steel  frame,  one-story,  no 
basement  «0,00  Oeq.  ft  steel  roof 
Joists,  steel  sash,  normal  plumbing 
and  electricity;  includes  screen 
printing  room  (80x280),  finishing 
room  (40x200).  color  shop  (40x80), 
screen  preparing  room  (40x48),  gen- 


STRUCTURAL 

STEEL 
Immedlafe  Sale 

ANGLES 

7  toa— %  «  %  «  y,  «  10'— 20'  (G«lv.) 

40  tn—iYi  mi*  5/l«  «  JO— 40' 
100  tim—W2  M  iV,  n  Vi  u   JO— 40' 

41  tea — 6  «  4  s  H  «  4<P 

CHANNELS 

6  toil — 4'  ■  5.4  IIm.  s  10—20' 
21  ten — 12*  ■  29  lb*.  ■  42' 
20  taa — 12*  >  S9  Dm.  ■  22^ 
^S  imm—ti'  >  91.S  llw.  *  2*' 
20  toe— 19'  s  ii.9  lbs.  x  29' 

lEAMS 

mVCTVKAkL   (WP) 
70  tM — 21'  ■  99  Iba.  «  92 — J9' 

MATniAt  IM  CALIPOINIA 

CoBfoef:  Rob«rf  Fr««dfnoB 

9AN  PKANCI9CO 
BXBKOOK   7799,  BXT.   1812 


5/15/47  12 

Owner  Taking    Bids   From   Selected 

Contractors — Due  May  20 
Metals   Refining   Plant 
LOS   ANGELES,   Calif.,    Los  Angeles 

Co.    52nd   PI.    and   Woodlawn   Ave. 
Owner— H.   Kramer  A  Co.,   1315-10  \V 

21st  St,   Chicago,   111. 
Architect— Leo    S.    Hirshfield,    100    N  i 

La  Salle  St,  Chicago,  III.  I 

Structural    E^glneet^-Max     Rosner, 
I     201  N  Weils  St,  Chicago.  III. 
Supervising    Architect    —    Arthur   C. 

Munson.    108    W.    6th    St.,    Los    An-  I 

geles,   Calif. 


ywr 
balMiaf  far 
fray's  M«4s. 

Cmll  .  .  ■ 
SUMMIMIU 


1746  Thirlrrnlh  Sfrrr! 

Oakland,  Cilifornia 
T  Wi  n  o  .1  If  \     i  6  ?  ? 
ENtrrprisf    lOOio 


ELECTRICAL  COMMONICATIORS 

Telephone  and  Signal  Engineer* 

Manual  and  Dial  Telephone  SyMtemM 

De»1gner»  of  Remote  Control  Equipment 


^ 


Service    and  Insfallatlont 
W«  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


Uniformity 


I  •.^v  A/roc/i/ei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


c;  XM   r  KAN  mm:  II 


k.i^A^.' 


PACE  4 


DAILY    PACIFIC    BUILDER 


THURSDAY.  MAY  15,  1947 


•t  the  office  of  the  City  Cleric  In 
Newport  Beach  or  at  the  office  of 
the  architect  upon  deposit  of  |36. 


5/15/47  14 

Owner  Taking  Bld»— Due  May  28, 

2  P.  M. — Btddera  Flguiing 
Naval  Reeerve  Armory;  8pec.  11338 
RENO,  Nev.,  Waahoe  County. 
Owner  —  Public    Worka    Departn  ent, 
12th    Naval    Dlatrict.    Room   A- 109, 
Federal    Office    Bldg.,    San    Fran- 
claco,  Calif. 
Plana  by  owner. 

Includes  conatructlon  of  a  building: 
consiatlng  of  three  (3)  government- 
furnished  Butler  type  metal  rigid 
frame  buildings  40  ft.  by  100  ft 
connected  to  a  wood  frame,  brick 
veneer  head  building  156  ft.  by  20 
ft.,  with  all  the  necessary  earth- 
work and  fill,  concrete  construc- 
tion, brick  work,  roads  and  paving, 
structural  steel  work,  miscellane- 
ous steel  and  iron  work,  carpentry 
and  Joinery  woric,  asphalt  tile  floor- 
ing, roofing  and  sheet  metal  work, 
glazing,  finish  hardware,  metal 
•tudding,  furring  and  lathing,  metal 
toilet  partitions,  plastering,  metal 
windows,  metal  covered  doors,  wire 
fence,  plumbing,  heating  and  ven- 
tilating, electrical  work  and  field 
painting. 

Specifications  obtainable  from  the 
Public  Works  Department,  Design 
Division,  Room  A-ll»,  Federal  Office 
BJdg..  Civic  Center,  San  Francisco, 
Calif.,  upon  deposit  of  check  or  postal 
money  order  for  |15,  payable  to  Chief 
of  Bureau  of  Yards  and  Docks. 

Following  contractors  have  taken 
out  plans: 

MflicDonald,  Young  &  Nelson,  Ina. 
127  Montgomery  St..  San  Frandaco, 
CaUf. 

Osborne  Engineering  Co..  P.  O.  Box 
87.  San  Lreandro,  Calif. 

Wialker  J.  Boudwin  Construction 
Co.,  214  Oaiette  Bldg..  Reno,  Nev. 

IS-l^—RELIGIOUS  BLDGS. 

VlS/47  •     1» 

Owner   Taking    Bld^^J3ue    June   2 

(Bid  Opening  Date  Postponed  From 

May  19) 
Paroohial  Sohool  (8  Claserooma) 

Cost  $100,000 
Convent  (ftt.  Joehlm's  Parish) 

Cost  $80,000 
MAPERA.  Calif ,  Siadera  County. 
Owner  —  Roman  Catholic  Archbishop 

of  Fresno  (St.  Joohim's  Parish,  Rev. 

Vlather  Mazxucca,   pastor),   Fresno, 

Calif. 
Architect— Clarence  C.   Cuff,    1816   V 

St.,  Sacramento,  Calif. 
Reinforced  concrefte. 

Bids  will  be  opened  at  1211  N.  "C" 
St.,  ICadera.  Calif. 


CorTtraotofv.-Wllliam  ft.  Dunmore,  1444 
Aloatraz,  Berkeley.  Calif. 

20.21^~SOCIAL  A  RECREA^ 
TIONAL  BLDGS. 


6/18/47  30 

Low  and  Only  BIddera 

Naval  Reserve  Armory 

BILXJNGS,  Montana. 

Owner— U.  S.  Navy,  Capt  H.  C. 
Fischer,  Room  202,  Bldg.  268,  U.  8. 
Naval  Station,  Seattle,  Wash. 

Includes  three  40  by  100  ft  prefabri- 
cated rigid  frame  utility  warehouse 
buildings  on  centers  and  connected 
along  the  front  by  one-story  frame 
structure  approximately  20  by  150 
feet 

L.OW  Bidder — CahlU  &  Mooney.  Butte, 
Mont,  $124,000. 
Only  other  bidder  was : 
J.    C.    Boespflug    Construction   Co., 

Bluings,  Mont,  $129,460. 


6/16/47  •     20 

Owner  Taking  Bids— Due  May  19 
Move  and  Remodel  Veterans' 

Memorial  Hall  Cost  $47,000 

WAU^UT    CREEK.     CttJlf.,     Contra 

Costa  County. 
Owner — Contra  Costa  County  Board 

of    Supervisors,    c/o    Ouy    Spencer, 

city  building  Inspector,  19S2  Buena 

Vista  Ave.  .Walnut  Creek,  Calif. 
Architect  —  Leonard    H.     Ford,    1350 

Main  St,  Walnut  Creek,  Calif. 
Includes  ramp  entry,  enlargement  of 

auditorium  and  banquet  room. 


6/15/47  20 

Woriclng  Drawings   In   Progreee 
VMCA    Bldg.  Cost  $1S(MXI0 

SALJNAS,   Calif..    Monterey   County. 
Owner— YMCA    Board    of    Directors, 
Boy    Hohberger,     chairman.    Clay 
and  Church  Sts.,  Salinas,  Calif. 
Architect— Charles  E.  Butner,  7  Win- 
ham  St,  Salinas,  CaUf. 
Structural  Engineer — F.  W.  Kellberg, 
320     Market     St.,     San     Francisco, 
CaUf. 
Mechanical    Engineer    —    Clyde    E. 
Bentley.     405     Sansome     St,     San 
Francisco,  Calif. 
Frame    and    structural     steel,     one- 
story,    to    Include   swimming    pool, 
gymnasium,  dressing  rooms,  hand- 
ball courts,  craft  rooms. 


Engineeriiig  Section 


Blxtenslon  of  existing  dry  standpipes 

to  properiy  lines. 
Only    Bidder — Herman    LAWson    Co., 

465    Tehama    St,     San    Francisco. 

CaUf.,  $16,997. 


33— 


BRIDGES 


B/16/4T  •     19 

Owner  Taking   Bids— Due  May  22, 
1»!aO  A.  M. — Bidders  Figuring 

Mausoleum  Addition  Cost  $7B4M0 

FRESNO,  Calif.,  Fresno  County. 

Owner — Chapel  of  the  Light,  mauso- 
leum and  columbarium,  W.  Belmont 
Ave.,  Fresno,  Calif. 

Architects— David  H.  Horn  and  Mar- 
shall   D.    Mortland,    Rowell    Bldg., 
Fresno,  Calif- 
Following   contractors    have    taken 

out  pians : 

Larsen-R^tto  Construction  Co.,  1901 

Hedges.  Fresno,  CaUf. 

Harris  Construction  Co.,  P.  O.  Box 

100,  Freeno,  CaUf. 

Taylor-Wheeler  Commercial  Co.,  420 

Safford,  Freano.  CaUf. 
FranoMOhl  Construction  Co.,  P.  O. 
M.  Fresno,  CaUf. 


5/15/47  •     20 

Owner  Taking   Bld»— Due  May  27, 
4  P.  M.— Bidders  Figuring 

Boys'  Club 

PITTSBURG,  CaUf.,  Contra  Cost* 
County.  W.  8th  St 

Owner — Pittsburg  Boys'  Club,  Board 
of  Directors,  Oeorge  Eastwood, 
president,  c/o  Vincent  Caruso, 
building  chaimian,  127  Avon  St, 
Pittsburg,  Calif. 

Architect— PhiUp  D.  Tomasello,  606 
Washington  St,  San  Francisco, 
CaUf. 

Wood   frame,   approximately   100x150 
ft.    one-story;    to   Include   gymna- 
sium   with    stage,    library,    locker 
rooms,  etc 
Plans  and  specifications  obtainable 

upon   deposit  of   $50  from   the  above 

office  of  the  architect  and  from  the 

council  chambers.  Courthouse,  Pitts- 
burg. CaUf. 
Following   contractors  have   taken 

out  plans: 
Bernard  E.  Enes,  RF.D.  1.  Box  480. 

Pittsburg.  CaUf. 
Haas  ft  Rothschild.  826  MerchanU' 

Exchange  Bldg.,  San  Francisco,  Calif. 
Peter  Sartorio,  262  Clementina  St, 

San  Francisco,  CaUf. 
Vezey   Construction  Co.,  8700  Ard- 

ley  Ave.,  Oakland,  CaUf. 

Swlnerton  St.  Walberg  Co.,  226  Bush 

St.,  San  Francisco,  CaUf. 


NEWS  INDEX     i 

Water  Bupply  and  Bewage 
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Bridge* 88 

Dams,  R***rv*lr*  and 
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Qas.  Water  and  Oil  Pip* 

Lines    — 


84 

3d 


St 


5/18/47  88 

Ownsr  Taking  Bids    Duo  June  12, 
2  P.  M.,  In  Loo  Angeles 

Separation  Structure,  Eto. 

LOS  ANGELES,  Calif.,  Los  Angelea 
County.  Intersection  of  Hollywood 
Parkway  and  Arroyo  Seco- Harbor 
Parkway. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  CaUf. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, PubUc  Works  Bldg.,  Sacra- 
mento, CaUf. 

Four- level  reinforced  concrete  sepa- 
ration   structure,    grading    of    ap- 
proaches and  installation   of  storm 
drains  and  sanitary  sewers. 
Bids   wlU   be  opened   In   the   State 

Bldg.,  Los  Angeles,  CaUf. 
Quantities  will  be  given  tomorrow. 


31.32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 

5/16/47  •     31 

Owner  Taking  Bids — Due  May  27, 
3  P.  M. 

Test  Borings;  Spec.  86 

SAN  MATEO  COUNTY,  Calif.  San 
Francisco  Airport 

Owner— City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission, 
Room  287  City  Hall,  San  Francisco, 
Calif. 

Plans  by  owner. 
The  work  Involves: 

(1)  18  each  setting  up  and  removing 
drilling  rig: 

(2)  1700  lin.   ft   test  borings,   100  ft 
or  less ; 

(3)  300  lln.  ft  test  borings,  100  ft 
to  depth  not  over  150  ft ; 

(4)  lOO   lln.    ft.    test    borings,    150   ft 
to  not  over  200  ft 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  42C  Mason 
St,  San  Francisco,  Calif.,  upon  de- 
posit of  $10.  refundable. 


80 


Cost   $18,487 

San    Joaquin  Co 


6/16/47 

Awardad   Recommended  t*  Low 

Bidder 
Swlnwnlng   Pool 
STOCKTON,   Calif., 

Victory  Park. 
Owners— City  of  Stockton,  B.  L.  Tra- 

hem,  city  clerk.  City  HaU,  Stock- 
ton, Calif. 
City  Engineer  —  Lyle  Payton,  City 

Hall,  Stockton.  Calif. 
Swimming  pool  30  ft  wide  by  00  ft 

long  and  from  2  ft  to  4  ft  deep. 

Includes  filtration  and  recirculating 

equipment 
Low    Bidder— Don   Clark,   74  W.   Ar- 

cade.    Stockton.   Calif.,    $18,487. 


37—     RAILROADS,  SUB- 
WAYS  A  TUNNELS 

6/15/47  •     37 

Contract  Awarded  Contingent  Upon 
Ap4»roval  of  Reconstruction  Finance 
Corporation 

Railroad  Cost  Over  $2,000,000 

RIVERSIDE  COUNTY,  Calif.  From 
E^gle  Mountain  iron  mines  to  the 
Southern  Pacific  main  line  on  the 
north  side  of  the  Salton  Sea  near 
Mecca. 

Owner — Kaiser  Engineers,  Inc.,  E.  T. 
Larson,  project  engineer,  1924 
Broadway,  Oakland,  Calif. 

Plans  by  4wner. 

Approximately  51  miles  of  railroad. 
Note:   The   owner  will   furnish   all 

ties  and  rails. 

Contractor — Shea  Co.,  017  8.  Olive  SL, 
Loe  Angeles,  Calif.;  General  Con- 
struction Co.,  3840  Iowa  St..  Seattle, 
Wash.,  and  Paclflo  Bridge  Co.,  333 
Kearny  St.,  San   Franoiaoo,  CaUf. 


Owner— ata.te  of  California,  TttviMktn 
of  Highways,  PubUc  Works  Bldg-. 
Sacramento,  CaUf. 

State  Highway  Engineer— O.  T.  Me- 
Coy,  Public  Works  Bldg.,  Sacra- 
mento, CaUf. 

Furnish  and  Install  tcattlo  signal  and 
highway  lighting  systems. 
Bids  -will    be   opened    In    the   State 

Bldg.,  Los  Angeles,  Calif 
Specifications   obtainable  from  the 

above  office  of  the  engineer. 


40—     STREETS  AND 
HIGHWAYS 


40 


5/14/47 

Owner  Taking  Bide— Due  Juno  11, 
2  P.  M. 

Grading  _ 

ALAMEDA  COUNTY,  Calif.  On  Bast- 
shore  Freeway  between  one  mile 
north  of  south  city  Umlts  of  Oak- 
land and  0.3  mile  south  of  Hl|^  St 
in  Oakland.  .  . 

Owner— State  of  California,  Dlvivton 
of  Highways,  Public  Works  Bldg., 
Sacramento,  CaUf. 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 


5/13/47  88 

Owner  Taking   Bids— Dus  June  12. 
2  P.  M.,  In  Lo*  Angele* 

Traffic  Signal  and  Highway  Lighting 
Systems 

LOS  ANGELES  COUNTY,  Calif.  In- 
tersection of  Holt  Ave.  and   Belle- 
vue  Avsk  ,;  KJKM 


Now  In  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOB  MMELS 

ALUMINUM 
GARAGE     DOORS 

CORRUGATEP 
ALUMINUM    SHEETS 

jefFCRSOM'S 

GREATER  CITT 
LUMBER  CO. 

1994  OAKDALE  AV€. 

Ceraer  Raakia  Stf  f 

ATwotcr  41  SO 


Associated  Wood  Products  Co. 


81 


8/1B/47 

Lov^  and  Only  Bidder 

Standplps  Extension  Cost  f1ft«M7 

SAN  FRANCISCO,  Calif.  San  Fran- 
cisco Hospital,  Potrero  Ave.  and 
22nd  St 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Architect— Dodfo  A-  Rledy.  Rm. 
26B  City  Hall,  San  Francisco.  Calif. 


rA/ 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


C.  M.  Telgland,  000  University  Ave., 
Berkeley,  CaUf. 


19 


8/16/47 

Contract   Awarded 

Churoh   Building  Cost  I27JM 

BURLINOAMB,  CaUf..  San  Mateo  Co. 

Comer  Channlng   and    Burllngame 

Ave. 
Owner — American    Lutheran   Church, 

c/o  Architect. 
Architect— Alfred     W.    Johnson,    (»1 

Market  St,  San  Francisco,  Calif. 
Frame    and    stucco,    one-story,     8000 

sq.  ft.  228-person   seating  capacity. 
Contraotor^Wllfred    H.    May,    R.F.O. 

140- B,  ftan  MatM.  Calif. 


B/15/47  20 

Plans  In   Progress     CPA  Approval 
Granted  In  Amount  of  $14,840 

Swimming  Pool 

LIVERMORK.  Calif.,  Alameda  Co. 

Owner  — Board  of  Trustees.  Liver- 
more  Union  High  School  District 
Sam  Ray,  chairman,  Llvermore, 
CalU. 

Architects— Fred  L.  Swarts  and  Wm. 
G.  Hyberg,  Rowell  Bldg.,  Fresno, 
CaUf. 

Gunlte  construction. 


18 


5/18/47 

Building   Permit  Granted 

Churoh  Addition  Cost  152.000 

BBRKBLBY,  CaUf.,  Alameda  County. 

1712  Alcatras. 
Owner — Progressive    Baptist    Church, 

1712  Alcatras,  Berksloy,  Calif. 
Anchltect— PHvate  Plana 


5/15/47  SO 

Plane  Completsd — Owner  Will  A*k 

Bids    Upon    CPA    Approval 
Memorial   Recreation  Bldg  . 

Cost   880,000 
FRIB8NO,  Calif.,  Fresno  County. 
Owner— Baptist    Cruch    of  Freano. 
Architect— Donald  Power*   Smith,  88 

Sutter   St,   San   Francisco,  CaUf. 
Reinforced    concrete,   2-story,  88x70. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
^     Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  CLASS  CO. 


Central  Surity 

CONTRACT  BONDS 

AMure  the  Complete  Perform- 
ance of  Contract*  According 
to  Plana  and  Specificationt 

Skilled  contractor*  with  good  record* 
for  periormemco  merit  the  conUdenc* 
of  architect*  and  engineers.  Protec- 
tion against  the  unioreseen  and 
unpredictable  is  of  equal  importance. 
The  cost  of  a  Central  Surety  guar- 
onto*  ol  complete  Perlormance  and 
.^ric*  is  nominal — new  rate*  are 
lewor  than  ever. 

Control  Surety  agent*,  active  in  all     ^  • 
*tate*.  promptly  furnish  "Perform  or     | 


5234  MISSION  STREET 


SAN  FRANCISCO,  12 


Phone:  DEIawar*  7313 


QsNTRAL  Surety  AKD  Iksurahce  (Srporatiok 

Pacific    Coast    Department 

A.   DOlK»lAS  MfNNIE.  V!c«  frMidant 


WALTER   L.   JENSEN,  Surety   Mgr. 


114  SANSOME  STREET 


SAN  rRANClSCO,  CALirORNlA 


THURSDAY,  MAY  15,  1947 
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State  Highway  EJnglneer^— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, CaUf. 

About  2:8  miles  grading. 
The    work    irvolves 

(1)  12   cu.   yds.  remove  concrete; 

(2)  clear   and   grubb; 

(3)  3fl0,000  cu.  yds.  rdwy.  excav. ; 

(4)  860,000  cu.  yds.  hydraulic  dredg- 
er fin; 

(5)  1,600  cu.  yds.  ditch  and  channel 
exoav. ; 

(6)  1*800  cu.   yds.   struct,   excav.; 

(7)  214/»00    t<ta.    yds.    overhaul; 

(8)  11»  sta.  finish  rdwy. ; 

(8)18   cu.   yds.    Class   A    Port.    cem. 
cone,  structs. ; 

(10)  210  cu.   yds.  Class  A  Port.  cem. 

cone,  slope  paving; 

(11)  11,000   tons    light   stone  riprap; 

(12)  375  lln.  ft.  24  In.  relnf.  cone,  pipe; 

(13)  200  lln.  ft.  54  In.  relnf.  cone,  pipe ; 

(14)  60  lln.  ft  18  in.  CTMP  16  gauge ; 

(15)  110  lln.  ft  48  In.  CMP  12  gauge; 

(16)  400  lbs.   bar  relnf.  steel; 

(17)  40  lln.  ft  salvage  exist  pipe  cul- 
verts; 

(18)  0b55  mile  new  prop,  fence; 

(19)  1  each,  automatic  drainage  gate. 
Specifications  obtainable  from   the 

above  office. 


on  Portland  cement  ooncreta  base 
Bid*   will   l>e   opened   In   the   State 
Bldg.,  L.OS  Angele*.  CaUf. 
rhc    work    Involves : 

(1)  70O  cu.  yds.  remove  cone.; 

(2)  28  bta.   clear  and   giubb; 

(3)  6.500   cu.    yds.    rdwy.    excav.; 

(4)  110  cu.  yds.   struct   excav.; 

(5)  8,000   sq.    yds.    compact    original 
ground; 

(6)  5,000  tons  Import  base  mtl. ; 

(7)  7300    sq.    yds.    prepar    clas*    C 
subgrade ; 

(8)  develop  water   supply  and  fur- 
nish   water    equip. ; 

(9)  300  M  gals,  apply  water; 

(10)  28  sta.  finish  rdwy.; 

(11)  4,000   sq.    yds.    prepar    mix    a^id 
shape  shoulders  bit.  surf,  treat ; 

(12)  38  tons  liq.  asph.  SC-3  bit.  surf, 
treat; 

(13)  2,850  tons   asph.   cone.    ; 

(14)  800   lln.   ft    raised  bars; 

(15)  9  tons  asph.  emuls.  paint  binder 
and  curing  seal ; 

(16)  1,260  cu.  yds.  class  B  port.  cem. 
cone,   base ; 

(17)  4  cu.    yds.   class   A   Port.    cem. 
cone,  structs. ; 

(18)  160  cu.  yds.  class  A  Port.   cem. 
I           curbs    and    gutters ; 

(19)1,650  lbs.    bar   relnf.    steel; 

(20)  380  each  curb  dowels; 

(21)  1,400  lbs.   misc.  iron  and  steel; 

(22)  3  each   culvert    markers; 

(28)  200  lln.  ft   18  In.  CMP  16  gage; 
(24)  12,000  each  mesembryanthemum 
edule  cuttings. 
Specifications  obtainable  from   the 
above  office  of  the  engineer. 


5/14/47  •        40 

Owner  Taking  Bids — Due  June  12, 
2  P.  M.,  in  Los  Angele* 

Surfacing 

VENTURA  COUNTY,  Calif.  Pleasant 
Valley  Rd.  and  Wood  Rd.,  between 
Ventura  County  Railroad  and  Ven- 
tura Blvd. 

Owner — State  of  California,  Division 
of  Highways,  Public  Woks  Bldg., 
Sacramento,  CaUf. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento, Calif. 

About  6.5  miles  surfacing  with  plant- 
mixed  surfacing  on  existing  surfac- 
ing and    on   imported   borrow   and 


grading  of  portloas. 
Bids   win   be   op«ned   in    the  Stat* 
Bktg.,  L«s  Angel**,  Calif. 
Woik    mvolves:  "^ 

(1)  12  cu.  yds.  remove  cone.;      ^ 

(2)  6,000  cu.  yds.  rdwy.  exoav.; 

(3)  50  cu.   yds.  struct   excav.; 

(4)  46.000  sq.   yds.  compact  original 
ground ; 

(5)  28.500    cu.    yds.    typo    A    Import 
borrow;. 

(6)  25,600   cu.    yds.    type    B    import 
borrow; 

(7)  60,000  sq.    yds.    scarifying    exist 
pave.; 

(8)  develop  water  supply   and  fur- 
nish water  equip; 

(9)  1,200  M  gals,  apply  water; 

(10)  843  sta.  finish  rdwy.; 

(11)  330    tons    llq.    asph.,    RC-3    bi:. 
surf,    treat. ; 

(12)  38,000  sq.   yds.   prepar,   mix   and 
shape  surf,  bit  surf,  treat ; 

(13)  2  tons  asi^.  paint  binder; 

(14)  83    tons    liq.    asph.    RC-2   prime 
coat; 

(16)  15.000  tons  plant  mix  eurf. ; 

(16)  9    cu.    yds.   Class    A   Port.    cem. 
cone,  structs. ; 

(17)  350  lbs.  bar  relnf.  steel; 

(18)  112  lln.  ft  timber  guard  railing; 

(19)  26  each  culvert  markers; 

(20)  40  lln.  ft  12  in.  16  gage  CMP; 

(21)  16  lln.  ft  18  in.  16  gage,  CMP; 

(22)  36    lin.    ft   24    in.    14    gage.    CM 
arch   pipe ;  , 

(23)  182  lln.  ft  36.\22-ln.  14  gage  CM 
nrch   pipe : 

(24)  154    !in.    ft.    salvage    exist    pipe 
culverts. 

Specifications   obtainable  from  the 
above   office   of   the   engineer. 


S60:  (2)  18:  (8)  IS:  (4)  PO;  (B)  «10: 

toUl,  18120. 

The  work  Involvea: 

(1)  12.000  sq.  ft  asphaltie  ooncrote  on 
rock  subbase  paveoMMit  oooaUtlng 
of  (^in.  compacted  rock  subbase, 
4-ln.  asphaltie  concrete  base  and 
2-ln.  asphaltie  concrete  wearing 
surface ; 

(2)  600  lln.  ft  unarmored  concrete 
curb; 

(3)  360  lln.  ft  6-in.  vitrified  clay  pipe 
aid*  *ewer*; 

(4)  S  caeto  water  services,  long,  at 
920: 

(5)  14  each  water  services,  short,  at 
910. 


40 


A/15/47 

Low  and  Only  Bidder* 

Alemsny  Blvd.  lmprovem*nt{ 
Spec  20^4 

SAN  FRANCISCO,  Oallf..  Al*many 
Blvd.,  Section  A,  from  Mission  St 
viaduct  easterly  for  approximately 
3500  feet. 

Owner— City  and  County  of  Ban  Fran- 
cisco Department  of  PubUo  Work*, 
Room  282  City  Hall.  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth. 
City  Hall.  San  Francisco,  CaUf. 

150  days  completion  time. 


Low  Bidder— Charles  I*  Hantey.  875 

Berry  St .  San  Francl*co,  999.T17. 
The  work  involv**: 

(1)  140  cu.  yd*,  pavement  «KcaTa- 
tion; 

(2)  4100  cu.   yd*,   common    aoccava- 
tion; 

(3)  220  lln.   ft   10-ln.   vltrtfled   clay 
pipe  culvert; 

(4)  10  each  catchbaalna; 

(5)  11    each    manhole    frame*    and 
cover* ; 

(6)  6460  lln.   ft   concrete   curb,   un- 
armored : 

(7)  8020     lin.     ft     concrete    center 
Island : 

(8)  41,600  sq.  ft.  concrete  pavement 
(8-inch) ; 

(9)  69,800   sq.  ft.    asphalt    on    pave- 
ment (2-lnch  and  6-ineh) ; 

(10)  4800  sq.  ft  asphaltie  concrete 
wearing  surface  (2-lnch)  on 
variable  thickness  concrete  base 

(11)  210  Otons  conform  pavement; 

(12)  12.900  sq.  ft  concrete  sidewalk, 
2-courae  (3H-lnch): 

(13)  12  each  raised  pavement  bar*; 

(14)  1000  lin.  ft  IH-inch  conduit; 

(15)  8  each  traffic  safety  Ugfata; 

(16)  2200  lin.  ft.  safety  light  cable; 

(17)  lump  sum,  relocated  lighting 
standard ; 


40 
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5/15/47 

Low  and  Only  Bidder 

Street   Improvement;    Spec.  20,212 

SAN  FRANCISCO  Calif.  40th,  41st 
and  42nd  Aves.  (portions),  from 
Santiago  to  Taraval  St. 

Owner — City  and  County  of  San  Fran- 
cisco. Department  of  Public  Works, 
Room  282  City  Hall.  San  Francisco, 

C*lif. 
City     Engineer  —  Ralph     Wadsworth, 

City  Hall,  San  Francisco.  Calif. 
Only  Bidder— Charles  L.  Harney.  575 

Berry  St.,  San  Francisco,  Calif..  (1) 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaks  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PXanC  COAST 
219  PACIFIC  BUILDINO  OAKLAND.  CALIP. 


REQUfRES     ONLY     1  '  i      INCHES     HEADROOM 


6/14/47 

L.OW  and  Only  Bidder* 

Street  Improvement; 

Ree.  No.  901  Coet  940.S20J5 

STOCKTON.  PalU.,  San  Joaquin  Co. 
Middlefieid  Ave..  San  Jose  St.  Man- 
chester Ave.,  Yosemite  St  and 
Stockton  St 

Owner— City  of  Stockton,  B.  I*  Tra- 
hem,  city  olerk.  City  Hall,  Stock- 
ton, Cailf. 

City  Engineer  —  Lyle  Payton,  City 
Hall.  Stockton,  CaUf. 

Include*  grading,  combined  concrete 
curtM.  gutters  and  sidewalks,  pav- 
ing with  eruaher  run  base  4  inches 
thick  and  asphalt  concrete  wearing 
surface  2  Inches  thick. 

Liow    Bidder— Louis    Biasottl    &    Son, 
40    W.     Clay    St,    Stockton,    Calif., 
940,320.85. 
The  work  Involves : 

(1)  4646  cu.  yds.  excavation; 

(2)  372  cu.  yds.  fill: 

(8)  7609.03  lln.  ft.  combined  concrete 
curb,  gutter  and  sidewalk  7  feet 

in  width; 

(4)  124.20  lin.  ft  combined  concrete 
curb,  gutur  and  aidewaUc  taper- 
ing In  width  from  7  ft.  to  9.5  ft. ; 

(5)  109,388.98  sq.  ft  of  crusher  run 
base  pavement  4  inches  in  thick- 
ness ; 

(6)  1099386.98  sq.  ft  of  asphalt  con- 
crete wearing  surface  pavement 
2  Inches  In  thickness. 

Total  bids  submitted  May  12  were: 

(A)  Louis   Biasottl   A.  Son.   Stockton, 
$40320.85. 

(B)  Stockton  Construction  Co..  Stock- 
ton, 642,462,66. 

(C)  A.   Telchert  ft  Son,  Sacramento, 
»46,430.2a  „^     , 

(D>  M.  J.  B.  Construction  Co.,  Stock- 
ton, 147.755.87. 
Unit  prices  were: 
(A)         (B) 
I  .66      f  .60 
JO  .50 

3.00        3.25 
.      3.60        4.00 
.06  .07 

.<M75      .066 
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6/14/47  .-   *** 

Owner  Taking  Bide— Due  June  12, 
2  p.  M.,  In  Lee  Angel** 

LOs'aNOELES  COUNTY,  CaUf.  In- 
tersection of  Holt  Ava  and  Belle- 

oCmer— State  of  California,  r>l^»]on 
of  Highway*.  PubUc  Worka  Bldg.. 
Sacramento,  CtiUt.  «    -,    «„ 

State  Highway  Engineer— O.  T.  MC- 
CJoy.  Public  Worits  Bldg.,  Sacra- 
mento, Calif.  .  ^, 

About  0.5  mUe  resurfacing  existing 
pavement  wnth  aaphalt  concrete 
and  widening  with  aaidialt  concrete 


Only  CfUe'4way  Has  the  New 

IMPROVED  SPRING-BALANCED 
MECHANISM  that 


This  advertlsemont  appears  in  leading  Arohlt*otoral  and  Contraotlng  publioation* 


HIGHWAY 
EARTH    BORING 

MACHINE 
t«Bf  •  UoM  •  Ceiitroct 

MiiiiiK  &  Whitaker 

Electrical  Contr acton 

37S  rtli  S*.  -  San  Froaclico  3 
HEmleek  6148 


Is  Om  Pitc* 
WtiM  CMistnidNNi  •! 

N-A-X 

HIGHTINSILE 

STEEL 


OFFtR^ 


SINGLE   DOOR.. 
uzi:  •'  H  r 

DOUBLE   DOOR. 
stz6i  M'W  *r 


Tbs  nsw  Otids-Awey  lecck*- 
n(«M  U  englnsered  I*  provide 
^•rftcl  belencisf  *f  lb*  deer's 
wsigM.  Specially  dstlfeed 
deer  bandU  coe  be  opened 
kmm  iMtide  wbsn  ieched— e* 
doHfer  ef  ecfldsrrtel  Imprts* 
•iMMefH  Olide-Awsy  can  be 
^^kly  end  SMily  sd|««*ed 
wNb   ea»y   wrerwb    or   paer*. 


•  m%  AHY  OARAOE 
SIMPLY  INSTALLED 

•  NEEDS  NO  EXTRA 
SPACE 

•  EFFORTLESS  AND 
NOISELESS 

•  IS  EASaY  ADJUSTED 


We 
for 


have  a  full  size  working  model  installed  at  our  warehouse 
your  inspection.   Come  and  see  it.    Contractors  Welcome. 

WE    SELL    DEALERS    ONLY 
Contact  your  milKirork  dealer  for  prices. 

NICOLAI  DOOR  SALES  CO. 

SAN  FRANCISCO  10.  CALIF. 


y^t,rta»  •••^  ••  *^««»  ♦••*^  ^***' 


304S-1ftli  Street 


.PhoM  MistieN  7f20 


mm- 
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(18)  lump   •um,   traffic    routing  and 
control  work. 
Total  btda  submitted  May  14  were: 

(A)  Charles    L-    Harney,    San    Fran- 
cisco, 183,717. 

<D)  Baton  Sc  Smith,   San   Francisco, 
187.760.20. 

<C)  Fay  Improvement  Co.,  San  Fran- 
cisco, (83.228.aa 
Unit  prices  will  be  given  shortly. 

41— GAS,  WATER  AND  OIL 
PIPE  UNES 


6/16/47  •     41 

Owner  Taking  Bids— Due  June  10^ 
2  P.  M. 

Water  Pipe  (Replace) 

SAN  FRANCISCO,  Calif.  Flelshhack- 
er  swimming  pool. 

Owner — Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Ldnares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  Fell  and    DWELLINGS 


Stanyan  SU.,  San  Francisco,  Calif. 
Plans  by  owner. 
Replacing  of  2-lnch  water  pipe. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |6,  re- 
fundable. 


Drive,  Lob  Altos;  owner  and  con- 
tractor, L  W  Underdown,  R  1,  Box 
416  E  Los  Altos. 

DWrULLING,  1-famlly.  f4000;  McClel- 
lan  St,  Monte  Vista;  owner  and 
contractor,  E  D  Caldwell,  R  2,  Box 
412,  Cupertino. 

DWELLING,  1-famlly.  |8500;  Verano 
Drive,  Lot  32,  Vista  Del  Monte; 
owner  and  contractor,  R  Spbar,  P 
O  Box  333,  Lomita  Park,  San  Jose. 

DWELLING,  1-famlly,  |1000:  Sierra 
Vista,  betw  Middlef leld  A  San  Luis ; 
owner  and  contractor,  C  Balzl,  630 
Congo.  San  Francisco. 

DWELLING.  1-famlly.  $6000;  San 
Louis  Road  near  Mlddlefleld;  own- 
er and  contractor,  Z  Hagoplan,  1627 
Pine,  San  Francisco. 

DWELLING,  1 -family,  |  4000;  No 
11th  &  North  Streets;  owner  and 
contractor.  J  Greer,  850  No  8th  St, 
San  Jose. 

1 -family.     f4000;     No 


41 


\ 


5/15/47 

Contract  Awarded 

Water  Mains  (Install)  Cost  $15,432.80 

KENTFIELD,  Calif.,  Marin  County. 
Kent  Woodlands. 

Owner — Marin  Municipal  Water  Dis- 
trict. James  S.  Peters,  chief  engi- 
neer and  general  manager;  B.  J. 
Brusatori,  secretary,  874  4th  St., 
San  Rafael,  Calif. 

Plans  by  engineering  department  of 
owner. 

Contractor — R.  J.  Brant,  118  New 
Montgomery  St.,  San  Francisco, 
Calif. 

Other  bids  submitted  May  13  were: 
L.  C.  Jensen,  Oakland,  $21,870.50. 
Crowley    Co.,  San    Francisco,    |25,- 

371.60;  alternate,  $25,201.60. 
Pacific  Pipeline  &  Engineers,  Ltd., 

El  Cerrito,  $27,502.45;  alternate,  $27,- 

927.45. 

McGulre  &   Hester.  Oakland,    $34,- 

531.25;  alternate,  $34,276.45. 


41 


5/15/47 

Bond  Issue  In  Amount  of  $200,000 

Approved   May  12 
Water  System  Additions  Cost  $200,000 


nth  &  North  Sts;  owner  and  con- 
tractor. P  Greer.  360  No  8th  St, 
San  Jose. 

DWELLING,  l-family,  $6000;  Mira- 
monte  off  Loyola;  owner  and  con- 
tractor, E  Mancinl,  162  Mlramonte, 
Los  Altos. 

DWELLING,  1-famlly,  $6000;  Sunny- 
side  Avenue,  Lots  13  &  14,  Camp- 
bell; owner  and  contractor.  S  Nel- 
son Paulk,  Box  720,  A  Rt  1,  Los 
Altos. 

DWELLING,  l-family,  $6000;  VoU- 
mer  Way.  Lot  7.  Bennett  Tr;  own- 
er and  contractor,  Terry,  Allen  A 
Tatro;  97  Alexander  Court,  San 
Jose. 

DWELLING,  l-family  $5000;  Voll- 
mer  Way,  Lot  41,  Bennett  Tr; 
owner  and  contractor,  Terry,  Allen, 
A  Tatro,  97  Alexander  Court,  San 
Jose. 


ALAMEDA 


GARAGE  (2-car).  $600;  1029  Central 
Ave ;  owner  and  builder,  F  J  Block, 
premises. 

ALTERATIONS,  $1000;  549  Central 
Ave;  owner  and  builder,  Mrs  V 
Newhaus,  premises. 

DWELLING  ( 1  %  -story,  6-  room ) ,  $10,  - 
800;  136  Santa  Clara  Ave;  owner, 
John  Paul  Stecone,  200  Pacific  Ave; 
builder,  P  Royal  Haulman.  1243-A 
Broadway. 

RE-SIDING,  $800:  1422  Willow  St; 
owner,  Arthur  Hlnsvark,  premises; 
builder.  Pacific  Coast  Insulation 
Corp,  2439  E  14th  St,  Oakland. 

ALTERATIONS  AND  ADDITION, 
$3000;  2055  Santa  Clara  Ave;  own- 
er, Alameda  Lodge  No  1016.  BPOE, 
premises;  builder,  P  Royal  Haul- 
man,  1243-A  Broadway. 

ALTER  (1-famlly  to  4-famlly),  $4500; 
2130  Santa  Clara  Ave;  owner,  W 
Wm  Nlcolsen,  M  D,  920  Paru  St; 
builder,  C  Roth,  2101  Central  Ave. 

REROOFING,  $750;  3293  Sterling 
Ave;  owner,  C  H  Petersen,  prem; 
builder.  Sun  Roofing  Co,  4016  E 
14th  St,  Oakland. 

BERKELEY 


ALTERATIONS,  $8500;  2471  Shat- 
tuck;  owner,  Webb  Motor  Co,  2471 
Shattuck;  builder,  WllUs  F  Lynn. 
K^JO  Folger  St;  architect.  James  W 
Plachek,  2131  University  Ave. 

Alt>DITION,  $52,000;  1712  Alcatraz; 
Progressive  Baptist  Church,  prem; 
builder,  Wm  S  Dunmore.  1444  Alca- 
traz. 


OAKLAND 


ALTERATIONS,  $3500 ;  1001  8lst  Ave ; 
owner,  Peter  Paul  Candy  Co,  prem; 


builder.  John  Tulloch,  8428  Ettle  St. 

ALTERATIONS,  $1000;  1875  Moun- 
tain Blvd;  owner,  J  Hanson,  prem; 
builder,  Stolte,  Inc.  8461  San  Lean - 
dro  St. 

ALTER  and  ADD.  $600;  375  Willow 
St;  owner  and  builder,  Fortunate 
Torres,  premise*. 

DWELLING  (1-story.  5-room),  $12.- 
000;  575  Alcatrai  Ave;  owner,  S 
Rothehberg.  1001  7th  St;  builder, 
A  Henrikson,  432  63rd  St. 

WAREHOUSE  (1  -  story),  $10,000; 
8401-09  Baldwin  St;  owner.  Russell 
S  Jones.  4026  Grove  St;  builder, 
Wm  M  Greuner,  Inc,  2727  Parker 
c**    Scrk&lGV* 

DWELLING  (l-story,  5-room),  $12.- 
000;  3995  Norton  Ave;  owner  and 
builder.  S  J  DowUng,  2800  Clay  St, 
A.l&.m6d&» 

ALTER  and  ADD,  $600;  1362  62nd 
Ave;  owner.  Jack  Bosco,  premises; 
builder,  S  Ortzow,  1611  Jackson  St 

DWELLING  (2-story.  5-room).  $7500; 
6787  Scarborough  Dr;  owner  and 
builder,  H  S  Black,  108  Alta  Rd. 


Completion  Notices 


SACRAMENTO    COUNTY 


BRIDGES,  SAN  BERNARDINO  COUNTY 


Low  and  Only  Bidders 

Bridges  Cost  $72,884.30 

.SAN    HEHNARDINO    COUNTY.    <'al. 

Across    Day    Canyon    Flood    Chan 

nel   approx.    5  and  7  miles   east   of 

Upland. 
Owner — State  of  Callforrla,  DIvlrtiou 

of  Highways.   Public  Work.s   Bldg.. 

Sacramento,  Calif. 
State  Highway  Engineer— O.   T.  i/fr- 

Coy    Public    Works    Bldg..    Sacra 

men  to,  Calif. 
Two  reinforced  concrete  flab  brldgon 


pnd  approach  work 

Bld«  were  opened  in  the  State  Bldg., 


WATSONVILLE;  Callf.,   Santa  Crux 

County.  „ , 

Owner  —  City    of    WatsonvUle,    F.    J.  L«g  Angeles.  Calif 

O'Brien,   city   clerk.  City  Hall,  268  l«vv  Bidder— Geo.  W.  Peterson,  6035 

«.._  c„    -nr-*-^-,..,,-.  ^-ii#  Burton    Ave.,    Los    Angeles.    Calif.. 


Main  St..  WatsonvUle,  Calif. 
City   Engineer— H.    B.   Kitchen,   City 

Hall,  WatsonvUle,  Calif. 
Includes    replacing    main    line    from 

Sudden  St  to  the  Vaml  Rd.  larger 

lines  on  Van  Ness  Ave.,  Wall  St. 

W.    Lake    Ave..    3rd    St    and   Beck 

Ave.,    and    balancing    towers     and 

pumps. 


RECORDED 
NOTICES 

BUILDING  PERMITS 


Granted 


SAN    FRANCISbCO 


$72,884.30 
Woik  mvolves: 

(1)  2b    each    portable    timber   barri- 
c.ides; 

(2)  220   c.y.    remove   concrete; 
(3>  cv.!».f  and  fruhb: 

{^^  S700  c.y.  rdwy.  excav. ; 

(5>  «C7   c.v.   struc.   excav.; 

(6)  2,100  c.y.  ditch  an<l   channel  ex- 
cavBlloi ; 

<7)  17  Pla.  gradin«^   Jetour; 

(8)  develop   water   supply   and    fur- 

,      iilnh  water  equip.; 

(0,  340  M    jral.-.  apply  water: 
(10>  17  sta    tlnlsh   rdwy.: 
(11)  1,04C    to.is    min.    agg.    plant    mK 
f.'urf&cing; 

(B) 
$  50.00 
6.00 


rl2)  50    tonp    pave.    asph.    plant    mix 

purfacing; 
(13)  3.5  tons  asph.  emulsion,  seal  coat 
(H)  40  tons   screenings,   seal   coat; 

(15)  ?44  l.f.  concrete  railing; 

(16)  616    c  y.    ClasK    A    portland    c-- 
mcnt  concrete; 

(17)  1.976  l.f    furnish  cor.c.  piling; 

(18)  ."52  ep.ch  driving  concrete  piles 

(19)  9   each   monuments: 

(20)  22  each    culvert    markers,   guide 
l^of-tF   and    clerance   markers ; 

.'21)  144  If.  18- n.  .16  gage  CMP: 
(22)  2  each  spillway  assemblies; 
123  >  20  i.f    8-ln.   13  gage  CMP  dov.r. 

drains ; 
(24>  126.000   IbP.    bir  reln{.    steel; 
(25>  engincr's  office. 
Total  bids  May  8  were: 

(A)  Geo.  W.  Peterson,  $72,884.30. 

(B)  C.    D.    Tuttle    Co.,    Long   Beach, 
$78,638.28. 

(C)  George  Hert' &  Co.,  San  Bemar- 
..  dlno.   $79,988.06. 

(D>  A  R.   Coffeen,  Corona.  $82,897.85. 
,  (E)  Oberg     Bros..     Inglewood.      $86,- 
875.20. 

(F)  Oberg    ft    Cook.    Gardena.    $89.- 
834  30 

(G)  E.  S.  A  N.  S.  Johnson,  P\illerton, 
$91,807.50. 

(H)  Bonadiman   &  McCain,  Inc.,  Los 
Angeles,   $97,100.10. 


Recorded  Completed 

May  2,  1947— PTN  LOT  8  V  and  W 
Sts,  8th  and  9th  Sts.  Paul  Y 
Dong,  L  E  C:rhong.  to  J  L  Rowen 
Co  

May  2.  1947— LOT  67,  EAST  SAC- 
RAMENTO Terrace.  William  O 
Smith  to  James  Jansen — 

May  2,  1947— PTN  LOTS  6  and  6 
CONLEY  TRACT.  J  M  Walker 
to   whom   it   may  concern   

May  2,  1947— PTN  LOT  1,  BLK  29, 
Oak  Park  and  South  Sacramen- 
to. Albert  E  Clements  to  whom  It 
may   concern   - - 

May  3.  1947— LOT  14.  BLK  2,  Falr- 
mond.  Eari  J  Wright  to  Sam 
Baccbl — •  •'•- 

May  3.  1947— PTN  LOT  3.  AL.TA- 
MONT  TCT.  Robert  S  Morris  to 
whom  It  may  concern  

May  3.  1947— LOT  590,  CARLETON 
TRACT.  Herbert  M  Graham  to 
whom    It   may    concern   

May  3.  1947— LOT  116  GLICNN  OR- 
CHARD Subd  No  2.  John  Cecc- 
hettinl  to  whom  it  may  con- 
cern      - — 

May  3.  1947— LOT  36  SCHMITZ 
TRACrr.  Marvin  L  Fletcher  to 
whom  It  may  concern  

May  6.  1947— LOT  46.  SWANSTON 
pr.JV.MS  No  6.  Arthur  Terra  to 
M  E  Terra  and  Son — 


Subdivision.  Roy  Harrison  to  whom 
It  may  concern. 

May  7.  1947— Lot  1427,  Blmhurst  No  1. 
Earl  C  Walker  to  whom  it  may 
concern. 

May  7,  1947— Lots  4.  5,  6,  7,  8,  9,  Vor- 
non  Tract  No  1.  Richard  Vomon 
to  Willard  A  Housor. 

May  7.  1947— Ptn  Lots  10  and  11.  Con- 
ley  Tract.  J  M  Walker  to  whom  it 
may  concern. 

May  7.  1947— Lot  8  and  ptn  Lot  7, 
Conley  Tract.  J  M  Walker  to  whom 
It  may  concern. 

May  7,  1947— Ptn  Lots  6  and  7.  Con- 
ley  Trkct  J  M  Walker  to  whom  it 
may  concern. 

May  7.  1947— Lot  4  and  ptn  Lot  6, 
Conley  Tract  J  M  Walker  to  whom 
it  may  concern. 

May  7.  1947— Ptn  Lot  48.  Norwood 
Acres.  Roy  Ratcllff  to  whom  it 
may  concern. 

May  7,  1947— Lot  98.  East  Sacra- 
mento Terrace.  James  C  Best  to 
Jansen  Construction  Co. 

May  7.  1947— Ptn  SW  %  Sec  86-8-5. 
Peter  Jarwln  to  whom  it  may  con- 
cern. .^  , 

May  7.  1947— Ptn  Lot  2,  Block  7.  Fair 
Oaks  City.  George  B  Hauserman 
to  whom  it  may  concern. 

May  7,  1947— Lot  62,  Wright  &  Kim- 
brough  Tract  No  36.  Harry  W 
Vaughan  to  whom  it  may  concern. 

May  7,  1947— Lot  746,  Wright  &  Klm- 
brough  Tract  No  20.  W  H  Drydon 
to  F  C  Stabenaw. 

May  7,  1947— Lot  16.  Bast  Portal  Sub- 
division. Duncan  M  Vernon  to  J 
Paul  Howell.  ' 


ALAMEDA  COUNTY 


SACRAMENTO  COUNTY 


Recorded  Accepted 

May  14.  1947—3433  Oak  Knoll  Blvd. 
Oakland.    Paul    W  and   Alma   B 

Peterson  to  J  Floyd  Perry _. 

-.May  9.    1947 

May  14,  1947— Lot  19,  Block  W,  Map 
Mulford  Gardens  Manor,  Oak- 
land. Robert  N  and  Mildred  F 
Hammontree  to  whom  it  may 
concern May   5,    1947 

May  14,  1947— House  on  Lot  11, 
house  on  Lot  19,  Block  E,  Map 
Claremont  Knolls,  Oakland.  Hans 
P  and  Charlotte  M  Dobowltz  to 
whom  It  may  concern  ...May  8.  1947 

May  14.  1947— Lot  25  and  ptn  Lot 
26.  Block  33.  Map  Beverly  Ter- 
race, Oakland.  Marion  R  and  Vir- 
ginia    R    Heisler    to     Millard    A 


LUMBER 
DISTRIBUTORS 


(A) 

(1» $  30.00 

(2) 11.00 

(3) 1000.00 


May  13,  1M7 
INSTALL     PARTITIONS.     $800;     50 
Rltch    St;    owner,    St    Francis    Pie 
Shop,  prem;  contractor.  Erbentraut 
&  Summers. 
REMODEL  HOME.    $3700;   342   And- 
over  St;  owner.  Clyde  Stone,  prem; 
contractor.  Crocker   Bldg  Co. 
ERECT  1 -story  frame  BLDG.  $7000; 
N/Lawton  St.  62.6  ft  W/16th  Ave; 
owner  and  contractor.  Henry  Doel- 
ger  Builder  Inc..  320  Judah   St 
EREXrr   1-story  frame  BLDG.  $8000; 
S   side   of   Foote   Ave  111    ft  W    of 
Mission    St ;    owner.   Roland   V   Ro- 
many; contractor.  Dominic  Tlscor- 
nla. 
ASBESTOS   SIDING.   $972;   66  Hart- 
ford;   owner.    C   A    Stafford;    con- 
tractor.   Fred    S    Hall. 
ASBESTOS    SIDING,    $970;    535    Hill 
St;    owner,    L  A    Eklwards,    prem; 
contractor,  Fred  S  Hall. 
ASBESTOS  SIDING.   $526;   816  Cab- 
rillo  St;  owner.  W  O  Lewis,  prem; 
contractor.    Coast    Const   Co. 
CONVERT   GARAGE   INTO  STORE, 
$1000;  SB  cor  31st  Ave  A  Clement; 
owner.  S  Welntraub.  616  23rd  Ave; 
day   labor. 
ERECT    1-story   frame   BLDGS.    (9), 
$7000  each;    E    Hahn    St;    NE    cor 
Sunrise   Way;    E    Hahn    St;    25    fU 
60  ft;  N  Sunrise  Way;  W  Sawyer; 
NW  cor  Sunrise  Way;  W  Sawyer  St; 
25    and    60   ft    N    Sunrise  Way;    N 
Sunrise  Way  74  ft;  99  ft  *  124  ft; 
W  Sawyer  St ;  owner  and  contrac- 
tor,   F   H   Thorinson,   205  Granada 
Ave. 


.40 
3.00 

.40 

20.00 

l.V)0.00 

3.00 
1500 

5.25 
18.00 
45.00 
10.00 

8.00 
41  00 

2.80 
(18) 120.00 


(4)... 

(5)... 

(6)... 

(7)  .. 

(8) 

(9). 
(10). 
(11). 
(12) 
(13). 
(14).. 
(15).. 
(16) 
(17). 


12.00 
6.00 
5.00 
40.00 
2.50 
.08 
(26) 1500.00 


(19).. 
(20).. 
(21).. 
(22).. 
(23).. 
(24).. 


1000.00 
1.00 
1.00 
1.00 
30.00 
1000.00 
2.00 
20.00 
6.00 
8.00 
40.00 
6.00 
10.00 
44.00 
2.78 
100.00 
8.00 
6.00 
2.60 
20.00 
2.00 
.09 
1000.00 


(C) 
$  30.00 
920 
400.00 
.68 
375 
.78 
48.00 
850.00 
2.40 
15.00 
425 
17.80 
43.00 
9.90 
7.80 
6S.00 
8.60 
67.00 
12.00 
4.26 
3.00 
18.00 
2.10 
.09 
826.00 


Unit  bids  were; 

(E)  '  (F) 

SO  $  15.00  $  30.( 

DO  10.00  10.( 

50  1000.00  1000.( 

K2  1.50  1.1 

00  3.00  4.( 

22  1.00  l.< 

00  100.00  50.1 

45  100000  1200. 

00  3.00  2. 

00  20.00  20. 

.28  4.50  7. 

.80  20.00  20. 

.10  50.00  76 

.50  8.00  6 

.50  8.00  8 

.50  60.00  50 

.75  2.70  2 

1.80  80.00  126 

(.00  10.00  7 

;.50  5.00  G 

1.96  3.00  i 

>.00  25.00  SC 

L.90  2.00  2 

.09  .08 

).00  1200.00  150( 


(O)  (H) 

$  30.00    $  50.00 


12.00 
300.00 
.86 
3.60 
2.60 
40.00 
1250.00 
1.50 
50.00 
6.50 
25.00 
60.00 
13.00 
10.00 
50.00 
3.50 
100.00 
10.00 
10.00 
3.00 
50.00 
2.60 
.106 
750.00 


10.00 
1000.00 
1.26 
3.10 
1.50 
100.00 
1500.00 
3.22 
19.50 
4.68 
22.00 
64.00 
7.00 
6.60 
60.00 
3.75 
86.00 
16.00 
6.25 
3.85 
50.00 
2.30 
.095 
1600.00 


May  6,  1947— Lot  3.  Riverside  Court 
Frank  P  Williams  to  whom  It  may 
concern. 

May    6.    1947— Ptn    Sec    25-8-4.    Marie 
I      Speckert  to  whom   It  may  concern. 

May  8.  1947— Lot  2,  Block  17,  North 
Sacramento  Subdivision  No  2.  J  C 
Shackelford  to  whom  It  may  con- 
cern. • 

May  6.  1947— Ptn  Lot  6.  Norwood 
Acres.  Celeste  C  Brorsen  to  whom 
It  may  concern. 

May  6,  1947— Ptn  Lot  44.  Section  11, 
Rancho  Del  Paso.  Thelma  Hamp- 
ton  to  Charles  Hampton. 

May  6.  1947— Lot  24.  Schmltz  Tract. 
Elser  Elmo  Slelar  to  Gordon  Soder- 
man. 

May  6,  1947— Lot  6  Arden  Oaks  No  1. 
Walne  Mellin  to  Frank  P  Williams. 

May  6,  1947— Lot  684.  Swanston  Park 
Unit  No  2.  George  Jurach  to  Gavel 
&  Flanders. 
May  7,  1947— Ptn  Lot  9.  Edward  Coyle 


of     SAN     FRANCI', CO 


PON 


R  t   f  VV  O  '■ 
L  U  M  fc  t  ^^ 


M  ^'  e  f^  S 


S  H  /  N  G  I  f  h     ;       S  H  .1  .K  i  L 


367     BAYSHORE 

BOULEVARD 
Phone  ATv/afer  8174 


SANTA  CLARA  COUNTY 


ALTERATION,  $1000;  2537  Marshall. 
So  Palo  Alto;  owner  and  contrac- 
tor, P  Moore,  2637  Marshall,  Palo 
Alto 

DWEI-JJ^G.  l-family.  $7000;  Fairway 


FOR   SALE 

TIMBERS,  wallboards.  plombinjt 

{«pe,  millwork,  and  other  build- 
nx  muterials.  SALE  PRICES. 
Larte  atockR  of  "hard  to  get" 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VA  lencia  4977 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

S9nd  Lfsf  For  Qwofoflon 

HOGAN  &  VAN  GELDER 


202  TERMINAL  SALES  BLDG. 

621   BAYSHORE  BLVD. 

.  JUn/p«r  4-6670 


PORTLAND.  ORE. 
SAN  FRANCISCO 


METROPOLITAN  CORSTRICTIOR  CO. 

PIPE  LINE  CONSTRUCTION 

PROCESS  PIPING 

MACHINERY  8C  EQUIPMENT  INSTALLATION 


111    NEW  MONTGOMERY 

DOUGLAS  0371 


SAN  MANCISCO 


Hurry!  Gef  Orders  In  now  for 


RIGGERS  •  ERECTORS 

MACHINERY    MOVERS 

20-TON    CAPACITY    TRUCK    CRANES 

NINETY    FEET    OF    BOOM 


RENT^ILS 


CONTRACTORS 


ILG 


IT  HEATERS 


CONDICK   CO. 


19U1    FIFTH   STREET 

THornwall  9655 


BERKELEY 


STEAM  — HOT  WATER 

We  have  all  types — horizontal, 
vertical,  low-ceiling — in  a  wide 
range  of  sizes  and  capacities. 

VERTICAL  UNITS  IN  LOCAL  STOCK 
DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
&    HEATING    COMPANY 


2001   PERALTA 

OAKLAND  7 

TWinoaki  40M 


1126  HOWARD 

SAN  FRANCISCO  3 

MAHl«t  7SIS 


THURSDAY.  MAY  15.  1947 


DAILY     PACIFIC     BUILDER 


PACE  7 


Oolle- --, .May  10,  1M7 

.liay  1*  ,1M7— Houiie  on  Liot  16B  mnd 
houM  on  Lot  166.  Block  80/33, 
May  E  14th  St  Terrace.  Eden 
Township,  Alameda  County.  G«o 
B  Sberboume  to  whom  It  may 
concern May  12,  1»47 

May  13.  1947— Lot  2,  Tract  748, 
Oakland.  Leslie  C  Dawe  to  whom 
It  may  concern May  13.  UK7 

May  14.  1947—7868  Michigan  Ave, 
Oakland.  Kenneth  W  Robinson  to 
Walter  H  Edwards May  2.  1947 

May  13,  1947—934  75th  Ave,  Oak- 
land.  Francis  D  Goetter  Jr  and 

F  D  Goetter  to  Stolte.  Inc. 

_ May   12,   1947 

May  18,  1947— Lot  3  and  ptn  Lots 
2  and  4.  Block  L,  Map  Thermal 
Hill,  Oakland.  Lawrence  W  and 
Annette  C  Donovan  to  whom  it 
may  concern May  12,  1947 

May  18.  1947—333  and  336  Center  St. 
Oakland.  Lawrence  O  and  Nancy 

J  Pleasant  to  Ed  J  Bruce „... 

- May   12,    1947 

May  18,  1947— Lot  416,  Forestland, 
Oakland.  Raymond  A  Mugele  to 
Chopin  &  Whitson 

May  13,  1947— Lots  18.  19.  24.  28  and 
29,  Tract  748,  San  Leandro.  M  J 
King,  Inc,  to  whom  it  nuiy  con- 
cern  „ _.May    7.    1947 

May  13,  1947— Lot  5,  Block  3,  Tract 
779,  Eden  Township,  Alameda  Co. 
Vemered  H  Jenicke  to  Subdivi- 
sions.  Inc May  9,   1947 

May  13.  1947— Lot  6.  Block  3,  Tract 
779,  Eden  Township,  Alameda  Co. 
Louis  M  Caso  to  Subdivisions. 
Inc _ May  7.    1947 

May  13.  1947  —  16  Roslyn  Court, 
Berkeley.  Ed  and  Anna  Seidel  to 
whom  it  may  concern.. ..May  8.  1947 

May  13.  1947— Lot  44,  Block  17,  Map 
Las  Palms  on  the  Boulevard, 
Oakland.  J  M  Wlalker  to  whom  it 
may  concern -May  8,  1947 

May  12,  1947— SE  addition  to  Mau- 
soleum. Mountain  View  Ceme- 
tery Association  to  Dinwiddle 
Construction  Co May  9.  1947 

SAN    FRANCISCO 

Recorded  Accepted 

May  13.  1947— E  GATES  125,  150, 
175  and  200  N  Ogden  Ave.  Jos  H 
Caruso  to  whom  it  may  concern 
- May  13,   1947 

May  12,  1947—385  HEAD.  H  A  and 
Martha  Thrall  to  who  it  may  con- 
cern  May    12.    1947 

May  12,  1947—395  HEAD.    H  A  and 

,  Martha  Thrall  to  whom  it  may 
concern _ May  12,  1947 

...- 1947— W  47th  AVE  75  North 

Klrkham.  H  A  Sala  and  H  Cor- 
bell  to  whom  it  ay  concern _... 

May  5.  1947—972  CORBETT  AVE. 
Grace  Perego  to  whom  it  may 
concern     May   2,   1947. 

May  13.  1947— W  2th  AVE  300  S 
Kirkba.     Amalia    M    Wagner    to 

Modem    Home   Builders ~... 

May  12.  1947 

MayOl.  1»47— 2828-42  JSALBOA;  450 
456,  460  and  466  Colllngwood ;  1201 
and  1203  37th  AVE;  200  and  1202 

3  8th  Ave;  1915.  19.  23,  31.  35.  90 
48.  47.  61.  55.  54.  63  67  71  75  79  83 
91  and  1996  43rd  AVE.  United 
Housing  Corp  to  vrhom  It  may 
concern May   12  1947 


Block  5,  Map  McKee  Tract,  Oak- 
land. Arthur  A  Moore  to  Jasper 
and  Ann  C  Allara. „ 1575.00 


Non-Responsibility 


ALAMEDA  COUNTY 

£ 

Recorded 

May  13,  1947—1328  Washington  St., 
Oakland.  Edbro  California  Realty 
Co,  Inc,  and  Edison  California 
Stores,  Inc.,  as  to  improvements 
on  property. 


SAN    FRANCISCO 


May  14,  1947—241  SIXTH  SITREET 
Anglo  Hotel.  Louis  K  and  Mattie 
Smith  ft  Est  of  Julia  Abrahams 
as  to  improvements  on  propertv. 

May  13,  '47-3572-84  SAN  BRUNO 
Ave.  Wm  A  Large  as  to  improve- 
ments on  property. 

May  14,  1947— NW  IRVING  ST  and 
21st  Ave.  Achille  Van  Baelen  as 
to  improvements  on  property. 


Plumbing  Permits 


furnace. 

1221  12th  Ave ;  owner,  Greene ;  deal- 
er. Holland  Co;  floor  furnace. 


Lumber  Co ;  dealer,  M  Madison ;  floor   Sciaira :  contractor.  Atlas  Heating  ft 

Ventilating  Co.  Ltd;  motors. 

6189     297  Geary;  owner,  Ciro  Jew- 
elry:   contractor.    Atlas    Heating    ft 
1742   81st   Ave;   owner,    Leonardo;  'ventilating  Co;    motors, 
dealer,  R  A  Roeber;  floor  tammom.      |     6190     1076-78  Golden  Gtete;    owner, 
3838     Bayo     St;     owner.     Sprague;    h    Levison;    contractor,     Dowd-Seid 
dealer.  Harer  Furnace  Co;  floor  fur-  ijJlec  Co;  temp  fire  repairs, 
nace.  6191      27    Cabrillo;     owner,    Llght- 

6081     Broadway;     owner,      IHeutIb;  'ner;     contractor    Weber     -     Conroy; 
d^ler,  Harer  Furnace  Co;  floor  fur-    change  meter  board  and  service, 


nace. 

6029  Broadway;  owner,  Farris; 
dealer,  Harer  Furnace  Co;  floor  fur- 
nace. 

6105  Castle  Dr;  owner.  Brass;  deal- 
er. R  A  Roeber;  central  furnace. 

3075  Burdeck  Dr;  owner.  H  Teber; 
dealer.  R  A  Roeber;  central  furnace. 

8491  Golf  Links  Rd ;  owner,  QMOom ; 
dealer,  Holland  Co;  floor  fumaoe. 

1200  Sunnyhllls  Rd;  owner,  Mc- 
Donald; dealer,  Holland  Co;  central 
furnace. 

822  Alma;  owner.  Mathews;  dealer, 
Holland  Co;  central  furnace. 


Electrical  Permits 


SAN    FRANCISCO 


OAKLAND 


Liens  Filed 


•ACRAMENTO    COUNTY 

Recorded  Amount 
May  3,  1947— Tracts  69  and  69. 
CARDWELL  COLONY.  E^arl 
Cooper  vs  Cllve  Van  Horn  and 
Grace  M  Van  Horn,  for  elec  sub- 
contract   work.     ..._ $496.54 

May  8,  1947— N 14  of  Lot  5.  15th  and 
16th  Sts,  L  and  M  Sta,  1218  16th 
St.  Charles  Guth  vs  Harry 
Trougtiton  and  Madeline  Trough - 
ton  for  labor  and  materials.  ba\ 
due    .- - - - 82148.88 


ALAMEDA  COUNTY 


Recorded  Amount 

May  13.  1947—4106  Porter  St.  Oak- 
land. Ambrose  Bros  vs  Arthur  J, 
Irene  M.  James  R  and  Adele  M 
McChesney  4411.60 

May  13.  1947—480  Vicente  St,  Berk- 
ekely.  El  Cerrito  Eaectric  Co  vs 
James  and  Herrlette  B  Schon  and 
Adams   Construction   Co 8278.75 

May  13.  1947—2725  76th  Ave,  Oak- 
land. Ray  Binggell  vs  George 
Gablsch  and  C  Hembree 8695.00 

May  13.  1947—2012.  2016  and  2020 
San  Pablo  Ave.  Oakland.  Mlnog- 
glo  Bros  vs  M  A  Kincade.  Walter 
E  and  Kathryn  T  McMannis  1227.61 

May  IS.  1947—6407  Bond  St,  Oak- 
land. Minogglo  Bros  vs  William 
H  Fowler,  Bond-Fair  Club  and 
WiUiam  A  Cook - 81.369.43 


Release  of  Liens 


2409  Grove  St;  owner,  Schwem; 
plumber,  D  Minogglo;  2  water  con- 
nections. 

606  High  St;  owner.  Rueloge; 
plumber.  A  H  McKown;  2  gas  out- 
lets. 

4321  Rettig  St;  owner.  L  Smith; 
plumber,  K  Nelson ;  8  fixtures ;  4  gas 
outlets ;    19   water   connections. 

P.025  El    Monte ;   owner,   Buchanan ; 
plumber,   J    Tancredy;  8   fixtures;    5. 
gas  outlets ;  20  water  connections. 

3033  EI  Monte ;  owner,  Buchanan ; 
plumber,  J  Tancredy;  8  fixtures:  3 
gas  outlets:  20  water  connectiona 

3615  Grove  St;  owner,  R  Beards- 
ley;  plumber,  W  Griffith;  1  fixture; 
4  gas  outlets ;  4  water  connections. 

9883  Burr  St;  owner,  G  Cindel; 
plumber.  G  L  Goody;  6  fixtures;  3 
gas  outlets;  IS  water  connections. 

547  Srd  St;  owner.  E  Hardnden; 
plumber,  J  Tancredy;   3  gas  outlets. 

2054  E  25th  St;  owner.  McChesney; 
plumber,  J  R  Pierce;  4  gas  outlets; 
2  water  connections. 

9796  Lawlor  St;  owner.  Walker; 
plumber.  J  R  Pierce;  5  fixtures;  3 
gas   outlets ;   14  water   connections. 

3807  Mldvale;  owner,  Walstrom; 
plumber,  H  Lass;  8  fixtures;  3  gas 
outlets;  18  water  connections. 

4564  .E  14th  St;  owner,  Melrose 
Cleaners;  plumber,  H  Lass;  2  fix- 
tures ;  4  water  connections. 

10616-28  Acalanes  Dr;  owner,  D 
Nelaon;  plumber,  H  Bonettl;  89  fix- 
tures; 19  gas  outlets;  60  water  con- 
nections. 

1764-60  27th  Ave;  owner,  W  W^lsh- 


6168  829  London;  owner,  Coffey; 
contractor,  Edison  Elec  Co;  6  out- 
lets ;  2  branch  circuits ;  8  plugs ;  6 
switches;    overhead    service. 

6169  616  Grant  Ave;  owner ; 


6192  1467  Dolores;  owner,  I)  V 
Sonroy;  contractor,  Weber  -  Conroy; 
increase  service. 

6193  2362  27th  Ave;  owner,  A  W 
Anderson ;  contractor,  Adams  Elec 
Co;  10  outlets;  4  branch  circuits;  11 
plug^ ;  11  Bwitchee ;  overhead  service. 

6194  Market  at  6th;  owner  and 
contractor.  Ftwter  ft  Klelaer;  sign. 


OAKLAND 


46980  Ft  of  64th  Ave;  owner, 
Springfield  Cedar  Co;  contractor  Pac 
Elec  ft   Mech ;   10  outleta 

46981  Ft  of>  64th  Ave;  owner, 
Springfield  Cedar  Co;  contractor,  Pac 
Elec   &  Mech ;    7   f  ixturea 

46982  4900  Telegraph :  owner,  C«i- 
tral  Bank;  contractor.  Elec  Prod 
Corp;    sign,    new    installation. 

46983  Cor  Fruitvale  ft  E  14th  St; 
owner.  Central  Bank;  contractor, 
Elec    Prod 'Corp;    sign. 

46984  4606  Grove  St ;  owner.  Pangs 
contractor,  Elec   Prod  Corp;   sign. 

46985  3035  Telegraph;  owner,  Blec- 
trolux;    contractor,   Elec  Prod  Corp; 


46989  718  West  St;  owner.  The  Pit; 
contractor,   Ameri   Neon;    sign. 

46990  2973  San  Pablo;  owner, 
Roosevelt  Liquor;  contractor,  Amer 
Neon ;   sign. 

46991  1069  10th  St;  owner,  Al'a 
Grocery;  contractor,  Amer  Neon; 
8lgn. 

46992  5475  Foothill;  owner,  Ax- 
row  Inn ;  contractor,  Amer  Neon ; 
sign. 

16993  1428  Alice  St;  owner,  City 
Club  Hotel;  contractor,  Amer  Neon; 
sign    . 

46994  9877  MacArthur;  owner,  Ma- 
cal  Surplus  Sales;  contractor,  Amer 
Neon :   sign. 

46996  2924  Webster;  owner,  Wil- 
liams Body  ft  Fender  Shop;  contrac- 
tor,   Spott;   sign;    new   Installation. 

46606  19th  ft  Telegraph;  owner, 
Payless  Market;  contractor,  Spott 
Elec;  new  Installation. 

46997  330  13th  St ;  owner.  Western 
Toy  ft  Novelty;  contractor,  Spott 
Elec:   new  Installation. 

46998  887  Milton  St;  owner,  Jurg- 
ensen;  contractor,  T  Bushman;  eer- 
vice. 


contractor,    Chas.    Tick;    motors. 

6170      23     Bechette     Alley;     owner.    «'P»- 
Dere ;  contractor.  Chas  Tick ;   6  out-       <«»*«      ^027    Coolldge ;    owner    and 
lets  .  contractor.    Hendersbot ;   4  outlets ;    1 


lets 

6171  708  Ellis;  owner.  Norvltt: 
contractor,  Brumfield  Elec  Sign  Co; 
sign. 

6172  N  O'Farrell  100  ft  W  of  Stock- 
ton ;     owner,    O'Connor    Mof f att    Co ; 


switch  ;   3   fixtures. 

I  46987  1001  24th  St;  owner,  New- 
man Tool  Die  ft  Machine  Wks;  con- 
tractor, Conrad  Elec  Co;  service. 

I      46988     8242  Park  Blvd-  owner.  Van 


contractor.  Chas  A  Langlais  Co  temp  , Bokkelen    Cole;    contractor.    Roberts 


lite  and  power  service. 

6173  162  Guerrero;  owner.  Pacific 
Brewing  and  Malt  Co;  contractor, 
Chas  A  I.^nglals;  underground  ser- 
vice. 

6174  2  Bryant  St;  owner.  Blgplow- 
Sanford  Co;  contractor,  Chas  A 
Langlais:  54  outlets;  13  branch  cir- 
cuits ;    13    plugs. 

6175  1049  Market  St;  owner.  Ster- 
ling Furniture  Co;  contractor,  Chas 
A  Langlais:  37  outlet* ;  14  branch 
circuits ;   51  plugs. 

6176  600  Montgomery;  owner.  Mac 
Clelland ;  contractor.  Crown  Elec  Co ; 
alterations. 

6177  2084  Sutter;  owner.  Gounod; 
contractor.  Bylngton  Elec  Co;  1 
plug. 

6178  350  3rd  St;  owner,  Shan- 
son  ;  contractor,  Bylngton  Elec  Co ; 
11  outlets:  1  plug;  motors;  3  switch- 
es  underground  service. 

6179  509  Sansome;  owner.  Otto 
Press;  contractor,  Buzzell  HHec  Wks; 
motors. 

6180  1160    Folaom;    owner ; 

.„,  ^,  ,„..  ««  «.        contractor,  Buzzell  Elec;  motors. 

eropp ;  plumber,  W  McMillan  ;  28  fU-  |     gigj     1175  Market ;   motors. 
tares;   18  gas  outleU ;  42  water  con-    ov>mer.     Crystal     Palace     Mkt;     con- 
nections. I  tractor.  Dover  Elec  Co;  7  outlets;  al- 

3421     Lynde ;     owner _ _. ;  I  terations. 

plumber,  W  McMillan;  8  gas  outlets;  I     gjgg     1155  Harrison  r  owner,  Bxclu- 
10  water  connections.  Igjyg    cutlery;    contractor.    Bay    Elec 

Market    St;     owner.     Perron;    f.^.  motors. 


Lgtg  Fix  Co;  service. 


USED    TIMBER 

290,000   ft.    7   X    8   —    30   ft. 

Bridge  Ties 
250.000  ft.   7   x    17   —    30   ft. 
Bridge  Stringers 
50,000  ft.    12  x   12   —   30  ft. 
100,000  lin.  ft.  Piling 

Other  Misc.  Siz«* 


Joseph  D.  Balllnger  &  Co. 

1905  Cypress  Street 
Oakland,  Calif. 
TWinoaks  6177 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 


STEEL  ACCESSORIES    CURING  COMPOUN»> 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCLLD  »'AI  ER 

All  Types  of  Coturete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San   tTnncisco  P/io«*  G.*irficld  8763 


708 


plumber.  Durant;   1  fixture. 


6183      120   Broadway;    owner,    Chas 


901  Paramount:  owner,  L  A  Kone;    Harrison;  contractor.  Ace  Elec  Contr 
plumber,  Durant;  3  fixtures;  6  water  ^^o;    temporary  saws. 

^^^      jj^    Market;     owner,   Wein- 

,  stein ;   contractor.  Decker  Elec  Const 


connections 

1950  Rosecrest;  owner,  W  Mont- 
gomery; plumber,  A  Feklhammer;  2 
fixtures;    3    water    connections. 

373  Linwood;  owner,  H  K  Draper; 
plumber,  H  K  Draper;  3  fixtures;  6 
water  connections. 


Furnace  Permits 


OAKLAND 


ALAMEDA  COUNTY 


Recorded  Amount 

May  12,  1947— Ptn  LoU  10  and  11. 


Foot  of  5th  Ave;  iwner.  Bay  Cities 
Asbestos  Co;  dealCT.  Robert  Bouen 
Co;  central  furnace. 

6091  Castle  Dr;  owner,  Mel  Brass; 
dealer,  Robert  Bouen ;  central  fur- 
nace. 

4474  Montgomery  St;  owner,  John 
L  Calls ;  dealer.  Alvin  Hess;  central 
furnace. 

7224  Snake  Rd ;  owner,  Chopin ; 
dealer.  Atlas  Heating  ft  Ventilating 
Co;   central  furnace. 

1308  62nd  Ave;  owner.  H  PulUam; 
dealer.  Atlas  Heating  ft  Ventilating 
Co;  floor  furnace. 

8128  Dowling  St;  owner,  O  W  John- 
son; dealer.  Atlas  Heating  ft  Ven- 
tilating Co;  floor  furnace. 

2114  Colmar;  owner.  O  W  Johnson; 
dealer  Atlas  Heating  ft  Ventilating 
Co ;  floor  furnace. 

2640  Short  St;  owner.  Chopin;  deal- 
er, Atlas  Heating  ft  Ventilating  Co; 
floor  furnace. 

2815  38th  Ave;  owner.  Kulchur; 
dealer,    P   H    Blake;    floor  furnace. 

4051  Maybelle  Ave;  owner.  Dane; 
dealer.  P  H  Blake;  floor  furnace. 

690  Calmer;  owner,  Bastrom  Lov- 
eno;  dealer,  F  Nearhood ;  floor  fur- 
nace. 

1434  80(h  Ave;  owner  and  dealer,  D 
Vtnoe;  floor  furnace. 

46th  and  E  14th  St;  owner.  Melrose 


Co;  9  outlets. 

6186  1269  Howard  St;  owner,  Har- 
bant;  contractor,  B  J  Doherty;  38 
outlets;    11    plugs;   13   switches. 

6186  625  3rd  St;  owner,  San  Fran- 
cisco  Warehouse;   contractor,   ; 

motors. 

6187  2355  Leavenworth:  owner,  .... 

;  contractor,  Fisher  BJlevator  Co; 

replace    damaged   wiring. 

6188  723     Niagara;    «wner,    John 


SEPTIC  TANKS 

FRED    H.  WERNER 

877  60th  St..  Oakland 
OLympic  9587 


P 


National  Expansion  Joint  Co. 

Maeaf«efer*r  oad  Oitfrlbsfor 
FIUR  lOARD  —  FELT-SIDED  ASPHALT  AND 
RI0WOOO   EXPANSION   JOINT   PIUBRS 

DMrlhmtor 
MARVEL-KOTB — Co«cr*««  Curisg  Canpoead 
SEALZ — Expaaslea  Jelat  S«allii9  Campoead 

Ceaiplias  with  Federal  SpeeMe«floa«  SS-F-33* 

FOR     CONCRETE     CONSTRUCTION 

Um4%rMU  7172         Saa  Froaeitee  3.  Collf. 


333  Savaafh  SfrMt 


TEMPOTOOL 

A  6-pound  Too/ 

Thof  Pocfcs 
A  20-Ton  Puncfc 

Driven  studs  in  «eel  or  concrete. 
Joins  steel  to  concrete  or  steel 
to  steel.  • 

Punches  holes  in  stevl. 
Performing  jobs  in  split-seconds 
that  formerly  took  houra 

Qril  us  for  Demonstration 

SQUIRES    & 
MARSHALL 

Dlsfribafer* 

725  SECOND  STREET 

SAN  FRANCISCO 

Tef.  suffer  9037 


N  EW    Improved 

SCOOPMOBILE 

Five    NEW 
IMPROVEMENTS! 


1 
2 
3 
4 
5 


NEW  "Shovel  Action"  BUCKET 

A  full  loud  .  .  .  pliul  No  more  ramming  into  stock  pile.  Simply  c« 

SCOOPMOBILE  into  pile  and  lift  bucket  with  a  full  load 

on  the  machine  .  .  .  (aster,  fuller!  1 


easier 


HAND  LEVER  CONTROL 

Two  hand  levers  at  oper^inr's  fingertips  give  positive,  flexible 
control  of  bucket  action.  No  more  trip  rope  and  "shock  dumping" 
from  unhandy  elevations. 

DISCHARGE  ACTION 

Full  loads  can  now  be  discharged  from  very  lop  of  rack.    (Up  to 

H  ft.)  Partial  loads  can  be  discharged  by  doting  bucket  at  any 
height  while  pouring. 

NEW  COUNTER   BALANCE 

The  new  SCOOPMOBILH  keeps  its  feet  on  the  ground!  New 
counter  balance  (optional)  is  easy  to  attach  to  rear  of  Scoopmobile 
to  accommodate  heavy  loads  at  top  of  rack. 

CONTROLLED  DIGGING  ACTION 

Improved  double  sheaves  and  mechanical  improvements  give  en- 
tirely new  control  of  digging  angle.  New  design  of  bucket  means 
NO  spillage  over  rough  terrain. 


MOBILE    .    EFFICIENT    ■   ECONOMICAL 

HOPPER    ATTACHMENT   HOISTS    AND    POURS    CONCRETE 

.  .  .  LIFl    FORKS   LOAD.   CARRY   AND  STACK  .   .   .  CRANE 

BOOM  HANDLES  UNWIELDY  MATERIAL 

SOLD  AND  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  Z3RD  AVENUE  OAKLAND.  CALIF. 

KEIlog  3-522S 

>lg«iift  for 

MIXERMOBILE     -     TOWERMOBILE     -     BUGGYMOBILE 

BUILDING  MATERIAL     -     READYMIX  CONCRETE 


t 


!»9dBaaK9K 


1 


PACE  8 


DAILY    PACIFIC    BUILDER 


THURSDAY.  MAY  15.  1947 


B  14th  E  of  77th :  owD«r  aad 
contractor,  Foster  St  Kl«lser;  <^  out- 
lets: 6  fixtures;  alteration*. 

47000  B  14th  SW  of  77th  Ave; 
owner  and  contractor,  Foster  &  Klel- 
ser;  8  outlets;  1  switch;  8  fixtures; 
new  installations. 

47001  W  Side  48th  Ave,  NE  12th 
St;  owner,  E  J  Helner;  contractor, 
Scott-Buttner ;  12  outlets ;  6  switches ; 
4  plugs;  new  Installations. 

47008     150B  Jackson ;   owner,   Hotel 


LAkehurst;    contractor,  Scott*   Butt- 
nor;    17   outlets;    17    plugs;    alter. 

47003  64  Garland  Ave;  owner,  H 
W  Barnes;  contractor,  Scott-Buttner; 
23  flxturas. 

47004  Ban  Leandro  Blvd;  B  of 
Seminary;  owner,  McNeil  Const  Co; 
contractor,  Scott-Buttner;  new  In- 
stallation. _^    ^ 

47006  440  26th  St;  owner,  H  C 
Capwell  Co;  contractor,  Scott-Butt- 
ner; 12  fixtures. 

47006     440    28th    St;    owner,    H    C 


Scott-Buttner; 


CLASSIHED  ADVERTISING 

RATES    PER    COUNT    LINE 

1    Insertion,  thirty  cents;   §  Inttrtlons,  twertyfive  oents; 

20  Infiertlens,  twenty  cenU     Mlilmum  lotsi  ord*r,  $2.00 

Replies  t«.  boxes  should  be  addiessed  to 

0£lly  Pacific  BuWder,  465  Tenth  St..  San   Franoleco  3 


Capwell ;    contractor, 
12  outlets. 

47007  6120  Medan  PI;  owner,  F 
Maglniss;  contractor,  Del  Monte  Blec 
fixturesL 

47008  295  WesUr  Rd ;  owner.  Nel- 
son Rugg ;  contractor,  Johnston ;  out- 
lets; switches;  plugs. 

4700e  4345  Mao  Arthur;  owner. 
Roberts  Coal  Co;  contractor,  John- 
ston; service. 

47010  882  17th  St;  owner.  MlnU; 
contractor,  L  R  Wallace  Jr;  switches. 

BERKELEY 


1_    MISCELLANEOUS 


WE  URGENTLY  NEED 

Applicants  for  Jobs  in  all  types 
of  work  in  thf>  construction  and 
enirincering  fields.  Positions  op- 
en locally,  country,  out  of  state, 
and  overseas. 


Chief  Engineer,  civil,  to  take 
charge  large  overseas  proj.;  flSO- 
$170  per  week. 

Estimator,  Industrial  snd  ccmmer- 
clal  types  of  buildings.  Prefer 
man  In  forties  with  extensive 
background.  Start  1100  per  week. 
Draftsman-  electricsl,  experience 
In  heavy  (instruction;  oversesK; 
$103  per  week  for  40  hours. 

JOHN  L.  MATHERS   -   Director 

Twenty  Yean  in  the  Building 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(Asmict) 

Pormtrh  CUriemi  PlKtmenl  BurtMt 

Tachaical  -  ProfMaioiisI  -  ComiiMtcial 

26  O'FASRELL  ST.  SUITB  902-S 

GArfiald  ltfl7.161< 


MEN  AVAILABLE 

BNOINEERS.  O.E..  M.B:.,  and  E.E. 
SUPTS.,   COMMERCIAL,  and   IND. 
STJPTS.,  ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN       * 

ESTIMATORS 

ARCHITECTS 
DBSIONBR8— STRUCT.  -MECH. 
DRAFTSMEN,   ALL  TYPES 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN,    Building   Ma4eri.-)lH 
A   complete   library  of   capable   men 
to  choose  from 
CALL. 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  Is  designed  for  the 
Building  Industry 


AlXRDF7[^rrURERS 

One  day  of  our  service  may  save 
you  THOUSANDS  OF  DOLLARS 
OF  EXPENSE. 

A.  Lans,  Consulting  Accountant 
SUtter  8976 


1—    MISCELLANEOUS 

— TOWINQ    and    BARGE    WORK— 
Call   Bill    Atthowe.    .SU.   5M3;    Pier  3 

(tf» 


FOR  SALE 


68249  1028  Merced;  owner  and  con- 
tractor, O  H  Milmore;  2  outlets;  2 
fixtures;  3  plugs;  1  circuit;  range. 

68250  1431  Oregon;  owner.  ; 

contractor,  U  C  Electric;  6  outlets; 
1  switch ;  5  fixtures ;  2  plugs ;  2  cir- 
cuits. 

6S2S1    913  Camella;   owner,  ; 

contractor,  U  C  Electric;  7  fixtures. 

68252  1429  Oregon;  owner,  C  S 
Cook;  contractor,  U  C  Electric;  13 
outlets;  10  fixtures;  6  plugs  2  cir- 
cuits; 8  motors. 

68253  480  Vlncente;  owner,  James 
Schon;  contractor,  U,  C  Electric;  19 
fixtures. 

68254  1491  Hopkins ;  owner,  Dr  S  J 
Richeal;  contractor.  Western  Neon 
Co ;  1  sign ;  1  transformer. 

68255  119  El  Camino  Real;  owner, 
H  Norris;  contractor,  Haynes  Elec- 
tric ;  new  service ;  range. 

68256  1336  Bayview ;  owner ; 

contractor,  Haynes  Electric;  8  fix- 
tures. 

68257  2851  Shasta  St;  owner,  N 
PoAch ;  contractor.  College  Ave  Elec- 
tric; 11  fixtures. 

68258  2531  Regent  r  owner,  Brad- 
shaw  St  Tainers;  contractor,  Jones 
Electric;  88  fixtures. 

68259  2590  Telegraidi  Ave;  owner, 

;  contractor,  Jones  Electric; 

9  fixtures;  1  plug. 

882«0    2424  4th  St ;  owner,  „ ; 

contractor,  T  L  Rosenberg;  new 
service. 


Motor  grader  operator  2.1>) 

Oil   Distributor   bootman    1.273 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    pt>wer    shovel    or 

other  excavating  equiynent. 

.shovel    type    codtrols    (up    to 

and      Including     one      cubic 

yard)    2.25 

Operator  of  )Ower  shcvcl  or 
other  excuvsting  equipment, 
shovel  ty;je  controls  (ever 
one    cubic    yard)    2.33 

Holler    operator    1.95 

Tractor   driver    1.95 

Truck  driver  (8  cubic  yards 
water  livel  capacity  or 
more)     „ l./?75 

Truck  driver  (6  cubic  yard.i 
and  lens  than  S  cubic  yards 
water  level  capacity)    1.50 

Truck  driver  (4  cubic  yatds 
and  lef^s  than  6  cubic  yards 
water   level    capacity)    1.407.'» 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)        1.2S25 

Any  ciasfeification  omitted 
herein  not   less  than  1.25 

Overtime     one    and     one-half     (I'/j' 
times    ihe   abovo   rates. 

Sundays  and  holidays — cue  and  one- 
half  (1V&)  times  th«.  above  rates. 

State    Highway    Engineer's    Estimate 


Ite:n  1. 


ycrds     removii'g 


Item  2. 
Item  3. 


Item  1. 

Item  5. 

Item  6. 
Item  7. 

Jtem  £. 

Item  9. 


ya.-ds     roadway 


ESTIMATOR 

HEATING  AND  SHEET-METAL 
Large  growing  S.  F.  vicinity  con- 
cern has  opening  for  dependable  man 
fully  qualified  to  make  eatimatea  on 
all   sixes    of    jobs    and    to    supervise 
operations  of  general  sheet-metal  and 
heating    business.    Minimum    of    ten 
years'  experience  as  sheet-metal  me- 
chanic required.  Excellent  opportun- 
ity. Prefer  man  interested  in  making 
secured  investment  In  business.  State 
In   detail    past   experience,  qualifica- 
tions,  family,   and   age.   Replies  con- 
sidered  confidential   Box  612,  Dally 
Pacific  Builder. 8^ 

S—  FOR  RENT 

LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS 
TRUCKS.  Paelflo  Carfflers.  Oakland. 
KE   4-mBl 

TRANSITS,  $17  p*)r  month:  LEV- 
ELH  |)4  per  month.  Daniel  McFar- 
Ismd.  624  Second  Ave  Phone  B/*.>- 
view  7^04  ftf> 


BUILDING  MATERIALS 

When  yoti  start  your  Job,  call  ii» 
for  quick  sen'ice  on  your  hard-lo- 
get  materials.  They  will  be  delivered 
when  you  need  them' 

Let  us  save  you  MONEY ;  DE  - 
LAYS  ARE  EXPENSIVE.  We  make 
YOUR  troubles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    Sutter  St.,   San    Francisco  9 
P Respect  4500  or  2800 


Official  Proposals 

Highway    Improvements 
Contra  Costa  County  at  Rodeo 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHA'ANS 


NOTICE   TO   CONTRACTORS 


Fonl  I'-i-ton  12  ft.  bed  LUMBER 
ROLLER  Side  Winches.  Call  TWln- 
oaks  8181 (tf> 

Huff  Pay  Loader.  2  and  8  yards; 
9H-ton  lift;  1  low  12-fL  dump  truck: 
1.000-guIlon  water  truck.  Hard  work- 
ing owner  would  like  to  work  with 
contracto  by  month.  Bmno  BklbO, 
Rte.  1,  Box  204C.  Oakley. 

Two  Torra  -  Cobra  Self  Propelled 
9CRAPERS.  18  c  y.  capacity,  for  con- 
tract work  or  land  leveUns:  with 
pusher.  Low  cost  earth  moving.  Call 
TYSON  J^  WATTERS  CO.;  phone 
5-7000    S^cn'.mynto.  (5/20* 

D  7  TRACTOR  and  new  tenTyard 
L.  S.  SCRAPER.  2-DRUM  SHEEPS- 
FOOT  ROLLER,  new  extra  heavy 
duty  cable  operated  ROOTER,  new 
800-amp.  portable  HOBART  WELD- 
ING MACHINE,  H  -  yd.  INSLEY 
CRAWLER  CRANE.  Cecil  L.  Moore. 
8S21  East  14th  St..  Oakland.  Phone 
TRlnidad  9109.  6/31 


STANDARDIZED 
BUILDINGS 

12  standard  sized  buildings  for  im- 
mediate delivery  in  either  timber  or 
Hteel  structure.  Clear  spans  from  40 
to  160  ft  Lengths  from  40  to  600  ft 
Also  standardized  roofs  of  timber  or 
steel  for  erection  on  masonry  walls. 
American  Standardized  Bidg.  Corp. 
to  S.  Michigan  Ave.,  Chlbago  4.  III. 
Wabash  1708 

PLUMBING 
Individually  packaged  residential 
Srainage  system.  Complete  from  fix- 
ture outlet  to  base  of  stack.  Ideal 
for  mass  construction  of  homes,  mo- 
tela.  cabins,  etc.  MeeU  Govt,  stand- 
ards. Includes  all  necessary  fittings. 


FOR  SALE 


FOR  ftALE  OR  RENT 

C.  IL  C  7  S.  Concrete  Mixer  in  A-1 

condition;  and  compressor  hoee,  1-ln. 

with  connections,  never  used.  Phone 

KEllog  2-6968. 8/l» 

CEDAR  SHAKES 

Hand   Split  No.  1  Red 

$13  per  square 

ICARMAC   LUMBER  CO. 

IMO  Bvans  Ave.  AT. 


SEALED  PROPOSALS  will  he  r.,- 
celved  by  the  Department  of  Public 
Works.  Division  of  Highways,  at 
the  office  .>f  the  District  Enipneer. 
2001  Van  Ness  Avenue  San  Fran- 
cisco, Ctlifomla,  until  Two  (2)  o'- 
[dock  P-  M.  on  Tuesday,  May  20, 
1947  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
performinsf  work    as   follows: 

Contra  Coeta  County  at  Rodeo,  be- 
tween Sixth  Street  and  Fourth 
Street  (IV  C.  C-14-B)  about  three- 
tenths  (0.3)  mile  in  length,  existing 
pavement  to  be  widened  with  as- 
phiilt  concrete  and  shoulders  to  be 
constructed    with    crusher    run    base. 

Plans  and  specif ications,  and 
forms  of  proposal,  oonds,  and  con- 
tract may  be  obtained  ut  the  abo\e 
Address. 

No  bid  will  be  considered  imless  !t 
Is  made  on  n  proposal  form  furnish- 
ed by  the  District  Enfrineer,  and  is 
made  in  accordance  with  the  provis- 
ions set  forth  under  Section  2.  "F'ru- 
posal  Reqairements  and  Ccndition.s" 
of  the  Standard  Specifications.  Each 
bid  must  be  BccoT.panie.'.  by  a  pro- 
posal fraarhnty  In  accordance  wltli 
the  requirements  of  article  (f>  of 
the  said  Section  .!  o'  the  Standard 
&p<'ciflcallon#. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
al'    bids. 

The   quantities   listed    in   the   Stnte 


30     cubic 
concrete. 
800     cubic 
excavation, 

Developing  water  Hupply 
and  furnishing  watering 
equipment. 

54  thousand  gallons  apply- 
ing water. 

15  stations  finishing  road- 
way. 

1,380  tons  crusher  run  baaw. 
5  tons  liquid  asphalt  SC-1 
(prii:ie   coat). 

180  tons  plant-mixed  sur- 
facing. 

3     tons    asphaltic     emulsion 
(paint  binder  and  ceal  coat> 
Item  10.  5'20    tons     asphalt    concrete 

(leveling    course). 
Item  11.  240    tons     asphalt     concrete 
(Type   "A"    surface   course >. 
Item  12.  20  each,  guide  posts. 
Item  13.  Elxtending     existing     corru- 
gated   metal    pipe    culverts. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G  .T.   McCoy, 
State    Highway    Engineer 
Bv  Jno  H.   Skeggs 
District     Engineer.    District    IV 
Dated:   May  5,  1947. 

(Daily  Pacific  Builder) 
(May  8,  15,  1947) 


Highway   Imp. —  Kern  County 


STATE    OF   CALIFORNIA   

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TC    CONTRACTORS 


POSITIONS   OPEN 


S- 766— JR.  CIVIL  ENGR,  gnuL, 
wth  some  hydraulic  exper.,  for  opera- 
tion and  maintenance  engrg.  |275  ma 
to  start.   Perm.    Northern   California. 

8-768— DESIGNERS  OR  DRAFTS- 
MEN, elec.  and  mechL,  for  power  and 
light,  heating  and  ventilating  and 
plumbing.  Sal.  open.  San  Francisco. 


ENGINIERINa  SOCIITIES 
PERSONNfL  SIRViei.  tNC 

(Ag*acy) 
Newton  D.  Cook.  Mgr. 

S7  POST  ST.  S.  p.  4 

•AHMd  f 24t 


In  accoi  dance  with  the  provisiona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha* 
ascertained  the  general  prevaillnfr 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt   plant   fireman J$Vm 

Flagman     US 

Heavy    duty    repairman JlIC 

Heavy   duty    repairman -helper..  1JS?5 

T^aborer 1.S6 

Motor  patrol  operator,  including 

any  type  of  power  blade 2.025 

Roller    operator   _ __ 1.85 

Tractor  operator — ^bulldocer, 

tamper  scraper  or  drag  type..  ISO 
Any   classification   omitted 

herein  not  less  than LSB 

Overtime:    one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays:  one  and  one- 
half   (1H>   times  the  above  nitee. 
State    Highway    Engineer's    Eetimat* 
Item  1.     21    stations    scarifying   and 
reshaping   existing   roadbed. 
Item  2.    20  thousand  gallons  fumloh- 
ing  and    applying  water 
("Sub-oiling"  treatment). 
Item  3.    75    tens    oil     ("Sub  -  oiUng" 

treatment). 
Item  4.    21     stations     mixing,     com* 
pacting    and    finishing   sur- 
face ("Sub- oiling"  traat- 
ment). 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer 

By  E.  T.  Scott. 
District  Engineer,  District  VI 
Dated:   May  7,  1947. 

(Dally  Pacific  BuUdar^ 
(May  16,  22,  1947) 


traps,   branches,  etc.   Cut  and    ready 

for  field  assembly.  Carload  lots.  Fac-    Highway   Engineer's   Estimate   here- 

tory    to    you.    Saves    $180   to    $250    a    inafter  Flated,  are  approximate  only. 


house.  Immediate  delivery.  Quantity 
discounts.  Contractors,  attention.  Dis- 
tributors wanted  all  rural  areas  11 
western  SUtea.  P-K-O  Co.,  44  2nd 
Street,   San  Franclsca  GArfleld  6611 

tOMd'REMC   i;'61iM&   lor 


foundations;  av^-ft.  x  10-ft. 
able.     Phone   ORayntoie   7232. 


hbu«>e 
Reason - 


(5/lfi> 


9686 

5/10 


AVAILABLE  FOR  nOOBDIATF 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Fbone 
Mr.  Crandall.  SUtter  1066.  >tf » 

Corrugateo  ALUMINUM  SHEETS, 
19  gauge,  036- In.  46HK96-ln.  Alum- 
inum Products  Co,  8245  18th  Stree' 
Phone  UNderhill  2166  or  SUtter  6700. 

ran  aALE 

DITCH  DIGGER,  Buckeye  wheel 
type.  Can  be  teer  at  SlOl  San  Le- 
andro St..  Oakland.  Pliont  THorr- 
wall  7658  or  LOckhaven   g-2316 

(5/18) 


'86    DODGE    DUMP    TRUCK.    S-OU. 
yda   Motor  and   body   recently  re- 
built Phone  8U.  6B22.  6/16 


being  given  as  a  oa.sls  for  the  com- 
parison of  bids,  and  *he  Department 
of  Public  Works  does  not.  expressl*' 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  the 
ilglit  tc  iiiireast  or  Iccr^-ase  the 
amount  cf  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  mav  be  deemed  by  the  Eii 
gineer  to  be  necessary  or  advisable, 
iilds  are  required  on  the  enti;'i' 
work    described    herem 

In  accords  nee  with  the  provisionj 
of  Section  177C  of  the  Labor  Code, 
the  Department  of  Public  Works  hab 
ascertained  the  general  prevalUrp 
rate  of  wiges  npylicable  to  the 
work  to  be  done  to  be  as  follows : 
Classification  R.tts   per   hour 

Asphalt  plapt  dryerman  or 

fireman fl.fO 

.\nphaU     plant     mixer     oper- 
ator       1.66 

Asphalt      » pleading     machine 

operator 1-95 

Flapman     1-25 

Jackhammer     operator     1.376 

lAborer     125 


SEALED  PKOPObALS  will  be  rts 
celved  by  the  Department  of  I*ubi?c 
Works,  Division  of  HIphways,  at  the 
office  of  the  District  BJnglneer,  Fres- 
no, California,  until  2  o'clock  P.  M., 
on  May  28,  1947,  at  which  time  and 
place  they  will  be  publicly  opened 
and  read,  for  performing  wortt  as 
follows : 

Kern  County,  between  OA  mile 
west  of  Cottonwood  Creek  and'  Cot- 
tonwood Creek  (VI-Ker-57-E),  about 
four-tenths  (0.4)  mile  In  length,  the 
central  20-foet  portion  of  the  roaa- 
bed  to  be  soarified  and  reshaped 
and  "Sub-oiling**  treatment  applied. 
Plans  and  Kpccifications,  snd  fomtH 
of  proposal,  bends,  and  contract  may 
oe  obtained   at    the  abovo  address. 

No  hid  will  bfc  crnsldered  unless  It 
Is  made  on  a  proposal  form  fumlshe<l 
by  the  District  Engineer,  and  is  made 
in  accordance  with  the  provisions 
set  forth  under  Section  2,  "Proposal 
Reqilrement.-.  and  Conditions"  of  the 
Standard  9|)eciftcattons.  Each  bid 
must  be  accompanied  by  a  proposal 
guaranty  in  accordance  with  the 
requirements  of  article  (f)  of  the 
said  Section  2  of  the  Standard  Spec- 
ifications. 

The  Department  of  Public  Works 
resen'es  the  right  to  reject  any  or  all 
bids. 

The  quanlHles  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  ar>d  the  Department 
of  Public  Works  does  not,  expressty 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  tlie 
right  to  increose  or  decrease  the 
nm'unt  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the« 
work,  as  may  be  deemed  by  the  En- 
gineer to  be  necessary  or  advisable. 
Bids  are  required  on  the  entire 
work    described    herein. 


COLEMAN 

GAS    BURNINO 

FLOOR  FURNACES 
for  MASS  HOUSING 


FOR     SALE 

Compressors  -  Puinps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  Complefe  Renfof  S«rvlc«  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNd*rhill  5026 


Mann(*rtar*«,    S«tl«.    Inttalli 
— AaaiioMt  hill  nndtvjdcd  r«- 


M««al  W»«ith«r  Strips 

Reck  Wool   Imuiation 

Calking     •     Scroons 

"fnp^r  l»tf al1nfl»H  h  half  f ke  fob 
-  -  CkambTlIm  d—t  H  RlftNF' 

Chamh«rlin 

■nil  S«rvta«i 

aponmUUty    tor    •   rompUtdr   Mtidsctory 

ln»t»llaton. 

Buildar*    ara    invitad    to    {frvaatigata    ear 

c»-oyratlv>  pmcram.    Tha  saoM 

CHAMBERLIN. 

pliM     otKar     faanvaa     ol     onr     prosram, 

make*    jroar    baMdins    anora    attractiv*    to 

proapacthra  buv*ra< 

"Out   50»*    V#«r~ 
2.900,OeO  SatiafiMl  Cuatoniara 


CHAMBERLIN 


II)  IMi  St..  San  FrUKiaco  ),  MA.  7M9 
149«  «7ih  St..  Oakland  «,  OLrnpic  211) 


NOW  AVAILABLE 

AT  SPICIAL  CONTtACTOIS 
DISCOUNTS* 

Coleman  ii  Atnerics's  largest 
selling  gas  floor  furnace— <he 
modern  miracle  of  low-coM 
automatic  heating  for  bomee. 

Contractors  and  builders, 
constructing  hundreds  of 
thousands  of  snuiU,  modem 
homes  from  coast  to  coa« 
specify  Coleman  floor  fur- 
naces. They  can  be  depended 
upon  to  provide  years  of 
modern,  low-cost  heating 
comfort.  Thet«  is  no  better 
furnace  at  any  prica. 

Easy  to  install — money-sav- 
ing Coleman  floor  furnacae 
oner  the  latest  advanccmcott 
in  mpdem  heating  efficiency 
at  low  initial  and  operadng 
coats. 

*S««  your  plumbing  and 
heating  contractor. 

For  information  about  Cola 
man  floor  fumacas  writa  or 
phone: 

General  Electric  Supply 

Corporation 

1201  Bryant  Streat 

San  Frandaco  3,  Califomaa 

Talcphooa  MArkat  4000 


*' "" —  JUli  ii  ilf^^'rif "       I  —■MIT^nir^T^^ 

fill  43mlij  Parific  ^uilOer 

£rporatio!    LAkOEST    CONSTRUCTION    DAILY    IN     THE     WEST 
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CARPENTERS  &  COLUMNISTS 

A  few  noons  ago  there  was — as 
usual  —  an  argument  over  in  the 
Deacon's  Comer  of  the  Builders' 
Exchange. 

it   -Ce   ft 

(The  "Deacon's  Corner",  where 
Esquire  and  the  Police  Gazette  are 
on  the  readin'jf  table — where  the 
•un  shines  in  on   the  easy  chairs, 

Eerhaps  bringing  memories  of  the 
ot  surge  of  youth   in   long  gone 
summers.) 

ic    it    ft 

The  conversation  changed  from 
carpenters'  wages  to  columnists' 
pay,  owing  to  the  published  an- 
nouncement of  salary  received  by 
Herb  Caen,  columnist  of  the  San 
Francisco  Chronicle. 
it    it   ft 

Walter  Winchell  is  perhaps  the 
top  money  boy  of  the  columnist 
racket.  Walter  probably  does  not 
know  the  exact  amount  of  his 
"take";  however,  it  is  up  in  the 
bracket  where  on  any  additional 
amount  the  government  lets  him 
keep  6  per  cent  brokerage  for 
turning  the  balance  over  to  the 
Tax  Department. 

*  *  V 
Mrs.  Eleanor  Roosevelt  receives 
folding  money  for  her  column  "My 
Day".  The  exact  amount  is  not 
known.  However,  when  .she  start- 
ed in  1938,  she  received  $1C,000 
per  year  for  her  copy.  The  amount 
IS  now  probably  60  per  cent  hiRh- 
er.  Mrs,  Roosevelt  is  also  on  the 
public  payroll  as  a  U.  S.  delegate 
to  a  cultural  division  of  United 
Nations — ^for  this  .she  receives  |12,- 
000  per  year,  tax  free. 
ir  ir  ir 
San  Francisco's  Herb  Caen  is 
reported  as  receiving  $24,700  par 
year  from  the  Chronicle,  plus  some 
extra  spending  money  for  a  week- 
ly beer  broadcast. 

it    ir    ir 
About  "Groover"— we'll  just  say 
that  Herb  onlv  tops  m?  by  slightly 
more  than  |2,000  per  month — 
ir    ir    ir 
Remember    Jack    Benny's 
words:  "Money   isn't   every- 
thing". 
# 

RAILROAD  INTERESTS 
SEWING  UP  BOXCAR 
SHORTAGE— SONG 

WASHINGTON.  -  Representa- 
tive Cecil  R.  King  of  California 
yesterday  charged  that  the  Asso- 
ciation of  American  Railroads  is 
attempting  to  "slow  down"  a  con- 
ffreasional  inve.stigation  of  the  box 
car  irtiortage. 

As  chairman  of  the  executive 
committee  of  western  house  cau- 
cus investigating  charges  that  the 
eaatem  railroads  are  discrimina- 
ting against  the  west  in  distribu- 
tion of  box  cars,  Rep.  King  .said 
the  hearings  would  be  resumed  in 
•  few  days. 

Officials  of  the  western  railroads 
and  spokesmen  for  the  anti-trust 
division  of  the  Justice  Department 
will  be  invited  to  testify,  he  said. 

He  described  as  "misleadintr" 
statement.'^  from  the  American 
railroads  thai  the  shortage  would 
be  relieved.  He  estimated  it  would 
last  for  three  more  years. 

'*The  hearings  so  far  have  point- 
ad  definitely  to  a  manipulation  of 
the  freight  car  shortage  by  ea.''tern 
controlling  railnjads,"  Rep.  King 
said. 


A.  B.  2117  PASSED 
IN  LOWER  HOUSE 


SACRAMENTO.  —  The  Califor- 
nia asaemb'y  panned  A.  B.  2117  late 
WednP8<lay,  by  a  42  -  31  vote,  and 
it  has  been   sent  to  the  senate. 

A.  B.  2117  is  a  permissive  meas- 
ure which  would  allow  the  state 
division  of  architecture  to  employ 
architects  and  engineers  in  private 
practice  on  state  work. 

The  bill  will  orobably  be  as- 
signed to  the  governmental  ftR- 
eiancy  committee  of  the  senate 
Friday.  .^.Ji 


GOULD  PLAN. — ^Two  high  level  bridsM  would  be 
used  to  supplement  the  present  bay  bridge  (A)  tukdcr  a 
plan  submitted  by  John  J.  Gould.  The  northern  crttating 
(C-N)  would  run  from  California  Point  to  Richmond, 
while  the  southern  route  (C-S)  crosses  from  Hunters  Point 
to  Hayward  and  Alameda. 

Ei^lineer  Gould  Sobmits  Plan  for  Two  Bay 
Spans  to  Sene  Entire  San  Francisco  Bay 

By  PHILIP  G.  BRADY 

Two  bridges  for  the  price  of  one  are  advocated  by  John 
J.  Gould,  San  Francisco  engineer,  as  the  solution  of  transbay 
traffic  problems.  Approaching  the  question  with  a  planner's 
long  range  view,  Gould  asserts  that  all  proposals  to  date  have 
failed  to  fully  consider  the  future  economic  development  of 
the  area. 

"In  discussing  transbay  crossings,"  says  Gould,  "we  must 
always  keep  in   mind   that   the  en--* 


tire  Bay  region  is  one  economic 
block.  It  is  foolish  to  consider 
plans  which  will  merely  intensify 
our  present  congeBtion  without 
taking  future  growth  into  consid- 
eration." 

Gould  advocates  not  one,  but  two 
high  level  bridges.  The  northern 
span  would  bri<^e  San  Pablo  Bav 
from  California  Point  to  Richmond, 
while  the  southerly  crossing  would 
reach  from  Hunter's  Point  to  Ala- 
meda and  Hayward. 

He  believes  traffic  flow  would  be 
so  speeded  up  that  Alameda  mo- 
tori  st£,  would  reach  San  Francisco 
in  about  one-half  of  the  time  now 
required.  A  similar  saving  could 
be  had  from  the  northern  approach, 
according  to  his  calculations. 

Prime  advantages  of  his  plan, 
says  Gould,  are  that  it: 

(1) — anticipates  future  growth 
of  the  entire  area; 

(2) — offers  alternate  cro.ssings 
in  time  of  emergency; 

(3) — permits  dispersal  of  indus- 
trial areas  into  undeveloped  sec- 
tion.s  where  workers  would  enjoy 
adequate  living  space,  and 

(4) — would  divert  enough  traffic 
to  take  the  pressure  off  the  pres- 
ent bay  bridge. 

About  that  latter  point,  Gould 
admits  he  is  only  guessti mating. 
Without  a  detailed  traffic  survey, 
that's  the  best  anybody  can  do,  he 
says.  Despite  his  approaches  be- 
ing longer  he  feels  that  commuters 
and  through  traffic  will  b*'  willing 
to  go  a  few  more  miles  if  they  can 
cut  their  time  in  half.  "I  would, 
anyway,"  says   Gould. 

"The  state  justifies  its  plan 
which  would  ultimately  dump  160.- 
000  vehicles  into  cT>ngrsted  areas, 
on   the  basis  of  a  one-day  traffic 


(Continued  on  Pag*  T) 


SUPERVISORS  SLASH 
$60,473  OFF  BUDGET 

San  Francisco  supervisors  have 
chopped  f60,473  from  the  mayor's 
budget  and  all  but  |2,300  was 
scheduled  to  be  spent  for  park  de- 
partment  improvements. 

These  projects  have  been  scrap- 
ped: sidewalks  at  Flcischhacker 
swimming  pool,  $15,000;  repairs 
at  the  PiUace  of  Fine  Arts,  $4,600; 
repainting  the  loan  house  at  the 
zoo,  $15,000;  rebuilding  Mission 
Park's  comfort  sUtion,  $10,000; 
repair  of  North  mill  at  Golden 
Gate  park,  $12,600;  and  fencing 
Harding  Park  golf  course,  $6,500. 
L# 

SLASH  SUBSIDY  FUND 


WASHINGTON.— The  senate 
banking  and  currency  committee 
has  approved  a  modified  version  of 
the  bill  reducing  the  housing  ex- 
pediter's subsidy  funds,  cutting 
the  amount  still  further  to  $75  mil- 
lion. 

Senator  Capehart's  bill,  S.  1114, 
originally  called  for  a  reduction  in 
the  amount  authorized  for  use  as 
building  subsidv  from  $400  mil- 
lion to  $100  million.  But  the  com- 
mittee, on  rpcnnsideration  of  the 
measurp  lopped  off  another  $25 
million  to  reduce  the  figure  to  the 
$76  million  now  specifled  in  S.  1164 
as  reported  from  committee. 

# 

SELL  MnXBRAE  LANO 


HoDsing  Expediter's  Office  Quells  Romors  of 
Scrappii^  Conunercial  BoOding  Restridioiis 


WASHINGTON.  —  Builders* 
should  not  get  excited  about  the 
possibilltv  of  government  controls 
on  construction  beiniir  relaxed  in 
volume  this  week,  the  housing  ex- 
pediter's office  said  today. 

An  authorized  spokesman  mini- 
mized the  importance  of  newspa- 
per reoorts  that  the  building  curbs 
would  be  eased  to  a  threat  extent. 
This  OHE  official  doubted  that 
VHP-1,  the  most  important  of  the 
remaining  controls  (re.stricting  non 
residential  work)  would  be  lifted 
to  a  new  ceiling  as  high  as  $65 
million  or  $70  million  being  pre- 
dicted in  unofficial  circles. 

The  official  line  taken  by  the  Of- 
fice of  Housine  Expediter  Frank 
R.  Creedon  is  that  no  change  has 
been  announced  so  far,  relaxa- 
tions are  inevitable  in  the  near 
future  but  .not  in  the  extreme. 

Creedon  has  said  more  than 
once  that  VHP-1,  according  to  cur- 
rent plan,  will  be  non-existant  by 
the  end  of  1947.  It  is  very  pos- 
sibe  that  he  plans  to  extinguish 
this  control  which  has  annoyed 
heavy  construction  contractors 
since  March  26,  1946,  by  the  grad- 
ual process  of  raising  the  weekly 
allocations  step  by  step.  Most  like- 
ly, it  is  some  such  announcement 
as  this  that  i»  due  in  the  imme- 
diate offing. 

In    the    meantime,    federal 


re- 


The  finance  committee  of  the  S. 
F.  board  of  supervisors  has  rec- 
ommended that  approximately  85 
acres  of  land  in  San  Mateo  County 
owned  by  the  water  department, 
located  near  Millbrae,  be  sold.  It 
is  valued  at  $250,000. 


Bonneville  Power 
Fund  Cut  to  Cost 
50,000  Jol»--Raver 

WASHINGTON.  —  Fifty 
thoiMand  p«opla  in  tlM  PMific 
northwest  will  Iom  thdr  jobs 

by  1949  if  congress  paasee 
through   the    70   per  cent   cut 

in  funds  for  the  Bonneville  Pow- 
er Administration,  Dr.  Paul  J.  Ra- 
ver,  BPA  official,  said  hers  Wed- 
nesday. 

The  senate  appropriations  sub- 
committee heard  nis  ominoutt  pre- 
diction along  with  ^fervent  re- 
quest that  the  entirebudget  ask- 
ing of  $20,278,000  be  restored.  It 
allowed  the  Bonneville  Power  Ad- 
ministration only  $0,907300  for 
fiscal    1948. 

The  entire  northwest  economy 
is  dependent  on  big  supplies  of  hy- 
dro-electric power  from  the  Bon- 
neville project,  Dr.  llaver  said. 
What's  more,  the  demand  is  in- 
creasing Kteadily.  If  it  ia  not  met, 
he  eatimated,  ld47  un«m»U>imwnt 
.   .  ^.  ■   ,    u    ., ,        i"«"^^  increase  by  16,000  and  in  194B 

stnctions   on   cpmmeraal    building  U^at  figure  will  be  50,000. 
came  m  for  a  lashjng:  by  Douglas  I      "Unemployment     in    fabricating 
WhJtlock,    chairman     of    Building  I  ^^d  processW  industries  affeM^ 
Products   Institute,  who  cited   two  I  by  lack  of  raw  materials,  is  giwH^ 
reasons  whv  the  restnctionH  should  I  g^  than  the  effect  of  direct  unsm- 
be  removed  immediately.  Iployment,"   Raver  naid. 

Whitlock  .said.  "It  is  imperative        His     testimony     included 
that    the    limitation    order   be    re- 
moved promptly  because 
unemployment  among  building 
workers  already  has  oeen  reported 
in  some  sections  of  the  country. 

"Removal  of  the  $50  million  a 
week  limitation  order  also  will  help 
to  speed  up  materials  output  and 
lower  manufacturing  costs,  inas- 
much as  manufacturers  then  will 
be  able  to  return  to  a  balanced 
production  of  varous  grades  and 
types  of  materals." 

On  the  average,  the  review  com- 
mittees have  kept  non-housing  con- 
struction below  the  stipulate  $50 
million  figure  per  week  since  the 
total  was  raised  to  that  from  $35 
million  January  10,  this  year. 
At  present  the  average  amount 
for  the  weekly  allowance  since 
that  date  sUnds  at  $49,830,000.  It 
It  has  been  on  the  upgrade  for  the 
past  several   weeks,   nowever. 

Newspaper  accounts  that  the 
space  limitations  on  new  housing 
(1,600  souare  feet  per  home)  would 
be  raisea  to  2,000  square  feet  this 
week  were  branded  as  "old  stuff" 
by  Creedon's  staff.  The  policy  to 
permit  only  1,500  square  feet  in 
each  new  home,  as  instituted  last 
December,  was  amended  several 
weeks  ago. 

In  an  unobstrusive  announce- 
ment to  federal  housing  adminis- 
tration field  offices  (explained  in 
the  Dodge  newspapers  at  the  time) 
the  1,500  figure  was  relaxed  to 
permit  contractors  to  erect  homes 
with  2,000  square  feet  providing 
they  are  being  built  for  ownes- 
occupancy  and  contain  four  bed- 
rooms or  more. 

It  must  be  remembered  that  an 
FHA  permit  is  still  required  al- 
though the  above  exceptions  are 
made.  Again,  it  is  likelv  that  the 
permit  requirement  will  remain 
in  effect  indefinitely  as  that  is  the 
only  means  by  which  government 
now  cheeks  new  home  projects. 
FHA  administers  the  permit  reg- 
ulations. 

Very  few  home  builders  have 
tried   to  erect   houses   with   more 


these 
other  economic  factors: 

"If  the  region  cannot  supplv  ad- 
ditional power  to  sawmills  ana  log- 
ging camps,  production  will  be  im- 
mediately affected,  resulting  in 
losHcs  at  furnlturt'  factories  and 
slowing  housing  construction  thru- 
out  the  country. 

"If  lack  of  appropriations  cur- 
tails delivery  to  primary  producers 
of  ingot  aluminum,  the  chief  loss 
will  occur  in  prefabricating  cen- 
ters of  the  nation  where  unem- 
ployment effects  will  be  thirty 
times  as  great. 

# 

BELCHER  APARTMENTS 
QET  FHA  APPROVAL} 
8  UNITS  FOR  VETS 

Approval  of  an  8-unit  rental 
housing  project  In  San  Franeiseo 
for  World  War  II  veterans  and 
their  families  was  announced  to- 
day by  District  Director  D.  C.  Uc- 
Ginness  of  the  federal  housing  ad« 
ministration. 

George  P.  Belcher  will  build 
two-storv  apartments  on  Taraval 
Street,  east  of  43rd  Avenue,  San 
Francisco.  The  project  will  ba  fi- 
nanced by  The  Prudential  Insur- 
ance Company  of  America  with  a 
mortgage  of  $02,800  to  be  insiu^ 
by  FHA  under  Title  VI  of  the  Na- 
tional  Housing  Act.  The  eight 
dwelling  units  will  have  4  rooms 
each. 

# 

GAS  TAX  INCREASE  B 
FALUNG  OFF— REILLY 


SACRA MENTO--George  R.  R«U- 
ly,  first  district  member  of  state 
board  of  equalization,  revealed  here 
today  that  net  ganoline  tax  collec- 
tions in  California  for  March  were 
$6,637 ,6'22,  marking  an  increase  of 
$864,28^,  or  6.91  per  cent,  over  the 
same  month  of  last  year,  when  the 
corresponding  figure  was  |i^3r 


288. 
Commenting  on  the  revenae  trend 

_   ^ ..„„^„    „.„.    . .^    disclosed    by    the    highway    taxes, 

than  two  bedrooms' under  the  1^    Rei'ly  pointed  out  that  this  is  the 


square  foot  restriction,  it  was  an 
nnunced.    This  has  resulted  in  ne- 
glect of  the  needs  of  large  family 
mrits. 

For  weeks  the  larger  houses 
have  been  authorized  (or  physi- 
cians  and  other  professional  men 

(CoBtlooed  on  Page  •) 


lowest  percentage  of  gain  regis- 
tered in  any  month  during  the 
past  two  years. 

"Not  since  March,  1946,  when 
the  gain  over  the  corresponding 
month  of  1944  was  7.48  p»r  cent, 
has  the  percentage  ever  been  less 
than  10  until  March  of  this  year/' 
Reilly  declared. 


,^£^ 
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DAILY    PACiriC    BUILDER 
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DAILY    PACIFIC    BUILDER 


Copyright  1947  by   F.   W.   Dodge 

'^6*rper«tlon.  Rapreduotlon  In  wh»l« 

#r  9Vt,  without  written    pormlo- 

■IMI  0f   tho   oepyrlght    holdor,    to 
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CPA  PERMITS  GRANTED 

axif  FRANCISCO.  --  Tlie  Civilian 
Rroductlon  Administration,  Qllb«rt 
it  ICboIm,  district  dlrectcr,  1335  Mar. 
Kct  Stroot,  has  a/uiounced  the  fol- 
towtDf  ponnits  granted  for  corotnjr- 
i)on  of  commercial  and  IndustHal 
btdldtag*  In  the  San  Francisco  area. 

MAY  13,  1»47 

COMPLETE     restaurant,     ISOO;     118 
Mason    St.,   San    Francisco;    owner, 
Frank  Bradley,  et  al,  premUas. 
RBPLACE:  front  wall  of  store  bldg., 
I900O;    788    Main    St.,    Red    Bluff; 
ownor,  A.  H.   Conrad,  910  Crocker 
Bldg.,  San  Francisco. 
LAUNDRY,  113,600;  230  West  Street, 
Healdsburg;    owner.   Sunset   Ixlry., 
USa  West  St.,  Healdsburg. 
MOTBU  14960;  nr.  PlacerviUe;  own- 
er, Wm  E  Bloom,  Box  6,   Pollock 
Plnaa. 
ENAMSL,     procoMlng,      M718;      1039 
Tihomton,    Newark;    owner,    New- 
ark I>orceIain  Ehiamel  Co,  prem. 
DIBSEL.   repair  shop,   |1928;   87   Ab- 
bot St.,  Salinas;  owner,  Dave  Haag 
premlaec  »      4Hr 

BANK.  $7000;   1931  Del  Paro,  North 
Sacramento;    owner.    Capital    Com- 
pany, 1  Powell  St.,  Slan  Francisco. 
STORE  warehouse.  $3600';  1232  Ful- 
ton,  Fresno;    owner,   A.   M.    Enuis, 
premises. 
APPLJANCB  warehouse,  $15,000 ;  Ro- 
11ns     at     Broadway,      Burlingame; 
owner,    Clare    Kemp,     226    Lorton, 
Burlingame. 
SERVICJS    StaUon,    $12,000;   8rd    and 
-     E    Stjs.,    Patterson ;    owner.    Loo    li. 

Verscelden,  Box  342,  Patterson. 
LOCKER  Plant,  $20,806;  School  and 
Wlllla,  Viaalla;   owner,   J.  P.   Led- 
yard,  101  Sierra  Drive,  Visalia. 
^ADDN   to  food  store,  $4300;   a487   El 
Camino,  Palo  Alto;   owner,  Joseph 
Chew.  101  Post  St,  San  Francisco. 
S1X5RE    building,    $10,000;    Main    St., 
Los   Altos;    owner,    Thos.    W.    Wll- 
liama.  Hawthorne.  Los  Altoa 
CLEANING  and  dyeing  plant,   $11,- 
918;   Bl   Camino   and    Howard   St., 
Belmont;  owner,  C.  A.  Stetson,  67 
Woodsworth,  Redwood  City. 
FISH   Market.   $6000;    1065  C   Street. 
Hayward;    owner.    A.,  R    Aguiar, 
13S8  Terrace,  Hayward. 
STORE  Bldg.  and  living  qtrs.,  $8356; 
1927    Ocean    Ave.,    San    Francisco; 
owner,  Joe  Crown,  111  New  Moiit- 
,    gomery  St,  San  Francisco. 
We  can  serve  you. 

FHA  PERMITS  ISSUED 


SUB  ■  BIDS  WANTED 

General  contraotera  deelrlng  eub  bide  on  any  Job  a'ra  invited  to  make  known 
their  requiroments   In   thio   oolumn.    Thora  la   no   charge   for  this   aorvleo 

Kigh   8ohoo4  Claa«Poom   Bldg.,   Live  0»k   High  School,  Antlooh;   Bids   Du« 

May  28.  8:00  P.   M. 
tfwlnerton  &  Walberg  Co.,  i2C  Bush  St,  San   »rar.claco   (Q\meld   21jpi  ) 

and  1728  Webster  Street  Oakland   (Hlgate  ^SV2) 
Pacific  Coast  Builders,  3630  18th  St..  San   Francisco    (HBmiock   6S88) 
i'eter  Bartorio,  262  Clementina  St.  Stua  Francisco,  Calif.,  (OArfleld  8317  • 
Wallace  D.  Harkins,  406  Sutter  Bt,  San  Kianciicc   (Uilaystone  8012) 
Carl  N.  Swenenn  Co.,  1006  Stockton  Ave     ^nn  .)<««  'Ballard  26<!Ci 


Claoeroom  BIdga.  (23)  Alum  Rock,  Santa  Clara  Co.:  Elds  duo  May  18.  8  P"*. 
J.  D.  O'Connor  Constr.  Co,  Inc..  891  Sutte^  St,  San  Francisco  (DO  88U6; 

"CarrNrSwenscn  Co.,  1095  Stockton  Ave,  t-an  .loke  (DaJlard  260») 
t'acific  Coast  Builders.  233i>  18th  St..  San  J?rancisco  (HE.-nlock  i2f8) 
Bert  F.    Ward   A   Son,    1245   Lincoln   Ave.,    San   Joae    (Columbia   268) 


Grammar  School,   Fltzwron    Elomontary   School,   Antlooh;    Bids    Due    May 
28,  8:00   P.  M. 
Hwtnerton  &  Walberg  Co..  226  Bush  St..  ^■»n   Francisco   (OAxfield  28ai> 

and  1723  Webster  Street  Oakland   vHIgate  1322) 
Pacific  Coast  Builders,  2630  ISth   St.,  Sun  Brar.clsco    (HEralock   6388) 
Peter  Bartorio.  282  Clementina  St.,  San  Frcncise-j,  Calif.,  (OArfleld  8817) 
Wallace  D.  Harklna,  406  Butter  Bt,  Ban  FmnciKco  (ORtvstuno  3022) 
Carl  N.  Swcijgon  Co.,  1096  Stockton  Ave.,  San  Jose  (Ballard  2fl(.?) 


Mission    Police  Station.  San   Francisco;    BIda  Due   May  21,  2:30  P.   M. 
Kobt   McCarthy,  1060  Klrkham   St   ,8an   Francisco    (OVorland  40t0) 
isilvtn  C.  Stendell.  2278  Market  St..  San  Francisco   (HEmlock  BS82) 
Wellnlte  A  DeNarde,  814   eth   St,   San  Franc'sco    (MArket  4493) 
L«o  Kpp,  Inc.,  317  Broderl-'k  St..  San  .¥Ya:.cl3co  (UNdlerhill  4084) 
a.  L.  Petersen  Constr.  Co.,  738  Treat  Ave.,  San  Francisco  (ATwater  8189i 
Adam  Arras  &  Son,  118  New  Montgomery  St,  8.  F,   (OArfleld  8881) 
M.  gc  K.  Corp..  200  Financial  Center  Ui.lp  .  Bau  Franclr>co  «EXbro<k  1«24> 


Farm   Bldg.,  Agricultural    Laboratory    Mooe»to;    Bids  one   May    I J 
M.  *  K.  Corp.,  200  Financial  Center  Bldg.    Sac  Frhncisco  (ISXbro!'.  7624) 


Convert    Roam    Into    Cooking    Room,    Albany    High    School,    Albany;     Bids 
due  Ma^  27,  7:30  P.  M. 
Frank  A.  Payne  &  Son,  8  Overhill  Road,  Orinda   (Urlnda  2076) 


Veterans'  Memorial    Bldg.,  Walnut  Creek;    Bids  due   May   18 
Payne   Constr.    Co..    876  Harrison    St.    ,San    t^anciaco    (EXbrook    6848) 

Brisbane  Elamentar)r8chool^ddn.,   Brisbane;    Bids  due  June  3,  8  P.  M. 
Wm.  Mcintosh  &  Son,  740  36th  Ave.,  Ban  Francisco    (SKyllne  9908) 


Repair' Columbus  School,  San   Francisco;    Bids  due   May  28  ,2:30  P.   M. 
Wm.  Mcintosh)  A  Son,  740  36th  Ave.,  San  Francisco   (SKyUne  9908) 


Naval   ftesen^rArmory,   Reno,   Nevada;    Bids  due   May   28,  2:00  P.    M. 

MacDonald,   Young  &.  Nelson,  127  Montgomery  St.,   8.  F.    (SUtter  8296) 
Veterana'    Hospital,   FresnoTC allf.;    Bids    due   June   26,  2    P. 


M. 


Jaa.  I.  Bamea  Constr.  Co.,  Rusa  Bldg..  San  Francisco    (EXbrook  6682) 


PLANS  ON  FILE 


S.  p.  Passenger  Station,  South  San  Francisco;   Bids  due  May  18,  2  P.  M 
Cattich  Bros,  ft  Stevenson.  P.  O.  Box  16J.  Redwood  City  (Redwood  720-Wi 
iSrbentraut  ft  Summers,  808  Pennsylvania  St.  San  Fr-incisco   (AT  2420 > 
Kademann-Ouisto,   40  Rtngold   St,  S»n   Francisco    (MArket  8161) 
Parker,  Steffens  ft  Fearce,  135  S.  Park  St  ,San  Francisco.  Calif. ,  EX- 
brook 6638) 

Stanley  M.  Koller,  1684  Pomona  Ave.,  Crockett  (Crockett  74) 
Carl  N.  Swennon  Co.,  1096  Stockton   Ave.  Son  Jose   (BAIlatd  260;^) 
JUmpire  Constr.  Co.,  Ltd.,  844.  Harriet  St..  Pan  Francisco  (HEmlock  H400> 
Central  California  Constr.  Co,  Inc..   <16  Bile  St,  8.  F.   (HEmlock  '928) 
Adam  Arras  ft  Son,  116  New  Montgomery  St,  S.  F.   (GArfiold  888:rt 
Carrlcu  ft  GauUer.  366  Ocean  Ave.,  San    Franci«co  Jl  niper  4-fe08i) 
Williams  ft  Burrows,  10  California  Dr.    J4i:ilingame  (Eurhngamo   i-l'VC) 
Itlvin  C,  Stendell,  2278  Market  St.,  San  Prar<laco  (HEmlock  63o- 
A.  M.  Hardy,  736  Clementina  Street  San  l'*ranci8co   (HEmlock  4401) 
Haad  ft  Rothcbild,  326  Merchants  Exchange  Bldg.,  S.  F.    (EXbrook  3205) 
Barrett  ft  Hilp,  918  Harrison  St.  San  Francisco   (DOuglas  0700) 


Tha  following   list  of  plans  and  apoclflcatlona  for  oonatruotlon 

prejoota  are  now  available  for  inspection  at  the  office  of  DAILY 

PACIFIC    BUILDER,  468  Tonth   Street,   San    Franclaoo 


Work 

Swine  and  Sheep  Bam 

Install   Laboratory  Equipment 


Location  Bid  Opening  Data 

Cow  Palace,  San  Mateo  Co.  6-20 

Inyokem  6-21 


1.8— COMMERCIAL  BLDGS. 


(Continued  on  Colunrm  Four) 


Office  Building    Approx.  Cost  $250,000 
SAN    FRANCISCO,   Calif.    Broadway 

and  Battery  St 
Owner  —  Marine  Firemen's  Memorial 

Association,  Inc.,  56  Commercial  St, 

San  Francisco,  Calif. 
Architect  —  Harold    H.     Weeks,     593 

Market  St.,  San  FYanclsco,  Calif. 
Reinforced  concrete  with  terra  cotta 

facing,   two  stories  and  basement; 

steel  saah,  asphalt   tile  floors   and 

marble  lobby. 


FRANCISCO.   Calif  .—Federal  1 
AdminlstraUon,    D.    C.    Mc-  \ 
.  dlstrtot  director,  815  Mont- 
.   Bt,  San  Francisco,  Calif.,  has 
KOUBcad  the  following  list  of  per- 
■alta  snuited  by  the  above  office  for 
€bm  Maatructlon  of  dwelling  or  rental 
■■Ita    (otber    than    for   owner-occu- 
paaey)  In  the  Ban  Francisco  area  for 
applieanta  as  noted: 
t  UNITfi^— San   Jose;   J  D  O'Connor 
ConstrucUon  Co,  881  Sutter  St  Ban 
Francisco. 
1  UNITS— Fresno;  Paul  E  Woof.  2203 

N  Fruit  Ave,  Fresno. 
1   UNIT— San   Rafael; J    D   O'Connor 
ConstrucUon  C:©,  391  Sutter  St,  San 
Francisco. 
1  UNIT— Fresno;  Claude  I  Clothier, 

1108  Wilson  Ave,  Fresno. 
1  UNIT— San  Jose ;  L  D  Feather,  1798 

ID  Ban  Antonio  St,  San  Jose. 
8  UNITS-  Weaverville;  John  R  Han- 
lon.  Box  891,  Weaverville. 

7  UNITS — Sacramento;  Lewis  Ben- 
nett 1299  5th  Ave,  Sacramento. 

8  UNITS  —  Sacramento :  A  Plaines. 
8888  S  SoUdad  Way,  Sacramento. 

S2  UNITS — Sacramento;  Calor  Con- 
•traoUon  Co.  912  J  Bt  Sacramento. 

4  UNITS— Fresno ;  Better  Homes  Co, 
3818  Blackstone  Ave,  Fresno. 

8  UNITS— Bl  Cerrito;  John  M  Bart- 
lett,  70S  Everett  St  Kl  Cerrito. 


1-ft— COMMEROALBLDGS. 

S/lt/47  8~t 

Work  Will  Start  Monday 

•aloa  and  Sarvloo  Building  (Remodel) 

Cost  $140,000 

BAN  FRANCISCO,  Calif.,  Van  Ness 
Ava  and  Bush  Sta. 

Owner— James  F.  Waters,  Inc.,  Van 
Neaa  Ave.  at  Buah  St,  Ban  Fran- 
claoo, Calif. 

Arohitect- Mario  CiampI,  383  Kearny 
8t,  Ban  Francisco,  Calif. 

■ktorlor  remodeling  involving  gunite 
and  coment  plaster  flniah,  new  roof 
and  naw  roof  deck,  remove  and  re- 
plaoa  parapets,  repair  windows,  fire 
aacapaa,  etc.,  wash  rack  building  on 
roof,  painting,  new  electric  atgns. 

Contraetor— Monaon  Brea.,  478  8th  St, 
Bar>  Francisco,  Calif. 

6/11/47  "    I 

Owner   Taking    Bids    From   Soloctad 

Llat  of  Contractor*— Duo  Juno  ^0, 

t  P.  M. 


Swine  A  Sheep  Barn,  Cow  Palace,  San  Mate<t  Co.;  Bids  due  May  20,  2  PW. 
Kobert  McCarthy,   1050  Klrkham   Bt,   San   Kranclaco    (OVerland  4060) 
Leo  Epp,  Inc.,  817  Brodeilck  St.  Sun  Francisco  (UNd«rhilI  4884) 
Midatata  Constr.  Corp.,  427  Bryant  St,  Son  FrarcMCo   (YUKon  6-2811) 
Barrett  ft  Hilp,  81&  Harrison  St ,  San  Francisco   (DOug'aa  0700) 
w.  L.  Petersen  Constr.  Co.,  738  Ticat  Ave..  San  Francijco  (ATwater  81W> 
Carl  N.  Swenson  Co.,  1095  Mockton  Ave,  Sou  J'*e   (BAlIard  ;602) 
«.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave,  R    ¥.   (.'^dlssion   i490) 
Carrico  ft  Gautier,  866  Ocean  Ave     i^an   J-runciaco  JUniper  4-8081) 
(Jattich  Bros,  ft  Stevenson,  838  Hamilton  St    Redwood  City  (R  C.  'r20-V/i 
H.  Mayson,  9315-17  S.  Hooper  Ave.,  Los  A>  gelee  ( JEfferson  0136)   (desfre.i 
sub  bids  not  later  than  May  20) 

Utah    Constr.    Co.,    Ill    New   Montgomery    St,    S.    F.    (GArfield    6743) 
Williams  ft  Burrows,  Inc.,  10  California  Drive,  Burlingame  (Burl.  4-1796) 
Haas  &  Rothcbild,  326  Merchants  Exchange  Bldg.,  s.  F.    (EXbrook  1C06) 
Clinton  Constr.   Co.,  923  F\}lBom  St.,  San  FYancisco    (SUtter  8440) 

Agricultural    Bldg..   Sonoma   County    Fairgrounds,   Santa   Reaai    BIda    Ou« 
May  Z2.  n-.ao  A    M. 
Waiter   B.  Qlbbona,  Ortnda  ConstniotlOA   Co,   P    O.  Box  818   Lalayetlf 

(Onnda  7801) 
Marin  Corporation,  P.  o.  Box  417.  Sausnlito  <Suusallto  1360> 
Haaa  ft  Rothcbild.  326  Merchants  Exchange  Bldg..  S.   F.    (EXbrook  1205) 
^    F    i  Virker,  1644  Monterey  Blvd.,   San   l«YanciBco    (OVerland  3723) 

Live  Stock  Bar ruT  18):  Sonoma  County  Filrgrounds,  Santa  Rosa;  Aids  dut 

May   22,  2:80   P.    M. 

(Ortnda  7801) 
Walter  B.   Gibbons,  Ortnda  ConstrucUon   Co.,   P.   O.   Box   818  Lafayottr 
Marin  Corporation,  P.  O.  Box  417,  Sausa.lto  (Sbusalito  13«») 
Haaa  ft  Rothcbild.  326  MerchanU  Exchange  Bldg.,  S.  F.   (EXbrook  3206) 
C.   F.   Parker.  1644  Monterey  Blvd..   San   Francisco    (OVerland   8728) 

Cow  Sheds,  Sonoma  County  Fairgrounds.  Santa  Rosa;   BIda  due   May  22 
11:46  A.  M. 
Walter  B.  Qibbooa,  Ortnda   Construction    Co.,   P.   O.   Box   818   Lafayette 

(Ortnda  7801) 
Marin  Corpcration,  P.  O.  Box  417,  Sausal'to   (.«au«Hllto  LVO) 
Haas  ft  Rothchlld,  326  Merchants  Exchange  Bldg..  S.   F.    (EXbrook  1208) 

_C.   F    Parker,   1644  Monterey  Blvd.,   San   Francisco    (OVerland  8723) 

Prison   Repaira,  Carson  City.  Nevada:    fltds  due  May  t8.  2  t».   M. 

Uobert  McCarthy,   1050  Klrkham  St,   San   Francisco    (OVerland  4060) 
Ert>entraut  ft  Bommers.  696  Penrsylvunla  Avt.,  San  Francisco,  CaUfomta 
(ATwater   2420) 
MacDonald.   Young  ft  Nelson,  127  Montgomery  St,   S    F.    (SUtter  8296) 

Sewage  Pumping  Plants,  Sacramento  Co:   bida  6ue   Mly   26,  10  A.   M 

Central  CaHfomla  Constr.  Co.,  Inc.,  832  -^litol  Nalfonal  Bank  Building 

Sacramento    (Bacto.   8-8871) 
Contineital  Constr.  Co.,  1402  Front   St.,   iiacramento    (Bacto.   8-1973) 

Addition  to  Centra*  School,  Trany,  Calif.:   Bids  Due  Ma  y26,  8  P.  Ml 

».  C.  Giles  ft  Company.  319  Elks  Bldg..  btodckton.  Caiif..  (Stockton  7-787V) 
Pacific  Coast  Buiklera,  2580  IMh  m.  San  Francisco  (HEmlcck  5388) 
M.  A.  Little,  1  Grand  View  Ave.,  San   FrauciFco   (VAler.cla  7991) 
Wallace  D.  Harklna,  406  Sutter  8t,  San  Fruj.citco   (GRaystone  3022) 
H.    H    Henntng,    1751    Berkeley    Ave.,    Stockton    (Stockton    2-1363) 

Pittsbi/rg    Boys'  Club,   Plttiburg;    Bids   Due   May  ^,  4   P.   M. 

swlnerton  ft  Walberg  Co.,  225  Bush  bt,  San  Francisco  (OArfleld  2980 • 

and  1728  Webf^ter  St,  Oakland   (Hlgngata  4822) 
Peter  Bartorio,  262  Clementina   St,  San    Kronci^co   (OAtfielf*.  f817) 
Haaa  ft  Rothchlld,  326  Merchants  Exchange  Bldg.,   S.   F.    (ETXbrook  1105) 


Boildiiig  Section 
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9-1 0— EDUCATION  AL 
BUILDINGS 

5/16/47  8 

Preparing   Preliminary  Sketohea 
School  Addition 
KENTFISLD,   Calif.,   Marin  Cotmty. 

Marin  Junior  College. 
Owner— Board    of    Education,    Marin 

Junior     College,    E.     W.     Jackson, 

president   of    the  board,  Kentfield, 

Calif. 
Architect — Arnold    S.    Constable,    956 

Spencer  Ave.,  Sausalito,  Calif. 


5/18/47  8 

Plans  Completed — Awaiting  Approval 

of  State  Division  of  Architecture 


Prefabricated  Classrooma  Coat  $12,000 

MOUNTAIN  VIEW,  Calif.,  Sluita 
Criara  County. 

Owner  —  Whisman  School  Dlatrtct, 
Whisman  School,  Stierlln  Road, 
Mountain  View,  Calif. 

Architect— Thomson  ft  Bvans,  1308 
E.  88th  Bt  and  Park  Blvd.,  Oak- 
land 2,  Calif. 


12-13— INDUSTRIAL 

BUILDINGS 

- 

5/16/47  •     12 

Owner  Taking  Gonoral  Contract  Bid* 

—No  Due  Date  Set— Contract  Will 

GASOLINE  ond  DIESEL 

GENERATORS 


PORTAILE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  150  Kilowatts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St,  Cor.  Natoma  Sc 
Phone:    MArket  1631 


Associated  Wood  Products  Co* 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


(Continued  from  Column  One> 


ASSESSMENT  DISTRICTS 
lONDS     •     WARRANTS 

Soo  us  on  all  Oistrkt  joba  We 
buy  Warrants  or  Bonds  on  1911 
or  1919  Act  Districts. 

Telephone  GArfidd  8000 

HANNAFORD  &  TALBOT 

Bit  Califoralo  St. 
SAN  PRANCISCO,  CAUP. 


County  Jail  Atfdn.,  Orovilie;    Bide   Due    Jun*  6.  2  00   P.  M. 

H.  A  R.  Conatr.  Co.,  110  Market  St,  8an   Franclsiu   (Douglas  7616) 
MacUonald.  Young  A  Nelson.  127   Montgomery  St.,   S.   F.    (SUtter  8296) 

First   Unit   City   Rill,   Belmont HBids   due   May  ^6    •   P.   M. 

Caltlcii  Brofi.  A  Stevenson,  CheMinni   and  Bayshorc,  r.  O.  Box  165,  ReJ 

wood  City  (Redwood  City  4IH)0-W) 
Huber  Constr.   Co.,   6008   Mission   St.   Daly  City    (JUniper   7-0417) 
Wilfred  H.  May,  RFD  140B,  San  Mateo  (Belmont  198(U). 
Huffman  Constr.  Co.,  262  Clementina*  St,  San  Francisco   (ESCbrook  3058) 

Kings  River  Bridge,  Tulare  County   Bids  due  May  21.  2   ».  M.  ~ 

Trewnitt-Hhiekla  A  Fisher,  Pacific  SW    BIdfr ,  Fresno    (Fresno  8-4267) 
M.  A  K  Corp,  200  Financial  Center  Bldg.,  S.  F.    (KXbrook  7624) 


School,   Invsriiess;    Bids  due  June  3,  l:0(.   P.   M 

wm.  Mclntoeh  A  Ben,  740  8t6h   Ave.,  ban  Friinclsco  (SKyline  9008) 
L.ttciirield  Conslr.  Co.,  721  Francisco  Blvd.  San  Rafael  (Ban  Rafael  4107) 
J.  D.  O'Connor  Constr.  Co.,  Inc.,  891  Sutler  St.  San  Francltco   (DO  7»iA. 
Marin  Corporation.   P.   O.   Box  417.   Sausalito    (Sausalito  1360) 


iRUin  pniHTs 

U  r  f     I  n  i-  J      ) '  c      V     '  '   I    *  ' 
to    P  r-  o  f  ••  t,  !>  I  .J  n  c      ^'ci    I   • 
H  I  g  H    S  t  o  M  (j  ..  r  f ^ 

(RUJin  HHiMT  ruirip^hV 

4th  &  Addison  Sts  •  Bcrkck",  ?,  Cnl^f 
I  Phone:  BErkelry  3440 


^!5i?Kll^*i^ 


UNIFORM    M    DEPENDABLE 


There  is  no 

substitute 

for  good*** 


PACIFIC  PRODUCTS 

PLASTER 
CKAFT 


■■•ODjf  tC 


CONSTIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN    JHmNCIMO 
1  Ob    ANGUfS 


COASTWIDE  SERVICE 


POBTIAND 
MATTK 
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Be  Let  In  About  Throe  Weeka  to 
ftwocosoful  Lump  Sum  Bidder  ~ 
Elaotrlo  Plan*  and  Speolflcationa 
Will  Be  Available  In  About  Eight 
Weeks— Refrigeration,  Heating  and 
Air  Conditioning  Will  Be  Lot 
Soparately 

loo  Cream   Distributing   Unit 

FRESNO.  Calif..  Fresno  County. 

Owner— Swift    &    Co.,    728-745   P    St, 
Fresno,  Calif. 

Plans  by  engineering  department  of 
owner. 

Brick  and   steel,   one-atory,   60x80  ft 
Plans  and  specifications  obtainable 

by  writing  to  Swift  &  Co..  c/o  B.  J. 

Hanson,  construction  department   P. 

O.  Box  266,  Fresno,  Calif. 


Room  282  City  Hall,  San  Franclaoo, 

Calif. 
City  Architect— Dodge  A.  Riedy,  Rm. 

265  City  Hall.  San  Franciaco.  Calif. 

Specif! cationa  obtainable  from  tho 
office  of  the  architect  upon  deposit 
of  $5,  refundable. 


Engineering  Section 


Centraotan— Clifford    A.    Dunn, 
4S1,  Klamath   Falls,  Oregon. 


Box 


22-2&— RESIDENTIAL 
BUILDINGS 


24 


U 


6/16/47 

Contract  Awarded 

Altar  Building  Cost  $66,870 

SAN  FRANCISCO,  CaUf.  117  Valen- 

cia  Street 
Owner  — Henry    F.    Budde    PubUca- 

tlons,  Inc.,  85  Dolores  St,  San  Fran- 
cisco, Calif. 
Architect — Clarence  W.  Mayhew,  127 

Montgomery     St,     San    Francisco, 

Calif. 
Alterationa   to   building  for  printing 

plant 
Contractor— -Antone   Petorsen   4  Son, 

2758   San    Bruno   Ave.,    San    Fran- 

Cisco,  Calif. 


5/15/4T 

Working    Drawings   Completed — 
Architect  Will  Take  Bida  Soon 

Residence 

LAFAyETTB.    Calif.,    Contra    CoeU 
County.  Crestview  Tract 

Owner— Harry    Sommer,    c/o    Archi- 
tect 

Architect   —   Sewall    Smith,    Oarrett 
Building.   L&fayette,  CJalif. 

Wood  frame,  wood  exterior  and  sid- 
ing, 6  rooms. 


14.17—PUBUC  BUILDINGS 


5/14/47  /    14 

Owner  Taking  Bids— Due  May  19 
Farm  Buildings  (New  and  Alter) 
MODESTO,  Calif.,  Stanislaus  County. 
Owner— Shell  Oil   Co.,    Inc.,   Agricul- 
tural Laboratory.  Stoddard  Rd..  Sa- 
lida,  near  Modesto.  Calif. 
Plans  by  engineering  department  of 

owner. 
Includes  six  new  buildings  and  alter- 
ations to  existing  buildings. 


5/16/47  24 

Starting  Working  Orawinga— CPA 
Approval  Granted 

Priesta'  Home      Approx.  Coat  $85,000 

SAN  RAFAEL,  Calif.,  Marin  CO. 

Owner— St  Raphael's  Church,  Rev. 
George  O'Meara,  pastor.  San  Ra- 
fael. Calif. 

Architect  —  Arnold  Constable,  065 
Spencer  Ave.,  Si^usalito.  Calif. 

Reinforced  concrete  walls,  two-story 
and  basement 


NEWS  INDEX 

Water  Supply  and  Sewage 

Disposal    Plant*    81- 

8rid|*e    

Oama,  Rooorveir*  and 

Dredging     

Docks,  Piers  and  Harbor*  . 
Parks,  Airports  and 

Playgrounds „ 

Railroads,  Subway*  and 

Tunnels     

Electric  Lighting  and 

Transmission     Lines    . 

Sewers 

Qas,  Watfr  and  dl  Plpa 

tine* ^„ 


34 

38 
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34— DAMS,  RESERVOIRS  & 
DREDGING 


3S— ELECTRIC  UGHTING 
TRANSMISSION  LINES 


84 


5/16/47 

Ownor  Taking   Bids — Due  July  14, 
5  P.  M.  (Bid  Opening  Oat*  Po*t- 
poned  From  June  8) 

City  Jail  Coot  $650,000 

RENO,  Nev.,  Washoe  County.  E.  2nd 
and  High  Sta. 

Owner — City  of  Reno,  Terriil  L  Tay- 
lor, city  cleric.  City  Hall,  Reno,  Nev. 

Architect  and  Engineer  —  Bianchard, 
Maher  &  Lockard,  232  W.  1st  St, 
Reno,  Nev. 

7*wo-story,  L-shaped,  with  offices  on 
the  first  floor,  jail  quarters  on  the 
seeond  floor,  large  exercise  yard 
on  the  roof,  with  basement,  includ- 
ing facilities  for  servicing  and 
washing  automobiles,  a  laundry, 
radio  repair  shop,  auxiliary  light 
plant  and  25 -yard  pistol  range. 
Specifications   obtainable  from   the 

office  of  the  architect 

1S-1»— REUGIOU3  BLDGS. 

6/16/47  •     18 

Working   Drawings   Started — CPA 

Approval   Granted   for  Concrete 

Frame 
New  Novitiate    Approx.  Cost  $175,000 
KENTFIELD,    Calif.,    Marin    County. 
Owner — ^Dominican  Fathers,  Province 

of  the  Holy  Name,  Bush  and  Stein- 

er  Sta.,  San  Francisco,  Calif. 
Architect  —  Arnold     Constable,     055 

Spencer  Ave.,  Sausalito,  Calif. 
Reinforced    concrete.    3-story.    12Sx62 

ft.  irregular;  includes  2  wings. 


28-30— MISCELLANEOUS 
BUILDINGS 


5/13/47 


31-32— -WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

'        ■       '  ■    ■  -■-■-* 

5/15/47  as 

Owner  Taking  Bids — Due  May  23,  10 

A.  M.  (Time  Extended  From 

May  18) 
Sewage  Treatment  (Plant  Addns.) 
PHOENIX,    Ariz.,    Maricopa   Co. 
Owner— City  of  Phoenix.  City  Cleric. 

City  Hall.   Phoenix,   Aria. 
Engineers  —  Headman.  Ferguaon  ft 

Carollo,  3308  No.  Srd  St.,  Phoenix. 

Aria. 

Specifications  obtainable  from  of- 
fice of  the  engineers  upon  deposit  of 
28,150  of  which  $25  is  refundable. 


5/18/47 
Bid*  Rejected 
Gibraltar   Dam  Addition*  and 
Appurtenant  Struoturo* 

SANTA  BARBARA  COUNTY,  Caiif. 
Gibraltar  Dam  on  the  Santa  Ynez 
River,  eight  milea  north  of  Santa 
Barbara. 

Owner— City  of  Santa  Barbara,  Flaye 
Canfield,  city  clerk.  City  Hail.  San- 
ta Barbara.  Calif. 

Engineer— Leeds.  Hill  *  Jewett.  1000 
I     Edison  Bldg.,  601   W.  5th   St,   Loa 
Angeles,  Calif. 

Three  low  bida  aubmitted  May  15 
(all  rejected)  were: 

A.  Teichert  A  Son,  Box  1133,  Sacra- 
mento. Calif..  1848,430. 

Macco  Corp.,  CTlearwater,  |888.160. 

Sapp  Construction  Co.,  Beverly 
Hills,  $S9»,22». 


5/16/47  •     sa 

Owner  Taking  Bid*— Ou*  May  ST, 

2  P.  M. 
Traffic  Signal*  (Furnlah  and  Inctall) 
FAIRFIELD.    Calif..   Solano   County. 

Texas  St.  at  the  interaect'icn  with 

Madison  St  and  Union  Air*. 
Owner— SUte  of  California.  Division 

of  Highways.  Paul  O.  Harding,  dla- 

trict  engineer.  1200  N.  Center  8L, 

Stockton,  Calif. 
Plans  by  engineering  department  of 

owner. 

Specifications  obtainable  from  th* 
above  office. 

3»-~SEWERS 


35—     DOCKS,  PIERS  A 
HARBORS 


Owner  Taking   Bida— Due  May  21, 
2  P.  M. 

Buildings  and  Utilitie* 

LOS    ALAMOS,    N.    M.    Los    Alamos 
Project. 

Owner— U.    S.    Atomic    Enery    Com- 
mission, Lieut.  Col.  Wm.  J    Penlv  ■ 
chief  of  operations.  P   O    Box  1580  I WATSONVILLB.   Calif.,   Santa  Cru« 
Santa  Fe,  N.  M.  j     County.    Junction    of  Casserly   Rd. 

Architect— W.  C.  Kruger,  Sena  Piaaa. '     *"**  Horton  L*n*. 


Unit  quantities  were  given  April  31. 

5/16/47  •    81 

Own*r  Taking  BIda — Du*  May  20, 

8  P.  M. 
W*ll 


Santa  Fe,  N.  M. 

Englneer^Black  &  Black,  4607  Broad- 
way, Kansas  City,  Mo. 

Includes  200  prefabricated  housing 
units;  fleldhouse  78x167  ft;  park- 
ing lot,  310.000  sq.  ft. ;  ASB  shingle 
siding;  laundry;  roads;  sidewalks; 
water  distribution  system;  storm 
sewers  sanitary  sewers;  electric 
distribution  system ;  sewage  lift 
station,  etc. 


5/15/47  28 

Owner  Taking  Bids  on  General  Con- 
tract May  22,  2  P.  M. 
Ammunition  Disassembly  Plant 
GALLUP,   N.    M.    Wingate   Ordnance 

Depot. 
Owne: 


Owner— rSalaipuedea    Union    Elemen 
tary   School   District   Milton    Ami- 
don,  clerk,  c/o  Oreen  Valley  School- 
house,  Route  1,  Box  278A,  Watson - 
ville.  Calif. 

Boring  a  well  involving  a  12-inch  cut 
with  8-inch  casing,  12-gauge  wortt 
to  be  performed  with  a  rotary  rig 
or  standard  cable  drilling  rig. 
Specifications  obtainable  from  the 

above  office. 


33— 


BRIDGES 


88 


5/15/47 

Contract    Awarded 
Bridge  (Substructure)  and  Gilding 
I  Coot  $280,602.40 

U.  8.  Oovemment  U.  S.  En-    HUMBOLDT  COUNTT,  Calif..  Across 
gineers.  Col.  Henry  F.  Hannia.  dls-        Klamatli   River  at  W^eitchpec. 
trict   engineer.    Albuquerqup,   N.  M.    Owner— State   of  California.  Division 
Architect— Private   plans.  of  Highways,  Public   Wortcs   Bldg., 

Includes  750  lin.  ft.  roads;  reinforced  |     Sacramento,    Cailf. 
concrete,  steel  plate-lined  barricade  .State  Highway  E:&gineei^— O.   T.   Mc- 
wlth  concrete  work,  mounting  piers.        Coy,    Public    Works    Bldg.,    Sacra- 
concrete  ramp  construction  of  earth        mento.  Oalif. 

Ijarricade  containing  approximately  Construct  substructure  for  a  bridge 
460  cu.  yds.  timber  reveted  earth  and  about  0.5  mile  grading  and  sud- 
barricade  containing  approximate- 1  facing  approachea  with  imported 
ly  200  cu.  yds.  of  earth.  '     base  material. 


5/16/47  •  35 

Owner  Taking    Bida — Due    May   21,   2 

P.  M. — (Bidders   Figuring) 
Repair  Fender  Lin*  and  Cor.  Pier  16 
FAN  FRANCISCO.  Calif. 
Owner — State  Harbor  CommlsslonerH 

Ferry  Bldg,  San  Francisco,  Calif. 
Plans  by  Engrg.   Dept.  o/  Ov.  ner,   F. 

O.     White,     ciiief    engineer.     Ferry 

Bldg..    San   Francisco,   Calif. 

Work  involves: 
(1)  120  drive  fender  pile*; 
(2>  SO  each  furnish  and  place  chalks- 

(3)  8600    bd.    ft    furnish    and    place 
lumber  in  wearing  Htrlps ; 

(4)  reconstruct   southeast    comer; 
(6)  2   each   repair   concrete  Jacketed 

piles; 
(6)  furnish  and  install  ono  cast  iron 
bituminous,   and   three   cast   iron 
pleats. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |10,  re- 
fundable. 

Following   contractors    have    taken 

Ben  C.  Oprwlck,  Inc.,  112  Market 
St.,   San    FYanclsco,    Calif. 

Healy  -  Tibbltts  Constr.  Co.,  411 
Brannan   St.,  San   Francisco,  Calif. 

Duncan.son-Harrelson  Co.,  1404  de- 
Young  Bldg..  San  Francisco,  Calif. 

M.  B.  McOowan.  Inc.,  62o  Market 
St..   Slan  Francisco,  Calif. 


5/16/47  1» 

Completing   Working   Drawings 

Church   Building 

ALBANY,  Calif.,  Alameda  County. 
Washington  and  Curtis  Sts. 

Owner — St  Albans  Episcopal  C%urch, 
Randolph  C.  Miller,  pastor,  1445  Eu- 
clid Ave..  Berkeley,  Calif. 

Architect  —  Arnold  S.  Constable,  956 
Spencer  Ave..  Sausalito,  Calif. 

Stucco  and  concrete,  2-story  church 
edifice  and  community  house;  in- 
cludes classrooms  and  kitchen. 


20-21 — SOCIAL  &  RECREA- 
TIONAL BLDGS. 


S/lJ/47  20 

All    Bida  Receivwl   April  23  Rejoetod 

aa  Too  High— Owner  Will  Ask  Bid* 

Again  This  Summer 
Swimming  Pool 

WILLOWS,  Calif.,  Glenn  Cotmty. 
Owner  —  Willows    Youth    Foundation, 

J.    W.    Porter,    recreation   commis- 

Bioner.  Willows.  Calif. 
Architect— Otto    A.   Deichmann.    1026 

Market  St.  San  Francisco.  Calif. 
Pool.  150x50  feet 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date                      Project  Noted  In  Issue 

5-16—                  —Warehouse               Santa  Rosa  5-18 

5-16— 11:00  A.M.— Junior  College  Building    Glendale  .                    8-28 

5-16—  2 .00  P.M.— Elementary  School  Los  Angeles  6-  1 


ENGINEERING  PROJECTS 


5-16      2n<iPM.     Ond.-dpn  Yuma    Highwav.  Arioitna 

5-16— 10  K)0A.M.— Concrete  Aggregatea.  Columbia  Basin  Project, 

Washington 
5-16— 11:00A.M.— Grading.  Btfc,  Safford-Bryce  Highway,  Aria. 

SUPPLIES  AND  EQUIPMENT 


5-12 

4-SB 
5-  5 


5/18/47  •     20 

Ownar  Taking  Bid*— Du*  May  21, 
1:80  P.  M. 

Water  Cooling  Towar 

SAN    MATEO    COUNTT,    Calif.   Log 
Cabin  Ranch  for  Boya. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 


Frompf  Delivry 

HARDWOOD 
FLOORING 

5/16"  X  2"  Kiln  Dried  7% 

•  IRKELEY      WOOD 
PRODUCTS.      INC. 

223t  So*  Pablo  Av*. 

•IIKILfY  2.  CALIP. 

TNsniwoll  97SS  •  97M 


5-16 —  3:00  P.M. — Dump  Truck   Rental.  Sonoma,  Marin  and  Kapa 

Counties  5-lS 

5-16— 10:80  A.M.— Oil   Distributor  Rental.  Stockton  B-U 

5-16— 10:30  A.M.— Oil   Distributor  Rental,  Tuolumne  County  5-18 

Artsona-Callfomia-Nevada.  4-18 
5-16—  2:00  P.M.— Radial  Oat**  and  Hoist  Boulder  Canyon  Projact. 

5-16—  4  K)0  P.M.— Furniture                  Richmond  5-  T  • 

6-16— 2:00  P.M.— Douglas    Fir    Luinber,  Crntral  Valley  Project  4-2« 

5-16—  5:00PM— Water  Pipe               Sacramento  6-  S 

5-16—  5 :00  P.M.- -Pipe  Fitting^            Sacramento  5-  8 

5-16—  3  .-00  P.M.— Cast  Iron  Fittings.  San  Franciaco  5-  2 

5-16— 3:00  P.M.— Furniture                   San  Francisco  5-2 

5-16—  2 :00  P.M.— Transformers           Columbia  Basin  Project  Wash.  B-  8 

6-16—  2 :00  P.M.— Copper  Cable.   Wire.  Etc.,  Shoshone  Project.  Wyo.  5-  8 

5-16—  2:00  P.M.— Reinforcement  Bars,  Prove  River  Project  Utah  B-  8 

6-16—  8:00  P.M. — Cast  Iron  Pipe        San  Ftancisco  8-  8 

5-10—  8:00  P.M. — Stag*  Drap«*            Ban  Franciaco  6-  8 

5-16—  2 :00  P.M.— Tools                           Ban  Franciaco  6-  8 

6-1&—  2:00P.M— Radio  Testing  Equipment  San  Francisco 8-  8 

SUB4:ONTRACT  INFORMATION 


5/16/47  •  88 

Award    Recommended— Drydook   and 
Overhaul  Plledriver*  No*.  4  and  6 

SAN   FRANCI&CO.  Calif. 

Ownei^— Board  of  State  Harbor  Com- 
mlsaloners,  Frank  O.  VThJte,  Chief 
Engineer,  Ferry  Bldg.,  San  Fran' 
Cisco,  Calif. 

Plana  by  owner. 

Low  Bidder — Pacific  Drydock  &  Re 
pair  Co.,  foot  of  14th  Ave..  Oak- 
land, Calif. 

Bids  were  taken  as  follows: 
Contract  A 

(1)  lump  sum,  for  drydocklng  and 
overhauling  Flledriver  No.  4  and 
performing  all  work  exc^t  re- 
placing sheathing; 

(2)  price  per  sq.  ft  for  replacing 
approx.  100  s.f.  of  sheathing. 

Contract  B 

(1)  lump  sum,  for  drydocklng  and 
overhauling  Plledriver  No.  6  ex- 
cept  replacing  sheathing; 

(2)  price  per  aq.  ft  for  replacing 
approx.  100  s.f.  of  sheathing. 

Complete  bids  submitted  May  14 
were: 

Pacific  Drydock  A  Repair  Co.  Oak- 
land. (A-1)  18860;  (2)  8100;  toUl  f4,- 
060;  (B-1)  81500;  (2)  8100;  total  $1,- 
000. 

Anderson  A  Cristofanl,  San  Fran- 
ciaco, Calif.,  (A-1)  f412.'J:  (2)  |60; 
toUl  84185;  (B-1)  $1610;  (2)  $60  to- 
tal. 81670. 

Moore  Dry  Dock  Co.,  Oakland,  ral. 
(A-1)  $7572;  (2)  $32;  total,  $7flC4 ; 
(B-l>   82114;    (2)   $82;   total.   $2H6. 


5/14/47  88 

Owner  Taking  Bid*— Ou*  Jun*  18> 

2  P  .M..  In  tos  Angoloa 
Bridg*  (Reconstruct) 
LOS     ANGELES      COUNTY.      Calif. 

Across    San    Oabriel     River    near 

Asusa. 
Owner— State  of  California,  Dirlakm 
of    Highways,    Public    Work*    Bldg.. 

Sacramento,  Calif. 
State  Highway  Engineer— O.  T.  Mo- 
Coy.   Public    Worka    Bldg.,    Saeia* 

mento,  Calif. 
Reconatruct  a  portion  of  a  brldga. 

Bids    will   be  opened   in    th*   Stats 
Bldg..  Los  Angelea,  C^if. 

The  work  involve*:  * 

(1)  remove  timber  treatl*; 

(2)  36  cu.  yds.  remove  cone.; 

(3)  5  ata.  clear  and  grubb; 

(4  >  20,(X)0  cu.  yds.  rdwy.  exoav, ; 
(6)  200  cu.  yds.  struct  escar. : 
(6)  develop  water  supply  and  fur* 

nlsh  water  equip; 
(7>  1.000  M  gals,  apply  water; 
(8)  5  sta.  finish  rdwy.r 
(8)  4f.0  tons  untreat  rock  baa*.; 

(10)  6  tons  liq.  asph.  SC-S  bit  aurf. 
treat. ; 

(11)  600  sq.    yds.    prepar,    mix    and 
shape  surf.,  bit.  aurf.  tra*t ;      * 

(12)  460  tons  aaph.  cona; 

(18 >  2  tons  onph.  emuls.  seal  coat; 

(14)  22  tons  screenings; 

(15)  228  cu.  yds.   claa*  A  Port  c*m. 
cone,  atructa. ; 

(16)  68  lin.   ft  cone,   railing  r 

(17)  20    cu.     yds.     Port     cem.    oono. 
curbs ; 

(18)  20  each  guide   po«t*; 


WIST  COAST  LINI 

Compaala  Moreoata  da  \n 
Casta.  S.  A. 

Dependable    monthly    servio*   froas  ] 
San  Francisco  and  to*  Angal** 
La    Pax,   Mancanitlo,   Acapolca, ] 
Saltna  Cruz,  Puntarcnaa,  and  Bal* 
boa,  Canal  Zone. 


V*a»e<: 
From  S.F. 
June  2nd 


MS  COLIMA 

From  L.  A. 
Juno  7th 


Receive*  cargo  at  Pier  28 
San  Franciaco 

Receiving   dates    May   21-28    Inol. 

WILLIAMS.  DIMONO  ft  CO. 

Afaars 

M2  Callfarnli  tt  TctopftMi*  tUttw 

SAN   FRANCISCO  M.  CAUfORNIA 


FOR   SALE 

TIMRFRS.  wallhoarda,  pIuBbiag 

{lipe,  millwork.  and  othar  baiM- 
ng  materiala.  SALB  PRICB8. 
Large  atocka  of  "hard  to  gaf* 
ttaiu. 

Wire,  write,  or  'phoaa 
CLEVELAND  WRECKING  CO. 
28(K)  Third  St  —  VA  lenda  4977 


INDUSTRIAL    FLOORS 

HIAVY  DUTY  ■  DUSTLCSS  •  NON  AISOMINT 
CONCRITE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

6M  Harrison  Str*«f       OOuglot  5583       Soa  Fraacbco 


5-16— 11  K)0A.M.— Boring* 


San  Francisco  Naval  Shipyard      6-18 


CONTRACTORS . . . 


PORTARLE  Swing   Sow, 
TILTING  TOP 

Equipped  with  6  Ii.  p.  Gas 
or  Electric  Motor 

16"  Blade.  5"  Cut 
IMMEDIATE  DELIVERY 


ACME  SAW  ond  GRINDIH6  WORKS 


964  Bryant  Street,  San  Franciaco,  Califbraia 


HEmlock  2084 


J 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

SAN  FRANCISCO,  12 


5234  MISSION  STREEI 


Phone:  DElaware  7313 


sac 


■«i'i 


a'.i'iT' 


^jittiiJt 


..'Mi^^Xs^ 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  16.  1947 


FRIDAY.  MAY  16.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  5 


(1»)  87.000  Iba.  bar  reinf.  atMl; 
(aO)  1.1W  lbs.  mlac.  ateel; 
(21)  025  Un.  ft.  temporary  (uard  rail- 
ing; 
(82)  •ngka—r'B  offioa.  ^ 

SpadfloationB  obtainable  from  tba 
above  office  of  the  engineer. 


6/14/47  •  39 

Owner  Taking  Bids— Due  JUne  9,    lO 
A.  M. 

IrHgation   System    flnstatl) 

BAN  FRANCISCO,  Cal.    South  ParK. 

Owner  —  Parit  Commlsijlon  of  City 
and  County  of  San  Francisco,  Ju- 
llua  K.  Olrod,  Supt,  Mcl^ren  Lrf>dg) 
Golden  Gate  Park,  F<.-11  »nd  Stan- 
yan  Sts..  San  FrancUco,  Calif. 

Plans  by  Owner. 


Bpcclfications  obtainable  from  the 
above  office. 

»»- 

5/16/47  •• 

Bond  Issue  In  Amount  of  5140,000 
Approved  May  12 

Sewer  System  Addition* 

Cost  5281r000 

WATSONVIULJBB,  Calif ..' Banta  Crua 
County. 

Owner— City  of  Watsonvllle,  F.  J. 
O'Brien,  city  clerk,  City  Hall,  268 
Main  St.,  WataonvlUe,  Calif. 

City  Engineer— H.  B.  Kitchen.  City 
Hall,  WatflonvUle,  Calif. 

Includes  IS-inch  ocean  outfall  line, 
new  pumps,  motors  and  switches, 
and  cblorlnators ;  the  building  of 
an    extension    into    the    industrial 


diatriet  and  newly  annexed  torrrl- 
tory. 

40—     STREETS  AND 
HIGHWAYS 


GRADING  AND  PAVING,  LOS  ANGELES  COUNTY 


Low   and  Only   Bidders 

LOS  ANGBLiES,  Calif.,  Ix>a  Angelea 
County.  Santa  Ana  Parkway,  be- 
tween Allso  and  Kearney  St 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Elngineer—O.  T.  Mc- 
Coy, Publlo  Worka  Bldg..  Sacra- 
monto,  Calif. 

Grading  and  paving  interchange  road- 
ways between  Allso  St.  viaduct,  Ra- 
mona    Parkway    and     Santa    Ana 
Parkway     with     portland     cement' 
concrete  and  asphalt  concreta 
Bids    were    opened     in     t^o    Stnte 

Bldg.,  Laoa    Angclen,  ^  a:if 

Liow    Bidder — VJdo    Kovace'Mcd     Co , 
saoo  Imperia)  Htj-hwav   Soiith  Ga«e 
CiUf     $1W,220.75. 
Work  Involves: 

(1)  88    cu.    yds.remove    cone; 

(2)  10  acres  clear  and  grubb; 
(8)  864)00  op.  yds.  rdwy.  excav. ; 

(4)  2,000    cu.    vds.    struct,     excav.; 

(5)  140,000  mile  ydn.   haul; 

(6)  17,000  sq.   yd^.   comoact   original 
ground ; 

(T)  13,800  nq,  yds.  mix  and  compact 
cement   treated  subg^rade; 

(8)  1,590  bhis.   port,  cement   treated 
aubgrade; 

(9)  6.000  c.y.  Import  top  soil- 

(10)  85.000  sq.  yds.  preparatory  land- 
scape   treat. ; 

(11)  develop  water  supply  and  fur- 
nish water  equip; 

(12)  2,000   M    gals,    apply   water; 
(18)  finish    rdwy.; 

(14)  150  tons  asph.  cone. ; 

(15)  16  tons  aaph.  emuls.  paint  bind- 
er- and  curing  seal; 

(16)  8400  cu.  yds.  class  B  port.  cem. 
cone,   pave  and   base.; 

(17)  2  200  each  pave  tile  bolt  assem- 
blies; 

(18)  00  cu.  ydf<.  class  A  port,  cement 
cone    Btructs. : 

(M)  6,500    lbs.    bar    reinf.    steel; 

(iO)  470  cu.  yds.  class  A  port,  cem 
cf.nc.  curbs,  gutters  and  side- 
walks: 

(H)  4C  cu.  yds.  elasB  C  port,  cemont 
cone,   pipe ;    reinf. ; 

(22>  bO    cu.    yds.    claas    A    port    .cem. 
cone    surface   drain    lining; 

(28)  2,100  Un.   ft   chain    link    fence: 

(34)  2    each    walk    gates    chain    llrk 
fence; 

(85)  15  lln.  ft.  16  in.  reinf.  cone.  pi|  -> 
1.350-D, 


reinf.  cone,  pipe 


cone. 


connections, 
galv.  pipe, 
galv.    pipe. 


(26)  180    lln.    ft    27    In.    reinf.    cone, 
pipe,  1750-D; 

(27)  80  lln.  ft.  30  in.  reinf.  cone,  pipe 
1750-D ; 

(28)  23  lln.  ft  36  in.  reinf    cone,  pipe 
2000-D; 

(20)  80  lln.  ft  36  In 

2000-D.  Jack  Installed; 

(30)  550    lln.    ft    15    in.    plain 
pipe; 

(31)  90  cu.  yds.  filter  material; 

(32)  100  :m.  ft  8  in.  stand,  drain  t'.le; 

(33)  800  lln.  ft  6  in.  perf    metal  pipe 
underdrains ; 

(34)  30  lln.  ft  8  in.  CI  pipe; 

(35)  IC  lin.  ft.  pipe  shaft  manhole; 

(36)  5    each    remdi.    manholes; 

(37)  8,400   lbs.   misc.  iron   and  steel; 
(33)  55      each      control      assemblies 

sprinkling    system ; 
(30)  47    each    sprinkler 
sprinkling   system ; 

(40)  106    lln.    ft     54    in. 
sprlnklmg    system ; 

(41)  215     lln.     tt     1     in. 
sprinkling    system ; 

(42)  515    lin.    ft    1^    in. 
sprinkling    ayatam ; 

(43)  MO    lln.    ft    1%    in. 
sprinkling    aystem ; 

(44)  1,125   lln.    ft.    2   inch 
sprinkling    system ; 

(45)  310    lln.    ft.    2%    in. 
sprinkling    system ; 

(46)  910     lln.     ft     3     In. 
sprinkling    system ; 

(47^  850     lln      ft.     4     In. 

sprinkling    system; 
(48;  4,340    Un.    ft    ^    in, 

nozzle   lines ; 

(49)  4,090    lln.    ft    1 
nozzle  lines; 

(50)  300    lln.    ft    1^ 
nozzle  linea; 

(51)  electrical  work. 
TotuI  bids  April  24  were: 

(A)  Vldo  Kovaccvlch  Co.,  South  Gate 
Calif.,    $192,220.75. 

(B)  Peter  Klewlt  Sont.  Co.,  Arcadia 
Calif..  ?218,358.26. 

(C)  J     E.    Haddock.    Ltd.,   Pasadena, 
I     Calif.,    $234,877.60 
1  (D)  Griffith  Ca,  Ijo»  Angeles,  Calif.. 

$261,366.25. 
(E>  Mike  Radloh  Co.,  Burbank,  Cal., 

$281,687.80. 
(F)    MacDonald    & 

Honrler     Constr, 

Calif.,  .$280,50  75. 


galv. 
galv. 
galv. 
galv. 


pipe, 
pipe, 
pipe, 
pipe 


galv.  pipe, 
galv.  pipe, 
galv.    pipe, 


in.    galv.    pipe. 
In     galv.    pipe. 


5/15/47  •     40 

Owner  Taking  BIda— Due  June  10^ 

g  P,  M. 
Seal  Coat}  Unit  No.  4 
SAN  FRANCISCO,  Calif.  Main  Drive 

in  (3olden  Gate  Park. 
Owner — Park  Commission  of  the  City 
and  County  of  San  Francisco,  Grer- 
ald  J.  Unares,  secretary,  McLaren 
Lodge,  (rolden  Gate  Park,  Fell  and 
Stanyan  Sts..  San  Francisco,  Calif. 
Plans  by  owner. 

Application  of  an  emulsified  asphalt 
seal  coat  on  main  drive. 
Specifications  obtainable  from  the 
above  office  upon  deposit .  of  |5,  re- 
fundable 


Kruse   and    R    R 
Corp.,     Olendale, 


Unit  prices  follov 


(C) 
$14.00 
100.00 
.55 
8.85 
.30 
.06 
.40 
8.00 
1.96 
.05 
3,000.00 
1.75 
250.00 
6.00 
60.00 
12.25 
.70 
100.00 
.115 
80.00 
15.60 
30.00 
1.52 
60.00 
3.60 
5.80 
6.50 
0.70 
62.50 
1.80 
&86 
1.00 
L15 
8.50 
l&OO 
30.00 
.25 
21.00 
16.5C 
.90 
1.05 
1.85 
1.75 
2.00 
2.15 
2.85 
2.70 
.66 
.80 
.90 
8,000.00 


(D) 
110.00 
180.00 
.78 
3.80 
.32 
.0« 
.48 
3.18 
2.20 
-18 
1,900.00 
2.86 
750.00 
4J6 
50.00 
1S.70 
.66 
95.00 
.10 
88.00 
21.00 
45.00 
1.90 
75.00 
4.50 
6.75 
7.00 
12.70 
46J0 
2M 
6.80 
1.00 
1.T6 
8.80 
12.50 
45.00 
.24 
18.60 
11.00 
.75 
.80 
.90 
1.10 
1.80 
1.65 
2.00 
8.20 
M 
.60 
.90 
15,000.00 


(B) 

110.00 

200.00 

.78 

5.00 

.25 

.06 

.86 

4.00 

.15 

8,500.00 

2.60 

3,000.00 

6.00 

40.00 

14.00 

1.00 

75.00 

.15 

40.00 

20.00 

40.00 

2.00 

75.00 

4.00 

7.50 

8.00 

15.00 

76.00 

4.00 

7.00 

2.00 

SOD 

2.00 

25.00 

100.00 

.80 

15.00 

12.00 

.98 

IM 

LIO 

1.15 

UO 

L4B 

1.80 

2.00 

M 

M 

.96 

14,000.00 


$  5.00 
16.00 
JSO 
.     8.00 
.26 
.10 
.25 
8.25 
8.00 
.80 
6,000.00 
2.00 
10,000.00 
7.00 
50.00 
20.00 
1.50 
80.00 
.12 
85.00 
25.00 
75.00 
2.00 
100.00 
4.00 
6.00 
7.00 
9.00 
25.00 
2.00 
5.00 
1.60 
UOO 
8.00 
20.00 
76.00 
.80 
19.00 
19.00 
LIO 
IJO 
1.40 
1.50 
1.75 
2.10 
2.85 
8.10 
.90 
1.00 
1.26 
20.000.00 


5/15/47 

Low  and  Only  BIddara 

Gradin  gand  Surfaoing  Coat  $S4,i400.50 

HUMBOLDT  COUNTY,  Calif.  Be- 
tween Junction  Route  20  east  cf 
Blue  I.4ik4  and  Korbel 

Owner— State  of  California,  Division 
of  Highways,  Publia  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engr.— G.  T.  McCoy, 
Public  Works  Bldg.,   &a,crairkento. 

About  1.8  miles  constructing  graded 
roadbed  and  placing  plant  mix  sur- 
facing on  Imported  borrow. 

Low  Bidder — Mercer-Fraser  Co.,  2nd 
and  Commercial  Sta.,  Eureka,  Calif.. 
$54,400.50. 
Work  involves: 

(1)  clear  and  grubb; 

(2)  11,100  c.y.   rdwy.   excav.; 
(8)  150  c.y.  atruc  excav.; 

(4)  100  c.y.  ditch  and  channel  excav. 

(6)  126,000  6ta.  yds.  overhaul ; 

(8)  4,100  c.y.  Import  borrow,  type  A ; 

(7)  7.650  ay   do,  type  B; 

(8)  1,000  cy.  do,  type  C ; 

(9)  develop  water  supply   and   fur 
nish  water  equipment; 

(101  490  M  gals,  apply  water; 

(11)  70  sta.  finish  rdwy.; 

(12)  21    tons    liq.    asph.    SC-1    prime 
coat; 

(13)  2,800  tons  min    agg,   plant 
aurfaclng ; 

(14)  114   ton;!    pave.    a^ph.    plant   mix 
flurf  aclrg , 

(15)  9  tons  asph.  emulsion  seal  coat ; 

(16)  4  cy.  Class  A  portiand  cement 
concrete  atrue.; 

(17)  18  each  culvert  markers; 

(18)  16  each  guide  posts; 

(19)  336  If.  18-ln.  CMP  16  gage; 

(20)  64  l.f.  36-ln.  CMP  12  gage; 

(21)  250    If.    8-in.    p«rf.    MP    under- 
dralna,  16  gage; 

(22)  40  c.y.  inter  material; 

(23)  18  l.f.  salvage  existing  pipe  eul- 
vor»a; 

(24)  18  l.f.  relay  do; 

(26)  150  lbs.  bar  reinf.  steel; 
(26)  lemove  RR  treatle. 
Total  bids  submitted  May  14  were: 

(A)  Mercer-Fraser  Co.,  Eureka,  $54,- 
400.50. 

(B)  W.     C.    Railing,     Redwood    City, 
$56,660.80. 

(C)  Jensen  Sc  Pitts,  San  Rafael,  $61,- 
557.75. 

(D)  Arthur  B.  Sirl,  Santa  Rosa.  $92,- 
168. 

Unit  prices  will  be  given  shortly. 


6/16/47  41 

Bond  laauo  in  Amount  of  8440,000 
Approved  May  • 

Water  Syatom  Extonalona 

Coat  1220,000 

SANTA  ROSA.  Calif.,  Sonoma  Co. 

Owner — City  of  Santa  Roaa,  Walter 
F.  Adams,  city  engineer.  City  Hall, 
Santa  Rosa,  Calif. 

Consulting  Engineer  —  Thomas  & 
Whipple,  310  Univeraity  Ave.,  Palo 
Alto,  Calif. 

Includes  purchase  of  the  privately 
owned  McDonald  Water  Worka  ays- 
tem .Including  the  135,000,000-gallon 
capacity  LAke  Ralphlne  reservoir, 
at  a  cost  of  $220,000,  and  consolida- 
tion of  It  with  the  city  water  works. 
Work  Involves  $220,000  in  improve- 
ments to  combined  water  systems 
(McDonald  and  municipal),  includ- 
ing 10  miles  of  6-in  to  12-in.  linea. 
replacing  an  11-ln.  line  into  Lake 
Ralphlne  reaervolr  with  a  new  24- 
in.  pipeline,  a  new  booster  station 
and  wells. 


41 


mix 


5/15/47 

Low.  and  Only  BIddara 

Water  DIatrtbutlon  Syatom 

Coat  $46,960 

SHASTA  COUNTY,  Calif,  About  8  to 
10  milea  north  of  Redding  (from 
Shasta  Dam  to  Toyon). 

Owner  —  Shasta  Dam  Area  Public 
UUUty  District  (Box  1000,  Central 
Valley.  Calif..).  Bruno  Kloss.  clerk; 
J.  C.  Tlbbitts,  chairman  of  board 
of  directors;  Stanley  EHcock,  engi- 
neer; Daniel  C.  Carlton,  district 
attorney  (Carter  Building,  Redding, 
Calif.),  c/o  Jonathan  C.  Tibbtts, 
justice  of  the  peace.  Justice  Court, 
Central  Valley,  Calif. 

Plana  by  engineering  department  of 
owner. 

Low  Bidder — Coast   Wide   Pipe  Line 
Co.,    2211    E.    Firestone    Blvd.,    L08 
Angeles,    Calif.,    $46,960  . 
Other  bids  submitter  May  7  were: 
D.   B.      G.   E.   Stutsman,   Stockton, 

Calif.,    $57,000. 
Wixson   &   Crowe,    Redding,   Calif., 

$57,838.50. 

Pacific  Pipe  Line  Conatr.  &  Engi- 
neers  Ltd..  Bl  Cerrito.   $88,876. 
Crawley  Co..  San  Franclaco.  $184,- 


atructlon  Co..  Box  21/^,  Stockton. 
Calif.,  at  $29,000  aubmittad  tbo  low 
bid. 


5/16/47  41 

Owner  Taking  Bid»— Qua  May  9lt, 
11   A.  M. 

Croaa  Connootlon  Protootlon; 
Spec.   18290 

TERMINAL  ISLAND,  Calif..  Loa  An- 
geles Co. 

Owner— U.  S.  Navy.  Public  Woika 
Office.  U.  St  Naval  Base,  Terminal 
Island.  Calif. 

Plans  by  owner. 
Specifications  obtainable  from  the 

above  office  upon  depoait  of  $1SjOO. 


Supplies,  Eqiupment 

Sab-Contract 

Infonnatkm 
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41-^GAS,  WATER  AND  OIL 
PIPE  LINES 

5/15/47  41 

Plana  Completed — Owner  Expoota  to 
Aak  BIda  May  1»— Due  DaU  r4ot 
Sot 

Conn  Pipeline  Excavation 

NAPA,  Calif.,  Napa  County.  From 
Conn  Valley  Reservoir  to  Napa. 

Owner — City  of  Napa,  Charlea  Mar- 
tin, city  clerk.  City  Hall,  Napa, 
Calif. 

Conaulting  E}nglneer  —  A.  Kempkey, 
.Balboa  Bldg.,  San  Francisco,  Calif. 

Excavation  of  18-mlle  ditch  for  86- 
Inch   pipeline. 
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5/14/47 

BIda    Rejected 

Junior  College  Site  Work 

STOCKTON.  Calif..  San  Joaquin  Co 
Stockton  Junior  College,  N.  Pacific 
Avenue. 

Owner — Stockton  Unified  School  Dia- 
triet Andrew  P.  Hill,  city  auper- 
intendent  of  schools,  San  Joaquin 
and    Lindaay  Sts.,    Stockton,    Calif. 

Architect — Mayo  A  Johnson,  306  Ex- 
change Bldg.,  Stockton,  Calif. 

Civil  Engineer— H.  C.  HolmAn,  633 
N.   Central,    Stockton,   Calif. 

Electrical    Engineer — Taylor    A    Wil- 
liamson, 656  3l8t  St,  Oakland,  Calif. 
Grading,   Paths,   Turfing 

As  previously  reported  Louis  Bia- 
sotU  A  Son,  40  W.  Clay  St,  Stock- 
ton, Calif.,  at  $21,(X)0  submitted  the 
low  bid. 

Storm  and  Sanitary  Sewers 

As  previously  reported  Stockton  Con- 


42— MISC.    SUPPLIES   AND 
MATERIALS 

5/18/47  42 

Copper  Cable,  Wire,  Etc. 

Bid  Opening  Extended  From  May  16 

to  May  23 

SHOSHONE  PROJBCrr.  Wyoming. 
—Until  May  23,  2  P.  M.,  bids  will  be 
received  by  the  U.  S:  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Inv.  48,464-A  for  copper 
cable,  wire,  etc,  f.o.b.  shipping  point 
and/or  Cody,  Wyo. 


Summorbcll 

Roof  Structures 


y»ar  aaw 
iMiMinf  f*r 
ioday't  m—4%, 

C«fl  .  .  . 
SUMMIUIU 


1746  Thirlccnlh  Strct  t 
Oakland,  C.-iIiforni.-i 

TV........ 

EN'tf  rori-, «     >.  0-'.i  «  o 


Gamerston  &  Green  Lumber  Co. 

Wfcofesofe  oncf  Jobbing  Yardt 

LUMBER  -  TIMBERS  -  TIES  -  FIR  •  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


So*  Froaeiico— 1 800  Amy  St. 
>ITw«tor  1100 


Ookload— 2001  Uvlaqstoa  St. 
KElfogg  4.1lf4 


:l(r.IRiCl»NS 


S5;  MISSION 


Kimsul 


The  Cofifreffed  fnsu/ofor 
of  Cofcf,  H«of  and  Sound 


Da*  to  lt«  "Layer  Upon  Loyar"  caMtractfoa  It  olial* 

aatot  weak  spofa  oad  qmmruwHt  ■•tforai  kl^k 

latMlatla«  vol**  tkrooflkoat. 

Trootod  Agnlmtt  fir;  Mmhtmr:  Voraifa  mad  foaocfa 

rcoaeailcal.  Ugkf,  ffoty  to  Hm««  mad  !■•♦•« 


GUN  N   CAR  LE   &   CO. 


designing 


supplying 
installing 

SoiM  of  C«li«oniio's  Haoat 
powor  aod  llgktlaf  lattollo- 
Itioat  kovo  boon  made  by  I. 
H.  *  a.  Oar  foellitlos  oad 
piporloaco  aro  at  ymr 
Mrvlco. 


70    Po  +  r.To    Avo 


UNdrrhi 


"^  n  ri     F I  a  n  c  i  s  c  o 


ETS-HOKIN 
&  GALVAN 


YOU  GET  EXTRA  PROFITS 

from 
American  Mutual's 

All  American  Plan 

Here's  a  simple  way  to  get  three  important  extra's  .  .  . 
Complete  Insurance  Protection  .  .  .  Protection  At  Its 
Beet  .  .  .  and  Savings  Through  Lower  Costs.  American 
Mutual's  All  American  Plan  for  Contractors  shows  you 
quickly  and  simply  how  you  may  get  these  three  extra's 
for  your  next  contract: 

Complete  Protection — American  Mutual  writes  prac- 
tically every  type  of  insurance  coverage  for  all  types  of 
construction  projects.  All  forms  are  modern,  and  com- 
prehensive to  give  maximum  protection. 

Protection  At  Its  Best — Every  American  Mutual  policy 
is  backed  by  complete  service  to  assure  maximum 
value  to  you  for  the  insurance  dollars  you  spend. 

Savings  Through  Lower  Cost — Since  1887,  American 
Mutual  has  returned  20%  or  more  to  policyholders — 
more  than  $100,000,000  in  dividends. 


AMERICAN  MUTUAL 

Liability  Insurance  Company 


1)12  CeiwMcUl  Eachmc*  Bid*. 

41«WM(ath9trMt 

Loa  Aii««Im  14.  Calif. 

Tai.  •  TthikrSajS 


7S3   MaHnt  SttMt 
Sao  FrMdsc*  S.  Celii. 

Sfrita   40).4.9 
Tal.  •  GArfiaM    M97 


DAILY 

PACIFIC   BUILDER 

ODatabllahod  In  13*0) 

Pubftshod  ovory  momlng,  oxoopt 

•etiirdey^  •undayo   and    Legal 

Hoiidaya  by 

F.  W.  Dodga  Corporation 

4OT  TaatHi  9L,  tan   Pranolaco  S 

Talapbono  MAHiot  711* 

O.  S.  MoQavran,  Managor  -  Editor 
J.  ■.  Odiere,  Advortleing  tManager 

8wboor<ptlofi  Ratoa: 

•MuM  par  year 

<  Payable  in  Advanoo) 

8lnf  la  Copy  1ft  Conta 

Advarttalng  Ratoa  on  Request 

Prkitadby 
•tarfc-Rath  Printing  ^^^ 

A  PubHahing  Co.  ^^ 

(Ihitarad  as  Sooond  Claaa  Matter. 
July  38i  IMT,  at  the  peat  offico  In 
San  Franoisoo,  Calif.,  under  the 
Act  of  March  S.  1M7.) 

Comrrlji^t  1946  by 
F.  W.  Dod^o  Corponttl(» 


Specifications  obtainable  from  the 
above  office. 


Customs  House.  Denver,  Colo.,  under 
Inv.  No.  A-70D1-A-1  for  sttspenalon 
clamps,  etc..  f.o.b.  shipping  point  and/ 
or  Earp,  Cailf..  and/or  polnta  In 
Arlsoaa. 

Specifications  obtainable  from  the 
above  office. 
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6/14/47 
Insulators,  Etc. 
Bide  Wanted 

COLORADO-BIG  THOMPSON 
PROJECT  Colorado.— Until  May  22. 
2  P.  M..  bids  win  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Inv.  No.  F-46,il7-A-l  for 
porcelain  strain  Insulators,  etc..  f.o.b. 
shipping  point  and/or  I»veland  and 
Granby,  Colo. 

Specifications  obtainable  from  the 
above  office. 


6/14/47  42 

Reinforcement  Bar»— Bids  Wanted 

COLORADO-BIG  THOMPSON 
PROJECT,  Colorado.— Until  May  21, 
2  P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Cus- 
toms House,  Denver.  Colo.,  under 
Inv.  F-46,435-A-l  for  reinforcement 
bars,  f.o.b.  shipping  point  and/or  Fort 

Collins.  Colo. 

Specifications  obtainable  from  the 
above  office. 
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5/15/47 

Pipe  and  Fittinga 

Bids  Wanted 

ST.  HELENA,  Calif..  Napa  Co.— 
Until  May  20,  8  P.  M.  bids  will  be 
received  by  the  City  of  St  Helena, 
K.  R.  Palmer,  city  clerk.  City  Hall, 
St.  Helena,  Calif.,  for  furnishing  12- 
inch  O.D.  dipped  and  wrapped  steel 
water  pipe  and  fittings. 

Specifications  obtainable  from  the 
office  of  City  Engineer  John  A. 
Mitchell,  1735  Spring  St  St  Helena, 
Calif. 
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5/15/47 

White  Traffio  Line  Paint 

Bida  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  May  23,  5  P.  M.  bids  will 
be  received  by  the  City  of  Sacra- 
mento, H.  G.  Denton,  City  Clerk.  City 
Hall.  Sacramento,  Calif.,  for  1000 
gals,  white  traffic  line  paint  ' 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 

6/16/47  •       48 

Pier   Noseo 

Low  and  Only  Bidders 

DAVIS  DAM  PROJECT.  Ariaont- 
Nevada.  Following  submitted  bids 
May  9  to  the  U.  S.  Bureau  of  Recla- 
mation. Customs  House,  Denver, 
Colo.,  under  Spec.  1779  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Kingman. 
(Louise),  Ariz.,  ten  (10)  turbine  draft 
tube  pier  noses  for  the  Davis  power 
plant,  Davis  Dam  Project,  Arizona- 
Nevada.  The  pier  noses  will  be  in- 
stalled by  the  government. 

Continental  Foundry  &  Machine 
Co.,  Pittsburgh,  Pa.,  |31,500;  ship  200 
days  or  less;  225,700  lbs.;  of  1%  10 
days.    No  equalization. 

Columbia  Steel  Co.,  San  Francisco, 
Calif.,  934,590;  ship  240  days;  120  net 
tons  from  Pittsburgh,  Pa.,  and  Con- 
tra Costa  County,  Calif.,;  f.ab.  desti- 
nation; terms  net  No  equalization 
offered   . 


RECORDED 
NOTICES 


BUILDING  PERMITS 


Applications 


8AN  FRANCI8CO 


6/16/47  .  •     42 

Peleo—Bids  Wanteds 

SXCHXjUBNTO.  Calif.,  Sacramento 
Co.— Until  May  20.  8  P.  M.,  bids  wUI 
be  received  by  the  Sacramento  Mu- 
nicipal Utility  Dlntrict,  James  E.  Mc- 
Caffrey, chief  engineer  and  general 
manafar.  59th  and  R  Sts.  .Sacra- 
mento, Calif.,  for  poles. 

Specifications  obtainable  from  the 
above  office. 
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6/15/47 

Liquid  Asphalt 

Bids  Wanted 

SACRAME^'TrO,  Calif.,  Sacramento 
Co. — Bids  will  be  received  by  the 
State  Purchasing  Agent,  Sacramento, 
Calif.,  for  liquid  cusphalt  as  follows: 

May  1ft 
QUO.  62232,  REQ.  62181: 

SO  tons  liquid  asphalt  type  RORC-5, 
vendor's  plant  near  Santa  Maria. 

May  20 
QUO.  62868,  REQ.  112207: 

Two  truck  and  trailer  ^loads  liquid 
asphalt  SC-8,  in  vendor's  spreading 
equipment  three  miles  south  of  Ra- 
mona  on  Lakeside  Highway. 
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ALTER  MARKET,  $3500;  8th  and 
Market  Sts ;  owner,  J  M  Long  A  Co, 
1179  Market  St;  builder,  Frederick 
Hoffman,  15  Sussex. 

DWELLINGS  (1 -story,  frame)  (6), 
$7800  each;  E  42nd  Ave  400,  426, 
450,  475,  500  and  525  S  Quintara; 
owner  and  builder,  Superior  Build- 
ing CD,  1426  Noriega. 
!  ALTER  DWELLING,  $800;  1546  Mc- 
Kinnon ;  owner,  George  Schneider, 
1660  Revere;  builder,  Samuel  Han- 
sen, 1660  Revere. 

FOUNDATION  for  CHURCH.  $2500; 
W  39th  Ave  200  N  Lawton ;  owner. 
Archbishop  of  San  Francisco,  1100 
Franklin  St;  builder,  H  Pzlnkand. 
667  36th  Ave. 

ALTER  GARAGE,  $4000;  160  Ist  St; 
owner,  Barrett  c;arage,  Inc,  prem; 
builder,  Barrett  A  Hilp,  ftl8  Har- 
rison  St 

ALTER  STORE,  $1760;  NE  comer 
Stockton  St  and  Grant  Ave;  own- 
er, Alice  Phelan  Sullivan  Corp, 
Phelan  Bldg;  builder,  Thomas  M 
Jones,  15  Guerrero  St 

ALTER  BUILDING,  $1000;  1739  Fill- 
more St;  owner.  Levin  A  Kalisky. 
2666  Mission  St;  builder.  Empire 
Construction  Co,  344  Harriet  St 

ALTER  FLATS,  $660;  8440-42  19th 
St;  owner,  B  Hagaik,  prem;  builder, 
Edward  H  Bourdler.  862  Hamp- 
shire St 


6/15/4T 

Fortiiizer— BIda  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
May  23,  3  P.  M,  bida  will  be  received 
by  the  Purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall,  San  Francisco, 
Calif.,  under  Bid  No.  3942  for  fur- 
nishing and  delivering  approx.  8000 
cu.  yds.  cow  manure  for  Recreation 
Dept  during  the  fiscal  year  1947- 
1948 

SpecificaUona  obUlnable  from  the 
above  office. 


FOUNDATION  FOR  SCHOOLv  ftKXN); 
E  40th  Ave  250  N  Lawton ;  owner. 
Archbishop  of  San  Franoiaco.  1100 
Franklin  St;  builder,  H  Zhikand, 
667   S8th  Ave. 

DWELLIN€1S  (l-story.  frame)  (S). 
$7000  each;  E  SSth  Ave  200,  276  N 
Ulloa ;  owner.  Atlas  Realty  Co,  1600 
Judah  St;  builder.  Pacific  Coast 
Construction  Co,  1500  Judah  St 

ALTSR  HOTEL,  $9682;  NB  comer 
California  and  Mason  Sts;  owner. 
Fairmont  Hotel  Co,  c/o  contractor; 
builder.  Jacks  A  Irvine,  620  Market 

ALTER  APARTMENTS,  $2000;  690 
Sutter  St;  owner,  Sam  Wold.  1840 
Turk  St;  day  work. 

ALTER  RESTAURANT.  $1450;  6ft4 
Geary  St;  owner.  (Thrla  Maroolaa, 
premises;  builder.  Wellnita  A  De 
Narde,  314  6th  St 

BUILDING  (1-story,  claas  C,  auto 
lubricaUng),  $6000;  B  Bartlett  50 
N  Army ;  owner,  Jess  Lanning.  8030 
Mission  St;  builder.  Endurance 
Metal  Products,  7490  Mission  St 
Colma,  Calif. 

ALTER  DWELLING,  $760;  364  Day 
St ;  owner,  F  Gibson,  prem ;  builder, 
Hanson  Bros.  5840  Mission. 

ERECT  ELEC  SIGN,  $950;  SW  cor 
Powell  A  O'Farrell;  owner,  Tose- 
mlte  Beverage  Co,  prem;  builder. 
Elec  Prod   Corp,  9iO  narrison    St. 

DWELLINGS,  2-8tory  (1-fam)  (•) 
$8500  each;  S  Rockaway  Ave;  508 
ft  463  ft  423  ft  888  ft  843  ft  and 
303  ft  W  Rockwood  Court;  owner 
and  builder,  E  Vtgnatl  A  F  Frank, 
4645  Mission  St. 

ALTER  RESTAURANT.  $19,462;  322 
Mason;  owner,  Dan  Yurlin,  c/o  con- 
tractor; builder,  Fred  S  Campbell 
Co,  1268   Mission. 

RETAINING  WALL,  $2000;  29  Na- 
pier Lane;  owner.  M  M  Rubin.  29 
Napier  Lane;  day  work. 

ALTER  CLUB.  $29,000;  California 
A  Mason  St;  owner,  Pacific-Union 
Club,  prem;  builder,  Swinerton  A 
Walberg,  225  Bush  St;  architect 
Lewis  P  Hobart,  526  Market. 

ALTER  DWELLING,  $1000;  594  Clip- 
per   Street;    owner,    Sam    Thomsen. 
prem;    builder,    Hanson    Bros,   6840 
Mission. 

ERECT  1 -story  frame  DWELLINGS 
(8)  $6000  each ;  W  41st  Ave,  100  ft, 
125  ft  150  ft  176  ft,  200  ft,  226  ft, 
250  ft  A  275i  ft  S  Rivera;  owner. 
Atlas  Realty  Co,  1500  Judah ;  bulki- 
er Pac  Coast  Const  Co,  1500  Judah. 

ERECT  ELBC  SIGN,  $700;  2862  Mis- 
sion St;  owner,  Ahlbach  A  Mayer, 
prem;  builder,  Elec  Prod  Corp,  910 
Harrison. 

ALT  FLATS,  $750;  4349  18th  St;  own- 
er Mrs  (Joering,  prem;  builder, 
Carl  Arthur  Frandsen,  140  2nd  Ave. 

ALTER  DWELLING,  $600;  760  For- 
ster  St;  owner  and  builder,  John 
Mlckelsen  prem. 

2 -STORY  FRAME  DWELLING  (1- 
fam)  $11,000;  N  Las  Palmas  Dr. 
232.9  ft  E  Globe  Alley;  owner,  A 
Winston,  3759  Fillmore;  builder,  R 
N    Ortega,    Burllngame. 

ALTER  DWELLING,  $2000 ;  848  86th 
Ave;  owner,  Harvey  Kaplow,  c/o 
contractor;  builder.  Ira  W  Cobum 
2048  Market  St 

ALTER  DWELLING,  $1475 ;  4062  21st 
St ;  owner,  L  Wlckersheimer,  prem  ; 
builder,  McGahey  A  Olson,  501 
Douglas. 

ALTER  Bank.  $32,000;  490-66  Colum- 
bus Ave;  owner,  American  Trust 
Co,  464  Calif;  builder.  Swinerton  A 
Walberg,  226  Bush  St 

ALTER  FLATS,  $1600;  862  Moultrie; 
owner,  H  Kohler,  prem;  day  work. 

ERECT  ELEC  SIGN,  $600;  1929  Irv- 
ing St;  owner,  Jackson's,  1929  Irv- 
ing; builder,  Elec  Prod  Corp,  910 
Harrison   St. 

ALTER  DWELLING,  $1000;  2110-86 
th  Ave;/  owner,  Ed  Henck,  prem; 
day  work. 

ALTER  APTS,  $850;  1270  Guerrero; 
ownor.  and  builder,  J  Raffo,  prem. 


ALTER  SAUBAOB  rACTORT,  $800; 

428  Pacific  Ave;  owner.  Kim  Wak 
Sausage  Factory^  builder.  Frank 
Yick,  670  Waahlncion. 
ALTER  APTS,  $600;  21»1  PUm  St; 
owner,  K  Nakamlahi.  1188  Polk  St; 
day   work. 


BUILDING  PERMITS 


Granted 


8AN   FRANCISCO 


BUILDING  (1-story,  frame).  fftSOO; 
W  Chenery  275  ft  S  80th  St ;  owner, 
R  Jenkins,  S2  Chenery  St;  contrac- 
tor, A  Midlle. 

BUILDINGS  (l-story.  frame)  (8), 
$6000  each;  E  Una  Head  St  200. 
225,  250  S  Shields;  owner.  Atlas 
Realty  Co.  1600  Judah  St ;  contrac- 
tor. Pacific  Coast  Construction  Co. 

SERVICE     STATION,     $4880;     area 

.  bounded  by  Worchester,  Randolph 
and  Chester  Sts;  owner.  Bernard 
W  Dooley,  860  ftth  Ave;  oontiv* 
tor,  John  Munson. 

BUILDING  (l-story,  frame),  $8000; 
W  side  of  39th  Ave  126  ft  S  Klri(- 
ham;  owner,  T  A  Scott;  contractor. 
G  E  Carlson  Co. 

REMOVE  GARAGE  DOOR,  ETC., 
$1500 ;  3574  San  Bruno  Ave ;  owner, 
Zouzounia  Bros,  lessee,  341  Wilde 
Ave;  contractor,  R  H  Kimball. 

REPLACE  GIRDER,  $600;  2246  Mis- 
sion St;  owner,  Waxman  Furni- 
ture Co,  premises ;  contractor,  John 
N  Janson. 

REPAIR  FIRE  DAMAGE,  $2000 ;  1611 
Golden  Gate  Ave;  owner,  A  Don- 
ner,  c/o  contractor;  contractor,  Ira 
W  Cobum,  2048  Market  St 

REPAIR  FIRE  DAMAGE.  $5000;  867 
Presidio  Ave;  owner,  M  Stalling, 
c/o  contractor;  contractor,  Ira  W 
Cobum,  2048  Market  St 

REPAIR  FIRE  DAMAGE,  $948;  2546 
San  Bruno  Ave;  owner.  Mrs  Bon- 
nealr,  c/o  contractor;  contractor. 
Ira  W  Cobum,  2048  Market  St 

REMOVE  PARTITIONS  and  REAR- 
RANGE, $988;  1901  McAllister  St; 
owner  and  builder,  Donnelly  Roof- 
ing Co,  662  Fulton  St 

REPAIR  FIRE  DAMAGE,  $868;  8179 
23rd  St;  owner,  A  Geraghty,  c/o 
contractor;  contractor,  Ira  W  Co- 
bum,  2048  Market  St. 

BUILDINGS  (l-story,  frame)  (8), 
$6600  each;  NW  line  Parque  Dr 
845.2,  266.7,  381.7  N  Geneva  Ave; 
owner  and  builder,  Dahlstrom  A 
Palvey,  359  Byxbee  St 

REMODEL  OFFICES  (7th,  8th  and 
9th  floors),  $77,000;  116  New  Mont- 
gomery St;  owner.  General  Mills. 
Inc  (Sperry  Flour  Division),  c/o 
contractor;  contractor.  J  A  Taasi, 
666  Mission  St 

ENLARGE   ELEVATOR   SHAFT. 


$1750;  22nd  and  Iowa  Sta;  ownar. 
Tubbs  Cordage  Co.  prom;  oontnuc- 
tor,  Larsen  A  Larson. 

BUILDING  (l-story.  framo).  $4800; 
W  side  Vernon  27ft  S  Randolph; 
owner  and  builder,  Walter  P  Mc- 
Cauley. 

8  ROOMS  ABOVE  BASEMENT  (2). 
$2000  each;  401-408  and  407-400 
Douglas  St;  owner  and  builder,  L 
Brlendson,  400  Douglas  St 

PARTITION  FLATS,  $1800;  229-227 
18th  Ave ;  owner,  John  Ely,  229  18th 
Ave ;  contractor,  B  F  Dean. 

JREMOVE  and  lUBPLACE  GLASS 
BLOC,  $500;  800  Eucalyptus;  own- 
er, Rudolph  B  Epstein,  premises  ^ 
contractor,  Beatty  Waterproofing 
Co. 

MEZZANINE  FLOOR,  STAIRS,  etc.. 
$1800;  665  Harrison  St;  owner.  Otto 
R  and  F  W  Schrader,  1247  Harri- 
son St ;  contractor.  Acme  Carpenter 
A  Cabinet  Co. 


MAY  IS,  1»47 

PENTHOUSE,  $2000:  701-8  Ansa  St; 
owner  and  builder.  George  and  Kay 
Gara,  703  Anza  St 

BUILDING.  2-story  frame,  $8348; 
S  Burlwood  Drive  163  W  Lulu  Al- 
ley; owner  and  builder,  Howard 
B  Nilsen,  126  Melrose  Ave. 


Wholesale -Retail 

KILN  DRIED 

PONDEROSA  PINE 

Newsom  &  Bechtel, 
Inc. 

5760  Shellmoand  StrMt 
EmeryviUtt  8,  CiJif. 

Phene  OLympIo  8872 


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .  .  Any  Place 
Home  field  20  minutes 
from   downtown    S.    F. 

S.  F.  lAY  AIRPORT 

One   Mile   Esit  of   Sen    Rsfael 

on  Richmond-Ssn  Rafsd  Ferry 

Highway. 

Phone:  San  Rafael  474S 
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5/14/47 

Susponalon  Clampo.  Eto. 

Bida  Wanted 

DAVIS  DAM.  Arizona.— Until  May 
23.  2  P.  M.  bids  will  be  received  by 
the    U.    S.    Bureau    of    Reclamation, 


~T 


-MEMO 


BY    MVLLINS 


^   BETTER    KITCHENS 


at   LOWER  COSTS 
for     BUILDERS 


CABINET  SINKS 

WALL  CABINETS 

FLOOR  CABINETS 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNderhiU  2727 


Even  a  Child 
Can  Open  Them! 

[STRAND-STEEL  OVERHEAD-TYPE 

GARAGE  DOORS 


XeS,  these  new  Strand -Steel 
Overhead  garage  doors  are  so 
•ample  to  operate  diat  a  mere 
chOd  can  handle  them.  At  a 
finger's  command  these  mod- 
em  overhead  doors  open  and 
rise  gracefully  and  smoothly. . . 
lowering  with  like  precision. 
Although  constructed  of  steel 
for  strength  and  endurance, 
Strand-Steel  Orerhead'Type  doors  are  perfectly  balanced  to 
permit  easy  opening  and  dosing.  Ready  now  for  immediate 
installation,  these  garage  doors  are  always  out  of  the  way, 
protecting  your  car  from  fender  knocks  so  often  received 
from  swinging  doora.  For  additional  information  regarding 
fhe  Strand -Sted  Oreriiead  garage  door,  call  your  local 
P.  C  A.  office  or  mail  the  coupon  below. 


CONTAa  TIH  MAtnV  fCA 
SAN  niANasco 


Kl 
OAKiAND 


X-I4U 


nissMO 

sisao  siTMi 

Pkeee  4-1 
SACaAMBNTO 

Pe«< 


MAIL  COUPON    NOWl 

Pedic  CoeM  Awt»ut,  lac. 

4ea  Alebeeu  Soeet.  Sea  Prancitco,  Celiforaia 

WllkoM  oblicMMW  pl<M«(«f><lm«ri>mplr(«infofmi- 
rl  OvcrHcsd'Trpc  atntt  6oori. 


STOOCTOM 
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Pacific  Coast 

Aggregates,  Inc 
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DAILY    PACIFIC     BUILDER 


FRIDAY.  MAY  16.  1947 


I 


BUILDING,  l-8tory  frame,  |9000-  0 
Jooat  Ave  200  E  Detroit  St;  owner 
and  builder,  Kdwin  L.  Elllnsrson, 
126  Granville  Way. 

ALTER  front.  «82S;  993  Market  St; 
owner,  C  E  Pohl  and  Geo  Biarka, 
80  Kearny  St;  contractor,  Jlacka  A 
Irvine. 


ADD  ©th  floor  (2nd  unit)  f  100,000; 
NW  Cor  Stockton  and  O'Farrell ; 
owner,  Provident  Securities,  San 
Francisco ;  contractor,  Dinwiddle 
Conatr  Co;  architect  and  engineer, 
W  P  Day. 

SIGN,  electric.  |800:  783  Market  St; 
owner.  Hale  Bros,  prem ;  contrac- 
tor.  Electrical    Prod    Corp. 


PASSENGER  STATION  (Southern 
Pacific  Co.),  146,000;  Zone  F,  South 
San  Francisco;  x>wner  and  builder. 
Southern  Pacific  Co,  65  Market  St, 
San  Francisco. 

BUIUDINO  (21x22  ft  office),  |2000; 
Bayshore  and  Butler  Rd;  owner 
and  builder.  Empire  Advertising  Co, 
Bayshore  and  Butler  Rd. 

STUCCO  (3  sides  and  put  In  new 
underpltining  under  kitchen),  JIOOO; 
221  A  St;  owner,  O  Perugi,  prem; 
builder,  F  ComicclnL 

ALTER  (porch,  replace  stairs  and 
remodel  kitchen).  $1500;  455  Baden 
Ave;  owner  and  builder,  Mrs  O 
Harbettl,  premises. 
I  DWELLING,    94900;    841    1st    Lane; 


American  Roofing  A  Modernization 
Co,  806  Both  St,  Oakland. 

ALTERATIONS,  $1500;  162  Berkeley 
Square;  owner,  Joseph  W  Harris, 
415  15th  St,  Oakland ;  builder,  Gaba 
A  Dames.  1404  Franklin  St,  Oak- 
land; plans  by  Wm  Young. 

DWELLING  (6-room).  flO.OOO;  11B2 
Keith;  owner  and  builder,  Stanley 
L  Lence,   1819  Ward. 

GARAGE,  $600;  1314  Peralta;  ovirner 
and  builder,  Hugh  Van  Bengen.  1314 
Peralta. 


SAN  JOSE 


ALTER    dwelling,    $1000;    806   Felton  r^^^^;r;;^^'bi7i,der;  Demltre  Petroff. 
St;  owner,  Geo  O'Connor;  contrac-       33^  j^j,road  Ave. 


tor,  Americcm  Constr  Co, 
ItEMOVE    partitions    and    construct 
new  walls,   $3000;  2482  Sacramento 
iut;    owner,    Frank    Davidson,    2225 
Fillmore;   contractor,  Geo   T  Rob- 
inson. 
fcTORE    Addn,    $1000;    2330    Mission; 
owner,   L  Kahn,  prem;    contractor, 
Geo  T   Robinson. 
DWELLING,    l-story    frame,    $6500; 
W  Vernon  279  S  Randolph;   owner 
and    builder,    Walter    P   McCauley, 
4933  17th  St. 
DWELLINGS,   five  1 -story   fr,   $7500 
each ;  N  Canyon  Drive  168,  208,  248, 
288   and    328   W    South    Hill    Blvd; 
owner,   Consolidated   Cos,   Inc.   2000 
Evans  Ave;  contractor,  E  J  Turre 
&  Co;  architect,   EMward   F  Gla.ss. 
RELOCATE    bathrooms,    $1000;    1422 
South    Van    Ness   Ave;    owner  and 
contractor,   Carl   Storm,    premises. 
BUILDINGS,    four   two-stOry   frame, 
$13,800  each;  W  30th  Ave  100,   125, 
250  and  225  S  Cabrillo;   owner  and 
builder,   I'heo  G   Meyer   and   Sons, 
200  Quint  S%. 
REMOVE   floor  and   concrete,   $1000; 
3497  Mission   St;  owner,  Mrs  M   W 
Gilmore,    prem ;    contractor,    W    R 
Josey. 
GROUND   Slab,    $600;    350   E   2nd   St 
on  Natoma  Street;   owner,  Barrett 
Garages,  Inc,  150  1st  St ;  contractor 
Barrett  &  Hllp,  910  Harrison   St. 
UNDERPIN    west    wall,    $800;     2549 
Ocean    Ave;    owner,    Wm    S    and 
Helen    Middleton,    2679    17th    Ave; 
contt-actor,   Carrico   &  Gautier. 
ADD  RUMPUS  Room  in  garage,  $1,- 
000;  2110  36th  Ave;  owner  and  con- 
tractor,   Ed    Henck,    2110   36th    St. 
CONCRETE  slab  and  move  curb,  $1,- 
750;  NE  Cor  Stockton  and   Market 
Sis;  owner,  Allice  P  Sullivan  Corp, 
Pbelan    Bldg;    contractor,    Thomas 
M  Jones. 


ADD  TO  DWELLING  (18at20  ft), 
$2000;  229  C  St;  owner  and  builder, 
L  F  Gil,  premises. 


DALY  CITY 


BUILDING  (2-8tory  and  basement, 
frame,  2  stores  and  4  apartments), 
$18,000;  NW  comer  Mission  St  and 
Westlake  Ave;  owner  and  builder. 
Sterling  Building  Co,  235  Arch  St, 
San  Francisco. 

REMODEL  STORE  FRONT,  $3200; 
6189  Mission  St;  owner,  Edward 
Garibaldi,  prem;  builder,  A  Midile, 
954  Brunswick  St 

DWELLINGS  (5-room)  (4),  $5000 
«ach;  Lot  36,  Block  14,  Hlllcrest 
Tract;  Lot  39,  Block  13,  Hlllcrest 
Tract;  Lots  10  and  11,  Block  16, 
Vista  Grande  Tract;  owner  and 
builder.  Sterling  Building  Co,  235 
Arch  St,  San  Francisco. 

SANTA   CLARA  COUNTY 


OAKLAND 


ALTER,  $3.'i00 ;  919  Stanford  Avenue ; 
owner  and  contractor,  Olympic 
Press,  Inc,  5823  Occidental  St 

ALTERATIONS,    $600;    5914    MacAr- 


DWELLING,  $10,000;  Lot  19,  Knoll 
Dr,  Summerhlll  248;  owner,  Chas 
Perslng;  builder,  William  A  Bur- 
rows. 

DWELLING,  17000;  Lot  7,  west  side 
Boynton  Ave;  owner  and  builder, 
George  Azevedo,  Route  1,  Box  265, 
Sna  Jose. 

DWELLING,  $6000;  Lot  16,  CarmeUta 
Ave,  Baywood  Park;  owner,  A  Ry- 
land;  builder,  Carl  Lindholm  Jr. 

DWELLING,  $6000;  off  Phillips; 
owner  and  builder,  L  C  Payton,  166 
Clayton  St,  Sam  Jose. 

DWELLINGS  (14).  5  at  $5000  each; 
9  at  $6000  each;  Lots  5  to  18.  in- 
clusive, and  Lots  (il  to  55,  inclusive, 
Butte  Ave,  Camino  Alta;  owner 
and  builder,  Richmond-Lowell,  P  O 
Box  401,  Santa  Clara. 

DWELLING,  $7500;  Lot  1,  Pamela 
Way,  Saratoga;  owner  and  builder, 
Carleton  ft  Waite,  1972  The  Ala- 
meda, San  Jose. 


BERKELEY 


thur;    owner.     Max     von    Wronakl.  1 

prem ;   contractor,  E .  A   Robey   and  \     »90     Santa     Barbara     Rd ;      owner, 

Bon.  4622  B5  14th  St.  I.  ;  dealer,  C  "W  Knights;  Bendlx. 

ALTKR   and    addn,   $1280.    37S1    Un- 1     904   Keeler;    owner,    Lewis   Taylor; 
wood    Ave;    owner   and    builder.    H    dealer,    C    W    Knights;    wash    basin; 


RESIDENCE,   $7500;    407  N   21at   St; 
owner  and  builder,  Clara  Glampoali. 
RESIDENCE,    $7250;    211    Eleveland ; 
owner  and  builder,  Henrietta  Foss- 
berg. 
ALTER    BUILDING,    $27,610;    74     N 
1st    St;    owner,   S    J    Abstract    Co, 
premises;    builder,    O   E   Anderson, 
399  Menker  Ave,  San  Jose. 
ALTER  RESIDENCE,  $800;  727  E  St 
John ;  owner,  Mrs  La  Speckt,  prem ; 
builder,  C  C  Petersen,  465  N  4th  St, 
San  Jose. 

ALTER     RESIDENC3E,     $1500;      690 
MUler;    owner,    Dr    Wilson,    prem; 
builder,  B  A  Hathaway  &  Co,  1275 
Glen  Eyrie  Ave,  San  Jose. 
RESIDENCE,  $6250;  1586  E  St  James 
St;    owner,    C    Marsalo,    premises; 
builder,  J  Haanstra. 
RESIDENCE,  $7500;    409   N  2l8t   St; 
owner    and     builder,    Clara    Glam- 
poali. 
BUILDING     (accessory),     $600;     601 
Vine  St;  owner  and  builder,  Rossi 
H  Oterl,  premises. 
ALTER  RESIDENCE,    $1000;    318    N 
11th  St;  owner,  M  C  McMlnn,  prem; 
builder,  Anderson  Pest  Control  Co. 
ALTER     RESIDENCE      (2 -family), 
$1200;    992   University  Ave;    owner, 
Susan  Locke,  prem;  builder.  Acme 
Builders. 
ALTER  RESIDENCE,  $1500;  688  Mil- 
ler   St ;    ovimer,    Dr    Wilson,    prem ; 
builder,  E  A  Hathaway  &  Co,  1276 
Glen  Eyrie  Ave,  San  Jose. 
ALTER     RESIDENC:E      (2  -  family), 
$4000;  475  N  Ist  St;  owner,  F  Lyne, 
prem ;    builder,   W   O    Furtwengler, 
Route  5,  Box  261 -C,  San  Jose. 
ALTER     RESIDENCE,     $2000;      1186 
Bruce;  owner  and  builder,  E  Und- 
strom,  premises. 
ALTER      RESIDENCE,      $1000;      625 
Spruce;  owner,  C  Balda,  premises; 
builder,  Charles  Kelly,  984  S  6th  St, 
San  Jose. 

ALTER  RESIDENCE,  $500 ;  908  Vine 
St;  owner  and  builder,  Stephen 
Sclotlno,  premises. 
RESIDENCE.  $7500;  405  N  21st  St; 
owner  and  builder,  Clara  Glam- 
poali. 
RESIDENCE,  $5000 ;  783  Willow  Glen 
Way ;  owner  and  builder,  A  Matule- 
wicx.  * 


ALTER  RESIDENCE,  f«0O;  840  W 
San  Carlos;  owner,  Mrs  H  Davis, 
premises ;  builder,  Anderson  Pe«t 
Control  Co. 

RESIDENCE,  $8100;  267  N  84th  St; 
owner,  A  J  Machado ;  builder,  Floyd 
McNabb,  48  Lester  Ave,  San  Jose. 

RESIDENCE,  $9600;  1278  Roycott 
Way;  owner,  B  G  Oliver;  builder, 
F  L  Forsyth,  1181  Pine  Ave,  San 
Jose.        • 

BUILDING  (tnduBtrlal),  $1000  r  780 
Spring;  owner  and  builder,  San 
Jose  Water  Works. 

ALTER  RESIDENCE  (multi-family), 
$2000;  2065  Alameda  Way;  owner, 
E  C  Taylor,  precises;  builder,  A  E 
Haggard,  P  O  Box  306,  San  Jose. 


Completion  Notices 


MARIN  COUNTY 


Recorded  Accepted 

May  12,  1947 — Corte  Madera.  Donald 
J  Lord  to  J  D  O'Connor  Construc- 
tion Co _...May  12,  1947 

May  18,  1947 — Paradise  Cove.  Dean 
S  and  Doris  Jennings  to  Oua 
Freld..„ _ May  12,  1947 

May  13,  1947— San  Rafael.  North 
Bay  Builders  to  whom  it  may 
concern May   18,   1947 

May  18,  1947 — Greenbrae  Subdivi- 
sion. Schultz  Co  to  whom  it  may 
concern JMay   9,   1947 

SAN  MATEO  COUNTY 


Recorded  Accepted 

^ay  14,  1947— Lots  6  and  7,  Block 
13,  Dumbarton  Acres.  James  T 
Emonot,  et  al,  to  whom  it  may 
concern „ '..May   12,   1947 

My  14,  1947— Lot  12  and  ptn  Lot  18, 
Block  7,  Kensington  Square.  Jo- 
seph Follettie,  et  al,  to  Cattlch 
Bros  A  Stevenson .May  14,  1947 

May  14.  1947— Lots  11,  12  and  18, 
Block  507,  Highlands  of  Emerald 
Lake.  E  J  Chasseur,  et  al,  to 
Ward   Tucker -.May  12i,  1947 

May  14,  1947— SW  110  ft  Lot  6, 
Block  7,  Menlo  Oaks.  Norboume 
L  Shrader,  et  al,  to  Percy  Da 
Mant May  12,  1947 

May  14,  1947— Lot  2,  Block  2;  Lots 


2.  S  and  8.  Block  8.  Laurel  HUla. 
H  H  MacDonald  to  whom  It  may 
concern May  11,  1947 

May  18,  1947— Lot  18,  Block  28,  San 
Mateo  Terrac«  No  7.  Frederick  R 
Heward  to  Hardlman  Construe- 
Uon  Co May  10,  1947 

May  13,  1947— Lots  16  and  21,  Block 
4,  Dore  A  Cavanaugh  Subdlvislan. 
Bayvlew  Development  Co  to  John 
H  Dore May  13,  1»47 

May  13,  1947— Lot  28.  Block  24,  New- 
bridge Park.  Donald  A  Morrill  to 
Bell  Construction  Co Jiay  8,  1947 

May  13.  1947— Lot  147,  The  Wlllowis. 
Floyd  Lowe,  et  al,  to  Barrett  A 
Hllp. May  9.  1947 

May  IS,  1947— Lot  16,  Block  21,  Oak 
P>ark  Subdivision,  San  Carlo*. 
Dolores  M  Merrill  to  whom  it 
may  concern _. May  13,  1947 

May  18,  1947— SW  ^  Lot  19.  Block 
6,    Town   of    Beresford.    John    P 

Bigot  to  Hays  A  McLellan 

~ May  10,  1947 

May  13,  1947— S  H  I^t  %  Bk>ok  T. 


MASTER    PORTABLE 
Cis-Electric  Generator  Pints 


SiiM  SOD  ie 

17,000 

WaHs.   Alt* 

C«n«rol 

FloodligkH. 
Writ*  far 
Cotalof 
N*.  11 9. 


Big  3— «er  G«» 
•rvHoN,  To*l 
Oparation  a(i4 
concrsl*  vibrci- 
lion.  Writ*  for 
Catal««No.M/. 


ROBERT  M.  TAYLOR  CO. 

735  Treef  Ave.,  Sen  Francisco  10 
Phone:    Mission  0787 


O'NEII.1.  LUMBER  GO. 

Distributors  of  West'  Coast  Forest  Products 
16  California  Street  -  San  Francisco  •  GArfield  9110 


1995'Bvmni  Avo. 
Saa  Franciaco,  Calif. 
Pfcona:  GArfiald  9110 


...YARD.S    AT... 

739   County   Road 

San   Carloa,   Calif. 

Pho<u-:   San   Carloa   204 1  M 


907  Bonanza    Road 

Laa  Vcgaa,   Navada 

Phoitt:   Lai  Vagaa  1M4 


'Fnr  a  Square  DcM  Call  O'Sriir 


K  Draper,  premises. 
DWELLING,    l-story    5-room.    $5950; 
5091  Dublin  Ave;  owner  and  build- 
er, Harold   C   Boyd,   5819   Avenal. 
ALTERATIONS,    |2.'>o(J:    1697  7th    St; 
owner,    A    Long,    prem  •    contractor, 
.Toe   Dupree,   1616   13th    St. 
ALTER,    1750;    822    Washington    St; 
-   owner   and    contractor.    M   Zefanel, 

822  Washington  St. 
REPAIRS,    »700;    3896    Whittle    Ave; 
owner.    Mrs    Elnstedt.    prem;    con- 
tractor. Termite  Inspection  Bureau, 
?041    Unlvernlty    Ave. 
DWELIJNO,    l-story    4-room,    $6480 ; 
8025    Greenly     Drive;     owner    and 
builder,   Chas   Relschach,   2100   41  Ht 
Avenue. 
DWELLING.    l-8tory    4-room,    |6480; 
8033    Groenley    Drive;     owner    and 
•      builder,  Chas  B   Relschel,  2100  4l8t 
Aven\ie 
REPAIRS.    $600;    3160    Maxwell   Ave; 
owner.   V  Shiltz,   prem ;   contractor, 
S  S  Heaton.  2339  E  19th  St. 
ADDN,    $900;    9109   B    Street:    owner 
and  builder.   L  &  J  Mangini,  prem. 
DWELLINGS,  two  l-story  5-rm.  $7,- 
500    each;    3449-3451    Enclna    Ave; 
owner.  A  A  Thiel  Roalty.  9774  Mtn 
Blvd ;     contractor.    Gleiin     Bunker. 
3441    Enclna    Ave. 
ADDN,  $4000;   2754  Park   Blvd;  own- 
er    and     builder,     Shirley     Harder, 
2754   Park  Blvd. 

80UTH   8AN   TRANCISCO 

BUILDING  (lead  factory,  24x60  ft.). 
$3000;  158  8  Linden  Ave;  owner 
and  builder.  Atlas  Lead  Co,  158  S 
Linden   Are^ 

BUILJMNG  (storag*  and  manufac- 
turing), 1122.800;  8  Unden  Ave; 
owner  and  builder,  E  I  duPont  De 
Nemours  Co,  S  Linden  Ave. 

DWELLING,  $8000;  117  Arroyo  Dr, 
Burl-Burl  Subdivision;  owner  and 
builder,  Buri-Burt  Homes,  Inc,  P  O 
Box  186,  South  San  Francisco. 

REMODEL  and  ALTER  (front  and 
Interior),  $6000;  415  Grand  Ave; 
owner.  Fraternal  Hall  Association, 
premises;  builder,  J  Millett,  100 
Citrus  Ava. 


shower. 

2834  Rose;  owner,  Balster;  dealer, 
W  A  Boban ;  water  closet ;  wash 
basin ;  shower. 

2240  Prince;  owner,  Dennis;  dealer, 
M  J  Schmidt;  water  closet;  wash 
t>asln ;   bath  tub. 


BERKELEY 


DWELLING  (5-room),  $8300;  2410 
Browning;  owner,  Melvin  Sousa, 
2716  Wallace;  builder,  J  P  SUva, 
870  46th  St,  Oakland. 

ALTERATIONS,  $780;  2447  Edwards; 
owner.   Jack   Beck,   prem;   builder. 


LIGHTING 

R«c*t«*d  Ace*iif  UghtlKg  Uiilft 

ARCHITECTURAL 

THEATRICAL 

PHOTOGRAPHIC 
MtumtaetHf^i  LecoHy — InnwecfJafc 

0«l/v«ry 

ASSOCIATED  LIOHTINO  SERVICE 

4M  iryaat  St.  San  Pronclsce 

iXbroek  47U 


QUIET  OFFICES 
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Vnt-Tia 

Acoufticol    TM« 
Shuihes    NOISE 

Offices,  school  auditoriums,  stu* 
dios  and  other  places  where 
control  of  sound  is  a  factor, 
throughout  America  are  finished 
with  Fir-Tcx  Acoustical  Panel- 
ing. Noisf  is  absorbed,  efficicnor 
is  increase  1,  comfort  is  enjoyea. 
For  the  pric^  of  insulation  alone, 
you  secure  insulation,  acoustical 
correction,  and  charming  inter* 
ior  finish.  Ask  us  for  suggestions 
fltf)4  estimates. 


CRAMER     CO. 

34S  VERMONT  STREET 
MARKET  0411 
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AIISTON  FeUisg  Getes  . . . 
lep-hwng  contlrvction  uilng 
ball-b«aring  hangars  in  box 
lyp*  trock,  cocnbin«d  with 
clo»*-tpae*d  hvovy  «pr!ng- 
it«*l  th«»r(,  aifwr** 
RnQCf -Op  operation 
ond  maximwm  l!f« 
with  minlmwm  fnoin- 
ten  one*. 


Melal  Products 


FOLDING  GATES 

for  use  in  Service  Stations,  Garages,  Ware- 
houses, or  wherever  large  openings  must  be 
closed  economically. 

ARISTON  Folding  Gates  are  constructed  of 
heavy  steel  throughout  with  oversize  steel 
rivets.  Wide  mote-type  channel  removable 
tracks  fold  up  for  clear  opening . . .  sunken  or 
cast-in-floor  type  also  are  obtainable.  Stock 
parts  assure  speedy  delivery... easily  erect- 
ed by  your  workmen  or  our  mechanics. 

Almost  any  sis*  opening  may  b«  olosad  with  ARISTON 
Folding  Gatas.  Tha  Ratail  Cantar  Gsraga,  Oakland.  Cali- 
fornia, illustratad  . . .  Barratt  A  Hilp,  Contraotora;  Illieon 
A  King,  Enginaera. 

For  compUta  information,  writ*  or  phon* . . . 


Michel  &  Pf eifer  Iron  Works,  Inc. 

KENNETH  OPII,  Maaavr  M/*c.  aad  Oraammatol  DirtJ^a 
Tanth  and  Harrison  Straats.  San  Franciaco  3,  California 
Talaphona  MArkat  S966 


FRIDAY,  MAY  16.  1947 


Tract  600,  Friendly  A.or«a.  Sd- 
wmrd  D  Martin,  et  al.  to  whom  it 
BMJ  concern May  12,  1»47 

Hay  IS,  1M7— Lot  «,  Block  7,  Sun- 
••t  Highlands.  W  A  Gould,  to 
Gould  Construction  Co..May  13,  1W7 

May  13,  1947— Lots  21  and  22,  Blocic 
«,  Tract  646,  Lomita  HUla.  Sher- 
wood Roman,  et  al,  to  whom  it 
may  concern Jday  13,  1M7 

May  18,  1947— Lot  10,  Elm  Court, 
South  San  Franciaco.  J  A  Johan- 
sen  to  whom  it  may  concern. 


DAILY    PACIFIC    BUILDER 


PAGE  7 


ay  12,  1947 

May  18,  1947— SB  %  Lot  7.  Block 
SIA,  Town  of  San  Carlos.  J  O 
LeFur;gey  to  whom  it  may  con- 
cern  Jiay  10,  1947 

May  18,  1947— NW  H  Lot  7,  Block 
81A.  Town  of  San  Carloa.  Richard 

J  BJorman  to  J  O  LeFurgey 

.—..... „„_...May   10    1947 

May  12,  1947— Ptia  Lot  57,  Subdivi- 
alon  of  Polhemus  Tract  Bella 
Haven  Realty  Co  to  whom  it  may 
conoam May  7,   1947 

May  12,  1947— Lot  25,  Loma  Viata 
Dr,  Skyline  Manor.  Clare  A  Paine, 
et  al,  to  Custom  Bilt  Home*,  Inc 
A.prU  29.  1947 

May  12,  1947— Lot  3,  Block  6,  Red- 
wood Manor.   M  J  King,  Inc.  to  « 
whom  it  may  concern May  7,  1IK7 

May  12,  1947— Lots  21,  22  and  23. 
Block  1;  Lots  4  and  6.  Block  1,' 
Lots  1,  2,  39,  40,  43  and  44,  Block 
2,  University  Addition.  Andrew  J 
(jawley  to  Gawley  A  Deuprey — 
May  6.  1947 

May  12.  1947— Lot  3.  Block  6,  Oak- 
leigh  Paric  George  Moncrelff,  et 

al.  to  whom  it  may  concern 

. May  9,   1947 

May  10,  1947— Lots  18  and  20,  Sim 
Court,  South  San  Franciaco.  J  A 
Johanaen  to  whom  It  may  con- 
cam May  10,  1947 

May  12,  1947— Lot  17,  Block  2,  BeUa 
Haven  Subdivision  No  2.  Peter 
Giovannoni,  et  al,  to  whom  It 
may  concern May  9,  1947 

May  10.  1947— Lots  54  and  65,  Block 
50,  Devonshire  Properties.  Robert 
R  Gowland  to  whom  it  may  con- 
cern  „_ — May  12,  1947 

May  12,  1947— Lo^  4,  Block  2,  Par- 

Gould  Offers  Plan 

(Continued  from  Pa^e  1) 


survey  during  which  8,600  vehicles 
out  of  a  possible  65,000  were  ques- 
tioned," declares  Gould.  He  em- 
phasizes that  a  thorough  survey 
is  needed  before  any  worthwhile 
reached. 

The  northern  span  would  be 
about  five  miles  long  from  shore 
to  shore.  He  estiamtes  that  it 
would  cost,  complete,  about  $40 
million,  and  would  divert  about  12 
per  cent  of  present  bridge  trafl\c. 
It  wuild  be  about  180  feet  above 
»«>T'  mi  apaim  placed  t600  feet 
apart.  It  would  connect  on  the 
west  side  with  a  freeway  around 
Richards6l  Bay  to  Waldo  and  use 
a  low  level  approach  to  the  Golden 
Gate  bridge. 

The  distance  from  San  Pablo  to 
downtown  San  Francisco,  he  as- 
serts, is  the  same  whether  by  the 
present  bay  bridge  or  by  his  pro- 
posed system.  "And  my  plan  would 
cut  the  travel  time  in  half,''  he  de- 
clares. 

Army  and  Vernon  Streets  would 
be  the  actual  starting  place  of  the 
southern  crossine  with  a  freeway 
running  along  the  south  side  of 
Hunter's  Point  across  to  within 
^wo  miles  of  Bay  Farm  Island 
where  it  would  branch  out  to  Hay- 
yard  and  Alameda.  It  would  be 
■even  mile  across  the  water  on 
500-foot  spans.  Highest  pointw^ould 
probably  be  about  140  feet  above 
channel  water.  It  would  divert  28 
per  cent  of  the  present  bridge  traf- 
fic, he  says. 

This  crossing,  says  Gould,  would 
cost  around  %^  million  and  would 
make  it  possible  to  go  from  Ala- 
meda to  San  Francisco  in  25  min- 
utes or  less.  Both  bridges  would 
have  "at  least"  six  lanes  of  v«'hic- 
u?ar  traffic  and  thair  combin*d 
cost — 105  million  —  would  be  less 
rhan  any  plan  yet  receiving  serious 
consideration. 

Important  to  the  plan,  sayf 
Gould,  is  a  system  of  approaches 
t-nd  freeways  permitting  thr-iuph 
traffic  to  escape  downtown  streeta. 
With  a  coordinated  system  of  rap- 
id transit  mass  transportation, 
commuters  would  leave  their  :arR 
at  hjme.  he  contends. 


CIITSLEI#AIRTEMP 

TOMORROW'S 

Sealed  in  Refrigeration 

and  Compressor 

Refrigeration  Equipment  for 

COLD  STORAGE 

ICE  PLANTS 

LOCKER  PLANTS 

MARKETS 

Sold  by 

AETNA 
REfRIGERATION  CO. 

4231  IIOADWAY 

OAKLAND  11.  CALIF. 

flUmmwA  1440 


rott    Park.    Wlter   E>   Thompson, 

et  al.  to  whom  it  may  coneem 

j£ay  8,  1947 

May  12,  1947— Lots  15  and  19,  Block 
4,  Dore  A  Cavanaugh  Subdivision. 
Bayvlew  Development  Co  to  John 
H  Dore _ May  9,  1947 

May  12,  1947— NE  hi  Lot  19.  Block 
6,  Town  of  Beresford.  Glenn  O 
Booth,  et  aL  to  Hays  A  McLellan 
- May   8,    1947 

May  12,  1947— Lot  56.  Studio  Tract. 
San  Mateo.  Fred  Reich,  et  al,  to 
Pra*t  A  Mitchell Jlay  6,  1947 

May  10,  1947— Lot  1,  Block  2.  Uni- 
versity Heights.  Curtis  O  Darling, 

et  al,  to  whom  it  may  concern 

-- May  7,   1947 

May  14.  1947— Lot  84,  The  Willows. 
J  D  Strother,  et  al.  to  J  R  Simon 
May   12,   1947 

May  14,  1947— Lots  10  and  11,  Block 
15.  Sunnybrae  No  2.  O  W  Wil- 
liams Co  to  Williams  A  Burrows 
J£ay  14,    1947 

ALAMEDA  COUNTY 

Recorded  Accepted 

May  15,  1947— LOT  6  Blk  14.  S«un- 
set  Terrace,  Albany.    G  D  Gaeta 

to   w^om  it   may   concern 

May    14,     1947 

May  15.  1947— LOT  14  Tract  568. 
Kenneth  G  White  Sr.  Kenneth  G 
White    Jr   and    Eunice    M    White 

to    Johnson    &    Clemana 

_ Jiiay    1,    1947 

May  15,  1947— LOT  9  Blk  3,  Tract 
779    Eden   Twp.     Thomas    H    Sll- 

havy   to    Subdivisions,    Inc 

Mav    13.    1947 

May  15.  1947—24950  O'NEIL  Road, 
Hayward.    Lawrence  and  Mildred 

Barao    to   George   Bunting 

May    10,    1947 

Mav  15.  1947— TENTH  and  Market 
Sts,    Oakland.     Temple    of    Truth 

Church   to   M  Drinkward 

April    25,    1947 

May  14.  1947— LOT  1  Tract  745, 
Oakland.  Leslie  C  Dawe  to  whom 
it  may   concern May   14,  1947 

May  15.  1947— «728  A  ST,  8734  D 
St.  10751,  10803  and  10809  Pear- 
main  St,  1053  104th  Ave  and  1130 
86th  Avenue,  Oakland.  Alameda 
Homes  Co  to  whom  it  may  con- 
cern  May  9.   1947 

May  15,  1947— LOT  E  map  Hansen 
Tract,  Washington  Twp.  Edward 
L  and  Phyllis  J"  Hughes  to  Sub- 
urban Homes,  Inc  and  Bodily 
Mfg   Co _Aprll    1.    1947 


Blk  29.  Tract  IS  of  Berkeley  LTI 
AHsn,  Berkeley.  H  J  Chrlstansen 
Go  and  W  E  Lyons  Constr  Co  vs 
Ray  W  and  Vema  Van  Deusen 
- _ »9,67ai9 


Non-Responsibility 


%^U    FRANCISCO  COUNTY 


Recorded 

May  12.  1947— SW  3rd  75  SB  FOisom 
St.  Arthur  B  Cole  as  to  improve- 
ments on  property. 


Release  of  Liens 


SAN   MATEO  COUNTY 

Recorded                                     Amount 
May  14.  1947— Woodside  Road  and 
SearsviUe   Road.    Lew    Saylor  to 
The  Pioneer  Club  „.. 


il6  8th  St;  owner,  S  Certea;  plumb- 
er, J  H  Smith;  8  fixtures;  4  water 
connections. 

736  6th  Ave;  owner,  8  Ward; 
plumber.  J  H  Smith ;  3  f  ixturea 


Electrical  Permits 


SAN  FRANCISCO 


ALAMEDA  COUNTY 


Recorded                                         Amount 
May  15.    1947— NW  COR   EIGHTH 
and   Henry   Sts,   Oakland.    Oliver 
&  Coburn  to  Theopolls  and  Han- 
nah O  Cain  1150.00 

May  14,  1947— PLOT  K.  map  Vin- 
cente  &  Domingo,  Peralta  Rcho. 
Oakland.  Henry  J  Kaiser  to  Hil- 
ler   Development    Corp.    James    I 

Ward  and   Better  Paving  Co 

11.875.98 


Plumbing  Permits 


OAKLAND 


SAN  FRANCISCO  COUNTY 


Recorded  Amount 

May  14.  1947- Labor  and  material, 
leasehold  interest,  SE  O'Farrell 
and  Powell  Sts.  Western  Building 
Materials  Co  vs  Nat  Cssard,  in- 
dividual, and  doing  business  as 
Caasard  Shoe  Co _ $117.54 

Recorded  Amount 

May  13,  1947 — Laher  and  materi- 
als. NW  Mkt,  251  1  K  N  B  from 
N  Golden  Gate  Ave.  Manning  A 
Whltaker  vs  Lela  A  Jean  Bluth. 

Nicholas    A  Jumas    Broughton 

— „ ~ IS4.82 

May  13.  1947 — Labor  and  materials, 
SB  21  A  Guerrero.  Manning  A 
Whltaker  vs  Marie  B  Lamy  $498.19 

May  13,  1947— Labor  A  Materials, 
SE  46th  A  Pacheco.  Manning  & 
Whltaker  vs  Undell  Co |85.61 

May  13.  1947 — Labor  and  Materials, 
E  Mission  260  N  25th  St.  Man- 
ning A  Whltaker  vs  Juan  and 
Violet    Pevez    $484.81 

May  13.  1947 — Labor  and  materials. 
NB  Teresita  Blvd,  71.808  SE  Las- 
sen Alley.  Manning  A  Whltaker 
vs  George  A  Olga  Nelson  ...„.$91.00 

ALAMEDA  COUNTY 

Recorded  Amount 

May   15,   1947— LOTS   44.   45  and    46 


1101  Peralta;  owner,  Robert  Bauhs; 
plumber.  Cetinich ;  3  fixtures ;  5  water 
connections. 

234  MacArthur  Blvd;  owner,  Horn; 
plumbing.  E  A  King;  4  fixtures;  7 
water  connections. 

2424  E  20th  St;  owner.  Botelho; 
plumber,  Wm  Souza;  3  fixtures;  7 
water  connections. 

4819  E  14th  St;  owner.  Tony  Dutra; 
plumber.  Wm  P  Souza;  2  fixtures;  2 
water    connections. 

,     961    80th    Ave;  owner,   B   Barders; 
plumber.    John   Terry;    1    j^s    outlet 

81  Harrison  St;  owner.  Service  Sta- 
I  tion ;   plumber,  Henry  B  Lee ;  1  fix- 
ture;   1  water  connection. 

3220  Selkirk  St;  owner,  Langberg; 
plumber.  Henry  B  Lee;  8  fixtures;  8 
gas  outlets;  14  water  connections. 

Andrew  Williams.  MacArthur  Blvd ; 
owner.  Glass;  plumber,  Henry  B  Lee; 
36  fixtures ;'  80  water  connections. 

Peralta  and  MacArthur;  owner. 
Seaside  Gasoline;  plumber.  Henry  E 
Lee;   1  fixture. 

4612  Grove  St;  owner,  Martlnelll; 
plumber,  J  A  Rankin ;  2  fixtures ;  3 
water  connections. 

8115  Dowling;  owner,  Johnson; 
plumber,  J  A  Pierce;  5  fixtures:  3 
gas   outlets ;   14  water  connections. 

7562  Circle  Hill;  owner,  W  Thomas; 
plumber.  N  Salisbury;  5  fixtures;  8 
gas   outlets ;    10   water  connections. 

1161  79th  Ave;  owner  and  plumber, 
C  W  Roland ;  5  fixtures ;  8  gas  out- 
lets ;  10  water  connections. 

1021  6th  Ave;  owner,  C  Thomas; 
plumber,  J  A  Fazio ;  8  fixtures ;  Ji  gas 
outlets :  13  water  connections. 

4518  Merrill ;  owner,  Owans  A  Ham- 
ilton;  plumber,  F  E  Nearhood ;  5  fix- 
tures; 3  gas  outlets;  10  water  con- 
nections. 

1160  E  14th  St;  owner.  Lockwood 
Cleaners;  plumber,  E  Wltterff ;  2  fix- 
tures ;  2  water  connections. 

372  7th  St :  owner.  Barber  Shop ; 
plumber,  A  Johnson;  5  fixtures;  12 
water  connections. 

334  Lewis  St;  owner,  Jessie  Coleyr 
plumber.  G  W  Murrey;  4  fizturea;  10 
water  connections. 


6196-96  1143-47  Goettlngen;  owner, 
Carraro;  contractor,  A  J  Ferrera;  10 
outleU;  4  branch  circuits;  14  plugs; 
10  switches. 

6197  863  Geneva;  owner,  Klein; 
contractor,  A  J  Ferrera;  range." 

6196  140  Sussex ;  owner.  Johanaon ; 
contractor.  Star  Electric;  8  outlets; 
12  plugs;  8  switches;  overhead  serv- 
ice. 

6199  2453  Diamond;  owner.  Gul- 
lones;  contractor.  Star  Electric;  18 
outlets;  11  plugs;  10  switchas;  over- 
head service. 

6200  849  Minna;  owner.  Golden 
Eagle  Auto  Park;  contractor,  Casey 
Electric;  service  switch. 

6201  2965  Laguna;  owner ; 

contractor.  Casey  Electric;  motors. 

6202  660  Van  Ness  Ave;  owner.  R 
Casentini;  contractor.  Neon  Sign 
Service;   sign. 

6208  N  Holloway  125  ft  B  Capitol 
Ave ;  owner  and  contractor.  F  H  Tat- 
tenham ;  temporary  motor. 

6204    2660  Broadway;  owner,  ; 

contractor.   F  H  Tattenham;   tempo- 
rary  motor. 

6205-37  Various  locations  and  own- 
ers; contractor.  Apex  Electric;  signs. 

6238     1214  Sutter;   owner,  Grundy; 
contractor.  Liberiy  Electric ;  1  braaoh  ' 
circuit;  sign  feeder.  I 

8289    1801  Mission  St ;  owner,  R  8  ' 
Silverberg;  contractor,  Liberty  Elec- 
tric; move  outlets. 

6240  2846  Polk  St ;  owner,  D'Amico ; 
contractor.  Mercury  Electric;  8  out- 
lets: 6  plugs;  4  switches. 

6241  2079  Sutter  St;  owner. ; 

contractor.  C  Stehle  Electric;  altera- 
tions. 

6242  17  Stewart;  owner,  M  Orley; 
contractor.  Crown  Electric;  1  plug. 

6243  1446  Market ;  owner,  Sperry- 
Hutchinson ;  contractor.  Crown  Elec- 
tric; Install  sign  circuit 

6244  230  5th  St;   owner,  ; 

contractor,  Frank  F  Goodman;  altar- 
ations. 

6245  562  Bryant  St;  owner.  O  C 
Buehrer  Asaociates ;  contractor  Deck- 
er Electric  Const  Co;  change  1-phase 
to  8-phase. 

6246  684  8rd  St;  owner,  Weaks; 
contractor.  Columbia  Electric;  range. 

6247  160  1st  St;  owner.  Barrett 
Oarage.  Inc;  contractor,  MacCabe 
Electric;  6  switches;  6  outlata;  15 
plugs. 

6248  1212  Divisadero;  owner.  Van 
Ness  French  Laundry;  contractor, 
MacCabe  Electric;  motors. 


6249  2060  Polk;  oiwnar,  Klyne's 
Shoe  Shop ;  contractor  MacCaba  JDlac- 
trie;  1  outlet;  correct  complaint 

6250  1944  Ocean  Av«;  owner.  El 
iRey  Radio  Co;  contractor,  Wondar- 

llte  Neon  Products  Co;  sign. 

6251  883  Sutter;  owner,  W  Baikar; 
contractor,  Halihan  Neon  Mainte- 
nance Co ;  sign. 

6252  5258  Mission ;  owner,  J  Fto- 
clullo;  contractor,  Halihan  Neon 
Maintenance  Co;  sign. 

6253  5601  Mislson ;  owner,  Kennedy 
Electric;   motors. 

8254  190  Borcia;  owner.  Kennedy 
Electric ;  motors. 

8256  N  Sutter  176  ft  B  OcUvia; 
owner,  American  Red  Croaa;'  con- 
tractor. Victor  Lemoge;  temporary 
saws. 

6266  621  Taylor;  owner,  Florence 
Hotel;  contractor,  O'Keeffe,  Inc; 
motors. 

6287  1680  Pacific;  owner,  Blaslnger 
A  Welch;  sign. 

8268  8116  22nd  St;  owner,  C  Bruga- 
men ;  contractor.  Neon  MaJntennce 
Corp;  sign. 

6269  699  Monterey  Blvd;  owner, 
Bruno's  Creamery;  contractor,  Blac- 
trical  Products  Corp;  sign. 

6280  753  Market  St;  owner.  Rale 
Bros;  contractor,  Electrical  Products 
Corp;  sign. 

6281  1096  Hyde  St;  owner.  Partto 
A  Hawks ;  contractor  Electrical  Prod- 
ucts Corp;  sign. 

8282  201  Pine  St;  owner,  Paoiflo 
Greyhound  Lines;  contractor,  ; 

8388  840  Judah  St;  owner.  Snow 
White  Cleaners ;  contractor  Bay  Elao- 
tric;  connect  sign. 

8284      _. ;    owner.    Exclusive 

Records,  Inc;  contractor.  Bay  Blao- 
tric;  1  outlet;  2  plugs;  2  switches. 

6266  2333  Chestnut;  owner.  Taste- 
Good  Bakery;  contractor.  Atlas  Bleo 
A  Eng  Co;  showcase  lighta. 

8266  216  Stockton;  owner,  C  R 
Reichel  Engineering  Co;  contractor. 
Atlas  Ele<-  A  Eng  Co;  motors. 

OAKLAND 
47011    1328   Washington;    owner,   C 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

32S  SEVENTH  STREET 

Ookland  7,  Calif. 

f erfabU  Wttldlng  S*rvlc« 

GLcneourl  682t 


V'^oidiMf  INSULATION 


A  lightweight,  high -efficiency  insula- 
tion—Tops" for  Displsy  Csses,  Deep- 
Frecze  Cabinets.  Portable  Containers: 

•  VIRY  LOW  CONDINSATION  PACTOR 

•  nRMANiNT-PIRIfAPI 

a  ViRMIN  PROOF 

•  UNMARMID  BY  MOISTURI 

•  lAMLT  CUT  AND  MtTALlID 

AvaiUMt  SOW  ml  your 
iHtmlatiom  Supply  Dealer. . .  or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


OTMIR 
nSfROlAS 

usrst 

lUCTtlCAl  imuiATION 

NIAT  INtUlATION 

COMfOtT  mSUlATION 

DICOIATIVI  FAIRICS 

rilTtl  ClOTNt 

DUST-STOr  MlTltl 

SHIP  INSUIATION 

SOUND  0IAMNIN6 

ROOf  DICK  MSUUnON 

ROOfiR'S  MOP  TARN 


n/irB(euTORS 

SAr^     FPANCISCO 
.  U  t  >  r  r     ',  *  ft  7 


OAKl AND 


m^^' 


4€r^i-.'-3»^ 


WANT  TO  BUILD? 

PUMALITi  building  blocks  are  beautiful,  inexpen* 
sive — and  available. 

Home,  store,  faaory,  warehouse . . .  whatever  it 
is  you  want  to  build  NOW,  it's  possible  because 
PUMALITE  building  blocks  are  just  what  you  need. 

LOW  COST.  Cheaper  than  lumber,  easy  to  use, 
speedy  construaion,  no  maintenance . . .  PUMA- 
LITE's  initial  cost  is  low — upkeep  nil. 

AVAILABILITY.  PUMALITE  building  blocks  are 
a  truly  efiicient  building  material,  and  are  avail* 
able  now. 

BEAUTY  AND  STRENGTH.  From  the  base  of  Mt. 
Shasta  comes  the  genuine  rock  pumice  from  which 
PUMALITE  building  blocks  are  made.  The 
strength  and  the  beauty  of  the  mountains  are  in 
these  attraaive,  serviceable  blocks. 

FIREPROOF,  termite  and  earthquake  proof,  hmi- 
lat'ion  for  heat,  cold  and  sound.  These  amazing 
blocks  solve  your  building  problem  now. 


WESTERN  PUMISTONE  PRODUaS  CO. 


roR  i^vi 

INPORMATION 

fNONI  SAN  CARLOS  1202 


OR  WRITR 

r. O.SOX  S40 

SAN  CARLOS,  CAUP. 


if 


,  1, 
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DAILY    PACIFIC    BUILDER 


FRIDAY. 


C    Smith;    contractor,    Parmmount ;° 
sign. 

47013  1S28  Wasblngton;  owner,  C 
C  Smith ;  contractor,  Paramount ;  out- 
lets:  iwitches;   plugs;   alterations. 

4701S  409  4Srd  8t;  owner,  A  Den- 
evl;  contractor,  Paramount. 

47014  4842  San  Pablo;  owner.  W  A 
Rose;  contractor,  Rocenbeiv;  fire  re- 
pair. 

47015  3001  School  St;  owner,  Leo's 
Market;  contractor,  T  L.  Rosenberg; 
outlets;  switches;  plugs;  alterations. 

47016  170  12th  St;  owner,  Beldon; 
contractor,   T  L  Rosenberg;   service. 

47017  8051  School  St;  owner,  Leo's 
Market;  contractor,  Rosenberg;  fix- 
tures. 

47018  6801  Estates  Dr;  owner,  Car- 
los Whlte<  contractor,  MaUon  Blec 
Equip;  alterations.  I 


4701ft  4th  it  Washington;  owner. 
Bay  City  Iron  Wks;  contractor.  Cal 
Elec;  motors. 

47020  86S8  Olive  St;  owner,,  Frank 
Leonard  A  Son;  contractor,  Jame* 
Anderson;  saw  service. 

47021  6107  B  14th  St ;  owner,  Blak- 
ely-Freshway  Nut  Co;  contractor, 
Clifford;  outlets;  switches;  plugs. 

47022  2606  Best  Ave;  owner,  Be- 
zarra;  contractor,  Clifford;  fixtures. 

47023  2806  Best  Ave;  owner,  Be- 
zarra;  contractor,  Clifford;  ouUeU; 
uwltches;   plugs. 

47024  4400  Norton;  owner,  Halvlg, 
contractor,    CUfford;    fixtures. 

47026  4400  Norton;  owner.  Halvlg; 
contractor,  Clifford;  ouUeU;  ewitch- 
es.r  plugs. 

47OT6     8808   11   Hillside;    owner,  H 


Kroll ;   contractor,_Cllfford ;   fixtures^  (  ^  *«»     876   26th    St ;oj^er.   Miller 


CLASSIFIED  AMEITISING 


DMdlia*  3  p.  ■».  Day  Btlot*  loMcdoa. 


Rata* — JOc   lin«j    25c   line 
)  or  more  inccrtiona. 
(Minimum  order  $2.) 

Phone  MArket  7110 


1_    MISCELLANEOUS 


WE  URGENTLY  NEED 

Applicants  for  joba  in  all  types 
of  work  in  th«  construction  and 
pnirincering  flelds.  Poeitiona  op- 
en locally,  country,  out  of  state, 
and  ovarMU. 

Chief  Engineer,  olvlJ,  to  take 
charge  large  overseas  proj.;  flW- 
1170  per  week. 

Estimator,  Industrial  and  ocmmer- 
olsl  types  of  buildings.  Prefer 
man  In  forties  with  extensive 
background.  Start  f100  per  week. 
Draftaman,  electrical,  experience 
in  heavy  construction;  ov*reea«; 
1106  per  week  for  40  hours. 
JOHN  L.  MATHERS  -  Di«ctor 
Twenty  Yean  in  the  BuUdhif 
Industry 

WESTERN  PERSONNEL 
SERVICE 


(AMOcy) 
Pcrmtrh  Clnitd  PUce 
TadMkal  -  Protaailoinl  -  CemaMcdal 


Pcrmtrly  Cl*rie3  PUcemant  Buremi 


2«  CyPASRELL  ST.  8UITB  »02-5 

GArfiald  KI7.1616 


MEN  AVAILABLE 

ENGINEERS,  C.E.,  M.E.,  and  E.E. 
SUPTS..   COMMERCIAL,  and   IND. 
SUPTS.,  ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT  -MECH. 
DRAFTSMEN.   ALL  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMETN 
ACCOUNTANTS,  TIMEKEEPERS 
SALESMEN,    Building   Materials 
A  complete   library  of   capable   men 
to  choose  from 
CALL. 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0679 

This  AGENCY  Is  designed  for  the 
Building  Industry 


~TOWINO    and    BAROE    WOPIK-- 
Call   Bill   Atthowe.    SU.    5M3;    Pier  8 

(tfl 


47027  880P  11  Hillside;  owner.  H 
Kroll;  contractor,  Clifford;  ouUets; 
switches;  pluga 

47028  100  Ross  Circle:  owner.  J 
S  Hines;  contractor,  Clifford;  fix- 
tures. _  - 

470»  100  Ross  Cirole;  owner,  J  B 
Hlnes;  contractor,  Clifford;  outlet*; 
Bwltcbesr  plufB. 

47080  7718  Ney  Ave;  owner  and 
contractor.  Newton  Griffin ;  2  outlets ; 
2  switches;  2  plugs;  motors;  altera- 
tions. 

47081  8866  Lalieshore;  owner. 
Brown;  contractor,  L  R  Wallace  Jr; 

2  plugs. 

47082  1816  Telegraph  Aye;  owner, 
Schrotter  White  &  Johnsoh;  contrac- 
tor, Oakland  Elec  Shop;  sign. 

47033  6300  Buena  Ventura;  owner, 
Jack  Reno;  contractor,  R  F  Long; 
saw  service 

47034  814  Adeline;  owner.  Para- 
dise Cleaners;  contractor,  Spott;  10 
fixtures.  ,  ^     ^ 

47088  22nd  A  Adeline;  owner.  East 
Bay  Maintenance  Dept;  contractor, 
Spott;   motors. 

47036  4101  Porter;  owner,  R  Mill- 
er; contractor,  Flagler;  1  switch;  8 
plugs. 

47087  1256  71st  St;  owner.  St  An- 
thony Hall;  contractor,  A  J  Red- 
man;  alterations. 

47038  682  Spruce  St;  owner.  H 
Gilson;  contractor,  Haynes  Blec; 
plugs. 


Official  Proposal 


Highway    Improvements — Solano    Co. 
In  City  of  Fairfield,  on  Texas  Street 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


POSITIONS  OPIN 


S-710— HfECHL  DRAFTSMAN, 
young  engr.  with  some  plant  exper. 
for  maintenance  and  coftatruonon. 
1300-1360  month.  East  Bay. 

S-701  —  DRAFTSM9ZN,  meehL  or 
structl.  exper.  on  layout  and  details 
of  ore  mills.  Salary  open.  Southwest. 


EN«INIItlN«  SOCilTIU 
PIRSONNEL  flRVICl.  INC. 

C  AflttSttvl 

N«%tffM  D.  Cook,  Uqr. 
S7  rosT  ST.  s.  p.  4 

•AHMd  fMt 


new 


n0w 


1—    MISCELLANEOUS 
ESTIMATOR 

HEATING  AND  SHEET-METAL 
.Large  growing  S.  F.  vicinity  coo* 
eem  has  opening  for  dependable  man 
fully  qualified  to  make  astimatoa  on 
all    sixes    of    Jobs    and    to    supervise 
operattona  of  gensTal  sheet-metal  and 
heating    hualness.    Mhnlmum    of    ten 
years*  experience  as  sheet -metal  ma- 
chanlc  required.   Excellent  opportun- 
ity. Prefer  man  Interested  in  making 
secured  Investment  In  businesa  Stat* 
in    detail    past   experience,   qualifica- 
tions,  family,  and  age.   Replies  con- 
sidered  confidential.    Box  812,  Dally 
Pacific  Builder.  B/IS 


iX>RSALE 


DE  WALT  saws  (2).  220-volt.  single 
phase,  model  "GK."  6-horeepower. 
1200  Vicente.  SE.  0060.  6/22 


BUILDING  MATERIALS 


WANTED 


2-DRUM  HOIST  for  Pile  Driver. 
66  to  100  H.P.  Gaa  or  Diesel  Power. 
Utah  Cnostr.  Co.,  Ill  New  Montgom- 
ery St.  Jensen,  Phone  GRaystone  4601. 

6/16 


FOR  RENT 


When   yovi    start   your   Job,   call   ti» 

for    'lulck    »»*rvlce    on    your   hard-to- 1 U   is  made  on 
get  materials.  They  will  be  delivered 
when  you  need  them '. 

Let  us  save  you  MONEY;  DE- 
LAYS ARE  BXPENSIVB.  We  make 
YOUR  tnubles  OUR  troublea 


NOTICE   TO   CONTRACTORS 

SEALED  PROFt)SALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  1200 
North  Center  Street,  Stockton,  Cali- 
fornia, until  2:00  o'clock  P.  M.  on 
May  27,  1847,  at  which  Ume  and  place 
they  win  be  publicly  opened  and 
read,  for  performing  work  as  fol- 
lows: 

Solano  County,  In  the  City  of  Fair- 
field on  Texas  Street  at  the  Inter- 
section with  Madlsori  Street,  Web- 
ster Street  and  Union  Avenue  (X- 
Sol-7-Frfd),  traffic  signals  to  be  fur- 
nished   and    Installed. 

Plans  and  Bpeclfications,  and  form 
of  proposal,  bonds,  and  contract  may 
be  obtained   at  the   anove  address. 

No    bid    will    be    considered    unless 
proposal    form    fur- 


ASSOCIATED 
CONTRACTORS'  SERVICE 

1181   Sutter   St.,   San    Francisco  9 
PRospect  4500  or  2800 


Auto    Paint   Co;    contractor,    Conrad 
Elec ;   exhaust  fan. 

47040  301  E  14th  St;  owner.  West- 
em  Cleaners ;  contractor,  Conrad  Ele- 
ctric ;  6  fixtures. 

47041  Pinehaven  Rd  N  of  Thorn - 
hill;  owner,  Gordon  Wiser;  contrac- 
tor. Parkburst ;  6  outlets ;'  6  switches ; 
16  plugs;  new  installations. 

47042  9547  MacArthur;  owner.  Cls- 
ero;  contractor,  A  L  Solarl;  12  fix- 
tures. 

47048  Oak  Muni  Airport;  owner, 
City  of  Oakland;  contractor,  Matson 
Elec  Skiulp;  motors. 

47044  554  Grand  Ave;  owner,  Ga- 
bert;  ccmtractor,  Ets  Hokin  &  Gal- 
van;  alterationa 

47045  554  Grand  Ave;  owner,  G«r- 
bert;  contractor,  Ets  Hokin  A  Gal- 
van  ;  fixtures. 

47046  1107  B'way;  owner,  Irving 
Jones;  contractor.  Eta  Hokin  &  Gal- 
van;  alterationa 

47047  1710  San  Pablo;  owner.  Es- 
quire Grill;  contractor,  Densmore 
BUec;  sign. 

47048  2068  8l8t  Ave ;  owner,  Reich- 
ack;  contractor,  Collins  Elec;  fix- 
tures. * 

4T048  8217  Thomhill;'  owner.  P\» 
cetti;  contractor,  Collins  Blec;  out- 
lets;   switches;    plugs;   alterations. 

47060  4612  Grove;  owner,  Pucetti; 
contractor,  Collins;  outlets;  switch- 
es ;  plugs ;  new  installations. 

47061  4216  Suter;  owner,  Clalr- 
bom;  contractor,  Johnston;  range 
wiring. 

47062  2808  8th  Ave;  owner,  B«i- 
nett;    contractor,  Johnston;'  fixtures. 

47063  3624  MacArthur;  owner,  H 
H  Jensen;  contractor,  Clifford;  out- 
lets; switches;  plugs. 

47054,  6916  Hilton ;  owner,  W  G 
Jensen ;  contractor,  Clifford ;  outlets ; 
switches;    plugs;    alterations. 

47066  1726  Gleason  Way;  owner,  C 
Ungarettl;  contractor,  Clifford;  fix- 
tures. 

47066  1726  Gleason  Way;  owner, 
Ungarettl;  contractor,  Clifford;'  out- 
lets ;    switches ;    plugs. 

47067  796   66th    Ave;    owner,   ; 

contractor,  Scott  -  Buttner;  motors; 
alterations. 

47058  5th  Ave ;  owner,  Stolte-Harl- 
son ;  contractor,  Del  Monte ;  conduit 

47069  2867  Morcom;  owner.  D  M 
Cotton;  confractor,  James  Anderson; 
outlets ;  switches ;  plugs ;  new  install- 
ations. 

47060  4834  Allendale;  owner,  Geo 
O  Smith;  contractor,  James  Ander- 
son;  fixtures. 

47061  4617  Allendale;  owner,  Geo 
O  Smith;  contractor,  J  Anderson; 
fixtures. 

47062  273  12th  St;  owner.  Dandy 
Cafe;  contractor,  Paramount;  altera- 
tions. 

47063  7007   Spencer;    owner.   Rite-    feels   that  heavy  construction  ma 
way    Const     Co;     contractor,    Para-Uerials  come  into  greater  supply- 
mount;   fixtures.  •  ......  ..    :-_ 


R  Patterson ;  contractor,  Whlta  BteC- 
tric;  8  outlets;  1  switch;:  1  pluf;  8 
circuits. 

68266     1211  Walnut;  owner.  _ 
contractor,      White     Electric; 
service. 

68266  1021  Kaeler;   owner,  _, 
contractor.      White      BHectrlc  i 
service. 

68267  2434  Haste;  owner.  Dr  Lyle 
Bishop;  contraetor.  White  Electric; 
123  fixtures ;  3  motors. 

68268  1329  Albina;  owner.  E  P 
Lindqulst ;  contractor  Rochester  Elec- 
tric; 2  fixtures. 

68269  1224  Evelyn ;  owner.  H  Weat- 
phal;  contractor.  Rochester  Electric; 
7  fixturea 

68270  2406  Tel^iaph  Ave;  owner, 
...„ ;  contractor.  Rochester  Elec- 
tric; new  service, 

68271  2851  Buena  Vista ;  owner.  Da 
Angelo;  contractor,  Rochester  Elec- 
tric; 3  plugs. 

68272  2489  Telegraph  Ave;  owner. 
;  contractor,  Rochester  Elec- 
tric; 1  outlet;  2  plugs. 


Keep  Limitation 

(Continued  from  Paga  One) 

who  can  prove  the  greater  need. 

Neighborhood  building  restric- 
tions  which  have  not  permitted  the 
relatively  smaller  dwellings  also 
are  valid  reasons  for  building  be- 
yound  the  narrower  limits  set  out 
last  December. 

More  than  half  the  homes  built 
under  the  permit  system  have  been 
1,100  square  feet  or  under,  FHA 
said.  This  is  significant  in  consid- 
eration of  the  voluntary  planning 
permitted  up  to  the  1^00  sq.  ft. 
maximum. 

One   thing   is   certain,   as    AHE 


LUMBER  HANDLINO  ■QUTP- 
MENTr  CARRDDRB.  STACKERS 
TRUCim     Paelflo  Carriers.  Oakland 


TRANSITS,  117  per  month:  I^EV- 
BLS  $14  per  montK  Daniel  McFar- 
land,  624  Second  Ave  Phone  BAn- 
vlew  7804  af> 


Ford  l>4-ton  12-ft.  bed  LUMBER 
ROLLER  Side  Winches.  Call  TWln- 
oakw  8181. (tfl 

Huff  Pay  Loader,  3  and  8  ytOm{ 
2^-ton  lift;  1  low  12-ft.  dump  truck; 
1,000-gaHon  water  truck.  Hard  woilt- 
ing  owner  would  like  to  work  with 
eontracto  by  month.  Bruno  Sklbo, 
Rte.  1.  Box  204C.  Oakley. 

Two  T«rra  -  Cobra  Self  Propello<l 
PCRAPERS.  18  cy.  capacity,  for  con- 
tract work  or  land  leveling  with 
pusher.  Low  coat  earth  moving.  Call 
TYSON  A  WATTERS  CO.;  phone 
6-7C00   Sacramentu. (8/20 > 

D  7  TRACJTOR  and  new  ten-yard 
L  S.  SCRAPER.  2-DRUM  SHIOSPS- 
POOT  ROLLER,  new  extra  heavy 
duty  cable  operated  ROOTER,  new 
800-amp.  portable  HOBART  WELD- 
ING MACHINE.  %  -  yd.  INSLJBT 
CRA'WLER  CRANEl  Cecil  L  Moore. 
8821  East  14th  St.,  Oakland.  Phone 
TRInidad  9109.  8/21 


FOR  SALE 


STANDARDIZED 
BUILDINGS 

12  standard  sised  buildings  for  im- 
mediate delivery  In  either  tlmt>er  or 
Hteel  structure.  Clear  spann  from  40 
to  160  ft  Lengths  from  40  to  600  ft. 
Also  standardised  roofs  of  timber  or 
steel  for  erection  on  masonry  walls. 
American  Standardized  BIdg.  Corp. 
882  S.  Michigar.  Ave.,  Chicago  4.  I1L 
Wabaah  £706 

P  L  U  M  ■  I  Kia 

Individually  pa«kaf«d  residential 
drainage  system.  Complete  from  fix- 
ture outlet  to  base  of  stack.  Ideal 
for  mass  construction  of  homes,  mo- 
tels, cabins,  etc.  Meets  Govt,  stand- 
ards. Includes  all  necessary  fittings, 
traps,  branches,  etc.  Cut  and  ready 
for  field  assembly.  Carload  lots.  Fac- 
tory to  you.  Saves  fl60  to  8280  a 
housa  Immediate  delivery.  Quantity 
discounts.  Contractors,  attention.  Dis- 
tributors wanted  all  rural  areas  11 
western  States.  P-K-G  Co.,  44  2nd 
Street,  San  FrandSco.  GArfleld  6511. 

eONtRffi-K  P6UMS  lor  hou-.e 
foundations;  2%-ft.  x  10-ft.  Reason- 
able.   Phone  GRaystone  7232. 

(5/16) 


FOR   SALE 
DITCH    DIGGER.    Buckeye    wh^rl 
Ivpe.    Can  be  ^eer     at  8101  San  Le- 
andro    St..    Oakland.     Phone.    THorr- 
wall  7656  or  LDckhavpn   8-2316 

VnSW  Ll<ikT  PLaiW.  weighs  87(» 
Iba. ;  dimensions:  14  x  3H  x  0%  f^^- 
GMC  Diesel;  Model  6016  OO-KW.  8- 
phaaa.  Call  San  Francisco  Bay  Cities 
Baptist  Union,  83  McAllister  St 
MArket  9948. 6/M 

AIR  COMPRESSORS 
FOR  SALJB  OR  RENT     ■ 
Rebuilt  Portable,  on  pneumatic  tires. 
LeRol.  ao  CFM— 8860. 
Ingersol-Rand.   106  CTFM— fl.OBO. 
Worthlngton.  106  CFM— fl.MO 
Ingersol-Rand,  310  CFM— $S.26a 
Complete    stock    single    and    three- 
phase.  %  to  16-h.p.  Stationary  Com- 
pressors. 

PATTKR80N  COMPRCMOR  CO. 

2848  Broadway  at  2eth  St 

Oakland.  TW.  21)8 


nlshed  by  the  District  Engineer,  and  I  47064  4346  Telegraph  Ave ;  owner, 
is  made  in  accordance  with  the  pro-  q^q  Steak  House;  contractor.  Para- 
visions    set    forth    under    Section    2.   mount;   motors. 

"Proposal  Requirements  and  Condi- 1  47066  9879  Thermal;  owner,  R 
lions"  of  the  Standard  Specifications.  Smith;  contractor.  Paramount ;  range. 
Eat^  bid  must  be  accompanied  by,  47066  670  Oakland  Ave;  owner, 
a  proposal  guaranty  in  accordance  Munro ;  contractor,  T  Bushman ; 
with  the  requirements  of  article  (f)  plugs, 
of  the  said  Section  2  of  the  Stand-.  470^7  70©  peralta;  owner,  Mar- 
ard  Specifications.  'shal;  contractor,  T  Bushman;  4  fix- 

The   Department   of   Public   Works   tures. 
reserves   the  right   to   rejeet   any  or.     470(j8      7og    Peralta;    owner.    Mar- 
all  bids.  I  shall ;     contractor.     T     Bushman ;'    4 

The  quantities   listed    in    the   Ptate    outlets;   4  switches;   10  plugs. 
Highway    Engineer's    Estimate    here- |     47009      352    2lBt    St;    owner,     Levi 
inafter  stated,  are  approximate  only.   Holmes;  contractor,  J  F  Groaa;  ser- 
belng  given  as  a  t>asls  for  the  com-    vice. 

parlson  of  bids,  and  the  Department  |  47070  6821  Foothill  Blvd ;  owner, 
of  Public  Works  does  not  expressly  Hollywood  Motel ;  contractor,  Haynea 
or    by    implication,    agree    that    the   switches;  sign. 

actual  amount  of  work  will  corre- 1  4^(/ll  ggQS  Thermal  Ct;;  owner, 
spond  therewith,  but  reserves  the  p^ter  Reggio;  contractor.  Haynes; 
right  to  increase  or  decrease  the  aeryice;  alterations, 
amount  of  any  class  or  portion  of  i  47072  1933  62nd  Ave ;  owner,  Geo 
the  work,  or  to  omit  portions  of  the  Upright,  contractor.  Haynes  Elec; 
work,  as  may  be  deemed  by  the  BSn-  fixtures, 
gineer  to  be  necessary  or  advlaable.  |     47079     1009    Cypress ;    owner,    loia 

Bids    are    required    on    the    entire  Mnfg  Co;  contractor,  Spott;  circuit 
work    described   herein.  |     47074      381    28th    St;    owner,    Oak- 

In  accordance  with  the  provisions   pr,^^^    4    xxle;    contractor,    Spott; 
of    Section    1770   of   the   Labor   Code,    ^iterations 

the  Department  of  Public  Works  has  |     ^^q^^     ^  jgth    St;   owner,  Church 
ascertained    the     general     prevailing  i    ,  chriat;  contractor,  Spott;  aign. 
rate  of  wages  applicable  to  the  work  '  .     f       .      • 

to  be  done  to  be  as  follows: 

Classiflcatlan  Rate  per  hour 

Carpenter     81.76 

Cement    flnlnher   1.878 

Concrete   mixer  operator   (1   cu. 

yd.  capacity,  or  leas) _ 1.60 


quantities  which  warrant  action- 
the  non-residential  curtailiAg  order 
will  be  relaxed  in  proportion  to  the 
adequacy  of  items,  it  was  »aid. 

Out  west  last  week,  Creedon 
talked  with  many  lumbermen  and 
other  building  material  producers. 
This  policy  of  a  government  agen- 
cy administrator  and  his  staff  go- 
ing into  the  field  to  sound  out  ma- 
terial and  cost  conditions  is  a  de- 
parture  from   previous  procedure. 

So  far  the  expediter  has  not 
made  public  his  findings.  It  is  as- 
sumed they  will  be  reflected,  to 
large  extent,  in  future  OHE  rul- 
ings. 


AVAILABLE  FOR  OHMEDIATF 
DBLIVBRT.  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  atandard  dlmenalon.  Phone 
Mr.  Crandail.  SUtter  8808  ftf ) 


Corrugate<:i  AL.X7MINUM  SHEETS, 
19  gauge,  .0S6-ln.  48H}EM-in.  Alum- 
inum Products  Co,  8246  16th  Strea* 
Phone  UNderhin  2166  or  SUtter  6700. 

^<   POPgg    PPUP    TRUCK,    a-cu. 

yds.   Motor   and    body    recently   re- 

huilt  Phone  SU.   6B32.  8/18 


BERKELEY 


68262     771    University   Ave;    owner. 

J  D  Wilson;  contractor,  Scott-Butt- 

ner ;  1  outlet ;  4  switches ;  17  fixtures ; 

Concrete   vibiator  operator. 1.378    18  plugs;  2  circuits;  1  motor, 


Electrician     _~. 1.876 

Flagman     1.26 

Laborer     _ 1.25 

Any  classification  omitted 

herein  not  less  than 1.28 

Overtime:    one    and    one-half     (1^) 

times  the  at>ove  rates. 
Sundays  and' holidays :  one  and  one- 
half  (1H>  times  the  above  ratea. 
State  Highway  Engineer's  Estimate 
Item  1.  Furnish  and  Install  traffic 
signals  on  Texas  Street  at  Intersec- 
tion with  Madison  Street.  Webster 
Street,  and  Union  Avenue  in  the  City 
of  Fairfield. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 

G.  T.   McCOY, 
State  Highway  Engineer 
By  Paul  O.   Harding, 
District  Engineer.   District   X. 


68262  1840  4th  St;  owner,  Albany 
Concrete;  contractor,  Conrad  Elec- 
tric; 2  motors. 

68268  1974  Shattuck  Ave;  owner, 
William  Straus;  contractor.  White 
Electric:  6  outlets;  8  switches;  2 
plugs;  new  service. 

68264     2364  Shattuck  Ave;   owner. 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  PacHic  Cq. 

SIXTH   snd  HOOPER  STS. 

SAN  FRANOSCO 

UNderhill  3144 


FOR  SALE  OR  RENT 

C.  M.  C.  7  S.  Concrete  Mixer  in  A-1 

condition ;  and  compressor  hose.  1-in.    Dated :  May  14,  IHT. 

with  connections,  never  used.  Phone  (Dally  Pacific  Bulkier) 

KEllog  2-«968.  8/l»  <May  16.  23.  1947) 


BURKE     FORM     CLAMPS 


^ 


SNAP  TIES  STEEL  ACOiSSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

lup  FORM  JACKS  SOPnT  HANGERS        REINFORCED  PAPER 

Alt  Typt$  of  Concrete  Comtruelion  Specialliei 

W.     J.     BURKE     &     CO..     INC. 

780  BryaiM  Street  Sen  Frsnrisco  Phone  GArfieM  876S 


SNAP  TIES  -  COIL  TIES  -  CYCLONE  DRILLS 

BAR  CHAIRS  -  JOIST  CHAIRS  -  HIGH  CHAIRS 

SLAP  SPACER  -  REED  CLIP  -  RAWL  PLUGS 

PERMAFORM  (Form  Oil)  -  STEEL  BEAM  HANGERS 


321  SIXTH  STRICT  OAKLAND  7.  CALIP. 

TWInooks  8383 


EtNHuno!    iAUGfSr    CONSTkUCriON    DAILY    IN    THE    WiST 


SECTION    TWO 

Sab-Contract 
Information 

(Continoed  from   FInt  Section) 
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43— MACHINERY  AND 
EQUIPMENT 


S/15/47  4S 

Tranafarmera,  Etc. 
Low  and  Only  Bidder* 

YAKJUA.  PROJBCT,  Washington. 
— The  Bureau  of  Reclamation,  Den- 
ver, Oolc,  received  bids  April  23  for 
furnishing  one  outdoor  type  trans- 
former, three  lightning  arresters,  two 
disconnecting  switches,  three  discon- 
necting fuses,  three  potential  trans- 
formers, three  current  transformers 
and  one  demand  meter  for  the  sub- 
station. Rosa  Division,  Yakima  Proj- 
ect, Washington ;  Spec.  1762. 

The  btds  were : 

Weetinghouse  Electric  Corp.,  Kast 
PltUburgh,  Pa..  (1)  $2814.48;  (2) 
9»0JB2:  (8)  8aO&S2;  (6)  |60».0e;  (8) 
fI86. 

Ganeral  BHectric  Co.,  Denver,  Colo., 
(1)  12801.80;  (2)  1880.52;  (3)  |187.S2; 
(5)M01.»8;  (6)  |169.10. 

Wkgner  Electric  Corp.,  St  Louis. 
Ma,  (1)  8287».7a 

Graybar  Electric  Co.,  Ina,  Denver, 
Colo.,  (2)  I880.S2. 

Railway  Industrial  Engineering  Co., 
Qreensburg,     Pa.,     (2)     188002;     (4) 

Soothem  States  Equipment  Co., 
Hampton,  Oa.,  (2)  $890.62;  (8)  $308.60; 
(4)  ^8860;  alternate  bid   (1)  $240.80. 

A.  B.  Chance  Co..  San  SVandsco. 
Oallf.,  (alt  2)  $880.02. 

Delta-Star  Electric  Ca,  Chicago. 
IIL.  (alt  2)  $880.02.  "^ 


FRIDAY.  MAY  16,  1947 


matlon,  Denver,  Colo.,  received  bids 
April  25  for  furnishing  one  116,000- 
volt  disconnecting  switch,  8  ll^tn- 
ing  arresters  and  22  current  traaa- 
formers  for  Unit  1-0  and  11.9e-kv. 
station,  Orand  Coulee  power  plant 
Columbia  Basin  Project  Washington. 
Spec.  1758. 

The  bids  were: 

Westlnghouse  Electric  Corp.,  Den- 
ver, Colo.,  (1)  $S200.1»;  (2)  $2801.40; 
(3)   $3382.78 

General  Electric  Co.,  Denver,  COlo., 
(1)  $329».38;  (2)  $2801.49;  (8)  $8378.26w 

Electric  Power  Equipment  Corp., 
Philadelphia,  Pa.,  (1)  $8255.19. 

A.  B.  Chance  Co.,  San  BYandsco, 
Calif.,  (1)   $8407.27. 

Delta-Star  Electric  Co.,  Chicago, 
111.,   (1)   $3300.19. 

Railway  St  Industrial  Engineering 
Co.,  Greensburg,  Pa.,   (1)  $4210.29. 

Standard  Transformer  Co.,  Warren, 
Ohio,   (3)  $3147.80. 

Graybar  Electric  Co.,  Inc.,  Denver, 
Colo.,   (1)  $4440. 

All  above  quotations  f.o.b.  destina- 
tion. 
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bids  will  be  received  by  the  Knights 
Perry  Union  School  District  for  in- 
stalling  a  concrete  foundation  under 
the  present  Knights  Ferry  Union 
School  District  school  house  and  low- 
er said  sqlkool  house  approx.  eight 
feet  and  place  upon  said  foundation. 
Additional  information  may  be  ob- 
tained from   the  office  of  the   clerk. 


Hunrick,   Jr.,    Purchasing    Agent    A 
Budget  Officer.  City  Hall.  Berkeley, 

Calif.,  for  radio  equipment 

Specifications  obtainable  from  the  I  Owner-^tate  of  Calif omla,  Dlvlalon 


0/ie/4r  44 

Sub-Contraota  Awarded 

Public  Works  BuHding  (AddiUen) 

Coat  $808,848 

SACRAMENTO,    Calif.,    Sacramento 

County.  13th  and  N  Sts. 


Offidal  Proposals 

FIRST  PUBLISHED  TODAY 


Highway   Improvement* 
Alameda  County  in  Oakland 


above  office. 


48 


0/18/47  4$ 

^Dlseenneotlng  gwltehee 
Low  and  Only  BIddare 

WOKT  PBSCK  PROJBCT,  Montana. 
— Tike  foUowlag  submitted  bids  April 
28  to  the  U.  8.  Bureau  of  Reclama- 
tion, Customs  House,  Denver,  Colo., 
under'  Bpee.  1760  for  f umlsblng  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Circle,  Mont., 
two  (2)  116,000-volt  800-ampere,  3- 
pole,  single  -  throw,  msnuelly  -  gang 
operated,  horlxontal  upright  pole-top 
mounting,  outdoor  type  disconnecting 
switoh  for  the  Circle  substation  110- 
kv.  FV>rt  Peck-GIendlve  transmission 
line,  Fort  Peck  Project  Montana. 
The  apparatus  will  be  Installed  by 
the  government: 

General  Electric  Co.,  Denver,  Colo., 
$8988.80. 

Klectrlc  Power  Equipment  Corp., 
Philadelphia,  Pa.,  $898880. 

Otmybar  Electric  Co.,  Inc.,  Denver. 
Colo.,   $8988.80. 

Railway  &  Industrial  Engineering 
Co.,  Greensburg,  Pa.,  $8988.80. 

Westlnghouse  Electric  Corp.,  East 
Pittsburgh,  Pa..  $3988.8a 

Pacific  Electric  Manufacturing 
Corp..  San  Francisco.  Calif..  $3988.80. 

A.  B.  Chance  Co.,  San  Francisco, 
Calif..  $408880. 

Delta-Star  EUectrie  Co,  Chicago, 
lU.,  $408880. 

Southern  States  Equipment  Co., 
Hampton,  Ga.,  $408&8a 


0/16/47 

Transformers,  Etc. 
Low  and  Only  Bidders 

SHOSHONE  PROJBCT,  Wyoming. 
—The  Bureau  of  Reclamation,  Den- 
ver, Colo.,  received  bids  April  14  for 
furnishing  one  outdoor  type  trans- 
former, one  circuit  breaker  and  eight 
disconnecting  switches  fo  the  Heart 
Mountain  switchyard;  four  outdoor 
type  disconnecting  switches  and  two 
potential  transformers  for  the  Gar- 
land substation,  Shoshone  Project 
Wyoming;  Spec.  1729. 

The  bids  submitted  were: 

Wagner  Electric  Corp.,  St  Liouls, 
Mo.,  (1)  $292.60,  1154  lbs. ;  net 

General  Electric  Co.,  Denver,  Colo., 
(1)  $323,  825  lbs.;  (2)  $7018,  8360  lbs.; 
(3)  $20,482.64,  61,773  lbs.;  (4)  $10,- 
781.20,  8280  lbs. 

Westlnghouse  Electric  Corp.,  (2) 
$6994,  5600  lbs.;  (2)  $20,482.84,  81,400 
lb8. ;    (4)  $9701.20,  16,700  lbs. 

Pacific  Electric  Manufacturing 
Corp.,  San  Francisco,  Calif..  (2)  $7100, 
7870  lbs.;   (2)  $20,482.64,  61,446  Iba 

Southern  States  B<qulpment  Corp., 
(3)  $20,143.38,  4100  Iba 

Graybar  Electric  Co..  Denver.  Colo., 
(3)    $20,482.64,    67.760   Iba 

A.  B.  Chance  Co..  San  Francisco. 
Calif..   (8)  $20,483.64.  $41,140  lbs. 

Railway  8c  Industrial  Engineering 
Co.,   (8)   $20,482.64.  69,810  lbs. 

Blectrlc 
Phllade 
lbs. 

Delta-Star    Electric    Co., 
111.,   (8)  $20,482.04.  00,787  lbs. 

AU  bids  f.ab.  destlnaUoa. 


6/15/47  48 

Synohronoue  Motere,  Cte. 
Low  Bidder* 

COLORADO  -  BIG  THOMPSON 
Project  Colorado. — ^Following  sub- 
mitted low  bids  May  8  to  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House.  Denver,  Colo.,  under  Spec. 
1740  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b  cars  at  Granby.  Colo.,  three  (8) 
vertical  shaft  6600  volt,  3  phaae,  80- 
cycle,  alternating  current  0.90  lead- 
ing power  factor,  synchronous  mo- 
tors with  direct-connected  exiciters. 
each  rated  6800-hp.  at  327-rpm.  com- 
plete with  excitation-control  cubicles 
and  protective  equipment  cubidee, 
for  the  Granby  pumping  plant  Colo- 
rado-Big Thompson  Project  Colo- 
rado. The  apparatus  will  be  Installed 
by  the  Government 

General  Electric  Co..  Denver,  $876,- 
240;  $248  per  lin.  ft  for  increase  or 
decrease;  ship  567,  628  A  679;  440,- 
000  lbs.  Schnectady,  N.  Y.  and  heav- 
iest part  70,000  lbs. ;  f.o.b.  destlnlitlon ; 
Item  2,  $40  engineer  and  $88  mech- 
anic; terms  net  Equalization  la  of- 
fered. Firm  bid. 

milot  Co.,  Jeanette.  Pa.,  $884,711; 
$244  per  lin.  ft  increase  or  decrease; 
ship  540,  000  &  680  days ;  880,000  Iha ; 
Ridgeway,  Pa.  and  heaviest  part  80,- 
000  lbs.;  f.o.b.  destlnaUon;  $00  engi- 
neer and  $30  mechanic;  terms  net 
E:quaI)zation  is  offered.  Firm  bid. 

AUls-Chalmers  Mfg.  Co.,  Denver, 
$392,121;  $230  per  lin.  ft  Inorease  or 
decrease;  ship  840,  900  ft  980  days; 
273.800  lbs.  Milwaukee  ft  89.800  Iba. 
heaviest  part.-^  f.o.b.  destination;  $00 
engineer  imd  $30  mechanic ;  terms 
net  Equalisation  is  offered.  Finn 
bid. 


of  Architecture.  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Architect— Anaon  Boyd.  Public 

Works  Bldg.,  Baeramento,  Calif. 
Alterations  and  construction  of  atruo- 
tural  steel  and  reinforced  concrete 
partial  fifth  and  sixth  story  addi- 
tions on  existing  building  to  pro- 
vide approximately  17,000  sq.  ft  of 
floor  area. 

Contraoter—Lawrenoe  Cenatruotien 
Co.,  8090  V  8t,  Baeramento,  Calif. 

Plumbing— M.  R  Carpenter,  907  Front 
St,  Sacramento,  Calif. 

Heating  and  Air  Conditioning— IL  R 
Carpenter,  907  Fnmt  St,  Sacra- 
mento, Calif. 

Electrical— Reliable  Elevator  Worka, 
Sacramento,  Calif. 

Steel  Pan  and  Sash— Soule  Steel  Co., 
1760  Army  St,  San  Francisoo,  Calif. 

Reinforcing  Steel— Kyle  ft  Co..  848  O 
St.  Fresno,  Calif. 

Brick  Worit— Tom  Hall,  1748  80th  St, 
Sacramento,  Calif. 

Glass— W.  P.  Fuller  ft  Co..  1018  ISth 
St,  Sacramento,  Calif. 

Plastering— Thomas  F.  Soollan  Co., 
1819  23rd  St,  Sacramento,  Calif. 

Tile  Work— J.  T.  McDermott  Co.,  814 
21st  St,  Sacramento,  Calif. 

InsulaUon— Ellia  Inaulatlon  ft  Mate- 
rials, 2720  Stockton  Blvd..  Baora- 
mento,  Oallf. 

Roofing— Yancy  Co.,  2118  K  St,  Sac- 
ramento, Calif. 

Acoustical  Work— I*  D.  Reeder  Co., 
1224  I  St,  Sacramento,  Calif. 

Sheet  MeUl  — Wagner  Sheet  Metal 
Co..  1829  22nd  St,  Sacramento,  Calif. 

Miscellaneous  Iron  Work — Michel  ft 
Pfeffer  Iron  Works,  Inc.,  10th  and 
Harrison  Sts.,  San  Francisco,  Calif. 


„„    •TATE    OF    CALirORNIA 

°^^J^,'^7.^.^^'^  •'  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 
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5/10/47  48 

Substation — Three   Low   Biddora 

COLUMBIA  BASIN  PROJECT 
Washington.  —  Following  submitted 
low  bids  May  9  to  the  U.  8.  Bureau  '  Stanyan    Sts.,   San   Francisco,   Calif., 


5/10/47 

Painting— Bids  Wanted 

SAN  FRANCISCO,  Calif.  — Until 
June  10,  2  P.  M,  bids  will  be  received 
by  the  Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald   J.    Linares,    secretary,    McLaren 

Lodge.  Golden  Gate  Park,  Fell  and 


of  Reclamation,  Customs  Houae,  Den-  j  for  painting  the  merry-go-grbund  In 

ver.  Colo.,   under  Spec  1788  for  fur-    Golden  Gate  Park. 

nishlng     and     delivering    f.o.b.     oara '     Specifications   obtainable   from  the 

at  the  shipping  point  or  f.o.b.  care  at   above  office  upon  depoait  of  $0,  re- 

Almlra.  Wash.,  one  (1)  100-kva.  load-    (undabla 

center  type  unit  substation  for  Indoor  I  ■ 

operation   for  ^rarehousa  "Jl",  Oraad    &/1B/47 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  878.  PubUo  Works 
Building,  Sacramento,  California.  \m- 
tll  2  o'clock  P.  M.,  on  June  11,  1847, 
at  which  time  they  will  be  publloly 
opened  and  read  in  the  Aaaembly 
Room  of  said  building,  for  oonstruc- 
tlng  State  Highway  In  acoortfaaoe 
with  the  Specifications  therefor,  to 
which  special  reference  la  made,  aa 
follows : 

Alameda  County,  In  Oakland,  be- 
tween Toll  Plaza  and  Dlatributlen 
Struotupe  (IV  •  Ala  •  S  •  Oak),  abeiit 
nine-tenths  (a8)  mile  In  lenBth,  ad- 
ditional traffic  lanes  to  be  construc- 
ted of  crusher  run  base  snd  asphalt 
oonorete  and  a  timber  treetle  te  be 
oonetruotod. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  proviaiona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woric 
to  be  done  to  be  as  follows: 
Classirioatlon  Rate  Per  Hour 

Asphalt  plant  dryerman  or 

fireman    „ „ $1.80 

Asphalt   plant    mixer   operator  1.60 
Asphalt  spreading  machine  op- 
erator     _ „.....,«_  US 

Carpenter  ^ „.,,.  LTB 

Cement  finisher  ..,,  .  l.fTS 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  leaa)  1.80 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    1.80 

Concrete    vibrator    operator. 1.878 

Flagman  « _ 1.80 

Jackhammer    operator ..._^  tstn 

Laborer  ..._ LSB 

Motor    grader    operator 2.10 

Oil  distributor  bootman  UTS 

Oiler  power  shovels  or  cranea  1.80 

Operator    of    power    shovel    or 

other  excavating  equipment 

■hovel    type    controls    (up   to 

and      Including     one     cubic 

yard)    8.28 

Operator  of  power  shovel  or 
other  e&cavatlng  equipment 
shovel    type    controls     (over 

one  cubic  yard)    S.88 

Pile  driver  nol>Unan   or 

operator     _.... ~.........>..  2.10 

Pile  arlver  maa ,., »..  %Jttt 

l.t» 


rtc    Power    Blqulpment    Corp.. '  Coulee  13am.  Columbia  Baata  Proteot. ',  Floer  Cevering 

Iphla.  Pa..  (8)  $80,482.64.  51.600   7^V*il^'if     T?*   !2S^**"  7^  ^  I  "^^a^^  ?Si\S^'*7rilf     Roia»o  c«  \ Itetaf orclna  steal  woiker 

.installed    by    the    goverune^t               I     MARE  ISLAND,  Cam.,  Bolaao  C^l^-..^.    on/rator 
Chicago,'     WaatlBrfionaa  KlSa  0«r«.-«  Mtta. '—Turner    Resilient    Floors,    Ina,    88l«o""    operator    -... 


WesUnghoi 


5/10/47 

Shop  Tool*— Bids  Wanted 


Blee  CofpL.  ■  Pitts-: -Turner    Resilient    Floors,    Ina,    «  ?""V„"^rtv»      Z  l5 

:  ahlp  TsTdaya;  SDOO   Rlncon  St.   San   Frandsco.  Calif.,  '^^  ll^^'^artvJr    (S~"'       

Pa.     f.oK    deadnatlon;  !  828.806.  submitted  low  bid  May  14  to  |''™ok    driver     (8 


8/10/47  *     48 

Sate  of  Automobile  Truck 

HEALDSBURG.  Calif..  Sonoma  C». 
—Until  May  19,  7:30  P.  M..  bids  will 
be  received  by  the  City  of  Healds- 
burg,  Haxel  Splnelll.  city  clerk,  City 
HaU,  Healdsburg.  Calif.,  for  sale  of 
one  Vtord.  Model  A,  flatbed  truck, 
1888  HBOdeL 


burgh.  Pa.. 

Iba.    Sharon, 

engineer  |40;  onechanle  $88  terms  net  I  the   PubUc   Wosks   Officer,   Mare  la 

No   equalisation  offered.   Firm  bid.        land   Naval   Shipyard,  Vallejo,   Calif.. 
General  Electrio  Co.,  Denver,  Colou,    under  NOy  14885,  Spec  18886,  for  re- 

$6467;  ship  980  days;  7000  lbs.  Pitta-   newal    of    rubber  Ulm  floor  covering 
SAN    FRANCISCO,     Calif.  —  UnUl  \  field.   Mass..  f.o.b.   destination ;  engl-  '  in    building   Na   H-72   at  the   Kaval 
June  2,  3  P.  M..  bids  will  be  received    neer  $40;    mechanic  $80;  terms  net;    Hospital. 

by  Purchaser  of  Supplies  M.  H.  Gerry, 'equalization   is   offered.    Firm  bid.       |     The  work  involves  removing  exlst- 
270  City  Hall,  San  Francisco,  Calif.,  I     Allis-Chalmers    Mfg.    Co.,    Denver,    Ing  rubber  tUe  floor  covering  in  btUld- 
under  bid  No.  3946  for  furnishing  and    Colo.,  $6805 ;   ship  666  days ;   4800  lbs.    ing  H-72   and    replacing   it  with    ap- 
dellvering  22  electric  edge  tool  grind-    Pittsburgh,   Pa,  800  lbs.   Milwaukee;  'proximately  88.376  sq.  ft  of  new  rub 
ers,    bench    type,    and    five    bandaaw   f.o.b.   destination;   engineer  $60;   me-    ber  tile  floor  covering, 
blade   butt    welders    for    the   School   chanlc  $46;   terms   net  B^uallaatton 

offered.  Firm  bid.  (Ist  report  88/4/47) 


Department 

Specifications   obtainable  from  the 
above  office. 


8/10/47  •    48 

Heating  Kettle 
Bide  Wanted 
SACRAMENTO,  CaUf..  Sacramento 


6/16/47 

Combination  Taoker  and  Stapler 

^sl^f'S^CISCO.     Callf.-UntU   -»^.!l!>>:.«^}f,,^/n^"*^L^ 


Co.— Until   May  22   blda   will  be  re-  I 

-  ■  "      nt. 


Complete  bids  were: 

Turner  Resilient  Floors,  Inc.,  San 
Francisco,  Calif.,  $a8»S0S. 

Malott  ft  Petersoo,  lAB  Francisco. 
Oallf..  W7.490.  ,^      ^ 

The  Brookman  Co..  San  Francisco, 
Calif..  $28,777.  _       , 

L  D.  Reeder  CX).,  San  Francisco, 
Calif.,   $29,806. 

Interior    Contract    Fumlahera   Ca, 


T  «r;  rir^?w^.«iin..r^i^vid   Sacramento,  Calif.,  under  Qua  68066,  ,  „,     ^  ^ 

June  2.  $  P.  M..  bids  ^»"  ^« J^I~  ,  Req.  i»071.  for  one  400-gallon.  single-    Chicago.  HI.,  $88,400. 

53l'^."*'^*f. "'  ^"P^i**  ^  ^  9!^^'  'aiS  aaphilt  heating  ketUe.  alterite       Peterson -Cobby  Ca.  San  Franclaco. 

^^.  ^*IL^"'.^,'^''^*'k:  ^;i    for  one  400-gallon.  single-axle  asphalt   Calif.,  $88,499. 

'i^^fjJli''^  f^lil^L^'^^r^^'rr^  >cettle.  except  wiihouf  insulaSSHii 


delivering  64  Hotchkiss  combination 
tackers  and  staplers  for  the  School 
Department 


tank,  f.o.b.  Sacramenta 


5/18/47  •    48 

Spreader  Tniok  Rental 
Bids  Wanted 

MARIN,  NAPA  and  SONOMA  COS.. 
Calif— Until  May  19.  8  P.  M.,  blda 
will  be  received  by  the  State  Dlvlalon 
of  Highways.  J.  H  Skeggs.  district 
engineer,  2001  Van  Neea  Ave..  San 
Francisco,  Calif.,  for  rental  of  one 
bituminous  spreader  truck  of  not  less 
than  1200-gallon  capacity  for  use  In 
Marta,   Napa   and    Sonoma  Counties. 

Specifications  obtainable  from  the 
above  offica 


8/10/47  •    48 

Dump  Tmok  Rental 
Bide  Wanted 

HAN  UATEX)  and  SANTA  CRUZ 
COUNTIES.  Calif.— UnUl  May  19,  8 
P.  M..  bids  will  be  received  by  the 
State  Division  of  Highways,  J.  H. 
Skeggs.  district  engineer,  2001  Van 
Neae  Ava.  San  Francisco.  Calif.,  for 
rental  of  one  or  more  pneumatlc- 
tlred  dump  trucks  of  not  less  than 
4-eu.  yd.  capacity  for  approximately 
800  hours'  use  in  San  Mateo  and 
Santa  Crus  Countiea 

Specifications  obtainable  from  the 
above  offlca 


Bpeclfications  obtainable  from  the  ^^J*J^  Maohlnery  and  Equipment  ** 
above  offlca  ^j^  FRANCISCO,  Calif —The  War 

■  .lAaaeU  AdmtnlatraUon.  38  Berry  St, 

M  San    Franclaco    2.    Calif..    annoim( 


5/10/47 

Sale  of  Tnicka  I  spot  sale  of  construction  machinery, 
SAN  FRANCnSCO.  Calif.  — UntU  f^^m  equipment  and  spare  parts  to 
May  28.  2  P.  M..  bids  will  be  received  dealers  at  MaM>nlc  Drill  Hall.  20  Van 
by  Purchaser  of  Supplies  M.  H.  Gerry,  n^ss  Ave..  San  Franclaco.  Calif.,  with 
270  aty  Hall.  San  Francisoo.  Calif.,  ^i^  scheduled  for  May  21. 
under  sale   No.  414   for  sale  of  four  | . — 


1928  Ford  trucks,  one  1089  Ford  truck, 
one  1881   Buick   coupe  and  one   1922 
Buick  panel  truck  and  one  1942  Olds 
mobile  coupe  (wrecked). 


48 
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SUB-CONTRACr 
INFORMATION 


8/10/47  •     ** 

Install  Car  Recorder  Pole  Boxee 
BMe  Wanted 

SAN     FRANCISCO.     Calif.  —  UntU 

May  27.  8  P.  M..  bkis  will  be  recMved 

by  the  City  and  County  of  San  Fraa- 

Publlc    Utilities    Commlaston, 


6/16/47 

Coupling  Capacitor  Potential 

Devloee 
Low  and  Only  BIddare 

DAVIS  DAM.  Aria— Following  sub 
mitted  bids  May  0  to  the  U.  S.  Bu-  \  cisco, 
reau    of    Reclamation,    Customhouse.   Room  287  City  Hall.  San  FrancUco, 
Denver.  Colo.,  under  Inv.  7487- A-1  for  |  Calif.,  under  Spec.  279  for  Installing 
coupling   capacitor   potential   devloea   car  recorder  pole  boxes, 
fob.     Tucson,     Aria.,     and     Phoenix  I     Specifications  obtainable  from  the, 
Aria.  cashier's  office.  6th  floor,  420  Maaon^ 

Westlngho\iae  Electric  Corp..  Den-    St.  San    Francisco,  Calif.,    upon   de- 
ver.  f.o.b.   Tucaon,    (1)    $1888.00,   4800, posit  of  $10.  refundable, 
lbs.;    (2)    1888.00  4800  Iba 

General  Electric  Co..  Denver.  f.o.b. 
Tucson,  (1)  $1827.50.  8800  lbs.;  (2) 
$1827.50,  3800  Iba   net 


V18/47  48 

Trana  far  were,  Bte. 
Ijew  and  Only  Bidders 

Od^UMBli.      BASIN      PROJBCT. 
Wftahlnfton.— The  Bureau  of  Reola- 


5/15/47  48 

Motor  Truoke— Bide  Wanted 

STOCKTON.  Calif.,  San  Joaquin 
Co.— Until  June  2,  8  P.  M,  bids  will 
be  recHved  by  the  City  of  Stockton. 
B.  L  Trahem.  City  Clerk,  City  Hall. 

Stockton.  Calif.,  for  4  motor  trucks 
and  chaaala. 

Specifications  obtainable  from  the 
above  offloa 


5/10/47  48 

Radio   Equipment— Bide  Wanted 
BSRKELJEY.  Calif.  Alameda  Co.— 

UntU  June  8.  9  A.  M..  bkla  wlU  be  re-       .;-...»>       ee    •  »   w 

celved  by  the  City  ot  Beikeley.  Wm.  I  laus  County— Until  May  28.  8  F.  M. 


5/15/47  44 

Reflnlshing  of  Weed  Floere— 

Contract  Awarded 

OAKLAND.  Calif..  Alameda  Co.— 
E.  G.  Finn  Hardward  Floor  Co.,  788 
LAg«ina  Honda  Blvd..  San  Francisco. 
Calif,  at  $18,484  awarded  contract 
by  the  Public  Works  Department 
12th  Naval  District  Room  A-108, 
Federal  Office  Bldg.,  San  Franclaco. 
Calif.,  under  Spec  18847.  NOy  14281. 
for  reflnlahing  of  the  wood  fU>ora  In 
27  buildings  at  the  U.  S.  Naval  Hoe- 
pital.  Qpkland,  Calif. 

5/15/47  44 

IneUII  Cenorete  Foundation— 

Bids  Wanted 

KNIGHTS  FERRY.  Oallf..   SUnls- 


LorenUen  Co.,  Oakland,  Calif., 
818. 


848,- 


5/15/47  •  <* 

Psinting — Low   and    Only    Bidders 

SAN  FRANCISCO,  Cal— A-Quandt 
ft  Sons,  374  Guerrero  St.,  at  $11,291 
submitted  low  bid  May  14  to  tne 
City  and  County  of  San  Francisco. 
Dept  of-  Public  Works.  Room  282, 
City  Hall.  San  Francisco,  Calif.,  for 
painting  at  the  Commodore  Sloat 
Scbool 

Other  bidders  were. 

Robert  G.  Meyer.  $11,042. 

A.  B.  Gordon  Painting  Co.,  $18,448. 

Gus  Meyer,  $18,747. 

Reliable  Painting  Co..  $16,084. 

R  P.  Paoli  Co.,  116,780. 

W.  G.  Thompson.  816,942. 

5/15/47  •  ** 

Pisoter  Cornice — 
Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— Smith  ft 
Danerl,  875  Bayshore  Blvd.,  at  $8078 
submitted  low  bid  May  14  to  the  aty 
and  County  of  San  Francisco,  Dept. 
of  PubUc  Work*.  Room  282.  City  Hall 
San  Francisco,  Calif  .  for  new  nlas- 
ter  cornice  at  Lowell  High  School. 
Hayes  St.  and  Masonic  Ave 

Hermann  Bosch,  at  $11,400  submit- 
ted only  ot^er  bid. 

5/15/47  •  44 

Roof  Rspsire — 

Low  snd  Only  Bidders 

.«?AN   FRANCISCO.  CaUf.  —  J.  W. 
Bend<!r   Roofing   ft    Paving   Co.,   1888 
Bryant    St.,    San    Francisco,   at   $6800 
submitted  low  bid  May  14  to  the  City 
and   County  of  San   Francisco,   Dept. 
of    Public    Worlts.    Room    282.    City 
Hall.  San   Francisco.  Calif.,  for  roof 
repairs  at  I>Awell  High  SbhooL 
Other  bidders  were 
Regal    Roofing  Co    $8917. 
Alta  Rooflna  Co..  $8048 
Cooper  Roofing  Co..  $8798 
Empire  Roofing  Co..  $10,216. 
Donnelly  Roofing  Ca,  $10,386 
R   F    Smith,  $10M 
Malott  ft  Peterson,  $11J88 


eoblo   yards 
water      l»vl      capacity      or 

more)     1.8T8 

Truck    driver    (9    cubic    yards 
and  less  than  8  cubic  jrarda 

water    level    capacity) 1.80 

Truck  driver  (4  cubic  yarda 
and   less   than    6  cubic   yarda 

water   level   capacity) 1.4078 

Truck  driver  (lesa  than  4  cu- 
bic yards  water  level  capa- 
city)    ._ 1.8t»8 

Any    classification    omitted 

herein    not    less    than 1-28 

Overtime — one     and     one-half    dH) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  d%)  times  the  above  ratea. 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  spe«^- 
fications  may  be  obUlned  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Bnglneera 
at  Los  Angeles  and  San  Franclaco. 
at  the  office  of  the  District  Engineer 
of  the  district  in  which  the  work  la 
situated,  and  at  the  office  of  the 
Associated  General  Contractora  to 
San    Francisco. 

No  bid  will  be  considered  unleae  it 
is  made  on  a  blank  form  fumlahed 
by  the  SUte  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlremaota 
and  Conditions  set  forth  under  Sec- 
tton  2  of  the  Standard  Speclflcatlooik 
Bach  bidder  must  be  Uoenaed  and 
alao  preqtialiried  as  required  by  law. 
(See  aeid  Propoaal  Requirements  and 
Condltlona.)  , ,,     .„,  ^ 

The  Department  of  Public  Worka 
reservea   the  right   to  reject  any   or 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF  HIGHWAYS 
G.   T.   McCOT. 
State  Highway  Htaglneer 

Dated  May  18,  1947 

"  (Dally  Pacific  Builder) 
(Mar  18th,  ttrd,  28th.  1847) 


FIRST  PUBLISHED  TODAT 

Highway    Improvementa 
SanU  Cruz  County 

STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  Of   HIOHWAVS 

MOTICK  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hl|^way 
Engineer.  Room  878,  Public  WortM 
Building,  Sacramento,  California,  un- 
til 2  o'rlock  P.  M  ,  on  June  11,  18*7. 
at  whic^j  time  they  will  be  pubttety 
opened  and  read  in  the  Aaaaaably 
lC>om  of  nald  building,  for  construc- 
ting Highway  In  aocordaaoe  with  the 
specifications  therefor,  to  whkSi  epe- 
clal  reference  la  made  aa  foOoiTOt 

Santa  Crux  County,  en  aroen  Val- 

iContlnucd   on   Pace  18) 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  16.  1947 


(Oontlauad  from  Pag*  •) 


Room    401, 


Public  Worlui    Building, 

. t  Sacramento.    California,    until    2    o'- 

|,y  f|..d.  b^-n  Fr.«.om  and  Hoi- '  clock  P.  M  .  on  W^n^.^  Jun.  < 
•h«n  Road  {IV-8Cr.1146),  about  fivo  1»*7,  at  which  time  |f f^  T^"'  ".JLw. 
tTnth.    (W)    mil.    In     lenflth.    to     b.  1  licly  opened  and  read  Ij^he  iUaemb 

.radt*  and  .urfao«l  with  P'*"*' '"•;<;  »y^^f™  t  "IcJr^nS,"' J°iL  ^Ui. 
•d  ourfao  ng  on  crusher  run  ba«e  and    atrucuon     in    »'-*'  .     _,hi„h  mn»- 

**SJSiS- required    for    the    enUre    of  a  County  Road  a.  '°»°7; 
work  dewsrlbed  herein.  Yolo  County,  Stovena  Bridge  acroee 

In   accordanca  with  the  provisions    Cache   Cre«k   five   (S)    "'"*•.'*'•"„ 
of    SacUon    1770   of    the  Labor  Code,    Woodland    to    be    repaired     by    con- 
the  Department  of  Public  Worics  has    .tructlng    reinforced    e®"®"^**    «''^*; 
aaoartalned     the    general    prevailing* .pans    to    the    remaining    portion    or 
cata  of  wages  applicable  to  the  work  '  the   old    bridge. 

to  ba  done  to  be  as  follows :  Bids   are   required   for    the   entire 

Claaaifloatlon  Rate  P»r  Hour   ^ork   described   herein 


Skilled   Labor 
▲aphalt  plant  dryerman  or 

firwtnan     _ 11.60 

Aaphalt    plant    mixer   operator  1.65 
Aai^lt  spreading  machine  op- 

•nator    —  IM 

CarpMiter  1'75 

Camant  finisher  - 1.878 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  leas)  1.60 
Ckmcrete  mixer  operator   (over 
on*  cubic  yard  capacity)  ^..»  1.90 

Motor  grader  operator  2.10 

Operator    of    power    shovel    or 
other  excavating  equipment, 
■hovel  type  controls   (up  to 
and     including     one     cubic 

ywfA)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  — 2.26 

PJ'e  driver  man  IM 

Reinforcing  steel  worker 1.7B 

Roller    operator   _.._~—  1.96 

Tractor  driver „___—.  1.96 

Truck  driver  (18  cubic  yards 
water      level      capau:ity      or 


more) 


State  Engineer's  Estlmata 

Item    1.    160   cubic    yards    removing 
concrete 

Item  2.    100  Cubic  yards  channel  ex- 
cavation. 

Item   3.    400    Cubic   yards    structure 
excavation. 

Item   4.     495  Cubic  yards   Class    'A" 
Portland  cement  concrete. 

Item  6.    455  Lineal  feet  concrete  rail- 
ing. 

Item    6.    2,760  Pounds   miscellaneous 
iron  and  staeL  ' 

Item  7.    2,660  Lineal  feet  furnishing 
steel    piling. 

Item  8.    63  Bkicb,  driving  steel  piles. 

Item  9.    7  Each,  steel  pile  splices. 

Item    10.  120     Cubic     yards      riprap 
(broken  concrete). 

Item    11.  100,400    Pounds    furnishing 
bar    reinforcing    steel. 

Item    12.  lOOAOO   Pounds   placing  bar 
reinforcing  steel. 

Item  18.  Jacking  operations. 

Item     14.  Miscellaneous     items     of 
work. 
The   foregoing   quantities    are   ap- 

proximate    only,    being    given    as    a 

1.7U0   bg^gig  for  the  comparison  of  bids,  and 

the     Department     of    Public    Works 


Francisco,  and  MarysvlUa,  and  at 
the  offices  of  the  Aasociated  Oanaral 
Contractors  In  San  Francisco  and 
Los   Angeles. 

No  bid  will  be  consldarad  unless  it 
Is  made  on  a  blank  form  furnished  by 
the  State  Engineer  and  Is  made  in 
accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications  of  the 
Division  of  Highways  dated  April, 
1945.  E^ch  bidder  must  be  licensed 
and  also  prequalifled  as  required  by 
law.  (See  said  Proposal  Requirements 
and    Conditions). 

Tho  Department  of  Public  Works 
reserves  the  right  to  rajact  any  or 
a"  tolds.  _^,„ 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RE^SOURCES 
EDWARD  HYATT, 
State   Engineer. 
Dated  May   16,   1947  „  „,  ', 

(Daily  Pacific  Builder) 
(Ma.y  16,  28,  80,  1947) 


FIRST  PUBLISHED  TODAY 


Highway    Improvamanta 
Sacramanto  Co. 


Truck  driver   (14   cubic   yards  ^jg     Department     of    Fublic     worKs 

and  less  than  18  cubic  yards  Ij^gg  ^^^  expressly  or  by  impUoatlon, 

water  level  capacity)   1.6876   ogree  (hat  the  actual  amount  of  work 


Truck   driver    (8    cubic    yards 
and  less  than  14  cubic  yards 
water  level  capacity)   _— _  1.625 
Intermadlata  Qrada  Labor 

Ccmcrete  vibrator  operator  1.375 

Jackhammer  operator 1.876 

Oil  distributor  bootman   . 1.275 

Oiler  power  shovels  or  cranes  1.60 
Trade    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  

Truck  driver   (less  than  4  cu- 
bic yards  water  level  capa- 

UnakllladTiibor" 

Flagman     .-. , — 

Laborer 


agree  (hat  the  actual  amount  of  work 
will  correspond  therewith,  but  re- 
serves the  right  to  Increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work  or  to  omit  por- 
tlom*  of  the  work  as  may  be  deemed 
necessary  or  expedient  by  the  Engi- 
neer. 

All   bids  will  be  compared   on   the 
basis  of    the    State   Engineer's    estl- 
-i__  '  mate  of  the  quantities  of  work  to  be 
1.8375  ^one 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Clasalfioatlon  Rata  Par  Hour 


1.25 


1.16 
1.16 


Positions  not  listed  above  will  be   clasalfioatlon  Rata  Par  noi 

allocated  in  accordance  with  the  defi-   carpenter  $L7ti 

nltions  which   appear  in   the  special  ;  cement  f  Inuiher  1.876 

provisions,  as  Interpreted  in  the  light  .concrete    mixer    operator    (up 

of  this  classification.  to  one  cubic  yard)   - 1.80 

The    minimum    wage    paid    to    all    concrete  mixer  operator   (over 

akU}ad  labor  for  which  rates  are  not       ^ne  cubic  yard)   1.90 

abown  above  shall  be  not  less  than   concrete  vibrator  operator  . L876 

91479  per  hour.  ,-  i Driller     (jackhammer)    1476 

His  minimum  wage  paid  to  all  In-  (jriaginan     146 

termedlate  labor  for  which  rates  are  LaUfiar  . l-*8 

not   shown    above   shall   be  not    less   oiler  power  shovels  fir  cranes  1.60 
than  81.15  per  hour.  I  operator    of    power   shovel    or 

The  minimum  wage  paid  to  all  un-  |  other  excavating  equipment, 
skilled  labor  for  which  rates  are  not  shovel  type  controls  (up  to 
ahown  above  shall  be  not.  less  than       ^^^      Including     ona     cubic 

•1.16  per  hour.  yard)    2.10 

Overtime — one   and    one-half    (l%t   Operator   of    power   shovel    or 
mA«  th*  aVkovA  r&tAs.  I     other  cxcavatlng  equipment, 

shovel     type    controls     (over 

one  cubic  yard)   2.28 

Pile    driver    hoistman   or    op- 
erator   - 210 

1.86 

....  1.75 


UxQfs  the  above  ratea 

Sundays     and    holidays— one     and 

one-half  (IH)  times  the  above  rates. 

Tba  attention  of  bidders  Is  directed 

to  the  fact  that  the  work  herein  pro-  |     eraior  

posad  to  be  done  will  be  financed  in    pjj^   driver  man _ 

whole  or  in  part  with  Federal  funds    Reinforcing  steel  worker 

and    that    therefore    all    of   the    ap-    Roller  operator  _ 1-88 

pllcable   Federal   statutes,    rules   and    xractor  driver  - - 1-W 

regulations  will  apply  to  such  work.     Truck   driver    (18   cubic  yards 
The  attention  of  blddera  is  parti-  |     ^vater      level      capacity      or 

culariy  directed  to  the  provisions  of  ;     more)    - 1.7126 

Section  7,  article  (a),  subartlcle  (6),    xruck    driver    (14   cubic   yards 
of    the    Standard    Specifications    re-  i     g^J^^  i^g^  than  18  cubic  yards 

gardlng  the  use  of  domestic  materi-  '     water  level   capacity)    - 1.6876 

als;    and    also    to    the    provisions    of    Truck    driver    (8    cubic    yards 
Section  8,  articles  (a)  and  (b).  of  the       g^^^^  less  than  14  cubic  yards 

water  level   capacity)   ..._ 1626 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic  yards 

water    level    capacity)     1.8876 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)   ...- 1-28 

Any  classification  omitted 

herein    not    less    than 1-25 

Overtime — one     and     one-h%tf     dH) 

times   the  above   rates.  — 

S\indaya  and  holidays — ona  and  one- 

I     half  (IH)  times  the  above  rates. 

Plans  may   be  seen,  and  forms  of 


STATk    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIViaiOM  OF    HIQHWAY8 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worlis 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  11,  1»*7, 
at  which  time  they  will  ba  pubUcly 
opened  and  read  In  the  Aasambly 
Room  of  said  building,  for  construc- 
ting Highway  in  accordance  with  the 
Specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Sacramanto  County,  on  Marconi 
Avenue,  between  Howe  Avenue  and 
Fair  Oaks  Boulevard  (lll-Sao-989). 
about  four  and  savan-tanths  (4.7) 
milea  in  langth  to  ba  graded  and 
orusbar  run  base  ©onatrootad,  and 
plant-mixed  surfacing,  armor  coat 
and  penetration  oil  treatment  to  be 
applied. 

Bids  are  required  for  the  entire 
work    described   herein. 

In  accordance  with  the  provisions 
of  SecUon  1770  of  the  Labor  Code, 
the  Department  of  Public  Worlts  has 
ascertained  tlje  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classlfioation  Rata  Par  Hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman     __....-.- fi.w 

Asi^t  plant   mixer  operator  1.66 
Asphalt  spreading  machine  op- 

erator    — — 1-96 

Carpenter = —  ^-^^ 

Cement  finisher  . .- 1-875 

Concret*  mixer  operator  (one 
cubic      yar4      cap«)*ty      or 

less)    "- — 7 ^^ 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  -  ■ J-"° 

Motor    grader    operator    ^iw 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     including      one     cubic 

I     yard)    -r 'lo 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  ..- 2.20 

Reinforcing  steel  worker i-jo 

Roller  operator *-~ 

Tractor    driver *••"* 


$1,875  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  ara 
not  shown  above,  shall  be  not  leas 
than  81.26  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  aire  not 
shown  above,  shall  bo  not  less  than 
11.26  per  hour. 

Overtime — one  and  one-half  (i%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  In  part  with  Federal  fundrf 
and  that  therefore  ail  of  the  applic- 
able Federal  statutes,  rules,  and  reg- 
ulations will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  article  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict -  Engineer  of  the  district  in 
which  the  work  is  situated,  at  the 
office  o^ihe  Associated  General  Con- 
tractors in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  in  which  the  work  is 
to  be  performed. 

No  bid  will  be  considered  \mless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions). 

The  Department  of  Public  Worits 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCoy, 
State  Highway  Engineer 
(Daily  Pacific  Builder) 
Dated  May  16,  1947 

(May  16th,  2Srd,  29th,  1947) 


projects,  as  hereinafter  listed,  at  tba 
Camarillo  SUte  Hospital  Near  Cam- 
arillo,  Ventura  County,  CaUforala,  all 
in  accordance  with  plana  and  speci- 
fications therefor.  • 

The  projects  referred  to  ara  aa  fol- 
lows: 

1.  Attendants  Quarters,  Units  4  and 

5. 

2.  Four   Physicians   Residences   and 

garages. 

3.  Temporary    Steel    Buildings. 
Project  No.  1,  Attendants  Quarters, 

are  2  story  reinforced  Concrete,  tile 
roofs,  steel  sash.  Mechanical  Work 
and  services  are  included.  Combined 
total  floor  area  approximately  18300 
square  feet. 

Alternate  bids  for  the  addition  of  a 
small  frame  and  stucco  Recreation 
Building  of  approximately  2720  square 
feet  also  for  open  shelter  garages, 
of  wood  frame  and  stucco,  composi- 
tion roofing  and  road  paving  to 
house  116  cars,  are  required  in  con- 
nection with   project  No.  L 

Project  No.  2.  Four  Physicians 
Residences  and  garages  are  one  story 
frame  and  stucco,  approximately  1600 
square  feet  each.  Mechanical  work 
and  services   Included. 

An  alternate  for  omitting  one  resi- 
dence is  required  for  Project  No.  2. 

Project  No.  3  .Temporary  Steel 
Buildings  consist  of  erecting  7  pre- 
fabricated steel  buildings  from  ma- 
terials on  hand  and  adding  partitions, 
mechanical  work,  services  and  pav- 
ing. 

Separate  bids  only  will  be  enter- 
tained for  each  project. 

Authority  Notice  approval  f<»V»»f 
construction  Is  authorised  by  :e;PHA 
under  Serial  Nos.  18-PP-33-56.  VI-355. 
VI  212.  and  VI  315-C088. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  woiik  to  be 
done  to  be  as  follows: 

Ventura  County 

Hourly  Rata 

Asbestos  Workers  ^00 

Bricklayers   ———""•  *•?? 

Carpenters  ..——  J^* 

Cement  Finishers   — •  J^ 

Electric    Workers    *-^'» 

Glaziers  — -; "■  *•;:,_ 

Iron  Workers  Architectural  ....  1-776 
Iron  Workers  Reinforcing  Steel  1.975 

Iron  Workers  Structural  l-W 

Laborers  Building  —  l-W 

Lathers     f^™ 

Masons  Tenders  .~ ^•«"' 


FIRST  PUBLISHED  TODAY 

Camarillo  State  HoaplUI 
Ventura.  Calif 


(Continued  on  Page  11) 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 

NOTICE   TO  CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division  of 
Architecture.  Public  Worics  Build- 
ing. 12th  and  "N"  Streets,  Sacramen- 
to. California,  up  to  3:30  P.  M..  Tues- 
day, Juno  10,  1947,  said  bids  there- 
after on  said  day  to  be  publicly  op- 
ened   and    read   for    three    separate 


Johns*Moiivllf« 

BLOWN  ROCK  WOOL 

for 

HOME  and  lUILDINA 

CONSTtUCTION 

• 
PACIFIC  INSULATION  CO. 

290*  MIsslaa  St..  «•■  ^:««*»«» 
ffcaaa:  ATwoHr  MJl 

U15  El  Caniao  taoi.  Soa  M«H« 
ffeoaa  S.  M.  S41t2 


Truck  driver  (18  cubic  yards 
water  level  capacity  or 
more) 


Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
pi|oposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building.  Sacramento, 
California,  and  they  may  be  seen  at 
tha  offioas  of  the  District  Engineers 
ai  Los  Angeles  and  San  Francisco,  at 
tba  office  of  the  District  Engineer 
of  the  District  in  which  the  work  is 
situated,  at  the  office  of  the  Assocl- 
atad    Oeneral    Contractors     in     San 


otad  Oeneral  Contractors  in  San  ^^  ^^j  bonds,  contract,  and  specl- 
Ftaneisco,  and  at  the  office  of  the  ;  j tpations  may  be  obtained  at  the  of- 
County  Engineer  or  County  Surveyor  I  „j.g  ^,,  ^j,^  state  Engineer.  Public 
at  the  county  seat  of  the  county  in  .-w^orks  Building.  Sacramento,  Call- 
whlch  the  work  is  to  be  performed,  j^pnla.  and  they  may  be  seen  at  the 
Tj«  KM  ««n  h«  rnn««rl«red  imiMi>  it  ^jj,^.^  ^^  ^j^^  ^^^^^  Engineer,  808  Cali- 
fornia State  Building,  Los  Angolas, 
at  the  offices  of  the  District  Engi- 
neers, Division  of  Highways,  at  San 


1.7125 


Truck  driver   (14  cubic  yards 
and  leaa  than  18  cubic  yards 
water  level   capacity)   -  .^-.  lo87B 
Truck    driver   (8    cubic    yards 
and  less  than  U  cubic  yards 
water    level    capactty)    ..._„-.1.828 
Intermedlais   Grade    Labor 
Concrete  vibrator  operator  ......  1.87B 

Jackhammer  operator 1-870 

Oil  distributor  bootman 1-270 

Oiler  power  ahovels  or  cranes  1.00 
Truck    driver    (4    cubic   yards 
and  laas  than  8  cubic  yards 

water   level  capacity)    1-8870 

Truck  driver  (less  than  4  cu- 
bic yards  waUr  level  capa- 
city)  ^-^ 


Gidnl    Grip    Driv   Dow*t$ 


Double   Grip   Spiku 


Unsklllad  Labor 


Flagman 
Laborer 


1.25 
1.26 


Timber  Conii«cfor8  and  Tools 
TIMIER  ENGINEERING  CO.  OF  CALIFORNIA 


4S14  CdltoraW  St~  S«i  FiMidwe 
SKrUM  7972 


1151    So.   Broadway,  Loa  AngaU 
PRoapact   8269 


■J 


No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  tho  State  Highway  Engineer  and 
ia  made  in  accordance  with  the  pro- 
vlsiaoa  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  SpaciflcHtiona. 
Eaob  bidder  must  ba  licensed  and 
also  prequallfied  as  required  by  law. 
(8aa  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
raaerves  tho  right  to  reject  any  or 
all  blda. 

DUPARTMENT  of  PUBLIC  WORKS 
DIVIBION   OF   HIQHWATS 
a  T.  McCOT. 
State  Highway   Engineer 
Datad  May  16,  1947 

(Daily  Pacific  Builder) 
(May  18th,  28rd..29th.  1947) 


PoslUona  not  listed  »bova  will  be 
allocated  in  accordance  with  the  defi* 
nltions  which  appear  in  the  spedal 
provisions,  as  Interpreted  in  the  light 
of   this  classification. 

The  minimum  wage  paid  to  aii 
skilled  labor,  for  which  rates  »"  »<« 
shown  above,  shall  be  not  leas  than 


F»ST  PUBLISHED  TODAY 

Yolo  County  Stevena  Brldga 

tTATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DiVltlON  of  WATER  RESOURCES 

NOTICe   TO   CONTRACTORS 

Saalad  propoaals  will  be  received  at 
tba   offloa    of    the    SUte    IDnginear, 


IN     STOCK 

Nerdbarq-Baday 

PORTABLE 

CONTRACTORS 

TABLE    SAW 

•  lO-laek  ilada 

•  Gasoliaa  Pewara4 

•  Rotating  Tobla  Rl|»«,  Cross 

C«H,   MItart,   Cats  Jack 
Roffars,  iavols,  ate. 

Sm  It  Today 

COAST 

EQUIPMENT 
COMPANY 

f4l  iryaat  S*.      MArkat  B740 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timk«n  Co.         Gardii«r-D««v«r  Co.         Marlow  Piilnpt 

Fafnir  ••arliig  Co.  N«w  Doportur*  B»oring  Co. 

HyoH  Boorlii9  Co.  Atlas  iroiiM  Co. 

RecliosHr  Repos         Mollory  loqqlnq  Iqulp.  Co. 

GEORGE  M.  PHILPOTT  CO. 


"•IT  COAST  WIU" 
Caaia  la  for  PaoiaattrotloB 


SAN  NtANCISCO 

iryMt  Rat.  9tk  ft  lOtk  Sta. 

Pkaaa  Mlarieck  B47B 


OAKLAND 

32BS  Soa  Pablo  Ava. 

PbaM  HUoibaMf  MU 


I 


i 


FRIDAY.  MAY  16.  1947 

(Continued  from  Pago  10) 

Mlxar      (concrete)      Operator, 

0klp  Typo  „ ~ 1.775 

-Iflxer  (concrete)  Operator, 

Paving  or  Mobilo 2,00 

Plaaterers 1.76 

Plasterers  Tenders _~»  1.(05 

Plumbers    2.00 

Roofers   1.76 

Sheet  MeUl  Workers  2.00 

Steam  Fitters 2,00 

Tile  Setter  _.: 1.80 

Tile  Setters  Helper  1.25 

Universal  Equipment  Operator 
(Shovels,  Draglines,  Der- 
ricks, Derrick  Barge,  Clam- 
shell  or  Crane)    2.10 

Tractor    Driver    1.90 

Truck 'driver  over  16  cu.  yds. 

water    level    capacity   1.775 

Truck  Driver  12  to  16  cu.  yds. 

water   level    capacity    1.575 

Truck  driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

12  cubic   yards)    —  1.50 

Truck  Driver  (4  cubic  yards 
and    less    than    8    cu.    yds. 

water  level  capacity)  1.45 

Truck  Driver  (less  than  4  cu. 

yds.  water  level  capacity)   ....1.425 
Any   classification   omitted 

herein  not  less  than  1.35 

Overtime— One    and    one-half    times 
the  above  rates. 
Apprentices  may  be  employed  pro- 


DAILY    PACIFIC    BUILDER 


PAGEI^ 


L«verman 
Fireman  and  oilor 
Doekmate    _.-__>. 
Dodchand 


UO 
UO 
1.6B 


fol- 


Watch  engineer 

Intermedlata  Qrada  Labor 

Jackhammer  operator 1.878 

Oiler  power  shovels  or  cranea  1.60 
Truck  driver  (less   than  4  Cf- 
blc  yards  water  level  capa- 
city)    ..._ — - 1.2825 

Unaklllod    Labor 

Flagman    IM 

Laborer  1-25 

Positions  not  listed  above  will  be  al- 
located in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  lig^t 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  |1.50  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and  one 
half  (1^)  times  the  above  rates. 

The  attention  of  bidders  Is  directed 
to    the    fact    that    the   work    herein 


raad,   for   performing  work    aa 
lows: 

Solano  County,  at  MInar  Slough 
Bridge  about  12  miles  north  of  Rio 
Vlata  (X-Sol-90-A),  approach  apans 
of  oxisting  bridge  to  bo  widonad. 

Plans  and  specitieations,  and  forms 
of  proposal,  bonds,  and  contract  diay 
bo  obtained  at  the  above  addreas. 

No  bid  will  be  considered  unless  it 
is  made  on  a  proposal  form  furnished 
by  the  District  Engineer,  and  is  made 
In  accordance  with  the  provisions  set 
forth  under  SecUon  2,  "Proposal  Re- 
quirements and  Conditions"  of  the 
Standard  Specifications.  Bach  bid 
must  be  accompanied  by  a  proposal 
guaranty  in  accordance  with  tho  re- 
quirements of  article  (f)  of  the  said 
Section  2  of  the  Standard  Specifica- 
tions. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Bstimato  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  tho  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the  ac- 
tual amount  of  work  will  correspond 


vldod    they   are    properly    Indentured  { >»    . —    — — —    

to  tho  Contractor  In  full  compliance  proposed  to  be  done  will  bo  financed 
with  the  provisions  of  Section  1777.5  in  whole  or  in  part  with  Federal 
-    -      -    •        -    -  funds  and  that  therefore  all  of  the 

applicable  Federal  statutes,  rules  and 
regulations  will  apply  to  such  work. 
The  attention  of  bidders  is  particu- 
larly   directed    to   the    provisions    of 


Portland  cement  concrete. 
Item  6.  4  tons  plant  mixed  sur- 
facing. 
A  part  of  tho  lumber  in  connection 
with  Item  4  and  one  keg  of  double 
grip  spikes  will  bo  furnished  free 
of  cost  to  tho  Contractor  as  more  ex- 
plicitly set  forth  in  tho  special  pro- 
visions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCoy, 
State  Highway   Engineer 

By  Paul  O.  Harding, 
District  Engineer,  District  X 
Dated   May   12,   1»47 

(Daily  Pacific  Builder) 
(May    16,    23,    1947) 


FIRST  PUBLISHED  TODAY 


Monterey   County   Pffeiffer    Big    Sur 
State  Park 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   of  WATER   RESOURCES 


NOTICE   TO  CONTRACTORS 


Sealed    proposals   will    be    received 

at  the  office  of  the  State  Engineer, 

.      ,  *     .        .a,  ™hii  ,^y.^^^r^y^n    Room    401,     Publlc    Works    Building, 

tual  amount  of  ^05)^.^  tV^^h^  to    Sacramento.    California,    cstll    2    o'- 

J^f^.'^'^f  ;,^H«™r  th«  ^noSSt  of   «>•>«•«  P-  M..  on  Wednesday.  June  4. 
Increase  or  decrease  the  amount  of   ^^^  ^^  ^^^^^  ^^^^  they  wMI  be  pub- 
licly opened  and  read  in  <w»  Assemb- 


Section  7,  article  (a),  subartlcle  (6),  of  Section  1770  of  ">«  .^^o"".  ^9f  «• 
of  the  Standard  Specif icaUons  re-  .  the  Department  of  Public  Works  has 
gardlng  the  use  of  domestic  materi-  ascertained  the  general  prevaUing 
als;  and  also  to  the  provisions  of  rate  of  wages  applicable  to  the  work 
Section  8,  arUcles  (a)  and  (b),  of  the  to  be  done  to  be  as  '©"o^*; 
Standard   •Specifications,      regarding  Classification  Rata  Per  Hour 


subcontracting  and  assignment  of  the 


of  the  Labor  Code 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Archltdtture,  Pub- 
llc Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of  se- 
curing plkns,  specifications,  and  pro- 
posal forms  for   the  purpose  of   pre-  , 

paring  and  submitting  a  proposal  for  I  contract,   respectively, 
this  work  may  do  so  subject  to  cer-  I     Plans  may   be  seen  ,and  forms  of 
tain  conditions  hereinafter  stated  by  I  proposal,    bonds,    contract,    and    spe-   — •~T" 
requesting  same  In  writing  from  the  '  ciflcatlons  may  be  obtained  at  the  of-         1~:°^ 

Division       of      Architecture,       Public" '  "'--  ''*-*-  "«-»"•-"  iJ'"-*"—     t^aroenr 

wiorks  Building,  Sacramento.  A  de- 
posit of  125.00  will  be  required  to 
guarantee  safe  return  of  plans  and 
specifications. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Specifications. 
EUich  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 


Increase  or  decrease  the  amount  of 
any  class  or  portion  of  the  work, 
or  to  omit  portions  of  the  work;  as 
m*.y  be  deemed  by  the  Engineer  to 
be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 


Asphalt  plant  dryerman  or 

fireman     $1.60 

Aspiialt  plant  mixer  operator..  1.65 
Asphalt  spresuling  machine  op 


flee  of  the  SUte  Highway  Engineer,  '  Carpenter         

Publlc   Works   Building,    iiacramento,  ,  Cement  rmisner 


1.96 
1.75 
1.875 


California,  and  they  may  be  seen  at  Concrete   mixer  operator    (one 

the  ofllces  of  the  District  Engineers  I     «ublc  yard  cfP»c»ty  ofj**")  Jg_ 

at  Los  Angeles  and  San  Francisco,  at   Concrete  vibrator  operator  1.W5 

the   office  of    the   District   Engtoeer  Flagman  — _._ 1^ 

of  the  district  in  which  the  work  is  Jackhammer  operator WO 

situated,  and  at  the  office  of  the  As-    l^}>°^^^    " — 7 — 7 ■""";;""■  Van 

sociated  General  Contractors  in  San  Oiler  power  shovels  or  cranes  1.80 


Francisco. 

No  bid  win  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro 


(See  said  proposal  Requirements  and   visions  of  the  Proposal  Requirements 
Conditions.)  and  Conditions  set  forth   under  Sec- 

The  Department   of    Public   Works  \  tlon  2  of  the  Standard  Specifications. 


reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty in  any  bid  received. 

No    bidder    may    withdraw   his   bid 
J  for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  AKCHITECTURBJ 
ANSON  BOYD 
State  Architect 
'  (Dally  Pacific  Builder) 

(May  16,  23,  81,  and  June  6) 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  typo  controla  (over 
one  cubic  yard)   2.86 

also  prequallfied  as  required  by  law.  ^♦?'°'^^^Vto?  tS 

(SeeJalS  Proposal  Requirements  and  | Roll«  ^o^^tmr    ■■■■-;;;:^;::;::2  tS 
Conditions). 


Each    bidder    must    be    licensed    and 


ly  Room  of  said  building,  for  con- 
struction in  accordance  with  the  spe- 
cifications therefor,  to  which  special 
reference  Is  made,  as  follows: 

Constructing  Improvements  In 
Pffeiffer  Big  Sur  State  Park.  Mon- 
terey County. 

Bids  are  required  for  the  entire 
work  described  herein. 

State    Engineer's     Estimate 
Item  1     3,315  Cubic  yards  excavation. 
Item    2    38    Cubic    yards   Class    "A" 

Portland  cement  concrete. 
Item    3    386   Cubic    yards  Class    "C" 

Portland  cement  concrete. 
Item  4    6.450  pounds  reinforcing  steel. 
Item   5    1.6  MF.B.M.   Redwood    lum- 
ber,   dense    select    all -heart 
structural   grade. 
Item   6    1.4   M.F.B.M.   Redwood   lum- 
ber,   select    all-heart    struc- 
tural grade. 
Item    7    4,125    Pounds    miscellaneous 

iron    and    metal. 
Item   8    120   Lineal    feet    pipe  hiuid- 
rall. 


Item  9    2  Each,  18-inch  headgatea. 

Item  10  1  each.  24-inch  headgatea. 

Item  11  83  Lineal  feet  I8-inoh  eor> 
rugated   metal  plpou 

Item  12  25  Uneal  feet  24-inch  corru- 
gated metal  pipe; 

Item  13  101  Lineal  feet  metal  bin* 
type   retaming   wall. 

Item  14  483  Cubic  yards  heavy  stona 

riprap. 
Item    15  4   Cubic   yards   rubble  ma- 
sonry. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
doen  not,  expressly  or  by  implica- 
tion, agree  that  the  actual  amount 
of  work  will  correspond  therewith, 
but  reserves  the  right  to  increase  or 
decrease  the  amount  of  any  class 
or  portion  of  the  work  or  to  omit 
portions  of  the  work  as  may  be  deem- 
ed necessary  or  expedient  by  the 
Engineer. 

All  bids  will  be  compared  on  the 
basis  of  the  State  Engineer's  esti- 
mate of  the  quantities  of  work  to 
be  done. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Publlc  Works  has 
ascertained  the  general  prevaillBg 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  Per  Hour 

Carpenter  ♦tIIL 

Cement  finisher  L8T0 

Concrete  mixer  operator  (up  to 

one  cubic  yard)   l-OO 

Concrete  mixer  operator  (over 

one  cubic  yard)    —  I'tO 

Concrete  vibrator  operator  —  UTo 

Driller  (Jackhammer)  XJW 

Flagman   ...——.  IM 

Laborer    •  *•*• 

Oiler  power  shovels  or  cranes  1.80 
Operator    of    power   shovel    or 

other  excavating  equipment. 

shovel   type  controls    (up   to 

and      Including     one      cubic 

yard)    *-10 

Operator   of    power  shovel    or 

oth<?r  excavating  equipment. 

fchovel     type     controls    (over 

one   cubic  yard)   ~ -  2,28 

Pile    driver    holstmaa    or    op- 

erator    — ■ J'W 

Pile  driver  man  *^ 

Reinforcing   steel    worker  Lm 

Roller    operator    «.•• 

Tractor    driver    _.....—. —  1.86 

(Continued    o.t    Pa(e    13) 


FIRST  PUBLISHED  TODAY 

Highway     Improvementa— Alameda 
County  on   Eastshoro  Freeway 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIOHWATS 
a.  T.  McCoy, 
State  Highway   E^ngineer 
Dated  May  16,  1947 

(Daily  Pacific   Builder) 
(May  16th,  23rd,  2»th,  1947) 


NOTICE   TO   CONTRACTORS 

Sealed   proposals    will    be    received 
at   the  office  of   the  State  Highway 


FIRST  PUBLISHED  TODAT 

Highway     Improvements    Solano  Co. 

STATE     OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIQHWAY8 


NOTICE   TO   CONTRACTORS 


Tractor    driver 
Truck    driver    (8 
water      level 


Item    3. 


Item  4. 


ai    me   oince  "1    "1^   ««...>=   >..s»^.j  ,     SEALED  PROPOSALS  will  be  re- 
Engineer,    Room    373.    Publlc   Works    celved   by  the  Department  of   Public 
Building,  Sacramento,  California,  vm-  .Works  Division  of  Highways,   at  the 
til  2  o'clock  P.  M.  on  June  11.  1947,  at   office   of   the  District    Engineer,   1200 
which  time  they  will  be  publicly  op-  '  North   Center  Street,  Stockton,   Call- 
cned  and  read  In  the  Assembly  Room   fomla.    until    2:00  o'clock    P.    M.    on  1 
of     said     building,    for    constructing    May  27,  1»*7  at  which  time  and  place 
State    Highway    in    accordance    with    they    will   be    publicly    opened    and  I  Item    5 
the  Specifications  therefor,  to  which  ■ 
special  reference  Is  made,  as  follows: 
Alsmeda      County,      on      Eastshoro 
Freeway,  between   one  mile  north   of 
South    City    Limits    of    Oakland    and 
tKree-teH^ths     mile     south     of     High 
Street    In    Oakland    (IV;Als-e9-Oak), 
about    two     and     three-tenths     (2.3) 
mileo  to  be  graded. 

Bids  are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled   Labor 

Carpenter  ~ — "•M?, 

Cement . finisher  —  - —  i»T«> 

Concrete  mixer  operator  (less 

than  one  cubic  yard  capacity)  1.60 
Concrete   mixer  operator   (one 
cubic  yard  capacity  or  more 

and    paving    type)    1»0 

Motor  grader  operator 210 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     including     one     cubic 

yard) ^^° 

Operator   of    power   shovel    or 

other  excavating  equipment, 

shovel    type    controls     (over 

one  cubic   yard)    »•» 

Reinforcing  steel  worker...-         1  75 

Roller    operator *-»«> 

Tractor  driver 


cubic    ystfds 
„_ capacity      or 

more)    ^^^ 

Truck  driver  («  cubic  yards 
and   less   than  8  cubic  srards 

water  level  capacity)  1.80 

Truck  driver  (4  cubic  yards 
and  lees  than  6  cubic  yards 

water  level   capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)     1-2823 

Any   classificaUon   omitted 

herein  not  less  than   J.25 

Overtime    one    and    one-half     (1-H) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1-^)  times  the  above  rates. 
SUte  HIghwsy  Engineer's  Estimate 
Item  1.  Removing  portions  of  ex- 
isting bridge. 
Item  2.  28  cubic  yards  structure  ex- 
cavation. 

0.5  thousand  feet  board 
measure  furnishing  Doug- 
las fir  timber. 
8  thousand  feet  board  meas- 
ure framing  and  pUbCtng 
timber. 
6    cubic    yards    Class    "B" 


The  ORIGINAL  Presealeil  Insiilateil  Pipe 


For   Maintenance-Free  Service   in 
Underground  and  Exposed  Steam, 
Hotwater  &  Refrigerate 
Piping  Systems 


Write  for 

Fttll 
Particulars 


Trade  Mark  Reg.  U.  B.  I'ateDt  Offioo 


DhfrlbwH4  fy  ^ 

NEIL  H.  PETERSON  COMPANY 

1129  FOLSOM  SnilT  tAM  MANCISCO  f.  CAUP. 

ffteae  UNderfclli  tOfO 


Waahlngten,  Oregon  and  Territory 

of  Alaakai 

■.  H.  LANQDON  COMPANY 

72  Vine  itree« 

Seattle  1,  Waahlngten 

PMne  KLIIett  


•euthem  Callfomlai 
ENOLISH   A  LAUBfl,  IM^ 

Loe  Angeles  11,  Calif. 

Phone  Rich  mend  Mil 

1971  South  Loe  Angolea  BU 


1.96 


RIGID  FRAME  STEEL  BUILDINGS  now  availabU  out  of  tfock  for  Jmmediafg  delivery 
...  40'  0"  —  W  0"  —  60'  0"  —  70*  0"  —  80'  0"  —  90*  0"  or  100'  0"  Sp«n».  any 
Imgth.  Complete  wHh  comigaled  Alumlnunr»  waH  &  roof  covering  -  CaM  for  particuUr*. 


The  latest  develop- 
ment in  modern  steel 
bnildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


Truck  driver  (8  cuWc  yards 
water  level  capiwity  or 
more) 


1.875 


Truck    driver    (6  cubic    yards 
and  less  than  8  cubic  yards 
water  level  capacity)    — .--  IW 

Truck    driver    (4    cubic    irards 
and  less  than  6  cubic  yards 

v^-ater   level  capacity)    l.«"0 

Dredger  Fill  Work 

Bargeman    -~~— .  i-*» 


MANUFACTURERS  OF: 
Fabricated  Structural  Ste«l  •  Steel  Bmld- 
ings  •  Bridges  •  Bargoa  •  Dredgee  • 
Service  Stations  •  Plat©  Work  •  St**! 
Storage  Tanks  •  Steel  and  Sfceet  Metal 
Products  •  Miscellaneotis  Irov  *  Track 
Tanks  •  Road  Machinery. 


\l 


EIGHTH  AND  PINE  STS. 


PHONE  TEMPLEBAR  0180 


OAKLAND.  CALIFORNIA 


^ 


^J^TTTT 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  MAY  16.  1947 


(OoBttnuaa  tram  Pac«  11) 


L2S 

1.15 
(IH) 


Track  driver  (18  cubic  yard* 
water  level  capacity  or 
more) 1.7125 

Truck  driver  (14  ouMc  yards 
and  less  than  18  cubic  yarda 
water   level   capacity) 1.6875 

Truck  driver  (8  cubic  yards 
and  lesa  than  14  cubic  yarda 
water  level  capacity)   1.5Si 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 
water  level  capacity) 1.SI76 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 

Any  classification  omitted 

herein  not  less  than 

Overtime— one    and     one-half 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1%)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonda,  contract  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Engtoeer,  Public 
Works  Building,  Sacramento,  Califor- 
nia, and  they  may  be  seen  at  the  of- 
fice of  the  State  Bngineer,  80S  Cali- 
fornia State  Building,  Los  Angeles, 
at  the  offices  of  the  District  Super- 
intendent. Division  of  Beaches  and 
Paries,  Monterey,  and  at  the  offices 
of  the  Associated  Oeneral  Contrac- 
tors In  San  Francisco  and  Los  An- 
geles. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Engineer  and  is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  3  of 
the  Standard  Specifications  of  the 
Division  of  Highways  dated  April. 
IMS.  EUMsh  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law  (See  said  Proposal  Requirements 
and  Conditions). 

The  Department  of  Public  "Woiflu 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
EDWARD    HYATT, 
State   IBnglneer 
Dated  May  16,   1M7 

(DaUy  Pacific  Builder) 
(May  18,  28,  80,  1847) 

FIRST  PUBLISHED  TODAY 


Highway    Imprevementa— Yele   Ce. 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed    proposals  will    be    received 
at  the  office  of  the  State  Highway 
Engineer,    Room    878.   Public    Works 
BuUdmg,  Sacramento,  California,  un- 
Ul  a  e'oleok  P.   M.,  on   June  11,  1847, 
at  whldi  time   they   will   be  publicly 
opened    and    read    in    the   Assembly 
Roonr  of  said   b'ullding,   for  repairing 
State   Highway   in    accordance   with 
the  Specifications  therefor,   to  which 
special  reference  is  made,  as  follows : 
Yolo    County,    between     1J    milea 
north  of  Solano  County  line  and  1.6 
miles  south  of  Woodland  and  between 
OS     mil*    and    8.8    mllee    north     of 
Woodland  (lll-Yel-7,  87-A,  A),  a  net 
length  of  about  four  and  nine-tenths 
(4J)  miles  to  be  repaired  with  plant- 
mixed  surfscing  and  Imported  borrow 
to  be  placed  on  ehoulderm. 
Bids   are    required   for    the    entire 
I   work  described  herein. 

In  accordance  vrlth  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  Vages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claeelftoatlon  Rate  P»r  Hour 

Asphalt    plant  dryermas    or 

fireman $1.80 

Asphalt     plant     mixer     oper 

ator 1-88 

Asphalt  spreading  machine  op- 
erator     1.85 

Flagman IM 

Laborer .  U8 

Motor  grader  operator 2.10 

Oil'  distributor    bootman 1.275 

Oiler  power  shovels  or  cranes  1.80 
Operator    of    power    shovel    or 
other  excavating  equlpmant. 
shovel  type  controls  (up  to 
smd      Including      one     cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic   yard)    » -  M6 

Roller   operator    — •  1-85 

Tractor   driver    1J8 

Truck  drhrer  (18  cubic  yards 
water      level      capacity      or 

more    L7128 

Track  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

waUr    level    capacity)   1.5878 

Track  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1625 

Track  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity) 1.8875 

Tnick  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)    1*8 

Any   classification   omitted 

herein  not  less  than  1.25 

Overtime— one    and     one-half     (IH) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (IH)  times  the  above  ratea 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  sped- 
floattona  may  he  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Loe  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  district  in  whl<di  the  work  is 
situated,  and  at  the  office  of  the  As- 
•odated  Oeneral  Contraotors  In  Sap 
Francisco. 


No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engtoeer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. EUu^h  bidder  must  be  lloen- 
sed  and  also  prequalified  as  required 
by  law.  (See  said  Proposal  Require- 
ments and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIOHWATS 
Q.  T.  McCoy, 
State  Highway  Engineer 
Dated  May  16,  1847 

(Dally  Pacific  BuUder) 
(May  16th,  28rd,  28th,  1847) 


Erection  and  Cemoletion  of  the  ward 

for    Infirm    Men,    Norwalk    State 

Hoepltsi,    Norwslk.    Calif. 


STATE    OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 


NOTICE   TO  CONTRACTORS 


SEALED  PROPOSALS  will  bo  re- 
ceived at  the  Office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  '7^'  Streets,  SacramMi- 
to,  California,  up  to  3:80  P.  M.,  Tues- 
dsy,  June  3,  1847,  said  bids  then- 
after  on  said  day  to  be  publicly  op- 
ened end  read  for  the  erecti(>n  and 
completion  of  the  Ward  for  Infirm 
Men,  Norwalk  State  Hospital.  Nor- 
walk, California,  In  accordance  with 
plana   and    specifications   therefor. 

The  Ward  for  Infirm  Men  consiste 
of  a  one  ftory  reinforced  concrete 
building  having  a  combined  floor 
area  of  approximately  12,000  square 
feet  with  hollow  tile  partltlors  and 
clay  tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  woric 

1.  General  Work. 

2.  Heating   and  Voitllatlng   Work. 
8.    Plumllng  Work. 

4.    Electrical   Work. 

Alternate  bids  ^111  be  required  for 
the  omiflF.ion   of  certain  work. 

Authority  Notice:  Approval  lorthlH 
construction  Is  authorized  under 
C.  P.  A.  order  VH.P.-l  Serial  8-1- 
2008. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  pmvlflons  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done   to   be  as   follows: 

Heuriy  Rate 

Asbestos    Woricars    12.00 

Bricklayers     ..■■   _ .  2.00 

Carpenters .    ,.,,■■ 1.90 

Cement   Finishers 1.875 

Electric    Workers    .__._>.. —  2.00 

Olaaier    1.82 

Iron   Workers  Architectural  1.775 

Iron  Workers  Reinforcing  Steel  U75 

I  Iron   Works  Structural  ...- 1-80 

Laborers     Building     ^ 1.88 

Lathers     2.00 

Masons    Tenders    — 1.878 

Mixer      'concrete)      Operator, 

Skip    Typo    ._ 1.77B 

Mixer      (concrete)      Operatcr, 

Paving  or  Mobile  2.00 

Painters     (bruaji)     ...-. 1.30 

2.00 
1.70 
2.00 
1.73 
1.75 
3.00 
1.80 
1.2!i 


of  the  Division  of  Architecture,  Put« 
He  Works  Building,  Sacramento,  and 
Room  808  State  Office  Building,  Los 
Angelea  and  at  the  principal  Cali- 
fornia Cities  Builders'  Excl\ange  Of 
flees. 

Contractors  who  are  deslrcua  of 
securing  plans,  □peclfications,  and 
proposal  forois  fcr  the  purpose  of 
preparing  and  submitUng  a  proposal 
for  this  work  may  do  s>j  subject  tn 
certain  conditions  hereinafter  state  J 
by  requesting  same  In  writing  from 
the  Division  of  Architecture,  Public 
Works  Buildmg,  Sacram9hto.  A  de- 
posit of  |25.(X)  will  be  required  to 
guarantee  i^afe  return  of  plans  and 
Epecificatlona. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnish*^ 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
«md  Conditions  set  forth  under  Sec- 
ti<m  1  of  the  Standard  Bpecifica- 
lons.  Each  bidder  must  be  licenced 
and  also  prequalified  as  required  by 
law.  (See  said  proposal  Require- 
ments and   Conditions.) 

The  Department  of  l*ublic  Works 
reserves  thf>  right  to  reject  any  or 
all  bids  and  to  waive  luty  informali- 
ty in  any  bid  received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT*  of  PUBLIC  WORKJi 

DIVISION   OF   ARCHITECTURE 

ANSON    BOYD 

STATE  ARCHITECT 

(Dally    Pacific    Builder) 
(May  8,  10.  23,  31) 


Highway   ltf:provcments 
Mendocino  County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed  proposals  m#11  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  P'jblic  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1*47,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Mendocino  County  about  38  miles 
north  of  Willita  (l-Men-i-l),  the  ex- 
isting timber  bridge  asrosc  Rattle- 
snake Creek  to  be  repaired. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  orovlalont 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 


one-balf     (IH)     times    the    above 

rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  apeci- 
fications  may  be  obtained  at  the  of- 
fice of  the  Stste  Hi|^wuy  Engineer, 
Public  Woiks  Building,  bacramento. 
California,  tind  they  may  be  ueen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  Office  of  the  District  Engi- 
neer of  the  district  in  wblqh  the 
work  Is  situated,  and  at  the  office 
of  the  Associated  Oeneral  Contrac- 
tors  in   San   Fianclsco. 

No  bid  will  b>7  consideiod  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Projxjsal  Requirement.? 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  piequalified  as  required  by  law 
(See  said  Proposal  Requirements  aiid 
Conditions.; 

The  Dtpattment  of  Public  Works 
reserves  the  right  to  reject  any  or 
ail  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
a.   T,   McCOY 
State    Highway    Engineer 
Daced  May  9.  1947. 

(Dally   Pacific   Builder) 
(May  0,  16,  23,  1947) 


Calaveras   a.nd   Amador  Counties,  a* 

Mokeiumne  River  Bridge  about 

4  mllee   south   of  Jackson 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TC   CONTRACTORS 


SEALED  PPGPOSALSI  will  be  re- 
ceived by  the  Deparlmeat  of  Public 
Works  DivlEion  of  Highways,  at  the 
office  of  the  District  Engineer,  1200 
North  Center  Street,  Stockton,  Cah 
fomia,  until  2:00  o'clock  P.  M.  on 
May  20,  1947,  at  which  time  and 
place  they  will  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

Calaveras  and  Amador  Counties, 
at  Mokeiumne  River  Bridge  about  4 
miles  south  of  Jackson  (X-Cal,  Ama- 
6S-A,  C),  repairing   existing   bridge. 

Plans  and  specifications,  and 
forms  of  proposal,  bonds,  and  con- 
tract may  be  obtained  at  the  above 
address. 

No  bid  will  be  considered  unless 
It  la  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer 
and  is  made  In  accordance  with  the 
provisions  set  forth  under  Section  2. 
"F'roposai  Requirements  and  Con- 
ditions'' of  the  Stanaard  Specifica- 
tions. Bach  bid  must  be  accompanied 
by    a   proposal    guaranty    In    accord 


Plasterers 

Plasterers  Tenders  ... 

Plumbers     

Ro«ifers     

Sheet  Metal  Workers 

Steam    Fitters   _.. 

Tile    Setter    ..._ 

Tile   Setters  Helper  . 

Universal    Equipment    Operator 
(Shovels.   Draglines.   Derricks, 
Denlck  Barge,   Clamshell,   or 
Crane)     - 2.10 

Tractor    Driver    „ 1.90 

Truck  Driver  over  16  cu.  yda 
water  level  capacity 1.775 

Truck  Driver  12  to  16  cu.  yda 
water  level   capacHy  1.575 

Tnick  Driver  (8  cu.  yds   water 
level    rapacity    and    leas    than 
12  cubic  yards)  1.50 

Truck  Driver  (4  cu  yds.  and 
less  than  8  cu.  yda  water  lev- 
el   capacity)     .   1.45 

Truck  Driver  (less  than  4  cu- 
yds.   water  lev^l  capacity)   ....  1.425 

Any  ciasHlfication  omitted  here- 
in not  less  than U5 

Overtime   —   One   and   one-hslf 
limes   the   above   rates. 
Apprentices  may  be  employed  pro- 
vided  they   are  properly   Indtoitured 

to  Ihe  Contractor  in  fuli  compliance 

with  the  provisions  of  Section  1777.5 

of  the  L<abor  Coda 

Plans    and    specifications    for    ex- 
amination are  on  file  in   the  Office 


ascertained     the     general    prevalllnK  ,  .».    .-        -      ,  ..       ,      _*. 

rate  of  wages  eppllcable  to  the  -*ork    &nce  v/tth   tne  requirements   of   artl- 
*        -*^*^  -    -  '  cle   (f )    of   the  raid   Section  2   of  the 

Standard     Specifications. 

Tlie  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  In  the  Stale 
Highway  Engineer's  Estimate  here- 
mafter  stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  Irids.  and  the  Department 
of  Public  Works  doea  not,  expressly 
or  by  Implication,  agree  that  the 
actiial  amoynt  of  work  will  corres- 
pond therewith,  but  reserves  the 
ri^ht  to  incie&se  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the 
Engineer  to  be  necessary  or  ad- 
\  isable. 


Bids  are  required  on  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code. 
the  Department  of  Public  Worics  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Cement     fbilsher     .- 81^*75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 

Derrick   operator  2.10 

Flagman     — ~ — —•.-■■———  1-18 

.Tackhammer  operator 1.875 

Laborer    ..- 1-18 

Oiler  power  shovels  or  cranes  LSO 

Structural    fcteel    worker    MM 

Tractor    driver    1.88 

Truck    ciune   operator 210 

Any    classification   omitted 

herein  not  loss  than  1.15 

Overtime    one    and    one-half     (1%) 

times  the  above  rates. 
Simdays  and  holidays— one  and  one- 

half  (1%)  times  the  above  rates. 

State    Highway   Englneer'e   Estimate 

Item  1.    7000  potmds  structural  steel 

Item    2.    Aaseiobling    and     erecting 

steel  girders. 

Four  steol  girders  in  connection 
with  Item  2  will  be  furnished  free 
of  cost  to  the  Contractor  as  more 
explicitly  set  forth  In  the  special 
provisions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIQHWAYB 
G.   T.    McCOY 
Stato    Highway    Engineer 
By  Paul  O.   Hardmg 
District   Engineer,    District   X 
Dated  May  6,  1947. 

(Dally   Pacific   Builder) 
(May  9,  16,  1947) 


Highway   Improvements 
Alameda  County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   70   CONTRACTORS 


Scaled  proposals  will  be  receivort 
at  tiie  office  of  the  State  Hlghwav 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  ur- 
til  2  o  clook  p.  m.  on  June  4,  1847,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 

(Continued  on  Page  18) 


to  be  done  to  be  as  follows: 
I  Classification  RaU  per  hour 

I  Carpenter    — 81-75 

Cement    fmisher    1.875 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
'  one  cubic  yard  capacity  and 

paving    type)     1.80 

Concrete  vibrator  operator   ....  1.375 

Flagman     LIB 

Jackhammer  operator  —  1.875 

laborer    „ - - 1.15  ^ 

Olltr  r>ower  shovels  or  cranes  1.50 

Operator   of   power   shovel    or 

ether  excavating  equipment, 

shovel   type   controls    (up   to 

and      including     one     cubic 

yard)     - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.28 

Painter   (brash)    1.375 

Painter   (spray)    166 

Pile   driver  roan    1.86 

Reinforcing  steel  worker  1.7r! 

Roller    operator    1-96 

Tractor   driver    1.95 

Track  driver    (18   cubic   yards 

water  lovei  capacity  or  more)  1.7125 
Track  driver    (14   cudIo   yards 
and  less  than  18  cubic  yards 

water  level  capacity)   _..  1.5875 

Track  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)   1.S25 

Track  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level    capacity) 1.3375 

Track  driver  (less  than  4  cu- 
bic yard's  water  level  capa- 
city)      1.25 

Any   classification   omitted 

herein  not  less  than  L15 

Overtime    one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)  one  and 
J 


BETHLEHEM   PACIFIC 

COAST    STEIL    CORPORATION 


%on  Francisco  %a\t  Offkm,  20th  and  IllinoU  Sis. 
Phon;  MArk*t  3200 


ACME 
EQIIPMEIT  CO. 

Engmeers  *   Mtmufacturtrs 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    -     HOISTS 

STANDARD  CONVEYORS 

Grsvtty     •     Power 

Chain  -  Pulleys  •  Belts 

Sprockets  •  Bcsringa 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Francisco  7 

Phone  EXbrook  IMO 
EXbrook  1792 


ERBCO 


completes  ^ 


•very  construction  picture 


Erbco  services  src  st  your  ccmunsnd. 


1.  Cspable  engineering  help,  e» 
timsting,  plant  Isyout  servica. 

2.  Fsst    field   ssrvtcs   with    every 
pices  of  Brbco  equipcncnt. 


Complete  psrts  Mrvice  to  Icsap 
your  equipment  running. 
Fifty-stx  of  the  finest  linse  oi 
construction    equipment — from 
gsd  to  grader. 


X 


FRIDAY.  MAY  16.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  13 


(Oontlnaed  from  Page  IS) 

log  Stata  Hlghwsy  In  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Alameda  Oounty.  over  Esst  Shore 
Freeway  at  23rd  Avenue  In  the  City 
of  Oakland  (IV-Ala-60-Oal(),  sn  ov- 
srerMSIng  to  be  constructed. 

Bids  ate  required  for  the  entire 
work  described  hei-eln. 

m  accordance  with  the  provisiona 
of  Section  1770  of  the  Labor  Code, 
the  Pepartment  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  dene  lo  bo  as  follows: 
Classificstion  Rats  psr  hour 

Skilled   Labor 

Carper  ter    — 41.75 

Cement  finisher  1.875 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.09 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    1.90 

Derrick   operator .- 2.10 

Blectriclan     — 1.873 

Operator  of  power  shovel  or 
other  excavating  equipment. 
shovel  type  controls  (up  to 
•ad     includi:!g     one     cubic 

yard)     ..- 2.25 

Operator  of  power  shovel  or 
other  excavating  eoulpment, 
shovel    tj^pe    controls    (over 

one  cubic   yard)    —  2.85 

Pstater    (brush)    , — 1.V6 

Painter   (spray)    1.75 

Pile  driver  hoistman  or  oper- 
ator   _ 2.10 

PHe  driver  man _  1.86 

Reinforcing    eteel   worker    1.76 

Roller   operator    — 1.98 

Structural   rtee)   worker 2.00 

Tractor  driver 1.9S 

Truck  driver   (8   cubic  yards 
water      level      capacity      or 

more) 1.873 

Truck  driver  f«  cubic  yards 
and  lees  than  8  cubic  yards 

water    level    capacity) 1.80 

Intermediste   Grade   Labor 

Concrete  vibrator  operator  1.375 

Jackhammer    operator    1.87S 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water   level   capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  wster  level  capa- 
city)   1.2825 

Unskilled  Labor 

Flagman     1.26 

Laborer    - 1.25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in  tho 
light  of  this  clas?lfication. 

Tho  minimum  wage  paid  to  all 
skilled  labor  for  which  ratoe  are  not 
shown  above  shall  he  not  less  than 
$1,375  per  hour 

The  minimum  wage  paid  to  a!l 
Intermedate  labor  for  which  raierf 
are  not  shown  above  .ihall  be  not 
1*08    than    «1.25   per    hour. 

The     minimum     wage    paid    to    all 
unskilled   labor,   for  which   rates  are 
-  are   shown   above   shall    be  not   !♦?«« 
than   $1.26   per  hour. 

Overtime — one  and  one-half  (1^> 
times  the  above  rales. 

S-mdsys  and  holidays — one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  Ihe  work 
herein  propwed  to  be  done  will  b»? 
financed  In  whole  or  In  part  wivh 
Federal  funds  and  that,  therefore  all 
of  the  applicable  Federal  statutes, 
rules,  sni  regulations  will  apply  to 
such   work- 

The  attenllon  of  bidders  Is  parti- 
cularly directed  to  the  provisions  of 
Section  7.  article  (a),  subartlcle  (6) 
of  the  Ftandsrd  Spfclflcations  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  th«  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing suhcontractlng  end  assignment 
of  the  contract,   respectively. 

Plane  may  te  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  et  the  of 
floe  of  the  atate  Highway  EnRlneer. 
Public  Works  Hullding.  Sacramento. 
CaUfomla.  and  they  may  be  seen  at 
the  ofllces  of  iho  I>istri.l  EnKlncem 
at  Los  Angeles  and  San  Francisco, 
at  the  Office  of  <he  District  Engl 
neer  of  the  district  in  whioh  thJ 
work  is  situated,  and  at  the  office 
of  the  Associated  Goneral  Contric- 
tors   In   San    Fnu-clsco. 

No  bid  will  be  ctmsiderod  unless  It 
is  made  on  a  blank  form  fumlshen 
by  th*  State  High-.vay  Kiipineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Condltirns  .set  forth  under  Sec- 
tion 2  of  the  Stsndard  Specif Icatlcnf. 
BUich  bidder  must  l>o  licensed  an<i 
also  piequalified  as  required  by  law 
(See  said  Proposal  Requliements  and 
Conditions.) 

The  Deiiartment  of  Public  Work* 
reserves  the   rtght   to  reject   any   or 

»»  bids.  ,.-^„^.. 

DBPARTMFNT  of  PUBLIC  Vi  OBKc. 
DIVISION  OF  HIGHWAYS 
O    T.    McCOT 
State    Highway    Knglneer 
Dated  May  9,  1M7. 

(Daily    FTsclfIc   Builder* 
(May  9,  16,  23,  1M7) 


Ung  Highway  In  accordancs  with 
the  Specifications  therefor,  to  which 
special  ref enence  is  made  as  follows : 

El  Dorado  County,  between  Geergs- 
town  and  U.  S,  Ranger  Station  (III- 
E.  O-10M),  about  three  and  stx- 
tenths  (3.6)  milee  In  length,  to  be 
graded  and  •u'^aoed  with  Imported 
base  material  and  penetration  treat- 
ment and   sesi   coat  applied   thereto. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  or  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained    the    gcreral    prevailing 


the  coatraot,  respsctlvely. 

Plans  may  be  seen,  and  forms  of 
propuMd,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of 
fice  of  the  State  Highway  Shiglneer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  «t 
the  offices  of  the  District  B<nglneors 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  district  In  which  the  wortc  s 
filtuated.  at  the  office  of  the  Associ- 
ated Oeneral  Contractors  in  Son 
PVanclsco,  and  at  Ihe  office  of  the 
County  Engineer  or  County  Sur- 
veyor   at    the    county    seat    of    the 


rate  of  wages  applicable  to  the  work    county  In   which  the  work  la  to  be 


to  be  done  to  be  as  follows 
CIssslfioatlon  Rats  per  hour 

Skilled   Labor 
Asphalt   dryerman   or 

fireman $1.60 

Carpenter    1.76 

Cement  finisher  _ _„  1.876 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     l.W 

Motor  grader  operator  ».. 2.10 

Operator  of  power  Lhovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)   ._ _.  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

"  one    cubic   yard)    2.25 

Reinforcing  steel   worker  1.75 

Roller  operator  1.95 

Tractor   driver   _.  1.96 

Truck  driver    (18   cubic   yards 

water  level  capacity  or  mure  ^  1.7125 
Truck   driver   (14  cubic   yards 
and  less  than  18  cubic  yards 

water    ieval    capacity)    1.587fi 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yardb 

water  5evel  capacity)    1.526 

Intermediate   Grade   Labor 

Concrete  vibrator  operator   1.875 

Jackhammer     operator     1.376 

Oil    distributor    bootntan    1.275 

Oiler  power  shcvels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  thaii  8  cubic  yards 

water  level   capacity)   . 1.3375 

Truck  driver  (less  than  4  cu- 
bic vards  water  level  capa- 
city)       1.23 

Unskilled   Labor 

Flagman     1.15 

Laborer    „ „ „.„.  1.15 

Positions  not  ilste*)  above  will  he 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  laoor  for  which  rates  are  net 
shown  above  shall  be  not  less  thnn 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
intcrn\cdlato  labor  for  which  ratve 
are  not  shown  above  shall  be  not 
less  than  $1.15  per  hour. 

The  mlnlt.ium  wage  paid  lo  all 
unskilled  labor  for  which  rates  are 
not  rhown  above  shall  be  not  less 
than  fl.15  per  hour. 

Overtime — one  and  one-half  (1^> 
times  the  above  rates. 

Sundays  and  holidays— one  and 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  doue  will  be  financed 
in  whole  or  In  part  with  Federal 
funde  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attenlion  or  bidders  Is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  -(a),  subartlcle  (6), 
of  the  standard  Specifications  re- 
garding the  uso  of  domestic  materi- 
als; and  alco  to  the  provisions  of 
Section  8,  articles  (a)  and  <b),  of  tho 
Standard  Specifications,  iiegarding 
subcontracting    and    aiisignment    of 


performed 

No  bid  win  bo  considored  unless  It 
Is  made  on  a  Mank  form  furnished 
by  thf  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Sttandard  Speclficationa 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  ot 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 
O.   T.    McCOY 
State    Hlghwsy    Engineer 
Dated  May  9,  1947. 

(Dally   FWciflc    Builder) 
(May  9,   16,  28,  1947) 


Highway   Improvements 
Trinity  County 


STATE    or   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Highway    ImprevemenU 
El   Dorado  County 

STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF    HIGHWAYS 


NOTICE    TO  CONTRACTORS 

Staled  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engtoeer,  Room  173,  Public  Works 
Building.  Sacramento.  California,  un- 
til 8  o'eleck  p.  m.  on  June  4,  1»47,  at 
which  Ume  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  sonstnic- 


Sealed  proposals  virill  be  received 
at  Uie  office  of  the  State  Highway 
Engineer,  Room  1.78,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947,  ut 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct 
ing  State  Highway  In  accordance 
with  the  Specifications  therefor,  to 
which  epocial  reference  ie  mcule  as 
follows : 

Trinity  County,  about  two  miles 
west  of  Dougl;4s  City  (II-TH-36-C), 
the  existing  timber  trestle  bridqe 
across  Redding  Creek  to  be  widened. 
Bids  are  required  for  the  entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevalinR 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour! 

Carpenter 41-75 

Cement   finisher  ._ 1.876 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.80 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving    tvpe)     _ 1.90 

Concrete   vibrator   operator  ....  1.37S 

Flagman     ..._ -.^._ 1 18 

.Tackhammer  operator 1.87J 

Laborer    1.15 

Oiler  power  shovels  or  cranes  1.5C 
Operator    of    power    shovel    or 
other  excavstlng  equipment, 
shovel    tpye  controls    (up  to 
and      including     one      cubic 

yard) 2.10 

Operator  of  power  shovel  or 
other  excavating  equipnifnt, 
shovel    type    controls    (over 

one   cubic   yard)    2.2f 

Pile   driver   man    > 1.86 

Reinforcing  steel  worker  1.75 

Roller    o|.erator    .. _ 1.96 

Tractor    driver   1.95 

Truck    driver    (18   cubic    yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14    cubic    yards 


and  less  than  18  cubic  yards 

water  Isvel  capacity)   1.M76 

Truck  driver  (8  cubic  yaida 
and  less  than  14  cubic  yards 

water  level  capacity)  L825 

Truck  driver  (4  cubic  yards 
and  less  than  8  cuMo  yards 

water  level  capacity)   1.8378 

Trtick  driver  (less  than  4  cu- 
bic yards  water  Isvel  capa- 
city)   l-*» 

Any   classification    omitted 

herein  not  less  than  — •  1.15 

Overtime    one    and    one-half     dVi) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1V4)  times  tho  above  rates. 
Flans  may  be  seen,  and  forms  >f 
proposal,  bonds,  oontiact,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  lllgliway  Engineer 
Public  Works  Building,  Sacramento, 
California,  and  they  rnay  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Frandsco. 
at  the  of  flea  of  the  District  Engi- 
neer of  the  dlstnot  In  which  the 
work  Is  hltiiated,  and  at  the  office 
of  the  Associated  Oeneral  Contrac- 
tors  In   San   Francisco. 

No  bid  w'll  be  considered  unless  U 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro 
visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Spedflcatlon.s. 
Elach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.   T.    McCOT 
State    Highway    Engineer 
Dated  May  9,  1947. 

(Dally    Pacific    Builder  1 
(May  9,  16,  23,  1947) 


Bkls    are   required    for   the   entire 
work  described  herein. 

In  accordance  altk  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascerUlned  the  general  prevailing 
rate  of  wages  applicable  to  the  Mrork 
to  be  done  to  be  as  follows: 
CIssslfioatlon  Rats  per  hour 

Asphalt    plant    dryerman    or 

fireman $1.60 

Asphalt   plant   mixer  operator  1.68 
Asphslt      spreading      machine 

operator     ..—.. — — • !••* 

Flagman    - — 1J5 

Laborer    l** 

Motor   grader   operator 8,10 

Oil   distributor   bootman    1.278 

Oiler  power  i^ovels  or  cranes  1.60 
Operator   of   power   bho»rel   or 

other  excavating  equipment, 

shovel   type  controls    (up  to 

and     Including     one     cubic 


yard) 


3.10 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) —  •••* 

Roller  operator  l-^ 

Tractor  driver  _ —»..-  1.90 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  mors)  1.7120 
Truck   driver   (14  cubic  yards 
and  loss  than  18  cublr  yards 

waUr  level  capacity)   -  15878 

Truck  driver  (8  cubic  yards 
and  less  tlian  14  cubic  yards 
water    level    capacity)    1.623 

(Ckmtlnued  on  Paga  14) 


Highway   Improvements 
Humboldt  County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 

NOTICE   TO   CONTRACTORS 


\  \.  [  M  I  \  i;  \ 


PUTTYLESS  aiAZINa 


Sealed    proposals   will   be   received 
at   the  office  of   the   State  Highway 
FJnglneer.    Room    313.    Public    Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1*47,  at 
which    time    they    will    be    publicly 
opened    and    read    In    the    Assembly 
Room  of  said  building  for  repairing 
State   Highway    in    accordance   with 
the  Specifications  therefor,  to  which 
special  reference  Ib  made,  as  follows : 
Humboldt  County,  between  Jordan 
Creek    and    South    Soetia    bridge    (I- 
Hum-1-D,    E).    about    ore    and    two- 
tenths    (1.8)    miles  In   length,   cement 
treated   bsse  to  be  oonstructed  en    a 
portion    of    the    project    and    plsnt- 
miiced  surfs4>lno   and  seal  oest  to  be 
placed    on    the    cement   traated    bsae 
and  existing  surfaoing. 


U.8.PM.21/1M9 

SKYUairrS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  lOOPt 

•MIN  HOUSIS 

For     MtisMtM,     ot    oaglMMtas    dMlaaa 
co^TMlat   •   coob^Um   fcMWlllloa.    laclud- 


IXBtOOK  11W 


Cslluiala 

McKmm  M«f«l  frod«efs  Co. 

2M  TokMM  9*»  Sm  PtmcIsco.  1 


FORM     CLAMPS 

SNAP    TIES 

SCREED    SUPPORTS 

C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  Ufh  St.    •    OAKLAND,  CALIF. 
PhoM  TEmplcbor  140S 


INDUSTRIAL 

EQUIPMENT 

COMPANY 


What  a  DiflFerence  a  Davey  Makes 
In  Air  Tool  Operation  Costs 


Davey  direct-driven  cocnprcsaors,  gaso- 
line or  Diesel  engine,  have  ample  re- 
serve power  for  tropical  operation  or 
contintiouA  service  at  hi^  altitudes. 
Combining  superior  materials,  work- 
manship and  engineering  skill,  the 
new  Davey  Compressors  will  provide 
you  air  at  rock-Dottom  costs  in  the 
toughest  construction,  mining,  lumber- 
ing, oil  field,  quarrying,  road  build- 
ing and  public  utilities  operations.  Pic- 
tured is  the  60  cu.  ft.  model.  See  our 
complete  line  of  Davey  compressors  up 
to  319  cu.  ft.  capacity. 


"■f 


INDUSTRIAL  EQUIPMENT  COMPANY 


iQV'       PU'jS»  TT    STRIET  .  QAKI  AND 
SWtt,  .V(JOD   dR  '■  7 


A  !  t « r 


:,',T 


ML^^MA 
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DAILY     PACIFIC     BUILDER 


FRIDAY,  MAY  16.  1947 


(CoBttna««  tvutn  Pa#0  It) 

Truck  driver  (4  cubic  yards 
and  leus  than  S  cubic  yards 

water  level  capacity)  1.3375 

Truck  driver  (teas  than  -l  cu- 
bic yards  waUr  level  capa- 
city)      - 1.20 

Any  classification  omitted 

herein  not  less  than  1.15 

Overtime    one    and     one-half     (1^) 

times  the  above  rates. 
Sundays  and  holidays  one  and  one- 
half  (1^)  tlmeb  the  above  rates. 
F-lans  may  be  sc^^n,  and  forms  of 
propoiial,  bends,  contract,  and  speci- 
fications may  b«  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen  st 
the  offices  of  the  District  En^l'ieers 
at  Los  Angeles  and  SaiiT  Francisco, 
at  the  Office  rf  the  District  Engi- 
neer of  the  district  in  which  the 
work  is  pituated,  and  at  the  office 
of  the  AFSf.clatcd  General  Conti-ac- 
tors    In    San    Francl.soo. 

No  bid  w:Il  be  coneidered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  Statw  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Condftlona  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications 
Each  bidder  must  be  licensed  and 
also  prequallfltid  as  required  by  law. 
(Seo  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Worlts 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.    T.    McCOY 
Stato    Highway    Engineer 
Dated  May  9.  1947. 

iDaily   Pacific   Builder) 
(May  0,  16,  23,  1047; 

Repairing    and    Hauling    Steel    Truss 

Members  for  future  use  aus  a  bridge 

across     Redwood    Creek 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Codo, 
the  Department  of  Public  Works  has 
nscerUlned  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  ae  follows: 
Classification  Rate  per  hour 

Derrick  operator 12.10 

Flagman     1.15 

Laborer    L16 

Oiler  power  shovele  or  cranen  IJJO 

Operator   of    power   aiiovel    or 

other  excavating  equipment, 

shovel   type  controls    (up  to 

and      Including      one      cubic 

yard)     ^ - 2.10 

Operator  of  power  Ehovel  or 
other  excavating  equipment, 
qhovel    type    controls,    (over 

one   cubic    yard)    ...- 2.35 

Painter   (brush)   1.437ft 

Painter    (spray)    1.6875 

Tractor    driver    „ l.WS 

Truck    crane    operator    2.10 

Truck  driver,  flat  racks  carry- 
ing under  18,(00  pounds  1.275 

Tru  jk  oriver,  flat  racks  carry- 
ing over  18,000  pounds  1.40 

Any    classification    omitted 

herein  not  less  than 1.15 

Overtime     one    ard     one-half     (1^) 

times  the  above  rates. 

Sundays  and  holidays — one  and  one- 

half   (1^)   times  tho  above  rates. 

State    Highway    Engineer's    Estimate 

Item  1     Reiairlng  and:  painting  stoel 

truss  members. 
Item   2.    Hajling   steel   truss   mem- 
bers. 
Item  3.    £00i)  pounds  structural  steel 
Item  4.    100  each,  removing  and  re- 
placing  rivets. 
The    State    will    furnish    salvaprcrl 
steel    truKs    members    as    more    ex- 
plicitly    ret    forth    in    these    special 
provisions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
^  G.    T.    McCOY 

State    Highway    Engineer 
By  F.  W.   Panhorst, 
Bridge    Engineer 
Dated   May  9,   1947. 

(Dally    Pacific    Builder) 
(May  9.   16,   1947. 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  I*ub- 
11c  Workft,  Division  of  Highways,  ut 
the  office  of  the  Bridge  Engineer, 
Room  338.  Public  Works  Buildii.g. 
Sacramento,  California,  until  2  P. 
M.  o'clock  on  May  20,  1947,  at  whicl- 
time  and  place  they  will  b<)  publicly 
opened  and  read  for  repairing  and 
hauling  steel  trups  members  for  fu- 
ture ii^e  K3  a  bridge  across  Redwood 
Creek,  about  ?0  miles  east  of  Eureka 
(I-Hum-20-C). 

Plans  and  specifications,  and  forms 
of  proposal,  conds,  and  contract  may 
be  obtained  at  the  above  address. 

No  btd  wilt  be  considered  unless  it 
is  made  on  a  pioposal  form  furnished 
by  the  Bridge  Engineer,  and  is  made 
In    accordance    with    the    provisions 
set  forth   under  Section  2,   "Proposal 
Kequiremenlo  i>nd  Oondltlona"  of  tho 
Standard     Specifications.     Each     bid 
must   be  accompanlwd  by  a  proposal 
guaranty  in  accordai-cc  with  the  re- 
quirements of  article  (t)   of  the  said 
Section  2  of  the  Standard  Specifica- 
tions. 

The  Department  of  Public  Work.s 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantillee  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  apuroxlmate  only, 
)>eing  given  as  a  basts  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  exprc.s«<:y 
or  by  implication,  agree  that  the 
actual  amount  of  wcrk  will  corres 
pond  therewith,  but  reserves  the 
right  to  ircrea.se  or  decrease  the 
amount  of  any  class  or  rortion  of 
the  work,  or  to  oiilt  portions  of  thft 
work,  OS  may  be  deemed  by  the  En- 
gineer to  be  necetfjary  or  advisable. 
IJIds  are  required  on  the  ent'ro 
work  described  herein. 


Highway    Improvements 
Santa  Cruz  and   San   Mateo  Counties 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORK., 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  vlll  be  received 
ot  the  office  of  the  State  Hlgh\\h.> 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947,  at 
which  time  they  will  be  publicly 
tponert  and  rei-d  in  the  Assembly 
Room  of  said  building,  for  construct- 
lii»  State  Highway  m  accordance; 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Santa  Cruz  and  San  Mateo  Coun- 
ties, betwe«tn  Waddall  Crack  and 
Ftnnay  Creek  (IV-8Cr,  8M-S6-C,  A), 
about  one  and  four-tenths  (1.4)  milec 
In  length  to  be  graded  and  surfaced 
with  plant -mixed)  surfacing  on 
crusher   run   base. 

BidH    are    required    for   the    entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  177')  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wagcn  applicable  to  the  woik 
to  be  done  to  be  as  follows: 
Ciassifloatlon  Rat*  per  hour 

Asphalt  plant  dryerman  or 

fireman     |1.6Ci 

Asphblt    plint    mixer    operator  1.65 
Asphalt    spreading    machine 

operator   ..._ _... 195 

Carpenter    1.75 

Cement    finisher    -~ — J!^...  1.878 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)   L60 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity  and 

paving   type)    1  90 

Concrtle  vibrator  operator  1.375 


Flagman   (San  Mateo  County) 

Flagm&n  (Santa  Cruz  County) 

Jackhammer     opeiator    

Juaborer    (San   Mateo   County) 

Laborer   (Santa  Cruz  County) 

Mason   (Santa  Cruz  County).... 

Motor  grader  operator  

Oil    distributor    boatman    

Oiler  power  Fhovels  or  cranes 
(San    Mateo    County)    „. 

Oiler  power  shovels  or  cranes 
(Santa  Cruz   County)    

Operator  of  pov/er  phovel  or 
other  excavating  equii>mcnt, 
shovel  type  controls  (up  to 
and  including  one  cubic 
yard)    S^an  Mateo  County  .... 

Dp*rator  of  power  .shovel  or 
other  excavating  equijn.rnt, 
shovel  type  controls  (up  to 
and  including  one  cubic 
yard)  Santa  Cruz  Oounty  .... 

Operator   of    power    rhovel    or 
other  excavating  equipmc'it, 
shovel  type  controls   (over 
one  cubic   yard)    Sun   Mateo 
County 

Operator  of  power  fhovel  or 
other  excavafmg  equipment, 
shovel  type  controls  (over 
one  cubic  yari)  Santa  Cruz 
County    

Reinforcing  steel  woikor   

Roller     operator    , ~ 

Tractor   driver    

San  Mateo  County: 

Truck  driver  (8  cubic 
yards  water  level  capa- 
city   or   more)    

Truck  driver  (6  cubic 
yards  and  less  than  8 
cubic    yards   water   level 

capacity)    

Truck  driver  (4  cubic 
yards  and  less  than  6 
cubic   yards  water   level 

capacity)     

Truck  driver    Oess   than 
4    cubic    yards    water 
level    cajMiclty)    

Santa  Cruz  County: 

Truck  driver  (18  cubic 
yards  water  level  capa- 
city   or    more) ~. 

Truck    driver    (14    cubic 
yards  and  le.ss  than  IS 
cubic    yards    water    lev- 
el   capacity)    

Truck  driver  i8  cubic 
yards  and  less  than  14 
cubic   yards   water   level 

capacity; 

Truck  diiver  (f.^ur  cubic 
yards  and  less  thar  8 
cubic   yaids   water   level 

capacity)     

Truck  driver  Hess  than 
4  cubic,  yards  water  lev- 
el capacity) 1. 

Any    classification   omitted 
herein  not   less   than    » 


1.25 

1.15 
1.375 

1.25 

1.15 
2.00 
2.10 
1.275 

1.00 

1.50 


2.25 


2.10 


2.35 


2.25 
1.75 
1.95 
l.tt> 


1.S76 

1.50 

1.4075 
1.2825 

1.7125 
1.5875 
1.525 
1.3375 


Overtime    one    and     one-half     (1^) 

times  the  above  rates. 
Sundays  and  holidays  one  and  one- 
half  m^)  times  the  above  rates. 
Flans  may  be  reel-.,  iind  forms  of 
proposal,  bonds,  contract,  and  specl- 
flcavions  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Br.gineer, 
Public  Works  BuJlding,  Saxramerfto. 
California,  and  they  may  bo  eeen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  Office  of  the  District  Engi- 
neer of  the  diArict  in  which  the 
work  is  situated,  and  at  the  office 
cf  the  ARsoclatod  General  Contrac- 
tors in  San  Francisco, 
^^o  bid  will  be  considered  unless  it 
l9made  on  a  blar.k  form  fumishexi 
by  the  State  Highwoy  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirement? 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequaliiled  us  required  by  law. 
(See  said  Propo.s&l  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  tho  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.   T    McCOY 
State    Highway    Engineer 
Dated  May  9.  1647, 

(May  9,  16,  23,  1947) 


1.25 
1.15 


Marin    County,   across    Lagunltas 
Creek  In  Samuel  P  Taylor  State  Park 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


SEAIJilD  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  tho  Bridge  Engineer,  Room 
338,  Public  Works  Building.  Sacra- 
mento. California,  until  2:00  P.  M 
o'clock  on  May  20,  1947,  at  whici) 
time  and  place  they  will  be  publicly 
opened  and  read,  for  performing 
work  as  follows : 

Marin     County,    across     Lagunltas 
Creek    In     Samuel     P.     Taylor    State 


Park  (IV- Mrn- State  Park)  •  struc- 
tural steel  end  timber  bridge  to  be 
constructed. 

Plans  and  specifications,  and 
forms  of  proposal  bonds,  and  cot>- 
tract  may  be  obtained  at  the  al>ove 
address.  -' 

No  bid  will  be  considered  unle.'s 
it  is  made  on  a  proposal  form  fur- 
nished by  the  Bridge  Engineer,  anu 
is  made  in  accordance  with  the  pro- 
visionH  set  forth  under  Section  t, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by  " 
propc'sal  giiarorty  in  accordance 
with  the  requirements  of  article  (f) 
of  the  said  Section  2  of  the  Standard 
Specifications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
ull  blda 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bide,  and  the  DejMirtmeni. 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  the 
right  to  increase  or  decrease  tlte 
amcunt  of  any  class  or  portion  d 
the  work,  or  to  omit  portions  of 
the  wcrk,  as  may  be  deemed  by  tiie 
Engineer  to  be  necet&ary  or  advLj- 
able. 

Bids  are  required  on  the  entire 
wotit  described  herein. 

In  acccrdance  with  the  provisions 
of  Section  1770  of  the  Labor  Codo, 
the  Dep.^rtme«t  of  Public  Works  has 
ascertained  the  genera!  prevailing 
rate  of  wages  applicable  to  the  work 
te  be  done  to  bo  as  follows: 
Classification  R»te  per  hour 

Carpt-nter |1.75 

Cement  finianer  - 1.875 

Concrete  mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving    type)     ./- l.iW 

Concrete  vibrator  operator  1.375 

Derrick     operator    2.10 

Flagman - 1-25 

Jackhammer    operator    1.S76 

(Continued  on  ruffe  18) 


Cement  Gun  Construction  Company 

GUNITB,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfield  7663    -    24  California  Street,  San  Francisco 


"When  We're  Working  in  Close  Quarfers 


We 


TRAXCAYATE 


If 


says  Mr.  J.  E.  Nelson  of  the  firm  of  Johnson  8C  Nelson, 
Marin  County  Contractors.  "Our  IT4  TRAXCAVA- 
TOR  is  the  ONLY  RIG  for  close-in  work  around  founda- 
tions and  concrete  forms,  and  that's  only  one  of  the  many 
jobs  it  docs  for  us.    It's  one  machine  that  keeps  busy." 


IMMEDIATE   DELIVERY 


SKILSAW  Radial  Arms  equipped  with 

#825  SkiUaws  ^355.00 

6"  MALL  Portable  Electric  Saws 54.95 

STERLING  Portable  Electric  Saws 124.50 

DELTA  14"  and  17"  Drill  Presses. 

YAGER  Wood  Thickness  Planers. 

8"  TIMBERLINE  Tilt   Arbor  Saws  with  20"  x   32" 

top  and  1  HP  Motor. 
MALL  Chain  Saws — Gas  Engine  ^.  .  .  Electric  . .  .  Air. 
MALL  Concrete  Vibrators — Gas  Engine  .  .  .  Electric  .  .  .  Air. 
SWING  Cut-Off  Saws  ...  1  and  5  HP.       , 
Portable  Paint  Spray  Compressors  and  Guns. 
V«  HP.  IIOV.,  1  ph.,  ball-bearing  Motors ^51.50 

"It  lf$  •  Portable  Tool  ...  Wo  Hovo  If" 

DELTA  EQUIPMENT  AGENCY 

SALES     •     RENTAL     '     SERVICE 
1312  Broadway  OAKLAND        •       Tolopbooo  TEoiplobar  il7t 


TRAXCAYATE  for  PROFIT 

All  over  the  country  contractor*  are  calling 
the  Traxcavetor  "the  busiefrt  machine  on 
the  job,"  and  here's  why:  They  use  it  for 
land-clcarinpt  and  for  leveling;  they  uae  it 
for  excavating  and  for  truck  loading:  they 
uae  it  for  backfilling  and  for  cleanup  work. 
From  the  time  thr  job  in  started  'til  the 
earthwork  is  completed  the  Traxcavator  is 
buay.  That  spells  profit  for  the  contractor 
because  the  profitable  machine  is  the  one 
that  keep*  busy.    That's  why  we  say 

TRAXCAYATE  tor  PROFIT 


PETERSON  TRACTOR  &  EQUIPMENT  CO. 


HAYWARD 
SWoofwood  5*00 

SAN  FRANCISCO 
G4Hlofd  9151 


■RINTWOOO 
froetweod   I  OS 

HALF  MOON  RAY 
NMf  2MI 


FHIDAY.  MAY  16.  1947 


(Contiuue<l  from  Page  14) 

lAborer    1.2o 

Oiler  power  shovels  or  cranes  1.80 

Operator    of    power    ebovel    or 

other  cxcbVbting  equipment. 

shovel    type   couirols    (up  tc 

aud      iucluJlng      one      cubic 

yard) -^ 2.25 

Operator  of  powpr  shovel  or 
<<tber  exca\ating  equipment, 
shovel    type    controls     (over 

one    cubic    yard) 2.36 

Painter     (bru^h)     1.75 

Painter    (spray) 1.75 

Pile   driver   nnon „ IM 

Reinforcing    stoel    worker    —  1.75 

Roller   operjitor    .,_ 1.95 

Structural  slee'.  worker  _ 2.00 

Tractor    driver   ._ 1.93 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more) 1.875 

Truck  driver  (6  cubic  yardls 
and  leM  than  8  cubic  yards 

wattr  level  capacity)    1.50 

Truck  driver  (4  cubic  yards 
and  lees  than  6  cubic  yaids 

water  level  capacity)    1.4075 

Truck  driver  (less  tban  4  cu- 
bic vards  water  level  ca- 
pacity)       1.28:is5 

Any   classification   on.itted 

herein  not  less  than  . ._ 1.25 

Overtime     o:)e    aud    one-half     (1%) 

times  the  above  rates. 
Sundavs  and  holidays — One  ajid  one- 
half"  (l^^)    times  the  above   rales. 
State   Highway    Engineer's   Estimate 
Item    1.     1    Lot    Hauling    State    fur- 
nished   materials. 
Item  2.    45  cubic  yards  structure  ex- 
cavation. 
Item     3.    5      thousand      feet      board 
measure   irame  and   place   tim- 
ber. 
Item     4.    1.5     thousand     feet     boaid 

measure   Douglas  frr   timber. 
Item    6.     8    cubic    yards    Class     "A" 
Portland  cement  concrete   (foot- 
ing block). 
Item    B.     27    cubic    yards    Cla&s    "A" 
Portland         cement         concrete 
(structure). 
Item   7.     erecting   steel    fctnioture. 
Item     8.     10,800      pounds      structurnl 

stoel. 
Item    9.    Cleaning      and      {minting 

slructuial  steel. 
Item  10.  4,200  pounds  bar  reinforc- 
ing ste^l. 
All  materials  in  connection  with 
Item  3.  and  Ite:-n  7,  will  be  furnished 
free  of  cost  to  the  Contractor  as 
more  explicitly  set  forth  In  the  spe- 
cial  provisions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF  HIGHWAYS 

State    Highway    Enginoer 
G    T.    McCOY 
By   F.   W.    Panhorst 
f  Bridge   Engineer 

Dated  May  9,  3947. 

(Daily    Pacific    BuUder. 
(May  9,   18,   1947) 
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other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including      one      cubic 

yard)     2.2.1 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.S5 

Reinforcing  steel  worker 1.75 

Roller  oi>erator  1.35 

Tractor  driver  „.  _... — 1.98 

Truck  driver  i8  cubic  yards 
water      level      capacity      or 

more)     1.875 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)     1.B0 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water  level  capacity) „...  1.407f> 

Truck  driver   (less  than  4  cu. 

yds.  water  level  ampacity) 1.2325 

Any  claselflcatlon  omitted 

herein   not   Icbs   then 1.25 

Overtime — one  and  one  .  half   (.1%) 

times  the  above  rates.  • 

Sundays  and  holidays — one  and  one- 
half   (IH)   times  the  above  ratea. 
Plana  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci 
fications  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,   Sacramento, 
California,    and    they    may    be    seen 
at   the  offices   of   the  District   Engi 
neers  at  Los  Ang'?le8  ard  San  Fran- 
cisco,   at    the    office    of    the    District 
En^eer    of    the    District    In    which 
the    work    is    situated,    and    at    the 
office     of     the     Associated     General 
Cortractors  In   San   Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furni.shed 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prequ4:tfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Work.i 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKfa 
DIVISION   OF  HIGHWAYS 
a.  T.  McCOY 
State  Highway  Engineer. 
Dated  May  2,  1947. 

(Daily   Pacific   Builders 
(May   2.   9.    16,    1917) 


one  cubic   yard)   .^« 2.25 

Roller  operator l->6 

Tractor  driver  - - 1-'*^ 

Truck    dtlvcr    OS   cubic   yards 
water      level      capacity      or 

more) 1.7125 

Truck   driver    (14  cubic   yards 
end  le^s  than  18  cubic  yards 

water    level    ctipaclty)    1.5875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water    levt-l     capacity?  1.525 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.3374 

Truck  driver  (less  than  4  cubic 

yards   water    levtl    capacity)  1.25 
Any   classification   omitted 

herein    not     les.s    than    1.15 

Overtime — one  and  one   .   half   (1V4) 

times  the  above  rates. 
Sundavs  and  holidays — one  and  one- 
half' (1»4)  times  the  above  ratee 
Plans  nay  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications mav  he  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Slacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  In  which 
the  work  is  eltuated,  and  at  the 
office  of  the  Associated  General 
Contractors   in   San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pre- 
visions of  the  Proposal  Require- 
ments ard  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  !1- 
censed  and  also  prequaMfied  as  re- 
quired by  law.  (See  said  Proposal 
Requlrement.s    and    Conditions). 

The  Department  of  Public  Works 
resenes  the  right  to  reject  anv  or 
all  bios. 

DEPARTMENT  of  F^UBLIC  WORKh 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOy 
State  Highway  Engineer. 
Dated  May  2.  1947. 

(Daily  Pacific  Builder) 
(Kay    2.    9.    1(5,    1947 » 


at  Los  Angeles  and  San  Francisoo. 
at  the  Office  of  the  District  Engi- 
neer of  the  district  In  which  tho 
work  is  8itu.ated,  and  at  the  office 
of  the  A»»cci«ted  General  Contrac- 
tors  in   Ban   Francisco. 

No  bid  will  be  conbidered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  St.nte  Highway  Engineer  and 
is  made  In  accurdanc«  with  the  pro- 
visions of  the  Piopoaal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  RequiremenU  an<l 
Conditions.) 

The  Department  of  Public  Woiks 
leHerves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.    T.    McCOY 
Stato    Highway    SIngineer 
Dated  May  9,  .1947 

(Daily    Pacific    Builder; 
(May  9,  16,  23.  1947) 


Highway    Improvements 
Amador    County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


HItjhway    Improvements 
Contra   Costa   Co 


Highway    Improvements 
Yuba  County 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORXsl 
DIVISION    OF    HIGHWAYS 


Sealed  propc^als  will  be  received 
at  the  office  o;  the  State  Hlghwa-, 
Engineer,  Room  S73,  Public  Works 
Building,  Sacramento,  California,  un- 
lil  2  o'clock  p.  m-,  on  May  28.  1947. 
at  which  time  they  will  be  publlclv 
opened  and  read  in  the  Assembly 
Rocm  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  .special  reference  Is  made,  oo 
follows : 

Amador.  County,  vicinity  of  Jack- 
son (X-Ama-34,  65-Jkn,  C),  about 
two  and  three-tonths  (2.3)  mllee  In 
length  to  be  graded  and  surfaced 
wilfh  plant-mixed  surfacing  and 
thiVa  (3)  reinforced  ooncreto  bridges 
to  be  constructed. 

Bids  are  reoulred  for  the  entire 
work    described    herein.  , 

In  accordance  with  th<»  provisions 
of   Section   1770   of    the   Labor  Code 
the  Department  of  Ptibllc  Works  has 
ascertained    the    general    prevailing 
rate    of     wages     applicable     to     the 


Truck  driver  <i  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.3373 

Tnick  driver  (lesi  than  4  cu- 
bic yards  water  level  capa- 
city)  _..»  1.28 

Any  clacBlfication  omitted 

herein  not  less  than 1.15 

Overtime — one    and    one  -  I'alf     (1V4^ 

times  the  above  rates. 
Sundays  an.!  holidays — one  ond  one- 
half  (ly.)  times  the  above  rates 
Plans  may  bo  seen,  and  formd  of 
proposal,  butids,  ccnt»"act.  and  speci- 
flcattona  muy  be  obtained  at  the  of- 
fice of  the  SUito  Highway  Engineer. 
Public  Works  Building.  Sacramento. 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  LoH  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Bnglnecr  of  the  district  in  whifh 
the  work  is  situaied,  and  at  the  of 
flee  of  the  Associated  General  Con- 
tractors  in   San    Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  funiuhed 
by  the  SUto  Highway  Engineer  and 
is  made  in  accordnnce  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  UM 
der  Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  olso  prequallfied  u*  re- 
quired by  law.  (See  said  Proposa. 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer 
Dated  May  '2,  1917. 

(Daily   Pacific    BuUder  • 
(May  2,  9.   1«,   1947) 


Highway    improvements 
Fresno  County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  rereiveo 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Work.^ 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m-.  on  May  28,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  construc- 


work   to   be  done   to"  be  as    follovs:    t.tng    highway     In     accordance    with 


NOTICE   TO   CONTRACTORS 


Highway     Imorovements 
Alameda  and  Contra  Costa  Countlss 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE   TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  tho  office  of  the  State  Highway 
Engineer,  Room  il73.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m-,  on  May  28,  1947, 
at  which  time  they  will  bo  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
tho  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Alame<*a  and  Contra  Costa  Coun- 
ties, between  Hayward  and  Dublin 
and  between  Danville  and  3.1  mllefc 
south  (IV-Ala,  C.  C-5,  107-B.  A),  t 
distance  of  about  five  and  three- 
tenths  (5.3)  mllee,  portions  to  be  re- 
paired by  placing  plant-mixed  sur- 
facing over  tne  existing  pavement 
and  a  portion  to  bo  repaired  by 
placing  crusher  run  base  and  plan* 
mixed  surfacing  over  tho  existing 
pavement. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Boction  1Y70  of  the  Labor  Code. 
tho  Dopartnr.ent  of  Public  Works  has 
asoorUlned  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  bo  done  to  be  as  follows: 
Claoolflcatlon  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   ._ '1«> 

Asphalt  plant  mtkor  operator..  1.66 
Asphalt  spreading  machine 

Cai^lhter     — — J-^S 

Cement  finisher  .. —  i-»75 

Concrete   mixer   operator    (one 

cnbic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    -   \-^l 

Concrete  vibrator  opiratop^ 1-370 

FIsLcman  — »• ^-'^ 

Jadchammar  operator 1-37B 

Laborer ]L.28 

Motor  grader  operator  2.io 

Oiler  power  shovels  or  cranes  1.60 
Operator    of    power    shovel    or 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engrlneer,  Room  873,  Public  Worifs 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m-,  on  May  28.  1947 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building  for  repairing 
5;tate  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  fol- 
lows : 

Yuba  County,  between  Marysvlllc 
and  0.4  mile  south  of  Butte  County 
line  (lll-Yub-87-A)  a  distance  of 
about  nine  and  six-tenths  (9.6)  miles 
to  be  repaired  with  plant-mixed  sur- 
facing. 

dids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  C&dc, 
the  Department  of  Public  Works  hab 
ascertained  the  genera:  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   fl  <W 

Asphalt  plant  mixer  operator.  1.65 
Asphalt   spreading  machine 

operator   - - l-*8 

Flagman     -~— 1-15 

T^aborer     - - 1-1* 

Motor  grader  opeiator 2.10 

Oil   distributor   bootman 1.275 

Oiler  power  shovels  or  cranes  1.50 

Ojjcrator    of    power    shovel    or 

other  excavating  equipment, 

shovel    tvpe  controls    (up   to 

.  and      including      one      cubic 

yard) 2.10 

Operator  of  power  thovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hlghwaj 
Rnj^ineer,  nnnrr.  3;3,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947,  at 
rvh'ch     time     thev    will    be    publicly    Cement   finisher  


Classification  Rate  per  hour 

Asphalt   plant   dryerman   or 

fireman     $1.60 

Asphalt    plant    mixer  operator  1.61.' 
Asphalt      spreading      machine 

oi>erator     . — 1.96 

Carpenter     _....~ .......  1.75 

1.875 


( peneil  and  read  in  tho  Assembly 
Room  of  said  building,  for  construc- 
tion on  State  Highway  in  accordamce 
with  the  specifications  thorefor,  to 
which  special  reference  is  made,  ai 
follows  : 

Control  Costa  County.  In  El  Cor- 
rlto  and  Richmond  on  San  Pablo 
Avenue  rtetween  Stockton  Aveiue 
and  Mo  Brydc  Avenue  (IV-C.  C- 
14-E.  Cr,  Rrh>,  furnishing  and  in- 
stalling traffic  signal  systems  at 
ten   (10)    Intersections. 

Plds  are  required  for  tho  entire 
v/ork    described    herein. 

In  accordance  vith  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  R«to  per  hour 

Camenter    $1.75 

Cement    flnlrhcr    .- 1-8'"^ 

Ct-ncrete    mixer    operator     (one 

cubic  yard  capacity  or  less)     1.60 
Concrete    vibrator    operator 

Klectririan    .„ 

Flagman     ..— ~ — - 

Lalytrer    - 

Reinforcing   stoel  worker   

Any  classification  omitted  here 

hi    not    lefs    than    

Overtime — one  -  and     one-half 

times    ihe   above   rates. 
Sundavs  and  holidays — one  and  one 

half"(]H»    times  the   above   r«te.i 

Flans  -nay  be  seen,  and  forms  of 
pri'posal,  bon<lH.  contract,  and  bpecl- 
ficatlons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Englne«i, 
Public  Works  Building.  Sarra:nento. 
Oallfomia,  and  thev  mav  be  seen  at 
the  offices  of  the  District  Engineers 


1.37f 

1.8.*; 

1.25 

1.25 

1.70 

1.25 
(l*^) 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

PadliHM  for  pipe  bendlnf 

•ad  msnifolds 


Writ 


Pacific  Pipe  COo 

16f  8pMr  St.  Smn  Francisco 


BLAW-KNOX    ELECTROFORGED 
STIEL    GRATING 

(AU  Sitet  in  Stock) 
ComploH  Factory  Sanrleo— Qolekor  Dollvory 


REINFORCING   STEEL 

Compute  S«rviM  ond  Erection 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Streets 

Son  FroBclsco  10,  Collfornlo 

Phone  HEmlock  1480 


Concrote    mixer   otjesator    (one 

cubic  yiAd   capacity  or   leBs)  1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving    type)     1.90 

Concrete  vibrator  operator  1.375 

Flagman  .>.......  1.18 

Jackhammer     operator     _.—....  1.375 

Laborer  ..  jLI* 

Motor    grader    operator    ;..  2.10 

Oil    distributor    bootman    1.275 

Oiler  itfwer  shovels   or  cranes  1.59 

0|>«lt6r    of    powrr    shovrl    or 

other  excavating;   equipment, 

shovel    tyre    controls    (up   to 

and      including      one      cubic 

yard)      _ 2.10 

Operator  of  power  shovel  or 
other  excavating  oquiFment, 
shovel    type    controls,     (over 

one    cubic    yard) 2.25 

Pile  driver  mar   _ —  1.86 

Reinforcing   stool    worker    1.76 

Roller    operator 1.96 

Tractor    driver    „ 1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.71*3 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.867? 

Truck  driver  i8  cubic  yards 
and  less  than  14  cubic  yards 
water    level    capacity)    ..  1.623 


the"  specifications  therefor,  to  whlQO. 
special  refeienco  is  made,  as  follows: 
Fresno  County,   on    Highland    Ave- 
nue,    between     KInas     County     Lino 
and     Elkhorn     Avenue     (Vl-Fre-S68), 
about    three    and    three-tenths     (3.3) 
miles    In    length,    to    be    graded     and 
surfaced   with   plant    -    mixed   surfac- 
ing   en    crusher    run    base. 

Blda    are    required    for    the    entVro 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Codo, 
the  Department  ot  F\jbllc  Works  hair 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 
Asphalt  plant  dryerman  or 

fireman   _...|1.60 

Asphalt  plant  mixer  operator..  1.6B 
Aaphalt  spreading  macbino 

operator    - l-W 

Carpenter    1'78 

Cement   finisher  1-875 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)     1.60 
Concrete  mixer  operator  (over 
one  cubic  yaid  capacity  and 

paving    type)    — .- l-W 

Motor  grader  operator. 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tyT>o  controls  (up  to 
and  Including  1  cubic  yard)..  2.J0 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controlo  (over  1 
cubic  yard)  - -  2.25 

(Continued  on  Pago  It) 


SAVE  MONEY 

By  kenfing  From 

WEMCO 

HEADQUARTERS  for  rentals  of  contractors' 
equipment  serviced  fronn  San  Francisco  and 
Sacrannento. 

Call  us  fcr  rental  for  now  compressors  and  full 
line  of  allied  tools. 

Authoriied  distributor  for  Ralph  B.  Carter 
centrifugal  pumps. 

WESTERN  MACHINERY  CO. 

760  FolsQcn  St.  San  Frandaco  7,  Calif.  Phone:  EXbrook  4167 

900  No.  1 6th  StroH      SocraoMtito  2,  CaUf .      Phoat:  Socromonto  21008 


ill 


PAGE  16 


DAILY    PACIFIC     BUILDER 


FRIDAY.  MAY  H>,  1947 


(OeatlBued  from  Pac*  IB) 

RelnfcrctnK  ateel   worker  _^„  176 

Roller  operator  ...._™_ U96 

Tractor  driver  1J6 

Truck  driver    (18   cubic   yurds 

water  level  capacity  or  more)  1.7i:^& 
Truck   driver    (14   cubic   yards 

and  less  than  18  cubic  yard* 

water  level    capacity) _.  1.5875 

Truck    dilver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water  level  capacity)    l.&2fi 

Intermediate  Qrade   Labor 
Concrete  vibrator  operator  ...._  L875 

Jackhanuner    operator    un^ 

Oil  distributor  bootman 1.275 

Oiler  power  shove's  or  cranes..  1.1(0 
Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  leve'.  capacity) 1.3375 

Truck  driver  (lers  than  4  cubic 

yards  water  level  capacity)..  1.25 
Unskilled  Labor 

Flagman    1.16 

IjAborrr  — — 116 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  interpreted  in  the 
llf^t  of  this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.876   per   hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not  less 
than  11.16  per  hour. 

The    minimum    wage    paid    to    all 

'  unskilled  labor,  for  which  rates  are 

not  shown   above   shall   be  not   less 

than  11.15  per  hour. 

Overtime  —  One    and    one-half   (1)4) 

times  the  above  rates. 
Sundays  and  hoUdaya — One  and  one- 
half  (1^)  times  the  abore  rmtsa. 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

llie  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract  respectively. 

Plana  may  be  seen,  and  forms  ol 
proposal,  bonds,  contract,  and  speci- 
fications may  to  obtained  at  the  of- 
fice of  the  State  Highway  Knginecr, 
Public  Works  Building,   Sacramento, 
California,    and    they    may    be    seen 
at   the  offices   of   the  District   Bngi 
neers  at  L<on  Angeles  and  San  Fr&n- 
dsoo,  at  the   office    of    the    District 
Engineer    of    the    District    in    whlcn 
the   work   Is    atttiated,    at   t^e    office 
of   the   Associated    General   Contrac- 
tors   in    &ar.    Francisco,    and    at    tlio 
office   of    the    County    Engineer 
or   County   Surveyor  at    the    county 
seat    of    the    county    In    which    the 
work  Is  to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  ContfltJonb  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Bach  bidder  must  t>e  li- 
censed and  also  prequahfled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements   and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  anv  nr 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWAT8 
O.  T.  McCOY 
State  Highway  Engineer 
Dated  May  2,  1M7 

(Dally  Pacific  Builder) 
(May  2,  8.    16,   1847) 

HlghxAsy    Improvements 
Siskiyou   County 


Other  exoaTattng  equipment, 
~  ahorel    type    controls    (orer 

one  cubic  yard)  __ — 

Roller  operator  

Tractor  driver — — .  IM 

Trudi  driver  (IS  oaMo  yards 

waUr  level  oapaoitjr  or  mora)  LT1S8 
Truck  drtver  (14  euMe  yards 

and  less  than  If  cubic  yards 

water  level  oapad^)  IMn 

Truck   driver   (8  oublo    yards 

and  less  than  14  cubic  yards 

water  level  capad^) 1-flM 

Truck   driver    (4    cublo   yards 

and  less  than  8  cubic  yards 

water  level  capacity) 1.SI7B 

Truck  drhrer  (lass  than  4  cubic 

yards  water  level  capacity)  _  IM 
Any  classification  omitted 

herein    not    less    than Lib 

Overtime— one     and     one-half     (1H> 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  il%)   times  the  above  rates. 

Plans  may  be  seen,  and  f  onus  ot 
proposal,  bonds,  contract.  anA  speci- 
fications may  be  obtained  at  the 
office  of  the  SUte  Highway  Bagl- 
neer,  Public  Works  Balldlnc  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  flan 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  tai 
which  the  work  Is  situated,  <ind  at 
the  office  of  the  Associated  Osneral 
Contractors    in    Sam   Francisco. 

No  bid  will  be  consldsred  unless 
It  Is  made  on  a  blank  form  fumUhed 
by  the  State  Highway*  Bnglneer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  imder  Sec- 
tion 2  of  the  Standard  Bpedfloatfcms. 
Each  bidder  must  be  licensed  and  also 
prequallfied  as  required  by  law.  (See 
said  Proposal  Requirements  sad  Con- 
ditions.) 

The  Department  <tf  Public  Woiks 
reserves  the  right  to  reject  any  or 
all  blda 

DBPARTIISNT  of  PUBLJC  WORKS 
DIVIBION  OF  HXOBWATS 
O.    T.    McCOT, 
State  Highway  Bnglneei: 
Dated  May  2,  1»4). 

(Dally  Pacific  Builder) 
(May   2,    9,    16.    1847 > 


Highway    Improvements 
Sacramento    County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


the  work  Is  situated,  and  at  the  oi- 
flce  of  the  Associated  General  Con- 
tractors  In   San   Francisco. 

No  bid  will  be  conslderrd  unless 
it  Is  made  on  a  blank  form  (umUhed 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  wlt,h  the  pro- 
visions of  the  Proposal  Require - 
raents  and  Conditions  set  fortli  un- 
der Section  2  of  the  Standard  Speci- 
fications. EJach  bidder  must  bo  11 
censed  and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION  OF  HIGHWAY  S 
O.  T.  MoCOY, 
State  Highway   Enginef^r 
Dated  May  2,  1847 

(Daily   Pacific   Builder) 
(May   2.   8,    16.    1847) 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF    ARCHITECTURE 


NOTICE   TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing. 13th  and  "N"  Streets,  Sacra- 
mento, California,  up  to  2:00  P.  M., 
Tuesday,  May  20,  1847,  said  bl'is 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Erection  and 
Completion  of  Swine  and  Sheep 
Bam,  1  A  District  Agricultural  As- 
sociation, San  Francisco,  California, 
In  accordance  with  plan<i  and  speci- 
fications   therefor. 

The  structure  is  to  be  200  x  240  so- 
proximately  with  reinforced  concrete 
walls,  wood  timber  trusses,  and  pro- 
tected   corrugated    metal    roof. 

Separate   bids  wiU  be  entertained 
for  the  following  segregations  of  the 
work: 
General  work 
Plumbhig  Work 
Electrical    work. 
Alternate  bids  will  be  required. 
Authority  Notice:  Approval  for  this 
construction      is     authorized      untlcr 
CPA  order  WHP'-l,  Serial  number  8-1 
6883. 

Prevailing  Wage  Scale:  In  accord, 
ance  with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  appilcalile  to  the  woik  to 
be  done  to  be  as  follows: 

Hourly    Rate 

Mason  Tenders  _.$1.67y» 

Bricklayers     -i^..»,~......~.~. 2.0B 

Carpenters    _____ —  1.76 

Cement    Finishers    1.75 

Cement  Mixer  Operator  (up  to 

1.61) 

Cement    Mixer   Operator    (over 

1.80 

Electric    Workers    - 

Iron  Workers  (Ornamental)  . 
Iron    Workers    (Reinforcing) 

Laborers    i  Building)    

Painters    (Brush)    „___... 

Plumbers     — 

Sheet    Metal    Workers    _. 

Any     classification      omlttea 

herein  not   lees  than 1.26 

Overtime — One  and  one  .  half 
times  the  above  rates. 
Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured  to 
the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.3 
of  the  Labor  Code. 

Plans  and  specificatlcns  for  ex- 
amination are  on  file  in  the  office  of 
the  Division  of  Architecture.  Public 
Works  Building,  Sacramento,  and 
Room  803  State  O.'fice  Building,  Loi 
.Angeles,    and    at   the    principal    Caii- 


fomla  Cities  Builders'  BUchange  Of- 
fices. 

Contractors  who  are  desirous  of 
securing  plana,  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  propc«al 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
by  requeetlng  eame  io  writing  from 
the  Division  of  Architecture,  Public 
Works  Building.  Sacramento.  A  de- 
posit of  $25.00  will  be  required  to 
guarantee  safe  return  of  plans  and 
specifications. 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  occordonce  with  the  pro- 
visions of  the  P'ronosal  RequlrementH 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Spociflcations. 
Each  bidder  must  be  licensed  and 
also  prequallflect  an  required  by  law. 
(See  said  proposal  Requirements  and 
Conditions.) 

The  Depattment  of  Public  Works 
reserves  the  right  to  reject  uny  or 
all  bids  and  to  waive  any  informality 
in   any   bid   received. 

No   bidder  may  withdraw  his   bid 
for  a  period  of  thirty   (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPAP.TMENT  of  PUBLIC  WORKS 
DIVISION    OF    ARCHITECTURE 
ANSON  BOYD 
State  Architect 

(Daily  Pacific  Builder) 
(April  25,  May  2,  8,  and  IC) 


Nevada  State  Prison  in  Carson 
City,  Nevada 


BIDS  WANTED    FOR    STATE 
BUiLDINQ   IMPROVEMENTS 


NOTICE  TO  CONTRACTORS 


STATK  OF  CALIFORNIA 

DEPARTMKNT  of  PUBLIC  WORKS 

DIVISION  OF  HianWAYS 


NOTICE  TO  CONTRACTOfW 


Sealed  proposals  will  be  received 
Rt   the  office   of   the   State   Highway 

Engineer,    Room    373.    Public    Works    ^.^„.^...   „ ._. 

Building,   Sacramento,  California,  un-  I  ^"q^"^"^"" -yi  ) 
til  2  o'clock    p.  m-.  on    May   28,   18«7,    o^ment    Mixer    Operator 
at  which  lime  they  will   be  publicly        q^^  q^    Yd  ) 
opened    and    read    in    th^  Assemb'.y 
Room  of  said  ballolng,  for  construc- 
ting   S^tate    Highway    In    accordance 
with    the   Specllicatlons    therefor,    to 
which  special    rcfoierce   Is   made,  as 
follows: 

Sacramento  County,  across  Three 
Mile  Slough  about  4.8  miles  south 
of  Rio  Vista  <X-8ao-11-C),  the  re- 
inforced concrete  substructure  for 
a  bridge  to  bo  oonstruotod-    ^ 

Bids  are  required  for  t^B  s«tlre 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hos 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  th^ 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt   plant   dryerman   or 

fireman     _ - - $1.80 

Carpenter    ..._ L75 

Cemci.t  finisher  1.875 

Concrete    mixer   operator    (one 

cubic  yards  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     - 1.80 

Concrete  vibrator  operator  —  UTS 

Electrician ; >.00 

Flagman     l-*6 

Jackhammer  operator  _-__>—  LfTB 

I.Ahorer     - —  1-26 

Motor    grader    operator    » 2.10 

Oil  distributor  bootman 1.275 

Oiler  iMwer  shcvels  or  cranes  1.60 
Operator    of    power    shovel    or 
other  excavating  equipment, 
shovel   type   coutrols    (up   to 
and      Including      pre      cubic 

yard)      2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls,     (over 

one   cubic   yard;    2.26 

Pile  driver  holstman  or  oper- 
ator     _ -  2.10 

Pile  driver  man 1 86 

Reinforcing  stsel  woTker  __~.  1TB 

Roller    operator    - 1-85 

Tractor    drtver    1-86 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1 7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5870 

Truck  driver  (8  cublo  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1 52b 

Truck  drivei  (4  cubic  yards 
and  less  than  8  cubic  yards 

MiMter    level    rapacity)    l.SS'/5 

Truck  driver  (less  than  4  cu- 
bic yards  wster  level  capa- 
city)*       1.25 

Any  classification  omitted 

herein  not  less  ttaan._ 1.25 

Overtime — one  and  one  .  half  (1H> 

times  the  above  rates. 
Sundays  and  holidays — ono  and  one- 
half' (1V4)  times  the  above  rates. 
Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  specl- 
floatlrns  may  be  onta'ned  at  the  of- 
fice of  the  State  Highway  Knjflneer. 
Public   Works   BuDdL^g.   Sacramento 
California,    and    they    may    be    seen 
at   (he  offices  of   the  District   Engl 
neers  at  Lioe  Angeles  and  San  Fran 


1.87% 

1.85 

1.75 

1.25 

4.76 

1.87  y, 

1.76 


Sealed  proposals  will  be  received 
by  the  undenigned.  at  his  office,  in 
Carson  City,  Nevada,  until  and  openeo 
at  2:00  o'clock  P.M.,  on  the  20th  day 
of  May,  1847,  for  the  construction  of 
a  new  ;cell  block,  remodeling  and 
alteration  of  an  existing  billldiag  and 
building  a  new  second  floor  and  gas 
house  at  the  Nevada  State  Prison  In 
Carson  City,  Nevada.  Such  sealed 
proposals  as  are  received  will  be 
publicly  opened  and  read  In  the  Oov- 
emor's  office  at  the  above  hour  and 
date. 

The  minimum  wage  to  be  paid  for 
labor  on  this  contract  shall  be  as 
follows :  11.0625  per  hour  for  imskiUed 
labor,  $1.25  per  hour  for  intermediate 
grade  labor,  and  |1.50  per  hour  for 
skilled  labor. 

All  labor  employed  under  this  con- 
tract shall  be  free  labor  as  long  as 
it  is  available  from  ths  Uhlon  or  em- 
ployment agency  having  jurisdiction. 

The  Nevada  State  Employment  Of- 
fice at  Carson  City,  Nevada,  is  the 
local  agency  designated  to  prepare 
the  employment  lists. 

Plans  and    specifications    may   be 


examined  at  the  office  of  the  under* 
signed :  The  Associated  <3«neral  Con- 
tractors of  America,  S16  Pine  fltr— t, 
San  Francisco,  California;  and  tha 
Golden  Hotel,  Reno^  Nevada;  aad 
Edward  S.  Parsons,  Arohlteot,  US 
West  Second  Street,  Reno,  Nenrada. 
Plans,  form  of  proposal,  eontraeC  and 
specifications  may  be  secured  Iqr 
qualified  bidders  through  the  cCfloa 
of  the  undersigned  and  Bdward  8. 
Parsons,  Architect,  310  West  Baooad 
Street,  Reno,  Nevada.  A  dapoalt  ct 
fifteen  dollars  Is  required  fCr 
copy  of  the  plans  with  nropoi' 
which  will  be  refunded  upcB  rstem 
of  the  plans,  in  good  ooadMoa,  wWUb 
fifteen  days  afUr  the  openlaif  of 
bids.  Additional  sets  may  b«  iMd  *t 
the  rate  of  $10.00  per  sat,  faOO  at 
which  will  be  refunded  WMtt  thair 
return  in  good  condition  inlMn  fif- 
teen days  after  opening  of  bid*.  Bids 
must  be  on  the  proposal  form  fur- 
nished by  the  State  Planning  ^oard 
and  must  be  accompanied  by  a  Osrtl- 
f  led  che<^  a  cashier's  check,  or  cash 
in  the  amount  of  five  pereant  of  Md. 
Checlcs  shall  be  made  payaM*  to  tha 
State  of  Nevada,  State  Planning 
Board. 

Right  is  reserved  to  reject  any  or 
all  bids. 

ROBIERT  A.  ALXlAN,  chalqnan, 
Nevada  State  Planning  Board. 

Carson  City,  Nevada. 

(Dally  Pacific  Builder) 
(April  29,  May-2-»-16L  1947) 


FOOD  PROCESS  PLANTS 

Built  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Years  of  experience  in  food  process 
plant  manufacturing 

BUILT   TO   ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.         San  Francisco         DOuglas  0371 


Sealed  proposals  will  be  reoslved 
at  the  office  of  the  State  Hl|^way 
Engineer,  Room  87S,  Public  Woiks 
Building,  Sacramento,  California,  un- 
Ul  2  o'clock  p.  m-,  en  May  28.  1»47, 
at  which  time  they  will  be  pubUdy 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  In  accordant 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Siskiyou  County,  between  Fort 
Jones  and  2.2  miles  east  of  Meffett 
Creek  (ll-Si«-62  O),  about  seven 
and  five-tenths  (7.5)  miles  In  length 
to  be  repslred  with  plant  •  mixed 
surfacing  and  en  portions  of  the 
project  shoulder*  to  be  eonstrueted 
of    Imported    borrow. 

Bids  are  required  for  the  entire 
work  deecrtbed  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  proraiUag 
rate  of  wages  applicable  to  the  worn 
to  be  done  to  be  as  follows: 
Claeslfioation  Rata  per  ha«r 

Asphalt     plant    dryerman     or 

fireman   _ — 4^S0 

Asphalt  plant  mixer  operator    1.8B 
Asphalt      spreading      machine 

operator  ,  .  ,     , 1.86 

Flagman     ___. 1 16 

LAlx>rer     __.  118 

Motor  grader  operator tM 

Oil  distributor  bootman  UT8 

Oiler,  power  shovels  or  oransa.  UQ 
Operator   of    power    shovel    or 

other  excavating  equipment, 

shovel   type  controUT  (up   to 

and  Including  one eubie yard)  SJM      daoo,  at  the  office  of   the   Dlstrici 


Oparator  of  power  shovel   or 


Knglneer    of    the    district    in    which 


Schramm  Compressors  and  Tools 

20-f  t.,  35-f  t,  60-f  t,  105-f  t,  210-f  t,  315-f  te,  420-f  t 
ALL  PORTABLE  -  GAS  OR  DIESEL 

TOOLS 
Now  Available 

•  lACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 
CHAIN  SAWS 

•  ROCK  DRILLS 

•  VltRATORS 

•  PAVING  IREAKERS 

•  TRENCH 
DIGGERS.  •««. 


SALES     •     RENTALS     •     SERVICE 

Otir  Rental  Service  18  Without  Limit — No  Job  Too  Big  or  Too  Smalll  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 
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PLANS  and 
Speculations 


San  Mateo  County  Planner 
Frank  Skillman  has  predicted  that 
within  five  years  the  Ravenswood 
school  district  will  need  three 
schools.  He  proposed  that  the  site 
should  be  chang^ed  when  the  Bay- 
shore  thoroughfare  becomes  a  free- 
way.   . 

oOo 
Richmond  city  council  has  for- 
mally desisrnated  the  proposed  link 
from  19th  to  26th  Streets  as  "Rich- 
mond Boulevard  extension".  This 
will  permit  the  city  to  designate 
the  route  a  street  of  major  im- 
portance so  gas  tax  funds  may  be 
used  on  the  project. 

oOo 

The  special  committee  to  develop 
a  district  hospital  project  for  the 
Porterville  area,  has  named  a  com- 
mittee to  circulate  petitions  call- 
iniT  for  an  election  to  establish  the 
district. 

oOo 

Development  of  a  portion  of 
the  Richmond  water  front  into  a 
yacht  harbor  similar  to  the  San 
Francisco  Marina  will  be  studied 
shortly  by  the  city  council. 
oOo 

War  assets  administration  re- 
vealed the  Fewel  Bros,  of  Fresno 
were  only  bidders  on  the  Visalia 
Dehydrating  plant  located  3  miles 
Boutnweat  of  Exeter.  The  plant 
was  built  at  a  cost  of  f  16.3,000. 

oOo 

Decision  to  jointly  sponsor  im- 
mediate establishment  of  a  hard 
ball  baseball  diamond  at  Elmhurst 
school  grounds  with  tMe  Oaklant^ 
board  of  education  was  made  last 
night  by  directors  of  the  Oakland 
playground  board. 

The  Coneland  Water  Company 
has  offered  to  sell  its  holdings  to 
its  water  users  for  $150,000.  Gor- 
don Leaf,  president  of  the  com- 
pany, made  the  offer. 

oOo 

City  Manager  0.  W.  Campbell 
yesterday  ordered  an  immediate 
survey  of  San  JoHe's  municipal  air- 
port in  an  effort  to  bring  its  ap- 
proach angle  into  conformity  with 
current  civil  aeronautics  adminis- 
istration  regulations.  Aji  authority 
said  that  an  additional  runway 
would  probably  have  to  be  built 
parallel  to  the  4200-foot  strip  now 
in  use  to  achieve  a  40  -  to  - 1  ap- 
proach angle. 

oOo 

A  million  dolTar  long-range  pro- 
gram for  municipaly  -  operated 
parking  facilities  today  was  recom- 
mended to  Alam<>da  business  rep- 
TCsentatives  by  planning  engineers 
making  a  traffic  and  land-use  sur- 
vey of  the  island  city. 

# 

RELATIVE  SCARCmr  OF 
BUILDING  MATERIALS  IS 
DISCUSSED  IN  CONGRESS 


Washington.  —  A  Commerce 
Department  statement  submitted 
to  the  senate  judiciary  subcommit- 
tee hearing  testimony  on  export 
control  continuation,  states  that 
some  building  materials  will  con- 
tinue to  be  Rcarco  through  1JM8. 

As  to  building  materials  in  gen- 
eral, including  lumber,  a  Com- 
merce spokesman  said  controls 
may  be  removed  at  the  end  of  the 
1947  hulMing  season. 

"Some  of  the  scarcest  items," 
he  added,  "will  clearlv  be  in  short 
supply  through  the  building  sea- 
son of  1948.  There  is  little  likeli- 
hood of  alleviating  the  coal  and 
coke  Bupply  situation  before  Jurie 
30,   1948,'*'  he  reported. 

This  indicates  clearly  the  need 
for  continuation  of  the  export  con- 
trols now  in  effect  on  gteel  and  pig 
iron.  Discussing  the  export  sit- 
uation with  regard  to  steel  mill 
products,  the  Department  said  con- 
trols will  probably  be  reguired  un- 
til the  second  quarter  of  1948. 


California  Governor 
Pleads  for  Restitution 
Of  Reclamation  Funds 


WASHINGTON.  —  Among 
the  wettem  state  governors  in 
Wathingtcm  to  protest  tiie  In- 
terior budget  curtailments  in 
the  appropriation  bill  now  be- 
fore congress  were  those  from 
California  and  Colorado. 

The  Colorado  chief  executive 
told  the  subcommittee  yesterday 
that  results  of  such  a  severe  re- 
striction in  allowed  funds  for  op- 
erations over  the  next  fiscal  year 
would  prove  disastrous.  He  named 
three  features  which  particularly 
spell  trouble  if  passed: 

1 — ^Reduction  of  the  investiga- 
tion funds  from  $5  million  to 
$125,000; 

2 — Elimination  of  the  under- 
ground  water  surveys; 

3 — Reduction  of  the  funds  for 
stream  gauging. 

He  asked  more  money  for  the 
Big  Thompson  project,  urging  that 
the  figure  be  increased  to  $10  mil- 
lion, including  carryovers.  The 
senate  would  have  to  raise  the 
house  figure  of  |6,8l5.000  by  some 
additional  $2  million  to  reach  the 
|10  million  with  the  carryover. 
Build  CVP   RapidHy' 

Unless  the  Big  Thompson  is  giv- 
en more  money  than  qow  proviaadr 
some  construction  contracts  vrilJ 
have  to  tbe  ciLnceled  and  work  will 
have  to  start  all  over  again  at  a 
later  date,  the  Colorado  governor 
said. 

Governor  Warren  of  CaHfomia, 
in  his  subcommittee  testimony,  told 
senators  the  $(5,900,000  now  pro- 
vided for  the  Central  Valley  proj- 
ect in  California  is  ^^rossly  inade- 
quate to  get  the  project  underway 
and  supplying  power  in  paying 
quantities.  Originally,  he  asked 
that  $40  million  be  allowed  so  that 
the  entire  work  might  be  complet- 
ed and  the  system  be  put  on  a  pay- 
ing basis  as  soon  as  possible. 

In  his  latest  testimony.  Gover- 
nor Warren  pointed  out  that  the 
relatively  small  allotment  now  car- 
ried in  the  appropriations  bill 
would  not  permit  construction  in 
sufficient  Quantity  to  make  the 
Central  Valley  a  paying  thing  for 
many  years  to  come.  The  area 
needs  more  water  right  away,  he 
added. 

His  estimation  that  the  slow  con- 
struction required  under  the  small- 
er authorization  of  $6,900,000  now 
proposed  would  not  permit  comple- 
tion for  at  least  twelve  years,  in- 
dicated the  lo.ss  to  which  the  proj- 
ect might  be  subjected  in  term.<»  of 
revenue  return.  With  a  maximum 
of  $20  million  it  is  estimated  the 
work  can  go  forward  bn  a  naying 
basis  and  be  completed  in  four  or 
five  years. 

No  one  would  advocate  that  the 
entire  $40  million  be  appropriated 
at  once  for  it  would  be  impossible 
to  let  contracts  for  that  volume  of 
construction  in  one  year.  But  Gov- 
ernor Warren  wants  enough  money 
authorized  so  that  construction  on 

rConttnued  on  Page  T) 


Andrews  Bill  Sets  Up  $127,800,000  Naval 
Constmdion  Program  in  Calif onua,  Hawaii 


HOLD   YOUR  HATS,  BOYS: 


HOLC  WILL  WIND  UP 
SHOWING  SOME  PROFIT 


The  late  Brigadier  of  the  Palace 
Guard  is  reported  to  have  said: 
**The  people  are  too  damned  dumb 
to  know  what  is  happening  to 
them." 

*    *    * 

I  have  finally  figured  out  why 
that  remark  maxes  me  mad.  It  is 
on  account  of  the  high  truth  con- 
tent.    .     .     . 

ft  ir  ^ 
Henry  Wallace  has  suggested 
that  we  start  on  another  giving- 
away  spree  and  stake  the  balance 
of  the  world  to  one  hundred  and 
fifty  BILLION  dollars.  (Henry  be- 
lieves in  everything  for  free  ex- 
cept "free  speech'" — he  received 
$2.40  "tops"  for  admission  to  his 
Wednesday  lecture.) 

«    Ur    « 

We  laugh  at  the  way  Henry  boy- 
ishly rides  on  the  port  outrigger 
of  the  economic  canoe,  but  he  may 
have  goesHed  an  accidental  truth — ■ 
perhapn  we  HAVE  started  on  the 
160   billion   dollar    spree. 

*     *     * 

Hold  your  hat.  You  won't  have 
shoes,  SOX  or  an  undershirt — but 
you  can  still  smile  because — 

-it  -Cr  -Cr 
You  will  look  funny  as 
hell  walking  down  the  street 
wearing  on7y  a  hat  and  a 
pair  of  Paris  or  Sidley  gar- 
ters. 


♦  WASHINGTON— Of  all  the  con- 
struction bills  in  coniri^ss  at  the 
present  time,  that  introduced  by 
Congressman  Walter  G.  Andrews 
of  New  York  (H.  R.  3314)  and  now 
before  the  armed  services  commit- 
tee is  among  those  calling  for  the 
largest  appropriations  for  public 
works. 

Congressman  Andrews'  legisla- 
tion would  appropriate  $127,800,- 
000  for  the  construction  of  public 
works  inside  and  outside  the  Unit- 
ed States  authorized  by  the  secre- 
tary of  navy. 

The  sum  provided  for  naval  in- 
stallations within  the  continental 
limits  of  the  U.  S.  is  $67,300,000, 
including  $3  million  for  the  correc- 
tion of  deficiences  in  existing  or 
approved  facilities,  for  emergency 
projects  and  repairs  incident  to 
casualties  to  these  facilities. 

An  additional  $60,500,000  would 
be  authorized  by  this  act  for  pub 
lie  works  outside  the  United 
States,  including  $3  million  for  de- 
ficiency corrections  and  emergency 
Erojects.  All  of  thi.s  money  would 
e  set  aside  for  use   in   the  fiscal 


Republicans  WaYer 
h  Face  of  United 
Western  Rec  Stand 

WASHINGTON  —  (Escb»- 
sive).  —  There  is  a  mor*  on 
foot  in  the  senate  to  rsitore  lh» 
"force  mccount"  proTiaioiM  fai 

the  vast  interior  department  ap- 
propriations bill,  it  was  learned 

here. 

Largely  through  the  efforts  of 
general  contraetors,  the  house  of 
representatives  accepted  a  com- 
mittee proposal  in  removing  the 
force  accuont  provison  from  the 
appropriatios  bill  as  it  passed  the 
lower  bo(iy.  This  action,  if  second- 
ed by  the  senate  and  allowed  to 
become  law,  would  remove  vir- 
tually all  improvement  work  on 
large  scale  projects  which  for 
years  have  been  undertaken  thru 
the  force  account  method — that  la, 
without  advertising  the  work  for 
bids. 

A    test    instance    in    the    senate 


be 


account  n^thod 
a    splUway    im- 


^*^u«  kIu  oo  ^,o™  .  <.»»».:».  v.,^»^  I  attempt  to  amend  the  house  blU  to 
The  bill  as  drawi  contains  broad  J         ^   ^y^     ^  „ _„*u^^ 

powers    of    administration,    giving' 

full  leeway  to  the  Secretary  of  the 

Navy  in  uae  of  funds. 

It  states:  "Any  such  appropiia- 
tions  ahall  be  available,  under  the 
direction   of  the   Saiiretirv    of   the 
Navy  for  expenses,  incident  to  con 
stmctfon,  including'  administration, 
overhead,    planning    and    surveys 
and    shall    oe    ax'ailaolc    until    ex- 
pended." 

The    bill    itself   does    not    stipu- 
late amounts  for  proposed  P»^J^'Ct>«l^*nTfv 
but   lists  the   various   installations  |     ^     delegation 


probably    will 

provement  at  Grand  Conlea  dam. 
Politleal  MotWe 
Another   straw   In   tha  wtod   In- 
dicated   poAsible    succMM   for   thla 
restoration.    Tha   house,   in   pass- 
ing the  Interior  aopropriatioa  biJJ, 
did   not   vote   to  instruct  Its  ean- 
ferenee  members.    This  lack  of  in- 
struction  to  conferees  mmy  well  re- 
sult in  a  softer  bili  than  the  rigid 
measure  put  through  the  house 


Impi 


WASHINGTON.  —  Final  figures 
on  the  operations  of  Home  Owners' 
Loan  Corporation  to  last  January 
1st  reduce  the  corporation's  losses 
on  its  properties  and  give  further 
assurance  that  final  liquidation  of 
HOLC  will  be  accomplished  with- 
out loss  to  the  government,  it  was 
announced  today  by  .John  H.  Fahey 
Commissioner  of  the  federal  home 
loan  bank  administration. 
-  About  ten  years  since  it  com- 
pleted refinancing  a  million  past- 
due  mortgages  and  embarked  on 
the  more  formidable  task  of  col- 
lection, the  Home  Owners'  I/oan 
Corporation  reported  that  it  had 
liquidated  it  $3,492  billion  invest- 
ment down  to  $637  million,  or  by 
about  82  per  cent. 


rovement  of 
Tramee  Program 
To  Be  Demanded 

A  vigorous  demand  for  early  ac- 
tion on  an  effective  apprenticeship 
program  will  be  submitted  shortly 
to  the  San  Francisco  board  of  edu- 
cation. This  action  was  decided 
upon  at  a  joint  meeting  of  labor 
and  management  leaders  in  the  re- 
frigeration, plumbing,  and  steam- 
fitting  trades  last  weekend. 

Further  conferences  are  planned 
to  draw  up  a  detailed  list  of  space 
requirements,  equipment  and  facil- 
ities to  train  about  250  appren- 
tices in  the  three  trades.  The  pro- 
gram will  be  carried  out  in  the  old 
Ford  Building  on  17th  Street  which 
is  expected  to  be  renovated  short- 
ly by  the  board  of  education. 
Equipment  will  be  provided  by 
government  subsidy. 

A  spokesman  for  the  joint  group 
stated  that  some  trades  were  dis- 
satisfied with  present  accommoda- 
tions and  charged  that  GI  educa- 
tional subsidies  in  fl)me  instances 
were  being  wasted  because  of  lack 
of  proper  equipment. 

ALLOCATE  261,000 
TONS  TO  HOUSING 


WASHINGTON.  —  RepresenU- 
tives  of  hte  steel  Industry  have 
agreed  voluntarily  to  allocate  261,- 
000  tons  of  steel  in  the  third  quar- 
ter of  1947  for  those  housing  item* 
which  the  office  of  the  housing 
expediter  considfrs  critical. 

That  amotint  of  steel  will  be 
chipped  to  producers  of  plumbing 
and  heating,  builders  hardware, 
wiring  devices ,  window  mmh  and 
frsmes  jnd  other  critically  need- 
ed housing  terms,  as  well  as  indus- 
trially -  made  houses,  panels  and 
sections. 


under  consideration  as  naval  pub- 
lic work  Jobs. 

Most  of  the  construction  covered 
by  Congressman  Andrews'  legisla- 
tion lies  on  the  east  and  west 
coasts,  and  outside  the  U  n  i  t «;  d 
States  in  Hawaii,  Guam,  Ala.<!ka, 
Canal  Zone  and  Puerto  Rico. 

Section  3  of  H.  R.  3314  deals 
with  floor  area  limitations  for 
navy  personnel. 

For  flag  officers,  2.100  sq.  ft. 

For  captains,  1,670  sq.  ft. 

For  commanders  and  lioutenint 
commande>8,  1,400  sq.  ft. 

For  warant  officers,  commission- 
ed warrant  officers  and  commis- 
sioned officers  through  the  rank  of 
lieutenant,  1,260  sq.  ft. 

For  enlisted  personnel  and  n<'n- 
commissioned  officers,  1,0»0  so.  ft. 

The  armed  services  committee 
has  just  received  the  bill  and  docs 
not  expect  to  begin  hearings  on  it 
for  at  least  two  weeks  more. 

Following  are  California,  Alas^- 
ka  and  on-coast  jobs  outline:*  <n 
the  pending  legislation: 

Continental  United  States 

Naval  air  station,  Alameda:  lest 
cells  for  turbine  engines. 

Marine  training  and  replacement 
command.  Camp  Joseph  H.  Pandie- 
ton,  Oceanside:  Asquisition  of  Innd, 
575  acres. 

Naval  ammunition  depot.  Mare 
Island;  Vacuum  system  housing. 
Building  A-216. 

Naval  air  station,  Mojave;  Ac- 
quisition of  land,  28  acres. 

Naval  ordnance  test  station.  In- 
yokem:  Acquisition  of  land,  60,000 
acres;  aerodynamics  field  labora- 
tory (aerodynamics  range)  ground 
range,  external  ballistics,  and  elec- 
tranlcs    experimental     installation. 

Amphibious  training  base,  Mor- 
ro  Bay:  Acquisition  of  land,  90.23 
acres. 

Postgraduate  school.  Monterey: 
Development  of  postgraduate  fa- 
cilities, including  buildings  and  ac- 
cessories. 

Naval  afr  missile  test  center. 
Point  Mugu:  Sea  test  range,  and 
test  and  evaluation  facilities,  in- 
cluding supporting  facilities,  serv- 
ices, and  accessory  construction. 

Naval  Construction  Battalion 
Center,  Port  Hueneme;  Acquisition 
of  land  and  imporvements,  62.45 
acres. 

Naval  electronics  laboratory,  Pt. 

(CODtlaued  OB  Pag*  •) 


of     conservative 
senators  called  on  Representatives 
Martin  and  Halleck  ju.st  before  the 
house    voted.     It    is    not    generally 
known  but  accurately  reported  that 
this  delegation  pointed  out  to  key 
representatives    that    the    Interior 
appropriations   bill   is   looked   upon 
as  an  indication  of  whether  or  not 
the  republican  party  wishes  to  es- 
tablish a  "solici  west"  as  well  as 
a    "solid   south''.     This    delegation 
of    republican    conservatives    were 
doing  spade  work  with  their  call 
on    Martin  and   Halleck  while  lib- 
erals were  making  speeches  on  the 
floor.   "Vote  the  bill  as  you  pleasa, 
but  don't  instruct   the  conferees  , 
they  are  quoted  as  saying. 

"rhis  call,  in  large  part,  Is  re- 
sponsible for  the  Columbia  River 
basin  fund  being  upped  by  $2  mil- 
lion on  the  house  floor. 

(This  is  the  first  time  in  its  leg- 
islative history  that  the  house  of 
representatives  ever  raised  a  bu- 
reau of  reclamation  item  from  the 
flrure  recommended  by  its  com- 
mittee.) 

Dinuban  Testiflcs 

On   the   Central   Valley   Project 

(Continued  on  Page  •) 


MOTION  TO  RECONSIDER 
A.  B.  2117  LOSES  IN 
ASSEMBLY  BY  4  VOTES 

SACRAMENTO,  May  16.  -Fol- 
lowing a  bitter  fight,  the  assembly 
passed  and  sent  to  the  senate  to- 
day a  bill  permitting  state  diifmrt- 
ments  and  agencies  to  let  contracts 
for  state  projects  to  private  arch- 
itectural, civil  eftgine.'r  and  con- 
tracting firms. 

The  assembly  defeat««d,  SB  to  SI, 
a  motion  by  Assemblyman  t^liester 
Gannon  of  Sacrament  i,  to  recon- 
sider the  vote  by  which  the  meas- 
tire  previously  had  i>een  ap)>rove.l. 
This  action  removed  the  temporary 
barrier  in  Its  path  to  the  upper 
house. 

Gannon  assertel  thn  bill's  pass- 
age "would  ruin  civil  service,  and 
if  this  is  the  kind  of  measure  we're 
going  to  pass,  then  we  may  as  well 
'farm  out'  the  running  of  our  pris- 
ons and  hospitals  to  private  firms". 

Successfullv  opposing  Gannoa's 
attempts  to  kill  the  hill  were  its 
author,  Thom.is  W.  Caldecott  of 
Berkeley.  Richard  H.  McColliiter, 
Mill  Valley,  and  others  . 
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SUB  -  BIDS  WANTED 
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CPA  PERMITS  GRANTED 

■AN  FRANCISCO.  ~  The  Civilian 
Production  Administration,  Gilbert 
H.  Xnalaa.  dlntrict  directcr,  1S5S  Mar- 
ket Btreot,  has  announced  the  fol- 
lowing permits  grant«!d  for  corstruc- 
tlon  of  commercial  and  industrial 
buildings  in  th.e  San  Francisco  area. 

May  13,  1947 

STORE  BUILDINGS,  |17,000;  328 
West  Tulare,  Dlnuba;  owner,  Had- 
en  Co,  Inc.,  301  E  Tulare,  Dlnuba. 

LODGE  BUDG,  fire  loss,  »38,000;  Yo- 
lo City;  owner.  Yolo  Lodge  No 
81  P  &  A  M.  Yolo  City. 

REPAIR  COFFEE  SHOP,  $5,000; 
owner,  Alex  Ninonuevo,  130  Main 
St.,    Watsonville. 

BOILER  HOUSE  BLDO,.  |6.050; 
Church  &  East  Fresno;  owner, 
Schenley  Dlstillertes,  Inc,  582  Mar- 
ket, SteJi  Francisco. 

DORMITORY,  to  complete,  |7,500; 
1771  Waller  St,  San  Francisco; 
owner  ,F  J  Toomey,  754  Stanyan. 
San  Francisco. 

BEOAUTY  SHOP,  f  2,800;  Fairmont 
Hotel;  owner.  Lyle  Walsworth.  255 
Calif.,    San    Francisco. 

SWIMMING  POOL,  $4,450;  Mill  Val- 
ley; owner.  Mill  Valley  Tennis 
Club,    Mill    Valley. 

GROCERY,  RESTAURANT,  BAR, 
to  complete,  $3,000;  Live  Oak; 
o^jrner,   Joseph   Ferri,   Live  Oak. 

WHOLESALE  PLUMBING,  $82,000; 
24th  at  Wood.  Oakland;  owner, 
Moran  Plumbing  Sup  Co,  201  6th 
St,  Oakland. 

WAREHOUSE.  PEACH  STORAGE, 
$89,000;  Orldley;  owner,  Llbby. 
McNeil  &  Llbby,  60  Calif  St,  San 
Francisco. 

WAREHOUSE,  $69,000;  2101  Living- 
ston St,  Oakland ;  owner,  Sunset- 
McKee  Co,  2101  Livingston  St,  Oak- 
land. 

RBINOVATB!  (existing  school  quar- 
ters), $38,000;  Hayward  High  Cam- 
pus, Hayward;  ownri^,  Hayward 
Union  High  School,  Hayward. 

LABORATORY  (water  analysis), 
$9479;  Campus  and  Coyado,  Mo- 
desto; owner,  Lawrence  L  Smith, 
817  11th  St,  Modesto. 

PLANT  (meat  freezing),  $160,000; 
Tuba  City;  owner,  Yuba  City  Re- 
frigeration Co,  700  Jones  St,  Yuba 
City. 

REPAIR  SHOP  (city  automotive 
equipment),  $70,000;  001  6th  Ave, 
Oakland;  owner,  City  of  Oakland, 
Oakland. 

HALL  (Episcopal  Church),  $15,000; 
Belmont;  owner.  Church  of  Good 
Shepherd,  6th  Ave,  Belmont. 

ADDITION    (to   central   office),  $81. 
000 r  726  Missouri  St,  Fairfield;  own- 
er.   Pacific    Tel    Sc    Tel.    140    New 
Montgomery  St,   San  Francisco. 
RETAIL  LUMBER,  $4500 ;  114  S  Mur- 
phy, Sunnyvale;  owner,  Mrs  Myrtle 
Wlghtman,  271    Arques.   Sunnyvale. 
MODERNIZE  (lobby  of  office  build- 
ing),   $3000;    110    Market    St,    San 
Francisco;  owner.  Ivan  Anlzter,  et 
al.  67  Sutter  St,  San  Francisco. 
LAUNDRY    (automatic),    $8551;    1827 
8  El  Dorado,  Stockton ;  owner,  C  E 
Kennedy,  360  Charter  Way,  Stock- 
ton. 


High>  School  Claswom  BIdg,  Ulvo  0«k  High  School.  Antlooh;   Bids  PU* 

May  28.  8:00  P«  M. 
Uwlnerton  ft  WaJbe^  Co.,  i28  Buah  St.  Ban  i'rancUco   (QArflold  2081 » 

and  1723  Webster  Street,  Oakland   (HIgato  *S22) 
Pacific  Coast  Builders.   2830  18tb   St.,  Ban   Francisco    (HH^n^lo^  ."^J, 
i'eter  bartorlo,  262  Clementina  St.  S*in  Francisco,  Calif.,  (QArfleld  8817' 
Wallace  D.  Harklns,  406  Suttar  8t,  San  Kianciico  (GRavstone  8o;2) 
carl  N.  Swcnson  Co.,  1006  Stockton  Ave     San  .lose  fBallard  26'iC* 


Grammar  Soheol,  FItzuron    Blomontary   School.   Antlooh;    Bida    Duo    May 
28.  8:00  P.  M. 
b*uinerton  *  Walberg  Co.,  226  Bush  St..  Fsn  Francisco   (QAiflold  298n> 

and  1728  Webster  Street,  Oak  Rind    .HIgate  4322) 
Pacific  Coast  Builders,  3080  18th   St.,  Sun   Francisco    (HBmlock   6388) 
Peter  bartorlo,  262  Clomentina  B»..  Son  Frtmciscj,  Calif.,  (OArfield  83J7) 
Wallace  D.  Harklns,  406  Butter  St.,  San  Frtincl^co  (GR»yhlone  3022) 
Carl  N.  SweijEon  Co.,  1005  Stockton  Ave.,  San  Jose  (Ballard  26('?> 


Mission   Polloo  Station.  San    Franelsoc;    Bid*  Ouo   May  21.  2:80  P.   M. 

Kobt.  McCarthy,  1060  Kli*ham  BL  .Ban  Francisco   (OVwland  4060) 
ujlvln  C.  Stendell,  2278  Market  St.,  San  Francisco  (HBmlock  6882) 
Weimits  A  DeNardo,  814  6th   BL,   San   Francsco    (MArKet  4498) 
Leo  Kpp,  Inc.,  817  Brodert^k  St..  San  .yra'-clnco  (UNderhlll  4984) 
H.  L  Petersen  Constr.  Co.,  733  Treat  Ave.,  San  Francisco  (ATwater  8189 » 
Adftim  Arras  A  Son,  116  New  Montgomery  St,  S.  V.   (QArflold  8881) 
M.  &  K.  Corp ,  200  Financial  Center  U'»»y  ,  San  Franclhco  »E.Xbrotk  7624' 

8.  P.  Passenger  Station,  South  San  Francisco;   Bids  due  May  19,  2  P.  M 
Cattlch  Bros.  &  Stevenson.  P.  O.  Box  1&5.  Redwood  City  (Redwood  720-W> 
ifirbentraut  St  Summers,  606  Pennsylvania  St.  San  Fr&nclsco   (AT  2420* 
Kademann-Gulsto,  40  Rlngold   St.  S»n   Franclaco   (MArket  8161) 
Parker.  Etteffens  ft  Fearce,  135  S.  Park  St  .Ban  Francisco.  Calif.,  JEX- 
brook  6688) 

Stanley  H.  Koller,  1694  Pomona  Ave.,  Crockett  (Crockett  74) 
Carl  N.  SAvenpon  Co.,  1096  Stockton   Ave.  Son  Jose  (BAllard  260:l> 
Jfimplre  Constr.  Co.,  Ltd.,  844  Harriet  St..  .«an  Francisco  (HEmlock  »400' 
Central  California  Constr.  Co.,  Inc.,   .16  Biio  St,  8.  F.  (HBmtock  ':926) 
Adam  Arras  &  Son,  116  New  Montgomery  St,  8.  F.   (GArflold  8381) 
Carrlco  ft  Gautier,  366  Ocean  Ava,  San   Francisco  Jtnlper  4-fc08i) 
Williams  ft  Burrows,  10  California  Dr.  Huiilngame  (furllngame   i-l-'VC) 
iClvln  C.  Stendell,  2278  Market  St,  S/in  Krarclsco  (HBmlock  63o. 
A.  M.  Hardy,  736  ClemenUna  Street,  San  JJYancisco    (HEmlock  4404) 
Haa«  ft  Rothchlld,  326  Merchants  Exchange  Bldg..  S.  F.   (BXbrook  1205) 
Barrett  ft  Hilp.  918  Harrison  St,  gan  Francisco   (DOuglas  0700) 


Classroom  BMgs.  (23)  Alum  Rock.  Santa  Clara  Co  :   Bids  '*"•,  »;*y,JJl»JJ; 
J.  D.  OConnor  Constr.  Co.,  Inc.,  391  Sutte^  9t,  Sar.  f^'^^l^'^^'^'J^  '^' 
carl  N.  Swenacn  Co.,  10»5  Stockton  Ave,  J-an  .lofco  (Mallard  260. 
ptcif^  ^t  B^.Ude;s.  2530  18th  Fl..  San  l<ranclsco  <;^^^--"^J  "^J 
Bert  P.   Ward  ft   Son.    1245   Lincoln   Ave..    San   Jose    (Columbia  269) 

Farm   Bidg.  Agriru'ltlTFa I    Laboratory    Mooetto;    Bids  dite   *« -V    » J  . 
m!&  K.  C^rp!  200  Financial  Coi-ter  13lclg.    San  Fnmcii.co  (EXbro  ..  7624) 

Convert    Room    Into    Cooking    Room,    Albany    High    School.    A.oany;     „.u. 

due  May  27,  7:30  P.  M.                                   ^  .    ,      ,/-»-<„^.  otvim 
Frank  A^Payne  ft  Son.  8  Overhill  Road,  Orinda  (Orinda  2076) 


Veterans'  Memorial   Btdg.,  Walnut  Creek;   Bids  due   ^ay  19 
Payne  Constr.   Co.,   876  Harrison    St.    .San    Francisco    (EXbrook    (»43) 

Brisbane  Elementary  s;^h^^rAddn.,   Brisbane;    Bids  <*"•  J""*  e  ft*903; 
Wm.  Mcintosh  ft  Son,  740  36th  Ave..  San  Francisco   (^W^gjg^3)^ 

Repair  ColuT^jr^^h^^rsIrTFranolsco;    Bldsjue   M*y^^f|;f  J!^,' 
Wm^  Mcintosh  &  Son,  740  36th  Ave.,   &anJYanclsco^_<  gKyllne  9908) 


Naval    tteserv.  ArUii^niiro.  Nevada;    Bid.  due   May  O,  2:00  P.   M^ 
MacDonald,  Young  ft  Nelson.  127  Montgomery  St,  S.  F.    (^SUtter  8296) 


'srr^srgJr^^VBr  ^*  ^.^^o\~^j«^ 


PLANS  ON  FILE 


MMiAAta  ••>•  now  available  for  Inspectlcn  at  the  office  of  u/mut 
"^    ^J^r^C   ^UlUDEHr  465  Tenth   Street.   Sa^    Franclaoo 
-j-__ Location  Bid  Opening  0«U 

~  cnnr  Pftlace    Slan  Mateo  Co.  0-10 

Swine  and  Sheep  Bam  t     «i^™  B-21 

Install   Labcrat«Jry  Equipment  Inyokem  0-A^ 


Swine  A  Sheep  Barn.  Cow  Palace,  San  Mateo  Co.;  Bids  due  May  2C^  2  PM. 
Robert  McCarthy.  1060  Klrkhsm   St,   San   Francisco    (OVerland  4060) 
Leo  Kpp,  Inc.,  817  Brodeilck  St.  S-jn  Francisco   (UNdtorhlll  4884) 
Mldstate  Constr.  Corp.,  427  Bryant  St,  Son  KrarcJico   (YUKon  6-2811) 
Barrett  ft  Hllp,  918  Harrison  St,  San  Francisco   (DOug'as  0700) 
rt.  u  Petersen  Constr.  Co.,  733  Ticat  Ave..  San  FrancUco  (ATwater  81W» 
c;arl  N.  Bweoson  Co.,  1096  Stockton  Ave.,  Sou  J".se  (BAllard  S602) 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave,  S    F.   (Mission  i490) 
Csrrico  ft  Oautler,  866  Ocean  Ave     San   *ranclaco  jtJnlper  4-8981) 
Cattich  Bros,  ft  Stevenson,  838  Hamilton  St     Redwood  City  (R.  C.  r20-W» 
M.  Mayscn,  9315-17  S.  Hooper  Ave.,  Los  A»  gelec  (JEfferscn  0136)   (desire:^ 
sub  bids  not  Uiter  than  May  20) 

Utah   Constr.    Co.,   Ill    New   Montgomery    St,    0.   F.    (GArfleld    6743) 
Williams  ft  Burrows,  Inc.,  10  California  Drive,  Burlingame  (Burl.  4-1796) 
Haas  ft  Rothchlld,  326  Merchants  Exchange  Bldg.,  S.  F.    (EXbrook  1205) 
dllnton  Constr.  Co..  923  Folsom  St.  San  Francisco    (SUtter  3440) 


(Continued  from  Column  One) 

fomla  St.,  Sail  Francisco,  Calif. 
Plans  by  owner. 
Contractor — Swinerton     A    Walberg, 

225  Bush  St.,  San  Francisco,  Calif. 


5/19/47  4 

Contract  Awarded 

Remodel  Offices  Cost  $77,000 

SAN  FRANCISCO,  Calif.  116  New 
Montgomery  St,  7th.  8th  and  0th 
floors. 

Owner  —  General  Mills,  Inc.  (Sperry 
Flour  Division),  180  New  Montgom- 
ery St.,  San  Francisco,  Calif. 

Architect — ^Private  plans. 

Contractor — J.  A.  TatsI,  666  Mission 
St.,  San  Francisco,  Calif. 


5/19/47  • 

Fire  Loss  ..     ^       -„ 

OROVILLE,  Calif.,  Butte  Co.— Flr« 
recently  damaged  the  Meyer  Bro*. 
Furniture  Co.  warehouse,  Myers  St. 
Oroville,  Calif,,  with  loss  estimated 
at  $40,000.  

5/19/47  * 

Sub  Contracts   Awarded 

Furniture   Store   (Remodel    From 
Cafeteria) 

OAKLAND.  Calif..  Alameda  County. 
1015  Franklin   St 

L^essee — E.  Bercovich  ft  Son,  (furni- 
ture), 13th  &nd  Clay  Sts.,  Oakland. 
Calif. 

Architect— Hertzka    ft    Knowles,    86 
Post    St.,    San    Francisco.    Calif. 
Work   to     nclude   new   exterior   to 


: 


Agrloultural    Bldg^   Sonoma   County    Falrgrounda.   Santa   Rooa;    Bide    Due 

May  22.  11:80  A    M. 
Walter  B.  Oltobons.  Orinda  Constructloa  Co.,   P    O.  Box  818  LAlayette 

(Orinda  7001) 
Marin  Corporation,  P.  O.  Box  417,  Sausnilto   (Sousalito  1360) 
Haaa  ft  Rothchlld,  826  Merchants  Exchange  Bldg.,  S.  F.    (EXbrook  1205) 
C.  F.   Parker,  1644  Monterey  Blvd.,   San   Francisco    (OVerland  8728) 
Live  Stook'Barns  (9)~Sonoma  County  Fairgrounds,  Santa  Rosa;  Bids  due 

May   22,  2:80  P.   M. 

(Orinda  7601) 
Walter  B.  Gibbons,  Orinda  ConstrucUon   Co..   P.   O.   Box   818  Lafayette 
Marin  Corporation,  P.  O.  Box  417,  Sausa:lto  (Sfcusallto  13(W) 
Haaa  ft  Rothchlld,  326  Merchants  Exchange  Bldg..  S.  F.    (EXbrook  1206) 
C.   F.   iriarker.   1644  Monterey  Blvd..   San   Francisco    (OVerland   3723) 


FHA  PERMITS  ISSUED 

8AM   FRANCISCO.   Calif .— Federa  I 
HotMlng    Admlnlstratton,    D.    C.    Mc- 
Olnnsas.   district  director,  816  M<»t- 
gomory  Bt,  San  Francisco,  Calif.,  has 
anaounced   the  following  list  of  per- 
mits granted  by  the  above  office  for 
tho  oonatructlon  of  dwelling  or  rental 
nnlta    (other    than    for    owner-occu- 
panex)  in  the  San  Francisco  area  for 
applicants  as  noted: 
8    UNITS— Bayahore    City;     Fred    C 
RudisUl,  6St  Taraval  St,  San  Fran- 
clsco* 
2  UNITS — San  Leandro;  James  An- 
derson,  2727    Frultvale    Ave,    Oak- 
Isuad. 
2  UNITS— Fresno ;  Andrew  T  Gard- 
ner, 5304  Iowa  St  Fresno. 
S    UNITS — Menlo    Park;     Gawley    ft 
Deuprey,  2001  EI  Camlno  Real,  Red- 
wood City. 
1    UNIT— Newbridge    Park;    Eugene 
Deuprey,    Route   2,    Box   6144,    Los 
Altoa. 
4    UNITS— Oakland ;    Laurent    Lar- 

gete,  489  Alcatraz  Ave,  Oakland. 
4    UNIT8  — Menlo    Park;    Rupert    S 
Wagenhals,  62  Euclid  Ave,  Ather- 

tOOu 
4    UNITS — Menlo    Park;    Donald    J 
Wild,  52  Euclid  Ave,  Atherton. 


Cow  Sheds.  Sonoma  County   Fairgrounds.  Santa  Rosa;   Bids  due   May  22 
11:46  A.   M. 
Walter  B.  Gibbons.  Orinda  ConstrucUon  Co.,  P.  O.  Box  818  Lafayelt*. 

(Orinda  7601) 
Marin  Corporation,  P.  O.  Box  417,  Sausarto   (Sausalito  i:>('0) 
Haas  ft  Rothchlld,  326  Merchants  Exchange  Bld«.,  S.  F.    (EXbrook  1205) 
C.  F.  Parker,  1644  Monterey  Blvd.,  San  Francisco   (OVerland  8723) 


1-ft— COMMERCIAL  BLDGS. 


6/19/47  1 

Contract  Awarded  _^»^ 

Bank  (Alter)  Cost  $32,000 

BAN  FRANCISCO,  Calif.  4(»-466  Co- 

Iiftnbus   Ave. 
Owner— American  Trust  Co.,  484  Call- 


Prison   Repairs,  Carson  City,  Nevuda?    Bids  duo  May  2a  2  P.   M. 
Robert   McCarthy,   1050  Klrkham   St,   Kan   Francisco    (OVerland   4060) 
i!:rbentraut  ft  Bonuners,  696  Poncsylvsnla  Avi.,  San  Francisco,  California 
(ATwater  2420) 
MacDonald,  Young  ft  Nelaon,  127  Montgomery  Bt,  B.  F.   (SUtter  8296) 

Sewsge  Pum p I ng  Planta,  Sacramento  Co;   Bids  Due  May  26,  lO  A.   M. 
Central  California  Constr.  Co.,  Inc.,  832  '>]  Itol  National  Bank  Building, 

Sacramento    (9acto.  S-6S71)     • 
Contlnertal   Constr.  Ca,  1402  Front  St,   Sacran?ento    (Sacto.   8-1973) 

Addition  to  Centra*  School,  Tracy,  Calif.:  Bids  Due  Ma  y20,  8  P.  M. 
H.  C.  Giles  ft  Company,  819  Elks  BKJg.,  btodckton.  Calif.,  (Stockton  7-7879) 
Pacific  Couat  Builders,  2530  Uth  ».  Bsn  Franrlsco  (HBmlock  5388) 
M.  A.  LltUe,  1  Grand  View  Ave.,   Ban   Francisco   (VAler.ela  7991) 
Wallace  D.  Harklns,  406  Butter  St,  San  Pnn  oltco  (GRaystone  8022) 
H.    H.    Hennlng,    1751    Berkeley    Ave.,    Stockton    (Stockton    2-1355) 

Pittsburg '  Boys'  Club.  Pittsburg;    Bids  Due   Msy  27,  4  P.  M. 
swinerton  ft  Walberg  Co.,  226  Bush  St.,  S»n  Franclaco  (GArflold  2980» 

and  1723  Webster  St,  Oakland   (Hlghgate  4322) 
Peter  Sarlorio,  262  Clementina  St.  San   Francisco   (OArfleIrt  8S17) 
Haaa  ft  Rothchlld,  826  Merchants  Exchange  Bld^..  S.  F.    (ETXbrook  1208) 

County  Jail  A<»dn.,  Orovlllo;   Bids  Due  Junt  «.  2  00  P.  M. 

B.  ft  R  Constr.  Ca,  110  Market  St,  San  Francisco   (DOuglas  7616) 
MacDonald,   Young  ft  Nelson.  127  Montgomery  St.   8.  F.    (SUtter  8296) 

First  Unit  City   Hall,  Belmont;    Bids  due  Msy  26    8  .P.   M. 
cattlch  Bros,  ft  btevfnson,  Chesinut  and  Bsy  shore,  P.  O.  Box  166,  Re  J 

wood  City  (Redwood  City  4900-W) 
Huber  Constr.   Co..  6998   Mission   St..   Daly   City    (JUnlper  7-0417) 
Wilfred  H.   May,  RFD  140B,   San   Mateo   (Belmont  19WJ). 
Huffman  Constr.  Co.,  262  Clementina  St.,  San  Francisco  (BXbrook  3088) 

kings  River  bridge.  Tulare  County    Bids  due   May  21,  2   '.  M 


(Continued  dh  Column  Four) 

ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 

See  us  on  sll  District  joba  Wo 
buy  Wsrrants  or  Bonds  on  1911 
or  191}  Act  Districts. 

• 
Telephone  GArficId  8000 

HANNAFORD  &  TALBOT 

Sif  California  St. 
SAN  PtANCISCO.  CALIP. 


•irewhltt -Shields  ft  Flaher.  Pacific  B\V    Bldg.  Fresno    (Fresno  8-4267) 
M.  ft  K.  Corp..  200  Financial  Center  Bldg..  8.  F.    (EXbrook  7624) 


gohool,  Inverness:   Bids  duo  June  3,  8:00  P.  M 

wm.  Mclntoah  ft  Sen,  740  8t6h   Ave..  San   Francisco  (BKyllne  9903) 
Litchfield  Consir.  Co.,  721  Francisco  Blvd.  San  Hafdel  (Son  Rafael  4107) 
J    D    OConnor  Constr.  Co.,  Inc,  891  Sutter  «..  San  Franclrco   (DO  8961 
Marin  CorporaUon,  P.   O.   Box   417,   Sausallto    (Sausallto   1360) 


iRUjin  pninTs 


♦  o    P  r  o  f  t  '-  •  '  o  n 


iRUJin  ppini  [ompRnv 

4th  &  Addison  Sf*.  •  BcrkpU-,-  /,  Cuh' 
Phone:  BEikpIcy  34-;0 


>a)inPflii„.. 


*!»%ir't^ 


ihinb 


Plans  for  built.-in 
telephone  outlets  now 

One  sure  way  to  provide  for  your  clienta'  comfort 
and  convfenience  for  years  to  come  is  to  plan  for 
built-in  telephone  outlets  before  construction  starts. 

Here's  why. 

The  location  of  the  tele- 
phone can  be  changed, 
or  additional  tele- 
phones added  with- 
out drilling  through 
the  flooring  or  run- 
ning wires  along  base- 
boards. 

The  convenience  of  well- 
placed  telephone  outlets 
will  be  appreciated  year 
after  year. 

And,  built-in  telephone 
outlets  add  little  to 
building  costs  . .  .  much 
to  building  value. 

Ca//  or  dial  your  local  Telephone  Business  OflSce. 
Ask  for  Architects  and  Builders  Service. 

The  Pacific  Telephone  and  Telegraph  Co. 


three-story  building  and  altera- 
tions  to  elevators. 

Contractor  —  Jacks  A  Irvine,  620 
Market   St.,    San    Tranclsco,   Calif. 

Roofing— Regal  Rdoflng  Co.,  930  In- 
nes   Ave.,   San   Francisco,  Calif. 

Plumbing — Hodonl-Becker  Co.,  455 
10th    St.,  San   Francisco,   Calif. 

Electric  Wiring— C.  J.  Munzo,  3515 
Laurel   Ave.,  Oakland,   Calif. 

Sheet  Metal— Delucchl  Sheet-'Metal 
Works.  1526  Powell  St.,  San  Fran- 
cisco, Calif. 

Olaaa— Habenlcht  and  Hewlett,  360 
Mission-  St.,   San    Frajicisco,   Calif. 

Brick  and  Stone  Work  —  Wm.  A. 
Ralney  ft  Son.  323  Clementina  St., 
San  Francisco,  Calif. 

Lumber — Interbay  Lumber  (gfy.,  23rd 
and  Ford   Sts.,   Oakland.   Calif. 

Mill  Work— Portman's  Mill  ft  Cabi- 
net Shop,  245  Bay  Sbore  Blvd.. 
San  Francisco,  Calif. 

Painting— Mark  Miller  ft  Co.,  1449 
High    St.,    Oakland,   Calif. 

Lathing  and  Plastering — G.  H.  and 
C.  Martinelli,  666  Mission  St..  San 
Francisco,    Calif. 


5/19/47  3 

Owner  Taking  Bids — Due  June  11, 
2   P.    M. 

Storage  Rm.  No.  5  (Remodel) 

YUBA  CITY,  Calif.,  Sutter  Co.  U. 
S.    Post   Office. 

Owner  —  Federal  Works  Agency, 
Public  Bldgs.  Aumin.,  office  of  the 
district  engineer,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Framcisco,  C^l. 

Plans   by  owner. 

Specifications  obtainable   from   the 

above  office. 


Van  Nuys  Junior  High  School,  5488 

Vesper  Ave. 
Owner — Los   Angeles  Bosird  of  Edu- 
cation,  1425  S.   San   Pedro   St.,   Loa 

Angeles,  Calif. 
Architect— A  S.  Nibecker  Jr.,  1425  8. 

San  Pedro  St,  Los  Angeles,  Calif. 
Administration     building.     2     stories. 

265x63  ft  In  area;' 
Science  building,  2  stories,  184x68  ft 

In  area; 
Physical  education  building,  2  atorlM, 

71x150  ft  In  area; 
Industrial  arts  building,  l-story,  Ulx 

76  ft.  in  area; 
Cafeteria  building,  1-story,  108x81  ft 

in  area. 

The  work  will  Include  concrete 
piles,  mass  and  reinforced  concrete, 
masonry  work,  cement  finish,  struc- 
tural steel,  ornamental  and  miscel- 
laneous metal,  carpentry,  metal  fram- 
ing lathing  and  plastering,  marble 
and  tile,  metal  doors  and  tin-clad 
doors,  steel  windows,  sheet  metal, 
composition  roof  and  waterproofing, 
tile  roof,  metal  shower  and  dressing 
room  partitions,  wood  finish  and  cab- 
inet work,  wood  floors,  acoustic  tile, 
glass  and  glazing,  asphalt  tile,  finish 
hardware,  Incinerator,  refrigeration, 
plumbing,  painting,  electrical  work, 
heating. 


6/19/47  3 

Sub    Contracts    Awarded — 
Foundation   Work   Underway 

Rice  Storage  Bins  Cost  $194,695 

WEST  SACRAMENTO,  Calif.,  Yolo 
County. 

Owner — Rice  Growers'  Association  of 
California,  P.  O.  Box  958,  Sacra- 
mento 4,  Calif. 

Includes  17  concrete   bins. 

Contractor  —  MacDonald  Engineer- 
ing Co.,  526  Folsom  St.,  San  Fran- 
Clseo,  Calif. 

Grading— A.  Telchert  ft  S'-on,  Box 
1133,    Sacramento,    Ciallf. 

File  Foundations  —  Raymond  Con- 
crete Pile  Co.,  333  Montgomery  St., 
San  Francisco,  Calif. 

Lumber — Burnett  ft  Sons,  11th  &  C 
Sts..    Sacramento.    Calif. 


5/19/47  5 

Contract   Awarded 

Drive- In- Restaurant  Est  Cost  $40,000 

REDWOOD  CITY,  Calif.,  San  Mateo 
County.    315   El    Camlno    Real. 

Owner — E.  Smith  ft  V.  Gulda,  c/o 
Smith  -  Marquard  Drive  -  In,  31st 
Ave  and  El  Camlno  Real,  San  Ma- 
teo, Calif. 

Architect— Earl  R.  MacDonald,  460 
S  Van  Ness  Ave.,  San  Francisco, 
Calif. 

Masonry  and  stucco,   1 -.story. 

Contractor — Julian  Basin,  1700  Cron- 
•r   Avo.,    Monio    Parle,    Calif. 


5/19/47  • 

Bond    Election    in    Amount   of   (%,000 

Set  for  May  29 
School   Buildings   (Alterations  and 

Additions) 
CONCORD,   Calif..  Contra  Costa  Co. 
Owner— Concord    Elementary    School 

District     Don      Campbell,      Robert 

Plnger,    Rene    Naxbares,    trustees. 

Concord,  Calif. 
Includes    two    additional    classrooms, 

cafeteria   and  all-purpose  room   at 

Williams    School    and    purchase   of 

school  site. 


5/19/47  • 

Bonds   Approved    May   7   In    Amount 

of  $2,500,000 
Elementary  School   System 
'  Expansion 
BAKERSFIELD.   Calif.,  «em  Co. 
Owner— Board    of    Educaton    of    the 

Bakersfleld    School   District,    B.    F. 

Stlnson,    president,  Bakersfleld,  Cai. 
Includes     t  h » e  e     new     elementary 

schools. 


Bert  Ward  A  Bon,  1246  LlncoUi 
Ave.,  Ban  Jose.  Calif. 

J.  D.  O'Connor  Construction  Co., 
391  Sutter  St,   SsLn   Francisco,   Calif. 

Pacific  Coast  Builders.  2530  18th 
St..   San   Francisco,  Calif. 

Enterprise  Industries,  1564  Bush 
St.,  San  Francisco,  Calif. 

5/19/47  » 

Bonds    Approved     In     Amount 

of    $151,000 
School    and    Cafeteria 
NEWARK.   Calif..    Alameda    County. 

Replace  present  elementary  school 
Owner— Newark    Elementary    Schooi 

District,     Ml     D.     Sliva,     trustees, 

Newark,    Calif. 
Architect— Q.   E.    Eilinger,    1801    Cas- 

terllne   Rd,  Oakland,   Calif. 


5/19/47  » 

Tax    Increase    Approved    May   1$ 

School    (Impts.   A   Alters) 

CUPERTINO,  CaUf..  Santa  Clara 
Co. 

Owner — Cupertino  Union  School  Dis- 
trict of  Santa  Clara  County.  R 
J.  Meyerholz,  George  J.  Flaher. 
Edgar  O.  •  Johnson.  Warren  E. 
Hyde.  Donald  H.  StelUng,  Cuper- 
tino Union  School,  north  side  of 
Stevens  Creek  road  between  Sara- 
toga-Sunnyvale road  and  El  Vista 
Ave.,    Cupertino,    Calif. 

5/19/47  » 

All    Bids    Received    April   21   Were 

Rejected— Uncertain    When    Owner 

Will  Call   For  New  Bids 

Shop    Bldg. 
FALLON.  Nevada,  Churchill  County 

High  School  Site. 
Owner    —     Churchill     County     High 

School    District    G.    T.    Woodward, 

Clerk,    High    School,    Fallon,    Nev. 
Architects    ft    Engineers — Blanchard, 

Maher  ft  Lockard,  232  West  1st  St, 

Reno,   Nevada. 

Complete  bids  were: 

C.    C.    Ogden,    Fallon,    Nov.,    $22,- 
061.87. 

Wendell  Nelson.  Fallon.  Nov..  $26.- 

575. 
Walker    J.    Boudwln.    Reno.    Nov., 

$27,796.63. 

George     Miller,     Reno.     Nev 
972. 


$29, 


ton  and  atreet  paving.  All  heating, 
▼onUlatlng,  plumbing  and  olectrT- 
eal  work  will  be  Included  In  other 
contracts. 

Low   Bidder— W.   BL   Kler  Construc- 
tion Co.,  1462  N.  Stanley  Avo^,  Los 
Angelea.  $1,027,399. 
Tho  toUl   bids  submitted   May   U 

wore: 
W.   E.   Kler  Construction   Co.,  |1.- 

0B7.S99. 

L.  SI  Dixon  Oa  ,$1,061,000. 
Robert  B.  McKee,  $1,091,000. 
James  I.  Bamea  Construction  Co., 

$1,114,240. 
R.  J.  Daum  Construction  Co..  $1.- 

1S1,586. 


5/19/47  4 

Plans   in    Progress — 

Remodel   Office    Bldg.     Cost   $500,000 

FRESNO.  Calif.,  Fresno  County.  Hol- 
land  Building,  Fresno  and   L  Sts. 

Owner  —  Anglo  California  National 
Bank  of  San  Francl.sco,  l  San- 
some   St.,   San    Francisqo,   Calif. 

Architects— H.  Rafank  Lake  and  Wm. 
Hastrup.   Patterson  Bldg.,   Fresno. 

Includes  banking  room  on  ground 
floor,  remodel  three  stores,  mod- 
ernize offices.  Install  cooling  sys- 
tem. 


5/19/47  o 

Working   Drawings  in   Progress 

Restaurant  (Remodal  From  Store) 

SAN  FRANCISCO,  Calif.  Market  St 

Ownei--Wlthheld. 

Architect  — M.   L.  Galdano,  177  Post 

St,  San  Francisco,  Calif. 
Work  to  Include  new  store  front  and 
remodeling    existing   store    to    res- 
taurant   


5/19/47  •     » 

Owner  Taking  Bida— Duo  Juno  », 
8  P.  M. 

School  Additions  (5) 

SAN  LORENZO,  Calif..  Alameda  Co. 

Owner  —  San  Lorenzo  Elementary 
School  District.  W.  S.  Perkins, 
president,  board  of  trustees;  C.  E. 
Lawson.  superintendent  of  schools, 
San  Lorenzo  Elementary  School, 
San   Lorenzo.  Calif.  .„   ^ 

Architect— Dragon,  SchmldU  ft  Har«- 
man,   2068    Allston    Way.    Berkeley, 

Calif.  .  .. 

Contractors  mav  bid  on  each  or  au 
of  the  following  separate  projects: 

(1)  150th  Ave.  School  Additions.  In- 
cluding concrete  and  masonry  4- 
clajiaroom  building  with  admin- 
istration offices  and  6  temporary 
frame  classroom  units; 

(2)  Ashland  School  Addition  Includ- 
ing 4  temporary  frame  classroom 
units.  Including  clo'-''/^'"J^,.,   ^   .„ 

(3)  Paseo  Grande  School  Addition,  in- 
cluding 4  temporary  frame  claaa- 
room  units.  Including  cloister; 

(4)  San  Lorenzo  Elementary  School 
Addition,  Including  2  temporary 
frame  classroom  units.  Including 

(5)  SuJrJST  School  Addition,  Including 
frame  and  stucco  Pe""'^"*;"^ 
structure  2-cla8sroom  and  toilet 
room  building  and  2  temporsry 
frame  classroom  units  with  clou- 

sVeclflcatlons  obtainable  tromih^ 
office  of  the  architect  upon  deposit 
of  $20,  refundable. 


5/19/47  • 

Owner  Taking   Bids — Due  May  27, 

7:30  P.   M. — Convert   School    Room 
ALBANY,    Calif..    Alameda    County. 

Albany   High   School,   Pomona  Ave. 

at  Garfield. 
Owner — Albany    Unified    School    Dls- 

tzlol.  Altaay,  OaUf. 
Convert    existing    room   In   2nd    story 

of    steel     and    frame    high     school 

building    Into    cooking    room. 


5/19/47  11 

Project  postponed — Indeflnlto  When 
Owner  Will  Take  Bids 

Voterans'  Hoopltal 

MILES  CITY,  Mont. 

Owner— U.  8.  War  Department  Dis- 
trict Engineer's  Office,  Col.  B.  H. 
Walter,  district  engineer.  Fort  Peck, 
Mont 

Architect— Private  plans. 

Includes  main  hospital  building  (150 
beds);  nurses'  quarters  building; 
manager's  quarters  building;  at- 
tendants' quarters  building;  two 
duplex  quarters  buildings;  station 
garage  building;  holler  house  and 
Incinerator  building  and  stack;'  in- 
volves site  Improvement ;  road  ex- 
cavation; paving  and  surfacing; 
concrete  walks;  curbs  and  gutters; 
sewaere  collection  system;  electri- 
cal and   heat  distribution  systems. 

BIsdn  building,  reinforced  concrete: 
boiler  house,  structural  steel  and 
reinforced  concerto ;  other  auxiliary 
buildings,  masonry,  steel  and  frame. 
Bidders  figuring  general  contract: 
Maurice  Schaumacher  ft  Associates, 

488  Bsiker   Bldg,   Minneapolis,   Minn. 
Ring  Construction  Corp.,  1645  Hen- 
nepin Ave.,  Minneapolis,  Minn. 
McQough     Bros.,     1954     University 

Ave..  St  Paul.  Minn. 

Flelsher    Engineering   ft    Construc- 
tion   Co.,    Dun    Bldg.,   110    Pearl    St, 

Buffalo,  N.  Y. 
Carson  Construction  Co.,  P.  O.  Box 

1153,  Helena.  Mont 
Lease  ft  Leighland,  515  Vance  Bldg., 

Seattle,  Wash. 
McLaughlin  Construction  Co.,  Box 
•   1^7,  Fort  Peck,  Mont. 

J.    C.    Boespflug    Construction    Co., 

807  Securities  Bldg.,  Seattle,  Wash. 
Lembke  Constniction  Co.,  Box  144, 

Albuquerque,  N.  M. 
Kileen    ft   Wille    Construction    Co., 

1402  Poplar  Ave.,  Superior,  WU. 


quln  County. 

Owner  —  Civil  Aeronautics  Adminis- 
tration, 5661  W.  Manchester  Ava. 
Los  Angeles  45,  Calif. 

Plans  by  owner. 

Includes  fencing  the  site,  erecting  « 
16x28-f t  sectional  steel  frame  build- 
ing on  concrete  foundations,  erect- 
ing a  16-ft.  steel  towner  with  85-ft 
diameter  counterpoise  and  a  12x12- 
ft  antenna  shelter  on  top,  and  in- 
cidental work.  No  radio  transmit- 
ting equipment  will  be  Installed. 
Specifications   obtainable  from  tho 

above  office;  no  deposit  required. 


509.47  12 

CPA    Approval    Granted — Owner   Do- 

cldes  Not  to  Buld  at  Preoont  Time 
Food  Processing  Machinery  Plant 

Cost  $15,000 
SOUTH     SAN     FRANCISCO     Calif., 

San  Mateo  County 
Owner— Machinery  ft  Bqulpmont  Co., 

705    Brannan    St,    San    Franciaoo, 

Calif. 


5/19/47  J2 

Construction    Postponed     Indefinitely 
Maonlnery    Mpnufacturing    Plant 
sour    HSAN    FRANCVISCO.    Calif., 

San    Mateo   County. 
Ownor— Machinery  ft  Equipment  Co. 
70r.    Brannau    St.,    San    Francisco, 
Calif. 
Architect    end    Engineer— Bamberger 
&  lU)d,  110  Meiket  Si.,  San  Fran- 
cisco, Calif. 
Wcod,  aluminum  wall  siding  (now  In 
pofiiCRK*on    f>r    owner),    wood    sash 
and  trusrcs.  i.no-story,  42xli>4  ft. 


U 


5/19/47 
Fire   toss 

OROVILLE.  Calif.,  Butte  Co.— Flro 
recently  damaged  the  Old  Ehmann 
Olive  Co.  plant,  between  1st  and  2nd 
Sts.  and  Lincoln  St  and  Southom 
Pacific  tracks,  Oroville,  Calif.,  with 
loss  estimated  at  $300,000. 


IS 


5/19/47 
Fir*  Loss 

FRESNO,  Calif..  Fresno  Co.— Flro 
recently  damaged  the  California 
Packing  Corp.  raisin  plant  at  1635 
Tulare  St..  Fresno.  Calif.,  with  loaa 
estimated  at   $.50,000. 


18 


5/19/47  • 

Contract    Awarded 

Indigents  Barracks  Cost.  $61,494 

SALINAS.    Calif..    Monterey    County. 
Monterey   County   Hospital 


5/19/47  • 

Owner  Taking    Bids — Due   May  2t» 
10  A.  M.— Shop  and  Test  Facllltlesr 
Serial    No.   47-46 

PASADENA.  Calif..  Los  Angeles  Co. 
J  ft  Propulsion  LAboratftry.  Califor- 
nia Institute  of  Technology 
,,    Owner— Lof    Angeles    District.    Corpa 

'      of  Engineers.  War  Dept..  751  South 
Figueroa  St,  Loa  Angelas. 
Work  Involves: 


5/19/47  

Preliminary    Plans    In     Progress  I  Q^'^^^^^^^j^^y    ^f    Monterey.    Board' 

Dormitory     Bldg.     Est    Cost     $1S2,000 1      ^^    supervisors.    Courthouse.    Mon- 
LOS    ANGELES.   Calif..    Lo»    Angeles  I      |^„y    callf.,  A  B.  Jacobsen.  chair- 
County.    Almee    Bemple   McPherson  I      ^^^^  ^j  ^^^  board. 
Memorial    Park    to    be    Used    as    a  1  ^^jj^^^gct   —  Robert   Stanton,   Pebble 
campus  for  the  Ufe  Bible  College,        Beach.    Calif, 
north     of     Angeles    Temple    '*clng  I  ^.^^^^  ^^^^  stucco  construction. 

^     , _. ♦  Contractor — Stolto.    Inc.,   209   Pine  St., 

Pacific   Grove,   Calif.,   and   •451    San 
Leandro     St.,    Oakland,    Callf. 


Building  Section 


NEWS  INDEX 


1-  • 


Commorelal    BIdga. 
Educational    Bldg*- 

Hospitals    

IndustHsl     Buildings 

Public     Bulldlnga     14-17 

Religious     Buildings     _...18-19 

Social,  Recreational  Bldgs.  ....20-Z1 

Reoldentlsl     Buildings    .22-26 

Transportation    Bldgs.    27 

Miscellaneous    Bldgs _^...28-S0 


?;iner    Taking    Blda-Due    May    1». 
8  p.  M.   (Additional    Bidders 
Figuring) 

Classroom    Buildings    (2) 

ALUM  ROCK,  Calif.  ^*n^.  ^J*" 
Countv.  Site  of  Alum  Rock  Ele- 
mentarv    School. 

Own^r-Alum  Rook  Union  Elemen- 
tary School  District  D.  H.  Cure- 
ton!  clerk  of  the  board  of  trustees. 
Alum     Rock     Elementar>'     School. 


on    Lemoyne    street 

Owner— Echo  Park  Bvangellstlo  As- 
sociation. 

Architect— C.  K.  Denman.  2011  W 
4dth    S^.   Los   Angeles,    Callf. 

Frame  and  stucco,  2-story  and  base- 
ment, 5000  sq.  ft  of  floor  space 
per  floor  with  shingle  tile  roofing, 
metal  sash,  concrete  and  parquee 
flooring,  16  dormitory  rooms  and 
10  bathrooms  per  floor,  tile  baths 
and  showers,  asphalt  tile  corridors, 
forced-air  or  steam  heating  sys- 
tem: paved  parking  lot. 
Also  planned   as   a   second   unit   of 

the  project  is  a  steel  frame,  8  or 
4 -story,  men's  dormitory,  kitchen 
and  cafeteria  building  to  cost  ap- 
prox.  $192,000  and  as  a  third  unit 
a  women's  and  men's  dormitory 
together  with  landscaping,  stone 
terraces,  fountains,  etc ;  total  est 
cost  of  the  entire  project.  $1,000,000 


11—  HOSPITALS 


11 


5/19/47 

Low  end  Only  Bidder* 
New  Psychopathic  Uniu  (2), 
LOS     ANOBLBS     COUNTY.     Oalif. 
Rancho  Los  Amlgoa,  Hondo  r  Spec. 

Owner  — Los  Angeles  County  Board 
of  Supervisors.  501  Hall  of  Records, 
Los  Angeles,  Calif. 

y*......     .-...,     -     .„^„,.,    Architect— Hunt  ft  Chambora,  134  W. 

White  Road  at  San  Carios  Avenue,       ^^  ^^     j^^  Angelea.  Calif. 

Alum   Rock.  _    Franklin. '  ^*'"'°"^**'    concrete   hospital    struc 


Roof  Structures 


11 


6/19/47 

Fir*  Lo**  ^        ^ 

PIOCHE,  Nov.,  Lincoln  Co. — Flro 
recently  destroyed  the  Community 
Hospital,  Dr.  Q.  E>  Fortler,  owner, 
Ploche,  Nov.,  with  loss  estimated  at 
$50,000. 


12-13— INDUSTRIAL 
BUILDINGS 
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5/19/47 

Owner  Taking   Bids— Due  June  $, 

10  A.   M. 
VHF  Radio  Rang*  SUtlon; 

Pro.  6-47-546 
NEAR  STOCKTON.  Calif.,  San  Joa 


your  MOW 
iMlMlMf  for 
foray's  MA^s. 

C«lf  .  .  • 
SUMMIMIU 


1746  Thirteenth  Strert 
Oakland,  Californin 

T  W  i  n  o  .1 1<  %     \0?? 
ENterprisc    lOviO 


Gamerston  &  Green  Lumber  Co. 

.  Wfco/«$af«  and  Jobbing  Yard$ 
LUMIER  •  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


S«M  Proaelt«o^1  too  Army  St. 
>ITwafor  liOQ 


Oakland— 2001  UvIm*^"  **' 
KEllogg  4-Itf4 


9-10— EDUCATIONAL 
BUILDINGS 


5/19/47  ^^   • 

Ownor  Taking   Bida— Due  June  12, 

2  P.  M. 
Junior  High  School  Buildings 

Estimated  Cost  $800,000 
VAN  NUYS,  Calif.,  Los  Angeles  Ca 


Architects     ft     Bngrs. 

Kump    &    F*U<.    9    ivialn    St..    San 

Francisco,    Callf. 
TWO   classroom   buildlng«.    each    con- 

tafnlng     four     classrooms,     toilets. 

h pater   rooms  and   storage. 

Plans    and    specifications    may    be 
obUlned    from   the   office   of  the^RU_ 
perlntendent  of  -chools.   Alum    Rock 
Elementary    School.    White    Ro^    »/ 

San  Carlos  Ave..  Alum  Rock,  Calif 

Each  bid  must  be  accompanied  by 
a  certified  or  cashier's  check  or  bid 
bond  for  10%  of  the  »>Wv^P»y»*'^^\° 
the  bo.«ird  of  truntpes  of  the  district. 

Following   contractors  ^ave    taken 

°"ca?i"N.'  Swenson.    T.    O    Box    558. 
^n    Jose,   Calif. 


turos,  one  for  naen  and  on*  for 
women;  1-story,  type  L  to  houso 
100  psychopathic  patients  in  each 
building.  Bach  building  to  have 
separate  rear  yards  with  necessary 
toilet  and  shelter  facilities,  connect- 
ing tunnels  between  buildings,  con- 
crete enclosure  walls,  sidewalks, 
fences,    gates,    rampa,    curba,    gut- 


Uniformiiy 


PECAN  INDUSTRIAL  FLOORING 

KILN  DRIED  -  T  &  G  -  SQUARE  ENDS 


1 


7V4 


ThickncM  \^"  Net  ,,         ,,„ 

Mixed  Net  Widths  4V4"  -  5V4"  -  6V4" 
Lengths -4  Feet  to  16  Feet 

SAMPLES  and  PRICES  ON  REQUEST 

GORDON-MocBEATH  HARDWOOD  CO 
2S46  S«B  fable  Ave.  BERKELEY  2.  CALIF. 

Pfceiw  .  .  .  RCrkeley  5S65  » 


255= 


ACME 
EQIIPMERT  CO. 

Engmeen  •   Mmmftcturtn 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    -    HOISTS 
STANDARD  CONVEYORS 

Gravity     ■     Power 

Chain  -  Pulleys  -  Belts 

Sprockets  -  Besrings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Frandaco  7 

Phone   EXbrook  1S60 
BXbrook  1752 


PACIFIC  PDRTLAND  CEMENT  COMPANY 


\  •«   I  i«  ' 


~-^  -^  ilfVO'n  Jti 


^if^. 


.M^JHi.. 


\   V 


PAGE  4 


DAILY    PACIFIC    BUILDER 


I  .* 


« 


(1)  10,000   c.y.    earth  worlu    for   slU 
praparatlon; 

(2)  lump  sum  modtficatlon  of  BVdg. 
No.  68; 

(5)  lump  sum,  alteratlODs  and  addl- 
«|«M  to  Bldg.   No.  M; 

(4)  hlMp  sum,  Bldg.  No.  82 ; 

(6)  lump  aum,  Bldg.  No.  8t; 

(6)  lump  aum,  Bldg.  No.  84: 

(7)  lump  aum,  Bldg.  No.  86; 

(8)  lump  sum,  Bl<^.  No.  87; 

(9)  lump  sum,  Bldg.  No.  88; 

(10)  lump  aum,  Bldg.  No.  89; 

(11)  lump  sum.  Bldg.  Nq.  90; 

(12)  lump  sum.  elactrlcal  distribution 
system ; 

(18)  180  l.f.   barricade; 

(14)  145  l.f.   4-ln.  sanitary  newer; 

(16)  225  Lf.  8-lnch  do; 

<16)  15  l.f.  4-ln.  cast  Iron  acid  waste; 

(17)  00  l.f.  2-lnch  do; 

(18)  7  each  cesspools ; 

(19)  ,8  each  add  drain  pits; 

(20)  2  each  dry  wells; 

(21)  1000  l.f.  A- Inch  water  line; 

(22)  120  If.  4-lnch  do; 
(28)  60  l.f.  3-lnch  do; 
(24)  70  If.  2^ -Inch             do; 

(26)  156  If.  2-inch  do; 
(20)  116  l.f.  1^-lnch  do; 

(27)  50  l.f.  %-lnch  do; 

(28)  1    each    2H-in.    gate    valve    and 
valve   box ; 

(29)  2    each    2-ln.    gate    valves    and 
valve  boxes; 

(80)  8   each    connections    to    existing 
water  mains; 

(81)  2  each  hydrants. 
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5/19/47 

Lew  and  Only  Bidder* 

Oas    Cempraaslon    fttation 

liONO  BEACH,  California,  L.os  An- 
geles Co.  Oas  Plant  No.  1,  19th  St. 
and  BkUson  Ave. 
'Owner  —  City  Manager,  Room  304, 
City  Hall.  206  W  Broadway,  U)ng 
Beach,    CaUf. 

Plans    by    Mel-Mar   Co.,    1206    Maple 
Ave.,   Los  Angeles,  Oallf. 

876  hp  gas  compressor  station  In- 
cluding auxiliary  and  misc.  equip- 
ment, and  dismantling  and  remov- 
al ot  existing  plant;  spec.  No. 
C-664. 
Bids  were  taken  as  follows: 

(1)  total    price,    work    complete; 

(2)  painting   of   plant; 

(3)  add  or  deduct  from  dismantling 
and   salvaging    existing    plant. 

Low   Bidder  —  Charles    W.    Pettifer. 

703    W    14th    St.,    Long    Beach    (1> 

1148,866;  (2)  82881;   (3)  minus  |1500. 

Other    bidders    were : 

Fred  J.  Early  Jr.  Co.,.  Inc.,  (1) 
8166.160,  (2)  83200,  (3)  deduct  8600; 

OFFCO  Construction  Co.  Inc.,  (1) 
8168.744.  (2)  83500,  (3)  deduct  82.- 
000; 

B.  T.  Herman  Jr.  dba  Herman  Co., 
(1)  1169,833,  (2)  83521,  (3)  add  819,- 
799. 

J*.  B.  QUI  Co.,  (1)  8169,980,  (2)  82,- 
881.   (8)   deduct  82800; 

Alex  Robertson  Co..  (1)  8173,700, 
(S)    88000,    (3)    add    83000. 

R  C  S  Engineering  Co..  (1)  8174,- 
0000.    (2)    82900.    (3)    no  change. 

Oontiactlng  Engineers  Co.,  (li 
818t,770,   (2)   8800O.    (3)   deduct  81 


ContratftOT'-^ehn  H.  ft«tUn  Conatruc- 
tlM  Co.,  2M  tth  Aw*.  N..  ftMttU, 
Waati. 


1< 


6/19/47 

Low  and  Only  Blddara 

Painting  and  Rapalra 

TACOMA.  Wash.  U.  8.   Post  Office. 

Courthouse    and    (Tustoma    House 

Bklg. 
Owner— Federal  Worfca  Agency.  Pub- 
lic Buildings  Administration,  office 

of  the  district  engineer.  888  TJ.   S. 

Appraiser's    Bldg.,    San    Francisco, 

Calif. 
Plans  by  owner. 
Interior  palntln^r  and   mlaceUaneous 

repairs. 
Low   Bidder— R.,  A.    Newman.    Mc- 

Mlnnvllle.  Ore.,  82768. 

Other  bidders  were: 

Saxon  Painting  Co.,  Tacoma,  Wash., 
83200. 

Reliance     Painting    Co.,     TAcoma. 
Wash..  8884L 

6/19/47  10 

Lew  and  Only  Biddera 

Palntina  and  Repairs 

ALBANY.    Ore.    U.    S.    Post   Office 

Bulldlne. 
Owner— Federal  Worlss  Agency.  Pub- 
lic Buildings  Administration,  office 

of  the  district  englnaar,  888  U.  S. 

Appraiser's    Bldg.,    San    Francisco. 

Calif. 
Plans  by  owner. 
Interior   and    exterior   painting   and 

mlaoellaneous  repairs. 
Low    Bidder  — R.   A.    Newman,    Mc- 

Minnville,  Ore.,  82864. 

Other  bidders  were: 

Snider  &  Daniels,  82479. 

Grohne,  Inc..  Decatur.  111.,  84466. 

6/19/47 

Bonds  Approved  In  Amount  of  $16«0OO 
Library  (Improvements)  €sst  818.000 
WATSONVILLE.  Calif.,   Santa  Crua 

County. 
Owner  — City    of   WataonvUle,    F.    J. 

O'Brien,   city  clerk,   City  Hall,   268 

Main  St.,  Watson vllle.  C:alif. 
Includes    new    roof,    heating   system, 

basement  lighting,  Venetian  blinds. 

additions  to  plumbing,  etc. 


Ing  and  misc.  repairs. 
S[MCiflcatlons  obtainable   from   the 
above    office 


14-17— PUBUC  BUILDINGS 


6A9/47  14 

Contract  Awarded 
Naval  Reserve  Armory 

Contract  Price  8158J00 
EVERETT,    Wash.    Everett    Water- 
front 
Ownei'-Uth  Naval  DUtrict.  Capt  H. 
C.  Fischer,  officer  In  charge  of  con- 
struction.  Room  202,   Building  256. 
U.  8.  Naval  Receiving  Station.  Se- 
attle. Wash. 
Three    40KlOO-ft.    prefabricated   rigid 
utility  war^ouse  buildings. 
88  ft.  on  oantcrs  and  con- 
along  the  front  by  a  one- 
frame    structure    20x160    ft., 
11    arms    range  building,    17x21 
ft.,  a  timber  pier,  an  antenna  plat- 
form,   flag   pole,    gravel    roadways, 
concrete  walks  and  fencing. 


5/19/47  ,  1* 

Contract  Awarded 
Seating  of  Stadium 

Contract    Price  8111.333 
VALLBJO.  Calif.,  Solano  County.  The 

Vallejo  Stadium  at  Corbus  Field. 
Owner— Board    of    Education    of    the 

Vallejo   Unified   School   District   of 

the    City    of    Vallejo.    Clarence  C. 

Price,  president ;  John  R.  Alltucker. 

secreUry.  640  Carolina  St..  Vallejo. 

Architect— Harry    J.    Devine.    1012   J 

St.,  Sacramento.  Calif. 
Reinforced  concrete. 
Contractor  —  Reoknagel    4   Yecmans. 

726  Kentucky  »t.,  Vallejo,  Calif. 

8/19/47  15 

Owner  Negotiating  Contract 

PI  rehouse 

SACRAMENTO,    Calif..     Sacramento  i 
County.  12th  and  16th,  N,  B  Sts.        | 

Owner  — American    River    Fire    Dis- 
trict, Sacramento,  Calif. 

Architect— Clarence  C.   Cuff,   1316  Q 
St,  Sacramento,  Calif. 

Brick,  two-story:    to   include   apart- 
ment above  for  fire  chief. 
A  contract  is  now  being  negotiated 

with    Contractor    A.    E.    Erickson    & 

Sons,  1932  El  Monte  Ave..  North  Sac- 
ramento, Calif. 


8/19/47  16 

Owner  Taking    Bids— Due    June   11. 

2  P.    M. 
Painting  and   Repair* 
TULARE    Calif.,    Tulare    Co.    U.    S. 

Post  Office. 
Owner    —    Federal    Works    Agency, 

Public    BIdgs.,    Admin.,    office    of 

the     district     engineer,    838     U.     S. 

Appraiser's    Bidg.,    San    Francisco, 

Calif. 
Plans  by  owner. 
Interior    and    exterior    painting    and 

misc.    repairs. 

Specifications  obtainable  from   the 
above  office. 


Ca,  266  Bayshore  Blvd..  San  Fran- 
cisco. 

MIU  Work— Josephs  Bros.,  691  29th 
Ave.,  Oakland. 

Hardware — C.  Markus  Hardware  Co., 
7th  and  Washington  SU.,  Oakland. 
All    of    Vallejo    unless    otherwise 

noted. 
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6/19/47  16 

Owner  Taking   Bids — Due  June  9, 
2  P.  M. 

Shelters,    Fences,    Etc. 

SAN  YSIDRO,  Calif.,  San  Diego  Co. 
U.   S.   Border  Station. 

Owner  —  Federal  Works  Agency, 
Public  Bidgs..  Admin.,  office  ol 
the  district  engineer.  838  U.  9.  Ap- 
praiser's Bldg.,  San  Fremcisco, 
Calif. 

Plans  by  owner. 
Specifications  obtainable  from   the 

above  office. 


18.19L— REUGIOUS  BLDGS. 


5/19/47  19 

Contract   Awarded 

Church    Building  Cost  827.894 

BURLINGAME,  Cfilif.,  San  Mateo  Co. 

Comer   Chenning    and    Burlingame 

Ave&ue. 
Owner — American   Lutheran   Church, 

c/o  architect. 
Architect  —  Alfred  W.  Johnson,  681 

Market  Street,  S>an  Francisco,  CaL 
Frame  and   ttucco,   1-story,  3000  s.I.. 

225-persan    seating   capacity. 
Contractor— Wilfred    H.    May,    R.F.D. 

140  B,  San  Mateo,  Calif. 


22>26~RESIDENTIAL 
BUILDINGS 


6/19/47  26 

Owner  Taking  Bids — Due  May  27, 
10  A.  M. 

Convert   Hospital   Buildings  to 
Apartments;  Serial  No.  47-50 

TUCSON  Ariz.,  Pima  County.  Davis - 
Monthan  Field. 

Owner — Los  Angeles  District.  Corps 
of  EInglneers,  War  Department  761 
S.  Flgueroa  St.,  Los  Angeles,  Calif. 

Conversion  of  hospital  buildings  to 
apartments,  complete  with  gas,  wa- 
ter, sewer  and  electric  service  modi- 
fications. 


6/19/47 

Low  and  Only  Bidders 

Family  Apartments  (Conversion) 

FORT  LETIVIS,  Wlasb.  Madlgan  Gen- 
eral Hospital 

Owner — Seattle  District  Corps  of  En- 
gineers. CoL  Lk  H.  Hewitt,  district 
engineer.  1400  Textile  Tower,  Se- 
attle. Wash. 

Plans  by  owner. 

Conversion  of  42  buildings  into  157 
family  apartments,  including  addi- 
tions to  water,  sewer  and  electrical 
services. 

Low    Bidder  —  Carson    Construction 
Co..  Helena.  Mont.  8434,686. 
Other  bidders  were: 
Nelse  Mortensen,  8439,337. 
Brady  Construction  Co.,  8459,379. 
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5/19/47 

Low  and  Only  Bidders 

Temporary  Family  Quarters;  Serial 
47-38  Cost  $260,755.50 

YUMA,  Ariz.  Yuma  Coimty.  Yuma 
Test  Station. 

Owner— Los  Angeles  District  Corps 
of  Eng^ineers,  War  Dept.,  751  S 
Flgueroa  St,   Los   Angeles.   Calif. 

Plans  by  owner. 

18  units  of  temporary  family  quar- 
ters. ^^ 
The  total  bids  were: 

(A)  E.  A  Kaiser  Co.,  (1)  8260,756.50, 
(Alt  A)  8622,296.62,  (B)  8256,- 
549.90.    (Alt.   B)   8611.526.70. 

(B)  Del  EI    Webb   Construction    Co.. 

(A)  8659,090,    (Alt  A)   81,886,180, 

(B)  8669,090,    (Alt   B)   81.386,180. 

(C)  8657.390,    (Alt  C)   81.386,180. 

(C)  Wm.  Radkovlch  Co.,  (Alt  D) 
8298.334. 

(D)  Engineer's  estimate  (Alt  D) 
88186,482.70,    (Alt    A)    8384.166.40 

(B)  8187,332,     (Alt    B)    8386.825, 

(C)  186,032.10,  (Alt  C)  8387.884.20. 


6/19/47  1« 

Owner  Taking  Bids— Due  June  11. 
2    P.   M. 

Painting     and     Repairs 

PORTERVILLE,  Calif..  Tulare  Co. 
U.    S.    Poet   Office. 

Owner  —  Federal  Works  Agenecy, 
Public  BIdgs.,  Admin.,  office  of 
the  district  engineer,  888  U.  S.  Ap- 
praiser's Bldg..  San  Francisco,  Cal. 

Plans  by  owner. 

Includes'  Interior  and  exterior  paint- 


6/19/47  22 

Preliminary  Plana  in  Progress 

Quest  Ranch 

GRASS  VALLEY,  Calif..  Nevada  Co. 

Owner — E.  P.  Harrison. 

Plans  by  John  W.  Musgrove.  119  N. 
Garfield  Ava.  Monterey  Park.  Los 
Angeles  County,  Calif. 

Guest  ranch  buildings  consisting  of  a 
10-room  main  building,  adobe  sta- 
bles and  bunkhouse.  frame  and 
wood  siding  bam,  4-room  adobe 
foreman's  cottage;  tUe  roofing,  tile 
entry,  cement  slab  floors,  butane 
gas  or  oil  heating,  3  adobe  fire- 
places, tile  drainboards,  air  condi- 
tioning, 4  tile  baths  and  showers, 
concrete  swinmiing  pool 


CHEROKEE  LANE  BRIDGE,  SAN  JOAQUIN  COUNTY 


CoAtrsot  Awarded    (Unit  Prioss) 

Bridge  Cost  881.980 

SAN  JOAQUIN  CO..  Calif.,  CheroUe- 
Lane   at   diverilng  canal. 

Owner — County  of  Sen  Joaqvln,  R 
K  Graham,  county  clerk.  Court 
House,    Stockton.   C^lif. 

Cminty  Survever — Julius  B.  Man- 
Xmrr,  Highway  Agricultural  Bldg, 
Mazelton  Ave.  and  B  St.,  Stock- 
ton.  Calif. 

btcnl    and    concrete    bridge. 

Contractor— M.    E.   ghuper,    821    Elks' 
Bidg..  Stockton.  Calif. 
Work  Involvwi : 

(1)  lump     sum,      remove      exlst'ng 
bridge  and   coiicrete    footings; 

(2)  1400     lln.     it.     furnish     ooncretr 
piles ; 

(3)  40  each  drive  concrete  piles; 

(A)  (B) 

(1)..  82,800.00    82,600.00 


(S) 

(t) 

<•>..- 

(B) 

<•) 

(T) 

(§) 


3.80 

90.00 

SjOO 

40.00 

.066 

.016 

.it 


3.20 

100.00 

8.00 

46.00 

.06 

XI36 


(4)  86    cu.    yds.    structure    sxcav. ; 
(5>  320     TJ.    yds.     Class    A    port  land 

cement    concrete ; 
'6)  68.000     Iba     furnish     bar     reint. 

steel; 

(7)  68.000  lbs.  place  bar  relnf.  steel; 

(8)  16,600     lbs.     furnish     and     place 
misc.    Iron. 

Total  bids  May  12  were: 

(A)  M.  E.  Shuper  Stockton.  881.960. 

(B)  Dan  Caputo.  San  Jose,  834,950. 

(C)  Fred  Kaus,  Stockton,  836,722 

(D)  John  Hachman,  Stockton,  887,400. 

(E)  StQi^ton  Construction  Co.,  Stock- 
ton, 888,872. 

(F)  H.  F.  Laurtisen,  Pittsburg,  841,- 
646. 

(G)  A.  L.  Miller,  Sacramento,  846,864. 

Unit  prices  were: 

(C)  (D)  (E)  (F)  (G) 

82.000.00  $6,000.00  816,500.00  86,600.00  88J08.00 

4.20  8.60  1.00  4.75  4.00 

99.00  9a00  90.00  61.25  166.00 

3.00  1800  2.00  7.50  4.00 

47.00  16.00  30.00  52.00  00.00 

.07  .06  .06  .00  .07 

.02  .02  .03  .03  .02 

.19  .18  .16  .20  M 


5/19/47  26 

Sub-Contracts    Awarded — Work    10% 

Complete  on   First  Two  Homes 
Resldenoes  (70)  Cost  8750.000 

VALLEJO,  Calif.,  Solano  Co.  Hanns 
Park    Tract     Arkansas     St.     from 
Shasta  to  Mariposa  St 
Owner  —  C.   M.    O'Connor.    628   Marin 

St.  Vallejo.  C^alif. 
Plans  by  owner. 
Contraotor— Owner  virlll  build. 
Roofing— Baker   A   Baker.    1351   Vir- 
ginia St 
Plumbing— Sam  Baylinson.  909  Tuo- 
lumne St 
Electric   Wiring— Ed   Pierce   Electric 

Co..  711  Marin  St 
Heating  A  Sheet  Metal— Claus  Sheet 

Metal  Works.  930  Tennessee  St 
Tile  Work— Ed   Burke.   1116  <3«orgla 
Street 

Brick  and  Stone  Work — George  Jor- 
gensen.  1640  E  St.  Napa. 
Lumber — Service    Lumber    A    Supply 


5/19/47  23 

Plans  In   Progresa— Call   For  Bids 
Will  Be  Issued  in  the  Near  Future 

Apartment   Building  . 

Est  Cost  81,2Sa000 

LONG  BEACH.  Calif.,  Los  Angeles 
County.  Northeast  comer  of  1st 
St  and   Atlantic  Ave. 

Owner — Clabome  Ccmstructlon  Co.. 
102  Atlemtic  Ave..  Long  Beach.  Cal. 

Architect  —  Kenneth  S.  Wing,  30 
Linden  Ave.,   Long  Beach. 

CHass  A,  12-story  and  basement.  147- 
imlt,  approx.  160,000  sq.  ft.  floor 
space.  Including  full  basement, 
which  will  be  160x150  feet  In  area, 
steel  construction,  steel  sash,  plate 
glass,  ground  floor  stores,  concrete 
and  carpeted  floors,  elevators,  rub- 
ber tile  kitchen  and  bathroom 
floors,  tile  stall  showers,  electrical- 
ly heated  bathrooms,  electric  re- 
frigeration and  kitchen  ranges.  The 
plans  Include  constructloir  of  two 
penthouses  and  four  maifiter  double 
apartments  on  the  11th  floor  with 
a    large    circular   solarium    on    the 

top  floor. 

-.— ^— ^—   ^ 

5/19/47  28 

Fire  Loss 

SAN  FRANCISCO,  Callf.—Flre  re- 
cently damaged  the  Gladstone  Apart- 
ment House,  708  Polk  St..  San  Fran- 
cisco, Calif.,  with  loss  estimated  at 
880,000. 


24 


Associated  Wood  Prodnets  Co. 


// 


"Af  Wood  W0  1\ud4.' 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STRCET  BERKELEY  2.  CALIF. 


6/19/47 

Contract  Awarded 

Chinees  Catholic  Church  Cost  870,000 

FRESNO,  Calif.,  Fresno  County.  706 
Pottle  St 

Owner  —  St.  Genevieve  Catholic 
Church,  c/o  Fkther  J.  R.  de  Oallar- 
reta,  1127  Tulare  St,  Fresno,  C^alif. 

Contractor— Trewhitt,  Shields  A  Fish- 
er. Pacific  Southwest. Bldg.,  Fresno. 
Calif. 


MONDAY.  MAY  19.  I  §47 


6/19/47  •  24 

Owner    Taking    Bids — Due   June   % 

2  P.   M.— Supt.'s  Cottage 
RENO.    Nev.,    Washoe    County.     Ne- 
vada   State    Hospital    for    Mental 

Dideases. 
Owner   —   Nevada    State    Planning 

Board.  Carson  City.  Nevada. 
Architect — Eauard     S.    Pareons.    210 

W.  2nd  St.  Reno.  Nev. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit  of  86.00. 

Each  bid  must  be  accompanied  by 
certified  check,  cashier's  check  or 
cash  in  amount  of  5%  of  bid. 

Bids  will  be  opened  in  the  Ck>v- 
emor's   office,    Carson    CJlty,    Nev. 


MONDAY.  MAY  19.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  5 


5/19/47  20 

Owner  Taking    Bids— Due  May  28. 

2   P.    M. — Convert    Barracks    BIdgs. 

to  Student    Housing     Cost,   8150,000 

LOS   ANGELES-.   Calif.,   Los   Angeles 

County.     Move    from     Santa     Ana 

Army  Air  Base  to  the  Los  Angeles 

Pacific  College  campus. 

Owner — Los  Angeles  Pacific  College, 

625  Coleman  Ave.,  Los  Angeles. 
Architect— Harry  Pierce,  1143  Mount 

Pleasant  St.,  Los  Angeles. 
Six  two-3tory   frame  and  wood  sid- 
ing barracks  buildings,  30x80  each ; 
new    foundations    and     remodeling 
each  building  into  apartments;  In- 
volves  restoration   of  original  site, 
new  steel  and  sbeetrock  partitions, 
complete   plumbing  installation, 
heating,    electric    wiring,    painting, 
wood    sash,    sidewalks,    drivev.'ays. 
parking  area,  grading,  etc. 
Pl^s    obtainable    from    Specifica- 
tions Service.  6121  W  Third  St.,   Los 
Angeles,    Calif.,    upon   deposit   of   825. 


5/19/47  28 

Low  and  Only   Bidders 
Apartments    (Conversion    of 

Barracks);    Serial    47-39 
WILLIAMS   FIELD,  Arii:.,   and    LAS 

VEGAS,    Nev. 
Owner — Los    Angeles    District    Corps 

of  Engineers,  War  Department,  751 

S.  Flgueroa  St.,  Los  Angeles,  ciaMf. 


BOLTS 

CAP  SCREWS 

SOCKET  SCREWS 


Let  us  quote  on 
vour  entire  require- 
ments.  Job  lots  or 
car  load. 


Delivery    ol    ataiid- 
ard  sisce  from 
stock — Spedala 

receive  all  possible 
attention. 


^       Phonei 
LAndscape  V2642 
Richmond  1505 


Pofi-Poclf/c 
Mefal  Prorfifcff.fne. 

RICHMOND 
CALIFORNIA 


\  1. 1  M  I  \  r.  .\ 


PUTTYLESS  GLAZING 


U.S.Pm.21/1919 

SKYLIGHTS  —  SAWTOOTH 

SIOIWAU  SASH— TATIO  ROOPS 

•RUN  HOUSIS 

Per     MtlaMlei,     or     sbbIbmcIiik 
esvvriaa   ■   cooiplcto    iaMallaHcMi, 
lag  ah**!  malal  ra^airaOMala  .  .  . 


iBclDd- 


CAU..  .  iXlROOK  lltS 

Emeimdr*  DIatHbMon  tm 
NetllMni  Califorai* 

McKbb*  M«tal  Products  Co. 
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INSULATION 


Cold  storage  and  locker  plant 
operators  prefer  Fiberglss 
because  it  reduces  operating 
costs  per  ton  of  refrigeration— 
reduces  initial  plant  cost— re- 
tains its  efficiency  permanently. 
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iHSulation  Supply  House. . .  »r  call 
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DAILY 
PACIFIC   BUILDER 

(■•tAbUahad  in  UM) 

Fubllslnd  mtmry  morning,  axoapt 

tsrtUiPdny,  tiindaya  and    Lagai 

Halldaya  by 

W.  W.  Dods*  Corporation 

Am  Tonth  St.,  ten   Franelsoo  S 

Tolophono  MArkot  7110 

O.  K.  MeOavran,  Manaoor  -  Editor 
J.  a.  Odgara,  Advortlslng  Manager 

Subseriptlen  Ratost 

•aOuOO  par  yoar 
(PayaMo  In  Advanoo) 
SInglo  Copy  IB  Conto 

Advortlaing  Rates  on  Roquost 

Printed  by 
8Urfc- Rath  Printing  <^|^ 

A  PublUhing  Co. 

(Bntered  as  Soeond  Claas  ICatter, 
July  26^  1907,  at  the  poat  ottico  In 
■an  Franciaoo.  Caltz.,  under  the 
Act  of  lAuidi  8.  U07.) 

Copyright  1046  by 
F.  W.  Dodge  Corporation 


Courthouae.  Napa.  CaUf. 
Includes  construction  of  S  new  stock 

sheds,    the   moving    and    alteration 

of  3  existing  stock  pens. 
Contractor — Marin    Corp.,    P.   O.    Box 

417,  Sausalito,  Calif. 

Complete    bids    submitted   May    IS 
were: 

Marin  Corp..  Sausaiito,  |19.18«. 

Philpott  A  Bell,  San  Geronlmo,  |31,- 
800. 


Engmeeiing  Section 


Plans   by  owner. 

Includes  conversion  or  barracks  and 
BC>Q  buildings  into  100  aprtments 
at  WllUams  Field,  Ariz.,  and  con- 
version of  barracks  into  141  apart- 
ments at  Las  Vegab,  Nev. 

L<ow  Bidder — R.  J.   Daum   Construc- 
tion   Co.,    6803    West    Blvd..    Ingle- 
wood,     Calif.,     $388,350.50     Schedule 
and    1602.728    Schedule    B. 
The    total    bids    by    schedule    were 

aa  follows: 

Sohoduie   A 

(A)  R.  J.  Daum  Construction  Co., 
$388,356.50. 

(B)  Del  K.  Webb  Construction  Co.. 
1380,110. 

(C)  Womack  Construction  Co.,  |394.- 

130.50. 

(D)  E.    W.    Duhame,    $399,896.70. 

(E)  Stewart  Construction  Co..  $408,- 
826.47. 

(F)  Oovemment  estimate,  $443,741.- 
00. 

Sciiedule   B 

(A)  R.  J.  Daum  Construction  Co., 
$652,728. 

(B)  J.    F.    Cummins,    $584,652. 

(C)  Mead    &    O'Donnell.    $613,213. 

(D)  Brunaeil  Construction  Co.,  $617,- 
107. 

(E>  Waale,   Camplan  &  Tiberti,   Inc., 

$617,427.48. 
<Pi  C.    B.    Bagnall,    $632,863.06. 

(0)  FagsUd    &.    Bock.    $650,325. 

(H)  Zoss  Construction  Co..  and  Zo8s 
Rightmire  Construction  Co., 
(joint   venture)    $657,193. 

(1)  E.    A.    Kaiser    Co.,    $687,033. 

(J)   L«mbke    Construction    Co.,    $729,- 

800. 
(K)  Engineer's    estimate.    $679,804. 
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31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 

5/19/47  in 

Bond  Election  in  Amount  of  $700,000 

Set  for  June  S 
Municipal  Buildings 
ALJiAMBRA,  Calif..  Los  Angeles  Co. 
Owner — City  of  Alhambra. 

Bonds  will  finance  construction  of 
a  building  to  handle  the  disposition 
of  refuse,  rubbish  and  garbage,  in- 
cluding an  Incinerator;  estimated 
coat,  $250,000;  also  construction  of 
swimming  pools  and  bath  houses, 
recreational  buildings,  tennis  courts, 
bleachers,  amphitheater,  comfort  sta- 
tions, landscaping,  playground  equip- 
ment, baseball  diamond  and  athletic 
field,  and  other  recreational  facilities, 
including  the  acquisition  of  land  for 
four  parks  and  playgrounds,  etc.; 
estimated  cost,  $450,000. 


82 
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5/10/47 

Lew  and  Only    Bidders 

Temporary    Family   Qtrs.   Serial   47-31 

MUROC,  Calif..  Kern   County.   Muroc 

Army  Air  Field. 
Owner  —  Los  Angeles  District  Corp.s 

of  Engineers,  War  Dcpt..  751  South 

Flgueroa    St.,    Los    Angeles,    Calif. 
Flans    by   owner. 
100    new    prefabricated    houses ;     270 

days    completion    time. 

The  total  bids  were: 

(1)  Robert   E.    McKee    (A)  $1,114,618. 

42;  (B)  $1,100,118.42;  (C)  $1.- 
181J104.72;  (D)  $1,634,942.92;  CL) 
$1,000,406.07 : 

(2)  Normac   Inc.,    (B)    not   total. 

(8)  Sapp    Constr.    Co..    (A)  $062,236- 
00;    (B)   910,236.50: 

(4)  Wm.     Radkovlch     Co.     Inc.,     (E) 

$750,801. 

(5)  Haddock    -    Engineers,    Ltd.,    (A) 

$1,061,182;     (B)     $1,038,182: 
<6)  Engineer' .s     Estimate     (A>     $963,- 
82&50        (B)        $971,228.50;        (C> 
$961,180;    (D)    $1..109.191. 


5/19/47 

Contract  Awarded 

Se>Arag«  Treatment   Plant  and 

Appurtenances  Cost   $652,602.30 

FRE^SNO,   Calif.,   Fresno   Co.   Fresno 

sower  farm,  about  seven  miles  west 

of  the  city  limits. 
Owner — City  of  Fresno,  D.  E.  Rough - 

ton,  city   clerk.   City  Hall,  Fresno, 

Calif. 
Consulting  Engineer — Koeblg  &  Koe- 

big.     Rowan    Bldg.,     L,os     Angeles, 

Calif. 
Primary  sedimentation  type  with  ef- 

luent  used  for  irrigation ;   180  days 

for  completion. 
Contraotor— DeLuca  A  Sons,  1745  Fil- 
bert   St.,    San    Franelsoo,   Calif. 


Of  UplttBd. 
Owner— State  of  California,  Dlvialon 

of  Highways,  PubUc  Woiks  BMg., 

Sacramento,  Calif. 
SUte  Highway  Engineer— O.  T.  Md- 

Coy,   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
Two  reinforoed  concrete  slab  brld^ea 

and  approach  work. 
Contractorv— George  W.  Petersen,  0085 

Burton  Ave.,  Lea  Angeles,  CaUf. 
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5/19/47 

Low   and  Only   Bidders 

Big  Creek  Bridge;  Calif.  PO-4N00-A1 

Coat    122,197.90 

TRINITY  COUNTY,  Calif.,  Big  Bar- 
Hayfork  Road,  Trinity  National 
Forest. 

Owner  —  Public  Roads  Adminis- 
tration, C.  C.  Morris,  division  en- 
gineer, 720  Phelan  Bldg.,  ^an  Fran- 
cisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Low   Bidder — SI    C.   Giles   A   Co.,  819 
Elks    Bldg.,    Stockton,    Calif.,    $22,- 
197.90. 
The    work    involves : 

(1)  140  cu.  yds.  unclaaalfled  excava- 
tion   for   structures; 

(2)  210  cu.  yds.  concrete; 

(3)  53,000   lbs.    reinforcing   steel; 

(4)  194   lln.   ft.   bridge  railing. 
Complete    bids    submitted    May    15 

were: 

S.  C.  Giles  ie  Co..  Stockton  (1) 
$12.50;  (2)  $60.80;  (3)  fO.lO;  (4)  $2.85; 
toUl    $22,197.90. 

Reed  &  Tuttle.  Redwood  Valley  (1) 
$20:  (2)  $70;  (3)  $0.2;  (4)  $5;  total 
$24,830. 

O'Connor  Bros.,  Red  Bluff,  (1) 
$15;  (2)  $90;  (8)  $0.12;  (4)  $10;  total 
$29,300. 

39~-SEWERS 
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BRIDGES 


5/10/47  •  22 

Owner  Taking  Bids — Due  May  23,  1 
p.   M.— Alter  State-Owned    Bldg. 

LOS  ANGELES,  Calif..  Los  Angeles 
Co.    123  South  Main  Street. 

Owner — State  Department  of  Public 
Works.  Division  of  Highwavs.  808 
State  Bldg.,  Los  Angeles,  Calif. 

Alter  two-story  brick  hotel  building 
Involving  a  wood  stairway  com- 
plete with  wood  railing  and  con- 
crete footings,  installing  a  new 
electric  circuit  for  fire  scape  light- 
ing and  relocating  existing  water 
heater. 


5/19/47  88 

Contract  Awarded 

Bridge  Deck  Repairs 
Serial  04-203-47-70  Cast  01A17S 

OAKLAND.  Calif.,  Alameda  County. 
Frultvale  Ave.  bridge,  Oakland  tidal 
canal,  from  foot  of  Frultvale  Ave. 
in  Oakland  to  Versailles  Ave  in 
Alameda. 

Owner — San  Francisco  District  Corpa 
of  Engineers,  War  Department.  74 
New  Montgomery  St.,  San  Fran- 
cisco. Calif. 

Plana  by  engineering  department  of 
owner. 

Contractor — Stolte,  Inc.,  0401  San  Lo- 
andro,  Oakland,  Calif. 


88 
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5/10/47 

Low  Bidders 

28  Apartment  Buildings 

DENVER.  Colo.  Lowry  Field. 

Owner — U.  S.  Government,  War  De- 
pariment.  District  Engineer's  Of- 
fice, Col.  Craig  Smyser,  district 
engineer.  209  Railway  Exchange 
Bldg.,  Denver,  Colo. 

Includes  23  4-unlt  apartment  build- 
ings;  2-story,   Mx76  ft.,   to  provide 

«  combination  living  and  dining  room, 
2  bedrooms,  kitchen  and  bath. 
Low  biddera : 
NorthwAtem    Engineering   Co.,    E. 

60th     and     Colorado     Blvd.,     Denver, 

Colo.,  $677,182. 

Thomas  Date  *  Son,  2311  10th  St, 

Denver,  Colo,,  $735,262. 

E.    L.    Hobbs    Construction    Co.,    00 

Clay  St.,  Denver,  Colo.,  $744370. 
Engineer's  estimate,  $749,250.70. 
(Above   hid   figures  do   not  Include 

alternate  bids.) 


5/19/47 

Bridge  and  Underpaae 

Coot  0319.307.60 

SISKIYOU  COUNTY,  Calif.  Across 
Cottonwood  Creek  and  under  tracks 
of  the  Southern  Pacific  Co.,  about 
2  and  5.5  miles  north  of  Hombrook. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bklg., 
Sacramento.  Calif. 

State  Highway  ETnglneer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Contractor — T.  F.  Baun,  394  Prince- 
ten  Ave.,  Frsene,  CaUf. 
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5/19/47 
Contract  Awarded 

Bridges  Cost  $72,00430 

SAN  BERNARDINO  COUNTY.  CaUf. 

I     Across  Day  Canyon  flood  channel, 

approximately  fi  and  7   milee  east 


6/19/47  •     30 

Owner  Taking  Bids— Due  June  0. 
5  P.  M. 

Trunk   Line  Sewer 

SACRAMENTO,  CaUf.,  Sacramento 
County.  61st  St.  from  2nd  Ave.  to 
S  St.  and  along  a  10-ft  right-of- 
way  from  S  St.  to  Southern  Pacific 
Railroad. 

Owner — City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer — Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 
The  work  involves: 

(1)  817  lln.  ft  80-in.  diameter  rein- 
forced concrete  culvert  pipe  sew- 
er, extra  strength,  in  place ; 

f2)  681  lln.  ft  S6-ln.  diameter  rein- 
forced concrete  culvert  pipe  sew- 
er, extra  strength,  In  place; 

(3)  4  concrete  manholes  complete  In 
place  with  cast  Iron  curb  and 
cover ' 

(4)  26  lln.  ft.  16-ln.  vitrified  Iron- 
stone sewer  pipe  In  place. 

Specifications    obtainable   from   the 
above  office. 

4a—     STREETS  AND 
HIGHWAYS 


Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Reqeusts  for  above  plans,  speci- 
fications and  proposal  form  must 
be  adressed  to  the  office  of  the  State 
Highway  Engineer,  P.  O.  Box  1499, 
Sacramento,   Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable. 

Siskiyou  County,  Calif.  —  Repre- 
senUtlve  of  the  District  Office  will 
meet  prospective  blduers  for  the 
proposed  project  in  Siskiyou  County. 
Il-Sis  -  82  -  D,  In  the  Yreka  Inn  on 
Thursday,  May  22,  between  11  A.  M. 
and  2  P.  M. 

Yuba  County,  Calif. — Representa- 
tive of  the  District  Ofice  will  meet 
prospective  bidders  for  the  proposed 
project  in  Yuba  County,  III-Yub-87- 
A,  at  District  Office  In  Marysvllle  on 
Tuesday,  May  20  at  10  A.  M. 

Alameda  and  Contra  Costa  Cos., 
Calif.— RepresenUtive  of  the  District 
Office  will  meet  prospective  bidders 
for  the  proposed  project  in  Alameda 
and  Contra  Costa  Counties,  IV-Ala, 
C.C-6,107-B.A,  In  the  vicinity  of  the 
northerly  end  of  the  project  in  Dan- 
ville on  Tuesday,  May  20  at  2  P  .M. 

Fresno  County,  Calif. — Representa- 
tive of  the  County  Engineer's  Office 
will  meet  prospective  bidders  for  the 
proposed  project  in  Fresno  County, 
VI-Fre-6e8,  In  the  County  Engi- 
neer's Office  In  the  Court  House  at 
Fresno  on  Monday,  May  19  at  1 :30 
P.  M. 

Kern  County,  Calif.*  —  Representa- 
tive of  the  District  Ofice  will  meet 
prospective  bidders  for  the  proposed 
project  in  Kern  County,  VI-Ker-4, 
141-Bkd,G.D.A  at  914  Golden  SUte 
Highway  in  Bakersfield  on  Thurs- 
day, May  16,  at  9  A.  M. 

Amador  County,  Calif.  —  Repre- 
sentative of  the  District  Office  will 
meet  prospective  bidders  for  the 
proposed  project,  in  Amador  County, 
X-Ama-34,65-Jkn,C  at  north  end  of 
project  on  Thursday,  May  22,  at  11 
A.   M. 

Frospective  bidders  are  urged  to 
cooperate  with  the  District  Office 
and  arrange  to  make  their  eld  in- 
spection on   the  above  dates. 


(11)  1  maahole; 

(U)  81    lln.   ft    15-in.   Titittled    olay 

pipe  sewer; 
(18)  176   Un.   ft   lO-in.   vitrified   clay 

pipe  culvert; 
(14)  1  each  relocate  traffic  elgn. 

Specifications  obtainable  frooa  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 


6/18/47  •     40 

Owner  Taking  Bid»— Due  May  t8^ 
2  P.  M. 

Claribel  Road  Reoonetruotlon 

STANISLAUS  COUITTY.  Calif.  Clari- 
bel Road  from  Oakdale-Waterford 
Highway  to  Langworth  Road. 

Owner— County  of  Stanislaus,  C.  C 
Elastin,  clerk.  Board  of  Supenrisora. 
Courthouse,  Modesto,  CaUf. 

County  Surveyor— G.  D.  Maoomber, 
Courthouse.  Modesto,  Calif. 

Widening  and  resurfacing  to  an  18- 
foot  width  using  8-iuch  thickness 
of  uncompacted  imported  mineral 
aggregate  road  mix  with  liquid 
as^alt. 
The  work  Involves: 

(1)  5175  tons  mineral  aggregate;' 

(2)  260  tooa  liquid  asphalt; 

(8)  41,400  aq.  yds.  road  mixing,  plac- 
ing and  rolling. 
Speclfioationa  obtainable  from   the 

office   of   the  county   surveyor  upon 

deposit  of  |10,  refundable. 


6/10/4T  •     *0 

Owner  Taking  Blda—Oua  May  20, 

2  P.  M. 
West  Main    Read   Reoonetruotlon 
STANISLAUS  COUNTY,  Calif.  Woet 
Main  Road  from  the  Crows  Land- 
ing Road  to  easterly  city!  Umlts  of 
City  of  Patterson. 
Owner — County   of  Stanislaus,  C   C. 
Eastln,  clerk,  Board  of  Supervisors, 
Courthouse,  Modedto,  Calif. 


6/10/47  40 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO.  Calif.,  fflscramen- 
to  County. — State  Highway  Engineer 
G.  T.  McCoy,  announces  cost  of  blue 
prints  now  available  for  work 'for 
which  bids  will  be  opened  In  Sacra- 
mento on  May  28  and  in  Los  An- 
geles on  May  20,  1047: 

ir-Si8-82-D,  bet  Fort  Jones  and 
2.2  miles  east  of  Moffett  Creek:  No 
plans  available  (location  sheet  In 
special   provisions). 

iri-Yub-87-A.  het  Marysvllle  and 
0.4  mile  south  of  Butte  county  line: 
No  plans  available  (location  sheet 
in  special   provisions). 

IV  -  Ala.C  C  -  6.107  -  B,A,  bet  Hav- 
ward  and  Dublin  and  bet.  Danville 
and  3.1  miles  south:  Plans  ,$0.77; 
Cross   Sections,  $1.54;   Total,  |2JI1. 

VI-Fre-568,  on  Highland  Ava  bet. 
Kings  County  Une  and  Elkhorn  Ave. 
Plans,    $1.06. 

VI-Ker-4,141-Bkd.G.D.A.  bet  Bak- 
ersfield and  Snow  Road:  Plans  $11.- 
99:  Mass  Diagram  $0.46;  Cross  Sec- 
tions,   $22.91  ;    Total.    $36.36. 

X-Ama-84.68-Jkn,C  in  the  vicinity 
uf  Jackson:  Flans  $6;  Masa  Dia- 
grnm.  $0.31;  Cross  Sections  $13.38; 
Total   $1069. 

X-Sac-11-C.  across  Three  Mile 
Slough:  Plan>i  $1.60;  Cross  Sections 
$0.46;    Total,   32.16.  / 

VII-LwA.  -  2  -  D.Mtbl  bet  Go<JHri<  h 
Blvd.  and  Concourse  Ave. :  Plans 
$1.23. 

VII-I*A-26A.B,EMte  bet  San  Ga- 
briel Blvd.  and  Mtn.  "View  Rd. :  Plans 
$1.60. 

(Prices  shown  above  Include  sales 
tax.) 


66/19/47  •     40 

Owner  Taking   Bids— Due  June  4» 
2:30  P.  M. 

Preeldio  Avenue  Widening; 
Spec.  20,238 

SAN  FRANCISCO,  Calif.  Post  St  to 
California  St 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Sixty  days  completion  time. 
The  work   Involves: 

(1)  440    cu.   yds.    pavement    excava- 
tion; 

(2)  2700  cu.    yds.   grading    (excava- 
tion) ; 

(3)  1140  lin.  ft  unarmored  oonorote 
curb; 

(4)  6  lln.  ft  resetting  stone  curb; 
(6)  7000  sq.  ft  8-ln.  concrete  pave- 
ment; 

(6)  8400  eq.  ft  asphalt  on  concrete 
pavement  (2-ln.-6-ln.) ; 

(7)  4100  eq.  ft.  asphalt  on  concrete 
pavement  (2-ln.-7>4-i&-)  in  track 
area; 

(8)  11,000  sq.  ft  2-counie  concrete 
sidewalk ;' 

(0)  105  tons  asphaltlc  concrete  con- 
form  pavement ; 
(\0)  4  each  catchbaains; 


For  Home  Convenience 

Majestic 

BUILDING 
PRODUCTS 

Cnioy  the  modern  comiori  oi 
Moieetic  building  necessitiee 
in  your  home.  Tops  in  quality 
lor  40  years,  the  Maiealic  line 
features  circulator  Hreplacee. 
home  incinerators,  garbage  re- 
ceivore.  outdoor  lireplacee. 
gratea.  coal  chutea.  and  many 
other  itema.  Let  us  ahow  them 


MAJESTIC 

BARTLETT  St  CARTER 

SALES  CO. 

Builders'  Hardware  and 
Building  Specialties 

12  Geary  Street.  San  Frandaco  8 
Phone  TUxedo  0170 


^^^^ 


28-30— MISCELLANEOUS      | 
BUILDINGS I 

B/lO/47  80  j 

Centraet  Awarded  | 

Stock  Sheds  and  Pens        Cost  $10,100 
NAPA.   Calif..   Napa  Cotmty.   Silver- 
ado Park. 
Owner— Napa   County    Board   of  Su- 
pervisors,  R    A    DoUarhidc,    clerk. 


Iiiversti  CRiMEHOIST  &  MOIOMIL  Co. 


LAR«I 

STOCKS 

ON 

HAND 


1  OVERHEAD 

JHANOtlNQ 

lEQUtPMENT 

MONOKAIL  SYSTIMt  '  CRANIS 

ILICTRIC  HOISTS 

Our  emgineert  with  a  wealth  0/ 
information  and  exptriauce,  are 
arailable  in  planning  erery  tvpe 
of  instatlalion  in  overhead  handling 
problem%. 


GRADE  "A"  BARNS 

Built  By  Metropolitan  Construction 
Company* s  Engineers 

luilt  of  RIGID  STEEL  FRAMES 

Economical,  Lasting,  Sanitary 

METROPOLITAN  CONSTRUCTION  CO. 

1 1 1  New  Montgomery  St.  DOuglaa  0371 

SAN  FRANCISCO,  CALIF. 


NOW  AVAILABLE 

"   STEELTRUSS JOISTS 


Sl'MT 


PHONE 


fkoeet  .  .  .  YUkoa  4-2M2  •  0-200S 

DESIGNING     MANUFACTURING     INSTALLATION 

lOS  MARKET  STRUT.  SAN  MANCISCO 


STEEL  COMPANY 

,7S0     ARMY     ST         ,       WOO         A  1  A  1 
^AN     FRANCISCO  W   #^         "T    ■   "W    ■ 


COASTWISE       SERVICE 


'  n 


eUUl^ekat. 


.4! 


PAGE  6 


DAILY     PACIFIC    BUILDER 


MONDAY,  MAY  19.  1947 


■»^ 


MONDAY.  MAY  19,  1947 


DAILY     PACIFIC     BUILDER 
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County   Surveyor — O.    D.    Macomber, 
Courthouse,  Modesto,  Calif. 

Reconstruction  of  road  using  2  Inches 
of    untreated    rock   base    with    1^ 
Inches  plant-mixed  surfacing. 
The  woilc  involves: 

(1)  11,666  tons  untreated  rock  base 
In  place,  compacted  and  Water- 
bound; 

(2)  7S78  tons  plant-mixed  surfacing, 
open  graded,  compacted  in  place; 

(8)  27,008  sq.  yda  n)8ul>mixed  shoul- 
ders in  place,  compacted; 

(i)  110  tons  asphalt  for  binder; 

(0)  100    cu.    yda.    sand    for    asphalt 
binder. 
Specifications  obtainable  from  the 

office  of  the  county  surveyor  upon 

deposit  of  |10,  refimdable. 


0/19/47  •      0 

Hearing  of  Protests  Set  for  May  IV, 

8  P.  M. 
Street  improvement;   Res.  No.  471 
REDWOOD  CITY,  Calif.,  San  Mateo    v... —    ~'^-"-    -    ,     'j„ki^ 

County.  Johnson  St.  between  Roose-    deposit  of  |10.  refundable. 
'     velt  Ave.  and  Oak  Ave.  and  alleys  I 

in  Blocks  11,  12,  18  and  20,  Eagle  5/19/47 


Owner — County  of  Stanislaus,  C.  C. 
Eastln,  clerk,  Board  of  Supervisors, 
Courthouse,  Modesto,  Calif. 

County  Surveyor — Q.  D.  Macomber, 
Courthouse,  Modesto,  Calif. 

Reconstruction  at  designated  sites 
using  4-lnch  untreated  rock  base 
and  2-lnch  plant-mixed  surfacing. 
The  work  Involves: 

(1)  10,078  tons  untreated  rock  base 
In  place,  compacted  and  water- 
bound  ;  ,     . 

(2)  4968  tons  plant-mixed  surfacing, 
dense  graded,  compacted  in  place ; 

(3)  11  323  tons  plant-mixed  surfacing, 
open  graded,  compacted  in  plaoej 

(4)  772  ft  realign  and  roll,  shaped 
to  grade; 

(8)  42,^1  sq.  yds.  road-mixed  shoul- 
ders In  place,  compacted; 

(6)  168  tons  asphalt  for  binder; 

(7)  282  cu.  yds.  sand  for  asphalt 
binder. 

Specifications   obtainable  from  the 
office   of   the  county  surveyor  upon 


or  spreading  equipment  at  lona 
QUO.  68887.  RBQ.  62480: 

19,000  gallons  dlesol  engine  fuel  oil, 
delivered  storage  tank  at  Lemoore 
nialntenance  station. 

May  2S 
QUO.  63801,  REQ.  18807:     ^   ,^    ^  „ 

130  tons  MC-3  liquid  asphalt^eUv- 
ered     vicinity     Laytonville,     WilUt*, 
Uklah  and  Upper  Lake. 
QUO.  63880,  REQ.  18367:     ^   ,^    ^  „ 

6  Otons  MC-3  liquid  asphalt,  deUv- 
ered  state  storage  tank.  Upper  Lake. 


44- 


SUB-CONTRACT 
INFORMATION 


40 


44 


Hill  Addition. 

Owner— City  of  Redwood  City,  Edgar 
Blom,  city  manager.  City  Hall,  Red- 
wood City,  Calif. 

City  Engineer— Cecil  L.  L^ngson,  City 
Hall,  Redwood  City,  Calif. 

6/10/47.  •   *t; 

Hearing  of  Protests  Set  for  May  19, 

7:30  P.  M. 
Street  Improvement;   Res.  No.  581 
NAPA  Calif.,  Napa  County.  York  St. 
Owner— City    of    Napa,    Charles    E. 

Martin,  city  clertt.  City  Hall,  Npa, 

Calif. 
City   Engineer— H.   A.    Harrold,   City 

Hall,  Napa,  Calif. 
Portland  cement  concrete  curbs  and 

gutters. 

5/19/47  •     40 

Owner  Taking  Bid»— Due  May  26, 

2  P.  M. 
Snowden  Avenue  Construction 
STANISLAUS  COUNTY.  Calif.  Snow- 
den    Ave.     from     Yosemlte     Blvd. 


Owner  Taking  Bids— Due  May  26, 
2  P.  M. 

Oakdale  Road  Reconstruction 

STANISLAUS  COUNTY,  Calif.  Old 
Oakdale  Road  from  Sylvan  Ave.  to 
State  Highway  No.  18. 

Owner — County  of  Stanislaus,  C.  C. 
Eastln,  clerk.  Board  of  Supervisors, 
Courthouse,  Modesto,  Calif. 

County  Surveyor — O.  D.  Macomber, 
Courthouse,  Modesto,  Calif. 

Widening  and  resurfacing  to  an  18- 
foot  width  using  3-lnch  thickness 
of  uncorapacte*  imported  mineral 
aggregate  road-mixed  with  liquid 
asphalt 
The  work  Involves : 

(1)  3980  tons  mineral  aggregate; 

(2)  199  tons  liquid  asphalt; 

(3)  31,844  sq.  yds.  road-mlxlng,  plac- 
ing and  rolling. 

Specifications  obtainable  from  the 
office  of  county  surveyor  upon  de- 
posit of  flO,  refundable. 


5/19/47 

Insulate  Boiler  Equipment 

Low  and  Only  Bidder 

SAN  FRANCISCO,.  Calif. —Western 
Asbestos  Co.,  675  Townsend  St,  San 
Francisco,  Calif.  ,at  |678,  submitted 
low  and  only  bid  May  14  to  the  De- 
partment of  Public  Works,  Room  282 
City  Hall,  San  Francisco.  Calif.,  for 
insulation  for  boiler  room  equipment 
at  Galileo  High  SchooL 

(Continued  on  Page  9) 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


BLDG.  1 -story  frame.  818.000:  NW 
Cor  27th  St  and  Bumham;  owner, 
S  A  Warner.  827  21et  S*.  Oakland ; 
contractor,  Swlnerton  &  Walberg 
Oo;  architect,   Irwin   M  Johnson. 

REPAIR  underpinning,  etc,  |800;  728 
Cambridge;  owner,  Maurice  Oem- 
met,  premises;  contractor.  Henry 
Erickson,    972   Chenery   St 

INSTALL  electric  sign,  |600;  38-40 
Ist  St;  owner,  Weav-A-Nu;  con- 
tractor,  Elec   Prod   Corp. 

ADD  two  rooms,  etc.  83000;  101  Den- 
slowe  Dr;  owner,  Wm  Gray,  prem; 
contractor,    Mariposa    Constr   Co. 

ADDITION.  81000;  620  6th  St;  owner 
and  builder.  Phoenlx-Slmpton  Co.. 
premises. 

ALTER  store.  8600 ;  .1232  Nortega  St ; 
owner.  A  Bargonl.  prem ;  contrac- 
tor, Henry   Doelger  Bldr,   Inc. 

BLDO,  1-story  frame,  86000;  NW 
Cor  Chester  and  Belle;  owner  and 
builder.  C  R  Haley.  1994  Oakdale; 
architect.   Edward   Cooney. 

REMOVE  stairway.  8500;  428  Pacific 
Ave;  owner,  Kim  Wah  Sausage 
Factory,  prem-  contractor.  Frank 
Tick. 

INSTALL  sign,  8500:  1929  Irving  St; 
owner.  Jacksons.  prem ;  cotractor. 
Elec   Prod   Corp. 

SIGN,  electric.  8700;  2862  Mission 
St;  owner,  Ahlbaqh  &  Mayer,  2862 
Mission  St;  contractor.  Electrical 
Prod  Corp. 

ERECT  Scaffold,  stucco,  etc,  8660: 
3440-42  19th  St;  owner.  B  Hagen; 
contractor,  Edward  H  Bourdleu. 


CABIN.    12000;    Fortola    School   DIs- 

"  trict;  owner  and  builder,  W  C  Det- 
sen.  82  Sunnydale  Ave,  San  Carlos. 

DWELLINO,  $9000;  Lot  6,  Ostrander 
Subdivision;  owner  and  builder,  F 
J  WoBter,  Franks  Lane,  Menlo  Park. 

DWELLING,  89000;  Lot  1,  Block  7, 
Fairways  of  Emerald  Lake;  owner, 
William  A  Elleston,  852  Treat  Ave. 
San  Francisco;  builder,  Fred  Hol- 
man,  119  Sycamore  Ave,  South  San 

DWELLINNG,  86000;  Hewitt  Ave, 
Rockway  Bech;  owner  and  builder, 
Albert  Alvegi,  182  Lisbon  St  San 
Francisco. 

DWELLINO,  17000;  portion  Lot  4. 
Btock  18,  Palo  Alto  Park;  owner 
and  bulldr,  John  Ranta,  2403  Byron 
St,  Berkeley. 


REDWOOD  CITY 


OAKLAND 


SAN    FRANCISCO 


5/19/47 


40 


(SUte    Highway    No.     132)     south  .  Low  Bidder  r^     .  .<  X97  Kin  ua 

along  the  east  line  of  Sec.  34,  T.  8    Grading  and  Paving  C<»t»1. 327^.90 


S.,   R.  9  E.,   M.   D.   B.   and  M.,  ap 

proximately  2640  ft  to  Modesto  Mu 
nlcipal  Airport  on  Snowden  Ave. 

Owner— County  of  Stanislaus,  C.  C. 
B:aBtln,  clerk.  Board  of  Supervisorb, 
Courthouse,  Modesto,  Calif. 

County  Surveyor — G.  D.  Macomber, 
Courthouse.  Modesto.  Calif 


LOS  ANGELES,  Calif..  Los  Angeles 
County.  Hollywood  Parkway  be- 
tween Vineland  Ave.  and  Barham 
Blvd. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 


Constiiictlon  of  22-ft  roadway  of  4-  .     Coy,    Public   Works    Bldg.,    Sacra 
In.  untreated  rock  base,  2-ln.  plant-  I     mento,  Calif.  ^„in» 

mixed    surfacing    with    3-ft     oiled    About  IJ  miles  grading  «d^vta^ 


with  Portland  cement  concrete  and 
asphaltlc    concrete    and    construct 
grade  separation  structure. 
Bids  opened  in  the  State  Bldg.,  Los 

ivMi    lUDB    uuvrci»i.B»*    iuvn.    wfM>v.    Angeles,   caui.  cs-«-   r'r, 

compacted  and   water-bround    in    I-w^  B^ddex^Pe^ter  Klewlt  J^on^^Co.. 

place;  _  .   ..__! 


road-mixed  shoulders. 
The  work  Involves : 

(1)  23.468  sq.   yds.   grade  and   shape 
roadway  section; 

(2)  1450    tons    untreated    rock    base. 


ELECTRIC  SIGN.  8900;  6382  Geary 
St;  owner,  Gus  MoUer  A  Sons, 
prem;  contractor,  Brumfleld  Elec- 
tric Sign  Co,  965  Folsom  St 

ALTER  DWELLING,  82500;  3708 
22nd  St;  owner,  Henry  L  Collins, 
307  22nd  St ;  contractor,  R  S  Silver- 
ber,  753  Larch  St. 

ALTER  FLATS,  83500;  1623-26-27 
Hyde  St;  owner,  Mrs  Lanson,  1627 
'  Hyde  St ;  contractor,  Edward  Bour- 
dleu, 852  Hampshire  St 

DWELLINGS  (l-story,  frame)  (2), 
87000  each;  E  Harold  Ave  172  and 
200  N  Grafton  Ave;  owners  and 
builders,  E  Vlgnatl  and  F  Frank, 
4645  Mission   St       '. 

ALTER  DWELLINO,  8800;  222  6th 
Ave ;  owner,  Mrs  V  Mlrande,  prem ; 
day  work. 

ALTER  STORES  and  ROOMING 
HOUSE,  87500 ;  708  Polk  St ;  owner. 


DWELLING,  l-story  6-room,  86000: 
1971  Arrowhead  Dr;  owner  and 
builder,  Cecil  Strickland,  3201  64th 
Avenue. 

ADDITION.  82500;  831  East  17th  St; 
owner  and  builder,  Rus^l  Wilson, 
premises. 

DWELLING,  l-story  6-room;  88000; 
4181  Bayo  St;  owner.  Fred  Bell, 
7021  Weld  St;  contractor.  D  E  Wea- 
ver. 290  Pershing  Drive.  S'an  Le- 
andro. 

ALTERATIONS.  83000;  1730-32  27th 
Ave;  owner  and  contractor.  W  H 
Wlsheropp.    premises. 

GARAGE,  l-story  concrete.  89600; 
403  28th  St:  owner,  Dahl  Chevrolet 
Co,  28th  and  Webster  Sts:  con- 
tractor, Fred  D  Alexander,  1727 
Franklin   St 

DWELLING,  l-story  5- room,  86600; 
7243  Sagie  Dr;  owner.  W  C  Sim- 
mons, prem  •  contractor.  W  H  Ed- 
wards. 1103  E  12th   St 


SAN  MATEO  COUNTY 


(8)  820    tons    plant-mixed    surfacing 

compacted  In  place; 
(4)  1790   sq.    yds.    road -mixed    shoul- 
ders compacted  In  place. 
Specifications  obtainable   from   the 
office  of    the   county    surveyor    upon 
deposit  of  810,  refundable. 

5/19/47  •     *0 

Owner  Taking  Bids — Due  May  26, 

2  P.  M. 
Crews  Landing    Road   Reconstruction 
STANISLAUS  COUNTY,  Calif.  Crows 

Landing  Road   at  designated   sites    ^ 
from  the  Tuolumne  River  to  Modesto  1 1 

to  State  Highway  No.  83  at  Crows 

Landing. 


Calif..  81.327.527.90. 


Supplies^  Equipmeiit 

Sab-Contract 

Information 


Force  Account       I 

(Continued  from  Page  One) 

in  California  for  example,  it  has 
been  charged  that  the  California 
Fruit  Growers  Association  is  try- 
inu  to  break  down  the  .«5mall  land 
owners'  water  rights  so  that  it 
can,  in  turn,  move  in  and  buy  up 
the  small  operators^  resulting  in 
need  for  greater  projects  and  more 
constriction  through  expenditure 
of  government  funds  to  build  larg- 
er projects  to  supply  water. 

In  this  connection,  William 
I./Ocke,  editor  and  publisher  of  the 
Dinuba  Sentinel,  in  the  San  Joa- 
quin valley,  told  a  senate  subcom- 
mittee that  revocation  of  the  160- 
acre  limit  on  the  central  valley 
project  might  put  small  farmers 
in  that  area  out  of  business.  He 
believes  that  wiht  additional  wa- 
ter supply,  the  big  farmers  could 
build  their  output  into  "market 
blocs". 

CouM  Forre  Sale 

"They  could  press  prices  down 
to  the  point  of  running  the  small 
farmers  out  of  business,  then  the 
big  interests  could  buy  up  their 
land  cheaply,"  he  testified. 

The  subcommittee  is  consider- 
ing a  bill  to  exempt  the  Central 
Valley  Project  from  a  restriction 
that  permits  delivery  to  one  farm- 
er of  only  enough  project  w^T 
to  irrigate  IHO  acres. 


Frompf  Delivery 

HARDWOOD 
FLOORING 

5/16"  X  2"  Kiln  Dried  7% 

BERKELEY      WOOD 
PRODUCTS.      INC. 

2238  Son  Pablo  Avo. 

BEtKELEY   2.  CAUP. 

THerawoll  97S5  •  97S« 


NEWS  INDEX 


442  Post  St..  San  Francisco.  Calif..  1     house.  »70ou;  viio  roui  ov,  uw^». 
tSi    °45    Kleways    Ave..     Arcadia,       I^"»»  SheWon.  c/o  contractor;  con 

•**'"  .'-  I     tractor.      Leonsxd     Salomon.      1784 

I     Brodertcfc  Bt. 

•'alter     WAREHOUSE.     $1800;      88 
Drumm  St;  owner.  Ernest  Blumen- 
thal,    prem;    contractor,  J  dl   Crls- 
tina  A  Sons.  SCO  Treat  Ave. 
DWELLING   (l-story.  frame).  laOOO; 
S  Jooet  400  B  Detroit;  owner  and 
builder.  Edwin  BlUngson,  126  Oran- 
ville  Way. 
APARTMENTS  (2-8tory,  frame)  $18,- 
000:    E   38th    Ave   75  N    Irving  Bt; 
owtver  and  builder.  C  L  Wold  Con- 
struction Co.  4412  Pulton  St 
DWELLING  (l-story.  frame),  |7000; 
E  Harvard  125  N  Sllllman;  owner, 
Edward  Flynn.   380  Fair  OaJu  St; 
contractor.    McGovem  -  Wilbur   Co, 
4048  (3«ary  Blvd. 
ALTER  OFFICES  and  CLUB.  $3000; 
85  2nd  St ;  owner.  Pacific  Tel  &  Tel 
Co.  premises;   contractor.   Phoenix- 
Slmpton  Co,  620  6th  St. 
ALTER  STORES.  »5500 :  1028  Market 
St ;  owner,  Gallenkamp  Shoe  Stores. 
I     422  2nd  St. ;  day  work. 
!  APARTMENTS    (2-story,    frame.    4- 
'     family)    (8).  $12,000  each;  SW  cor- 
I     ner  Pueblo  and  Velasco ;  W  Pueblo 
I     25   and   50   S   Velasco;    owner  and 
builder.     Ingvar     Baldwlnson.     820 
Moncada  Way.  _ 

ALTER  DWELLING,  $1500;  85«  Day 
St;  owner,  J  Mclnery,  prem;  con- 
tractor. Robert  P  Kelly.  1511  21st 
Ave. 
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5/19/47 

Liquid    Asphalt 

Bids  Wanted 

SACRAMENTO.  Calif..  Sacramento 
Co.— Bids  win  be  received  by  the 
State  Purchasing  Agent,  Sacramento, 
Calif.,  for  liquid  a.<sphalt  as  follows : 

May  21 
QUO.  63865,  REQ.  88400: 

16  tons   liquid   asphalt  8C-3.  deliv- 
ered into  state-owned  overhead  stor- 
age   at    Palm    Springs    maintenance 
Btatlen. 
QUO.  68888,  REQ.  J-1 : 

4500  gallons  bathing  oil.  f.o.b.   San 
Quentln. 
QUO.  63650.  REQ.  13306: 

126  bbln.  domestic  fuel  oil  for  heat- 
ing purposes,  f.o.b.  South  Fork.  Calif. 

May  22 
QUO.  63802,  REQ.   13398: 

120  tone  MC-5  liquid  asphalt,  deliv- 
ered storage  tanks   one  mile  east  Of 
Upper  Lake. 
QUO.  63243.  REQ.  79087: 

20  tons   SC-8   liquid   asphalt,  deliv- 
ered  22    miles    east    of   Gorman    on 
Nennach  Rd..  Rte.  LA-88. 
QUO.  63902.  RBQ.  1069S3: 

120  tons  liquid  asphalt  SC-1  or  8C-2 
and/or  SC-3.  delivered  sUte  storage 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


DWBLLINOS  (6).  $7000  each;  AmaSr 
ica  Way,   Orange  Gardens;    owner 
and   builder,    Lloyd    Sundberg.    20B 
Granada  St,  San  Francisco. 
DWELLINO,    $6000;    Lot   B.    Block   fi, 
Woodland  Place;   owner  and  build- 
er, A  Nuttall.  1946  Capitol  Ave,  East 
Palo  Alto. 
ALTER  DWELLING.  $1500;  2050  Ivy 
Ave,  Menlo  Park ;  owner  and  build- 
er. L  H  Pelton,  premises. 
QUARRY,  $150,000;  porUon  San   Ma- 
teo   County    Parcel    No   81;    owner 
and  builder,  Keeble  Sc  Brown.  P  O 
Box  660.  San  Mateo. 
DWELLING.  $3700;  Lot  27.  Block  81, 
Boulevard  Park;  owner  and  build- 
er, R  C  McCowan.  Route  1.  Box  188, 
Col  ma 
DWELLINO.  $8000 ;  Lots  34.  85.  Block 
11,  Oakleli^  Park;  owner,  Tborton 
Howell.   Menlo   Paik;    bulkier.   Leo 
Merrill,  Menlo  Park. 
SCHOOL   BUILDING.    $130,000;  LoU 
3.   4,   5.   8,   9,   10.   Block  7.   Friendly 
Acres;    owner.    Redwood  City   Ele- 
mentary  School    District,    Redwood 
City;  builder,  Russell  A  CuUen,  478 
Jackson   St,  San  Francisco;  archi- 
tect,   Arthur    Janssen.    Austin    Ave 
and  Ptrtcla  Dr.  Atherton. 
DWELLING.   $7000;    Lot   1.   Block    2, 
North  Palo  Alto;  owner  and  build- 
er. George  A  Wellman,  270  Dolores 
St,  San  Francisco. 
ALTER   HOTEL,    $5000;    Kelly    Ave, 
Half   Moon    Bay;   owner.   M  Rath- 
bone.    Box    117,    Half    Moon    Bay; 
builder,  Arthur  Appen.  Half  Moon 
Bay.  • 

DWELLINGS  (5),  $6700  each;  Tract 
SOB,  Friendly  Acres;  owner  and 
builder.  John  E  McCarthy,  Red- 
wood City. 


REPAIR  FIRE  DAMAGE.  $4000;  1824 
Hopkins  St,  Redwood  City;  owner, 
Wm  M  Cescero,  premises;  builder, 
M    C    Ingraham,    451    Santa   Mar- 
garita, Palo  Alto, 
DUPLEX.    $11,000;    Lot    2,   Block    1, 
Fay's  Redwood  Garden;  owner  and 
builder.  Jaumes  F  Silvers,  1105  Clin- 
ton. Redwood  City. 
ADD  TO  DWELLING.  $2000 ;  948  Pul- 
ton St,  Redwood  City;  owner  and 
builder.  Joe  Hanna.  premises. 
DWELLING.  $3000;  Lot  15,  Block  14, 
Eagle  &  Roh  Addition;  owner. and 
builder,  Frank  Ollvera.  452  Madison 
Ave.  Redwood  City. 
REMODEL  DWELLING.  $1000;  2825 
Jefferson  St.  Redwood  City;  owner 
and  builder.  Walter  Ullrich,  prem. 
ELEMENTARY     SCHOOL.     $131,050; 
Lots  1  to  12,   Block  8,   Range  "C," 
Mezesvllle;  owner,  Monroe  Elemen- 
tary School,  Redwood  City;  builder, 
Peter  Sorensen,  010  Arguello,  Red- 
wood   cnty;     architect,    Arthur    D 
Janssen,  Austin   Ave  and  Patricia 
Dr.  Atherton. 
DWELLING,    $9000;    SW    %    Lot    17, 
Block  2,  Jefferson  Acres,  Redwood 
City;    owner    and    builder,    Henry 
Bedc»a.    832    Madison  Ave,    Redwood 

City. 
REMODEL   DWELLING,    $8000;    606 
Atherton.  Redwood  City ;  owner  and 
builder.  Al  Anderson,  premises. 
DWELLING.  $4000;   Lots  4.  5.  Block 
3,  W  Redwood,  Redwood  City ;  own- 
er, Edith  A   Boyle,   1817  Roosevelt 
Ave,   Redwood   City;  builder,  W  J 
Benton,    Route    2,    Box   2247,    Red- 
wood City. 
DWELLING,  $6000;  Lots  35,  36,  Block 
6.  W  Redwood;  owner  and  builder, 
Vert   &    Huggard,    1460    Oak    Ave, 
Redwood  City. 
DRIVE-IN    RESTAURANT.    $40,000; 
315  El  Camlno  Real.  Redwood  City ; 
owners.  E  Smith  and  V  Gulda,  San 
Mateo;    builder.   Julian   Basin.   1700 
Croner  Ave,  Menlo  Park;  architect. 
B^arl  R  MacDonald.  480  S  Van  Nms 
Ave.  San  Francisco. 
ADD  TO  DWELLING.   $1000;   Lot  22. 
Block  6,  Redwood  Park ;  owner  and 
builder,  A  C  Davis.  36S  Iris  St.  Red- 
wood City. 
ADD     TO     DWELLING,     $1000;     119 
Mape    Ave.    Redwood    City;    owner 
and  builder.  Jack  Purcell,  premises. 


ftAN   MATEO 


ALTERATIONS.  $1800;  Humboldt  St. 
San  Mateo ;  owner  and  builder,  San 
Mateo  Junior  Collge,  San  Mateo. 

STORE  BUILDING.  $116,000;  Lota 
23  to  29,  Block  2.  Visios  Realty  Co 
Subdivision.  San  Mateo ;  owner  and 
builder,  Louis  Johnson.  008  Capl- 
strano  Way.  San  Mateo;  plans  by 
H  A  Emonlch.  c/o  Judson-Paciflc- 
Murphy  Corp. 

WAREHOUSE.  $5800;  Lot  3,  Block 
18.  Town  of  Beresford  No  2.  San 
Mateo;  owner  nd  builder.  E  E  Best, 
2283  El  Camlno  Real,  San  Mateo. 


BURLINQAME 


ALTER  STORE,  $2000;  1447  Burlln- 
game  Ave,  Burllngame;  owner,  E 
Rones,  premises;  builder.  H  Hoel- 
scher,  407  25th  Ave.  San  Mateo; 
architect.  Leo  J.  Sharps.  1819  How- 
ard Ave.  Burllngame. 

ALTER  STORE.  $1000;  1208  Burlln- 
game Ave.  Burllngame;  owner.  J  C 
Forsythe.  premises;  builder.  Tuck 
A  Son.  24  Highland  Ave,  Burlln- 
game. 

ALTER   STORE.   $1000;   1407   Burlln- 


MAY  16.   1047 


INTERIOR  repairs,  $1000;  1  Sloat 
Blvd ;  oM^Tier  and  contractor,  Stone- 
«on  Brothers. 

ALTER    elevator    shaft,    etc,    $5000 
1485     Bayshore     Blvd;     owner,     M 
Fl*her  *"Son;  contractor.  L  and  E 
F.manuel    A    Co;     architect.    L    H 
NIshkian. 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaki  6206 

L.   H.   CLAWSON   CO. 

INSULATORS  FOR  THE  PAOHC  COAST       '    • 

21  f  PACIFIC  iUILOING  OAKLAND.  CAUP. 


Tlie  ORIGINAL  Presealeii  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  \gr 

Full 
Farticulars 


Trad*  Matft  Ra*.  V.  B.  latent  omce 


NEIL  H.  PETERSON  COMPANY 

nif  rOLSOM  STRIIT  SAN  FtANCISCO  3.  CALIP. 

»•■•  UN^M^III  tOSO 

Waahlngten.  Oregen  ami  Territery  Southern   California: 

•f  Alaakat  ENGLISH  4  LAUKR,  ina. 

■.  H.  LANOOON  COMPANY  ^^.  ^„^.„,  „    ^,„, 


Ph«ne  BLH^tt 


ItTt  fteuth  Los  Ansetea  8t^ 


game  Ave.  Burlingme;  owner,  See^a 
Candles,  Inc.  1750  Market  St,  Ban 
S^randaco;  day  work. 

SAN  CARLOS 

DWELLING.  $9000;  147  Wlldwood; 
owner  and  builder,  Welch  Construc- 
tion Co.  2330  Poplar,  Blast  Palo  Alto. 

STEEL  BUILDING,  $2000  ^  396  El 
Camlno  Real ;  owner  and  builder, 
Arizona  Flagstone  Co,  4712  W  Jef- 
ferson St,  Tos  Angelcff. 

ALTER  DWELLING,  $2000;  18«1 
Cherry;  owner.  L  S  Odgers,  prem; 
contractor,  Joseph  H  Germain. 

DWELLING,  $12,000;  515  Prospect; 
owner  and  builder,  Thomwald  Mad- 
sen. 

DWELLING.  $10,000;  1340  Elm  St; 
owner,  George  Hansen ;  contractor. 
Baker  Construction  Co,  1469  El 
Camlno  Real,  Belmont 


W  6t;  owner,  S  Yamamoto;  build- 
er.   B    D   McClure.    1224    363rd    St. 

REFACE  pWBLLING.  $850;  1814 
10th  St;  owners,  G  D  and  Anna 
Larrabwe;  builder,  B  D  McClure. 
1224   Kye   St 

8-ROOM  DWELLING,  $11,800;  180 
Melster  Way ;  owner  and  builder, 
H   S   Winters.   941   41st  St 


Rio  Linda 

DWELLING  (4-room).  $1500;  ptn  Lot 
88,  West  Del  I>aao  Heights;  owner 
and  builder,  Superian  Herrera.  gen- 
eral delivery.  Del  Paso  Heights. 

DWELLING  (4-room).  $4600;  Lot  8. 
Delmar  Tract;  owner  and  builder, 
Bruce  A  Palone,  Route  1,  Box  4S8. 
Del   Paso  Heights, 


4-ROOM     DWELLING.     $4000;     1535   DWELLING   (5- room),  $4000;  ptn  W 


COUNTY    OF    SACRAMENTO 

4-ROOM  DWELLING.  $2600;   Lot   22 
Blk   22,    Del    Flaao   Heights;    owner 
and    builder,    Clarence   A    London. 
3729  Almond  St.  Del  Paso  Heights. 
4-ROOM     DWELLING.     $3500;      Lot 
270   Rio   Junction    Tct;    owner   and 
and    builder,    TRtJia    Grosen,   Rte    1. 
Box    5585. 
6-ROOM  DWELLING,   $3500;   Lot  21 
Del   Paso   Vale   Tract;    owner  and 
builder,    Mary    E    Nugent.    Rte    6. 
Box    3246. 
6-ROOM    DWELLING,   $5500;    Lot   8. 
Blk  8.  Hagginwood  Sub  No  3;  own- 
er  and    builder.    H    H    Cronmlller, 
1174    Arcade    Blvd. 
5 -ROOM  DWELLING,  $5500;  Lot  27. 
Preeport  Terrace;   owner  &   build- 
er, B  W  Elbert.   Rte  8.   Box   1360. 

5 -ROOM  DWELLING.  $6000;  Lot  1. 
Sub  4,  North  Sacramento;  owner 
and  builder,  C  Perry.  Rte  7,  Box 
3970,    North    Sacramento. 

OFFICE  BLDG,  HANGAR,  SHOP, 
CLASSROOM  BLDG  AND  AIR- 
PORT. $7000;  on  Ptn  NW  Sec  2. 
Rancho  Del  Paso,  owners  and 
builders.  Wlllard  A  Smith  and 
James    Elrod,    Box    1573. 

5-ROOM  DWELLING.  $8600;  Lot  33 
Maracci  Tct ;  owner  and  builder. 
W  C  Sutton,  4743  Parker  Avenue. 

3-ROOM  DWELLING.  $2200;  Lot  4, 
Oakvale  Tract;  owner  and  build- 
er, Harvey  J  Hunter.  Rte  6.  Box 
5619. 

5-ROOM  DWELLING,  $3500;  Lot 
7.  Schmidt  Tct;  owner  and  build- 
er, W  W  Boyd.   1101   Sonoma   Ave. 

4-ROOM  DWELLING.  $2000;  Ptn 
Tct  113;  owner  and  builder,  Maud 
Hanschiid.   371  40tii   St; 

5-ROOM  DWELLING,  $2060;  Lot  39 
El  Camlno  Square;  owner  and 
builder.  Billy  Lucas,  ,Rte  7,  Box 
4716.  I 

6-ROOM  DWELLING.  $4000;  ptn  29 
Oak  Ridge  Acres ;  owner  and  build- 
er.   2352    Nogalea    Ave. 

3-ROOM  D'WELLINO.  $4000;  Ftn 
Stec  27-7-6;  owner  and  builder, 
Charles    Outh,    151S    27th    St. 

CITY    OF    SACRAMENTO 

8-ROOM  DUPLEX,  $13,600:  1600  1606 
35th  St ;  owner  and  builder.  E  C 
Pettibone.  3173  C  0t 

ADDN  TO  BLDG,  $6000;  2001  L  St; 
owner  and  builder.  James  E  Doyle. 

GARAGE  FOR  LIVING  QRTRS. 
$1200;  2230  58th  St;  owner  and 
builder,  R  G  AUtop.  2112  59th  St 

REFACE    DWELLING,    $725.00;    1131 


S3rd    St;    owner   and    builder,   R 
Forbes,   2657   F  St 

ADDN  TO  DWELLING.  $4000;  1011 
28th  St ;  owner.  Butter  Cream  Bak- 
ing   Co;    builder.    Holdener    Const 

Co,   2608   R   St. 

RSMDL  BLDG.  $1000;  1700  N  St; 
owner.  Home  Milk  Co;  builder, 
Holdeuier    Const    Co.    2608    R    St. 

ADDN  TO  DWELLING,  $1500-  4309 
H  St;  owner  and  builder.  H  A  Mc- 

2-6- ROOM  DWELLINGS.  $6000  ea; 
908  and  904  V  St;  owners,  Dong 
and  Chong;  builder,  J  L  Rowen 
Co.   1414  »4    J. 

5-ROOM  DWELLING.  $6000;  3133 
37th  St;  owner  and  builder.  E  H 
Llles,    2635   Donner   Way. 

6-ROOM  DWELLING  $12,000;  104 
36th  Way;  owner,  H  C  Jones.  2231 
30th  St;  builder,  Ha'rmon  M  Coop- 
er. 1901  P  St 


CITY     OF     NORTH     SACRAMENTO 


ADDN  TO  CLEANING  PLANT,  $9.- 
000;  owner.s  Owl  Cleaners;  build- 
er A  E  Erickson  and  Sons.  1032 
El   Monte  Ave. 


FRESNO 


STORE.  $8300;  468  N  Fulton;  own- 
er. Martin's  Florist;  builder.  Lar- 
sen   &  Ratto. 

ALTEIR  STORE,  $3000;  1942  Mari- 
posa; owner.  Dr  Ames;  builder,  L 
H  Hansen  &  Sons. 

DWELLING,  $7000;  2974  Thomas; 
owner,    Belle    L    Record. 

DWELLING  and  GARAGE,  $7000; 
143  S  Recreation ;  owner,  Louis  J 
Ireland. 

DWELLING.  7000;  740  W  Olive; 
owner,  Arnold  Flarani. 

ADD  TO  STORE.  $4500;  2612  Tulare; 
owner,  Chris  Flnderup;  builder.  L 
H    Hansen    &.    Sons. 

DWELLING  and  GARAGE,  $3000; 
1128  Terrace;  owner,  J  T  Williams. 

ADD  TO  DWELLING.  $12000;  1445 
White;    owner.    M    Avaklan. 

ALTER  STORE.  $1000;  1585  Palm; 
owner.  Wl  A  Cochlan ;  builder. 
Harris    Const    Co, 

GARAGE,  $1000;  4149  Butler;  own- 
er. Samuel  Krlkorlan;  builder,  Ben 
Baxter. 

ALTER  DWELLING.  $1000;  1265 
San  Pablo;  owner.  Theo  M  Long. 


H  Block  24,  Bast  Del  Paso  Heights ; 
owner  and  builder.  Robert  Hamlin, 
3724  Oak  St  Del  Paso  Heights. 

DWELLING  (4-room),  $3000;  Lot  22. 
Colonial  Heights  Plat  No  1;  owner 
and  builder,  Gerald  L  Dugan,  706 
9th  St 

DWELLING  (6-room),  $2500;  Lot  35, 
Hacienda  Tract,  Ben  All;  owner 
and  builder,  F  W  Gourte,  1926  Oak 
St,  North  Sacramento. 

STORE  (furniture),  $6000;  Lot  32. 
Edward  Coyle  Subdivision;  owner 
an  d  builder.  Jack  Weinberg,  1681 
38th  St 

DWELLING  (5-room).  $5000;  Lot  09. 
Tract  5,  Citrus  Subdivision;  owner 
and  builder,  Paul  Stoneman,  Box 
336.  Route  1.  RosevlUe. 

DWELLING  (3- room),  $3600;  W  % 
Lot  176,  City  Farms;  owner  and 
builder.  Mary  Svoboda,  3440  26th 
Ave 

ADD  TO  DWELLINO,  $1000;  Lot  26. 
Block  23.  West  Del  Puo  Height*; 
owners  and  builders.  Peter  and 
Frances  Varvanoff,  656  Hays  Ave, 
Del  Paso  Heights. 

DWELLING  (5-room),  $3500;  Lot  14, 
National  Division ;  owner  and  build- 
er, Nels  A  Nelson,  Route  1.  Box 
778.  Rosevllle. 

DWELLING  (5-room),  $3500;  Lot  36. 
Greenwood  Tract ;  owner  and  build- 
er, H  V  Oliver,  Route  6,  Box  3860. 


May  16,  1947— S  TEDDY  AVE  225 
W  Delta.  Joseph  Sorrento  to 
Stephen  Heckert... -May  16.  1947 

May  16,  1947—2138.  42.  48.  60,  54.  68 
43ru  Ave.    Claude  T  Llndsap,  Inc 

■   to  whom  it  may  concern 

_  _ May   15.    1947 

May  14,  1947— W  VIENNA  A  Rus- 
sia; NE  Russia  50  SE  Vienna;  E 
Vienna  and  Russia;  SW  Russia 
25,  50  and  75  NW  Vienna.  Ale- 
many  Constr  Co  to  whom  It  may 
concern May  14.  1947 

May    15.    1947— E   36th    AVE   200   N 
Ortega.     Jerome    M    and    J^ianita 
M   Beach   to  Rude  A   Llpman 
„ May   11,   1947 

May  16,  1947— SE  S7th  AVE  and 
Balboa  St  Arthur  B  Dunne  to 
A  J  Hopper  Co .May  15,  1947 


ALAMEDA  COUNTY 


Recorded  Accepted 

May  16.  1947— LOT  4  Blk  2.  Steln- 
way    Terrace.    Oakland.     E<arl    L 

Slngleterry  to  W  A  Rose -. 

May    14.    1947 

May  16.  1947—2966  CARLSEN  St 
and  4127  Maple  St.  Oakland.  Sam 
Lipshltz  to  whom  it  may  con- 
cern  -May   17,  1947 

May  16,  1947—7922  HILLMONT 
Ave,  Oakland.  Victor  E  and  Eva 
Shellenberg  to  Walter  H  Ed- 
wards  May    13,    1047 

May  16,  1947—4336  WHITTLE  Ave. 
Oakland.    Joseph  V  and  Veronica 

Svitter  to  Walter  H  Edwards 

May    3.     1947 

May  15.  1947—4442-4  E  14th  Street. 
Oakland.      Mary    Valle    to    C    H 

Thrams   and   Jerry   G   Haas 

_ Mav    6.    1947 


Building  Contracts 


SAN    FRANCISCO 


74  OTIS  ST.  Alterations  and  repairs 
Owner— The  F'aciflc  Tel  and  Tel  CO. 
Contractor— Fred  W  ScbelL 

Filed.  Mav  9,  1947.    Dated 

TOTAL  COST.   $5275.00 


Release  of  Liens 


ALAMEDA  COUNTY 


Recorded  Amount 

May  16.  1947— LOT  18  and  ptn  Lot 
19  Blk  F,  corrected  map  Nlcol 
Tract.  Oakland.  Chas  A  Fraaer 
to  Louise  M  and  Carl  A  Bar- 
tay    ..  »«0-20 


Liens  Filed 


SAN    FRANCISCO 


Completion  Notices 


SAN    FRANCISCO 


Recorded  Accepted 

May  13.   1947— S  BALBOA  51-10  E 
24th   Ave.     United    Constr   Co    to 

whom  It  may  concern 

May    13,    1947 


Non-Responsibility 


Recorded  Amoun 

May  16.  1947—78  JOHN  ST.  Klein- 
en  Co  v»  Shem  Shemkwal.  $906.23 
May  16.  1947— N  JOHN  75-6  East 
Mason  St  A  L  Stockton  Lumber 
Co  vs  Ghem  Kwan  and  Tom  She 
Shem     $2,588.96 


ALAMEDA  COUNTY 


SAN    FRANCISCO 


SACRAMENTO  COUNTY 


Restore  Rec  Funds 

(Continued  from  Page  1) 


DWELLING  (6-room).  $5000;  Lot  18. 
Schmltz  Tract;  owner  and  builder. 
Carter  Jones.  3100  Marysville  Rd. 

DWELLINO  (4-room).  $1000;  Lot  6S, 
Gardenia  Tract :  owner  and  builder, 
George  Height,  Bryte,  Calif. 

DWELLING  (5-room),  $2600;  E  % 
Tract  52,  Dakvale;  owner  and  build- 
er, Wm  L  Ballein,  2012  J  St 

DWELLINO  (4-room),  $3000;  SW  % 
Section  23.  Township  10;"  owner 
and  builder.  Wm  M  Salsberry.  Rte 
1.  Box  980.  Rosevllle. 

OARAGE  (for  living  quarters).  $1600; 
ptn  Lot  30.  Rio  Linda  Subdivision 
No  7;  owner  and  builder.  Delbert 
E  Glenn.  Route  1,  Box  2801,  Rio 
Linda 

DWELLING  (1-room),  $2000;  Lot  28k 
Rio  Linda  Tract;  owner  and  build- 
er, D  O  Cartwright.  P  O  Box  028. 


the  Central  Valley  project  can  pro- 
ceed as  rapidly  as  possible  and  be 
placed  on  a  fair  return  basis  in 
the  shortest  possible  time. 

He  wants  te  dams  built,  the  pow- 
er sold,  and  irrigation  water  fur- 
nished. 

Cancels  Industry  Gain 

Meanwhile,  idustry  is  looking 
forward  to  a  power  famine  in  the 
west  within  the  next  five  years  if 
the  reclamation  jobs  are  not  hur- 
ried alont?. 

Aluminum  stands  in  a  peculiar 
position  to  be  struck  first  and- hard- 
est by  any  inadequate  supply  de- 
velopments. Alcoa,  Reynolds,  and 
other  aluminum  producers  and  us- 
ers are  said  to  be  viewing  Canada 
as  a  refuge  for  operations  if  tl# 
famile  comes  about.  Troudale  at 
at   Spokane,  Wash.,  is  another. 

In  the  competition  for  power, 
steel  and  many  other  industries 
can  well  afford  to  outbid  aluminum 
which  already  is  priced  to  the  lim- 
it at  14  cents  per  pound.  Alum- 
inum is  nno  longer  just  a  new 
raetal  but  through  its  adaptation 
as  a  substitute  for  wood  and  steel 
in  many  products  has  taken  on  a 
new  importance  in  the  building 
materials  field. 

McNary  I>am  Vital 

Failure  of  WAA  to  dispose  of 
the  Torrance  aluminum  plant  near 
Ijos  Anp'plps  is  a  case  in  point. 
Those  who  know,  say  the  indus- 
trial property  would  have  been 
bought  in  H  flash  if  power  supply 
had  been  assured  in  the  future. 
Farther  north,  they  expect  the 
ahortago  to  develop  within  five 
years  if  the  McNary*  dam  on  the 
Columbia  is  not  built.  For  the 
same  reason  notential  expansion 
of  the  Bonneville  nroject  is  being 
watched  closely.  (Kai.ser  h8«»  leased 
an  aluminum  plant  near  Spokane 
for  production  of  aluminum  pre- 
fabs but  his  position,  over  the  long 
range,  would  nlso  be  threatened,  it 
was  said.)  Alcoa  already  is  oper- 
ating a  plant  at  Vancouver,  B.  C. 


HOME*OFFICE 
STORE  •  WAREHOUSE 


lydiiflg  from  a  garden  wall 
CO  a  commercial  building  can 
bebuilcwich 

PUMALITE 

BUILDING  BLOCKS 

flight*  $crong,  beautiful.  Made 
of  genuine  rock  pumice  from 
the  lava  beds  of  Mt.  Shasu. 

Constructed  on  the  modular 
tptem  (multiples  of  4  inches) 


Write  for  full  inforwuUiom, 

or  call 

WISHRN  PUMISTONI 

FROOUCTS  CO. 

ta«4>SM  CeHe«,CaM. 

cartM  on- r.a  iM  »4o 


May  16,  1047— N  GEARY  62-6  E 
Jones.  Harolfl  L  Levin  aa  to 
Improvements    on    property. 

May  13.  1947— SE  MARKET  01-8 
NE  l8t  St.  B  Samuels  as  to  Im- 
provement«   on    property. 


Recorded  Amount 

May  16,  1047—044  108th  AVENUE. 
Oakland.  Harer  Furnace  &  Sup- 
ply Co  va  Wendell  M  and  Maxlne 
d"  Farias    .1107.70 

May  16.  1047—4444  E  14th  STREET 
Oakland.  East  Oakland  Olass  Co 
vs  Mary  Valle  and  Gerhard  J 
Haas 1128.47 

Mav  16.  1047—1116  107th  AVENUE 
Oakland.  Harer  Furnace  4  Sup- 
ply Co  vH  Wendell  M  and  Max- 
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Build  your  FACTORY  or  WAREHOUSE 
with  STEEL  for  $1«89'  per  square  foot  of  floorspace 


*Erectec/,  complete  wifh 
doors,  windows  and 
slob  concrete  floor, 

READY  FOR  USil 

H«r«'s  on  Opportunity  to  get  needed 
factory,  worehouie  or  shop  space  now  of 
leu  than  pre-war  building  prices  I  You  get 
a  befter  building,  too  — o  firesafe,  rot-proof 
permanent  steel  structure  that  costs  less  to 
maintain  through  the  years. 


islerlor  and  eKteriof  viewt  of  100' x  100'  worehovM 
owned  by  lUioom  MIg.  Co..  tichmond. 

Check  these  advantages  of  STRAN-STEEL 
Arch-Rib  "Packaged"  Quonset  Steel  Build- 
ings .  .  .  they  can  save  you  weeks  of  time,     . 
thousands  of  dollars! 


•tcMZIS  TO  Min  YOUI  NUDS  tXACTLY.., 

A  full  range  of  width*  ond  length*  o4f«r*  txodly 
Iho  lis*  and  (hap*  of  building  to  fit  your  u»o 
oitd  property.      • 

•IrSrtlOY  EKiCriON  .  .  .  8uilding»  can  bo 
trock-dolivared  frooi  our  ifock  Of  NiU»,  oi>d 
•rocfod  without  d^iay  becouf*  off  needed  ifrwc- 
fNTo'  mottioh  arm  indudmd. 

Got  tho  Fa<t«  . . .  moil  the  coupon  or  phone 
your  neorett  Kroftile  office  (below)  for 
prompt,  complete  informotion  and  prices. 


RAFTILE 

COMPANY 


•Irror  QUALITY  CONSTKUCnON  .  .  .  Sfron- 
Stool  building  d«»ign«  or*  toundly  engineorod 
and  "p«rformanco-lo«tod."  Framing  it  of  (fnic- 
twral  itool,  (hoothlng  of  golvonizod  corrugofod 
(roa-tiioro'i  nothing  to  warp,  thrink  or  rot. 


Main  OfllMt  MUS,  C«llfM«l« 


MMfM  NUtt  Mil 


•AN  nUNCIfCOt  eO  Hawthortio  ftroal     •     DOwfliM  37tO 
iAM  lOMi  1»10  leiHli  nr»»  ftre**     •     CalewfclB  •lU-J 
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Kraftllo  CoiM^ony,  ftr«n-tt««l  OlvUien, 
NIlM,  C«IH*mla. 

YES  ...  I  wont  (o  know  how  to  "tulM  WH^ 
Steol"  to  got  factory  or  worohouto  tpoco  ot  only 
$1.19  por  tquore  foot.  Atoll  wy  copy  of  yovr 
illuitratod  Stron-Slool  booklet  dotcrlbing  tko 
building*  now  roody  for  immediate  dollvory  »o 


Noma. 


AddroM. 
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PAGES 


DAILY    PACIFIC    BUILDER 


MONDAY,  MAY  19.  1947 


Ine  D  Flarlsa  1107.70 

1947—319   MacARTHUR   Blvd 

San  Leandro.    Doty  A  Lx)ckwood 
vs  Chaa  and  Vera  Fo8tcr..|17,998.01 


Plumbmg  Permits 


OAKLAND 


Plumber,  J  C  Uvlngood ;  owner. 
Sanford;  7  fix;  4  gas;  12  wat»r;  80 
Gravatt 

Plumber,  J  B  Morley;  owner,  C 
Smith;  5  fix;  3  gas;  10  water;  2837 
Morcom. 

Plumber,    ;    owner,    Franklin 

A  King;  1  fix;  4  water;   1286  104th. 

Plumber,  W  F  Bucknum ;  owner,  J 
F  Peterson  ;   1  f  Ix ;  3834  Beaumont. 

Plumber,  J  Moraony;  owner,  Edw 
V  Asarin;  9  fU;  3  gas;  14  water; 
1866  Melvin  Road. 

Plumber,  F  E  Planer;  owner,  Sus- 
an Carvalho;  1  water;  564  e2nd  St. 

Plumber,  Wm  J  Savxa;  owner, 
Tony  Albino;  4  fix;  3222-24  Fruit- 
vale   Ave. 

Plumber,  Aladdin  Htg;  owner  Oak- 
land Airport;  16  gas;  Hangar.  28, 
Oakland  Airport. 


Plumber,  Walt  Rohde;  owner,  Dr 
Baxter;  9  fix;  3  ga«;  10  water;  3624 
MacArthur  Blvd. 

Plumber,  Walt  Rohde;  owner  ,011- 
more;  2  fix;   10  water;  6240  Proctor. 

Plumber,  Walt  Rohde;  owner,  ; 
1  fix;  2  water;  2822  Waverly. 

Plumber.  Paddy  Bruno:  owner.  R 
Allen;   2  gas;   9621    Steams. 

Plumber,  O  H  Hanson ;  owner, 
Rlngle-  3  fix;  10  water;  6622  E  15th. 

Plum'ber,  Walter  Kennon ;  owner, 
Ralph  Smith;  4  fix;  3  gas;  8  water; 
526  42nd  St  ^   , 

Pluml>er,  E  C  Bonln:  owner,  Duf- 
fy'B  Restaurant;  3  gas;  2031  San 
Flablo  Ave. 

Plumber,  J  A  Rankin;  owner,  Lis- 
bon; 3  fix;  6  water;  2127  Park  Blvd. 

Plumber,   ;  owner,  J'  Riddle; 

1   fix-   foot  of  Adeline  St. 


Furnace 


OAKLAND 


2656  E  27th  St;  owner,  Paul  Hunt- 
er; dealer,  Harer  Furnace  Co;  floor. 

1122  82nd  Ave;  owner,  J  J  Glos- 
son ;  dealer,  A  Ferstrom ;   floor. 


CLASSIFIEB  MVEITISIIIG 

D«MiUa«  3  p.   m.  Day  Before  IitMKion. 


RaU* — 30c   lin«;   29c  line 
3  or  mora  iiiacrtioiu. 
(MioimiMn  order  $2.) 

Phone  MAdcet  7110 


MISCELLANEOUS 


Whid  !•  YOUR  ParMMUMl 
ProUem? 

WE  Can  Serve  You 

Western  PersMinel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and   expense. 

JOHN  L.  MATHERS   •   Difvctor 

Twenty  Ytm$  in  the  Building 

InJuttry 

WESTERN  PERSONNEL 
SERVICE 

(Ammt) 
Pormtrty  CUriem  Pt<i€«m*nl  lMr««tt 
Tacfaaical  -  ProiaMional  •  Commarcial 

2«  O'FAKRELL  ST.  SUITE  902-3 

GAiCaU  1617.U1S 


MEN  AVAILABLE 

ENOINEBRS.  C.B.,  M.E.,  and  EE. 
8UPTS..   COMMERCIAL,  and   IND. 
SUPTS.,  ROAD  and  GRADING 
9UPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSMEN,   ALL  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEH^ 
ACCOUNTANTS.   TIMEKEEPERS 
SALE8MBN.    Building   Materials 
A   complete    library   of    capable    men 
to  choose  from 

CALL. 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6^79 

This  AGENCY  is  designed  for  the 
Building  Industry 


5823  Nottingham;  owner,  D  Au- 
quitsch;  dealer,  Oemhard-Strohmai- 
er;  floor. 

864  2t7h  St;  owner,  F  R  Williams; 
dealer,  A  E  Hess;  floor. 

1681  E  Slst ;  owner,  J  A  Simpson ; 
dealer,  Alvln  B  Heaa;  floor. 

1441  66th  Ave;  owner.  A  U  Brls- 
clanl;  dealer.   Alvln  E  Hess;   floor. 

1657  8th  St;  owner  and  dealer.  C 
J  Smith;  floor. 

3927  La  Cresta;  owner,  O  A  Pet- 
erHon;  dealer,  Harer  Furnace;  cen- 
tral   heating. 

6466  Kales;  owner,  Wm  L  Crack- 
en  ;  dealer.  A  El  Hess ;   floor. 


Electrical  Permits 


8AN    FRANCISCO 


OAKLAND 


-TOW  I  NO    and    BARGE    WORK— 
Call   Bill    Atthowe,    HU.    aS43;    Pier  8 

(tf) 


2~     HELP  WANTED 


FOR  SALE 


CONSTR.     SUPT..     concrete     rein- •     DE  WALT  saws  (2),  220- volt,  single 
forced      buiWings.      Oakland.      Reply    phase,     model     "GK,"     5-horsepower. 


Box  619.  Daily  Pacific  Builder. 

(5/2S/inc) 

S—  FOR  RENT 

LUMBBR  HANDL.XNO  UOUIP- 
MKNT :  CARRIKRS,  BTACKBR&. 
TRUCKS.  Paclflo  Canlara.  Oakland 
KB  4-l«BL 


1200  Vicente.  SE.  0960. 


6/22 


TRANSITS.  117  per  month;  UaV- 
ELS  114  per  month.  Daniel  McFar- 
land.  634  Second  Ave  Phone  BA\  - 
view  7804.  a>> 


Ford  TRUCK.  14-ton  12-ft.  bed 
LUMBER  ROLLER,  side  winches. 
Call  TWInoaks  8181.  (tf) 


Huff  Pay  Loader,  2  and  8  yards  f 
2H-toii  lift;  t  low  12-ft  dump  truck; 
14W0-gallon  water  truck.  Hard  work- 
ing owner  would  like  to  work  with 
contracto  by  month.  Bruno  SkibOi 
Rtal.  Box  204C,  Oakley. 


BUILDING  MATERIALS 

When  you  start  your  Job,  call  iir 
for  quick  »er\'lce  on  your  hard-lo- 
get  materials.  They  will  be  delivered 
when  you  need  them! 

Let  us  save  you  MONEY;  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  tnubles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

11S1   Sutter  St..  San    Franolsco  9 
P Respect  4500  or  2S00 


STANDARDIZED 
BUILDINGS 

12  standard  sized  buildings  fer  im- 
mediate delivery  in  either  timber  or 
Mteel  structure.  Clear  spani  from  40 
to  100  ft  Lengths  from  40  to  600  ft 
Also  standardised  roofs  of  timber  or 
steel  for  erection  on  masonry  walls. 
American    Standardized    BIdg.    Corp. 


Two  Terra  -  Cdbra  Self  Propelled 
S<CRAPERS.  18  c  y.  capacity,  for  con- 
tract work  or  lajid  leveling  with 
puahcr.  Low  cost  earth  moving.  Call 
TYSON  Jk  WATTERS  CO.;  phone 
8-7000   Sacry.mfnto. (6/20;    „„,^. ,v«,.    »„,.»..«.>««    »..«.    ^^r- 

D  T  T^IaCTOR  and  new  ten-yard    382  S.  Michigan  Ave..  Chicago  4,  111 
L.  8.  SCRAPER.  3-DRUM  SHSXBPS-  Wabash  S708 

FOOT    ROIXiER,    now    extra    heavy    P  L  U  M  B  I  N  A 

duty  cable  operated  ROOTER,  new  |  individually  packagMl  realdenUal 
MO-amp.  portable  HOBART  WELD-  drainage  system.  Complete  from  fix- 
ING  MACHINE,  %  -  yd.  INSLBJY  ture  outlet  to  base  of  sUck.  Ideal 
CRAWUBR  CRANE.  Cecil  U  Moore,  'for  mass  construction  of  homes,  mo- 
8831   East   14th  St,   Oakland.   Phono  teis,  cabins,  etc  Meets  Govt  stand 


TRlnldad  9109. 


S/Sl 


FOR  SALE 


FOR   SALE 
DITCH    DIGGER.    Buckeye    wheol 
type.    Csn   be  feer     at  8101  Sen   Le- 
a'ndro    St..    Oakland.     Phont    THorn- 
wall  7668  nr   LDckhaven   8-2316 

(5/16) 

NBW  LldffT  PLANt.  welgtis  «7(« 
Iba. ;  dimensions:  14  x  S%  x  9%  feet; 
GMC  DieMl;  Model  6016  60-KW.  8- 
phaae.  Call  San  Franrlsoo  Bay  Cities 
Baptlat  Union,  63  McAJIister  8t 
MArkot  9MS.  5/23 


AIR  COMPREftftORS 
FOR  SAUB  OR  RENT 
RtlMllt  Portable,  on  pneumatic  tires. 
JjOUA,  60  CFM— 38S0 
Ingersol-Rand.  105  CFM— 11.000. 
Worthington.  106  CFM— 11. 550. 
Ingersol-Rand.  210  CFM— 13.250. 
Complete    stock    single    and     three- 
phaaa,  %  to  15-h.p.  Stationary  Com- 
presaora. 

PATTERSON  COMPREAftOR  CO. 
3646  Broadway  at  26th  8t 
Oakland.  TW.  2113 

T6  ALL  WK<trtACT6Rft  ' 

23  H -Gauge  (X)RRUGATED  ALU- 
MINUM SHEETS.  All  sixes ;  Imme- 
diate delivery ;  any  quantity.  Sub- 
stantial savings.  Hill  Corp..  1  Dnimm 
St,  San  Francisco  11.  Phone  GA  3196l 

•/I 


ards.  Includes  all  necessary  fittings, 
traps,  branches,  etc.  Cut  and  ready 
for  field  aasembly.  Carload  lota.  Fac- 
tory to  you.  Saves  |160  to  $250  a 
house.  Immediate  delivery.  Quantity 
discounts.  Contractors,  attention.  Dis- 
tributors wanted  all  rural  areas  U 
v^estem  States.  P-K-G  Co..  44  Snd 
Street  San  Francisco.  GArfleld  5611. 
JLVAIUlflLl  fOk  lIUIMUiAVk 
DBLJVBRT.  a  llmltad  qnanUty  of 
26  -gauge  oorrunUad  ALXJUnfXJU 
SHBVrS,  stantfara  dtmanalon.  Phone 
Mr.  Crandall.  SVttar  816&  (tf> 


Corrugsted  aL.\JMINUM  SHEETS, 
19  gauge,  036- In  46Hx96-ln.  Alum- 
inum Products  Co.,  8346  16th  Straa^ 
Phone  UNderhill  3166  or  SUtter  6700. 


POR  iALE  &A  HINT 


C.  M.  C.  7  a  Concrete  Mixer  In  A-1 
condition;  and  couipreasor  hose,  l-tn. 
with  oonnactlons,  never  used.  Phone 
KEllog  2-0968.  B/19 


6267  W  Parque  416  ft  N  Geneva; 
owner,  Dahlstrom;  contractor.  Arc 
Elec   C;   temporary  saws. 

6268  541  Worcheater;  owner,  Las- 
ker;  contractor.  Arc  Elec  Co;  4  out- 
lets;   5    plugs;    4   switches. 

6269  6100  California;  owner,  Rose 
Food  Store;  contractor.  Better  Elec 
Co;   1   outlet;   motors;   1   switch. 

(B70      1500   Valencia;    owner, ; 

contractor,    Assn    Elec    &    Mech    Co; 
2   outlets;   13  plugs;  9  switches. 

6271  641  Octavla;  owner,  Scott; 
contractor,  Quality  Elec  Co;  motors; 
overhead  service;  special  equip- 
ment 

6272  1318  (3olden  C^ate;  owner, 
Foss;    contractor.   Lynch   Elec  Co;    1 

plug. 

6;t^3      6276    W  33  rd  Ave;  150  ft  N 
Santiago;    and    various    other    lo- 
cations; owner,  Pac  Coast  Const  Co; 
contractor,   B  J   Doherty;    temporary 

S&WB> 

6276-82  Various  loc. ;  owner,  Pac 
Coast  Const  Co;  contractor,  B  J  Do- 
herty; 9  outlets;  3  branch  circuits; 
13  plugs;  9  switches;  overhead  ser- 
vice;   B.    T. 

6283  341  7th  Ave;  owner.  F  J 
Flynn;  contractor,  Old  San  Francis- 
co Elec  Co;  3  outlets;  1  plug;  3 
switches. 

6284  499  37th  Ave;  owner,  K  Ah- 
ramjian;  contractor,  Old  San  Fran- 
cisco  Elec   Co;    meter   board. 

6286  263    Minna;     owner 

contractor,    Buaxell    Elec    Works;    2 
outlotA 

tUbH  1560  Valencia;  owner  ,St 
Luke's  Hospital;  contractor,  Buz- 
zell  Elec  Wks;   1  outlet;   motors. 

6287  532    Sansome;    owner,    Bev- 

ans;    contractor,    ;    2    outlets; 

motors ;    1    switch. 

6288  700  Polk;  owner.  Lucky 
Food;  contractor.  Malm  &  Welter; 
fire   damage. 

6289  296  Munich ;  owner.  B  A  S ; 
contractor.   Malm   &  Welter;    motors. 

6390  941  Bills;  owner.  Northern 
Police  Stations;  contractor.  Frank 
J  Kllmm;  12  outlets;  2  branch  cir- 
cuits;   8   plugs;    4  switches. 

6391  376  PreakUo  Ave;  owner, 
Cobum;  contractor.  Golden  Gate 
Elei:  Co;  2  outlets;  2  plugs;  1 
switch ;     fire    repairs. 

6292  907  909  Clayton ;  owner,  C 
Scheyberg;  contractor.  Cimlno  Elec 
Co;  2  branch  circuits;  6  plugs;  re- 
placet  service. 

6293  647  29th  Ave;  owner,  Brunns; 
contractor,  ^mlno;  EJlect  Co;  3 
outlets;  2  branch  circuits;  5  plugs; 
replace   service. 

6394  217  Balboa;  owner.  Smith; 
contractor.  Century  Elec  Co;  provide 
new   meter. 

6296  219  Natoma;  owner,  Silver 
Stahl;  contractor,  Otis  Elevator  Co; 
motors ;    special    equipment. 

6296  867  Market;  owner,  Hale 
Bros;  contractor.  Otii.  Elevator  Co; 
motors ;   special   equipment 

6297  498  Hayes ;  owner.  Norwltt ; 
contractor,  M  Schlmetschek ;  altera- 
tions. 

6298  817  Hayea;  owner,  ffmlth ; 
contractor,  M  Schimetschek ;  6  plugs. 

6299  2491  San  Bruno;  owner.  Ger- 
hard; contractor,  M  Schimetschek; 
2  plugs. 

6300  6301  60  &  60  Monticello; 
owner.  Modem  Homes ;  contractor. 
M  Schimetschek;  12  outlets;  IS 
plugs ;    12    switches. 

6302  6306  990  998  Corbett ;  own- 
er. Perego;  contractor.  M  Schimet- 
schek; 15  outlets;  17  plugs;  14 
switches. 

6306  120  Madrid  St;  owner.  Lom- 
bard!; contractor,  M  Schimetschek; 
14  outlets;  14  plugs;  12  switches. 

6307  101  4th  St ;  owner,  Rolland ; 
contractor.  M  Schimetschek;  2  plugs. 

6308  6309  80  82  Nida  70  72  Nida; 
owner.  May  fair;  contractor.  M 
i?chlmet8chek ;  20  outlets;  20  plugs; 
18  switches. 

6310  8W  cor  Ellis  it  Baker;  own- 
er, Mayfair;  contractor.  M  Schimet- 
schek ;    temporary    saw    motor. 

6311  298  8th  St;  owner,  Hyman 
Bri>s ;  contractor.  M  Schimetschek; 
alterations. 

6312  1937  Hayes;  owner,  Welch; 
contractor,  M  Schimetschek;  altera- 
tions. 

6313  317  9th  Ave;  owner.  R  E 
Ourthet;  contractor,  Eveready  Elec 
Service  Co;  6  branch  circuits;  7 
plugs:    1    switch. 

6!(14  Apparel  City;  owner,  T 
Fiowes  ;contractor,  Eveready  Elec 
Sarrlco;   moion. 

b316      1152    Green;    owner,    ; 

contractor,  A  W  Howarg;  3  outlets; 
2  branch  circuits;  7  plu^s;  8  switch- 
es. « 


47076  1307  E  14th  St;  owner,  Abe 
Schwartz;  contractor,  Thomas  Elec; 
3   outlets. 

47077  903  Franklin  St;  owner. 
Elite  Cafe;  contractor,  Fluoro;  3 
fixtures. 

47078  903  Franklin;  owner.  Elite 
Cafe;  contractor,  Fluoro;  2  outlets; 
1  switch. 

47079  1633  B'way;  owner.  Kul- 
chars ;  contractor.  T  L.  Rosenl^erg ; 
fixtures. 

47080  729  8th  St;  owner,  Contin- 
ental Machine;  contractor,  Cal  Elec; 
alterations. 

47081  643  40th  £t ;  owner.  Und- 
wall;  contractor,  Paramount;  fix- 
tures. 

47082  1427  102nd  Ave;  owner,  O 
W  Johnson ;  contractor.  Paramount ; 
fixtures. 

47063  5069  Dublin;  owner,  E  W 
Anderson;  contractor,  Paramount; 
outlets;  switches;  plugs;  new  In- 
stallations. 

47064  4819  E  14th  St;  owner.  Vin- 
cent Divldo;  contractor,  Ets  Hokin 
A  Galvan ;  11  outlets;  5  switches;  9 
plugs. 

47085  789  Kingston;  owner,  !^d 
Hicks ;  contractor,  3ayless  Lgtg  Fix  ; 
24    fixtures. 

47086  5686  Oak  Grove;  owner.  O'- 
Sulliv^n ;  contractor,  Havens  and 
Wade ;    15    fixtures. 

47087  1527  105th  Ave;  owner,  A  L 
Holm ;  contractor,  Capitol  Elec ;  8 
outlets ;  1  switch ;  10  plugs ;  new  In- 
stalatlons. 

47088  6619  21  23  25  Beck;  owner, 
Lee  B  Matheyer;  contractor,  J'  An- 
derson ;    fixtures. 

47069  Outer  Harbor  Trans  .^'hed 
No  2;  owner,  Port  of  Oakland;  con- 
tractor,    Clifford ;     fixtures. 

47090  Outer  Harbor  Transit  Shed 
No  2;  owner.  Port  of  Oakland;  con- 
tractor,   Clifford  ;    outlets ;    switches ; 

47091  2863  B'way;  owner,  J  Mill- 
tiUo;  contractor,  Clifford;  outlets; 
switches ;   plugs. 


POSITIONS   OPEN 


S-750  —  DESIGNER,  mechL  and 
structL  exper.  in  process  industries. 
Also  archtl.  designer  and  draftaman. 
Permanent.  Salary  open.  Taxaa. 

S-77(>  —  CHEMICAL  SALESMAN, 
no  over  30,  pref.  single,  for  training 
In  San  BYancisco  and  later  assign- 
ment to  foveign  trade.  Small  salary 
to  start.  Permanent 


ENGINEIIING  SOCIETIIS 
PIRSONNiL  SIRVICI.  INC. 

(A^Micy) 
Newton  D.  Cook,  Mgr^ 

S7  POST  ST.  S.  P.  4 

GArMd  924i 


Navy  Constmction 

(Continued  from  Page  One) 

Loma,  San  Diego:  Laboratory  sup- 
ply and  utility  building.s  inclu(i- 
ing  services  and  accessories. 

Naval  radio  station,  Skaggs  Is- 
land, Sonoma:  Addition  to  radio 
operating  building. 

Naval  supplv  annex,  Stockton: 
Acquisition  of  land  (small  island), 
3.88   acres. 

Outside  United  States 
Naval  operating  base,  Adak, 
Alaska:  Ship  -  repair  facilities: 
cold  storage  building,  ice  cream 
plant  and  milk  facilities;  two  store- 
nouses;  dispensary;  utility  distri- 
bution systems,  including  water, 
sewer,  electric  power,  heating 
plant,  roads,  walks  and  drainage. 

i^aval  supplementary  radio  ac- 
tivity, AdaK,  Alaska:  Operations 
building  «nd  associated  facilities. 

Naval  radio  station,  Adak,  Alas- 
ka: Consolidated  communications 
facilities,  including  buildings  and 
accessories. 

Naval  ammunition  depot,  Oahu, 
Hawaii:  Acquisition  of  land,  620 
acres  at  Waikele  and  Kipapa 
Gulches,  acquisition  of  land  at 
West  Loch  for  barricade  sidings, 
159.14  acres. 

Naval  air  station,  Kodiak,  Alas- 
ka: Facilities  for  fixed  operation 
of  mobile  ground  control  approach 
unit.. 

Naval  radio  station,  Kcdiak, 
Alaska:  (Consolidated  communica- 
tion facilities,  including  buildings 
and  accessories. 

Naval  shipyard,  Pearl  Harbor, 
Hawaii:  Fire  protection  for  dry- 
dock  numbered  2;  modernization 
of  waterfront  lighting. 

Naval  base.  Pearl  Harbor,  Ha- 
waii: Water  pumping  station  at 
Kaiawa  Gulch. 

Naval  operating  base.  Pearl 
Harbor,  Hawaii:  Acquisition  of 
perimeter  land  for  security  pur- 
poses, 518.02  acres. 

Naval  .station,  Roosevelt  Roads, 
Puerto  Rico:  Acquisition  of  'land, 
Culebra  Island. 

Naval  operating  base,  Saipan: 
Air  intercept  training  facilities; 
facilities  for  fixed  operation  of 
mobile  ground  approach  unit. 

Supplementary  naval  radio  ac- 
tivity, Wahiawa,  Hawaii:  Perna- 
nent  facilities  for  .';uppl»Mi\rntal 
radio   activity   and  accessoiios. 

Section  2.  To  accomplish  the 
above  authorized  construction  the 
Secretary  of  the  Navyl  is  author 
iced  to  acquire  lands  and  rights 
pertaining  thereto,  or  ;tther  inter- 
ests therein,  including  the  tem- 
porary use  thereof,  by  donation, 
purchase,  or  otherwise. 


47092  2363  B'way;  owner,  J  Mili- 
tlllo;    contractor,    Clifford;    fixtures. 

47093  1450  13th  Ave;  owner,  Nora 
Brown;  contractor,  Clifford;  fix- 
tures. 

47094  6222  4-  6-  8  Mt  Blvd;  own- 
er, Netherby;  contractor,  Collins; 
fixtures. 

47095  5411  13  15  17  MacArthur; 
owner,  Netherby ;  contractor,  Collins ; 
fixtures. 

47096  886  Longridge;  owner,  Kuk- 
mon  &  Homes;  contractor,  Collins; 
fixtures. 

47097  2145  107th;  owner,  Gunt; 
contractor,  Collins;  fixtures. 

47098  3535  38th  Ave;  owner,  Cam- 
eron Bar;  contractor,  Collins;  fix- 
tures. 

47099  3871  Piedmont;  owner.  Busi- 
ness Service  of  Oakland;  contractor, 
Spott;  outlets;  switches;  pluga. 

47100  3871  Piedmont;  owner.  Busi- 
ness  Service  of  Oakland ;   fixtures. 

47101  810  Washington  St;  owner. 
Hotel  Cortex  ;  contractor,  Monzo ; 
4  outlets;  4  switches;  alterations. 

47102  810  Washington  St;  owner. 
Hotel  Cortex ;  contractor,  Monzo ; 
4  fixtures. 

47103  79  8th  Ave;  owner.  Bull 
Truck  Lines;  contractor,  Monso;  out- 
lets :    fixtures. 

47104  74th  &  MacArthur;  owner, 
Thomas  Engineers;  contractor,  Mon- 
zo ;   rewiring. 

47105  477  14th  St;  o^frner.  Royal 
Show  Case  Co;  contractor,  Pac  Elec 
A    Mech    Co;    fixtures. 

47106,  1234  80th  Ave;  owner,  G 
Terxitor;  contractor,  R  F  Long;  serv. 

47107  1968  81st  Ave;  owner,  Par- 
rish;  contractor,  R  P  Long;  altera- 
tions. 

47108  2533  Havenscourt;  owner, 
Detzen ;  contractor,  R  F  Long;  2 
outlets;    1   switch;  alterations. 

47109  1324  82nd  Ave;  owner.  T 
Neves ;  contractor,  St  Francis  Elec ; 
3    fixtures ;    new    installations. 

47:10  7591  Circle  Hill  Dr;  owner, 
L  J.  Courtols;  contractor,  St  Fran- 
cia  Elec;  10  outlets;  10  switches;  17 
plugs ;  ne-w  Installations  and  4 
branch   clrcuita 

47111  3807  MIdvale;  owner,  Carl 
Waist rom :  contractor,  Paul  Wash- 
ell;  17  outlets;  20  switches;  25  plugs. 


Official  Proposal 


Pro.    No. 


1S36— 1    M    Lin. 
Staal  PI  pa 


Ft.  Waltfad 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  BSast 
Bay  Municipal  UUlity  District,  513— 
16th  Street  Oakland.  California,  un- 
til 5:30  p.m..  Wednesday,  May  21,  1M7, 
and  will  at  that  htftfr  be  opened  for 
furnishing  and  delivering  1000  LIN- 
EAR FEET  30-IN.  I.D.  x  3/16-IN. 
THICK  WELDED  STSIEL  PIPE. 
CEMENT  MORTAR  LINING  IN- 
SIDE AND  CEMENT  MORTAR 
COATED  OUTSIDE,  as  per  speci- 
fications. 

Proposal  No.  1836  covering  same 
may  be  obtained  upon  application  at 
Purchasing  Department,  Room  313, 
of  the  office-of  the  District 

DANHS^  READ, 

Secretary. 
Oakland,  California, 
May  15,  1947. 

(Daily  Pacific  BuUder) 
.  (May  19,  1M7) 


STEELFORMS 

STEELTUK  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINaiNA  SCAFWLDS 

STEELFORM  CONTRACTING  CO. 

Ui  HorrltoR  StrMt       DOiHllot  SSt3       Sm  Proacltco 


PIPE 


PIPB  -  VALVES  -  FITTINGS 

FadlitiM  for  pipe  bending 

and  Banlfolds 

writ*  far  Prieaa 

Pacltic  Pipe  Co. 

IM  Spear  SL,  San  FrardMo 


.tTRVCTUBIf— 

■■••aroaAfftft      I 

ITS  RlM««»iii«ry  ttrwt.  YUhM  l-Mt?       I 
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31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 

5/1S/47  82 

Bond  laaua  In  Amount  of  170,000 

Approved 
Sawaga  DIapoaal  System  Coat  1116^10 
STRATHMORB,  Calif.,  Tulare  Ca 
Owner  —  Strathmore    Public     Utility 

District,  L.  C.  Morton,  presidont  of 

the  board  of  directors,  Strathmore, 

Calif. 
Engineer  — Irvin£^   H.   Althouae,   Box 

87,  Porterville,  Calif. 
Includes     sewage     treatment     plant, 

lateral   sewers   and   outfall  sender: 


BRIDGES 


er  St.,  Bellflower.  CaUf..  183,825. 
Work  Involves: 

(1)  600  cy.  struc  excav. ; 

(2)  8.G00    cy.    imported    borrow; 
(3>  225  M.  g%ls.  apply  water: 

(4)  946  Lf.   timber  bridge  railing: 
(5>  7.8  M.  ft  EM  timber  sheet  pillUB 

(6)  720  cy.  Class  A  portlanci  cement 
concrete ; 

(7)  7,300  lbs.  misc.  ateel; 

(8)  2.720   l.f.   fui-niah   cone,    piling; 
(9;  68  each  drive  concrete  piles ; 

(10)  155  cy.  tacked  cone,  riprap; 
(11>  174,000    lbs.    furnish    bar    reinf. 
steel ; 

(12)  174,000  lbs.  plrtee  do; 

(13)  engineer's   office. 

Total  bids  submitted  May  14  were: 

(A)  O.  B.   Plerson,   Bellflower,   f88,- 
325. 

(B)  A.  R  Coffeen  Co.,  Corona,  |9S,- 
498.1& 

(C)  C.    B.    Tuttle   Co.,    Long   Beach, 
1106,004. 

Unit  prices  were: 
(A) 

I    ZJBO 

.90 

2.00 

4.00 

400.00 

47.00 

.80 

3.00 

njoo 

2&00 

.06 

.04 

1200.00 


(B) 

I    1.00 

.06 

3.35 

2.66 

280.00 

66.50 

.36 

2.80 

86.00 

82.00 

.06 

.03 

900.00 


(C) 
$    3.00 

ua 

8.00 

3.00 

400.00 

66.50 

.30 

8.00 

116.36 

40.00 

.07 

.08 

1000.00 


Iba 


ways,  Olympia,  Wash. 
Plans  by  engxg.  dapt  ot  owner. 
Woiic    involvea    aboat    1.300g0>0 

structural  carbon  steal; 

structural  alllcoa  steed; 

cast  steel;  1,673  Un.  ft.  ateM  bridge 

railing,  636  cu.  jdm.  concrete^  Ktt,- 

000  lbs.  steel  relnf.  bare,  ramovlag 

existing  structure,  eta 

Contractors  intereated  In  bidding 
are  urged  to  request  Information 
plans  which  are  now  available  at  the 
above  office  upon  payment  of  |3  In 
order  to  have  ample  time  to  arrange 
for  securing  neoesaary  oommltmenta 
on  steel. 


6/16/47  •  33 

Owner  Taking  Bida— Due  June  18, 
2  P.  M.,  In  Lee  Angelee 

Separation  Structure,  Eta 

IX>S  AJiOBL£S,  Calif.,  Los  Angeles 
County.  Intersection  of  Hollywood 
Parkway  and  Arroyo  Seco-Harbor 
Parkway. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  CaUf. 

State  Hi^way  Knglneer — G.  T.  Mc- 
Coy, Public  Woiks  Bldg.,  Sacra- 
mento, Calif. 

Four-level  reinforced  concrete  sepa- 
ration    structure,    grading    of    ap- 
proaches and  installation  of  storm 
drains  and  sanitary  sewers. 
Bids   will   be  opened    in   the   State 

Bidg..  Los  Angeles,  Calif. 
The  work   Involve*: 

(1)  4,000   cu.   yds.    remove   c<»o. ; 

(2)  20  acrefl  clear  and  grubb; 

(3)  186,000  cu.  yds.  rdwy.  excav.  ; 

(4)  24,000  cu.  yds.   struct,   excav.; 

(5)  3,000    sq.    yds.    compct    original 
ground; 

(6)  59,000  cu.  yds.  import  borrow; 

(7)  develop   water   supply   and    fur- 
nish  water  equip; 

(8)  1.500  M  gals,  apply  water; 

(9)  30O  tons   plant  mix   surf.; 

(10)  14,080  cu.  yds.  class  A  Port  cem. 
oonc.  structs.; 

(11)  210  cu.  yds.claaa  C  Port  cem. 
p>ipe  reinf.; 

(13)  1&5  Un.  ft.  rubberstope; 

(18)  89,000  lbs.  misc.  iron  and  steel; 

(14)  10,252  lin.  ft.  furnish  10  in.  steel 
piling; 

(16)  10,400  lin.  ft  fumlah  12  In.  steel 
piling ; 

(16)  1,460  each  drive  pllea; 

(17)  145  each  steel  pile  splices; 

(18)  60  cu.  yds.  class  A  Port  cem. 
cone  curbs,  gutters  and  slde- 
walka;    ... 

(19)  10  lin.  ft  21  In.  rslnf.  cone,  pipe 
stand,  strength; 

(20)  66  lin.  ft  34  in.  relnf.  cone,  pipe 
1000-D; 

(21)  230    lin.    ft    24 
pipe  1750-D; 

(22)  290    lin.    ft    37 
pipe  1750-D; 

(33)  140  lin.    ft    37    In. 

pipe;  2000-D; 
(24)  120    iin.    ft    iO 

pipe  1750-D; 
(26)  180    Un.    ft    36 

pipe  20<;0-D; 

(26)  170    Un.    ft    60 
pipe    1250-D; 

(27)  560    Un.    ft    60 
pipe  1600-D ; 

(38)  214  Un.  ft  13  in  CMP  16  gage; 
(20)  10   lin.   ft    6  in.   vlt   clay   pipe 

aland,  strength; 
(30)  36   Un.   ft    i   in.   Tit  clay    pipe 

extra  strength; 
(81)  OSO    lin.    ft    16    m.    plain    cone 

(S3)  fsOl'ln.  ft  4  In.  stand,  drain  tile : 
(33)  30  cu.  yds.  filter  mtL; 
(84)  16  Un.  ft  type  B  manholea; 
(86)  15  lin.  ft  pipe  shaft  manholes; 
(86)  3.511,000   lbs.   furnish  bar   relnf. 

steel ; 
(ST)  3J(11,000    lbs.    place    bar    relnf. 

steel; 
(88)  6.486   lin.   ft   steel   railing; 
(30)  e:ec.   equip,  snd  anchor  bolts; 
(40)  engineer's   offlcea. 

Specifications  obtainable  from  the 
above   office   of   the   engineer. 


6/15/47  S8 

Contract    Awarded 
Bridges    (2)  Cost  3147,418 

TULARE  COUNTY  Calif.,  Across  St 

Johns   River  about  5.6   miles   east 

and   about  1.5  miles   north   of  VI- 

saJia. 
Owner— State  of  California,  Div.   of 

Highways.  Public  Works  Building, 

Sacramento,   Calif. 
State  Highway  Engr.— G.  T.  McCoy, 

Public    Works    Bldg.,   Sacramento, 

Calif. 
Two  reinforced  concrete  slab  bridges 
Contractor  —    Northrup  Constr.   Co., 

927  East  Careen   St,  Long   Beach, 

Calif.  

5/16/47  33 

Owner  Will  Aek  Bide  About  May  20 

— Informational  Plana  Available 
Columbia  River  Bridge 
NORTHPORT,    Wash.,    Stevens    Co. 
Owner  —  State  of  Wlaahlngton,  Clar- 
ence B.    Shain,    Director    of    Hlgb- 


6/16/4  T  38 

Contract  Ra- Awarded 
Culvert,   Bridge  Replacement 

Ceet  S11^SS8.10 
SACRAMIS'nX)   CO.,    CaUf.,   Harye- 

vlUe    Blvd.,    700   ft    north  of   Del 

Paso  Blvd. 
Owner — County    of    Sacramento,    C 

C.    LaRue,    county    cleric,    Court- 

hoiue.  Sacramento,  CaUf. 
Countjte  Bngr.    —    S.    A.  BMrbaim, 

Courthouse,  Sacramento,  Calif. 
Culvert  and  headwalls  and  bridge  re- 
placement. 
Centraotor— A.  A.  Edmendeon  A  L.  A. 

Miller,    1715  7th    St,    Saoramente, 

Calif. 

Award  previously  reported  as 
uwarded  May  5th  to  Triangle  Constr. 
Co.,  Sacramento,  at  111,913.30  was 
rescinded  as  Irregular. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


84 


6/16/47 

Contract   Awarded 

Dredging  and  Filling  Cast  t110^4e7JO 

SAN   DIEOO,   CaUf.,   San   Diego  Ca 

Mission  Bay. 
Owneiv-San   Diego   City   Purcbaalng 

Agent,  Room  278,  Civic  Center,  Ban 

Diego,  Calif. 
Filling  of   Tlerra  Del   Fuego   Xaland 

and  dredging  adjacent  channels  In 

Mission  Bay. 
Contractor— Franks  Dredging  Co,  S46 

Ventura  Place,  Mission  Beaeh.  Cal. 

5/15/47  •* 

Owner  Taking    Bide— Due   June   ^ 

10   A.    M.  (TlnrM   Extended   from 

May  21)  

Dikee  A  Water  Tank  Spaa  17SS 


(Continued  on  Page  10) 


BID  OPENING  SCHQNJLE 


ew  and  Only  BIddera 

Grading  and  Surfacing 

Cast.   II  ,431,227410 

IMPKRLAX.  COUNTY,  CaL' Between 
I  Centre  and  Brawley. 

Ownei^^tate  of  California.  Division 
of  Highways,  Public  Wortis  Bldg.. 
Sacramento,  CaUf. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, caitf. 

About    1S.1   miles    grading   and    sur- 
facing with  plant  mix  surfacing  on 
cement  treated  baia 
Bids  wUl   be  opened   in   the  State 

Bldg.,  Loa  Angeles.  Calif. 

Low  Bidder— Baalch  Bros.  A  Baalch 
Bme    Constr  Co..  Box  161.  Alham- 
hra.  Calif.,  f  1,481.327.80. 
Work  involves: 
(1)  550  cu.  yds.  remove  cone; 

(3)  cleer  and  grubb; 
(8)  182,000  cu   yds  rdwy  excav.; 

(4)  17,200  v^4|.  yds.  struct  excav.; 

(5)  88.000  (u.  yds.  canal  excav.; 

(6)  40  cu.    yds.    ditch    and   channel 
excav. ; 

(7)  600  tons  gravel  backfill 

(8)  172,0C0  cu.   yds.   import   borrow, 
type  A: 

(9)  91,000   cu.    yds.    Import    borrow, 
type  B; 

(10)  2,400  tons  import  subgrade  mtl. ; 

(11)  175,000  sq.  yds.  compact  original 
ground; 

(13)  1.680.000  sta.  yds.  overhaul; 
(18)  develop  water  supply  and   fur- 
nish water  equip ; 

(14)  38.003  M  gals,  apply  water   ; 
(10)  696  sta.  finish  rdwy.; 

(16)  68.000  tons  mlr*.  agg.  cement 
treated    ba*e; 

(17)  22,000  bbls.  port.  cem.  cement 
treated  base; 

(18)  070  tons  aaph.  emula.  paint 
binder,  curing  seal  and  seal 
coats; 

(19)  2,900  tons  screenings,  seal  coat ; 

(20)  100  tons  llq.  asph.  SC-2  prime 
coat  and  pane,  treat ; 

(21)  70.000  tons  min.  agg.  plant  mix 
surf.; 

(22)  3,S00  tons  pave  nsph.  plant  mix 
surf.; 

(23)  64C  Un.  ft  raised  bars  and  rolls, 
plant  mix  surfg.    ; 

(84)  800   sq.    ft     place   down    drains, 

plant    mix    surf. ; 
(35)  860  cu.  yds.   i^lass  A   port.   cem. 

oona  structs-* 

(26)  35  cu.  yds.  class  B  port.  cent, 
cone,    pipe    encasement ; 

(27)  SC.OOO   lbs.  furnish   utruct  steel; 

(28)  32,000  lbs    erect  struct  steel; 

(29)  1.036  Un  ft  furnish  cone  piling; 
(80)  28    ench    drive   pilea; 
(31  >  262  Un.  ft   tee  rail  bridge   ratl- 
ing new  bridge; 

(82)  177  Un.  ft.  tee  rail  bridge  railing 

existing  bridfre; 
(33)  70  cu.  yds    sacked  oonc.  riprap; 
(.H41  180  cu.  yds.  broken  cone.  ripn>.p. 
(35)  570    cu.    yds.    port.    cem.    cone. 
curbs,    gutters   and    sidewalks; 
(S6)  880   each   curb   dowels; 
(S7>  90   each    reflectors; 
1(3S)  100    each    rlsht    of    way    menu 
[  menta ; 

(80 1  90   each    centerilne   ntonumenta; 
(40)  260    lin.   ft    metal    plate    guard 
railing; 

(A)  (B) 

(1) f       A76   »       9.00 

«)...- 10,000.00    10,000.00 


IMP 


K.t\U\Vt 


vOUNTY 


(O) 

f 


AOO 


(41)  ISO  each  guide  posts; 

'42)  115  each   culvert    markers; 

(48)  10.200  lin.  ft  wire  meah  fence ; 

(44)  5.9  miles  new  prop,  fence; 

(45)  0.5  milo  remove  and  reconstruct 
exist  prop    fences; 

(46)  23  each  drive  gates: 

(47)  1.186  Ihi.   ft.   12   in.   relnf.   cone. 

Sloe,    stand,    strength; 
.4M   Un.   ft   18   in.   relnf.   cone 
pipe,    stand,    strength; 

(48)  4.99C   Un    ft    24    in.    reinf.    ooho 
pipe,   stand,   .itrength; 

(90)  60  Un.  ft.  30  in.  reinf.  cone.  pl|.>e 

stand    strength ; 
(51)  64  lin  ft.  24  m  reinf.  oonc  pipe, 

3000-D; 
(62)  84  Un.  ft  18  in.  reinf.  cone.  ,Mpe 

siphon  stand,   strength; 
(88)  600  Un.  ft  24  in.  relnf.  oonc.  pipe 

siphcn  stand    strength*; 
(04)  712  lin.  ft  90  in.  reinf.  ctme.  pipe. 

siphon  stand,   strength; 
(50)  484  lin.  ft  86  In.  relnf.  cone  pipe 

siphon  stand,   strength; 
(56)  812  lin.  ft  48  in.  relnf.  cone.  pl[.« 

siphon  stand,   strength; 

(07)  426  Un.  ft  8  in.  plain  cone  pipe; 
(68)  72  Un.  ft.  12  in.  plain  cone  pipe; 
(00)  1,370  lin.  ft.    18  in.  plain  conu 

rpe; 
lin.  ft  90  In.  plain  oonc.  pipe; 
(61)  230    Un.    ft    86   in.    plain    oonc. 

P«P«: 
(SS)  SO  Un.   ft  Jacking  24   In.   relnf 
cone   pipe  aoOO-D.  through  rail- 
road  embankment ; 

(08)  1  each  16-Inch  sludge  headgate; 
(64)  8  each  80-inch  do; 

(66)  1  each  86-inch  do; 
(06)  2  each  ralvage  exist  frames  and 

grates  for  drop  Inlets; 

(67)  5  each  manhole  frames  and  cov- 
ers, curb  Inlets; 

(68)  4  each  tewor  manholes  ; 

(69)  3    each    manuiole    frames     and 
covers,    sewers ; 

<:70)  1  each  adjust  manhole  to  grade; 
(Tl)  680  Un.  ft  8  in.  vit  cUy  pipe; 
(72)  1.700    Un.    ft    4    In.    galv.    steel 

pipe; 
(78)  110  lin.  ft.  8  In.  C  I  pipe; 

(74)  530  lbs.   misc.  iron  and  steel; 

(75)  110,000    Iba    furnish    bar    relnf. 
4teel; 

(76)  lOaOQO     lbs.     place     bar     relnf. 
steel; 

(77)  englneer'o   offica 
The    State    will    furnish    standard 

brass    platea    required     for    cant<)r- 
llne  monuments. 
Total  bids  submitted  May  1,  wore: 

(A)  Basich  Broa  and  Baalch  Bros 
Constr.  Co.,  Alhambra,  Calif.,  f  1  • 
481,227.80. 

(B)  R.    E.    Hauird   Contr.    Co.,    Ban 
Diego,   Calif..    11,468.861.80 

(C)  Winston  Bros    Co..  Lxm  Angelei,. 
CaUf.  81.482,980.80. 

<D)  Morrlson-Knudsen  Co.,  Inc.,  Uos 
Angtles.   CaUf,    $1,4L7,061. 

(E)  United  Concrete  Pipe  Corp.  and 
Ralph  A.  Bell,  Baldwin  Park,  Cal., 
81.494,&«4.20. 

(F)  Fredrlckson  tt  Kaaler  and  K.  F 
Bishop.   Sacramento,   Calif..   81.568,- 
eM.70. 

(O)   Fcter  Klewtt  Sons  Co..  AtoadMu 
CaUf.,    »1,«M3«7.80. 
Unit  prices  follow: 

(D)  (B)  (F)  (O) 

f        4.00   I        &00   f        6.80   I        T.3S 


6,00a00   13.700.00    20,000.00    10,700.00   22,800.00 


Project 


Noted  In  Issue 
5  12 


id.   relnf.    cone 
In,   relnf.    oonc 


relnf.    cone. 


In.  relnf.  cone 

in.  reinf  cone, 

in.  reinf.  cone 

in.  reinf.  cone 
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5/18/47 

Lew  and  Only  Bidders 

Bridge  Ceet  803.320 

KXRN  COUNTY,  Calif  Across  the 
Kern  River  about  6  miles  south- 
west of  Bskemfleld. 

Owner— Siatc  of  California,  Division 
of   HIghwHys.   Public  Wnrk->   BUlg 
Sacrament".  CaUf. 

State  Highwiy  Engr.— O.  T  McCoy. 
Public   Woiks    B)dg.    Sacramento. 

Reinforced    concrete    flab   bridge. 

Low  Bidder— O.  B.  Plereon,  621  Flow- 


Bid  Opening  Date 

5-17 —  1:80F'.M.— Residence  Atherton  ' 

5.17—  8  K)0  P.M.— Classrooms   (2)         Bumey 
6-19—  8KW  P.M.— Classroom  Buildings  (2),  Alum  Rock 
5.ig_  8K)0P.M.— ShopBuUdlng  (IDscellaneous  Work),  Tulare 
5-19—  2.00P.M— Fasrenrer    Statlor.   South  San   Francisco 
B-ia—  —Move  and  Remodel  Veterans'  l.emorial  HaU, 

Walnut  Creek 
5.ig_  — FWrm  BIdgs    (New  and  Alter)  ^V^*!!"... 

5-19—  —Office  Bldg.  and  Yard  Bldgs..  Near  Bakersfleld 

5-20—  2:00P.M.— Prison  Repairs,  Carson   Cltv.  Nev. 
5-20*-  8 :00  P.M —Elementary    Schoo:    Addltionn.    Tracy 
i-M—  8 :00  P.M.— Elementary  School   Ephrata,  Wash. 
5-30- 2:00  P.M.-Llbrary  Addition     ««*"••  ^ash. 

«»-20—  8-OOPM. Shoo  and  Music  Bu"<"ns.  HolUster 

l:^  iSopS:^   C.  kSor  Testing  FaciUtles.  WTilte  Bands  Proving 
o  iM—  *;w*^.~.— vr  Grounds.  New  Meodco  6-13 

6-2O-3K)0P.M.-8wlne  and  Sheep  »»™' j?*°.  "J^f.^^f^^RSL.  v«,  tS 
5-30—  8:00  P.M.— School  (Improvemsots  and  Alterations),  IWlon,  Nev.  4-3S 

8-80-  ^Metals  Rennlng  Plant,  Los  Angel" 

8.jl_  3  •80  P.M.— Mission  Police  SUtion.  San  Frudsco 
5-21—  1.00P.M.— Federal    Jail  Kodiak,  Alaska 

5.jl_  —School  Addition       Las  Vegas,  Nev. 

5-il—  2:00  P.M -Install   Lab.  Equip        Inyokem 
5-21—  1  30  P  M  -  Water    Cooling    To«er  San  Mateo  County 

5-21-  2.00PM-Bldgii.   and   Utll.     Los  Alamos.  N.  M 
5-22—  2.^)0  PM— Ammunition    Disassembly  Plant  (3allup,  N.  M. 

5-2»-10 :30  A.M.— Mausoleum  Addition,  Fresno 

n-22— 1100  A  M— Equip    Ffunda.    and  Quonwet  Huts  San  Diego 

8.2j_  2 -80  P.M.— Livestock  Bams  (S).  Santa  Rosa 
8-22— -2 -30  P.M.— Cow  Sheds   (10),  Banta  Roaa 
8-23—11 :30  A.M  — Agriculttiral  Building.  SanU  Roaa 
5-3fr-  4 :00  P.M  -<;ity  Hall  Newport  Beach 

5-36—  4  :O0r"M.- School  Addn.  La  Canada 

5  27—  7.80P.M.— Elem.  School  Bldg.       La  Molne 
5-27—  4  -fM  VM.—HOflt  Club  Plttaburg 

8.yf 8  -00  P  M Raaldeoce  Atherton 

8.38—  8:0')piL— High  School   Classroom  Buikllng,  Antloeh 

8-38—  8 :00  P.1L— Orammar  School     Antioch 

5-28—  3:00  P.M.— Naval   Reserve  Armory,  Reno,  Nev. 

5.?8—  8:00 P.M— Cltv   Hall  Belmont 

5-28—  2:00  P.M.— High  School  Building,  Craig,  Colo. 

5-28—  2  .10  PM    -School   Repairs         i:Hn    Francisco 

5-28-  2  00  P  M.- Prefah    gteel    Bklns.   (2)  ^an  Frsnc»sco 

S-Sl  2  00PM— Conversion  of  Hoepltal  and  Barrack*  BuUdnigs  to 

5-28—  z.wr.M.— v-onverw  dwelling  Units  (246).  Fresno         0-  7 

5-29-10 •00  A.M.— Oarage  and  Fire  Station.  l^«^'"j^^^J[]j^^'^^*^*' 

«.  1 — Churoh  Building     Chico  ....  .  «■ 

\.  2-  -Parochial  School   (8  Rooms)  snd  Convent  Madera    0-10 

6-  8-  2K)0P.M.-«team  Generating  Units.  Wllmingtpn  O-W 

6-  3—  8 -JO  P.M.— Ward  for  Infirm  Men.  Norwalk 
6-  3—  8:00  P.M.— ElemenUry   School  Addition.  Brisbane 

!"-  t  ?3oP.S=S£Sn»   and   lUpiJi*  M^t-"o.  W«h 
6-  4^  a^Plt-PalntlnK.   Lock   Boxes  and  Repairs.  Redding 
«.  4_  7  30PM— Jr    High   Sch.    (Unit  8)  El  Centre 

4_  2-00  PM— Pair  ting.  Etc.  Centralla,  Wssh. 

4—  2  :OOP!m.— Painting   and   Repairs.  Spokane,  Wash. 

4  2:00  P.M.— P     O     Repolrs        Re<ldlng 

« 2  00  P  M  — r*    O.    Repairs  UVtah 

6—  2  loo  PM— Painting  and   Miscellaneous  Repairs,  Ukiah 

6—  2 .00  P.M.— county  JaU  AddlUon.  Oroville 

S_  — School  BtilldlngB      Yuma,  Aria. 

g.  7 8:00PM— Move  and  Re-erect  Building.  Sanger 

6-  9— 10  ioOA-M.— Storage  Room  San  Francisco 

6-10—  8  30  PM    -Hospital  Attendants*  Quarters.  Camaniio 
«-10-  2:00  PM.  -Office    BldR  ^•"„f'*r*'"^?,.«««.   tn^ 

6-11-  3:00PJI.-Palntlng  and  Repairs.  B>°«»1?"  ^^S!2il?waila. 
a.11—  3 -00  PJt— Painting  and  Mleeellaneous  Repairs,  -waua  waua, 
a-u      *:vw  *-.—.—         — •  Washington 

6-10-  3«0PJI^PaintIng  and  Bepalrs.  Vernal  Utah 

6-26—  2:00  P.M.— Veterans'   Hospital,  Fresno  ^fT 

7-14- 6  «)PM.— City  Jail  ° "^"^ 


6- 
6- 

6- 
6- 
6- 
6- 
6- 


R«io.  Nev. 


jO« 

2.10000 


2.00000 


*  I 

'I 
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(OontlDuad  from  Pac*  t) 


HUItaRT  BOB8B  PROJBCT,  Moo- 

Ub«.   Uoq  Lralu  aboat  lA  milM 

north  of  Gonua,  Montana, 
Owaor— U.   8.   Burtau  of   XUdamn- 

tlon.   Hunfry   Hon*  Qort.   Campk 

Ifnnfan^ 
Plana  by  Mfrp.  dopt  of  owner. 
Ineludaa  oonaametlon  of  Lion 

41kM  and  orectlon   of   100.0fN>-gaL 

watar  tank. 

Unit  quantitliM  wero  given  April  28. 


S4 


ijmu  and  Only  Bidder* 

Cherry  Creek  Outlet   Works 

ggg^  $1  74tL037 

ARAPAHO  COUXrrr,  Ck>lo.  Albout  6 
mlleo  BB  of  DMiver  and  H  niile  up- 
stream from  the  existing  Kenwood 
Dam  on  Cherry  Creek. 

Ownex^— United  States  Oovemment 
Dlst  Singlneers  Office,  CoL  Craig 
Smyser,  District  Ehiglnser,  20O  Rail- 
way  Bxohange  Bldg.,  909  17th  St, 
Denver,  Colo. 

Prhrate  plans. 

Includes  concrets  Intake  structure,  a 
cut  and  cover  concrete  conduit  and 
concrete  stilling  basin;  400  days 
completion  time. 

Low  Bidder— Al  Jcrimson  Constr.  Ca, 
406  Foshay  Tower,  Minneapolis, 
Minn,  11,748.087. 

Other  bids  submitted  May  12  were: 
Massrosn   Construction  Ca,    Kan- 
sas City.  81.806.605. 
David   Gordon   and   Bresal   &   Be- 

▼anda  Construction  Co.,  Denver,  $1.- 

963.276. 


6/14/47  M 

0%imer  Taking  Bide— Due  May  28, 
a  P.  M.  (Un4t  Quantltlee) 

D«B  Canal  Extenelon  SIphono 

NXVADA  COUNTY,  Calif.  About  8 
mllee  east  of  Orass  Valley. 

Owner  —  Nevada  Irrlgaiton  District, 
Thomas  Mulcahy,  president;  Blisa- 
beth  P.  Frey,  secretary.  Grass  Val- 
ley, Calif 

Bnglneer— BlacJde  *  Wood,  514  Biar- 
ket  St,  San  Francisco,  Calif. 

Includes  two  48-ln.  steel  slidions  with 
total  length  of  1190  ft,  together 
with  concrete  inlet  and  outlet 
structures,  concrete  piers  at  creek 
crossing  and  all  appurtenances. 
The  work  involves: 

(1)  1196    Iln.    ft    InstaU   48-in.    steel 
pipe; 

(8)  68  cu.  yds.  concrete  In  Inlet  and 
outlet  structures; 

(8)  18  ctu  yds.  concrete  in  piers. 
Specifications  obtainable  from  the 

office  of  the  engineer  upon  payment 

of  |5,  not  refundable. 

38— ELECTRIC  UGHTING 
TRANSMISSION  UNES 


(11)  18  each  msnholes,  typestandard; 

(12)  6  each  msnholee,  type  D; 
(18)  1  each  diversion  chamber. 

Total  bids  submitted  May  14  were: 

(A)  MoGuire  dt  Hester,  Oakland.  880,- 
867.25. 

(B)  Manuel  Smith.  Oakland,  872,860. 

(C)  H.  Lt.  Harp,  San  Franoisco,  873,- 
640. 

Unit  prices  were: 
(A) 

(1) 8  8a06 

(2) 80.00 

(8) 600.00 

(4) 8.66 

(5) 

(6) 

(7) 

(8) 

(9) 


(10)— 
(11).. 
(12).. 
(18)- 


7J0O 
3.70 
210.00 
210.00 
280.00 
178.60 
17&00 
1200.00 


(B) 

<C) 

1  26.00 

8100.00 

8&00 

100.00 

800.00 

250.00 

13.00 

10.00 

ILOO 

T.00 

&00 

6.76 

7.00 

8.60 

400.00 

looaoo 

4oaoo 

looaoo 

400.00 

1000.00 

800.00 

taooM 

OOOlOO 

lOOOOO 

LOOtt.00 

3000.00 

ranging  in  else  from  6- in.  to  13-ln., 
cost  840,977.48;  Unit  2  (lateral  col- 
lection Unes),  Installing  80OO  Iln.  ft 
pijte  from  6-in.  to  6-bu,  cost  180,000. 

6/14/47  88 

Centraet  Awarded 

Culvert  BKtenelens  Cost  888.626 

OAKLAND,  Calif.,  Alameda  County. 

Lake  Merrltt  at  12th  St 
Owner— City  of  Oakland,  Charles  M. 

Don,  city  clerk.  City  Hall.  Oakland, 

Calif. 
City     Bnglneer  —  Wlalter     FHckstad. 

City  Hall.  Oakland.  Calif. 
Reinforced  ccmcrete  eoitenaions  to  the 

northern  and  southern  ends  of  the 

Lake  Merrltt  channel  culvert 
Contraotor  —  Crieksen,     Phillips    A 

Welsberg.     8M1     Telegraph     Ave.. 

Oakland,  Calif. 


5/16/47  •    89 

Low  and  Only  Biddora 

Storm  Water  Sewer       Cost  64»161.10 

STOCKTON,  Calif.,  San  Joaquhi  Co. 
Miner  Ave.  between  A  Street  and 
D  Street 

Owner— City  of  Stockton,  B.  Im  Tra- 
hem,  city  clerk.  City  Hall,  Stock- 
ton, Calif. 

City  Kngineer  — Lyle  Payton,  City 
Hall,  Stockton,  Calif. 

Low  didder— Downer  Co.,  Inc.,  806  E. 

,    Weber  Av*,  Stockton,  8418Lia 
The  work  involves: 

(1)  348  Iln.  ft  8-ln.  double  wall  con- 
crete pipe  sewer; 

(2)  142  Un.  ft  10-ln.  double  waU  con- 
crete pipe  sewer; 

(8)  495  lin.  ft  12-ln.  double  wall  con- 
crete pipe  sewer; 

(4)  427  lin.  ft  18-ln.  double  wall  con- 
crete pipe  sewer; 

(6)  1  new  4-ft  brick  manhole,  com- 
plete with  frame  and  cover; 

(6)  1  new  6-ft  brick  manhole  com- 
plete with  frame  and  cover;' 

(7)  1  existing  manhole  frame  and 
cover  to  be  adjusted  to  conform 
to  elevation  shown  on  plans; 

(8)  8  new  concrete  catchbaslns  com- 
plete with  new  frame  and  covers 

(9)  4  existing  catchbaslns  to  be  re- 
moved and  frames  and  covers 
salvaged ; 

(10)  4  new  concrete  catchbaslns  to  be 
constructed,  iising  the  salvaged 
frames  and  covers.  «^ 

Total  bids  submitted  May  13  were: 

(A)  Downer  Co.,  Inc.,  Stockton,  Calif., 
84181.10. 

(B)  Stockton  Construction  Co.,  Stock- 
ton, Calif.,  8457& 

(C)  R  Ooold  ft  Son,  Stockton,  Calif., 
84820.18. 

Unit  prices  were: 
(A) 

(1) 8    1.66 

(2) 1J6 

(8).„ 3.30 


40 —    STREETS  AND 
HIGHWAYS 


88 


57fBM7 

Uew  and  Only  Bidders 

Eleetrlo  DIstrlbutlen  %yt*em; 
•Mial  47-87  Coat  8880.030i23 

MUROC,  Calif.,  Kern  County.  Muroc 
Army  Air  Field. 

Owner— Los  Angeles  District  Corps 
of  Bngineera,  War  D^;>artment  761 
S.  Flgueroa  St,  Loe  Angeles,  Calif. 

Plans  by  owner. 

Overhead  and  underground  eztan- 
sions  to  existing  4800-voIt  electric 
distribution  system  for  electric 
service  to  the  housing  area  and 
alenitlons  to  existing  distribution 
system  for  temporary  family  quar- 
ters. 

Low  Bidder— Schurr  &  Flndlay  lOec- 
trlc   Co.,    11,885   Anza   Ave.,   Haw- 
thorne,  Calif.,  8850,080.28. 
Other  bids  submitted  May  12  were : 
Stetson  Blectrlc  Co.,  8879,005418. 
Flsohbach   ft  Moore  of  California, 

Inc..  8888.584.17. 

H.  B.  Nicholson.  8894,023.62. 
Walterschled     Electric     Co.,    8419,- 

U0l06. 
Government  estimate.  8372,285.52. 


(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10).-.,... 


leaoo 

160.00 
80.00 
00.00 
MM 


(B) 
8    3.00 
3.60 
2.00 
ZJBO 
150.00 
175.00 
10.00 
40.00 
5.00 

saoo 


(C) 
8    LSI 
3.60 
2.08 
2.88 
168.75 
187.50 
*M 
96.76 
42.75 
08.75 


6/16/47  •     40 

Low  and  Only  Bidders 

Street  Imprsvement;  Res.  2864 

Cost  88,279.68 

SACRAMENTO.  Calif.,  Sacramento 
County.  48th  St,  I  ftt.  and  easterly 
one-half  of  Bear  Flag  Way,  Driver 
Tract. 

Owner  —  City  of  Sacramento,  H.  G. 
Denton,  city  clerk,  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  city  hall, 
Sacramento,  Calif. 

Low  Bidder  — McOilUvray  Cojjstruc- 
tlon     Co.,     Box    873,     Sacramento, 
Calif.,  88279.68. 
Work    involves: 

(1)  961  c.y.  excav.  and  grading; 

(2)  1806    l.f.    curb    and    gutter    Cut 
No.  6,  to  construct; 

(3)  IS  Lf.  curb  alone,  to  construct; 

(4)  5729   s.f.    3^-in.    cone,    sidewalk 
to  construct; 

(B)  15,562  Bf.  5H-in.  asph.  concrete 
pavement,  to  construct; 

(6)  887   l.f.   8-in.   VI   sewer    pipe,    to 
place ; 

(7)  225  Lf.  6-inch  do; 

(8)  3  manholes  to  construct; 

(9)  3  gutter  drains.  Cut  No.   11,  to 
place ; 

(10)  7  street  monuments; 

(11)  3  8x8x6-ln.  V  I  pipe  tees,  to  place 

(12)  5  6x6x4-lnch  V  1  pipe  wVes,  to 
place ; 

(18)  1  gutter  drain,  to  reset; 

(14)  38  l.f.  2x6-in.  OP  header  boards, 
to  place; 

(15)  lump  sum  three  8-,  two  14-  and 
one  12-lnch  Ijees,  and  one  14- 
and   one    18-ln.    a^umps,    rcmovM. 

Total  bids  May. 9  were: 

(A)  McGllllvray     Construction     Co., 
88279.68. 

(B)  A.  Teichert  ft  Son.  Inc..  88414.09. 

(C)  J.  R  Reeves,  88822.98. 
Unit  prices  were: 


Cisco,  888,717. 

(D)  Eaton  ft  Smith,  San  Francisco, 

887,780.20. 
(O  Fay  Improvement  Co.,  San  Fran- 
cisco, 888,228.30. 
Unit  prices  follow: 

(A)  (B)  (C) 

84.50  15.00  84.75 

.85  .81  1.00 

8.70  a75  6.25 

190.00  200.00  208.00 

60.00  66.00  48.50 

.00  .92  1.00 

3.S0  3.00  3.65 

.38  .385  .37 

.32  .37  .372 

.35  .46  .356 

5.40  600  648 

.27  .276  .28 

8.0O  3.80  6.00 

1.05  1.44  1.85 

400.00  438.00  460.00 

81  .23  .55 

201.00  125.00 

500.00  1025.00 


(1) 

(2) „ 

(8) 

(4) _..„. 

(5)..._ 

(6) 

(7) _ 

(8) 

(9) 

(10) ™. 

(11)...- 

(12)...> 

(18)- 

(14) 

(15) „.._ 

(18) 

(17)-. 100.00 

(18) _ 900.00 


443  Post  St,  San  Francisco.  CaUL. 
and  845  Kieways  Ave.,  Arcadia, 
Calif.,  81.827,B27.9a 


5/15/47 

Contract  Awarded 

Street  Improvsmont; 


40 


Rsa  tBM 

Cost  111.186.75 

SACRAMENTO,  CaUf.,  Sacramento 
Co.  Rodeo  Way  from  J  St,  to  L  St. 
and  K  St  from  Rodeo  Way  to  OSrd 
Street 

Owner — City  of  Sacramento,  H.  Q, 
Denton,  City  Cleiii.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer  —  Fred  Klatis,  City 
Hall,   Sacramento,  Calif. 

Contractor  —  MoQIIIIvray  Construc- 
tion Co..  Box  878^  Saoramsnto,  Cat 


40 


40 


Cost  866.0(a 


6/16/47  88 

Contemplated— Bond    Election   in 

Amount  of  836,000  Proposed 
Storm  Ssiwsrs   .  Cost  886^000 

HAYWARD.  Calif.,  Alameda  County. 

Sunset  Blvd.  and  Main  St 
Owner  —  City    of    Hayward,    C.    W. 

White,    city    attorney.    City    Hall, 

Hayward,  Cslif. 
City    Engineer— John    Mancini,   City 

Hall,  Hayward,  Calif. 
Includes     826,000    for     Sunset    Blvd. 
I     draining  Castro,   Soto  and   Sunset, 

and    810,000    for    Main    St     storm 

sewers. 


(A) 

(B) 

(C) 

(1) 

8    .70 

8    .80 

8  1.50 

(8) 

IM 

1.60 

1.50 

(8) 

.76 

.80 

.76 

(4) 

M 

.196 

.186 

(6) — 

.166 

.16 

48 

(6)— 

1.65 

L66 

1-TO 

(7)..- — 

1.46 

L80 

1.60 

(8) 

t0ii6D 

70.00 

86.00 

(9) 

IJM 

16.00 

17JW 

(10) 

8.00 

8.60 

4.00 

(ID-    - 

4.00 

4.00 

8.00 

(12) 

tJO 

8.50 

8.O0 

(IS) 

10.00 

8.00 

10.00 

(14)- 

.40 

.20 

.25 

(15)™-       .... 

300.00 

260.00 

160.00 

5/16/47 

Contract  Awardsd> 

SurfsoIng 

SACRAMENTO  COUNTY,  Calif.  Be 
tween  12  miles  east  of  Sacramento 
and  Riley  St  in  Folsom. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramei  to,  Calif. 

State  Highway  IMgineer—  G.T.  Mc- 
Coy, PubUc  Woiks  Bldg..  Sacra- 
mento, Calif. 

About  5.4  miles  placing  plant-mixed 
surfacing  over  existing  pavement 
and  placing  imported  borrow  on  the 
shoulders  of  portions  of  the  project 

Contractor —  Harms  Bros.,  Route  4, 
Box  2220,  Sacramento,  Csllf. 

5/16/47  •     40 

Owner  Taking  Bids— Duo  May  19, 
9  A.  M. 

Paving 

SANTA  CRUZ.  Calif.,  Santa  Cms  Co, 
Municipal  Wharf. 

Owner— City  of  Santa  Crus,  A.  J. 
Miller,  city  clerk,  City  Hall,  Center 
St,  Santa  Cruz,  Calif. 

City  Engineer— W.  R  Jennings,  City 
Hall.  Santa  Cruz,  Oalif. 

Approximately    38,388    sq.    ft    paving 
(S-course  armor  coat),  starting  at 
approach  of  the  wharf  and  extend- 
ing 1286  feet 
Specifications  obtainable  from  the 

office  of  the  city  engineer. 


5/15/47 

Contract  Awarded 

Highway  Malntonanoo;  Project 

Calif.   FH-26-B  Cost   8^026 

YUBA  COUNTY,  Calif..  Nevada  Clty- 

Downieville,  Tahoe  National  Forest 
Owner — Public  Roads  Admlnlstrati(», 

C.  C.  Morris,  division  engineer,  720 

Phelan  Bldg.,  San  Francisco,  Calif. 
Plans  by  engineering  departmMit  of 

owner. 
About  2.443  miles.  The  work  Involves 

90  tons  slow  curing  liquid  asphaUtlc 

material  applied   to  road. 
Contraotor  —  J.   P.   Breon,   Bex  ^tS, 

Sacramento,  Calif. 


40 


5/15/47 

Contract  Awarded 

Grading,  Etc.  Cost  827,960 

MONTEREY  Calif.,  Monter^  Co. 
Webster  St.,  between  Camino  El 
Estero  and  Flgueroa  St;  Robinson 
St.  between  Camino  El  Estero  and 
Flgueroa  St;  Anthony  St  between 
Camino  El  Ekstro  and  Flgueroa  St; 
and  Cortes  St  between  Webster  St 
and  Pearl  St  and  between  Peao- 
St.  and  Franklin  St 

Owner  —  City  of  Monterey,  E.  C. 
Walker  city  clerk.  City  Hall,  Mon- 
terey. Calif. 

City  Ebigineer— Howard  Severance. 
City  Hall.  Monterey.  Calif. 

Contraotor — Granite  Construotlon  Co., 
Box  900,  Wstsonville,  Calif. 


5/16/47  40 

Low  and  Only  Bidders 

Grading   ft    Paving  Cost  88947.20 

SACRAMENTO  Calif.,  Sacramento 
County.  Operational  yards,  59th 
and  R  Streets. 

Owner — Sacramento   Municipal    Util-  . 
ity    District     Jaa.     E.     McCaffrey, 
General  Manager  and  Chief  Engl-  | 
neer.   4th  and  J   Sts..   Sacramento.   5/15/47 
(3allf.  I  Bids  Rejected 

Plans   by  Engrg.  Dept  of  Owner.      I  Highway 

—    -    -  -  .  1  T  .TTtfrTkT  .1 


5/15/47  87 

Contract  Awarded  on  Schedules  4  ft  9 

Exploration  Tunnels;   Speo.  1671 

Cost  6119.546 

MISSOURI  BASIN  PROJECT,  Mon- 
tana. Yellowtall  Damsite,  Hardin 
Unit  on  Big  Horn  River,  about  45 
miles   southwest   of   Hardin,   Mont 

Owner— U.  S.  Bureau  of  Reclamation, 
Billings,  Mont 

Plans  by  engineering  department  of 
owner. 

Contractor  —  Jayhawk  Construotlon 
Co.,    Billings,   Mont 


40 


89 


Awarded 


6/18/47 

Contract 

Conduit 

OAKLAND,  CaUf.,  Alameda  County. 

Ownei^-City  of  Oakland.  Chas.  Don. 
City  Clerk.  City  Hall,  Oakland. 
Calif. 

Plans  by  owner. 

Furnish  and  install  conduit  for  traf- 
fic signal  cable. 

Contraotor— MoQuIro  ft  Heeter,  796 
•Mb  Ave.  Oakland,  Califs  (D  68l16v 
(2)  83.40;  (3)  88.86;  (4)  870;  (8)  869; 
<6)   8117. 

39— SEWERS 


5/16/47 

Contemplated 

Sewer  Lines  Cost  8186060 

NEAR  HAYWARD.  Calif..  Alamsda 
County.  Hayward  Acrss.  west  of 
Hayward. 

Owner — Oro  Loma  Sanitary  District 
John  McNeal,  secretary,  21846  Foot- 
hill Blvd.,  Hayward,  Calif. 

B<nglneer  —  Ia  Cedrlc  Macabee,  166 
University  Ave..  Palo  Alto,  Calif. 


Cost  82S1J88.41 
Low  Bidder— A.  Teichert  ft  Son  Inc., '  LINCOLN  CO.,  Nev.  From  Ploche  to 
Box  1133,  Sacramento,  Cal.,  88347.-  I     Ursine.  FAS  road  No.  632 
20.  I  Owner — State    of    Nevada,    Dept    of 


Other  bids  submitted  May  14  were: 
McGllllvray     Constr.     Co..     Sacra- 
mento, 88865.80. 
J.  R  Reeves.  Sacramento,  89495.15. 


6/16/47  •    89 

Contrast  Awanlsd 
IndustHal  Waste  Sewer  Line 

Cost  830,867.25 
MODESTO,  Calif..  Stanislaus  County. 
Owner— City  of  Modesto,  Rex  E  Gail- 
fus.   city  clerk,    717    10th    St,   Mo- 
desto, Calif. 
City  Engineer— Frank   J.    Rossi,    717 

10th  St,  Modesto.  Calif. 
Includes  furnishing  all  labor,  squlp- 
ment    and    materials    except   pips, 
which  will  be  furnished  by  the  dty. 
Contraotor — MoQuIre   ft    Hester,   796 
•Otii  Ave..  Oakland,  Csllf. 
The  work  Involves: 
(1)  18  each  nuuihole  rings  and  cov- 
ers (standard  24-ln.  diameter); 
(8)  6  each  manhole  rims  and  cov- 
ers, type  D; 
(8)  1  each  Caioo  gate  48-ln.  No.  104; 
(4)  2166  ft.  dig  trench  and  lay  3106 
ft  of  86-ln.  relnforood  conorsto 


tS' 


(6)  380O  lin.  ft  dig  trench  and  lay 
3800  ft  31-in.  S.C.  sewer  pipe; 

(6)  9T0  Iln.  ft  dig  trench  and  lay 
9T0  ft  15- in.  S.C.  sewer  pipe; 

(7>  446  im.  ft  dig  trench  and  lay 
446  ft  12-in.  8.C.  sewer  {rfpe ; 

(8)  3  each  manholes,  type  A; 

(9)  1  each  manhole,  typa  B; 
(10)  3  each  manholes,  typo  C; 


5/16/47  1| 

Contsmplatsd 

Sewor  Trunk  Lines  Cost  860,000 

SACRAMENTO  COUNTY,  Clif.  nXt 

Oaks  DiRtrict 
Owner  —  Fair    Oaks    Sewer    District 

(yet  to  be  formed),  c/o  Coxmty  of 

Sacramento,  Board  of  Supervisors. 

E.    A.    Fairbaim,  county   engineer. 

Courthouse.  Sacramento.  C^llf. 


5/16/47  80 

Plans   in    Progress — Bond    CIsotlon 
May   Be  Called  in  Septembar 

8owage  Celieotion  System 

Cost  872,800 

MILL  VALLEY.  Calif.,  Marin  County. 

Owner— Homestead  Valley  Sanlta^r 
District  George  H.  Seaver,  chair- 
man. 20  E^rergreen,  Mill  Valley; 
directors,  Edmund  L.  Fllmer,  How- 
ard F.  Todd,  Laveme  and  V^sm- 
dale  Aves.,  Mill  Valley;  William 
Glynn.  164  James,  Mill  Vallsy.  and 
John  Wybenga,  947  Bthel  Atow 
Mill  Valley.  Calif. 

Engineer  —  John  C.  Ogleeby.  1028  B 
St,  San  Rafael,  Calif. 

Includes  Unit  1  (trunk  lines),  in- 
stalling   14,000    Iln.    ft   sewer    pipe 


5/18/47  •  40 

Low  and  Only  Bidders 
Alemany  Blvd.  Improvsmont; 

Speo.  20JZ14 
SAN    FRANCISCO,    Calif..    Alemany 

Blvd..  Section  A,  from  Mission  St 

viaduct  easterly  for  approximately 

3500  feet 
Owner— City  and  County  of  San  Fran- 
cisco Department  of  PubUc  Works. 

Room  282  City  Hall.  San  Francisco, 

Calif. 
City    Engineer  —  Ralph    Wadsworth, 

City  Hall,  San  Francisco,  CaUf. 
150  days  completion  time. 
Low  Blddei^-Charles  L.  Harney.  675 

Berry  St,  San  Francisco,  888,717. 

The  work  involves: 

(1)  140  cu.  yds.  pavement  excava- 
tion; 

(2)  4100  cti.   yds.   common    esoava- 
Uon; 

(8)  230  lin.   ft   10-ln.   vitrified  clay 
pipe  culvert; 

(4)  10  each  catchbaslns; 

(5)  11    each    manhole    frames    and 
covers; 

(6)  6460  lin.   ft   concrete   curb,   un- 
armored;^ 

(7)  8030     lin.     ft     concrete     center 
Island; 

(8)  41,600  sq. 
(8-inch) ; 

(WJ»,600    sq. 


5/16/47  40 

Hearing  of  Protests  Set  for  June  2, 

6  P.  M. 
Street   ImprovORiont;    Res.  47*1 
SAN  MATEO,  Calif.,  San  Mateo  Ca 

Westwood,    et   al    (36th    Ave.,    37th 

Ave.,  Hacienda  St,  etc). 
Owner — City   of   San  Mateo,    Wm.   J. 

O'Farrell.    city    clerk ;     Arthur    B. 

Sullivan,   city   engineer.  City  Hall. 

San  Mateo,  Calif. 
Consulting  Engineer — James  ft  Wa- 
ters,   1319    Howard    Ave.,    Burlln- 

game,  Calif. 
Includes  grading,  curbs  and  gutters, 

sanitary    sewer   mains   and   storm 

drains,  etc 


40 


ft  coi^crete  pavement 


ft    asphalt   on   pave- 
ment (2-inch  and  6-tnch) ; 

(10)  4800  sq.  ft  asphaltlc  concrete 
wearing  surface  (2-inch)  on 
variable  thickness  concrete  base 

(11)  210  Otons  conform  pavement; 

(12)  12,900  sq.  ft  concrete  sidewalk. 
2-cour8e  (8H-lnch); 

(18)  13  each  raised  pavement  bars ; 
(14)  1000  lin.  ft  IH-incb  condultr 
(15^  8  each  traffic  safety  lights; 

(16)  2200  lin.  ft  safety  light  cable; 

(17)  lump  sum,  relocated  lighting 
standard ; 

(18)  lump  sum.  traffic  routing  and 
control  work. 

ToUl  bids  submitted  May  14  were: 
(A)  Charles    L.   Harney,    San    Fran- 


5/16/47 

Low  Bidder 

Grading  and  Paving  Cost  81327,827M 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  Hollywood  Parkway  be- 
tween Vineland  Ave.  and  Barham 
Blvd. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Englneei^-O.  T.  Mc- 
Coy. PubUc  Works  Bldg..  Sacra- 
mento. Calif. 

About  1.8  miles  grading  and  paving 
with  Portland  cement  concrete  and 
asphaltlc    Concrete    and    construct 
grade  separation  structure. 
Bids    opensd    In   the   SUte    Bldg., 

Los  Angeles,  Calif. 

Low  Bidder — Peter  Kiewlt  Sons  Co., 


Highways,  Heroes  Memorial  Bldg., 
Carson,    CHty.    Nev. 

State  Highway  Engr. — ^Robert  A.  Al- 
len,  Carson  City,  Nev. 

About  16.087  miles  highway;  180 
days  completion  time. 

Low  Bidder — Frederickson  ft  Kaslsr, 
212  15th  St.  Sacramento,-  Calif., 
|281,989.4L 

Work  involves: 

(1)  lump  sum,  signs; 

(2)  36    acre    clearing; 

(8)     force  account  remove  wiUows; 

(4)  1,090  lin.  ft  remove  fence; 

(5)  101  cu.  yds.  remove  concrete; 

(6)  243  Iln.  ft  remove  culvert  pipe; 

(7)  6    each    remove    headwalis; 

(8)  lump  sum,  remove  culverts  (tim- 
ber,   concrete) ; 

(0)  240,279   cu.   yds.    roadway   exca- 
vation ; 

(10)  803  cu.  yds.  drainage  excavation; 

(11)  888  sta.  V-type  ditches; 

(12)  24,472  cu.  yds.  borrow; 

(18)  407,506    yd.    sta.     overhaul,    yd. 
sta. ; 

(14)  11,488  yd.  mile  overhaul,  yd.  mL; 

(15)  2,628    cu.    yds.    structure    exca- 
vation ; 

(16)  8,554  cu.  yds.  backfiU; 

(17)  7,414  M  gaL  water; 

(18)  288  hour,   power  roller; 

(19)  582  ft  hr.  tamping  roller; 

(20)  14.203  ton  type  1  gravel  base; 

(21)  66,176  ton   Type  2.  gravel  base. 
one    inch ; 

(22)  17    ton    asphalt  cement    260-300 
penetration    (seal    roadmix) ; 

(23)  135  ton  screenings;        ^ 

(24)  127  ton  liquid  asphalt  Type  SC- 
3  or  SC-4  (Roadmix) ; 

(25)  20.720  sq.  yd.  roadmix; 

(26)  47  cu.  yda  class  A  concreta; 


CONTIACTOIf 


SAN  FRANCISCO 
VAlMcIa  SOOS 


LINE 
CONSTRUCTION 


EARTH 
iORING 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfieid  9110 


1993  Bv«n«  A»«. 
Su  PniKlMm.  OOlf. 
r8o<MtOAr6«M9110 


...YARDS    AT... 

799   County   Rnad 

San   (larlo*,  Calif. 

thone:   San  Carlo*   204 1-M 


907    Bonanza    Road 

Laa  Vcsaa,    Navada 

Pho-e:   La«  Vtgaa   I  }44 


'For  a  Square  Deal  Call  O'Ncitr 


National  Expansion  Joint  Co. 

Massfaefsrar  osd  Oltfrfbsfer 
nut  •OARD  —  KLT.SIDID  ASPHALT  AND 
RIDWOOD  IXPANSION  JOINT  PILLIRS 

Olsfrfbsfor 
MARVIL-KOTI— CoaeraH  Caria«  Cesiposad 
SIALZ— ixMBsioa  Jolat  Sa«rila«  CeaipeoBd 

Casi|»rias  wifft  Padaral  SpocMcofloat  SS-P-394 

FOR    CONCRETE    CONSTRUCTION 
333  Savaafli  Sfr^t        Ua^arlilil  7172        Saa  Praaettto  3,  Calif. 


(27)  1,600  lb.  reinforemir  ■teel; 

(28)  111  cu.  yd.  mortar  rubble  mas- 
onry; 

(66)  2,146  lin.  ft  18  In.  oOrrugatsd 
metal  pipe   (dipped) ; 

(60)  668  lin.  ft.  24  In.  corrugated 
metal  pipe   (dipped); 

(61)  274  lin.  ft.  30  inch  corrugated 
meUl  pipe   (dipped); 

(82)  664  lin.  ft.  86  in.  corrugated 
metal  pipe   (dipped); 

(83)  822  Un.  ft  46  in.  corrugated 
metal  pipe   (dipped); 

(34)  718  lin.  ft  21H  In.  x  ISH  In.  cor- 
rugated   metal    arch   pipe    (dip- 

P«i)  r  *~       »- 

(351  106  Un.  ft  80  In.  ^  17  in.  cor- 
rugated metal  arch  pipe  (dip- 
ped); 

(86)  62  lin.  ft  37  in.  x  21  in.  corru- 
gated metal  arch  pipe  (dipped) ; 

(87)  2,460  lin.  ft  44  in.  x  25  in.  cor- 
rugated   metal   arch   pipe    (dip; 

p«i); 

(86)  88  lin.  ft  relay  culvert  pipe; 
(80)  187    cu.    yds.    class   A   concreta 
curb  and  gutter; 

(40)  161  cu.  yds.  class  A  ooncrata 
sidewalk ; 

(41)  8,720  Iba  structural  steel  r 

(42)  166  each   culvert  markers; 
(48)  60  each,   guide  posts; 

(44)  1,065  iln.  ft  reconstruct  fence; 
(46)  122  each   monuments; 

(46)  lump  sum  construct  railroad 
crossings ; 

(47)  force  account,  miscellaneous 
work. 

Total  bids  submitted  Ma.y  6  and  re- 
jected May  13  were: 

(A)  Fredericksen  ft  Kasler.  S281.- 
089.41. 

(B)  Isbell    Construction 
Nov..  6287,575.12. 

(C)  Dodge  Construction  Co.,  Fallon. 
Nov..  |2»7,015.»5. 

Unit  bids  submitted  were: 

(A)  (B) 

(1) 6  600.00      11000.00 


SAN  FRANCISCO.  CaUf.,  Third  8t 
from  Ehrans  to  Arthur  Ave.  and 
then  in  main  easement  to  Pier  66. 


Owner 


City  and   County  of   San 


Francisco.  Public  UtlUties  Commis- 
sion, Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Laying  16-lnch  oast   iron   main. 

Contraotor  —  Cdwln  J.  Tobin,  1600 
Carleton    St.    Barkeley,    Calif. 


5/15/47  41 

Contract  Awarded 

Municipal  Water  System   Extensions 
and   Replacement  Coat,  $10,422 

CALJSTOGA,   Calif.,  Napa  County. 
Owner-City  of  Callstoga.  daorga  C 


Locey,  city  olatk.  City  Kail.  Oatt- 
a  toga,  GaUf. 

Consulting  Bngineez^-Ctyda  C  Ken- 
nedy, 604  iflsslon  St,  San  rmn- 
clsoo.  CaUf  . 

Blxtanslons  and  roplacsmsnta  to  tha 
water  system  in  tha  dty  and  ra> 
placement  of  about  1800  ft  10-in. 
pipe  near  the  existing  dam. 

The  city  wiU  furalah  for  Installa- 
tion all  pipe,  fittinga  .valraa,  rmtwm 
boxes   and  fire  hydrants. 

Contraotor  Stanley  H.  Kollar,  16M 
Pomona.  Crockett,  Calif. 


41 


5/16/47  • 

tow  and  Only  BIddsrs 
Utilities  for  Officers'  Quartsrs; 
Speo.  1264  Cost,  113.670 


ENGINEERING  PROJECTS 


Notsd  In  Issus 


Co.,    Reno, 


50.00 

500.00 

.06 

l&OO 

1.50 

15.00 

500.00 

.33 

1.00 

600 

.33 

.016 

.20 

2.50 

1.60 

2.75 

5.00 

.76 

.60 

.00 

43.00 

6l00 

30.00 

.10 

60.00 

.12 

40.00 

ZJOO 

4.50 

5.50 

S.0O 

11.00 

S.S0 

5.00 

&00 

&00 

1.50 

40.00 

40.00 

.25 

6.00 

5.00 

.40 

&00 

1720.00 

1500.00 


(C) 

$1000.00 

50.00 

500.00 

.10 

20.00 

2.00 

25.00 

450.00 

.89 

.60 

7.50 

.60 

.015 

.15 

2.50 

1.50 

2JM) 

5.00 

1.00 

.70 

.90 

40.00 

6.00 

25.00 

JO 

75.00 

.15 

4CL00 

8.00 

4.00 

6.00 

7.00 

11.00 

S.00 

4.00 

5.00 

&00 

2.00 

40.00 

40.00 

.40 

600 

600 

.15 

6.00 

1500.00 

1500.00 


Bid  Opening  Dste  Project 

5-19—  — Curb.  Ghitters  and  Sidewalk,  Sunnyvale 

5-19—  1.00  P.M.— Air  Piping.  Etc.      F"a8adena 
5-19— 10:00  A.M:—ROck  FUl  Central  Valley  Projact 

5-19— 2  K)0  P.M.— Water  Unes    (Install),  Oakland 
5-19—  8:00  P.M.— Storm   Drainage   System.  Richmond 
5-20—  2:00  P.M.— Bridge  Marin  County 

5-20—  2 :00  P.M.— Brtdge  (Repair),  Calavera  sand  Amador  Counties 
5-20—  2 :00  P.M.— Pavement  Widening,  Rodeo 
5-20—  2  K)0  P.M.— Dredging  Petaluma 

5-20—  8 :00  P.M.— Stockton-4th   St  Connection,  San  Francisco 
5-20 — 10:00  A.M. — Alvarado    Regulating  Reservoir  Barthwork  and 

Pipelines,  San  Diego 


5-20—  8:00  P.M.— Well 
5-20— 11 :00 AM.— Cross    Connec. 
5-20—10 :00  A.M.— Bridge 
5-20—  2 :00  P.M.— Dredging 


Wateonville 
Protection  Terminal   Island 

Cowlitz  County,  Wash. 
Moss  Landing 


5-20— 3:00  P.M.— Install    Water   Mains  San    Francisco 

5-20—  3:00  P.M.— Install  Bua  Ufts  and  Pavement  San  Fcandsco 
5-2(^—  2:00  P.M.— Repair  Steel  Truss  Members.  HumboldO  County 


San  Francsco 

Oakland 

King  County,  Wash. 

Whitman  County,  Wash. 

Clallam  County,  Wash. 

Snohomish  County,  Wash. 


4-80 

5-  t 

6-  6 
6-  6 

5-  t 

6-  • 
6-  0 
5-  0 
S-  t 

4-  8 

5-16 
5-16 
B-IS 

5-  T 

5-  8 

6-  T 
8-  • 
•-  • 
6-12 
6-18 
6-18 
S-IS 
5-lt 
6-18 
•>U 
8-18 


6-  f 

4-a 
4-a 
«-» 

4-» 
6-  B 
6-14 
4-» 


6-U 
6-U 
4-17 
5-16 
6-  7 
6-  T 
0-  T 


5/15/47  40 

Owner  Taking  Bids — Due  Msy  26,  10 

A.  M. — Franklin   Blvd.   Improvo- 

msnt 
SACRAMBJmX)     COUNTY,    CaUf. 

From  city  limits  to  47th  Ave. 
Owner — County  of  Sacramento,  C.  C. 

LaRue,    county    clerk.    Courthouse, 

Sacramento,  Calif. 
County    Engineer  —  IC    A.  Fairbaim, 

Courthouse,  Sacramento,  CaUf. 

The  work  involves: 

(1)  lump   sum,    clearing    and  grub- 
bing; 

(2)  8700  cu.  yds.  excavation  and  em- 
bankment ; 

(8)  9600  tons  crusher  run  base; 

(4)  75  tons  liquid  asphalt  prime  coat 

(5)  21  tons  asphalt  paint  binder; 

(6)  11,000  tons    plant-mixed    surfac- 
ing; 

(7)  200  M  gallons  water; 

(8)  1700  lin.  ft  18-ln.  concrete  pipe 
in  place; 

(9)  120  Un.  ft  12-in.  corrugated  metal 
pipe  in  place; 

(10)  76  cu.  yds.  structure  excavation ; 

(11)  96  stations  station  finishing; 

(12)  1700  cu.   yds.   imported   fill  ma- 
terial. 

Spodfieations  obtainable  from  the 
office  of  the  county  engineer. 

41--GAS.  WATER  AND  OIL 
PIPE  LINES 

6/16/47  *1 

Contemplated — Bond  Election  In 
Amount  of  1700,000  to  Be  Held  Soon 

Trsnsmlssion   Line  end   Reservoir 

HAYWARD,  Calif.,  Alameda  County. 

Owner  —  City  of  Hayward.  C.  W. 
White,  city  attorney.  City  Hail, 
Hayward,  Calif. 

City  Engineer— John  Mancini.  City 
Hall,  Hayward.  CaUf. 

Includes  (1)  large  diameter  pipeline 
from  Hayward  to  Mission  San  Jose 
and  a  connection  with  San  Fran- 
cisco's Hatch  Hetchy  water  supply 
and  (2)  new  reservoir  to  hold  500.- 
000  gallons  and  additional  distribu- 
tion lines. 


41 


6/16/47 

Contrsot  Awarded 

Water  Main  (Instsll);  Speo 

Cost  186,186^ 


5-20—  2 :00  P.M.— PubUc  T^tfid^ny 

5-20—  l:0OP.M— Vit.  Clav  Sewer 

5-20—10 :00  A.M.— Resurfacing 

5-20—10  K)0  AM.— Surf  acing 

5-2(^—10 :00  A.M.— Grading 

5-20— 10 :00  A.M.— Bridge 

5-20— 10  K)OA.M.— Grading  and  Surfacing,  Clark  County.  Wash, 

5-20—  2 :00  P.M.— Dredging  Moss  Landing 

5-21— 11:00  A.M,— Highway,  Nogales-Tombstone  Highway,  Arts. 

5-21—  2 :00  P.M.— Repair  Fender  Line  and  Corner  of  Pier  16, 

San  Frapcisco 
5-21—  2 :00  P.M.— Bridge  Tulare  Cotttty 

5-21— 2:00  P.M.— Grading  Yolo  County 

5-21—  2 :00  P.M.— Grading  Kern  County 

5-21— 10. -00  A.M.— Dikes,  Water  Tank  Hungry  Horse  Project, 

Montana 
5-21 — 10:00  A.M. — Storm  Drain  and  Appurtenances,  Los  Angeles 
5-22—  2  KX)  P.M.— Well     Rehabilitation,  McClellan  Field 
5-22 —  2:00  P.M. — Grading  and  Surfacing,  Los  Angeles  County 
5-22 —  2:00  P.M. — Oveihead  and  Undercrossings  and  Grading,  San 

Bernardino  County 
5-22— 2 :00  P.M.— Drydocking  and   Overhauling  Dredge  Kingman, 

San  Francisco 
5-23 —  2:00  P.M. — Clearwater  Memorial  Bridge,  Lewlston,  Idaho 
5-23 — 10 :00  A.M.— Trans,  tane  Columbia  Basin  ProJ.,  Wash. 

5-23— 10:00  A.M. — Sewage    Treat.    (Plant  Addn.)  Phoenix.  Arir. 

5-23 —  2M)0P.M.— D.-S.  Canal  Bxtenslon  Structurea,  Nevada  County 
5-23 —  2:00  P.M. — Combe-Ophlr  Canal.  Nevada  County 
5-28 —  2K)0P.M.— D.-S.  Canal  ICxteosion  Siphons.  Nevada  County 
5-23— 11 :45  A.M —Pump  Discharge  Lines  (Reconstruct),  Nsar  Vallejo  6-_» 
6-2«— 10:00  A.M. — Pumping  Plant        Sacramento  County 
8-26 — 10:00  AM — Suction    Dredge.    Colorado  River  Front  Work  and 

Leve<>  Project,  Needles 
6-26 — 10:00  A.M. — Grading,  Surfacing  Sacramento  County 
5-26 —  8:00  P.M. — Storm  Sewer  Stockton 

5-26 —  8:00  P.M. — Miner  Ave.  Improvement,  Stockton 
^-26 — 10:00  AM. — Franklin   Blvd.    Ininrovement         Sacramento  Co. 
5-?7—  1;00P.M    Reptilr  Culverts         Oakland 
5-27—  1 :00  P.M.— Culvert  Oakland 

5-27—  2K)0PM.— F»imt«h    and    Install  Traffic  SU  FSlrflel^ 

5-27—11 :00  A.M.— snevated  Steel  Water  Tank  and  Pipellnea 

Long  Beach 
5-27 —  2:00  P.M. — Stockpiling    Material  for  Levee  Btalargement 

Near  Rio  Vist* 
5-27 — 2:00  P.M. — Bridge  (Widen)       Solano  County 
5-27-  4 :00  P.M.— Junior  College  Site  Work.  Sto<dcton 
5-27—  2:15  P.M.— Additional   Water    Unes.  Near  Ogden,  Utah 
5-27 —  3 :00  P.M.— Test  Borings  San  Mateo  County 

5-26 —  2:00  P.M. — Bridges.  Grading  and  Surfacing,  Kern  County 
5-28—  2:00  P.M. — Surfacing  Amador  County 

5-28 —  2:00  P.M. — Grading    and    Surfacing,  Fresno  County 
5-26 —  2:00  P.M. — bubfttmcturo  Sacramento  County 

5-26—  2  .-00  P.M.— Highway  Repair     Kern  County 
5-28 —  2  :<jO  P.M. — Suriacing  Alameda  and  Contra  Costa  Cos. 

5-26 —  2:80  P.M.— Fire   Proiec.i   Etc.         San  Mateo  Countv 
5  28 —  2-30P.M — Sanitary   Dlveriiion  Sewer  San  Francisco 

5-28— 10:00 AM —Pipeline    Tunnels    *  Strus     Prove  Riv.  ProJ..  Utah  6-11 
5-28—  2:00  P.M.— Surfacing  Siskiyou  County  4-t6 

5-2ft—  2:00  P.M.— Surfacing  Yuba  County  4'M 

5-29-<^  2:00P.M.— Traffic  Signal   System,  Los  Angeles  County  4-29 

6-29— 2 :00  P.M.— Traffic  Signal   SyJter  (Whittier  Blvd  ),  Los 

Angeles  County  4-29 

6-  2— 10K)0A.M.— Delta-Mendota  intake  Canal  and  Traoy  Pumping 

Plant  and  Discharge  Lines,  Central  Valley  Project  6-  6 
6-  ?— lOOOA.M. — K\   Camino  Trestle     Sarramenti>  County  6-16 

6-  2—12 :00  M.    —Dredging  and  FlIMng.  San  Mateo  County  S-14 

6-  2—  7:30P.M— Stre«t    Inn  Carron  City.  Nev  8-12 

6-  3— 10:00  AM.— Preparation  of  Aggrsgatss  for  Road  Surfacing, 

Columbia  Basin  Project,  Waah.  S-  • 
2 :00  P.M.— Grading  and  Surfacing,  EI  Dorado  County  6-  6 

2:00  P.M. — Surfacing  Humboldt  County  6-  t 

2.00  P.M— Grading  and  Surfacing.  Santa  Crus  and  San  Mateo 

Counties  6-  t 

2 :00 P.M.— Stevens   Bridgs  (Repair).  Yolo  County  6-14 

2K)0P.M. — Park  Improvements.  Monterey  County  6-14 

2 :00  P.M.— Repair  Bridgs  Mendocino  County  6-  6 

2 :00  P.M.— Traffic  Signal   Systents,  El  Csrrito  and  Richmond      6-  7 


SACRAMKNTO  Signal  Dapot  Calif.. 
Sacramento  Cotmty. 

Owner  —  SIscramsnto  District  Corps 
of  Bnglneora.  War  Dapt.  Wright 
Bldg,  Mcramento,  Calif. 

Plans  by  Owner. 

Low  BUAtr—M.  A  K.  Corp..  800  Fi- 
nancial   Centsr   Bldg..    San    Fran- 
cisco. CaUf.,  818,670. 
Work  Involvea: 

(1)  1  Job  extcnslcn  of  eleotrtcal  dis- 
tribution system,  lump  sum; 
Water  Distribution  Systam 

(2)  860  l.f.  6-in.  CI  pipe  In  pUcs; 

(3)  80  Lf.  l^i-m.  galv.  wrought  Iron 
pipe  in  place; 

(4)  1  each  8x6-ln.  tapping  sleeva  in 
lilaoa; 

(6)  1  sash  6-lnch  UppUig  valve  In 

plaoa; 
(6)  a  each  firs  hydrants.  In  place; 
,(7)  2  IH-io.  curb  st>p  m  place; 
(6)  1   Job  sterilisation  of  additions 
to  water  distribution  system; 
Qaa  DistrtlMitlsn  System 
(9)  750  l.f.  8-m.  wrapped  stsel  pipe 
in  place; 

(10)  380  Lf.  S-inch  do; 

(11)  80  If.  i^-inch  do; 
(18)  1  2-in.  lubricated  plug  valve  In 

place; 
(18)  2  1^-inch  do; 

(14)  drip  in  place; 

Sanitary  Sewer  System 

(15)  1,006  Lf.  6- In.  vit  elay  pips,  in 
place ; 

(16)  20  Lf.  6-ta.  CI  son  pipe,  in  place 

(17)  15  If.  4-in.  CI  pipe,  in  place; 

(18)  2  standard  sewei  manhole.  6  ft 
or  Jess  in  depth,  in  p!ace; 

(19)  4  l.f.  :>tandard  sewer  manhole 
each  addl.  ft.  over  5  ft.  in  depth 

(20)  2   surface    '^leanout; 

(21)  1  Job  overflow  manhole,  approx. 
65  ft  deep,  Incl  6-in.  vit.  clay 
pipe  overflow  lin.e  headwall  and 
flap  gate  complete  in  place; 

>(22)  2  vit  clay  pipe  Y  branch  6x6x6- 
in.   in  place; 

(23)  1  vit  clay  pipe  double  Y  branch 
6x6x0x6x6-in.    in    place 

(24)  1  Job  tewage  Uft  station; 
(26)  1   Job   connection   of    new   4-in. 

C  1  pipe  to  existing  msnhole; 
(26)  1    Job    furnish    and    install    ap- 
prox   20   ft   of    1^-ln.    exhaust 

air  line.  incL  connection  to  new 

nuuohole; 

Streets  sad  Sidowalks 
<27)  166  cy.  excavation; 
(26)  8  roller  hours   compaction   roll* 

ing.  one  power  roller; 
(28)  25   M.   gals,  water   (or   compaC' 

tlon; 
(80)  290    ions    type    1    base    course 

graded  aggregate  in  place; 
(31)  100  tons  asph.  concrete  surface 

in    place ; 
(82)  6  tons  pave.  asph.  120-150  pane. 

at    mixing   plant; 
(88)  2  tons  liq.  asph.  type  MC-3  for 

prime  coat   in   place: 
(34)  60    s.y.    concrete    sidewalks,    in 

place  ; 

Aiternata 


SoppBes,  Eqapnent 

Sab-Contract 

Informatkni 

(Gontinoad  from  Flnt  Stetioii) 
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MATERIALS 


•  a 


4l'» 
0-  fl 
6>  9 
8-  6 

5-12 
5-12 
6-  9 
5-16 

•-  t 

f-  T 
6-14 
6-14 
■•14 

6-16 


4-86 
4-16 
4-29 
•-  t 

4-29 
6-12 
6-13 


6- 
6- 
6- 

6- 
6- 
5- 
6- 
fl- 
6- 
6- 
5- 
6- 
6- 
6- 
8- 
6 


2:0OF'.M.— Grade   ft    Surf.  i^an   Luis  Obispo  Co.  6-  8 

2 :0O  P.M.— Overcroastng  Oakland  f-  6 

2 :00  P.M.— Widen  Bridge  Trinity  Cotmty  •-  • 

2  00  P  M  — Drlvpway  Kxten.     HavwRrd  6-12 

5  _  2  00  PM   -Traffir    Rip     Sv.<tan««  Ontario  6-12 

6— 10  K)OA.M.— Transmission   Unas,  Yakima  Projact  Wash.  f>  f 

9_1000AM — Wate'  Treat.    Plant  Ptio*ntx,  Aris.  6-12 

9—  2 :00  P.M— Hawaii   Belt   Road,  South  Hilo,  T.  H.  f-U 

9— 10:00  A.M.— Water  Supply  Line  (InsUll),  San  Franelsoo  9-U 

9— 10:00  AM —Install    Irrljf    .«ys        San    Franrlsro  6-16 

lO—  2:00  P.M.— Seal   Coat,   Unit  4  .San    Francisco  6-16 

10 —  2  00  P.M.— DralnaRo  Correc      San   Franci^ro  6-16 

(}-10—  2  K)i»  P.M.— Water  Pipe  (Replace),  San  Francisco  6*1S 

6-11—  2 :00  P.M.— Grading  Alameda  County  S-tS 

6-11—  2 :00  P.M.— Bridge  .San  Luis  Obispo  Ckjunty  6-U 

6-11—  2  K)0  P.M.— Bridge  and  Grading,  Santa  Crus  County  6-lf 

e-ll—  2:00P.M.— Bridge    (VUla  Creek).  San  Luis  Obispo  County  6-18 

6-n—  2:00  P.M.— Surfacing  Yolo  County  6-18 

6-11—  2 :00 P.M.— Grading  Alameda  County  6-18 

6-11-  2:00  P.M.— Grading  and  Surfacing,  Sacramento  County  6-18 

g.ll_  2  H)6  P.M.— Traffic  Lanes  and  Trestle.  Oakland  6-18 

(|.12—  2 :00  P.M —Bridge    fReconstruct).  Los  Angeles  County  6-lJ 
«.12—  2  .-00  P.M— Surf aclng                  Ventura  County                         •        6-1* 

8-12—  2 :00  P.M.— Surfacing  Los  Angeles  County  6-11 

(}.12—  2  K)0  P.M —Traffic  Signal  and  Highway  Lighting  Systems. 

Los  Angeles  County  6-16 
6-12—  2 :0O  P.M —Separation    Struoture,  Etc..  Los  Angeles  County         6-lf 

6-12—  2K)0P.lt— Water.  Sewer  Unas,  Etc.  West  Ijom  Angslea  4-M 

6-12 2:00P.M— Klwotrio   Kvstpms      West  Ix>s  Angeles  4-29 

fl.l»_10K)0A.M.— Duchesne  Tunnel    Prove  River  Project  Utah  i»  • 

7-15—  8  KK>  P.M.— Sewage  Treatment  Plant  Tracy  •-  • 


6/16/47 

muld  Aaphalt 

Law  and  Only  BIddara 

SACRAMSNTO.  CaUf..  Bagramsnto 
Co.  — Tha  foUowing  subodttad  bida 
May  12  to  SUU  Purdiaslnc  AMmU 
Baoramanto.  Calif.,  for  UqvM  aaftett, 
eta.  aa  f<dlowat 
QUa  dUniL  RBQ.  TSBBO: 

160  tons  10-90  pssatratloii  alr>re- 
fined  asphalt;  88  tooa  dalhrwad  #Ut« 
equipment  at  vendor's  plant^^  Loa 
Ang^sa  or  Ventura  araaa;  91  Ums 
deHvared  vandoi'a  aqulpnant  io  p4t 
on  Rooaavalt  Highway,  batwasD  Ox- 
nard  and  Big  Sycamore  Craak. 

Petrol    Corp..    only    blddar.    flS.40 
item  1 ;  628.80  Item  2 ;  9&M  for  spread- 
ing; total.  16006.80:  awarded. 
QUO.  61861,  RBQ.  18846: 

106  tons  MC-S  liquid  asphalt,  Craa- 
cent  City  maintenance  station. 

Standard  Oil  Co,  612.86,  f.ab.  Rich- 
mond. __ 

Psdflo  Trucking  Co.,  687.78. 

O.  *  N.  Tnioking  Oa,  fMLT& 

John  Bpalatta.  04.681  

Cloas  BuUdlng  Supply  Co.,  |S8 ;  to- 
UL  12810;  awarded. 


6/15/47  ^         '   ** 

Forage  and  Parinaoeous  ProduoU 
Bids  Wantsd  ^  ,,^      ,.  ^, 

SAN  FRANCESCO,  CaUf.  — UhtU 
May  26,  8  P.  M.,  bIda  will  be  raoalved 
b  yPurchaser  of  Supplies  M.  H.  Oerry, 
270  City  Hall.  San  Francisco,  CaUf.. 
under  bid  No.  6490  for  fumUhlng  and 
delivering  forage,  farinaoeods  prod- 
ucU  and  seed  for  the  Unn  June  1. 
1947,  to  November  30,  1647. 

Specifications  obtainable  from  tha 
above  offioa. 


4S 


5/16/47 

Crosearme— Bids  Wanted 

SAN   FRANCISCO.   Calif.   —  Until 

May  29.    2    P.    M..    bids    will    be   re- 

At«erna»  iceiv^kl  by  the  U.   |. ^^JT^^  Sr^'^j*' 

(A1)S6C  Lf.    6-11.    asbestos    cement  1 447   Sansome   8^.   9an   FiuncUco   11. 

pipe  in   place.  I  Calif.,  under  Bid  No    ^.'°'^«>  iJ* 

Total  bids  Submitted  May  15  were:!  phone  crossarms   '«^,  <^"\°*^y'  2*"the 

(A)  M.   A  K.   Corp.,   San   Francisco, |     Specifications  obtainable  from   tha 
Calif.,  618.6T0.  I  above  office. 

(B)  M.    R.    Carpenter.    Sacramento,; 
Calif,    flfl,444.5a.  i  _ 

6/16/47  *• 


Oovemment    estimate. 
Unit  prices  were: 
(A) 


(1) 

(2) „. 

(8) 

(4) 

(6) -.. 

(6) _. 

(7) 

(6)... 

(9) 

(10)....-.„. 

(11) 

(12) -. 

(18) -.. 

(14) 

(16) 

(16) 

(17) 

(16) 

(16) 

(26) 

(M) 

(23) 

(28) -.. 

(24) 

(26)...- 

(26)- _. 

(27) _.. 

(26) „.. 

(26) 

(80) 

(81) -. 

(82) -.. 

(88)...- 

(84) 


61166.00 

2.65 
1.00 

65.00 

6600 

UOjOO 

_...      80.00 

.....      80.00 

1.60 

1.46 

too 

lOOO 

.-..  lOOO 
„...       OOiOO 

Z65 
8.10 

2.60 
„„    125.00 

16.00 

16.00 

.....    260.00 

5.00 

aoo 

8400.00 

.....      80.00 

„..      ¥>M 

1.40 

lOOO 

8.00 

8.00 

6.28 

„..      20.00 

86.00 

4.00 


811,487.00. 

(B) 
8688.00 

8.71 

1.50 

147.00 

167.00 

267.00 

106.00 

152.00 

1.94 

1.62 

1.60 

69.00 

6O00 

160.00 

.  1J6 

4.66 

4.16 

261.00 

40.00 

44.00 

460.00 

21.50 

85l00 

499600 

66.00 

78.00 

1J6 

6J6 

X18 

2.92 

610 

19.00 

8J8 


Mnioturaf  tiasf 

ContraoC  Awarded .„ 

CSNTRAL  VALLEY  PROJBCT, 
California.— V^brt-Steel  Co..  Ina,  1061 
16th  Ava,  Oakland.  Calif.,  at  |6S0O, 
awarded  contract  by  tha  U.  &  Bu- 
reau of  Reclamalon,  Customs  Hooaa^ 
Dsnvsr,  Colo.,  under  Bfo.  1T06  for 
iumlshlng  and  dsUvering  f.o.h.  can 
at  the  shipping  point  or  f.cb.  cars  at 
Redding.  Calif..  mlsoaUanaous  struc- 
tural stesl  and  alumlntwi  for  Kas- 
wick  powsr  plant  Csntral  VaUaK 
Project  California. 


5/16/47  •  « 

Welded  Steel  Pips,  Kte. 
Bids  Wsntsd 

OAKLAND,  Calif.,  Alameda  Co  — 
Until  May  26.  6:80  P.  M.,  bids  will 
be  received  by  the  East  Bay  Mu- 
nicipal Utility  DUtrict  Room  812. 
512— 16th  St.  Oakland.  Calif,  under 
0pec.  1886  for  furnishing  the  fol- 
lowing : 

(1)  1000  If.  20-ln.  I.D.  by  S/16-lnch 
thick  welded  steel  pipe: 

(2)  970  Lf.  InsUll  H-ln-  thick  cs- 
ment  mortar  lining  on  inside  sur- 
face of  welded  steel  pipe; 

(8)  986    Lf.    install    %-in.    thick    ce- 
ment mortar  coating  on  outside 
of  welded  steel  pipe. 
Specifications  obUlnable  from  tha 

above  office. 


BURKE     FORM     CLAMPS 


SNAP  TIBS  STBBL  ACXIBSSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SUP  FORM  JACKS         SOFFIT  HANGERS        REINFORCED  PAPER 

Att  Type*  of  Concret*  Comtmclion  Speci^lie* 

W.     J.     iURKE     &     CO..     INC. 

780  Brysnt  Street  San  Francisco  Phone  GAr6eld  676S 


OEORM  M.  PHILFOTT  CO. 
•ryaat  bH.  ftk  BSrf  IMk  Its.,  S.  P. 


COMPRESSORS 

PMMfS 
CONCRin  BRIAKIRS 

RENTAL  SERVICE 

DriM  S«a«l    -   •Ws    •    V-BaHs 

WIra  IUbo  aad  PVfMafs 

Ball  A  RaBar  Baarlafs 

SAN  PRANCltCO 

NIarfack  M7f 

OAKLAND 

NUsiBaMt  UM 


■^-•--— -~ 1-7 
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48--MACHINERYAND 
EQUIPKffiNT 


rank  Tntek  RaoUU 
Ijtw  and  Only  BItfdtr  ^^ 

flOMOMA.  NAPA.  CONTRA  COS- 
TA and  AIUJIKDA  OOS^  Callf.-^Ar- 
thur  B.  Sirl.  UtT  Cl«T«laad  At«^ 
Suiu  Rom,  Calif.,  at  |BJO  opMa- 
tiotu,  |5  standby  time,  aubmlttM  only 
Md  May  14  to  tha  Stata  VkfUkaa  «C 
RIChwaya.  J.  B.  BkataPh  dlatrlet  m- 
mn    Van   nSm    AT&, 


a,  Caur..  for  rmtal  of  ona  or 

mora  fully  larolafad  bltumlnona  tank 
lantdkM  of  aat  iaaa  than  in»-«aUim 
capacity  for  appraslaoataly  MO  houn^ 
UM  In  Sonoma.  Napa,  Contra  Coata 
and  ^Uamada  CounUea. 


48 


S/ie/47  • 

oil  Mixing  Maahlnaa 
BIda  WwilM 
KBRN  and  TULARE  COS.,   CaUf, 


—Until  May  21,  10  A.  M..  bid*  will 
b«  noalvad  by  th«  State  Divlalon  of 
Hlchwaya,  O.  T.  McCoy.  State  High- 
way Bnglneer,  Office  BIdg..  corner 
Carrutb  and  Olive  Avenue*,  Fre«DO 
15,  Calif.,  for  rental  of  one  or  more 
traveling  pug  type  oil  mixing  ma- 
chines, 6-cp.  ft.  capacity  with  ^i<tMi 
gaL  «torag«  trailer,  for  approx.  100 
hounr  uie  In  Kern  and  Tulare  Cos. 
Specifications  obtainable  from  the 
above  office. 

8/l«/47  ^^  .  •    *» 

Fttfniati  and  Install  Chaira 
BIda  Wantad  _     ^     «  *   tt. 

RBDDINO,  calif.,  ShaaU  Co—Un- 
tU  May  ao,  7:80  P.  M.,  bids  will  be 
racdred  by  tha  Board  of  Truataaa  of 
th«  Shaata.  Union  Hlfh  School  Dis- 
trict, K.  m.  liutoo,  elarfc, J^aataUnioo 
High  School:  Ja«*aoii  PHoe,  prtacl- 
paK  Raddittf ,  Calif.,  for  £«n»»«Wng 
and  Inatalllnf  148  thaatar  chairs  wltt 
plywood  backs  and  saata  and  with 
folding  tablat  arms.  Seating  plwi  on 
fUa  at  tha  office  of  the  principal 


B/ia/4T  •    *• 

Rallar  Rental 
Bide  Wantad 

fliroCKTON.  Calif.,  San  Joaquin 
Car-ttaSl  May  80.  10  JO  A.  M..  bids 
win  ba  racMvwl  by  the  BtaU  Division 
of  aighwimk  P.  O.  Harding,  district 
engineer,  1200  N.  Center  St.,  Stockton 
9,  Calif.,  for  rental  of  one  8-whael 
roller,  8-  to  12>ton  weight,  for  ap- 
proximately 15  days'  use  In  Solano, 
Napa,  Sacramento  and  Ban  Joaquin 
Counties. 


MMHka*^ 


6/16/47  •     4 

Dump  Truok  Rental 
BIda  Wanted 

HUMBOLDT  COUNTY.  Calif.— Un- 
til May  10,  2  P.  M,  blda  will  be  re- 
ceived by  the  State  Dlvlsioa  of  High- 
ways, G.  F.  Hellesoe,  district  engi- 
neer, 046  W.  Wabash  Ave.,  Bureka, 
Calif.,  for  rental  of  one  to  five  4^> 
to  6)6 -cu.  ^yd.  dump  trucks  for  ap- 

Sroxlmately  176  hours'  use  In  Hum- 
oldt  county. 

Specifications  obtainable  from  the 
above  office. 


Specifications   obtainable  from   the 
above  office. 


43 


5/14/47 
Precise  Prism   Level- 
Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
June  2,  2:00  P.  M.,  bids  will  be  re- 
ceived by  the  U.  8.  Forest  Service, 
447  SSansome  St.,  San  Francisco.  Cal., 
under  Bid  No.  834  for 'one  precise 
prism  l£vel  fob  San  Francisco,  Calif. 

SvieCtrications  obtainable  from  the 
above  office. 


48 


OPENING 


Miixi 


^ars^sa^cssr 


SHJyUES  JOtP  EQPgMENT 


^roM 


S-lt— IJ^-OeA-M.— Trodks  FaUon.  Nar. 

6-i«—  8:Wt*3ll— AntmaMla  Ufta.  San  Fraaetaoo 
6-l»—  8:WPJIC.— 9tetlflMr.  "—  — -- ' — 

B-l»-  8:<»PJt.— fWmok 
ft.i»-  8 1»  PJt— ifikdtfn^  Tools 
6-l»—  8:00P.it.— Tmai: 
8-l»—  2  HM  PJM.— WkAbMlns 


San  SVanelseo 
San  Franeiaoo 
San  Francisco 
Meread 
San  Francisco 


Noted  In  Issue 

4-89 

-     ••  8 

8-  • 

6-  • 

6-  » 
B-  • 

,,,       „  8-8 

5-18— 8:00  P.M.— Mater  Oouplhigs     San   Francisco  8-12 

5.1f_  — SuppUaa  and  fiatarials,  Panama  Canal,  C  S.  8-18 

6-18—  8:00  P.M.— OH  Purifiers  and  Drying  Orans,  Central  Valley  

Project,  California  6-18 

8-18—  2KWP.M.— Ralnforeamant  Bar*.  Columbia  Basin  Project,  Wash.  8-18 
0.19—  — S^eol  Bus  San  Joaquin  6-18 

6-i»—  8.-0DP.M.— Traator  Rental       Bureka.  6-14 

8-18—  a:0OP.M.— Dttinp  True*  Rental,  Bureka  8-14 

6-19—  8 :00  P.M.— Dump  Truck  Rental,  San  Mateo,  SanU  Cms  Cos.    6-l« 
5-1^-  3 :00  P.M.— Spreader  Truck  Rental.  Marin.  Napa.  Sonoma  Cos. 
8-18—  — Uquld  Asphalt        Near  Santa  Maria 

6-20—  —Uquld   Asphalt       Ramona 

6-30— 8:00  P.M.— Poles  Sacramento 

8-30-  8  K»  P.M.— Pipe  Jk  Fittings       St.  Helena 
8-aO-  — BYlpptlea  and  Mtet»rials.  Panama  Canal,  C.  B. 

8-iO—  8KI0P.M.— CWfdttotor,    Ctonhactors,  BKc,  Davis  Dam,  Arlsona 
8-99- 8:00  P.M.—Tnaafonn«ra.  BtaNapa 
8-8^-  4.-00PJI.— SupiAle*  and  Mktarlals.  Oakland 
6-30-  4KX1P.M.— Okfatarla  Bquipmant.  OakUnd 
8-30— 4:00  P.M:—Cyelormnia  Oakland 

|-30—  7  JOP.M.— Plpa  and  ntttogs,  Chlno 


5-16 
5-16 
5-16 
5-16 
5-16 
6-18 
6-18 

5-  8 
8-  8 
8-  8 

6-  8 
»-  3 


48 


6/18/47 

Bait  Typa  Leader  Rental 

BIda  Wanted 

STOCKTON.  Calif.,  San  Joaqtxln 
Co.— UnUl  May  30,  10:80  A.  M..  bids 
will  be  received  by  the  SUte  Division 
of  Highways,  P.  O.  Harding,  district 
englnfcer.  1300  N.  Center  St,  Stoditon, 
Cam.,  for  rental  of  one  self-iwopelled 
force  feed  belt  type  loader  for  ap- 
proximately 16  days'  use  in  Solano, 
San  Joaquin,  Napa  and  Sacramento 
Coimtlea. 

Specifications  obtainable  from  the 
above  office. 


43 


8-30- 7  JO  P.M.—Plpa  and  ntttogs,  Cbino  w.-..  !!« 

6-30-  3MPJC.— Motor  O«»erator  Sets.  Columbia  Basto  ProJ.,  Waah.  4-11 


6-21— 6:80  RM^Ptpe  Oakland 

8.21 2:00  P.M. Cable  Yakima  Project,  Washington 

6-21—  2:00  P.M.— Circuit  Breakara.  Missouri  Basin  Project,  Wyo. 


6-21—  2 :00  PM.— Structural  Steel 


Rio  Qrande  Project,  New 
Mexico-Texas 

Davis  Dam  Project,  Arizona 
Oakland 
Napa 


8-  8 

5-14 
6-  8 

8-  7 

4-?« 

5-U 

5-18 

5-18 

5-16 

5-16 

5-16 

8-18 

6-18 

4-88 

8-  2 

8-  8 

6-  8 

8-  8 

5-12 

5-16 

5-16 

5-16 

5-16 

5-12 

6-  8 


8-21-  8.-00PM.— Sewer  Pipe 

8-21—  8-JOP.M^Plpe 

5-21- 8.00  P.M.-«ewer  Pipe  -— f--.  «       ,    «   . 

5.ai_  — BuppUaa  and  Matertabi,  Panama  Canal.  C.  Z. 

5-21-  a -.00  P.M.— Ralnf ,  Bars  Colo.-Blg  Thompson   ProJ. 

B.28—  —Heating    Keltic       Sacramento 

8-88— 2 K»  P.M.— Insulators,   Etc.       Colo.-Blg   Thompson    ProJ. 

6-38—  3 :0OP.M— Butane   Gas   Range,  snc.  San  Francisco 

5-88—  8:00P.M— L.umber  San  Francisco  

8-;8S—  8KI0P.M.— Patroleum  SoU  Sterllants.  Central  Valley  Project 

B-83—  OHIOP.M.— Sohool  Sup^ai  and  Equipment,  Fresno 

6-23—  3H10P.M— Insulatora  Davis  Dam,  Arlsona 

6-28—  8.-00PJI.— Delivery  Trucks      San  Mkteo 

6-23— tKWPJC.— School  Bus  lone 

8-22—  2 :00  P.M.— Motor  Driven  Fans    Columbia  Basin  FroJ ,  Wush. 

6-38—  3  KM  P.M.— Suspen.   Clamps       Davis    I>am,    Arlr. 

S-tt—  —Copper  Cable,  Etc.      Shoshone  Proj.,  Wyo. 

8-8— 8 :00  FM.— Fertiliser  San  Francisco 

8-38— 8:00  P.M.— While   Traffic    Line  Faint  Sacramento 

8-28—  8  KJO  P.M.-  Science    BJquip.        San   Francisco 

6-28—  8«>P.M— Braldad  Water  Hose,  San  Francisco  ....... 

8-&-  8 :88PJL— Laboratory    Bavlpment.  Furniture.  Etc,  Kentfleld  4-28 
f-M—  2  .OO  P.M —Hollow   Metal    Doors,  Boise  Project.  Idaho  4-29 

8-11—  2 :00  P.M.— Compressor,   Etc.    Colorado-  Big  Thompson  PYoJect, 

Colorado 
8-28— 8 :00  P.M  — DcL    Voting    Machines  Son  Francisco 

•-3T—  3:00PJf.— Tranaformars,  lite.  Boulder  Canyon  Projeet, 

Artsona-CaUfomla-Nevada 
8-38—  3H)0PJL— Air  Circuit  Breakars.  Central  Valley  Project 
8-38— 11 :00  A JI.— Sludge   Drying   Et^nlpment  Los  Angeles 

8-38— 10:00  A.M.— Sai^d  and  Coarse  Aggregnte.  Deschutee  Pfoject. 

Oregon 
8-  8—  2  KX)  P.M.— Induction  Motor      Columbia  Basin  Project, 
8-  3—  8  .-00  P.M— Shop  Tools  &an  Francisco 

8-  8—  8 :00  P.M.— Comb.   Tacker  and  SUpler  San  Francisco 

8-  3  —  8 :00 PM— Motor  Trucks         Stockton 
8-  3—  8  KX)  A.M.— Radio    Equip.  Berkeley 

8-  8—  3  KW  P.M— Motor  Control  Squlpment.  Buffalo  Rapids  Project. 

Montana 
8-  %—  8  KX>  P.M— Trolley  Coachea      San  Franeiaoo 
8-  %—  3K»P.M.-Oata  and  Hoist,  mc..  Oolorado-Blg  Thompaon 

Project,  Colorado 
8-  8—  3 K)0 P.M.— Transformers,  Etc.,  Columbia  Basin  Project,  Wash 
8-  i—  2  -00  P.M  —Transformers.  Etc  ,  Columbia  Basin  Project,  Wash.  4-29 
8-  4—  3KWP.M.— OU  Burner  and  Heater,  Red  Bluff  8-8 

8-  4—  8:00  P.M— Filtration  Plant  Materials,  MarUnes  8-18 

g.  9—  2  .-00  F.M.— Oenerator  Protective  Equipment,  Shoshone  Project, 

Wyoming  4-29 

•-  8—  8 :00  P.M.— Forced   Air   Cooling  Equipment,  Shoshone  Project. 

Wyoming 
8-  8—  2  KW  P.M  — <}antry  Ciane  Central  Valley  Project 

8-  •—  3K)0P.M— Ctantry  Orana          Central  Valley  Projaet 
g.ia—  2 :00 PM— Hollow   MeUl   Doors.  Davis  Dam,  Arlsona 
••U—  2 :00  P.M— Tranaformer Columbia  Basin  Project,  Warti. 

SUB-CONTRACT  INFORMATiOH 


5/18/47 

Tamping  Roller  Rental 

Low  and  Only  Blddera 

SAN  FRANCISCO,  Calif.— FoUow- 
ing  subnoitted  bids  May  14  to  tha 
StateDlvlslon  of  Highways,  J.  H. 
Skeggs,  district  engtoear,  2001  Van 
NOas  Ave.,  San  Francisco,  Calif.,  for 
rental  of  one  sheepsfoot  tamping 
roller,  stogie  or  double  drum  for  a 
total  width  of  8  feet,  for  approxi- 
mately one  month's  use  on  Route  1, 
opproKlmately  two  miles  -north  of 
Fort  Hoas,  Calif. 

Arthur  B.  Slri,  SanU  Rosa  |7.60 
per  day;  $30  per  week;  890  per 
month;  880  transportation. 

Chas.  Harney,  San  Francisco,  same 
as  above. 

Baton  &  Smith,  San  Francisco,  |7.60 
per  day ;  ISO  per  wek;  |90  per  month ; 
|ieo  transportation. 

6/18/47  •      *8 

Tank  Truok  Rental 
Low  and  Only  Blddera 

SONOMA  CO.,  Calif.- Arthur  B. 
SIrl,  1367  Cleveland  Ava,  Santa  Rosa, 
Calif.,  at  16.50  operations;  |6  stand- 
by time;  submitted  low  bid  May  14 
to  tha  State  Division  of  Hlghwaya. 
J.  H.  Skeggs,  district  engtoeer,  3001 
Van  Ness  Ave.,  San  Francisco,  Calif., 
for  rental  of  one  or  more  fully  toau- 
lated  bltumtoous  tank  trucks  of  not 
less  than  1500-gallon  capacity  for 
approximately  120  hours'  use  to  So- 
noma County. 

J.  C.  Spaletta  at  $10  operations;  $8 
standby  time  submitted  only  other 
bid. 


5/16/47 
Jaokhammer   Rental 
Low  and  Only  BIddere 

SAN  LiUIS  OBISPO,  Calif.,  San 
Luis  Obispo  Co. — Pneumatic  Mach- 
inery Co.,  2100  Bast  25th  St,  Los 
Angeles,  Calif.,  at  $20  each  per  mo. 
submitted  low  bid  May  7  to  State 
Division  of  Highways,  L.  H.  Oibson. 
district  mglneer,  50  Higuera  SL,  San 
Luis  Obispo,  Calif.,  for  rental  of  two 
Jackhammers  each  09  to  80  lbs.,  to- 
cluslve,  for  approximately  3  months' 
use. 

A.  B.  Tomaslni,  San  liois  Obispo 
Co.,  Calif.,  at  8^  each  per  month 
submitted  only  other  bid. 

6/16/47  48 

Dragllna  Excavator  Rental 
Contract  Awarded 

SHASTA  COUNTY.  Calif.  — W.  B. 
Jones,  Palo  Cedro,  Calif.,  at  (1)  87.80 
per  hr.  rental ;  (2)  |8.60  per  hr.  trans- 
portation between  projects;'  (8)  883 
lump  sum  transportation  to  and  from 
old  station,  awarded  contract  May 
6  by  the  State  Division  of  Highways, 
F.  W.  Haselwood,  district  engtoeer, 
1657  Riverside  Dr.,  Reddtog,  Calif., 
for  rental  of  one  dragltoe  excavator, 
^-cu.  yd.  capacity,  gasoltoe  powered 
or  dlesel  powered,  for  approximately 
30  days'  use  In  Shasta  Coimty. 

Other  bids  were: 

C.  C.  Steele,  Sacramento,  Calif.,  (1) 
18.45;    (2)    15;    (8)   $120. 

Forward  Bros,  and  Liowis,  Red 
Bluff.  Calif.,  (1)  flO;   (2)  87;  (8)  860. 

Baker  Bros.,  Chlco.  Calif.,  (1)  |7.66; 
(2)  15.60;  (8)  |1«B. 


5/16/47  •     44 

Reflnlsh  floors 
Bide  Wanted 

SAN  FRANCISCO,  Calif.— Untfl 
May  28,  1:80  P.  M.,  bids  win  ba  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282  City  Hall.  San 
Francisco,  Calif.,  for  reftolshtog  of 
gymnasium  floors  at  the  James  Uck 
Junior  High   SchooL 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodga  A. 
Rledy,  Room  266  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  |6,  re- 
fundable. 


•    44 


6/16/47 

interior  Painting 

Bids  Wanted  .^       ,^^„ 

SAN  FRANCISCO,  Calif.  — UntU 
June  4,  2:30  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  Countar  o« 
San  Francisco,  Department  of  Pub- 
lic Works.  Room  283  City  Hall,  San 
Francisco,  Calif.,  for  totertor  painting 
of  boys'  and  girls'  gymnasium  at  tha 
James  Uck  Junior  High  S<diooI  and 
toterior  palnttog  at   Ltocoto  School. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy,  Room  286  City  HaU,  San  Fran- 
cisco. Calif.,  upon  deposit  of  86,  re- 
fundable. 


6/16/47  48 

Power  and  Control  Conduit  Supporta 
Contraot  Awarded 

CENTRAL,  VALLEY  PROJECT, 
California. — Independent  Iron  Works, 
Inc.,  780  Pine  St.,  Oakland,  Calif.,  at 
819(n,  awarded  contract  by  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1715  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Concord,  Calif.,  power  and  control 
conduit  support  sand  60-kv.  switch 
and  takeoff  structures  for  Clayton 
and  Ygnacio  pumping  plants.  Central 
Valley  Project,  California.  The  ma- 
terial will  be  Installed  by  the  govern- 
ment. 


SUBCONTRACT 
INFORMATION 
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4-33 
8-13 

4-18 
4-U 

5-  2 

4-2V 
4-29 
5-16 
5-16 
5-16 
5-16 

8-  3 
8-  3 

8-  S 

4-29 


6/16/47 

Switch  and  Takeoff  Structure 

Bids  Rejected  

COLUMBIA  BASIN  PROJECT, 
Waahtogton.— The  U.  8.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  rejected  the  bids  submitted 
AprU  8  under  Spec  1747  for  fumlsh- 
tog  and  dellvertog  f.o.b.  cars  at  the 
shipping  potot  or  f.o.b.  cars  at  Pasco, 
Waah.,  he  18.8-kv.  switch  and  take- 
off structure  for  the  Pasco  pumping 
Slant,  Columbia  Basto  Project,  Wash- 
igton.  The  material  will  be  Installed 
by  the  governmenL 

5/18/47  ^     *» 

Lighting    FIxturse— Bids  Wsnted 

SAN  FRANCISCO.  Calif.  —  Until 
June  12.  2  P.  M..  bids  will  be  re- 
ceived by  the  Federal  Works  Agency 
Public  Bldgs.  Admin.,  office  of  X/ie 
district  engineer.  988  U.  8.  Apprais- 
er's Bldg.,  San  Francisco,  Calif.,  for 
new  lighting  fixtures  for  the  Judgea' 
chambers,  U.  S.  Post  Office  and 
Courthouse,  San   Francisco.  Calif. 

Bpeolflcatlons  obtainable  from  the 
above  office. 


5/16/47  •     44 

Wr«ok  and  Move  Hut 
Bids  Wsntsd 

WASCO,  Calif..  Kern  Co.  — Until 
May  19,  1  P.  M..  bids  will  be  received 
by  the  Board  of  Trustees  of  Wasco 
Union  High  School,  HL  C.  Voorhles, 
clerk,  high  school  office,  Wasco,  for 
wrecking  and  moving  a  40xl00-foot 
quonset  hut  from  the  Llvermore  vl- 
ctolty  and  rebuilding  the  same  on  a 
concrete  foundation  at  the  Wasco 
Union  High  School  agriculture  farm. 
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6/16/47 

Moving  Building — Bide  Wsnted 

IVANHOE,  Calif.,  Tulare  Co.— Un- 
til  May  20,  0  P.  M,  written  bids  will 
of  received  by  the  Board  of  Trustees 
of  Ivanhoe  School  District,  Russell 
Davis,  <ilerk.  Route  2,  Box  604,  VI- 
salla.  Calif.,  for  moving  of  a  T-47 
building,  approximately  26x110  feet, 
from  Hammer  Field  to  the  Ivanhoe 
School  District  groimds  at  Ivanhoe. 
Calif. 

Additional  toformatlon  obtainable 
from  the  clerk  of  the  board. 


8/16/47  _^   .        *.  ** 

No   Bids  Received — Uncertain   When 

Owner  Will  Readvertlee 

OAKLAND.  Calif.,  Alameda  Co.— 
No  bids  were  received  May  15,  10=80 
A.  M.,  by  the  Board  of  Super^rs 
of  Alameda  County.  G-  ]=„  S!^!: 
county  clerk.  Courthouse,  1226  FaUon 
St.,  Oakland,  Calif.,  for  tostalling  a 
pneumaUc  tube  system  in  the  Wel- 
fare Building,  420  Broadway.  Oak- 
land, Calif.        

5/16/47  •     ** 

property  Reetoratlon 
Low  and  Only  Bidders 

SAN  BRUNO,  Calif.,  San  Mateo  Co. 
—Charles  I*  Harney,  576  Benry  SL, 
San  Francisco.  Calif.  ,at  83080,  sub- 
mitted low  bid  May  15  to  San  Fran- 
cisco District  Corps  of  Bngtoeers, 
War  Department,  74  New  Montgom- 
ery St.,  San  Francisco,  Calif.,  under 
Serial  No.  04-203-47-81  for  supple- 
mental restoration  imder  leases,  San 
Bruno,  Calif. 

Other  bids  were: 

Charles   E.   Waite.   San   Francisco, 

L.  C.  Smith,  San  Mateo,  18977. 
DeLuca  A  Son,  San  Francisco,  |18,- 
381.78.  

5/16/47  .      ^  •    ** 

Street  Slgno  (Erection) 
Bids  Wantad 

SAN  FRANCISCO.  Calif. --UnUl 
May  28,  2:80  P.  M.,  Mds  will  be  re- 
ceived by  the  City  and  County  of 
Ban  Francisco,  Department  of  Pub- 
lic Works,  Room  282  City  HaJl,  San 
Francisco,  Calif.,  for  the  erecttoj  of 
street  signs  on  Lombard  ft.,  Rich- 
ardson Ave.  and  in  AnsavUta,  Laurel 
Heights    and   Apparel   City   subdivl- 

Speclflcatlons  obtainable  from  «»e 
office  of  City  Engineer  RVj^'lfSi' 
worth.  City  Hall,  San  Franclaop, 
Calif.,  upon  deposit  of  810.  refund- 
able.   

5/16/47  ** 

Water   Heater  Boiler— 

Bids   Wanted  ^    „  „.  tt«mi 

SAN  FRANCISCO.  Calif.  —  Until 
June  4,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency 
Public  Bldgs.  Admin.,  office  of  t^e 
district  engineer,  938  U.  S.  AppnUs- 
er's  Bldg.,  San  Francisco,  Calif.,  for 
new  water  heater  boiler,  etc.,  for  San 
Francisco    Post    Office.    Rlncon    An- 


4-29 

4-29 
8-  8 

8-  3 


Noted  In  issus 


(i 


Bid  Opening  Date  Project 

6-18— 8.^)0 P.M— Fire    Alarm    Sys  .       Bskersfleld 
5.31—  3:00P.M— Rettntog  IntMlor  of  Incinerator,  Btc,  Oakland 
8-81—  3  rOOPJC'— Partition  Changoa  Honolulu,  T.  H.    ~ 
8-31—  SHItPJC.— Plumbing  Rap^rs  Honolulu.  T.  R. 
6-31—  3  JO  P.M— Interior  Patottag    San  Francisco 
6-31-  J  :00  P.M.— interior   Painting    Oakland 
8-31— 2:80  PM.-  Exterior  Painting    .*Un    Frandeco 
6-81—  3 :88  P.M.— Metal  Roof  San  Franeiaoo 

8-»—  3KJ0P.M.— Underfloor    Plptog.  Btc.  (Replace),  Ban  Franolsoo 
5.38—  8:00  P.M.— Install  Cone.  Foundation  Knights  Ferry 

8-tT—  8:08  P.M.— Blevator  Richmond 

5-27—  8 :00  P.M.— Install    Car    Recorder  Ptole  Boxes       San  FYanclsco 
8-38—  2  KW  P.M.— DemoUUon  of  Buildtoga,  Treaanrs  Island 
8.38—  2:80  P.M.— In tfirtor  PalnUng    San   iTraJiClsco 
6-38— 2. -op P.M.— Elevator  Cables      Frsano 
8-  ♦-•>  tiOTPJL— Patotiat  Kelao^  Waak. 

8-  4—  3K«PJf.— Patoting  Fnaao 

8-  «~  3:00PJL— Metal  Roof.  Btc.     Hoqnlaa.  WtuA. 
8^  4—  3 :88  FJt— Pil¥S>awnr  Mxtansioa,  Havfrard 
8-  4—  2 .00  P.M.— Oil    Burner,    BHc.     Red    Blttff 
8- 4— 2  0Qt*M— Painting  Fresno 

8*  4—  — Wiacdrtng  or  Removing  Rouse,  Berkeley 

8-  8—  2 :00  P.M.— Shelter  Fences.   Etc  San  Tsldro 

8-  ^— 10:00  A.M—Patotlng    (Balboa  Park  Nursery),  Sna  Francisco 
8-  8— 10K)0A.M.— Chato-Llnk  Fencing,  San  Frandseo 
6-  »— 10:00 A.M— Fencing  Baa  FTaadaco 

0-10—  2:0OP.M."PalnUng  San   Frandseo 

8-1I—  af80PJL— Pakitttit  Portkaid.  Ore. 

8-13—  a:O0PJL— lAghttog  Ptxtttrsa,  San  Franeiaoo 


4-39 
8-  3 
4-SS 
4-33 
6-  8 
6-13 
5-12 
6-  7 
4-38 
8-16 

t-i 

5-18 

8-8 

6-13 
4-38 
4-11 

13 


4-38 
8-13 
8-18 
*-M 
8-14 
6-14 
6-14 
6-18 
4-U 
•-S 


5/16/47 

Operating    Room    Lights 

Bids  Wsnted 

SAN  FRANCISCO,  Calif.  —  Until 
May  28.  2  P.  M.  bids  will  be  re- 
ceived by  the  Federal  Works  Agency 
Public  Bldgs.  Admin.,  office  of  the 
district  engineer,  988  U.  S.  Apprais- 
er's Bldg..  San  Francisco,  Calif.,  for 
new  operating  room  lights  at  the 
San   Francisco   Marine  Hospital 

Specifications  obtainable  from  the 
above  offloa 
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5A6/47 

Notice  of  Sale— Bide  Wanted 

SAN  FRANCISCO,  Calif.- UnUl 
May  20,  10  A.  M.,  Joseph  J.  Phillips, 
director  of  property,  will  sell  at  pub- 
lic auction  on  the  preoaisea  the  au- 
xiliary fire  house  located  at  the  cor- 
ner  of    Portola    Dr.    and  O'Shaugh- 

Am  neaay    Blvd.,    San    Francisco,    Calif. 

^The  foundations  of  the  building  and 
the  concrete  or  rock  floor  therein 
shall  not  be  disturbed. 


nex. 


Specifications  obtainable  from   the 
above  office. 
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9/16/47 
Electric  Light  Plant- 
Bide  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  26,  2:00  P.  M.,  bidir  will  be  re- 
ceived by  the  U.  8.  Forest  Service. 
447  Sansome  St.,  San  Francisco.  Cal., 
under  Bid  No.  8S2  for  one  electric 
light  plant,  110-120  volts,  S-KW,  al- 
ternating 60-cycle,  single  phase  fob 
Sonora,  Calif. 


FOR   SALE 

SR8,  wallboBriik  pla 
alDirark.  md  mHiar 


'•f  •lutfd  t«  fcr 


tag  matan 
Lnrga  atocka 

WIra,  writa,  or  >hone 
CLBVBLAND  WRECKING  CO. 
ISM  TMfd  St.  —  YAlanda  4977 


6/16/47  •    44 

Boofing — Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  4,  3:80  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco.  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Francisco.  Calif.,  for  new  roof  on 
Daniel  Webster  SchooL 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy,  Room  266  City  Hall,  San  Fran- 
dseo, Calif.,  upon  deposit  of  86,  re- 
fundable. 


Immediatt  Del'ivery 

BUDGIT 

ELECrWC  HOISTS 
CAPACITIES 

%  to  2  Ton 

ROUND' 

MONORAIL  SYSTEMS 

CrsoM  -  Trolleys  -  Windies 
Bndffe  Drivas   •  Slinga,  Etc 


M  anuf  aeturere— Dlstributora 


ROUND  CALUP.  CHAIN  CO. 

Bsyrfiore  Highwsy 

South  San  Frsncisco,  Calif. 

Phone  DBIaware  7487 


Industrial  Wheels,  Casters.  Hand 
Trucks,  Flat  Trucks,  Lift  Trucks 

MATERIAL  HANDLING  EQUIPMENT 


GUN  N   CAR  LE  &  CO. 


'IN  \r'  h]'- 


San    Fra^-i 


RECEIVED 
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PLANS  and 
Speculations 


There  is  a  civil  service  position 
open  for  a  light  power  shovel  op- 
erator ($230-1270);  one  year's  ex- 
perience in  operating'  a  light  pow- 
er shovel  is  required.  Exams  will 
be  given  July  19. 
oOo 

War  assets  administration  has 
opened  a  big  sale  of  l\h-  to  26- 
ton  trucks,  and  other  motor  ve- 
hicles and  accessories,  at  Honolulu 
T.  H.  Vehicles  are  not  on  the  vet- 
erans' set-aside  list. 
oOo 

U.  S.  Plywood  Corporation  has 
under  construcation  at  Portland  a 
plant  for  manufacture  of  synthetic 
resins    required    for    its    plywood 

Slants,  with  completion  expected 
y  August  1.  An  additional  re- 
search laboratory  will  be  built 
there,  also. 

oOo 

Guaranteed  market  contracts 
have  been  requested  for  Preco 
Corp.,  Bellfngham,  Wash.,  for  pro- 
duction of  750  prefabricated  one- 
story,  two  -  bedroom  wood  frame 
and  plywood  panel  houses  of  con- 
ventional design,  as  a  licensee  of 
the  Ivon  R.  Ford  Lumber  Company 
of  McDonough,  N.  Y. 
oOo 

San  Francisco  supervisors  last 
Monday  appropriated  $55,000  for 
acquisition  of  a  aite  in  ^an  Mateo 
County  for  the  CTrystal  Sprinffs 
filtration  plant,  and  approved  pur- 
chase of  additional  land  for  the 
airport  and  for  Sunspt  Oommurity 
Center. 

OQO 

Objections  to  the  proposed  high- 
way bridge  across  Corte  Madera 
Creek  at  Greenbrae  mu.st  be  filed 
with  the  army  engineers  n<>t  lator 
than  June  2.  It  would  be  the  fixed 
type,  with  a  21-ft.  clearance  above 
mean  high  water. 


PRICE  LOWERING  HAS 
OKAY  OF  ATTORNEY- 
GENERAL'S  omcE 


WASHINGTON.— It  was  learn- 
ed here  today  that  Housing  Expe- 
diter Frank  R.  Creedon  had  a 
clearance  from  the  attorney  gen- 
eral's office  before  he  conferred 
with  btlilding  materials  pioducirs 
concerning  lower  prices. 

In  a  letter  dated  May  1,  At- 
torney General  Tom  C.  Clark  wrote 
Creedon  that  any  attempt  on  the 
part  of  building  materials  pro- 
ducers themselves  to  make  com- 
bination aprreements  for  the  reduc- 
tion of  prices  would  be  considered 
a  violation  of  anti-trust  laws.  How- 
ever, a  distinction  was  made  for 
the  type  of  conferences  Creedon 
then  expected  to  hold  with  the 
building  materials  manufacturers. 
These  individual  meetings,  Clark 
ruled,  would  not  constitute  a  viola- 
tion of  the  anti-trirst  statutes. 

The  opinion  was  written  in  an- 
swer to  a  request  made  by  Creedon 
before  his  recent  western  trip  aim- 
ed at  stimulation  of  the  production 
of  building  items. 

PLANNING  DIRECTOR 
TO  DISCUSS  ZONING 


a 


Thomas  J.  Kent,  Jr.,  city  plan* 
ning  director,  will  address  a  lunch- 
eon meeting  of  the  San  Franci.sco 
Planning  and  Housing  Association 
on  Wednesday,  at  the  Bellevue  Ho-- 
tel.  ^ 

Kent  will  diacuss  urban  rede- 
velopment, Jioning  changes  and 
traffic  problems. 

M 

$32.6  MILUON  CAA  AID 

WASHINGTON— The  house  has 
allowed  $32.5  million  for  the  fed- 
eral-aid airport  program,  included 
in  the  Commerce  Department's 
greatly  reduced  budget. 

This  Is  slightly  under  th-?  $.'^3,- 
367.S15  which  was  nnticip^ited.  to 
cover  the  federal  share  for  rome 
800  airports. 


Senate  Passes  BiD 
For  Timber  Roads 


WASHINGTON.  —  Legiplation 
to  provide  access  roads  for  reach- 
ing out-of-the-way  timber  stands 
in  government  -  owned  properties 
passed    the    senate    this   week    on 

voice  vote  and  went  to  the  house. 

Senator  Cordon  of  Oregon,  in 
reporting  the  bill,  said  it  would 
accelerate  construction  of  the  ac- 
ce.ss  roads  in  great  volume,  bring- 
ing more  lumber  for  veterans' 
housing  and  other  construction 
uses.  Furtliermore,  it  is  expected 
to  increase  treasury  revenue  from 
stumpage  sources,  the  legislator 
said. 

A  review  of  the  accoss  road  pro- 

?ram  to  date  showed  that  of  the 
15  million  originally  available  for 
this  purpose,  $12  million  has  been 
allcted  to  the  Forest  Service  of 
Agriculture  for  roads  into  national 
forest  timberlands.  But  all  of 
these  funds  will  have  been  obli- 
gated by  June  30,  this  year. 

The  housing  expediter's  office 
has  informed  tl.e  forost  service 
that  the  authorized  $15  million 
fund  now  is  virtutliy  gone.  In 
view  of  this  condition,  any  farther 
construction  of  access  roads  by 
money  authorized  for  use  by  0H£ 
must  come  from  an  increase  in  the 
OHE  authorizations  as  prescribed 
in   S.  800,  the  bill  pa<^aed   by   the 

In  fiscal  1947  (closing  June  30) 
forest  service  had  aporoximately 
$18,900,000  available  for  aoc^sa 
road  construction  and  betterment 
from  the  housing  exp^iter  forest 
road  development  funds. 

The  budget  bureau  recommended 
$12,500,000  for  the  fiscal  year  for 
forest  road  development  and  ihit 
item  now  is  I>efore  the  house  ap- 
propriations committee 

Should  the  access  roads  bill  paso 
and  become  law,  $7  million  of  the 
$12,500,000  would  be  apportioned 
for  non-deferable  maintenance  of 
the  forest  development  road  sys- 
tem, and  $5,590,(>00  foi  new  road 
construction.  The  forest  service 
said  it  plans  to  use  nearly  all  of 
its  funds  available  in  fiscal  1948 
for  building  timber  access  roadti 
The  $5,500,000,  it  is  estimated, 
would  build  574  miles  which  would 
bring  out  an  estimated  100  mil- 
lion board  feet  of  timber  by  Dec. 
31,  1947,  and  800  million  board 
feet  annually  thereafter. 

barkleyISids  his 

SUPPORT  TO  ANTI- 
POLLUTION MEASURE 


WASHINGTON— The  chances  of 
the  new  anti-pollution  bill,  which 
would  result  in  a  sizeable  con- 
struction program  involving  sew- 
age treatment  plants  throughout 
the  country,  were  enhanced  over 
the  weekend  as  Senator  Barkley, 
Democrat  of  Kentucky,  threw  his 
weight  behind  the  measure. 

"The  health  and  welfare  of  the 
people  are  at  stake,"  he  said  in 
commenting  on  the  Federal  Works 
Agency  bill.  He  recommended 
passage  of  the  water  pollution 
control  measure  because  states  and 
local  agencie.s  now  lack  authority 
to  deal  with  navigable  streams. 

This  bill  would  authorize  the 
Federal  government  to  contribute 
one-third  of  the  cost  of  an  anti- 
pollution program.  Two-thirds  of 
the  money  would  come  from  states 
and  other  local  interests. 

Members  of  an  anti  -  pollution 
board  would  be  appointed  by  the 
President  instead  of  the  surgeon 
general  as  originally  specified. 


Washington  Circles 
Consider  Assessments 
On  Sewage  Systems 

WASHlNGTON-^Induslrial  cir- 
cles in  Washington  weie  disturbed 
this  week  by  reliable  reports  that 
most  of  tho  sewage  systems  in 
America's  larger  cities  are  taxed 
to  capacity  at  the  present  time 
and  cannot  receive  more  discharge 
as  these  cities  expand  in  popula- 
tion. 

A  spoke;iman  for  the  nation's 
milk  producers  and  ice  cream  in- 
dustries said  this  condition  is  forc- 
ing many  of  these  plants  either  to 
move  to  outekirt  areas  or  build 
their  own  disposal  systems  or,  in 
some  instances,  both  of  these 
things. 

The  concern  expressed  was  par- 
ticularly timely  lor  congress  has 
started  committee  consideration  of 
a  stream  pollution  bill  which  pro- 
jects an  ambitiou3  construction 
program  for  the  immediate  future. 

A  bill  introduced  and  now  before 
a  subcommittee  of  the  senate's 
public  works  committee,  would 
give  administration  of  this  pro- 
gram to  public  heal  til  officials.  Th 


Assail  Conflictiiig 
WAA  Estimates  of 
Stocks  in  Honohdn 


WASHINGTON.— The  A«- 
•ociated  EqoipiiMnt  DbtribiH 
tors  ol  -America  are  not  talM- 

fied  with  the  explanation  they 
have  received  from  war  aMoU 

administration  concerning  vast 
quantities  of  surplus  construction 
machinery  reportedly  lying  idle  in 
the  Hawaiian  islands. 

Statements  Conflict 

Distributors  and  manufacturers 
who  have  visited  the  islands  re- 
cently sav  that  millions  of  doUarb 
worth  of  construction  and  road 
building  machinery  is  standing 
idle  in  army  and  navy  yards,  serv- 
ing no  good  purpose  while  the  in- 
dustry in  the  United  States  faces 
continuing   shortage    problems. 

The  AED  points  out  a  discrep- 
ancy in  WAA  figures  which  they 
would  like  to  have  explained. 

On  April  21,  they  say.  Col.  Fred 
A.  McMahon,  deputy  administra- 
tor  of  disposals   for   U.   S.   Terri- 


^^ _. _.,_  .  S. 

Jederarworiir  agency  has'~entered  1  tones  and  Possessions,  reported 
violent  obiacticns  to  this  proposal  that  the  island  surpluses  amount- 
on  groun<Uihat  administration  of  ed  to  $4,100,000  In  a  Bubsequent 
the  construction  involved  belongs  announcement,  AED  charjceH,  the 
ri^tly  to  its  own  constitutent  availability  of  $13,600,000  worth 
acenefes  )<>'  surplus  machinery  and  equip 

Brieiit  spot  in  this  pfatrue  for/mant  waa  aWdene«d. 
FWA  developed  when  tne  subcom- 1      ^.         InTeatory  Sketchy 


Peace  on  the  Labor 
Front  Objective  of 
Employers'  Council 

Development  of  uniform 
and  tound  labor  praetie«a 
throughout  the  use  Bay  coon- 

tiea  to  serve  employers,  em- 
ployees and  the  public  ie  one 

of  the  top  objectives  of  the  newly- 
organized  Construction  Employers' 
Council. 

In  a  first  draft  of  tentative  by- 
laws  submitted  to   .sixty   contrac- 
tors  represent- 
ing some  twen- 
ty companies  at 
a  meeting  Mon- 
day morning,  it 
was    revealed 
that  the,  CEC 
would  act  to  es- 
tablish a  stand- 
ard Bay  Area 
labui-    pattern. 
Proposed     labor 
agreements   of 
its     members 
would    have    to 
be  hubmitted  to 
tlie     Council     to 
eflfect     that     they 
as   a 


Mtlton    MorriB 


DENIES  ALLEGATION 


WASHINGTON.— In  response  to 
inquiries.  Housing  Expediter 
Frank  R.  Creedon  stated  today  that 
he  has  not  requeRte#  the  interde- 
partmental export  policy  commit- 
tee to  relax  export  controls  on  lum- 
ber other  than  to  permit  an  in- 
crease in  exports  commensurate 
with  the  eased  domestic  lumber 
situation. 


mittee,  after  hearing  Major  Gen- 
eral Philip  B.  Fleming  testify 
that  his  agency  should  handle  con- 
struction of  disposal  plants  under 
the  contemplated  program,  sent 
the  administrator  back  to  draft 
a  bill  to  his  own  liking,  FWA's  new 
bill,  on  which  work  is  now  in 
progress,  might  be  substituted  for 

With  Senator  Francis  Maloney 
of  Connecticut,  presiding,  the  sub- 
committee heard  witnesses  on  both 
sides  of  the  fence. 

Harry  Gundy,  Jr.,  Tepresentmg 
the  National  Coal  Assn.,  opposed 
federal  intervention  in  the  sewage 
plant  construction  program.  "As 
we  have  pointed  out."  he  said,  "it 
is  our  position  that  elimination  of 
stream  pollution  Is  a  local  func- 
tion that  the  legislation  proposed 
is  neither  necespary  nor  will  it 
serve  as  a  helpful  adjunct  to  pollu- 
tion  elimination   activities   under- 

^•y-" # 

MARCH  PRODUCTION 
GIVES  IMPETUS  TO 
ANNUAL  STEEL  RATE 

WASHINGTON.— In  March,  lat- 
est month  on  which  a  report  is 
available,  shipments  of  sheet  and 
strip  steel  were  at  an  annual  rate 
of  18,260,900  net  tons,  according 
to  the  American  Iron  and  Steel  In- 
stitute. . 

In  1941  shipments  of  sheet  and 
strip  steel  established  a  record  at 
15,743329  tons.  The  March  ship- 
ments tpUled  1,661,610  net  tons. 

The  total  included  609,747  tons 
of  hot  rolled  sheets,  483,051  tons 
of  cold  rolled  sheets,  136,300  tons 
of  galvanized  sheets,  and  45,741 
tons  of  electrical  and  enameling 
sheets. 

Hot  rolled  strip  shipments  in 
March  totaled  144,268  tons,  and 
cold  rolled  strip  shipments  amount- 
ed to  132,403  tons. 

# 

BUILDING  MACHINES 
SOLD  HERE  WEDNESDAY 

Construction,  farm  and  mining 
machinery  will  be  offrred  for  sale 
by  war  assets  administration  on 
Wednesday  and  in  Sacramento  on 

Friday. 

Equipment  valued  at  $700,000 
will  be  offered  In  San  Francisco, 
at  the  Masonic  Temple,  26  Van 
Ness,  from  8  a.  m.,  on. 

At  Sacramento.  26  crawl  type 
tractors,  six  truck  mounted  cranes 
and  other  item*  will  be  offered  for 
sale. 


The  WAA  regional  director  In 
Honolulu  has  given  this  explana- 
tion : 

"We  have  currently  on  hand  and 
not  offered  or  advertised  for  sale 
only  $180,000.  The  balance  making 
up  $4,100,000  is  practically  all  of- 
fered for  sale.  Most  of  the  ads 
have  been  published  alreadv,  and 
the  balance  will  be  very  shortly. 
The  best  information  we  can  get 
from  the  owning  agencies  here  is 
to  the  effect  that  no  more  of  this 
type  of  equipment  will  be  declared. 

".  .  .  .  The  total  amount  of 
property  on  the  outer  islands  is 
very  limited  and  I  doubt  if  there 
are  a  half  dosen  pieces  of  equip- 
ment of  the  type  that  you  men- 
tioned." 

Needs  Unfathomed 

The  large  storage  yards  full  of 
equipment  on  Oahu  have  given 
rise  to  the  complaints.  But  WaA 
explains  that  this  machinery  is 
being  held  for  shipment  to  for- 
ward areas,  at  least  until  congress 
has  determined  the  future  size  of 
America's  armed  forces. 

# 

FOSSl  COURTS  JOB 
WINS  FHA  APPROVAL; 
CONTAINS  10  UNITS 

PORTLAND— Approval  of  a  10- 
unit  rental  h  o  u  .s  i  n  g  project  in 
Portland  for  World  War  II  vet- 
erans and  their  families  was  an- 
nounced today  by  State  Director 
Folger  Johnson  at  the  Portland 
oflke  of  the  federal  housing  ad- 
ministration. 

The  project,  to  be  called  Fossi 
Courts,  will  be  built  by  Carl  A. 
and  Albert  O.  Fossi  of  Vancouver, 
in  the  "VK)  block  North  Terry  St., 
Portland,  and  will  be  financed  by 
the  Investors  Syndicate  with  a 
mortgage  of  $68.(K)0  to  be  insured 
bv  FHA  under  Title  VI  of  the  Na- 
tional Housing  Act.  It  will  con- 
stat of  two-story  row  houses  con- 
taining seven  units  of  3'/4  roortis 
and  three  of  4Va  rooms. 

This  brings  to  eight  the  total 
of  veterans'  multi  -  family  rental 
housing  projects  in  Oregon  ap- 
proceed  under  the  new  FHA  pro- 
gram. 


determine     the 

would   have   on  the  industry 

whole. 

KHtab\l8hment     of     the     Council 
will    enable    eniployei  4    to    receive 
first-hand  iiiforniation  on  the  labor 
situation.     Otw   of   the    first   prob- 
lems of  the  Council,  it  wan  stated, 
wfU  brt  to  fyromBtm  labor  elflciency 
and  reduce  dfssatf.siaction  between 
the    various    crafts    caused    by    in- 
equities   within    the    various   labor 
groups. 

The  by-laws  and  objectives  will 
be  submitted  for  approval  to  the 
CEC  employers  within  a  week  or 
ten  days,  Milton  W.  Morris,  execu- 
tive secretary  of  the  Associated 
Home  Builders  of  San  Francisco, 
announced. 

The  organization's  other  stated 
purposes  are  to  better  serve  the 
public  through: 

1 — Closer  coordination  of  prime 

and  sub  contractors; 
2 — Better  understanding  between 
contractors  and   suppliers   or 
distributors; 
;} — Better  relations  between  con- 
struction  employers  and   la- 
bor; 
4— Modernization  of  local  build- 
ing codes; 
6 — Encouraging  development  and 
use  of  modern   methods  and 
materials. 
•       # 

SCRAPPING  OF  EXPORT 

CONTROLS  WOULD  RAISE 

LUMBER  OUTPUT— BLUNT 


PRESS  1S%  BOOflT 

WASHINGTON.  —  Senator  Al- 
bert W.  Hawkes  of  New  Jersey^ 
has  opened  his  drive  for  senate  ap- 
proval of  the  16  per  cent  rent  in- 
crease wherever  landlords  and  ten- 
ants "mutually  agree"  on  a  lease 
extending  through  calendar  1948. 


WASHINGTON.  —  J.  R.  B'unt, 
representing  the  West  Coast  Lum- 
bermens  Association,  appeared  be- 
fore the  Cooper  subcommittee  pf 
the  senate  judiciary  committee  this 
week  with  the  information  that  in- 
creased supply  of  finished  lumber 
products  for  the  housing  industry 
will  result  from  removal  of  export 
controls  over  lumber. 

(The  s  u  b  c  o  m  m  i  ttee  group  is 

hearing  government  and  '"'|"*^ 
experts  on  extension  of  the  TxixfT 
Control  Act  for  one  ><  nr  t  '  .Ju^e 
30,  1948,  at  President  Trumafl  s 
special   request.) 

Blunt  said  the  Industry  now  is 
hampered  in  production  of  floonag 
and  other  types  of  shop  lumber  be- 
cause of  iU  Inability  to  export 
heavy  construction  lumber  in  Mf- 
ficient  volume  to  keep  up  wfth 
domestic  demand  for  finished  luii- 
ber.  "The  amount  of  shop  lumber 
obtained  from  logs  is  small  coti- 
pared  with  the  volume  of  hoaty 
construction  lumber  from  the  sar 
logs,  it  was  explained.  Because 
this,  west  coBct  lumbermen 
faced  with  unexpnrtable  surplui 
of  the  heavier  grades  of  lui  " 
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Freano;  owner,  West  Fresno  Drug 
Co.,  1431  Kern,  Fresno. 

BL.DG  Contractors  office,  37000;  B 
St.,  San  Mateo;  owner  .Wm.  C. 
Smith.  308  El  Camino  Real,  Bur- 
lingame. 

REIX)CATE  partltlonB,  |1800;  861 
Howard  6t..  San  Francisco;  own- 
er, The  Shopping  News,  premises. 


6/20/47  •     » 

Owner  Taking  Bid*— Duo  May  22, 


SUB  -  BIDS  WANTED 


n 


Qsnerai  oontraetoro  doolring  oub-bid*  eifany  Job  aro  invltod  to  mak*  knovvn 
their  r*qulrom*nt*  In  thi*  column.    Thoro  I*   no   oharg*   for  thi*   Borvio* 


41 


Street*   and    Highway* 

Qa«,  Wat*r  and  Oil  Pipo 
Lin**    

SUPPLIES,  EQUIPMENT, 

SUB-CONTRACT 

INFORMATION 

Ml*c  Suppll**  A  Material* 42 

Machinery  artd  Equipment 43 

Sub-Contraot  information 44 


CPA  PERMITS  GRANTED 

SAM  FRANCISCO.  —  The  Clvl'.lnn 
ProduoUon  Administration,  Giibfirt 
H.  Knol**.  district  director,  1355  M  »r. 
kot  Street,  has  announced  the  foi- 
lowlpc  permits  granted  for  constnif - 
tlon'  of  commercial  and  Industrial 
bulkUng*  In  the  San  Francisco  area . 

MAY   18,  1847 


REPAIR  rest,  $2000;  1233  Broad- 
way ;owner,  Walgreen  Drug  Co., 
978   Market    St.,    San    Francisco. 

FORD  agency,  326.000;  101  California 
Drive,  Burllngame;  owner,  Mintu 
Motor  Co.,  in  California  Dr.,  Bui- 
Ungam*. 

PRBCOOLJNG,  storage  grapes,  $75,- 
000;  Orange  Cove,  owner,  Benn 
Packing  Co.,  Orange  Corve 


High  Softool  Claoaroom  BIdg..  Liv*  Otk  High  School,  Antiooh;   Bid*  OU« 
May  88,  8:00  P.  M. 

tMrtnerton  A  Walbery  Ca,  S28  Buah  St.  Ban  Ifranclaoo  (OArfield  2981) 

and  1728  Wobstor  Btreot.  Oakland  (Hlgato  «822) 
Pacific  Cofut  Bulldon,  2080  18th  St.,  Ban   Franclaco    (UBmlock   5388) 
Peter  Bartorlo,  282  Clementina  St.  Snn  Franriaco.  Calif.,  (QArfleld  8317' 
Wallace  D.  Harkins,  408  Sutter  St.,  San  Fianctico  (GRaystone  3o;2) 
can  N.  Swcnson  Co.,  1096  Stockton  Ave.  fnn  .lose  fBallard  2»IC) 

Grammar  School,   FHsuron    Elementary   School,   Antloch;    Bid*    Du*   May 
28,  8:00   P.  M. 
»wlnerton  A  Walborg  Co.,  226  Bush  St,  fan  rrasdsco   (OArfleld  298<)> 

and  1728  WebsUr  Street  Oakland  vHIgate  iS22) 
Pacific  Coast  Builders.  2680  ISth   St,  Sun   Francisco   (KBmlock   6888) 
Peter  Bartorlo,  282  Clementina  B».,  San  Francisco,  Calif.,  (GArfleld  8817) 
Wallace  D.  Harkln*,  408  Sutter  St,  San  Franrtnco  (GRtystone  30(22) 
carl  N.  Sweijson  Co.,  1096  Stockton  Ave.,  San  Jose  (Ballard  26(>7) 


2:46  P.  M. 
Poultry   and   Rabbit  Building*  (Con- 
vert from  Army  Buildings) 
SANTA    ROSA.    Calif.,    Sonoma    Co, 

Sonoma  County  Fair  Grounds. 
Owner — County    of    Sonoma,    W.    H. 

Nagle,    county    Clerk,    Courthouse, 

Santa.  Rosa.,  Calif. 
Architect— J.  Clarence  Felclano,  4010 

Monteclto  Ave.,  Santa  Rosa,  Calif. 
Reconversion  and  remodeling  of  three 

army  buildings  Into  a  poultry  and 

rabbit  exhibition  buildings. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  architect 
upon  deposit  of  *10,  refundable. 

Each  bid  must  be  accompanied  by 
certified  or  cashier's  check  payable  to 
the  order  of  the  clerk  of  the  Board 
of  Supervisors  In  amount  not  less 
than  5%  of  bid. 


Contract    Awarded— Remodel    OlUom 

Building  Cost,  over  »100,0«l 

H:>S  ANGELES,  Calif..  Los   Angeles 

County.     741    South    Flower   Ptreet 
Owner  —  Western   Union    Telegraph 

Co.,  608  S  Spring  St.,  Lo^^^KjJ*^ 
Archltect-SUles  Clements.  1186  /an 

Nuya  BIdg.,  Loa  Angeles.  C^allf. 
Alter    first    and    second    lloors,    ana 

part  of  baaemwit 
Contractor— C.    W.    Driver,    Inc.,    Ill 

W   7th   St.,   Las  Angeles,  pallf.  , 
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CIX>THING   Store,   88000;   »18   A   St., 
Hayward;    owner,    F.    B.    Leonard, 
971  B  St,  Hayward 
BANK,    $114,952;    School   at   Perkins, 
Uklah;  owner.  Capital  Co.,  1  Pow- 
ell St.,  San  Francisco. 
CANNERY  warehouse,  350,000:   Isle- 
ton;    owner,    Ensher.    Alexander    & 
Barsoom,    Box   618,    Isleton. 
RESTAURANT  and  delicatessen.  $8- 
860;  Judah  St.  at  4eth  Avenue,  San 
Francisco;   owner,  Jos.    A.   Repotti, 
8086  Octavia   &t.,   San   Francisco. 
OLBANING  Plant,  $2500;  737  Black - 
■tooe,    Fresno;     owner,    Calif '^.. la 
Cloanera,  premise*. 
LIGHTING  for  electric  sUlrways  in 
store,  $8000;  K  St  at  12th,  Sacra- 
mento; owner,  Welnstock,  Lubiii  & 
Co.,  premlaa*. 
ELEVATOR  shaft  In  post  office,  313 
000;   U.  S.   Poet  Oftjce,   Richmond, 
owner.    Public   Bldgs.   Admin..    18th 
and  F  SU..  N.W.,  Washington,  DC. 
COMPLETE    dining    room    and    bar, 
13,800;   Sonoma;    owner,  Robt   Ber- 
toluccl.  Box  67,  Sonoma. 
STATE    Employment    office,    172.417 
The  Alameda  and  Sunol,  San  J'ose ; 
owner,  F.  J.   Fletcher.  477   S.    Mar- 
ket £Pt.  San  Joao. 
REPAIR  restaurant  $1900:  699  Jack- 
eon  St,  San  Francisco;  owner,  W. 
Loy  Ouey,  premises. 
TRANSMITTER  bldg..  »«000;  Broad- 
cast station  near  Redding;   owner. 
Golden    Empire    Broadcasting    Co., 
near  Redding. 
FARM  Implement   sales   and   service. 
$6671;  Center  and   Locust  Visaila; 
owner,    Montgomery    Ward    A    Co., 
019  W   Chicago,   Chicago. 
REPAIR  drug  store,  $2100;  901  F  St., 


MI**lon    Police  Station,  San    Franclscc:    Bid*   3u*   May  21,  2:80  P.    M. 
Kobt  McCarthy,  1060  Klrkham  St   .San   Francisco    (OVerland  40U» 
J!;ivtn  C.  Stendell.  2278  Market  St.,  San  Francisco   (HBmtock  6882) 
Wellnlts  A  DeNarde,  814  6th   St.   San   Krancsco    (BAArk.et  4493) 
Leo  iSpp,  Inc.,  317  Broderirk  St.,  San  Fra:.clsco  (UNderfiill  4884) 
H.  L.  Petersen  Constr.  Co.,  788  Trest  Ave..  S»n  Francisco  (ATwater  8189 1 
Adam  Arras  A  Son.  118  New  Montgomery  St.  S.  V.   (OArfleld  8381) 
M.  A  K.  Corp.,  200  Financial  Center  Uiiig ,  San  Frandhoo  iEXbro<k  7824  • 

Swine  A  Sheep  Barn,  Cow  Palaoe,  San  Mateo  Co.;  Bids  du*  May  20,  2  PM. 

Robert   McCarthy,   1060  Klrkham   St,   San  Francisco    (OVerland  4060) 
Leo  Epp,  Inc.,  817  Brodeilck  St.  S>in  Francisco  (UNderhlll  4984) 
Mldstate  Constr.  Corp.,  427  Bryant  St.,  Sen  FrarcJfco   (YUiton  8  2811) 
Barrett  A  Hilp.  918  Harrison  Ht.  San  Francisco   (DOug^aa  0700) 
M.  L.  Petersen  Constr.  Co..  733  Tieat  Ave..  San  Francijco  (ATwater  81W> 
Carl  N.  Sweoson  Co..  1096  htockton  Ave.,  Sou  J'^*e  (BAllard  ::602) 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave,  S    F.   (Mission  i490) 
Carrlco  A  Gautler,  866  Ocean  Av*     fAu   JTanclsco  JUniper  4-8981) 
Cattich  Bros.  A  Stevenson,  838  Hamilton  St    Redwood  City  (R  C.  r20-V/» 
H.  Mayson,  9316-17  S.  Hooper  Ave..  Los  A)  c'elec  (J£.fferscn  0136)   (desire^ 
sub -bids  not  later  than  May  20) 

Utah   Constr.   Co.,   Ill   New  Montgomery    St,   9.   F.    (GArfield    8743) 
William*  A  Burrows,  Inc.,  10  California  Drive,  Burllngame   (Burl.  4-1796) 
Haas  A  Rothchlld,  326  Merchants  Exchange  BIdg.,  S.  F.    (EXbrook  1206) 
Clinton  Constr.   Co.,  923  Folsom   St.,  San  Francisco    (SUtter  3440) 

Agrloulturai~Bldgn  Sonoma  County   Fairgrounds,   Santa   Ro*a;    Bid*    Ou« 

May  22,  11:80  A    M. 
Walter  B.  Gibbons,  Orlnda  Construction   Co,  P    O.   Box   618   Lafayette 

(Orinda  7001) 
Marin  Corporation,  P.  O.  Box  417.  Sausnlito  «Sausalito  1300  > 
Haas  A  Rothchlld,  328  Merchants  Exchange  BIdg.,  S.  F.    (EXbrook  1205) 
C.  F.   Parker,   1644  Monterey  Blvd.,    San   Francisco    (OVerland   3723) 

Live  Stock  Barn*  (9):  Sonoma  County  Fairground*.  Santa  Rosa;  Bid*  due 
I  May    22.   8:80   P.   M. 

(Orlnda  7801) 
Walter  B.  Oibbona.  Orlnda  Construction   Co..   P.  O.   Box   818   Lafayette 
Mann  Corporation,  P.  O.  Box  417,  Sausa:lto   (8*uaAllto  IS'W) 
Haas  A  Rothchlld,  326  Merchants  Exchange  BIdg.,  S.  F.    (EXbrook  1205) 
C.  F.   t^rker,   1644  Monterey  Blvd.,   San   Francisco    (OVerland   8723) 
Cow  Sheds,  Sonoma  County   Fairground*.  Santa  Roaa;   Bid*  du*  May  22 


6/20/47  •     * 

Low  and  Only  Bid  Received   May  14 

Rejected — Uncertain    When    Owner 

Will  A*k  New  6ld* 
New  Medical  Building 
YREOCA,  Calif.,  Siskiyou  County. 
Owner— Jack  K.  Janson,  114  S.  Gold 

St,  Yreka,  Calif. 
Architect  —  Howard    R   Perrln,    1121, 

Main  St.,  Klamath  Falls,  Ore. 
Reinforced  concrete,  one-story. 
Only    Bldder^-B.    A   R.    Construtclon 

Co.,  110  Market  St.,  San  Francisco, 

Calif.,  $48,747. 


5/20/47  4 

Contract  Awarded 

Telephone   BIdg.  Cost,  $130,000 

SUNLAND,    Calif.,    Los    Angeles    Co. 

8000   Foothill   Blvd. 
Owner — Sunland  -  Tujunga    Telephone 

Company. 
Plans    by    Parkinson,    P  o  w  e  1  s  o  n  , 

Brlney,  Bernard  and  Woodford,  410 

N  La  Brea  Ave.,  Los  Angeles,  Cal. 
Reinforced    concrete   wall,    floor   and 

roof,    60x156;    composition    roofing, 

steel   sash,  asphalt  tile  floor  cov- 
ering  in   office,    acoustic   celling, 

tile    toilets,    cir    oonfiitontntr,    metal 

lath    amd   plaster   partitions,    topra 

cott.A  work. 
Contractor— P.    J.    Walker    Co.,    3900 

Whiteside  Ave.,   Los  Angeles,  Calif. 


5/20/47  ^  ^    _,  .^ 

Architect  Taking  Segregated   Bids- 
Install   Beauty  Shop 
t^AN  FRANCISCO.  Calif.    Main  floor 

Fairmont     Hotel,     California     and 

Mason   Streets. 
Owner — c/o  Architect 
Architect   —  Leonard   8.  Mosias,   255 

California  St,  San  Francisco,  Cal. 
Work    involves    fixture    work,    some 

carpentry  and  plastering. 


5/20/47  ^  • 

Architects    Taking    Bid*    From 
Selected    Contractor* — Due    No 
Date    Set— CPA    Approval    Granted 

Commercial    Development  

Total    Est.    Cost    $800,000 

LOS  ANGELES',  Calif.,  Los  Angeles 
County.  500  ft  on  Crenshaw  Blvd. 
north  of  the  new  May  Co.  Depart- 
ment   store    at    3939    S    Crenshaw 

Blvd.  ^    „ 

Owner — Crenshaw   Development  Co, 


WALL-BED  SERVICE 

NEW 

Roller-Recess 

and 

Jam    Beds 

ALL  MAKES  REPAIRED 

742  Market  Street 

Suit*  230-232 

EXbrook  0540 

Son  FroBcisco,  CalK. 


iRUjin  pninTs 

ure    Laboratory   Controlled 
to    Professionul   Painters' 
High   Stonda  rds 

iRUjin  PRini  compnnv 

4th  &  Addi'jon  Sts  ■  Berkeley  2,  Calif 
i  Phone:  BErkeley  3440 


'Ifi^E^ 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PlTWOOi  PANELS 

ALUMINUM 
GARAGE     DOORS 

CORRUGATED 
ALUMINUM    SHEETS 


11:4a  A.   M. 
Walter  B.  Olbboos,  Orlnda  ConstrucUon   Co.,  P.  O.  Box   818  Lafayettt. 

<  Orlnda  7901) 
Marin  Corporation,  P.  O.  Box  417,  SausaJ'to  (Sausulito  I.M'O) 
Haas  ft  Rothchlld,  326  Merchants  Exchange  BIdg.,  S.  F.   (IDCbrook  1206) 
C.  F.  Parker,  164i  Monterey  Blvd.,  San   Francisco   (OVerland  3723) 
Prison   Repairs,  Carson  City,  Nev*da-    Bids  due  May  sa  2  P.   M. 
Kobert  McCarthy,  1050  Klrkham  St,   Kan   Fnsnclsco    (OVerland   4000  > 
icrbentraut  ft  Bcauners.  99C  Penrsylvanla  Avi.,  San  Francisco,  California 
(ATwater   2430) 

MacDonald,  Young  ft  Nelson,  127  Montgomery  St,   S.  F.    (SUtter  8296) 
M.  ft  K  Corp.,  200  Financial  Center  BIdg.,   &.   F.    (KXbrook   7624) 

SewFge  Pumplne  Plants,  8aerantento  Co;   Bid*  Due  May  26,  10  A.  M. 
Central  California  Constr.  Co.,  Inc.,  932  '^T'tol  NaOooal  Bask  Building, 

Sacramento    (E^cto.  3-6171) 
Contineital  Constr.   Ca.  1403  Front  St.,  Sacraicento   (Sacto.   3-1973) 

Addition  to  Centra*  School,  Tracy,  Calif.:   Bids  Due  Ma  y20,  •  P.  M. 
S.  C.  ones  ft  Company,  319  Elks  BIdg.,  btodckton.  Calif.,  (Htockton  7-7879) 
^'aciftc  Coast  Builders.  3880  18th  W,  Sen  Francisco  (UEmlcck  63d8) 
M.   A   Uttle,   1  Grand  View  Ave.,   Ban   Francii^co    (VAlencla  7991) 
Wallace  D.  Harkins,  406  Butter  St,  San  FrMi:cltco   (GR&ystone  S0S2) 
H.   H.    Hennlng,    1751   Berkeley    Ave.,    Stockton    (Stockton    2-1355) 

Pittsburg'  Beys'  Club,  Pittsburg;   Bids  Due  May  27,  4  P.  M. 
Bwlnerton  ft  Walberg  Co.,  220  Bush  St.,  San  Francisco  (OArfleld  2960) 

and  1728  Webster  9t.,  OakUnd   (Ulghgate  4S2» 
Peter  Bartorlo,  262  Clementina  Bt,  Sen   Frartcisco   (OArfleld  8317) 
Haaa  ft  Rothchlld,  326  Merchants  Exchange  BIdg.,  S.  F.    (EXbrook  1205) 
Vesey  Constr.  Co.,  3760  Ardley  Ave.,  Oakland    (ANdover  0672) 
Anderson -Haglund,  Inc.,  219  41st  St,  Oakland  11   (OLymplc  9103) 

County  Jail  Addn..  Orovllle;   Bids   Due  Junt  6.  2  00  P.  M. 

B.  ft  R  Constr.  Co.,  110  Market  St,   Son   Francisco   (DOuglas  7516) 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St,   8.   F.    (SUtter  8296) 
Lawrence  Constr.  Co.,  8020  V  St.,  Sacramento    (Sacto.   6-3838) 

First   Unit  City   Hall,  Belmont;    Bids  due  Msy  26    •   P.   M. 
Cattloh  Bros,  ft  btevtnson,  Chesimu  and  Bsyshore,  P.  O.  Box  166,  ReJ 

wood  City   (Redwood  City  4900- W) 
Huber  Constr.  Ca,  0996  Mission  St,  Daly  City    (JUnlpsr  7-0417) 
Wilfred  H.  May,  RFD  140B,  San  Mateo  (Belmont  19tt8J). 
Huffman  Constr.  Co..  262  Clementina  St,  San  Francisco   (EXbrook  8068) 
West  Bay  Constr.  Co.  ,637   Bryant  St.  Palo  Alto    (h'alo  Alto  2-6209) 


Even  a  Child 
Can  Open  Them! 

ISTRAND-STEEL  OVERHEAD -TYPE] 

GARAGE  DOORS 


JtFfeHSOM't 

GREATER  CITY 
LUMBER  CO. 

1f94  OAKDALE  AVE. 

CorMT  Rmkia  Sfr^f 

ATwoHr  4180 


Kings  River  Bridge,  Tulare  County   Bids  due   May  21,  2   *.  M. 
'rrewbltt-Sblekls  ft  Fisher,  Pacific  S\V    Bldjt ,  Fresno    (Fresno  8-4267) 
M.  ft  K.  Corp..   200  Financial  Center  BIdg.,  S.  F.    (EXbrook  7624) 


School,   Inveruees:    Bids  due  June  3,  8:0t   P.   M 
wm.  Mclntooh  ft  Sen,  740  3teh  Ave.,  ban  Francisco   (SKyllne  9003) 
L.ltchfleld  Conslr.  Co.,  721  Francisco  Blvd ,  San  lUfael  (Son  Rafao!  4107) 
J.  D.  O'Connor  Constr.  Ca,  In&,  891  Sutter  St,  San  Frandico  (DO  39&C 
Marin  Corporation,    P.   O.    Box   417,   Sausallto    (Sausallto   1360) 

Convert    Aoom    Into    Cooking    Room,    Albany    High    Sohool,    Albany;    BIdf 
due  May  27,  7:80  P.  M. 
Frank  A  Payne  &  Son.  8  Overhlll  Road,  Ortnda  (Orinda  2076) 

Brisbane  tietnentary  Schoof  Addn.,  Brisbane:   Bids  due  June  3.  8  P.  M. 
Wm.  Mcintosh  ft  Son,  740  86th  Ave.,  San  Franclsoo   (SKyllne  99M) 

Repair  Columbus  School,  Ssn   Franclsoo;    Bids  due  May  26  ,2:80  P.   M. 
Wm.  Mcintosh,  A  Son,  7*0  36th  Ave.,  San  Ftanclsco   (»Kyllne  9906) 


XeS,  these  new  Strand -Steel 
Overhead  garage  doors  ^e  so 
sifflple  to  Operate  that  a  mere 
child  can  handle  thctn.  At  a 
finger's  command  these  mod- 
em overhead  doors  open  and 
rise  gracefully  and  smoothly... 
lowering  with  like  precision. 
Although  constructed  of  steel 
*  *  for  strength   and   endurance, 

Strand-Steel  Overhead-Type  doors  are  perfectly  balanced  to 
permit  easy  opening  and  closing.  Ready  now  for  immediate 
installation,  these  garage  doors  are  always  out  of  the  way, 
protecting  your  car  from  fender  knocks  so  often  received 
from  swinging  doors.  For  additional  information  regarding 
the  Strand- Steel  Overhead  garage  door,  call  your  local 
P.  C  A.  office  Of  mail  the  coupon  below. 


CONTAO  TW  NIAUST  fU  OffW  f—— —  ————  — 

I  MAIL   COUPON    NOVy^f 

■   Pacific  Coast  Aaarecaic*.  lac. 

2   400  Alabama  Stf««t.  San  Frandaco.  California 


fiaval   Aeoorvo  Armory,   Bono,  Nevads;   Bids  due   Msy   26.  2:00  P.   M. 

MacDonald,  Toung  ft  Nelson,  127  Montgomery  St,   8.   F.    (SUtter  8396) 
Veterans'    HospTtai7  Fresno.   Calif.;    Bids    due   Juns    26.   2    P.    M. 

Jas    L  Bameo  Constr.  Co.,  Russ   BIdg.,  San  Francisco    (EXbrook   fiS82> 

Robert  McCarthy  Co.,  1050  Klrkham  St.  San   JTanclsco  (OVerland  4060) 
M a rl^T^ F I r^en's  Memori al  Offloo  BIdg..  ft.  F.;   Bids  due  June  10,  2  P.  M. 

Erbentraut  ft  Summers.  600  Pennsylvania  St..  San  l''ranclsco   (AT  2420) 
Morwear  »^alnt  Cel^^ny  Warehouse.  Oakland-   Bids  due  May  29.  4  P.  M. 

Harry  K   Jensen,  4024  MacArthur  Blvd.,  Oakland    (KEIIogg   2-4021)     - 


SAN  niANCISCO 

400  AloboiMi  Straa* 

Klandlka  2-UU 
OAKiAND 

2400  Parollo  Slaast 

Hl«a»«  0770 
fKISNO 

31S0  O  SlTMl 

Pboft*  4-JOtS 
SACkAMSMTO 

Paat  Oatc*  9*x  399 


■   Wiiboat  obli««tioo  plea»«  send  me  complete  informa- 
I   doo  about  Straod-Steel  Overhead-Type  saragc  doon. 


STOCKTON 

f  oM  Offica  to 

ptxi— ttea 

SAN  JOSI 

790  StocktoM 
9A6ord  9670 


9 
6 

■  NAM! 

9 

■  ADDRBSSu 


.STATE. 


■  CITY 


Pacific  Coast 

Aggregates,  Inc^ 


▲rehltocts  ft  Engineers— Albert  C 
Martin  and  Associates,  333  S 
Boaudry  Ave..  Ijob  Angeles,  Calif. 

1-2  and  3-story  and  part  basement 
buildings  with  depth  of  150  feet; 
concrete  floor  and  roof  slabs,  com- 
position roofing,  plumbing,  elec- 
tric wiring,   plastering,  painting. 


9-10— EDUCATIONAL 
BUUJ>1NGS 

6/aO/47  9 

Plana  in  Progreoo— Bonds  Approved 
in  Amount  of  $151,000— FWA  Plan- 
ning Funds  Allotted  In  Amount  of 


administration  unit,  kindergarten 
unit,  and  a  6-classroom  and  toilet 
unit. 
L,ow  Bidder— P.  A.  Weeger,  4560  San- 
ta Monica  Blvd.,  Los  Angeles,  CaL, 
$167,000. 

Other   bidders   were : 
Louis   F.  Oeisler  Co.,  $172,840. 
V.  O.  Brunsell  Co.,  $173,918. 
D.  C.   Leneve,  $175,260. 
Jones    Brothers,    $179,967. 
Steed    Brothers,   $181,300. 
S.  J.  Cook,  $196,749. 
H.  J.  Farrington,  $197,800. 


Elomontary  School  BIdg.  Cost  $151,000 

NEWARK,    Calif.,    Alameda    County. 

Replace  present  elementary  school. 

Owner — Newark    Elementary    School 

District,  M.  D.  Sllva,  trustee,  New- 

ailc,  Calif. 

Architect— O.   E.   Elllnger,   1801   Caa- 

terllne  Rd.,  Oakland,  Calif. 
iVame  and  stucco,    13.000   sq.    ft    of 
floor  space,  containing  eight  class- 
rooms,   auditorium,    library,     cafe- 
teria, teachers'  rooms,  etc. 
FWA  advance  planning  funds  have 
been  allotted  to  assist  In  preparation 
of  plans,  according  to  an  announce- 
ment made  by  Wright  L.  Felt,  divi- 
sion engineer  in  charge  of  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency,  630  Sansome  St., 
San  Francisco.  Calif. 


5/20/47  9 

Contemplated — Bond  -Election — 

Amount  and  Date  to  Be  Determined 

Lator 
School  Buildings 

RODEO.  Calif.,  Contra  Costa  County. 
Owner  —  Board    of    Trustees,    Rodeo 

School   District   John    B.    Vascon- 

cellos,    superintendent    of    schools, 

Rodeo,  Calif. 


5/20/47  •  9 

Low  and  Only   Bidder — Bid  Taken 
Under   Advisement    Until    June    1 

Emergency    Classrooms    (2) 

ST.  HELENA,  Calif.,  Napa  County. 
St   Helena   High    School. 

Owner — Board  of  Trustees,  St.  He- 
lena Unified  School  Dlst,  Louise 
Cole.  Clerk.  St  Helena  High  S-chool 

Frame  construction. 

Low  Bidder— Alfred  E.  Augensteln, 
Route  1,  Box  468,  St  Helena,  Calif., 
$8,300. 


5/20/47  *  10 

Bid   Opening    Date    Postponed    From 
May    20    Approx.    One    Week — New 
Date   to   be   Announced    Soon 

Shop  and   Music   Building 

HOLLISTER,  Calif.,  San  Benito  Co. 
San  Benito  County  High  School 
and  Junior  College  site. 

Owner  —  San  Benito  CJounty  High 
S^chool  and  Junior  College  District, 
A.  S.  CakeLread,  secretary,  San 
Benito  High  School  and  Junior 
Collegp,  Holllgter,  Calif. 

Architects    and   Engineers — Franklin, 


Kump  and   Falk,  9  Main  St.,   San 
Francisco  5,  Calif. 
Music   building,    steel   frame,   stucco 
exterior  (90x100)  one-story,  to  con- 
tain band  and  choral   rooms,  each 
40    sq.    ft;    music    library.    Instru- 
ment    room,     instructors'     offices, 
nine  individual  practice  rooms  and 
ensemble  room  (18x22  ft.) 
Shop    building    (180x50    ft),    to    con- 
tain  auto   and    metal    shop   (44x64- 
ft),   wood    shop    (44x56-ft),    class- 
room    (24x32-ft),     drafting     room, 
(22x32-ft.).    spray   txjoth,    finishing 
room    and    project    storage    room. 
A  12-ft  wide  corridor  will  connect 
the   two    buildings. 
Specifications  obtainable  from   tho 
office   of   the  arqhitect   upon   deposit 
of  $25,  refundable.   Each  bid  must  be 
accompanied  by  a  certified  or  cash- 
ier's  check  or  bid   bond  for   10%    of 
the  amount  bid. 

Following   contractors   have   taken 
out  plans: 

Pacific    Coast    Builders,    2530    18th 
St.,  San  Francisco,  Calif. 

Stolte,  Inc.,  203  Pine  Street  Pacific 
Grove,  Calif. 

Pacific    Builders,   P.    O.    Box    1689, 
Salinas,  Calif. 


11— 


HOSPITALS 


6/20/47  •     U 

U.   a.   bistriot    Englnoor   at    Saera- 

mento   Taking    Bid»— Duo   Juno  26, 

2    P.    M.— Partial   List    of    BIddoro 

Figuring 
Veterans'  Hospital;  Spoo.  12B1 

Coot  $4,694,672 
FRESNO,   Calif.,  Fresno  County.  20- 

acre    site    on    N.    Fresno   St   near 


PLANS  ON  FILE 


6/20/47  •     9 

Owner  Taking   Bids—Due   July  8, 
6  P.  M. 

Veterans'  Memorial  Sohool   Building 

RENO,  Nov.,  Washoe  County.  Comer 
of  Locust  and  Wonder  Sts. 

Owner — Board  of  Trustees  of  Reno 
School  District  No.  10,  Earl  Woost- 
er,  superintendent,  Reno  schools; 
Lloyd  N.  Bowen,  clerk,  139  W.  6th 
St,  Reno,  Nev. 

Architect— OulUng  &  Means.  217  Clay 
Peters  BIdg.,  Reno,  Nev. 

Includes   10    classrooms,    auditorium, 
school  kitchen,  kindergarten,  teach- 
ers' room,  library  and  clinic. 
Plans  and  specifications  obtainable 

from  the  office  of  the  superintendent 

of  schools,  139  W.  6th  St,  Reno.-Nev., 

upon  deposit  of  $50. 
Each  bid  must  be  accompanied  by 

certified  check  or  bid  bond  In  amount 

of  5%  of  bid. 

8/20/47  .         ^ 

Contract   Awardedi  ,^ 

Elemert'.ary    School  Coat,   $141,790 

EL  CaJON.  Ca.if.,  P>vn   TUp^o  Co\in- 

ty.     Comer    of    Johnfon    Ave     and 

Grant    Av-jnue. 
Owner^-Cajon    Valley    ITnlon    School 

District  750  E  Main   6^.,  El  Cajon. 

Architects— Kistner.  Curtis  A  Wright 
401  Spreckels  BIdg ,  San  Diego,  Cal. 

Frame  and  stucco,  l-story;  uicludea 
12    classrooms    and    administrative 

rooma  ,„„ 

Contractor— W.  D.  Haxton.  432 
SprMikels  Theater  BIdg.,  San  Diego 
Calif. 


The  following   list  of  plans  snd   speolftoatlons  for  oonstructton 

projects  are  now  available  for  Inspootlcn  at  the  office  of  OAIUV 

PACIFIC    BUILDE.R,  466  Tonth   Btrsot.   ftan    Franclsoo 

Location 


Work 

Swine  and  Sheep  Bam 

Install    Labcratorv   Equipment 


Bid  Opening  Dale 

Cow  Palace,  S!an  Mateo  Co.  S-M 

Inyokem  5-21 


TODAY'S  m  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project  ^ 

5-20—  2:00  P.M.— Prison  Repairs,  Car.son  City,  Nev. 

5.20—  8:00P.M— T^l»  mpntary   Schoo:    Additions,    Tracy 

5-20 —  8:00  P.M. — Elementary  School   Ephrata.  Wash. 

5-2(X—  2 :00  P.M.— Library  Addition     Seattle,  Wash. 

5-20—  2 :00  P.M.— O.  C.  Motor  Testing  Facilities,  White  Sands  Proving 

Grounds,  New  Mexico  5-13 
5-20—  2 :00  P.M. — Swine  and  Sheep  Bam,  San  Mateo  Cotmtjr  4-t» 
5-20—  8;00P.M. — School  (Improvements  and  Alterations),  Fallon,  Nov.  4-28 
5-20— — Metalfc  Refining  Plant,  Los  Angeles 6-16 

ENGINEERING  PROJECTS 


Clinton  Ave.,  immediately  north  of 
tho  city's  housing  project  Funston 
Place. 
Owner— U.  8.  VeteranB*  Administra- 
tion, Frank  H.  Dryden,  chief,  of 
construction,  Washington,  D.  C. 

Architect— Masten  &  Hurd,  526  Pow- 
ell St,  San  Francisco,  Calif. 
B^ngineor— Huber  A  Knaplk,  1  Mont- 
gomery St,  San  Franclsoo,  Calif. 
Steel  and  concrete.  7-story  and  base- 
ment  and    sub-l>asoment ;    Includes 
beds  for  260  patients,  surgical  and 
operating  suites,  latraratory,  service 
room,    dental    offices,    X-ray    de- 
partment chapel,  physical  therapy 
room,     dining    room,     out-patients' 
department  pharmacy,  administra- 
tive and  clerical  departments,  au- 
ditorium and  theater,  kitchen,  laun- 
dry, repair  shops,  morgue  and  cen- 
tral   supply    units,    four    elevators, 
dumbwaiter  system.  Eventually  an 
estimated   $16,000,000  will  be   spent 
on  the  hoepltal  over  a  15-year  pe- 
riod,   including   expansion    of    beds 
to   accommodate   1500  patients    by 
addition    of    wings    to    tho    Initial 
units,  quarters  for  nurses  and  at- 
tendants,   duplex     apartments    for 
the    stsiff,    a   manager's    residence, 
garage,   power  house,  etc. 
(Note:  Where  sets  of  specifications 
and  drawings  are  requested  by  bona 
fide  bidders,    a   maximum    of    three 
sets  of  specifications,  one  set  of  full- 
size  working  drawings  and  three  sets 
of    one-half    size    drawings    will    bo 
furnished  any  one  bidder.  A  deposit 
of  $100  per  group  will  be  required  to 
insure  their  return.  Deposit   refund- 
able.) 

Items   of  work  involved   published 
May  13,  1947. 

Following  contractors    have    taken 
out  plans: 

Stolte,   Inc.,  8461   San  Leandro   St, 
Oakland,  Calif. 

Clinton  Construction  Co.  of  Califor- 
nia,  923   Folsom    St..  San    Francisco, 

Calif. 

Robert  McCarthy  Co.,  1080  Klrkham 
St,  San  Francisco,  Calif. 

Peter  Klewit  Sons  Co.,  443  Post  St, 
San  Francisco,  Calif. 

M.  &  K.  Corp.,  200  Financial  Center 
BIdg.,  San  Francisco,  Calif. 

Robert    E.    McKee,    4700   San    Fer- 
nando Rd.  West  Los  Angeles,  Calif. 
James  I.  Barnes  Construction  Co., 


941  Russ  BIdg..  San  Francisco.  CaUf. 

Morrison  -  Knudsen  Ca.  Cnxdcar 
First  National  Bank  BIdg.,  San  Fran- 
cisco, Calif. 

Swlnerton  A  Walborf  Co..  228  Buah 
St,  San  Francisco,  Calif. 


5/20/47  11 

Low  and   Only    Biddere-*Contract 

Awarded— Fire  Line         Cost  $6,940 
BAKKRi?FIELD,  Calif.,  Kem  County. 
Kem  Oeneral  Hospital.  1830  Flower 
Street. 
Owner — County    of    Kem,    Board    of 
Supervisors,    R.     J.    Voon.    county 
clerk.  Courthouse,  Bakersfield,  <3al. 
Contractor — Pscific  Pipeline  mtrit  En- 
gineers, Ltd.,  620  8.  Union  Avonuo. 
Bakersfield,  Calif.,  $5840. 
Other  bidders  May  12  were: 
•We.stern     Oilfields     Supply     Com- 
pany.  Bakersfield,  Calif.,   $5,47& 

Aiex  -  Robert.'ion    Co..    Bakersfield, 
Calif.,   $6,395. 
*Did  not  have  contractor's  license. 


Summerbell 

Hoof  Structurrs 


yoar  aaw 
balMla«  far 

e«ff  .  .  . 
tUMMItllU 


1746  Thirlronth  Stmt 
Oakland,  Californi.i 

T  W  I  ,'  ..    .  I.  s      \o  7  .' 
ENl  IT  pr  I  SI     I  O'J  i  o 
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5/20/47 

Contract  Awarded  .,„.^, 

Cyclotron    BIdg.  Cost   $50,163 

LOS  ANOELES.  Calif.,  Los  Arsrl^'^ 
Counyt  Campus  of  the  University 
of  California.  ..       , 

Owner— Regents  of  the  University  of 

Catllfomia.  _  ^    „„.   « 

Architect— Whitney   R.   Smith.  204   S. 

Los  Robies  Ave.,  Pasadena,  Calif. 
Steel    frame    roof    construction,    con- 
crete  walls    and   floors,   BOxR.'S. 
Centractor-sapp  Constr.  Co.,  460   N. 
Rexford    Drive,    Beverly    Hills,   Cal. 

5/20/47  ^ 

Low   snd    Only    Bidders 
Elcmentsry   School    Bldgs. 

Cost,  $167.00C 
MONTEBELLO,    Calif,    Los    Angelea 

County.     Bella   ViHta   Area. 
Owner  —   Montebpllo   Unifi»'d   Sohool 

District.    Geo.    M.    Sohurr.    bu«inee.s 

manager,    2100    Cleveland     Avenue. 

Monteoello.   Calif. 
Architects  -Kistner.  Curtis  ft  Wright, 

Architects'   Bldjr..   816  W    F.fth   fcu.. 

Los  Angeles.  Calif. 
Frame  and   stucco,    l-story;    inciurlep 


5-20—  2 :00  P.M.— Bridge  Marin  County 

6.20—  2 :00  P.M.— Bridge  (Repair),  Calavera  sand  Amador  Countloa 
-5-20 —  2 :00  P.M.— Pavement  Widening,  Rodeo 
6-20—  2  K)0  P.M.— Dredging  Petaluma 

6-20 —  3:00  P.M. — Stockton -4th    St  Connection,  San  Franclsoo 
5-20— 10:00  A.M.— Alvarado    Regulating  Reservoir  Earthwork  and 

Plpsllnes,  San  Diego 
6.20 —  8:00  P.M.— Well  Watsonvllle 

5-20 — 11:00  A.M. — frnns    Connec.    FYotection  Terminal    Island 

5-20— 10:00  A.M.— Bridge  CowMU  County,  Wash. 

5-20—  2 :00  P.M.— Dredging  Moss  Landing 

5-20—  3«X)P.M. — In.'.fflll    Water   Mains  San    Francisco 

5-20—  3 :00  P.M — Install  Bus  Lifts  and  Pavement  San  Frandsco 
5-20—  2 :00  P.M. — Repair  Steel  Truss  Members,  Humboldt  County 
5-20—  2 :00  P.M.— Public  Landing        San  Francsco 
5.20 —  1 :0n  P.M. — Vit.  Clay  Sewer       Oaklaiid 
5-20—10 :00  AM.— Resurfacing 
6-20—10 :00  AM— Surf  aclng 
5-20—10 :00  A.M.— Grading 
5-20—10 :00  AM.— Bridge 

5-20— 10:00  A.M.— Grading  and  Surfacing.  Clark  County,  Wash. 
5-20—  2 :00  P.M.— Dredging Moss  Landing 

SUPPLIES  AND  EQUlPMPfT 


King  County,  Wash. 
Whitman  County,  Wash. 
Clallam  County,  Wash. 
Snohomish  County,  Wash. 


5.20—  —Liquid    Asphalt        Ramona 

5-20—  3:00  P.M.— Poles  Sacramento 

5.20—  8 :00  P.M.— Pipe  &  Fittings       St  Helena 

5.2(^—  — Supplies  and  Matorials,  Panama  C^anal,  C.  Z. 

5-20—  2:00  P.M. — Conductor,    Connectors,  Etc.,  Davis  Dam,  Arizona 

5-20—  2 :00  P.M.— Transformers,   EtcNapa 

6-20—  4:00  P.M — Supplies  and   Materials.  Oakland 

5-20—  4 :00  P.M.-^Caf eterla  Equipment,  Oakland 

5-20 —  4:00  P.M. — Cyclorama  Oakland 

5-20—  7 :30  P.M —Pipe  and  Fittings.  Chino 

5-20—  2 :00  P.M.— Motor  Gonerator  SeU.  Columbia  Basin  ProJ.,  Wash.  4-11 

5-20—  7 :30  P.M.— Fumlsh  and  Install  Chairs,  Redding  5-19 

5-20—10 :30  AM.— Roller  Rental  Stockton  8-l» 

5-20— 10:30  A.M.— Belt  Typo  Loader  Rental,  Stockton  t-iB 

SUB-CONTRACT  INFORMATION 

5-20—  9 :00  AM.— Move  Building         Ivanhoe 
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Here  are  the  five  essential  parts  of  a 
modern  home  laundry.  Be  sure  they  are 
included  in  the  laundry  roooi  you  are 
planning. 

(1)  PREPARATION  CENTER...for  sorting 
clothes  and  making  repairs.  (2)  WASHINO 
CENTER  ...with  washer  near  tubs  or  sink... 
served  by  a  new  automatic,  family-size  water 
heater.  (3)  DRYING  CENTER. .with  Auto- 
matic Clothes  Dryer  and  rack.  (4)  IRONINO 
CENTER... with  Ironer,  arm  chair  and  shelves 
above.  (5)  IRONINO  BOARD  .well  Ughted 
and  folding  into  wall.  Plan  and  budget  now 
for  a  modern,  automatic  home  laundry  that 
you  will  be  proud  to  "show  oflT'  to  your 
friends  or  relatives. 

PACIPIC    BAS    AND    ILiCTIfC    COMPANV 
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12.13— INDUSTRIAL 
BUILDINGS 


5/20/47  •     « 

Own«r  Taking  Bid*— Ou«  May  90, 
4  P.  M. 

Warehoua* 

OAICLAND,  Calif.,  Alameda  County. 
Peralta  &ud  Helen  Sta. 

Owner — Morwear  Paint  Co.,  M.  Fried- 
man, president.  568  14th  St,  Oak- 
land, Calif. 

Consulting  Bngineer — Carl  8.  Rep- 
logle.  610  Boulevard  Way,  Pied- 
mont, Calif. 

Steel  frame  and  brick,  one-atory  and 
mezzanine,  141xlSS  ft.,  include  cafe- 
teria cuid  washroom,  reinforced  con- 
crete loading  dock,  eix3S  ft ;  second 
of  eventual  three  unlta. 
Following   contractors   have  taken 

out  plans: 
Vezey  Construction  Co.,  8760  Ard- 

ley  Ave.,  Oakland,  Calif. 
Willis   F.   Lynn,   1040  Folger  Ave^ 

Berkeley,  Calif. 
D.  W.  Nicholson,  1701  San  Leandro 

Blvd.,  San  L,eandro,  Calif. 

William  M.  Greuner  Jr.,  2727  Park- 
er St,  Berkeley,  Calif. 
Harry   K.  Jensen,  4024  MacArthur 

Blvd.,  Oakland,  Calif. 
Clarence  H.  Thrams,  1100  6th  Ava.. 

Oakland,  Calif. 

Risdon  &  Sons,  6977  Majestic  Ave., 
Oakland,  Calif. 

Empire  Construction  Co.,  344  Har- 
riet St..  San  Francisco.  Calif. 


Owner— City  of  Dinuba.  City  Council 

Gladys  M.  Archer,  City  Clerk,  City 

Hall,  Dinuba,  Calif. 
Architect  —  Horn  and  Mortland,  603 

Rowell  Bldg.,  Fresno,  Calif. 
Low  Bidder— Franoeschi  Constr.  Co.. 

Church  St.  Fresno,  Calif.,  ia6,»5. 

Other  bidders  were: 

Harris   Constr.   Co.,  Fresno,   CaUf., 
$37,330. 

Robert  E.  Jolly,  Fresno,  Calif.,  |87,- 

85000 

llarsen  A  Ratto  Constr.  Co.,  Fresno 

Calif.,  J3»,927.  

5/20/47  ^.  3* 

To  Prepars  Preliminary   Plans  and 
Cost  Estimates— Memorial  Stadium 
Total   Cost,  $550,000 
I^NG    BEACH.    Calif.,    Los   Angeles 
County.    60-acre  site  east  of  Lake- 
wood    Blvd.    and    south    of    Carson 
St..  opposite  the  City  College  cam- 
pus in  Lakewood  Village. 
Owner — City  of  Long  Beach. 
Reinforced  concrete;   to  seat  25,000. 
Bonds  were  approved  last  Novem- 
ber in  amount  of  $550,000  to  finance 
construction     of     stadium,     $460,000; 
purchase    of    acreage,    $50,800,    grad- 
ing  and    landscaping,   $39,700. 


equipment:   site  work. 
Plans    and    speclftc«tlons   available 
from   room   1008,   Hall   of    Records, 


14 


12 


5/20/47 

Contract  Awarded 

Temporary  8t*el  BIdgs. 

Cost   $0060,24 
TEHACHAPI,    Calif.,    Kern    County. 

Instltue  for  Women. 
OvvTier— SUte  of  California,  Division 

of    Architecture,  Public  Works  Bldg, 

Sacramento,  Calif. 
State    Architect— Anson    Boyd,    Pub- 
lic   Works    Building,    Sacramento, 

Calif. 
Contraotor— Qunn    Construction    Co., 

2203    Beverly  ■  Blvd.,     Los    Angeles, 

C«llf.  ^ 

B/aO/47  12 

Low  Bidder 

Ammunition  Oisassembiy  Plant 

No.  47-34  Cost  $40,965 

FLAGSTAFF,  Arisona,  Navajo  Ord- 
nance Depot. 

Owner— Los  Angeles  District  Corps 
of  Engineers,  War  Department,  751 
S.  Flgueroa  St,  Los  Angeles,  Calif. 

Low  Bidder— W.  S.  Ford,  P.  O.  Box 
928,  Kingman,  Ariz.,  $40,966. 


5/20/47 

Plans  Completed 

Auto  Raoe  Track    Est.  Cost,  $200,000 

NORWALK  DISTRICT,  Calif.,  Los 
Angeles  County.  East  of  Valley 
View  Ave.  between  Center  St  and 
Firestone  Blvd. 

Owner — Art   Lanthier  &   Associates. 

Plans  by  Harold  E.  Ketchum,  2360 
American  Ave..   Long  Beach.  Calif. 

i^-mlle  oval  track,  oil  surfaced;  in- 
cludes oil  mixed  surfacing  of  35 
acres  for  parking  facilities  and 
construction  of  bleachers  to  seat 
20,000. 


12 


5/20/47 

Contract  Awarded 

Navy  Buildings  Cost  $1,466,000 

INYOKERN,  Calif.,  Kern  County.  In- 
crement 5,  Salt  Wells  Area,  Naval 
Ordnance  Test  Station;  NOy  14226. 

ONvaer— U.  8.  Navy,  Bureau  ol  Yards 

ft  Docks,  Washington,  D.  C 
Includes  four  magazines,  three  dock 
buildings,  one  lift  building,  two  rest 
houses  and  buildings  669  and  660; 
together  with  covered  walks,  water, 
sewer,  steam  and  electric  distribu- 
tion systems,  roads,  paving  and 
grading. 

Contractor — Haddock  Engineers,  Ltd., 
1616  8.  Greenwood  Ave.,  Montebello, 
Calif. 


5/28/47 

Cortracts  Awarded 

Stadium  Cost,   $175,679 

SANTA  MONICA.  Calif..  Los  Ange- 
les County.  16th  St.  bet  Pearl  and 
Pico  Blvds. 

Owner  —  Santa  Monica  City  High 
S<chool  District,  1333  6th  St..  Santa 
Monica,   Calif. 

Engineer— Paul  E.  Jeffers,  Archi- 
tects' Bldg.,  816  W  5th  St.,  Lt>8  An- 
geles,   Calif. 

Architects— Marsh.  Smith  and  Pow- 
ell, Architects  Bldg.,  810  W  Fifth 
St..  Los  Angeles,  Calif. 

Electrical  Engr. — Clayton  T.  Gibbs. 
Ill   W  7th   St,   Los  Angeles.  Calif. 

Mechanltal  Hngr.— Ralph  E.  F'hllllps. 
816  W  5th  St.  Loa  Angeles,  Calif. 
General  Work 

Sapp  Constr.  Co..  460  N.  Rexford  Dr.. 
Bfverly   Hills,   Calif.,   $148,600. 
Electric  Work 

Julius  Electric  Co..  10964  Santa  Mon- 
ica Blvd.,  West  Los  Angeles,  Calif.. 
$27,079.78. 


18-19— RELIGIOUS  BLDGS. 

8/20/47  •  i» 

Owner  Taking    Bids — Due   Msy  21,   2 

P.  M.— Church  Est.  Cost.  $60,000 
SACRAMENTO.     Callt.,     Sacramento 

County.  56th  and  M  Sts.,  St  Mary's. 
Owner — Bishop  of  Sacramento,  Most 

Rev.  Robt  J.  Armstrong,  D.C.,  1017 

11th   Street,   Sacramento,   Calif. 
Architect— Clarence    C.    Cuff,    1316   Q 

Street,    Sacramento,    Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tect. 

Follo\*lng  contractors  have  taken 
out  plans : 

A.  E.  Erlckson  and  Sons,  1932  El 
Monte  Ave.,  North  Sacramento,  Calif. 

Continental  Constr.  Co.,  1402  Front 

St.,  Sacramento,  Calif. 

Bingham  Constr.  Co.,  Route  2,  Box 
5976,  Sacramento,  Calif. 

Swinerton  &  Walberg  Co.,  225  Bush 

St.,  San  Francisco,  Calif. 

Holdener  Constr.  Co..  2608  R  St., 
Sacramento,  Calif. 

Lawrence  Constr.  Co.,  3020  V  St., 
Sacramento,  Calif. 


6/20/47  .,  W 

Cohtract  Awarded  on  Time  and  Ma- 
terial   Basis— Work    Will    Start 
Abeut  June  1 

Funeral    Home  Cost    $16,700 

LINDSAY,  Calif.,  Tulare  County. 

Owner— Ouy  Webb,  163  S  Mirage  St., 
Lindsay,  Calif. 

Architect— Horn   &  Mortland,   Rowell 
Bldg.,  FresnQ,  Calif. 

Frame   and    stucco. 

Contractor — Frank     L.    Hammer,    470 
N.  Mirage  Ave^  Lindsay,  Calif. 


i«  20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


3/20/47  20 

Plans    In    Progress — Site    Leased — 
Amusement   Park  and   Sports  Cen- 
Ur  Total   Est  Cost  $2,500,000 

VENICE,  Calif.,  Los  Angeles  Coun- 
ty. 70-acre  tract  at  Washington 
Blvd.  and  Dell  Ave. 

Ownei^-uohn  L  LorsMUi,  320  North 
Kingsley   Drive,    Los   Angeles/^Cal. 

The  project  comprises >*  17-acre  lake 
for  aquatic  and  marine  sports,  and 
100  amusement  concessions. 


21 


12 


8/20/47 

Contrsct   Awarded 

Pile   Foundations    (New  Jute   Mill) 

Coat  $2M0e 
SAN  QUENTIN,  Cal.,  Marin  Countly. 

California  State  Prison. 
Owner— State  of  California,  Division 

of  Architecture,  Public  W'ks  Bldg., 

Sacramento,  Calif- 
State  Architect— Anson   Boyd,  Public 

Works  Building,  Sacramento,  Calif. 
Includes  the  furnishing  and  driving 

of  approximately  364   cast-ln-place 

concrete  piles. 
Contractor— Raymond   Concrete  Pipe 

Co,.  2300  Willow  St.,  Oakland,  Cal. 

6/20/47  ^,        ^12 

Owner  Taking  Bids— Due  May  21, 
10  A.  M. 

Additional  Shop  and  Test  Facilities; 
Serial  47-56  ,       ^ 

PASADENA,  Calif.,  Los  Angeles  Co. 
Jet  Propulsion  Laboratory,  Califor- 
nia Instltuts  of  Technology.  4800 
Oak  Grove  Dr. 

Owner— Los  Angeles  District  Corps 
of  Engineers.  War  Department  761 
S.  Flgueroa  St,  Los  Angeles,  Calif. 

Plans  by  engineering  department  of 
owner.  .  , 

Plana  and  specifications  obtainable 

from  the  above  office;  bid  bond  for 

20%  to  accompany  bids. 

6/20/47  '2 

Contract  Awarded 

Newapaoer    Publishing    Plant— Est. 
cost  Including  equip,  over  $1,000,000 

PHOENIX,  Art*..  Maricopa  County. 
Van   Buren  and   Second   Strppt."^. 

Owner— Arisona  Republic  and  Phoe- 
nix Gazette;  Eugene  C.  Pulllam, 
publisher. 

2-story   end    basement,    70,000    sq     ft 

•  of  floor  space. 

Contractor— Del  E.  Webb  Constr.  Co. 
5101  San  Ferna/ido  Road  West.  Los 
Angeles,  Calif.     

14-17— PUBUC  BUILDINGS 

6/20/47  •  13 

Lew  and  Only   Bidders — Bids  Taken 
Under   Advisement    Until    May   22 
Corporation   Yard 
DINUBA,   Calif.,   Tulare   County. 


5/20/47  • 

Owner  Taking   Bids — Oue   June  11,  2 
p.    M.— Naval     Reservo    Armory; 
Spec.   18170;    NOy    140*1 
FRESNO.   Calif..  Fresno  County. 
Ownei^-Public  Works  Dept.,  12th  Na- 
val   District   Room    A- 109.    Federal 
Office  Building,  Civic  Center.   San 
Francisco,    Calif. 

The  work  Includes  the  construc- 
tion of  a  building  consisting  of  three 
(8)  Government  furnished  "Butler" 
type  metal  rigid  frame  buildings  of 
various  lengths,  connected  to  a  wood 
frame  head   building   156x20-ft    with 


5/20/47 

Low  and  Only   Bidders 

Sheriff's  Radio  Station;  Spec.  808- 
R,    Los  Angeles   Couflty 

LOS  ANGELES  COUNTY.  Calif., 
4310  E.  Hauch  St.,  City  Terrace 
District. 

Owner — Los    Angeles    County    Board 
of    Supervisors,    601    Hall    of    Rec- 
ords, Los  Angeles,  Calif. 
14 1  Architect    —    Maynard    Lyndon,    »21 
Westwood  Blvd..   Los  Angeles,  Cal. 
Includes    radio    station,    radio   tower, 
power  plant  grading,  paving,  fenc- 
ing   and    the    extension    and    con- 
nection    of    utilities. 
Low     Bidder— George     H.     Whyte, 
826  S    Date    St.,    Alhambra,    Calif.. 
$106,366. 

Other   bids  were: 
Harvey  A.  Nichols  Co.,  $107,218. 
Davles,    Keusder    &    Brown,    $112,- 
150. 

Herco     Construction     Co.,     $113,000. 

R      J.      Daum      Construction      Co.. 

$113,937 


Orange  Ave.,  Long  Beach,  Calif. 

Architect— Hugh  Gibbs,  441  B  1st 
6t,  Long  Beach,  Calif. 

16  2-story  buildings  to  contain  8.  13, 
16  and  20  units  per  building  with  a 
total  of  176  unlta,  frame,  stucco, 
brick  veneer  and  stone,  comollte 
roofing,  oak  and  linoleum  covered 
floors,  gaa  wall  furnaces,  gas  wa- 
ter heaters,  tile  dralnboards,  tile 
baths  and  showers. 


26 


5/20/47 

Plans  In   Progress 

Housing   Project 

COMPTON,  Calif.,  Los  Angeles  Co. 
Atlantic  Ave  and  Olive  St. 

Owner— Corlett  &  Harwood  and  Rex 
L.  Gossett 

Architect— Hugh  Gibbs,  441  E  1st  St, 
Long  Beach,  Calif. 

Private  rental  housing  project  con- 
sisting of  208  1  and  2-story  units. 

6/20/47  26 

FHA  Approval  Granted — Site  Grading 
Will  Commence    immediately 

Private   Housing   Project 

Cost  $1,607,600 

VAN  NUYS  DISTRICT,  Calif.,  Los 
Angeles  County.  Area  bounded  on 
the  north  by  Sayer  St,  on  the  east 
by  Herrick  St,  on  the  south  by 
Hubbard  St  and  on  the  west  by 
Bradley  St 

Owner  —  San  Fernando  Properties, 
Inc.,  6668  Wllshire  Blvd.,  Los  An- 
geles, Calif. 

Architect— C.  M.  Deasy,  1141  S.  Bev- 
erly Dr..  Los  Angeles.  Calif. 

174-4-  and  6-room  frame  dwellings, 
wood  shingle  roofing,  hardwood 
block,  linoleum  covered  and  con- 
crete slab  floors,  gas  heating,  gas 

.  water  heaters,  tile  baths  and  show- 
ers. 

Contraotor — Lindgren  4L  Swinerton, 
inc.,  606  W.  Olympic  Blvd.,  Los  An- 
geles, Calif. 


5/20/47  23 

All  Bids  Received  March  19  Rejected 
and   Project  Canceled 

Officers'  Quarters  and  Appurtenant 
Utilities 

MIRA  LOMA,  Calif.,  Riverside  Co. 
Mira    Loma    Quartermaster    Depot 

Owner — Corps  of  Engineers,  office  of 
the  district  engrlneer,  Los  Angeles 
District,  751  S.  Flgueroa  St.,  Los 
Angeles,  Calif. 

Plans  by  owner. 

Type  C,  Job  Nos.  Mlra  Loma  Quar- 
termaster Depot  7-220-2  and  7- 
220-8;  Serial  No.  47-24. 


Drive,    South    Pasadena,    Calif. 
Architect— F.    Barienbrock,    701    San 
Lorenzo  St.,  Santa  Monica  Canyon, 

Calif. 
Frame  and  Stucco,  2-story.  36-unit, 
114-rooms.  195xl58-ft ;  composition 
roof,  steel  sash,  hardwood  ancT  lin- 
oleum covered  floors,  tile  baths, 
stall  showers,  tile  dralnboard.**  unit 
heat,  brick  fireplace  and  hearth, 
automatic  water  heaters,  cold  stor- 
age spaces,  garbage  disposal  units, 
attached  garages,  overhead  doors. 

5/20/47  26 

Contract  Awarded— Employee  Hous- 
ing Approx.  Cost,  $300,000 

BLYTHE.  INDIA  and  Beaumont.  In 
Riverside  County  and  Olinda  in 
Shasta  County. 

Owner — Southern  Counties  Ga^  Com- 
pany and  the  Southern  California 
Gas  Co.,  Los  Angeles,  Calif. 

The  project  will  provide  housing  and 
shop  facilities  for  workers  of  the 
gas  companies  In  connection  with 
the  new  Texas  to  California  gas 
pipeline. 

Contractor— R.  J.  Daum,  6803  West 
Blvd.,  inglewood,  Calif. 

5/20/47  26 

Owner  Will  Build  and  Award  Sep- 
arate Contracts — Residences    (56) 

TEMPLE  CITY,  Calif.,  Los  Angeles 
County.  Tract  14647,  bounded  by 
La  Rosa  Dr.  and  Lower  Azusa  Rd.. 
north  and  south,  and  by  Sunset 
Blvd.  and  Fiesta  Ave.,  east  and 
west. 

Owner— L  G.  Mitchell,  1044  Adella 
Ave.,  El  Monte,  Calif. 

Plans  prepared  by  Robert  C.  Taylor, 
8675  San  Gabriel  Ave.,  South. Gate, 
Calif. 

Frame,  stucco  and  wood  siding,  860 
to  l^DO  sq.  ft.  floor  space,  two  and 
three  bedrooms;  comp.  roofing,  oak 
and  linoleum  covered  floors,  dual 
gas  floor  furnaces,  gas  water  heat- 
e!8.  tile  dralnboards,  tub  and  stall 
showers,  attached  and  detached 
double  garages,  overhead  doors. 
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6/20/47 

To   Prepare   Plans 

Housifig  Project  Est  Cost,  $15,000,000 

LOS  ANGELAS,  Calif.,  Lofl  Angeles 
County  129- acre  site  In  the  vi- 
cinity of  La  Brea  Ave.  and  Santa 
Barbara.  Ave. 

Owner — PrudeMlal    Life    Ins.    Co. 

Architects — Walter  Wurdeman  and 
Welton  B«cket,  i;757  Wllahlr*  Blvd. 
Los   Angeles. 

Oarden-type  1400- unit  icntal  hous- 
ing project;  10  to  12  units  per 
acre  nrd  to  contali-  1-,  2-,  and  3- 
bedrcoms  to  the  unit 


all  necessary  earthwork  and  fill,  ^e-i-   --•-  .  MpKee    SllSBOO 

molltlon.  concrete  construction    road.        If^^^^^^'^^^^^co.,    $119, 
and     paving,     structural     steelwork,        '-""  »«»        »  s 


28-30— MISCELLANEOUS 
BUILDINGS 


5/20/47  28 

Ow'/ner  Taking    Bids — Oue   June  2,   10 
A.    M. — Move    and    Convert    BIdgs.; 
and   Utilities;    Spec.  1826 
LINDSAY,  Calif.,  Tulare  C    Govern- 
ment   Camp,   Central   Valley   ProJ. 
Owner — U.  S.  Bureau  of  Reclamation 

Frlant,   Calif. 
Plans  by  owner. 

Includes     dismantling,     moving     and 
converting  hidgs.   and  constructing 
roadsi    walk.s.    and   water   distribu- 
tion    and     pewerage     systems     for 
Government    Camp,    Lindsay.     The 
present    site   from   which    buildings 
are  to  be  moved  Is  the  Fresno  Coun- 
ty Fairgrounds  near  Fresno,  Calif. 
,    Unit   quantities    win    be   found   un- 
der  Index    No.   40.  ^ 

Specifications  obtainable  from  tb* 
above  office  and  from  P.  O.  Box  2611 
Sacramento.  10,  Calif. .  no  charge  to 
prospective  bidders ;  to  others,  $160, 
not   refundable. 


misc.  steel  and  iron  work,  carpentry 
and  Joinery  work,  asphalt  tile  floor- 
ing, roofing  and  sheet  metal  work, 
glazing,  finish  hardware,  metal  stud- 
ding, furring  and  lathing,  plastering, 
metal  windows,  metal  covered  door^ 
wire  fence,  plumbing,  heating  and 
ventilating,  electrical  work  and  field 
painting,  complete  and  ready  for  use 
at  Fresno,  Calif. 


300. 


W.  C.   Smith.  Inc..  $119,884. 


22-26 — RESIDENTIAL 
BUILDINGS 


26 


5/20/47 

Contract    Awarded 
Permanent  Shell  Housing  and 
ricBiiu,  v^cuu.  utilities  Cost  ^4S2v22S 

Flans    and    specification    No.    I^^ITO   .j.j^^^j^^^qqj^j^   j^    ^  ^^^pj,  jpjg,^ 

and   other   bidding   Information   may  Qwnep— U.  S.  Government  War  De 
be  obtained  on  application  to  Public        . .      ,,     «      —__. .r._ 


I 


^ 


READ  and  USE  th* 
Classified  Section 
...CallMArliet7110 


Works  Dept..  Design  Dlvison.  Room 
A-110.  Federal  Office  Bldg..  Civic 
Center.  San  Francisco.  Calif.  De- 
posit of  check  or  postal  money  order 
for  $l.V0O,  pavable  to  Chief  of  Bu- 
reau of  Yards  A  Docks.  Is  required 
as  securltv  for  safe  return  of  each 
set  of  bidding  data. 

5/20/47  18 

Ownsr  Taking  Bids — Due  June  10, 
10    A.    M. 

Admlnlstrstion.    Dormitory    A 
Kitchen    Bldg. 

LOS  ANGELES  COUNTY,  Calif. 
Sheriffg's  Training  Center.  4461  E 
Sherrif's  Rd,  City  Terrace  dis- 
trict :  Spec.  813-R 

Owner — Los  Angeles  County  board 
of  supervisors,  501  Hall  of  Rec- 
ords.  Los    Angeles,    Calif. 

Architect — A.  C.  Zimmerman.  2430 
Hyperion  Ave.,   Los  Angeles.   Calif. 

Structural  engineer— J.  I.  Davles, 
730   E   3rd   St.,    Long   Beach.    Calif. 

Temporary  1  and  part  2-story  build- 
ing with  appurtenant  structures, 
plumbing,  heating,  ventilating,  re- 
frigeration, painting  and  conne<;,- 
ting    up    all    kitchen    and    serving 


partmeot  U.  8.  Engineers,  CoL 
Henry  F.  Hannls,  district  engineer, 
Albuquerque,  N.  M. 

Architect- Private  plans 

Masonory,  one-story,  30xS7  ft;  In- 
cludes 60  stoves,  60  refrigerators, 
linoleum,  all  utilities  and  fumao* 
building. 

Contraotor— Robert  E.  MeKee,  P.  C 
Bex  M2,  El  PasOf  Texaa. 

5/20/47  28 

Plans  Cemplote— Submitted  to  FHA 

Per    Insured    Mortgagee    Under 

Titis  608 
Apartment  Project  Ceet  $1300,000 

LONG    BEACH,    Calif.,    Los    Angeles 

County. 
Owner— Community  Builders    Supply 

Ca,     Henry    Cox    presklent,    2480 


6/20/47  23 

Plans   In   Progress — Apt.  BIdgs. 

Total   Est.   Cost  $1,100,000 

TORRANCE,  Calif.,  Los  Angeles  Co. 

Owner — Withheld. 

Architect— Maurice  H.  Fleishman,  821 
Union  Bank  Building,  Los  Ange- 
les. Calif. 

Two-story  apartment  buildings,  to- 
taling 132  unlU  and  33  buildings; 
frame  and  stucco,  comp.  roofing, 
wood  sash,  oak  and  linoleum  firs., 
gas  wall  heatertf,  tile  baths,  elec- 
tric wiring,  painting,  garages,  site 
development    and    landscaping. 

6/20/47  23 

Owner  Taking  Sub-Contract  Bids 
Apartmont  Bldg.  Est.  Cost,  $165,000 
SOUTH  PASADENA.  Calif.,  Los  An- 
geles County.  Bushnell  Ave.  and 
Huntington  Drive. 
Owner  and  Builder— Dike,  Drlggera 
A    Lownes,    Inc.,    1506    Huntington 


5/20/47  «8 

Sub  Contracts    Awarded — Work 
Just  Started 

Storage  Shed  Cost  $15,000 

SANTA  CLARA,  Calif.,  Santa  Clara 
County.  Between  The  Alameda  and 
Park   Ave. 

Owner  —  Pacific  Manufacturing  Ca, 
Lawrence  Peck,  manager  of  retail 
sales. 

Plans  by  owner. 

Wood  frame  and  corrugated  iron  (60x 
124  feet). 

Contractor — Pasetta  Construction  Co. 
2795   Park  Ave.,  Santa  Clara  CalK. 

Roofing  —  Valley  Roof  A;  Insulation 
Co.,  750  Stockton   Ave..  Ban  Josa 

Iron  Grille  Work— R  Hellwlg's  Iron 
Works,  407  Vine  St,  San  Jose. 

Grading— J.  C.  Bateman,  650  Stock- 
tun.  Ave.,  San  Josa 

Lumber  *  Mill  Work- Pacific  Manu- 
facturing Co.,  Santa  Clara 

Hardware — Marshall  -  Newell    Supply 


U%e  BASALITE 
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Co.,    Spear    it,    Mission    Sta.,    San 

Francisco. 
Painting— S.  W.  Bucher,  865  Market 

St.,  Santa  Clara. 
Concrete — Borchers    Bros.,    Home    & 

Sunol   Sts.,    San    Jose,    California. 


Engineering  Section 


LJKSLY,  Calif.,  Modoc  Co.  Across 
south  fork  of  Pit  Rlrer. 

Owner— State  of  California,  Dlvlslop 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Bnglneer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  bridge. 
The  work  involves: 

(1)  remove  existing  bridge; 

(2)  400  cu.  yds.  roadway  excavation; 

(3)  275    cu.    yds.    structure    excava- 
tion; 

(4)  1500  cu.  yds.  imported  borrow; 

(5)  develop   water  supply   and  fur- 
nish water  equipment; 

(6)  60  M  gallons  apply  water; 
O)  5  station  finish  roadway; 

(8)  11  M  ft.  b.m.  Douglas  fir  timber 
detour  bridge; 

(9)  230  lln.  ft  timber  bridge  railing; 

(10)  53  cu.  yds.  class  A  portland  ce- 
ment concrete  footing  block;' 

(11)  215  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(12)  7600  lbs.  miscellaneous  iron  and 
steel ; 

(13)  60  cu.  yds.'  light  riprap; 

(14)  salvi%e  spillway  assemblies  and 
t          pipe  culverts ; 

(15)  45,000  lbs.  furnish  bar  reinforc- 
ing steel ; 

(16)  45,000  lbs.  place  bar  reinforcing 
steel ; 

(17)  miscellaneous  items  of  work. 
Specifications   obtainable   from  the 

above  office. 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

5/20/47  82 

Engineering    Report  Submitted   to 
City  Council 

Sewage   Disposal   System 

Cost  $1,279,000 

VALLEJO,  Calif.,  Solano  County, 

Owner— City  of  Vallejo,  Samuel  E. 
Vlckers,  city  manager;  Melvln  F. 
Brooks,  city  clerk;  T.  D.  Kilkenny, 
city  engineers,  "Vallejo,  Calif. 

Consulting  Engineer  —  Kaiser  Engi- 
neers, Inc.,  1924  Broadway,  Oak- 
land, Calif. 

Includes  treatment  plant,  21  pumping 
plants  along  the  waterfront  and 
connecting  facilities. 


8S 


State  Highway  Engr.— O.  T.  McCoy. 

Public    Works   Bldg..    Sacramento. 
Two  reinforced  concrete  slab  bridges 

Work  Involves : 

(1)  20  each    portable    timber   barri- 
cades; 

(2)  320  l.f.  temporary  timber  railing 

(3)  remove   existing   bridges; 

(4)  50  c.y.  struc.  excav. ; 

(5>  560  c.y.   imported   borrow; 
(61  275  tons  plant  mix  surf.; 

(7)  298  l.f.  timber  bridge  railing; 

(8)  249  c.y.  Class  A  portland  cement 
concrete ; 

(9)  1.400  l.f.  furnish  cunc.  piling; 

(10)  40  each  drive   piles; 

(11)  490  s.f.  steel  sheet  piling: 

(12)  49.000   lbs.   bar   reinf.  steel; 

(13)  engineer's    office. 
Specifications  obtainable   from   the 

Hbove   office.  • 


34— DAMS,  RESERVOIRS  A 
DREDGING 


33— 


BRIDGES 


5/20/47  •     83 

Owner  Taking  Bids — Due  June  18, 
2  P.  M. 

Bridge  (Superstructure) 

MENDOCINO  COUNTY,  Calif.  Across 
Noyo  River,  about  one  nltle  south 
of  Fort  Brag«:. 

Ownar — St«.te  oC  California,  Division 
of  Hishwa.ya.  Hublic  'Works  Bld^.. 
Sacramento.  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  W^orks  Bldg.,  Sacra- 
mento, Calif. 

Superstructure  of  a  bridf^e. 
The  work  Involves: 

(1)  447  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(2)  2,615.000    lbs.    furnish    structural 
steel : 

(8)  2.615.000  lbs.  erect  structural  steel ; 

(4)  108,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(5)  106,000  lbs.  place  bar  reinforolDg 
steel; 

(6)  remove  existing  bridges. 
Specifications   obtainable  from  the 

above  office. 


5/20/47  • 

Owner  Taking  Bids — Due  June  18, 
2  P.  M. 

Overcrossing 

OAKLAND  Calif.,  Alameda  County. 
Over  East  Shore  Freeway  at  2»Ui 
A.ve« 

Owner— state  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced    concrete    and    structural 
steel  overcrosslng. 
The  work  Involves : 

(1)  92    each   portable   timber   barri- 
cades ; 

(2)  75  cu.  yds.  remove  concrete; 

(3)  1100  cu.   yds.   structure  excava- 
tion; 

(4)  750  cu.  yds.  structure  backfill; 

(5)  1355   cu.    yds.    class   A   portland 
cement  concrete; 

(6)  723.000     lbs.    furnish     structural 
steel ; 

(7)  723.000  lbs.  erect  structural  steel; 

(8)  202,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(0)  202,000  lbs.  place  bar  reinforcing 
steel ; 

(10)  1220  lln.  ft  steel  railing  r 

(11)  engineer's  of  flee ; 

(12)  electrical  lighting  equipment 
Specifications  obtainabel  from  the 

above  office. 


5/20/47  •     S4 

Low  and  Only  Bidder 

Rock  Fill,  Etc.;  Spec.  R-2-9 

Cost  $20,^0 

CENTRAL  VALLEY  PROJECT, 
California.  Balls  Ferry  fish  rack, 
approximately  18  miles  southeast 
of  Redding,  Shasta  County. 

Owner— U.  S.  Bureau  of  Reclamation, 
Redding,  Calif. 

Plans  by  engineering  department  of 
owner. 

Construct  rock  fill  and  gravel  fill  for 
stabilizing  the  river  bottom  at  Balls 
Ferry  fish  rack.  The  rock  fill  shall 
be  surface  boulders  obtained  from 
borrow  areas  appn^ximately  six 
miles  from  fish  rack.  The  g^ravel 
shal  Ibe  obtained  from  borrow  pits 
approximately  one-half  mile  down- 
stream from  the  fish  rack. 

Completion  time  60  days. 
The  work  involves: 

(1)  4000  tons  rock  fill; 

(2>  750  cu.  yds.  gravel  fill. 

Only  Biddei^-E.  B.  Bishop,  Box  469, 
Orland,  Calif.,  |20,260. 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 


5/20/47  M 

Owner  Taking  Bide— Du*  June  19  in 
Lo*  Angele* 

Traffic  Signal  Syeteme 

LYNWOOD  and  SOUTH  GATE,  CaL, 
Los  Angeles  County.  Atlantic  Ave. 
fVom  Century  Blvd.  to  Firestone 
Blvd. 

Owner— SUte  of  California.  Dlvlaioii 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  BkJg..  Sacra- 
mento, Calif. 

Furnish  and  Install  traffic  signal 
systems  at  eight  intersections  fund 
reconstruct  traffic  signal  system 
at  one  Intersection.  . 

Bids   will    be   opened   in  the   State 

Bldg..  Los  Angeles,  Calif. 
The  work  Involves : 

(1)  furnish  and  Install  fixed  time 
traffic  signals  at  intersection  of 
Atlantic  Ave.  With  eCntury  Blvd.. 
Beachwood  Ave.,  Elmwood  Ave., 
Abbott  Rd.,  and  furnish  and  In- 
sUU  modlflcaUons  to  existing 
system  at  intersection  of  Atlantic 
Ave.  with  Imperial  Highway,  and 
furnish  spare  controller  with 
cabinet ; 

(2)  furnish  and  Install  fixed  time 
traffic  signals  at  Intersection  of 
Atlantic  Ave.  with  Michigan  Ave., 
Tweedy  Blvd.,  Southern  Ave.  and 
Southern  Place. 

Specifications   obtainable  from  the 
office  of  the  state  highway  engineer. 


6/20/47  '     33 

Owner  Taking  Bids.— Due  June  18, 
2  P.  M. 

Overhead  Crossing*  (Superstruc- 
ture*) Two 

SOUTH  SAN  FRANCISCO.  Calif- 
San  Mateo  County.  Over  the  tracks 
of  the  Southern  Pacific  Co.  main 
line  and  belt  line. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.  Calif. 

SUte  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Superstructures     for     two     overhead 
crossings. 
The  work  Involves: 

(1)  1962  cu.  yds.  class  A  portland  ce- 
ment concrete ;  ' 

(2)  8,703,000    lbs.    furnish    structural 
steel;  ,   ^    , 

(8)  8.708,000  lbs.  erect  structural  steel ; 

(4)  488,000  lbs.  furnish  bar  reinforcing 

steel ;  .   -       , 

(5)  439,000  lbs.   place  bar  reinforcing 

steel; 

(6)  8832  lln.  ft.  steel  railing; 

(7)  deck  drainage  system; 

(8)  electrical  conduit. 
Specifications  obtainable  from   the 

above  office. 


6/20/47  33 

Owner  Taking  Bide— Due  June  18, 

2  P.  M. 
Bridge 


.^ffS^^:^^ 


SMOOT-HOLMAM 


MArket  8474 
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(8)  develop  water  supply  and  fur- 
nish water  equipment; 

(9)  900  M  gallon  apply  water; 

(10)  88  sta.  finish  roadway; 

(11)  15,800  sq.  yds.  mix  and  compact 
cement  treatment; 

(12)  470  bbls.  Portland  cement  cement 
treatment ; 

(13)  86  tons  liquid  asphalt  80-2  cur- 
ing seal  and  prime  coat ; 

(14)  28,400  sq.  yds.  mix  and  compact 
road-mix  surfacing; 

(15)  1700  cu.  yda  minimum  aggregate 
road-mix   surfacing; 

(16)  185    tons     liquid     asphalt     MC-4 
road-mix  surfacing; 

(17)  IS   tons   liquid   asphalt   RORC-8 
seal  coat ; 

(18)  180  tons  screenings  seal  coat; 

(19)  4    tons   asphaltio   emulsion   seal 
coat; 

(20)  246  cu.  yd*,  class  A  portland  ce- 
ment concrete  structures; 

(21)  33,400  lbs.  bar  reinforcing  steel; 

(22)  16  each  monuments; 

(23)  18  each  culvert  markers^ 

(24)  1.25  miles  new  property  fence; 
(28)  8  each  drive  gates; 

(26  >  260  lln.  ft.  18-ln.  CMP,  16-gage: 

(27)  72    lln.    ft.    24-ln.   CMP,   14-gage; 

(28)  remove  and  salvage  bridge. 
Specifications   obtainable  from   the 

above  office. 


•1 


88 


5/20/47 

Low  and  Only   Bidders 

Brldgaa  (»)  Cost   81,04^273 

TACOMA,  Wash.  Over  the  Puyallup 
River. 

Owner — Seattle  District  Corps  of  HSn- 
gineers,  War  Department,  Col.  L. 
H.  Hewitt,  district  engineer,  1400 
Textile   Tower,  Seattle.   Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  three  railroad  bridges  and 
two  highway  bridgee.  including  re- 
moval of  timber  trestles  and  re- 
placing with  steel  deck  plate  gird- 
ers and  steel  through  truss  bridges, 
and  construction  of  1177  lln.  ft.  of 
approach  embankments ;  610  days 
completion  time. 

Low  Bidder — Manson  Construction  & 
Engineering  Co..  821  Alaskan  Way. 
Seattle,  Wash..  $1,049,278. 
Other  bids  submitted  May  13  were: 
Oeilferal    Construction    Co.,    Seattle, 

Wash..  11,074,275.  m 

Paul    Jarvls,    Inc.,   Seattle,   Wash., 

11402,778. 
E.  J.  Montag.  Portland,  Ore.,  $1,107,- 

127. 

Ca.scade  Contractors,  Seattle,  Wash., 

$1,118,220. 

Macri    Bros.,    Seattle,    Wash.,    $1,- 

219.527. 
Morrison -Knudsen.    Seattle,   Wash., 

$1.2«7,86.T 

Guy    F.    Atkinson    Co.,    San   Fran- 
cisco, Calif..  $1,424,024. 


5/20/47 

Low  and  Only  Bidder* 

Cherry  Creek  Outlet  Works 

Cost  $1,748,037 

ARAPAHO  COUNTY,  Colo.  About  6 
miles  southeast  of  Denver  and  y» 
mile  upstream  from  the  existing 
Kentwood  Dam  on  Cherry  Creek. 

Owner  —  U.  S.  (Jovemment,  District 
Engineer's  Office,  Col.  Craig  Smy- 
ser,  district  engineer,  200  Railway 
Exchange  Bldg.,  909  17th  St,  Den- 
ver, Colo. 

Private  plans. 

Includes  concrete  Intake  structure,  a 
cut  and  cover  concrete  conduit  and 
concrete  stilling  basin ;  400  days  for 
completion. 

Low  Bidder — AI  Johnson  Construc- 
tion Co.,  608  Foshay  Tower,  Minne- 
apolis, Minn.,  $1,748,037. 
Other  bids  submitted  May  12  were: 
Massman  Construction  Co.,  Kansas 
City.  $1,898,665. 

David    Gordon    and    Bresel    A    B«- 
vanda       Construction       Co.,      Oanver, 

Colo.,   «1.0»2,27B. 
Peter    Klewit     Sons     Co.,     Denver, 

Colo.,    $2,098,801. 

Engineer's  estimate,  $1,834,138.78. 


5/20/47  88 

Owner  Taking  Bld^Due  Jun*  19  In 
Los  Angele* 

Traffic  Signal  Systems 

ARCADIA  and  MONROVIA,  Calif., 
Los  Angeles  County.  Huntington 
Dr.  from  Colorado  Place  to  Moun- 
tain Ave. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Bnglneer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Furnish    and    Install     traffic    signal 
systems  at  11  intersections. 
Bids   will    be   opened  in   the    State 

Bldg.,  Los  Angeles.  CJallf. 
The  work  Involves: 

(1)  furnish  and  Install  fixed  time 
traffic  signals  at  intersection  of 
Huntington  Dr.  with  Colorado 
Place,  Santa  Anita  Ave..  First 
Ave.  and  Second  Ave.-Indlana  St 
in  the  City  of  Arcadia; 

(2)  furnish  and  Install  fixed  time 
traffic  signals  at  Intersection  of 
Huntington  Dr.  with  Monterey 
Ave..  Mayflower  Ave.,  Magnolia 
Ave.,  Myrtle  Ave..  California  Ave. 
and  Shamrock  Ave.  in  the  City  of 
Monrovia,  and  furnish  spare  con- 
troller and  cabinet ; 

(3)  furnish    and     install     fixed     time 

traffic   signals   at  Intersection  of 

Huntington  Dr.  with  Falling  Leaf 

Ave. -Mountain    Ave. 

Specifications    obtainable   from   the 

office  of  the  state  highway  engineer. 


5/20/47  •     *<* 

Owner  Taking  Bide— Du*  Jun*  18, 
2  P.  M. 

Surfacing,  Etc.  _ 

SAN  BENITO  COUNTY,  Calif.  Be- 
tween Route  2  and  San  Juan  Bau- 
tlsta. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Bnglneeiv-O.  T.  Mc- 
Coy, Public  Works  Bldg,  Sacra- 
mento, Calif. 

About  2.2  miles  repairing  by  placing 
Imported   borrow  over  the  existing 
roadbed    and    applying    bituminous 
surface  treatment. 
The  work  involves: 

(1)  17.000  tons  Imported  borrow; 

(2)  develop  water  supply  and  furnish 
water  equipment ; 

(3»  410  M  gallons  apply  water; 
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5/20/47  •  38 

Owner   Tailing    Bids — Due   June   18,  2 

P.  M— Bridge*  (2) 
FRESNO     COUNTY.     Calif.     Across 

Helm   and  Colony  Canals,   between 

2  and  6  miles  north  of  Firebaugh. 
Owner— State   of   California.   Division 

of  Highways.   F'ubllc  Works   Bldg., 

.Sacramento,    Calif. 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCIT.CO.     ltd. 

D  O  L'  C,  t  /I  S     r  (  P 

POHOi  90s  A     r  I  \  L 

REDWOOD        C  I  i>  A  R 

LL/MBfR  r  I  K^  f-:  I   P  S 

SH/NGL  f  S     .',     Sh  AH  t  S 


3  5  7     B  A  Y  S  H  0  R  E 

GOULE VAR  D 
Phone  ATwof 'T   K  17  4 


5/20/47  • 

Owner  Taking  Bid*— Due  June  5, 
2  P.  M. 

Dredging;  Serial  04-203-47-87 

MOLATE  POINT.  Richmond,  Calif., 
Contra  Costa  County.  N.  S.  Naval 
Fuel  Annex. 

Owner — San  Francisco  District  Corp* 
of  Engineers,  War  Department  74 
New  Montgomery  St,  San  Fran- 
cisco. Calif. 

Includes  69.500  cu.  yds.  dredging  and 
depositing   material. 
Specifications   obtainable  from   the 

above  office. 


40—     STREETS  AND 
HIGHWAYS 


5/20/47  t* 

Low  Bidder 

Fall  River  Channel  Improvement; 

Spec.  47-31  Cost  $771,418.64 

HOT  SPRINGS,  South  Dakota. 
Owner  —  U.    S.    E^ngineers,    off ic*    of 

resident  engineer.  Hot  Springs,  S.  D. 
Plane  by  owner. 
Realign   and  widen  channel,  earthftll 

levee,  railroad  embankment,  raising 

railroad  tracks. 
Low   Bidder— Pet*r  Klewit   Sons  Co., 

Room   1024.  Omaha  National  Bank 

Bldg..  Omaha.  Neb.,  $771,41&64. 


5/20/47  •     40 

Owner  Taking  Bide— Due  June  18, 
2  P.  M. 

Orading  and  Surfacing 

LASSEN  COUNTY.  Calif.  Baxter 
Creek,  about  two  miles  north  of 
Janesville. 

Owner— SUte  of  (California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,   Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

About  1.1  mile  grading  and  surfacing 
with   road-mixed   surfacing  on   ce- 
ment-treated subgrade. 
The  work  Involves: 

(1)  2  cu.  yda  remove  concrete; 

(2)  10  acres  clearing  and  grubbing; 
(8)  9600   cu.    yd*,    roadway    excava- 
tion, location  A; 

(4)  81,000  cu.  yds.  roadway  excava- 
tion, location  B; 

(5)  860,000  stA.  yds.  overhaul; 

(6)  480   cu.    yds.    structure   excava- 
tion; 

(7)  480   cu.   yds.   ditch  and   channel 
excavation ; 


Air    Moving    Probf«m?  .  .  .  GET 


ILG 


CENTRIFUGAL  FANS 


For  all  types  ventilating  and  air 
conditioning  systems.  Direct 
drive  saves  space,  saves  costs. 


MANY  $llt$  AYAILABLt.  IM  LOCAL  STOCX 


DISTRIBUTED    BY 

GENERAL    AIR    CONDITIONING 
It    HEATING    COMPANY 


2001  PERALTA 
OAKLAND  7 
TWieoskt  4064 


1126  HOWARD 

SAN  FRANCISCO  3 

MArle*  711 B 


Off  (/t€  Jo6- 
ON  TIME 


PERMANENTE 

PRONTO 
CEMENT 

For  concr«t«  pip*  and  other 
molded  products,  Perma- 
nent* Pronto  ollowi  quick 
stripping,  and  immediate 
moving  to  the  curing  area. 

Finely  ground,  rapid  setting, 
Permonente  Pronto  is  a  mod- 
ified High-Eorly  cement  pro- 
ducing a  plastic,  workable 
concrete.  You  gain  more  use 
from  your  molding  equipment, 
step  up  your  production,  with 
Permonente  Pronto. 

SOID  iY  eOOD  DIALIRS 
NIAI  YOU 


PERMANENTE 

CEMENT 

COMPANY 

MAIN      S  A  I  f  S     O  f  f  I  r   f 

1924    BROADWAY 
OAKLAND    12,  CALIF. 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  MAY  20.  1947 


(4)  SO  tona  liquid  Mphalt  8C-2  pene- 
tration treatment; 

(B)  29,000  sq.  yds.  prepare,  mix  and 
shape  surface,  bituminous  surface 
treatment ; 

(6)  240  tons  liquid  asi^ialt  SC-4  or 
BC-5  bituminous  surface  treat- 
ment; 

(7)  20  tons  asphaltle  emulsion  seal 
coat; 

(8)  290  tons  screenings  seal  coat 
Specifications  obtaiiukble  from  the 

above  office. 


5/20/47  •    40 

Owner  Tatclng  Bld^— Due  June  It, 
2  P.  M. 

Surfacing 

NEVADA  COUNTY.  Calif.  Between 
E.  Broad  St.  in  Nevada  City  and 
two  miles  northwesterly. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Englneer-O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About    1.9   miles    bituminous  surface 
treatment  on  imported  borroiv. 
The  work  involves: 

(1)  9000  cu.  yds.  Imported  borrow, 
type  A; 

(2)  6000  cu.  yds.  imported  borrow, 
type  B; 

(3)  develop  water  supply  and  fur- 
nish water  equipment; 

(4)  350  M  gallons  apply  water; 

(5)  3160  cu.  yds.  imported  surface 
material,  bituminous  surface 
treatment; 

(6)  30,500  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
face treatment; 

(7)  815  tons  liquid  asphalt  SC-4  or 
SC-5  bituminous  surface  treat- 
ment ; 

(8)  30  tons  liquid  asphalt  SC-2  prime 
coat; 

(9)  13  tons  asphaltle  emulsion  seal 
coat; 

(10)  65  cu.  yds.  sand  prime  coat  and 
seal  coat; 

(11)  4  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(12)  50  cu.  yds.  portland  cement  con- 
crete curbs  and  gutters; 

(13)  SO  cu.  yds.  portland  cement  con- 
crete sidewalks  and  driveways; 

(14)  60  lin.  ft.  pipe  handrail; 

(15)  85    each     culvert    markers     and 
guide  posts; 

(16)  3.2  miles  new  property  fence  f 

(17)  7    each    install   spillway   assem- 


(7)  4900  M  gaUons  apply  water; 

(8)  S34  Bt&.  finish  roadway; 

(9)  80,00  Otons  crusher  run  base; 
(10)  210  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(H)  80  lin.  ft.  12-in.  CMP,  l«-gage; 
(12)  .2238  lin.  ft.  18-in.  CMP.  lO-gage; 
(18)  382  lin.  ft  24-in.  CMP,  14-gage; 
(14)  68  lin.   ft  30-in.  CMP,  14-gage; 
(IB)  204  lin.  ft  88-ln,  CMP,  12-gage; 

(16)  80  lin.   ft  48-In.  CMP,  12-gage; 

(17)  48  lin.  ft   60-In.   CMP,   lO-gage^ 

(18)  200  lin.  ft  salvage  existing  plep 
enhrerts; 

(19)  94  lin.  ft  relay  salvaged  CMP; 

(20)  16,800  lbs.  bar  reinfordn  gsteel; 

Locatlen  B — ll-Tn-20-A 

(21)  remove  existing  bridges;' 

(22)  3  cu.  yds.  remove  concrete; 

(23)  clearing  and  grubbing; 

(24)  1260   cu.    yds.   roadway   excava- 
tion ; 

(26)  300   cu.    yds.    structure   excava- 
tmn; 

(26)  10,600  cu.  yds.  imported  borrow; 

(27)  develop  water  supply  and   fur- 
nish water  equipment; 

(28)  300  M  gallons  apply  water; 

(29)  13  sta.  finish  roadway r 

(30)  1375  tons  crusher  run  base; 

(31)  7  tons  liquid  asphalt  SC-2  prime 
coat; 

(32)  400     tons     minimum     aggregate 
road-mix  surfacing; 

(33)  25  tons   liquid  asphalt   RONC-3 
road-mix  surfacing; 

(34)  3100  sq.  yds.   mix  and   compact 
road-mix  surfacing; 

(36)  2   tons   asphaltle   emulsion   seal 
coat; 

(36)  286  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(37)  3  each  monuments;'   . 

(38)  8  each  culvert  markers; 

(89)  38  lin.   ft   12-in.  CMP,   16-gage; 

(40)  34   lin.   ft   18-ln.  CMP,   16-gage; 

(41)  30   lin.    ft    24-in.    CMP    14-gage; 

(42)  12    lin.    ft    18-in.    CMP    siphon, 
16-gage; 

(43)  1  each  field  Joint  for  siphons; 

(44)  46,000  lbs.   bar  reinforcing  steel. 
Specifications   obtainable  from  the 

above  office. 


Supplies^  Equipment 

Sub-Contract 

Information 


(18)  200    iin.    ft    install    8-in.    CMP    42 MISC.     SUPPLIES     AND 

downdrains;      _    _       .  |  MATERIALS 


(19)  240  lbs.  bar  reinforcing  steeL        ,  

Spillway  assemblies  and  8-in.  CMP    r /50/47 


Inv.    SF-8960-47  —  Roof Ing,   linoleum, 
f.o.b.  Merced,  Calif. 

May  26,  2  P.  M. 

Inv.  SP-3946-47— Sledge  hammer  han- 
dles, f.o.b.  San  Francisco,  Calif. 

Inv.  SF-8948-47— Telephone  line  fuses, 
f.o.b.  San  Francisco,  Calif. 
IMay  ZT,  2  P.  M. 

Inv.    SF-8946-47— 1    compressor   unit, 
f.o.b.  Redding,  Calif. 


43— MACHINERY  AND 
EQUIPMENT 


43 


5/20/47  • 

Furnltup©— Low  and  Only  Bidders 

RICHMOND,  Calif..  Contra  Costa 
County  —  Following  submitted  bids 
May  16  to  the  Richmond  Board  of 
Education,  W.  T.  Helm.s,  Clerk.  1108 
Blssell  Ave.,  Richmond,  Calif.,  for 
furniture  for  the  (I)  Richmond  Un- 
ion High  School  DL-strict,  and  for  the 
(ID  Richmond  School  District: 

American  Seating  Co.,  (I)  (1)  |810, 
200  folding  chairs;  (2)  $5280,  600  stu- 
dents' desks;  (3)  |113a80,  20  teachers' 
desks;  (4)  |640,  40  teachers'  chairs; 
(5)  $682.80,  120  students'  chairs;  (6) 
118.50,  30  stools;  (7)  $283.76.  8  tables 
36x72x29-ln. ;  (8)  $633.40.  20  tables,  24x 
66x20-in. ;  (II)  (1)  $683.28,  12  teach- 
ers' desks;  (2)  $150.12,  12  teachers' 
chairs;  (3)" $4896,  200  classroom  ta- 
bles; (4)  $436.70,  10  kindergarten  ta- 
bles; (items  5-8  for  500  student 
chairs)  (5)  $466.20,  17-in.;  («)  $1076, 
16-in. ;  (7)  $608.40.  13-in. ;  (8)  $477, 
11-ln. 

Ink  Ribbon  Mfg.  Co.,  (I»  (4)  $348.- 
50;  (7)  $331.29;  (8)  $497.13;  (II)  (2) 
$104.55;    (3)   $4715. 

Fred  E.  Turner  Co.,  (I)  (2)  $6290; 
(5)  $691.20. 


44- 


SUB-CONTRACT 
INFORMATION 
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5/20/47 

Painting — Bide  Wanted 

ALBANY.  Calif.,  Alameda  Co.— Un- 
til June  2,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Department  of 
Agriculture,  chief,  Division  of  Pur- 
chase, Sales  and  Traffic,  Washing- 
ton 26,  D.  C,  under  Inv.  809-47  for 
painting  of  exterior  wood  and  metal 
surfaces  of  the  entire  Western  Re- 
gional Research  laboratory  and  serv- 
ice buildings,  800  Buchanan  St,  Al- 
bany 6,  Calif. 

Specifications  obtainable  from  the 
above  office;  no  deposit  required. 
Each  bid  must  be  accompanied  by 
U.  S.  bond,  bidder's  bond  or  certified 
check  in  amount  of  6%  of  the  bid, 
checks    to    be   made    payable  to   the 


Ave;  owner,  Beatrice  Roberts,  1«8 
10th  Aver  buUder.  Fred  8  Hall,  4880 
Mission  St 


SAN    FRANCISCO 


MAY  19,  1947 


St;  owner,  Mr  Noprue,  801S  FoothlU 
Blvd ;  buUder,  O  B  Petersen  *  Son, 
611  29th  Ava  ^^ 

DWBLiJNO  (2-story,  B-room).  ffOOO; 
8852  Huntington  St;  owner,  Charles 
E  Perry,  1784  Webster  St;  builder, 
William  Splvock.  1784  Webster  St. 

ALTER  DWBLLINO,  HOOO;  S4S-48 
37th  St ;  owner,  Mrs Harrlsonjpram; 
builder,  B  L  McAllister,  884  2<Hh  St 


TUESDAY,  MAY  20.  1947 


DAILY    PACIFIC    BUILDER 


PACE  7 


MENLO    PARK 


downdrains    and    metal    fence    posts   ,  I'-^ij  Aaohalt 

will  be  furnished  free  of  cost  to  the  .contract.  Awarded 

contractor.  ^..,«„v,i-  *,.««,  ♦>,«       SACRAMENTO.  C^alif.,  Sacramento 

Specifications  obtainable  from  the  K^^^  _,j^j^    following    submitted    bids 

above  office.  Und  awarded  contracts  by  the  State 

■  'Purchasing  Agent,  Sacramento, Calif ., 

5/20/47  •     40  .May  15  as  follows: 

Owner  Taking  Bide — ^Due  June  12,        iQUO.  61919,  RKQ.  10S884 

10:30  A.  M.  1      2S0  tons  liquid   asphalt,  8C-1,  BC-S, 

noad   Reconstruction  8C-3    and/or    BC-4,    vendor's    plant. 


*2  [Treasurer  of  the  United  States. 


MURRAY.    Calif..    Alameda    County. 

May   School    Road.    Dagnlno   Road 

and'  Raymond  Road. 
Owner — County  of   Alameda,    county 

clerk,  Courthouse.  Oakland.  Calif. 


Stockton. 

Asphalt  Materials  Co.,  SC-1,  $13.66; 
SC-2,  112.66;  awarded. 
QUO.  61891,  REQ.  62444: 

2<X)0  gallons   dlesel   fuel   oil   to   be 


County  Surveyor — Wallace  B.  Boggs.    picked  up  in  state  trucks  at  refinery 

^-i — A1 ..       /~lAlrlMm.1       f^aMf  .. ..     T-».1 «1.U 


Courthouse,  Oakland,  Calif. 
The  wor<  Involves : 

(1)  4400   cu.   yds.    roadway    excava- 
tion : 

(2)  146  cu.  yds.  excavation  for  struc- 
tures ; 

(3)  19.100  tons  crusher  run  base; 

(4)  86  tons  liquid  asphalt  SC-1; 
(6)  6400  tons  plant-mix  surfacing; 


near  Bakersfield 

(lolden  Bear  Oil  Co.  ,f.066  per  gal- 
lon ;  awarded. 
QUO.  61912.  REQ.  92449 : 

140  tons  liquid  asphalt  SC-3,  stock- 
piles,   leevlnlng,    Bredgeport.    Sweet- 
water Rd.  and  Bishop. 
I     Empire    Transportation    Co.,    total, 

w-  .^™^.  -V".-  f— -•        $2983.40:  awarded. 

(6>  580  lin.  ft  salvage  existing  pipe    QUO.  61914,  REQ.  92464: 

culverts;  |     120    tons    liquid    asphalt   SC-8.    de- 

(7)  770    lin.    ft    12-lnch    corrugated    llvered    stockpiles    vicinity    Mojave- 
metal  pipe  culvert.  14-gauge;         Walker  Pass  Rd.,  Inyokem  and  L4t- 

(8)  150    lin.    ft    16-inch    corrugated    tie  Laka 

metal  pipe  culvert,  14-gauge;        |     Empire    Transportation    Co.,    total, 

(9)  100    lin.    ft    18-inch    corrugated    |1673.50;  awarded. 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


DWELLINGS",  four  l-story  fr.  $6700 
each;  N  Kirkham  67.6,  82.6.  107.6 
and  132.6  E  44th  Ave;  owner.  At- 
las Realty  Co,  1600  Judah  St;  con- 
tractor. Pacific  Coast  Constr  Co. 

REINFORCE  Gym,  $10,000;  11  Home- 
wood  Terrace;  owner,  Pacific  He- 
brew Orphan  Asylum  and  Home, 
prem ;  contractor,  Alfred  F'  Fisher. 

ALTER  3rd  floor  of  residence,  $1500; 
1640  Fell  St;  owner,  B  Coleman, 
prem;  contractor,  Clyde  Const  Co. 

DWELLINGS,  two  l-story  fr,  $6700 
each;  E  44th  Ave  60  and  76  S 
Moraga;  owner,  Atals  Realty  Co, 
1500  Judah  St;  contractor.  Pacific 
Coast  Constr  Co. 

ADD  Rooms  in  basement  $1600;  867 
Moultrie  St;  owner,  H  Kahler.  862 
Moultrie   St 

ALTER  living  qtrs.  $600;  86  Con- 
cord St;  owner,  Mhas  F  McCord, 
premises. 

STORAGE  bins,  etc,  $4000;  2  Bryant 
St;  owner,  Blgelow-Sanford  Car- 
pet Ct,  Furniture  Mart;  contrac- 
tor, MacDonald,  Young  &  Nelson. 

STUCCO  front  of  bldg,  $1000;  3008 
Buchanan  St;  owner,  A.  M.  Con- 
\is.  2067  Union  St;  contractor, 
Clyde  Constr  Co. 

REMOVE  Vault  and  Install  parti- 
tions. $3600;  539  Mission;  owner, 
DalKlel  Realty  Co,  c/o  cntr;  con- 
tractor, Alfred  P  Fisher,  300  Mont- 
gomery St. 

BLDG.  2-8tory  frame,  $12,300;  North 
20th  St  266  E  Castro;  oUrner  and 
builder.  Leonard  J.  Doyle,  3033 
Castro  St. 

RAISE  floors,  repairs,  etc*  $6000;  60C 
Front  St;  owner,  N.  Daskarolis, 
434  Davis  St ;  contractor,  9  A  Glus- 
ti  A  Ca 

CONVERT   apt.    into   two,   $900;    Nl 
comer   Capp   and    24th    St;    owner. 
E    Blanz,    prem;    contractor,    Haas 
Sc  Peterson    Constr  Co. 

DWELLINGS,  two  l-story  fr,  $9000 
each;  W  Edinburg  100  and  125  S 
Excelsior;  owner  and  builder.  T 
Starelli.   1755  Dolores  St 

DWELLING,    l-story    frame.    16500 
NW  Persia  St  68  W  Munich;  own- 
er and   buUder.   L  and   A   Buavac- 
carsi,    937    Persia   St. 

REPLACE     back     stairways,     $750; 
4349  18th  St;  owner.  Mrs  Oorellng, 
prem;   contractor.  Carl   A  Fradsen. 
ALTER    residence.    $1500;    882   Moul- 
trie St;  owner.   H  Kohler,   prem. 
REPAIR    fire     damage.     $2S00;     3707 
23nd    St ;    owner,    Henry    L    Collins, 
c/o   cntr;    contractor.   R    S   Sliver- 
berg.   753  Larch  St 


DWELLINGS.  (6)  $7600  each;  MiUs 
Court;  600  Glen  wood.  Menlo  Park; 
owner  and  builder,  P  J  Murphy, 
2106  Eaton  Ave.  San  Carlos. 

DWELLING,  $13,000;  Por  Lot  2, 
Pierce  Traoct;  owner  and  builder, 
John  Huss.  1340  San  Mateo  Dr, 
Menlo   Parte.  ^^,^    ^^^^^^ 

ADDITION  TO  DWELLING,  $2000; 
113  FVinston,  Menlo  Park;  owner, 
Chas  B  Shink,  prem;  builder.  J 
C  Davenport,  57  Moulton  Drive, 
Menlo    Park. 

REMODEL  DWELLING.  $3600;  1478 
San  Antonio,  Menlo  Park;  owner, 
Mrs  Kuck,  prem;  builder.  O  R 
Gibson,  116  Santa  Rita,  Palo  Alto. 

DWELLING.  $6600;  LOT  22,  Fre- 
mont Acres ;  owner^  and  builder,  O 
C  Gonzalez.  Arbor  Road,  Menlo 
Park 

TRIPLEX.  $13,000;  Lot  873,  Stan- 
ford r>ark  Annex,  owner  and  build- 
er J  G  Kilgore,  100  University  Ave, 
Menlo  I*ark. 


SOUTH    SAN     FRANCISCO 


DWELLINGS.  (16  6-room)  $8000  ea; 
Brentwood  Subdivision ;  owner  and 
builder.  Perry  Liebman.  5401  Mis- 
sion Street 


ATHERTON 


STABLE,  $1600;  363  Stockbridge 
Ave,  Atherton;  owner.  Fred  Wil- 
liams, prem;  builder,  Earl  Barnes. 
Woodslde. 

REMODELING  DWELLING,  $11,000 
79  Amador  Ave,  Atherton;  owner. 
J\iles  Carrere.  prem;  builder,  M  C 
Ingrallam,     Palo     Alto. 

DWELLING.  $14,000;  Lot  15,  Ath- 
erton Estates.  Atherton;  owner. 
F'eter  Leo.  29  Shearer  Drive,  Ath- 
erton: builder,  Peter  D  Scatena, 
San    Francisco. 

ALTERATION,  $1600;  161  Tuscalosa 
Ave,  Atherton;  owner.  Gus  Lach- 
man.  prem;  builder.  J  B  Oswald. 
Burllngame. 

ADDITION  TO  DWELLING.  $800; 
233  Alameda.  Atherton:  owner,  B 
A  Wyss,  prem;  builder,  Hans 
Stavn,   Palo   Alto. 


SANTA  CLARA  COUNTY 


SAN  FRANCISCO 


OAKLAND 


metal  pipe  culvert.  14-gauge; 

(10)  50    lin.     ft     24-inch     corrugated 
metal  pipe  culvert,  14-gauge: 

(11)  lump    sum.    clean    site,    miscel- 
laneous items  of  work 
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6/20/47 

Steel  Pipe,  Etc. 
Bids  Wanted 
.»..c»u<.  ..^^•.."  ".    ..— -.  COLORADO-BIG     THOMPSON 

Specifications   obtainable  from   the    PROJECTT    Colorado.— Until    May    26, 


office    of   the  county   surveyor   upon 
deposit  of  $26,  refundable. 


2  P.  M.,  bids  will  be  received  by  the 

U.  S.  Bureau  of  Reclamation,  Denver, 

Colo.,   under   bid    No.    F-46-467-A   for 

5/20/47  *    ^    (1)  three  87-lnch  Inside  diameter  steel 

Owner  Taking  Bids— Due  June  II,        Unlet   pipe,   fabricated  complete  with 

2  p.  M.  'percolation    rings    and  steel   nozzles; 

Grading.  Surfacing  and  Box  Culvert    (2)  three  each  87-lnch  inside  diameter 

TRINITY    COUNTY.    Calif.    Between    gteel    discharge    pipes    consisting    of 

Route  20  in  Weavervllle  and  Browns   one  Increaaer  section,  one  pipe  bend 

Mountain     and     at    East    Weaver  Nind   four  straight  sections  for  each 

Creek.  I  pipe,    fabricated:    (8)  three   elliptloal 

Owner— State  of  California,  Division    plate  steel  heads,  fabricated  complete 

of  Highways,  Public  Works  Bldg.,    with   manholes,  f.o.b.   shipping  point 


Sacramento,  Calif. 
State  Highway  Engineer— O.  T.  Mc 

Coy.   Public    Works    Bldg.,    Saora 

mento,  Calif. 
About  6.3  miles  grading  and  "urfac 


and/or  Granby,  Colo. 

Specifications  obtainable  from   the 
above  office. 
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ouuv   D.o  iiiii^c.  ,».—... I, ~~'i^Z^    1 6/20/47 

ing  with  crusher  run  base  (II-Tn-  I  Materials  and  Equipment 
1089)    and    about   0.2    mile    gn^ding    aids  Wanted 

and  surfacing  with  road-mix  sur-  i  sAN  FRANCISCO.  (3alif.— Bids  will 
facing  on  crusher  run  base  and  be  received  b  ythe  U.  S.  Treasury  De- 
constructing a  reinforced  concrete   partment.     100    McAllister    St.    San 


box  culvert  (II-Tri-20-A) 
The  work  involves : 

Location  A— ll-Trl-10» 

(1)  83  acres  clearing  and  grubbing; 

(2)  206.000  cu.  yda  roadway  excava- 
tion; 

(3)  1900  cu.  yds.  structure  excava- 
tion ; 

(4)  400  cu.  yds.  ditch   and  channel 
excavation ; 

(6)  1,000.000  sta.  yds.  overhaul; 
(6)  develop  water   supply  and   fur- 
nish water  equipment; 


FOR   SALE 

TIMBERS,  wallhoards,  plombinf 

{(Ipe,  mlllwork,  and  other  bulld- 
nn   materials.    SALE   PRICES. 
Large  stocks  of  "hard  to  get** 

ItCBIB. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VA  lenda  4977 


Francisco.    Calif.,    for  materials   and 
equipment  as  follows : 

May  21,  2  P.  M. 
Inv.  SF-3i>44-47— Reinforcement  bars 
for  concrete,  f.o.b.   Oakland,  Calif. 
May  2S,  2  P.  M. 


ALTER    RESTAURANT.    $9000;    121 
Sutter    St:    owner,    B   &    G   Foods, 
Inc.  130  Bush   St;  builder,  A  Mur- 
ray. 522  Jessie  St 
ALTER  APARTMENTS,  $10,000;  1168 
Stockton     St:     owner,     Hlng     Mee 
Yuen,  premises;  builder,  L  J  Lan- 
dry. 254  Market  St 
ALTER    ROOMING    HOUSE,    $8000; 
1101   O'Farrell    St;    owner.    Stephen 
Wehr.   c/o  contractor;   builder,   Ira 
W  Cobum,  2048  Market  St 
SCHOOL    (class   C),   $88,000;    B   41st 
Ave  81  ft  S  Ulloa  St;  owner.  Arch- 
bishop    of     San     Francisco.     1100 
Franklin  St :  builder.  Moore  St  Rob- 
erts. 803  Mission  St ;  architect,  Mar- 
tin Rist.  760  Market  St 
DWELLINGS     (l-story.    frame)     (2), 
$5600  each ;  W  Head  200  and  226  ft 
S  Sargent ;  owner.  Atlas  Realty  Co, 
1500  Judah;  builder.  Pacific  Coast 
Construction  Co.  1600  Judah. 
DWELLIN(5S    (l-story.    frame)     (4), 
$7500   each;  N   Naglee  Ave   60,   76. 
100  and  126  W  Huron  Ave;  owners 
and    builders.    E    Vlgnatti    and    F 
Frank.  4«W6  Mlslson  St. 
DWELLINGS    (l-story.    frame)     (2), 
$6600    each:    NW    Parque  Dr   418.7 
and    454.2    N   Geneva;    owner    and 
builder.    Dahlstrom   A   Fahrey,   389 

Byxbee  St  ..„.,v^ 

ALTER  PRINTING  PLANT,  $42,000; 
117-125  Valencia  St;  owner,  Henry 
E  Budde  Publications,  Inc.  86  Do- 
lores St;  builder,  Antone  Petersen 
A  Sons,  2768  San  Bruno  Ave ;  archi- 
tect, cnarence  Mayhew,  127  Mont- 
iromery  St. 
ALTER  RESTAURANT.  $3000;  1064 
Market  St.  owner.  BAN  Foods. 
Inc.  177  Post  St ;  builder.  Mills  Con- 
struction Co.  806  Market  St 
ALTER  DWELUNO  and  STORE. 
$8000:  2238  Irving  St;  owner,  Wil- 
liam Pere.  1726  28th  Ave :  day  work. 
ALTER  DWELLING.  $1600;  1728  10th 


DWELLING  (2-story,  T-room),  $19.- 
000 >  2661  Mountalngate  Way;  own- 
er, U   C    Bcllralth,    1616  Glenfield 
Ave;  builder,  Walter  Fanning,  1014 
Trestle  Glen  Rd. 
ADDITION     TO     FACTORY.     $0000; 
8410  Amelia  St;  owner  and  builder, 
Wally  Bushberg,  3439  E  14th  St 
FIRE    REPAIRS.    $1500;    2226    Santa 
Rita  Ave;  owner,  Justine  C  Mlras- 
son.  San  Jose;  builder,  W  A  Rose, 
478  2Sth  St. 
ADDITION   (l-story),    $4000;    1644   E 
14th    St;    owner,    George    E    Soule, 
prem;    builder,    M    Drinkward,    766 
Blenheim  St ;  plans  by  J  Y  Long  Co, 
1441  Franklin  St 
DWELLING  (l-story,  2- room).  $2800; 
1030  76th  Ave;  owner  and  builder, 
H  W  dvis.  premises. 
ALTERATIONS,  $10,800;  867  11th  St; 
owner,  Lo  Fore  Cab  Co,  premises; 
builder.    Beatty  Waterproofing  Co, 
416  Bryant  St  San  Francisco. 
DWELLING   (1-etory,  6-room),   $11,- 
600;   6646  Balboa  Dr;   owner,  Fred 
Wood,   premises:    builder.  Cardinal 
Construction   Co,   49  4l8t  Ave,  San 
Mateo. 
ALTER  and    ADD,   $4000;    1388  All- 
man  Ave ;  owners,  Mr  and  Mrs  E  H 
Halich,    premises;    builder.   Wilson 
Carter  A  Son.  7311  MacArthur  Blvd. 
ADDITION   (l-story,  concrete),  $40,- 
000;    4460  E   14th   St;    owner.  Mer- 
chants' National  Realty  Co.  1  Pow- 
ell St,  San  Francisco ;  builder,  Capi- 
tal Co.  1  Powell  St  San  Francisco. 
WAREHOUSE,   $14,000;    1288  E   14th 


ADDITION.    $1000:    Castro    Avenue. 

Mt.    View;    owner    and    contractor. 

R  W  Mack.  Rt  1.  Box  89.  Mt  View. 
DWELLING    (1-famUy).    $4000;    Can- 

ey     Road.     Campbell ;     owner     and 

contractor.   E   Callaway.   793   Pam- 

lar.    Campbell. 
DWELLING  (1-famlly),  $2000;  Alum 

Rock   Sanatorium.  San   Jose;   own- 

and    contractor,    Dr    Wcgrdrip    San 

Josa 
ADDITION,  $1000,  Charleston   Road; 

owner   and   contractor.   H   Mueller. 

Rt     1.     Box     208,     Charleston,     Mt 

View. 
TWO      ACCESSORY      BUILDINGS. 

$1,000;  n/s   Fremont   Road,  east  of 

Holleiibeck ;   owner  and  contractor, 

E  N  Kingsland. 


CITY    or    SACRAMENTO 


REPAIRS  TO  BLDG,  $500;  1611  OH 
St ;  owner  and  builder.  J  L  Clay- 
ton. 

5-ROOM  DWELLING.  $4600;  8320 
U  St;  owner  and  builder.  A  Bobcr, 
C  St 

SIGN,'  $500 ;     1121    Alhambra    Blvd ; 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

S«iid  Usf  For  Qiiofofloa 

HOGAN  &  VAN  GELDER 

PORTLAND.  ORE. 


202  TERMINAL  SALES  RLDG. 

621  BAYSHORE  BLVD. 

JUnfp^r  4-6470 


SAN  FRANCISCO  » 


eiASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

52  J4  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DGIawarc  7313 


owner.  Bank  of  America;  builders 
Slao  Pro<^  Corp. 

Raa>AIRS  TO  OFFICE,  $376.00;  1730 
H  8t;  owner.  S  B  Curran;  build- 
er.  R   J    Conltlin.    2510   F  St. 

WASH  RACK,  $400.;  2630  Stoclcton 
Blvd;  owner  and  builder,  D  R 
Eveleigbt. 

Five-ROOM  DWELLING,  $5000;  1338 
58th  St;  owner.  Martin  Shiro,  720 
27th  St;  builder.  Charles  Guth, 
1616  27th  St. 

ADDITION  TO  BIJX5.  $1000;  2300 
J  St;  owner.  E^agle  Oil  Co;  build- 
er, Otton  fcteinbrenner,  1626  8th 
Ave. 

GARAGE  AND  SHED,  $700.00;  3334 
33rd  St;  owner  and  builder,  Mrs 
Maud    White. 

GARAGE  AND  SlIED,  $700.00;  2247 
2nd  Ave;  owner  and  builder,  H  F 

Teltjen. 
ADDITION    TO    DWELLING,    $900; 
2188   6th    Ave;    owner   and    builder, 
Mary  Separovich. 

DWELLING,  3-room,  $2500;  2612  66th 
St;  owner  and  builder,  F  B  Rob- 
erts, 2616  69th  St. 

DWELLING.  $7500;  6-room.  6221  9th 
Ave;  owner  and  builder  W  C  Ruth- 
erford,   3832   35th    St. 

DWELLING,    6-room.   $6500;    4424    H       " "    """'"   "  "^'^£^ 

St;    owner    and    builder,    Estrada,      - 
1308  35th  St 

REMODEL  dwelling,  $750;  1025  J 
St;  owner  and  builder,  L  Bigelow. 

ADDN  to  bldg,  $500;  730  O  St;  own- 
er and  buUder,  Chas  S  Jackson. 

ADDN  to  dwelling,  $1000;  4017  D  St; 
owner  and  builder.  L  W  Beutler. 

REMODEL  dwelling.  $1500;  172?  L 
St;  owner  knd  builder.  I  H  Lewis. 

REMODEL  old  bldg  and  new  relnf 
cone  aoun  with  comp  roof,  $36,- 
000;  2778  Sacramento  Blvd;  own- 
er. Bank  of  America;  builder,  M  Sc 
K  Corp,  San  Francisco;  architect, 
Leonard   Starka. 

DWELLING.  6- room.  $6O0O:  5501  Al- 
leen  Way ;  owner  and  builder,  Cav- 
anaugh    &    Carter,    6633    H    St. 


RICHMOND 


REMODEL  INTO  DUPLEX,  $6000; 
1434  Pennsylvania;  owner,  M  Nel- 
son, premises;  builder.  Guarantee 
Roofing  Co,  328  San  Pablo  Ave,  EU 
Cerrito. 

COTTAGE  (6-room,  stucco),  $6760; 
1849  Panhandle ;  owner  and  builder, 
J  R  Armstrong,  400  Central,  El 
Cerrito. 

ADD  (to  garage  to  form  cottage), 
$2000;  1901  Chanslor;  owner  and 
builder,  Gertrude  E  Casay,  1600 
Wright.  Apt  2C. 

COTTAGE  (6-room.  rustic).  $7000: 
821  Wilson ;  owner  and  builder,  C  J 
Shlnn.  8317  Rheem. 

COTTAGE  (4-room.  stucco).  $7600: 
2412  Panhandle;  owner  and  builder. 
Anthony  Oamero,   2606   Panhandle. 

ADD  TO  RESTAURANT.  $4000:  484 
10th  8t ;  owner  and  builder.  Jack 
Anderson.   4S4   10th  St. 

ADD  BEDROOM*  (to  cottage).  $2000; 
4010  Garvin ;  owner  and  builder. 
Albert  Glaninnl.  premises. 

COTTAGES  (5-room,  stucco)  (2). 
$6000  each ;  1800  and  1817  San  Be- 
nito; owner  and  builder.  John  O 
Mclnteer,  1730  Panhandle  Blvd. 

COTTAGE  (6-room.  stucco).  $6000; 
ttS  43rd  St;  owner.  Anton  Dyle- 
dahl,  271  S  39th  St;  builder,  Dyle- 
dahl  A  Son.  271  S  39th  St. 

COTTAGES  (6-room.  rustic)  (3). 
$4600  each;  3612  McBryde.  634  SOth 
St,  2641  Downer  r  owner  and  build- 
er. Small  Homes  Co,  1  Sunset  Dr. 
Berkeley:  builder.  Donald  S  Rosa. 
1  Sunset  Dr,  Berkeley. 


BERKELEY 


ALTERATIONS.  $800;  820  Oxf ord  r 
owner  and  builder.  Ralph  Deway, 
premises :  plans  by  W  Hyde. 

WORK  SHED.  $1000:  2143  Dwlght; 
owner  and  builder,  Frank  M  Gould, 
902  Euclid. 

DWELLING  (5-room).  $7600;  16»4 
Prince  St ;  owner  and  builder.  Lane 
Bros.  1416  Chestnut. 

GARAGE.  $500;  1634  Prtnce:  owner 
and  builder.  Lane  Bros,  1416  Chest- 
nut. 

REPAIRS.  $600;  1641  Harmon;  own- 
er, S  Cotton,  prem;  builder.  Dreyer 
*  Taylor.  626  Ubertv.  El  Cerrito. 

ALTHHtATIONS.  $7000:  2116  Ban- 
croft: owner.  Pacific  Tel  A  Tel  Co, 
140  New  Montgomery  St,  San  Fran- 
cisco; builder.  N  H  SJoberg  ft  Son, 
6604  B  16th  St,  Oakland. 


incl,    SUN    VALLEY    ESTATES. 

•  near  Walnut  Creek.  Raymond  « 
Curtis  to  George  R  Curtis  Pav- 
ing Co. _ _ May   2,   1947 

May  10,  1947— i^^K  Lar  a,  liLK  33 
BOULEVARD       GARDENS,       El 

Cerrito.  George  R  McNutt  to 
whom  it  may  concern  May  9.  IC47 
May  10,  1947— LOTS  36  St.  37.  BLK 
24,  NORTH  BERKELEY  TER- 
RACE. El  Cerrito.  George  R  Mc- 
Nutt to  whom  it  may  concern. 

May  9.   1947 

May  10.  1947— LOT  1,  MITZMAN's 
RESUBDVN,  of  Lots  13.  29  A  30 
of  the  Pringle  Ranch,  near  Wal- 
nut Creek.  JV)hn  Wile,  Jr  to  Wal- 
ter N  Gabriel , May  6,  1947 

- May  6,   1947 

May  12,  1947— LOT  30,  BLK  7. 
EAST  RICHMOND  BOULE- 
VARD Tract,  near  Richmond. 
Cleo    F*urcell    to    whom    it    may 

concern     M!ay     4.     1947 

May  12,  1947— POR  LOT  1,  BLK  4. 
Offl  map  City  of  Pittsburg.  Pao- 
lo Flores  to  Jbseph   T  Siino 

May  7.   1947 

May  12,  1947— LOT  9,  BLK  3. 
EAST  RICHMOND  Boulevard 
Tract,  near  Richmond.  Lester  C 
Ellis  to  whom  it  may  concern... 

6,     1947 
May  12,  1947— LOT  96,  SUN  VAL- 
LEY     Estates,       near      Walnut 
Creek.    Robert   S   Keith   to   H    D 

Currier    May    7.    1947 

May  12,  1947— LOT  223.  HACIEN- 
DAS del  ORINDA,  Unit  No  2, 
Orinda.     William    Halluk    to    De- 

Angells    St    Sutherland    

May   7.   1947 

May  12,  1947— LOT  83,  MORAGA 
MEADOWS,  near  Orinda.  Vance 
P    Mendenhall    to    whom    It    may 

concern   May  9.   1947 

May    12.    1947  — LOT    9,    Lafayette 

Crescent,    Lafayette.     R   H   Elliott 

et  al  to  whom  It  may  concern. ... 

_ May   9,    1947 

May  12,  1947— LOT  160.  DEWING 
Park,  near  Walnut  Creek  Lloyd 
V  Griffith  to  Blake  &  Calla- 
way     May    12,    1947 

May  12,  1947— POR  of  RANCHO 
LAS  JUNTAS.  containing  1 
acre,  near  Walnut  Creek.  Vir- 
ginia S  Scheyer  to  whom  it  may 

concern     May     2,     1947 

May  13,  1947— LOT  29,  COLE'S 
ADDITIOW.  Walnut  Creek. 
Hugh    M    Campbell    to    whom    It 

may  concern   May   13,   1947 

May  14.  1947— POR  of  the  Rancho 
Las  Juntas,  near  Martinez.  ^1- 
vester   C    Lawrence    to    whom    It 

may   concern    May    12,    1947 

May  14.  1947— POR  LOT  114,  Sec- 
tionallzatlon  of  Rancho  Laguna 
de  Los  Palos  Coloraidos.  near 
Orinda.  Ernest  A  Femsten  to 
whom  it  may  concern  Apr  24.  1947 
May  14.  1947— LOT  8.  KENSING- 
TON PARK  Extension.  Unit  No 
1.   near  El   Cerrito.   J  W    Brazier 

to    whom    it    nnay    concern    

May    «,     1947 

May  14,  1947— POR  LOT  108.  El 
Sobrante  Manor,  near  Rich- 
mond.   Harold    B    Thurston    to 

whom   it    n»ay  concern    

_ May    9,   1947 

May  14.  1947— POR  LOTS  9  &  11. 
GRAMMAR  SCHOOL  ADDNl 
to  Town   of  Concord.    Emfrid   G 

Mattaon,  Jr  to  John  Hansen 

May    12.    1947 

Mav  14.  1947— LOTS  78.  79  Sc  112. 
PLEASANT  ACRES,  Unit  No  2, 
near  Walnut  Creek.  C  Dudley 
DeVelblss    Co    to    whom    it    may 

concern    May    12.    1947 

May  14.  1947— LOT  12.  BLK  4. 
ALTA  PUNTA  TERRACE,  near 
Richmond.     Hartley     R     Hannan 

to  wnom  it  may  concern 

„ ...May    9.    1947 

May  14.  1947- LOTS  6  A  9.  BLK 
32,  Ofn  Map  City  of  Pittsburg. 
i:'alvatore    Alalmo     to    whom    It 

may    concern    May   13,    1947 

May  14.  1947— POR  LOTS  20  A 
21.  BLK  113.  Richmond  Annex 
Addition,  near  Richmond.  Jo- 
«»eph    Formica    to    whom    It    may 

concern   May  5.   1947 

May  14.  1947— POR  LOT  8.  MAP 
NO  1.  Walnut  Park,  near  Wal- 
nut   Creek.    Raymond    H   Threde 

to  A  Mulllns  May  13.   1947 

Mav    14.    1947— LOT    129,    LAFAY- 
ETTE   OAKS.    Lafayette.    W    E 
Boyd  to  whom  it  may  concern. 
_ May     14.     1947 


SANTA  CLARA  COUNTY 


GARAGE,  $500  r  Route  1,  Box  201, 
Moorpark  Ave;  owner  and  builder. 
C  Merrill,  premises. 

DWELLING.  $2000;  Monterey  High- 
way ;  owner  and  builder,  C  Oomea, 
general  delivery,  Morgan  Hill. 

DWELLING.  $1600;  Annie  Laurie  St; 
owner  and  builder.  William  Ross, 
general  delivery.  Mt  View. 

DWELLING,  $6600;  Pine  Lana  and 
Linden  St.  Loa  Altos;  owner  and 
builder.  W  C  WIckwire,  406  Kirk- 
ham. San  Francisco. 

DWELLING.  $6000;  801  Rosa  St; 
owner  and  builder.  J  Ellis,  prem. 

Completion  Notices 


SAN  MATEO  COUNTY 


Recorded  Accepted 

May  16.  1947— Lots  28.  29,  40  and  4$. 
Block  7 ;  ptn  Lots  46,  87.  Block  7 ; 
ptn  Lots  60  and  61,  Block  8,  Dev- 
onshire Properties.  Economy 
Builders  to  Standish  A  Oover... 
„..May  1«.   1947 

May  16,  1947— Lota  42  and  4$.  Stock 
4;  Lots  20.  23  and  2S.  Block  6, 
Belmont  Park.  Economy  Builders. 
Inc.  to  Stolte.  Inc  May  16,  1947 

May  16,  1947-SW  H  Lot  «.  Block 
22.  Oak  Park.  Leandro  Tomaao. 
et  al.   to  Cunningham  Coostnic- 

tion  Co May  i«.  i^*^ 

May  16,  1947— Lot  4.  Swift  Sub- 
division. Belmont  Charles  Jeaaop, 


et  al.  to  P  O  lind. May  16^  1947 

May  16,  1947— Lot  13,  Block  7,  Bur- 
llngame Hills  No  3.  William  E 
Elder  to  whom  it  may  concern — 

May  1.   1947 

May  16,  1947— Lot  20,  Block  22 ;  Lot 
2,   Block  17,  Newbridge   Park.  R 

W  Marshall  to  David  Bohannon 

May  7,    1947 

May  16,  1947— Lot  12.  Block  12, 
Newbridge  Park.   R  W  Mar^all 

to  David  Bohannon .May  12,  1947 

May  16,  1947— Lots  4  and  6,  Block 
22,    Newbridge   Park.   R  W  Mar- 

ahail  to  David  Bohannon 

- May  9,   1947 

May  16,  1947— Lots  36,  37  and  88, 
Block     19,     Vista    Grande.     Brie 

Dahlberg  to  self May  16,  1947 

May  15,  1947— Lot  7,  Block  4.  Stan- 
ford Gardens.  Floyd  Lowe,  et  al. 
to  Sunlite  Homes,  Inc.JiCay  18,  1947 
May     16,     1947— Lot    26,    Block    36, 
Newbridge  Park  No  4.  Lincoln  A 

Kleiner  to  self May  11    1947 

May  15,  1947— Lots  2,  8,  4.  11  and  12, 
Block  3,  Emerald  Lake  Subdivi- 
sion No  1.  Henry  A  Huber.  et  al. 

to  whom  it  may  concern 

„ -  "•' May  12.'  1947 

May  14,  1947— Lot  8,  Block  64,  White 
Oaks  Tract  4.  Nelson  M  Welbanka 

to  who  mit  may  concern 

„ - .May  12,  1947 

May  16,  1947— Lots  2  and  7,  Block 
14,  Hillcrest  Showing  Subdivision. 
Sierra  Construction  Co  to  whom 

it  may  concern Julay  12,  1947 

May  16,  1947— Lot  19,  Block  23. 
Crocker  Estate  Tract.  Sierra  Con- 
strucUon    Co    to    whom    it    may 

concern May  12,  1947 

May  16,  1947— Lot  12,  Block  7,  No 
2  Properties.  Burllngame  Land 
Co.  Herbert  I   Lauder,    et  al,   to 

Williams  A  Burrows May  9,  1947 

May  15,  1947— Ptn  Lot  3,  Block  17, 
Oak  Park.   Andrew  F  Versey  to 

John  E  McCarthy May  12,  1947 

May  15.  1947— SW  60  ft  Lot  2.  Block 
8,  Town  of  Beresford.  C  E  Her- 

echler  to  Hays  McLellan 

~ May  18.  1947 

May  16,  1947— Lot  7,  Block  2,  Tract 
500,  Suburban  Park.  H  J  Dunlap, 

et  al,  to  whom  it  may  concern 

- May  8,   1947 

May  16,  1947— Lot  7,  Block  7,  Swift 
Tract,  Belmont.    Charles   Densler 

to  Cardinal  Constructors 

- May  13,  1947 

May  16,  1947— Ptn  Lot  8,  Block  18. 
Oak  Park.  Cecil  Ball,  et  al,  to 
whom  it  may  concem....May  14,  1947 
May  16,  1947— Lot  4,  Block  19,  Palo 
Alto  Park.  Thomas  J  Flowe  to 
whom  it  may  concem....May  18  ,1947 
May  16,  1947— School  for  paUied 
children,  Redwood  City.  State  of 
California  to  Del  Monte  Electric 

Co „ May  13,  1947 

May  15.  1947— Lota  48  and  49.  Block 
19,  Huntington  Park  No  2.  Wal- 
ter Klrchner  to  L  I  Curtlss 

„ May  10,  1947 

May  16,  1947— Lot  16,  Block  11, 
Lecolt.  R  P  Devlin,  et  al,  to  Ray 

Vert _ May   10,   1947 

May  16,  1947— LoU  11  and  12,  Block 
82,     Plat    of    Dumbarton.    H    D 

Ewing,  et  al.  to  Ray  Vert _... 

May  12,  1947 

May  16,  1947— Lots  27  and  28,  San 
Mateo  Homestead,  Husing  Addi- 
tion. Henry  E  Price,  et  al,  to  F  H 

Glasshoff  and  W  Worthen 

_ iCay  6,  1947 

May  14,  1947— Ptn  LoU  1  to  9,  Block 
146,  Division  St  and  Commercial 
Ave.  South  San  Francisco.  Her- 
man  Rumpf.  et   al,   to   J   Bettan- 

court. _ 

May  14,  1947—660,  664,  666  and  672 
Hillside  Blvd.  Daly  City.  Joaeph 
Ragni   to  whom   it  may  concern 

_ _- ...May  8,  1947 

May  14,  1947— Lot  89.  Block  4,  Sub- 
urban Park.  D  B  Sevier  ,et  al,  to 

H  J  Dunlap May  18,  1947 

May  14,  1947— Ptn  Lot  8,  Block  6, 
Nash  Tract,  near  Palo  Alto.  B  A 

Davis,  et  al.  to  H  J  Dunlap _. 

_.._.May  IS,  1947 

May  14.  1947— Lot  8.  Block  29.  New- 
bridge Park.  D  W  Moses  to  whom 

It  may  concern...- „....May  12,  1947 

May  15,  1947— Ptn  Lot  17,  Block  16, 

Oak     Park.     Estol    M    Welch    to 

Welch  Construction  Co.May  15,  1947 

May     16.     1947— Lot    23.    Block    66. 

Belle    Haven    Subdivision    No    2. 

DeitMrt  L  Young  to  self 

Jiay  16,  1947 

May  16.  1947— Lot  12.  Block  6.  La- 
nolt.   Cecelia  M  Weiner  to  H   H 

Welner _..May  16,  1947 

May  16,  1947— W  60  ft  Lot  4,  Block 
27.  Palo  Alto  Park.  P  J  Murphy 

to  whom  it  may  concern 

_ May  16,  1947 

May  16,  1947— Lot  9,  Block  2.  Tract 
560,  Suburban  Park.  H  J  Dunlap 

to  whom  it  may  concern. — — 

...May  9,  1947 


May  16.  1947— LoU  8  and  9.  Block 
18,  Bunnybrae  No  2.  G  W  WU- 
liams  Co  to  Williams  A  Burrows 
„„ May  1«.  1M7 


MARIN  COUNTY 


Recorded  Acc^ted 

May  15,  1947— Rosa  Arthur  O  Dett- 

ner  to  Herbert  Crocker.-May  5,  1947 
May    15,    1947— Mulr   Woods    Park. 

Hans  and  Marie  Skrittmatter  to 

whom  it  may  concem....May  6,  1947 
May    14,    1947— Mill   Valley.  Archer 

Fbrsyth  to  Charles  B  Jones 

_ J£ay  12.  1947 

SAN    FRANCISCO 


Recorded  Accepted 

May  17.  1947—262  HEARST  AVE. 
Atvie  O  Apperson  to  whom  it 
may  concern May  17.  1947 

May   8.    1947— W   47th    AVE    225    N 
Moraga.     Thomas    and    Margaret 
Hamill  to  Hamill  Constr  Co 
May   6,   1947 

May  17.  1947— E  VERNON  175.  200 
and  226  S  Sargent;  Lots  17  and 
18  Blk  25  Citv  Assn :  SE  Ran- 
dolph and  Ramsell.  Charles  T 
Burke  and  Angelo  Infuslno  to 
Francis   O'Relllv   May  17,    1947 

May  19.  1947— NW  POINT  I.OBOS 
and  44  Ave;  W  44th  Ave  65-5  N 
Point  Lobj)H.  The  Ruegg  Co  to 
whom  it  may  concern.    May  16.  194? 

May  19.  1947—68  BEVERLY.  Wal- 
ter  P   and    Harriet    L   McCauley 

to  whom  it  may  concern 

May    19.     1947 

May  19.  1947-295  GAMBIER.  Da- 
vid C  Burton  to  whom  It  may 
concerA May    1.    1947 

May  14,  1947— NW  DUNCAN  and 
Douglass.  Herbert  A  and  Dor- 
othy S  Crocker  to  whom  It  may 
concern Mav    14,    1947 


May  17.  1947—4201  Mapla  Ave.  Oak- 
land.  Mylett   C  and  Irene  Trask 

to  Ireland  Construction  Corp 

„ ™ May  16,  194T 

May  16.  1947— Ptn  LoU  101,  108,  106 
and  107.  Map  Rosa  Lee  Tract, 
Oakland.  J  B  Sprague  to  wkom  it 
may  concern..- May  16,  1947 

May  16.  1847—174  18th  St,  Oakland. 
Southern  Pacific  Co  to  Atlas 
Heating  A  Ventilating  Co.  Ltd. — 
„ Jilay  9,  1947 

May  16.  1947— House  on  Lot  9  and 
house  on  Lot  10,  Block  B,  Tract 
781,  Bden  Township,  Alameda  Co. 
Dal*  B  Patterson  to  whom  it  may 
conoarn. May  16,  1947 


Liens  Filed 


CONTRA  COSTA  COUNTY 


ALAMEDA  COUNTY 


Recorded  Accepted 

May    19.    1947— 35?2-24   Boston  Ave, 
Oakland.  Henry  H  Gates  to  Chas 


Recorded  Amount 

May  10,  1947— POR  of  the  Rancho 
Las  Juntas,  near  Walnut  Creek. 
Billy  B  Sagar,  et  al  to  whom  It 
may     concern     $1,377.13 

May  10,  1947— PTN  of  tha  Rancho 
Las  Juntas,  near  Walnut  Creek. 
Lincoln  Lumber  Co  vs  Milton  L 
Hull,  Jr  et  al  „..|1.897a8 

May  12,  1947— LOTS  1  A  2.  UiJlv 
14.  East  Richmond  Boulevard 
Tract.  Richmond.  R  A  Walsh  vs 
Frank    S   Dias.    et   al    $1,608.55 

May  IS,  1947— TOT  6,  as  designated 
on  map  entitled  "LOT  1  Walnut 
Park.  Lands  of  Walnut  Creek 
Development  Co..  near  Walnut 
Creek.  Joseph  Brown  vs  Lloyd 
A  Lamothe,  et  al  $1,717.00 

May  14.  1947— LOTS  1.  2.  3.  4,  6,  6, 
A  8,  El  Sobrante  Shopping  Cen- 
ter, near  Richmond.  R  A  Walah 

vs   Raymond    V   Vogel.    et   al 

^ $1,397.50 

May  14,  1947— LOT  11,  BLK  "O", 
Orinda  Oaks,  Orinda.  Lafayette 
Lumber  A  Supply  Co  vs  Edwin 
H     Buttler    $614.13 


SAN  MATEO  COUNTY 


Ungarettl  A  Sons May  19,  1947    Recorded  Amoimt 

May    19.    1947—249    Fairlawn    Ave,     I  May  16,   1947— Ptn  Lot  7,  Block  6, 
Berkeley.    Edward    H    Collins    to      ' 

Western   Construction   Co 

„ _.Mav  19.  1947 

May  19.  1947— Lot  B.  Map  Hansen 
Tract.  Centerville.  Anthony  J  and 
Harriet    Lemas    to    Suburban 

Homes.  Inc Mav  12.  1947 

May   19.   1947— Lot   2.   Map   Hansen 

Tract,  Centerville.  William  T  and 

Stella    A    Allan    to    Suburban 

Homes.  Inc Jtfav  14,  1947 

May  19.  1947— Lot  H,  Map  Hansen 

Tract.      Centerville.      Keith      and 

Louise    A    Kimmel    to    Suburban 

Homes.  Inc April  15,  1947 

May   19,   1947— Lot  8.   Map  Hansen 

Tract,    Centerville.    Marv    E    and 

Robert     B     Talley    to     Suburban 

Homes,  Inc „ Mav'l4.  1947 

May  19,  1947— Lot  R.   Man  Hansen 

Tract,    Centerville.    Leslie    I    and 

Bettv    L    Raper    to    Suburban 

Homes,  Inc April  16.  1947 

May  19.    1947—1287  12th   Ave.   Oak- 
land.  Frank   and   Phyllis   Cherry 

to  Wallace  A  Peterson  .May  12.  1947 
May  19.  1947-2124  102nd  Ave,  Oak- 
land.   Norman    Cameron    to  C   R 

Tisher Mav  16.  1947 

May    19,    1947—16669    2nd    St,    San 

Lorenzo.   Louis  Santucci   to  B  D 

Soward... _ „..May  12,  1947 

May    19.    1947—15649  Snd    St,    San 

Lorenxo.  B  D  Soward  to  whom  it 

mav  concern „ May  12,  1947 

May    19,    1947— Lots   14,   15   and    18, 

Tract  786,  Oakland.  Donald  T  and 

Anna  M  Groom  to  whom  it  may 

concern May    16.    1947 

May  19.  1947— House  on  Lot  14  and 

house  on  LoU  15  and  16,  Block  2, 

Map  Las   Palmas   on   the  Boule- 
vard.   Oakland.    J  M    Walker   to 

whom  it  may  concem..May  14.  1947 
May  17,  1947— Lot  2400.  Map  Pied- 
mont   Pines,   Oakland.   Robert    L 

Hatcher  to  Melvln  Shaw 

May  17,   1947 

May    17,    1947- 2979  Falrvlcw    Ave, 

Hayward.  James  Fitzslmmons  to 

D  Ross  McCWIUn May  17.  1947 

May  17,  1947— Ptn  Lot  16.  Block  C, 

Map    Montclair    Acres.    Oakland. 

Bernard  and  Fern  Davi  sto  Alex 

C  Wleben _ _ ...Jlay  14.  1947 

May  17,  1947— Lot  17,  Block  B.  Map 

Oasklll  Tract.  Oakland.  George  L 

and  Elizabeth  M  Caveney  to  Les- 
ter Cretsar May  12,  1947 

May  17,   1947— Ptn  LoU   26  and  27, 

Block    38,    Map  Beverly   Terrace. 

Oakland.  Charles  D  and  Jtma  K 

McReynolds  to  Millard  A  Oolie 

May  9,  1947 

May    17,    1947—20669    Santa   Maria 

Ave,     Castro     Valley,     Hayward. 

Oliver  and  Helen  Nielsen  to  H  J 

Demberger _ May  8,  1947 


Wt   MVLUN* 

BETTER  KITCHENS 

at  LOWER  COST 

for    BUILDERS 

• 

Cabinet  Sinks 
Wall  Cabinets 
Floor  Cobinets 

To  Fit  Any  Kitchen 


CONTRA    COSTA    COUNTY 


Recorded  Completed 

May    10,    1947— LOTS    182    to    1S7, 


Gamerston  &  Green 
Lumber  Co. 

Wkolatala  ••*  J»hkl»§  Yard* 

LUMIIR  •  TIMtIRS  -  TIIS  •  FIR 

RiDWOOD  PONDiROSA 

SUeAR  PINI 

S««  PraacUea— liOO  Ar»y  StrMt 
47w«far  IIM 

Ooklaatf— 2001   Uvlsfctoa  Sfr««t 
Kflf«f  4-ftt4 


ALL  GRADES  and  CONSTRUCTIONS^  including 
PURPLE  STRAND  (Improved  Plow  SImI),  FORM -SET  (Pr«- 
forfn«d)  and  BETHANIZED  (EUctrolytically  zinc-coat«d) 

BETHLEHEM    PACIFIC 

COAST    STEiL    CORPORATION 


Sm  Franc'iKO  Salt  Offk;  20th  and  Illinois  Sis. 
Fhorf,  MArlMt  3200 


NORTHERN 
CALIFORNIA 
DISTRIBUTOR 

PIONEER 
APPLIANCE 

COMPANY 

1355  Market   •  San  Franciico 
UNderhill  2727 


yJi'^Mi. 


PACES 


DAILY    PACIFIC    BUILDER 


TUESDAY.  MAY  20,  1947 


Tract  600,  Friendly  Acres.  James 
W  Clifford  V8  Ray  O  Rlnbargw, 
et  al .9800.00 

liay  15.  1947— Ptn  Lota  106  and  loe, 
Wellealey  Park.  Albert  L  Palmtag 
to  Paul  L  Potter,  et  al |S,256.28 

May  !«,  1»47— SW  line  Lot  51.  Red- 
wood Avenue,  Reese  Subdivialon. 
Pacific  Manufacturing  Co  vb  L.  C 
and  Hazel  Bamett f60<ll6 

May  16.  1947— Ptn  Lot  18,  Block  24. 
Oak  Park.  Pacific  Manufacturing 
Co  VB  Alfred  W  and  Angelina 
Laurie    |544.66 

May  16.  1947— Lot  13,  Block  1, 
Magruders  Subdivision,  Redwood 
City.  Pacific  Manufacturing  Co 
V8  Frank  B  and  Marjorite  M 
Taylor  _ „....4597.40 

May  16,  1947— Lot  4,  Block  6.  Bloa- 
8om  Heath  Manor.  H  B  Casey  Co 
vs  Fred  and  Gertrude  Tumer..|86.89 

ALAMEDA  COUNTY 

Recorded                                     Amoiint 
May  17,  1947—2850  7th  St,  Berkeey. 
Woodcraft    Supply    Co    vs   Hall- 
Scott  Motor  Car  Co  and  Ed  An- 
derson     166.58 

SAN    FRANCISCO 


Recorded  Amount 
May  17,  1947  —  NW  TOCOLOMA 
Ave  186.86  x  SW  Lathrop.  A  J 
Herzlg  dba  Daly  City  Mill  and 
Lumber  Co  vs  Klyde  P  and  Ellen 
M    Edwards    _ |117l.23 


Release  of  Liens 


CONTRA    COSTA    COUNTY 


Recorded  Amount 

May  10,  1947— LOTS  17  &  18,  BLK 
24,  RICHMOND  ANNEX.  Rith- 
m«)nd.  TimmouE  &  Berk  va  Frank 
S^  Junta,  et   al   $1.392.C4 


SAN  MATEO  COUNTY 


Recorded  Amount 

May  7,  1947— Ptn  Lot  19.  Block  8, 
Menlo  Heights.  Glenn  R  Nlckell 
to  Martin  P  O'Donnell,  et  al    

May  17.  1947—. A  M  Hani- 
son  to  Martin  O'Donnell,  et  al    -.   . 

May  17.  1947— C  B  Rain- 
hart,  doing  business  as  Relnhart 
Lumber  &  Planing  Mill  Co,  to 
Martin  O'Donnell.  et  aL.._ _ 

May  17,  1947—. ;  Colan  Heat- 
ing Sc  Sheet  Metal  Co  to „ 

May  17.  1947— f  J  Bennlon 

and  T  H  Johanns  (Benjo  Co)  to 
whom  it  may  concern 

May  17.  1947— Ptn  Lots  22  and  23, 
Block  6,  Menlo  Heists.  Glenn  R 
Nlckell  to  Lyle  G  Mann,  et  al    

May  17.  1947—. A  M  Harri- 
son to  Lyle  G  Mann,  et  al _ 

May  17,  1947— „ ;  C  E  Reln- 
hart to  Lyle  G  Mann,  et  al „ 

May  19.  1947—. Colan  Heat- 
ing A  Sheet  Metal  Co  to  whom 
it  may  concern „ 

May  17,  1947— Ptn  Lots  M  and  25, 
Block    6,    Menlo    Heights.    Glenn 


CLASSIFIED  MKBTISIWC 

Oaafllin*  3  p.   m.   Dmy  Before   InMrdoa. 


lUtM — 30c  lin*:   23c  Una 
9  or  more  inMrdotu. 
(Minimum  ordac  $2.) 

Phone  MArket  7110 


R   Nlckell   to   John  A  Newman. 

et  al 

May  16,   194T— .„ ;   C  B  ICa- 

tbeny  to  Max  Weber,  Sponheim 
*  Caster  


ALAMEDA  COUNTY 


Recorded  Amount 

May  15,  1947— eO0»  San  Leandro 
Blvd,  Oakland.  Viking  Autoxnatio 
Sprinkler  Co  to  Boorman  Xiumber 
Co  47,000.00 


Non-Responsibility 


SAN    FRANCISCO 


1947—401   and   405   SANSOME 

St.  Mitchell  L  Mitchell  as  to  im- 
provements on   property. 

May  19.  1947— LOT  11  Block  2976, 
Merritt  Terrace.  Dept  of  Vet- 
erans Affairs  of  the  State  of 
California  as  to  improvements  on 
property. 

1947—2339    MARKET    Street. 

Fred  W  and  Mildred  Latter  as 
to    improvements   on    property. 


SAN    FRANCISCO 


l-~    MISCELLANEOUS 


What  Is  YOUR  Peraonnel 
Problem? 

WE  Can  S«^  Yea 

We«tern  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and   expense. 

JOHN  L.  MATHERS   -   Director 

Twenty  Years  in  the  Building 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(Agancy) 

PitmuTty  Cltrical  Plscemtml  Bureau 

TecJiaical  -  ProfcMtoaal  •  Commwcial 

2«  O'FASRBLL  ST.  SUITB  902-i 

GArfield   1617-1618 


MEN  AVAILABLE 

ENGINEERS.  C.E..  ME  .and  E  E 
SUPTS..   COMMERCIAL  and   IND 
SUPTS..   ROAD  and  GRADING 
SUPTS.,   CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -  MECH. 
DRAFTSMEN.   ALL  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALE.SMEN,    Building   Materials 
A   complete   library  of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 


Recorded  Amount 

May  9,  1947— W  43rd  AVE  200  S 
Lawton.  Fire  Protection  Roof- 
ing Co  to  Robert  M  and  Dorothy 

Phillips     ...._ - Ill&OO 

May  7,  1947— W  43rd  AVE  200  S 
Lawton.  West  Coast  Lumber  Co 
to  Robert  W  and  Estelia  M  Phil- 
lips     »815.41 

May  7,  1947— W  SEVENTH  AVE 
37-6  N  Moraga.  West  Coast  Lbr 
Co  to  Leland  E  and  Marguerite 

M  Myers  „ $353.60 

May  9.  1947— W  43rd  AVE  200  S 
Lawton.  Arc  Electric  Co  to  Robt 
M  and  Dorothy  M  Phillips  $370.00 
May  9,  1947— W  7th  AVENUE  37-6 
W  Moraga.  A  M  Harrison  to 
Leland  E  and  Marguerite  M  My- 
ers      $612.71 

May  12.  1947— E  DIVISADERO  ST 
27-8  N  Clay.    Richard  V  Tone  to 

Oscar  Cloux   $1199.47 

May  7,  1947— NW  MORAGA  and 
7th  Ave.  West  Coast  Lumber  Co 
to  Fred  C  tand  Gloria  M  Rose.. 

- - - $725.77 

May  9,  1947— NW  MORAGA  ST 
and  7th  Ave.  Fire  Protection 
Roofing  Co  to  Fred  C  and  Gloria 
M    Rose    $170.00 


Plombbg  Permits 


BERKELEY 


Ford ;  contractor.  Central  Elec  Co : 
survey. 

♦0317  cor  of  19th  A  Monte  Vista 
owner,  Temple  Baptist  Church;  con- 
tractor. Central  Elec  Co;  temporary 
saws. 

6318  cor  3rd  &  16th  Sts;  owner 
Haas'A  Rothchild;  contractor.  Cen- 
tral   Elec    Co;    temporary    saws. 

6319  6320  2555  50  38th  Ave;  own- 
er. Buckle;  contractor,  Adams  EUo 
Co;  10  outlets;  4  branch  circuits;  4 
plugs ;  10  switches ;  overhead  ser- 
vice ;    1    transformer. 

6321  W  39th  Ave  125  ft  S  Kirk- 
ham  ;  owner,  Qaiison ;  contractor, 
Strom  &  Smith;  temporary  saws. 

6322  2560  17t.h  Ave;  owner,  Carl- 
son ;  contractor,  Strom  &  Smith ;  11 
outlets;   14  plugs;   11  switches. 

6323  N  Greenwich  St  150  ft  W 
Leavenworth;  owner,  Rosseau;  con- 
tractor, S=trom  &  Smith ;  temporary 
saws. 

6324  2832  Mission;  owner.  Mission 
Grill;  contractor.  Strom  &  Smith; 
motors. 

6325  72  Fresno;  owner,  Leong; 
contractor,  Chas  H  Tick ;   10  plugs. 

6326  1414  ^jrreenwlch  ;  owner,  Mc- 
Dermott ;  contractor.  Eureka  Elec 
Co. 

6327  W  37th  Ave  150  ft  S  Moraga ; 
owner,  Lutheran  Church ;  contractor, 
Strom  &  Smith;  7  outlets;  3  switch- 
es. 

6328  S  Clay  150  ft  W  Powell ;  own- 
er, Rosseau;  contractor,  Strom  & 
Smith ;    temporary   saws. 

6329  2356  28th  A\%;  owner,  C 
Stendell;  contractor,  S^rom  &  Smith; 
11  outlets;  14  plugs;  11  switches. 

6330  2560  Kirkham;  owner,  G  E 
Carlson ;  contractor,  Strom  &  Smith ; 
11   outlets;    14   plug.s ;   11  switches. 

6331  2281  Lombard;  owner,  Man- 
garini ;  contractor,  Columbia  Electric 
Co ;    underground    service. 

6332  2475  Lombard;  owner,  Cull- 
acciati ;  contractor,  Columbia  Elec 
Co ;    underground    service. 

6333  2247  Lombard;  owner,  Ple- 
ronl;  contractor,  Columbia  Elec  Co; 
underground  service. 

6334  2230  Lombard  ;  owner  ,Rossi ; 
contractor,  Columbia  Elec  Co;  un- 
derground  service. 

6335  472  Douglas ;  owner.  H  John- 
son ;  contractor.  Crown  Elec  Co ;  2 
outlets;    12    plugs;    5   switches. 

6336  1638  Post;  owner,  Rosen- 
thal; contractor.  Crown  Elec  Co;  1 
plug. 

6337  923  O'Farrell ;  owner.  J  D 
O'Connor;  contractor,  American  El- 
ectric Const  Co;  3  outlets;  motors; 
1    switch. 

6338  6340  110  14  18  Columbus 
Ave;  owner,  D  Domergue;  contrac- 
tor,   American    Elec    Const    Co-    al- 


POSITIONS   OPEN 


S-788  —  CONSTRUCTION  ENOR. 
exper.  on  both  concrete  and  asphalt 
paving,  for  estimating  and  field  su- 
pervision.   Salary    open.    Permanent. 

Northern  Callfoitiia. 

S-660— ASST.  ENGR..  civil,  grad.. 
under  35.  with  sanitary  background 
for  office  and  field.  $400  month.  Parm. 
East  Bay. 

S-745— ASST.  CIVIL  ENGR,  grad., 
about  30  years  old.  with  bldg.  con- 
struction exper.,  to  check  plana  for 
bldg.  dept.  $300  month  start.  North - 
em  California. 


ENGINEEIING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Aq«aey) 
Newton  D.  Cook.  Hqr, 

87  POST  ST.  S.  P.  4 

OAHItId  924t 


2012   Hearst;    owner.  Reuelo;   deal- 
er. J  C  Llvlngood ;  2  water  closets ;  2  !  teratlons^ 
wash  basins ;  2  bath  tubs ;  wash  tub.  |      6841     2751   28rd   St 


owner.   Empire 


I"-—"    •   -   — — —-   -— — - ,    "— ..    ...w.  I       oovx      ^<Dx    Aoiu    oi ;    owner,    empire 
2«S8  Piedmont ;  owner  Curlin ;  deal- I  Mfg   Co;    contractor,    American    Elec 


This  AGENCY  is  designed  for  the      *>■•     Berkeley     Plumbing    Co;     water  |  Const  Co;  alterations 


Building  Industry 


—TOWING    and    BARQE    WORK— 
Call   Bill   Atthowe.   SU.    &543-    Pier  3 

(tf> 


3— POSITION  WANTED 


BUILDING  CONSTR.  SUFT.  26 
years'  exp.  in  all  tvpes  of  constr. ; 
Just  gone  through  $4  million  worth 
of  vet.  housing  and  supervised  sev- 
eral hundred  million  dollars'  worth 
of  construction  through  the  war.  Was 
a  general  foreman  and  assistant 
supt  through  War  I.  Cliff  McCurdy, 
Senecn  Hotel,  34  Sixth  Pt.  UNder- 
hlll  8170.  (6/21) 


FOR  RENT 


LITMBER  HANDLING  BQUIP- 
MENT:  CARRtERH,  fiTA«^KFRfe 
TRUCKS  PacifiA  Carriers.  Oakland 
KB  4-16B1. 


TRANSITS,   $17   per  month:   LEV- 
ELS $14  per   monih.    Daniel   McFcr- 
land.   624   Second   Ave     Phone   B."».\ 
view  7S04  of> 


Ford  TRUCK.  1 14 -ton  12-ft.  bed 
LtTMBER  ROLLER,  side  wlnchex 
Call   TWInoaks  8181.  (tf> 


Huff  Pay  I^oader,  2  and  S  yarda; 
2H-ton  lift;  1  low  12-ft.  dump  truck; 
1,000-gallon  water  truck.  Hard  troik- 
Ing  owner  would  like  to  work  with 
contracto  by  month.  Bruno  Sklba 
Rte.  1.  Box  204C.  Oakley. 

Two  T«'rra  -  Cobra  Self  Propelled 
?CRAPER.S.  18  c  y.  capacity,  for  con- 
tract work  or  land  levelinjt  with 
P'jshf-r.  Ix)w  ro5t  earth  moving.  Call 
TYSON    Jk    WATTBRS    CO  ■     -•-    -- 


6-7C00   Sacrami-nto. 


phone 

(«/20i 

D  7  TRACTOR  and  new  ten~yard 
L.  S.  SCRAPER,  2-DRUM  SHEEPS- 
FOOT  ROLLER,  new  extra  heavy 
duty  cable  operated  ROOTER,  new 
300-amp.  portable  HOBART  WELD- 
ING MACHINE.  %  -  yd.  INSLBT 
CRAWLER  CRANE.  Cecil  L.  Moore. 
8321  East  14th  St.,  Oakland.  Phona 
TRlnidad  9109.  B/«l 

ft—  FOR  SALE 


FOR  SALE 


closet ;  wash  basin  ;  shower. 

3104  Shattuck;  owner.  Wilkens; 
dealer.  Bericeley  Plumbing  Co;  water 
closet ;  wash  baain. 


OAKLAND 


AIR  COMPRESSORS 
FOR  SALE  OR  RENT 
Rebuilt  Portable,  on  pneumatic  tlrea. 
LeRol,  do  CFM— $850. 
Ingersol-Rand,  105  CFM— $1,060. 
Worthlngton.  1O6  CFM— $1,680. 
Ingersol-Rand,  210  CFM— $3,250. 
Complete    stock    single    and    three- 
phase.  H  to  15-h.p.  SUtionary  Com- 
preesora. 

PATTERSON  COMPRESSOR  CO. 

2045  Broadway  at  26th  St 

Oakland.  TW.  2118 

TO  ALL  CdKiVRACtORS 

23>4-Oauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  alsea:  imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Dmmm 
St..  San  Francisco  11,  Phone  GA  819& 

tn 

Pg  WALT  aawa  m,  Mfl-volt,  alngie 
phaaa.  model  "OK,"  S-horsepower. 
laOO  Vlcante.  SB.  0960.  6/23 


BUILDING  MATERIALS 

When  you  start  your  Job.  call  im 
for  quick  service  on  your  hard-to- 
get  materials.  They  will  b«  delivered 
when  you  need  them! 

Let  us  save  you  MONEY;  DE- 
LAYS ARE  EXPBNSrVK.  We  make 
YOUR  tnubles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS*  SERVICE 

1151    Sutter  St..   San    Franolsco  9 
PRospeot  4500  or  2800 


728  Chestnut  St;  owner,  Stuart; 
plumber.  Durant ;  1  fixture. 

727  Peralta;  owner.  Lillian  Mar- 
shall; plumber,  Bruce;  1  fixture;  1 
gas  outlet;  2  water  connections. 

1789  11th  St;  owner.  B  Gilbert; 
plumber.  Bruce;  1  fixture;  2  water 
connectlona 

8921  B  St;  owner,  Freltas;  plumb- 
er, Durant;  2  fixtures. 

;    owner,   T    Lunderland; 

plumber.  T  F  Watson ;  

3210  Ward  ;  owner.  Grand  Appliance 
Store;  plumber,  J  A  Rankin;  1  fix- 
ture^ 

1200  Seminary;  owner,  Bellanger; 
plumber,  E  J  Hoerst;  2  fixtures;  4 
water  connections. 

1115  10th  St;  owner,  Paul  De  Smldt; 
plumber,   Morrill;  2  fixture;  8  water 
connections. 
;  owner,  R  Runo;   pitimber. 

F  B  Nearhood;  

6500  College;  owner,  Pic  Telecon 
Co;  plumber,  J  L  Tancredy;  1  gas 
outlet. 


Furnace  Permits 


OAKLAND 


Gas  Ranges 

DTTIIJ5RRS.    CALL    US    VnR    \^^^ 

LEADING    MAKES'    OF    GAS 

RANGES 

PROMPT  DELIVERIES 

L  K.  WARD  STORES. 

Incorporated 

22S7   S.    EL   CAMINO    REAL 

SAN  MATEO.  CALIF 

F'hon"    .S-0H14 

'  HBW  t.mHf>aj>T.  weighs  S?flP 
lbs.;  dimensions:  14  x  SVi  x  6^  feet; 
GMC  Diesel;  Model  6016  60-KW.  8- 
phase.  Call  San  Francisco  Bay  Cities 
Baptist  Union,  88  McAlllatcr  St 
MArket   994S.  6/11 


PLUMBING 
Individually  paokag«>d  reatdentlal 
drainage  system.  Complete  from  fix- 
ture outlet  to  base  of  stack.  Xdaal 
for  mass  construction  of  homaa,  mo- 
tels, cabins,  etc.  Meets  Gtovt  stand- 
ards. Include*  all  necessary  fittings, 
traps,  branches,  etc.  Cut  and  ready 
for  field  assembly.  Carload  lota,  nto- 
tory  to  you.  Savsa  $160  to  $2S0  a 
house.  Immediate  delivery.  Quantity 
discounts.  Contractors,  attention.  Dis- 
tributors wanted  all  rural  areas  11 
western  States.  P-K-O  Co.,  44  Ind 
Street,   Ban   Francisco.   OArfield  5511. 

JLVJUULBLE  FOR  miUlDLLTB 
DBLXVIBtT.  a  limited  quantity  of 
26  -gauge  corrugated  ALUMmUM 
SHBnni,  standard  dlmenaton.  Ptaona 
Mr  Craadall.  SUtter  83M  <tf) 


Commatea  ALUMINUM  SHEETS, 
19  gauya.  08«-ln.  46HxM-ln.  Alum- 
inum Products  Co.,  8246  16th  Btt««t 
Fhone  UlVdertitll  21M  or  SUtter  6700. 


745  7th  Ave ;  owner.  Lapham ;  deal- 
er. Atlas  Heating  A  Ventilating  Co; 
central  furnace. 

619  Cleveland;  owner,  H  J  Town- 
send  ;  dealer.  Atlas  Heating  Be.  Ven- 
tilating Co;  floor  furnace. 

617  Cleveland;  owner.  H  J  Town- 
send  ;  dealer.  Atlas  Heating  ft  Ven- 
tilating Co;  floor  furance. 

2821    107th    St;    owner.    F    Percy; 
dealer.   Atlas   Heating  A  Ventilating  '  p]^in{ 
Co ;  floor  furnace.  I      ^%\ 

6853  Mokelumne;  owner.  Chaa  Orr; 
dealer,  Atlas  Heating  it  Ventilating 
Co ;  floor  furnace. 

5907  Marshall ;  owner,  Frank  Poute; 
dealer.  Atlas  Heating  ft  Ventilating 
Co;  floor  furnace. 

810  B  10th  St;  owner  General  Mills; 
dealer.  Atlas  Heating  ft  Ventilating 
Co;  central  furnace. 

5603  Amy  Dr;  owner.  J  Oroden; 
dealer.  Atlas  Heating  ft  Ventilating 
Co;  central  fumaca 

9754  Castlewood ;  owner,  J  F  Percy ; 
dealer,  Atlas  Heating  ft  Ventilating 
Co ;  floor  furnace. 

1848  7th  Ave;  owner  Lapham;  deal- 
er. Atlas  Heating  ft  Ventilating  Co; 
f-entral  furnace. 


6342  711  Market  St;  owner,  D 
Angel;  contractor,  American  Elec 
Const  Co;   sign. 

6343  760  Divlsadero;  owner,  E 
Verschlelsser;  contractor,  American 
Elec  Const  Co;   alterations. 

6344  SW  cor  Post  ft  Scott;  owner, 
;  contractor,  Elevator  Sup- 
plies Co,  Inc;   special  equipment. 

6345  -  6346  335  Hearst  831  Faxon; 
owner.  A  B  Frank;  contractor.  Arc 
Elec  Co;   range. 

6347  316  Excelsior;  owner,  Stor- 
elli ;  contractor.  Arc  Elec  Co;  al- 
terations. 

6348  372  Wilde;  owner,  Perras- 
so;  contractor,  Arc  Elec  Co;  15  out- 
lets;   13    plugs;    11    switches. 

6349  340  Stockton;  owner,  Dmke- 
Wiltshire;  contractor,  W  B  Baker  ft 
Co ;   motors. 

6350  2580   Mission  ;•  owner.    ; 

contractor.  W  B  Baker  ft  Co ;  motors. 

6351  SE  Folaom  cor  of  7th  St; 
owner,  Laib  Sign  Co;  contractor,  W 
B  Baker  ft  Co;    motors. 

6352  201  Guerrero;  owner,  B  Levy; 
contractor.   W  B    Baker;   alterations. 

6353  312  Post  ;  owner.  Royal  Show 
Case;  contractor,  W  B  Baker  ft  Co; 
alterations. 

6354  4008  Balboa;  owner.  Zephyr 
Cleaners ;  contractor.  Liberty  Elec ; 
motors. 

6356  38-40  let  St;  owner,  Weave- 
&-  Nu ;  contractor,  Electrical  Prod 
Corp   sign. 

6356  1929  Irving':  owner.  Jack- 
son's; contractor,  Elec  Prod  Corp; 
sign.  ' 

6357  1214  Sutter:  owner.  Doctors 
&  Nurses  Outfitting  Co;  contractor, 
Elec   Prod    Corp;    sign. 

6358  501  Monterey  St ;  owner.  Bea- 
con Gas  Station ;  contractor,  Elec 
Prod    Corp ;    sign. 

6350  2862  Mission  St;  owner,  Ahl- 
bach  ft  Mayer;  contractor,  Elec 
Prod  Corp;   sign. 

6360  190  Potrero;  owner,  Vetteo; 
contractor.  A  J  Ferrera;  repair  com- 


68277  620  San  Fernando;  owner, 
G  W  Null ;  contractor,  Paramount 
Electric;  46  outlets;  33  switches;'  45 
plugs;  10  circuits. 

68278  1415  Alcatraz;  owner,  C  J 
Douglas ;  contractor.  Sharp  ft  Nleder- 
myer;  temporary  service. 

68279  2001  Addison;  owner,  r 

cnotractor,  Conrad  Blectrlc;  1  pluf ; 
new  service;  1  motor. 

68280  2144  Shattuck ;  owner, : 

contractor,  Spott  Electric;  8  plugs;  1 
circuit. 

68281  2451  Shattuck;  owner,  Mo- 
Curdy's  Creamery;  contractor,  Amer- 
ican Neon  Display;  1  sign. 

68282  2466  Telegraph;  owner,  R 
Eltse;  contractor.  American  Neon 
Display;  1  sign. 

68283  3036  Claremont;  owner, ; 

contractor.  American   Neon  Display; 

1  sign. 

68284  1800  San  Pablo;  owner,  A  S 
Nabeta;  contractor,  American  Neon 
Display;  1  sign. 

68285  2067  Bonar;  owner.  Schafer; 
contractor.  Gardner  Electric;  3  out- 
lets; 1  switch;  6  plugs;  new  service; 

2  circuits. 

68286  1601  Cedar;  owner.  C  H 
Annis;  contractor,  C  H  Annla;°  tem- 
porary service. 

68287  2970  Russell  St;  owner,  M  8 
Gibson;  contractor,  Johnaton  SUec- 
trie ;  10  fixtures. 

68288  1819- A-B  Allston ;  owner  and 
contractor,  Hugo  Schmltt;  22  fix- 
tures. 


COLEMAN 

GAS    BURNING 

FLOOR  f  URNACES 
for  MASS  HOUSING 


2701    Bryant;    owner,   Walt's 
contractor,   Malm   ft   Welter-    motors. 

6302  2515  Svott;  <,v.ntr,  ikn  Dre.M- 
sler;  contractor.  Malm  ft  Welter;  2 
outlets ;     1     plug. 

6863  2487  San  Bruno;  owner^  J 
R  Bren*  inun  :  i-ontractor  QRS  Neon 
Co;  sign. 

6364      342    Raymond;    owner, 
contractor,       Robert      F      Roessler; 
range. 


BERKELEY 


Electrical  Pennits 


SAN    FRANCISCO 


6S16      3311     Pacific;     owner,     Mtv. 


68273  1536   Ashby;    owner,    ; 

contractor,  H  ft  H  Electric;  4  out- 
lets; 2  switches;  12  fixtures;  8  plug*; 
new   service;   2   circuits. 

68274  1368  Acton  St;  owner,  R 
Zwef  hih ;  contractor,  H  ft  H  Elec- 
tric; range. 

68275  1819  Francisco;  owner,  F 
Dubois;  contractor,  Monio  Blectric; 
19  fixtures. 

68276  1916  4th   St;  owner, __f 

contractor,  Monso  Blectric;  4  fix- 
tures; range. 


NOW  AVAILABLE 

AT  SPECIAL  CONTRACTORS 
DISCOUNTS* 

Coleman  is  America's  largest 
selling  gas  floor  furnace — cha 
modem  mirada  of  low-cost 
automatic  heating  for  homea 

Contractors  and  builders, 
constructing  hundreds  of 
thousands  of  small,  modem 
homes  from  coast  to  coast 
specify  Coleman  floor  fur- 
naces. They  can  be  depended 
upon  to  provide  years  of 
modern,  low-cost  heating 
comfort.  There  is  no  better 
furnace  at  any  price 

Easy  to  install — moncy-aav- 
ins  Coleman  floor  fumaoM 
offer  the  latest  advancements 
in  modern  heating  efficiency 
at  low  initial  and  operating 
coats. 

*See  your  plumbing  and 
heating  contractor. 

For  information  about  Col^ 
man  floor  furnaces  writ*  or 
phone: 

General  Electric  Supply 

Corporation 

1201   Bryant  Stiwt 

San  Francyoo  3,  California 

Telephone  MArfcat  4000 


EiiroR«T.o!     lAkGBST    CONSTRUCTION    DAILY    IN    THE    WiST 


SECTION    TWO 


TUESDAY.  MAY  20,  1947 


Engineering  Section 

(Continued  from   First  Section) 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


5/20/47  32 

Bond    Issue    Defeated    May   6  In 

Amount    of    $700,000 
Sewage  Plant 
SANTA     BARBARA,     Calif.,     S'anta 

Barbara  County. 
Owner— City  of  Santa  Barbara,  city 

clerk.    City    Hall,    Santa    Barbara, 

Calif. 
Engineer— Koebig   &   Koebig,    Rowen 

Bldg.,    Los    Angeles,    Calif. 
Sewage  treatment  and  disposal  plant 

with    connecting    main    trunk    and 

outfall   sewers. 


of  $54,000 
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5/20/47 

Bon^l    Issue  in   Amoun 
Approved   May  13 — 

Sewage  Plant,  Etc. 

ARMONA,   Calif.,   Kings   County. 

Owner— Armona  Sanltare  Dlst.,  Chas. 
L.  Sewell,  President,  Mrs.  Gladys 
C.  Saylor,  assessor  collector;  Robt. 
Athey,  C.  L.  Ldirimer,  B.  D.  Moore 
and  Alfred  Peterson,  directors,  Ar- 
mona,   Calif. 

Consulting  Engr.— L.  Cedric  Maca- 
bee,  160  University  Ave.,  Palo  Alto, 
Calif. 

New  sewerage  collection  system  In- 
cluding pumping  station  and  sew- 
age disposal  plant  and  InsUllatlon 
of  approx.  34,275  l.f.  sewer  pipe 
from  4-  to  8-inch. 

6/20/47  . .  31 

Preliminary  Prana  In   Progress 
Water  Treatment  .Plant  and  Line* 

„„  .  ^,^  Co«t  $2,087,300 

ORAND  JUNCTION,  Colo.  East  of 
Palisade. 

Owner— City  of  Grand  Junction,  Her- 
bert D.  FrltE,  city  manager.  City 
Hall,  Grand  Junction,  Colo. 

Engineei^-R.  J.  Tipton  &  Associates, 
Inc.,  602  Insurance  Bldg.,  Denver, 
Colo. 

Includes  water  treatment  plant;  ap- 
proximately 17  miles  pipeline;  24- 
inch  cast  Iron  supply  main  from 
the  treatment  plant  to  clear  water 
reservoir  near  municipal  airport; 
SO-lnch  cast  iron  supply  main  from 
elaar  wa(er  reservoir  to  northern 
city  limits. 

5/30/47  .  31 

Own*r  Will  Ask  Bids  In  About  Thirty 
Days 

Dehydration   Plant 

NEAR  LX3MPOC,  Calif.,  SanU  Bar- 
bara County. 

Ownei^-Unlon  Oil  Co.,  Mr.  Scheel  in 
charge,  Orcutt,  CaUf.  (Santa  Maria 
060). 

Include  slnstallation  of  three  direct- 
fired  furnaces,  four  standard  pe- 
troleum rectifying  dehydrators, 
skimming  ponds,  pumps  and  ap- 
proximately 22,000  lin.  ft  12-inch 
oil  and  gas  lines. 
The   following  contractors   will   be 

invited  to  figure  plans: 

Pacific  Pipeline  &  Engineers,  Ltd., 

2308  Firestone  Blvd.,  Loa  Angelea. 
Altermatt  A  Creaaey,  P.  O.  Box  306, 

Santa  Maria. 
Parkhill  Wade  Consulting  Se  Con 


bic    yards    of    gravel    surfacing; 

(6)  furnishing     and     handling     010 
barrels    of    cement ; 

(7)  furnishing    and     placing    82,000 
pounds    of    reinforcement    bars; 

(8)  30Q  cubic    yards  of   concrete   In 
SU  structures ; 

(9)100    cubic    yarda    of    concrete    in 
superstructure ; 

(10)  constructing  80  linear  feet  of 
control  joints; 

(11)  furnishing  and  placing  000 
square  feet  of  coal-tar-saturat- 
ed-felt   roofing;   - 

(12)  installing  100  square  feet  of 
metal    doors ; 

(13)  installing  50  square  feet  of  met- 
al  louvers ; 

(14)  furnishing  and  installing  80 
square  feet  of  metal-sash  win- 
dows; 

(15)  installing  22,240  pounds  of  mis- 
cellaneous  metalwork; 

(16)  installing  38,600  pounds  of  pump- 
ing  units; 

(17)  Installing  620  pounds  of  motor 
controls ; 

(18)  insUlling  7,500  pounds  of 
swltchgear ; 

(10)  Installing  12,100  pounds  of  pow- 
er   transformers ; 

(20)  Installing  5,600  pounds  ot  mis- 
cellaneous electrical   equipment ; 

(21)  installing  600  linear  feet  of  elec- 
trical metal  conduits,  1  inch  or 
less   in   diameter; 

(22)  installing  180  linear  feet  of  el- 
ectrical metal  conduits,  more 
than  1  inch  in  diameter  but  not 
more  than  3  inches  in  diameter; 

(23)  installing  1,100  pounds  of  elec- 
trical conductors,  ground  wires, 
and  ground  rods; 

(24)  erecting  2,000  pounds  of  steel 
switchyard   structure; 

(25)  constructing  five  wood  -  pole 
switchyard       structures,       lump 

.  sum ;  and 
(26;  erecting  84  linear  feet  of  switch- 
yard fence. 
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(7)  compacting  0,000  cu.  yds.  back- 
fill; 

(8)  2350  s.  yds.  dry-rock  paving; 

(9)  2000  cu.  yds.  concrete  in  struc. ; 

(10)  furnishing    and     handling    3000 
barrels  of  cement; 

(11)  furnishing    and    placing    155,000 
lbs.   of   reinforcement   bars ; 

(12)  furnishing    and    erecting    35    M 
bm    timber    In    structures; 

(13)  laying    144    lin.    ft.    18-ln.    dlam. 
concrete    pipe ; 

(14)  laying  2872  lin.  ft.  24-in.  same; 

(15)  laying  1388  lin.  ft.  SO-ln.  same; 
(10)  laying   772   lin.    ft    30-ln     same; 

(17)  laying   156  lin.   ft   48-in.    same; 

(18)  Installing  48,700   lbs.   gates; 

(19)  installing  5900  lbs.  misc.  metal- 
work. 

Plans  and  specifications  arailabla 
from  the  above  office,  free  of  charge 
to  prospective  bidders,  to  others 
$2.75.  Bids  to  be  accompanied  with  a 
guarantee   in    10%   of  amount. 


ASTORIA.    Calif.,    Clatsop   Co. 

©^""•"^State  of  Oregon,  State  High- 
way Commission.  H.  B.  Olaisyer 
secretary;  R.  H.  Baldock,  state 
Highway  engineer.  Public  Service 
Bldg..  Portland,  Ore. 

Plans  by  engineering  department  of 
owner. 

Single  screw,  600-hp.  steel  hull  diesel 
ferry,  length,  180  ft;  beam,  mould- 
ed 50  ft;  depth,  moulded,  13  ft. 
6-in.,  and  draft  D.W.U  8-ft. 

Contractor— Alblna  Engine  A  Mach- 
ine Works,  Portland,  Ore. 
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5/20/47 

Low  and  Only  BIddera 

Dredging  Cost    MI.SIO 

PORTLAND,     Ore.     Columbia    River 

Owner— Portland    District    Corps    of 

Engineers,    War   Dept,    Col.    O.    E. 

Walsh,    District   Engineer,    Pittock 

Bldg..   Portland,  Ore. 
Includes   dredging  and    disposing   of 

33,000  cu.   yds.   dredged   material. 
Low    Bidder  —  General    Constr    Co., 

Portland,     Ore.,     |81,510. 

Puget  Sound  Bridge  &  Dredging 
Co.,  Seattle,  Wash.,  at  »113,388  sub- 
mitted only  other  bid  May  1. 


5/20/47  35 

Owner    Taking     Bids — Due    June    2, 

9  A.   M. 
Pile    Bulkhead 
EVERETT,     Wash..     Port     Gardner 

Bay. 
Owner— Port    of    Everett,    Harry    C. 

Appling,    Secretary-Manager,    Foot 

of  Bond   St.,  Everett,   Wash. 

Specifications  obtainable  from   the 
above  office. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


5/20/47  30 

Owner  Taking  Bids— Qua  May  tti 

10:30  A.  M. 
Tennis  Courts  (Raaurfaolng) 
FRESNO,  CWlf.,  Fresno  Co.  Roeding 

Park. 
Owner— City  of  Fresno,  D.  E.  Rough - 

ton,  city  clerk,  City  Hall,  Fraano, 

Calif, 
aty  Engineer— A.    Segal,   City  Hall, 

Fresno,  Calif. 
Resurfacing  four  tennis  courts. 

Specifications   obtainable  from  tlia 
office  of  the  city  clerk. 
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33 — 


BRIDGES 


5/20/47  33 

Contract    Awarded 

Sewer   Extension;    Spec.  20246 

Cost  $4490 

SAN  FRANCISCO,  Calif.,  24th  St. 
Easterly  from  Illinois  St 

Owner  —  City  and  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall,  San  Fran- 
cisco,  Calif. 

City  Engr— Ralph  Wadsworth,  City 
Hall.    San    Francisco,    Calif. 

Contractor — Eaton  and  Smith,  715 
Ocean    Ave.,    San    Francisoo,    Calif. 
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6/20/47 

Contract    Awarded 

Sewer    Realignment;    Spec.   20240 

Cost    $3540 

SAN  FRANCISCO,  Calif.  19th  Ave. 
opposite   Denslowe   Drive. 

Owner  —  City  and  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall,  San  Fran- 
cisco,   Calif. 

City  Engr.— Ralph  Wadsworth,  City 
Hall,    San   Francisco,    Calif. 

Realignment  of  Stanley  Street  sani- 
tary   sewer. 

Contractor  —  Martin  Murphy,  La- 
guna  and  North  Point  Streats, 
San    Francisco,  Calif. 


B/2Q/47 

Contract   Awarded   Under  Alt.  2 

Dredging  of  Turning  Basin;  Serial 
No.    04-208-47-78  Cost    $19,760 

RICHMOND,  Calif.,  Contra  Costa 
Co.  Terminal  No.  1,  Richmond  In- 
ner  Harbor. 

Owner— San  Francisco  District  Corps 
of  Engineers,  Wkr  Dept,  74  New 
Montgomery  St,  San  Francisco, 
Calif. 

Plans  by  owner. 

Includes  76,000  cu.  yds.  dredging  (2 
-ft   allowable   overdepth). 

Contractor  —  San  Francisco  Bridge 
Co..  502  Market  St^  San  Francisco, 
Calif. 


-Due  June  6, 
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5/20/47 

Owner  Taking    Bid 

10  A.   M. 
Preparation  of  Concrete  Aggregates; 

Spec   1817. 
FRIANT    -    KERN    CANAL,    Central 

Valley     Project     CaUf.     Along     the 

San    Joaquin    River    near    Friant 

Calif. 
Owner— U.    S.    Bureau    of    Reclama-    8/20/47 

tion,    Friant,    Calif.  Contemplated 

Plans   by  engrg.   dept.   of  owner.  (Airport    Improvementa 

180  days   completion   time.  AMADOR   COUNTY,    Calif. 


5/20/47  3e 

Owner    Taking     Bids— Due    June     2, 

8    P.    M.    (Tentative    Date) 
Grading 
RICHMOND,     Calif.,     Contra     Costa 

Co.  North  Richmond  Playground. 
Owner   —   City    of    Richmond,    C.    A. 

Pltchford,    City    Clerk,    City    Hall, 

Richmond,  Calif. 
City   Engr.    —   E.    A.    Hoffman,    City 

Hall,  Richmond,  Calif. 

Specifications  obtainable  from  the 
above  office  of  the  city  engr.,  upon 
deposit  of  $6   refundable. 


5/20/47  36 

Owner  Taking    Bids — Due    May  26, 
8   P.    M. 

Tennia    Court     A     Badminton     Court 

ANTIOCH,    CaUf.,    Contra   Costa    Co. 

Owner— City  of  Antloch,  Margaret 
V.  J-ones,  City  Clerk.  City  Hall. 
Antloch,    Calif. 

City  BIngr — John  S.  Bates,  3134  Kton 
Ave.,    Berkeley,    Calif. 

Includes  excavating,  filling  and 
grading,  providing  and  placing  a 
foundation  course,  plant  ,mixed 
surface,  special  tennis  court  sur- 
face, redwood  plank  curb,  tennis 
court  net  posts,  badminton  net 
posts 


ear  feet  of  6-Inch  diameter  sew- 
tr  pipe  with  cemented  Joints; 

(131  furnishing  and  installing  3  tun- 
nel  sump  drain    connections: 

(14)  7385  cubic  yards  of  concrete  in 
tunnel  lining; 

(15>  173  cubic  yards  of  concrete  In 
portal  structuraa  and  transi- 
tions ; 

(16)  furnishing  and  handling  11,000 
barrels  of  cement; 

(17)  furnishing  and  placing  20,000 
pounds  of   reinforcement  bam- 

(18)  drilling  1000  linear  feat  of  feel- 
er and  pilot  holes  ahead  of  tun- 
nel  excavation : 

(19)  drilling  500  linear  feet  of  grout 
holes  not  more  than  10  feet 
deep; 

(20)  furnishing  and  placing  500 
pounds  of  grout  pipe  and  con- 
nections- and 

(21)  1000  CAiblc  feet  of  pressure 
grouting; 

(22)  5000  cubic  yards  of  excavation, 
common,   for  open   cut; 

(23)  5000  cubic  yards  of  excavation, 
rock,  for  open  cut : 

(24)  44,400  cubic  yard.s  of  exca\ta- 
tion,  all  classes,  in  tunnel; 

(25)  50.  cubic  yards  of  excavation, 
common,  for  tunnel  -  outlet 
drains; 

(26^  50  cubic  yards  of  excavation, 
rock   for  tunnel   outlet   drain; 

(27)  100  cu.  yds.  backfill  in  tunnel- 
outlet  drain; 

(28)  50  cu.  yds.  buckfill  at  p»irtal 
structures   and  tran.tltlon; 

(29)  compacting  25  cubic  yards  of 
backfill : 

(30)  furnishing  and  installing  799,000 
lbs.  of  permanent,  steal  tunnel 
supports ; 

(31)  furnishing  and  erecting  280  M 
bm  of  permanent  timbering  in 
tunnel ; 

(32»  constructing  4600  linear  feet  of 
O-lnch  diameter  tunnel  drain; 

(33)  furnishing  and  laying  100  lin- 
ear feet  of  6-lnch  diameter  sew- 
er  plpp   with    cemented  Joints; 

(34)  furnishing  and  installing  1  tun-    ' 
nel    sump    drain    connection; 

(35)  11,600  cubic  yard.s  of  concrete 
in  tunnel   lining; 

(36)  73  cubic  yards  of  concrete  in 
portal  structures  and  transi- 
tions ; 

(37)  fumlshir.g  and  handling  17,800 
barrels  of  cement  • 

(38)  funilahing  and  placing  8200 
pounds  of  reinforcement  bars; 

(89)  drilling  lOOO  If.  feeler  and  pilot 
holes    ahead    of    tunnel    excav.  • 

(40)  drilling  500  l.f.  Rrout  holes  not 
more   than    10  ft.   deep; 

(41)  furnishing  and  plaring  500  lbs. 
grout    pipes    and    connections; 

(42)  1000   c.y.    pressure    grouting. 


38 — ELECTRIC   LIGHTING 
TRANSMISSION   LINES 

5/20/47  ^ 

Owner  Taking    Bids— Due  Juna  S, 


10  A.  M. 

S^Tflcatlon.   obtainable   from    thel^-^rTTillSru^ir'A  *f«- ''•^» 
above  office  of  the  city  engr 


5/20/47  83 

Contract  Awarded 

Bridge  Cost  I9.22S 

atrucUon    Engineers,    D017   Anaheim-~|  &<AN  LUIS  OBISPO  COUNTY,  Calif. 


Telegraph  Rd.,  Los  Angeles. 

A.  B.  C.  Construction  Co.,  810  N. 
Lakewood  Blvd.,  Hynes. 

Fred  J.  Early  Jr.  Co.,  1151  S.  Broad- 
way, Los  Angeles,  and  860  Pine  St, 
San  Francisco. 

Stolte,  Inc.,  1409  San  Antonio  At*., 

Alameda,  Calif. 


5/20/47  32 

Contracts  Awarded — Sewage  Works 
Enlargement;    No.  46-3 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 

Owner — City  of  Palo  Alto,  Dept.  of 
Public  Works,  City  Hall,  Flalo  Alto. 

City  Engr.— Fabian  S.  Miller,  City 
Hall.  Palo  Alto,  CaUf. 

Consulting  Sanitar>  Engr. — Harry  N. 
Jenks,  345  Madrono  Ave.,  Palo  Al- 
to. Calif. 

Sewage  Treatment  Plant  —  Fred  S. 
Early,  Jr.  Co.,  368  Pine  Street,  San 
Francisco,   Calif.,   $103,297. 

Outfall  Sewage  Line— Healy-Tlbbitt.s 
Conatr.  Co.,  411  Brannan  St,  San 
Francisco,    Calif..    $11,900. 

Dredging  Canal— A»  S^.  Dutra,  255  Cal- 
ifornia St.,  San  Francisco,  Calif., 
$1200. 


Across  Steiner  Creek  at  California 

Polytechnic  School. 
Owner — State  of  California,  Division 

of  Highways,  L.  H.  Gibson,  district 

engineer,  50  Hlguera  St.,  San   Luis 

Obispo,  Calif. 
Plans  by  Engrg.  Dent  of  Owner. 
Contractor^— O.    R.    Ocha   A   Son,    Box 

721,  San   Luis  Obispo,  Calif. 
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5/20/47  31 

Ownar  Taking   Bids — Due  June  9, 

10    A.     M. 
Rclift   Pumping    Plants;    Spec.   1814 
COLUMBIA      B  A  S<  I  N       PROJECT, 
Wash.,     Northwest     of     Pasco,     at 
distances    of    from    9    to    12    miles 
from    Pasco. 
Owner — U.    S.    Bureau    of    Reclama- 
tion, Coulee  Dam,  Wash. 
Plans   by   owner. 

Relift  pumping  plants  for  laterals 
Nos.  1,8,  6.2.  6.7-0.5,  7.8,  7.8A  and 
ao,  Pasco  lateral  system.,  210  days 
completion   time. 

Plans  and  specifications  available 
from  the  above  office,  free  of  charge 
to  prospective  bidders,  to  others, 
$2.25.  Bids  to  be  accompanied  with  a 
guarantee   in    10%    of   amount. 

( 1 )  2,290  cubic  yards  of  excavation ; 

(2)  1.800  station   cubic  yards  of  ov- 
erhaul ; 

(S)  1,466    cubic    yards    of    backfill; 
(4)  compacting  1,196  cubic  vards  of 

backfill : 
(8)  furnishing    and    placing    77    cu- 


5/20/47 

Low  and  Only   Bidders 

Bridge  Cost   $76,315.50 

GERONIMO  -  Solomonvllle  Highway, 
Ariz.  Over  the  San  Simon  River 
about  4.5  miles  east  of  Safford  and 
9li  miles  southeast  of  Olobe. 

Owner — Arizona  State  Hlg;hw«y  Com- 
mission, 17th  and  Jackson  Streets, 
Phoenix,   Arizona. 

Plans  by  engrg.  dept.  of  owner. 

Remove  existing  bridge  and  con- 
struct new  steel  plate  girder  bridge 
with  concrete  floor  and  aluminum 
handrail. 

Low  Bidder— H.  I*  Royden,  Box  8707 
Phoenix.  Ariz..  $76,816.60. 
R.  E.   Bruce,  Phoenix,  at  $76,589.47 

submitted  only  other  bid  May  9. 


I     Work    involves 

(1)  75,000  cubic  yarda  of  excava- 
tion,  stripping  deposits; 

(2)  preparing  and  stock-piling  60,- 
000  cubic  yards  of  sand ; 

(3)  preparing  and  stock-piling  17,- 
000  cubic  yards  of  coarse  aggre- 
gate, 3/16  to  %  inch  in  size; 

(4)  preparing    and    stock-piling    38,- 

000  cubic  yards  of  coarse  ag- 
gregate, %  to  ?4  inch  In  size; 
and 

(5)  preparing  and  stock-piling  50,- 
000  cubic  yards  of  coarse  aggre- 
gate V  to  1^   inches  in  size. 

Specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation :  Walker  R 
Young,  Chief  Engineer,  L.  S.  Cus- 
tomhouse, Denver  2,  Colorado;  R  L 
Boke,  Regional  Director,  P.  O.  Box 
2611,  Sacramento,  10,  California;  R. 
K.  Durant,  Construction  Engineer, 
Friant  California;  and  Michael  W. 
Straus,  CTommlssloner,  Bureau  of 
Reclamation,  Washington  25,  D.  C. 
Prospective  bidders  desiring  to  visit 
tjie  site  of  the  work  should  com- 
municate with  the  Construction  En- 
gineer. • 

No  deposit  to  prospective  bidders; 
to   others    $0.75,    not    refundable. 


Amador 
County  Airport. 
Owner — County  of  Amador,  Board  of 
Supervisors,     Leotta     M.     Huberty, 
Clerk,    Courthouse,    Jackson,    Call! 


37—     RAILROADS,  SUB- 
WAYS A  TUNNELS 


NEAR  FRASER,  Colo. 
Ownar— U.  S.  Bureau  of  Reclamation, 
Dvaver,  Colo. 
3a  I  Plans   by   engineering  departraant   of 
owner. 
Includes  4.3  mllaa  18.8-klloroIt  sing'Ie- 
phase,   single-circuit,    60-cycla,  sin- 
gle    wodo-p<jle     line    from    Fraser, 
Colo.,  to  Fraser  Experimental  For- 
est Headquarters,  General  Investi- 
gations, Colorado. 
Specifications   obtainable  from  tha 
above  of/Ice;   no  charge  to  prospac- 
tlve  bidders;  to  others,  $0.75  par  copy, 
not  refundable. 
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34 


-DAMS,  RESERVOIRS  A 
DREDGING 


Owner    Taking    Bide— Due    June    2, 
10  A.   M. 

Earthwork    A    Structures;    Spec.    1811 

ALTUS  PROJECT,  Okla.  Vicinity  of 
Alius. 

Owner — U.    S.    Bureau    of    Reclama- 
tion,  Altus.   Okla. 

Plans  by  owner. 

ECarihwork     and     structures,     Ozark 
laterals    1.5  to  8.6  and   Altus    lat- 
erals 13.2  to  21.0  and  sublaterala. 
The    estimated    quantities    are: 

(1)  210.000  cu.   yda.   excav.   for   lat- 
erals; 

(2)  60.000  sta.   cu.  yds.  overhaul; 

(3)  compacting    8000    cu.    yds.    am- 
bankments; 

(4)  17,000  cu.  yds.  excav.  for  drain- 
age   channebi    and    dikes; 

(5)  18,000  cu.  yd*    excav.  for  atruc- 
turea; 

(«)  IBJOO  cu.  yds.  backfill; 


5/20/47 

Contract    Awarded — Malntcna/ice 

Dredging;    Spec.   1275  Cost,  $79,173.60 

SAN  JOAQUIN  and  SOLANO  CO?.. 
Calif.  Stockton  deep  water  chan- 
nel and  Sutsun  Bay. 

Owner — Sacramento  Dlstritc  Corps  of 
Engrs.,'  War  Dept ,  Wright  Bldg., 
Sacramento,   CaUf. 

Plans  by  owner. 
Work  Involves : 

Part  A — Sultun  Bay 

1  dredging  237,400  cubic  yards. 
Part    B — Stockton    Deep  Water 
Channel 

1  dredging  293,200  cubic  yards. 
Parts   A   and    B    Combined 

I   dredging  530,900  cubic  yarda. 

Contractor— Johnaon  -  Western  Com- 
pany,  Box  416,  Alameda.  Calif. 


5/20/47 

Contract    Awarded 

Model   Car  Cable  Track 

Coat    $1959 
RICHMOND.     Calif,     Contra     Costa 

Co.  848  Garrard  Blvd. 
Owner  —   City   of    Richmond,    C.    A. 

Pltchford,    Clty^  Clerk,    City    Hall, 

Richmond,  Calif. 
City    Engr— E.     A.     Hoffman,     City 

Hall,  Richmond,  CaUf. 
Contractor — j.     Henry     Harria,     2657 

9th    8t.    .Berkeley,    Calif. 

Bids  submitted  April  28  were  re- 
jected and  Informal  bid  submitted 
by   J.    Henry   Harris    was   accepted. 


5/20/47  34 

Contract    Awarded   on    Schedule   2 

Spillway    Alterations;    Spec.    1712 

Cost,  K8.115 

RIO  GRANDE  PROJ..  New  Mexico- 
Texas.  Elephant  Butte  Dam,  Rio 
Grande.  About  three  miles  east  of 
Hot  Springs,   N.  M. 

Owner— U.  S.  Bureau  of  Reclamation. 
El    Paso.   Texaa. 

Plans  by  Engrg.  Dept  of  Owner. 

Contractor — J.  H.  Ryan,  Albuquer- 
que,   New   Mexico. 


DOCKS,  PIERS  A 
HARBORS 


5/20/47 

Contract    Awarded 

Fmny   Boat 


85 

Coat  uaojtu 


5/20/47  37 

Owner    Taking    Bids — Due    June    11, 

10   A.    M. 
Tunnel    Excavation    4    Concrete 

Lining;   Spec.  1816 
COLORADO      -      BIG     THOMPSON 
PROJECrr,     CJolo.     About    8     miles 
west  to  8  mllea  northwest  of  Love- 
land,    Colorado. 
Owner — U.    S.    Bureau    of    Reclama- 
tion,   Customhouse,    Denver,    Colo. 
Plans  by  owner. 

Includes  excavation  and  concrete 
lining,  tunnds  No.  2,  3,  4  and' 6, 
Horsetooth  feeded  canal.  600  days 
for  completion. 

Plans   and    specifications   available 
from  the  above  office,  free  of  charge 
to  prospect  1%'e  bidders   to  others  $1.- 
50.    Bids   to  be  accompanied   with    a 
guarantee  In   10%  of  amount 
The  estimated   quantities  are: 
Schedule    No.    1 
Tuwipls    Nos.    2.    3   and    4 

(1)  4850  ruble  yards  of  excavation, 
common,  for  open  cut ; 

(2)  4850  cubic  yards  of  excavation, 
rock,  for  open  cut; 

(3)  27,900  cubic  yards  of  excava- 
tion, all  classes,  in  tunnel; 

(4)  150  cubic  yards  of  excavation, 
common,  for  tunnel-outlet  drain 

^6)  80O  cubic  yards  of  backfill  In 
tunnel-outlet  drain  ; 

(7)  50  cubic  yarda  of  backfill  at 
portal  atructures  and  transi- 
tions; 

(8)  compacting  26  cubic  yards  of 
backfill : 

(9)  furnishing  and  Installing  509,000 
pounds  of  permanent  steel  tun- 
nel  supports; 

(10)  furnishing  and  «>rectlng  180  M 
bm  of  permanent  timbering  in 
tunnel : 

(11)  constructing  SOOu  linear  feet  of 
6-in.   diameter   timnel   drain ; 

(12)  furnishing   and    laying   800   Hn- 


.5/20/47  as 

Contract  Awarded 

Traffic   Signal   Systems     Cost  $63,930 

IjOa  A.NOELES  COUNTY,  Cal.  Santa 
Monica  Blvd.  bet.  Doheny  Drive 
and  LaBrea  Avenue. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,    Catlf. 

State  Highway  Englnc«'r— G.   T.   Mc- 
Coy,   Public    Works    Bldg.,    teera-rift 
mento,   Calif.  W 

Furnishing  and  Installing  traffic  alg 
nal  systcmh.  at  13  Intersections  and 
reconstrui  ting  traffic  signal  sys- 
tems  at    t*o   Intersections. 

Contractor  —  C.  D.  Drauokar,  2700 
San  Fernando  Road,  Los  Angelea, 
Calif. 


39~.SEWERS 


575o/47  3g 

Hearing  of    Protests   Set   for  June  2, 

8   P.    M. 
Culvert;     Ree.    46-27B 
.SAN   MATEO.  Calif..   .San   Mateo  Co. 

Crossing  of  Laurel   Creek   by   Ha- 

clenca   St. 
Owner— City   of   San    Mate«>.   Wm.   J, 

O'Farrell,  city  clerk.  City  Hall,  Snn 

Mateo.    Calif. 
City    Engineer— Arthur    B.    Sullivan, 

City   Hall.    San    Mateo,  Calif, 
Concrete  tK>x  culvert   with   aldewails 

and    necessary    fill    to    bring    road 

to    grade. 


5/20/4^  M 

Owner  Taking  Bids— Due  May  27, 

2  P.  M. 
Sewer  System  Coal  $200,000 

ENUMCI>AW,  Wash. 
Owner — City  'of  Sniimclaw,  Patrick  C. 

Glllen,  city  clerk,  City  Hall.  Bnum- 

claw.  Wash. 
Consulting   Engineer  — Harry   Slater, 

City  Hall,  Klrklsnd,  Wash. 
Includes  the  following: 
Unit  A,  trunk  sewer  system; 
Unit    B,  treatment    plant   and    pump 

station ; 
Unit  C,  equipment  for  the  treatmant 

plant  and  pump  station. 

Contractor  may  bid  on  one  or  mora 
units. 

Specifications  obtainable  from  the 
city  clerk  or  the  consulting  englnaer 
upon  deposit  of  $10,  refundabla. 
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DAILY    PACIFIC     BUILDER 


do; 
do; 
do; 
aver,  deptti 

aver,    depth 


DINUBA.    Calif..    Tulare   County. 

Owner — City  of  Dinuba,  Glauiys  M. 
Archer,  ctty  clerk,  Cliy  Hall,  Di- 
nuba. Calif. 

Engineers — Quinton  Engineers,  Ltd., 
818  S.  Figueroa  St.,  Ims  Angeles. 

Includes  Installation  of  vitrified  clay 
pipe  lateral  and  trunk  sewers  with 
jdppurtenant  sewer  lino  structure.^ 
and  furnishing  and  installing  a 
booster  pump  in  the  city's  outfall 
•ewer. 

Low  Bidder— William  M.  Lories,  Box 
496.  Avenal,  Calif.,  $23,900.10. 
Work  involve**: 

(1)  1876  l.f.  fumi3h  and  install  12- 
In.  vlt.  clay  pipe,  Incld.  earth- 
work, concrete  and  pipeline  coiv 
St  ruction ; 

(2)  652  If.  10-inch 
(8)  1856   If.   8-inch 
(4)  450   l.f.   6-i:ich 
(8)  11  brick   manholes 

6.7  ft.; 

(6)  4    bilck    manholes, 
5  ft; 

(7)  1  brick  drop  manhole; 

(8)  3  lampholes; 
(•)  furnish  ond   install  8-inch   cast 

Iron  pipe  from  discharge  oX 
booster  pumps  to  pvtssure  man- 
hole and  construction  of  thi>i 
manhole ; 

(10)  constructing  and  inatallLag  com- 
plet*  pumping  station,  including 
earthwork,  concrete,  pipeline 
conctructlon  and  equipment. 

ALTERNATE   A 

(11)  11  precast  concrete  manholes  in 
lieu  of  brick  manholes,  avera^o 
depth  6.7  ft ; 

ALTERNATE   B 

(12)  4  precast  concrete  :nanhole8  in 
lieu  of  brick  manholes,  average 
depth  8  ft; 

ALTERNATE  C 
(18)  1  concrete  drop  manhole  in   lieu 
of  brick  drop  manhole. 
Total  bids  May  8  were: 
'  (A)  W.  M,  Lyles  Co.,  |23,»6o.ia 

(B)  Kovick    Bros.    Construction    Co., 
Fresno,  134,161.86. 

(C)  Pacific     Pipeline     &     Engineers, 
Ltd.,  Los  Angeles,  137,283.10. 

The  unit  bids  w^ere: 

(A)  (B) 

I    8.75      I    4.80 
Sits 
a76 
1.60 
168.00 
126.00 
190.00 
40.00 
676.00 
3728.00 
160.00 
125.00 
186.00 
Bids   held    under   advisement   until 
May  22. 


8.66 

6.95 

2.00 

250.00 

180.00 

250.00 

60.00 

1000.00 

6000.00 

180.00 

160.00 

200.00 


(C) 

$     5.50 

5.05 

6.10 

6.96 

160.00 

i8aoo 

160.00 

3&00 

1100.00 

6000.00 

135.00 

120.00 

120.00 


Freeway  at  28rd  Avenue,  plans,  $3.54. 

IV-C.  C-14-ECr,  Rch  Traffic  Sig- 
nals In  El  Cerrito  &  Richmond,  plans 
$1.38. 

IV-SCr.  &.  M-56-C,  A  bet.  Wad- 
dell  Creeek  &  Finney  Creek,  plans, 
$12.31-  mass  diagrams,  $0.15;  cross 
sections,  $6.77;  total  cost  plans,  mass 
diagrams  and   cross  sections,  $9.23. 

V-SLO-2-D  Bet  San  Luis  Obispo 
&  Cuesta  Grade,  plans,  $3.38;  mass 
diagrams.  $0.31;  cross  sections.  $9.23; 
total  cost  plans,  mass  diagrams^  and 
cross    sections,    $12.92. 

VIII-SBd-26-Ont  Traffic  Signals 
In    Ontario,    plans,    $0.92. 

(Prices  shown  above  Includes  sales 
tax). 

Checks  for  the  above  should  be 
ma<le  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  the  order  to 
this    office. 

Requests  for  the  above  plans,  spe- 
cifications, and  proposal  form  must 
be  addressed  to  the  office  of  the 
State  Highway  Engineer,  P.  O.  Box 
1499,    Sacramento,    California. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

A  Representative  will  meet  pros- 
pective bidders  on  projects  for  which 
bids  are  to  be  opened  in  Sacramento 
on   June  4,  1947,   at  follows: 

Humboldt  Co.,  Calif. — Representa- 
tive of  the  District  Office  will  meet 
prospective  bidders  for  the  proposed 
project  In  Humboldt  County,  I-Hum- 
1-D,  E,  at  South  Scotia  Bridge  1 
mile  south  of  Scotia  on  Thursday, 
May  29.   1947  at  10:00  A  M. 

El  Dorado  Co.,  Calif. — Representa- 
tive of  the  District  Office  of  t^e 
County  will  meet  prospective  bidders 
for  the  proposed  project  In  El  Dor- 
ado County,  III-E.  D-1099,  In 
Georgetown  on  Tuesday,  May  27, 
1917   at    10:00  A.   M. 

Contra  Costa  Co„  Calif. — Repre- 
sentative of  the  District  Office  will 
meet  prospective  bidders  for  the  pro- 
posed project  In  Contra  Costa  Coun- 
ty, IV-C.  C-14-ECr.  Rch,  at  Junction 
of  East  Shore  Highway  and  San 
Pablo  Boulevard  on  Tuesds^,  May 
27.  1947  at  10:00  A.  M. 

Santa  Cruz  Co.,  Calif. — Represent- 
ative of  the  District  Office  will  meet 
prospective  bidders  for  the  proposed 
project  In  Santa  Cruz  and  San  Ma- 
teo Counties,  IV-SCr,  S.  M-56-C,  A. 
at  Waddell  Creek  southerly  end  of 
project  on  Tuesday.  May  27,  1947  at 
2:00  r'.   M. 

San  Luis  Obltpo  Co,,  Calif.— Rep- 
resentative of  the  District  Office 
will  meet  prospective  bidders  for  the 
proposed  project  Ip  San  Luis  Obispo 
County,  V-SLO^D.  at  District  Of- 
fice In  San  Luis  Obispo  on  Thurs- 
day, May  29,  1947  at  9:00  A.  M. 
K/9n/A7  39        ^    Representative    will    meet    pros- 
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ftanltary    &«wer« 

R08EVILLB,  Calif..  Placer  Co.  Vine 


Ave.,  Miller  St..  Highland  Ave.. 
Keehner  Ave..  Poppy  L^ne,  HUl- 
crest  Ave.,  Vlnewood  Ave.,  Maple 
Ave.   and   King   Road. 

Owner— City  of  Rosevllle.  R.  W. 
Terry,  city  clerk.  City  Hall.  Ver- 
non St.,  betw.  Washington  and 
Grant  SU..   Rosevllle.   Calif. 

Includes  trenches,  sanitary  sewer, 
manholes  with  cast  Iron  curbs 
and  resurfacing. 


I  bids    are    to    be    opened    In    tos    An 
gele*    on    June   &,    1947,   as    follo>ws: 

San  Bernardino  Co.,  Calif. — Rep- 
resentative of  the  District  Office  will 
meet  prospective  bidders  for  the  pro- 
posed project  In  San  Bernardino 
Countv.  VIII-FBd-26-Ont  at  the 
District  Office.  247  Third  Street  In 
San  Bernardino  on  Tuesday.  May 
27,  1947  at  10:00  A.   M. 

Prospective  bidders  are  urged  to 
cooperated  with  the  District  Office 
and  arrange  t*  make  their  field  In- 
spection   on    the   above  date. 


(4)  clearing,  grubbing,  grading,  bal- 
lasting and  surfacing  on  2.7 
miles  of  P.  S.  H  No.  12.  Point 
Elltce  to  Megler  In  Pacific  Coun- 
ty, a  State  Project,  Involving 
lump  sum  clearmg  and  grubbing, 
about  680  cubic  yards  of  common 
excavation,  6,020  cubic  yatds  of 
solid  rock  excavation,  12,160  cu- 
bic yards  of  ballast,  5,020  cubic 
yards  crushed  stone  surfacing. 
117  linear  feet  of  pipe  culverts 
and  other  items. 

Bids  Rejected.  Low  bidder  was  T. 
W.   Thomas,   Portland,   Ore.,   $89,933. 

(5)  cleaning  and  painting  6  bridges 
on  P.  S  H.  No.  12  and  S.  S.  H 
Nos.  1-g,  8-B  and  12-D;  bridges 
Nos.  12-JM/l,  1-S/ll,  8-B/l,  12 
D/1  and  12-D/2,  m  Clark,  Cow- 
litz, Pacific,  and  Wahkiakum 
Counties,  a  SUte  FVoJect,  Involv. 
Ing   lump   sum    each    bridge; 

Awarded:  Industrial  Painters,  Ta- 
coma.  Wash.,   $9375. 

(6)  constructing  a  steel  girder  bridge 
over  the  Sammamlsh  River  and 
grading,  surfacing  and  construc- 
ting asphaltlc  concrete  on  ap- 
proaches to  bridge,  0.188  miles, 
S.  S.  H.  No.  2-A  in  King  County, 
a  State  Project,  Invclvlng  lump 
sum  clearing  and  grubbing, 
about  385  cubic  yards  of  unclas- 
sified excavation,  C,285  cubic 
yards  of  borrow  for  roadway  em- 
iMUikment,  1,085  cubic  yards  of 
selected  roadway  borrow,  201 
tons  of  asphaltlc  concrete,  760 
linear  feet  of  beam  guard  rail 
449  linear  feet  of  culvert  pipe. 
187  cubic  yards  of  concrete,  22,- 
000  pounds  of  steel  reinforcing 
bars.  16,600  pounds  of  ctructural 
steel,  3,500  pounds  of  cast  steel. 
3,300  linear  feet  of  treated  tim- 
ber piling,  lump  sum  erecting 
structural   steel  and  other  Items. 

Awarded:  Manson  Constr.  A  Engrg. 
Co.,    Seattle.    Wash.,    $57,947. 

(7)  ccnstructlrg,  including  struc- 
tures, heating,  ventljrating, 
plumbing,  and  electrical  work  of 
maintenance  buildings  on  the 
maintenance  site  ct  Svevens  Pass 
on  P.  S.  H.  No  15,  in  Chelan  and 
King  Counties,  a  State  Project. 

Awarded:  Olav  Boen  Constr.  Co., 
Seattle.   Wash.,   $185,00a 

Second  bidder.  Brazier  Constr  Co., 
Seattle,  Wash.,  $189,762;  3rd  low, 
S.  S.  Mullen,  Seattle.  Wash.,  $216,842. 
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Contract    Awarded 

Resurfacing  Cost,  $22,066 

VENTURA  COUNTY,  Calif.  Between 
Ellsworth.  Barranoa,  and  Santa 
Paula. 

Owner- State  of  California.  Division 
of  Highways.  Public  Works  Blug.. 
Sacramento.    Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Includes  about  four  miles  resurfacing 
with  plant  -  mix  surfacing  and 
placing  imported  borrow  on  shoul- 
ders and  applying  bituminous  sur- 
face  treatment   tJiereto. 

Contractoi^-O'Brien  41  Bell  Constr. 
Co.,  1123  Freeman,  Santa  Ana.  Cal. 


Contract     Awarded 

Grading    School    Site  Cost    $2660 

HANFORD.  Calif..  Kings  Co.  North- 
west  comer  Jersey   and  9th    Aves. 

Owner — Lakeside  Union  Elementary 
School  Diet,  Robt  Burr,  Clerk,  Rte 
3,  Box  467,  Hanford.  Calif. 

F'lans    by   owner. 

Contractor — W.  H.  Harris,  Box  143, 
Avenal.    Calif. 

Other  bids  submitted  May  6  were: 
James  B.  Anderson,  Visa  Ha,  $2475^ 
Anthony      T.      Bernard,      Hanford, 

$3045. 

Geo.    Stout,    Merced,    $3154.75. 
Forrest  E.  Kerr,  Hanford,   $3473. 


5/20/47  40 

Contract    Awarded 

Repair    Highway  Cost    $42,593 

SANTA  CLARA  COUNTY,  Calif. 
Between  Alameda  County  line  and 
Mllpltas. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,   Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  one  mile  repairing  with  crush- 
er run  base  and  asphaltlc  con- 
crete. 

Contractor — A.  8.  Jones,  Box  3067. 
Brown's    Valley    Rd.,    Napa,    Calif. 


5/20/47  40 

Contract     Awarded 

Resurfacing  Cost    $60,968.50 

MERCED  and  STANISLAUS  COUN- 
TIES, Calif.  Between  three  miles 
north  of  Livingston  and  Stanis- 
laus County  line  and  between  Mo- 
desto  and  Empire. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento.   Calif. 

About  8.9  mlle.s  resurfacing  with 
plant   mix  surfacing. 

Contractor — M.  J.  Ruddy,  922  J  St., 
Modesto,  Calif.,  $60,968.50. 


TUESDAY.  MAY  20.  1947 


State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  WoricB  Bld^H  Sacra- 
mento, Calif. 

About  8.2  miles  surfacing  with  road- 
mixed  surfacing. 

Contractor— Brown  A  Krull,  644  8ohe» 
field  St.,  Palo  Alto,  Calif. 


TUESDAY.  MAY  20.  1947 


DAILY    PACIFIC     BAJILDER 
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5/20/47  40 

Hearing  of  Proteats  Set  for  May  23, 

8  P.  M. 
Street  Improvement;  Res.  No.  2010 

SACRAMENTO,  Calif.,  Sacramento 
County.  Alley  between  W  and  X 
Sts.  from  14th  to  16th  St 

Owner — City  of  Sacramento,  H.  O. 
Denton,  city  clerk,  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Includes  grading,  concrete  curb,  wall, 
hydraulic  concrete  pavement  6-ln. 
thick,  etc. 


5/20/47  40 

Hearing  of  Protests  8«t  for  May  2% 
8  P.  M. 

Street  Improvement;  Res.  No.  2S03 

SACRAMENTO,  Calif.,  Sacramento 
County.  Southerly  half  of  T  St 
from  western  boundary  of  Trainor 
Vista  to  68th  St.;  U  St  from  68th 
St.  to  69th  St.,  58th  St  from  8  8t 
to  2nd  Ave.,  2nd  Ave.  from  87th  to 
59th  St. 

Owner — City  of  Sacramento,  H.  Ow 
Qenton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Includes  grading,  sidewalks,  sewer, 
asphaltlc  concrete  pavement  6^-\n. 
thick,  etc. 


40 


40 
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Contract    Awarded 

Widening  Cost  $74,177.30 

S=AN    MATEO    COUNTY,    Calif..    At   $*746.61 


5/20/47 

Contract   Awarded 

Street    Improvement         Cost  $4,293.29 

MONO     COUNTY,    Calif.    Leevlnlng 

streets. 
Owner  —  County    of    Mono,    county 

clerk.  Courthouse,  Bridgeport  Calif. 
About  0.95  mile  applying  bituminous 

surface  treatment. 
Contractor  —  Browne    A     Krull,    644 

Schofield  St.,  Palo  Alto,  Calif, 

Other  bids  submitted  May  5  were: 

George  E.  France,  Visalia,  $4426.62. 

Bishop    Construction    Co.,    Bishop, 


Geneva  Ave.  near  San  Francisco 
County  line,  and  In  Brisbane  near 
Vlsltacion    Ave. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer — G.  *!.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.6  mile  net  length  widen  ex- 
isting pavement  to  provide  chan- 
nelization of  Intersections  and  In- 
stallation of  traffic  signal  systems. 

Contractor — Chas.  L.  Harney,  Inc., 
575  Berry  St.,  San   Francisco,  C8.lif. 


A.  A.  Balnter,  Long  Beach,  $7808.20. 


40 


39 


5/20/47 

Centract    Awarded 

Sanitary    Sewer    Lines      Cost    $28,631 

CERES,     Calif.,     Stanislaus     Co. 

Owner — City  of  Ceres.  Mayor  Hen- 
ry Kline.  E.  N.  Disney,  Clerk,  Box 
8378,   Ceres.   Calif. 

Plans    by    engrg.   dept.    of    owner. 

Contractor^— Manuel  Smith,  313  Syn- 
dicate Bldg.,  1440  Broadway.  Oak- 
land, Calif. 


40 


40 


39 


«  20/47 
ds  Rejected — Sewer  System 
rNNYSIDu;.   Washington. 
Owner  —   City  of    Sunnyside,    K.    H. 
Stone,  City  Clerk.   City   Hall.   Sun- 
nyside.  Wash. 
Architects  and  Engineers— G.  D.  Hall 
and  Associates.  Larson  Bldg.,  Yak- 
ima, Wash. 
Intercepting  trunk  sewer,  underdrain 
and  lateral  sewer  system. 


5/20/47  39 

Owner   Taking    Bids— Due   June    17. 

10   A.    M. — Mission    Valley    Trunk 

Sswsr,  Sec  1,  Sewer   No.  3 
SAN    DIEGO,    Calif..    San    Diego    Cto. 

From    Pacific    Coast    Highway    to 

city    llmlU. 
Owner   —   City    of    San    Diego,    City 

Clerk.  Civic  Center.  San  Diego.  Cal. 
Includes   4.47   miles   of  8-    to   27-Inch 

sewer  main   and   appurtenances. 

Specifications  obtainable  from  the 
above  office  of  the  city  clerk  upon 
deposit  of  $10.00. 

40—    STREETS  AND 
HIGHWAYS 


40 


5/20/47 

STATE  OF  CALIFORNL\ 
SPECIAL  NOTICES 

SACRAMENTO,  Calif..  Sacramen- 
to Co.— SUte  Highway  Engr  G.  T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  for  which 
bids  will  be  opened  In  Sacramento 
<m  J\ine  4  and  In  Los  Angeles  on 
June  5.   1947. 

1-Hum-l-D,  E  bet.  Jordan  Creek 
A  Scotia  Br,  no  plans  available;  (lo- 
cation   sheet    In    special    provisions). 

I  -  Men  -  1  -  I  Across  Rattlesnake 
Creek,    plans.    $0.77. 

II-Tri-35-C  Across  Rpflding  Creek. 
2    sheets    of    plans,    no    charge. 

III-E.  D-1099  bet.  Georgetown  A 
U.  S.  Ranger  Station,  plans,  $1.85; 
mass  diagram.  $0.15;  cross  sections. 
$1.88;  total  cost  plans,  mass  diagram 
A  cross   sections,   $338. 

IV  -  Ala -69 -Oak  Over  Eastshore 


5/20/47 

Contracts   Awanftod 

Grading  A  Bridges 
{WASHINGTON 

Owner  —  SUte  of  Washington.  Clar- 
ence B.  Shaln.  Director  of  Hlgh- 
\\  ays.    Olympia.    Wash. 

Plans  by  engineering  department  of 
ovvnf  r. 
Projects   include; 

(1)  construction  and  reconstruction 
work  oi.  Everett  to  MarysvlUe 
and  Swmomlsh  Slough  Bridges 
on  P  S.  H.  No.  1  In  Snohomish 
and  IskRgit  Counties,  a  Stat<> 
Project  Involving  about  28,940 
poand.t  of  iftnictural  steel.  14  M. 
B.  M.  timber  and  lum'oer.  lump 
.sum.  removing  portions  ot 
i)rldg»>s  1/211.  1/209  and  1/208  and 
other   Items. 

Awarded:  Alton  V.  Phillips.  Sesttle 
Wash..   $19,733. 

(2)  cleaning  and  painting  Everett  to 
MarysvlUe  bridges  Nos.  1/208.  1- 
209.  and  1/211  on  P.  S.  H.  No.  1, 
In  Snohomish  Counly,  a  Stats 
project.  Involving  lump  sum,  each 
bridge; 

Awarded:     Antonsen    Painting    Co., 
Taconva.   Wash..   $22,000. 

(3)  grading,  draining  and  paving  0.- 
445  miles  of  P.  S.  H.  No.  6,  Au- 
burn to  Eiiumclaw  Revisions, 
Sections  4  and  5,  a  State  Project 
In  King  County,  Involving  about 
8  acres  of  clearing.  3  acres  of 
grubbing.  83,600  cubic  yards  of 
excavation.  8.840  cubic  yards  of 
selected  roadway  twrrow.  5.73* 
square  yards  of  cement  concrete 
pavement  4,780  square  yards  of 
removing  concrete  pavement  70 
linear  feet  of  culvert  pipe  aitd 
other  ltomt> 

Awarded:    Northwest  Constr.  Com- 
pany. Seattle.  Wash..  $52,904. 


5/20/47 

Contract    Awarded 

Surfacing  Cost,  $28,277 

SOLANO  COUNTY.  Calif.  Between 
Farfleld  and  35  miles  north  and  In 
Vacavllle. 

Owner— rrate  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.    Calif. 

SUte  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento. Calif. 

About  4.8  miles  repairing  by  placing 
plant  mix  surfacing  over  the  exist- 
ing pavement. 

Contractor — Frederiokson    Bros 
....66th  St..  Emeryville.  Calif. 


Cost  $84i03w60 
Mono  Coimty. 
Mono,    county 
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5/20/47 

Owner    Taking    Bids — Due    June    3, 

7:90   P.    M. 
Site    Improvements 
SAN  LUIS  OBISPO  Calif..  San  Luis 

Obispo.   Co.   San    Luis  Obispo  High 

SchooL 
Owner    —    San     Luis    Obispo     High 

School    Dlst.   Carl   G.   Beck,    Clerk. 

San    Luis   Obispo.   Calif. 
Civil   Engrs.   —   Burc^,   A   Beck,   318. 

Courthouse,  San  Luis  Obispo.  Cal. 
Includes  grading,   Installing  culverts. 

etc. 

Specifications  obtainable  from  of- 
fice of  the  engineers  upon  payment 
of  $5.00. 


5/20/47 

Contract  Awarded 
Street  Improvements 
BRIDGEPORT,  Calif 
Owner  —  County    of 

clerk.  Courthouse,  Bridgeport,  Calif. 
Grading,    applying    Imported    borrow 

and   road-mlxed   surfacing. 
Contractor  —  Browne    A     Krull,    644 

Schofield   St.,   Palo  Alto.  Calif. 

Other  bids  submitted  May  5  were: 

George  E.  France,  Vlsalla,   $8827.20. 

Bishop  Engineering  A  Construction 
Co..  Bishop.  $11,277.20. 

A.  A.  Balnter.  Long  Beash,  $22,848. 


40 
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5/20/47  *0 

Plans    Completed — Owner    Will     Ask 

Bids    Soon 
Street    Improvement  Cost  $70,000 

SAN  LEANDRO,  Calif..  Alameda  Co 

San    Leandro    Blvd.    from    Oakland 

city  line  to  Williams  St 
Ownei^-Clty   of   San   Leandro.  H.   H. 

Burbank,     city     clerk,     City     Hall, 

San    Leandro,   Calif. 
City   Engr— C.   P.   Martin,   City,  Hall. 

San   Leandro,   Calif. 
Remove  present  t>ase  and  lay  new  12 

In.    crushed    rock    base    with    2    In. 

asphaltlc     wearing     surface     from 

curb   to   curb,  etc   . 


5/20/47 

Contract    Awarded 

Grading   and   Bridges   Cost   $117,702.20 

INYO  COUNTY,  Calif.  Near  Bishop 
on  Warm  Springs  Road  and  Pleta 
Road. 

Owner — SUte  of  California.  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,    Calif. 

State  Highway  Engineer,  G.  T.  Mc- 
Coy, F'ublic  Works  Bldg.,  Sacra- 
mento.  Calif. 

Net  distance  of  about  4.4  miles  grad-.' 
Ing  and  applying  penetration  treat- 
ment thereto  and  constructing  two 
timber    trestle    bridges. 

Contractor — Basich  Constr  Co.  and 
Basich  Bros..  Box  151,  Alhambra, 
Calit 


40 


40 


6/20/47 

Contract     Awarded 

Grading  and  Surfacing 

Coat  $1,431,227.80 

IMPERIAL  COUNTY,  Cal.  Between 
El    Centre    and    Brawley. 

Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,     Calif. 

State  Highway  Englneei^-O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento. Calif. 

About  18.1  miles  grading  and  sur- 
facing with  plant  mix  surfacing  on 
cement    treated    base    . 

Contractor — Basich  Bros.  A  Basioh 
Bros.  Constr.  Co.,  Box  151,  Alham- 
bra,   Calif..   $1,431,227.80. 


FOR     SALE 

Compressors  -  Pomps 
Pnonmatlc  Tools 
Rock  Drills 

.  ^  •  Complefe  Reiifo/  Service  .  .  • 

THE  RIX  COMPAMY  •  IMG. 

5t2  SIXTH  STRUT  UNd«rlilll  S026 
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5/20/47 

Contract  Awarded 

Surfacing  Cost  $16,403.40 

INYO  COUNTY,  Calif.  Between  Route 
23  and  Mono  County  line;  between 
west  city  limits  and  Route  23  In 
Bishop,  and  between  Route  23  and 
Keeler. 

Owner — SUte  of  California  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento.   Calif. 


5/20/47 

Contemplated 

Street    Improvement  Cost   $42,000 

MOUNTAIN     VIEW.     Calif.     Santa 

Clara   Co.    Stierlln    Road. 
Owner    —    City    of    Mountain    View, 

Mayor     Frank     Morton,     Mountain 

View,    Calif. 
City  EnglneeF— Earl  C.  Thomas,  310 

University   Ave,   Palo   Alto,   Calif. 
Widening  and  Improvement. 

5/20/47  40 

Contract   Awarded  ^^ 

Grading  Cost,  $192,220.75 

LOS   ANGELES.   Calif..   Los   Angeles 
County.     SanU   Ana   Parkway   be- 
tween Allso  and  Kearney  Streets. 
Owner— State  of   California,  Division 
of  Highways.   PtrtJllc  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer— G.  T.   Mc- 
Coy.   jSibllc    Works    Bldg.,    Sacra- 
mento, Calif. 
Grading    and    paving    Interchange 
roadways    between    Allso    St.    via-' 
duct.  Ramona  Parkway  and  SanU 
Ana    Parkway    with    portland    ce- 
ment   concrete    and    asphalt    con- 
crete. 
Contractor  —    VIdo    Kovaoevlch   Co.. 
5300  Imperial  Highway,  South  Gats. 
Calif. 


40 


5/20/47 

Contract   Awarded 

Street    Improvement;    Spec.   1946-2 

Cost  $90,786.64 

MENLO  PARK.  Calif..  San  Mateo 
Co.  Portions  of  Santa  Cms  Ave.. 
Oak  Grove  Ave.,  Grane  St.  Chest- 
nut St.  and  Johnson  Lane,  alleys 
and  parking  lot. 

Owner— City  of  Menlo  Park.  Mayor 
Chas  P.  Burgess.  City  Hall.  Menlo 
Park.   Calif. 

City  Engineer— Edwin  H.  Smith.  Bay 
and  Chestnut  Sts..  Redwood  City, 
Calif. 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forming  and  Stamping  of  All  Kinds 


35  GILBERT  STREET 


UNd«rliill  6733 


^ 


Csntractop— L.   C.    Smith,    First    and 
Railroad   Aves.,  San   Mateo,  Calif. 
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6/20/47 

Contemplated 

Street    Improvement  Cost   $77,514 

MENLO  PARK,  Calif..  San  Mateo 
Co.   Menlo  Ave. 

Qwnei^— City  of  Menlo  Park.  Mayor 
Chaa.  P.  Burgess.  City  Hall,  Men- 
lo Park.  Calif. 

City  Engr— Edwin  H.  Smith.  Bay  & 
Chestnut  SU.  Redwood  City,  Calif. 

5/20/47  40 

Law  and  Only  Bidders 
Surfacing  Cost  $36,665 

COALINOA.  Calif.,  Fresno  County. 
Owner— City  of  Coallnga,  W.  C.  Wal- 
lace, city  clerk.  City  Hall,  Coallnga. 
Calif. 
Plans  by  engineering  department  of 

owner. 
Road-mixed  surfacing  and  seal  coat 
Low  Bidder— Ted  F.  Baun,  324  Prince- 
ton. Fresno,  Calif.,  $36,665. 
Other  bids  submitted  May  5  were: 
Gerald  Brewster,  Avenal,   $37,98a 
Phoenix  Construction  Co.,  Bakers- 
field,  $40,582. 

Valley    Construction    Co.,     Fresno, 
|4S,207. 


40 


8/20/47 

Contmot  Awarded 

Storm  Drain  Cost  $22,061.40 

CASTRO  VALLEY,  Calif.,  Alameda 
County.  Between  San  Miguel  Ave. 
and  Park  Way. 

Ownei« — SUte  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

About  0.4  mile  storm  drain. 

Contractor — McGulre  *  Hester,  796 
00th  Ave.,  Oakland,  Calif. 


40 


5/20/47 

Contract  Awarded 

Highway  Repair  Cost  $140,631.50 

MODOC  COUNTY  Calif.  Between 
Lassen  County  line  and  Canby  and 
between  6.8  miles  and  7.4  miles 
northwest  of  Canby. 

Owner — State  of  C«Uifomia,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

A  net  length  of  about  20.8  miles  re- 
pairing with  crusher  run  base  and 

^▼seal  coat. 

Contractor — Harms  Bros.,  Route  4, 
Box  2220,  Sacramento,  Calif. 


SAN  FRANCISCO.  Cal..  Bemal  Ave. 

San  jy>se  Ave  and  Monterey  Blvd. 
Owner   —  City   and  County   of    San 

Francisco.    Department    of    Public 

Works.    Room   282.   City    Hall.    Sian 

Francisco,   Calif. 
City  Engineer  —  Ralph  Wadsworth, 

City   Hall.   San   Francisco,   Calif. 
Contractor   —   Chas.    L.    Harney,    575 

Berry    St.    ,8an    Trancisco,   Calif. 


40 


5/20/47 

Contraot  Awarded 

Qradlng  Cost  $206,530.50 

FRESNO  COUNTY,  Calif.  On  Reed 
Ave.,  between  Manning  Ave.  and 
Route  41. 

Ownei^-SUte  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif. 

SUte  Highway  E:ngineer— G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento. CaUr. 

About  8  miles  grading,  constructing 
plant  mix  surfacing  on  bituminous 
treatment  and  applying  penetration 
treatment  to  shoulders. 

Contractor— A.  Telchert  41  Son,  inc., 
Box  1133,  Saoramsnto,  Calif. 


5/20/47  40 

Low  Bidder 

Surfacing  Cost  $30,907 

LOS  ANGELES  COUNTY.  Calif. 
Lakewood  Blvd.  between  Spring  St 
and  Conant  St 

Owner— SUte  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.7  mile  net  length  reconstruct- 
ing existing  shoulders  and  surfac- 
ing with  plant  mix  surfacing. 
Bids  opened  In  the  SUte  Bldg.,  Los 

Angeles,  Calif. 

Low  Bidder— Sully-Mlller  Contracting 
Co.,  1500  W.  7th  St,  Long  Beach, 
Calif.,  180,907. 


40 


5/20/47 

Contract  Awarded 

Grading,  Paving  and  Bridge 

Cost  $877,917.50 

SANTA  BARBARA,  Calif.,  SanU 
BartMira  County.  Between  0.2  mile 
east  of  Park  Place  and  Rancherla 
Street. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.2  miles  net  length  grading 
and  paving  a  4-lane  divided  high- 
way with  Portland  cement  concrete 
on  cement  -  treated  subgrade,  sur- 
facing other  areas  with  plant  mix 
surfacing  on  crusher  run  base  and 
on  Imported  borrow  and  construct- 
ing a  reinforced  concrete  bridge  on 
timber  piles. 

Contractor— N.  M.  Ball  Sens,  Box  480, 
Berkeley,  Calif. 


6/20/47  40 

Contract    Awarded 
Intersection     Channelization:     Spec. 
20,104  Cost    $8,283.75 


Hoy  M.  Scott 

Hostiag  and  VontiUting  Equipment 

mmnmn  •  High  and  L«w  Prsssurs 

Stsam  Traps  •  Valvsa  -  Strainers 

Fans   •    Blswsro    -    Heating    and 

Cooling  Cells 

PhoM  MArket  2911 
-TM  Us  Vs«ir  Prsblsms" 

Street,   San   Frandseo 


5/20/47  40 

Hearing  of  Protests  Set  for  June  2, 
8   P.   M. 

Street    Improvement;     Res.   46-25 

SAN  MATEO.  Calif..  San  Mateo  Co. 
Flores    St..    between    28th    Avenue 

.and  the  NW  boundary  of  Anthony 
Sub.  Edison  Street  between  the  N 
W  boundary  of  San  Mateo  Ter- 
race No.  4;  and  Lot  1  of  C.  W. 
Dlehl  Sub.;  and  the  SE  half  of 
Edison  Street  opposite  Lot  35  of 
Anthony  Sub.,  and  24th  Avenue  be- 
tween Hacienda  Street  and  Ala- 
meada  de  las  Pulgas. 

Owner — City  of  San  Mateo.  Wm.  J. 
O'Farrell.  city  clerk.  Arthur  Sul- 
livan, city  engineer.  City  Hall.  San 
Mateo,    Calif. 

Con.sultlng  Engineer — W.  D.  Soule, 
318  B  St.  San  Mateo.  Calif. 

Includes  grading  crusher  run  water- 
bound  rock  macadarm  base  pave- 
ment with  asphalt  concrete  wear- 
ing surface,  portland  cement  con- 
crete curbH,  gutters,  sidewalks  and 
electroliers,  sanitary  sewer  house 
laterals. 


40 


5/20/47 
Low  and  Only  Bidders 
Grading    and    Paving   Cost   $133,705.09 
LOS     ANGELES,     Calif.,     Los     An- 
geles    Co.     Figueroa     St.     between 
NUeola  St.  and  Buena  Vista 'Ter- 
race. 
Owner — Los    Angeles    Cltv    Board    of 
Public    Works.    153   City    Hall,    Los 
Angeles.    Calif. 
Plans   by  owner. 

Low  Bidder— Griffith  Co.,  1060  So. 
Broadway,  Los  Angeles  Calif., 
$13,705.09. 

T.   E.   Sherlock,   at   $145,741.19   sub- 
mitted only  other  bid   May   14. 


40 


5/20/47 

Low  and  Only   Bidders 

Grading    &    Paving        Cost    $155,258.13 

LOS   ANGELES,  Calif.,   Los   Angeles 

County.     Olympic     Blvd.,     between 

Los    Angeles    St.    and    Flower    St. 
Owner — Los    Angeles    City    Board    of 

Public   Works,    153    City    Hall,    Los 

Angeles,   Calif. 
Plan.s  by   engineering   department  of 

owner. 
Low  Bidder— T.  E.  Sherlock.  1103  W. 

40th   PI..   Los  Angeles,  Calif..  $155,- 

258.13. 

Griffith  Co.,  Los  Angeles,  at  $161,- 
006.70  submitted  only  other  bid  May 
14. 


above  office  upon  deposit  of  $2.  r«- 
fundabla 


5/20/47  40 

Ownor  Taking   Bids — Dus  May  20, 

10  A.  M. 
Qradlng  and  Surfacing 
IRON  and  KANE  COUNTIES,  Utah. 

Zlon-Bryce  Canyon  National  Parks 

approach    road.    Sec.    C2   and    Sec. 

C3,  portion,  Dixie  National  Forest 
Owner — Public  Roads  Administration. 

B.  W.   Matteson,  division  engineer. 

Federal  Bldg..  Ogden,  Utah. 
Plans  by  engineering  department  of 

owner. 
About  11.483  miles. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10,  re- 
fundable. 


5/20/47  -  40 

Owner  Taking  Bld^— Dus  May  26^ 

2:30  P.  M. 
Surfacing 
UINTAH  COUNTY,  Utah.   S.  R.  No. 

44,   between  Vernal   and    Stanaker 

Draw. 
Owner  —  UUh   State   Road   Commis- 
sion, SUte  Cspitol,  Salt  Lake  City, 

Utah. 
Plans  by  engineering  departmeot  of 

owner. 
About  3.302  miles  2-lnch  road-mlxed 

bituminous  surfaced   road. 

Specifications  obUlnablo  from  the 
above  office  upon  deposit  of  $2,  re- 
fundable. 


5/20/47    .  40 

Owner  Taking  Bids — Dus  May  26, 

2  P.  M. 
Surfacing 
SALT   LAKE   COUNTY,  Utah.  U.  S. 

No.  50,  on  Magna  Main  St 
Owner  —  VUh    State   Road  Commis- 
sion, SUte  Capitol,  Salt  Lake  City, 

Utah. 
Plans   by  engineering  department  of 

owner. 
Includes  0.841   mile  3-ln.   road-mlxed 

bituminous  surfaced  road. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $2,  re- 
f undabia 


borrow,  4430  cu.  yds.  of  sand  filler, 
OOBO  cu.  yds.  of  crushed  stone  8ur« 
facing,  2600  M  gallons  of  water,  4060 
cu.  yds.  of  mineral  aggregate,  258 
tons  of  bituminous  cement  MC-2,  4.4 
mile  sof  mixing.  2847  rods  of  right- 
of-way  fence.  2466  lln.  ft  of  culvert 
pipe  and  other  items. 

Specifications  obtainable  from  the 
above  office  upon  payment  of  $2. 
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Centract    Awarded 

Imported     Borrow    Shoulders 

Cost  $23,732.50 

YOLO  COUNTY,  Calif.  Between  So- 
lano County  line  and  two  miles 
south  of  irrigation  canal. 

Owner— State  of  California.  Division 
of  Highways.  F'ublic  Works  Bldg.. 
Sacramento,   Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento,   Calif. 

About  8.9  miles  construct  shoulders 
of   Imported    l)orrow. 

Contractor— McGllllvray  Constr.  Co. 
Box    873,    Sacramepto.   Calif. 
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Contract    Awarded 

Surfacing  Coat    $S7,925 

VENTURA  COUNTY.  Calif.  Between 
Oxnard    and    Big    Sycamorn    Creek. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento.   Calif. 

State  Highway  Englner— G.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento.   Calif. 

About  5.7  miles  resurfacing  with 
plant  mix  surfacing  and  placing 
Impftrted  borrow  on  shoulders  and 
apply  bituminous  surface  treat- 
ment   thereto. 

Contraxtor — Baker  and  Pollock.  141 
S.    Coronado.     Ventura.    Calif. 


5/20/47  40 

Bond    Issue   Defeated   May  6  in 

Amount    of    $280,000 
Street    Improvements 
SANTA      BARBARA     Calif..      Santa 

Barbara     County. 
Owner — City  of  Santa   Barbara,    city 

clerk.    City    Hall.    Santa    Barbara. 

Calif. 
Includes      realignment      of      streets, 

bridge,   grading,  paving,   sidewalks. 

storm   drains. 


5/20/47  40 

Owner  Taking   Bids— Due  May  26, 

3  P.  M. 
Surfacing 

SAN  JUAN  COUNTY,  Utah.  U.  3. 
No.  160,  between  Montlcello  and 
Colorado  line. 
Owner  —  Utah  SUte  Road  Commis- 
sion. State  Capitol.  Salt  Lake  City, 
Utah. 
Plan   sby  engineering  department  of 

owner. 
17.095    miles    2-in.    road-mlxed   bitu- 
minous surfaced  road. 
.Specifications  obUlnable   from  the 
above  office  upon  deposit  of  $2,  re- 
fundable. 


5/20/47  40 

Owner  Taking   Bids — Due  May  20, 
2:30  P.  M. 

DAVIS  COUNTY,  Utah.  U.  8.  No.  01, 
between  Farmington  Junction  and 
Layton. 

Owner  —  Utah  SUte  Road  Commis- 
sion. State  Capitol.  Salt  Lake  City, 
Utah. 

Plans  by  engineering  department  of 
owner. 

Approximately  4.241  miles  8-ln.  plant- 
mixed  bituminous  surfacing. 
Specifications   obUlnable   from   the 
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Owner  Taking   Bids — Dus  May  27, 
10  A.  M. 

Grading,  Bridges,  Etc. 

STATE  OF  WASHINGTON. 

Owner — State  of  Washington,  Clar- 
ence B.  Shaln,  director  of  highways, 
Olympia,  Wash. 

Plans  by  engineering  department  of 
owner. 

Projects  include: 

(1)  Resurfsjclng  axlsting  concrete 
pavement  with  asphaltlc  concrete  on 
6.60  miles  of  P.S.H.  No.  1,  Mary's 
Comer  to  Toledo  in  Lewis  County,  a 
sUte  project  Involving  about  1132  cu. 
yds.  shoulder  material,  9953  tons  of 
asphaltlc  concrete  and  other  items. 

(2)  Constructing  non  -  skid  single 
seal  treatment  on  P.S.H.  No.  2.  Iron 
Creek  to  Junction  P.S.H.  No.  16,  24.66 
miles,  and  on  P.S.H.  No.  16,  Junction 
P.S.H.  No.  2  to  Leavenworth,  4.14 
miles,  a  state  project  in  Kittitas  and 
Chelan  Counties,  involving  about  420 
tons  of  bituminous  cement  RC-6,  6340 
cu.  yds.  of  mineral  aggregate  from 
stockpiles  and  other  Items. 

(3)  Constructing  49.460  miles  of 
non-skid  single  seal  treatment  on 
portions  of  P.S.H.  Nos.  2,  6,  11,  and 
S.S.H.  Nos.  3-A  and  8-B,  and  light 
bituminous  surface  treatment  on  10.6 
miles  of  P.S.H.  No.  8  in  Benton, 
Franklin.  Kittitas,  Walla  Walla  and 
Yakima  Counties,  a  state  project  in- 
volving about  750  tons  of  bituminous 
cement  RC-4,  245  tons  of  bituminous 
cement  MC-2,  10,100  cu,  yds.  of  min- 
eral aggregate  from  stockpile,  ^100 
cu.  yds.  of  cover  stone  from  stock- 
pile and  other  Items. 

(4>  Manufacturing  and  stockpiling 
crushed  slope  surfacing,  mineral  ag- 
gregate and  crushed  cover  stone  and 
constructing  71.22  miles  of  non-skid 
single  seal  treatment  on  P.S.H.  No. 
7  and  S.S.H.  Nos.  2-G  and  11-C  in 
Lincoln  and  Whltnoan  Cotmtles,  a 
state  project,  Involving  about  810  tons 
of  bituminous  cement  MC-8,  700  tons 
of  bituminous  cement  RC-4,  6000  cu. 
yds.  of  crushed  stone  surfacing  In 
stockpile,  7000  cu.  yds.  of  crushed 
cover  stone  In  stockpile,  11,440  cu. 
yds.  of  mineral  aggregate  In  stock- 
pile and  12,830  cu.  yds.  of  placing 
mineral  aggregate  from  stockplla 

(5)  Constructing  light  bituminous 
surface  treatment,  modified  bitumin- 
ous macadam  and  non-skid  single 
seal  treatment  on  26.66  miles  P.8.H. 
No.  12  (5  sections)  in  Wahkiakum 
and  Pacific  Counties  and  1.05  miles 
of  S.S.H.  No.  12-B  in  Pacific  County, 
a  sUte  project,  involving  about  BOO 
tons  of  bituminous  cement  MC-2,  848 
tons  of  bituminous  cement  RC-6,  748 
tons  of  bituminous  cement  SC-6,  2670 
cu.  yds.  of  plsclng  crushed  cover 
stone  from  stockpiles,  17,175  cu.  yda 
of  mineral  aggregate  in  place  from 
stockpiles  and  other  Items. 

(6)  Grading,  draining,  surfacing 
and  constructing  a  bituminous  sur- 
face treatment,  road-mix  type  class 
B.  on  4.45  miles  of  S.S.H.  No.  10-A, 
Armstrong  Meadows  to  DIsautel.  Sec- 
tion 2,  In  Okanogan  County,  F.A.8. 
No.  S-41  (4),  Involving  lump  sum 
clearing  and  grubbing,  about  125.680 
cu.  yds.  excavation,  16.210  cu.  yds.  of 
ballast,  16,490  cu.  yds.  of  special  sand 
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Owner  Taking    Bids — Due   June  2,   10 
A.  M.— Converting   BIdgs.  and   Util- 
ities;   Spec.    1826 
LINDSAY,  Calif..  Tulare  C.    Govern- 
ment Camp,  Central  Valley  ProJ. 
Owner — U.  S.  x>ureau  of  Reclamation 

Friant  Calif. 
Plans  by  owner. 

Includes  dismantling,  moving  and 
converting  bldgs.  and  constructing 
roads,  walks,  and  water  distribu- 
tion and  sewerage  systems  for 
Government  Camp.  Lindsay.  150 
calendar  day."i  completion  time. 
Buildings  are  to  he  moved  from  the 
Fresno  County  Fairgrounds  near 
Fresno.  Calif. 
Work   Involves : 

Sohsduls  No.  1 
Salvaging    buildings    and    re.storlng 
sites;  grading  building  site;  dismant- 
ling, moving  and  converting  barracks 
and  constructing  roads  and  walks. 

(1)  salvaging  building  T-1015  and 
hauling  and  storing  materials, 
lump  sum;  * 

(2)  salvaging  east  wing  of  building 
T-lOlO  and  hauling  and  storing 
materials,   lump  sum; 

(3)  salvaging  north  wing  of  Bldg. 
T-1030  and  hauling  and  storing 
materials,   lump  sum ; 

(4)  salvaging  heater  rooms  and  la- 
trines of  Bldgs.  T-1011.  T-102. 
T-1014.  and  T-1016.  and  haulinp 
and  storing  materials,  lump  sum 

(5»  restoring  sites  of   Bldgs.  T-1010. 

T-1011,     T-1012.     T-1014.    T-1015. 

T-1016  and  T-1030,  lump  sum; 
(6)   grading    camp    site    at    Lindsay, 

lump   sum; 
(7>  80  c.y.   concrete  In   foundations; 

(8)  moving  and  converting  barracks 
Into  15  duplex  residences  .lump 
stun; 

(9)  moving  and  converting  south 
wing  of  Bldg.  T-IOSO.  lump  sum; 

(10)  placing  6.200  l.f.  timber  curb 
boards; 

(ID  constructing  8.310  m.y.  of  bitum- 
inous surface  roads,  streets  and 
parking  areas; 

(12)  constructing  800  s.y.  of  bitum- 
inous surface  sidewalks. 

Schedule  No.  2 
Water-    distribution    and    sewerage 
systems  and  drainage. 

(13)  excavating  and  backfilling  2.640 
l.f.  of  water  pipe  trenches,  not 
more  than  4  ft.  deep; 

(14)  excavating  and  backfilling  1,040 
l.f.  of  sewer  pipe  trenches,  not 
more  than  4  feet  deep; 

(15)  excavating  and  backfilling  450 
l.f.  of  sewer  pipe  trenches,  over 
4  ft.  deep  and  not  more  than  6 
ft.  deep; 

(16)  excavating  and  backfilling  320 
l.f.  of  sewer  pipe  trenches,  over 
6  ft.  deep; 

(17)  furnishing  and  laying  1,250  If. 
of  6-ln.  dtam.  vlt.  clay  sewer 
pipe  and   fittings; 

(18)  furnishing  and  laying  550  If.  of 
8-lnch  do; 

(19)  constructing  two  sewer  man- 
holes; 

(20)  converting  existing  manhole  to 
drop  manhole,   lump  sum : 

(21)  furnishing  and  laying  630  If. 
of  6-ln.  dlam.  pipe  for  water 
main; 

(22)  furnishing  and  laying  375  l.f. 
of  2-in.  dlam.  galv.  steel  service 
piping: 

(23)  furnishing  and  laying  720  l.f. 
of   1-lnch  do; 

(24)  furnishing  and  laying  920  l.f.  ft. 
of  %-lnch  do;     - 

(2.5)  furnishing  and  InsUlllng  15  Cl- 
inch  hose    bibbs ; 

(26)  furnishing  and  Installing  18  %- 
Inch  curb  stop  and  service  box 
assemblies ;  ^ 

(27)  furnishing    and    inHtalling    4    2- 


inch    gate    valve    and    vitrified 
clay  valve  box  assemblies; 

(28)  furnishing  and  installing  2  6- 
Inch  do; 

(29)  furnishing  and  Installing  1  6- 
Inch  gate  valve  and  cast  Iron 
valve  box  assembly; 

(30)  Installing  two  fire  hydrants; 

(31)  oon.structlng  124  l.f.  of  43-  x  27- 
inch   twl   pipe  arch  culverts; 

(32)  connecting  two  existing  arch 
drains  to  43-  x  27-ln.  twrin  arch 
culvert. 

Specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation :  Walker  R 
Young,  Chief  Engineer,  U.  S.  Cus- 
tomhouse, Denver  2,  Colo. ;  R.  L 
Boke.  Regional  Director,  P.  O.  Box 
2511,  Sacramento  10.  Calif.;  R  K. 
Durant.  Construction  Engineer.  Fri- 
ant, Calif.,  and  Michael  W.  Straus. 
Commi.isloner.  Bureau  of  Reclama- 
tion. Wa-shington  25.  D.  C.  Prospec- 
tive bidders  desiring  to  visit  the  site 
of  the  work  should  communicate 
with    the    Construction    Engineer 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  $1.50  per  copy, 
not  returnable. 


5/20/4T^  •  40 

Preliminary    Plans   In    Progress — 

$195,000    Bond     Issue    Tentatively 

Scheduled    for    Next    Year 
Street    Improvement        Cost,    $375,000 
ALBANY,    Calif..    Alameda    County. 
Owner— Cltv   of    Albany,    City    Clerk, 

Cltv  Hall.   Albany.   Calif. 
Cltv  Engineer  -Ernest   A.   Tarr,   City 

Hall.   Albany.   Calif. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

5/20/47  41 

Owner  Taking   Bids— Due  June  3,  10 

A.   M.— Water  Pipe   Line 
SAN    DIEGO.    Calif.,    San    Diego   Co. 

Commercial  St.  from  Imperial  Ave. 

and  Churchward  St.  to  Harl>or  Dr. 
Owner  -City  of  i?an  Diego,  City  Clerk 

(Jivic  Center,  San   Diego.  Calif. 
Includes  3700  ft.   of  36-,   10,200  ft   of 

30-.  and  8300  ft.  of  24-ln.  reinforced 

concrete     cylinder     pipe,     concrete 

Htruftures  and  misc.  Items. 

Kpecificatiuns  obtainable  from  tl^s 
abov«?  office  of  the  city  clerk  upon 
deposit  of  $10.00. 


5/20/47  41 

Contract    Awarded     (Unit    Prices) 
Water  Mains  (Install)  Cost,  $15,432.00 
KENTFIELD,    Calif..    Marin    County. 

Kent  Woodlands. 
Owner — Marin  Municipal  Water  Dis- 
trict, James  S.  ^eterr*,  chl^  engi- 
neer and  general  manager;  B.  J. 
Brusatort,  secretary,  874  4ih  8'., 
Kan  Rafael,  Calif. 
I'liins   by   engineering  department   of 

owner. 
Contraotoi^— R.     J.     Brant,     lit     New 
Montgomery     St.,     San     Francisoe, 
Calif. 
W^ork    Involves: 

(1)  14.930     lln.     tt.     excavation     iind 
backfill , 

(2)  90  cu.  yds.  additional  excavation 
and     backfill; 

(3)  9150  lln.  ft.  Install  4-in.  cast  Iron 
pipe; 

(4)4070   lln.    ft.   Install    6-ln.  cast  Iron 
pipe; 

(5)  510   lln.   ft   InstaU  2-ln.  cast  Iron 
pipe; 

(6)  1200     lln.     ft.     0-in.     galvanised 
water   line; 

(7)  18.000   lbs.    fittings    and    valves; 
(0)   1700   lln.   ft.   cement  JotnU; 

(10)  65   tin.    ft.    lead   Joints; 

(11)  11    each    fire    hydrants; 

(12)  8  CO.    y<ls.   concrete. 

Total  bids  submitted  May  13  were: 

(A)  R.  J.  Brant.  San  Francisco,  Cal., 
$15,432.80. 

(B)  L  C.   Jensen,  Oakland.  $21,870.60 

(C)  Crowley  Co.,  San  Francisco,  $28,- 
371.60;    alternate.   $25,201.60. 

(D)  Pacific  Pipeline-  ft  Engineers, 
Ltd.  El  Cerrito.  $27,502.46;  al- 
ternate.   $27,927.45. 

(E>   McGuIre     A      Hester.     Oakland. 
$34.531.25 ;     alternate.     $34,276.46. 
ITnIt   prices    were: 

(A)       (B)       <C)       (D>       (B) 
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For  Sale  IMMEDIATE  DELIVERY 
NEW  SEA MULE'MARINE TRACTORS 


Suitable  at  propulsion 
units  for  all  types  bar- 
ges, scows  and  flat  bot- 
tom cargo  carriers. 
Chrysler  Royal  Marine 
Engines,  Model  M.8 141 
H.  P.  at  3200  R.  P.  M. 

WRITE  WIRE' PHONi 


Sub/ecf  To  Prior  Safe 


DULIEN  STEEL  PRODUCTS,  INC 

0»    CAlirORNI* 

liM  !-•,    A)on».do     •     Phcn*    Kimball  SISI     •     lot   Anp«l*t    7    C*li<orn.ri 
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PRACnCING 
ARCHITECrS 


8AN  FRANCISCO 


AARON,  aUSTAVB.  6«2  IWh  Ave. 

ABRAHAMS.  HARRY  W.,  (MS  Huclld 
Ave. 

ABRAMS,  N    H.,  701  Sansome  St- 
ALUEN,   WM.   STEPHBIf,  52«  Pow- 
ell  St 

ALl,ISON,  GEOROB  B.,  488  Pine  St 
•ALLISON  &  RIBLE.  488  Tine  St 
AMANDES.      F.       FREDERIC,       414 
Dewey  Blvd. 

AMBROSE,  WM  C,  251  Kearny  St 
ANSHEN,  ROBT.  S.,  82«  Powell  St 
•ANSHEN  A  ALLEN,  «26  Powell  St 
APPLEOARTH,  G.  A.,  230  Mont- 
gomery St 

APPLETON,   A,   68  Post  St 
•HYMAN    A    APPLETON    ft   WOL- 

FARD,  68  PoBt  St 
AUSTIN.  ELIZABETH  M..  1162  Fil- 
bert   St 
BAKEWELL.    JOHN,  JR..  251  Keartiy. 
BANGS,    E.    GEOFFREY,    606    Mar- 
ket St 
BARSS,    FREDERICK.   B.,   251    Post 

Street 
BAUMBERGER,    WALTER    B.,    124 

Beaumont  Ave. 
BAUMANN.   HERMAN  C.  251  Keamy 
BERGER,  G.  A.,  809  Valencia  St 
BERGER,    RALPH    B.,   1    Montgom- 
ery St 
BERNARDI.     THEODORE     C,     402 

Jackson  St 
•WURSTER,     BERNARDI     ft     EM- 
MONS. 402  Jackson  St 
BERTZ.    EARLE    B.,    166    Montirom- 

ery  St 
BEUTTLER,  JOHN.  210  Poet  Street 
•CLARK  ft  HEUTTLER,  210  Post  St. 
BICKEL,  REDDICK  H.,  40  Geary  St 
BISSANTZ.  EDGAR  F..  2128  Vallejo. 
BLANCHARD.      NORMAN     K.,     389 

Pine  St 
•BLANCHARD  ft  MAHER,  369  Pine, 
BLISS.  WALTER  D...582  Market  St 
•BLISS  ft  FAIRWEATHER,  582  Mar- 
ket St 
BLISS,   WILL  M,   235   Monteomery. 
BOLLES.  JOHN  S..  369  Pine  St 
•WARD  ft  BOLLES,  869  Pine  St 
BORN.  ERNEST,   730  Montgomery. 
BRANNER.  JOHN  K..  805  Grant 
BROWN.  ARTHUR.  JR.,  251  Keamy. 
BUCKI.EY,  VINCENT.   110  Sutter. 
CANTTN.  A  A..  704  Market  St 
CANTIN.   A.  MacKENZIB,  704  Mar- 
ket at 
CAUIJJWELL.   ALBERT  M.,  17  Os- 
good  Place. 
CHINN,    FRANCIS   LAI,   622  Wash- 
ington St 
CIAMPI,   MARIO   J..  333   Keamy  St 
CLARK,  HERVEY  P.,  210  Post  St 
•CLARK  ft  BEUTTI^R,  210  Post  St 
CLAUDIUS.  CIIARI^S  W.,  2443  47th 

Ave.  • 

CLAUSEN.  CHAS.   O.,   746  46th   Ave. 
CLIFFORD.  WALTER  C.  810  Locust 
COBBY.  E.  v.,  260  Tehama  St 
COBI-ENTZ,     DOROTHY     W.,     8647 

Washington  St 
COLLINS.   FREDERICK  R.,   1032 

Hyde  Street. 
CONLY.    CLIFFORD.    JR.,    10  Nott- 
ingham Place. 
CONRICH.  J.  LLOYD,  593  Market 
CORBETT.  MARIO.  210  Post  St 
COULTER.    NORMAN    R.,    146    21st 

Ave. 
DAILEY.  GARDNER  A.  210  Post  8t 
DAKTN,  FRANK  W.,  625  Market  St 
DANIELS,   MARK,  609  Keamy  St 
DAVIS.   F.  C,  015  Buena  mtfti  Ay«L 

West 
DAY.  W.  P ,  111  Now  Montgomery  6t 
DBICHMANN,   OTTO    A,    1026  Mar- 
ket St 
DE     MARTINI,     EDMUND     P.,     786 

M^Rrl{€>t    St. 
•DE  MARTINI  ft  IGAZ.  785  Market 
DENKE.  E.  H.,  1317  Hyde  St 
DEVITT.  JOHN  H..  580  Market  St 
DINWIDDIE,  JOHN  EKIN,  288  San- 
some   St 
EDTE.  WM..  47  Rockwood  Court 
EDWARDS.    THOS.    M.,   704   Market 
EMMON.t;,    DONN,   402  Jackson  St 
•WTJR.STER,     BERNARDI     ft     BM- 

MONS.  402  Jackson  St 
ESHERICK,  JOS..  210  Post  St 
EVERS,   ALBERT   J.,  406  Montgom- 

erv  St 
FABRE,  ALBERT  J..  251  Keamy. 
FAIRWEATHER.   J.    S ,   582  Market 
•BLI.SS      ft      FAIRWEATHER,     OSS 

Market   St 
FATXrH,  WALTER  C,  1202-08  Hearst 

Bidg..  Srd  and  Market  Sts. 
FAVTLT>E,   WM.    B.,    1    Montgomery. 
FINO.\DO.    ALBTN.   1161    Market   St 
FITZGERALD,  GERALD  J..  112  Up- 
per Terrace. 
FRANKLIN.  CHAS.  H.,.9  Main  St 
•FRANKLIN.    KUMP     ft     FALK.     t 

Main   St. 
FRASTER,   EMORY  M..   1112  Larkln. 
FRir-K.  EDW.  L.  251  Keamy  St 
•WEIHE,     FRICK     ft     KRUSE,     Ml 

Keamy   St 
FirNK.  .TOHN  C.  121  Beale  St 
GARTNER.  LLOYD.  821  Market  St. 
GEILFUSS.  CARL,  417  Dewev   Blvd. 
GLASS.  EDWARD  F..  12.'50  9th  Ave. 
OLYNN.  W.   B.,  833  Montgomery   St 
•PEUGH,     OLYNN.     LOUBET.     333 

Mf>ntgomerv   Strppt. 
QOLDSTINE.  IRVIN  WILLIAM.  831 

Market  St 
GOUI-J).  J.  a..  461   Market  St 
GRACE.  JOHN  G.,  21  Columbus  Ave. 
GUNNISON  WM.  F.  67  Post  St 
GUTTERSON.  HENRY  H..  421  Pow- 
ell St 
HARPER,  W.  W.,  661  Market  Bt 
HA8S.  ANDREW  T..  525  Market  St 
•KBNT  ft  HASS,  626  Market  8t 
HAWES,  HAROIJ)  W..  407  Sansoma 


HAYNB,  F.  BOURN,  820  Market  St 
HELM.  WILLIAM  J.,  83  Mara*  8t 
HERTZKA.  W.  Sm  80  Post  Bt 
•HERTZKA  ft  KNOWLBS,  88   Post 
HILDBBRAND.       BRNBST.       201 

Keamy  St 
HINTBRMANN,      OTTO      O.,      2847 

Golden  Gate  Ave. 
HOBART,  LEWIS  P..  625  Market  St 
HORSTMAN,  ANTHONY  J.,  677  19th 

Ave. 

HOWARD,    HENRY  T.,    606  ICaiket 
HUBBERT,  WALLACE  a,  080  Mar- 
ket St 
HURD,  LESTER  W.,  828  Powell  Bt 
•MASTEN  ft  HURD,   626  Powell  Bt 
HURT,  EDGAR  B..  582  Market  St 
HUSTON,   W.   R..   47.')   24th   Avenue 
HYDE.  WINFIELD   H.,  461  Market 
HYMAN,    SAMUEL    LIOHTNBR.    68 

Post   St 
•HYMAN    ft    APPLETON    ft    WOL- 

FARD,  68  Post  St 
IGAZ.    RUDOLPH.    JR.,   785   Market 
•DE  MARTINI  ft  IGAZ.  786  Market 
IRVINE,  RICHARD  R.,  3841  18th  St 
JACOBS.  ALFRED  H.,  110  Butter. 
JAEHNE.    ALFRED    H..    l028    20th 

Ave. 
JENKINS,  ORAN  A,  277  Pine  Bt 
JOHNSON.  ELLSWORTH,  200  Call- 

fomia  St 
JOHNSON,    ALFRED    W.,    681    Mar- 
ket St 
JOSEPH,    BERNARD   J.  681    O'Far- 

rell  St 
KELI.EY,  JOHN  G.,  319  Grant  Ave. 
KENT,    THOMAS   J..   025  Market  Bt 
KENT  ft  HASS,  525  Market  St 
KEYSER,     LAWRENCE.     701     Par- 
nassus Ave. 
KIRBY.  DONALD  BEACH.  280  Mont- 
gomery St 
KNOLL,    ANDREW   H..    726   Sutter. 
KNOW7.es.  WM.  H..  85  Post  St 
•HERTZKA   ft  KNOWLES.   85   Post 
KRAFPT,  ELMER  J.,  760  Market  St 
KRUGER,    FRITZ,   28  Atalaya  Ter- 

KRUSE,  LAWRENCE  A..  251  Keamy 

Keamv  St. 
•WEIHE,     FRICK    ft     KRUSE.     251 
KUHN,     ALFRED,     206     Castenada 

Ave. 
KirMP,  ERNEST  J.,  251  Keamy  St 
•FRANKLIN,     KUMP    ft     FALK,     9 

Main   St. 
LANGHORST,   FREDERICK  L.,   319 

Grant  Ave. 
LEASEN.  HARRY  J.,  1710  10th  Ave. 
LLOYD.  F.  E..  305  Grant  Ave. 
TX)UBET,  A.  J.,   333  Montgomery  St 
•PEUOH.     GLYNN,     LOUBET,     3S3 

ATontcom<?r\'   Street. 
LOCKWOOD,  LEON  D.,  760  Market 
T>OVELI.,,  H.  K..  185  82nd  Ave. 
MacDONAIJi.   EARL    R..    602    Cali- 
fornia St 
MAHER.  EDW^ARD   J  .  369  Pine   St 
•BLANCHARD  ft  MAHER,  869  Pine. 
MASTEN,  CHARLES  F..  826  Powell. 
•MASTEN  ft  KURD.  526  Powell  St 
MASTROPASQUA.   LOUTS.  2484  Un- 
ion  St. 
MATTRY.  CHAS.  F.  1617  Lvon  St 
MAYHEW,    CLARENCE   W.   W..  127 

Monteomerv  St. 
McCarthy.   FRANCIS   J..   693   Mis- 
sion St. 
McCOOU  JOHN  B..  177  Post  St 
MoCRFA.  GEORGE  E..  285  7th  fit 
MrGUTNNESS.  JAMES  F..  488  Pine. 
McSWEENY.   A.  McF,  Hearst  Bldg.. 

3rd  and    Market   Sts. 
MrSWEENEY,   ANGUS.  614  Mission. 

McLaughlin,   richard   a..   818 

20th    Ave. 

AfENDELSOHN.  ERIC.  627  Commer- 
rlnl    street. 

•MENDEfJWSHN  ft  HILL.  627  Com- 
morolnl  Street. 

MERPHANT.  WM.  G..  57  Post  St 

MERET.  THOMAS.  deYoung  Bldg.. 
Market  and  K^nrnv  Sts. 

•THOMAS  ft  MERET.  DeYoung 
Bide.  Market   and  Keamv  Sts. 

MERWTN.  FRANK  O..  461  Market 

ATOYER.  FREDERICK  H.,  406  Mont- 
JTrvmerv    St. 

•MEYER  ft  EVERS,  406  Montgom- 
»»rv  St. 

AnCHEI>SEN,  HARRY  M.,  80  Ma- 
dron e. 

MTNTON    HENRY  A..  1045  Sansome. 

MTTr-TTET.T,.    .TAS    H.    407    Sansome. 

ATOTTR.    NORMAND  W..   481    Noe   St 

MOTS^.  HOWARD    260  California  St. 

MOONEY    WALTER  E..   2«  Market 

MOORER.  WTLT>TAM.  2K1  Keamv  St. 

MOnsEW  WILLIAM.  JR,  681  Mar- 
ket St 

MORGAN.  .TUT,TA,  460  Callfnmla  8t 

MOST  AS.  LEONARD  S..  250  Cali- 
fornia St. 

MTTT.TOY.   T>OTT  R..   381    Rush    St. 

•STONE  ft  MTTLTr>Y.  .381   Bn«h   St. 

NETTMARKT*.K  EMIL  A..  1874  86th 
Ave. 

ONSTAD    HAROLD    A,   «21    Market 

OSRORNE.  ERLE  J.,  2518  Pacific 
Ave. 

R ATT  ITS.  GTCORGE  J.  M9  Pine  Bt 

PFRRV.    PHAS     E..    70««    24th     Ave. 

PERRY  WARREN  CHAS..  260  Cali- 
fornia  St 

PETERSON.  CLARENCE  C.  693 
Market  St 

TETKRSON  and  FTPACKMAN.  098 
Mnrkot    S»roet 

PETTOH.   W.  D..  388  Montgomerv  St 

♦pfttgh:    gt>ynn.    t>ottbet.    ?n3 

Mrinf erotriff    Strep* 
PFT.TTCCER.    MTT,Tr>T«     IWO   Market. 
•MILLER    ft   PFLUEGBR.  880   Mar- 
ket St 
POT,T,ACK.    RALPH    N      605    Market 
vnVK.  CHARLES.   308  T>aurel   St 
OTTANPT.  FRED  W  .  996  Market   St 
RANEY.  VINCENT.  233  Po»t   St. 
RASMTTR.qEN.  LLOYD  ASHT^EY.  582 

Market    St 
REID.    JOHN.   JR..  405   Montgomery. 
rtV-Tn     TOHV   T  vnrj    417  Market    Sf 
RETMERS    FREr»KRTrK  TT..  79  Post 
RIBT.E.  ELYSSES  inr)Yn    488  Pine. 
•ALLISON  ft  RTRLE.  488  Pine  Bt 
RTEDY    T>    A..  266  City  Hall. 
RTST.  MARTIN  J..  760  Market    Bt 
RODOBR8.     JOHN     BARNBY.     819 
Grant  Ava. 


ROaKRS.  CHAB.  &   J..   780  Maikat 
ROLXBR.  ALBBRT  F..  1  Montgom- 
ery St 

ROWB,      WILLIAM      HBNRT.      40 
1st  St 

RUBOO.  THBODORB  O..  tlT  Mont- 
gomery St 

RUNOB.  C.  W.,  1628  SOth  Arai 
RYAN,  PAUL  A,  1090  Matkat  Bt 
BHARPB.   BD.    MUBSON.    377   Ptna. 
SHAW.  FRBDBRIC.  043  18th  Arm. 
SHELDON.  MARTIN  A..  681  Market 
SMITH.  DONALD  POWBRS,  08  Sut- 
ter Bt 
SMITH.  WILTON.  1040  BanMma  Bt 
SPACKMAN.     WBNDBLIj     R,     S8S 

Market  St 
•PBJTBRSON   and    BPACKMAN,   898 

Market  Street 
SPBNCBR.      BLDRIDOB      T^      SSI 

Keamy  Bt 
8TBIN.  JOSBPR  ALLBN.  121  Beale. 
STBINBR.  CARLTON  A.,  101  Post 
STEWART.  JOS.  L>.,  206  Sansome  St 
STONE,  DOUGLAS  D.,  881  Bush  Bt 
•STONB  ft  MULLOY,  881  Buih  Bt 
STONER,  HAROLD  G..  1  Sloat  Blvd. 
STRINOHAM.      ROLAND      L,       301 

Keamy  St 
STROTHOPF.  CHAS.  F.,  1800  Market 
BWAIN.  CLARKSON,  2420  Buchanan 
SWBETING.  HOWARD  BDWIN,  088 

Commercial  Bt 
THAYER.   OSCAR  R..   Hearst   Bldg., 

Third    and    Market    Streets. 
THOMAS.    WARD.    DeYoung    Bldg., 

Market  and  Kearoy  Sts. 
•THOMAS     ft     MBRBT.     DaToung 
Bldg.,    Market    and  I^amy    Sts. 
THOMSEN.     HARRY     A,     JR..     310 

Montgomery  Bt 
TOMASELLO,  PHILIP  D.,  600  Wash- 
ington St 
TRAVIS.  GEO.  W..  426  4l8t  Are. 
WANDMAYER.  VICTOR  O.,  101  Post 
WARD.  JOSEPH  FRANCIS.  869  Pine 
•WARD  ft  BOLLBS,  369  Pine  St 
WEEKS,   HAROLD  H..    698   Market 
WEIHE,  BRNBST  E..  201  Kearny. 
•WBIHE.     FRICK     ft    KRUSB,     261 

Keamy  St 
WHTTB.  C.   BOLTON.   985  Union   St 
WHITTLESEY.    FREDERICK  WAL- 

LIS,  488  Pine  St 
WICKENDEN,  JAMES  D..  402  Jack- 
son St. 
WIEMEYER.  GEOriGE  H..  704  Mar- 
ket St 
WILLIAMS.    ALBBRT   R,   251   Port. 
WILSON.  ALECK  L..  810  Montgom- 
ery St. 
WINKLER,   ERNEST  FREDERICK. 

251  Poet  St. 
WOLF.  WM..  W..  201  Keamy  Bt 
WOLFARD.  HAROLD  N..  68  Post  St 
•HYMAN    ft    APPLETON    ft    WOL- 

FARD.  68  Post  St. 
WONG,  WORLEY  K.,  101  Post  St. 
WITRRTER.  WM.  W..  402  Jackson  St 
•WURSTER.     BERNARD!     ft     EM- 
MONS.   402   Jackson    St 
WYNKOOP.  FRANK.  821  Market  St 
YOUNG.  JOHN  DAVTS.  2002  Califor- 
nia St 


ALAMEDA 


ASHCROFT.  G.  B..  1828  Alameda 
Ave. 

CORNELIUS.  ALBERT  W..  834 
Grand  Ave. 

MEYERS,  MILURED  S..  3021  Ala- 
meda Bt 

ALBANY 

DeMONTE,  LOXHS  A..  018  Carmel 
Ave. 

YOUNG.  WILLIAM,  1171  Solano  Ave 

•  


AtDERPOINT 


HIOBIE.  HOWARD  W. 


ATHERTON 


TANSSEN.    ARTHITR    D.    58    Au«t«n 

Ave. 
JONB8.    H.    KINOSFOmD,    80    Wln- 

chester  Dr. 

^  BAKERtriELO 


AT  FORD     ry  ARENCE    BARTON. 

T7«herf»>id»«    BnlMlr«r 
CTTLLTMORE.  C.  C.  10  Oleander  Ave. 
Mcr-nv    ERNEST  T>..   14  Hav   Bide 
WRIGHT.    MBTCALF  ft   PARSONS. 

106  Morgan  Bldr. 
WYNKOOP.    FRANK.    Stoner   Bldg.. 

17th   and  Chester  Ave. 


BERKEtEV 


ALLEN.   HARRIS  C.  2614  TTIIIegaita. 

BALLANTINE.  JOHN  KNOX.  JR.. 
1R12  T..a  T>oma. 

BOYTER.  ELIZABETH.  2889  Le 
Cr>T»t*>    Ave. 

DeCHENE.  ERNEST  R..  716  Arling- 
ton   Ave. 

deLAPPE.  RTT8SWLT,  OUERNE 
Hotel  riaremont  Bldg..  Ashhy 
and    Claremont    Avea. 

DeT/>NG.  SCOFIBT>D.  2666  Le  Conte 
Ave 

n#»RANNO     RAYMOND    2W4    Mllvla 

rtONOVAN.  TOWN  .T..  V»  Parker  St 

DRAGON.     PAUL    L..     2068     Allston 
Wav.  •  , 

^DRAGON.  SCHMIDTS  ft  HARD- 
MAN.   r>0«8   Allaton   Wav. 

FirwppiE    HAROLD.  2100  Virginia. 

OENSS.  HAROLD  F..  1819  McOe* 
Ave. 

GOODMAN.  MICHAEL,  2161  Shat- 
tnoV    Ave 

TT^Rr>MAN    B    R     2068  Allston  Wav. 

DRAGON  SCHMIDTS  ft  HARD- 
MAN    90W  Allaton  Wav. 

HAMMARBERG.  PAUL  H..  3  Nor- 
wood Ave. 

HAYMOND.  SCOTT.   2337  Shattuck. 

Av«k 

•RATCLTFF  -  HAYMOND  -  RAT- 
CT.,TFF.  2317  Rhattnck  Avenue. 

HAYS.  WM.  O.  2924  Derbv  Bt 

HUNTER.  ALBBRT  R..  880t  Man- 
doRa  Dr. 

.TEANB.  RAYMOND  W..  1834  Ban 
Pedro  Ave. 

JORY.  ARTHUH  V..  1896  Bcenio  Ara. 


JORY,    STAFFORD   I*.   1870   Buolld. 

KLJNKHARST.  GBOROB  R..  44  Eu- 
calyptus Rd. 

LINDLBY,  CHARLBB  R..  1887  Co- 
lusa Ave. 

MBMMLBR.  ARTHUR  H..  1448  Josa- 
phine  Bt 

MILLER.  LEFFLESl  B.,  804  SanU 
Barbara  Rd. 

MOI8B.  HOWARD.  71  Panoramic 
Way. 

OSTWALD.  JOHN  H..  813  Indian 
Rock  Ave. 

PLACHBK.  JAS.  W..  2181  Unlvar- 
slty  Ave. 

PRICE,  OSCAR  M.  1214  Webster  St 

RATCLIFF.  W.  H.,  2337  Shattuck. 

RATCLJFF,  ROBERT  W.,  2337  Shat- 
tuck Ave. 

•RATCLIFF  -  HAYMOND  -  RAT- 
CLIFF,  2328  Shattuck  Ave. 

RUSS,  E.  H.,  8141  College  Ave. 

SANFORD,  FLORBNCB  H.,  3747 
Bancroft  Way. 

SCHMIDTS,  CARL  R.,  2068  Allston 
Way. 

•DRAGON,  SCHMIDTS  ft  HARD- 
MAN.  2068  Allston  Way. 

SHAW,  NORMAN  W..  71  Tunnel  Rd. 

SIMPSON.  HORACE  O..  201  Tunnel 
Road. 

STEILBERG,  WALTER  T.,  1  Or- 
chard Lane. 

TALLBY.  WESLEY  ANDRES,  51 
Maryland  Ave. 

WELLINGTON,  WINFIELD  SCOTT, 
1525  Arch  St 

WITKIN,  ELIZABETH  HILLIER, 
2712  Shasta  Rd. 

YELLAND.  W.  R,  829  Coventry  Rd. 


MODESTO 


BOMBERGER,  JOHN  W.  910  11th  Bt. 
DeLAPPB,    RUB  SELL    QUBRNB, 

1901  Downey  St 
HILBURN.  GEORGE  N..  13U  K  Bt 


MONTEREY 


BURLINQAME 


BROWN,     IRVING     FORBES,     1319 

Howard   Ave. 
•SHARPS  ft  BROWN,  1819  Howard. 
GILLAM,  W.  C.   F..  1404  Palm  Dr. 
SHARPS,  LEO  J.,  1819  Howard  Ave. 
•SHARPS  ft  BROWN,  1819  Howard. 
STEPHEN,  WALLACE  A.  2025  Car- 

mellta  Ave. 
THAYER,    OSCAR  R..    1207  CabrUlo. 


CARMEL 


JONES,  ROBERT  R.,  Box  927. 
SNYDEIt    BDWIN    LEWIS.    Sevan 
Arts  Court 


CHICO 


STORY,  A  W.,  Anglo  Bank  Bldg. 


EMERYVILLE 


LONG,  ROBT.  W..  0780  Shellmound. 


EUREKA 


ACKERMAN,      NBWTON,      104      W. 

4th  St 
QEOROESON,  F.  T.,  887  G  St 


FRESNO 


BUCiaNGHAM.     PHILJP     B..     18SS 

Clinton  St 
COATES,   WM   D..  JR.,  Helm  Bldg., 

1111   Fulton   St 
FENNACY,  .  JOHN    B..     Frdlt    and 

Princeton  Sts. 
HORN,    DAVID,    Rowell    Bldg.,    3100 

Tulare  Sit 
•HORN      ft      MORTLAND,      Rowell 

Bldg..  2100  Tulare  St 

HYBBRO.     WM     O.,     Rowell     Bldg, 

2100  Tulare  St 
•SWARTZ  ft  HYBBRG,  Rowell  Bldg., 

2100  Tulare  St 
LAKE.  H.  RAFAEL,  T.  W.  Patterson 

Bldg.,  FSilton  and  Tulare  Sts. 
MILLER,  JOHN  P..  Helm  Bldg..  1111 

Fulton  St. 
MORTLAND,   MARSHALL  D..   Row- 

ell  Bldg..  Fulton  and  Tulare  Sts. 
•HORN      ft      MORTLAND,      Rowell 

Bldg,  Fulton  and  Tulare  Sts. 
PETERSON.    B    W..    Mason    Bldfr; 

1044  Fulton   St 
POLUBY,      RUDOLPH      A.     Rowell 

BMg..  2100  Tulare  St 
SIMPSON.    ALA8TAIR,    Fulton    and 

Kern  Sts. 
SWARTZ.    FRED    L..    Rowell    BMg., 

2100  Tulare  Bt 
•SWARTZ  ft  HYBBRG.  Rowell  Bldg., 

2100  Tulare  St 
WAGNER,  WALTER,  Bank  of  Amer- 
ica Bldg.,  Tulare  and  Fulton  Sts. 

HAVWARD 


8IMONDS.  GBOROB  P.,  40  Main  St 


HILL8BOROUQH 


BATES,  RICHARD  M,  JR.,  900  BaU- 
evana. 

ROWB.  WM.  HENRY,  1080  Lancas- 
ter Rd. 


LAFAYETTE 


COLEMAN.  N.   L..  Middle  Rd.,   Hid- 
den Valley. 
BVANS,  ROBERT   J..   Box   884. 
OFFICER.  OWYNN.  Mt  View  Rd. 
SMITH.  SBWALL,  Garrett  Building. 


LARKSPUR 


STONER,    HAROLD   O..   H    Marina 
Vista  Ava. 


LOB  ALTOt 

GENTRY,  LAWRil^C*  W.,  Wain  Bt 


LOB  OATOt 


KBNBIT.  HENRY  DAVID.  Poet  Of- 
ftca  Bldg. 


MILL  VALLKV 


BBRTBNSHAW.    JAB.    W..    430   Mo- 

llBO  Ave. 
LAMB,  ARTHU|l  H.,  309  Oakdala. 


RYLAND.  C.  J..  P.  O.  Box  847. 

OAKLAND 

ANDERSON,  AK'l-HUR  W.,  1801 
Bank  of  America  Bldg..  1313 
Broadway. 

ANDERSON,  JAMBS  HARLOW. 
2800  Park  Blvd. 

•ANDERSON  ft  SIMONDS,  2800 
Park  Blvd. 

ANTHONY.  JOHN  B..  178  Grand. 

BANGS,  E.  GEOFFREY.  Baston 
Bldg.,  13th  and  Broadway. 

BIDWELL,  GEK3RGB  V.,  4189  Shaf- 
ter  Avenue. 

BLAINE,  ROGER  W..  Ob74  Florence. 

BAXTER,  WM.  FRANKLIN.  6066 
ThomhiU  Dr. 

BLODGETT,  EDWARD  OSCAR,  1989 
Hoover  Ave. 

BROOKE,  HERBERT  VAUQHN,  043 
Fairbanks  Ave. 

BROWN,  GUY  L.,  601  Bank  of  Com- 
merce Bldg.,  1540  San  Pablo  Ave. 

BRUNO,  HARRY  A.,  1440  Broadway. 

CERRUTT,  EDW.  D.,  4:^7  13th  St 

CHAMBERLAIN,  LOY,  3838  Pied- 
mont Ave. 

•REYNOLDS  ft  CHAMBE3RLAIN, 
3833  Piedmont  Ave. 

COLLINS,  ALLEN  C,  0940  Marden 
Tjtne. 

CONFER,  FREDERICK  L..  1214 
^y obfl t ft r  s^ 

CORLETT,  WILLIAM  G.,  1801  Bank 
of  America  Bldg.,  1212  Broadway. 

ELLINGER.  GEO.  E.,  1801  Caster- 
line  Road. 

EVANS,    JOHN  M,   1308  B.   88th  St 

•THOMSON  ft  EVANS,  1808  B 
and  Broadway. 

KIRBY,  DONALD  BEACH.  409  10th. 
38th  St 

FLORES.  ERNEST,  2220  9th  Ave. 

FOULKES,    EDWARD    T..    357    12th. 

FROBERG,  ALBEN,  3404  Harlan  St 

GEBHARDT,  W.  H.,  486  Mandana. 

GEERING.  JOHN  HENRY.  8914 
Randolph  Ave. 

GIBBS,  W.  ROLAND,  6144  Rock- 
ridge  Blvd.  South. 

GOSUNE.  RICHARD  C,  638  Cald- 
well  Road. 

HANNA.  GEORGE  L.,  610  ISth  St 

HUDSPETH,  JOHN,  427  18th  St 

HUTCHISON,  ROBT.  A.,  1680  Web- 
ster  St 

JOHNSON,  HERBERT  T.,  4225  Greg- 
ory St 

JOHNSON.  IRVIN  M.,  449  MacAr- 
thur  Blvd.  West  ^ 

KEEFEIR.   RAY  F..  770  Wesley  Av* 

•KSifrr  ft  HASS.  Easton  Bldg.,  IStta 
and  Broad  wav. 

KOUB,  A  LEWIS.  Baston  Bldg.,  18th 
and  Broadway. 

LUTS,  ROSE  B..  811  60th  St 

McCALL,  CHAS.  W.,  889  10th  Bt 

MILLER.  CHESTER  H.,  Financial 
Center  BHg..  400  14th  St 

♦  MILLER  ft  WARNF.CKE.  Finan- 
cial Center  Bldg.,  405  14th  St 

\fORRISON,  MILTON.  2016  9th  Ave. 

BORROW,  GERTRUDB  C,  8170 
HlllegaBs  Ave. 

MORROW,  IRVING  F.,  6170  Hllle- 
gasB  Ave. 

MOYER,  CECIL  S.,  409  10th  Bt 

MULVIN,  THOS.  B.,  Bank  of  Amer- 
ica Bldg.,  1212  Broaoway. 

NEWSOM,  ARCHIE  T.,  0901  Contra 
Costa  Road. 

OLSON,  DAVID.  4051  Kuhnle  Bt 

PONSFORD.  KEITH  E.,  866  40th  St. 

PRICE.  OSCAR  M.,  366  40th   Street. 

REYNOLDS,  MALCOLM  D..  3838 
Piedmont  Ave. 

•REYNOLDS  ft  CHAMBERLAIN. 
38,33  Piedmont  Ave. 

RIGGS.  ROBERT.  668  Falrmount 

SAWYER,  HOUGHTON.  0860  Broad- 
way. 

SCHALK,  LOUIS,  5515  Market  St. 

SCHARY.  HARRY  A.  409  16th  Bt 

SCHIRMER,  WM  E..  1419  Broadway. 

SIMONDS.    GEORGE    P.,   2800   Parte 
Blvd. 
ANDERSON  ft  SIMONDS,  3800  Park 
Blvd. 

STIEHL.  CLAUDE  ALBON,  8134 
E.  14th  St 

THOMSON,  LAWRENCE  O.,  1808  B. 
3Rth  St 

•THOMSOl^  ft  BVANS,  1806  A  88tli. 

THOMI>SON.  THEODORE  N..  8040 
Roxbury  St 

TREICHEL,  CHESTER  H..  696 
Cleveland  St. 

VAN  WAGNER,  CLAYTON,  Finan- 
cial Center  Bldg.,  406  14th  St 

WARNECKB.  CARL  I..  Financial 
Center  Bldg..  405  14th  Bt 

•MILLER  ft  WARNBCKB,  Finan- 
cial Center  Bldg..  408  14th  St 

WILT  JAMS.  MORTON  A.  0824  Ocean 
View  Dr.         ^'' 

WILLIS.  RAYMOND  O..  1314  Wab- 
ster  Bt      ' 


ORINDA 


ANDBIV30N,  JAMBS  H..  0  Via  Har- 

moaa. 
LITTLJBJOHN,    WAYNB   A.,  t   Mo- 

raga  Highway. 
SISSON,     RALPH     C,    11     m    Cam- 

panero. 
WHITE,   RAYMOND  U,  WOTlm.  Cta- 

Ulla. 


PALO  ALTO 


CLARK.    BIRGE    M,    821    Channlng. 

•CLARK  ft  STROMQUIST,  821  Chan- 
nlng Ave. 

HEMPEL,  Wm.  F.,  014  Bryant   Bt 

NirHOLS.    LESLIE   L,    146   Addlaon. 

BTEDMAN,  MORGAN.  180  Uatrar. 
stty  Ave. 


PRACnCING 
ARCHITECTS 

(Continued) 


STROMQUIST.     WALTER     8^     821 

Channlng  Ave. 
•CLARK  ft  STROMQUIST,  321  Chan 

nlng  Ave. 

PEBBLE  BEACH 


STANTON.  ROBERT.  «respi  Lana. 

PIEDMONT 

BURNBTT,  HOWARD  B..  03  Manor. 
CHAPMAN,     FRBDBRICK     A.,     86 

Wlldwood  Ave. 
FARR.  ALBERT,  889  San  Carloa  Ava. 
MAYHEW,    CLARENCE  W.  W..   880 

Hampton  St 
MILWAIN,  W.  E.,  1603  Oakland  Av«l 
NEWSOM.   NOBLE.   2088   Oakland. 

REDWOOD   CITY 

LAR8BN,    ALBBRT    H.,   80   Finger. 
WILLIAMS,    ALFRED    C,    681    Ar- 
lington  St 

RICHMOND 


8TROTHOFF,  CHAB.  F.,  268  10th  St 

ROSS 
WINNER,    H.    H..  Wordsworth  Ava. 


SANTA  CRUZ 


DUCKERINO.  LYNN  ROLLBTT.  37 
Front  St 


SANTA  ROSA 


CAULKINS.  C.  A,  JR.,  Rosenberg 
Bldg.  • 

FELCIANO.  J.  CLARENCE.  4010 
Montecito  Ave. 


8AUSALITO 


CONSTABLE.  ARNOLD  S.,  80  Spen- 
cer Ave. 
FAVILLE.  WM.  B.,  168  Crescent  Ava. 
KETT,   CONRAD   T..   76   Crasdenta. 


SONOMA 


JORGENSEN,  VTRQIL.  W.,  RouU  1, 
Box  899. 


STOCKTON 


BISSELL.    HOWARD    G..     1226    W. 

CLOWDSLEY.  J.  UPTON.  809  Ex- 
change Bldg. 

ERNST,  ELMORE  G..  061  B  Hard- 
ing Way. 

GALBRAITH.  VICTOR,  884  W.  Wil- 
low St 

JOHNSON,  ERIC.  Exchange  Bldg. 

•MAYO  ft  JOHNSON,  Exchange  Bldg. 

LOSEKANN,  JOSEPH,  Elks'  Bldg. 

MAYO,  FRANK  V.,  Exchange  Bldg. 

•MAYO  ft  JOHNSON.  Exchange 
Bldg. 

SALA,  PETER  U.  2180  N.  Commerce. 


S.TANFORD     UNIVERSITY 


SACRAMENTO 


ADAMS,  ELLIOT  J.,  1153  Swanston. 
BARTGES,  W.  K.,  418  25th  St 
BAROVETTO.  SILVIO  L.,  620%  Eye. 
•BAROVETTO    and   THOMAS,    620% 

Eye  Street. 
BOYD,  ANSON,  2691  14th  St 
CUFF.   CLARE^iCE  C,  1310  Q   St 
DANIELS,  W.  K,  2640  8rd  Ave. 
DBAN,   CHARLES   F,   1407   Califor- 
nia State  Life  Bldg. 
DeHAVEN,    H.    W.,    1170    Robertson 

Way. 
DEVINE,  HARRY  J.,  1013  J  St 
DUDMAN.  ARTHUR  F,  1400  44th  St 
BICHLBR,  ALFRED,  2717  Harkness. 
FRANKLIN.     CLIFFORD     N..     1789 

9th  Ave. 
OILLEM,   JAMES   A.,   4701  D  St 
GOODPASTOR,   HERBERT  E..  Mltau 

Bldg. 
HARRISON.    FREDERICK    S..     120' 

Elks  Bldg. 
KOBLIK.  WM,   726H  K  St 
LONG,  W.  J.,  4209  T  Bt 
MANHART,    W.    E.,    Route    6.    Box 

8846,   Marlone  Vista  Dr. 
MURRAY,  ROBERT  D..  Route  9,  Box 

lOCl,  Crocker  Road. 
POA81B,  P.  T..  1610  12th  Ave. 
SATTBRLEE,    IVAN    C,    Callfomia 

Bute  Life  Bldg. 
SEADLER,  EUGEn^E,  2749  10th  Ave. 
SBLLON.     GEORGE    C.     CaUfomla 

State  Life  Bldg. 
STAFFORD,  GORDON,  806  K  St 
BTARKS.  LEONARD  F.,   416  NaUve 

Sons'  Bldg. 
THOMAS,  ALBERT  B.,  620%  Eye  St 
•BAROVETTO   and   THOMAS,   820% 

Eye  Street. 


WARD,  BUGBNB  V..  627  SalvaUerra. 

STIN80N  BEACH 
JENKINS,  ORAN  A. 


8USANVILLE 


TAYLOR,  RALPH  D.,  716  Court  St 


VALLEJO 


FRENCH,    EDW.    R.,    JR..    89    Santa 

Paula  Way. 
LATHAM,  MILTON.  132  Farragut 


VI8ALIA 


KAESTNER,  ROBERT  C.  117  North 
Church  Street 


WALNUT  CREEK 


FORD,  LEONARD  H.,  1800  Main  Bt 
COMSTOCK,    FLOYD    B..    RouU    1. 

Box  S47R. 
DBAN,    MARSHALL,    Colonial    Inn, 

1329  Main  St 


•HUBBR.  ft  KNAPnC.  1  Montgomery 
JOHNSON,  L  L.,  417  Market  fift 
•DONALD  R  WARREN  COMPANY, 

417  Market  St 
KEGLER,     HOWARD     L.,     661    29th 

Ave. 
KELLBERG,  F.  W.,  320  Market  St 
KING,    STANLEY    C.    600    Sansome 
•ELLISON  ft  KING.  600  Sansome  St 
KNAPIK.     EDVS'ARD     MATHIAS     1 

Montgomery  S!L 
•HyBER,   ft   KNAPIK,    1    Montgom- 
ery St 
KRAFFT,  ALFRED  J.,  Phelan  Bldg., 

760  Market   St 
•J.    E.    KRAFFT    ft    SONS.    Phelan 

Bldg^,  760  Market  St 
LEVY.  EDWIN  F..  727  17th  Ave. 
LITTLE,  JOHN  O..  City  Hall. 
NISHKIAN,  L.  H.,  1045  Sansome  St 
PAQUETTE,   J.   ALBERT.   820  Mar- 
ket  St 
PERKINS,   MAC  D.,   110   Sutter  St 
POWERS.  HENRY  C,  Sharon  Bldg., 
^       55   New  Montgomery   St. 
>REGNOFF,  MICHAEL  V.,  261  Kear- 
ny   St 
•HALI-H  ft  PREGNOFF,  251   Keamy" 
RINNE,     CLARENClu    E.,    1    Mont- 
gomery  St. 
•HUBER,  ft  KNAPIK.  1  Montgomery 
RINNE,   JOHN  E.,  225  Bush   St 
RONNEBiaiO,  T.,  Crocker  Bldg..  620 

Market    St. 
ROSENTHAL.    HYMAN,    617    Mont- 
gomery   St. 
ROSENWALD.    JESSE.    526    Market 
SAMPSON.    RAFWAEL,    171    2nd    St 
•WOODRUFF  &  SAMPSON,  171  2nd 

St 
SAPH,  A.  v..  JR..  Rlalto  Bldg.  Mis- 
sion &  New  Montgomery  Sts. 
SEAGE.    CLARENCE    E.,    681    Mar- 
ket    55t. 
SKYTTE,    JOHANNES,    City   Hall 
SLY,    C,    JEFFERSON,    080   Market 

Street 
SMITH.    HARVEY   A.    500    Sansome 
SMITH.   JAMES  M.,  251  Keamy  St 
SPITZER.  FELIX  H.,  City  Hall. 
SQUIRE,    HARRY  EDWIN,   19   Fer- 
ry  Bldg, 
•SVERDRUP  ft  PARCEL.  62  Ist  St. 
SWATNSON,  O.  W.,  114  Customhouse 
THEILL.    KAJ.,    580   Market    St 
THOMPSON,     ISADORE,    68    Sutter 
VENSANSO.    H.   C,   City   Hal. 
VERNER.  EDWIN  A.,  821  Market  St 
WASHINGTON,  GEORGE,  417  Mar- 
ket St. 
WHITE,   FRANK  G..  18  Ferry   Bldg. 
WARREN.  DONALD  R..  417  Market 
•DONALD.  R.  WARREN  COMPANY, 

417  Market  St 
WOODRUFT,  GLENN  B..  171  2nd  St 
•WOODRUFF  ft  SAMPSON,  171  2nd 

St 
WRIGHT.   J.   G.,   233   Sansome    St 
YANK    HERMAN    V..    283    Sansome 


WATSON  VI LLK 


SALINAS 


BUTNER,  CHAS.  B,  7  Wlnham  Bt 


SAN  CARLOS 


YOUNGER,  ROBERT  C,  628  Bl  Ca- 
mlno  Real 


SAN  JOSE 


BINDER.  WILLIAM,  85  W.  San  Car- 
loa Bt 
•BINDER  ft  CURTIS,  80  W.  San  Car- 
los Bt 
BUTNBR,   CHAS.   B.,   980  The   Ala- 
meda. 
CURTIS.  B.  N..  80  W.  San  Carloa  Bt 
•BINDER    ft    CURTIS.    80    W.    San 

Carlos  St 
JABKUD,    DONNBLL    E..    Builders' 
■xohange   Bldg..  201 -S.   Market 
JONB8,  KINOSFORD.   45   N.    1st 
KRBBB,     EDWARD    W.,     010    First 

National  Bank  Bldg. 
•KRESS   ft  GIBSON,   010  First  Na- 
tional  Bank  Bldg. 
McKBNZrE.  CHAB.   8..  22  S.  7th   St 
ROOT,  CHESTER,  84  S.  1st  St 
•HIOOIN3  ft  ROOT.  84  S.  1st  Bt 
BOBBY,   OIFFORD   E..    69   S.    1st   St 
WYCKOFF,    RALPH,    SanU    Clara 
and  Market  BU 


EASTERLY.  J.  L,  10Q6-A  Lincoln  St 


PIEDMONT 


BROWN,  ULY8SB8  O.,  82  Arbor  Dr. 
COLLINS.  MBRTON  C,  88  Flalrvlew 
Ave. 


ROSS 


NORDWELU  ALFRED  W..  Box  218 
ZOLLNBR.  CARL  W..  P.  O.  Box  167 


8ACRAMENTO 


OAKLAND 


STRUCTURAL 
ENGINEERS 


8AN    FRANCISCO 


SAN    LEANDRO 


KBRR,   RALPH  N..  808  Broadmoor. 
MOWBRAY.    MELTON    V..    JR..    756 

Rodney  Dr. 
ROSBBROOK.  GUY  I*.  1701  Ban  La- 

andro  Bt 


SAN  MATEO 


COLLINS.   HENRY  C,  9  Aragoo. 
LANBBURGH,    G.   ALBBRT,    28    W. 

4th  Ave. 
•TOBPKE  ft  HINTBRMANN.  19  B  Bt 
HINTBRMANN.  OTTO  G..    19   B   St 
iaU-XR,  B.   JAY.  286  8rd  Ave. 
TOBPKB,  WM.  H.,  19  B  St 
•TOBPKB  ft  HINTBRMANN,  19  B  Bt 


SAN  RAFAEL 


OROMMB.  CARL  F..  HOB  Bt 
LJBBBWINO.     BTLVBBTMR     A.     17 

HUlcreat  Dr. 
MoDOUOALU  OBO.    B..    67    Bunga- 
low Ava^ 


ADRIAN.    W..    417   Market    St 
BAMBERGER.  SIDNEY  F,  417  Mar- 
ket S<treet. 
•BAMBERGER    ft    REID,    417    Mar- 
ket  Street. 
BEEBEE,    RALPH    A..    3586   lAwton 
BERTWELL    WM  ,    1161    Market   St 
BLUME.  JOHN  A.,  68  Post  St 
BREITE,  W.  W..  461   Market  St 
BRUNNIER.      HPJNRY     J.,      Sharon 
Bldg,    ."55    New    Montgomery    St 
BULLEN.   ARTHUR,  C.  2  Pine   St 
BURGESS,    E.    O.    1200   17th    St 
BUSH,  PHILIP  LEE.   101   California 
CHACE.  THOMAS  F,  268  Market  St. 
CHERNO,  .TOHN,  800  Sansome  St 
•ELLISON  ft  KING.  600  Sansome  St 
CHETW,  R  S..  Mills  Bldg.,  220  Mont- 
gomery   St. 
CHRISTENSEN.  V.  B,.  CItv  Hall 
CORWTN.  T.  J.,  JR.,  245  Market  St 
COX.    HARRY    A..    Mills    Bldg.    220 

Montgomery  St. 
DEGENKOLB.  HENRY  J..  405  Mont- 
gomery St 
DEWEU.,  ROBERT  D.,  604  Mission 
•DEWELL  ft  DEWELL,  604  Mlaaion 
DICKEY,  WALTER  L.  701  Sansome 
EARL  AUSTIN  W.,  283  Sansome  St 
ELLISON.  WILLIAM  H,  500  San- 
some St 

•ELLISON  ft  KING,  500  Sansome  St. 
ENGLE.  HAROLD  M..  110  Sutter  St 
FALK.    MARK,    261    Keamy   St 
•FRANKLIN.    KUMP    ft    FALK.    261 

Keamy  St. 
FISHER.  ALFRED  P.,  300  Montgom- 
erv St. 
FISHER,  ROBERT  J..  Crocker  Bldg. 

620  Market  St 
GIDDINGS.  WM.   A..  417  Market  St 
•DONALD     R     WARREN     CO..     417 

Market   St. 
GORMAN.  8.  S..  435  Frederick  St 
GOULD,  JOHN  J..   Financial  Center 

Bldg.,   406   Montgomery   St 
HALL.    FREDERIC    F.    251    Kearny 
•HALL  ft    PREGNOFF.   281    Keamy 
HAMMILL.    HAROIJ3    B.    881    Bush 
♦HARRIS,  FREDERIC  R,  INC.,  1045 

Sansome  St. 
HASSENMII4^R.  WILFORD  8.,  100 

Bush   St 
HAYES.  JESSIE  E.  58  Sutter  St 
HENRY,    RODNEY    WM .    Shell    Oil 

Bldg..  100  Bush  St 
HERRON.    JAMES    W..    Mills    Bldg., 

220  Montgomery   St 
HILL,  OEORdE  S  ,  3%  Diamond  St 
H.TUU  JAMES  H,  128  Russ  Bt 
HUBER,  WALTER  LeROY,  1  Mont- 
gamery  Bt 


ABEL,  A.  H.,  Foot  of  Grove  St. 
ANDERSON,     ARTHUR     W,.     Bank 

of  America  Bldg.,  1212  Broadway 
ANDERSON.      EDWARD      C,      1934 

Broadway. 
•KAISER.    ENGINEERS.    INC..    1924 

Broadway. 
BASTOW.   J.  G.,  Foot  of  Grove   St 
COOLEY,    R    H..    969    S3rd    St 
CORLETT.   WILL   G..    1801   Bank   of 

America    Bldg..    1212    Broadway. 
COTTERILL.      GEORGE      W..      6364 

DALTON.  R  D.,  1723  Webster  St. 

ELLERY.  N.  B..  2124  Coloma  St. 

GUPTILL,  JOSEPH  R.,  ."5936  Mc- 
Andrew  Drive. 

•HALL  ft  PREGNOFF.  1441  Frank- 
lin   St 

HANSEN.  CHARLES.  Foot  of  Grove 
St 

JOHANEK    J.  ALTON.  428  13th  St 

KITCHEL.    MILTON   P.,    City    Hall. 

KOSMAN,    MILTON.    800    100th    Ave. 

LYMAN.  RICHARD  F.  JR.,  6802 
Chabot   Road. 

NEVIUS,   SEARLE   B .   184    13th   St 

O'NEIL.  HUGH  M..  610  I6th  St 

•H.M  O'NEIL  COMPANY.  610  16th 
Bt 

PLANT,  FRANCIS  B..  858  Alma  Ave. 

SANDNER,  VICTOR  R.  %  Moore 
Drv  Dock  Company.  Ft  of  Ade- 
line  St 

THURSTON,  EUGENE  T.  869  Rose- 
mount    Road. 

WHITTON,  CHAS    A..  1028  2nd  Ave. 

WILLIAMSON,  H.  P..  8589  Fniltvale 
Ave. 


AEPPLI.  ERNEST.  Rte  9,  Box   1353 

BROWNFIELD,  ALLEN  H.,  8033  V 
St 

BUEHLER,  WALTER  A,  8410  Land 
Park  Drive. 

ENGER,  ARTHUR  L..  Public  Works 
Bldg. 

ETWING.  M.  A..  2619  Marty  Way. 

FRANCIS,  ERNEST  D.,  1013  J  St 

GOODALL.  GEO.  E..  806  K  Bt 

HOLLI8TER,  LEONARD  C.  SUte 
Bridge  Department. 

HUTCHINSON,  RALPH  W.,  Pub- 
lic Works   Bldg. 

ILLERICH,  OTTOMAR  THEODORE 
1068  40th  Street 

JOHNSON,  FRANK  A.  Public 
Works  Bldg. 

KROMER  CLARENCE  HERBERT, 
2633   5th   Ave. 

LONG,  WALTER  J..  Public  Works 
Bldg. 

•Mf:GARRY  WEST  ENGINEERING 
CO.,    8948    4th    Ave. 

McGINNESS,  ARTHUR  R.,  Old  Post 
Office    BlQit 

MEEHAN,  ANDREW  J.,  3040  0th 
Ave 

PANHORST    F.  W.,  P.  O.  Box  1499. 

PETERSEN.  WM.  HARTMAN,  Pub- 
lic  Works    Bldg. 

PURCELL,  CHARLES  H.,  Pub- 
lic  Works    Bldg. 

REYNOLDS.  FRANK  HOWARD, 
Forum    Bldg.    1107    9th    St. 

lOWE,  R.  ROBINSON.  Public  Works 
Bldg. 

SAUBR,  ARTHUR  A,  620%  Bye  Bt 

SHIELDS,  JAMES  RALPH,  City 
Hall. 

STOVER,  HARVEY  D..  Public 
Works    Bldg. 

WILLETT,  ALBERT  B.,  Rte  9.  Box 
867 

WILLETT,  D.  C,  Public  Works  Bldg. 


SAN  J08E 


LOTZ,    WILLIAM   D.,   35   West   San 
Carloa   Ave. 


STOCKTON 


OULICK,  CHAB.  W..  100  W.  Knowles 
Way. 


WALNUT    CREEK 


McKEE,  GEORGE  T..  Warren  Road. 


ALAMEDA 


ASHCROFT.  GLEN  B..  1823  -Alameda 

Ave. 
GAUTHIER.    R.    E.,    Webster    Stree< 

and   Bethlehem    Avei  uc. 
HESS.  C.  W.    12«I2  lUwthome  St 
SCHIRMER,     HOWARD    A,     P.     O. 

Box  444 


BERKELEY 


DAVIS,  RAYMOND  E.,  University  of 
California. 

DERLETH,  CHARLES,  JR.  Univer- 
sity  of  Callfomla. 

JAMEYSON.  BRUCE,  University  of 
Callfomia. 

JENNINGS.  GEORGE  H..  1716  Bue- 
na  Ave. 

JONBB,  PRESTON  M,  3514  Wool- 
sev  Street 


CALISTOQA 


GRBEN,    FREDERICK    M., 

Box 

488 

EL  CERRITO 

NBLTDOV,    rVAN 
Costa  Driva 

M,    1108 

Contra 

PALO 

ALTO 

WBIXB.  JAB  DBRTRAND,  848  Lyt- 
tern  Ave. 


CITY  AND  COUNTY 
ENGINEERS 


AGNEW,    Don    Reinochl. 
ALAMEDA,  Carl  Froerer. 
ALAMEDA   CO.,   Wallaea  B.  Boggs. 
ALBANY,  Ernest  A  Tarr. 
ALTUilAS.   Fr^d  W.  Clayton. 
ALVISO.    Don    Relnoehl. 
ANTIOCH.   John   B.   Bates. 
ARCATA,  Hal  C.  Acheaon. 
ATHERTON.  Edwin  H.  Smith. 
ATWATER,  W.  E.  Bedesen. 

BAKERSFIELD.  Joseph  HoUelder. 
BELMONT.  Robert  Klasaen. 
BENICIA.  Phil  R  Jones. 
BBRKBLEY.  Harry  Goodridgai 
BURLING  A  ME.  Kenneth   B.  Fitch. 
BUTTE  COUNTY.  Bert  Paxton. 

CALAVERAS  CO..  Oliver  C.  Wyllle. 
CALISTOGA.  Clyde  C.  Kannady. 
COLUSA.  Arthur  Reltter 
CHICO,  Frank  Robinson. 
CLOVIS,  A.  Segel. 
COLUSA.    Arthur    Reltter 
CONCORD.  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Berkley. 
CORTE  MADERA,  Frank  W.  Altkrii 

DALY  CITY,  Robert  Klaasan. 
DAVIS.  Alexander  M  McKlnnon. 
DBLANa.  U.  R  Grey. 
DEL  NORTE  CO.,  H.  M.  Malpaa. 
DIXON.  Solano  Et^gineers  Associated 
DOS  PALOS,  W.  B.  Bedasan. 
DOWNIEVILLE,  R  F.   Taylor. 

EL  CERRITO,  R  R  Randall 
EMERYVILLE.  Geo.  T.  Oltvar. 
EUREKA.  Geo.  B.  Winder. 
EXETER,  Irvln  M  Althousa. 

FAIRFAX.  F.  W    Aitken. 
FAIRFIELD,    Solano  Engineers   As- 
sociated 
FIREBAUGH,  J.  A.  Ross. 
FRESNO.  A.  Segal. 

FRESNO  comrnr.  a  j.  iriaiaan. 

OILROY,  W.  J    Hanua  A  Sons. 


OUSTINB,  W.  B.  Bedesen. 
HANFORD,  Walter  K.  Hopklna. 
HAYWAJtD.  J.  A  MancinL 
HBALDBBURO,  Waldo  Iversen. 
HILLSBOROUGH.  B  P.  Wllaey. 
HOLIJSTER,  W.  J.  Hanna  ft  Sons. 
HUMBOLDT  CO.,  Frank  B.  Kally. 

JACKSON.  D.  B.  Qumensky. 
KERN  COUNTY,  J.  R.  Thornton. 
KING  CITY,  H.  F.  Couans. 
KINGS  COUNTY,  J.  H.  Hayas. 
KINOSBURO.  A  J.  Ross. 
LARKSPUR.  John  Oglesby. 
LAS8BN  CO..  T.  W.  Ogilvla 
LTVBRMORB.  J.  A  MancinL 
LIVINGSTON.  W.  B  Bedesen. 
LODI.  Clinton  Henning. 
LOS  BANGS.  W.  B  Bedesen. 
LOS  OATOS.  Donald  Relnoehl. 

MADERA  COUNTY,  D.  O.  Houston. 
MANTECA  L  B.  Raab. 
MARIN  COUNTY,  C.  P.  Clow. 
MARTINEZ.  Frank  B.  Barlas. 
MARYSVILLB,  F.  H.  Dlwer  Jr. 
MENDOCINO  CO.,  R.  W.  Cummins. 
MBNLO  PARK.  Bdwln  Smith. 
MBRCBD.  G.  B  Wlnton. 
MERCED  CO.,  W.  B  Bedeaan. 
MILL  VALLBY.  Al/Blemer. 
MODESTO.  Frank  J.  RoaaL 
MONTEREY.  Howard  Severanca. 
MONTBRBY  CO.,  H.  F.  Coaaana. 
MORGAN  HILL,  W.  J   Hanna  A  Sons 
MOUNTAIN  VIEW,  Barl  C.  Thoma* 
NAPA.  H.  A  Harrold. 
NAPA  COUNTY.  B  P.  BalL 
NEVADA  CITY.  Edward  D.  Uran. 
f^BVADA  CO..  J.  F.  O'Connor. 

OAKLAND.  Walter  N.  Frtckstad. 
OROVILLB.  S.  J.  Norrls. 

PACIFIC  OROVB,  Alfred  D.  Coona. 

PALO  ALTO,  Fabian  S.  Miller. 
PASO  ROBLES,  Hal  Johnson. 
PATTERSON,  W.   F.  Wooley. 
PETALUMA,  S.  Gonsales. 
PINOLE,  Ross  Calfee. 
PITTSBURG.  E.  L.  O'Hara. 
PLACER  COUNTY,  John  A  BhlaldS. 
PLACERVILLE.     Solano     Engineers 

Associated. 
PLUMAS  COUNTY.  A.  J.  WaUona. 
PORTERVILLB,   Irvln   H.   Althousa. 

REDDING,  Jack  Wright 
REDWOOD  CITY,  Cecil  L.  Longson. 
RICHMOND,  B.  A  Hoffman. 

RIO  VISTA  Solano  Engineers,  Asso- 
ciated. 
ROBEVIIJ^E,  Clarence  E.  Mcyerdltk 

SACRAMENTO,  Fred  J.  KUua. 
SACRAMENTO  CO.,  E.  A  Falrbalm. 
ST.  HELENA,   John  MltchalL 
SALINAS,  Donald  Davles. 
SAN    AN8ELMO.   Albert  H.    Blemar. 
SAN  BENITO  CO .  W.  J.  Hanna  and 

Sons. 
SAN  BRUNO,  C.  L.  White. 
SAN  CARLOS.  R.  A  Klassen. 
SAN  FRANCISCO,  R  O.  Wadsworth. 
SANGER,  Ross  Philllpps. 
SAN  JUAN  BAUTISTA,  W.  J.  Hanna 

A   SonH. 

SAN  JOAQUIN  CO..  J.   B.   MantbtJT. 
SAN  JOSE,  Harold  J.  Flannery. 
SAN  LEANDRO.  Chas.  P.  Martin. 
SAN  MATEO.  Arthur  B.  Sullivan. 
SAN  MATEO  CO..  M  A  Grant 
SAN  RAFAEL.   Raymond  A  Boega. 
SANTA  CLARA  Edgar  C.  Schott 
SANTA  CLARA  CO.,  R.  D.  Chandler. 
SANTA  CRUZ  CO.,  Amold  B.  Bald- 
win. 
SANTA  CRUZ,  W.  R.  Jennings. 
SANTA  ROSA.  WalUr  F.  Adama. 
SAUSALITO.  J.  C.  Oglesby. 
SHASTA  COUNTY.  Eraaat  Breuning. 
SEBA8TOPOL,  Walt  AdanUL 
SIERRA  CO.,  R   F.  Taylor 
SISKIYOU  COUNTY,   A   F.   Parrott 
JOLANO   COUNTY,  Wm.   Jonas. 
SONOMA  CO.,  Marshall  M  Wallaea^ 
SONORA.  B.  H.  Maynard. 
SOUTH  SAN  FRANCISCO.  John  U, 

Bates. 
STANISLAUS  CO.,  O.  D.  ICacombai; 
STOCKTON,  Lyle  Payton. 
SUISirN.     Solano     BInglneers     Asso- 
ciated. 
SUNNYVALE.   Melvln  Pollard. 
SUSANVILLE,  M  J.  Tilley. 
SUTTBR  CO.,  Edward  Von  Oeldem. 

TEHAMA  CO.,  Chas.  A  Lunlng. 
TRACY,  O.  W.  Wlrth. 
TULARE.  W.  R  Stevens. 
TULARE  CO.,  T,  Wayne  Bwitser. 
TUOLUMHE  CO,   B.  H.  Maynard 
TURLOCK.  Don  Davis. 
UKIAH,  Guns  V.  Wallach. 

VACAVILLE.  Solano  Engineers  As- 
sociated. 
VALLEJO,  T.  D.  Kilkannsy. 
VISALIA.  Norman  A  Huth. 
WALNUT  CREEK,  Joe  Bronson. 

WATSONVILLB,  Bert  Kitchen. 
WILLOWS.  August  J.  Hoever. 
WINTERS,    Asa  FYoctor. 
WOODLAKB.  C.  V.  Smith. 
WOODLAND,  Asa  O.  Proctor. 

YOLO  COUNTY,  C.  C.  BUtt 
YUBA  CITY.  George  W.  Reed. 
YUBA  COUNTY,  Hugh  Stone. 
YRBKA  Howard  O'Connor. 


ELECTRICAL  COMMSRICATIONS 

T«/«pfcon«  and  Signal  Engln—rt 

MoBBol  and  Dial  Tmlapkona  Sytfamt 

Datlgnart  of  Knmofa  Confral  iqulpmnnf 


<® 


Ssrvfes   and  Intfallatlont 
Via  Will  Sub-CoB«roct  With  Etocfrlcol  CoRtroctors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArhst  2017 


.V^.. In^.^^'-^  .lat: 
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5/20/47 

Low    and    Only    Bidders 

Pump    Platforms,    Pipeline,    Etc.; 
Job    No.   4623-C  Cost    186310 

PHOENIX,    Ariz.,   Maricopa    County. 

Owner— City  of  Phoenix,  city  clerk, 
City  Hall,  Plioenlx.   Ariz. 

Engineer  —  Yoat  &  Gardner,  608 
Heard   Bldg.,    Phoenix,    Ariz. 

Includes  furnishing  and  installing 
river  pumps,  pipelines  and  appur- 
tenances to  the  water  filter  plant, 
consisting  of  constructing  a  pump 
platform  over  the  Verde  River, 
furnishing  and  installing  3  7000- 
g.p.m.  pumps,  constructing  a  44- 
kv.  bubstation,  furnishing  and  in- 
stalling 3790  Un.  ft.  36-ln.  pipeline 
and  constructing  4800  ft.  of  2300- 
volt  electric  line 

Low  Bidder— N.  P.  Van  Valken- 
burgh,  8609  San  Vicente,  South 
Gate,  Calif.,  |18«,810. 
Other  bids  submitted  May  12  were: 
Vinson  Contracting  Co..  |18»,154.83. 
Arizona  Sand  and  Rock  Co.,  9203,- 

593.  ' 

Fisher   Contracting  Co.   ,1218,260.80. 
J.  H.  Welsh  and   Son,   |215,442. 


(32)  546  l.f.  6-ln.  CI  pipe  In  place; 
(83)  1  6-ln.  gate  valve  and  box ; 
(34)  4  8-ln.  gate  valve  and  box; 
(So)  1  fire  hydrant; 

(36)  1   lump  sum  sterilization: 

(37)  1    lump  sum   alarm   system   for 
Bldg.  E167: 

»38)  1    lump   sum  alarm   system   for 
Bldg.  E172; 

(39)  1  do   for  Bldg.   Ill; 

(40)  1  do  for  Bldg.  108; 

(41)  1  do  for  Bldg.   105. 


(F-8)  3  each  8-lnch  do; 

(F-4)  1  each  10-inch  do; 

(F-&)  6   each    manhole    for   OS    and 
Y  gate  valve  In  place. 
PART  O 

(G-1)  1    Job    lump   sum    supervisory 
fire    alarm    system     in     place, 
wired  and  coded. 
PART  H 

(H-1)  1    Job    lump   sum    draft    cur- 
tains. 
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6/20/47  41 

Owner  Taking   Bids — Due  May  27, 

2:30    P.    M. — Sprinkler    and    Fire 

Alarm   Systems;   Spec.  1289 
Near  OGDEN,   Utah,  Weber  County. 

Ogden  Air  Depot. 
Owner  —  Sacramento    District    Corps 

of    Engineers,    War    Dept.,    Wright 

Bldg.,    S^acramento,    Calif. 
Plans  by  owner. 
Automatic  sprinkler  and  supervisory 

Hre  alarm  systems. 

Work    Involves : 

(1)  335  sprinkler  head,  roof,  wet, 
complete  In  place,  including  pip- 
ing, hangers,  fittings  and  appur. 
for  Bldg.  106; 

(2)  1  8-in.  auto  sprinkler  riser,  in- 
cluding appur.  for  Bldg.   105; 

(3)  273  sprinkler  head,  roof,  wet, 
comp.,  including  piping,  hang- 
ers, fittings  and  appur.  for  Unit 

A  Bldg.   E167. 

(4)  33  sprinkler  head,  low  rooms, 
wet,  complete,  including  piping, 
hangers,  fittings,  and  appur.  for 
Unit  A  Bldg.  E167: 

(5)  151  sprinkler  head,  attic  and 
offices,  wet,  complete,  including 
piping,  hangers,  fittings  and  ap- 
purtenances for  Unit  C  Bldg. 
E167; 

(6)  303  sprinkler  reads,  roof,  wet, 
complete,  including  piping,  fit- 
tings, hangers  and  appur.  for 
Unit  B  Bldg.  E167; 

(7)  2  8-in.  auto  sprinkler  riser,  wet 
complete,  including  piping,  fit- 
tings, hangers,  and  appur.  for 
Bldg.    E167; 

(8)  625    sprinkler    head,    roof,    wet, 
complete,    including    piping,    fit- 
tings,   hangers    and    appur.    for  i 
Bldg.   B172;  I 

(9)  145  sprinkler  head,  low  room, 
wet,  complete,  including  piping, 
hangers,  fittings  and  appur.  for 
Bldg.    E172; 

(10)  I  6-in.  auto  sprinkler  risers,  wet, 
complete,  including  piping,  fit- 
tings, hangers  and  appur.  for 
Bldg.    E172; 

(11)  1  8-in.  auto  sprinkler  riser,  wet. 
complete,  including  piping,  fit- 
tings, hangers  and  appur.  for 
Bldg.  C:i72; 

(12)  1,152  sprinkler  head,  roof,  wet, 
complete  in  place,  including  pip- 
ing, hangers,  fittings  and  appur. 
for   Bldg.   Ill; 

(13)  314  sprinkler  head,  low  rooms 
and  under  ducts,  wet,  complete, 
including  piping,  hangers,  fit- 
tings and  appur.  for  Bldg.  Ill ; 

(14)  2  6-tn.  auto  sprinkler  risers,  etc. 
for  Bldg.  Ill; 

(15)  2  8-lnch  do; 

(16)  864  sprinkler  heads,  roof,  wet. 
complete  inc  ludmg  piping,  fit- 
tings, hangers  and  appur.  for 
NW  and  8W  Section  Bldg.   108; 

(17)  1,037  sprinkelr  head,  roof,  etc.. 
for  NB  and  SE  Section  Bldg.  108 

(18)  248  sprinkler  heads,  low  rooms 
and  under  ducts,  etc.,  for  Bldg. 
108; 

(19)  11  sprinkler  head,  estyelen  gly- 
col, wet,  including  piping,  hang- 
ers, fittings  and  appur.  for  gas 
tank  cleaning  room  In  Bldg.  108; 

(20)  3  8-in.  auto  sprinkler  risers  for 
Bldg.   108; 

(21)  3  6-lnch  do; 

(22)  85  liquid  vaporizing  units,  com- 
plete, including  hanger  and  fas- 
tening for  transformer  and  mo- 
tor rooms  and   ventilators ; 

(23)  26  guad  posts  for  auto  sprink- 
ler risers; 

(24)  18,076  s.f.  draft  curtains,  includ- 
ing all  appur.  and  fastenings  for 
Bldg.  108; 

(25)  4.250  s.f.  draft  curtains  for  Bldg. 
Ill;       *• 

(26)  7  8-ln.  post  Indicator  valves  in 
place ; 

(27)  3  6-inch  do; 

(28)  2  8-in.  O  S  &  Y  valves  In  man- 
hole, including  manhole  and  ap- 
purtenances ; 

(29)  3  6-inch  do; 

(30)  1  Job  guard  posts  for  post  In- 
dicator valves  at  Bldg.  E167; 

(81)  2,870  If.   8-in.   CI   pipe   In   place; 


5/20/47  ,.        „  41 

Owner  Taking    Bids— Due   May   27,  3 

P.    M.— Sprinkler    and    Fire    Alarm 

Systems;    Spec.   1287 

SACRAMENTO,     Calif.,     Sacramento 

County.     Sacramento    Air   Depot. 
Owner  —  Sacramento  District  Corps 
of    Engineers,    War    Dept.,    Wright 
Bldg.,    Sacramento,    Calif. 
Plans   by  owner. 

Includes     automatic     sprinkler     and 
supervisory  fire  alarm   systems. 
Work  involves: 

FART  A 
(A-1)  sprinkler   head    complete    and 
in    place   including  piping,    fit- 
tings, hangers  and  appur.  Bldg. 
51  A  C  engineering  and  repair, 
high  and  low  shops,  6427  each; 
(A-2)  940   each   sprinkler  head,    in« 
eluding   piping,   fittings,   hang- 
ers and  appur.  Bldg.  51,  AC  en- 
gineering and  repair,  interme- 
diate shops; 
(A-3)  68  each  sprinkler  head,  same 
as  above  for  Bldg.  51,  hammer 
building; 
(A-4)  82  each  sprinkler  heads  com- 
plete, Bldg.  51  AC  engineering 
section ; 
(A-5)  418  each   sprinkler  head,   etc., 
for  Bldg.  51,  AC  operations  sec- 
tion,   Bldg.     T51A,    AC    opera- 
tions  Addn,   Bldg.   T51B.   crash 
alert  and   crash   alert   addn.; 
(A-6)  sprinkler  heads  complete,  etc. 
for  Bldg.  76,  engine  repair  and 
storage ; 
(A-7)  163     each      sprinklers      heads 
complete,    etc.,   for   Bldg.    T75A 
and    T75B,    engine    repair    and 
storage ; 
(A-8)  519  each  sprinklers  heads  for 
Bldg.     75,     engine     repair     and 
storage ; 
(A-9)  360  each  sprinnlers  heads  for 
Bldg.    74A,    engine    repair    and 
(A-10)  243   each    sprinkler   heads    for 
Bldg.    74B,    engine    repair '  and 
storage; 
(A-11)   1729  sprinkler  heads  for  Bldg. 
74,  engine   repair   and    storage; 
(A-12)  327   each  sprinkler  heads,   for 
Bldg.    T342    and    T342A,    engine 
repair  and  storage; 
(A-13)  1   Job   lump   sum    sterilization 
of   systems  added. 
PART  B 
(B-1)  6    each    sprinkler    heads    for 
equip.,  complete.  Including  pip- 
ing,   fittings,    hangers    and   ap 


SappGeSy  Equipment 
Sub-Contract  . 
Information 


42— MISC.    SUPPLIES   AND 
MATERIALS 


.'/20/47  *2 

Rough  Hubs— Contract  Awarded 

SACRAMENTO,  Calif.,  Sacramen- 
to Co.— J.  Street  Wood  Yard,  Grants 
Pass,  Oregon,  at  94842.25  awarded 
contract  by  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  fur- 
nishing rough  hubs  pointed  one  end. 

5/20/47  42 

Copper  Conductor,  Etc. 
Bids  Wanted 

COLUMBIA  BASaN  FTIOJECT, 
Wash.— Until  May  26,  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver  Colo.,  un- 
der Inv.  G-38,367-A,  for  copper  con- 
ductor, eta,  f.o.b.  shipping  point 
and/or  Odair,  Wash. 

Specifications  obtainable  from  the 
above  office. 
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5/20/47 

Paint,   Enamel   A    Glass,    Etc 

Bids    Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  26,  3  P.  M.,  bids  will  be  received 
by  the  Purchaser  of  Supplies,  M.  H. 
Gerry,  270  City  Hall,  San  Francslco, 
Calif.,  under  Bid  No.  7317  for  fur- 
nishing and  delivering  paint,  paint- 
ers' supplies,  lacquer,  enamel  and 
glass  for  the  term  June  1,  1947  to 
Nov.   30,   1947. 

S[>eciflcatlons  obtainable  from  the 
above  office. 


5/20/47 

Crusher  Run  B—  Hook 

Contract  Awarded 

REDWOOD  CITY.  Califs  San  Ma- 
teo Co.— Skyline  Quarry,  at  fl,  WM 
awarded  contract  by  the  County  of 
San  Mateo.  E.  B.  Smith,  purchaalng 
agent.  Courthouse,  Redwood  City, 
Calif,  for  15,000  tons  crusher  run 
base  rock  to  be  deUvered  to  county 
trucks  within  a  radius  of  six  miles 
from  center  of  project  on  Whipple 
Road  at  station  No.  89  plus  60. 

Other  bids  were: 

Rockaway  Quarry,  |0.80. 

Peninsula  Building  Materials  Co., 
11.66.  

5/20/47  ** 

Copper  Water  Tubing — 
Contract    Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Oakland  Plumbing  Supply  Co.,  4th 
and  Harrison  Sts.,  Oakland,  Calif.,  at 
14500  awarded  contract  by  the  East 
Bay  Municipal  Utility  District,  Room 
312,  612  16th  St.,  Oakland,  Calif., 
under  Spec.  1834  for  18,000  lln.  ft.  % 
inch  diameter  copper  water  tubing 
in  60-foot  coils. 
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5/20/47 
Cedsr   Poles 
Contract   Awarded 

SAN  FRANCISCO,  Calif.— Gosslin 
Harding  Lbr  Co.,  3124  E.  14th  St., 
Oakland,  Calif.,  at  818.90  each;  net 
30  days;  delivery  7  days  awarded 
contract  by  the  I»urcha8er  of  Sup- 
plies, M.  H.  Grerry,  270  City  Hall, 
San  Francisco,  Calif.,  under  Inv.  3914 
for  furnishing  and  delivering  one 
carload .  of  30-f t.  cedar  poles,  butt 
treated,   8-ln.    tops,    12-ln.    butts. 
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5/20/47 

Hardware   A,    Castings 

Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
May  26,  3  P.  M.,  bids  will  be  received 
by  the  purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall,  San  Francis- 
co, Calif.,  under  Bid  No.  7218  for 
furnishing   and    delivering    hardware 


5/20/47 

Bronze   Fittings 

Contract    Awarded 

SAN  FRANCISCO,  Calif —James 
Jones  Co.,  201  LeRoy,  Los  Angeles, 
Calif.,  at  (1)  80.83;  (2)  81-02;  (3) 
84.46;  2%  30  days;  90-150  days  de- 
livery awarded  contract  by  Purch- 
aser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der Bid  No.  3915  for  furnishing  and 
dtelivering  special  underground 
bronze  fittings  for  the  Water  De- 
partment. 


2  P.  M.  bids  will  be  reesived  by  the 
U.  S.  Bureau  of  Reclamatlcm,  Dri- 
ver. Colo.,  under  Inv.  7475-B-l  for 
1600  douglaa  fir  croeeanns  f.o.b.  ^p- 
plng  point  and/or  HJaxp.  Calif.,  and/or 
points  in  Arizona. 

Specifications  obUlnable  from  the 
above  office.  ^^ 

43— MACHINERY  AND 
EQUIPMENT 


48 


5/20/47 

Sale  of  Marino  Equipment  and 

Hardware  ^   .      „,         » 

SAN  FRANCISCO,  Cal.— War  As- 
sets Admin..  33  Berry  St.,  San  Fran- 
cisco, Calif.,  announces  sale  of  nav- 
igation and  marine  equipment  and 
hardware  to  priority  claimants  and 
to  normal  trade  channels  concur- 
rently, with  closing  -  date  set  for 
June  2. 


4S 
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6/20/47 

Pipe  A  Fittings 

Contracts    Awarded 

SAN  FRANCISCO,  Calif.— A.  1. 
Mitchell  Supply  Co.,  875  Folsom  St., 
San  Francisco,  Calif.,  Smith -Blair 
Inc..  Steam  &  Plumbing  Service 
Corp..  365  10th  St.,  San  Francisco, 
and  Tay-Holbrook  Inc.,  165  8th  St., 
San  Francisco,  Calif.,  awarded  con- 
tracts by  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  Bid  No.  7124  for 
furnishing   and   delivering    pipe,   pipe 


...K,    ^.v.....e,».    ..~>..B--- -I-      and    castings    for    the    term    JHine    1, 

pur.  Bldg.   51AC,   engine   repair  11947  to  Nov.  30.  1947.  lunuBmnK    miu   uci>tc>>ub    ^'f^-  ff^ 

and  repair,  high  and  low  shops  l      Specifications   obtainable   from   the  I  fittings    and    drinking    fountains    for 

above   office  1  the   term   May    1,   1947,   to   August   31. 

1947 
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(B-2)   4     sprinkler    heads,    same    as 
above   for   Bldg.   76,   engine   re- 
pair and  storage; 
(B-3)  65    each    sprinkler    heads    for 
Bldga.    T75A   and   T75B,    engine 
repair  and  storage; 
(B-4)  15    each    sprinkler    heads    for 
equip.,    etc,    for    Bldg.    75,    en- 
gine repair  and  storage; 
(B-5)  6   each    sprinkler    heads,    etc., 
for  Bldg.  74A,  engine  repair  & 
storage ; 
(B-16)  25   each    sprinkler   heads   for 
Bldg.    74B,    engine    repair    and 
storage ; 
(B-7)  34  each   sprinkler  heads,  etc., 
for  Bldg.  74,  engine  repair  and 
storage ; 
(B-8)  7    sprinkler    heads    for    Bldg. 
T342,    engine    repair    and    stor- 
age; 
(B-9)  1   Job    lump  sum    sterilization 
of  systems. 

PART  C 
(C-1)  2  each  6-in.  alarm  valves  as- 
sembly  complete  and   in   place 
for   Item   A-1 ; 
(C-2)  16  each  8-in.  do; 

(C-3)  2  each  8-ln.  do  for  Item  A-2; 
(C-4)  1  each  4-in.  do  for  Item  A-3; 
(C-5)  1  each  4-ln.  do  for  Item  A-4; 
(C-6)  1  each  6-in.  do  for  Item  A-5; 
(C-7)  2  each  6-ln.  do  for  Item  A-6; 
(C-8)   1  each  6-ln.  do  for  Item  A-7: 
(C-9)  2  each  6-in.  do  for  Item  A-8; 
(C-10)   1  each  8-in.  do  for  Item  A-9; 
(C-11)  1  each  6-ln.  do  for  Item  A-10; 
(C-12),4  each  8-ln.  do  for  Item  A-11; 
(C-18)  1  each  8-ln.  do  for  Item  A-12. 
PART  D 
(D-1)  80  l.f.  4-in.  CI  pipe.  In  place; 
(D-2)  400  If.  6-inch  do; 

(D-3)  1660  If.  8-lnch  do; 

(D-4)   117  If.   10-lnch         '    do; 
(D-6>  120  If.    12-inch  do; 

(D-6)  40    If.    14-inrh  do; 

(D-7)  130  If.   16-inch  do; 

(D-8)  1  Job  lump  sum  sterilization 
of  addn.  to  water  distribution 
system. 

PART  E 
(E-1)  1    each    4-in.    post    indicator 

valve  in   place; 
E-2>  5  each  6-lnch  do; 

(E-3)  20  each  8-inch  do; 

(E-4T  100  each  guard  posts  in  place. 

PART  F 
(F-1)  1   each   4-ln.   OS   and    Y   gate 

valve  in  place; 
(F-2)  5  each  6-lnch  do; 


Cast    Iron    Pipe 

No    Regular   Bid    Receivod 

SAN  FRANCISCO,  Calif.  —  Only 
one  Irregular  bid  was  received  (and 
rejected)  May  16  by  Purchaser  of 
Supplies  M.  H.  Gerry,  270  City  Hall, 
San  Francisco,  Calif.,  under  Bid  No. 
3938  for  furnishing  and  delivering 
cast  iron  pipe  for  the  San  Francisco 
Water  Department,  including  2600  ft. 
6-in.,  1600  ft.  8-ln.  and  430  ft.  12-ln.; 
delivery  to  be  made  from  stock  In 
San   Francisco. 
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5/20/47  42 

Bronze     Fittings 
Contraot   Awarded 

S'AN  FRAKCISCO.  Calif.— James 
Jones  Co.,  201  LeRoy,  Los  Angeles, 
Calif.,  awarded  contract  by  the  Pur- 
chaser of  Supplies  M.  H.  (Serry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der Bid  Na  3915  for  furnishing  and 
delivering  special  underground 
bronze  fittings  for  the  San  Fran- 
cisco  Water   Dept. 
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5/20/17 

Structural    Steel 
Bids    Wanted 

CENTRAL  VALLEY  PROJECT, 
Calif.— Until  June  16.  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver. Colorado,  under  Spec.  1829  for 
furnishing  and  delivering  f.o.b.  cars 
at  shipping  point  or  f.o.b.  cars  at 
Coram,  California,  miscellaneous 
structural  steel  and  handrails,  for 
'Shasta  Power  Plant,  Central  Valley 
Project,  California.  The  material 
win  be  InstaHed  by  the  Government.  .^  ,. 
No  charge  for  copies  of  the  epeciflv  "fnent 
cations  to  vprospective  Tildders;  to 
others   $0.75,   not    returnable. 


Calif. — James 
Los    Angeles, 


5/20/47 

Bronze   Fittings 

Contracts  Awarded 

SAN  FRANCISCO. 
Jones  Co.,  201  LeRoy 
Calif.,  at  (2)  87.43;  (3)  812.08;  2%  30 
days;  120  days  delivery  and  Mueller 
Co.,  116  New  Montgomery  St.,  San 
Francisco,  Calif.,  at  (1)  80.96;  2% 
SO  days;  30-80  days  delivery,  award- 
ed contracts  by  the  Purchaser  of 
Supplies  M.  H.  Gerry.  270  City  Hall, 
San  Francisco.  Calif.,  under  Inv. 
3917  for  furnishing  and  delivering 
special  underground  bronze  fittings 
ftir  the  San  Francisco  Water  Depart- 
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5/20/47 
Insulators 
Bids  Wanted 

COLUMBIA  BASIN  P-ROJECT, 
Wash— Until  May  27.  2  P.  M.,  bids 
will  be  received  by  the  U.  8.  Bureau 
of  Reclamation.  Denver.  Colo.,  un- 
der Inv  G-38.337-A-1  for  insulators 
(suspension  and  pedestal-type)  f.o.b. 
shipping   point   and/or    Odalr,    Wash. 

Specifications  obtainable  from  the 
above   office. 
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Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


5/20/47 

Sale   of   Misc.   Materials 

SAN  FRANCISCO,  Calif.  —Until 
May  29.  10  A.  M.,  bids  will  be  re- 
ceived by  the  Inspector  of  Naval 
Material  Office,  Property  Disposal 
Div.,  600  Brvant  St.,  San  Francisco, 
Calif.,  under  Sales  No.  C-101-47  for 
sale  of  misc.  materials  located  at 
Bethlehem  Steel  Co..  20th  and  Illi- 
nola    Sts.,    San    Francisco,    C^alif. 


5/20/47 

Copper  Wire  and  Cable 

Contract  Awarded 

OAKLAND.  Calif.,  Alameda  Co- 
Electric  Corp.,  178  Tenth  St.,  Oak- 
land, Calif.,  at  (1)  810.35;  (2)  814.05; 
(3)  821.27;  (4)  834.16;  (5)  854.27;  (6) 
873.57  awarded  contract  by  the  City 
of  Oakland,  Chas.  Don,  City  Clerk, 
City  Hall,  Oakland,  Calif.,  for  rub- 
ber Insulated  copper  wire  and  cable. 

5/20/47  42 

Sale   of   Steel    Plates.   Etc. 

SAN  FRANCISCO,  Cal— War  As- 
sets Admin.,  33  Berry  St..  San  Fran- 
cisco, Calif.,  announces  sale  of  steel - 
plates,  structural  shapes,  bars,  wire 
and  strip  to  priority  claimants  and 
to  normal  trade  channels,  concur- 
rently, with  closing  date  set  for 
June  2  to  June  16. 


5/20/47 

Office  Furniture 

Bids  Wanted  „  ^., 

SAN  FRANCISCO,  Calif— Until 
May  26,  3  P.  M.,  bids  will  be  receiv- 
ed by  the  Purchaser  of  Supplies  M. 
H  Oerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  Bid  No.  3950  for 
furnishing  and  delivering  office  fur- 
niture for  Hetch  Hetchy  Bureau. 

Specifications  obtainable  from  the 
above  office  . 

6/20/47  ** 

Sound   Projectors 

Bids   Wanted  ^        „  ^„ 

SAN  FRANCISCO,  Calif.  —  Until 
June  2,  3  P.  M.,  bids  will  be  recelv^ 
by  the  Purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall,  San  Francisco, 
Calif.,  under  Bid  TJo.  3949  for  fur- 
nishing  and  delivering  25  16  mm 
sound  projectors  for  the  School  Dept. 

Sspecificatlons  obtainable  from  the 
above  office. 

6/20/47  ** 

Dump   Truck    Rental 

Low  and  Only   Bidders  

SONOMA,  MARIN  &  NAPA  COS.. 
Calif.  —  Following  submitted  bids 
May  16  to  the  State  Division  of 
Highways,  J.  H.  Skeggs,  district  en- 
gineer, 2001  Van  Ness  Ave.,  San 
Francisco,  Calif.,  for  rental  of  one 
or  more  pneumatic  -  tired  dump 
trucks  of  not  less  than  four  cubic 
yards  capacity  for  approximately  400 
hours'  use  in  SV)noma,  Marin  «J»d 
Napa    Counties. 

H.  E.  Springer,  (1)  83.8276  po^)?«r 
loading;  (2)  826775  hand  loading;  (8) 
83.2075  other   type    loading. 

F.  Bobo  (1)  -U3.M;  (2)  83.80;  (3) 
83.54. 

Roy   More    (1)    8366. 

Morettl  Constr  Co.,  (1)  83.90;  (2) 
83.90;    (3)    8390. 

8/20/47  „._^^        48 

Furniture— Low    and    Only    Bidder* 

SAN  FRANCISCO.  Calif— Follow- 
ing submitted  bids  May  16  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der Bid  No  8827  for  furnishing  and 
delivering  furniture  for  San  Fran- 
cisco   Junior    College    dormitories. 

W.  J.  Sloan  (1)  8116.40;  (2)  879.60; 
10  days  delivery;  (8)  824.95;  30  days 
delivery;  (4)  881;  (5)  849.26;  45-60 
days  delivery;  (6)  82170;  45  days 
deUvery;    (7)    8».60;    10  days    dellv- 

6t*y 

D.  N.  *  E  Walters  (1)  8111 W; 
(2)    875.60;    net     30    days   delivery. 

Ocean  Furniture  Co.,  (1)  8123.90; 
(2)  883.90:  (3)  80.80;  (4)  852;  (5)  836; 
(6)   819:    <7)   814.95. 

Salt/.man-Stanley  Co.,  (1)  %\XA', 
(2)  8105.50:  (3V  no  bid;  (4)  847.95; 
864.90.  alternate;  (5)  837.50;  (6)  813.- 
45;  (7)  817.45;  net  30  days  delivery 
15  days. 

5/20/47  *8 

Shevsl    Rental 
Contract   Awarded 

FRESNO.  Calif.,  Fresno  Co.— Vol- 
pa  Bros.,  428  Whites  Bridge  Road. 
Fresno,  Calif.,  at  89  per  hr,  award- 
ed contract  by  the  SUte  Division  of 
Highways.  E.  T.  Scott,  district  engi- 
neer, comer  of  Carruth  and  Olive 
Aves..  Fresno  15,  Calif.,  for  rental 
of  one  or  more  %-  to  H-cu.  yd. 
truck-mounted  shovels  with  crane 
clamshell  bucket  and  dragline 
bucket. 
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6/20/47 

Crosearme— Bids  Wanted 

DAVIS  DAM,  Ariz— Until  May  29 


METROPOLITAN  CORSTRICTIOR  CO. 

PIPE  LINE  CONSTRUCTION 

PROCESS  PIPING 

MACHINERY  &  EQUIPMENT  INSTALLATION 


111   NIW  MONTaOMIRY  SAN  MANCtSCO 

DOUttLAS  0371 


5/20/47  48 

Fire    Truek — Contrsjct    Awarded 

MODESTO,  Calif.,  Stanislaus  Co.— 
L.  E.  Service,  212  99  Highway  South 
Modesto.  Calif.,  at  81281.25  submit- 
ted only  hid  and  awarded  contract 
by  the  City  of  Modesto.  Rex  E. 
Gailfus,  city  clerk,  717  10th  St.,  Mo- 
desto, Calif.,  for  one  4-wheel  drive 
l';4-ton  used  crash  flre-fightlng 
truck,    f.o.b.    Modesto,    Calif. 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 

WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANaSCO 

UNdsrUU  3144 


TUESDAY.  MAY  20.  1947 


DAILY     PACIFIC     BUILDER 


PAGE  15 


6/30/47  43 

Motor    Grader    Rental 
Low  and  Only   Bidders 

AMADOR,  CALAVERAS  and 
TUOLUMNE  COUNTIE&',  Calif.  — 
Following  submitted  bids  May  14  to 
the  State  Division  of  Highways,  P. 
O.  Harden,  district  engineer,  1200 
N.  Center  St.,  Stockton  9,  Calif.,  for 
rental  of  one  extra-heavy  pneumat- 
Ic-tlred  dlesel  motor  grader,  tan- 
dem drive  and  equipped  with  me- 
chanically controlled  scarifier  and 
12-foot  blade,  for  use  in  Amador, 
Calaveras    and    Tuolumne    Counties. 

A.  J.  Clausen,  Berkeley  (1)  88.50 
per  hr;  (2)  850  transportation;  (3) 
$8.50    per   hr.    travel    time. 

Roy  G.  Pierce,  San  Andreas,  (1) 
18.26;    (2)   816.50;    (3)    88.25. 
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6/20/47 

Sale  of  Locomotive 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  33  Berry  S't.,  San 
Francisco,  Calif.,  announces  sale  of 
steam  locomotive  to  priority  claim- 
ants and  normal  trade  channels 
concurrently  with  closing  date  set 
for  May  28. 


5/20/47  43 

Pumping    Units— Low    and    Only 

Bidders 

GILA^ROJEX^T,  Ariz.  —  Follow- 
ing submitted  bids  May  8  to   the   U. 

5.  Bureau  of  Reclamation,  Custom 
House,  Denver,  Colo.,  under  Spec. 
1777  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Yuma,  Arizona,  six  mo- 
tor-dsiven,  vertical-shaft  pumping 
units,  complete  for  installation  in  six 
rellft  pumping  plants,  "A"  and  "B" 
canals  and  laterals,  unit  1,  Yuma 
Mesa  Division,  Gila  F'roject,  Arizona. 
The  apparatus  will  be  installed  by 
the   Government. 

Crane-O'Fallon  Co.,  Denver,  Colo., 
Sche.  No.  1,  item  1,  82254;  Sched. 
No.  2,  item  2,  83940;  item  3,  82390; 
item    4,    82254;    item    5,    82390;    item 

6,  818SO;  toUl  for  Sched.  No.  2, 
814,878;  ship  all  items  210  days;  no 
weight  given ;  f.o.b.  destination ; 
terms  net.  Firm  bid.  Equalization  is 
offered. 

Fairbanks-Morse  &  Co.,  Denver, 
Colo-,  ^he  1,  item  1,  83002;  Sched. 
2,  Item  2,  84674;  item  3,  83110;  item 
4,  83110;  Item  6,  83110;  item  6,  82.- 
1^1;  total  for  Sched.  2,  819,187;  ship 
all  items  360  days;  no  weight  given; 
f.o.b.  Pomona  and  Oakland,  Calif. ; 
with  freight  auowed ;  terms  net. 
Firm  bid- 
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5/20/47 

Sychronous   Motors— Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.— Until  May  26,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1824  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Herdlyn,  Calif.. 
six  (6)  22.S0D-taorsepower,  13,600-volt. 
8-phase.  60-cycle,  0.95  leading  power 
factor,  vertical  shaft,  180  revolutions 
per  minute  synchronous  motors  for 
the  Delta  -  Mendota  pumping  plant. 
Central  Valley  Project,  California. 
The  apparatus  will  be  Installed  by 
the  government.  No  charge  for  copies 
of  the  specifications  to  prospective 
bidders;  to  others,  81.  not  returnable. 


under  Inv.  No.  SF-3940-47  for  one 
Redwood  or  Douglas  fir  water  tank, 
10,000-gal.  capacity  with  hip.  coni- 
cal or  other  type  cover  suitable  for 
snow  protection  f.o.b.  Redding,  Calif. 
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5/20/47 

Electr^f;   Headlamps 

Bids    Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
May  22,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Treasury  Dept.,  100 
McAllister  St.,  San  Francisco,  Calif, 
under  Inv.  No.  SF-3942-47  for  1489 
electric  headlamps  f.o.b.  San  Fran- 
cisco. Calif. 
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6/20/47 

Dining   Room  Tables 

Contract    Awarded 

SAN  FRANCISCO,  Calif.- A.  Sap- 
per, 931  Mission  St.,  San  Francisco, 
Calif.,  at  89273.22;  net;  90  days  de- 
livery awarded  contract  by  the  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der bid  No.  3896  for  furnishing  and 
delivering  53  dining  room  tables  for 
the    Health    Department. 
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5/20/47 

Sawing    Machine  &   Grinder 

Contracts    Awarded 

SAN  FRANCISCO,  Calif.  —  Eby 
Machinery  Co.  Inc.,  2635  F'eralta, 
Oakland,  Calif.,  and  Peter  H.  Nelson. 
1345  Mission  St.,  San  Francisco,  Cal., 
awarded  contracts  by  Purchaser  of 
Supplies,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  Bid  No.  3881  for 
sawing  machines  and   grinder. 
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5/20/47 
Charging    Set 
Contract    Awarded 

SAN  FRANCISCO,  Calif.  —  Fair- 
banks, Morse  &  Co.,  630  3rd  St.,  S^an 
Francisco,  Calif.,  at  81980;  net  30 
days;  160  days'  delivery,  awarded 
contract  by  Purchaser  of  Supplies 
M.  H.  Gerry,  270  City  Hall,  San 
Francisco,  Calif.,  under  Bid  No.  3868 
for  furnishing  and  delivering  one  15- 
kw.    motor   generator   charging   set. 
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5/20/47 
Pumping    Unit 
Contract    Awarded 

ANTIOCH,  Calif..  Contra  Costa 
Co. — Fibreboard  Products  Inc.,  An- 
tloch,  Calif.,  at  8500  submitted  only 
bid  and  awarded  contract  May  12  by 
the  City  of  AnUoch,  C.  W.  Horn- 
back,  city  clerk,  City  Hall,  Antloch, 
for  one  skid  mount  pumping  unit 
mounted  on  Cadillac  chassis  and 
accessories. 


43 


5/20/47  43 

Outlet  Pipe— Low  and  Only  Bidders 

MISSOURI  BASIN  PROJECT,  Ne- 
braska. —  The  following  submitted 
bids  May  14  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Denver, 
Colo.,  under  Spec  No.  1772  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Enders,  Neb.,  one  84-inch  diameter 
welded  plate  steel  outlet  pipe  with 
expansion  Joint,  wye  outlet,  bends, 
support  rings,  manholes  and  man- 
hole bolts,  flanges  and  flange  bolts, 
drain  nozzle  and  gaskets  for  the  out- 
let works  at  Binders  Dam,  French- 
man-Cambridge Unit,  Missouri  Basin 
Project,  Nebraska.  The  outlet  pipe 
will  be  Installed  by  the  government: 

Thompson  Pipe  ft  Steel  Co..  Den- 
ver, Colo.,  826,078;  ship  160  days;  190,- 
000  lbs.;  f.o.b.  Denver;  terms  net.  No 
equalization  offered. 

Pacific  Coast  Engineering  Co.,  Ala- 
meda. Calif.,  826,900;  ship  180  days; 
160,000  lbs. ;  f.o.b.  Alameda ;  terms  net. 
No  equalization  offered. 

S/20/47  43 

Steel   Tank— Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
May  28,  2  P.  M..  bids  will  be  received 
by  the  U.  &  Treasury  Dept..  100 
McAllister  St.,  San  ^ranclsco.  Calif., 
under  Bid  No.  SF  -  3941  -  54  for  one 
steel  tank,  gasoline  storage,  1000- 
gal.   capacity   fob.   Redding,  Calif. 

6/20/47  43 

Sale  of    Crane    Parts 

RICHMOND,  Calif..  Contra  Costa 
Co.— War  Assets  Admin.,  Adminis- 
tration Bldg.,  Richmond  Shipyard 
No.  2,  Richmond,  Calif.,  for  sale  of 
crane  parts  Including  gears,  shells, 
bearings,  rail,  reels,  spanners,  elec- 
tric cable,  fittings,  booms,  etc.  and 
wire  rope  with  closing  date  set  for 
June   16. 


5/20/47 

Contract    Awarded 

ANTIOCH.  Calif.,  Contra  Costa 
Co.— Meyer's  Motor  Co.,  802  H  St., 
Antioch,  Calif.,  at  85424.48  submitted 
only  bid  May  12  to  tne  City  of  An- 
tloch, C.  W.  Homback,  City  Clerk, 
City  Hall,  Antioch,  Calif.,  for  one  1- 
^-ton    truck    standard    equipment. 


000-kva.,  110,000-  to  69,000-volt.  single- 
phase,  outdoor  type  autotransforraers 
with  tertiary  windings  and  lightning 
arresters;  twelve  (12)  230,000/196.000- 
volt.  3-pole,  3-cycIe,  3.500,000-kva., 
outdoor  type  oil  circuit  breakers; 
seven  (7)  115,000-volt,  3-pole,  5-cycle, 
2,500,000-kva.,  outdoor  type  oil  cir- 
cuit breakers;  five  (5)  116.000-volt. 
3-pole,  3-cycle,  2,500,000-kva.,  outdoor 
type  oil  circuit  breakers  with  20-cycIe 
automatic  recloslng  equipment;  four 
(4)  69,000-volt,  3-pole,  8-cycle,  1,500,- 
000-kva.,  outdoor  type  oil  circuit 
breakers  for  Delta  and  Blverta  sub- 
stations. Central  Valley  Project, 
California.  The  apparatus  will  be  in- 
stalled by  the  government.  No  charge 
for  copies  of  the  specifications  to 
prospective  bidders;  to  others.  $1.25, 
not  returnable. 


43 


5/20/47 

School   Bus— Bids  Wanted 

WATSONVILLE,  Calif.,  Santa  Cruz 
Co.— Until  May  27,  8  P.  M.,  bids  will 
be  received  by  the  Salslpuedes  Union 
Elementary  School  District,  Milton 
Amldon,  clerk.  Route  1,  Box  190-E, 
WatsonvlUe,  Calif.,  for  one  50-pa8- 
senger  1947  Chevrolet  Gllllg  Model. 

Specifications  obtainable  from  the 
above  office. 


43 


5/20/47 

Water  Pumps— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
May  27,  2  P.  M..  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some  St,  San  Francisco,  Calif.,  under 
bid  No.  830  for  18  water  pumps,  f.o.b. 
Stockton. 

Specifications  obtainable  from  the 
above  office. 


43 


5/20/47 

Sale  of  Used  Graders 

SAN  FRANCISCO,  Calif.  —  UnUI 
May  29,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some  St.,  San  Francisco  11,  Calif., 
under  bid  No.  821  for  sale  of  used 
graders  located  at  Redding,  Calif. 

Specifications  obtainable  from  the 
above  office. 


43 


nect  chamber  and  a  transformer 
section;  one  (1)  100-kva  indoor  load 
center,  consisting  of  a  high-voltuge 
terminal  and  disconnect  chamber,  a 
transformer  section,  and  a  low-volt- 
age circuit  breaker  section;  for  in- 
stallation at  Grand  Coulee  Dam,, 
Columbia  Basin  Project,  Washing- 
ton. The  apparatus  will  be  installed 
by  the  government.  No  charge  for 
collies  of  the  specifications  to  pros- 
pective bidders:  to  others  80.75,  not 
returnable. 


43 


5/20/47 

Electrical    Equipment 

Bids    Rejected 

CENTRAL  VALLEY  PROJECT, 
Calif.  The  U.  S.  Bureau  of  Ret-Tarna- 
tion,Customhouse,  Denver,  Colo.,  re- 
jected bids  subnfTlted  Mar  31  under 
Spec.  1700  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Herdlyn,  Cali- 
fornia, two  (2)  50.000-kva.  13,800- 
volt,  3-phase,  60-cycle,  hydrogen- 
cooled,  outdoor  type  synchronous 
condensers,  complete  with  starting 
autotransformers.  excitation  appa- 
i-atus,  and  surge  p^otection  appar- 
atus, for  Delta  substation.  Central 
Valley  Project,  California.  The  ap- 
paratus will  be  installed  by  the 
Government. 


4S 


5/20/47 
Transformers,  Etc. 
Bids  Rejected — To  Be  Readvertised 
as  Spec.  1827— To  Open  May  27 
CENTRAL  VALLEY  PROJECT, 
Calif.  The  U.  S.  Bureau  of  Reclama- 
tion,Denver,  Colo.,  rejected  bids  sub- 
mitted May  11  under  Spec.  1664 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  and/or 
f.o.b.  cars  at  Herdl.yn,  and  S'acra- 
mento,  Calif.,  auto  -  transformers, 
regulating  transformers  and  oil  cir- 
cuit breakers  for  Delta  and  Elvela 
substations.  Central  Valley  Project, 
California. 
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5/20/47 

Synchronous  Moto 
Bids  Rejected — To  Be  Readv%rtised 
As  Spec.  1824— To  Open  May  26 
CENTRAL  VALLEY  F'ROJECT. 
California.- The  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  rejected  the  bids  submit- 
ted Apr.  1  under  Spec.  1699  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b  cars  at 
Herdlyn.  CaHf.,  six  (6)  22,500  -  h.p., 
13.600-volt,  3-pha8e,  60-cycle,  0.95 
leading  power  factor,  vertical -shaft, 
180-rpm.  sync^ironous  motors  for  the 
Delta-Mendota  pumping  plant.  Cen- 
tral Valley  Project,  California.  The 
apparatus  will  be  installed  by  the 
government. 


5/20/47 
Autotransformers,   Etc. 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California.- Until  May  27.  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House. 
Denver,  Colo.,  under  Spec.  1827  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Herdlyn  and  Sacramento,  California, 
eleven  (11)  33,333  to  25,000-kva.,  220,- 
000-  to  115,000-volt,  single-phase,  out- 
door type  autotransfornters  with  ter- 
tiary windings  and  lightning  arrest- 
ers; three  (3)  115,000-volt  Insulated, 
76,000-kva.  output  capacity,  3-phase, 
outdoor  type,  automatic  voltage- 
regulating  transformers ;  four  (4) 
15,000-kva.,  110,000-  to  60,000-volt, 
single-phase,  outdoor  type  autotrans- 
formers with  tertiary  windings  and 
lightning  arresters;  twelve  <13)  280,- 
000/196,000-voIt,  3-pole.  3-cycle.  3,600,- 
000-kva.,  outdoor  type  oil  circuit 
breakers;  seven  (7)  115,000-volt,  3- 
pole,  6-cycle,  2,600,000-kva.,  outdoor 
type  oil  circuit  breakers;  five  (5) 
115.000-voIt,  3-pole,  3-cycle,  2,600,000- 
kva.,  outdoor  type  oil  circuit  break- 
ers with  20-cycle  automatic  recloslng 
equipment;  four  (4)  09.000-volt.  S- 
pole,  8-cycle,  1.600,000-kva..  outdoor 
type  oil  circuit  breakers  for  Delta 
and  Elverta  substations.  Central  Val- 
ley Project,  California.  The  apparatus 
will  be  Installed  by  the  government. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidder;  to 
others,  81-25,  not  returnable. 


48 


6/20/47 

Engine — Bids    Wanted 

FOWLER.  Calif.,  Fresno  County. 
—Until  May  23,  8  P.  M..  bids  will  be 
received  by  the  Fowler  Union  High 
School  District.  J.  P.  S-tanton,  Clerk 
Fowler.  Calif.,  for  one  SRKR  Wau- 
kesha   engine. 

Specifications  obtainable  from  the 
above   office. 


43 
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8/20/47 

Water  Tank— Bids   Wsnted 

SAN  FRANCISCO.  Calif.,  —  Until 
May  26,  2  P.  M.  bids  will  be  received 
by  the  U.  8.  Treasury  Dept.,  100 
McAllister  SL,   San   Francisco,  Calif. 


5/20/47 

Orayage  Servlce^Blds  Wanted 

LOS  ANGELES,  Calif.— Until  May 
27,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Treasury  Department,  100 
McAllister  St,  San  Francisco,  Calif., 
under  Inv.  SF-3915-47  for  drayage 
service  for  the  period  July  1,  1947, 
to  June  80,  1948.  within  the  territorial 
limits  of  the  Los  Angeles  commer- 
cial and  Los  Angeles  Harbor  com- 
mercial zones. 

Specifications  obtainable  from  the 
above  office. 


48 


5/20/47 
Autotransformers,  Etc. 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT, 
California— Until  May  27,  2  P.  M.. 
bids  will  be  received  b  ythe  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec.  1827  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Herdlyn  and  Sacramento.  California, 
eleven  (11)  33,333  to  25.000-kva..  220.- 
000-  to  115,000-volt.  single-phase,  out- 
door type  autotransformers  with  ter- 
tiary wndlngs  and  lightning  arrest- 
ers; three  (8)  116,000-volt  Insulated. 
76,0(»-kva.  output  capacity,  S-phase, 
outdoor  type,  automatic  voltage- 
regulating  transformers;  four  (4)  16,- 


J5x; 


STBELFORM8 

STEELTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

444  Horriten  Sfr««f       DO»qlat  5583       Sow  FrowcJtco 


5/20/47  48 

Reactors  and  Circuit   Breakers  ' 

Bids    Rejected 

COLUMBIA  BASIN  PROJECT. 
Washington. — The  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  rejected  the  bids  submit- 
ted Apr.  24  under  Spec.  1738  for  fur- 
nishing and  delivering  f.o.b.  ship- 
ping point  and/or  Almira,  Wash., 
two  (2)  dry  type  neutral-grounding 
reactors,  each  with  rated  Insulation 
class  of  8.66-kv.  and  Impedance  of 
approximately  0.I4  ohms,  for  use  In 
the  neutral  of  a  6900-volt,  3-phase, 
60-cycle,  12,500-kva.  generator;,  two 
(2)  indoor  type,  .single-throw  power 
circuit  breakers,  rated  at  not  less 
than  7500  volts,  600  amperes  each, 
for  operation  in  the  neutral  of  a 
69,000-volt,  S-phase,  60-cycle,  12,500- 
kva.  generator,  for  station  service 
units.  Grand  (3oulee  power  plant,  Co- 
lumbia Basin  Project,  Washington 
The  apparatus  will  be  Installed  b.v 
the   government 


Bids   Wanted 

CENTRAL     VALLEY      PROJECT. 
Calif —Until    May    29,    2    P.    M.,    bids 
will    be    received    by    the    U.    S.    Bu- 
reau   of    Reclamation,    Customhouse. 
Denver,    Colo.,    under   Spec.    1830    for 
furnishing  and   delivering  f.o.b.   cars 
at    the    shipping   point    or   f.o.b.    cars 
at   Bethany,   Califnrnla.   two    (2»    50,- 
000-kva,      13,800-volt,      S-phase,      60- 
cycle,     hydrogen -cooled,  outdoor-type, 
synchronous  condensers,  and  two  (2) 
starting  autotransformers;   for  Delta 
substation.    Central    Valley    Project. 
California.     The     apparatus    will     be 
Installed  by   the  Government   Speci- 
fications free  to  prospective  bidders; 
to    others    $1.00,    not    returnable. 


SUB-CONTRACT 
INFORMATION 
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5/20/47 

Moving    Warehouse- 
Contract   Awarded 

SACRAMENTO,  Calif.,  Sacramento 
Co.— H.  W.  Robertson,  2917  T  Street. 
Sacramento,  at  815.877  awarded  con- 
tract by  the  Sacramento  District 
Corps  of  Engineers.  War  Department 
Wright  Bldg,  Sacramento,  Calif.,  un- 
der Spec.  470-0  for  moving  a  steel 
warehouse  (90xl40-ft.)  from  S'acra- 
mento  Redistribution  Center  at  West 
Sacramento  to  the  Sacramento  engi- 
neer's yard  at  Brytes  Bend  on  Sac- 
ramento River  near  Sacramento,,  Cal. 


5/20/47  •  44 

Correction— Painting— •  — 

Low   and  Only    Bidders 

SAN  FTIANCISCO.  Calif.— Robert 
G.  Meyer,  3129  Geary  Blvd..  San 
Francisco.  Calif.,  ut  811.042  submit- 
ted low  bid  May  14  to  the  City  and 
County  of  San  Francisco,  Dept.  of 
Public  Works,  Room  282,  City  Hall, 
San  Francisco,  Calif.,  for  painting  at 
Commodore    Sloat    School. 

Other  bidders  were: 

A    Ouandt  ft  Sons,  811,291. 

A.  E.  Gordon   Painting  Co.,  $12,448. 

Gus  Meyer,  813,747. 

Reliable   Painting  Co.,   $15,684. 

R.   P.  Paoli  Co.,  815,780. 

W.  O.  Thompson,  $16,942. 

Correction    in    low   bidder. 


44 


5/20/47 

Install    Boilers 

Bids    Wanted 

LOS  ALAMITO.'',  Calif,  San  Die- 
go Co.— Until  May  29,  11  A.  M.  bids 
will  be  received  by  the  Public  Works 
Department  Hth  Naval  District,  San 
Diego,  for  installation  of  subsistence 
building  boilers  a.id  appurtenances 
at  the  Naval  Air  Stntlon,  San  Diego; 
Spec.   No.  18456. 

Plans  and  specifications  may  be 
obtalne<l  on  applica'lon  to  the  Of- 
ficer -  In  -  Charge  of  Construction. 
Public  Works  Department,  United 
States  Navy,  1220  Pacific  Highway, 
San  Diego,  vipon  deposit  of  a  check 
or  pustal  money  order  for  110.00 
payable  to  the  Chief  of  the  Bureau 
of    Yards  and    Docks. 


43 


5/20/47  48 

Planer  Rental — Low  and  Only  Bidder 
STOCKTON,  Calif.,  San  Joaquin 
Co. — Spears- Wells  Machinery  Co.,  18S2 
W.  9th  St,  Oakland,  Calif.,  at  $16.88 
per  hour.  $154  transportation,  sub- 
mitted only  bid  May  12  to  the  State 
Division  of  Highways,  P.  O.  Harding, 
district  engineer,  1200  N.  Center  St., 
Stockton  9.  Calif.,  for  rental  of  one 
self-propelled  burner  type  street  or 
highway  planer  mounted  on  rubber- 
ti^  chassis  for  use  on  U.  S.  High- 
way 99  between  the  Stanislaus  River 
bridge  and  the  Stanislaus  -  Merced 
County    line. 

5/20/47  43 

Substation,   Etc. 
Bids   Wanted 

COLUMBIA  BASIN  PROJECT. 
Wash —Until  June  17,  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customhouse, 
Denver,  Colo.,  under  Spec  1828  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Odalr.  Washington,  one  (1»  300- 
kva  Indoor  unit  substation,  consist- 
ing of  a  high-voltage  terminal  and 
disconnect  chamber,  a  transformer 
section,  and  a  low-voltage  clrcut- 
breaker  section;  one  (1»  150-kva  in- 
door unit  substation,  consisting  of 
a  high -voltage  terminal   and   discon- 


5/20/47 

Air  Compressor 

Contract    Awarded 

REDWOOD  CITY,  Calif.,  San  Ma- 
teo Co.— Edward  R.  Bacon,  17th  and 
Folsom  Sts.,  Sfan  Francisco,  Calif., 
at  $2959.17  awarded  contract  by 
City  of  Redwood  City.  R.  S.  Dodge, 
city  clerk.  City  Hall,  Redwood  City, 
Calif.,  for  fumlahlng  one  105-cu.  ft 
portable  gas  engine-driven  air  com- 
pressor. 

'  t      ■ 
5/20/47  43 

Metering   Equipment 
Low  and  Only  Bidders 

lov^i^l^^I'^'^^^^'^'  Idaho. -The  fol- 
owJng  submitted  bids  May  14  to  the 
U.  S.  Bureau  of  Reclamation.  Cus- 
toms House,  Denver.  Colo.,  under 
Spec.  1770  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Emmett.  Idaho,  one 
(1)  lot  of  unmounted  metering  and 
relaying  equipment  for  Installation  st 
Black  Canyon  power  plant,  Boise 
Project,  Idaho.  The  apparatus  will  be 
installed  by  the  government: 

General  Electric  Co.,  Denver,  Colo., 
$1307.96;  ship  2.M  days;  400  lbs.  Phila- 
delphia, Pa.;  f.o.b.  destination:  terms 
net :  firm  bid.  Equalization  offered. 

Westinghouse  Electric  Corp.,  ISast 
Pittsburgh.  Pa.,  $1324.39;  ship  400 
days:  3.33  lbs.  Newark,  N.  J.;  21  lbs. 
East  Pittsburgh;  6  lbs.  8t  Louis, 
Mo. ;  firm  bM ;  terms  net.  Equalisa- 
tion offered. 


48 


5/20/47 

Centrifugal   Pump  Assembly 

Bids   Wanted 

OAKI>AND,  Calif..  Alameda  Co.— 
Until  May  27,  1  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland. 
Charles  Don,  city  clerk.  City  Hall, 
Oakland,  Calif.,  for  one  centrifugal 
pump  assembly  and  equipment. 

Specifications  obtainable  from  the 
above  office. 
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5/20/47 

Sub-Contracts  Awarded 

Carhousc   (Alterations);    Spec.  268 

Cost,  $69,963.10 

SAN  FRANCISCO.  Calif.  Geary  St 
Carhouse. 

Owner  —  City  and  County  o  fSan 
Francisco,  F'ubllc  Utilities  Com- 
mission. Room  287,  City  Hall.  .Siin 
Francisco,  Calif. 

Plans  by  owner. 

Central    receiving   room    in   carhouse. 

Contractor— Wellnitz  ft  DeNardo,  8J6 
Sixth  St,  San   Fianclsco,  Calif. 

Roofing— Regal  Roofing  Co..  930  In- 
nes   Avenue. 

Plumbing— J.  Glbbs  Sons,  1706  Geary 
Street 

Electric  Wiring— Edward  W.  Scott 
Electric  Co.,   2886  16th   Street. 

Heating— Atlas  Heating  and  Venti- 
lating  Co.,    Ltd.,   567    4lh    Btrett, 

Fheet  Metal  -Metals  Constr  Co.,  SIS 
320   Sixth   Street. 

Tile  Work— National  Tile  ft  Terrazzo 
Co.,   Inc.,    198   MlBslSMlppI   Street 

Glass— W  I'  Fuller  ft  Co.,  301  Mis- 
sion Street 

Window  Shades— Gunn-Carle  ft  Co., 
20  Potrero  Avenue. 

Asphalt  Tile — The  Brookman  Co..  66 
Main   Street 

structural  Steel— Montenson  Constr, 
Co.,    19th    and    Indiana    Streets. 

Lumber— The  Greater  City  Lumber 
Co,,    1994    Oakdale   Avenue. 

Mill  Work  -J.  A.  Hart  ft  I.,umber  Co. 
Jfirold    and    NapoIe«m    Streets. 

Hardware — E.  M.  Huiidley  Hardware 

Co.,  662  H'""'""  ^1 
Painting— W.  O.  Thompson,  1707  Foi- 

iiom  Street 
Lathing  and   Plastering— A.  W,  Cor- 

des,  666  Mission   8t 
Cast  Stone— Western  Art  Stone  Wks 

441  Sixth  Street. 


6/20/47 

Synchronous   Condensers 
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CONTRACTORS 

L«f  Us  %uhn\\^  a  Sub-bid  on  four 

RIGGING    •    STEEL    ERECTION 
MACHINERY    MOVING    •    TRUCK    CRANES 


CONDICK   CO. 


IVOI    FIFTH    STREET 


BLRKELEY 


THornwall  9655 


CBRYSLEReAIRTEMP 

TOMORROW'S 

Sealed  in  Refrigeration 

and  Compres$or 

Refrigeration  Equipment  for 

COLD  STORAGE 

ICB  PLANTS 

LOCKER  PLANTS 

MARKETS 

Sold  by 

AETNA 
REFRIGERATION  CO. 

423t  IROAOWAY 

OAKLAND  11.  CAUP. 

PI*4Moa«  1440 


•!( 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  MAY  20.  1947 


steel   Rolling  Doors — Fire  Protection 
Products  Co..   1101  16th  Street. 
All  of  San  Francisco. 
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B/20/47 

Sub-Contraota  Awardad 

Work  suited  May  •;  Completion  300 
Dayi — Primary   School   Building 

Cost,  $283,964 

OUJDAL^,  Calif.,  Kern  Co.  Standard 
Sctiool  property. 

Owner — Board  of  Trunetees,  Standard 
School  District.  Oildale.  Calif.,  Paul 
Phillips,  clerk  of  the  board. 

Architect— C.  B.  Alford.  602  Haber- 
felde  Buiidign,  Bakersfield,  Calif. 

Steel  frame  and  stucco,  l-story  and 
part  basement,  tile  roof,  concrete 
floor,  asphalt  tile  flooring,  steel 
sash,  gas-steam  radiators;  includes 
8  classrooms,  2  kindergarten  rooms 
and  officaa. 

Contractor— Guy  E.  Hall,  310  30th 
Street,  Bakersfield,  Calif. 

Roofing — F.  Li.  Hopkins  Roofing  and 
Insulation    Co..    1430   I   Street 

Plunftblng— Owen   Clark.   315  20th    St. 

Electric  Wiring — Advance  Elec.  Co., 
821  18th  Street 

Heating  and  Sheet  Met/ 1— William  M. 
McKenney,  2323  R  Street. 

Tile  Work.  Brick  and  Stone  Work- 
Kern  Materials  Cb.,  20  Kentucky. 

Glass— W.  P.  Fuller  A  Co.,  2016  Ches- 
ter Avenue. 

Grading— Rand  Constr.  Co.,  P.  O.  Box 
1389. 

Mill  Work— Fresno  Planing  Mill  Co., 
P.  O.  Box  1289,  Fresno,  Calif. 

Hardware  —  Bakersfield  Sandstone 
Brlok  Co.,  SOI   Sonora  &t 

Painting— Glenn  G  Kennett,  239  B 
Street 

LAthing  &  Plastering — Chas.  Conk- 
1  in,  420  Lincoln  St 

Concrete — Kern  Rock  Co.,  907  Sacra- 
mento Street 

Linoleum — McNaul's.    316  Kentucky. 
All  of  Bakersfield  unless  otherwise 

noted. 
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(5)  2  cu.  yds.  cooicrete  piera; 

(6)  8H  tons  rock  fill. 
Specifications  obtainable  from  tha 

above  office  of  the  city  engineer  upon 
deposit  of  |10,  refundable. 

5/20/47  *4 

Interior  Painting 
Bids  Wanted 

SAN  FRANCISCO.  Calif,  —  Until 
June  4,  2:30  P.  M.,  bida  will  bo  t^ 
ceived  by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  interior  painting 
of  Polytechnic  High  School  and  gym- 
nasiums. 

Specifications  obtainable  from  the 
office  of  City  Arcl)ltect  Dodge  A. 
Rledy.  Room  266  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  |10,  re- 
fundable. 
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5/20/47 

Boring*— Low  and  Only  Bidders 

SAN  FRANCISCO  NAVAL  SHIP- 
YARD, San  Francisco,  Calif.  —  The 
following  submitted  bids  May  15  to 
the  Public  Works  Office,  Room  2110 
Administration  Bldg.,  Sein  Francisco 
Naval  Shipyard,  San  Francisco,  Calif ., 
under  Spec.  18516  for  providing  and 
securing  samples  of  sub-surface  ma- 
terials and  data  on  the  location  of 
sub-surface  strata  by  means  of  bor- 
ings at  and  on  a  hill  area  within  the 
San  Francisco  Naval  Shipyard: 

J.  N.  Pitcher,  170  Moltke,  Daly 
City.  Calif.,  (1)  »8260;  (2)  »5760:  (8) 
$6.60;  (4)  14.60;  (5)  |6.80;  (6)  $i.90'. 
(7)  $2.15;  (8)  11.20;  (9)  |6750;  (10) 
$4.60  (11)  14.60;  (12)  |1.20;  (18)  $8250; 
(14)  16.60;  (16)  $6.60;  (16)  $5750;  (17) 
$4.60;  (18)  K60;  (19)  $5760;  (20)K60; 
(21)    $4.60. 

Mitchell  Diamond  Drill  Co.,  729 
Bryant  St,  San  Francisco,  Calif.,  (9) 
$12,600;  (10)  $9;  (11)  $12;  (12)  $2.10r 
(19)  $12,500;  (20)  $9;  (21)  $12;  (28) 
$10;    (29)   $9;    (30)   $12. 


5/20/47 

Sub-Contracts  Awarded 

Foundations    In — School    (3    Class- 
rooms) Cost,  $S4334 
MENLO    PARK,    Calif.,    San    Mateo 
County.     Los   Lomitas   Elementary 
Skihool. 
Owner — Board  of  Trustees,   Los   Lo- 
mitas   Elementary   School    District, 
Florence    B.    Smith,    W.    S.    Schelb, 
Percy  S.   Davidson,  trustees. 
Architects — Franklin,  Kump  &  Falk, 
251   Kearny  Street,   San    Francisco, 
Calif. 
Rigid    steel    frame,    reinforced    con- 
crete  floor   and    foundations,    con- 
crete block  walls,  three  classrooms 
and  toilet  facilities. 
Contractor  —  Russell  A.  Cullen,  Inc., 
478  Jackson  Street,  San  Francisco. 
Calif.,  $53,667  alteration  (add)  $1177 
Roofing   —    Union    Roofing    Co.,    437 

Grand    St..   Redwood    City,    Calif. 
Plumbing— Brand   Plumbing    Co..    660 
Jefferson  Ave.,  Redwood  City.  Cal. 
Electric  Wirtng— Medley  Electrld'  Co. 

P.   O.   Box  584.   Burllngame.   Calif. 
Heating — Harry    Lee,    216    California 

Drive,  Biirlingame,  Calif. 
Sheet   Metal— Allsberry    PIbg.,    Heat- 
ing and  Sheet  Metal  Co.,  2079  Uni- 
versity Ave.,  Palo  Alto.  Calif. 
Glass — Acme  Glass  Co.,  635  Emerson 

St.,  Palo  Alto,  Calif. 
Grading— J.  O.  Archibald.  929  Shasta 

St..  Redwood  City,  Calif. 
Foundations  and   Concrete   —   Urban 
Bros..   96  Homer  Ave..   Palo   Alto. 
Mill    Work— Mlnton   Lumber   Co..    599 

Front   St..    Mtn.    View,    Calif. 
Painting— Rick    Crawford.    317    Yale 

Road.  Menio  Park.  Calif. 
Linoleum— The    Brookman    Co..    Inc.. 
2801  3rd  St.  San  Francisco,  Calif. 
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Francisco,  Calif.,  for  rallning  of  pipe 
rails  and  retie  extending  chain-link 
fence  where  needed,  brace  wire  and 
braces  to  be  adjusted  at  Parkside 
SchooL 

Specifications  obtainable  from  tha 
above  office. 
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Low 


5/20/47 

Roofing    A    Misc.    Repal 

and    Only    Bidders 

SITKA  Alaska  —  R.  A.  Newman, 
McMinnville,  Ore.,  at  $13,823  sub- 
mitted low  bid  May  14  to  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  office  of  the  dis- 
trict engineer,  838  U.  S.  Appraiser's 
Building,  San  Franclaco,  Calif.,  for 
interior  and  exterior  roofing  and 
misc.  repairs  at  t|he  U.  S.  Post  Of- 
fice at  Sitka,  Alaska. 

Sitka  Decorators,  &itka,  at  $14,180 
submitted  only  other  bid. 
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5/20/47 

Plastic   Flashing,    Etc— Low   and 

Only   Bidders 

TUCSON,  Ariz.- J.  Knox  Corbett 
Lumber  Co.,  Tucson.  Ariz.,  at  $780 
submitted  low  bid  May  14  to  the 
Federal  Works  Agency,  Public  Build- 
ings Administration,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg.,  San  Francisco,  Calif.,  for 
new  plastic  flashing,  etc..  at  the  U. 
S.  Post  Office  and  Courthouse,  Tuc- 
son,  Ariz. 


5/20/47 

Fence  Repairs— Bids  Wanted 

SAN     FRANCISCO.    Calif.  — UnUl 
May  21,  1:80  P.  M.,  bids  will  be  re- 
ceived   by   the   City   and   County   of 
San   Francisco,  Department  of  Pub-    5/20/47 
lie  Works,  Room  282  City  Hall,  San     Replace  Doors — Bids  Wanted 


5/20/47  44 

Exterior  Painting,   Etc. — Low  and 

Only    Bidders 

PHOENIX,  Ariz.— Grohne  Inc.  De- 
catur. Illinois.,  at  $1,830  submitted 
low  bid  May  14  to  the  Federal  Works 
Agencp.  F*ublic  Buildings,  San  Fran- 
cisco. Calif.,  for  exterior  painting, 
etc.,  at  the  U.  S.  Post  Office,  Phoe- 
nix, Ariz. 

Other  bidders   were: 

Denver  Painting  &  Decorating, 
Phoenix,    Ariz.,   $1,972. 

R.  A.  Newman,  McMinnville,  Ore.. 
$2,928. 

C.  Gaytan  Engineering  Co..  Los 
Angeles,    Calif..    $3,143. 
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DOUGLAS,  AriT- Until  Tune  4,  2 
P.  M..  bids  will  be  received  by  the 
Federal  Works  Agency,  Public 
Bldgs.  Admin.,  office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  replacing 
doors  at  U.  S.  Post  Office.  Douglas. 
Ariz.  , 

Specifications  obtainable  trStn  the 
above  office. 
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5/20/47 

Sub  Contracts   Awarded  — 
Foundation    A    Floor    Poured 

Lumber  Storage   Bldg.       Cost  $10,000 

STOCKTON.  Calif.,  San  Joaquin  Co. 
Scotts  &  Madison  Sts. 

Owner — San  Joaquin  Lumber  ,Co., 
Box  71,   Stockton,  Calif. 

Structural  Engineers — Ohm  &  Eck- 
lund,  123  N.  Eldorado  St.,  Stock- 
ton, Calif. 

Wood  frame. 

Contractor— J.  A.  Allen,  P.  O.  Box 
247.   Stockton,   Calif. 

Roofing  &  Hardware — San  Joaquin 
Lumber  Co.,  P.  O.  Box  71,  Stock- 
ton, Calif. 

Foundations  &  Concrete  —  A.  H. 
Sandberg,  406  West  Willow  St, 
Stockton,   Calif. 
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5/20/47 

Hot  Water  Tanks— Contract 

Awarded 

SAN  FRANCISCO,  Calif.  —  C.  R. 
Reichel  Engineering  Co.,  718  Natoma 
St,  San  Francisco,  Calif.,  at  $749.50 
awarded  contract  by  the  City  and 
County  of  San  Francisco,  Dept  of 
Public  Works,  Rm.  282.  City  Hall, 
San  fVanclsco.  C^alif.,  for  three  hot 
water  tanks  for  Polytechnic  High 
School. 


5/.^o/47  44 

Roof    Repairs— Contract   Awarded 

SAN  FRANCISCO,  Calif.—  Regal 
Roofing  Co.,  930  Innnes  Ave.,  San 
Francisco,  Calif.,  at  $46  awarded 
contract  by  the  City  and  County  of 
San  Francisco.  Dept  of  Public 
Works,  Room  282,  City  Hall.  •  San 
Francisco,  Calif.,  for  roof  repairs 
to    Main    Library. 


5/20/47  44 

Interior    Painting — Bids    Wanted- 
LOS    ANGELES,    Calif..    Los    An 


geles  Co.— Until  June  10.  2  F.  M.. 
bids  will  be  received  by  the  Federal 
Works  Agency,  Public  Bldgs.,  Ad- 
min., office  of  the  district  engineer, 
838  U.  S.  Appraiser's  Bldg.,  San 
Francisco.  Calif.,  for  interior  paint- 
ing at  U.  S.  Post  Office,  Terminal 
Annex,    Los    Angeles,   Calif. 

Specifications  obtainable   from   tha 
above   office. 
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5/20/47    . 
Cork-Pinning   Spaces- 
Low  and   Only   Bidder 

SAN  FRANCISCO,  Calif.— Ameri- 
can S'eating  Co..  207  S.  Van  Ness 
Ave.,  San  Francisco,  Calif.,  at  $81,- 
231.75  submitted  low  and  only  bid 
May  14  to  the  Department  of  Public 
Works,  Rm.  282  City  Hall,  San  Fran- 
cisco, Calif.,  for  installation  of  cork- 
pinning  spaces  for  Polytechnic  High 
School,  West  Portal,  and  McKlnley 
Schools. 

Fred  E.  Turner,  San  Francisco,  sub- 
mitted  an   Irregular  bid. 

5/20/47  ** 

Painting— Low  and  Only  Bidder* 

CORVALLIS,  Ore.— R.  A.  Newman, 
McMinnville,  Ore.,  at  $2283,  submitted 
low  bid  May  14  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engineer, 
838  U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif.,  for  Interior  painMng  and 
painting  of  exterior  ornamental  iron 
and  pipe  railings  at  the  U.  S.  Post 
Office  Bldg.,  Corvalllfl,  Ore. 

Other  bidders  were: 

Jack  Picualt,  Long  Island,  N.  T., 
$4900. 

Grohne,  Inc.,  Decatur,  HL,  $6241. 

5/20/47  44 

Heating      Boilers,   Etc. 
Bids  Wanted 

GRASS  VALLEY,  Calif..  Nevada 
Co.— Until  June  10,  2  P.  M.,  bids  will 
be  received  by  the  Federal  Works 
Agency,  Public  Bldgs.  Admin.,  of- 
fice of  the  district  engineer,  838  U. 
Sv  Appraiser's  Bldg..  San  Francisco, 
Calif.,  for  new  heating  boiler,  oil 
burner,  and  oil  burning  water  heat- 
er, etc.,  at  U.  S  .Post  Office,  Grass 
Valley,    Calif. 

Specifications  obtainable  from  the 
above  office. 


REQUIRES      ONLY      2',      INCHES     HEADROOM 


5/20/47  44 

Asphalt  Tile  Floor  Covaring  (Install) 
Bids  Wanted 

PARKER  DAM  PROJECT,  Ari- 
Bona-C^alifomia.— Until  June  4,  10  A. 
M..  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Parker  Dam, 
California,  under  Spec  1821  for  fur- 
nishing and  installing  asphalt  tile 
floor  covering  and  asphalt  tile  base 
In  Parker  power  plant,  Parker  Dam 
Power  Project,  Arizona  •  California. 
The  Parker  power  plant  is  located 
at  Parker  Dam,  which  Is  approli- 
mately  16  miles  northeast  of  Slarp, 
Calif. 

Specifications  obtainable  from  the 
above  office  and  from  the  office  at 
Boulder  City,  Nev. ;  no  charge  to 
prospective  bidders;  to  other,  $0.70. 
not  refundable. 
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5/20/47 

Strengthen  Steel  Tank  Tower 

Bida  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co. — Bids  win  be  received  (no  due 
date  set)  by  the  Sacramento  District 
Corp*  of  Engineers,  War  Department, 
Wright  Bldg.,  Sacramento,  Calif.,  un- 
der Spec  1289  for  strengthening  steel 
tank  tower  at  Sacramento  Depot 

Bids  will  be  taken  as  follows: 

(1)  lump    sum,    strengthening    steel 
towar; 

(2)  lump    sum,    temporary     preaaure 
tank. 

Specifications  obtainable  from  the 
above  office. 


Only  SIMe-Awtf  Has  the  New 

UMPROVED  SPRING-BALANCED 
MECHANISM  that 


B/20/47  44 

Owner  Taking   Bida— Due  Jun*  4» 

2:30  P.  M.      4 
Fitzgerald   Ave.  Sewer  Extanoion 
SAN    FRANCISCO,    Calif.    Baaterly 

from  Griffith  St 
Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Wotte, 
Room  282  City  Hall,  San  Fraadaoo, 
Calif. 
City    Engineer  —  Ralph    Wadaworth, 
City  Hall,  San  Francisco.  Calif. 
The  work  involves: 

(1)  92  Un.  ft  18-in.  vitrified  clay  plpa 
sewer  encased  in  reinforcad  con- 
crete; 

(2)  68  lln.  ft  IS-ln.  vitrified  cUy  plpa 

(t)  ST  lln. 'ft  10-ln.  Tttrlflad  clay  plpa 


(4)  S  aaota  manholes; 


-•^ 
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Contact  your  millwork  dealer  for  prices. 
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PLANS  and 
Speculations 


California  Electric  Power  Com- 
pany, Riverside,  has  requested  per- 
mission to  issue  80,000  shares  of 
$60  par  value  cumulative  preferred 
stock  to  raise  funds  for  develop- 
ment and  expansion. 
oOo 

Supervisor  Jesse  Colman  intro- 
duced a  resolution  for  San  Fran- 
cisco supervisors'  approval  ex- 
presing  opposition  to  reduction  in 
appropriations  for  the  Central  Val- 
ley Project. 

oOo 

Construction  of  a  tunnel  to  re- 
place Wolfe  grade  and  provide  di- 
rect access  to  San  Kafael  for  the 
rect  access  to  San  Rafael  for  the 
growing  population  of  the  Kent- 
fleld-Greenbrae  area  was  advocat- 
ed at  a  city  council  meeting. 
oOo 

Thunderbird  Army  Air  Field  No. 
2,  Phoenix,  Ariz^  has  been  sold  by 
war  assets  administration  to  Ari- 
zona State  College,  Tempe. 
oOo 

WAA  announced  it  has  accepted 
applications  of  the  city  of  San 
Francisco  for  return  of  Mills  Field 
(2111  acres)  municipal  airport, 
and  of  Sonoma  County  for  air- 
fields leased  to  the  government. 

OQO 

Representative  Helen  Gahagan 
Douglas  has  urged  a  "vigorous 
poblie  housing  program"  and  point- 
ed to  a  "cominp:  housing  Elnrnp" 
due  to  the  housing  industry's  hav- 
ing "priced  iti^elf  out  of  the  mar- 
ket". 

oOo 

Planning  loans  announced  this 
week  include:  Idaho — Independent 
School  District  Class  A,  No.  2,  in 
Ada  Coiintv,  new  hi^h  school  at 
Boise,  estimated  cost  $204,000.  fed- 
eral advance  $8,150;  Drainage  Dis- 
trict No.  »,  in  Payette  County,  con- 
struction of  agricultural  drainage 
ditch  at  Payette,  with  necessary 
road  crossing.s,  Humes  and  riphons, 
$29,975  and  $1,250. 
oOo 

Planning  loans  announced  this 
week  include:  Oregon — School  D's- 
trict  No.  18,  Coos  County,  con- 
struction and  equipment,  first  unit, 
new  grade  school  at  North  Bend, 
estimated  cost  $11 0,000."  federal  ad- 
vance $3700. 

oOo 

State  personnel  board  will  ex- 
amine candidates  for  a  position  as 
associate  utiliti<>s  engineer  on  July 
12;  the  position  pays  $365,$445. 
An  assistant  utilities  engineer  will 
be  selected  the  same  day.  Salary 
is  $310-$370. 

OQO 

Honolulu    war    assets    also    has 
announced  a  sale  of  various  types 
of    storage    batteries    and    electric 
lamps  until  June  18. 
oOo 

War  assets  administration  has 
called  for  bids  on  two  small  fac- 
tory buildings  in  San  Francisco, 
located  on  leased  land  at  Steuart 
and  Folsom,  and  at  Fremont  and 
Folsom. 

oOo 

Senate  finance  committee  has 
given  n  "do  r>f""^'  tarr  to  legisla- 
tion appropriating  $4..'>  million  to 
complete  veterans'  hoiir^irg  i»roj- 
pcts  begun  and  abandoned  by  the 

FPHA. 

^1. . 

FHA  RECORD  SET 

WASHINGTON.— Setting  a  new 
postwar  record,  applications  for 
FHA  mortgage  insurance  reach»Kl 
a  record  volume  of  52.950  dwell- 
ing units  during  Anril.  Commis- 
sioner Ravmond  M.  Foley  an- 
nounced Wednesday.  There 
39,186   new  dwelling  units. 


Municipal  Licensing 
Assailed  by  Murphy, 
McKeon,  of  CSLB 

Controversial  S.B.  906  which 
would  permit  municipalities  to  ex- 
amine and  license  contractors,  is 
scheduled  to  be  aired  before  an 
assembly  committee  on  Wednes- 
day evening,  March  21.  The  meas- 
ure which  already  has  passed  the 
senate,  is  unofficially  opposed  by 
the  entire  contractors  state  license 
board,  spokesmen  said  today. 

Chairman  J.  Philip  Murphy, 
stressing  that  he  was  not  speaking 
for  the  board  stated: 

"I  personally  am  opposed  to  S.B. 
90<3    because    it    places    too    much 

power  in  the  hands  of  municipali- 
ties. It  it  was  solely  for  a  revenue- 
producing  purpose  such  as  business 
taxes  without  qualifying  examina- 
tions, I'm  sure  it  would  receive 
the  approval  and  support  of  the 
board.  However,  we  feel  that  the 
cities  would  not  take  adequate  time 
in  preparing  examinations  and  that 
the  public  welfare  would  suffer." 

Chris  D.  McKeon,  San  Francisco 
board  member,  disclosed  that  he 
plans  to  appear  personally  before 
the  assembly  hearing  to  protest 
pasage  of  the  measure.  ""The  en- 
tire board  is  unofficially  opposed 
to  S.B.  906,"  McKeon  stated.  "We 
have  no  objection  to  the  bill  as  a 
source  of  municipal  taxes  but  the 
additional  power  of  qualification 
is  too  much  to  place  in  local  hands.'* 
# 

GRAND  COULEE  FALLS 
ROAR  FOR  TOURISTS 


COULEE  DAM,  Wash.— Fed  by 
the  nation's  foremost  power  stream 
the  west's  mightiest  falls  at  the 
Grand  Coulee  Dam  again  are  put- 
ting on  their  world  -  famed  snow 
for  thousands  of  visitors,  the  bu- 
reau of  reclamation  announced  to- 
day in  reporting  that  the  spectacle 
of  millions  of  water  plunging  down 
the  spillway  of  man's  biggest  con- 
crete dam  will  continue  for  several 
months. 

Tens    of    thousands    of    visitors 

from  all  parts  of  the  United  States 

already  have  visited  the  dam  this 

year,  and  the  influx  of  sipjhtseers 

is  expected  to  increase  daily  until 

fall. 

^ 

PAYETTE  JOB  LET 

TO  BOISE  COMPANY 


'Costs  WiD  Never 
Retain  to  Prewar 
Levels'— Rogers 


"Building  costs  reduction  is  a  lo- 
cal problem  in  each  area  which 
won't  be  met  by  government  exhor- 
tations nor  by  meetings  and  con- 
ferences," Tyler  S.  Rogers,  nation- 
al president  of  the  Producers' 
Council  told  a  joint  meeting  of  the 
Building  Industry  Conference 
Board  ami  the  Producers'  Council 
Monday  night. 

Rogers,  who  is  also  executive 
vice-president  of  Owens  -  Corning 
*^berglas  corporation,  asserted  that 
while  no  one  factory  controls  costs 
he  believes  several  indices  indi- 
cate that  construction  prices  are 
on  their  way  down.  "However," 
he  stressed,  "we  must  adjust  our 
minds  to  a  new  level  of  prices  be- 
cause costs  will  never  return  to 
prewar  level." 

Now  on  a  nationwide  fact-find 
tour,  Rogers  outlined  the  following 
factors  as  indicative  of  lowering 
prices: 

1.  Costly  delays  are  being  cut 
down  with  increase  of  supply  of 
materials. 

2.  Keener  competition  is  return- 
ing with  more  houses  being  sold  on 
a  value,  rather  than  a  necessity, 
basis. 

3.  Building  organizations  are  re- 
turning to  pT*w«T  efficiency  in 
planning  and  manayenaent. 

4.  Labor  relations  are  improv- 
ing and  worfcar  output  increasing. 

5.  The  industry  is  fostering 
technological  improvements  as  the 
result  of  research  training  courses 
and  building  code  modernization. 

Directlv  opposing  such  defla- 
tionary lactors,  said  Rogers,  are 
such  conditions  as  high  levels  of 
farm  prices,  work  restrictive  union 
rules  and  overpromising  by  the 
government.  "By  holding  out  15 
million  houses  m  10  years,  the 
government  is  creating  an  expec- 
tancy on  the  part  of  the  people 
which  has  an  inflationary  ten- 
dency," he  declared.  "The  housing 
shortage  can't  be  solved  by  gov- 
ernment aid  because  money  in  the 
industry   is   plentiful." 

The  Producers'  president  dis- 
closed a  breakdown  of  building 
costs  which  he  had  amassed  after 
conferences  in  many  of  the  na- 
tion's cities.    Getting  the  materials 

(Contlnusd  on  Page  7) 


WASHINGTON  -  Construction 
of  laterals  and  sublaterals  on  the 
Payette  Division  of  the  Boise  proj- 
ect in  southwestern  Idaho  has  oeen 
placed  under  contract  by  the  bu- 
reau of  reclamation,  Commission- 
er Michael  W.  Straus  announced 
today.  The  contract,  awarded  to 
the  Humphrey-Ketchen  Company, 
of  Boise,  Idaho,  on  its  low  bid  of 
$251,381,  is  for  earthwork  and 
structures  for  the  Conway  Gulch 
Lateral,  and  the  "C"  Une  East  Ca- 
nal laterals  and  sublaterals.  The 
work  is  situated  about  five  miles 
north  of  Caldwell.  Idaho. 

# 

TUBELESS  TIRES  YETI 


are 


MATERIALS  UP  75% 

WASHINGTON.-^ales  of  con- 
struction materinls  wholesalers  in 
March  totaled  $."114  million— a  75 
per  cent  increase  ovrr  Mnrch.  1940. 
February's  sales  were  running  91 
per  cent  ahead  of  a  year  ago. 


AKRON.— Tuboless  tires  —  goal 
of  tire  manufacturers  ^ince  the  op- 
ening of  the  automf'tive  eia — have 
been  developed  by  the  B.  F.  Good- 
rich company  and  are  now  under- 
going all  known  tire  tests,  it  wcs 
announced    here   today. 

START  FLOOR  RESEARCH 

WASHINGTON.  —  Rpsearch  to 
determine  the  materials  an<l  meth- 
ods most  suitable  for  constructing 
floors  in  low  cost  houses  without 
basements  will  be  carried  out  at 
the  University  of  Illinois  under  a 
contract  with  the  industrial  re- 
search and  development  division 
of  the  office  of  technical  services, 
John  C.  Green,  OTS  director,  an- 
nounced today.  Research  funds 
amounting  to  $20,000  have  been 
alloted  to  the  project. 


BiU  to  Sell  War 
Housing  to  Yets 
Is  Shaping  Up 

WASHINGTON.— The  banking 
and  currency  committee  of  the 
house  finally  has  agreed  on  terms 
of  a  bill  calling  for  the  disposition 
to  veterans  first  of  $743  million 
worth  of  permanent  war  housing. 
Small  Buildings  First 

Some  160,000  different  dwelling 
units  throughout  the  country  would 
be  affected  by  passage  of  this 
measure. 

One  of  the  most  important 
changes  to  be  effected  by  the  pro- 
posed legislation  would  be  the 
transfer  of  administration  of  the 
program  from  the  federal  public 
housing  authority  to  the  federal 
works  agency. 

FWA  would  be  directed  to  get. 
rid  of  the  surplus  war  housing  on* 
a  priority  basis  —  first  priority 
would  go  to  veterans  living  in  such 
units;  second  priority  to  veteran 
applicants,  and  the   third  to   non- 
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Northern  Califoniia 
Group  Raps  Federal 
Scrap  Iron  Handling 

The  nation  u  fadng  the 
worst  scrap  iron  and  steel  shorts 
age  since  1942,  H.  W.  Ouria^ 

tensen,  general  purchasing 
agent  of  Columbia  Steel  Conxi 

pany,  and  newly  appointed  chair- 
man of  the  Northern  California 
Steel,  Foundry  and  Scrap  Indus- 
tries Committee  for  Expediting 
Iron  and  Steel  Scrap,  warned  to- 

^The  crisis  is  directly  attribut- 
able to  the  exportation  of  some 
twenty  million  tons  of  ferrous 
scrap  durifig  the  ten  years  pre- 
ceding the  recent  World  War,  plus 
the  tremendous  tonnages  of  steel 
in  many  forms  sent  abroad  during 
the  war,"  Christensen  said.  "Pres- 
ent collections  of  scrap  are  not 
sufficient  to  meet  the  demands  of 
the  steel  and  foundry  industries, 
and  if  this  scant  supply  is  not  aug- 


The  bill   also: 


conversion,   in 


ENFORCE  OLD  CODE 
STRICTLy  IS  ORDER 
OF  WORKS  DIRECTOR 


Works  Director  Harry  Vensano 
has  issued  an  order  admonishing 
all  city  building  inspectors  to 
"strictly  enforce  the  present  code 
on  all  points",  it  was  learned  this 
week. 

The  order  scraps  wartime  sub- 
stiutions  allowed  by  the  city  build- 
ing department  where  specified 
materials  were  difficult  or  impos- 
sible to  get. 

The  move  was  termed  pre8.'«ure 
for  action  on  the  proposed  build- 
ing code  by  Milton  Morris,  execu- 
tive secretary  of  the  Associated 
Home  Builders,  who  a.Hserted  that 
it  would  tend  to  jjiise  the  cost  of 
homes  indirectly. 

Code  consideration  was  on  the 
legislative  calendar  early  this 
month,  hut  was  postponed  until 
June  4,  when  budget  hearings  will 

have  been  concluded. 

# 

LUMBER  YIELD  HIGH 
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financing  from  private  sources 

2 — Stipulates  that  the  federal 
housing  administration  shall  make 
appraisals  of  the  housing  and  es- 
tablish prices. 

The  bill  was  offered  by  Jesse  P. 
Wolcott,  committee  chairman,  who 
has  come  to  be  known  as  the  build- 
ers' friend  in  congress. 

# . 

33.UNIT  APARTMENTS 
APPROVED  BY  FHA  IN 
LAS  VEGAS,  NEVADA 

LAS  VEGAS.— Approval  of  a  33 
unit  rental  housing  project  in  Las 
Vegas,  Nev.,  for  World  War  II 
veterans  and  their  families  was 
announced  today  by  Assistant  State 
Director  Orrin  W.  Davie  at  the 
Reno  office  of  the  federal  housing 
administration. 

The  project,  to  he  called  the 
Carleston  Square  Apartments,  will 
be  built  by  A,  E.  Tiffany  and  Or- 
ville  A.  Bell  of  Las  Vegas  on 
South  Charleston  Boulevard  and 
will  be  financed  by  the  National 
Life  Insurance  Company  with  a 
mortgage  of  |196,BO0  to  be  in- 
sured by  FHA  under  Title  VI  of 
the  National  Housing  Act.  It  will 
consist  of  two-story  structures  con- 
taining 21  units  of  four  rooms  and 
12  of  two  rooms. 

# 

NAZIS  MAKE  FREIGHT 

CARS  FROM  CONCRETE 


PORTLAND.  —  April  lumber 
shipments  from  the  Douglas  fir  re- 
gion exceeded  those  of  any  month 
during  1946  and  nearly  equalled 
the  peak  reached  in  February,  1947 
H.  V.  Simpson,  executive  vice  pres- 
ident of  the  West  Coast  Lumber- 
men's Association,  announced  to- 
day. 

Average  weekly  shipments  from 
Oregon  and  Washington  during 
April  were  186,156,000  board  feet. 


WASHINGTON.  —  Cast  freight 
cars  made  from  pre-stressed  re- 
inforced concrete  are  being  manu- 
factured in  Heidelberg,  Germany, 
according  to  a  preliminary  report 
received  recently  by  the  offic*»  of 
technical  services,  department  of 
Commerce,  from  its  overseas  oper- 
ating staff  at  the  U.  S.  Armv  field 
information  agency,  tecnnical, 
Karlsruhe,  Germany. 

The  investigators  report  that 
every  part  of  the  freight  cars  are 
made  of  cast  concrete  except  the 
wheels,  springs,  and  drawbars. 
The  company  has  orders  on  hand 
for  1,000  cars.  The  mold  for  cast- 
ing such  a  car  in  the  United  States 
would  cost  about  $10,000.  the  in- 
vestigators estimate.  Concrete  is 
also  used  in  precast  beams,  joists. 
and  floor  sections  of  houses  and 
industrial  plants. 


piles  during  1947,"  Christensen 
said.  "Steelmaii  also  promised  that 
some  600,000  tons  of  scrap  would 
be  put  into  industrial  channels  dur- 
ing the  next  two  months. 

''Actually,  there  has  been  only 
a  very  slight  increase  in  inventor- 
ies. This  is  the  time  of  year  when 
there  should  be  a  large  flow  of 
scrap  into  dealers'  and  consumers' 
inventories.  The  movement  has 
been  much  smaller  than  antici- 
pated." 

Appointed  to  serve  with  Chris- 
tensen on  the  Committee  for  Ex- 
pediting Iron  and  Steel  Scrap  are 
R.  E.  Kroeck,  purchasing  agent, 
Enterprise  Engine  and  Foundry 
Co.;  Marshall  Shapiro,  president, 
California  MeUls  Company,  E.  W. 
Thomas,  manager  of  purchasing, 
Bethlehem  -  Pacific  Steel  Corpora- 
tion, and  Harry  Dull,  manager  of 
Moore  Machinery  Company. 
# 

COMMERCE  RELEASES 
LIST  OF  250  PREFAB 
MAKERS  IN  THE  NATION 

WASHINGTON.— More  than  260 

American  manufacturers  are  n"w 
producing  prefabricated  or  ready- 
cut  homes  or  have  indicated  their 
intention  to  do  so  In  1947,  accord- 
ing to  a  list  released  today  by  the 
construction  division.  Department 
of  Commerce. 

The  list  gives  names  and  ad- 
dresses of  manufacturers  in  most 
states  and  a  brief  outline  of  ma- 
terials used,  number  of  stories, 
method  of  distribution,  distribu- 
tion area,  and  the  location  of  pro- 
ducing plants. 

Copies   of  the   list    may   be   ob- 
tained   on    request   from   the   con- 
Btniction    division.    Department   of 
Commerce,  Washington  26,  D.  r. 
# 

NELSON  TO  SPEAK  ON 
STUD  WELDING  PHASES 

Ted  Nel.Hon  will  address  mem- 
bers of  the  American  Welding  So- 
ciety next  Monday  night  on  "Re- 
cent Developm^'nts  in  Production 
Stud  Welding",  following  a  din- 
ner at  the  Eaginoers'  Club. 

The  meeting  will  honor  the  past 
chairmen,  charter  memberH.  and 
oldest  members  of  the  Society. 
Immediately  after  the  tedintcal 
me«>ting  a  sound  motion  nicture 
will  be  shown,  ent'tled:  "Preven- 
tion and  Control  of  Distortion  In 
Arc  Welding". 
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POTATO  proceBBlng.  |24,000;  Dupont 

and    Park,    San    Joae;    owner,    Plk 

Nik   rod    Product*   Co..   1064  Park 

Ave.,  San  Jose. 
MATTREEEJ   RENOVATION,    fS.OOO; 

Franklin  at  l»th,  South  Sacramwi- 

to;  owner,  Harry  U  Cameron,  1541 

49th,  Sacramento. 
AUTO    repair    shop,    $14,500;    Fulton 

and   6th,  Clovls ;   owner,   Walter  I* 

Daniolfl,    premises. 
SELF-SERVICE  laundry,  |7000:  2507 

E  St.,  Eureka;  owner,  Li.  E.  Bass, 

premise*. 
COMPUETE   auto   repair  shop,  $400; 

Caimel    Valley;    owner.   Ell    Selbel, 

et  al,  776  Newton,  Monterey. 
TOOL,  grinding  shop,  $3300;  826  14th 

St.,     Sacramento;     owner,     Bulettl 

Bros.,  premises. 
CONTRACTOR'S    powdr   equip.,    $17.- 

700;    Milton    and    San    Pablo    Ave., 

Oakland;    owner,    L.   H.   Wamecke, 

666  Commercial  St.,  San  Francisco. 

COTTON    OIN    bldg.,    $20,000;    near 


Tulare;  owner,  Kaweah  Delta  Co- 
operative Gin,  Tulare. 

ELEMENTARY  school  $40,000 ;  Keyes 
owner,  Keyes  Union  School,  Keyes. 

FAIRGROUNDS  Impts.,  $4000;  State 
Fairgrounds,  Sacramento ;  owner. 
State  Agricultural  Society,  Box 
2086,    Sacramento. 

REPAIR  and  remodel  fish  stall.  $1,- 
660;  Stall  No.  2,  Fisherman's  Wharf 
San  Francisco;  owner,  Crescl  Bros, 
premise*. 

PUMP  Repairs,  $3000;  Gait;  owner, 
B.  J.  Ambroglo,  Gait 

DRUG  STORE.  $15,600;  Auburn, 
owner,  Carl  V  Martin.  940  Lincoln 
Way,  Auburn. 


FHA  PERMTTS  ISSUED 

■Alt  VKAKCUOO.  Calif.— Fadeval 
Hooidac  AdmlBlstmtlai.  D.  O.  Mo- 
qinn*ss.  dlstrlet  dlraotor,  tlS  Mont- 
fooBsry  St.  Mb  Frandaeo.  Oaltf .,  has 
anaoimoad  tiia  followlag  Uat  ot  par- 
mlU  granisd  ty  th*  abora  oMea  for 
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Qaa,  Watar  and  Oil  Pip* 
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SUB  ■  BIDS  WANTED 


Q*n*rai  oontraotors  doalHng  *ub  bid*  on'  any  Job  ara  Invltad  to  maka  known 
th*ir  r*qulr*m*nt*  In  this  oolumn.    Thor*  I*  no  oharg*  f*r  thi*  aarwte* 


tha  oooatnietlao  of  dweUlng  or  rwtal 
VBlta  (othar  tliaa  for  owner-occu- 
pancy) in  th*  Ban  Francisco  area  for 
appUcaats  aa  notad: 

1  UNIT — Oakland ;  Chaa  F  Relschach, 
2100  41st  Ave,  Oakland. 

6  UNITS— North  Sacramento;  Ethan 
Browning,  1046  Sonoma  Ave,  Sac- 
ramento. 

2  UNITS— Fresno:  Chaa  R  Tilden, 
916  Farrls  Ave,  Fresno. 

1  UNIT— Burllngame ;  Vincent  A  En- 
rico, 1428  Balboa  Ave,  Burllngame. 

1  UNIT — Merced ;  Crocker-Huffman 
Co,  Box  737,  Merced. 

1  UNIT— San  Leandro;  Ferd  Lack- 
strom,  889  Pershing  Dr,  San  Lean- 
dro. 

8  UNITS— Stockton ;  Henry  A  Goer- 
Ing,  1444  Country  Club  Blvd,  Stock- 
ton. 

6  UNITS— Sprlngvllle,  C  E  Goodrich, 
Box  704.  SpringvlUe. 

2  UNITS — Mountain  View;  Donald 
Sxcell,  200  Mariposa  Ave,  Mountain 
View. 

6  UNITS— San  Francisco  r  P  BJ  Vu- 
kicovlch,  1442  Taraval.  Ban  Fran- 
cisco. 

1  UNIT— San  Francisco ;  Louis  Buon- 
accorsl.  $87  Persia  St,  Ban  Ftan- 
cisco. 


CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  ClvllUn 
Prodaetioa  Administration,  Gilbert 
H.  Xtaalss,  district  dir^ctcr.  135S  Mar. 
ket  Street,  ha*  announced  the  fol- 
lowtaig  permit*  granted  for  cocstnjr- 
tlon  of  commercial  and  Industrial 
bulldlnfs  in  th*  San  Francisco  area. 

IMAY   16    1947 
RB^PAIR  MARINE  ENGINES,   evlc- 
t«l,     $10,000;     630     E     Washington, 
Btockton;   owner,   Carl    M   Fremaii. 
828  E  Washington,  Stockton. 
REPAIR   SHOE    STORE,   $1,930;    721 
K   St,    Sacramento;    owner,   George 
Bevelling,     101     Park     Ave,     New 
York. 
COLD     STORAGE     PLANT,     $6,500; 
North     Dlnuba;     owner.     John     E 
Spomer,  Route  2,  Box  816,  Dlnuba. 
AL.TKR      INSURANCE      OFFICE, 
«vlct*d,    $1,600;    206    Sansome,    F-an 
Francisco;     owner,     American     In- 
^  tamattonal  ■Underwriters,  840  Pine, 

Ban    Francisco. 
ALTER     INSURANCE     OFFICE. 
•▼lct*d.    $1,600;    206    Sansome,    San 
Francisco:  owner.  American  Inter- 
national  Marine  Agency.  340  Pine, 
San   Francisco. 
CENTRAL    OFFICE,     $510,000;     2105 
MacDonald,  Richmond;  owner,  Pa- 
cific Tel  A  Tel,    140  New  Montgom- 
ery.   San    Francisco. 
ALTER     OFFICE     BLDG,     $26,602: 
Fulton    A    Fr««no,    Fresno;    owner, 
Capital    Compcuiy,    No.    1    Powell, 
Ban  Frfandaco. 

MAY  1»*  1i47 
ELEMENTARY     school     bldg..     $75.- 
000;  Third  at  Fremont,  San  Maten 
owner,  San  Mateo  City  Elementary 
Bkihool  Dlst.,  120  N.  Elldworth,  San 
Mateo. 
PACKING    Shed,    vegeUble,    $28,000: 
MandoU:    owner,    Pappas    A    Co.. 
Box  77,  Mendota. 
COMPLETE  auto  repair  garage,  $600 
0«yserv111e;    owner.    Santl    Catelll. 
OeyservlllOL 
FIRST   aid    room,    swimming   beach. 
$1800;  Municipal  Park,  Lodl;  own- 
er. Cty  of  Lodl. 
BLECTRIC    contractor,    $18,000;    3rd 
and   Cljos.    San    Rafael;    owner.    O. 
O.  Duer,  21   Legend.  San    Anaelmo. 
BOILER    bldg..   $6000;    near    Delano; 
owner,   California    Grape    Products 
CSrp,   86  New   Montgomery   Street, 
■ab  Francisco. 
FOOD  Market.  $37,000;  Cypres*  and 
t     Locust,  Walnut  Oreek ;  owner.  Pur- 
ity    Stores.     Ltd.,     Box    2109,     San 
Ftanclsco. 
FUMPING  equipment  repairs,  $6000; 
514   B    School,    Lodl;    owner,    W    H 
Growden,   premises. 
CLASSROOM  addn.,    $10,000;    841   W. 
Belmont,    Freono;     owner.    Fresno 
Union    Academy,   premises. 
lUBPAIR  store  bldg.,  $12,000;  206  N. 
K  St.,   Tulare;    owner,    McMahan'a 
Furniture    Stores,    Van    Ness    and 
Tolar*,  Fresno. 
SCHOOL  addn..  $70,000;  901  Cypress, 
Raddlng;   owner.   Redding  Elemen- 
tary School   Di«t..  ReddlnR 
SCHOOL    addn..    $48,000;    1644    Mag- 
nolia.    Redding;     own«»r.     Redding 
Elementary  School  Dlst. 
COMPLETE  auto  repair  garage,  $1,- 
228;    Las**n    Ave..    Huron;    owner, 
C.  W.  Hoag,  Box  146,  Huron. 


ASSESSMENT  DISTRICTS 
•ONDS     •     WARRANTS 

Saa  us  on  all  District  )obs.  Wa 
buy  Warrants  or  Bonds  on  1911 
or  1919  Act  District*. 

if 

T*lcphona  GAriield  8000 

HANNAPORD  &  TALBOT 

II  f  Callferalo  Sf. 
SAN  PtANCISCO,  CALIP. 


High*  Sohool  Claaaroem  Bidg.,  LIv*  Otk  High  ichoel,  Antioohi  Bid*  DU* 

May  88,  8:00  P.  M. 
tfwinerton  A  Walberg  Co.,  V2e  Bu*h  Bt,  Ban  Vranclsco  (GVrfleld  298C> 

and  1728  Wobstar  Btrsot,  Oakland  IHlgat*  4X12) 
Pacific  Coast  Builders,  3630  18th  St.,  Ban  Frsneisco   (HBmlock  6888) 
Peter  Sartorlo.  263  Clementina  St.  Son  Francisco,  Calif.,  (OArfield  8817  • 
Wallac*  D.  Haiidns,  406  Butter  St..  Ban  frtancifco  (GHavston*  VXi.2) 
Carl  N.  Bwcnson  Co.,  1006  Stockton  Ave.  5Hn  Jos*  rBallard  2»k;> 

Grammar  Sohool.   FlUuron    ClamanUry   School.   Antiaob;    Bids    Du*   May 
ae.  8:00  P.  M. 
t^vtnerton  A  Walb«rK  Co.,  228  Bush  St..  Psn  Frandaeo  (OArflold  a880> 

and  1728  Webator  Street,  Oakland  vHIgaU  4S22) 
Pacific  Coast  Builders,   36S0  ISth   St.,  Ban  Brancisco    (HEmlock   6888) 
Peter  Sartorlo,  262  Clementina  8*.,  Son  Francisco,  Calif.,  (GArfleld  r    7) 
Wallace  D.  Harkln*.  406  Butter  St.,  Ban  Francisco  (GRtyston*  3r     . 
Carl  N.  Bweiison  Co.,  1096  Stockton  Ave,  San  Jos*  (Ballard  26(»7 
Ml**ien   Polio*  Station,  San   Franoi*eo;    Bid*  3u*   May  21,  2:80". 


to   contain   dial  central   offlo*  ap- 
paratus. 


1 
Parmit 


BuOding  Section 


5/21/47 

Contract    Awarded— Building 

Granted 
Bank   (Remodel   A  Addition) 

Coat    $36,000 

SACRAMENTO,  Calif.,  Sacramento 
County.  Oak  Park  Branch,  i77a 
Sacramento  Blvd. 

Owner— Bank  of  America  National 
Trust  &  Savings  Assn.,  300  Mont- 
gomery St.,  San  Francisco.  Calif. 

Architect— Leonard  F.  Starka.  416 
Native  Sons  Building.  Sacramento. 

Calif 
Includes  remodeling  present  building 

and    new    relnf.    concrete    addlUon 

with   composition   roof. 
Contractor    — M     and     K     Corp.,     200 

Financial  Center  Bldg.,  San   Fran- 

oisco,  Calif. 


5/21/47  ^      ^ 

Projects   Authorized   by   War 

Department 
Airport   BIdfls.,  Housing,  Eto 


l-S-^COMMEROALBLDGS. 


6/21/47  8 

Plan*  Completed 

Star*  (Alter)  Cost  $7,000 

OAKLAND,  Calif.,  Alameda  County 
2100  Block  on    Broadway. 

Owner — Mr.  Silverman,  c/o  Archi- 
tect. 

Architect— Irvln  William  Goldstlne, 
821  Market  St,  San  Francisco,  Cal. 

.Alter    ladles    dress    shop. 


Kobt.  McCarthy,  1060  Kirkham  St.   .Ban   Francisco    (OVerland  40&0) 

iUlVln  C.  Btendell.  2278  Market  St.,  San  Francisco   (UBmtock  6802) 

Wellnitz  A  DeNarde,  814  6th   St,    San  Franc'sco    (MAiXet  4498) 

Leo  Jflpp,  Inc.,  817  Broderl'^k  St.,  Ban  Fra-.idaco  (UN<l©r6ill  4884) 

H.  U  Petersen  Constr.  Co.,  788  Treat  Ava..  S*n  Fmodsco  (ATwatar  81W» 

Adam  Arras  A  Bon.  116  Now  Montgomery  St.,  B.  V.  (OArfiald  estU) 

M.  A  K.  Corp.,  200  Financial  Center  uuig ,  San  Frandhco  (EXbro<k  7&24> 


Agricultural    Bldg.,  Sonoma   County    Fairgrounds,   Ssnta   Rosa:    Bids   Due 

May  22.  11:80  A    M. 
Walter  B.  Gibbons,  Orlnda   Construction   Co.  P    O.  Box  818  Lafayetle 

(Orlnda  7801) 
Marin  CorporaUon.  P.  Q.  Box  417,  Sausnlito  iSnnsallto  lS60t 
Haaa  A  Rothchlld,  326  Merchants  Exchange  Bldg.,  S.  F.    (EXbrook  1206) 
C.   F.   Flarker.  1644  Monterey  Blvd.,   San   l-^ranclsco    (OVerland  3723) 
LIv*  Stock  Barns  (•):  Sonoma  County  Fairground*,  danta  Aosa;  bid*  due 

Kay   22,  2:80   P.    M. 

(Orlnda  7601)  ' 

Walter   B.  Gibbons.  Orlnda  ConstrucUon   Co.,   P.   O.   Box  818  Lafaysite 
Mann  Corporation.  P.  O.  Box  417.  Sausalito  (Sausallto  1300) 
Haa*  A  Rothchlld.  826  Merchants  Exchange  Bldg.,  8.  F.   (EXbrook  1206) 
C.   F.   Parker,  1644  Monterey   Bli«.,   San   Francisco   (OVerland  8723) 
Cow  Sheds,  Boooma  County   Fairgrounds.   Santa   Rosa;    Bids   du*    May  22 

11:4«  A.   M. 
WaiUr  B.  Gibbons,  Orlnda   Construction    Jo..   P. 

(Orlnda  7601) 
Marin  CTorpcrstlon.  P.  O.  Box  417.  Sausal'to  (Saushllto  LVO) 
Haas  A  Rothchlld.  326  Merchants  Exchange  Bldg..  s.  F.   (EXbrook  1206) 
C.   F.  Parker,   1644  Monterey  Blvd..   San   Francisco    (OVerland  3728) 


O.  Box  818  Lafayatte 


Sswag*  Pumping  Plants,  Sacramsnto  Co;  BIda  Du*  May  26,  10  A.  M. 
Central  California  Conatr.  Co.,  Inc.,  832  Oa|itol  National  Bank  BuUdlng, 

Sacramento    (Bacto.  8-6871) 
Continea:tal  Constr.  Ca.  1402  Front  St.,   Sacramento    (Bacto.  8-1973) 

^tsburg    Boys'  Club,   Pittsburg;    Bids   Du*   May  i>,  4   P.   M. 

Swinerton  A  Walberg  Co.,  228  Bush  St.,  Ssn  Francisco  (GArflald  2980» 

and  1728  Web*t*r  St,  Oakland   (HIghgate  4822) 
Peter  Sartorlo.  262  Clementina  St.  Ssn   Francisco   (GArfleld  S»17) 
Haa*  A  Rothchlld,  326  Merchants  Exchange  Bld^f.,  S.  F.    (BSCbrook  1206) 
Vezey  Constr  Co.,  8760  Ardley  Ave.,  Oakland   (ANdover  0672) 
Anderson -Haglund.  Inc..  219  41st  St,  Oakland  11  (OLympIc  9108) 

Ceunty  Jail  Addn.,  Orovlli*;   Bid*  Du*  jun«  6.  2  00  P.  M. 
U.  A  R  Constr.  Co.,  110  Market  St..  San   Francisco   (DOuglas  7616) 
MacDonald,  Toung  A  Nelson,  127   Montgomery  St,   S.   F.    (SUtter  8296) 
Lawrence  Conatr.  Co.,  8020  V  St,  Sacramento    (Sacto.   6-3835) 

First   Unit  crty~Hall.  Belmont;    Bids  duo   M«y  26    8 


P.    M. 
Cattlch  Bros.  A  Stovtnson,  Chesinnt  and  Bayshore,  P.  O.  Box  166,  RaJ- 

wood  City  (Redwood  Oty  4900-W) 
HulMr  Constr.   Co..   6098  Mission   St.  Daly  City    (JUnlper  7-0417) 
Wilfred  H.  May.  RVO  140B.  San  Mateo  (Balmont  1968J). 
Huffman  Constr.  Co.,  262  Clementina  St,  San  Francisco  (EXbrook  8068) 
West  Bay  Constr.  Co.  .687  Bryant  Bt.  F%lo  Alto  (Palo  Alto  2-6209) 

King*  River  Brldfi*.  Tular*  County   Bid*  du*  May  21,  2   ^.  M.  ' 

Trawhltt-Shlekls  A  Fisher,  Pacific  SW    Bldg,  Fresno   (Fresno  8-4267) 
M.  A  K.  Corp-,  200  Financial  Center  Bldg.,  S.  F.    (EXbrook  7824) 

Sohool,    Inverness 


Be 


6/21/47 

Plan*    Completed — Contract    To 
Awarded    Soon 

3AN    FRANCISCO,   Calif. 

Owner— Peterson  Tractor  &  Equip- 
ment Co.,  923  Harrison  St.,  San 
Francisco,   Calif. 

Architect  —  Irvln  William  (Soldstlne, 
821  Market  St,  SSn  Francisco,  Cal. 

Class   C   construction,    one-story. 

Contractor— Barrett  A  Hllp,  918  Har- 
rison  St.,   San    Francisco,  Calif. 


5/21/47  8 

CPA    Approval    Granted    In    Amount 

of  $114,062 
Bank 
UKIAH,    Calif.,    Mendocino    County. 

School   Street   at  Perkln*  St 
Owner — Bank    of    America    National 

Trust  A  Savings   Assn.,   300   iiont- 

gomery  St,  San  Francisco,  Calif. 
Plans    by    Capital    Company,    L.    J. 

Hendy,  architect  1  Powell  St.,  San 

Francisco,  Calif. 


SHOP  FABRICATION 
FIELD  ERECTION 

for 
Refinery,    Refrigeration   and   all 
types  of  Industrial  Piping,  Elec- 
trical Pipe  Poles,  Portable  Equip- 
ment, Certified  Welder*. 

U.  A  FAtRICATORS 

10154  Edes  Ave.  Oakland  3 
Phone  TRinidad  1177 


For  Home  Convenience 

Majestic 

BUILDING 
PRODUCTS 


EnioT  tha  mod*m  comfort  oi 
Mai*stic  building  noc*a*iti** 
in  yont  hon*.  Top*  ta  quality 
ior  40  y*ar*.  lb*  Mai**tic  Un* 
iocrtur**  circulator  iix*plac*s. 
bom*  incinerator*,  gcubag*  r*- 
c*iv*r*.  outdoor  liroplac**. 
grat*au  cool  chut**,  and  many 
otb*r  itMDS.  Lot  u*  show  tb*m 


5/21/47  4 

CPA  Approval  Granted  In  Amount 
of    $510,000 

Central    Office    Bldg.    (Wing    Addn.) 

RICHMOND,  Calif.,  Contra  Costa 
County.  2106  Macdonald  Ave.,  at 
21*t    EPt 

Owner  —  Pacific  Telephone  A  Tele- 
graph Company.  140  New  Mont- 
gomery St.  San  Francisco,  Cali- 
fornia. (L.  T.  Marshall,  district 
manager,  central  office  bulkllng, 
Richmond,    Calif.) 

Plans  by  engineering  department  of 
owner. 

Addition  of  wing  to  present  building 


BARTLETT  &  CARTER 
SALES  CO. 

Builders'  Hardwar*  and 
Building  Spaclaltl** 

12  Geary  Street,  San  Frandaeo  8 

Phone  TUxedo  0170 


Finlenite  Non-Slip  Metal  Safety  Treads 

Standard  Sizes  or  made  fo  Specification 
CHECKERED.  FLUTED.  OR  PLAIN  SURFACES 


GUNN   CARLE  &   CO. 


UNdcrhill    5480 


Sen    Franci"jCO 


"IT 


Bids  due  June  3.  8:0C  P. 
Wm.  Mcintosh  A  Sen,  740  8t8h   Ave..  San  Fruncisco  (SKyllne  0608) 
LJtchfleld  Conatr.  Co..  721  FranOscn  Blvd.  San  Rafael  (San  Rafa*!  4107) 
J.  D.  O'Connor  CTonstr.  Ca.  Inc.,  801  Sutter  St,  San  Frandico  (DO  SOoC 
Marin  <:^>rporatlon.   P.  O.   Box  417.  Sauaallto    (Sausalito  1860) 

Albany 


Convert    Room    Into    Cooking    Room.    Albany    High    Sohool,    Albany; 
du*  IMay  27,  7:80  P.  M. 

Frank  A.  Payn*  A  Bon.  8  Overblll  Road.  Orlnda  (Orlnda  2076) 
Brisbane   Elomentary  School   Addn.,  Brisbane;    Bids  due  Jun*  8.  8  P. 

Wm.  Mcintosh  it  Son,  740  36th  Ave.,  San  Francisco    (SKyllne  0008) 
Repair  Columbus  Sohool.  San   Francisco;    Bids  due   May  28  .2:30  P.   M 

Wm.  Mcintosh  *  Bon.  740  S6th  Ave.,  San  Francisco    (giKyllne  0008) 


"BT 


Naval   R***rv*  Armory.  Ron*,   N*vada;   Bide  du*  May  28,  2:00  P. 

MacDonald.  Young  ft  Nelaon.  127  Montgomery  St,  8.  F.   (SUtter  8206) 
Vaterans*   Hoopital.   Pp**n*,   C*lif.j    Bid*   du*   Jun*   86,  2 


-wrar. 


Jaa.  L  Bam**  Con*tr.  Ca.  Ru**  Bldg..  Ban  Francisco   (BZXbrook  6682) 
Robert  McCarthy  Co..  1060  Kirkham  St.,  San   t'Vanclsco   (OVerland  40r)0) 

MarTn*  Frr*m*n'*  Memorial  Offlo*  Bidg..  S.  F.;   Bids  due  Jun*  1(X  2  P 
Krbentraut  ft  Summer*,  600  P*nn*ylvanla  St.,  San  Francisco  (AT  2420) 
K.    S.   McKlttrick  Co..  610  16th   St.  Oakland    (TWln  Oaks  6070) 
Haas  ft  Rothchlld.  826  Merchants  Kxchange  tildg..  8.  F.   (ICXbrook  1205) 

Morwoar  »**lnt  Company  Warehouse.  Oakland;   Bids  du*  May  2».  4  P.  M. 
Harry   K   J*n**n.   4024   MacArthur   Blvd.,   Oakland    (KKIIogg   2-4021) 
California  Bulld*r*  Co..  Inc..  8626  Marshall  Bt,  Oakland  (HUmboldt  4026) 

TiOth  Av*«u*  Sohool  Addn..  San   Lor*nio;    Bids  duo  June  •,  8:00  P. 
Mark  Bristol,   1073  Oakcrest  Drive,  Oakland    (Kii.iiogg  2-0008) 


L.  W.  HOPKINS 


TILE  CONTRACTORS 


m: 


PLANS  ON  FILE 

the  following   ll*t  *f  plana  and  a^elflaatlon*  for  denatniatlai 
w^. *.  ....  >..^  .wikiiaate  «ar  Inaaaotlon  at  th*  offlo*  of  OAIL' 


n 
LV 


projoots  *r*  now  avallabi*  f«r  ln*p*etlon  at  th*  offlo* 

PACIFIC    BUILOBR,   4«B  Tonth    Btf  t.   San    Fr«nel*oo 

Bid  Opening  Data 

•-81 

•-18 


Work 

Install   Laboratory  Bqulpmont 

Conn   Creek  Pipe   Line 


Leeatlon 

loyokwn 
Napa 


Skawar  Doors 
Tak 

Enclotarat 
Madlciaa  Cobiaott 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

•Not  How  Chomp  Bml  How  GooiT 

253  MINNA  STREET 

Phone 

YU  kon  6-1489 


A 


WEDNESDAY.  MAY  21.  1947         

Did  Yon  Know  That  •  .  . 

Boa  Construction  Gompany  has  moved  from  the  foot  of  Park  Ave. 
in  Emerjrville  to  their  new  plant  and  office  at  2515  Willow  Street,  in 
Oakland.   Telephone  GLencourt  2622-2623. 

oOo 
.    Ets-Hokin  &  Galvan,  marine  electricians,  will  be  the  sole  agents 
for  the  General  Electrif  Company's  radar  equipment  for  California. 
They  will  install  the  G-E  electronic  navigator. 

oOo 
Eme«t  Wertheim,  landscape  nrchitect,  has  moved  into  new  officer 
at  6355  California,  from  his  old  lo^'ation  at  222  El  Camino  Del  Mar. 
The  telephone  number  remains  SKylinc  3457. 

oOo 
Weslorn  Fiberglas  Supply,  Lid.,  hfiP  cnenod  a  sales  office  in  Sac- 
ramento at  319  Forum  Building.  Maurice  Quillen  who  will  be  in  chare* 
of  tiie  office,  has  had  a  number  of  ytars  of  service  ir  Fiberglas  salts, 
having  been  in  charge  of  city  sales  ;n  the  San  Francisco  office  of 
Western  Fiberglas.  During  the  war  QuiMen  served  in  the  army  a.s 
a  captidn. 

oOo 
The  name  of  The  Brookman  Company,  of  2833  Third  Street,  (AT- 
water  9644)  has  been  changed  to  The  Brookman  Co.,  Inc.    There  is 
no  ehange  in  interest  or  management. 


DAILY    PACIFIC    BUILDER 


PAGES 


Cost    $10,966,845 
KILJ:    26    FIELD    and    WHITTlitli 

PORT,   Alaska. 
Owner— War    Department,    c/o    Dis- 
trict   Engineer,     AlasKa     fihigineer 
District.    Anchorage.    Alaska. 
Plans  by  engineering  department  oi 

owner. 
New    Runway,    new    hangar,    (single 
span  840  ft.  wide,  300  ft.  deep,  glv- 
ing    it    102.000    sq.    ft.    floor    space 
and    will    have    service    piti>   at   in- 
tervals   of    60    feet)     housing    and 
mess   for  400   personnel,   headquar- 
ters    building,     squadron     building, 
post    excJvange,    base    headquarters 
building    and    various    warehouses 
and   shops,   as   well   as  utilities   fur 
the     building     and     a     spur     track 
from    Ladd    Field   to   Mile   26;    cost 
$8,12S.OOO.  Borings  for  ground  tem- 
perature installations  will  be  mad  3 
under  the  direction  of  the  SL  x^aul. 
Minnesota    Engineer    District 
Motor    pool    facllties,    laundry    and 
dry   cleaning    plant,    central    heating? 
and     power     plant,     warehouse    and 
dock  and  itecessary  utilities  at  Whit- 
tler  Port;   cost  $2,810,846. 

Both  26  Mile  and  Port  Whittler 
projects  will  be  under  the  supervis- 
ion of  the  district  Engineer.  Alaska 
E«ngineer  District,  Anchorage,  Alas- 
ka. 


5/21/47  8 

Contract  Awarded 

HH    Appliance   Store  Cost    $5,500 

VALLEJO,  Calif.,  Solano  County. 
530   Napa    road. 

Owenr — Ed  Pierce  Electric  Co.,  711 
Marin    St.,    Vallejo,    Calif. 

Architect — Harry  J.  Dcvine.  Cron- 
an    Bldg.,   Sacramento,    Calif. 

Concrete  and  block. 

Includes  sales  floor,  shops,  ware- 
house, garage  storage  A  corpore.- 
tion   yard. 

Contractor — Jsmes  Bitoon,  628  Louis- 
iana  St.,   Vallejo,   Calif. 


a/21/47  4 

Contemplated — CPA     Approval 

Granted    in    Amount   of    $31,000 
Central  Office  Telephone   Bldg   Addn. 


FAIRFIELD,  Calif.,  Solano  County. 
725  Missouri  St. 

Owner — F^iciflc  Telephone  and  Tele- 
graph Co.,  140  New  Montgomery 
St.,   San    Francisco,   Calif. 


5/21/47  6 

Plan*  In  Progre**— CPA  Approval 

Granted 
Bank  Cost  18,900 

DORRIS,  Calif.,  Siskiyou  County. 
Owner  — Butte    Valley    State    Bank, 

Dorrls,  Calif. 
Architect  — Howard   R.    Perrln,    1121 

Main  St.,  Klamath  Falls,  Ore. 
Frame  construction. 


5/21/47  7 

Contemplated — Work  to   Begin   as 
Soon  a*  Government  Reatrlotlon* 
and  Material  Supplied  P*rmlt 

Farmers'  Market 

FRESNO,  Calif.,  Fresno  County.  4- 
acre  site  bounded  by  Tulaire,  Dlvls- 
adero  and  U  Sts. 

Owner  —  Fresno  Farmers'  Market, 
Inc.,  William  B.  Paris,  president; 
J.  E.  O'Neill,  vice-president,  State 
Highway  and  North  St;  G.  C.  Ap- 
pleton,  secretary  -  treasurer,  1801 
Broadway,  and  C.  O.  Kenworth, 
Elmer  L.  Lord,  Tom  Cooper  and 
Dr.  Harry  C.  Mitchell. 
Pentagonal-shaped  structure  In  the 
center  housing  various  shops  and 
the  administrative  office;  Inside 
the  structure  will  be  an  open  court 
for  the  display  of  farm  and  garden 
produce ;  will  Include  dress  shop, 
shoe  store,  children's  wearing  ap<- 
parel  store,  sporting  goods  store, 
barber  and  beauty  shop,  photogra- 
pher's studio,  drug  store,  meat  mar- 
ket .bakery  and  restaurant.  The 
market  has  been  Incorporated  with 
a  capital  of  $404,000. 

5/21/47  •     4 

Owner    Taking    Bids     From     8et*ot*d 
List    of   Contractors — Du*    Juno    10^ 
2  P.   M. — Bidders   FIguHng. 
Office  Building  Approx.  Cost  $2»0,000 
SAN   FItANCISCO,   Calif.    Broadway 

and  Battery  St 
Owner  — Marine  Firemen's  Memorial 


Association.  Inc.,  6d  Conunarolal  Bt, 

San  Francisco,  Calif. 
Architect  —  Harold     H.    Wsaka,    0W 

Market  St.  San  Franeiseo,  Calif. 
Reinforced  concrate  with  terra  cotta 

facing,  two  storl**  and  baa«m*nt: 

steel   sash,  asphalt  til*  floors  and 

marble  lobby. 

The  following  oontractora  ara  fig- 
uring plans: 

Erbentraut  A  Summers,  OM  Paon- 
sylvanla  Ave.,  San  Frandaeo,  Calif. 

E.   S.  McKlttrick  Co..  «10  10th  St, 
Oakland,  Calif. 

Stolte.  Inc.,  8461  San  Leandro  St, 
Oakland,  Calif. 

Peter  Sartorlo,  202  Clementina  St* 
San  Frsjicisco,  Cadlf. 

Central  California  Construction  Co.. 
Inc.,  116  Erie  St,  San  Franelsoo,  Calif . 

Parker.     Steffens     *     Pearoot  136 
South  Park,  San  Franolseo,  Calif. 

Haas  &  Rothschild,  S26  Menduuit*' 
Exchange  Bldg.,  San  Francisco,  Calif. 


9-10— EDUCATIONAL 
BUILDINGS 


5/21/4T  •     » 

Low  and  Only  Biddsra    Cantraot 

Awarded 
Shop  Building  (Misoellanseu*  Work) 

Coat  916,777 
TULARE.  Calif.,   Tulare  Co.   Tulare 

Union  High  School. 
Owner  —  Tulare   Union   High   School 

District,  Tulare,  Calif. 
Architects   and   Engineers — Franklin, 

Kump    fk    Falk,    9    Main    St.    San 

Francisco,  Calif. 
Foundation    for  government    prefab- 
ricated building  and   miscellaneous 

work  and   materials   for  plumbing, 

electrical    work   and    rolling   doors. 
Contractor— Larson -Ratto  Conelruo- 

tion  Co..  1001   Hodg**  Av*.,  Fr**no, 

Cslif. 

Complete   bids   submitted  May   19, 
8  P.  M.,  wer« : 

Larson  -  Ratto    Construction    Co., 
Fresno,   $15,777. 

Midstate     Construction     Co.,     Ban 
Francisco,  $15,782. 


5/21/47  » 

Plan*    Compl*t*d— CPA    Approval 

Granted    In  Amount  of  $130,000— 

Own«r  Will   Call    For- Bids    Dun.  g 

July 
El*m*ntary    Sohool 
PALO  ALTO.  Calif..  Santa  Clara  Co. 

Barron   School,   Barron   &.  Bl  Cen- 

tro    Sts. 
Owner   —    Palo   Alto    Unified    School 

District,    543    Channlng    Ave..    Palo 

Alto,    Calif. 
Architect— Clark    h    Stromquist.    ll?1 

Channlng    Ave.,    Palo    Alt,o   Calif. 
Frame  and  stucco. 


5/21/47  » 

Plaj^s    Completed — CPA    Approval 

Granted— Owner   Will    Call   for 

Bid*    During    July 
Classroom     Bldg.    Est    Cost    $130,000 
PALO  ALTO,  Calif.,  Fanta  Claci  Co 

Crescent   Park   Elementary   School, 

350  Dana  St 
Owner  —   Palo    Alto   Unified    School 

District,    543    Channlng   Ave.,    FHIo 

Alto,    Calif. 
Architect— Clark    A    Stromqulst,    321 

Channlng  Ave.,  Palo  Alto,  Calif. 
Frame  and  stucca 


6/21/47  f 

0%vn*r   Taking    Bid*— Ou*   Jun*   2, 
7:30   P.    M. 

Move   and    Altar   Sohool 

FRESNO,  Calif.,  Froano  Co.  Mov* 
BiiildiiiK  T-1015  from  th*  Hamm*r 
Fl*hl  Army  Air  Base  to  alte  on 
Orange  Center  School  grounds,. 
Central  Ave  \  miles  west  of  Bhn 
Ave.,   Fresno. 

Owner — Orange    Center    School    Dis- 
trict, W.  T.  Caughell,  clerk.  Rout* 
5.   Box   110,  Fresno,   Calif. 
Additional    information    obtalnabi* 

from    the    clerk. 


TODAH  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project 

6-21—  3 :80  PJl.— Mission   Police  SUtlon,  San  Francisco 
6-31 —  2KI0P.M. — Church  Sacramento 

6-SI— 1:00  P.M.— Federal   Jail  Kodiak,  Alaska 

i-31—  —School  AddlUoB       Las  Vegas,  Nev. 

6-il—  2:00  P.M— Install   Lab.  Equip        Invokern 
6-21 —  1 :30  P.M.— Water    Cooling    Tower  San   Mateo  County 

6-31—  2  H)0  P.M.— BIdgs.   and   Utll.     Los  Alamos.  N.  M  . 


Noted  In 


Issue 

4-28 

6-20 
6-  T 
5-  0 

6-12 
5-16 
5-16 


5/21/47  •     » 

Low  and  Only  Bidd«r* 

Classroom   Building*  (Two) 

ALUM  ROCK,  Caltf.,  Santa  Clara  Co. 
Site  of  Alum  Rock  Elementary 
School. 

Owner — Alum  Rock  Union  Elemen- 
tary School  District,  D.  H.  Cure- 
ton,  clerk  of  the  board  of  trustees. 
Alum  Rock  Elementary  School. 
White  Rd.  at  San  Carlos  Ave..  Alum 
Rock.  Calif. 

Architects  and  Engineer* — Franklin, 
Kump  &  Falk.  0  MaUi  St,  San 
Francisco,  Calif. 

Two   classroom  building*,  each   con- 
taining   four     clasaroom*.     toil*ts, 
bsater  room*  and  *torage. 
Plan*    and    *p*clflcatlons    may    be 

•  obtined    from   the    offlc*   ot    the   su- 

'perintendent   of    school*.   Alum    Rock 

I  Element  ry  School,  White  Rd.   at  San 

■  Carlos  Ave.,  Alum  Rock.  Calif. 

Complete    bids    submitted    May   10, 

8  P.  M..  wore: 

Pacific    Coast    BuUders,    2630    18th 

St.,  San  Francisco,  Calif.,   (base  bid) 

$71,400;  Alt  1)  $59,800:  (Alt  2)  $3060; 

(Ait   S)   $1660. 
Carl    N.    Swenson,    P.   O.    Box   658, 

San   Jose,  Calif.,    (base  bid)    $71,686; 

(Alt    1)   $81,092;    (Alt  2)    $2683  r   (Alt 

3)  $1671. 
J.    D.    O'Connor   Construction    Ca, 

San  Francisco,  Calif.,  (base  bid)  $74,- 

845;      (Alt     1)     f«4.44&03;      (Alt    2) 

$2264.00;   (Alt  3)  $1660.30. 
Bert  Ward  A  Son,  San  Jose,  Calif., 

(base    bid)    $78,690;    (Alt    1)    $66,600; 

(Alt  2)  $8147;  (Alt  3)  $1713. 


5/21/47  9 

Low   and   Only   Bidders- 
Contract   Awarded 

Elementary    School    Buildings   » 

WHITTIER.  Calif.,  Los  Angeles,  Co. 
Loma  Vista  school,  Meyer  Rd.  and 
Beaty    Ave. 

Owner— Stouth  Whlttler  School  Dis- 
trict. 701  E.  Los  Nletos  road,  Whlt- 
tler,  Calif. 

Architect  —  William  H.  Harrison, 
Architects  Bldg,  816  W.  5th  St., 
Los  Angeles,  Calif. 

Frame  and  stucco,  l-stor>',  6-class- 
room  building,  137x32  and  toilet 
building  17x32;  composition  roof- 
ing, concrete  floor,  asph^fft  tile 
floor  covering,  awning-type  wood 
aash,  tile  work,  acoustical  ceilings, 
metal  toilet  partitions,  gas-steam 
heat,  glass  and  glazing,  5  ft.  s.er- 
pentlne  brick  wall. 

Contractor  —  Royal  Building  Corp., 
6277  W  Jefferson  Blvd.,  Los  An- 
g*l**,  Calif. 

Contract  awarded  on  base  bid  plus 
Completed    bids   were : 

alternates    I    and    2. 

Hoyal      Building      Corp..      $102,000. 

(Alt   1)   $2627,    (Alt  2)   $742,    (Alt   3) 

$680. 

J    &    B    Construction    Co,    $108,877, 

(Alt  1)  $2876,   (Alt  2)   $1038,   (Alt.  3) 

$601. 

S.   J.   Cook,  $110,822.    (Alt    1)   $2826, 

Alt   2)    $488,    (Alt.   3)    $1300. 


5/21/47  t 

Included  In  Bond  ls*u*  In  Amount  off 
$800,000  Approved  May  10 

High  School  Building* 

MERCED,  Calif.,  Merced  County. 
Merced  Union  High  School,  19th 
and  O  Sts. 

Owner— Merced  Union  High  School 
District,  Frank  H.  Poytress,  dis- 
trict superintendent,  19th  and  O 
Sts.,  Merced,   Calif. 

Architect— Frank  Wynkoop  *  Asso- 
ciates, 821  Market  St,  San  Vtaa- 
Cisco,  Calif. 

Includes  gymnasium,  shop  building, 
music  building,  additional  claas> 
rooms  and  repair  of  existing  build- 
ings. 

6/21/47  t 

Bond    Issue    In    Amount    of   t2>^000 

Approved   May  16 
New   High  School   Plant 

Total  Cost  «4S7,M0 
GRIDLEY.    Calif..    Butte   Co.    Ta&to- 

tive  site  23  acres  of  Boxxo  property 

east  of  city  limits. 
Owner— Orldley   Union    High    Sohool 

District  Gridley.  Calif. 
Architect— Charles  F.   Dean,  CaUfor* 

nia  State  Ufe  Bldg.,  Saoramantot 

Calif. 


5/21/47  • 

Included   In  Bond   Elootlon   Approved 

May  16  for  $800,000 
LIVINGSTON  Calif.,  Mero«d  County. 


Summcrbell 

Rooi  Structuros 


ENGINEERING  PROJECTS 


k'-21— 11 :00  A.M.— Highway.  Nogales-Tombstone  Highway.  Arts.  6-13 
6-21—  2  K)0  P.M.— Repair  Fender  Line  and  Corner  of  Pier  16, 

San  Francisco  5-  • 

8-21—  2  K)0  P.M.— Bridge  Tulare  (bounty  4-M 

6-21—  2 :00  PJC— Grading  Yolo  County  4-Jl 

8-21—  2 :00  P.M.— Grading  Kern  County  4-22 

6-21— 10:00  A.M.— Storm  Drain  and  Appurtenances,  Los  Angeles 6-8 

'^"T  SUPPLIES  AND  EQUIPMENT       """ 


"5.J1_10700'A.M.— oil   Mixing  Machine.  Kern  and  Tulare  Couatles 

6-tl—  -Liquid  Asphalt 

6'fll—  — UquM  Asphalt 

841—  —Liquid  Asphalt 

8-Sl—  —Liquid  Asphalt 

6-21—  —Liquid  Asphalt 

6-21—  — IJquld  Asphalt 
6-21' 
6-21 


tSr 


-Liquid 

— UquM 

—Liquid 

—Liquid 

—Liquid 

— Uquld 

6:80  P.M.— Pipe 

2 :00  P.M.— Cable 

2 :00  P.M.— Circuit 


Breakers, 


2  00  P  M— Strv'ctural  Steel 


Pipe 


6>ta 

8-tl 
6-21 
8-21- 

7-21 

5.JI —  2:00  P.M.— Reinforcement   Bars.  Oaklnnd 


a :00  P  M— Spv*-er 

5 :30  P.M.— Pipe 

8:00  P.M. — Sewer  Pipe 

— Supplies  and 
2:00  PM— Relnf    n«r« 


Palm  .Springs 

San  Quentin 

South   Fork 

Upper  I.*ke 

Gorman 

lone 

Oakland 

Ynklma  ProJ«H;t.  Washington 

Missouri  Basin  Project  Wyo. 

Rio  Grande  Project,  New 
Mexico-Texas 

Davln  T^am  Pr»jject,  Arlsona 
Oakland 
Napa 
Materials.  Panama  Canal,  C.  Z. 
Colo.-Bifr  Thomp«on    ProJ. 


6-19 
6-19 
6-19 
6-19 
6-19 
5-19 
5-19 
8-  9 
6-14 
6-  9 

8-  7 

4-?« 
6-13 
6-13 
6-13 
5-16 
6-80 


SUB-CdNTRACt  INFORMATION 


8-21—  1:30  P.M.— Fence  Repairs  .San  Francisco 

8-21 — 2:00P.M— Rellnlng   Interior   of  Inc'nerator,  Etc. 
6-fl —  2  K)0  P.M.— Partition  Changes  Honolulu.  T.  H. 
8-21—  2:00  P.M.— Plumbing  Rep^rs  Honolulu.  T.  H. 
6-21 —  2:30  P.M.— Interior  Painting     San  Francisco 
5-21 — 2 :00  PM— Interior   Painting    Oakland 
6-21- •  2  :.*W)  PM.—Flxlerior  Painting    San    Krnnrl-co 
8-21-  2 :80  P.M.— MeUl  Roof  San  Franciaco 


Oakland 


6-20 
8-  2 

4-22 
4-23 
6-  9 
5-12 
5-J2 
8-  T 


5/21/47  0 

Ownar  Taking   Bid* — Du*  Jun*  7, 

(prior   to    noon) 
Sohool    (Remodel) 
AUBERRY,  Calif.,  Fresno  County 
Owner    —    Chawanakee    Eleinentary 
bchool    District.    M.    A.    Thompson, 
clerk,    Auberry,    Calif. 
Includes    misc.    remodeling   and    con- 
struction    work    on    owners    prop 
orty   during  summer   recess. 


5/21/47  » 

Completing     Specifications — Awaiting 
Final    Approval    of    Stete    Division 
of     Architeetur* 

School   (Addn.)  Est  Cost  $160,t'x 

bTOCKTON,  Calif..  San  J\>aquln  Co. 
Roosevelt  Elementary  School,  3521 
B.  Main  St 

Owner  —  Stockton  Unified  School 
District  Andrew  P.  Hill,  city  su- 
perintendent of  schools.  San  Joa- 
quin and  Undsav  Sts:,  Stockton, 
Calif. 

Architect— Peter  L  Bala.  2130  N. 
Commerce    St.,    Stockton,    Calif. 

Reinforced  concrete.  2  -  storle*.  8 
rooms  '  and    administrative    office. 


BOILERS 


.  .  High  Pressure  &  Heating 
NEW   Olid    REBUILT 
Al\  S\tm%  and  Types  of  Sf«ef  Tanks 

130  Hp.  Boiler  Pr*fcn*d  Utility  make.  125  lb.  W,  P.  comp.  with  No.  8 
Ray  burner,  steam  pump,  injctr.,  feed  water  cont,  low  water  cut  off, 
iaduood  (an  with  induced  pull  thru  fsn  and  motor. 

OCEAN    SHORE    IRON   WORKS 

SiO  M^Mti  S«ree*  Pboa*  UNderhlll  4310  Soa  Preaelsee 


\  LI   M  I  \  F  \ 


PUTTYLESS  GLAZING 


5/21/47  fl 

Plan*    In     Pregr*** — FWA     Planning 
Funds   Allotted   In    Amount 
of  16800 
Sohool   Addition  Coot  $122,240 

SACRAMENTO    CO.,    Calif.. 
Owner — Arcade     Elementary     School 
Dlst,  James  R  Cowan,  Supt,  Sac- 
ramento, Calif. 
Architect  —  Gordon  Stafford,  Forum 

Bldg.,   Sacramento,   C^llf. 
Concrete  foundation  and  wood  frame 
addition    containing    8    classrooms 
and    an    administrative    unit   com- 
prising  the    Administrator's    office 
and    health    room. 
FWA  advance  funds  have  been  al- 
lotted to  assist  In  the  preparation  of 
plans    according    to     an     announce- 
ment by  Wright  L  Felt,  Dlv.  Bngr,. 
in    charge    of    the    Bureau    of    Com- 
munity    Facilities     of     the     Federal 
Works  Agency.  630  Sansome  St.,  San 
Franciaco,   Calif. 


BONDLITE 

The  Penetraiing  and  Bonding 

OIL    PAINT 

•  Covers  day-old  plaster 

•  Paints  safely  over  caldnune 

*  Hides  old  water  stains 

•  ApplicabI*  over  wall  paper 

*  Dries  in  one  hour 

*  Excellent  coverage — lom  In  OOM 

PACIFIC  MILL  &  MINI 
SUPPLY  CO..  Inc. 

926  Folsom  Street,  San  Fraactsco 
DOuglas  9921 


BAXCO 

f'RFSSURf     TREAIEO    LUMBER      K)US      PillN(. 


.'    ^•    •  .'  ■  • '  t 


U.&.  Pet.il/lit* 

SKYLieHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  lOO^S 

•lUN  HOUSIS 


Fee     Mtii 

in*  ah***  i»«tal  n*siiiMte«  .  .  . 


CAU 


4.9    • 


■XMOOR  1101 


DmIm*.i   DlsnOwfw  !•• 
NMvlMni   CaiilwMU 

McKbm  Mof«l  ProdecH  Co. 

2M  Tek«aM  St..  Sea  Prmclsce.  1 


^^■t\    )'>n 


J./I.Baxten;  Co, 


lit  •.  /■.  f.      I  I,  A  U 


-■'?* 


-_i.'V.,.^  . 


shl^-.^'x.       »^- 


wm 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY.  MAY  21.  1947 


WEDNESDAY.  MAY  21.  1947 


DAILY    PACIFIC    BUILDER 
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Livlngaton  High  SchooL 

Owner— M«rc«d  Union  High  School 
District.  Frank  H.  PoytreM,  dis- 
trict superintendent,  19th  and  G 
Sts.,  Merced,  Calif. 

Architect— Frank  Wynkoop  *  Amo- 
clates,  821  Maritet  St.,  San  Fran- 
cleco,  Calif. 

Includes  gymnasium,  shop  building, 
additional  classrooms  and  repair  of 
existing  buildings. 

5/21/4  7  » 

Included  in  Bond  Issue  in  Amount 
of  9800,000  Approved   May  16 

School   Farm 

MEiRCEn)  COUNTY,  Calif.  Forty-acre 
farm  located  centrally  between 
Merced  and  Livingston. 

Owner — Merced  Union  High  School 
District,  Frank  H.  Poytress,  dis- 
trict superintendent,  19th  and  O 
Sts.,  Merced,  Calif. 

Architect— Frank  Wynkoop  A  Asso- 
ciates, 821  Market  St.,  San  Fran- 
cisco, Calif. 

School  farm  to  be  used  by  Mereed 
and  Uvlngston  high  schools. 


after  May  26  from  tha  office  of  the 
architect  upon  deposit  of  PO,  »- 
fundable.  ,   .  .  „ 

Each  bid  must  be  accompanied  by 
certified  or  cashier's  check  or  bid 
bond  for  16%  of  amount  of  bid.  pay- 
able to  the  Board  of  CommissUmwrs, 
Bayshore  Fire  District.  San  Mat«) 
County. 

R/21/47 

CPA  Approval  Qrantad— Contract 
Awarded— Work  StsrU  J  una  1» 
College  Stadium   ("•P*""^^  ^^^^j^ 

PALO  ALTO,  Calif..  Santa  Clara  Co. 
Stanford  University. 

Owner— Leland  Stanford  Junior  Uni- 
versity, Palo  Alto,  Calif. 

Involves  replacing  supporting  beams 
in  the  upper  structure. 

Plans  by  owner.  «u    ^ 

ContractoiwWells  P.  QoodenouQh,  49 
Wells  Ave..  Palo  Alto,  Calif. 


Co.  (T.  P.  Btoorahead),  438  14tb  St, 
Oakland.  CaUf. 


28.30~4MISCEUANEOUS 
BUILDINGS 


80 


18-19— REUGIOUS  BLDGS. 


6/21/47  » 

Bond   Election   In  Amount  of  140.000 

Get  for  Juno  S 

School  (Improvements  and  Additions) 

TERRA    BELLA,    Calif.,    Tulare    Co. 

Owner  —  Terra   Bella    Union     School 

District,  C.  H.  Letsinger,  O.  L.  Crow, 

L,  K.  Hunsaker,  Rodney  L.   Braly, 

Ronald  S.  Bessey,  members  of  the 

governing  board.  Terra  Bella  Union 

Sohoolhouse,  Terra  Bella,  Calif. 


11—  HOSPITALS 

5/21/47  11 

Contract    Awarded 

Hospital  (Treatment  of  Psychiatric 
Cases)  Cost  $1,508,435 

NEAR  SALEM,  Ore..  State  Ho.spltal 
Cottage    Farm. 

Owner — Oregon  State  Board  of  Con- 
trol, Roy  Mills,  secretar>',  Room 
108  State  Capitol  Bldg..  Salem, 
Oregon. 

Architect— Fletro  Belluschi,  2040  SW 
Jefferson   St.,  Portland,  Ore. 

Reinforced  concrete,  brick  faced, 
main  building,  (300  beds),  S-story 
and  5  wing  additions  2-8tory.  con- 
taining 95,000  sq.  ft.  floor  space. 

Contractoi^— L.  H.  Hoffman,  715  SW 
Columbia    St.,    Portland,   Ore. 


11 


5/21/47  ^® 

Contract   Awarded  .    «tftoo 

Alter   Church  Cost    $«.000 

SAN   FRANCISCO.  Calif.,  Van   Ness 

Ave.,  and   Broadway:    Si.   Brldgit  s 

Church  .  ,     ^.  ,  .    _ 

Owner— Roman    Catholic   Archbishop 

of  San  Francisco,  1100  Franklin  St. 

San  Francisco,  Calif. 
Architect   -   Henry   A.    Minton,    1045 

Siansome  St.,  San  Francisco,  Calif. 
Work    to    include    new    sacristy    and 

emergency     exits    and     remodeling 

sanctuary.  ...         n     «» 

Contractoi— George    H.    Hanse  I.    355 
Fell    St.,   San    Francisco,   Calif. 


5/21/47 

Contract    Awarded 

Custodial   Ward    Building 

Cost    $650993 

SALEM,  Ore,  State  Hospital  Cot- 
tage  Farm. 

Owner — Oregon  State  Board  of  Con- 
trol, Rov  Mills,  secretary.  Room 
108  State  Capitol  Bldg.,  Salem, 
Oregon. 

Architect— Sutton.  Whitney  A  Aan- 
dahl.  Oil  Lewis  Bldg.,  Portland, 
or*. 

Rclnforrert    concrete,    three-ntory. 

Contraotor— Dan     J.     IMalarkey,     923 
8W    17th    St.,    Portland,    Ore. 


20-21-^5OCIAL  &  RECREA- 
TIONAL  BLDGS. 

5/21/47  ^  .   .   J     *     ^ 

Preliminary    Plans    Completed    * 

Forwarded    to   Grand    Aerie   at 

Cincinatti    for    Approval 
Lodge   Monumental    Bldg.         .«^-__ 
"  Approx.    Cost    1300.000 

OAKLAND,  Calif.,  Alameda  County 

18th   St.,  250   ft.   west  Telegraph. 
Owner— Eagles   Hall   Assn.,   Oakland. 

Aerie  No.  7.  c/o  Architect  or  En- 

Architect— L.  H.  Ford.  1350  Main  St., 

Walnut  Creek,   Calif. 
Consulting    Engr.— Cari    S.    Replogle, 

510  Boulevard  Way,  Piedmont,  Cal. 
Class  A,  1V4  stories. 


12-13— INDUSTRIAL 
BUILDINGS 


5/21/47  *  ^ 

Low  and  Only  Bidder— Bid  Held  Un- 
der Advisement  One  Week— Move 
and    Remodel    Veterans'    Memorial 

Hall 
WALNUT  CREEK.  Cal..  Contra  Cos- 
ta County. 
Owner— Contra   Costa   County   Board 
of    Supervisors,    c/o    Guy    Spencer, 
city  building  lnsp«:tor,  1982  Buena 
Vista  Avenue.  Walnut  Creek,  CaUf. 
Architect   —    Leonard   H.    Ford,    1350 
Main    Street,   Walnut    Creek,    CaUf. 
Includes  ramp  entry,  enlargement  of 

auditorium  and  banquet  room. 
Only  Bidder— Payne  Constr.   Co..   898 
5th  St.,  San  Francisco.  Cal.,  $79,000. 


5/21/47  12 

Plans   Completed — Owner  Taking 
Bid     From     Selected     Contractor* 

Factory  (Paint) 

OAKLAND.   Calif..    Alameda    Count v 

Owner  —  Albrite  Paint  and  Varnish 
Company,  8410  Amelia  St.,  Oak- 
land.   Calif. 

Consulting  Engineer  —  Carl  S.  Rep- 
lagle,  510  Boulevard  Way,  Pied- 
mont,   Calif. 

Wood  frame.  corrugnt«»d  sferl  sides 
and    roof,    concrete    floor,    40x100. 


6/21/4T 

Low  and  Only  Bidders 

Swina  and  Shaap  Bam  _ 

SAN  MATEO  COUNTY.  Calif.  Cow 
Palace,  Geneva  Ava  and  Rio  Verde. 

Owner— State  of  California.  Agricul- 
tural District  lA. 

Plans  by  State  Division  of  Architec- 
ture. Anson  Boyd,  state  architect, 
PubUc  Works  Bldg.,  Sacramento, 
Calif.  ..^^ 

Reinforced  concrete,  one-story,  ZOOx 
240  feet,  wood  timber  and  corru- 
gated metal  roof. 

Qaneral  Work 

Low  Bidder— Oarrico  *  GauUer,  866 
Oeesn   Ave.,  San   Francisco,   8129.- 
83S;  alternate  deduct  8104120. 
Plumbing  Work 

Low   Bidder— Macnsons,   151-161    Te- 
hama St,  San  Francisco.  812,993. 
Eieotrioai  Work 

Low  Biddei-'H.  S.  Tittle  Co.,  86  Co- 
lumbia Square.  San  Francisco,  810.- 

9fba 

Complete    bids   submitted    May    20 

Osnaral  Work 

Carrioo  A  Oautlwr,  San  Pranctoco. 
8129  836;  alternate  deduct  810,620. 

Bhirrett  *  Blip,  San  Francisco. 
8184,436:  altemata.  810.650- 

Carl  N.  Swenson,  San  Jose,  81S6>- 
432;  alternate,  810,556.  .,,«—- 

Leo  Epp,  San  Francisco.  8180.877. 
alternate.  810.400.         ,^     ,         „^ 

M.  A  K.  Corp.,  San  Francisco,  8140.- 
000;  alternate,  811.000. 

Robert  McCarthy  Co.,  San  Fran- 
cisco, 8147,166;  alternate  810.760. 

Cattich  Bros.  AStevenson  and  A-  J. 
Herzlg.  Redwood  City,  8147,400;  alter- 
nate. 810.987. 

MldDtate  Construction  Co..  Ban 
Francisco.  8149,181;  alternate.  810.000. 

Clinton  ConstrucUon  Co..  San  Fran- 
cisco. 8104,600;  alternate.  814.000. 

Williams  A  Burrows,  Inc.,  Burlln- 
game,  8200,000;  alternate.  810.600. 

Utah  Construction  Co.,  Ban  Fran- 
cisco. 8213,334;  alternate,  88000. 
Plumbing  Work 

Macnsons,  San  Francisco,  812.993. 

Haatorf  -  Nettles,  Inc,  San  Fran- 
cisco, 814,400.  „,_ 

Anderson  A  Rowe.  Inc.,  San  Fran- 
cisco, 815.836. 

Cory  A  Joslyn,  Inc.,  San  Francisco, 

824,980. 

Electrical  Work 
H.  S.  Tittle  Co.,  San  Ftmncisco.  810,- 

Manning  A  Whitaker  Electric  Co., 
San  Francisco,  811>28&.  .^ 

Ets-Hokln  A  Oalvan.  San  Fran- 
cisco. 811.425.  _.       ^       /-.  ,, 

Scott-Buttner    Electric    Co.,   oait- 

land,  $11,489.  __      , 

I     Abbott  Electric  Co.,  San  Francisco, 
■  8U,4S1.88.  _ 

L.  H.  Leonardl  Electrical  Construc- 
tion Co..  San  Rafael,  814,619. 
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5/21/47 

Plans    in    Progress 

Sewage  Disposal  Facilities 

(Improvement)  Cost   $9500 

WINTERS?,    Calif.,    Yolo    Co. 

Owner— City  of  Winters,  City  Clerk, 
City    Hall,    Winters,    Calif. 

City  Engr— Asa  FToctor,  City  Hall. 
Winters,  Calif. 

Construct  t»hree  grit  chambers  at  the 
intake  on  the  Imhoff  tank,  a  four 
foot  concrete  wall  around  the  tank, 
a  levee  around  the  site  and  a  by 
pass  directly  into  the  creek  to  be 
used  in  emergencies,  with  ithe 
normal  flow  of  sewage  to  be  piped 
across  the  creek  in  an  eight  inch 
pipe  and  carried  500  feet  down- 
stream to  gravel  bars  used  fot 
filtering  beds. 


5/21/47  „        ,1   " 

Own«r  Taking  Bids— Due  May  27. 
3:30   P.    M.   (Time   Extended    From 
May  22)  

Well   Rehabilitation;   Spec.  1286 

McCLELLAN  FIELD,  Calif.,  Sacra- 
mento, Sacramento  County. 

Owner — Sacramento  District  Corps  of 
Engineers,  War  Department,  Wright 
Bldg.,  Sacramento,  Calif. 

Plans  by  owner. 

Well  rehabilitation  and  elimination. 
The  work  involves: 

(1)  remove  pump,  shooting  casing, 
placing  cement  plug,  perforate 
pipe  and  replace  pipe  in  well 
No.  17; 

(2)  20^  cu.  yds.  Lincoln  clay  mud 
seal  In  place; 

(3)  200  hours  test  pumping; 

(4)  18  chlorlnators  In  place; 

(5)  remove  and  replace  pumps  In 
wells  Nos.  9.  12  and  18; 

(6)  100  hours  swabbing;: 

(7)  16  cu.  yds.  gravel  In  place; 

(8)  8  each  time  delay  relays  In 
place ; 

(9)  4  sand  traps  In  place; 
(10)  2  blowdown  pits  in  place. 


5/21/47  •    •• 

Low  and  Only  Bidders 
Bridge  Cost  87.Me.70 

MARIN  COUNTY.  Calif.   Across  La- 
gunltas  Creek  in  Samuel  P.  Taylor 

State  Park. 
Owner-State  tf  California.  Division 

of     Hlghwaya.     F.     W.     Panhorst. 

Biidge  Engr.,  Room   338,   Public 

Woiks    Bldg.,    Sacramento,   Calif. 
Plans  by  Enprg.  Dept.  of  Owner. 
Structural    steel    and    timber    bridge. 
Low   Bidder— C.    M.    Allen,    Box   468, 

Fairfield,  Calif.,  87996.70. 

Work  involves: 

(1)  1    lot    hauling    state    furnished 
materials; 

(2)  45   c.y.   struc.    excav. ; 

(3)  5  M.  FBM  framo  and  place  tim- 
ber; 

(4)  1.6  M.  FBM  Douglar.  fir  timber; 

(5)  8  c.y.   ClasR  A  portland   cement 
concrete  (fooling  block) ; 

(6)  27  c.y.  do   (structure) ; 

(7)  erecting   steel   structure; 

(8)  10,800  lbs.   structural   steel; 

(9)  cleaning  and  painting  structural 
steel ; 

(10)  4,200  lbs    bar  reinf.  steel; 

All  materials  in  coruection  with 
Items  3  and  7  will  be  furnished  free 
of   cost   to   Ihe   contractor. 

Total  bids  submitted  May  20  were: 

(A)  C.    M.   Allen,    Fairfield,    87996.70. 

(B)  Bos    Construction    Co.,    Oakland. 
88654.23. 

(C)  Butte      Construction     Co.,      San 
Francisco.  $11,389.40. 

(D)  C.    C.    Gildersleeve,     Marysvlllo, 
$11,650. 

(E)  Litchfield  Construction  Co..  San 
Rafael,  $13,678. 

(F)  H.    &   D.    Construction    Co..   San 
Anselmo,  814.162. 

Unit  prices  will  be  gjiven  shortly. 
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BRIDGES 


22-26— RESIDENTIAL 
BUILDINGS 


Engineering  Section 


6/21/47  •  12 

Contraot    Awarded  .  > 

Refrigeration   Plant 

YUBA  CITY,   Calif..   Sutter  County. 

Owner— Yuba  City  Refrlgeratiun  Co. 
Yuba  City.  Calif. 

Architect— H.  C.  Baumann.  251  Kear- 
ny Street,   San   Francisco.  Calif. 

Codorete.  186x126  ft.,  cork  Insulation, 
wood   trusses,  concrete   floors. 

Contractor — McCoy  A  Butler,  1128  F 
St.,   Marysville.  Calif. 


14.17— PUBUC  BUILDINGS 


5/21/47  18 

Owner  Taking  Bids— Due  June  2. 
8  P.   M.  "^ 

Fire  House  Ne.  1 

PAYSHORB.  Calif.,  San  Mateo  Oo. 

Owner — Bayshore  Fire  Commission- 
ers, Bayshore  Fire  District.  Alfred 
J.  Taylor,  chairman.  BUyshore, 
Calif. 

Architect— Frank  Wynkoop.  821  Mar- 
ket St,  San  Ftanclsco.  Calif. 
Plans  and  specifications  obtainable 


5/21/47  ** 

Plans  Completed — Owner  Will   Ask 

Bids  About  July  1  .....^ 

Residence  Cos*  810J81 

PACIFIC   GROVE,    Calif.,    Monterey 

County.  .^   ...     ^ 

Owner— Mrs.  Rudder.  Pacific  Qrov^ 

Calif.  ^ 

Architect— Robert    R-    Jonee,    Ocean 

and  Mission  SU..  Carmel.  Calif. 
Wood   frame,  stucco  exterior,  studio 

tyi)e  design,  one  bedroom. 

5/21/47  26 

Work  Scheduled  to  Start 

Immediately  ...-«-*«* 

Residenoes  (138)  Cost  8130a000 

SAN  RAFAEL.  Calif.,  Marin  County. 
Bret  Harte  Village  south  of  Wood- 
land Ave.  _^_  _,„      . 

Owner— De  Luca  A  Son.  1746  Filbert 
St.  San  Francisco.  Callf- 

Plaas  by  owner. 

Three  bedrooms  each,  1280  sq.  ft 
living  space  each. 

Contractor-Owner  will  build. 

5/21/47  ^,  " 

To    Prepare    Preliminary    Plans    and 

Cost  Estimates— Flnanolng  of 

Project  Now  Under  Way       _^.,^ 

Hotel  ceo-room)  Ceet  W80^ 

ROSEVILLE.  Calif..   Plae«r  CooBtT. 

Uncoln  St,  between  Dry  Creek  aad 

Linda  St  . 

Ojvner— Samuel    Schwarta.    owner   of 

Jane  Grey  Shops,  Inc.,  224%  Vernon 

St..  Rosevllle,  Calif. 

Preliminary  plans  by  The  Moorehead 


31^2— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


5/21/47  •     88 

Low  and  Only  Bidder* 

Repair  Steel  Truse  Member* 

Cost  84.820 

Repair  Steel  Truss  Members 

HUMBOLDT  CO.,   Calif. 

Owner — State  of  California.  Dlv.,  of 
HighwRVP,  F  W.  Panhorrt,  Bridge 
Engr.,  Km.  338,  Public  Works  Bldg. 
Siicrameijto,    Calif. 

Plans  by  engrg.  dept.  of  owner. 

Repair  and  haul  steel  truss  mem- 
bers for  future  use  blb  a  bridge 
across  Redwood  Creek  about  n;o 
miles  east  of  Eureka. 

Low    Bidder  —  Osborne    Engineering 
Co.,    Box    87.    San    Leandro,    Calif., 
84820. 
Work  Involves: 

(1)  repairing  and  painting  steel  tru.s 
members ; 

(2)  hauling  steel  truss  members; 
(3>  2(X)0    pounds    structural    steel; 
(4)  100    each,    removing    and    replac- 
ing rivets. 

TTie  State  will  furnish  salvaged 
rtcol   trufs  members, 

Osborne  Engineering  Co..  San  Le- 
andro, (1)  88186;  (2)  8924;  (8)  8.83; 
(4)  81:  total.  84820. 

Modem  Iron  Works,  San  Leandro. 
(1)  85990:  (2)  81202;  (3)  8-80;  (4)  8176; 
total.  |78i8T. 

Moore  Drydock  Co.,  Oakland.  (1) 
84180;  (2)  83600;  (3)  8.60;  (4)  81 1 
total,  88780. 


88 


5/21/47 

Low  Bidders 

Bridge  (Repair)  Cost  88.96AS8 

CALAVERAS  and  AMADOR  COUN- 
TIES, Calif.  At  Mokelumne  River 
bridge,  about  four  miles  south  of 
Jackson. 

Owner — State  of  California,  Division 
of  Highways,  Paul  O.  Harding,  dis- 
trict engineer,  1200  N.  Center  St. 
Stockton  0,  Calif. 

Plans  by  engineering  department  d>t 
owner. 

Repair  existing  bridge. 
The  work  involves: 

(1)  7000  lbs.  structural  steel; 

(2)  lump    sum,    assemble    and    erect 
steel  girders. 

Four  steel  girders  will  be  furnished 
free  of  cost  to  contractor. 
Low    Bidder— Charles    Scott,    938    La 

Follette,  Stockton.  Calif.,  83966.53. 


5/21/47  81 

Contract   Awarded 

Water  Well  Cost  818,065.79 

DELANO.  Calif.,  Kern  Co.  near 
Quincy  and  20th   Sts. 

Owner— City  of  Delano.  B.  P.  West- 
kamper,  city  mgr.  city  hall,  Del- 
ano,  Calif. 

Plans    by    owner. 

Contractoi^-Whltten  Bros..  High  St., 
Delano.    CaJIf. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Faciltties  for  pip«  bending 

and  manifolds 

Write   for    Prices 

Pacific  Pipe  Co. 

160  Spear  St,,  San  Francisco 


BURKE     FORM     CLAMPS 
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5/21/47 

Contraot     Awarded 

Sewage   Plant   Addn.  Cost  848,650 

EL    CAJON,    Calif..    San     DI«'^CO    Co. 

OviTiei^— CItv  Of  El  Cajon.  city  clerk, 
Cltv  Hall.  El  CaJon.  CaUf. 

Engineers— Koeblg  A  Kocbfg.  458  S. 
Spring    St,    Los    Angeles,    CaUf. 

Addition  to  sewage  treatment  plant 
Involving  one  new  primary  clart- 
fjer,  one  new  digester,  cast  Iron 
pipe  and  pumps,  alterations  to  ex- 
isting digester. 

Contractqr— KeSton  Constr.,  Co..  643 
No.  Kllkes   Dr.,  tos  Angeles,  Calif. 


WAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

^JpANSION  JOINT        COLUMN  CI.AMPS  SCREED  SI  PPORT^ 

^  FoSi  JAOCS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Conslruct'ton   SpeclclUts 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant   Street  San   Franci.vo  Phone  GArficIJ  876.1 


r-> ■■■■! 


Consumers  Rock  &  Cement  Co 


AL.  POPKIN,  Generai  ManagBr 

575  Btrry  Street  Phone  MArket  3121 


W«  4r«  Jl«ady  fo  $«rv«  Yomr  R»qiilrem«iif« 


ONECOAT  PRIMER  FOR  METAL  SURFACES 


aV^ 


,V.\^^ 


HORN 


0*^*^l\tV^ 


READVMIXED  CONCRETE 


t^»m ■■■■■■■»^»*»»»»^ 


STRUCTVRN-1 

220  mm^rm»r'  *\^a  V.^iT  *'***^ 

ta*  Franelw*  4.  Gain. 


tMrantnto  OSlet:     ^^ 


write  for  descriptive  folder 


A.C.HORN  COMPANY.  Inc 
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DAILY 
PAC    FlC   BUILDER 

OBatabUshsd  In  1880) 

l>ttbN«lM#  svsry  morning,  sxospt 

Saturdiiya.   Sundays   and    Legal 

Holidays  by 

F.  W.  Dodgo  Corporation 

466  Tanth  8t^  San   Franolsco  8 

Tslsphons   MA  rket  7110 

a.  ■•  MoOavran,  Manager  •  Editor 
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Second  and  third  low  bids  May  20 

were: 
Bos    Construction   Co.,    Emeryville, 

14305. 
J.  D.  O'Brien,  Stockton,  $625& 

34— DAMS,  RESERVOIRS  & 
DREDGING 


Plans  by  owner. 

Replacement  of    piles    and  construe* 
tlon  of  public  landing. 

Low    Bidder  — Healy-Tibbitts    Con- 
struction Co..  411  Brannan  St.  San 
Francisco,  Calif.,  |18,8<Bb 
Duncanson   -   Harrelson     Co.,     San 

Francisco.  CaUf.,  at  (14.724.  submitted 

only  other  bid  May  20. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


•     34 


5/21/47 

Low  and  Only  Bidders 

Dredging;    Serial   04-203-47-82 

Cost  $41,990 

PBTAL.UMA,  Calif.,  Sonoma  County. 
Petaluma  Creek. 

Owner — San  Francisco  District  Corps 
of  B^nglneers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Includes  dredging  Section  "A."  a 
channel  in  Petaluma  Creek  50  ft. 
wide  on  the  bottom  to  a  depth  of 
4  ft  below  mean  lower  low  water 
(plus  1  ft  allowable  overdepth) 
from  the  upper  limit  of  the  proj- 
ect downstream  to  a  point  opposite 
the  foot  of  Western  Ave.  in  Peta- 
luma. and  dredging  Section  "B,"  a 
channel  in  Petaluma  Creek  100  ft 
wide  on  the  bottom,  commencing 
at  a  point  opposite  the  foot  of 
Western  Ave.  in  Petaluma  a  dis- 
tance of  approximately  11,900  ft 
to  Haystack  Landing,  including  the 
turning  basin  to  a  depth  of  8  ft 
below  mean  lower  low  water  (plus 
1  ft  allowable  overdepth). 
Bids  taken  as  follows: 
Bids  will  be  taken  eis  follows : 
(la)  4000  cu.  yds.  dredging  and  de- 
positing   material    from    Section 

"  A  ** 

(lb)  100.000  cu.  yds.  dredging  and  de- 
positing    material     fom     Section 
"B  ** 
Low     Bidder  —  Asaoclated     Dredging 
Co,    486   California  St,    San    Fran- 
cisco. Calif .  J41,9»9. 
Complete    bids    submitted    May    20 

were :  „       __ 

Assoaiated  Dredging  Co.,  San  Fran- 
cisco,   (la)    11.40;    (lb)    $0,286;    total, 

841000. 

Johnson  -  Western  Co.,  Alameda, 
(la)    10.418;    (lb)    $0,418;    toUl,    $64,- 

180  40 

Olyiuplan  Dredging  Co.,  San  Fran- 
cisco, (la)  $8.60:  (lb)  $0,434;  total. 
$81,647. 


5/21/47  •     37 

Low  and  Only  Bidders 

Stockton-4th  St.  Connection; 

Municipal  Railway  Contract  No.  ^0 
Cost  $41,020.60 

PAN  F-RANCISCO,  CaUf.  Stockton 
and    4th   St 

Owner  —  City  acd  County  of  San 
Francisco,  PubUc  UtllUles  Com- 
mission, 287  Cilv  Hall.  San  Fran- 
cisco,  CaUf. 

Plans  by  ov/ner. 

Low    Bidder  — Eaton    A    Smith,    716 
Ocean  Ava,  San   Francisco,   Calif., 
$41,025.50. 
Work    Involved : 

(1)  12,000  Bq.  ft  remove  pavement: 
(2i  1100  ft    remove  track; 

(3)  400   yds!    excavate   below   pave- 
ment: 

(4)  20  >ds.   excavation  and   b.ickflll 
pipe    treiches; 

(r))  150   It.    construct   6   In    vitrlfieo 
clay   pipe  surface  drains ; 

(6)  850  ft  construct  6  In.  vitrified 
clay   pipe   Bubdrains. ; 

(7)  450  CK.  yds.  fumith  crushed 
rock    ballast 

(8)  900    ft.    construct    plain    track; 

(9)  50   each^weld   rail   Joints; 
(10)  2.4   M.B.M.    furnish   switch   ties; 
Ul»  lump   sum,   install   branch-off; 

(12)  lump  sum.  Install  crossings; 

(13)  25  each  furnish  and  install  4/0 
copper  bonds; 

(14)  40  each  furnish  and  Install  4/0 
by  86  in.  copper  bonds 

(15)  6  each  furnish  and  install  4/0 
hy  76  in.  copper  bonds; 

(16)  4  each  furnish  and  inotall  4/0 
by  88  in.  copper  bonds; 

(17)  2000  lln.  ft  furnish  and  install 
4/0  copper  bonding  wire; 

(18 1  12,000  tf\.  ft  construct  asphal- 
tic  pavemtnt  on  concrete  base; 

(19)  100  net  tons  construct  asphaltlc 
conform    i>avement; 

(20)  :ump  sum,  allowance  of  $5000 
a-lji'Ft  property  of  other  utili- 
ties; 

(21)  lump  sum,  traffic  routing  work. 
Total  bids  May  20  were: 

(A)  Eaton  A  Smith,  San  Francisco, 
$41,025.50. 

(B)  Charles  L.  Harney,  San  Fran- 
cisco, $44,535.35. 

(C)  A.  D.  Schader,  San  Francisco, 
$69,974. 

Unit   prices  will   be  given   shortly. 


(C»  J.  Henry  Harris,  Berkeley.  CaUf., 

$91,617.42. 

(D)  McGuire  A  Hester.  Oakland.  Cal. 
$93,396.59. 
Unit  prices  were: 

(A)  (B)  (C>  (D) 

ar. $1.65  $1.90  $2.70  $3.00 

(2) 24.00  28.28  42.66  4i.00 

(3) 2.75  2.95  3.20  4.00 

(4) 8.00  3.25  3.20  4.00 

(6) 11  .12  .22  .12 

(6) 15  .16  .26  .30 

(7) 5.75  6.83  6.78  7.00 

(81 &00  6.83  7.20  8.00 

(9) 136.00  132.00  151.80  170.00 

(10) 80.00  44.00  63.60  70.00 

(U) 200.00  185.00  198.00  160,00 

(12) 275.00  135.00  198.00  160.00 

(13) 200.00  212.00  201.50  160.00 

(14) 5.00  7.50  9.10  8.00 

(16) 3.00  1.70  2.60  6.00 

(16) 4.00  4.00  5.40  7.00 

(17) 30  .27  .38  .86 

(18) 1.26  1.10  _  .85  1.50 

(19) 80  .35  .46  .60 

(20) 08  .10  .10  .60 

(21) 45  .15  .26  .25 

(22) 25  .15  .18  .16 

(23) 12.50  10.95  1440.00  15.00 


5/21/47  •  39 

Owner    Taking    Bids— Due    June   2,   8 

P     M 
Sanitary   Sewer  Lines     Cost  $257,675 
MERCED,     Calif.,     Merced     County. 

East   Merced. 
Owner — City   of   Merced,   J.   E.    Fritz, 

mayor,   City   Hall.   Merced,   CaUf. 
City    Kngineei^-G.    E.    Winton.    City 

Hall,  Merced.  Calif. 

Work   Involves : 

(1)  8820  l.f.  16- in.  dlam.  cone,  pipe; 

(2)  7680   If.    12-lnch  do; 

(3)  4820   l.f.    10-inch  do; 

(4)  69,900  l.f.   8-inch  do; 

(5)  252  each  manholes; 

(6)  20,250    ft.    pavement    remove    and 
replace. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $25,  refundable. 

5/21/47  •     30 


39 — SEWERS 


Contraot  Awarded 

Sanitary  Sewer  Cost  $1,220 

NAPA,  Calif.,  Napa  County.  Bast 
Ave.  from  a  point  30  ft  westerly 
from  the  westerly  line  of  Silverado 
Trail  running  easterly  660  ft. 

Owner — City  of  Napa.  CHias.  A.  Mar- 
tin, City  Hall.  Napa,  Calif. 

City  Engineer— H.  A.  Harrold,  City 
Hall,  Napa.  C&Uf.  I 

Eight-inch  sewer. 

Contractor— Edwin     J.    Tobin.     1000 
Carleton  St.,  Berkeley  2.  Calif. 
Bids  submitted  May  19  as  follows: 
Edwin    J.    Tobin.    Berkeley,    $1117; 

alternate,  vitrified  clay  pipe.  $1229. 
Stanley  KoUer.  Crockett,  $1402. 

40—     STREETS  AND 
HIGHWAYS 


p.  M.— Grading  and  Surfacing 
SAN    MATEO    COUNTY,     CaUf.     At 

Canada    Road     between    2.5    miles 

north    of    Woodslde    and    Ralston 

Avenue. 
Owner— State  of  CaUfomla.  Division 

of  Highways,  Public   Works  Bldg., 

Sacramento,  Calif. 
State  Highway  Engr.— O.  T.  McCoy, 

PubUc    Works   Bldg.,   Sacramento. 
About    4.7    miles    grading    and    sur- 
facing with  crusher  run   base  and 

applying  armor  coat 

Work  Involves: 

(1)  remove  concrete; 

(2)  clear  and  grubb; 

(3)  2&2,\,^0  c.y.  rdwy.  excav.; 

(4)  2,900  c.y.  struc  excav.; 

(5)  1,000  c.y.  ditch  and  channel  ex- 
cavation ; 

(6)  20,000  sq.   yds.  compact  original 
ground ; 

(7)  4,300,000  sta.  yds.   overhaul; 

(8)  14.500  c.y.  imported  borrow; 

(9)  develop   water  supply  and   fur- 
nish  water  equipment; 

(10)  5,000  M.  gals,  apply  water; 

(11)  248  sta.  finish  rdwy.; 

(12)  20,000  tons  crusher  run  base; 

(13)  125   tons   Uq.   asph.   SC-1,   prime 

COftt ' 

(14)  200   tons   Uq.   asph.    SC-6,   armor 
coat  and  seal  coat ; 

(15)  3,566      tons     screenings,      armor 
coat   and   seal   coal; 

(16)  70  c.y.  Class  A  portland  cement 
conorete  struc.; 

(17)  460  c.y.  riprap; 

(18)  8.2  miles  remove  and  reconstruct 
existing  property  fences,  type  A 

(19)  0.5  mile  do,  type  B; 

(20)  60  l.f.  15-inch  CMP,   16  gage; 

(21)  1,530    If.    18-inch  do; 

(22)  1,260  If    24-ln.   CMF',   14  gage; 

(23)  210   If.   24-in.   CMP,   12   gage; 

(24)  150  If.  30-ln.  CMP,  14  gage: 

(25)  390   If.   36-ln.   CMP,  12  gage; 

(26)  90  l.f.  54-in.  CMP,  12  gage; 

(27)  240  If.  54-ln.  CMP,  10  gage; 

(28)  80  If    60-ln.  CMP,  10  gage; 

(29)  250    If.    8-ln.    perf.    MP    under- 
dralns,  16  gage; 

(30)  30  c.y.  filter  material; 

(31 )  52  each  spillway  assembUes ; 
(32 »  770    l.f.    8-in.    CMP    downdralns, 

16  gage; 
(331   3.400  lbs.  bar  relnf.  steel; 
(341  23  each  redwood  covers  for  drop 

Inlets; 
(35t  2.4  miles  obliterating  exist  road 

(36)  engineer's  office; 

(37)  misc.    Items  of  work. 
Specifications   obtainable  from  the 

above   office. 


(11)  70  aU.  finish   rdwy.; 
(18)  21    tons    Uq.    asph.,    3C-1    prims 
coat ; 

(13)  2,300  tons   mln.  agg .   plant   mix 
surfacing ; 

(14)  114    tons    pav.    asph.    plant    mix 
•  surfacing ; 

(15)  9  tons  asph.  emulsion  seal  coat; 
(18)  4  c.y.   Class  A  portland   cement 

concrete  struc. ; 

(17)  18   each   culvert   markers; 

(18)  16  each  guide  posts: 

(19)  836  If.  18-ln.  CMP  16  gaga; 

(20)  64  If.  36-ln.  CMP   12  gage; 

(21)  250  l.f.   8-lnch   perf.    MP  under- 
drains.   16  gage; 

(22)  40  c.y.  filter  material; 

(28)   18  If.  salvage  existing  pipe  cu!- 
verts ; 

(24)  18  If.  relay  do; 

(25)  150  lbs.  bar  remf.  steel; 

(26)  remove  RR  trestle. 

Total  bids  submitted  May   14  were: 

(A)  Mercer-Fraser  Co..  Eureka.  $51. 
400.50.  ^    „.. 

(B)  W.    C.    Railing.    Redwoo4    City. 
Calif..  156.660.80. 

(C)  Jensen  A  Pitts  .San  Rafael.  Cal.. 
$61,557.75.  „  ^   , 

(D)  Arthur  B.  Slri,  Santa  Rosa.  Cal.. 
$92,153. 

Unit  prices  follow: 

(A)         (B»         (C)         (D) 

(1)  6000  00  2500.00  4266.00  20,000.00 

(2)  1.00  .90  1.47  2.00 
(3,                 3.00         3.00         3.tV)  3.00 

(4)  2.00         2.00         2.60  3.00 

(5)  .006  .02  .0076  .03 
(6»                 1.60         2.60         1.66  1.80 

(7)  125  1.70  1.37  1.80 
(gi                   .80         1.00           .74  1.50 

(8)  500.00     500.00     500.00       5o>i.liJ 

(10)  3.00         2.00         ?0«)  4  00 

(11)  20.00       12.00         6.00         10.00 

(12)  35.00       46.00       30.00         30.00 

(13)  4.00         3.40         5.62  5.00 

(14)  25.00       20.00       25.00         30.00 

(16)  .  60.00  60.00  48.00  60.0) 
(16)'  60.00       76.00       B5.00         40.00 

(17)  0.00         6.00         6.00  .''vO) 

(18)  4.00         6.00         6.00  5.00 

(19)  8.00         3  CO         3  00  4.00 

(20)  5.00  6.70  7.00  8.00 
m)Z..  2.00  1.00  2.00  8.00 
(22)  8.00  8.00  8.80  6.00 
(23)'....          1.00         1.00         1.50  --4.00 

(24) 1.00         1.00         .i.-J  2.00 

(25)     ..  »0  .25  .20  'O 

(26) 100.00    460.00     100.00      800.00 

5/2I/47  ■    ^ 

Low  and  Only  Blddsr« 
Install  Bus  Lifts  and  P«vsm»ntj 
Spec.  278  Coat  $28,000 


40 


39 


•     84 


5/27/47 

Low  and  Only  Bidders     ,^^  ^_  „ 

Orsdglng;   Ssria.  No.  04-2M-47.»^ 

MOSS  LANDING.  CaUf..  Monterey 
County.  Moss  Landing  Harbor. 

Ownei^-San  Francisco  District  Corps 
of  BDglnsars.  74  New  Montgomery 
St.,  San  Francisco,  Calif. 

Plans  by  owner. 

Dredging  the  entrance  channel  to  a 
depth  of  15  feet  below  mean  lower 
low  water  (plus  1  foot  allowable 
overdepth) ;  channel  Is  200  feet  wide 
on  the  bottom  and  the  area  to  be 
dredged  Is  approximately  1800  feet 

long.  .      .     J 

Work  Involves  117J00  cu.  yds.  dredg- 
ing and  disposing  of  material. 
Low    Bidder  — Johnson -Western    Co- 
Box    416.     Alameda.    Calif.,     $0,467; 
total.  $34,779. 

San  Francisco  Bridge  Co.,  San 
Francisco,  CaUf,  at  $0..W;  total.  $80.- 
OOe.  submitted  only  other  bid  May  20. 

35—     DOCKS,  PIERS  & 
HARBORS 


•     36 


.V21/47  • 

Low   and   Only   Bidders 

Storm    Drainage  Sy».     Co»t,  $6ti46.26 

RICHMOND,  CaUf.,  Contra  Costa  Co. 

San   Pablo  Ave.  from  Barrett  Ave. 

to  Blssell  Ave. 
Owner  —  City    of    Richmond.    C.    A. 

Pitchford,    clerk.    City    Hall.    Rich- 
mond. Calif. 
City  Englneei^-Bi.  A.  Hoffman,  City 

Hall,  Richmond,  Calif. 
Low  Bidder— Lee  J.   Immel.  Box   175, 

San    Pablo.   Calif.,    $61.246.26l 

The  work  involves: 

(1)  4840    cu.     yds.     excavation     for 
structures ; 

(2)  1177  ciL  yds.  reinforced  concrete; 

(3)  317  tons  crusher  nm.rock; 

(4)  66  tons  binder; 

(5)  792  gallons  SC-1  liquid  asfAalt; 

(6)  188  gallons  emulsified  asphalt; 

(7)  687  tons  asphaltlc  concrete  base 
coursa ; 

(8)  232  tons  asi^altic  concrete  Bur> 
face  course; 

(0)  78  tons  reinforcing  steel; 

(10)  6    each    clean   out   castings   and 
cover; 

(11)  4  each  catchbasins,  type  II; 

(12)  1  each  catchbasin,  typa  I; 
(IS)  2  manholes; 

(14)  70    lln.   ft    18-ln.    vitrified  clay 
plpa; 

(15)  18    lln.    ft    6- in.    vitrified    clay 
pipe; 

(16)  60  Up.  ft  12-in.  corrugated  metal 
pipe; 

(17)  1661  sq.  ft  concrete  sidewalk; 

(18)  181  lln.  ft  concrete  curbing; 

(19)  280  sq.  ft  concrete  gutter; 

(20)  1613  sq.  ft  sidewalk  removal; 

(21)  228  lln.  ft  curb  removal; 

(22)  560  sq.  ft  gutter  removal; 

(23)  350   lln.  ft    81x604n.    corrugated 
metal  pipe  arch. 

Total   bid."*  submitted  May  19  were: 
(At    Lee   o     Imel,    San    Pablo,    Calif.. 

$61,246.26. 
(B)  J.  R.  Armstrong,  El  Cerrito,  Cal. 

-fr7.2n7.n. 


6/21/47 

Low  and  Only  Bidders  »,.--^a 

Public  Landing  Co«t  $13348 

SAN  FRANCISCO,  CaUf.  Yacht  Har- 

bor. 
Owner— Park  Commission  of  the  City 
and  County  of  San  Francisco,  Oer- 
ald  J.  Linares,  secretary,  McLaren 
Lodge,  (Golden  Gate  Park,  San 
Francisco,  CaUf. 


5/21/47  •  *0 

Owner   Taking    Bid* — Due   June   18,   2 

P.   M.— -Grading,   Surfacing,   Culvert 
STANISLAUS    COUNT  iC.     Calif.      At 

W^lldcat  Creek  about  10  miles  east- 

ertly  of  Oakdale. 
Owner— State   of  California,   Division 

of   Highways,    Public   Works   Bldg.. 

Sacramento.   CaUf. 
State   Highway  Engr— G.   T.   McCoy, 

Public    Works    Bldg..    Sacramento. 
About     0.4     mile     gradln*?.     .=nrfr\cing 

with    gravel,    applying    bituminous 

surface    treatment    and    furnishing 

and  Installing  a  double  168-ln.  field 

assembled  plate  culvert. 

Work  Involves: 

( 1 )  125  c.y.   remove  concrete ; 

(2)  19  sta.  clear  and  grubb; 
(8)   19,600   c.y.    rdwy.    excav.; 

(4)  1,200  c.y.   struc,  excav.; 

(5)  2,000    sq.    yds.    compact    original' 
ground; 

(6)  develop   water   supply   and    fur- 
nish water  equipment; 

(7)  1.030   M.    gals,    apply   water; 

(8)  19   sta.    finish    rdwy.: 

(9)  3.230  tons  gravel   base; 

(10 1  7.550  s.y.  prepare,  mix  and  shape 
surface,  bit.   surf,   treatment; 

(11)  8  tons  Uq.  asph.  SC-2  prime  coat 

(12)  60  tons  Uq.  asph.  SC-8  or  -4,  bit. 
surf,  treatment; 

(13»  3  tons  asph.  emuls.   seal  coat; 

(14)  9  each   monuments; 

(15)  0.4  mile  new  property  fence: 

(16)  1    gate  drive  gates; 

(17)  4  If.  18-ln.  CMP.  16  gage; 

(18)  1    each   remove   and   reset   head- 
walls : 

(10)  240    If.    168-ln.    field    assembled 
plate   culvert ; 

(20)  94    l.f.    8-ln.    CMP   down    dfalns, 
16  gage: 

(21)  2  eaoh   spillway  assemblies; 
(22 1   remove    existing   bridge. 

Specifications   obtainable   from   the 
above  office. 


5/21/47  ' 

Low  and  Only   Bidders 
Grading  ojid  Surfacing  Con  $51,400  50 
HUMBOLDT     COUN'i  Y,     CaUf.      Be- 

twoen    Junction    i.oute    Hi    cast    of 

Blue   Lake  and   Korbel. 
Owner— State  of   CaUfomla.   Division 

of   Highways,   PubUc   Works   li'dg.. 

Sacramento,   CaUf. 
State  Highway   Engr— O.   T.  McCoy. 

PubUc    Works    Bldg.,    Bacmmento 
About    1.3   miles    constructing    graded 
roadbed  and   placing  plant  mix  sur 

facing  on    imported    borrow. 
Low   BloTler — Mercer-Fraser  Co.,   2nd 

and     Commercial    Streets,     Kuiclta 

Calif.,   $64,400.50. 

Work  Involves : 

(1)  clear  and   grubb; 

(2)  11.100  c.y.  rdwy.  excav. ; 

(3)  160  c.y.   struc.   excav.; 

(4)  100  c.y.  ditch  and  channel  excav, 

(5)  126,000  sta.   yds.   overhaul; 

(6)  4,100  c.y.  Import  burrow,  type  A  ; 

(7)  7,660  c.y.  do.  type  B; 

(8)  1,000  c.y.  do,  type  C; 

(9)  develop    water   supply   and    fur- 
nish water  equipment; 

(10)  490   M.   gals,   apply   vyater; 


neME 

EQSIPMENT 


CO. 


Engineers   *   Manufacturers 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    -    HOISTS 
STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  -  Pulleys  •  Belu 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Francuco  7 

Phone  EXbrook  1960 
EXbrook   1792 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


Uniformly 


5/21/47  *    ..''!i 

Owner  Tsking   Bids— Due   June  19.  2 


Gamerston  &  Green 
Lumber   Co. 

Whofatale  osd  Jobblsg  ^uri% 

LUMIER  -  TIMilRS  -  TIES  -  FH 

REDWOOD  PONDEROSA 

SUGAR  PINE 

S«N  ProaeUea— HOO  Army  $tra«f 
AlwaUr  1300 

OohlMitf— 2001   LIvla^stoM  Sfr**t 
REfleg  4.|ff4 


Universil  CRANEHOIST  &  MONORAIL  Co. 


MONORAIL  SYSTEMS  •  CRANES 

ELECTRIC  HOISTS 

Our  enfineert  with  a  wealth  of 
information  and  experienit,  art 
arailable  in  planning  erery  type 
of  installation  in  overhead  handling 
problem*. 

Pfteaat  .  .  .  YUkoa  4-2042  -  4-2043 

DESIGNING     MANUPACTimiNG     INSTALLATION 

593  MARKET  STREET.  SAN  FRANCISCO 


.^/a 


PACIFIC  PORTLAND  CEMENT  COMPANY 


i   ^ 


.t^^^.»«. 


PAGE  6 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  MAY  21,  1947 


WEDNESDAY.  MAY  21.  1947 


DAILY    PACIFIC    BUILDER 
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BAN    FRANCISCO.    Calif..    34th    St 

Oarag«. 
Owner — City  and  County  of  San  Fran- 
cisco, Public  UtlUtlea  Conunlaslon, 
Room  28T  City  Hall.  San  Franclaco, 
Calif. 
Plans  by  ownar. 

Low  Bidder— Adam  Arras  ft  Son,  116 
New  Montgomery  St.,  San  Vma- 
clsco,  Calif.,  138.909. 
Other  blda  submitted  May  30  wera: 
William  Martin  &  Son,  San  Fran- 
cisco. Calif..  ^1.897. 

E.  J.  Treacy,  San  Francisco,  Calif., 
$39,993.50. 


5/21/47  •     «) 

Owner  Taking  Bide— Dua  June  18. 
10  A.  M. 

GOLDEN  GATE  BRIDGB:.  San  Fran- 
cisco Bay.  Toll  Plaxa. 

Owner—Golden  Gate  Bridge  &  High- 
way directors,  James  Rlcketts,  gen- 
eral manager ;  Miss  Ruth  Dow,  sec- 
retary. Box  99,  Presidio  Station. 

Structura>  Engflneers— Alex  and  L.  H. 
Ntshklan.  1046  Sanaome  St.,  San 
Francisco.  Calif. 

Widening  of  toll  plaze,  Involving  aide- 
walks  for  150  ft  on  each  end  to  be 
removed  and  reset  at  new  location 
and  concrete  paving  of  area  to  be 
widened ;  Install  conduit  for  electri- 
cal facilities  in  concrete;  no  wiring. 
Plans  and  specifications  obtainable 

from  the  office  of  the  engineers;  no 

deposit  required. 
Blda  will  be  opened  by  the  highway 

directors. 


RECORDED 
NOTICES 

BUILDING  PERMITS 

Applications 


SAN    FRANCI8CO 


RAISE  foundation.  WOO;  222  Sixth 
Ave;   owner,  V   Mirande,   premises. 

SHELVING,  install  new  front,  etc. 
$5500;  1023  Market  Street;  owner. 
Gallenkamp  Stores  Co.  422  2nd  St. 


SANTA  CLARA  COUNTY 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


5/21/47  •  <1 

Owner  Taking  Bids — Due  May  21,  8 
P.  M.— Water  Mains 

SAN  MATEO  COUNTY,  Calif.  Coun- 
ty road  bet.  Ocean  Shore  High- 
way and  Adobe  Rai.oh. 

Owner— North  Coast  County  Water 
District,  Patricia  B.  DeNlo,  Secre- 
tary, .Sharp  Park  Flrehouse,  Sharp 
Park.  Calif. 

Eiitjineers— Wllaey.    Broughton     and 
Longson,  Inc..  1126  Broadway,  Bur- 
llngame. 
Work    involves: 

(1)  4450  If.  install  6-ln.  welded  steel 
pip#,   10  gauge; 

(2)  8  each  6-in.  flanged  gate  valves; 
(3t  2   f-ach   6x6-in.   flanged    tees. 

Specifications  obtainable   from   tlie 
officii  of  the  engineers. 


Supplies,  Equipment 

Sub-Contract 

Infonnation 


42— MISC.    SUPPLIES    AND 
MATERIALS 

.•5/21/47  •        42 

Pipe   Fittinss 

Low  and  Only  Bidders 

SACRAMENTO.  Calif..  Sacramento 
Co. — The  following  submitted  bid  May 
16  to  the  City  of  Sacramento.  H.  O. 
Denton,  city  clerk,  City  Hall,  Sacra- 
mento, Calif.,  for  miscellaneous  caat 
iron  pipe  fittings  for  the  water  de- 
partment : 

Grinnell  Co.,  for  short  radius,  total. 
$3690. 

U.  S.  Pipe  A  Foundry  Co.,  long 
radius,  total,  10050. 

American  Cast  Iron  Pipe  Co..  short, 
$3540.90:  long,  $4550. 

Hawley  &  Whelan,  Sacl^mento, 
short.  $424&. 


ALTER      DWELLING,      SSOO;      175« 
Waller    St;     owner,    Mrs    Herbert. 
1756     Waller;     builder,     Andre     & 
Thorsen,    1575    Filbert. 
ALTER  DWELLING,  $600;  2244  Val- 
lejo  St;   owner,   «    Tripp,   2300  Val- 
lejo;   builder,   M  Desiano.   1022  Bu- 
chanan. 
ERECT  ELECTRIC  SIGN.  $875 :  1355 
Market    St;    owner.   Western    Mdse 
Mart,     prem;     builder,     Elec     Prod 
Corp,   1910  Harrison. 
ALTER    OFFICE,    $500;    38    1st    &t: 

owner.   Smith,  prem ;   day   work. 
ALTER   DWELLING.  $675  ;   86VlckB- 
burg;    owner   and    builder,   G   &    M 
Stash,    prem. 
ALTER  DWELLING,  $750;  127  Con- 
cord ;    owner,   Joe   Adleco,   81   Otta- 
wa; day  work. 
ALTER  DWELLING.  $980;  3230  18th 
St;    owner,    A    ft    Marie    Vasquez. 
prem;    builder,    F    O    Van3"ergrlff. 
542  6th  Ave. 
ERECT  ELECTRIC  SIGN,  $900;   436 
Market    St;    owner.    Warner    Bros, 
prem;  builder.  Elec  Prod  Corp.  910 
Harrison. 
1-STORY    FRAME    STORAGE,    $600; 
N  California  75  ft  W  6th  Ave;  own- 
er  and    builder,    A    C    Homer,    4314 
Calif. 
ALTER     DWELLING.      $1000;      1825 
Union  St;  owner,  C  &  J  Berberger, 
prem;    builder,    Fred    J    E:arly    Jr 
Co.    Inc;    369   Pine   St. 
ALTER   office.    $12,000;    701    Bryant; 
owner.  F  Palmer,  41  Sutter  Street ; 
contractor,  Wm  Horstmeyer  Co,  23 
Mars  St. 

ALTER  apts.  $3500:   1338  Filbert  St; 
owner.  M  Hartwell.  prem ;  contrac- 
tor, CIvde  Constr  Co.  1944  Union. 
DWELLING.   2-storv  frame.   $10,000: 
S  Pacific  175  W  Powell;  owner,   B 
L  Yep,    c/o   cntr;    contractor,    Bert 
Constr  Co,   346   Irving   St. 
ALTER  metal  Jobbers,  $1760;  350  3rd 
St;  owner,  W  Shenson,  prem;  con- 
tractor.    Thermal     Insulation     Co, 
r351   Jerrold  Ave. 
ALTER   store,   $20,000;    NE    Stockton 
and  O'Farrell;  owner.  City  of  Paris 
prem ;   contractor.  Wagner  &   Mar- 
tinez, 181  South  Park. 
ALTER  apts,  $2500;   1621  Waller  £?t . 
owner,    Anna    Llndberg,    promises , 
contractor.    B    F    Dean,    3515    Mis- 
1      Klon   St. 
DWELLING.    1-story    frame.    $5700: 
S  Benton  56.8  E  Roscoe:  owner  .and 
builder,  G  Greenleaf.  326  Holloway. 


DWELLING,    $7000;   Lot    41,   ICarch- 
mont    Dr,    off   Englewood;    owner 
and  builder,  H  A  Ounn,  009  Bach- 
man  Ave,  San  Jose. 
DWELLING,  $5000;  Sterlln  and  Cen- 
tral; owner  and  bxiilder,  P  Schley, 
650  Alma,  Mt  View. 
ALTERATIONS   (4  dwellings),  flOOO 
each ;  SW  Santa  Clara  and  Alham- 
bra,  Monte  Vista ;  owner  and  build- 
er, Martin  E  Hill,  general  deUvery, 
Cupertino. 
BUILDING    (accessory),    $1000;    Sea 
Gull   Way,    Cupertino;    owner   and 
builder,  O  E  Williams,  Route  2,  Box 
936,  Cupertino. 
DWELLING,     $9000;     above    Wlthey 
Rd,  Los  Gatos;  owner  and  builder, 
C   C    Dickson,   Madrone   Ave.   Los 
Gatos. 
DWELLINGS    (8),  $6000  each;   Lota 
55   to    62,    inclusive,   Woodard   Ave 
off    Esther    Dr,    Camden    Gardens 
Tract;  owner,  National  Realty  Co, 
415  mrat  National  Bank  Bldg,  San 
Jose;  builder,  H  W  Poor*. 
DWELLING,  $8000;  Lot  147,  Bradley 
Ave;   owner,  D  Rudy,  476  Laswell 
Ave,  San  Jose;  builder,  H  W  Poore. 
ADDITION,  $2000;  Lot  5,  151  Laumer 
Ave;    owner    and    builder,    J    Fra- 
guero,  1660  Whlttson  Ave.  San  Joae. 
DWELLING,    $3500;    Lot   354,  Penin- 
sula   Blvd    and    Santa  Clara   Ave; 
owner   and    builder,    Antone    Mal- 
donda,  premises. 
DWELLING,    $6000;    Lot    61.    Linda 
Ave,  Loma  Vista  Tract ;  owner  and 
builder,  A  L  Norstad.  608  Dorothy 
St,  San  Jose. 
ADDITION,  $1000 ;  Lot  152,  Rengstor- 
off.    University    Park;    owner   and 
builder,   Charles   Duran,  P  O  Box 
874,  Mt  View. 
DWELLING,  $5000;  Route  1,  Box  698. 
Campbell-Los  Gatos  Rd ;  owner  and 
builder,    Martin    Webster,    80    Pine 
St,  Los  Gatos. 


9t,  L$  W  Swedburv.  2606  South  Ct; 
architect,  O  L  Roaebrook^  1701  San 
Leandro  Blvd.  San  Laajuuro. 

ADD  TO  RSSIDKNCB,  $3000;  1224 
Webster  St;  ownara,  D  P  and  R  O 
McKalvay,  pram;  buUdar.  Arc  it 
Okerman,  Box  4SS,  Palo  Alto. 

ALTER  BUILDINa,  $1000;  473-76 
University  Ave;  ownara.  S  li  and 
E  M  Marshall.  480  Narada  Ave; 
builder,  M  C  Ingraham.  451  Santa 
Margarita. 


BERKELEY 


REPAIRS.  $950;  60  Oakridge;  owner, 
Murry  Richards,  premises;  builder, 
W«yne  K  Davis,  2041  Unlveraity. 

DWELLING  (4-room).  $2400;  1411-A 
Kains;  owner  and  builder.  George 
E  Resete.  1411  Kains. 

DWELLING  (8-room),  $10,500;  91 
Avenlda;  owners,  John  M  and  L  J 
Salvln.  1481  7Srd  Ave,  Oakland; 
builder.  R  L  McB^wlng,  8208% 
Washington  St,  Alameda. 


BURLINQAME 


DWELLING.  $10,000;  Lot  12,  Block 
55,  Easton  Addition  No  5,  Burlin- 
game ;  owner  and  builder,  F  K  Ken- 
nedy, 506  Aimer  Rd,  Burlingame. 

REPAIR  DWBXLINO,  $500  r  705 
Bayswater  Ave ;  owner  and  builder. 
W  F  Hodgkinson.  premises. 

ALTER  RESIDENCE.  $600;  1883 
Bemal  Ave;  owner.  W  R  Foster, 
premises;  builder,  BAR  Con- 
struction Co,  110  Market  St,  San 
Francisco. 


.    SAN   MATEO   * 


OAKLAND 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


MAY  20.  1947 
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5/21/47 

Water  Pipe 

Low  snd  Only  Bidder 

SACRAMENTO.  Calif..  Sacramento 
Co.— Johns-ManvlUe  Sales  Corp.,   116 
New  Montgomery  SL,  San  Francisco,  ' 
Calif.,  at  ^.97  per  Un.  ft,  submitted  I 
low  bid  May  16  to  the  City  of  Sacra-  | 
monto,  H.  G.  Denton,  city  cleiii.  City 
Hall,  Sacramento,  Calif.,  for  5000  ft 
of  6-ln.  asbestos-cement  water  pipe. 


43— IVvACinNERY  AND 
EQUIPMENT 

5/21/47  43 

Ssle  of  Heavy  Centtrvetion 

Machinery 

ANCHORAGE.  Alaska.-The  War 
Assets  Administration,  Anchorage 
Territorial  Regional  Office,  Box  2466, 
Anchorage,  Alaska,  announces  sale 
of  heavy  construction  machinery  and 
odd  lots  located  at  Surplus  Property 
Yard.  Fort  Richardson,  Alaska,  with 
closing  date  set  for  May  29. 


REMOVE  partitions  and  add  new 
offices,  $5000;  234  Bush  St;  owner 
National  Fife  Insurance,  prem; 
contractor,    L   A   E   Emanuel.   Inc. 

RETAINING  WsU.  $1500;  90  Wood- 
land Ave;  owner.  Dr  H  H  Darling, 
prem ;  contractor.  Hudson  A  Ful- 
ton. 

DWELLING.  1 -story  fr.  $8000:  E 
40th  Ave  150  S  Irving  St;  owner 
and  builder.  Carl  Stendell.  1510 
24th  Avenue. 

PARTITION  and  stucco  front  $500; 
1798  Filbert  St;  lessee.  Ed  Won- 
ner,    premises. 

ALTER  warehouse.  $10,000:  5?0  Fol- 
som  St :  owner.  F  doners  Pctenton 
Co.  170  9th  St;  contractor.  Cahlll 
Bros;  architect.  W  P  Day 

DWELLINGS,  six  1 -story  fr,  .•6700 
each  ;  E  43rd  Ave  100.  125.  IV)  ard 
175  N  Vicente;  E  43rd  Ave  12R  and 
1.10  8  Ulloa  St;  owner.  Atals  Real- 
ty Co.  1500  Judah  St:  contrs'^tor. 
Pacific  Coast    Constr  Co. 

RETAINING  vail.  $2000;  29  Napier 
Lane;  owner,  M  Rubin,  premises: 
contractor.  Fred  H  Stremm^r  BWk 
Company. 


ALTERATION.  $550;  2S5  E  18th  St; 
owner,  J  J  Duckgelschal,  prem; 
builder.  Diamond  Roofing  Co,  685 
San  F'albo,  Albany. 
FIRE  REPAIRS,  $500;  611  22nd  SI; 
owner,  Marv  E  Hoffman,  prem; 
builder.  W  A  Rose.  478  25th  St. 

&HED.  $800  3108  Berlin  Way;  ov.n- 
er   and   builder.    Roger   L  Wixson. 

CONCRETE  GARAGE.  $1200:  840 
Erie  St;  owner.  Sam  Lempert. 
prem ;  builder.  Sam  Lipshltz.  603 
63rd   St. 

ADDITION.  $500;  5951  Chelton  Dr; 
owner  and  builder.  R  W  Beebe. 

ALTER.  $2000;  561  11th  St;  owner 
and  contractor,  N  H  Mendelsohn, 
1019  Clay  St  ;archllect,  George  E 
Elllnger.    1801    -Casterllne    Road. 

DWELLING,  l-story  3-room,  $7000: 
8049  Greenly  Dr;  owner.  Kenneth 
Baylis,  prem :  contractor,  R  Hoo- 
ver. 6181  Ruthland  Road. 
ALTER  (marquee)  $4950;  1776  Broad- 
way; owner.  Flora  Kromer.  prem; 
contractor.  Wm  Savage,  2358  Fill- 
more St,  San  Francisco. 

ALTER,  $4200;  1225  Broadway:  own- 
er, J  Stevens,  prem ;  contractor, 
Henry  Brown  Constr  Co.  4777  Da- 
venport At*. 

DUFLEX.  1-story  8-room.  $10,500; 
S.V)5-07  Custer  Gt ;  owner.  Paul 
Peterson.  806  Oakland  Ave;  con- 
tractor.  Geo   Drydale.   684   Spruce. 

DTIPT-EXES,  four  1-atorv  7-room. 
19500  each ;  1219-21.  1223-26.  1227-29. 
1231-33  102nd  Ave;  owner  and 
builder,  Johnson  A  ClemenU.  S448 
Oak    Knoll    Blvd. 

DWELLINGS,  two  1-story  5-room. 
$6500  each;  7544  Sterling  Dr;  2702 
Bona ;  owner  and  builder,  Charles 
Relschach.   2l6o   41st   Ave. 

DUPLEX,  one-story  8-room,  $9000; 
6395-97  Colby  St:  owner  and  con- 
tractor, John  Wlmlen,  416  Flor- 
ence Ave. 

ALTEai,  $15,000;  1921  Broadway; 
ov  ner  and  contractor,  J  J  New- 
berry Co,  premises. 


DWELLING,  $9000;  ptn  Lot  188,  San 
Mateo  Park ;  owner,  John  C  Frank- 
lin, 1316  Carmelita  Ave,  Burlin- 
game; builder,  Pratt  A  Mitchell, 
820  Highland  Ave,  San  Mateo. 

ALTER  DWELLING,  $1000;  457  N 
Ellsworth ;  owner  and  builder,  C  V 
Ogren,  premises. 

REPAIR  DWELLING,  $1100;  16  Bay- 
wood  Ave ;  owner,  G  Hall,  premlaes ; 
builder,  Henry  Baer,  707  California 
Dr,  Burlingame. 

REPAIR  STORE,  $2500;  231  B  St; 
owner,  E  Masterson,  300  Delaware 
St;  builder,  R  F  Royden,  962  Hall 
St,  San  Carlos. 

DWELLING,  $9500;  Lot  5,  Block  1, 
Napp  Subdivision;  owner  and  build- 
er, John  McLeod,  2643  Garfield  St. 

GARAGE,  $850;  929  4th  Ave;  owner 
and  builder,  L  G  Pucclnelll,  prem. 


BUILDINO.  12800;  rear  1»  S  ^^  8*» 

owna  rand  builder,  Nathan  Ruben- 

stein,  premiaea. 
RESIDENCE.    $8800;    1221    Pf«v?»t: 

owner  and  builder.  Hobt  A  F^e^dler. 
ALTER  RESIDBNCE.  $600;  182  Pwlt 

St;  owner,  Francis  Gelnnon,  pwm; 

builder,  W  J  Moore,  76  Duane  St. 
ALTER     RESIDBNCE,     $1000;      689 

Palm;     owner    and    builder,    A   <i 

BUlSNrTl6.So;  80-82  B  8rd  ^; 
owner  and  builder,  Victor  C  Pfett- 

fer 

ALTER  RESIDENCE,  $800;  lOM 
Carolyn;  owner  and  btiilder,  j  v 
Wood,  premlsea.       

REPAIR  RESIDENCE,  ^IMOO:  l*" 
Hanchett;  owner  and  btiilder.  A  an. 
Bradford,  premises.        ^^    «-,aT 

FOUNDATION  and  ALTER  RESI- 
DENCE $4*60;  187  N  7th  St;  own- 
er. J  Fredericks,  premiaea ;  buUder, 
John  R  Newgprln. 

ALTER  RESIDENCE.  $600;  196  N 
15th  St;  owner  and  builder,  A  t* 
Phillip,  premises. 

FOUNDATION.  $1685;  1241  Hedding; 
owner,  F  Z  Ganbring.  premiaea; 
builder,  KeUy  Bros.  648  Alxnaden 
A.V©  ^_  ^ 

BUILDING  (accessory),  |6D0r  «M.  8 
12th  St;  owner.  F  A  Brooks,  prem; 
builder.  E  C  Leick,  1469  B  San  Far- 

RESIDENCE.  $6600;  1240  Laurie  St; 
owner,  H  T  Woodward;  builder, 
O  W  Meyer,  942  S  10th  St 

ALTER  BUILDING,  $2100;  420  W 
Empire ;  owner,  PennzoU  Co,  P"™ j 
builder,  Bert  P  Ward  A  Son,  1245 
Lincoln  Ave.  

BUILDING  (accessory),  $700;  own^r 
and  builder,  Mrs  Frances  Di  Flora, 
premises. 


Completion  Notices 


MARIN    COUNTY 


Recorded  Accepted 

May   19.    1947   —   SAN    ANSELMO. 


BELMONT 


BUILDING  (business).  $8000;  1201 
County  Rd;  owner.  Victor  Beck- 
strom,  premises;  builder,  Henry 
Olsen,  Belmont.  I 

DWELLING,  $8000;  Lot  18,  Block  9, 
Bay  View  HelghU;  owner  and 
builder,  W  H  Glynn.   1533   Sunny-  i 

DWELLING,  $7000 ;  ptn  Lot  26,  Block 
4,  MoUtor  Tract;  owner  and  build- 
er. D  M  HIrscher.  Belmont 

DWELLING,  $10,000;  Lot  6,  Block  7, 
Swift  Tract;  owner,  Paul  Lane, 
Belmont;  builder,  Cardinal  Con- 
tractors. San  Francisco. 

DWELLING,  $10,000;  Lot  9,  Block  2, 
Belbum  Village.  Belmont;  owner 
and  bulkier.  Wallace  Ohran,  901 
Cherry  St,  Belmont 

DWELLING,  $7000  r  Lot  16.  Block  87, 
Belle  Monte  Subdivision.  Belmont; 
owner  and  builder.  Ernest  O  Darr, 
3804  Newlands  St.  Belmont 

DWELLING.  $9000;  LoU  19,  20,  Block 
66,  Subdivision  No  4,  Belmont ;  own- 
er and  builder,  Vernon  Ericson,  2610 
Coronet  St,  Belmont. 


SAN  JOSE 


PALO  ALTO 


PLATFORM.  $1000;  comer  Bush  and 
San  Fernando;  owner.  Western 
Pacific  Railroad;  bulkier.  Lew 
Jones  Construction  Co.  968  Terra 
Bella  Ave. 


RESIDENCE    and    GARAGE    $9600; 

2370  Mlddlefleld  Rd ;  owner,  Ruth  E 

Gordon:    builder,     A    C    Heald,    80S 

I.jiurel  Ave. 
RESIDENCE  and  GARAGE,  $10,600; 

346  Colorado  Ave;  owner  and  build- 


STE  E  LP  ORM  8 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

Uh  HorrisoR  Str*«t       DOvqlas  5S83       Son  Francisco 


44- 


SUB-CONTRACT 
INFORMATION 


5/21/47  "  '44 

Furnish  and  Drive   Untreated   PIlea— 

Sub-Contract  Awarded 
Extend  Export  Warehouse 
EMERYVILLE.    Calif.    Alameda    Oo. 

Foot  of  Powell  St. 
Owner— The    Parafflne   Co.,   Inc..   R 

H.    Bhalnwald   Jr.,    executive    vtoa- 

president.    475    Brannan    8t,    San 

Francisco,  Calif. 
Contractor — Dinwiddle    Construotion 

Co..    Inc.,    210    Crocker   Bldg..    9*n 

Francisco,  Calif. 
Pile   Driving— M.   B.   McGowan,   Inc.. 

625  Market  St.  San  Francisco.  Calif. 


iRuiin  pninTs 

nrp    lobrrotory    ConfrTJI*"! 
fo    Professional   Point  ws 
High    SlardarHs 

iRUJin  PRinr  cnmpnnv 

4th  &  Addison  Sts  •  Beik<?ley  2, ''ali^ 
[  Phone:  BErkf»l»?y  3440 


-•■-V:  • '' 


READ  and  USE  the 
Classified  Section 
...CaillMArlcet7110 


FOOD  PROCESS  PLANTS 

Built  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Years  of  experience  in  food  process 
plant  manufacturing 

BUILT   TO   ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

1 1 1  New  Montgomery  St.         San  Frandwx)         DOuglas  0371 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  SiitM  in  Stock) 
C«Mpl«f«  Factory  Sarvlca— Qalckar  Dalivary 


REINFORCING   STEEL 

Conipitt*  S«rvie*  ond  Erection 


W.  S.  WETENHALL  CO. 

17tli  and  Wlseonsfn  Struts 

San  FroBcltco  10,  California 

PImm  HEmlock  1480 


Aladlnb  Borglilai  to  ^oa  Linggi.. 
„ May   10,    1»47 

May  17,  1947— SAN  RAFAEL.  Wm 
E  Partridge  to  Ralph  B  Murphy 
A  Siona-_ May  15,  11M7 


6AN    FRANCISCO 


Recorded  Accepted 

May  1».  UM7— W  4l8t  AVENUE  150 
Balboa.  Robert  W  and  Augusta 
Blkington  to  G  J  Elklngton 

May    1,    1»47 

May  20,  '47—385   LELAND.  Gywen 
and    Jean    Mcintosh    to    whom    it 

may  concern .-.May  20,  1947 

May  14,  1947- SE  VERNON  and 
Delano   Ave.     Erkltl   Tolvari   and 

Mae  Wesley  to  B  O  Risu 

May    14,    1947 

"May  20,  1947—2069  and  2063  22nd 
Ave.  David  E  Burii  to  whom  it 
may  concern May  20,  1947 


_ „...May    18,    1947 

May  19.  1947— LOT  19  and  Ptn  Lot 
18  Blk  8S,  Beverly  Terr,  Oak- 
land.   Carl  W  and  Grace  H  Ban- 

aen  to  whom  it  may  concern 

_ _ May    17.    1947 


Liens  Filed 


MARIN    COUNTY 


Recorded                                         Amount 
May   19,   1947— SAN   ANSELMO.    A 
Von   Rota   vs  Wm   L  and  Fran- 
ces   Zlegler    (owners) 98.023.57 


&AN    FRANCISCO 


1803  Sacramento;  owner,  Sholta; 
dealer,  Art  Johnson ;  w  closet ;  w 
basin. 

84  Oakvale;  owner,  J  C  McCol- 
lougb ;  dealer.  Art  Johnson ;  w  closet 
w  basin :  b  tub. 

1974  Shattuck  Avenue;  owner.  B 
Strauss;  dealer.  Art  Johnson;  water 
closet;  w  basin;  2  sinks. 

1711  Oregon ;  owner,  and  dealer, 
Perrlllat;  w  closet;  w  basin;  w  tub; 
shower. 

680  Hilldale;  owner,  Patton ;  deal- 
er, Al  Terrerla;  w  closet;  w  basin; 
b  tub;  sink. 


OAKLAND 


ALAMEDA  COUNTY 


Recorded  Accepted 

May  20,  1947— 3220-20A-22  and  22A 
IJESE  Avenue,  322V24A-26-26A 
Lieee  Ave,  Oaklad.    A  Casqueiro 

to  whom  it  may  concern 

" „...May   19,  1947 

May  20,  1947—1397  BARROWS  Rd 
Oakland.  Raymond  Salisbury,  Jr 
to  Albert  W  Whalln....May  19,  1947 

May  20,  1947—1198  139th  AVENUE 
San  Leandro.  Edward  J  and  Ver- 
na  D  Banley  to  Becker,  Forman 
&  Forman May  16,  1947 

May  20,  1947—1254  139th  AVENUE, 
San    Leandro.     Edwin    F    George 

to  Becker,  Forman  A  Becker 

May    16,    1947 

May  20,  1947— LOT  2  and  ptn  Lot 
3,  Tract  558,  Berkeley.  Horace  K 
and  Abble  J  Welcome  to  F  A 
Sparling  Co May  16,  1947 

May  20,  1947— LOT  10  Blk  3,  Tract 
779,  Eden  Twp.  Carl  E  Taylor 
to  Subdivisions,  Inc May  16,  1947 

May  20,   1947— LOT  8  Blk  3,  Tract 
779,   Eden    Twp.    Randall   D  Mc- 
Pherson  to  Subdivisions,   Inc 
May    16.     1947 

May  20,  1»47— 3075  BURDECK  DR, 
Oakland.  Harry  G  and  Evelyn 
B  Hebel  to  whom  it  may  concern 
„ May    16,    1947 

May  19.  1947—418  30th  ST,  Oak- 
land. Robt  J  Mclvor  to  Oliver 
&  Cobum May  16,  1947 

May  19,  1947—2467  E  14th  STREET 
^Ocland.  The  Little  glsters  of 
the  Poor  of  Oakland  to  Harold 
O   Spoberg  &   Son May   9,   1947 

May  19,  1947— LOTS  5.  6,  7.  8  and 
24    Blk    7,    Newark.     Llndell    Co 

to  Claude  T  Lindsay,  Inc 

May    9,    1947 

■May  19,  1947—12928  NEPTUNE  Dr 
Alameda.  John  N  and  RIU  Sa- 
laa  to  whom  It  may  concern 


Recorded  Amount 

May  19,  1947— SW  WEBSTER  and 
Washington  Sts.  Frank  J"  KUmm 
Co  vs  Sterling  &  Anna  C  Weath- 
erspoon     9178.60 

May  19,  1947  —  NW  TOCOLOMA 
Ave  19&86  SW  Lathrop  Avenue. 
Frank  J  Klimm  Co  vs  Klyde  P 
and  Ellen  M  Edwards 4544.36 

May  19,  1947— SE  BALTIMORE 
Way  27  NB  from  NE  term  of 
curve  connecting  N  Toyon  Lane. 
American  Terrazro  Co  vs  An- 
gelina and  S  Barrango 9619.00 


Conroy ; 


ALAMEDA  COUNTY 


Recorded                                       Amount 
May  19.  1947— PTN   BLK  144.  map 
of  Clinton.  Oakland    H   J   Dem- 
berger  vs  B  M  and  Alice  I  Pln- 
son    91510.89 


Non-Responsibility 


1426  8rd  St ;  owner, :  plumber. 

Huf Schmidt;    2  water   connections. 

2031  San  Pablo;  owner.  Dippy's; 
plumber,  E  C  Bouin;  2  fixturaa;  4 
water  connections. 

9330  Cherry  St;  owner,  Thomas; 
plumber,  C  W  Roland;  10  fixtures;  4 
gas  outlets;  18  water  connections. 

9230  MacArthur  Blvd;  owner,  A  B 
Turner ;  plumber,  Wm  J  Souca ;  1  fix- 
ture; 2  water  connections. 

405  10th  St;  owner,  S  A  S  Dis- 
tributing Co ;  plumber,  Durant ;  1  fix- 
ture; 1  water  connection. 

1377  Allman;  owner.  B  H  Semgle; 
plumber,  B  E  Lawleas;  5  fixtures;  8 
gas  outlets;  9  water  connectiona. 

_ ;•  owner.   B  H  Semple; 

plumber,  E  E  Lawleas ;  

2635  Grande  Vista;  owner,  O  Hop- 
kins; plumber,  C  O  Carlson;  1  fix- 
ture. 

8207  Grand  Ave;  owner ; 

plumber,  J  L  Tancredy;  1  fixture;  1 
water  connection. 

616  Hobart;  owner,  Dobson;  plumb- 
er, J  L  Tancredy ;  2  fixtures ;  2  water 
connections. 


&AN    FRANCISCO 


May  20,  1947— LOT  4  Blk  9.  Lake- 
view.  Dept  of  Vets  Affairs.  Dlv 
of  Farm  A  Home  Purchases. 
State  of  Calif  as  to  Improve- 
ments on   property. 


ALAMEDA  COUNTY 


May  20,  1947— ON  WOOD  ST  78  ft 
7  In  S  7th  St,  Oakland.  Adella 
Long  as  to  improvements  on 
property. 

:May  19,  1947— LOTS  12,  12  and  88; 
also  ptn  Lots  14  and  l7  Blk  175, 
Kellersberg's  map  Oakland.  Est 
Fred  W  Hoilman  and  Veronica 
Hollman  as  to  improvements  on 
property. 


Electrical  Permits 


SAN    FRANCISCO 


Buildmg  Contracts 


SAN    FRANCISCO 


Rogers  Lauds  BICB 

(Continued  from  Paga  Ona) 

to  the  site  takes  45.7  per  cent  of 
the  total  with  the  actual  costs  of 
materials  running  23.8  per  cent; 
distribution  18  per  cent  and  trans- 
portation 8.9  per  cent.  Total  land 
costs  account  for  12.5  per  cent 
with  7  per  cent  of  this  for  land 
purchase  and  the  remainder  for 
improvements. 

Erection  costs  are  41.8  per  cent 
of  the  total  with  12.3  going  to  con- 
tractors and  subcontractors,  and 
the  remainder,  29.5,  to  labor.  This 
breakdown,  he  said,  revealed  that 
"there  is  no  hog  in  the  picture,— 
no  one  person  or  group  is  getting 
too  big  a  share."  « 

In  the  overall  aspect,  prices  have 
increased  98  per  cent,  according  to 
Rogers'  figures.  This  includes  an 
increase  in,  materials  of  72  pfer 
cent;  labor,  119  per  cent;  subcon- 
tractors, 101  per  cent;  land,  112 
per  cent;  supervision,  100  per  cent, 
and  he  added,  jokingly,  architects, 
220  per  cent. 

The  prosperity  of  the  construc- 
tion industry  may  be  "imperied  by 
high  costs  and  the  public  attitude", 
warned  Rogers,  who  urged  nearly 
one  hundred  executives  present  to 
continue  the  work  of  the  Building 
Industry  Conference.  The  BIC  jwts 
"a  pattern  of  national  significance" 
he  declared.  "It  does  not  yet  exist 
elsewhere  but  it  will  furnish  a 
prototype  for  others." 

Criticizes  DPWE 
Supervisor  Chester  MacPhee.  in 
welcoming  Rogers  to  San  Fran- 
cisco, nqted  that  he  is  supervising 
a  modernization  of  the  city  build- 
ing code.  Only  a  few  itpms  are  left 
to  be  settled,  he  said,  adding  "T 
have  told  the  building  department 
they  have  not  shown  the  full  co- 
operation (with  the  construction 
industry)   that  they  could  show." 


CHURCH    and    rectory    structure.     N 
Sloat  Blvd  226.99  E  19th  Avenue. 

Owner    —    West    F'ortal    Lutheran 
Church    of    San    Francisco. 

Contractor — H    B    Rahlmann    Co. 

Filed,  May  19,  1947.    Dated 

TOTAL   COST,    »88,R«700 


Release  of  Liens 


ALAMEDA  COUNTY 


Recorded                                         Amount 
May   20,    1947   —  5833   FLORENCE 
Ave,    Oakland.     Philip    Firestone 
to  Cecil  and   Sybil   Bates W45 


Furnace 


OAKLAND 


8006  MacArthur  Blvd;  owner.  Dr 
W  S  Beneham;  dealer,  Bruen  A  Son; 
central   furnace. 

10189  Foothill  Blvd ;  owner,  Larson ; 
dealer,  San  Leandro  Heating;  floor 
furnace. 

10210  Longfellow;  owner.  Steobro; 
dealer,  San  Leandro  Heating;  floor 
furnace. 

1615  Both  Ave;  owner.  D  H  Mur- 
phy; dealer.  Sterting  Furniture;  floor 
furnace. 

S823  Nottlng  Lane;  owner.  D  As- 
quitsch ;  dealer,  Oemhardt  -  Stroh- 
maier;  floor  furnace. 


Plumbmg  Permits 


BERKELEY 


WALL-BED  SERVICE 

NEW 

Ro//er-ftec«f  s 

and 

Join    Beds 

ALL  MAKES  RiPAIRID 

742  Market  Street 

Salt*  230-232 

IXbraok  0S40 

S«a  Fraaeltce,  Calif. 


2418  Brouning;  owner,  John  C  Cal- 
lan;  dealer.  W  G  Beckett;  w  closet; 
w  basin ;   b  tub ;  sink ;  w   tub. 

480  Vincente;  owner,  Woods;  deal- 
er, Veldman   Appliance ;   Bendlx. 

1831  Chestnut;  owner,  J  A  Oll- 
mour ;  dealer.  Oilman  Bros ;  w  closet : 
w  basin;  w  tub;   shower. 


6365-6370  various  locations;  own- 
er, Pac  Coast  &  Construction  Co: 
contractor,  B  J  Doherty ;  9  outlets; 
3  branch  circuits;  13  plugs;  9  switch- 
es;   B.   T. 

6271-6373  various  33rd  Ave  loca- 
tions; owner.  Costello;  contractor.  B 
J  Doherty;  13  outlets;  14  plugs;  13 
switches;    B.    T. 

6374-6376  various  Broad  St;  lo- 
cations; owner,  Pac  Coast  Constr 
Co;  contractor,  B  J  Doherty;  9  out- 
lets; 3  branch  circuits-,  13  plugs;  9 
switches;    B.   T. 

6377-6378  various  45th  Ave  loca- 
tions; owner.  Bessinger;  contarctor, 
B  J  Doherty;  11  outlets;  4  branch 
circuits;  13  plugs;  10  switches;  B. 
T. 

6379-0383  various  48th  Ave  loca- 
tions; owner.  Marvel  Home  BIdra ; 
contractor,  B  J  Doherty;   11  outlets; 

4  branch      circuits;      12      plugs;      11 
switches;    B.   T. 

6384-6385  various  Kirkham  loca- 
tion ;s  owner,  Pac  Coast  ConiJtr  Co : 
contractor,  B  J   Doherty;    13  outIet.<» ; 

5  branch     circuits;      19     plugs;      13 
switches;    B.   T. 

6S86-6389  various  locations;  own- 
er, F^c  Coast  Constr  Co;  contractor, 
:  12  outlets;  IS  plugs;  11  switch- 
es;   B.    T. 

6390-6393  various  17th  Ave  loca- 
tions; owner.  Pac  Coast  Constr  Co; 
contractor,  B  -  Doherty;  13  outlets; 
4  branch  circuits;  16  plugs;  12 
signs;   B.  T. 

6394  W  40th  Ave  200  ft  S  of  .Tu- 
dah ;  owner,  Marvel  Home  Bldr; 
contractor,   B   J   Doherty:    temporary 

SAW8 

6395  1000  California;  owner.  Pa- 
cific Union  Club;  contractor.  Ma- 
honey  Elec  Co;  10  outlets;  altera- 
tions; 4  pliijTR;  motors;  6  switches: 
special    equipment. 

6896  2278  California;  owner,  Puc- 
clnelll: contractor.  Byington  Elec 
Co;  S  branch  circuits;  10  plugs;  un- 
derground   service. 

6397  1519  ?cott;  owner,  Ferguson; 
contractor.  Bylngton  Elec  Co ;  8 
branch  circuits;  10  plugs. 

6398  947-49  Brodortrk ;  owner, 
Mosgrnve;  contractor.  Byin^tin  E'er 
Co:  S  branch  circuits;  7  plugs:  mo- 
tors. 

6399  1404  Leavenworth ;  owner. 
Mancinl;  contractor.  Bylngton  Elec 
Co;  28  outlets;  18  branch  circuits; 
30    plugs:   6  switches. 

6400  845  Treat  Ave;  owner.  Gus 
Guzman:  contractor,  MacCabe  Elec 
Co;  6  outlets;   11  plugs;   5  switches. 

6401  2063  Market  St;  owner.  Ab- 
rams  Furniture  Store;  contractor, 
MacCabe  Elec  Co. 

6402  220  Buah :  owner.  O-  Han- 
sell;  contractor.  MscCabe  Elec  Co; 
4  outlets:   8  plugs:    1   switch. 

6403  840  Mason :  owner.  Sun  Down 
Club:  contractor,  MacCabe  Elec  Co; 
2  outlets;  2  branch  circuits;  3  plugs; 
2    switches. 

6404  1448     Church;     onier      r.hu- 


mans;    contractor,   Weber 
special   equipment. 

6405  840  Fell  St;  owner,  L  Swan; 
contractor.  Manning  A  Whltaker; 
survey. 

6406  234    Market;    owner.    ..    ; 

contractor,  Beacon  Elec;  1  outlet;   1 
switch.  ■* 

6407  2404     Clay;     owner, 
contractor.   Beacon  Elec;   16  outlets; 
6     branch     circuits;     25     plugs:      14 
switches. 

6406  726  15th  St ;  owner.  Holt ; 
contractor,  Bedford  Elec  Co;  survey. 

6409  70  McAllister;  owner,  Ad- 
ams; contractor,  Bedford  Elec  Co; 
search    lite. 

6410  1766  46th  Ave;  owner,  Ame- 
son ;  contractor.  Century  Elec  Co ;  12 
outlets;    12   plugs;   12  switches. 

6411  E  Vicente  250   ft   S   of   45th  |,- 
Ave ;  owner,  Sala  A  Corbell ;  contrac- 
tor,    ;    temnorary   saws. 

6412  cor  IStFAve  A  Moraga;  own- 
er, H  S  Crocker  A  Co;  contractor. 
Eureka    Elec    Co;    temporary    saws. 

6413-6417  various  location ;  owner, 
Safeway  Stores,  Inc;  contractor, 
Matson  Elec  Equipment  Co;   motors. 

6418  1407A  Vermont  owner.  State 
of  California;  contractor.  Emerson 
Wider   Co.    Inc;    fire   damage. 

6419-20  230-234  Guerrero;  owner, 
Bertone  A  Baird;  contractor,  Em- 
erson-Wider Co,  Inc;  underground 
H6i*vice. 

6421  835  Howard  St;  owner,  Tech 
Specialty  Co;  contractor,  W  H  Klrs- 
ten ;    extend    feed. 

6422  342  Andover;  owner,  Crocker 
Bldg  Co;  contractor.  Arc  Elec  Co; 
temporary  saws. 

6423  2278  48th  Ave;  owner.  Marvel 
Home;  contractor,  B  J  Doherty;  11 
outlets;  4  branch  circuits;  12  plugs; 
11    switches. 

6424  802  Valencia;  owner,  B  Mor- 
row; contractor,  Weber-Conroy ;  6 
outlets:   6   plugs;   2   switches; 

6425  1204  Folsom:  owner.  F  Harp; 
contractor,  Weber-Conroy:  2  out- 
lets :  9  plugs ;  complaint. 

6426  361  Bryant  :  owner.  Gen  Elec 
Co;  <;ontractor,  Kuchel  A  Sievers 
Elec  Wks.  Ltd ;  54  outlets ;  4  branch 
circuits  ;   4   switches. 

6427  18th  A  Alabama  Sts:  owner. 
Independent  Laundry ;  contractor. 
Kuchel  A  Sievers;  1  branch  circuit; 
motors. 

6428  61  California;  owner,  Hans- 
ford Bldg;  contractor.  Central  Elec 
Co;  9  outlets;  9  branch  circuits;  8 
plugs. 

6429  4040  Geary  Blvd ;  owoer,  S 
Hines;  contractor.  Ace  Elec  Co;  1 
outlet;  2  branch  circuits;  2  plugs; 
1    switch. 


3   outlets:   3   switches;   9   plugs;    six 
circuits. 

68291  7  Shattuck  Square:  owner, 
Oakland  Tribune;  contractor,  Elec 
Prod  Corp;   1  sign;   1   transformer. 

68292  1631  Chestnut;  owner  and 
daaler,  Jaa  A  Gllmour;  7  outlets;  8 
switches;  7  fixtures;  11  plugs;  new 
service. 

68293  2522  Bancroft :   owner, 
contractor,  Lee's  Neon ;  1  sign. 

68294  2     Hlllcrest    Court;    owner, 

;    contractor,    Haynes    Elec    Co; 

range. 

68295  1111  University  Ave;  owner 
Bono  Meat  Co;  contractor,  Broad- 
moQiJClec;   1  motor, 

68296  1710  University  Ave;  own- 
er.   ;  contractor,  Broadmoor  El ; 

1   motor. 


OAKLAND 


47112  3924  Telegraph;  owner.  Cliff 
Wlxon:   contractor,   American   Neon; 

■lfi>n.  ., 

47113  5902  E  14th  St;  owner.  New 
Florence  Cafe;  contractor,  Amer 
Neon     Dlsp;     sign.  , 

47114  1636  7th  St;  owner.  Nelsons 
Liquor  Store;  contractor,  American 
Neon :     sign. 

47115  293  Whitmore;  owner,  Fio- 
ard's;    contractar.   Amer   Neon;    sign. 

47116  2209  Telegraph  :  owner,  For- 
rester; cotnractor.  American  Neon; 
sign. 

47717  7506  MacArthur;  owner,  K 
Bay  Auto  Court;  contractor,  Amer 
Neon;    sign. 

47118  2516  <3rove:  owner,  Roaen- 
l)erry;  contractor,  John  Price;  8 
outlets;  4  switches;  new  Installa- 
tion. ,    _ 

47119  J492  Robinson ;  owner,  L  R 
Dobson ;  contractor,  J'ohnston ;  saw 
Bfii*vlce 

47120  32  Selkirk;  owner,  A  Rota- 
tes;  contractor,  Johnston;  outlets; 
switches ;    plugs. 

47121.  2937  Nlcol ;  owner.  Berg- 
gland;  contractor,  Johnston;  outlets; 
switches;    alterations. 

47122  3423  Margareta ;  owner.  H  P 
Benton;  contractor.  Johnston;  out- 
lets ;    switches ;    plugs. 

47123  6817  Wood  Dr;   ov  ner ; 

contractor,  El  Cerrlto;  22  flxturea 

47124  741  54th  St;  owner,  Doyak ; 
contractor,  A  L  ^larl,  11  fixtures. 

47125  cor  of  Santa  Clara  A  Grand 

owner,    ;    contractor.    Red    Top; 

service.  _ 

47126  83121  37th  Ave;  owner.  East 
Shore  Improvement  Co;  contractor. 
Red   Top   Elec;   wiring. 

47127  17th   Eof   San    Pablo;    owner 


^^^^_  and    contractor,   Foster  A   Klelser;    3 

6430-6433      various    Guerrero    loca- 1  outlets ;    3    fixtures, 
tionfvorlous     owners;     contractor,        47128      5336    Grove ,    owner.    Union 
Star   Elec    Co;    underground    service.    Ice;  contractor.  Pac  Elec  Motor  Co. 

6434  1447    20th    St;    owner,    Mel- I  service. 

Choi?*   cinlLZr.  Sta^  Elec;   altera-        47129    4048  P»*«in^°;j^-  °^"«'''  ^'^^k 
Xionm  Imont     Pharmacy;     contractor,      Keo 

6435  728    Cambridge;     owner,    Oa- '  Top;    13    fixtures 


met;  contractor.  Star  Elec  Co;  over 
head    service;    repair    lire    damage. 

6436  9  Pacific  175  ft  W  Powell; 
owner,  Bart  Confct;  contractor,  Rich- 
mond Elec;  overhead  service;  tem- 
porary saws. 

6437-6438  1369-67  41st  Ave;  own- 
er, Mohler;  contractor,  Richmond 
Elec  Co:  8  outlets;  4  branch  circuits; 
8  plugs;  8  switches;  overhead  ser- 
vice. 

6439      250    Valencia;    owner. ; 

contractor,    Weldenthal     -     OosUner- 
Elec   Wks:   repair  wlHng. 


BERKELEY 


68289  1181  University  Ave;  owner. 
H  Ablas;  contractor,  Ets-Hokln  and 
Galvin:  3  outlets;  2  switches;  12 
plugs;  7  motors. 

68290  47  FUrkslde :  owner,  Theo 
Meyer;  contractor,  Clifford  Electric; 


47180  5725  B  14th  St;  owner,  An- 
derson A  Haglund;  contractor,  Bcott- 
Buttner;    29    fixtures. 

47131  8266  Frultvale;  owner,  Mo- 
hawk Petroleum;  contractor  ,Scott- 
Buttner;    connect    permit. 

47132  510  Chestnut  St;  owner,  Jo- 
seph Ante;  contractor,  T  L  Rosen- 
berg;  service. 


FOR    SALE 

TIMBERS,  wallboards,  plumbinf 

f»lpe,  millwork,  and  other  build- 
ng  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get" 
ItcMa. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
1800  Third  St.  —  VA  lencia  4977 


O'NEILL  LUMBER   CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  Sail   Francisco  -  GArfield  9110 


\99^  Ermnt  At*. 
S«a  FranciM'o.  CaUI. 
f*«.#tOAr««ld9IlO 


...YARDS    AT... 

755   Cconfy   Ut>»d 

Sta   Carloi.   Calif. 

rhonr-   San   Carlof   2041  M 


507   Bonanza    Ro«<i 

La»    V»um».    Navada 

NtoH'i   L—  Vagaa  1144 


"For  a  Square  Deal  Call  O'Neill" 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FITTINGS  •  »'«CIAL  aBCTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co« 


417  SIXTH  fT. 


IAN  HANaSCO  1 


PWaalXkreak1t40 


SAVES- 

•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


MANUMCTUREO    tV 

BEATTY-SAFWAY  SCAFFOLD  IMC. 

415  IRYANT  STREET,  SAN  FRANCISCO  •  YUkan  6-0210 
Ml  27tli  STREET.  OAKLAND  •  TWinoeki  I0S6 


STATIONARY  .  SWING  •  ROLLING   TOWERS 


X 


/T 


■wwr 


mm 


Ml  mt*m*ntJ 


I    •' 


li 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY,  MAY  21,  1947 


47133  808  B'way;  owner,  Simon 
Hardware;  contractor.  T  L  Rogen- 
ber^ ;    motors. 

47134  1715  Bdwy;  owner,  Ungr- 
rena;  contractor,  T  L  Rosenberg ;  b 
fixtures. 

47136  5th  A  Franklin ;  owner,  Pas- 
quini;  contractor,  Rosenberg;  4  out* 


leU;  1  switch:  4  fixtures;  2  plugs; 
motors. 

47136  1901  Telegraph;  owner.  Fay 
less  Ding;  contractor,  Rosenberg; 
outlets;    switchea;    fixtures. 

4137  6020  San  Pablo  Ave;  owner. 
Butler  Used  Car;  contractor,  Para- 
mount;  new   Installation. 


CLASSIFIED  AOVERTISIRG 


Deadlin*  3  p.   m.   Day   Btfor*   Inf«rtlon. 


IUt*« — 30c  line;    29c   lin« 
j(  or  more  iasartiona. 
(Minimum   ordar  f2.) 

Phone  MArket  7110 


6300  Hlllmont  Dr;   owner.   E 
contractor.  Paramount;   fix- 

8784  D  St ;   owner,  Alameda 
contractor,    Johnston ;     flx- 

8728  A  E^;   owner,   Alameda 
contractor,    Johnston ;     fix- 


1—    MISCELLANEOUS 


What  Is  YOUR  PerKMinei 
Problem? 

WE  Can  Serve  You 

Western  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS   ■   Director 

Twenty  Yeart  in  the  Building 

Induthy 

WESTERN   PERSONNEL 
SERVICE 

(Agancy) 
Portntrly  Clerital  Pltcemtnl  BuremH 
Tachnicsl  •  Profcaaional  -  Commarcial 

26  OYASRELL  ST.  SUITE  902-9 

GArfiaid  K17-1618 


MEN  AVAILABLE 

ENGINEERS.  C.E..  M.E.,  and  E.E. 
jrUPTS..   COMMERCIAL,  and  IND, 
ftUPTS..  ROAD  and  GRADING      ' 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -  MECH. 
DRAFTSMEN,   ALL  TYP-ES 
SURVEYORS.     INSTRUMBNTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN.    Building   Malerlyls 
A   complete   library  of   capable   men 
to  choose  frpm 

CALL. 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  64)679 

This  AGENCY  is  design^  for  the 
Building  Industry 


—TOWING    and    BARGE    WORK— 
Call   Bill    Atthowe,    SU.   5543;    Pier  3 

(tf) 


1—    MISCELLANEOUS 

Trade  8-yd.  G.M.C.  Dump,  fish- 
plate, new  rubber,  6X4,  new  paint,  for 
^-  or  ^-yd.  Catloader  or  will  sell. 
Phone  VAIencla  8118.  6/27 


3— POSITION  WANTED 


FOR  SALE 


BUILDING  CONSTR.  SUIT.  26 
years'  exp.  in  all  types  of  constr. : 
Just  gone  through  $4  million  worth 
of  vet.  houaing  and  supervised  sev- 
eral hundred  million  dollars'  worth 
of  construction  through  the  war.  Was 
a  general  foreman  and  assistant 
aupt.  through  War  I.  Cliff  McCurdy, 
Seneca  Hotel,  34  Sixth  &<t.  UNder- 
hill  8170.  (6/21) 

sHI  FOR  RENT 

I^XTMBKR  HANpurNO  BQUTP- 
ICBNT:  CARRIKRB,  8TACKB3R& 
TRUCKS.  Paciflo  Carriers.  Oakland 
KB  4.16BL 

TRANSITS.  $17  per  month:  LEV- 
ELS |)4  per  month.  Daniel  McFar- 
land,'  624  Second  Ave  Phone  BAv- 
view  7804  ft>> 


AVAILABLE    IMMEDIATELY 

NEW  PIPE 

At   Portland,   Oregon 

8100  ft.  5-ln.  X  Heavy.  Seamle.'^s.  21-ft. 

850  ft.   20-ln.   O.D.    >/4-ln.   Wall— UW. 

Gal.— 21-ft. 

At  San  Francisco,  Calif. 
390  ft.    4-in.   X    Heavy— LW.— Gal.— 

20/22-ft. 
2677  ft.    5-in.   X    Heavy— LW.— 12/24- 

feet. 
1040  ft.  5-ln.  XX  Heavy— LW.— 20- ft. 
996  ft.    6- In     X    Heavy  —  Seamless  — 

10/22-ft. 
168  ft.  8-ln.  X  Heavy— LW.—9/ll-ft. 
The  above  are  all  standard  O.D.  pipe, 
black  and  plain  end  with  exception 
of  4-ln.  galvanized  at  San  Francisco 
and  20-ln.  galvanized  at  Portland. 
Above  items  are  subject  to  prior  sale 

L.  B.  FOSTER  CO. 

231  S.  LaBalle  St..  Chicago  4,  Illinois 

Tel.:  Central  6787 

L  B.  FOSTER  CO. 

313  Montgomery  St..  San  Francisco  4 

Tel.:  EXbrook  3068 

(5/27) 


Ford  TRUCK,  1^-ton  12-ft.  bed 
LUMBER  ROLLER,  side  winches. 
Call  TWlnoaks  8181.  (tf) 


47138 
Wyrda ; 
tures. 

47130 
Homes ; 
tures. 

47140 
Homes ; 
tures. 

47141  73rd  Ave  &  Sunkist ;  own- 
er. Trinity  Baptist  Church;  contrac- 
tor,   Johnston ;    alterations. 

47142  4421  Albert  St;  owner,  M 
Show ;  contractor,  Johnston  ;  outlets ; 
switches ;    plugs. 

47143  2788  Frazier;  owner.  Gobe; 
contractor,  Johnston  Elec;  outlets; 
switches;   plugs. 

47144  1136  107th;  owner,  J  M 
Walker ;  contractor,  Johnston ;  out- 
lets ;   switches ;   plugs. 

47145  2622  Boston;  owner,  E  Un- 
garetti ;  fcontmctor,  Clifford ;  fix- 
tures. 

47146  3855  Forrest  Hill;  owner, 
Howell ;  contractor,  Clifford ;  out- 
lets :    swlthes ;    plugs. 

47147  7927  Sterling;  owner,  Carl- 
son ;  contractor,  Clifford ;  saw  ser- 
vice. 

47148  7927  Sterling;  owner,  Carl-1 
son ;  contractor,  Clifford ;  outlets ; 
switches ;    plugs. 

47149  347  Florence;  owner,  J  Gro- 
din;  contractor,  Clifford;   fixtures. 

47150  343  Florence;  owner,  J"  Gro- 
din ;   contractor,  Clifford ;   fixtures. 

47151  3rd  Ave  E  16th  St;  owner, 
Swedish  Baptist  Church;  contractor, 
Clifford;   fixtures. 

47152  3rd  Ave  &  E  15th  St ;  owner, 
Swedish  Baptist  Church ;  contractor, 
Clifford  ;    outlets ;    switches. 

47153  729  8th  St;  owner,  Cintinen- 
tal  Machine ;  contractor,  Calif  Elec ; 
fixtures. 

47154  2306  Magnolia;  owner,  Fer- 
guson ;  contractor,  Calif  Elec  •  out- 
lets; switches;  motors;  new  Instal- 
lations. 

47155  2306  Magnolia;  owner,  Fer- 
guson ;  contractor,  Cal  Elec ;  fix- 
tures. „ 

47156  681  Alvarado;  owner,  Leon- 
ard ^rvlce;  contractor,  Densmore 
Elec ;    range. 

47157  1272  7th  St;  owner.  Walker's 
Cafe;  contractor,  Densmore;  fix- 
tures. 

47158  28>61  Alida ;  owner,  Lapham  ; 
contractor,  James  Anderson ;  saw 
service. 

47159  2665  Charlston ;  owner.  Lap- 
ham;  contractor,  J  Anderson;  saw 
service. 

47160  371  13th  St;  owner,  Jack 
Reno;  contractor,  J  Anderson^  al- 
terations. 

47161  2622  24th  E  25th  St;  owner. 
Lyons ;  contractor,  J  Anderson ;  fix- 
tures. 

47162  3025  Brookslde ;  owner. 
Havenscraft;  contractor.  Pine  Elec; 
18   fixtures. 

47163  1203  B'way;  owner,  t»  Flsch- 


POSITIONS   OPEN 


S-709  —  STRUCTL  DRAFTSMAN, 
30-35  years  old,  with  concrete  con- 
struction exper.,  for  contractor's  field 
office;  form  detailing,  costs  and 
progress  reports.  |75  week  to  start. 
Northern  California. 

S-775  — STRUCTL  DRAFTSMAN, 
pref.  young  grad.  with  some  exper. 
on  the  board.  Oppor.  to  advance.  San 
Francisco. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook.  Mgr. 

S7  POST  ST.  S.  p.  4 

GArHttld  f 24t 


Huff  Pay  Loader.  3  and  8  yards;' 
21^-ton  lift;  1  low  12-ft  dump  tnick; 
1,000-galIon  water  truek.  Hard  work- 
ing owner  would  like  to  work  with 
contracto  by  month.  Bruno  Sklbo, 
Rte.  1.  Box  2(MC,  Oakley. 


D  7  TRACTOR  and  new  ten-yard 
L  S.  SCRAPER,  2-DRUM  SHEEPS- 
FOOT  ROLLER;  new  extra  heavy 
duty  cable  operated  ROOTER,  new 
300-amp.  portable  HOBART  WEIJD- 
ING  MACHINE,  %  -  yd.  INSLBY 
CRAWLER  CRANE.  Cecil  L  Moore, 
8321  B:ast  14tb  St,  Oakland.  Phone 
TRlnldad  9109.  5/21 

6^1         FOR  SALE 


CONTRACTORS'    EQUIPMENT 

Barber-Greene  Trencher  Model  44C 
reconditioned  in  our  nhop.  Excellent 
condition.  'Price   at  Oakland,  |8,500. 

Buckeye  201  Trencher.  Good  con- 
dition; digs  22-  to  42-in.  wide,  22-ft 
deep.    Price  at  Tracy,  |7,500. 

P.  &.  H.  Trencher;  digs  22-  to  42- 
in.  wide.  22-ft  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine Is  a  steal  for  anyone  who  has 
use  for  a  large  machine.  Price  at 
Oakland,   |3,500. 

Truck  Crane.  Universal  %-yd.,  30- 
ft.  boom,  fairleads,  mounted  on  A  C 
Mack  truck  powered  with  Mercury 
motor.  Condition  fair.  Piice  at  Oak- 
land, |4.2SQu 


Crawler  Crane,  Model  700B  F  *  H ; 
60  -  foot  boom,  fairteads.  Complete 
shovel  attachment  lnolu<led.  NecdH 
repalrH  to  put  In  good  shape.  Price 
at   Oal<land.  $.%,000. 

Compressor  —  Ingersoli-Rand,  160 
ru.  ft.  Single  stage,  mounted  on  1933 
lUj-ton  Foifl  truck.  Botli  compn  isor 
and  truck  In  gtxKl  shape.  Price  at 
Onkland.  $1,200. 

McGUIRE  A   HESTER 
796— 66th   Avenue  TRinidad  7676 
Oakland   3,   Calif. 

NKW  LI(jHTl»LA!JT,"weighr 8700 
lbs.;  dimensions:  14  x  8^  ^  6H  feet; 
GMC  Diesel;  Model  6016  60-KW.  8- 
phase.  Call  San  Francisco  Bay  Cities 
Baptist  Union,  83  McAllister  Bt. 
MArket  9948. B/« 

Buni)iNo  hardw"ark~matk- 

RIAL  and  PLUMBING  SUPPLIES 
available  at  LodI,  Calif.  Phone  OAr- 
f leld  6743  or  write  D.  W,  Moffat.  Utah 
Constr.  Co..  Ill  New  Montgomery  St, 
San  Ftanclaco.  6/37 


DOPCB  41  C.O.B.  i^-ion  chaaaU. 
good  condition,  dual  wheels.  159-inch 
wheel  base.  Can  accommodate  16-ft 
body.  Ferguson  Mfg.  Co.,  17th  and 
Arkansas  Sts.  5/27 


AIR  COMPRESSORS 

FOR  SALE  OR  RENT 
Rebuilt  Portable,  on  pneumatic  tires. 
LeRoi.  60  CFM— -(860. 
Ingersol-Rand,  105  CFM — $1,060. 
Worthington,  106  CFM— $1,560. 
Ingersol-Rand.  210  CFM— $3,260. 
Complete    stock    single    and    three- 
pha««,  %  to  15-h.p.  Stationary  Com- 
pressors. 

PATTERSON   COMPRESSOR   CO. 

2545  Broadway  at  26th  St 

Oakland.  TW.  2118 


TO  ALL  CONTRACTORS 
23^ -Gauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  sites;  Imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Drumm 
St,  San  Francisco  11.  Phone  GA.  3196. 

«/2 


SB  WJILY  saws  ^2^.  ^-voli  single 
phase,  model  "OK."  6-horsepower. 
1200  Vlc^te.  SB.  0960.  6/22 


BUILDING  MATERIALS 

When  you  start  your  Job,  call  vif 
for  quick  service  on  your  hard-to- 
get  materials.  They  will  be  delivered 
when  you  need  them! 

Let  us  ssve  you  MONEY,  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  tW.ubles  OUR  troubles. 

ASSOCOATED 
CONTRACTORS'  SERVICE 

1]51   Sutter  St.,  San    Francisco  9 
PRotpeot  4500  or  2800 


PLUMBING 
Individually  packaged  restdentlAl 
drainage  system.  Complete  from  fix- 
ture outlet  to  base  of  stack.  Ideal 
for  mass  construction  of  homes,  mo- 
tels, cabins,  etc.  Meets  Govt  stand- 
ards. Includes  all  necessary  fittings, 
traps,  branches,  etc.  Cut  and  ready 
for  field  assembly.  Carload  lots.  Fac- 
tory to  you.  Saves  $160  to  $260  a 
house.  Immediate  delivery.  Quantity 
discounts.  Contractors,  attention.  Dis- 
tributors wanted  all  rural  areas  11 
western  States.  P-K-O  Co.,  44  2nd 
Street   San   Francisco.   OArfield  5511. 


DELIVERY,  a  limited  quantity  of 
36  -  gauga  eorrufated  AX.U10NUM 
BIUCETS.  standard  <Un>«nBlon.  Ptaona 
Mr   Crandall.  SUtter  83«&  (tf) 


Corrugiited  ALUMINUM  SHmTS. 
19  gaxige.  .086- In.  46Hx9e-ln.  Alum- 
inum Products  Co.,  (MB  leih  Straa^ 
Pbona  UNderhill  2166  or  BUttar  6T00. 


ler;  contractor.  Havens  &  Wade;  cir- 
cuit 

47164  1747  27th  Ave;  owner,  J  B 
Robinson ;  contractor,  Haynes ;  plugs. 

47165  2416  San  Pablo;  owner,  Laf- 
ayette Metal  Prod;  contractor,  Con- 
rad Elec;   service. 

47166  2430  Telegraph;  owner,  Cai- 
bueretor  Exchange;  contractor,  Con- 
rad ;    2   outlets ;    10   plugs.  ' 

4n67  1827  Peralta;  owner.  Wil- 
liams; contractor.  Manning  &  Whit- 
aker ;    sign. 

47168  2828  Seminary;  owner,  A  R 
Dlez;  contractor,  Manning  &  Whit- 
aker-  sign. 

47169  4108  E  14th  St ;  owner,  Joyes 
Place;  contractor.  Manning  &  Whit- 
aker;    5   plugs. 

47170  4104  E  14th  St;  owner.  Two 
Joes ;  contractor.  Manning  A.  Whlt- 
aker ;    2    switches. 

47171  1600  23rd  Ave ;  owner,  A  &  J 
Liquor;  contractor,  Manning  &  Whit 
aker;    sfg^. 

47172  3033    Telegraph;    owner 

;    contractor.    Manning   &  Whlt- 

aker;    Atlas    furnace. 

47173  810  E  10th  St;  owner.  Gen- 
eral Mills;  contractor.  Manning  & 
Whltaker-   alterations. 

47174  6101  E  14th  St;  owner,  Clyde 
Market ;  contractor.  Manning  & 
Whltaker;   branch  circuits. 

47175  194  7th  gt ;  owner,  Don 
Woo;  contractor.  Manning  &  Whlt- 
aker ;    switches. 

47176  14C^  Cypress;  owner,  Half 
Moon :  contractor.  Manning  &  Whlt- 
aker; sign. 

47177  3464  High  St;  owner,  ; 

contractor.    Manning   &   Whltaker;    2 
fixtures ;   2   plugs. 

47178  7911  Mac  Arthur;  owner, 
Reitz  Furniture  4  Appllences;  con- 
tractor, Gen  Neon  Lite ;  sign ;  new 
Installation. 

47179  7562  Circle  Hill  Dr;  owner, 
Wm  Thomas;  contractor,  St  Fran- 
cis Elec ;  10  outlets ;  11  switches ;  15 
plugs. 


Official  Proposal 


Furnishing   Certain    Itams   of   Equip. 
For  the  Martlnoz   Filter  Plant 


INVITATION    FOR    BIDS 

MATERIALS  AND   SUPPLIES 

CITY  OF  MARTINEZ 


1. 


2. 


I 


Sealed  proposals  for  furnishing 
certain  Items  of  equipment  for  the 
Martinez  Filter  Plant  addressed  to 
the  City  Clerk,  will  be  received  by 
the  City  Clerk.  City  HaU,  Martlnex. 
California,  until  8:00  P.  M.  Juno  4» 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read. 

The  materials  on  which  propoaals 
are  desired  are  the  following: 

1.     (a)  4,100     Linear    Feet    IS    inch 
Class  160  Cast  Iron  Pipe. 

(b)  4,100  Unear  Feet  16  inch 
Class    150   Transite  Pipe. 

(a)  3,150  Unear  Feet  14  Inch 
Class  150  Cast  Iron  Pipe. 

(b)  3,150  Unear  Feet  14  Inch 
Class    160   Transite  Pipe. 

(a)  1,000  Unear  Feet  12  inch 
Class  150  Cast  Iron  Pipe. 

(b)  1,000  Linear  Feet  12  inch 
Class  150   Transite  Pipe. 

(a)  Z\M  Tons  Class  D  Cast  Iron 
Fittings  for  C.  I.  Pipe. 

(b)  24.06  Tons  Class  D  Cast  Iron 
Fittings  for  uso  with  Class 
160  Transite  Pipe. 

Three  1400  Gallons  Per  Min- 
ute High  Lift  Elactric  Mo- 
tor Driven  Horizontal  Centri- 
fugal Pumping  Units  com- 
plete with  motors. 
One  Venturi  Meter  and  Re- 
corder -  Totalizer  -  Indicator 
Panel  and  appurtenances, 
complete  as  specified  and 
shown  on  drawings. 

112    Linear   Feet    of   24   inch. 

Class  150,  Cast  Iron  Pipe,  •« 

specified. 
8.  96  Linear  Feet   of   18  inch. 

Class  150,  Cast  Iron  Pipe  aa 

specified. 
Contract  Documents  may  be  ex- 
amined at  the  Offlca  of  the  City  Sn- 
gineer,  706  Estudillo  Street,  MarU- 
nez,  California,  and  may  be  obtainea 
by  bona  fide  bidders  frf>m  the  City 
Engineer  without  charge.  Prints 
of  the  plans,  if  desired,  may  be  ob- 
tained from  the  City  Engineer  on 
the  paym^t  of  $0.50  per  sheet  which 
is  not  refundable. 

Bidders   may    bid    on    any    or   all 

items   and  awards   will   be  made,   if 

made  at  all,  on  each  Item  separately. 

(Daily   Pacific   Bulllder) 

(May  14,   21,   28,  1947) 


a 


7. 


Fenestra  Industrial  Steel  Doors  arc  available 
in  a  variety  of  8tock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


gygyOQI 


(IISHtl  Typical  Single  Swing 
Door  •  Well  Detlgned, 
Shfrdy  ■  Leng-iailing 

STOCK  TYPES  .  .  .  Sizes  range  from  2'«"  to 
lO'O"  width  and  6'8"  to  8'0"  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send   for  our   catalog. 


PocISc  Ceatt  Plant 

1310  Sixty-Third  St.,  Emeryvlllo 

Oakland  8,  California 

Fhonet  Olymiik  133* 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


Local  Sale*  OMco 

235  Mentgomory  $».,  RwM  11^. 

Son  Froncftco  4,  California 

Phono:   DOuglas  QUO 


COMPlETf     fil'/tnrWG 
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PLANS  and 
Speculations 


The  City  of  Sausalito  bid  on  ten 
parcels  of  Marinship  yards  de- 
clared surplus  by  war  assets  ad- 
ministration, with  an  option  to 
purchase  after  ten  years.  The  city 
wants  the  land  for  a  recreation 
area. 

oOo 

San  Rafael  this  week  voted  to 
create  a  sanitation  district.  A  bond 
issue  is  planned  to  finance  a  sew- 
er lipe  and  treatment  plant. 

OQO 

California  senate  public  health 
and  safety  committee  endorsed  a 
bill  intended  to  reduce  fire  haz- 
ards in  places  of  public  asemblage, 
by  requiring  hangings  and  other 
decorative  materials  to  be  either 
fireproof  or  treated  with  flame-re- 
tardant  chemicals,  which  are  to 
have  approval  of  the  state  fire 
marshal. 

OQO 

Senators  McCarthy  (r..  Wis.) 
and  Robertson  (r.,  Wyo.)  today  in- 
troduced legislation  to  provide 
specially  designed  homes  for  par- 
alyzed veterans  of  both  world  wars. 
oOo 

Senate  governmental  efficiency 
committee  killed  a  proposal  by 
Senator  O'Gara  to  submit  to  the 
people  flOO  million  bond  issue  for 
hosuing  purposes. 

oOo 

The  California  state  fair,  which 
will  be  held  this  year  for  the  first 
time  since  1941,  was  granted  ?42,- 
756  by  the  army  for  restoration 
of  the  grounds  at  Sacramento  after 
wartime  military  occupation, 
oOo 

Delegates  from  the  San  Joaquin 
valley,  .southern  Alameda  county 
and  the  San  Franci.sco  peninsula 
put  themselves  on  record  at  Hay- 
ward  last  night  in  favor  of  a  south- 
ern crossing  when  the  next  span  is 
built. 

oOo 

Arizona  planning  loans  approv- 
ed by  F*WA  include:  Tucson  (two 
advances):  sewage  treatment  plant 
additions,  estimated  cost  |250,000, 
federal  advance,  $11,300;  commun- 
ity building  to  house  recreational 
facilities  and  health  clinic,  |72,- 
690  and  $2,650. 

OQC 

California  planning  loans  ap- 
proved by  FWA  include:  Garvey 
School  District  of  Los  Angeles 
County  (two  advances):  additions 
at  Willard  School,  Wilmar,  cost 
$77,000,  advance  $3,350;  additions 
at  Monterey  Vista  School.  Montp- 
rey  Park.  $77,000  and  $3,350;  El 
Monte  school  district  of  Los  An- 
geles County,  elementary  school 
classroom  unit  at  El  Monte,  $205i- 
700,  $8,250;  Castaic  union  school 
district  of  Los  Angeles  County, 
elementary  .''chool  addition  at  Cas- 
taic. $250,000  nnd  $10,000;  Willow- 
brook  school  district  of  Los  An- 
geles C/ounty,  elementary  school  at 
Willowbrook,  $160,.30O  and  $5,650. 

003 

Yolo  County  farm  leaders  are 
planning  tentative  details  for  a 
$143,000  agricultural  building  to 
be  erected  should  the  California 
state  legislature  make  the  funri.- 
available. 

oOo 

John  L.  Piper,  district  construc- 
tion engineer  for  the  California  di- 
vision of  highways,  will  retire  on 
June  30  after  33  years  of  service. 

OQO 

L.  R.  Farrell,  district  manager 
of  Pacific  Gas  and  Electric  com- 
pany, announced  a  large  construc- 
tion crew  with  equipment  will  be 
assembled  near  Downi^ville  by  the 
end  of  May  to  r>xtend  service  to 
Goodyears  Bar,  Coxs  Bar,  Indian 
Valley  and  th^  Gold  Lako  section 
north  of  the  Sierra  Buttes,  all  in 
.Sierra  County. 


Coayright  IM7  ky 
r.  W.  Oo4fl«  Cor»*rmtl«n 


Border  Seaway  Job 
Wins  Support  of  Sen. 
Vandenbergy   Barkley 

WASHINGTON.  —  The  mighty 
St.  Lawrence  Seaway  project, 
planned  but  stagnant  for  a  num- 
ber of  years,  now  has  bipartisan 
support  in  congress  and  is  said  to 
be  as  near  realization  as  at  any 
previous  time. 

State  Dept.  Approves 

Supporters  of  the  plan  have  come 
forth  with  a  new  idea  for  self- 
liquidation  ^d  as  with  no  many 
large  construction  projects,  the 
newer  phase  is  appealing  for  con- 
gressmen. 

Fresh  hope  that  the  building 
work  can  actually  get  underway 
soon  springs  from  the  fact  that 
the  project  now  enjoys  strong 
senatorial  support  from  both  Van- 
denberg,  chairman  of  the  foreign 
relations  committee,  and  Barkley, 
minority  leader.  Added  to  this  is 
the  approval  of  the  State  Depart- 
ment. 

Proponents  are  hopeful  that  with 
lineup  advocating  construction  ot 
the  mammoth  seaway  it  can  move 
forward  at  last. 

During  the  war,  admittedly,  it 
would  have  been  nonsensical  to 
have  undertaken  development  of 
the  27-foot  channel  from  the  At- 
lantic Ocean  through  all  the  Great 
Lakes.  Diversion  of  manpower  and 
materials  to  such  a  long-range  con- 
struction job  could  not  be  wise  in 
time  of  war. 

Legislation  Timely 

Some  observers  say  it  still  is  too 
early  to  start  construction  because 
of  remaining  shortages  in  certain 
building  items.  But  these  same 
observers  say  it  is  not  too  soon 
to  pass  the  necessary  legislation 
and  complete  the  agreement  with 
Canada.  With  legislative  proced- 
ures out  of  the  way,  the  track 
would  be  cleared  for  contracts  to 
be  let  as  soon  as  material  supplies 
warranted. 


Precarious  Status 
Of  Pig  Production 
Evident  at  Foundries 

WASHINGTON.— The  pre- 
carioua  state  of  pig  iron  •iq;>ply 
to  housing  items  is  denum- 
strated    in    the    efforts    being 

made  at  Gadsden,  Ala.,  to  keep 
the  large  blast  himace  there  in 
continuous  operation. 

Closed  for  about  one  week  in 
April,  and  down  again  because  of 
overloading  in  May,  this  large  and 
important  blast  furnace  operation 
has  been  repaired  a  number  of 
times  and  is  being  nursed  along  in 
an  effort  to  keep  the  flow  ot  pig 
iron  as  constant  as  possible. 

It  is  estimated  by  government 
housing  oflicials  that  between  6,000 
and  7,000  tons  of  pig  iron  in  foun- 
dry and  malleable  grades  was  lost 
during  the  April  closing.  A  lesser 
amount  was  lost  in  May  but  in 
these  days  of  iron  and  steel  item 
shortages  the  industry  can  ill  af- 
ford to  chance  an  interrupted  pro- 
duction schedule.  * 


Soil  Compaction  Is 
Topic  at  Engineers', 
Contractors'  Meeting 

WASHINGTON.  —  Problems  in- 
volved in  soil  compaction,  partic- 
ularly as  they  apply  to  develop- 
ment of  highway  construction 
equipment,  will  be  studied  by  en- 
gineers, contractors  and  equipment 
manufacturers  when  they  convene 
in  joint  session  at  the  Statler  Ho- 
tel in  Buffalo,  New  York,  May  26 
and  27. 

The  meeting  is  being  sponsored 
bythe  American  Road  Builders  As- 
sociation. 

Informal  discussions  on  compac- 
tion problems  will  be  headed  by 
Earl  F,  Bennett,  chairman  of  the 
committee  on  compaction  of  soils, 
and  principal  soils  engineer  for 
the  New  York  Department  of  Pub- 
lic Works. 

Professor  Kenneth  B.  Woods, 
chairman  of  the  soils  section,  com- 
mittee on  development  of  highway 
construction  equipment,  and  asso- 
ciate director  of  the  joint  highway 
re.search  project  at  Purdue  Uni- 
versity, will  lead  the  discussions 
on  compaction  equipment. 

M.  J.  KING  TO  BUn.D 
$13.5  MILUON  HOMES 

SACRAMENTO.  —  M.  J.  King, 
Inc.,  of  San  Francisco,  today  an- 
nounced that  construction  has 
started  on  a  $13*^  million  dollar 
s  u  b  d  i  V  i  <f  i  o  n  of  fifteen  hundred 
homes  at  a  site  bounded  by  Del 
Paso  Manor,  Marconi  Boulevard 
and   Eastern    Avenue  here. 

The  frame  and  stucco  dwellings 
will  be  built  according  to  eight 
different  floor  plans,  and  cost  will 
range  from  J7,500  to  $10,500  each. 
TTfere  will  be  a  shopping  district 
having  a  grocery,  florist,  barber, 
and  pharmacy  shops. 


Forcing  the  Gadsden  furnace 
was  said  to  have  resulted  in  dam- 
age to  its  stacks.  Reportedly,  250 
tons  of  reinforcing  steel  were  used  I 
to  strengthen  the  structure  but  it 
went  out  the  second  time  in  spite 
of  this  precaution.  In  full-scale 
operation,  the  Alabama  in.stalla- 
tion  furnishes  20,000  tons  ot  pig 
iron  per  month,  excIusfVely  for  use 
in  housing  materials. 

But   in    spite   of   these   setbacks, 
the  pig  iron  supply  picture  is  look-  J 
ing  up. 

At  Daingerfleld,  Texas,  for  ex- 
ample, where  government  red  tape 
holding  up  the  lease  negotiations 
now  have  been  removed,  Lone  Star 
Steel  expects  to  be  in  iron  produc- 
tion by  July  1.  Industry  spokes- 
men, however,  are  not  so  optimis- 
tic. They  don't  expect  Lone  Star 
to  be  turning  out  the  precious 
foundry  and  malleable  grades  un- 
til at  least  the  middle  of  July. 
At  Daingerfleld,  though,  the  coke 
ovens  have  never  been  allowed  to 
cool  entirely.  Since  the  days  of 
wartime  production  of  coke,  they 
have  been  warned  by  natural  gaa 
and  so  now  are  ready  to  be  charged 
imediately  without  preheating. 

In  fact,  charging  operations  at 
the  Texas  plant  are  said  to  be 
going  now. 

With  the  entire  Gadsden  output 
going  either  to  cast  iron  soil  pipe 
or  cast  iron  pressure  pipe,  and 
with  potential  production  of  45,000 
gross  tons  per  month  from  the 
Sheffield  Steel  Corporation's  plant 
at  Houston,  Texas,  and  30,000  to 
36,000  tons  per  month  from  the 
Lone  Star  factory,  housing  people 
in  and  out  of  government  are  en- 
couraged. ., 

# 


Peninsula  Builders 
Exchange  Jinx  To 
Be  On  Tuesday,  27th 

Floor  show  entertainment  re- 
cruited from  San  B^rancisco  night 
clubs  will  feature  the  merriment 
at  the  stag  dinner  to  be  held  for 
250  members  and  guests  of  the 
Peninsula  Builders'  Exchange  to 
be  held  Tuesday  night,  7  p.  m.,  at 
Villa  Chartier  in  San  Mateo. 

The  dinner  serves  as  a  welcom- 
ing gesture  to  the  incomitig  board 
of  directors  of  the  Exchange  and 
as  a  note  of  thanks  for  retiring 
officers  of  the  association. 

George  Skanderup,  newly -chos- 
en president,  and  William  Boston, 
entertainment  committee  chairman, 
of  Palo  Alto,  have  arranged  the 
program  for  the  Peninsula  men 
engaged  in  the  building  contracting 
business. 

Hosts  at  the  party  will  be  Her- 
man T.  Holsher,  retiring  presi- 
dent; Oscar  Person,  vice-president 
Henry  Park,  treasurer;  Jos.  Nash, 
secretary,  and  Seth  Cohn,  former- 
iy  a  director,  and  Herman  Nelson, 
manager  of  the  Exchange. 

Herman  Nelson,  manager  of'  the 
association,    stated    that    notables 


Overiapping  Boildii^ 
Laws  Add  $70  Nillioii 
To  Construction  Cost 


Diqilication,  overlapping  and 
unnecessary  building  laws  add 
$70  million  annually  to  the  bill 
Californians  pay  for  construc-r 
tion. 

This  was  the  assertion  of  Gil- 
bert Morris,  superintendent  of 
building  and  safety  in  Los  Ange- 
les, before  a  state  conclave  of 
Structural  Engineers  Associations 
honoring  formation  of  the  Central 
Coast'  AKBociotion,  in  Sacramento 
Tuesday  night. 

Raps  Housing   Act 

The  nieeting  was  attended  by 
large  delegations  front  the  Cen- 
tral Coast  and  Northern  Califor- 
nia societies,  and  all  the  members 
of  the  Southern  California  asso- 
ciation's board  of  directors. 

Morris  pointed  out  the  need  for 
uniformity  of  building  refeulations 
throughout  the  state,  suggested 
that  consideration  be  given  the 
uniform  building  code,  and  sharp- 


of  civic  and  business  affairs  will  be    '^  f  "u  *^."f '^  *^®  '*^^-^  housing  act. 

A   hotel    now    gomg    up    in    Los 


present  at  the  event. 

#- 


May  Ask  June  Bids 
On  Kezar  Renovation 


Angeles,  he  said,  will  cost  $450,000 
more  in  order  to  comply  with  t\re 
regulations  of  the  Rtate  code — 
"and  it* gives  no  m<ue  protection 
trum  t\re  hasurd  than  hotels  in 
Chicago  and  Atlanta  wher«  tragic 
fires  occurred." 

"It  is  a  bad  thing,"  he  comment- 
ed,   "to    require    that    much    «ddi- 


The  S.in  Francisco  board  of  su 
pervisors  this  week  gave  their  ap- 
proval to  a  $67,7J>6  for  renovation  |  tional  money  and  have  no  protec 
work   at    Kezar  Stadium.  j  tion  from  fire  hazard." 

Bids   probably  will    be   asked   on  I  Legislative   Review 

the    work    during    June.     Included  |      Harold     Engle,    prom/nent     San 
under     the     $57,796     appropriation  I  Francisco    engineer,    urged    imme 
are  reconstruction  of  the  Frederick  I  diate  revamping  of  earthquake  re- 
Street  wall  (declared  unsafe  in  the    quirements,  pointing  out  that  ser 


BUX  TO  INCREASF. 
ZIESS'  SALARY  IS 
PASSED  IN  ASSEMBLY 


Eugene  E.  Zeiss,  registrar  of 
the  state  contractors  license  board, 
will  receive  a  salary  boost  to  $8000 
from  $B420  if  the  senate  approves 
A.B.  2022  already  passed  bv  the 
assembly.  Only  six  assemblymen 
opposed  passage  of  the  bill  after 
a  deletion  of  a  provision  exempt- 
ing wages  of  board  civil  service 
employees  from  state  personnel 
board  jurisdiction. 

Among  other  bills  passed  by  the 
assembly  were  A.B.  2256  requir- 
ing payment  of  another  $10  filing 
fee  if  a  license  applicant  fails  to 
taJce  the  exam,  within  six  months 
of  his  original  application,  and 
A.B.  1867  allowing  the  registrar 
io  certify,  for  court  records,  the 
non-existence  of  a  record  on  an 
unlicensed  contractor.  The  bill 
originally  provided  for  the  crea- 
tion of  a  state  division  of  construc- 
tion and  was  to  include  the  board 
of  architects,  civil  engineers'  reg- 
istration board,  and  the  contrac- 
tors' state  license  board.  It  was 
amended   out   in  committee. 


consulting  engineer's  report);  re- 
construction of  the  supporting 
walls  of  Sections  WW  to  X  and 
XX;  repairs  to  the  supporting 
walls  in  the  press  box;  waterprool- 
ing  and  repairing  of  the  main  cor- 
nice; replacing  of  10,000  wooden 
seats  of  1S)24  vintage.  The  new 
seats  are  to  be  reconstructed  with 
concrete  and  metal. 

PIG  mON  PRODUCERS 
ASSIGN  TONNAGE  TO 
HOUSING  MATERIALS 


WASHINGTON— Two  Texas  pig 
iron  producers  have  agreed  to  pro- 
duce lar^  tonnages  of  pig  iron 
for  housing  items  in  conjunction 
with  their  leasing  surplus  blast 
furnaces    from    the    government. 

Lone  Star  Company,  which 
leased  facilities  at  Daingerfleld, 
Texas,  agreed  to  supply  the  full 
output  L'f  its  blast  furnace  from 
the  time  it  starts  operations  thru 
September.  Sheffiela  Steel  Corp. 
will  allocate  one-third  of  its  total 
metal  output  «>f  the  Houston  fur- 
nace to  foundry  pig  iron  from  the 
time  it  starts  operations  through 
June  30.  Sheffield  also  will  pro- 
duce .3700  net  tons  of  housing  nails 
per  calendar  month  until  Decem- 
ber   31. 

SERIOUS  PERSONNEL 
SHORTAGE  HAMPERS 
STATE  ROAD  BUILDING 


WASHINGTON.— Lark  of  train- 
ed personnel — because  of  low  sal- 
aries— has  hampered  road  building 
programs  in  forty  states,  a  survey 
just  completed  Dy  the  American 
Road  Builders'  Association  here 
reveals.  Twenty-nine  states  re- 
ported they  "could  not  compete 
with  higher  .salaries  in  other  en- 
gineering fields". 

During  th^  war.  some  20,000 
trained  men  left  Bt.ite  highw^ay 
departments  to  enter  the  armed 
forces  or  for  war  industries.  Of 
this  number,  68  per  cent  have  re- 
turned to  their  old  jobs,  accord 
ing  to  the  survey.  A  wide  variance 
is  noted  here,  ranging  from  five 
to  t«n  per  cent  insome  states  to 
100  per  cent  in  Montana  and 
Rhode  Island.  ' 


ious  earthquakes  had  occurred  re- 
cently. He  mentioned  severe  dam- 
age done  schools  in  the  Merced 
area  on  April  26,  194(1,  and  warn- 
ed that  the  toll  might  have  been 
costly  had  the  tremor  come  during 
school  hours. 

Third  speajcer  was  A.  L.  Ken- 
nedy, consultant  and  adviser  on 
legislation,  who  reviewed  recent 
revisions  in  the  proposed  Re|4s- 
tration  Act  for  Professional  En- 
^'ineers,  and  Assembly  Bill  2117, 
allowing  employment  of  practicing 
architects  and  engineers  on  state 
work. 

The  meeting  opened  with  a  re- 
ceptibn  for  legislatorH  at  the  Elks 
Club,  then  adjourned  to  the  Ma- 
sonic Temple  where  more  than  160 
members  attende<l  a  dinner  meet- 
ing. 

Reno  Men  .Attend 
A  delegation  of  Reno  engineers 
were  guests  at  the  meeting.  Among 
them  were  Professor  H.  B.  Blod- 
gelt,  of  the  University  of  Nevada 
department  of  structural  engineer- 
ing, and  Walter  Deeds,  practicing 
engineer. 

# 

WEEK'S  FHA  TOTALS 
FALL  OFF  ON  MAY  9 


WASHINGTON.  —  Applications 
for  new  housing  and  total  num- 
ber of  dwelling  units  t<i  result 
from  npprovaU  by  fetleral  housing 
administration  dropped  off  shai^l7 
during  the  week  ending  MlUf  9, 
government  housing  circles  an- 
nounced today. 

Standintf  against  a  high  <>f  6,- 
297  applications  received  by  FHA 
under  the  prmit  system  during 
the  vfeck  ♦nding  April  25.  were 
4,640  applications  submitted  to 
field  offices  in  the  seven  days  pre- 
ceding Mav  9. 

_j # 

POSTING  BOX  UP 

Ssn  Fn-nriaro  sun  '-v'sTf  next 
Monday  will  arive  the  final  vote  on 
an  amendment  to  the  municipal 
code  requiring  posting  of  notices 
on  the  site  when  building  permits 
are  granted  changing  the  use  or 
occupancy  of  existing  strticturca 
and  for  new  construction.  There  is 
a  posting  fee  of  $2.50  in  both 
cases. 
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9.1 0— EDUCATIONAL 
BUILDINGS 


6/22/47 

Owner  Taking   Bids— Due  June  2, 

7:30    P.    M. 
School  Addn. 


ROUND  Mountain,  Calif..  Shasta  Co. 
Cedar   Creek  School. 

Owner  —  Cedar  Creek  Elementary 
School  DlBtrict,  Mm.  Jean  Shaver, 
clerk.  Cedar  Creek  School,  Round 
Mountain,    Calif. 

Architect— Chaa.  F.  Dean,  1407  Cali- 
fornia State  L4fe  Building,  Sac- 
ramento.   Calif. 


42 
43 
44 


SUB  ■  BIDS  WANTED 


n 


Qenorai  oontraotor*  desiring  sub- bids  en  any  Job  are  invited  te  make  known 
their  requlrsmsnte   In  this   oolomn.    Thsra  Is   no   oharge   for  this   sorvloa 

~High~«ohool  Classroom  BIdg.,  LIvs  0*k  High  School,  Antloch;   Bids~DC« 

May  28,  8:00  P.  M. 
tjwlnerton  ft  Walber^  Co.,  220  Bush  St.  San  Jbranclsco   (QVrfleld  298t) 

and  172S  Wsbatar  sueet.  Oakland  (MJgate  *sa) 
Pacific  Coaat  Builders,  3690  18th   St..  San   Francisco   (HBmlock  6888) 
i'eter  SMtrtorlo.  282  Clementina  St..  Snn  Francisco.  Calif.,  (QArfleW  8817 « 
wallaca  D.  Harklns,  40«  Butter  St.,  San  KiancUco  (QRavstone  80i2) 
Carl  N.  Swensnn  Ca,  lOM  Stockton  Ave.  Fun  Jose  rBallaxd  2802) 


FHA  PERIVOTS  ISSUED 

SAN  FRANCISCO.  Calif.— Federal 
Housing  Administration,  D.  C.  Mc- 
Oinness,  district  director,  815  Mont- 
gomery St.,  San  Francisco.  Calif.. 
has  announced  the  following  list  of 
permits  granted  by  the  above  office 
for  the  construction  of  dwelling  or 
rental  units  (other  than  for  owner- 
occupancy)  In  the  San  Francisco 
area  for  applicants  as  noted: 
i    ItNITS— Salinas ;    Talcott   Lumber 

Co,  Inc,  312  B  Alisal  St.  Salinas. 
1  UNIT— Salinas    -.J  A  Brlckson,  116 

Port  Ave.  Salinas. 

I  UNIT— Hayward ;  Robert  LJcclani, 
90042  Whelton  Ave,  Hayward. 

S  UNITS — Sacramento;  C  L  Heckes, 
MOO  18th  Ave,  Sacramento. 

II  UNrre— Redwood   City;   Lacey  & 
White.  Inc,  220  Montgome^  St,  San  I 
Francisco. 

2T  UNITS— OUroy;  Claude  T  Lind- 
say, lac,  824  Taraval  St,  San  Fran* 
dsco. 

1  UNIT — Sacramento;  Thomas  An- 
f«llo,  420  22nd  St.  Sacramento. 

S  UNITS— Albany ;  T  O  Anthony,  681 
Ban  Pablo  Ave,  Albany. 

1  UNIT— Oakland  ;  Chas  E  Relschach. 
flOO  41st  Ave,  Oakland. 

1  UNITS— Redwood  City;  Lacey  A 
White.  Inc.  220  Montgomery  St,  San 
IVanclaco. 


Grammar  Bohool,   PItzuran    Elamantary   School,   Antloch;    Bids    Duo   May 
28,  8:00   P.  M. 
tfwlnerton  *  Walbarg  Co.,  226  Bush  St.,  fan   Praodsco  (QArfleld  288(1  > 

and  1728  Webster  Street.  Oakland    .HIgate  1822) 
Pacific  Coast  Builders.  2630  ISth   St..  Sun   Francisco    (HSmlock   6388) 
Peter  Sartorto,  282  Clementina  8».,  San  Frcjiclsco,  Calif.,  (OArfield  r^  *7) 
Wallace  D.  Harklns,  408  Sutter  St,  San  Franclnco  (QRtystone  SCifi)' 
Carl  N.  Swenson  Co..  1096  Stockton  Ave.,  San  Jose  (Ballard  26(i7 

AgrlcutturarBldg^   Sonoma  County    Fairgrounds,   Ssnta   Rosa;    Bids    Due 

May  22.  11:80  A^    M. 
Walter  B.  Olbbona,  Orlnda  Construction  Co,  P    O.  Box  818  LokfayetiH 

(Orlnda,  7001) 
Marin  Corporation,  P.  Q.  Box  417.  Sausallto   (Sausallto  1360» 
Haas  ft  Rothchlld,  326  Merchants  Exchange  Bldg.,  S.  F.    (EXbrook  1205) 
C.  F.  Parker,  1644  Monterey  Blvd..  San  Francisco   (OVerland  3723) 

Live  Stook  Barns  (8):  Sonoma  County  Pilrgrounds,  Santa  Rota;  Bids  due 

May   22,  2:80  P.   M. 

(Orlnda  7001) 
Walter  B.  Gibbons,  Orlnda  Con«tructl<^   Co..   P.  O.  Box  818  LAfayoite 
Martn  CorporaUon.  P.  O.  Box  417,  SausaMto  (Sausallto  13IW) 
Haas  &  Rothchlld,  326  Merchante  Exchange  BIdg.,  S.  F.   (EXbrook  1206) 
C.   F.    Parker*  1644  Monterey  Blvd.,   San   Francisco    (OVerland  3723) 

Cow  Sheds,  Sonoma  County   Fairgrounds.  Santa  Rosa;    Bids  duo   May  22 
11:46  A.  M. 
Walter  B.  Oibbons,  Ortnda  Construction  'Co.,   P.  O.  Box  818  Lafayeltt 

(Orlnd*  7001) 
Marin  Corporation,  P.  O.  Box  417,  Sausal'to   (Saushllto  l.'iro) 
Haas  A  Rothchlld,  326  Merchants  Exchange  Bldg.,  S.  F.   (EXbrook  1205) 
C.  F.  Parker,  1644  Monterey  Blvd.,  San  JYanclsco   (OVerland  3723) 


irpeclfications  obtainable  from  the 
architect's  office  upon  deposit  of 
115.00   refundable. 

Each  bid  must  be  accompanied  by 
certified  check,  cashier's  checn.,  or 
bidder's  bond  for  6%  of  bid  payable 
to  the  Cedar  Creek  Elementary 
School    District. 


5/22/47  9 

Election   To    increase  Tax  Set  for 
June  6 

School    (Impts.) 

LATON.  Calif.,  Fresno  county. 

Owner  —  Laton  Joint  Union  High 
School  District.  J.  W.  Newton, 
president,  F.  B.  Haydon,  clerk, 
Laton  Elementary  School,  Laton, 
Calif. 


Sewage  Pumping  Plants,  Sacramento  Co:   Bids  Due  May   26,  10  A.   M. 
central  California  Constr.  Co.,  Inc,  802  '^ajltol  Kallonal  Bank  Building, 

Sacramento    (Sacto.   8-6871) 
Contmeital  Constr.   Co.,  1402  Front   St.,   Sacramento    (Sacto.  8-l»73) 

Pittsburg   Boys'  Club,  Pittsburg;   Bids  Due  Msy  27,  4  P.  M. 
swmerton  A  Walberg  Co.,  225  Bush  St.,  Sun  Francisco  (GArfleld  2«80» 

'and  1723  Webster  St,  Oakland    (HlghKate  4322) 
Peter  Sartorto,  262  Clementina  St.,  San   Fraflcisco   (OArfleM  SS17) 
Haaa  A  Rothchlld,  326  Merchants  Exchange  Bld«.,  S.  F.   (EXbrook  1205) 
Vezey  Constr.  Co.,  8760  Ardley  Ave.,  Oakland   (ANdover  0672) 
Anderson -Haglund,  Inc,  218  4l8t  St.,  Oakland  11   (OLymplc  »103) 
V.  A.  Davl  A  Sons,  111  Avon   St.,   Pittsburg   (rlttsburg  A»3W) 

I  County  Jail  Addn^  Orovllls;   Bids  Due  Juni  6.  2  00  P.  M. 

U.  ft  R.  Constr.  Co.,  110  Market  St.,  San  Francisco   (DOuglas  7516) 
MacDonald,  Toung  A  Nelson,  127  Montgomery  St..   8.  F.    (SUtter  8296) 
La.wrence  Constr.  Co..  3020  V  St,  Sacramento    (Sacto.   6-3835) 


6/22/47  » 

Election   to    increase   Tax    Set    For 
June  20 

DUNSMUIR,    Calif..    Siskiyou    Co. 

Owner — Dunsmuir  Joint  Unlou  High 
School  District.  Kenneth  M.  Goode, 
Ira  G.  Wyatt,  Norman  M.  Green, 
members  of  governing  board, 
Dunsmuir  High  School,  Dunsmuir, 
Calif. 

Increased  taxes  to  finance  repair 
buildings,  (ceiling,  roof,  walls,  boil- 
er), reconstruction  of  athletic 
field,  purchase  and  repair  of  equip- 
ment,   chemistry    laboratory. 


5/22/47  •  9 

Low   and    Only    Bidders — Contract 
Awarded — Elementary    School    Ad- 
ditions Cost  »1 82,1 59 
TRACY,  Calif.,  San  Joaquin  County. 
Central    School,    West    Eaton    and 
Parker  Avenues. 
Owner  —  Tracy   Elementary    School 
Board,    Henry    A.    McCrory,    clerk. 
West  F^rk  Grammar  School,  West 
Tenth    Street,    Tracv,    Calif. 
Architect— E.   C.   Ernst,    561    E.   Har- 
ding Way.   Stockton.   Calif. 
Engineer— F.    W.   Kellberg.   320   Mar- 
ket Street,  San  PVanclsco.  Calif. 
Concrete     foundations,     wood    floors, 
wood    frame   and    brick   veneer,    to 
Include   eight  classroomn,  cafeteria 
kindergarten,    library  and   enlarge- 
ment of  general  offices. 
Contractor   —    H.    H.    Henning,    1731 
Berkeley   Ave.,   Stockton,  Calif. 
Contract  awarded  on  base  bid  plus 
alternate   addition    No.    1. 

Complete    bids    submitted    May    20 
were: 

H.    H.    Henning,     Stockton,    Calif., 
(103,568;    (1)    $78,591. 

Wallace    D.    Harklns,    San    Fran- 
cisco,  Calif.,   $109,000;    (1)   $82,000. 

S.   C.  Giles  &  Co.,   Stockton,  Calif., 
$121,578;    (1)    $89,516. 

Pacific   Coast   Builders,   San   Fran- 
cisco.   Calif.,    $127,900;    (1)    $94,100. 


accompanied  by  a  certified  or  cash- 
ier's check  or  bid  bond  for  10%  of 
the  amount  bid. 

Following    contractors   have   taken 
out   plans: 

Pacific    Coast    Builders.    2530    18th, 
Street,  San  Francisco,  Calif. 

Stolte,  Inc.,  203  Pine  Street,  Pacific 
Grove.  Calif. 

Pacific    Builders,    P.    O.    Box    1680, 
Salinas,  Calif 


5/22/4T  • 

Tax  Increase  Approved  May  18th 
School    Improvements  and    Additions 
FRESNO  COUNTY,  Calif. 
Owner — The  Washington  Union  Hl|^ 
School  District   of  Fresno  County, 
E.   A.  Thompson,  Oral  L.   Mitchell, 
H.    A.    Llchti,    Johannes    Pederscn, 
members    of    the  governing   board. 
Fresno  County,  CiUlf. 


5/22/47  • 

Bond    Issue  In   Amount  of  $48,000 
Defeated   May  lOth 

School    Building   (Additions) 

SAN  JOA(3UIN  COUNTY,  Calif.  Near 
LodL 

Owner — Oak  View  Union  School  Dis- 
trict of  San  Joaquin  County,  Mrs. 
Ennld  M.  Sullivan,  Frands  K. 
Steele,  Andrew  Aldrich,  T.  E.  Ward. 
C.  N.  Adams,  members  of  govern- 
ing board.  Oak  View  Union  School, 
San  Joaquin  County,  Calif. 

Addition  of  three  classrooms,  an  au- 
ditorium and  cafeteria. 


Biuldiiig  Section 


1.8— COMMERCIAL  BLDGS. 

8/«/47  8 

Cantraet  Awarded— CPA  Approval 

Qrantod— Work  Starts  June  1 
FIrsatone  Salsa  and  Servloe  Building 

Cost  827,000 
MAOERA,  Calif.,  Madera  County.  811 

B.  Tosemlte  St 
Owner— William  A.  Brammer,  210  E. 

Yosemlte  St,  Madera,  Calif. 
Architect— Walter  Wagner,   Bank  of 

America  Bldg.,  Fresno,  Calif. 
Conerste  with  concrete  curtain  walls. 
Cantraotor    Ptar  Andsraon,  Madora, 

Calif. 


a/J2/47  * 

CPA  Approval  Orantod  in  Amount  of 


Offle*  Building  (Alter) 

FRBSNO,  C^llf..  Fresno  County.  Ful- 
ton and  Fresno  Sta. 

Owner — Bank  of  America  National 
Trust  A  Savings  Association,  800 
Montgomery  St,  San  Francisco, 
Calif. 

Plans  by  Capital  Co.,  U  J.  Handy, 
architect  1  Powell  St.  San  Fran- 
cisco, Oalif . 


DuniBiuniTCRS 


ELEVATORS 


Firet    Unit   City    Hall,   Belmont;    Bids   due   May  26    8   P.    M. 
Cattlch  Bros.  A  btevf^nson,  Chesinut  and  Bayshore,  P.  O.  Box  165,  ReJ 

wood  City  (Redwood  City  4900- W) 
Huber  Constr.  Co..  6098  Mission  St,  Daly  City    (JUnlper  7-0417) 
Wilfred  H.  May,  RFD  140B,   San   Mateo   (Belmont  1988J). 
Huffman  Constr.  Co.,  262  Clementina  St,  San  Francisco   (EXbrook  3058) 
West  Bay  Constr.  Co.  .537  Bryant  St.  FUlo  Alto   (i'alo  Alto   2-6209) 
Haas  *  Peterson.  26  O'Farrell   St,   San   i<Yanclsco   (YUkon   6-2351) 

School,  invantass:   Bids  du«  Juns  3,  8:00  P.  M 

wm.  Mcintosh  A  0cn,  740  8teh   Ave.,«ban  Frunclsco   (SKytlne  9003) 
Mtchfleld  Constr.  Co.,  721  Francisco  Blvd.  San  Itafael  (San  Rafaal  4107) 
J.  D.  O'Connor  Constr.  Ca,  Inc.,  391  Sutter  St,,  San  Frandico   (DO  3»t>r 
Marin  Corporation,   P.  O.   Box  417,   Sausallto    (iJausallto   1360) 

Convert    Room    Into    Cooking    Room,    Albany    High 'School,    Albany;     Bids 
due   May  27,  7:80  P.  M. 
Krank  A.  Payne  A  Son,  8  OverhlU  Road,  Orinda  (Orinda  2076) 


Brisbane  Elementary   School   Addn.,   Brisbans;    Bids  due  Juno  3,  8   P.  M. 
Wm.   Mcintosh  A  Son,  740  36th  Ave.,  San  Francisco    (SKyllne  9903) 


5/22/47  •  9 

Owner   Taking    Bids — Due    June   5.    8 

P.    M. — Elementary    School    (Alter- 
ations and   Additions) 
BRODERICK,     Calif.,     Yolo     County. 

Washington   Elementary   School. 
Owner — Washington    Elementary 

School   District,    board   of   trustees, 

Broderlck,  Calif. 
Work  consists  or  acquisition  of  quon- 

set   hut  and   constructing  concrete 

floor   partitions,  walls. 


5/22/47  t 

Bond    issue  In   Amount  of  $10,000 
Approved  May  10th 

School    Building  

CONTRA  COSTA  COUNTY,  Calif. 
Owner — Morgan  Terrttory  School  Dis- 
trict, Contra  Costa  County,  Calif. 
The  bond  Issue  Is  a  preliminary  to 
unionization  with  Mt  Diablo  Elemen- 
tary School  District  Morgan  Terri- 
tory will  have  available  more  than 
$13,000  to  pool  with  Mt  Dlablo's  $22,- 
000  for  construction  of  a  new  schooL 


6/22/47  f 

Tax  Increase  Approved  May  10th 
School    Improvements  and  Additions 
SAN  MATEO  COUNTY,  Calif. 
Owner — Jefferson  Union  High  School 

District,    Reml   Sanders,    chairman, 

San  Mateo  County,  Calif. 


5/22/47  9 

No  Bids  Received  May  17 — Unoortain 

When  Owner  Will  Ask  Bid*  Again 
Classrooms  (Two) 
BURNEY,  Cfullt.,  Shasta  County.  Mt 

Bumey  Elementary  SchooL 


Repair  Columbus  School,  San    Franoisoo;    Bids  due   May  28  ,2:30  P.   M. 

Wm.  Mclntoab  A  Son,  740  86th  Ave..  San  Francisco   (SKyllne  9903) 
Naval    Reserve   Armory,   Rano,   Nevada;    Bids  due   May   28,  2:00  P.   M. 

MacOonald.  Young  A  Nelson,  127  Montgomery  St.,   8.   F.    (SUtter  8296) 
Veterans'    Hospi t'sl.    Fresno,   Calif.;    Bids    due   June    26,   2    P.    M. 

Jas.   I.   Barnes  Constr.  Co.,  Russ  Bldg.,  San  Francisco    (EXbrook   5632) 

Robert  McCarthy  Co.,  1080  Klrkham  St.  San  l«'rancisco   (OVerland  4060) 


Marlne~FI  rem  en's  Memorisl  Office  Bldg..  8.  F.;    Bids  due  June  10,  2  P.  M. 
Erbentraut  A  Summers.  600  Pennsylvania  St..  San  l-Tanclsco  (AT  2420) 
iU.  8.  McKittrtck  Co.,  610  16th   St,  Oakland    (TWln  Oaks  5070) 
h^aas  A  Rothchlld.  326  Merchants  Exchange  tildg..  S.   F.   (EXbrook  1205) 

Morwear  Paint  Company  Warehouse.  Oakland;   Bids  due  May  29,  4  P.  M. 
Harry   K.   Jensen,   4024   Mac  Arthur   Blvd.,    Oakland    (KEIlogg    2-4021) 
California  Bulklers  Co.,  Inc.,  6626  Marshall  St,  Oakland  (HUmboldt  4025) 
uimpire  Constr.  Co.,  Ltd.,  844  Hantet  !»t,  San  UYanclsco  (Hiilmlock  3400) 

l5&th  Avenue  School  Addn.,  San   torenzo;    Bids  due  June  ft.  8:00  P.  M. 
Mark  Bristol,   1973  Oakcrest  Drive.   Oakland    <K-a-iiogg  2-0008) 

Baythors  Fire  Housa  No.  1,  Bayshore;    Bids  due  Juna  2,  8:0iiin»rMT 
Far  West  Constr.  Co..  2339  Judah   St..  San   Francisco   (SBabright  3304) 


5/22/47  •  10 

Owner    Taking    Bids — Due    June    2,   8 

P.   M. — Shop  and   Music   Building 
HOLLISTER,   Calif.,  San   Benjto   Co. 
San    Benito    County    High    School 
and  Junior  College   site. 
Owner   —  San   Benito   County    High 
School  and  Junior  College  District, 
A.    S.    Cakebread,     secretary,     i^an 
Benito  High  School  and  Junior  Col- 
lege, HoUister,  Calif. 
Architects    and    Engineers — Franklin, 
Kump   and   Falk.   9   Main    St.,    San 
Francisco  5.  Calif. 
Music    building,    steel    frame,    stucco 
exterior  (90x100)  one-story,  to  con- 
tain   band  and  choral    rooms,  each 
40    sq.    ft;    music    library,    instru- 
ment     room,      instructors'      offices, 
nine  individual  practice  rooms  and 
ensemble    room    (18x22  ft.) 
Shop    building    (180x50    ft.),    to    con- 
tain  auto   and   metal   .shop    (44x64- 
ft. ),  wood  shop  (44x56-ft),  class- 
room    (24x32-feet),    drafting    room, 
22x32-ft),     spray     booth,     finishing 
rooiti    and    project    storage     room. 
A  12-ft.  wide  corridor  will  connect 
the   two  buildings. 
Specifications  obtainable   from   the 
office   of   the   architect    upon    deposit 
of  $25,  refundable.    Each  bid  must  be 


COLEMAN 

GAS    BURNING 

FLOOR  FURNACES 
for  MASS  HOUSING 


Bids   due   June  0>,   8:00   P.    M. 


Ashland   School   Addn,  San    Lorenzo ; 

ii-rank   A.  I'ayne  A  Son,  8  OverhlU   Koad,   Orlnda    (Orlnda  2076)      

Paseo  Grande  School  Addn.,  San   Lorenzo;   Bids  di(a  June  •,  9-.00~PryK'. 

Frank    A.    Fayne  A  Son,   8  Overhill    Koad.    Orlnda    (Orinda   2076) 
San  Lorenzo  Elemontary  School  Addn.,  c^n  Lorenzo;  Bids  due  Juno  9,  •  PM 

Frank    A.    Payne  A  Son,   8  Overhill    Koad,   Orinda    (Orinda    2070) 
Sunset  School   Addn.,  San   Lorenzo;    Bids  duo  June  »,  8:00  P.  M. 

l-rank    A.    Payne   *   Son.   8  Overhill    Koad.   Orinda    (Orinda   2076) 


PLANS  ON  FILE 


The  following   list  of  plans  snd   specifications  for  construction 

projects  are  now  avallabis  for  Inspootlcn  at  b\»  office  of  DAILY 

PACIFIC    BUILOBR,  486  Tenth    Street    San    Franoisoo 


VJ 


Work 

Conn  Creek  Plj>e  Line 


Location 

Napa 


Bid  Opening  Data 

«-ie 


^if  lyfUTCD 


■  Wl'^LvCOMPANlV 


iRiuin  pninTs 

u  r  ^    I  .  I  b  o  r  o  »  >  r  y    i'  .->  n  » i  '• 
to    Pr  of  Cisiorto  I    ?oii.^>     ■ 
Hkj  h    Sf  a  n  d'l  t  'f 

iRUJin  pnini  compRnv 

4th  &  Addison  St^    Bo.kel..,  /   ^ul.' 
i  Phone:  BEtkeley  3440 


Cf^T^^ 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOD  PANELS 

ALUMINUM 

GARAGE     DOORS 

offd 

CORRUGATED 

ALUMINUM    SHEETS 

JffPFCftSON'S 

GREATER  CITY 
LUMBER  CO. 

1994  OAKDALE  AVE. 

CenMr  Raakia  Str««t 

ATwoHr  4180 


NOW  AVAILABLE 

AT  SPECIAL  CONTRACTORS 
DISCOUNTS* 

Coleman  is  America's  largest 
selling  gat  floor  furnace— the 
modern  miracle  of  low-cost 
automatic  heating  for  homaa. 

Contractors  snd  builders^ 
coniitructinK  hundreds  of 
thousands  of  small,  modem 
homes  from  coast  to  coast 
specify  Coleman  floor  tur- 
naces.  They  can  b«  depended 
upon  to  provide  years  of 
modern,  low-cost  heating 
comfort.  There  is  no  better 
furnace  at  any  price. 

Easy  to  install — moncy-ssvw 
ine  Coleman  floor  furnaces 
offer  the  latest  advancements 
in  modem  heating  cAdaocy 
at  low  initial  and  operating 
costs. 

*S«c  your  plumbing  sad 
besting  contrsctor. 


For  information  shout  Col*> 
man  floor  fumsccs  writ*  or 
phone: 

General  Electric  Supply 

Corporation 

1 201  Bryant  Street 

San  Frsndsco  3,  California 

Telephone  MArkcC  4000 


Owner  — Mt  Bumey  Union  School 
District,  Alvln  R.  Hayes,  secretary, 
board  of  trustees,  Bumey,  CaliX. 

Architect — Charles  F.  Dean.  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Frame,  concrete  walla. 


S/2S/47  » 

Bond   isaua  In  Amount  of  $132,000 
Approved  In  May  leth 

SAN  JOAQUIN  COUNTY,  Calif.  Near 
ZiOdL 

Owner — Like  Oak  School  District  of 
San  Joaquin  County,  John  F.  Leh- 
man, F.  D.  Bonne,  Alston  A.  Cob- 
lentx,  members  of  governing  board. 
Live  Oak  School,  San  Joaquin  Co., 
Calif. 

New  eight-room  school  with  possibly 
an  auditorium  and  cafeteria. 


5/22/47  9 

Bond   issue  In   Amount  of  $100,000 

Approved  May  16th 
School  Additions  and   Improvements 
DEXON,  Calif.,  Solano  County, 
Owner  —  Dixon     Elementary     School 

District,    Harry   Morris,    chairman; 

John  L.  Slevers  and  Roland  Moss, 

trustees,  Dixon,  Calif. 


5/22/47  0 

Proposal  on   Unionization  of  Four 
School  Districts  Defeated  May  16 
School  Bullciing  Cost  $150,000 

FRESNO  COUNTY.  Calif.  De  Wolf, 
Highland,  Locan,  Lone  Star  school 
districts.  Site  of  new  school  to  be 
selected  by  State  Planning  Com- 
misclon. 
Owner — County  of  Fresno,  Walter  G. 
Martin,  county  superintendent  of 
schools,  Courthouse,  Fresno,  CaJlf. 
Includes  large  gymnasium. 


» 


5/22/47 

Bond  Issue  In  Amount  of  $135,000 
Approved  May  16th 

School  (Alter  and  Improvements) 

FRESNO  COUNTY.  Calif. 

Owner — Bullard  School  District  of 
the  County  of  Fresno,  Lucius  Pow- 
ers, Alan  Dick,  E.  H.  Marsella, 
members  of  the  governing  board. 
Ehillard  Schoolhouse.  Fresno  Co., 
Calif. 


9 


5/22/47 

Bond  Issue  Approved  May  16  In 
Amount  of  $65,000 

School 

FRESNO  COUNTY,  Calif. 

Owner — Fairmont  Union  School  Dis- 
trict of  P^esno  County,  Dale  E. 
Harris,  June  D.  Sample,  C.  E.  Bur- 
nett, F.  W.  Shepherd,  C.  L  Shults, 
members  of  governing  board.  Fair- 


view  Schoolhouse,   Fresno   County. 
Calif. 


5/22/47  • 

Plans  in  Progress — iTWA  Fund*  In 

Amount  of  $2600  Allotted 
School   Additions  Cost  $72,079 

GRIDLEY,  Calif.,  Butte  County. 
Owner  —  Gridley    Elementary    School 
District,  Clarence  F.  Nedom,  super- 
intendent, Gridley,  Calif. 
Architect — Charels  F.   Dean,  Califor- 
nia  State  Life   Bldg.,   Sacramento, 
Calif. 
Frame  and  stucco  2-classroom  addi- 
tion (24x40  ft.)  to  McKinley  School, 
and  frame  and  stucco  4-cla88room 
addition  (24x40  ft.  to  Wilson  SchooL 
FWA  advance  planning  funds  have 
been   allotted,    according    to   an    an- 
nouncement by  Wright  L  Felt,  divi- 
sion engineer  in  charge  of  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency,  630  Sansome  St..  San 
Francisco,  Calif. 


5/22/47  9 

Bond    Issue  in    Amount  of  $59,000 

Defeated   May  16th 
School  (Additions  and  Improvements) 
PBNNGROVE,  Calif.,  Sonoma  Co. 
Owner— Eagle  School  District  of  So- 
noma County,  Bert  L  Klnt,  Adolph 
Palm,  William   Wegener,    members 
of  governing  board.  Eagle  School, 
Penngrove.   Calif. 
Combination    school   auditorium    and 
community    center    with    cafeteria 
dining  room. 


5/22/47  » 

Plans  Completed — CPA  Approval 

Granted — Owner  Will    Ask   Bids 

Soon 
School  Addition  Cost  $45,000 

REa>DING,     Calif.,     Shasta    County. 

1644  Magnolia  St 
Owner— Redding    Elementary    School 

District.   Slebert   Stephens,   districf 

superintendent,  Redding,  fCallf. 
Architect — Clarence  J.  Feldlano,  4010 

Monteclto  Ave.,  Santa  Rosa,  Calif. 

5/22/47  » 

Plans  Completed— CPA  Approval 
Granted — Owner  Will   Ask    Bids 
Soon 

School  Additions  Cost  $70,000 

REDDING.  Calif..  Shasta  County. 
Cypress  Elementary  School,  901  Cy- 
press St. 

Owner— Redding  Elementary  School 
District.  Slebert  Stephens,  district 
superintendent.  Redding.  Calif. 

Architect— Clarence  J.  Felclano,  4010 
Monteclto  Ave..   Santa  Rosa,  Calif. 

Four-classroom  addition,  to  include 
cafeteria,    auditorium,    gymnasium. 


SURFAaNG,  LOS  ANGELES  COUNTY 


Low  and  Only  Bidders 

Surfacing  Cost  $90,907 

LOS  ANGELES  COUNTY,  Calif. 
Lakewood  Blvd.  between  Spring  St 
and  Conant  St. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.7  mile  net  length  reconstruct- 
ing existing  shoulders  and  surfac- 
ing with  plant  mix  surfacing. 
Bids  opened  in  the  State  Bldg..  Los 

Angeles.  Calif. 

Low  Bidder — SuUy-Mlller  Contracting 
Co..    1500  W.   7th   St,    Long   Beach, 
Calif.,  $30,907. 
The  work  Involves : 

(1)  5200  cu.  yds.  roadway  excavation; 
(A)  (B)  (C) 

$     .88         $  1.00         $     .75 


(2)  7500  tons  imported  borrow ? 

(3)  develop  water  supply  and  furnish 
water  equipment; 

(4)  200  M  gallons  apply  water; 

(5)  2600  tons  plant  mix  surfacing; 

(6)  16  tons  liquid  asphalt  8C-3  prime 
coat. 

Total  bids  May  15  were: 
(A)  Sully  -  Miller      Contracting      Co., 

$30,907. 
(B»  Jesse  S.  Smith.  Olendale,  $31,464. 

(C)  Vldo  Kovacevich  Co.,  South  Gate, 
$33,291. 

(D)  M.  S.  Mecham  A  Sons.J^ynwood, 
$33,251. 

(E)  Cox  Bros.  Construction  Co.,  Stan- 
ton. $36,677. 

(F)  Griffith  Co..  Los  Angeles.  $37,072. 

(G)  Catalina    Construction    Co.,    Co- 
vlna.  $88,788. 

Unit  bids  were: 


12-13— INDUSTRIAL 
BUILDINGS 

5/22/47  12 

Working  Drawings  To  Be  Completed 
in  2  or  3  Weeks — CPA  Approval 
Granted    in    Amount  of   $990,000 

Lithographing    Plant 

SAN  FRANCISCO,  Calif.,  Harrtson 
and    2nd    Sta. 

Owner— A.  Carlisle  A  Co.,  186  Post 
Francisco.   Calif. 

Architect— H.  C.  Bauman.  251  Kear- 
ny St..  San   Francisco,  Calif. 

Structural  Engineer  —  James  M., 
Smith  251  Kearny  St.  San  Fran- 
cisco. Calif. 

Reinforced  concrete.  S-story,  225x160. 
steel  sash ;  includes  1  passenger 
and  2  freight  elevators. 

14-17— -PUBUC  BUILDINGS 

5/22/47  16 

Owner  Taking  Bids — Qua  June  17, 

2  P.   M. 
Postoffice    (painting    and    repairs) 
BERKELEY.  Calif..  Alameda  county. 

U.  S.  Post  Office 
Owner  —  Federal  Works  Agency, 
Public  Bldgm.  Adminlstratiun.  838 
U.  S.  Appraisers'  Bldg.,  San  Fran- 
cisco. Calif. 
Interior  and  exterior  painting  and 
misc.  repairs. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  dis- 
trict  engineer. 


V^eldhalm  A  Bowman,  P.  O.  Box 
707,  Burllngama,  Calif. 

West  Bay  Construction  Co.,  637 
Bryant  St,  San  Francisco.  Calif. 

Llndley  Construction  Co.,  SS3  El 
Camlno  Real,  Atherton,  Calif. 

Wilfred  H  May,  RF.D.  140-B,  San 
Mateo,  Calif. 
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5/22/47  16 

Owner  TaJcIng  Bids — Duei  June  17, 
2  P.   M. 

Postoffice    (painting    and    repairs,    . 

SANTA  MONICA,  Calif..  Los  Ange- 
les County.  U.   S.   Post   Office. 

Owner  —  Federal  Works  Agency, 
Public  BIdgs.  Administration,  838 
U.  S.  Appraiaern'  Bldg.,  San  Fran- 
cisco. Calif. 

Interior    and    exterior    painting    and 
misc.  repairs. 
Plans  and  apecificationa  obtainable 

from  the  above  office  of  the  district 

engineer. 


5/22/47  17 

Contract    Awarded — Work    Starts 
Immediately 

Juvenile    Detention     Home 

Cost    $2«%337 

TACOMA,    Wash..    Pierce   County. 

Owner — County  of  Fierce. 

Architect— Ri'erer   A    Rucger,    Pug«»t 
Sound  Bank  Bldg.,  Tacoma,  Wash. 

Contractor — C.   F.    Davidson   Co.,  Ta- 
coma, Wash. 


6/22/47  • 

Low  and  Only  Bidder* 

Mission    Police  Station 

SAN  FRANCISCO,  Calif. 

Owner  —  City  and  County  of  San 
Francisco,  Dept  of  Public  Works, 
Room  282,  City  Hall.  San  Fran- 
cisco, Calif. 

City  Architect— Dodge  A.  Riedy,  Rm. 
285.  City  Hall,   San   FVanoi-sco,   Gal. 

Low  Bidder — Leo  Epp,  317  Broderlck 
St.,   San    Francisco,   Calif.,  $162,377. 
Other  bidders  May  21  were: 
Elvln    C.    Stendeil,    San    Francisco, 

Calif.,   $163,295. 

Adam  Arras  A  Son.  San  Francisco, 

Calif.,  $164,310. 

Robert    McCarthy   Co.,    San    Fran- 
cisco,  Calif..    $169,397. 

20.21-^SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


Include  eight  6-room  realdanoM  and 
12  5-room  residences. 

Low  Bidder— Geo.  B.  Thatcher,  4074 
Laurel  Canyon  Blvd.,  North  Holly- 
wood, Calif.,  <360,18a 
Other  bids  submitted  May  SO  wara: 
W.  S.  Ford,  Kingman,  Arts.,  $380,1M. 
John  Bohannan,  Pacific  Pallsadaa, 

Calif.,  $280,986. 
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Calif.     Log 


5/22/47  • 

Low   and   Only   Bidders 

Water   Cooling    Tower 

SAN    MATEO    COUNTY, 
Cabin  Ranch  for  Boys. 

Owner  —  City  and  County  of  San 
Francisco,  Dept  of  Public  Works. 
Room  282  City  Hall,  San  Francisco. 
Calif. 

City  Architect— Dodge  A.  Riedy,  Rm. 
265  City  Hall,  San  Francisco,  Calif. 

Low  Bidder — Shirar- Young  Refriger- 
ation   Corp.,    1460    Van    Ness    Ave., 
San   Francisco,   Calif..   $538.13. 
Only    other   bid   submitted    May   21 

by    Gilmore    Air    Conditioning    Serv- 
ice, San  Francisco,  at  $740. 


6/22/47  M 

Owner  Taking  Bida— Due  May  2$, 
2  P.  M.— Additional  Biddara 
Figuring 
Conversion  of  Hospital  and  Barracks 

Buildings  to  Dwelling  Units  (246) 
FRESNO,  Calif.,  Fresno  Co.  Hammer 

Field. 
Owner — Housing  Authority  of  County 

of    Fresno,    2511     Vasser    Terrace. 

Fresno,  Calif. 
Architect — Anderson  A  Shnonds,  2800 

Park  Blvd..  Oakland,  Calif. 
Conversion  of  hospital  and  barracks 

buildings  to  dwelling  units. 

Plans  and  specifications  obtalnabl* 
from  the  above  office  of  the  archi- 
tect and  from  the  offlco  of  the  Hous- 
ing  Authority  upon  deposit  of  $50^  re- 
fundable. 

Following  contractors  have  takan 
out  plans: 

Midstate  Construction  Co.,  1399 
Bush  St.,  San  Francisco,  Calif. 

George  B.  Thatcher,  4074  Laurel 
Canyon  Blvd.,  North  Hollywood,  Calif. 

E.  A.  Kaiser  Co.,  8825  Olympic  Blvd.. 
Beverly  Hills,  Calif. 

Shu  maker  A  Evana  ConstruotloB 
Co..  4007  W.  6th  St,  Los  Angalaa, 
Calif. 

Paul  Spencer.  832  W.  Sth  St,  Loa 
Angeles,  Calif. 

Sapp  Con.-^tnictlon  Co.,  1846  S.  Bev- 
erly Glen  Blvd..  Los  Angeles,  Calif. 
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TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


■Id  Opening  Data  Project 

5-22-  2:00  P.M.— Ammunition     m^assemhly  Plant 
B-22— 10 :30  AM.— Mausoleum  Addition,  Fresno 
{5.22— Jl  K)0  A  M  — Kquip.    Frnnda.    aud   Qu(.-\r,ci    H.it.>» 
5.22—  2 :30  P.M.— Livestock  Bams  (9),  Santa  Rosa 
5-ja —  2:80  P.M — Cow  Sheds    (10),   Santa  Rosa 
6-33— 11  :*0  A.M.— Agricultural  Building.  Santa  Rosa^ 


Noted  In 
Gallup,  N.  M. 

San  Dlrgo 


Issue 

6-16 

6-  « 
6-  « 
5-  • 


_   ENGINEERING  PROJECTS 

2K»P.M.— Weir 


"6T2»^2K)0  P.M.— Well     Rehabilitation,  McClellan  Field 
6-22—  2 :00  P.M.— Grading  and  Surfacing,  Loa  Angeles  Coimty 
5-23—  2:00  P.M. — Overtiead  and  Undercrosslngs  and  Grading,  San 

Bernardino  County 
5-23—  2 :06  P.M.— Drydocking   and   Overhauling  Dredge  Kingman, 

San  Francisco 


6-14 
4-33 

4-33 

6-U 


SUPPLIES  AND  EQUIPMENT 


6-22— 
5-22— 

6-23— 
6-22— 
5-22— 
5-22— 
5-23— 
6-23— 
6-33— 
6-33— 
6-22— 
6-2C— 


2K)0P. 


8:30  P. 
2:00P 
2:00P 
2:00P 
3HX>P. 
6:00  P. 
3:00P 
8:00P 
8K)0P. 
2:00P 


"M.— Electric    Headlamp."?.  San  Francisco  6-20 

— Hentinsr    Kettle        PVicramento  ."S-lfl 

M— Welded  Steel  Pipe.  Etc..  Oakland  6-19 

M.— InstilatorB.    Etc.        Colo.-Bie    ThomPBon    ProJ.  5-'p 

M.— Butane    Gas   Range.  Etc..  San  Francisco  6-18 

M.— Lumber  San  Francisco  6-18 

.M.— Petroleum  Soil   Sterllants.  Central  Valley  Project  4-28 

•  M, — School  Siipplles  and  Equipment  Fresno  6-  3 

.M — Insulators  Davis  Dam,  Arlsona  8-  9 

M. — Delivery  Trucks      San  Mateo  6-  9 

M. — School  Bus  lone  6-  9 

'.M,— Motor  Driven  Fans     C'^liimbla  Bnsln   FYoJ  .  Wnfh.  5-12 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


.V22/47  1!^ 

Owner  Taking  Bids— Due  June  12th. 
8PM 

Jail  Cost  $25,000 

DINUBA,  Calif.,  Tulare  County.  M 
and   Kern  Streets. 

Owner — City  of  Dlnuba.  c/o  City 
Clerk.    City   Hall,    Dlnuba,   Calif. 

Architects— Horn  A  Mortland,  Row- 
ell    Bldg.,    Fresno,    Calif. 

Fireproof;  to  house  16  prisoners, 
special  room  for  juvenile  offend- 
ers. 


6/22/47  20 

Owner  Taking   Bld»— Dua'June  9, 

•  P.  M. 
Junior  High  Qymnaelum    (Alter) 

Cost  960,000 
PETALUMA,  Calif..  Sonoma  County. 

Junior    High    School,    Bassett    St., 

between  Broadway  and  Fklr  St 
Ownei^-Board  of  Education  of  Peta- 

luma    City    High     School    District, 

Hall  Weston,  secretary.  High  School 

Bldg.,  Fair  St..  Petaluma,  Calif. 
Architect  —  Robert     Stanton,    Pebble 

Beach.  Calif. 
Alterations  of  the  ground  floor  area 

of  existing  gymnasium  building. 

Plans  and  specifications  obtainable 
from  the  office  of  the  secretary  or 
the  office  of  the  architect  upon  de- 
posit of  |25,  refundable. 

Each  bid  must  be  accompanied  by 

certified    or    cashier's    check    or  bid 

bond  payable  to  the  Board  of  B2duca- 

tlon,    Petaluma    City    High    School 

District,   Petaluma,  Calif. 

22-26— RESIDENTIAL 
BUILDINGS 


5/22/47  M 

Contract    Awarded — Work  to    Begin 

Immediately 
Residence  Cost  flOJOO 

SAN   FRANCISCO,  Calif.  On  Pacific 

St.,  between  Powell  and  Mason  Sta. 
Owners — Mr.  and  Mrs.  Tep,  c/o  archl- 


Summerbell 

Roof  Structures 


WWa  ^«aalBf 
yoar  aaw 
k«lldla«  for 
Hday't  Baads. 

Coll  .  .  . 
tUMMUMU 


5/22/47  •     IS 

Owner  Taking  Bide — Due  May  20, 

8  p.  M. — Additional   Bidder* 

Figuring 
City  Hall  (First  Unit) 

Approximate  Cost  $39,000 
BELMONT,    CaUf.,     San     Mateo    Co. 

Fifth  Ave.,  behind  flrehouse. 
Owner— City   of   Belmont,   city  clerk. 

City  Hall,  Belmont,  Calif. 
Architect— Arthur  D.  Janssen,  Austin 

Ave.    and    Patricia    Dr.,    Atherton, 

Calif. 

Structural  Engineer — Isadore  Thomp- 
son. 68  Sutter  St.,   San   Francisco, 

Calif. 
Wood  frame,  flat  tile  roof,  one-story 

(designed  to  eventually  Include  2nd 

floor).  Includes  offices  and  library. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  825,  refundable.  Bids  will  be 
opened  in  the  City  Hall. 

Following  contractors  have  taken 
out  plana: 

Cattlch  Broa  *  Stevenson,  888 
Hamilton  St.  Redwood  City,  Calif. 

Huffman  Constmction  Co.,  262 
Clementina  St.,  San  Francisco,  Calif. 

Huber  Construction  Co.,  6998  Mis- 
sion St,  Daly  City,  Calif.  . 


5/22/47  •     23 

Ownw  Taking   Bids— Due  May  28^ 

9  A.  M. 
Mobilization  Buildings  and  Sewer  ait\6 

Water  Utilltleo;  Serial  47-47 
YUlCiy,   Aria,    Tuma   County.    Tuma 

Test  Station. 
Owner — Los    Angeles    District    Corps 

of  Engineers.  War  Department  761 

S.  Flgueroa  St,  Los  Angeles,  Calif. 
Plans  by  owner. 
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ANGIER 

BiiiMing  and  Curing  Papers 

StoiMlprd 

ond  Economy  Browmkin 

Biirl-lo-incit...Aiisulflto 


5/22/47 

Low  and  Only  Bidders 

Residences  (20);  Speo.  1799 

Cost  $290,180 
DAVIS     DAM    PROJECT,    Arlaona- 

Nevada.  Ds>vls  Government  Oamp, 

about   80   miles   west  of  Kingman, 

Ariz. 
Owner— U.  S.  Bureau  of  Reclamation, 

Kingman,  Aria. 
Plans  by  owner. 


SPECIALS 
Immmdlafe  Delivery 

a "   Fibre  Insulation  Board 
1"   Fibre  Insulation   Board 

ASPHALT  PRIMER 

l'%"  X  2'8"  X  6'8"  Doors 

Double  Kraft,  Sisal  Kraft  & 

Ssturated  Felt  Papers 

Wayne  W.  Downet 

Bmilding  Maltrials 

2309  Adeline  Street 

Oakland  7,  Califomis 

Telephone:  TWinoaks  9713 


BURKE     FORM     CLAMPS 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types   of  Concrete  Construction   Specialties 

W.     J.     BURKE     &     CO.,     INC. 


780  Bryant  Street 


San  Franctxco 


Phone  GArfirld  8768 


WESTERN 
ASBESTOS 


O  M  P  A  ^J  Y 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElawarr   7313 


^Ct 


wmmmmmr 
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PAGE  4 


DAILY    PACIFIC    BUILDER 


THURSDAY.  MAY  22.  1947 


teot 
Architect  —  Fr&ncU   Lai    Chlnn,    <B2 

WashlAgton  Street,  San  FranclBCo, 

Calif. 
Frame    and    stucco,     one>«tory    and 

baaemeot.  Includes  garaca. 
Contraeter — Bert    Construotlon    Ce^ 

34d    Irvlngton    St.,    San    Francleoo, 

Calif. 


6/22/47  •     M 

Construction  Started— ^ontraeter 
Now  Taking  Sub-Bide  on  All 
Portions  of  the  Woiic 

Reeldencee  (1500)  Cost  $13,500,000 

SACRAMENTO,  Calif.,  Sacramento 
County.  Del  T&so  Manor,  Marconi 
Blvd.  and  E:astem  Ave. 

Owner— M.  J.  King,  Inc..  231  Frank- 
lin St,  San  Francisco,  Calif.,  and 
Marconi  Bldg..  Eastern  Ave.,  Sac- 
ramento  (Sacramento  8-7293). 

Architect— J,  Lloyd  Conrich,  898  Mar- 
ket St,  San  Francisco,  Calif. 

Frame  and  stucco,  1-story,  2  and  8 
bedrooms,  hardwood  floors,  tile 
baths  and  showers,  shingle  roofs, 
cost  17500  to  f  10,500  each;  to  In- 
clude shopping  district  having  one 
Of  each  type  store:  market,  florist, 
barber,  drug,  etc. 

Contractor— M.  J.  King,  Inc.,  231 
Franklin   St.,   San    Franolsoo,  Calif. 


strength ; 
(12)  530   If.    18-lnch  do; 

(18)  80  If.  18-ln.  vlt  clay  pipe  extra 

strength    with    concrete    cradle; 

(14)  210  If.  15-ln.  vlt.  clay  pipe  extra 
strength ; 

(15)  208   l.f.   12-lnch  do; 

(16)  300  If.  12-ln.  vlt  clay  pipe  extra 
strength    with    concrete    cradle; 

(17)  1  type  C  manhole; 

(18)  2  type  H  manholes; 

(19)  7    each    standard    manholes ; 

(20)  lump  sum,   outfall   structuns; 

(21)  9   each    type    1    catchbaslns; 

(22)  4  each  adjust   catchbaslns; 

(23)  3  each  adjust  square  manhole.s; 
i24t  i    each    adjust    square    manhole 

(lower) ; 

(25)  1  eacb  adjust  manhole  cover; 

(26)  5    each    remove    catchbaslns; 

(27)  80  If.   Portland   cement   concrete 
curb  and   gutter; 

(28)  280    s.f.    8- In.     portland    cement 
tildewalk ; 

(29)  100    cy.    Class    C    portland    ce- 
ment concrete  street   base ; 

(30)  70  tons  typo  B   asph.    concrete. 
Specifications  obtainable  from   the 

office  of  the  city   engineer  upon   de- 
posit of  flO,  refundable 


Engineering  Section 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

6/22/47  82 

FWA  Planning  Funde  Allotted  In 

Amount  of  $0000 
Sewage  Pre-Treatment  Plant 

Coet  |1M,000 
SOUTH     SAN    FRANCISCO,    Calif.. 

San  Mateo  County. 
Owner — C?lty  of  South  San  Francisco, 
Mayor  Leo  Fero,  City  Hall,  South 
San  Francisco,  Calif. 
Engineer— The  Estes  Engineering  Co., 
814  El  Camlno  Real,  Lomlta  Park, 
Calif. 
Pre-treatment    plant     for    industrial 
waste  and  three  miles  of  sewer  line 
to  carry  the  treated  waste  to  the 
sewage  disposal  plant  to  be  main- 
tained Jointly  by  South  San  Fran- 
cisco and  San  Bruno. 
FWA  funds  have  been  granted  to 
assist  In   the  completion   of  detailed, 
plans   and   specifications,   accordolng 
to  an  announcement  made  by  Wright 
Ll    Felt,   division    engineer   in  charge 
of  the  Bureau  of  Community  Fawilli- 
ties  of  the  Federal  Works  Agency,  630 
Sansome  St.,  San  Francisco,  Calif. 


6/22/47  82 

FWA  Planning   Funds  Allotted  In 

Amount  of  $3000 
Sewage  Treatment  Plant  (Additions) 

Cost  f57,000 

WILLITS,  Calif..   Mendocino  County. 

Broaddus  Creek,  approximately   % 

mile  northeast  of  Willlts. 

Owner— City  of  Willlts,  Allan   Sacry, 

city  clerk.  City  Hall.  Willlts,  Calif. 

Engineers  —  Thomas   ft  Whipple,  ftlO 

University  Ave.,  Palo  Alto,  Calif. 
Alterations  and  additions,  Including 
electric  power,  mechanical  equip- 
ment. Installation  of  settled  sew- 
age pumps,  construction  of  effluent 
ponds. 

FWA  funds  have  been  allotted,  ac- 
cording to  an  announcement  made  by 
W^right  L.  Felt,  division  engineer  In 
charge  of  Bureau  of  Community  Fa- 
cilities of  the  Federal  Works  Agency, 
eSO  Sansome  St..  San  Francisco.  Calif. 


S3— 


BRIDGES 


5/22/47  83 

Owner  Taking    Bids — Due   June  2,  10 

A.   M.— Bridge 
PLUMAS     COUNTY,     Calif.      Across 

Ligbts  Creek.  Sec.  22,  T26N,  RIOE. 

MDM. 
Owner   —    County    of    Plumas.    John 

Donnenwirth,  County  Clerk,  Court- 
house, Quincy,  Calif. 
County    Surveyor — A.    J.    Watson, 

Courthouse,  Quincy,  Calif. 
100-foot  steel  pony  truss  bridge. 

Specifications   obtainable   from    the 
office  of  the  county  surveyor. 


6/22/47  82 

Owner  Taking   Bide— Due  June  S. 

7:30  P.  M. 
Sedimentation  and  Aeration  Tank 
LEMOORE,  Calif.,  Kings  County. 
Owner — City  of   Lemoore,  city  cletk. 

City  Hall.  Lemoore,  Calif. 
Engineer— R  B.  Wflty,  Rowall  BIdff., 

Freano,  Calif. 

Specifications  obtainable  from  the 
office  of  the  engineer. 

5/22/47  •  32 

Owner  Taking    Bids — Due  June  3, 

S:06    P.    M.— 
Storm    Water   Disposal    System 
ALAMEDA,  Calif..   Alameda  County, 

Webster  Street. 
Owner— City  of  Alameda.  J.  P.  Clark. 

City   Clerk,    City    Hall,   Alameda. 
City   Engr.— Carl   Froerer,   City   Hall. 

Alameda,  Calif. 

Work  Involves : 

Pumping  Station 

(1)  180  cy.  excavation: 

(2)  300  l.f.   piling  oast   in   place; 
(8>  15  tons  crushed  rock ; 

(4)   lump  sum,    reinf.   concrete; 
(6)  lump  sum.  pipes  and   fittings; 

(6)  lump   sum.    pumps,    motors   and 
appurtenances ; 

(7)  lump  sum,  miscellaneous  work  ; 

(8)  lump    sum.    painting; 

Storm   Sewer 
(f)  900  If.   24-ln.   vlt   clay   pipe   ex- 
tras strength ; 

(10)  170  l.f.  21 -Inch  do  with  concrete 
cradle; 

(11)  36  If.  21 -In.  vlt  clay  pipe  extra 


5/22/47  •  33 

Low  and  Only    Bidders 

Bridge  Cost,  $194,700 

TULARE  COUNTY,  Calif.  Across 
Kings  itlver,  approximately  6.5 
miles  west  of  Dlnuba. 

Owner — State  of  California,  Division 
of  Highways,  PubMc  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineei^-O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  girder  bridge. 

Low  Bidder — Carl   N.   SwenKon   com- 
pany. Inc.,  Box  558,  San  Jose,  Cal., 
$164,700. 
The  work  involves: 

(1)  470  cu.    yds.    structure  ezcara- 
tlon; 

(2)  2140  cu.   yds.    class   A   portland 
cement  concrete ; 

(3)  1682  lin.  ft  concrete  railing; 

(4)  6800  lbs.  mlBcellaneoua  steel; 

(5)  6940    lln.     ft    furnish    concrete 
piling ; 

(6)  198  each  drive  piles; 

(7)  490,000  lbs.  fumlah  bar  reinforc- 
ing steel; 

(8)  490,000  lbs.  place  bar  reinforcing 
steel ; 

(9)  60  ctL  yds.  sacked  concrets  rip- 
rap; 

(10)  engineer's  office. 
Total  bids  submitted  May  21  were: 

(A)  C^rl   N.   Swennon   Co.,  Inc.,   San 
Jo.se.  Calif..  $194,700. 

(B)  Trewhltt-Shlelds  A  Fisher,  Fres- 
no, OiUf..  $196,784. 

(C)  Dan    Caputo,    San    Jose.    Calif.. 
$204,802. 

(D)  Bent    Constr.    Co..    Loa    Angeles. 
Calif..  $213,082 

(E)  E.  H.  Peterson  &  Son.  Richniuud 
Calif..  $226,536. 

(F)  C.    B.    Tuttle    Co.,    Long    Beach. 
Calif..    $220,906. 

(G)  Butte  Constr.  Co.,  San  Francisco, 
Calif..  $236,683. 

(H>    R    M.    Price    Co.    and    Rex    B. 
Sawyer,   $239,604. 
Unit  prices  will  be  given  shortly. 


COLUMBIA      BA8;^N      PROJECT. 

Washington.  Twelve  miles  south  of 

Moses  Lake. 
Owner— U.  8.  Bureau  of  Reclamation, 

Ephrata,  Wash. 
Plans  by  owner. 
Preparation    of   concrete    aggregates 

(sand  and  coarse  aggregates),  pot- 
holes deposit 
Low  Bidder^— J.  G.   Shotwell  Co.,   St 

John,  Wash..  Sched.   No.  1,  $83,480; 

Sched.  No.  2.  $166,900. 

Second  and  third  low  bids  were: 

Curtis  Gravel  Co.,  Spokane,  Wash.. 
Sched.   No.   1,   $86,300:   Sched.  No.   2. 

$167,900. 

J.  A.  Tertellng  8t  Sons,  Boise,  Idaho, 
Sched.  No.  1,  $99,866;  Sched.  No.  2. 
$180,360. 


Ben  C.  Gerwick,  Inc.,  San  Fran- 
cisco, Calif.,  (1)  $48;  (2)  $18;  (3) 
$260,  (4)  $3333:  (5)  $1210;  (6)  $680; 
total.  $14,648. 

Duncanson  -  Harrelson  Co..  San 
Francisco.  Calif.,  (1)  $44-  (2)  $12.50; 
(3)  $208;  (4)  $8632;  (5)  $500;  (6)  $790; 
total,  $14,970. 

M.  B.  McGowan,  Inc.,  San  Fran- 
cisco, Calif.,  (1)  $40;  (2)  $26;  (3) 
$800;  (4)  $7172;  (5)  $1000;  (6)  $1000: 
total.  $18,622. 

36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


84 


6/22/47 

Low  and  Only  Bidders 

Alvarado  Regulating   Reservoir 

Earthwork  and  Pipelines 

Cost  $58,190.26 
SAN  DIE<K>,  Calif.,  San  Diego  Co. 
Owner — City  of  San  Diego,  city  clerk, 

City  Hall,  San  Diego,  Calif. 
Plans   by  engineering  department  of 

owner. 
Low    Bidder — Bonadlmen  A   McCain, 

Inc..  1709  W.  8th  St,  Los  Angeles, 

Calif..  $58,150.26. 

Other  bids  May  20  were: 

R  E.  Hazard  Construction  Co.,  |63,- 
778.45. 

Griffith  Co.,  $113,064.80. 

Mittry  Bros.  Construtclcm  Co.,  |1S1,- 
814. 

M     H.     Golden    Construction    Co., 
$183,85&60. 


84 


5/22/47 

Contract  Awarded 

Cost  $118,0ea0i16 

LOS  ANGELES,  Calif.,  Los  Angeles 
Co.  Wilbur  Creek,  between  Devon- 
shire St  and  the  Los  Angeles  Flood 
Control  District  debris  basin  lo- 
cated at  a  point  700  feet  down- 
stream from  Nordhoff  St 

Owner  —  Department  of  Agriculture, 
Soil  Conservation  Service,  2033  4th 
St  (4th  and  Hubbard,  San  Fran- 
cisco, Calif.). 

Plans  by  owner. 

Contractor  — Gam  L»  flvedy,  11086 
Sherman  Way,  North  Hollywood, 
Calif. 


5/22/47  •     36 

Owner  Taking  Bids — Due  May  26, 
8P.  M.  (Unit  Quantities) 

Tennis  Court  and  Badminton  Court 

ANTIOCH,    Calif.,   Contra   Costa  Co. 

Owner— City  of  Antloch.  Margaret  V. 
Jones,  city  clerk.  City  Hall,  An- 
tioch,  Calif. 

City  Engineer— John  S.  Bates.  8134 
Eton  Ave.,  Berkeley,  Calif. 

Includes  excavating,  filling  and  grad- 
ing, providing  and  placing  a  foun- 
dation course,  plat-mixed  surface, 
special  tennis  court  surface,  red- 
wood plank  curb,  tennis  court  net 
posts,  badminton  net  posts. 
The  work  Involves: 

(1)  240  cu.  yds.   grading,   excavation 
and  filling; 

(2)  810  tons  base  material; 

(8)  111  tons  plant-mixed  surfacing; 

(4)  7200   sq.   ft.    special   tennis   court 
surface; 

(5)  786  board   feet   redwood   curbing 
and  stakes; 

(6)  lump    sum,    furnish    and   install 
posts  and  nets. 

Specifications  obtainable  from  the 
office  of  ^e  city  clerk  or  the  engi- 
neer; no  deposit  required. 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

5/22/47  as 

Owner  Taking   Bld»— Dus  June  8, 
3  P.  M. 

Electrio  Lines;  Speo.  47-4 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 
Crescent  Park  No.  4,  Colorado  Park 
Nos.  1  and  2  and  Newell  Park  sub- 
divisions. 

Owner— City  of  Palo  Alto,  Winifred 
Kldd,  city  clerk.  City  Hall,  Palo 
Alto,  Calif. 

City  Engineer — Fabian  S.  Miller,  City 
Hall.  Palo  Alto,  Calif. 
Specifications  obtainable  trota  the 

office  of  the  city  clerk  upon  deposit 

of  $5,  refundable. 


5/22/47  88 

Owner  Taking  Bids— Due  June  2, 
1  P.  M. 

Electrio   DIstributino  System; 
Serial  47-54 

YUMA,  Ariz.  Yuma  Test  Station. 

Owner — Los  Angeles  District  Corps 
of  Engineer,  War  Department.  761 
S.  Figueroa  St.,  Los  Angeles.  Calif. 

Plans  by  owner. 

Overhead  electrical  distribution  sys- 
tem,   street    lighting    system    and 
electrical  substation. 
Specifications  obtainable  from  the 

above  office. 

39— SEWERS 


5/22/47 

Owner  Taking   Bids — Due  June  4, 

2:30  P.  M.      4 
Fitzgerald  Ave.  Sewer  Extension 


30 


35—     DOCKS,  PIERS  & 
HARBORS 


5/22/47  •     86 

Owner  Taking  Bids— Qua  May  28, 

11   A.  M. 
Berthing  Faollitles;  Spae.  18686 
TERMINAL  ISLAND,  Calif..  Los  An- 
geles County. 
Ownei^U.    S.    Navy,    Public    Works 
Office,  U.  S.  Naval  Base.  Terminal 
Island,  Calif. 
Plans  by  owner. 

Berthing  facilities  for  Inactive  float- 
ing drydock;  120  days  completion 
time. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $16,  re- 
fundable. 


5/22/47       t  36 

j  Owner  Taking   Bids — Due  June  2, 
1     8  P.  M. 
Grading 
RICHMOND,  Calif.,  Contra  Costa  Co. 

Playground  area.  Block  212,  Wall's 

Second  Addition. 
Owner  —  City    of    Richmond,    C     A. 

Pitchford,    city     clerk.     City    Hall, 

Richmond.  Calif. 
City  Engineer— E.  A.   Hoffman.  City 

Hall,   Richmond,  Calif. 

Specifications  obtainable  from  the 
agove  office  of  the  city  engineer  upon 
deposit  of  $5,  refundable. 


Gamerston  &  Green 
Lumber  Co. 

Wfcefesofs  and  Jobbing  farrfs 

LUMBER  -  TIMBERS  ■  TIES  •  FIR 

REDWOOD  PONDEROSA 

SUGAR  PME 

Son  Francisco— 1 800  Army  Stroat 
4rwafer  7300 

Oakland— 2001    Livingston  Stroot 
KEIlog  4-7884 


35 


WALL-BED  SERVICE 

NEW 

Roller^R9ce$$ 

and 

Jam    Bed» 

ALL  MAKES  REPAIRED 

742  Market  Street 

Snifs  230-232 

EXbreek  0S40 

San  Francisco,  Calif. 


34— DAMS,  RESERVOIRS  & 
DREDGING 

6/22/47  84 

Contrsct  Awsrded 

Clesr  Reeervoir  Site;   Spec  17M 

Cost  laMMM 

SCOFIBLD  PROJECT,  Utah.  Sco- 
fleld  Reservoir,  about  80  miles 
noKhwest  of  Price,  Utah. 

Owner — U.  S.  Bureau  of  Reclamation, 
82  BSxchange  Place,  Salt  Lake  City, 
Utah. 

Plans  by  owner. 
The  work  InvolTSs: 

Clearing  Scofleld  Reservoir  site;  cut- 
ting timber  and  brush  in  Section 
SS.  T.  11  8..  R  7  E.,  and  also  Sec- 
tions 4,  17,  18,  20  and  29.  T.  12  8.. 
R  7  BL,  and  piling  and  burning 
flotsam  and  debris  in  Section  88, 
T.  11  8.,  R  7  E.,  and  also  Sections 
8.  4.  8,  »,  10.  16.  18.  17,  18,  20.  21,  28 
and  2».  T.  12  S..  R  7  B. 

Contractor — Burke  A  Oe^  Dsnvsr, 
Cele. 


6/22/47  • 

Contract   Awarded 
Repair    Fender    Line    and    Cor.    Pier 

15  Cost.  $13,700 

SAN  FRANCISCO.  Calif. 
Owner — State  Harbor  Commissioners 

Ferry  Bldg..  San  Francisco,  Calif. 
Plans  by   Engrg.  Dept.   of  Owner,  F. 

G.    White,    Chief  ^Engineer,    Ferr>- 

Bldg..  Ban  Francls'co,  Calif. 
Contractor— Healy  -   Tlbbitts  Conntr. 

Co.,  411  Brannan  St.,  San  Francisco 

Work    Involves : 

(1)  120  drive  fender  piles ; 

(2)  80  each  furnish  and  place  chalks 

(3)  8800    bd.    ft.    furnish    and    place 
lumber  in  wearing  strips ; 

(4)  reconstruct    southeast    comer; 

(5)  2   each    repair   concrete   Jacketed 
piles ; 

(6>  furnish  and  install  one  cast  iron 
bituminous,    and    three   caat   Iron 
pleats. 
Complete    bids    submitted    May    21 
were: 

Healv  -  Tlbbltti^  Constr.  Co.,  San 
Francisco,  (1)  $30;  (2)  $15;  (3)  $200 
(4 1  $.^S00:  (5>  $1000;  (6)  $700;  total. 
$18,700. 


SCOOPMOBILE 


5/22/47 

Three  Low  Bidders 

Concrete  Aggregstee;  Speo.  1780 


34 


LOADER 

CONCRETE  HOIST 
FORK  LIFT 
CRANE 


ALL 

IN 

ONE 


USED    TIMBER 

250,000   ft.    7   X    8   —    30   ft 

Bridfls  Xiss 
290,000  fi.  7   «    17   —   30  ft. 
Bridge  Stringers 
90.000  ft.    12  X   12  —  30  ft 
100.000  lin.  ft.  Pilina 

Othtr  Mite.  Site$ 

Jos«pli  D.  tollfn^cr  Ir  Co. 

1905  Cyprcsi  Street 
OsUsnd.  Calif. 
TWinoaks  6177 


RIGGERS  •  ERECTORS 

MACHINERY    MOVERS 

20-TON    CAPACITY   TRUCK    CRANiS 

NINETY    FEET    OP    ROOM 


ReNTALS 


CONTkACTORS 


CONDICK    CO. 


S 

c 

0 
0 

p 


HOVEL  ACTION  BUCKET  LOADS 
80  YARDS  PER  HOUR 


ONCRETE  HOPPER  RAISES  AND  POURS 
V4  YARDS  OF  WET  MIX  UP  TO  21   FEET 

YERHEAD  FORK  LOADING  OR  STACKING 
OF  BRICK.  LUMBER  AND  PALLETS 

NE  MAN  CHANGES  ATTACHMENTS 
IN  10  MINUTES 


1901    FIFTH    STREET 


THornwall  9655 


lOWER  STEERING  GIVES  EFFORTLESS 
POSITIVE  SHOCKLESS  CONTROL 


Used  By 

LEADING  CONTRACTORS  .  .  .  STATE, 
COUNTY  AND  CITY  DEPARTMENTS.  THE 
EXCLUSIVE  "SCOOP"  ANSWERS  MANY 
MATERIAL  PROBLEMS. 

FAST  AND  MONEY  SAVING 

For  further  information,  call 

RHODES  &  JAMIESON 

333  •  23rd  Av«.        OAKLAND.  CALIF.  KEIlog  3-5225 

HOISTING  EQUIPMENT  SOLD  AHD  RENTED 
MIXERMOBILE    •    TOWERMOBILE    •     BUGGYMOBfLE 


THimSDAY.  MAY  22,  1947 


DAILY     PACIFIC    BUILDER 


PAGE  5 


DAILY 
PAC    FIG   BUILDER 

(Sstabllshed  In  IWO) 

^ubllslisd  mfmry  momlnai  except 

•atur4«y%  Sundays   and    Legal 

Hsildays  by 

F.  W.  Ootfga  Corporation 

4M  Tont|i  St..  San   Franolsoo  S 

Tolophono  MArkot  7110 

O.  ■.  MoOavran,  Managor  •  Editor 
J.  E.  Odgsrs,  Advsrtlsing  Manager 

Subsorffrtion  Ratos: 
'      fSOiOO  par  year 
(Payable  in  Advanoo) 
Single  Copy  It  Cents 

Advortlslnfl  Rates  on  Request 

Frintod  by 
SUrfc-Ratb  Printing  «^^> 

4  Publishing  Co. 

(Sntered  as  Second  Class  Matter, 
July  2S.  1907,  at  the  post  office  In 
Bma  Franeisco,  Calif.,  under  the 
Act  of  Ma^h  S.  1897.) 

Copyright  1M6  by 
F.  W.  Dodgo  Corporation 


SAN  FRANCISCO,  Calif.  Easterly 
from  Griffith  St 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Franolsoo, 
Calif. 

City    Snglneer  —  Ralph    Wadsworth, 
City  Hall,  San  Francisco,  Calif. 
The  work  involves : 

(1)  92  lin.  ft  18-ln.  vitrified  clay  pipe 
sewer  encased  in  reinforced  con- 
crete; 

(2)  S8  lin.  ft  15-in.  vitrified  clay  pipe 
sewer ; 

(3)  67  Un.  ft  10-in.  vitrified  clay  pipe 
sewer; 

(4)  2  each  manholes; 

(5)  2  cu.  yds.  concrete  piers; 

(6)  SH  tons  rock  fill. 
Specifications  obtainable  from   the 

above  office  of  the  city  engineer  ui>on 
deposit  of  flO,  refundable 
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5/22/47 

Low  and   Only  Bidders 

Vitrified  Clay  Sewer        Cost  |a«,627.78 

OAKLAND,  Calif.,  Alameda  County. 

Portions    of    Mountain    Blvd.    and 

Joaquin  Miller  Rd.  from  La  Puerta 

to  Piedmont  Ave. 
Owner — City  of  Oakland,  Charles  M. 

Don,  city  cleric.  City  Hall,  Oakland. 

Calif. 
City  Engineer — Walter  N.  Frtckstad, 

City  Hall,  Oakland,  Calif.  * 
Sewer  with  appurtenances  (manholes, 

lampholes,   standplpes,    Y   branches 

and  concrete  cradle). 
Liow    Bidder   —   Atlas   Pipe   Co.,   5301 

Genoa    St..    Oakland.    924,827.78. 

The.woric  involves: 
(1)  SS3    lln    .ft   12-ln.   vitrified    clay 


GENERAL  ^  ELECTRIC 

GAS  FURNACE 


Comfortably  Warm 
Cleanly  Filtered 
Quietly  Circulated  Air 
to  Every  Room 
Accurately  Regulated 
By  Convenient 
Thermostatic  Control 


AVAILAtLI     NOW 
IMMEDIATE  DELIVERY 

FOR  FURTHER  INFORMATION 

ON 

OENIRAL  ELECTRIC 

HEATINO  EQUIFMENT 

Write  or  Phons 

GENERAL 

AIR  CONDITIONING 

A  HEATING  COMPANY 


112*  Howard  St. 
Sen  Frsncltco 
MArket  7SIS 


2001  Perslte 

Oeklsnd 

TWlnoeb  4066 


sewer  with  concrete  cradle; 

(2)  170   lln    .ft    12-in.    vitrified   clay 
aewer; 

(S)  300»   lin.    ft    8-in.    vitrified    clay 
sewer ; 


(4)  4  each  manholes;' 

(S)  5  each  12-in.  lampholes; 

(6)  6  each  standplpes ; 

(7)  0  each  Y  branches 

Total  bids  submitted  May  20 

were: 

(A)  Atlas  Pipe  Co.,  $24,627.78. 

(B)  Edwin   J.  Tobln,   Berkeley, 

128.- 

942.20. 

(C)  McGuire  ft  Hester,  Oakland 

.180.- 

758. 

Unit  prices  were: 

(A)            (B) 

(C) 

(1) 122.20        824.00 

827.00 

(2) „ 5.85            7.60 

20.00 

(3) -._ 8.24            4.20 

4.00 

(4) „  330.00        230.00 

300.00 

(6) 83.25          65.00 

40.00 

(6) „    44.40          30.00 

60.00 

(7) 8.88            8.00 

4.00 

5/22/47  •  39 

Owner   Taking    Bids — Due    May   29, 
10:30    A.    M. 

Sanitary  Sewers;    Res.   173-D-1 

FRESNO,  Calif.,  Fresno  County.  Lots 
19.  26,  2S,  29  and  34,  Blackstone 
Villa;  Subdivision  of  Loti  27,  30, 
31,  32  and  33,  Blackstone  Villa: 
Torrance  Terrace ;  Lots  1  to  12,  in- 
clusive, Tannahill  Tract ;  Hollandla 
Tract;  Crescent  Tract,  and  a  por- 
tion of  Lot  9,  Salinper  Tract. 

Owner — City  of  Fre.sno,  D.  E.  Rough - 
ton,  city  clerk.  City  Hall,  Fresno, 
Calif. 

City  Engineer— A.  Segal,  City  Hall, 
Fresno,  Calif. 

Sanitary  sewer,  masonry  manholes 
with  cast  iron  frames  and  covers, 
lampholes  with  metal  frames  and 
rovers,  4x8-inch  and  4x6-inch  Y- 
branches. 
Work    involves : 

(1)  3856   If.    8-in.    vlt.    clay  pipe; 

(2)  8989  Lf.  6-inch  do; 

if3)  103   each   4x8-in.    Y    branches; 

(4)  341   each   4x6-inch  •       do; 

(5)  25  ea.  manholes,  cast  iron  frames 
and   covers ; 

(6>   10    each     lampholes    with     metal 
frames  and  covers. 


Specifications  obtainable  from  the 
office  of  the  city  engineer. 


40—    STREETS  AND 
HIGHWAYS 


5/22/47  40 

Owner  Taking   Bids — Due  May  26,  10 
A.   M.— Repave   Road  "O";    Bid   No. 
04-015-47-22;    Serial    No.    194. 
BENICIA.  Calif.,  Solano  County. 
Owner  —  U.   S.    Engineer   Ofiicw,    Be- 

nlcia  Arsena',   Benicta.   Calif. 
Plans  by  owner. 
Work   involves : 
(1)  1100  cy.   roadway  excav. ; 
i2)  1900    lin.    ft    install    bulk    angle 
f  langeways ; 

(3)  80  cy.  trench   excavation; 

(4)  614    l.f.   inBtall    6- in.    perf.    metal 
drain ; 

(5)  ISO   tons  crusher  rock  drains; 
<6>  1   each  catchbasin; 

(7)  1772  tons  crusher  run  base  rock; 

(8)  6:9  tons  liquid  asph.  MC-1  prime 
coat   (4.  gal.   per  s.y. ); 

(9)  887   tons  asph.   concrete,  4-inch; 

(10)  5.8   tons   liquid   asph.    MC-5   seal 
coat   (^gal.  per  s.y.); 

(11)  56   tons   screenings    (20    lbs.    per 
s.y.)    seal   coat. 

Specifications  obtainable  from   the 
above  office. 


5/22/47  40 

Owner  Taking   Bids — Due  Ma.y  26,  10 

A.    M. — Seal   Coat    Roads;    Bid    No. 

04-15-47-21;  Serial  No.  341 
BENICIA,  Calif.,  Solano  Co.    Benlcia 

Arsenal. 
Ownnr     -IT.    S.    Engmeer   Office,    Be 

nicia   Arsenal,   Benicia,   Calif. 
Plans  by  owner. 

Work    involves : 
( 1 1  1885  tons  seal  coat  screenings ; 

(2)  192  tons  seal   ocat  liquid  asphalt 

MC-5; 

(3)  160  hours  flagmen. 
Specifications  obtainable  from   the 

above  office. 


west   of  Bldg.  No.  73,  Beaicia  Ar- 
senal. 

Owner  — U.    S.    EInxinssr   Office.    Be- 
nlcia Arsanai,  Bsntrta.  Calif. 

Plans  by  owner. 
Work    involves : 

(1)  10,150  s.y.   prepare  subgrade; 

(2)  600  tons  cruaher  run  base; 

(%)  16.7     tons     liquid     asphaU.    MC-1 

prime  coat ; 
(4)  1696   tons   asph.    concrete. 

Specifications  obtainable   from   the 
above  office. 


6/22/47  40 

Owner  Taking  Bids— Due  May  26,  10 
A.  M.— Reeurfaoing:  Bid  No.  04-16- 
47-25;   Serial   No.  874 

BENICIA.  Calif.,  Solana  Co.  Wharf 
Road  and  Adjacent  Area,  Benlcia 
ArsenaL 

Owner  — U.  S.  Engineer  Office,  Be- 
nicia Arsenal,  Benlcia,  Calif. 

Plans  Iry  owner. 
Work    involves ; 

( 1 )  4363  s.y.  prepare  subgrade  ; 

(2)  1033  tons  crusher  run  base  rock; 
(3>  8  tons  liq.  asph.  MC-1  prime  coat 

(4)  96  tons  asphaltic  concrete: 

(5)  13.4  tons  liq.  asph.  MO-5  seal  coat 
(6>  153   t9ns  screenings   seal   coat. 

Specifications  obtainable  from   the 
above  office. 


5/22/47  40 

Owner  Taking   Bid* — Due   Ma.y  26,   10 


A.    M. — Road     Reconstruction;     Bid 
No.   04-15-47-24;    Serial    No.    69-47 

BENICIA,  Calif..  Solano  Co.    Benlcia 
Arsenal. 

Owner— L.   S.   Engineer  Office.    Be- 
nlcia Arsenal,  Ben.cia,  CalU. 

Plans  b>   owner. 

Reconstruct    road    and   surface   area 
of  delomltlon   area. 
Work    Involves : 

(1)  8720  cy.   roadway  excav.; 

(2)  2240  l.f.  construct  drain  ditch; 

(3)  40  If.  12-ln.  corru.  metal  pipe; 

(4)  22  l.f.  24-inch  do; 
(6)  1  each  head  wall; 

(6)  1  each  head  wall  "L"; 

(7)  1  each  embankment  protector; 

(8)  12    l.f.    8- In.    corru.    metal    pipe 
(downdrain) ; 

(9)  7200    s.y.    prepare    subgrade; 

(10)  12    tons    liq.    asph.    prime    coat, 
MC-1; 

(11)  1600  tons  crusher  run  base  rock 

(12)  640    tons    asphaltic    concrete; 

(13)  3   tons   liquid   asphalt   seal   cout. 
MC-6; 


READ  ond  USE  the 
Classifitd  Section 
...Coll  MArket 71 10 


5/22/47  40 

Owner  Taking    Bids — Due   Ma.y  26,   1U 

A.  M.— Resurfacing;   Bid   No.  041-5- 

47-20;    Serial    No.  342 
BENICIA,    Calif.,    Solano    Co.     Area 


GRADE  **A"  BARNS 

Built  By  Metropolitan  Construction 
Company's  Engineers 

Built  of  RIGID  STEEL  FRAMES 

Economical,  Lasting,  Sanitary 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.  DOuglas  0371 

SAN  FRANCISCO,  CALIF. 


ANNOUNCING  THE  NEW  TREATED 

G.  P.  FORM  CLAMP 


After  yeors  of  extended  research 
the  C.  P.  Concrete  Equipment  Company 
have  developed  a  treatment  which  has 
been  opplied  to  the  C.  P.  Form  Clomp 
Assembly,  which  provides  the  following 
odvontages: 

I^Will  not  rust. 

2 — Concrete  will  not  adhere. 

3 — Easily  removed  from  concrete. 

4— No  clean-up  expense. 

Immedlafe  Delivery  Available  out  of 
Oakland  and  Los  Angeles  stack 


C.  P.  STANDARD  CLAMP  ASSEMBLY 
Pat«nt  No.  2.1 64.592 


..  ^u^.^.^,.:^r^^^,  ^4^M**■^•^^li^^4'**■^11^1♦»'1<51i* 


STUD  ROD 


NUT  WASHER 


C.  P.  CONCRETE  EQUIPMENT  CO. 


1385  W.  Uth  St. 

6218  South  Wlltoa  Ploce 


Phone  TEmplebor  1405 
PhoHO  PLoosant  1-4143 


Ooklond  7 
Los  Angolot  44 


HBX- 


mmmm 


PACE  6 


DAILY    PACIFIC    BUILDER 


THURSDAY.  MAY  22.  1947 


(14)  27  tons  screening*  seal  coat 

Specifications  obtainable  from   the 
above  office. 


fi/22/47  40 

Owner   Tejcing    Bids — Due   June   18,  2 

P.  M. — Grading  and  Surfacing 
MONO  COUNTY.  Calif.    Nr.   Bridge- 
port on  Twin  Lalie  Road. 
Owner — State  of  California,  Division 

of  Highways.  Public  Works  BIdg., 

Sacramento,    Calif. 
State   Highway  Engr. — O.  T.   McCoy, 

Public    Works   BIdg.,    Sacramento. 
About  3.9  miles  grading  and  applying 

bituminous    surface    treatment. 

Work  involves: 
(It  4'WX>  c.y.  rdwy.  excav. ; 
(2)  2B0  c.y.   struc.   excav.; 
(3»  90  c.y.  ditch  and  channel  excav.; 

(4)  8,360  c.y.  Type  A  Import  borrow; 

(5)  23.100  c.y.  type  B  do; 

(6)  develop   water  supply   and    fur- 
nish water  equipment; 

(7)  l,6.'i4  M.  gals,  apply  water; 
(8»  206  8ta.   finish   rdwy.; 

(9)  200     tons     liq.     asph.     SC-3,     bit. 
surf,  treat. ; 
(10»  37.700  sq.  yds.   prepare,  mix  and 
shape  surf.,  bit.  surf,  treat. ; 

(11)  5  M.   FBM  Douglas  fir  timber; 

(12)  1   M  FBM  Redwood  timber; 

(13)  45  c.y.  Class  A  portland  cement 
concrete  structures; 

(14)  2,300  lbs.   bar  relnf.  steel; 
(1.5)  28  each  culvert  markers; 

(16)  1.16  miles  remove  and  reconstr. 
existing  property  fences; 

(17)  174  l.f.  18-in.  16  gage  CMP; 

(18)  102  l.f.  24-ln.   14  gage  CMP; 

(19)  108  l.f.  30-ln.  14  gage  CMP. 
Fpeciflcations  obtainable  from    the 

above  office. 


binder  and  seal  coat) ; 

(10)  220  tons  aaphalt  coocrete  (level- 
ing course) ; 

(11)  240  tons  aairitaltic  concrete,  type 
A.  surface  course;' 

(12)  20  each  guide  poets; 

(43)  lump  sum,  extend  existing  cor- 
rugated metal  pipe  culverts. 
Total  bids  submitted  May  20  were: 

(A)  Morgan   Constr.  Co.,   Pleasanton, 
Calif.   110,874. 

(B)  J.     R.     Armstrong,     El     Cerrlto, 
Calif..  $10,946.82. 

(C)  Lee  J.  Immel,  San  Pablo,  Calif., 
$11,973   . 

(D)  E.  A.  Forde,  San  Anselmo,  Oal., 
$13,987. 

(E)  J.   Henry  Harris,   Berkeley    Cai., 
$14,706  . 

Unit    bids    will    be    given    shortly. 


S/22/47  40 

Owner  Ta.king  Bids — Due  June  18,  2 
P.   M. — Grading  and  Surfacing 

MENDOCINO  COUNTY,  Calif.  At 
Kibbesillah  Creek,  1L6  miles  north 
of  Fort  Bragg. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  BIdg, 
&acramento,    Calif. 

ate  Highway  Engr. — G.  T.  McCcy. 
Public    Works   BIdg.,    Sacramento. 

About  0.5  mile  grading,  surfacing 
with  road  mix  surfacing  on  im- 
ported base  material  and  applying 
a   seal   coat.  '  , 

Work  involves: 

(1)  4',^    acres   clear  and    grubb; 

(2)  29,000  C..V.   rdvy.  excav,; 


6/22/47  •     40 

Owner  Taking  Bids— Due  May  28, 

10  A.  M. 
Road 

CLACKAMAS  COUNTY,  Ore.  Clack- 
amas River  Forest  Development 
Road,  Project  No.  46-2B.  Mt  Hood 
National  Forest. 
Owner  —  Public  Roads  Administra- 
tion, W.  H.  Lynch,  division  engi- 
neer, 208  Broadway-Oak  BIdg., 
Portland,  Ore. 
Plans  by  engineering  department  of 
owner. 

Specifications  obtainable  from  the 
above  office  upon' deposit  of  |10,  re- 
fundable. 


Blom,  city  manager  City  Hall,  Red- 
wood City,  Calif. 
City  Engineer— Cecil  L.  Longson,  City 
Call,  Redwood  City,  Calif. 
Projects  include: 

(1)  2460  lln.  ft  install  6-ln.  water 
main  in  Redwood  Villa  Park  and 
Murray  Tract; 

(2)  2160  lln.  ft  Install  «-ln.  water 
main  in  Edgewood  Rd.,  between 
Alemeda  de  las  Pulgas  and  Cor- 
dUleras  Rd. 

Specifications  obtainable  from  the 
office  of  the  engineer  upon  deposit 
of  $5,  refundable. 
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5/22/47  •     40 

Owner  Taking  Blda^-Due  June  16, 

8  P.  M. 
Street  Improvement;  Res.  908 

SAN  LEANDRO,  Calif.,  Alameda  Co. 
Dolores  Ave.,  between  Bancroft 
Ave.  and  Morgan  St. 

Owner — City  of  San  Lesmdro,  H.  H. 
Burbank,  city  clerk.  City  Hall,  San 
L.eandro,  Calif. 

City  Engineer  —  Charles  P.  Ifartin, 
City  Hall,  San  Leandro,  Calif. 

Street  Improvement,  including  8-in. 
vitrified  clay  pipe  main  sewer;  4-in. 
house  lateral ;  reconstructing  por- 
tion of  existing  culvert  at  Bancroft 
Ave.  intersection ;  curb,  gutter  and 
sidewalks;  paving  roadway  with 
water-bound  macadam  and  armor 
coat  surface 
The  work  Involves: 

(1)  1956    lln.    ft    8-in.    vitrified    clay 
pipe  sewer; 

(2)  77  each  4-in.  side  sewer; 


(3)  1,050  c.y.  stru''.   excav.; 

(4)  440   c.y.    ditch    and    channel    ex-    (3)  3  steel  manholes; 


cavation ; 

(5)  30.000  sta.  yds.  overhaul; 

(6)  4,200  c.y.  imported  base  mtl. 


(4)  112.200  sq.  ft  grading; 

(5)  3503.20  lln.  ft  curb  and  gutter; 

(6)  18,115  sq.  ft  sidewalk; 


(7)  develop   water   supply   and    fur- .  (7)  62,310  sq.  ft  paving; 


nish  water  equipment; 

(8)  670  M.  gals,  apply  water 

(9)  26  Bta.   finish   rdwy.; 

(10)  ZZO  c.y.  filter  material; 

(11)  10    tons    llq.    asph.    SC-2 
coat ; 


(8)  12  lln.  ft  reconstruct  culvert 

Specifications  obtainable  from  the 
office  of  the  city  clerk  upon  deposit 
of  $10,  refundable. 


•\ 
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, 5/22/47 

(12)  33    tons    liq.    asph.    SC-3    or    -4.  i  Contract  Awarded 
road  mix  surfacing;  Curt>s,  Gutters  and  Sidewalk* 

(13)  430  c.y.  mln.  agg..  road  mix  surf.  I  Cost  f11,273 

(14)  6,100  s.y.  mix  and  compact  road    SUNNYVALE,  Calif.,  Santa  Clara  Co. 
mix  surfacing;  I     South    side   of   California   St    from 

(16)  8  tons  asph.  emulsion,  seal  coat;  |     Pastoria  to  Mathilda  St 


5/22/47 

Contract   Awarded 

Pump  Platforms,  Pipeline,  Etc; 
Job  No.  4623-C  Cost  $186,810 

PHOENIX,    Ariz.,    Maricopa    County. 

Owner— City  of  Phoenix,  city  clerk. 
City  Hall,  Phoenix,  Aria. 

Engineer— Yost  &  Gardner,  608  Heard 
BIdg.,  Phoenix,  Ariz. 

Includes  furnishing  and  installing 
river  pumps,  pipelines  and  appur- 
tenances to  the  water  filter  plant, 
consisting  of  constructing  a  pump 
platform  over  the  Verde  River,  fur- 
nishing and  installing  three  7000- 
g.p.m.  pumps,  constructing  a  44- 
kv.  subsUtion,  furnishing  and  in- 
stalling 3790  lin.  ft  36-in.  pipeline 
and  constructing  4600  ft  2300-voIt 
electric  line. 

Contractor— N.  P.  Van  Valkenburgh, 
8609  San  Vicente,  South  Gate,  Calif. 


(16)  70  c.y.   screenlngn.  seal   coat; 

(17)  195  c.y.  Class  A  portland  cement 
concrete  structures: 

(18)  30,000  lbs.   bar   relnf.   steel; 

(19)  800    l.f.    8-ln.    perf.    MP    under 
.  drains,  16  gage; 

(20)  152   If.  8-)n.   CMP.    16  gage: 

(21)  33    If.    12-ln.    relnf.    cone,    pipe, 
standard    strength; 

(22)  177    If    18-Inch  do; 

(23)  48    If.    24 -inch  do; 

(24)  2    each    spillway    assemblies; 

(25)  4  each   reuwood  covers  for  drop 
inlets ; 

f26)  1    mile  propertv  fence; 

(27)  3  each  drive  gates; 

(28)  22    each     culvert     markers 
guide  posts; 

(29)  25  each  monuments; 


Owner — City  of  Sunnyvale,  Ida  Tnib- 
schenck,  city  clerk,  City  Hall,  Sun- 
nyvale, Calif. 

City  Engineer — L.  Melvin  Pollard, 
City  Hall,  Sunnyvale,  Calif. 

Asphaltlc  concrete  paving. 

Contractor^— A.  J.  Raisch  Paving  Co^ 
•00  W.  San  Cartes  ftt^  San  Jose, 
Calif. 

Other  bids  submitted  May  19  were: 
Pifzxa  &  Huntley,  San  Joee,  Calif.. 

$13,154. 
L.  C.  Smith,  San  Mateo,  Calif.,  |1S,- 

166. 


and 
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5/22/47 

rWA  Funds  Advanced 
Street  (Improvements)     Cost  $256,500 
LOVINGTON,  N.  M. 
(.10)  260  sy.  obliterating  exist  rdwy.    Owner— Town    of    Lovington,    Mayor 
(81)  remove   existing   bridge;  1     j.  K.  Simmons,  Town  Hall,  Loving- 

(32)  misc.   items  of  work.  |     ton,  N.  M. 

J-rpecificatJons  obtainable   from    the   Engineer  —  Classen     A    Rowland,    El 


above   office. 


5/22/47  •  40 

Low  and  Only  Bidders 
Pavement    Widening  Cost    S10.874 

RODEO,  Calif.,  Contra  Costa  Co.  Be- 
tween 6tb  St  and  4th  St 
Owner— State  of  California,  Division 


Paso,  Texas. 
Includes  approximately  76  blocks  of 
street  paving  and  curbs   and  gut- 
ters. 


40 


6/22/47 

FWA   Funds  Granted — Engineer 
Selected 
of  Highways   J    H.  Skeggs,  district    Grading  and  Paving  Cost  $286,730 

engineer.  2001  Van  Ness  Ava,  San    BAYARD    N.  M. 

Francisco  9^  Calif.  Owner— Village  of  Bayard,  c/o  mayor. 

Plans  by  engineering  department  of.     Bayard.  N.  M. 

owner.  '  Engineer'-Willard    O.    Smith,    Silver 

About    0.3     mile    widening     existing       (iity,  N    M. 
pavement   with   asphaltlc   concrete   includes  paving  and  grading. 

and     constructing    shoulders    with  , 

crusher  run  base. 


Low     Bidder     Morgan      Constr.     Co 
Box    443,    Pleasanton,    Calif.,    $10, 
874. 
The  work  involves: 

(1)  60  cu.  yda  removing  concrete; 

(2)  800  cu.  yds.  roadway  excavation; 


141— GAS,  WATER  AND  OIL 
PIPE  LINES 


5/22/47  41 

Owner  Taking   Bide— Due  June  2, 
11   A.  M. 

(3)  lump  sum,  develop  water  supply   Water  Mains  (Install) 
^nd  furnish  watering  equipment ;   REDWOOD  CITY.  Calif.,  San  Mateo 

(4)  64  M  gallons  apply  water;  County. 
(6)  15  stations  finish  roadway;             Owner— City  of  Redwood  City,  Edgar    (61)  lump  sum.  Section  41; 

(6)  1880  tons  crusher  nm  base;  I 

(7)  6  tons  liquid  asphalt  SC-1  prime 
coat; 

(8)  180  tons  plant-mixed  surfacing; 
(0)  3  tons  asphaltlc  emulsion  (paint 


5/22/47  41 

Owner    Taking    Bids — Due    June    16, 
7:30  P.  M. — Conn  Creek  Pipe  Line 

NAPA.    Calif..    Napa    County.     From 
Conn  Valley  Reservoir  to  Napa. 

Owner-^Clty   of   Napa,  Chas.   Martin, 
City  Clerk,  City  Hall,   Napa,  Calif. 

Consulting  Engr.— A.  Kempkey,  Bal- 
boa BIdg..  San  Francisco,  Calif. 

Installation   of  approx.   100,000  if.  of 
36-in.    diam.    fusion    welded    sheet 
steel    pipe,    appurtenances   and    ac- 
cessories. 
Bids  will  be  taken  as  follows: 

Installing    Pipe,    Appurtenances    and 
Accessories   on   Concrete   Piers 

(1)  lump  sum,  446.07  feet.  Sec.  1; 

(2)  lump  sum.  2915  feet.  Sec.  2; 

(3)  lump  sum.  300  feet,  Sec.  2A; 

(4)  lump  sum.  4469  feet.  Sec.  2B: 
Installing    Pipe,    Appurtenances    and 

Accessories    In    Trench 

(5)  lump  sum,  430  feet,  Sec.  3; 

(6)  lump  sum,  540  feet,  Sec.  4A ; 
'(7)  lump  sum,  3715  feet.  Sec.  5; 

(8)  lump  sum,  899  feet,  Sec.  6; 

(9)  lump  sum.  6091.55  feet.  Sec.  7; 
(10)*lump  sum,  1360.53  feet.  Sec.  8; 

(11)  lump  sum,  2630  feet  Sec.  9; 

(12)  lump  sum,  1744.50  feet.  Sec:  11; 

(13)  lump  stim.  1000  feet,   Sec.   12; 

(14)  lump  sum,  6000  feet.  Sec.  13: 
(16)  lump  sum.  1050  feet  Sec.  14: 

(16)  lump   sum,  2308.81   feet,   Sec.   15; 

(17)  lump  sum,  8995  feet.  Sec.  16: 

(18)  lump   sum.   4559  feet.   Sec.    17; 

(19)  lump  sum,  801  feet  Sec.  18; 

(20)  lump  sum.  1469.77  feet.  Sec.  19; 
(211  lump  sum,  1465  feet.  Sec.  20: 

(22)  lump  sum,  2483  feet.  Sec.  21: 

(23)  lump  sum.  99.^.26  feet  Sec.  22; 

(24)  lump  sum,  .%662  feet  Sec.  23; 

(25)  lump  sum,  2275  feet.  Sec.  24; 

(26)  lump  sum  2075  feet.  Sec.  25; 

(27)  lump  sum.  225  feet  Sec.  26; 

(28)  lump  sum.  1985  feet  Sec.  27; 

(29)  lump  sum.  1280  feet.  gee.  28; 

(30)  lump  sum  400  feet.  Sec.  29; 

(31)  lump  sum,  3210  feet.  Sec.  30; 

(32)  lump  sum,  645  feet,  Sec.  81; 

(33)  lump  sum,  2755  feet  Sec.  32; 

(34)  lump  sum.  210O  feet.  Sec.  33: 

(35)  lump  sum.   1445  feet.  Sec.  34: 
(30)   lump  sum,  2981.30  feet.  Sec.  35; 
(37)   lump  sum,   1072  feet.  Sec.  36; 
(.'IS)   lump  sum.  5.'S7  feet.  Sec.  37: 
(39 1   lunip  sum  2877   feet.  Sec.  38: 

(40)  lump'j'um.   1406  feet.  gee.   40; 

(41)  lump  sum.  374  feet.  Sec.  42; 

(42)  lump  sum,  3724  feet.  Sec.  44; 

(43)  lump  sum.  2514  feet.  Sec.  45; 
Installing   Pipe,    Etc.,   In   Trsnch   and 

Metal  Culvert 

(44)  lump  sum,  270  feet.  Sec.  4; 

(45)  lump  sum.  205.50  feet.  Sec.  10: 

(46)  lump  sum.   100  feet.  Sec.  39; 

(47)  lump  sum.   100  feet.  Sec.  41; 

(48)  lump  sum.  60  feet,  Sec.  43; 

Grading 

(49)  5050  c.y.   Section   1; 

(50)  200  c.y.  Section  2A  ; 

(51)  247    c.y.    foundation    excavation 
for  concrete  piers; 

(■•52)  543  c.y.  constructing  cone,  piers; 

(53)  357.4    c.y.    puacUig    cone,    casing 
around  pipe: 

(54)  26.42  c.y.  placing  perm,  concrete 
blocking ; 

(55)  11.25    c.y.    cons^tructing    concrete 
anchor  pads; 

(56)  5  c.y.  concrete  gate  valve  pads; 

(57)  2.3,400   Ib.-^.   supply  and   place  re- 
inforcing steel ; 

Supply    and    Instsll    Metal   Culverts 

(58)  lump  «ium.  Section  4; 

(59)  lump   sum.   Section    10; 

(60)  lump   sum.   Section   39 


(62)  lump  sum,  Section  48; 

Napa   River  Crossing 

(63)  lump  sum,  installing  pipe  across 
Napa  River,  a  distance  of  180 
ft,  exclusive  of  cone,  casing; 

(64)  43  c.y.  placing  concrete  casing 
around  pipe; 

Unit    Bid    Prices    Covering    Work    as 
May  Bs  Ordered 

(a)  each     butt    strap    welded    field 
seams; 

(b)  4-in.   welding  on  hat  flanges; 

(c)  6-inch  do; 

(d)  12-lnch  do; 

(e)  welding  on   36- in.  pipe  flanges. 
Contract  may  be  awarded  on  items 

1-62  or  on  items  1-64. 

Plans  are  on  file  for  examination 
at  the  office  of  the  engineer  and  at 
the  office  of  the  Daily  Pacific  Build- 
er, 466  lOt^  St.,  San  Francisco,  Cai., 
and  may  be  obtained  from  the  office 
of  the  city  clerk  upon  deposit  of  $25, 
refundable. 
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5/22/47 

Low  and  Only  Bidders 

Water    Lines    (Install)        Cost,   $5800 

OAKLAND,  Calif..  Alameda  County. 
Ninth  Avenue  Terminal. 

Owner — Oakland  Board  of  Port  Com- 
missioners, A.  H.  Abel,  secretary, 
Room  73,  Grove  St  Pier,  Oakland, 
Calif. 

Plans  by  Engrg.  Dept.  of  Owner. 

Low  Bidder — Conduit  Const  Co.,  3510 
Peralta,  Oakland,  Calif.,  $5800. 
J.  Henry  Harris,  Berkeley,  at  $6825 

submitted  only  other  bid  May  19. 


5/22/47  41 

Low  and  Only  Bidders 

Water  Mains  (Install);   Spec.  490 

Coet  $7»4&75 
Water  Mains  (Install);  Spec  4S0 
SAN  FRANCISCO,    Calif.    14th    Ava 

and  Fanning  Way. 
Owner — City  and  County  of  San  Fran- 
cisco,  Public  Utilities  Commission, 
Room  287  CHty  Hall,  San  Francisco, 
Calif. 
Plans  by  owner. 
Lay  6-ln.  transite  and  2-in.  and  8-in. 

cast  iron  mains. 
Low  Bidder  —  San    Francisco   Water 
Department,    425    Mason    St,    San 
Francisco,  Calif.,  $7948.76. 
The  work  involves: 
(1)  1870  lln.  ft.  excavation  and  back- 
fill; 
(4a)  420  ft  install  6-ln.  transite  pipe; 
(4b)  1200  lin.  ft  8-ln.  bell  and  spigot 

pipe; 
(4c)  250  ft.  2-in.  bell  and  spigot  pipe; 
(5)  3500  lbs.  Install  fltUngs,  valves, 

etc.; 
(6a)  180  lin.  ft  make  bell  and  spigot 
Joints ; 

(7)  3000  sq.  ft  repavement; 

(8)  25  each  Install  %-ln.  screw  taps; 

(9)  690  lln.  ft  Install  %-in.  service 
pipe; 

(10)  estimated     field     inspection     at 

$10.75  per  calendar  day. 
(A)  materials  furnished  and  services 
rendered    by  the   San   Francisco 
Water  Department  $332SJK>. 
Complete  bids  May  20  were: 
San    Francisco   Water  Department 
(1)    $0.90;     (4a)    $1;    (4b)    $0.30;     (4c) 
$0.15;  (5)  $0.05;  (6a)  $1;  (7)  $0.40;  (8) 
$1;     (9)    $0.40;     (10)    25    days;     total, 
$7948.76. 

Fred  T.  Flairey,  San  Francisco,  (1) 
$1.05;  (4a)  $0.36;  (4b)  $0.35;  (4c)  $0.12; 
(5)  $0.07;  (6a)  $1;  (7)  $0.45;  (8)  $L10; 
(9)  $0.60;  (10)  25  days;  total,  $8373.4& 


Supplies^  Eqaqmient 

Sub-Contract 

Information 


42— MISC    SUPPLIES   AND 
MATERIALS 

6/22/47  •  42 

Fire  Briok 

Low  and  Only  Bidder* 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  May  19  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  under 
bid  No.  3936  for  furnishing  and  de- 
livering approximately  9626  pressed 
fire  brick  for  the  Public  Worka  De- 
partment : 

Dee  Engineering  Co.,  (1)  $107.80;  (2) 
$105.34;  (3)  $106.34;  (4)  $124.48;  net; 
delivery  6  days. 

Asbestos  /Company    of    California, 

(1)  $104.02 ;'^(2)   $99.57;   (3)  $99.57;  (4) 
$137.07 ;  net  80  days ;  delivery  16  days. 

Gladding  McBean  Co.,    (1)   $104.02; 

(2)  $99.57;  (3)  $99.57;   (4)  $137.07;  net 
30  days ;  delivery  15  days. 


6/22/47  42 

Meter  Couplings 

Low  and  Only  Bidders 

SAN  FRANCnSCO,  Calif.— The  fol- 
lowing submitted  bids  May  19  to  Pur- 
chaser of  Supplies  M.  H.  Oerry,  270 
City  Hall,  San  Francisco,  Calif.,  under 
bid  No.  3941  for  furnishing  and  de- 
livering 2500  %-inch  bronze  meter 
couplings  for  the  Water  Department: 

James  Jones  Co.,  201  LeRoy,  Los 
Angeles,  Calif.,  $0.88;  2%  30  days; 
one-half  delivered  In  60  days ;  balaoce 
30  days. 

M.  Greenberg  &  Sons,  $0,388;  2% 
30  days ;  delivery  60  days. 

Hays  Manufacturing  Co..  $0.40;  de- 
livery 84  days;  2%  cash  discount 

Mueller  Co..  $0.41 ;  2%  30  days ;  de- 
livery 30-60  days. 


5/22/47  '  42 

Batteries — Bids  Wanted 

SAN  FRANCISCO.  Calif. —Until 
May  23,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Treasury  Department, 
100  McAllister  St.  San  Francisco, 
Calif,  .under  Inv.  No.  SF-3963-47  for 
12  automobile  batteries,  f.o.b.  Merced, 
Calif. 


HIGHWAY 
EARTH    BORING 

MACHINE 
Rent  •   L«as»  •  Contract 

Manning  ftWhitaker 

Electrical  Contractors 

375  9th  St.  -  Son  Francltco  3 
HEmlock  6148 


National  Expansion  Joint  Coe 

Mossfocfsrer  and  OlsMbsfer 
Plin  lOARD  —  FELT-SIDED  ASPHALT  AND 
MiOWOOD   EXPANSION  JOINT   FILLERS 

DMrlbwfor 
MARVEL-KOTI— CoBcrete  Cariag  Compeaad 
SRALZ — Expauiea  Jelat  Seollag  Ceiii|»eM«4 

CoMplles  wHk  Federal  SpeelftcotloM  SS-F.334 

FOR     CONCRETE     CONSTRUCTION 

333  S«veafii  StfMt         UadcrhlU  7172         Son  Froacltce  3.  Calif. 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT     ' 


L. 


Call  TWinoaki  6206 
H.   CLAWSON   CO. 


INSULATORS  FOR  THE  PAanC  COAST 
219  PACIFIC  BUILDING  OAKLAND.  CALIF. 


W  I  N  D  O  VV      SCREENS 


>1RCH/TECTS  .  .  . 
You  can  again  specify 

ROLL-AWAY 
Window  Screens 

THE  PERFECT  SCREEN 
FOR  EVERY  TTPE  OF 
WINDOW  .  .  . 

•  Keeps  insects  out .  .  . 

•  Keeps  curtains  In  .  .  . 

•  Rolis  out  of  sl^ht 
wlien  window  Is  closed. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Name  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Seccessert  »e  ROLL-AWAY  WINDOW  SCREEN  COMPANY 

Mala  Oflce  mad  Faefery:  lERKELEY.  CALIF..  tNi  A  Carifea  Strata 

Pftaa*  THarawail  0340 
Manufacturers  of  the  POPULAR  RoU-Away  SCREEN    •    Since  1923 


THURSDAY.  MAY  22.  1947 


DAILY     PACIFIC    BUILDER 
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5/23/47  42 

rarUlteer 

Lew  and  Only  Bidder 

SAN  FRANCISCO,  Calif.— Organio 
Factors  &  Chemical  Co.,  at  $5,  net  80 
days,  delivery  five  days,  submitted 
only  bid  May  18  to  Purchaser  of  Sup- 
plies M.  H.  Gerry.  270  City  Hall,  San 
Francisco,  Calif.,  under  bid  No.  3939 
for  furnishing  and  delivering  ap- 
proximately 200  cu.  yds.  Veganlte 
fertilizer   for   the   Paiic  Department. 

43— MACHINERY  AND 
EQUIPMENT 


B/22/47  43 

Chiarinators,  Valvee,   Eto. 
Bide  Wanted 

NAPA.  Calif..  Napa  County.— Un- 
til June  2.  7:30  P.  M..  bids  will  be 
received  by  the  City  of  Napa,  Chas. 
Martin,  City  Clerk,  City  Hall.  Napa, 
Calif.,  for  furnishing  Conn  Creek 
Project  Pipe  Une  appurtenances  and 
accessories  as  follows: 
(1)  3  chlorinators,  automatic  pres- 
sure feed  type; 

1  Venturi  meter  assembled  com- 
plete for  installation  (a)  as  a 
unit,  or  (b)  a  meter  consisting  of 
insert  tubes  and  nozzles.  Meter 
of  either  type  to  be  equipped 
■with  registering,  integrating  re- 
cording device; 

(3)  gate  valves  flanged,  faced,  drill- 
er with  double  disc  non-rising 
stem,  including 

(a)  6  30-inch; 

(b)  5  24-lnch ; 

(c)  10  IS-inch ; 

(d)  40  12-lnch; 

(e)  30    6-inch: 

(f)  60    4-lnQb; 

(4)  60  air  relief  valves  (a)  1-lnch  or 
(b)  2-inch: 

(5)  11  vacuum  valves  (2)  2-ln..  or 
(b)  4-lnch; 

(6)  Alt.  11  air  valves  and  vacuum 
valve   combination. 

Specifications   obtainable   from    the 
above  office. 


fice.  Benicia  Arsenal,  Benicia,  Calif., 
under  Bid  No.  04-15-47-23.  Serial  No. 
343  for  rebuilding  of  floor  of  BIdg. 
No.  73.  Benicia  Arsenal. 

Bids    will  "be    taken    as    follows : 

(1)  720  Lf.  backfill  under  foundation 

(2)  9  each   reset  guard  rails; 

(3)  41  each  furnish  and  install  stay- 
rollers  ; 

(4)  3200     tons     furnish     and     install 
cnisher  run  base  ruck; 

(5 1  &5    tons    prime    coat    liquid    as- 
phalt MC-1; 

(6)  975    tons   furnish   and   install   as- 
phaltlc /concrete    pavement. 
Specifications   obtainable   from   the 

above  office. 
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(2) 


43 


5/22/47 

Automobile  LIfte 
Lew  and  Only  Bidder* 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  May  19  to  Pur- 
chaser of  Supplies  M.  H.  Qerry,  270 
City  Hall,  S«m  Francisco,  Calif.,  un- 
der bid  No.  3925  for  furnishing  and 
delivering  three  4-post  electric  auto- 
mobile lifts  for  the  School  Depart- 
ment: 

J.  D.  Cochin  Manufacturing  Co., 
$695;  2%  10  days;  30  days  net;  21 
days  delivery. 

Colyear  Motor  Sales  Co.,  $485;  2% 
30  days ;  delivery  30-60  daya 

Chanslor  &  Lyon,  $485;  2%  30  daya; 
delivery  within  90  daya 


5/22/47 

Tenclng  Fair  Ground* 

Bids  Wanted 

SANTA  ROSA,  Calif.,  Sonoma  Co. 
— UnUl  May  26,  11 :30  A.  M.,  bids  will 
be  received  by  the  Board  of  Super- 
visors of  the  County  of  Sonoma,  of- 
fice of  the  clerk,  Walter  H.  Nagle, 
Sonoma  County  Courthouse,  Santa 
Rosa,  Calif.,  for  fencing  the  Sonoma 
County  fair  groimds. 

Plans  and  specifications  obtainable 
from  the  office  of  Architect  J.  Clar- 
ence Felclano.  4010  Montecito  Ava, 
Santa  Rosa,  Calif.,  upon  deposit  of 
$10,  refundable. 

Each  bid  must  be  accompanied  by 
certified  or  cailhier's  check  or  bid 
bond  in  amount  of  5%  of  bid,  payable 
to  the  order  of  the  clerk. 
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5/22/47 

Boiler  (Furnish  and  inatall) 

Bids  Wanted 

FRESNO.  Calif.,  Fresno  Co.— Until 
May  26  bids  will  be  received  by  the 
Washington  Union  High  School  Dis- 
trict, Oral  L.  Mitchell,  clerk.  Route  6, 
Box  633,  Fresno,  Calif.,  for  furnishing 
and  installing  a  SO-boraepower  gas- 
fired  boiler. 

Specifications  obtainable  from  the 
above  office. 


44 


5/22/47 
Electrical  Wiring 
Bids  Wanted 

FRESNO,  Calif.,  Fresno  Co.— UntU 
May  28  bids  will  be  received  by  the 
Washington  Union  High  School  Dis- 
trict, Oral  L..  Mitchell^  clerk.  Route  6, 
Box  633.  Fresno,  Calif.,  for  fumlahing 
and  installing  electrical  wiring. 

Specifications  obtainable  from  the 
above  office. 


barcadero;  owner,  Joe  Chung,  70- 
72  Bmbarcadero;  builder,  Brum- 
fleld  Electric  Sign  Service,  965  Fol- 
som  St. 

AL.li»l  OARAOB,  $946;  148  Natoma 
St;  owner.  Pacific  Tel  &  Tel  Co, 
140  New  Montgomery  St;  builder, 
N  H  SJoberg,  Oakland. 

ALTER  FLATS,  $500;  910  Shotwell; 
owner  and  builder,  A  Forbes,  prem. 

BUILDINGS  (1-story,  frame)  (2), 
$8000  each ;  SE  comer  15th  Ave  and 
Mount  Lane;  NE  corner  15th  Ave 
and  Ortega;  owner  and  builder, 
Henry  Doelger  Builder,  Inc.  S20 
Judah  St 

DWELLINGS  (1-story,  frame)  (2), 
$6(X)0  each;  N  Sweeney  50  and  76 
N  Boyleston ;  owner  and  builder, 
Carraro  &  Sons,  700  Felton  St 

ALTER  DWELLING,  $1500;  107  Up- 
per Terrace;  owner  and  builder,  A 
Schrang,  375  Athens  St 

ELECTRIC  SIGN,  $985;  600  Clement 
St ;  owner,  Searf ori,  prem ;  builder, 
Brumfield  Electric  Sign  Co,  966 
Folsom  St 

ALTER  DWELLING,  $3000;  15  S^at- 
ford  Dr;  owners,  Mr  and  Mrs  G 
Gross,  prem;  builder,  Seorge  O 
Bendon,   2195  32nd  Ave. 

ALTER  OFFICE,  $700;  557  Howard 
St;  owner,  Walter  H  Cribbens,  657 
Howard  St;  builder,  Elmo  deMar- 
tini,  948  Broadway. 

BUILDINGS  (1-story,  frame)  (2), 
$7000  each;  E  27th  Ave  50  and  75 
S  Rivera ;  owner  and  builder,  Burke 
Construction  Co,  2563  16th  Ave. 

DWELLINGS  (l-story,  frame)  (4), 
$11,900  each ;  E  Foriuna  73,  112,  149 
and  186  N  Anza  Vista;  owner  and 
builder,  C  T  Lindsay,  Inc.  824  Tara- 
val  St 

ALTER  DWELLING,  $1500;  lO^Up- 
per  Terrace;  owner  and  builder, 
John  J  Gaffney,  244  Liberty  St 

ALTER  RESTAURANT,  $900;  55 
Sutter  St;  owner.  T  Harris,  prem; 
day  work. 

WORKSHOP  (1-story,  frame).  $500; 
SW  comer  Ocean  and  Granada; 
owner  and  builder,  William  Agin, 
et  al,  801  28th  Ave. 


builder,  Eugene  Croley,  4618  Allen- 
dale Ave. 

ADDITION,  $2500;  2712  Seminary 
Ave;  owner,  Ardella  Robertson, 
premises;  builder,  Omer  L  Helan- 
kamp,  216  Arroyo  Ave,  San  Lean- 
dra 

ALTHatATIONS,  $950;  2239  7th  Ave; 
owner,  Llda  Mitchell,  prem ;  build- 
er. Crown  Roofing  Co,  2286  Market. 

ALTERATIONS,  $990;  436'  FoothlB 
Blvd;  owner,  Mrs  Claire  Beaghetta, 
premises;  builder,  Elliott  &  Elliott 
Co.  2336  Market  St. 

ALTERATIONS,  $1200;  2004  18th 
Ave;  owner,  Richard  T  Nelaon,  683 
Mirey  VisU ;  builder,  R  J  Nelson  Co. 

ADDITION,  $3250;  1108  Mandana 
Blvd ;  owner  and  builder,  C  R  Raea, 
1108  Mandana  Blvd. 

ADDITION,  $600;  1424  Wood  St; 
owners  and  builders,  Mr  and  Mrs 
N  Tucker,  premises. 

ALTERATIONS,  $750;  1530  San  Pablo 
Ave;  owner,  Mrs  Rosin,  premises; 
builder,  Melvin  W  Halvlg,  8400 
Mountain  Blvd. 

SAN   MATEO  COUNTY 
(Unincorporated) 


BUILDING  PERMITS 


Granted 


000;  911-913  Bayahore  Blvd;  owner, 
Ernest  Bonalansa,  premises;  build- 
er. A  Planca.  009  Pine  St. 

BUILDING  (steel  frame,  40x100  ft), 
$12,000;  720  Cypreas  Ave;  owner, 
Alpen  &.  Howe,  2373  Folsom  St,  San 
Fi-anelsco ;  builder,  Joe  Bettancourt, 
422   San   Anselmo  Ave,  San   Bruno. 

ADDITION  (14x15  ft),  $1950;  681 
Palm  Ave;  owner,  Carl  Welte,  631 
Palm  Ave;  builder,  A  Planca,  009 
Pine  St,  South  San  Francisco. 


REDWOOD  CITY 


DWELLING.    $8000;    1SS7  Kathertne 

St;  owne  rand  builder,  V  Masarle, 

premises. 
DWELLING,     $6000;     417     RooseTelt 

Ave;    owner    and    builder,    George 

Bobbio.  premises. 
REMODEL   DWELLING,    $3000;    420 

Cedar  Ave ;  owner  and  builder,  E  H 

Wiley,  premise^. 


A. 


ALAMEDA 
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5/22/47 

Tool* — Low  and  Only  Bidder* 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing submitted  bids  May  19  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco.  Calif.,  for 
woodworic  and  machinery  tools  foe 
School  Department: 

Machinery  Sales  Co.,  (1)  $1647;  de- 
livery 40  days ;  terms  net 

C.  W.  Marwedel.  (1)  no  bid;  (2) 
$168;  (3)  $56.90;  2%  10th  prox.;  net 
SO  days. 

C.  F.  Bulotti  Machinery  Co.,  (1)  no 
bid;  (2)  $161.50;  (8)  $66.96;  %%  SO 
day*. 

Peter  H.  Nelson,  (1)  no  bid;  (2) 
$168;    (S)  $56.90. 


5/22/47 
Wooden  Screen* 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  May  22,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Treasury 
Department.  100  McAllister  St,  San 
Francisco,  Calif.,  under  Inv.  SF-3951- 
47  for  erecting  wooden  screens  for 
Sacramento  Rent  Control  Office.  1330 
J  St..  Sacramento,  Calif. 

Specifications  obtainable  from  the 
above  offica 
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6/22/47 

Dump   Truck    Rental 

Low  and  Only  Bidder* 

SAN  MATEO  and  SANTA  CRUZ 
COUNTIES.  Calif.  —  The  following 
submitted  bid  May  19  to  the  State 
Division  of  Highways,  J.  H.  Skeggs, 
district  engineer,  2001  Van  Ness  Ay., 
San  Francisco,  Calif.,  for  rental  of 
one  or  more  pneumatic-tired  dump 
trucks  of  not  less  than  4-cu.  yd. 
capacity  for  approximately  300  hours' 
use  in  San  Mateo  and  Santa  Cms 
Counties : 

Stuart  Equipment  Co.,  $3.00,  both 
countie*. 

Rosenberg  Bros.  Grading  Co.,  $4.60, 
San  Mateo  County  only. 

M.  A  R  Dump  Truck  Co.,  $399,  both 
coimties. 
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Joaquin 
M..  bids 


5/22/47 

Dump  Truck  Rental  ' 

Bids  Wsnted 

STOCKTON,  Calif.,  San 
Co.— Until  May  26,  10:30  A 
will  be  received  by  the  State  Division 
of  Highways.  P.  O.  Harding,  district 
engineer,  1200  N.  Center  St,  Stockton, 
Calif.,  for  rental  of  one  to  aix  dump 
trucks  of  4-  or  5-cu.  yd.  water  level 
capacity. 

Specifications   obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


RECORDED 
NOTICES 


BUILDING  PERMITS 


Applications 


SAN  FRANCISCO 


ALTER  EMPl  OYMENT  OFFICE, 
$500;  1164  Ma.ket  St;  owner,  Ar- 
thur Ipswitch.  1026  Market  St;  con- 
tractor, not  selected. 

GARAGE  (1-story,  frame),  $500;  196 
Sweeney  St;  owner  and  builder,  M 
Dotoli,  premises. 

BUILDINGS  (1-story,  frame)  (12), 
$7500  each;  E  15th  Ave  365.5,  325.6, 
285.5,  245.5.  206.5,  165.5,  125.6,  86.5, 
45.4.  405.5,  445.5  and  485.5  S  Mount 
Lane;  owner  and  builder,  Henry 
Doelger  Blider,  Inc,  820  Judah  St 

FOUNDATIONS  and  FLOORS  (ce- 
ment), $500  each;  SE  comer  San 
Bruno  and  Bamevekl;  NW  comer 
Perasto  and  Dickerson;  owner,  S  B 
Misrack,  578  Arguello  Blvd ;  builder, 
Misraok  Construction  Co,  690  6th  St 

ALTER  FLATS,  $1000 ;  3441  Clay  St ; 
owner,  Mary  Lews,  prem;  builder, 
<3oast  Construction  Co.  2172  Market 

ELECTRIC    SIGN,   $1485;   70-72  Bm- 
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BLDG,  1 -story  frame,  $9990;  South 
Ocean  Ave  155.14  W  Ashton  Ave; 
owner,  Mr  and  Mrs  Joe  Crown.  12 
Keystone  Way ;  contractor.  Metro- 
politan Constr  Co. 

PASSAGE,  temporary,  $5000;  O'Far- 
rell  and  Stockton  Streets;  o\\'ner, 
Provident  Securities  Co;  contrac- 
tor. Dinwiddle  Constr  Coj  archi- 
tect. "W   P   Day   &   Associates. 

DWELLING.  2-8tory  frame.  $11,^0); 
N  Sickles  Ave  107  W  Huron  :  own- 
er and  buildpr.  Boyd  C  Lindsay, 
1176   Alemany   Blvd. 

ASBESTOS  covering,  $1760;  i3ir4  18th 
Ave:  owner.  H  T  '.VsMace.  prtni . 
contractor.  FYed  S  Hall. 

REPAIR  wall.s  and  raise  founda- 
tions. $1500;  1620  I.Aguna  !>Hreet  ; 
owner,  Paola  Rlchlchl.  prem ;  con- 
tractor,  S   Handa. 

DWELLINGS,  six  1-story  fr.  $7800 
each  ;  E  42nd  Ave  4O0.  12.'i,  <rO.  475. 
500  and  525  S  Quintara  St ;  owner 
and    builder.    Supcror   BIdg   Co. 

REMOVE  old  Incinerator  and  in- 
stall new  type.  $0601):  Crystal  F'.il- 
ace  Murket;  owner.  J  M  L«ng  Co. 
1179  Market  St;  contractor,  Fro<l- 
frtck    Hoffman. 

ADD  kitchen  and  bath.  $800;  ITW 
Waller  St ;  owner.  Mrs  Herbost. 
prrmlse.s ;     contractor.    Andre    and 

Thoraen. 

FOUNDATION,  new,  $600;  1008  An- 
za St;  owner.  Mr  McCarthy,  prem; 
contractor.    E    Solheim 

ALTER  and  repair.  $500;  216  Mi- 
nerva St;  owner.  Jos  Bardo;  con- 
tractor.   DavW    D    Willla 


CABIN.  $1700 ;  Lot  29,  Block  B,  Cuesta 
La  Honda ;  owner  and  builder,  Fred 
Ward,  361  Alvarado  St,  Brisbane. 

RESIDENCE,  $1500;  Coastslde  Union 
School  District;  owner  and  builder, 
San  Mateo  Electrical  Appliance  Co, 
142  3rd  Ave,  San  Mateo. 

DWEUXJNGS  (2).  $8000  each;  ptn 
Lot  10.  Block  4.  Friendly  Acres 
No  1 ;  owner  and  builder.  Lacey  A 
White.  220  Montgomery  St  San 
Francisco. 

DWELLING,  $16,000;  Lota  12  and  13, 
Block  5,  Palomar  Park;  owner,  F 
Umtera,  20  E  25th  Ave,  San  aMteo; 
builder,  Hartung  k.  Selo,  20  B  26th 
Ave,  San  Mateo. 

DWELLING,  $4500;  Lots  13  and  14, 
Block  50,  Montara;  owner  and 
builder.  Earl  Le  Mastero,  Ocean 
Shore  Highway,  Montara. 

DWELLINGS  (3).  $5000  eacli:  Lota 
30,  31  and  32,  Block  8,  Schwefln 
Addition :  owner,  Fred  C  RudlslU. 
633  Taraval  St,  San  Franolaco; 
builder,  James  A  Amott,  fSA  Tara- 
val St,  San  Francisco. 

DWELLING,  $9000;  Lot  6,  Block  19. 
Highlands  of  Emerald  Lake;  owner 
and  builder.  Earl  Kvemo,  1701  El 
Camlno  Real,  Redwood  City. 

DWELLING,  $13,500;  Lota  19  and  20, 
Block  9,  Brisbane;  owner  and  build- 
er, Charles  Gomez,  66  Sierra  Point, 
Brisbane. 

ALTER  CABIN,  $1000;  Martins 
Beach ;  owner  and  builder,  H  Rela- 
felt,  1411  E  88th  St  Oakland. 


FIRE  REPAIRS.  $1400;  1814  Qrand 
St;  owners,  Ruth  and  B  La*t*rte- 
may,  1399  Hearst  Berkeley;  build- 
er. Van  Bokkelen-Cole  Co,  955  22nd 
St.  Oakland  7. 

SERVICE  STATION  (1-story,  metal) 
$2900;  2442-2461  Santa  Clara  Ave; 
owner.  Everett  St  Service  Station, 
premises;  builder,  Michel  &  Pfeffer 
Iron  Works,  10th  and  Harrison  Sts, 
San  Francisco  3. 

RESIDENCE  (IVi- story,  6  -  room), 
$7000;  2617  Edison  Court;  owner, 
Sidney  Traver,  1404  Park  St ;  build- 
er, J  H  Plckrell  &  .Son,  1831  Stan- 
ford St. 

GARAGE  (under  duplex),  $700;  1636 
High  St;  owner  and  builder,  F  F 
Mulholland,  premises. 


BERKELEY 


ALTERATIONS.  $1000;  2900  Shasta 
Rd;  owner  and  builder,  George  M 
O'Connor,  premises. 

GARAGE  and  FISH  HATCHERY, 
$1600 ;  900  Jones  St ;  owner,  H  Wle- 
montes,  prem;  builder,  B  T  Buah, 
1600  Tyler  St.  _ 

DWELLING  (6-room),  $8600;  1487 
Olympus;  owner,  Donald  Kelly; 
builder,  Dacy  Co,  2148  Center  St; 
planh  by  A  CThas  Young. 

ALTERATIONS.  $1800;  2840  Shat- 
tuck ;  owner,  T  W  Corder,  69th  and 


DALY   CITY 


ADD  and  ALTER  BANK  BUILD- 
ING, $45,000;  Daly  City;  owner.* 
Bank  of  America,  6298  Mission  St; 
builder.  Capital  Co,  1  Powell  St, 
San  Francisco;  plans  by  Capital 
Co,  1  Powell  St  San  Francisco. 


OAKLAND 


ADDITION  (5-8tory,  concrete).  $285,- 

000:  1012  45th  St;  owner.  Aluminum 

Cooking  Utensil  Co,  prem;  builder. 

Sevanstrom    k.    Stahl.    2034    Hoover 

Ave;  plans  by  owner. 
ADDITION.    $500;    8704    Rhoda   Ave; 

owner    and    builder.    O    C    Pierce. 

premiie*. 
DWELLING  (1-story,  5-room),  $7000; 

5122    Crockett    Place;     owner  and 
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Floor    Rebuilding— Bids  Wsnted 

BENICIA.  Calif..  Solano  County  — 
Until  May  26.  10  A.  M.,  bids  will  be 
received   by   the   U.   S.   Engineers  Of- 


FOR   SALE 

TIMBERS,  wallboards,  plnmbinf 

(ttpc,  millwork,  and  other  baild- 
ng  materials.  SALE  PRICES. 
Large  atocka  of  '"hard  to  get" 
itcaia. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
nOH  St.  —  VA  lencia  4977 


N  f WGDiranfnmi: 


CONTRACTOIS 


SAN  FRANCISCO 
VAUNcIa  500S 


LINE 
CONSTRUCTION 


EARTH 
BORING 


SOUTH  SAN  FRANCISCO 


STORE   BUILDING   (40x60  ft),  $10,- 


SHOP  FABRICATION 
FIELD  ERECTION 

for 
Refinery,    Refrigeration    and    all 
types  of  Industrial  Piping,  Elec- 
trical Pipe  Poles,  Portable  Equip- 
ment, Certified  Welders. 

U.  A.  FABRICATORS 

10154  Edes  Ave.   Oakland  3 
Phone  TRinidad  1177 


ELECTRICAL  COMMUNICATIONS 

T«/epfcoiie  and  Signal  Fffg/ne«rs 

Maituat  and  Dial  Talaphone  Sy^f^ntB 

DmtlgnTt  of  Romota  Control  Equlpmont 


Sorvlcm   and  ln»fallatton» 
W«  Will  Sub-Controct  With  Electrical  Contractors 

765    CLEMENTINA    STREET 

SAN  FRANCISCO  3  MArket  2017 


FOR     SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

.  .  .  Complete  Rental  Servic*  .  .  . 

THE  RIX  COMPANY  •  IMG. 

SS2  SIXTH  STREET  UNdtrhill  SOU 


-.----:_ 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENf^ 

Sond  Utt  For  Qmofaflom 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  iLDG.  PORTLAND.  ORE. 

621  BAYSHORE  RLVD.  SAN  FRANCISCO 

Be9BBe-9es=c==  JUii/p«r  4-6670 


For  Sale  IMMEDIATE  DELIVERY 
NEW  SEA  MULE"  MARINE  TRACTORS 


SuifobU  at  propulsion 
units  for  all  types  bar- 
ges, scows  and  flat  bot- 
tom cargo  carriers. 
Chrysler  Royal  Marine 
Engines,  Model  M-S  141 
H.  P.  at  3200  R.  P.  M. 

WRITE -WIRE -PHONE 


Svb/ect  To  Prior  Safe 


DULIEN  STEEL  PRODUCTS,  INC 

OF    C  AlirORNIA  . 
M61  I.J  Alomrda    .    phon»   «  .mb.ill  »  I  J  I     •     l»«  Angele*   3,  Caliloffi  Jo  . 


s      t 


-f-^  ■"  *y-  --^ 


■PH 


PACE  8 


DAILY     PACIFIC     BUILDER 


THURSDAY,  MAY  22,  1947 


Bay  Sta,  Emeryville;  builder,  CK 
Sprinkling,  830  62nd  Si.  Oakland. 

OFFICH3,  13100;  80«  Hearat;  owner, 
Condlck  Co.  001  6th  St;  buUder, 
Johnson  Bros,  200©  Shattuck. 

ALTERATIONS,  WOO;  2614  MUvla; 
owner  and  builder,  A  L.  Taranln', 
3312  N  Raymond  Ave,  Altadena. 

DWELLING    (B-room),    111.800;    1114 


Grizzly  Peak;  owner  and  buUdar, 
Richard  H  lid,  184»  Cedar  St 

ALTERATIONS.  $850;  2016  Hearst; 
owner,  R  Hardeater,  prem;  builder, 
Crown  Roofing  Co,  2336  Market  St. 
Oakland. 

AUTO  SALESROOM,  $66,000;  2901 
Dwight  Way;  owner,  J  E  French 
Co,  8454  Harlan  St.  Oakland ;  build- 


CLASSIFIED  ADWEBTISIMG 

m 
D«Mllla«  3  p.  ■!.  Dejr'  B«fot«  InMrtioii. 


Ratcf — 30c   line;    29c   lin* 
9  or  more   inMrtiona. 
(Minimum   ord*r  jl2.) 

Phone  MArlcet  7110 


er.  Chrlatensen  &  Lyona,  3454  Har- 
lan St,  Oakland;  architect,  Alben 
Froberg,  8404  Harlan  St.  Oakland. 

SANTA  CLARA  COUNTY 


1—    MISCELLANEOUS 


What  Is  YOUR  Personnel 
Problem? 

WE  Can  S^rre  Yoa    ' 

Weatern  Personnel  can  aaalst  you 
in  finding  needed  personnel 

Western  Personnel  will  pre-aelect 
the  right  man  for  that  job. 

Weatern  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS  -   Director 

Twenty  Yeari  in  the  Building 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(Agaocr) 

Pomttrly  Clerical  PUeemenl  Bureau 

Technical  -  ProfcMional  -  Cotnnurcial 

26  O'FARRELL  ST.  SUITE  902-9 

GArimU  lfil7-1618 


MEN  AVAILABLE 

ENGINEERS.  O.E.,  ME .  and  E.E. 
SUPTS.,   COMMERCIAL  and   IND. 
SUI>TS.,  ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DES IGNER8— STRUCT.  -  MECH. 
DRAFTSMEN,   ALL  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN.    Building   Materials 
A  complete   library   of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


DWELLING,  15000;  Pamlar  Ave; 
owner  and  builder,  R  L  Webb,  gen- 
eral delivery,  San  Jose. 

DWELLING,  »«000 ;  Sierra  Vista  and 
Colony.  Mt  View;  owner  and  build- 
er, Hoyt  R  Thomas. 

HANGAR,  16500;  northeast  side  Bay- 
shore  near  Lawrence;  owner,  Santa 
Clara    Valley    Airport,    Inc,    prem; 


Official  Proposal 


Highway  Imp^— Kern  County 


—TOWING    and    BARGE    WORK— 
Call   Bill   Atthowe,    SU.   :;543;    Pier  S 

(tf) 


1—  MISCELLANEOUS 

Trade  8-yd.  G.M.C.  Dump,  fish- 
plate, new  rubber,  0x4,  new  paint,  for 
H-  or  %-yd.  Catloader  or  will  sell. 
Phone  VAlencla  8113.  6/27 

2—  HELP  WANTED 

INSTALLATION  SUPT..  exper.  in 
all  types  of  acoustical  material  ap- 
plication. Capable  of  directing  in- 
atallatlon  crews.  Reply  Box  623  c/o 
Dally   Pacific   Builder.  (,'5/28) 


.SALEs  ENfi^NERft  --  acoustical, 
familiar  with  materials  of  nationally 
known  manufacturers  and  methods 
of  installation ;  capable  of  making 
estimates  from  plans.  Exper.  essen- 
tial. Replies  confidential.  Box  522 
c/o  Daily  Pacific  Builder.  (6/28) 


FOR  SALE 


3— POSITION  WAKTED 


BUILDING  CONSTR.  SUFT.  25 
years'  exp.  in  all  types  of  constr. ; 
just  gone  through  $4  million  worth  of 
vet.  housing  and  superA'ised  on  sev- 
eral hundred  million  dollars'  worth 
of  construction  through  the  war.  Was 
a  general  foreman  and  assistant 
aupt.  through  War  I.  Cliff  McCurdy. 
,  Seneca  Hotel.  34  Sixth  St.  UNder- 
hill  8170.  (8/21) 

S^         FOR  RENT 


AVAILABLE    IMMEDIATELY 

NEW  PIPE 

At   Portland,   Oregon 

8100  ft.  5-in.  X  Heavy.  Seamless.  21-ft. 

850  ft.   20-in.   O.D.  ^-in.   Wall— LW. 

Gal.— 21-ft. 

At  San  Francisco,  Calif 
390  ft.    4 -In.    X    Heavy— LW.-^al.— 
20/22-ft. 
2677  ft.    5-ln.   X    Heavy— LW.— 12/24- 

feet. 
1040  ft.  6-in.  XX  Heavy— LW.—20-ft. 
995  ft.    6-ln.    X    Heavy  —  Seamless — 

10/22-ft. 
188  ft.  8-in.  X  Heavy— LW.^9/ll-ft. 
The  above  are  all  standard  O.D.  pipe, 
black  and  plain  end  with  exception 
of  4-in.  galvanized  at  San  Francisco 
and  20- in.  galvanized  at  Portland. 
Above  items  are  subject  to  prior  sale 

L.  B.  FOSTER  CO. 

231  S.  LaSalle  St..  Chicago  4,  Illinois 

Tel.:  Central  6757 

L   B.  POSTER  CO. 

315  Montgomery  St.,  San  Francisco  4 

Tel.:  EXbrook  3068 

(5/27) 


LUICBBR  HANDI.JNG  EQUIP- 
MENT :  CARRIERS,  STACKERS 
TRUCKS.  Pacific  Camera,  Oakiana 
KB  4-iaBL 

TRANSITS,  $17  per  month:  LEV- 
ELS 914  per  month.  Daniel  McFcr- 
land,  624  Second  Ave  Phone  BA\- 
view  7804. (if) 

F*ord  TRUCK.  l>4-ton  12-ft.  bed 
LUMBER  ROLLER,  side  winches. 
Call  TWinoaka  8181.  (tf) 


FOR  SALE 


CONTRACTORS'    EQUIPMENT 

Barber-Greene  Trencher  Model  44C 
reconditioned  In  our  shop.  Excellent 
condition.    Price  at   Oakland.   $8,500. 

Buckeye  201  Trencher.  Good  con- 
dition; digs  22-  to  42-in.  wide.  22-ft. 
deep.    Price  at  Tracy,  17.500. 

P.  A  H.  Trencher;  digs  22-  to  42- 
In.  wide,  22-ft.  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine Is  a  steal  for  anyone  who  has 
use  for  a  large  machine.  Price  at 
Oakland.   $3,500. 

Truck  Crane,  Universal  ^-yd..  30- 
ft.  boom,  fairleads.  mounted  on  A  C 
Mack  truck  powered  with  Mercur>' 
motor.  Condition  fair  Price  at  Oak- 
land. $4,200. 


Crawler  Crane.  Model  700B  F  A  H ; 
60  -  foot  boom,  fairleads.  Complete 
shovel  attachment  included.  Needa 
repaira  to  put  in  good  ahape.  Price 
at  Oakland.  $6,000. 

Compressor  —  Ingersoll-Rand,  160 
cu.  ft.  Single  stage,  mounted  on  193.1 
I'^-ton  Ford  truck.  Both  compreasor 
and  truck  In  good  shape.  Price  at 
Oakland.  $1,200. 


McGUIRE  St   HE:8TBR 

79fr— ««th  Avenue  TRinidad  7676 

Oakland   3.  Calif. 

NEW  LIOHT  m^ANT.  welfha  S700 
lbs.;  dimenaiona:  14  x  SH  x  6H  feet; 
GMC  Diesel;  Model  6016  60-KW.  S- 
phaae.  Call  San  Franciaco  Bay  ClUea 
Baptiat  Union,  83  McAlllstar  St. 
MArket  9948. S/tt 

BUILDING  HARDWARE  MATE- 
RIAL and  PLUMBING  SUPPLIES 
Available  at  Lodl,  Calif.  Phone  GAr- 
f leld  6743  or  write  D.  W.  Moffat.  Utah 
Conatr.  Co.,  Ill  Naw  Montjpoaiary  St.. 
San  Francisco.  S/97 


DODGE  41  C.O.B.  l^-ton  chaaala. 
good  condition,  dual  wheels.  169-Inch 
wheel  base.  Can  accommodate  16-ft 
body.  Ferguaon  Mfg.  Co.,  17th  and 
Arkanaaa  Sta.  B/27 


AIR  COMPRESSORS 
FOR  SALE  OR  RENT 

Rebuilt  Portable,  on  pneumatic  tires. 

LeRoi,  60  CFM— $850. 

Ingersol-Rand,  105  CFM--$1,060. 

Worthlngton,  106  CFM— $1,680. 

Ingersol-Rand.  210  CFM— 13.250. 

Complete  stock  single  and  thraa- 
phaae,  H  to  15-h.p.  Stationary  Com- 
pressors. 

PATTERSON  COMPRESSOR  CO. 
2045  Broadway  at  26th  St 

Oakland.  TW.  2118 

DB  WAL1*  saws  (2),  i20-voll,  alngla 

phase,     model     "GK,"    0-horaepower. 

1200  Vicente.  SE.  0950.  5/22 


BUILDING  MATERIALS 

When  you  atart  your  Job,  call  us 
for  quick  aer\'lce  on  your  hard-lo- 
get  materials.  They  will  be  delivered 
when  you  need  them  *. 

Let  ua  nave  you  MONEY,  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  tnubies  OUR  troublea. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    Sutter   St.,  San    Franciaco  9 
PRospect  4S00  or  2800 


PLUMBING 
Individually  packaged  residential 
drainage  system.  Complete  from  fix- 
ture outlet  to  base  of  atack.  Ideal 
for  maaa  conatructlon  of  home4,  mo- 
tela,  cabins,  eta  Meats  Govt,  stand- 
ards. Includes  all  naoessary  fittings, 
traps,  branchea.  etc  Cut  and  ready 
for  field  assembly.  Carload  lota.  Fac- 
tory to  you.  Savea  $160  to  $260  a 
houae.  Immediate  delivery.  Quantity 
discounts.  Contractors,  attention.  Dia- 
tributora  wanted  all  rural  areas  11 
weatern  States.  P-K-O  Co..  44  2nd 
Street.   San   Francisco.  GArfieid  6611. 


STATE   OF   cXlIFORNIA   

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


builder.  Earl  Heple. 
ADDITION,    $1000;    Rose    Ave,    Los 

Aitos;  owner  and  bulkier,  J  Pesek, 

premises. 
DWELLING,    $7000;   Verano   St.    Los 

Altos ;    owner    and    builder,    M    W 

Kehler,  1537  Britton,  San  Carlos. 
DWELLING,     $7000;     Audrey     Ave, 

Campbell;    owner    and    builder,    C 

Carothers,  Route  3,  Box  184R,  Los 

Gatoa. 
ALTERATIONS,  $1000;  Live  Oak  and 

Chestnut   Sts;    owner  and   buUder, 

R  Sohst  Jr,  P  O  Box  118,  Los  Gatos. 


Completion  Notices 


ALAMEDA  COUNTY 


•NOTICE   TC    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Pubiic 
Works,  Division  of  HI  ph ways,  at  the 
office  of  the  District  Engineer,  Fres- 
no, California,  until  2  o'clock  P,  M., 
on  May  28,  1947,  at  which  time  and 
place  they  will  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

Kern  County,  between  0.4  mile 
west  of  Cottonwood  Creek  and  Cot- 
tonwood Creek  (VI-Ker-57-E).  about 
four-tentha  (0.4)  n^lle  In  length,  the 
central  20-foot  pcrtlon  of  the  roaa- 
bed  to  be  acarlfled  and  reahaped 
and    "Sub-oiling''    treatment    applied. 

Plans  and  fpc clficatlons,  and  forms 
of  propo.sal,  bonds,  and  contract  may 
be  obtained  at   the  above  addresa 

No  hid  win  be  considered  unless  It 
is  made  on  a  proposal  form  furnished 
by  the  District  Engineer,  and  is  made 
in  accordance  with  the  provisions 
set  forth  under  Section  2,  "FYoposal 
Requirements  and  Conditions"  of  the 
Standard  Specifications.  Each  bid 
must  be  accompanied  by  a  proposal 
guaranty  in  accordance  with  the 
requirements  of  article  (f)  of  the 
said  Section  2  of  the  Standtrd  Spec- 
ifications. 

The  Department  of  Public  Works 
reser\'es  the  right  to  reject  any  or  all 
bids. 

The  quantities  listed  In  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not.  expreasiy 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portiona  of  tlte 
work,  a  a  may  be  deemed  by  the  En- 
gineer to  be  necesaary  or  advisabla 

Bids  are  required  on  the  entire 
work   described   herein. 

In  accot  dance  with  the  proviaiono 
pf  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worka  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claaalf  (cation  Rate  par  hour 

Asphalt    plant   fireman. 41.776 

Flagman 1.85 

Heavy    duty    repairman 1.90 

Heavy   duty    repairman-helper..  1.5?3 

T.^borer    „ _ L86 

Motor  patrol  operator.  Including 

any  type  of  power  bladei 2.025 

Roller    operator   1.85 

Tractor  operator — bulldoser, 

tamper  scraper  or  drag  type..  190 
Any    classification   omitted 

herein  not  less  than 1.85 

Overtime:    one    and    one-half    (1^) 

times  the  above  rates. 
Sundays  and  holidays:  one  and  one- 

hnlf    (1>4)   times  the  above  rate^. 
State    Highway    Engineer's    Estimate 
Item  1.    21    stationa    scarifying    and 
reahaping   oxiating    roadbed. 
Item  2.    20  thousand  gallona  furnish- 
ing and    applying   water 
("Sub-olllng"  treatment). 
Item  3.    75    tona    oil     ("SHib  -  oiling" 

treatment). 
Item  4.     21     stationa     mixing,     com- 
pacting   and    tinlahlng    aur- 
face   ("Sub-oiling"   treat- 
ment). 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer 

By  E.  T.  Scott. 
District  ICngineer.  District  VI 
Dated:   May  7.   1947. 

(Daily  Pacific  Builder, 
(May  15,  22.  1947) 


XVAIl^BlJl  FOR  niMBDiAl'li' 
DELIVERY,  a  limited  quanUty  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  (Mmenslon.  Phone 
Mr.  Crandall.  SUttwr  8266. ftf< 

Corrugateo  ai^UMTNUM  SHEETS 
19  gauge.  036-in.  4ft4x96-1n.  Alum 
Inum  Products  Co..  8248  16th  Stree' 
Phone  ITNderhlU  21M  or  8TT«t*.r  6700 


T6  ALL  fc6hTWAcTOR"» 

23H-Gauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  alsea;  imme- 
diate  delivery;  any  quantity.  Sub- 
atantial  savinga.  Hill  Corp..  1  Drumm 
St.,  San  Franciaco  11,  Phone  OA.  S19& 

6/2 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO.    Ltd. 

DOUGLAS     F I F 

PONDEROSa      P  I  ^  I 

R  f  D  W  O  O  L>        C  f  f)  /  P 

i  U  K*  P  ''  R  7  ,'  M  R  f  R  S 

S  M  /  N  G  I  t  b     .■  ■     SH  AKf  S 


3S7    BAYSHORE 

BOULEVARD 
Phone  A  Two  for  8  174 


Recorded  Accepted 

May  21,  1947--8021  Strobrtdge  Ave, 
Castro  Valley,  Hayward.  Jack  E 
and  Cloretta  E  Jelllson  to  Becker, 
Forman  &  Becker. -.May  19,  1947 

May  21,  1947—2204  CurUs  St,  Berke- 
ley. Melvln  J  and  Lillian  E  Jerro 
to  C  E  Kuff el May  20,  1947 

May  21,  1947—1625  Tyler  St,  Berke- 
ley. James  J  and  Hattle  Dixon  td 
W  F  Willoughby May  16,  lrt7 

May  21.  1947— Lot  20,  Block  C,  Map 
Blocks  A,  B,  C  and  D,  Map  No  2, 
HillegasB  Tract,  Berkeley.  Ysabel 
C  and  Richard  H  Bradshaw  Jr 
and  Ray  and  C^eraldlne  Towers  to 
Ray  Towers May  16,  1947 


SAN  FRANCISCO  COUNTY 


Recorded 


POSITIONS   OP€N 


S-78i— STEEL  DETAILBR,  «Kper. 
00  shop  details,  reinforcing  steel  fab- 
ricator. 9300  to  (350  month.  San  Vna- 
ciaco. 

S-782— DESIGNER,  pref.  with  de- 
gree in  C.E.  and  exper.  In  mechU  de- 
aign  where  emphasis  has  been  on 
structl.  elements.  $400  month.  Also  an 
electrical  dealgner,  pref.  with  PhJD. 
degree.  Salary  open.  Northern  Cali- 
fornia. 


ENeiNEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC 

(Agvacy) 

Ntwton  D.  Cook.  Mgr. 

S7  POST  ST.  S.  p.  4 

GAr««ld  9241 


Plambing 


BERKELEY 


Aicceptsd 

- — N    Quintara    and    48rd 

Ave.  R  P  and  Bemadlno  W  GcUll 

to  whom  it  may  concern „ 

- ~. M*y  19.   1947 


Liens  FUed 


ALAMEDA  COUNTY 


Recorded  Amount 

May  21,  1947—1813  Cedar  St,  Berke- 
ley. Harer  Furnace  ft  Supply  Co 
vs  William  B  and  Olive  N  Evana 
and  Wendell  M  Farias -.$109.60 


523  Grizzly  Peak ;  owner  R  E  Stock ; 
dealer,  Tlmmons-Berk ;  water  closet; 
wash  basin ;  bath  tub ;  sink  wash  tub. 

1450    San     Pablo;    owner,   Dacuzzi 

Bros;  dealer,  Tony  Montane;'  2  wa- 
ter closets;  drinking  fountain;  2 
drains. 

1212  Bumette;  owner,  Tony  Sllva; 
dealer,  Tony  Montano;  water  closet; 
wash  basin;  bath  tub;  sink;  wash 
tub. 


OAKLAND 


Non-Responsibflity 


SAN    FRANCISCO  COUNTY 


Recorded 

May  21,  1947— NE  Geary  and  Leav- 
enworth. Jane  R  and  John  Ry- 
land  as  to  improvements  on  prop- 
erty. 


Release  of  Liens 


SAN    FRANCISCO   COUNTY 

' 

Recorded                                       Amount 
April  30,  1947— SE  Noreiga  and  S6th 
Ave  S  25  X  E  120.  Charles  L  Har- 
ney to  Joseph  and  Alice  Lucas- 
sen   


Building  Contracts 


SAN    FRANCISCO  COUNTY 


1338   FILBERT   ST.,   San   Francisco, 

Calif. 
Alterations  and  Improvements. 
Owner— Mrs.    Marian    Hartwell,    1888 

Filbert  St.,  San  Francisco,  Calif. 
Contractor— Clyde  Construction  Co. 
Recorded— May  15,  1947. 

TOTAL. 17800.00 


3500  66th  Ave;  owner,  P  M  Silcox; 
plumber,  H  F  Bucknum;  8  fixtures; 
5  water  connections. 

6018  San  Pablo;  owner,  Dr  Tomp- 
kins; plumber,  Al  Rawse;  S  gas  out- 
lets. 

;  owner  and  plumber,  R  A 

Kyer;  1  fixture;  1  gas  outlet 

2246  96th  Ave;  owner,  Curson; 
plumber,  J  A  Pierce ;  5  fixtures ;  3  gas 
outlets;  14  water  connections. 

1  Evergreen  Place;  owner,  Fred 
Sparling;  plumber,  Morrill;  18  fix- 
tures; 3  gas  outlets;  24  water  con- 
nections. 

3246  San   Pablo;   owner, • 

plumber,  T  E  Neal;  20  water  con- 
nections. 

13th  and  Broadway;  owner.  Farm 
Appliance  Co;  plumber,  T  E  Neal;  S 
fixtures;  9  water  connections. 

2330  Mitchell;  owner,  P  Femick; 
plumber,  V  L  Alkins ;  1  fixture. 

770  20th  St;  owner,  H  Martin; 
plumber,  V  L  Alkins ;  2  fixturea. 

2607    El    Barrancal;    owner,    Fred 

Bamett;  plumber,  H  Lass;  5  fix- 
tures; 3  gas  outlets;  13  water  con- 
nections. 

580  69th  St;  owner.  City  of  Oak- 
land ;  plumber,  H  Lass ;  17  fixtures ; 
C  gas  outlets ;  28  water  connections. 

2937  Mical;  owner,  ;  plumber, 

H  Lass;  3  fixtures;  6  water  connac- 
tlons. 

4737  Virginia  St;  owner,  Russsll 
Gomes;  plumber,  J  A  Olivera;  7  fix- 
tures; 3  gas  outlets;  16  water  con- 
nections. 


Furnace  Permits 


OAKLAND 


1718  96th  Ave;  owner,  Llebav;  deal- 
er, George  8  Campbell ;  floor  furnace. 

7506  MacArthur  Blvd;  owner,  Cor- 
neth ;  dealer,  Flnzel ;  2  floor  furnaces. 

7521  Ney;  owner,  Cometh;  dealer, 
Flnsel;  central  furnace. 


SEPTIC  TANKS 

FRED   H.  WERNER 

877  Mtb  St..  Oaklond 
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Kersten  Amendment  to  Labor  BiD  Stops 
Employers  Joining  to  Establish  Wi^es 

WASHINGTON. — The  Kersten  amendment,  voted  onto 
the  labor  bill  in  the  house  of  representaltives,  will  very  likdy 
prove  to  be  the  most  painful  part  of  this  controversial  legislation 
for  the  construction  industry. 

Since  the  amendment  received  a  strong  voice  vote  on  the 
house  floor  and  was  cited  in  subsequent  senate  debate,  observers 
feel  it  either  will  remain  in  the  final  bill  or.  if  rejected,  will  in- 
fluence a  final  decision  to  place  no'f' 
ban     whatsover     on     industrywide 
bargaining. 

The  Kersten  amendment,  which 
is  by  far  the  most  important  part 
of  the  legislation  for  construction 
men,  prohibits  employers  from  get- 
ting together  to  agree  on  any  com- 
mon wage  they  will  pay  their 
workers. 

CJongressman  Charles  J.  Kersten 
of  Wisconsin,  told  the  Dodge  news- 
papers he  was  moved  to  insert  the 
amendment  by  a  conviction  that 
employers  should  be  treated  on  the 
same  ground  as  employes  where 
bargaining  is  concerned. 

Specifically,  his  amendment  pro- 
hibits competing  employers  from 
engaging  in  any  concerted  activi- 
ties of  collective  bargaining  or  ar- 
rangements in  formulation  of  la- 
bor policy  for  collective  bargain- 
ing. Such  activity  would  be  an 
unlawful  concerted  activity  on  the 
part  of  employes  as  well:  to  get 
together  to  set  wage  scales  or 
agree  on  proposed  terms  of  em- 
ployment. 

One  inserted  exception  is  im- 
portant. Kersten  provides  that 
companies  within  a  60-miIe  radius 
of  each  other  and  with  less  than 
100  employes  would  be  exempted 
from  the  terms  of  his  amendment. 
This  general  exemption  applies  to 
small  unions,  too. 

Here  is  what  the  amendment 
could  do  to  large  contractors,  de- 

E ending  on  interpretation  of  the 
ill  wording  as  finally  enacted  into 
law: 

Constructors  could  be  prohibited 
from  dealing  with  their  workmen 
at  local  levels  on  matters  of  wages 
and  terms  of  employment  as  they 
have  done  for  decades.  Conceivab- 
ly, a  local  group  of  contractors 
could  be  prohibited  by  this  pro- 
posed law  from  bargaining  with 
their  own  employes,  being  forced, 
rather,  to  deal  with  industrywide 
representatives. 

On  the  other  hand,  there  are 
many  contractors  who  feel  them- 
selves, by  the  nature  of  their  op- 
erations, to  be  outside  the  juris- 
diction of  such  federal  labor  laws; 
but  the  exceptions  will  have  to 
be  noted  after  the  bill  becomes 
law  or  is  voted  and  voted  down. 

Kersten   said: 

"Apparently,  the  construction  in- 
dustry members  fail  to  realize  that 
the  same  prohibitions  apply  to 
them  as  apply  to  unions. 

"Personally,  I  am  in  favor  of 
industry  bargaining,  areawide,  and 
I  rather  think  no  ban  will  be 
placed  (in  the  final  bill)  on  indus- 
trywide bargaining.  This  was 
pointed  up  by  my  amendment  and 
the  senate  debate." 

One  industry  observer  said  it 
appeared  that  Kersten  felt  that 
since  the  proposed  law  prohibits 
bargaining  by  employers  6n  a  na- 
tional scale,  it  also  should  stop 
their  bargaining  practices  at  the 
local  levels. 

It  is  now  apparent  that  stipula- 
tions in  the  law,  if  passed,  will 
have  to  stand  the  test  of  admin- 
istration on  a  national  and  general 
basis  before  they  can  be  adapted 
to  each  separate  industry. 

Reporting  to  the  spring  meet- 
ing of  the  governing  and  advisory 
boards  of  the  Associated  fjpneral 
Contractors  of  America.  Managing 
Director  H.  E.  Foreman,  said: 

"Federal  legislation  now  pend- 
ing, and  legislation  enacted  and 
pending  in  the  states,  may  do  much 
to  help  organized  labor  understand 
the  public  revolt  against  some  of 
its  practices.  Such  legislation  re- 
sults in  complications  in  the  em- 
ployment of  workers  in  construc- 


(Conttnuad  oa  Pag*  T) 


City  License  BiO 
Virtually  Killed  in 
Assembly  Committee 

SACRAMENTO.— The  assembly 
committee  on  municipal  and  coun- 
ty government  last  night  virtual- 
ly killed  Senate  Bill  906  which 
would  permit  cities  to  exercise  li- 
cense power  over  independent  con- 
tractors. 

There  were  insufficient  votes  to 
give  the  measure  a  "do  pass"  rec- 
ommendation. 

Opposition  spokesmen  said  the 
bill,  which  was  approved  by  the 
senate  April  22,  would  "be  a  di- 
rective to  the  cities  of  California 
to  enact  ordinances  infringing  on 
the  legitimate  contractor,  who  does 
not  oppose  a  license  fee,  but  who 
considers  such  legislatiou  as  this 
is  discriminatory  action." 

Sen.  Harold  J.  Powers,  author 
of  the  bill,  appeared  with  a  brief 
talk  in  its  favor. 

Representatives  of  the  oppon- 
ents, including  those  of  the  Asso- 
ciated General  Contractors  of  Cal- 
ifornia, were  present  but  explained 
they  already  had  expressed  their 
arguments  at  a  lengthy  hearing 
on  the  bill  last  Mav  7  and  had 
nothing  further  to  offer. 

Although  the  bill  remains  on 
file,  committee  members  and  other 
assemblymen  expressed  the  opin- 
ion that  "the  bill  is  dead". 

Ask  Bids  On  Relift 
Plants  for  Coulee 

COULEE  DAM,  Wash.— Bids  to 
construct  six  relift  pumping  plants 
for  the  Columbia  Basin  Irrigation 
Project's  6,400  acre  Pasco  Unit 
were  requested  today  by  the  bu- 
reau of  reclamation.  Offers  will  be 
opened  at  Coulee  Dam  at  10  o'clock 
the  morning  of  June  9. 

The  contract  will  cover  excava- 
tion, placing  of  concrete,  installa- 
tion of  electrical  equipment  and 
pumping  equipment,  and  related 
work.  The  pumps  are  to  be  pro- 
vided under  a  separate  contract  by 
the  Peerless  Pump  Division,  Food 
Machinery  Corp.,  Los  Angeles,  for 
$26,976. 

Only  one  of  the  pumping  plants 
covered  in  today's  bid  call  will  have 
a  permanent  superstructure.  Port- 
able metal  houses  will  be  provided 
for  the  remaining  units  by  the  bu- 
reau if  such  protection  is  needed. 
# 

DR.  A.  G.  CATTANEO 
NEW  ASME  CHAn»IAN 


Timd  Cut  Projects 
Danger  of  Power 
Back-up  at  Shasta' 

WASHINGTON.  —  If  con- 
gress insists  on  holding  down 
funds  for  the  Central  Valley 
project  in  California  to  the  $6,- 
900.000  pasMsd  by  the  houM, 
there  will  be  danger  of  a  pOwer 
back-up  at  Shasta  Dam. 

This  was  brought  out  in  testi- 
mony of  bureau  of  reclamation 
officials  yesterday  before  a  benate 
subcommittee  now  studying  Inter- 
ior apprppriations. 

These  ofBciaus  urged  the  com- 
mittee members  to  restore  the  full 
|20  million  as  originally  asked  by 
the  budget  bureau.  They  said  the 
action  of  the  house  in  trimming 
this  budget  figure  to  almost  ^i 
million  could  prove  damaging  to 
CVP  in  serious  degree  if  allowed 
to  stand. 

Kenneth  M  a  r  k  w  e  1 1 ,  assistant 
reclamation  commissioner,  testi- 
fied that  anything  less  than  the 
full  budget  asking  would  imperil 
contracts  for  Delta,  Mendota  and 
Friant  canals  and  postpone  com- 
pletion of  the  sprawling  Califor- 
nia project. 

It  was  Markwell  who  laid  special 
emphasis  on  the  need  for  finishing 
tmntimtsiinn  li»—  mi  iiin  we»t 
side  of  the  Central  Valley. 

"Without  those  lines,"  Markwell 
said,  "we  will  find  ourselves  with 
power  at  Shasta  Dam  and  no  way 
to  get  it  out." 

Subcommittee  Chairman  Wherry 
asked,  "You  mean  the  power  vi^ill 
come  first?" 

At  this  point  SenatQf  William 
Knowland  of  California  broke  in 
with  his  own  explanation: 

"Yes,  and  the  reason  for  that 
is  that  year  after  year  the  appro- 
priations for  those  lines  have  been 
blocked." 

In  answer  to  Wherry's  addi- 
tional query  concerning  any  house 
record  on  the  blocking  of  these 
fund.'^,  Michael  Straus,  reclamation 
commissioner,  said  the  only  com- 
ments in  the  record  were  the  rec- 
ommendations of  the  Pacific  Gas 
and  Electric  Company  as  voiced  by 
its  president,  Jas.  B.  Black.  Black 
recommended,  he  told  the  senators, 
that  the  funds  for  these  extension 
lines  be  denied. 

In  a  more  charitable  mood,  Har- 
vey McPhail,  bureau  director  of 
power*  utilization,  said  that  per- 
haps the  house  didn't  realize  the 
importance  of  these  lines. 
# 

CALIFORNIA  LEADS 
IN  USE  OF  STREETS 
AND  HIGHWAYS-4>RA 


Ask  RFC  Extension 
Beyond  Expiration 
June  30  This  Year 

WASHINGTON.  —  The  house 
banking  and  currency  committee 
put  in  a  busy  day  earlier  this  week 
with  fiMal  bills  that  have  a  direct 
bearing  on  financing  of  construc- 
tion in  various  phases. 
The  committee  approved: 
U.   R.   279».    This    bill    permits 

federal  savings  and  loan  associa- 
tions to  convert  to  state  institu- 
tions. 

H.  R.  2799.  This  would  retire 
stock  held  by  the  Reconstruction 
Finance  Corporation  in  federal 
home  loan  banks. 

H.  R.  2800.  This  would  permit 
federal  savings  and  loan  associa- 
tions to  make  $1,500  loans  under 
the  National  Housing  Act.  to  be 
guaranteed  under  the  G.  I.  Bill  of 
Rights. 

H.  R.  3448.  This  measure  pro- 
vides for  extension  of  Federal 
Home  Loan  Bank  mortgages  over 
a  period  of  25  years 


Ban  AD  Escalator 
Gauses,  Leaders 
Urge  AGC  Members 


SEATTLE — ^A  return  to  pr»i 
war  construction  costs  dovelopa 
only  if  the  nation  tuffen  "coo- 

nomic  catastrophe,"  governing 
and  advisory  boards  of  the  As- 
sociated Geuerul  Contractors  of 
America  decided  here  Wednesday. 

Some  200  delegates  attending 
the  three-day  meeting  May  18-21, 
unanimously  adopted  a  resolution 
stating: 

1 — No  immediate  or  drastic  re- 
duction in  building  costs«  is  be- 
lieved possible.  Wages  cannot  de- 
crease without  a  depression. 
Changes  will  be  gradual. 

2— B  u  y  e  r  s  '  resistance  to  con- 
struction costs  resulted  from  dis- 
couragement, but  there  will  be  in- 
vestment for  expanded  business 
facilities. 

8 — Construction   costs   are   near 


Dr.  A.  G,  Cattaneo  was  elected 
chairman  of  the  American  Society 
of  Mechanical  Engineers,  it  was 
announced  late  Thursday.  He  is 
department  head  of  the  motor  lab- 
oratory of  Shell   Development  Co. 

Other  new  officers  are:  J.  Alan 
Campbell,  vice  chairman;  and  Har- 
old A.  Johnson,  secretary-treasur- 
er. Four  persons  were  elected  to 
the  executive  committee.  They  are 
E.  Paul  de  Garmo,  Raymond  A. 
Fulton,  Walter  O*  Moore,  and  J. 
M.  Trickett. 

Alf  Hansen  is  chairman  of  the 
nominating  committee.  Other  mem- 
bers are  H.  J.  Berg  and  R.  Lan- 
nert  Iglehart.  F.  W.  Beichley  was 
chosen  junior  group  chairman. 


their  peak  and  may  decline  grad- 
h.    R.   3492.   'This   provides   forlually  to  "new  normal   levels', 
the    disposition    of    $743     million!  'Works  Not  Uelief 

worth  of  permanent  war  housing  I  The  directors  and  governors 
under  the  priority  system.  Veter- 1  urged  general  contractors  to  de- 
an occupants  get  first  choice,  vet- 1  mand  firm  prices  from  subcon- 
eran  non-occupants  second  choice,  I  tractors  and  machinery  manuf  ac- 
and  non-veteran  occupants  third,  jturers,  and  in  turn,  to  quote  firm 
A»k  RFC  Extension  I  prices  to  owners. 

Representative    Dirksen    of    IIU- 1     Payment    of    "fair    and    Just 
noia,    urged    the    house    ways   and  I  wages  to  workmen  was  asked,  but 
means  committee  to  ai-prove  a  bill  I  the    contractors    were    advised    to 
to  permit  the  selling  of  notes  and  I  take    "all    possible    steps"    to    en- 
obligations    held    by    the    govern- /courage    labor    to    settle    disputes 
ment    to    private    enterprise.     He  I  without  work  stoppages,  eliminate 
held  that  the  bill   would   ease  in- 1  wasteful    practices,    and    to    main- 
flationary     preasures.     Obligations  I  tain    wa<^e    rates    for   agreed-upon 
involved   are    those   held    by   RFC,  {time  periods.    They  were  urged  to 
Rural    Electrification    Adniinistra- 1  sunport    an    adequate    apprentice- 
tion,  Home  Owners  Loan  Corpora-    ship  program 


WASHINFTON.  — California  led 
all  states  in  street  and  highway 
use  as  reflected  in  the  amount  of 
fuel  consumed  by  motorists  dur- 
ing 1946. 

This  was  revealed  in  an  an- 
nouncement made  today  by  the  pub- 
lic roads  administration  of  the  fed- 
eral works  agency. 

Tax  collection  reports  submitted 
to  PRA  by  state  agencies  showed 
that  drivers  used  25,868  billion 
gallons  of  motor  fuel  last  year. 
This  represented  an  increase  of  6,- 
628  billion  gallons,  or  33  per  cent 
over  the  1945  figures. 

New  York  was  second  in  the 
consumption  totals  by  states,  us- 
ing 1,792,866,000  gairons,  PRA 
said. 

# 

CORRECTION 


Blushing  and  remorseful,  the 
editorial  department  of  the  Daily 
Pacific  Builder  herewith  corrects 
a  Pairc  One  story  intimaMnjr  that 
bids  would  be  asked  on  the  $67,796 
renovation  of  Kezar  Stadium  soon. 
The  job  was  awarded  May  12,  to 
Robert  L.  Wilson.  427  Bryant  St. 

Funds  were  appropriated  for  the 
project  this  week. 


tion,  and  other  agencies, 

Another  order  of  house  business 
of  interest  to  contractors — partic- 
ularlv  to  preabricators  and  others 
who  benefit  from  government  loans 
— was  the  appearance  of  RFC 
Chairman  Goodloe  before  the  bank- 
ing committee.  He  appealed  for 
continuance  of  this  loaning  agency 
after  the  June  30  expiration  date. 
He  agreed  onlv  that  RFC's  na- 
tional defense  functions  should  be 
terminated  at  the  early  date.  He 
asked  that  the  agency  be  permit- 
ted to  continue  its  tin  smelter  op- 
eration and  certain  other  defense 
plant  work,  as  well. 

(RFC  has  accumulated  a  net 
profit  of  $500  million  since  1932.) 

The  house  banking  committee  is 
beginning  a  broad  study  of  all 
credit  controls  and  their  effect  on 
the  nation's  economy. 

Meanwhile,  on  the  senate  side, 
a  new  argument  for  continuing  the 
technical  information  service  of 
the  Department  of  Commerce  was 
heard  from  Senator  Futtiright  of 
Arkansas. 

He  supported  6.  493  which  auth- 
orizes tne  Commerce  Department 
to  serve  as  a  clearing  house  for 
scientific  and  technical  data.  He 
pointed  out  that  small  business 
generally  have  no  facilities  for  re- 
search while  large  ones  do,  and 
that  Commerce  could  do  a  useful 
job  of  keeping  small  businessmen 
informed. 

Reject  OTS  Ple.i 

The  new  note  was  injected  when 
Senator  Fulbright  commented: 

"It  will  improve  the  housing  sit- 
uation bv  taking  industry  back  to 
the  small  towns  and  away  from 
badly  congested  metropolitan 
areas." 

Others  supporting  the  measure 
were  William  C.  Foster  of  the 
Commerce  Department;  Dr.  E.  U. 
Condon,  director  of  the  national 
bureau  of  standards,  and  Herbert 
L.  Sherman,  president  of  Ameri- 
can Council  of  Commercial  Lab- 
oratories. 

The  house  already  has  refused 
to  give  the  office  of  technical  serv- 
ices of  D.  of  C.  funds  with  which 
to  operate  beyond  June  30.  This 
agency  has  cabled  250  emnlnye«i 
gathering  scientific  information  in 
Germany  to  cease  operations  im- 
mediately and  liquidate  by  June  30. 


The  session  further  urged  con- 
tractors to  improve  management  . 
efficiency,  and  to  discourage  own- 
ers' demands  for  speedy  project 
completion  when  it  adds  to  the 
cost. 

Earlier,  National  President  F. 
W.  Parrott,  Sioux  City,  la.,  told 
the  group  that  public  works  con- 
struction "is  not  a  relief  racket", 
adding: 

"It  is  the  petition  of  the  Asso- 
ciation that  reasonable  construc- 
tion programs  should  be  carried  out 
to  fulfill  needs  for  the  develop- 
ment of  natura  resources  and  oth- 
er essentials. 

Plans  In  Advance 

"Projects  should  be  carefully 
planned  in  advance,  and  programril 
so  scheduled  that  work  can  be  un- 
dertaken in  the  most  efAcient  man- 
ner. Drastic  curtailment  of  plan- 
ned programs  creates  economic 
loss." 

The  boards  meet  again  Septem- 
ber 28,  in  Des  Moines.  The  1948 
convention  is  scheduled  to  be  held 
in  Dallas. 

# 

Zann  Urges  Owners 
To  Ask  for  Signed 
Plans,  Specifications 

"Protect  yourself  by  asking  for 
written  and  signed  specifications 
and  plans  from  your  contractor,' 
members  of  the  Park-Presidio  Club 
wpre  told  at  their  Wednesday 
luncheon  by  Mano  Zann,  investiga- 
tor for  the  state  contractor's  li- 
cense board. 

"We've  learned  by  experience 
that  the  public  is  wrong  about  70 
per  cent  of  the  time  when  com- 
plaining against  contractors,  large- 
ly because  they  don't  inform  them- 
selves first." 

Zann,  who  was  formerly  NRA 
building  code  coordinator,  told  the 
group  now  the  industr>'  had  in- 
spired formation  of  the  board  and 
how  it  is  conducted  for  the  public 
benefit  with  no  expense  to  the  tax- 
payer. 'We  find  perstiasion  easier 
and  more  effective  than  swinging 
a  club,"  he  asserted,  disclosing  that 
only  a  minority  of  complaints 
reach  the  forma'  hearing  stage. 
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610  G  St,  Eureka. 
1    UNIT— Richmond ;    B   J   Brlckson, 

168  16th  St,  Richmond. 
1  UNIT— Richmond ;  John  R  Oaaklns, 

4926  Carlos  Ato,  Richmond. 
1    UNIT— Walnut    Creek;     Harry    C 

KniKht,  876  17th  St,  Oakland. 

1  UNIT— CentervUIo;  K  P  Subnel. 
Box  181,  Centervllle. 

2  UNITS — San  Leandro;  Ford  Lack- 
Btorm,  889  Pershing  Dr.  San  l>an- 
dro. 


1  UNIT—Modsoto :  Chostor  L.  Mox- 
ley.  Routo  1,  Box  27,  Modesto. 

2  UNITS— Norato;  MUton  F  Thum, 
Route  1.  Box  18,  Novate.  Calif. 

1  UNIT— Ban  Francisco ;  Gala  *  Cor- 
bell,  82S  Irving  St.  San  Francisco. 

4  UNITS — Oakland;  Klvln  Van  Ness, 
4096  Lincoln  Ave,  Oakland. 

1  UNIT— Monterey ;  H  S  SUlter,  981 
David  Ave,  Monterey. 

1  UNIT— Richmond ;  James  B  Crock- 
er. 1187  Hearst  St,  Berkeley. 


Railroads,  Subway*  and 
Tunnels 


84 

86 

86 

87 

88 

38 
40 

41 

SUPPLIES,  EQUIPMENT, 
SUB-CONTRACT 
INFORMATION 

Misc.  Supplies  A  Materials 42 

Maohlnsry  and  Equipment  48 

Sub-Contraot  Information 44 


Electric  Lighting  and 
Transmission    Line*    — . 

Sewers    . 

Streets   and   Highways   „ 
Qas,  WaUr  and  Oil  Plpo 
Lines    


SUB  -  BIDS  WANTED 


General  oontraetora  doalring  sub- bids  onany  Job  ar*  invited  to  make  known 
tnsir  r*qulram*nt*  In  thi*  column.    Thoro  Is   no   charg*  for  thia  aorvieo 


Tilgh'  «ofiool~i;iasareom  Bidg., 
May  81,  8:00  P.  M. 


LIvs  Osk   High  School.  Antloch;    BiHTlJUt 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
IhtMluctlon  Administration,  Oilbfrt 
H.  Knelss,  district  director,  187S  Mar- 
ket Street,  has  announced  the  fol- 
lowing permits  frranted  for  construc- 
tion of  commercial  and  industrial 
buildings  In  the  San  Francisco  area. 

WORK  SHOP  (paint),  $2000:  106th 
and  Quince,  Oakland;  owner,  Carl 
Loutenaker,  272  W  Broadmoor,  San 
Leandro. 

OROCBRT,  19600;  624S  Srd  St,  San 
Francisco;  owner,  J  S  Ramos,  1280 
Holliater  St,  San  Francisco. 

RBPAIR  DRUO  STORE,  flSOO;  1  N 
Santa  Cruz,  L.ob  Gatos;  owner,  B 
B  Maher,  et  al,  1  N  SanU  Crux 
Ave,  Los  Gatos. 

ItKPAIR  STORES  BUILDING.  88250; 
966  B  St,  Hayward;  owner,  Harry 
Carr,  ©66  B  St,  Hayward. 

FOUNDATION  (for  office  building), 
18000;  349  5th  St,  Holllster;  owner, 
Chester  B  Ross,  455  S  Benito  St. 
Holllster. 

MOTBL.  88900;  near  Grldley;  owner. 
Randolph  Fife,  379  Maine.  Grldley. 

RBPAIR  STORE  BUILDING,  |7500; 
Oakland;  owner,  Al's  Men's  Shop, 
0666  San  Pablo,  Oakland. 

RBSTAURANT,  86100;  Tracy;  owner, 
RB  Lowery,  et  al.  Box  808,  Tracy. 

OFFICE  (complete  for  fuel  yard), 
1800:  226  W  College,  Santa  Rosa; 
owner,  Santa  Rosa  Fuel  Co,  725 
1st  St,  Santa  Rosa. 

STBBL  ROOF  (for  wine  tanks),  819.- 
000;  Reodley;  owner,  De  La  Salle 
laatltute.  Reedley. 

SHOP  (furniture  repairs),  $28,000; 
Willow  PtLBB  St,  Concord;  owner, 
Amador  Regalia,  2100  Park  St,  Con- 
cord. 

FOUNDATION    (and    steel    erection 
for     department     store     building), 
$140,000;    11th    and    Jay    Sts.    Mo- 
desto; owner,  MacDonald  Products 
.Co,   1   Montgomery   St,    San   Fran- 

WAREHOUSE  (plumbing  supplies). 
{70,000 ;  Redwood  City ;  owner.  Land 
Dovelopment  Co,  606  Market  St. 
Ban  Francisco. 

BBMODEL  BUILDING  (for  rooming 
bouse),  86150;  Main  and  2nd  Sts, 
Davis;  owner,  D  Earl  Fisher,  56 
College  Park,  Davis. 

TANNERY  (concrete),  820.000;  Oak- 
dalo  St,  San  Francisco;  owner, 
Adolph  Pepl,  1991  Oakdale.  San 
Francisco. 

PLUMBING  SHOP.  |7300;  Miller  at 
ll**d,  Bausalito;  owner.  M  H  Bet- 
t*BOOurt,  8S3  Johnson,  Sau^alito. 

RBSTAURANT,  $3734;  608  Golden 
Gate  Ave,  San  Francisco;  owner, 
Barl  B  Griffin.  608  Masonic  Ave, 
Ban  Francisco. 

FHA  PERMITS  ISSUED 

8AN  FRANCISCO.  Calif.— Federal 
Houalng  Administration,  D.  C.  Mc- 
Olnness,   district   director.   816   Mont- 

emery  St.,  San  Francisco,  Calif., 
s  announced  the  following  list  of 
permits  granted  by  the  above  office 
for  the  construction  of  dwelling  or 
ronta.1  units  (other  than  for  owner- 
occupancy)  In  the  San  Francisco 
area  for  aoplicants  as  noted : 
1   UNIT— Bureka;    Paul   Wllliamaon, 


ASSESSMENT  DISTRICTS 
tONDS     •     WARRANTS 

S**  us  on  all  District  jobs.  Wo 
iMiy  Warrants  or  Bonds  on  1911 
or  1913  Act  Districts. 

• 

Telephone  GArfield  8000 

HANNAFORD  &  TALBOT 

Bit  California  Sf. 
SAN  MANCISCO,  CALIF. 


t^vlnerton  &  Walborg  ca,  220  Bush  St.  San  Vranclsco  (QArfield  298C) 

and  1728  Webstar  Street.  Oakland  iUlgate  «S22) 
Pacific  Coaat  Builder*.  2A90  18th  St..  San   Francisco  ,<HBmlock  6888) 
i'eter  Sartorlo.  262  Clementina  8t.  Ban  FrancUco.  Calif.,  (GArfleld  8&17> 
Wallac*  O.  Harkln*.  406  Butter  Bt,  San  FtancUco  (ORavstone  8022) 
Carl  N.  Bwcnson  Ca,  1096  Stockton  Avo,  Fan  Joso  (Ballard  26«»2> 

Grammar  School,   Fitsuron    Kl*m*ntary   School,   Antloch;    Bid*    Du*  May 
28,  8:00   P.  M. 
»wlnerton  A  Walborg  Ca,  220  Buah  St.,  fan  Francisco  (GArfleld  298«> 

and  1728  WebsUr  Street.  OakUnd  vHIgato  4822) 
P*plflc  Coaat   Builders.   2680   18th   St.,   San    Vranclsco    (HBmlook   6888) 
Peter  Bartorio.  262  Clementina  8».,  San  Fr&nclsco,  Calif.,  (GArfleld  FS'7» 
Wallace  D.  Harklns,  406  Sutter  St.,  San  Francisco  (GRcyston*  80») 
Carl  N.  Swenson  Co..  1098  Stockton  Ave,  San  Jose  (Ballard  2607 

Sewage  Pumping  Plants,  Sacramento  Co;    Bids  Due  May  26,  10  aT  M 
central  Callfomla  Constr.  Co..  Inc.,  832  Tai  Itol  National  Bank  Building. 
Sacramento   (Sacta  8-6871)  »u«um», 

Contlnettal  Constr.  Ca.  1402  Front  St..   Sacramento    (Sacta  8-1973) 

Pittsburg   Boys'  Club,  Pittsburg;   Bids  Due   t^iay  27,  4   P.  M. 

swinerton  *  Walberg  Ca.  228  Bush  St.,  S»n  Francisco  (GArfleld  2080 > 

and  1728  Webster  St,  Oakland   (Ulghgate  4322) 
Peter  Sartorlo,  262  Clementina  St.,  San   Francisco   (GArfieM  8817) 
Haaa  A  Rothchild,  326  Merchants  Bxchange  Bldg.,  S.  F.   (BXbrook  1206) 
Vexey  Constr.  Co.,  8780  Ardley  Ava,  Oakland   (ANdover  0672) 
Anderson-Haglund.  Inc..  219  41st  St.,  Oakland  11   (OLymplc  9108) 
V.  A.  Davl  A  Sons,  111  Avon   St.,   Pittsburg   (jrtttaburg  A»3W) 

county  Jail  Addn,  Orovllis;   Bids  bus  June  t.  2:flo  P.  M. 

B.  *  R  Constr.  Co..  110  Market  St,   San   Francisco' (DOuglas  7616) 
MacDonald.  Young  A  Nelson,  127  Montgomery  St,   S.  F.    (SUtter  8296) 
Lawrence  Constr.  Co.,  8020  V  St,  SacrameAtp    (Sacta   6-3888) 

First   unit  City   Hall,  Balmont;    Bids  due   May  26    8   P.   M. 

Cattlch  Bros,  A  Stevenson.  Chesinut  and  Bayshore.  P.  O    Box  168    Re' 

wood  City  (Redwood  City  4900-W) 
Huber  Constr.  Co.,  6098  Mission   St,  Daly  City    (JUniper  7-0417) 
Wilfred  H.  May,  RFD  140B,  San  Mateo  (Bobnont  1988J). 
Huffman  Constr.  Co.,  262  Clementina  St,  S«m  Francisco  (BXbrdbk  8068) 
West  Bay  Constr,  Co.  ,687  Bryant  St,  Palo  Alto   (Palo  Alto  2-6209) 
Haaa  A  Peterson,  26  O'Farrell  St,  San   I'Tanclsco   (YUkon   6-2861) 


3  UNITS — Oakland;    O    W    Johnson, 

1918  Hoover  Ave,  Oakland. 
2  UNITS— Walnut  Creek ;  T  B  Strand, 

Inc,  811  Faxon  Ave,  San  Francisco. 
2  UNITS— Oakland ;  C  R  Fisher,  6127 

Foothill  Blvd,  Oakland. 
2  UNITS — Stin  Francisco;  Carl  Sten- 

dell,  1510  24th  Ave,  San  Francisco. 
1    UNIT— San   Jose;    Claudfl,,  E   Jor- 

gensen.  24  N  21st  St  San  Jose. 


Building  Section 


1.8_COMMERCIAL  BLDGS. 


School.  Inverness;   Bids  due  June  3,  8:0C  P.  M 
Wm.  Mcintosh  A  Sen.  740  8teh  Ave.,  ban  Franciaco  (SKyUno  9908) 
Litchfield  Constr.  Co.,  721  Frarclsco  Blvd.  San  Rafael  (San  Rafae'  4107) 
J.  D.  O'Connor  Constr.  Ca,  Ina,  891  Sutter  St,  San  Francli  oo   (DO  396t 
Marin   Corporation,   P.   O.   Box  417,   SausaUto    (Sausallto   1860) 

Frank  A.  Payne  A  Son,  8  Overhlll  Road.  Ortnda  (Orinda  WJ%) 
Brisbane   Elementary  School   Addn.,   ferlsbaiTe;    Bids  due  June  1  ^  P    M — 
Wm.  Mcintosh  A  Son,  740  86th  Ave..  6an  Frunclsco   (SBCyllne  9908) 
Huber  Constr.   Ca,  6998  Mission   St,   Daly   City   (Jumper  Y-0417) 

Repair  Columbus  Sohool,  San   Francltoo;    Bids  due  May  28  ,2!80  P    iB 

Wm.  Mcintosh  A  Son,  740  86th  Ave..  San  Francisco   (SKyllne  9903) 
Adam  Arras  &  Son,  116  New  •Montgomery  St.  S.   F.    (GArfleld  8381) 
Peter  Sartorio,  262  ClemenUna  St,  Ban  ^Yanclsco   (GArfleld  8317  J 


Naval    Reserve  Armory,   Reno,   Novsda;    Bids  due   May   28,  2:00  P     M 

MacDonald.  Young  A  Nelson,  127  Montgomery  St,   S.   F.    (SUtter  8296) 

Veterans'    Hospital,    Fresno.   Calif.;    Bids    due   June    M,   2    P.    M. 

Jas.  I.  Bamea  Constr.  Co..  Russ  Bldg.,  San  Francisco   (EXbrook  5632) 
Robert  McCarthy  Ca,  1060  Klrkham  St.  San  l-YancUco  (OVerland  4O50) 
Peter  Klewit  Sons  Co.,  442   Post  St..  San   Francisco   (Hrxbrook  6786) 
mrbentraut  A  Summers.   6B6   Pennsylvania  St..   San   l<Yanclsco    (AT  2420) 

Marine  >ir*men's  MemoriirOfflee  Bldg.,  8.  P.;   bids  due  June  l4;  i  ^.  M. 
Srbentraut  A  Summers,  OOO  Pennsylvania  St..  San  Francisco  (AT  2420) 
n:.  S.  McKlttrick  Co.,  610  16th   St.,  Oakland    (TWln  Oaks  6070) 
Haas  A  Rothchild,  326  Merchants  Bxchange  mag.,  s.  F.  (iCXbrook  1206) 
Central   California  Constr.   Co.,   Inc.,  U6  Brie   St..   S.   F.    (HKmlock  7»2tt) 
Peter  Sartorlo,  262   Clementma   St..   San   J'Yanclsco    (GArfleld   «M11V) 

Morwear  Paint  Company  Warehouse,  Uskland;    Bids  due  i«<lay  2^.  4  P.  M. 
Harry   K   Jensen,   4024   MacArthur   Blvd.,    Oakland    (KEllogg    2-4021) 
Callfomla  Builders  Co.,  Inc.,  6626  Marshall  St,  Oakland  (HUmboldt  4028) 
Kjmplre  Constr.  Co.,  Ltd.,  844  Harriet  bt,  San  hYanclsco  (HiUmlock  8400) 
Wm.  M.  Ureuner,  2727  Parker  St,  Berkeley   (Berkeley  2877) 
Vezey  Constr.   Co.,  8780  Ardley  Ave.,  Oakland    (ANdover  $372) 

IftOt h~A venue  School  Addn.,  San   Lorenzo;    Bids  du*  June  9.  8:00  P.  M- 
Mark  Brt.otnl,   1973  Oakcrest  Drive.   Oakland    (Kji;iiogg  2-0098) 
Williams  A  Burrows,   10  Callfomla  Dr.,   Burllngame    (Burl.   4eI796) 
Wllils  F.   Lynn.  1040  Folger  Ave.,   Berkeley   (Berkeley  8044) 
Holder  A  Owens.   2907   Frultvale  Ave..  Oakland    (ANdover  BU66) 

Bayshore   Fire   House   No.  1,  Bayshore;    Bide  due   June  2,   8:00   P.    M. 
>'ar  West  Constr.  Co.,  2339  Judah  St.,  San  Francisco  (SE^abright  8304) 
Adam  Arras  A  Son,   116  New  Montgomery  St,  S.   F.    (GArfleld   8381) 


5/23/47  •     2 

Owner  Taking  Bid*— Du*  Jun*  6, 

4:30  P.  M. 
Auto  8al*«  and  Service  Building 

(Addition) 
BURLINGAME,    Calif.,     San     Mateo 

County.  Ill  Callfomla  Dr. 
Owner— Mlnto  Motor  Co.,  Ill  Califor- 
nia Dr.,  Burllngame,  Calif. 
Architect  —  Sharps    A    Brown.    1819 

Howard  Ave.,  Burllngame.  Calif. 
Steel  frame,    reinforced   concrete,    1- 

story  and  mezzanine  addition  (50x 

70  ft) ;   includes  auto  sales,   parts 

department,  offices,  etc. 

The  following  selected  list  of  con- 
tractors have  been  furnished  with 
plans: 

Williams  A  Burrows.  Inc.,  10  Cali- 
fornia Dr..  Burllngame,  Calif. 

Stolte,  Inc..  8461  San  Leandro  Bt, 
Oakland,  Calif. 

Charles  J.  Pedersen,  333  Occidental 
Ave.,  Burllngame,  Calif. 

McDonald,  Young  A  Nelson,  127 
Montgomery  St,  San  Francisco,  Calif. 

Carrlco  A  Gautler,  365  Ocean  Ave., 
San  Francisco,  Calif. 


9-ia— EDUCATIONAL 
BUILDINGS 


6/28/47  9 

Plans    In     Progress — Bond     Issue     In 
Amount   of    $60,000    Approved 
May   16 

School    Building 

MANTON,  Calif.,  Tehama  County. 

Owner  —  Manton  Joint  Union  Ele- 
mentary School  District  of  Teha- 
ma Co.,  Lyle  D.  Rogers,  OHver 
Pruden,  L.  H.  Meyer,  W.  E.  Beese- 
ley,  members  of  governing  boafd, 
Manton  Joint  Union  Elementary 
School,  Manton,  Calif. 

Architect— A.  W.  Story,  215  Anglo 
Bank    Bldg.,   Chlco,   Calif. 


Includes  two  classrooms,  kitchen  and 
auditorium. 


5/23/47  » 

Owner  Taking   Bids — Due  June  3, 

8   P.    M.    (Bidders    Figuring) 
School 

INVERNESS.    Calif.,    Marin   County. 
Owner  —   Inverness   School   District, 
George  H.   Moorhead.  Clerk,  Inver- 
ness  School   House,  luvemess,  Cal. 
Architect   —    William   Clement   Am- 
brose.   Roob    801,    261    Keamy    St. 
San  Francisco,  Calif. 
Wood    frame.    2    classroom.s.    1 -story. 
Plans     and     specifications     obtain- 
able upon   deposit   of  |25.O0   (refund- 
able)   from   the  above   office   of   the 
architect    and    from    tho    Clerk     of 
the    District    or    may    be    examined 
at  the  office   of  the  County   Super- 
intendent of  Schools  of  Marin  Coun- 
ty, Court   House,   San   Rafael,   Calif. 
Each  bid  must  be  accompanied  by 
a  certified  or  cashier's  check  In  the 
amount   of   10%    of   the  bid   payable 
to    George    H.    Moorhead,    Clerk    of 
the  District. 


GASOLINE  and  DIESEL 

GENERilTORS 


MASTER   PORTABLE 
LK^HTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  150  Kilowstts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St,  Cor.  Natotna  St. 
Phone:    MArket  1651 


Associated  Wood  Products  Co. 


// 


TELEPHONE   LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


O'NEILL   LUMBER   GO. 

Distributors  of   West  Coast  Forest  Products 
16  California  Street  -  San   Francisco  -  GArfleld  9110 


1999  Bvan*  Ara. 
San  Prancuco.  Ciil. 
P/bo««<  GArCld  9110 


...YARDS    AT... 
755    County    Ro.d 
San   Carlo*.   Calif. 

Phtme:   San  Carlof   204 1-M 


507   Bonanza 
Laa  Vcgaa,    Ntvmim 
Phone:   Laa  \»b—   1)44 


"For  a  Square  Peal  Call  O'Nciir 


Asliland   Sohool   Addn.,   ^n    Lorenzo;    Bids   due   June  t,   8:M   f*.    M. 
UTanlt    A.   I'ayne  ft   Son,   8  Overhlll    Koad,    Orinda    (Orinda   207») 
Williams   ft   Burrows,   10   California   Dr.,    tiurungame    (Burl.    4-179e; 
Willis  K   L«ynn,   1040  Polger  Ave.,   Berkeley    (Berkeley  8044) 
Kkler  ft  Owens,  2907  Frultvale  Ave.,  OiUcland   (ANdover  OUM) 
Central  Callfomla  Constr.  Co.,  Inc.,  116  Brie  St.,  S.  F.   (HXmlock  7S26) 


Paseo  Grande  Sohool  Addn.,  San   Lorenzo;    Bids  due  June  t,  1:00  P.  M. 
i<'rank    A,   I'ayne   ft   Son.   8  Overhlll    Koad,    Orinda    (Orinda   2076) 
Williams  ft  Burrows,  10  California  Dr.,   Burllngame    (Burl.  4-1796) 
Wllils  F.   Lynn,   1040  Folgrer  Ave.,  Berkeley   (Berkeley  6044) 
Itilder  ft  Owens,  2907  Frultvale  Ave.,  Oakland   (AMdover  S066) 

San  Lorenzo  Elementary  Sohool  Addn.,  timn  Lorenzo;  Bids  due  June  9,  t  HM 
itTank  A,  Payne  ft  Son,  8  Overhlll   Koad,   Orinda    (Orinda   207S> 
Williams  ft  Burrows,  10  California  Dr.,   Burllngame    (Burl.   4-1796) 
Willis  F.   L.ynn,  1040  Folger  Ave.,   Berkeley   (Berkeley   (»44) 
iiilder  ft  Owens,  2907  Frultvale  Ave.,  Oakland    (ANdover  0066) 


Sunset  Sohool   Addn.,  Ban    Lorenzo;    Bide  due  June  9.  tiOO  P.   M. 
i<Tank   A.    Payne   ft   Son,   8. Overhlll    Koad,   Orinda    (Orinda   2076) 
Williams  ft  Burrows,   10  California  Dr.,   Burllngame    (Burl.  4-1796) 
Wllils   F.    Lynn.    1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
Klder  ft  Owens,  2907  Frultvale  Ave.,  Oaklahd   (ANdover  0066) 

Shop  and    Muslo    Building.  San    Benito   High    toohool,    Hollister;    BTda~due 
June  2,  9:00  P.  M. 
B.  ft  K.  Constr.  Co.,  110  Market  St.,  San  l>Tancisco   (DOuglas  7512) 

County  Jail  Addition,  Orovllle;    Bids  due  June  6,  2:00  P.  IM. 
U  O.  Shals,  SOS  Arbutus,  Koute  1,  Box  142,  Chico  (Chico  1068  or  1210) 


PLANS  ON  FILE 


Tha  fallowing   list  sf  plans  snd   speolfloatlons   for   oonstruotlen 

projsots  ara  new  available  for  Inspeotlcn  at  the  effloe  of  DAILY 

PACiriC    BUILOBR,  468  Tenth    Street.    San    Franoleoe 


Work 

Conn  Creek  Pipe  Line 


Location 
Napa 


Bid  Opening  Date 
6-16 


HOLD-rHE-\HEAn 
INSULATION 

fC««ps  Heat  InsidB 

bekerr  otcik.  paint  ovent,  procett  oveot 
eaa  all  type*  oineated  cquipoent  or  piping 

IfflCIIMT  •  LOW  TNIRMAL  CONDUCTIVITY 

UONTWIIOHT  •  PIRMANINT 

NOT  NARMID  tT  MOISTURI 

VIRMIN  PROOP  •  lASY  TO  UM 

LOW  IN  COST 

Available  NOW  at  your 
tmtmlation  Supply  House . . .  or  call 


orNft 

HBtHOLAS 
UStSi 

ILiaRICAL  INSUUnON 

COIB  MtuunoN 

COMPOtT  MSUUnON 
MCORATIVI  rAMKS 

mm  cunm 

•UST-tTOr  MTIIt 

SNIP  mtOUTMM 

SOUND  DIAMMMS 

ROOT  DICK  MSUUTMM 

ROOPIR'S  aM>»  YAM 


WESTERN  FIBERGLAS  SUPPLY,  LTD 


f>(  S  TRJBUTOR  5 
SAN    f  RANCISCO 


iUttcr   5V67 


tNCINffKi 

OAKLAND 
S26    3ril    Siri-rt 
TWJnookt  J4SM 


f  Rf  SNO 


i 


PACE  3 


Tha  following  contractors  have 
taken  out  plans: 

Danzln  Construction  Co.,  12  Hill- 
side Ave.,  Kentfield. 

Marin  Corp..  P.  O.  Box  417.  Sausa- 
llto,   Calif. 

Litchfield  Construction  Co.,  721 
Francisco  Blvd.,   San   Rafael,  Calif. 

J.  D.  O'Connor  Construction  Co., 
891   Sutter  SL,  San  Francisco,   Calif. 

Robert  Bruen  ft  Son,  178  Grand 
Ave.,   Oakland,   Calif. 

Wm.  Mcintosh  ft  Son,  740  36th 
Ave.,  San    Francisco,   Calif. 


10 


8/28/47 

Lew  and  Only  Bidders 

Contract  Awarded  • 

Agricultural  Building  Cost  $8,640 

8ANTA  ROSA,  Calif.,  Sonoma  Co. 

Sonoma  County  Fair  Grounds. 
Owner — County    of    Sonoma,    W.    H. 

Nagle,     county    clerk,    Courthouse, 

Santa  Rosa,  Calif. 
Architect — ^J.  Clarence  Felciano,  4010 

Monteclto  Ave.,   Santa  Rosa,  Calif. 
Contractor— Leon  N.  Koch,  4015  Mon- 

taclto   Ave.,  San    Rosa,  Calif. 

Complete   bids    submitted    May    22 
were: 

I.«on  N.  Koch,  Santo  Rosa,  $8640. 

Litchfield    Cnostructlon     Co.,     San 
Rafael,  $9228.55. 

John     C.     Spaletto,     Santo    Rosa, 
19371.60. 

Marin  Corp.,  SausaUto.  $12,139. 


Victory  Park. 

Owner— City  of  Stockton,  B.  I*  Tra- 
hem,  city  clerk.  City  HaU,  Stock- 
ton, Calif. 

City  Engineer  — Lyle  Payton,  City 
Hall,  Stockton,  Calif. 

Swimming  pool  30  ft.  wide  by  60  ft 
long  and  from  2  ft.  to  4  ft  deep; 
Includes  filtration  and  recirculating 
equipment. 

Contractor— Don  Clark,  74  W.  Ar- 
cade,  Stockton,   Calif. 

22.2&— RESIDENHAL 
BUILDINGS 


Litchfield  Construction  Co.,  San 
Rafael.  Calif.,  $17368. 

Marin  Corp.,  Bauaallto,  Calif..  |I9,- 
870. 

William  M.  Qrauntr  Jr.,  Barkalay, 
Calif.,  $24,600.  f 


a« 


12-13— INDUSTRIAL 
BUILDINGS 


5/23/47 

Permants  Granted 

Residences   (15)         Cost  $10,000  Each 

PALO  ALTO,  Calif.,  Santo  Clara  Co. 

2390  Ross  Rd.,  708,  776,  788,  764.  713, 

715,   717.   710,   721,   723,   762,   748,    758 

and  749  Garland  Dr. 
Owner— Coastwise  Construction  Co.      ,_  ,     ,    ,,oTift 
Architect  — W.    E.    Huson,    475    24th  |  "^*®i'_*^^*Jl; 

Ave..  San  Francisco.  Calif. 


5/28/47  •     80 

Low  and   Only  BIddara— Contract 
Awarded 

Live  Stock  Bams  (•)  Coat  |SI;710 

SANTA  ROSA,  Calif.,  Sonoma  Ca  So- 
noma County  Fair  Orounds. 

Owner — County  of  Sonoma,  W.  H. 
Nagle.  county  clerk.  Courthouse, 
Santo  Rosa,  Calif. 

Architect — J.  Clarence  Felciano,  4010 
Monteclto  Ave.,  Santo  Rosa,  Calif. 

Contractor  —  Litchfield    Construction 
Co.,  721  Francisco   Blvd.,  San    Ra- 
fael, Calif. 
Comt>Iete   bids    submittod   ICay   22 

were: 
Litchfield    Construction    Co,    San 


Engineering  Section 


34— DAMS,  RESERVOIRS  A 
DREDGING 


Contractor— Edward   Cornblum,  2100  ^wni 


Robert  R.  Todd,  Santo  Rosa,  |S8.- 


33rd  Ave.,  San   Franoiooe,  Calif. 
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6/28/47  •     12 

Plumbing,   Heating  and   Electric 
Contracts  Awarded 

Factory  Building 

RICHMOND,  Calif..  Contra  Coato  Co. 
Northeast  side  of  Prichard  St.,  ad- 
jacent to  present  plans. 

Owner— American  Radiator  &  Stond- 
ard  Saoitory  Corp.,  Pittsburgh.  Pa.; 
local  branch,  Critchett  and  Essex, 
Richmond,  Calif. 

Architect— Prack  &  Prack,  119  Fed- 
eral St.  NE.,  Pittsburgh,  Pa.,  and 
360  Crenshaw  St.,  Torrance,  Calif. 

Steel  frame,  reinforced  concrete,  two- 
story,  monitor  roof,  200,000  sq.  ft, 
for  manufacture  of  brass. 

General  Woric 
Empire  Construction   Co.,   Ltd.,   344 

Harriet  St.,  San  Franciaco,  Calif. 
Plumbing  and  Heating  Work 
E.  O.  Stlce  Co.,  2102  CSolorado  Blvd., 

Los  Angeles,  Calif. 

Electric  Work 
Commercial  Electric  Co.,  180  Glen- 

dale  Blvd.,  Los  Angeles,  Calif. 


5/23/47 

Contract  Awarded 

Conversion  of  Buldlngs  to  Officers' 
Apartments;    Spec.   1278 

Cost  $156,600 

SACRAMENTOD.  Calif.,  Sacramento 
County.    Mather   Field. 

Owner  —  Sacramento  District  Corps 
of  Engineers,  War  D  epartment. 
Col.  Lester  F.  Rhodes,  district  en- 
gineer. Wright  Bldg.,  Sacramento, 
Calif. 

Plans    by   owner. 

Includes  conversion  of  existing  bulld- 
Ing.s  to   officers'   apartments. 

Contractor— M.  A.  K.  Corp.,  200  Fi- 
nancial Center  Bldg.,  San  Fran- 
cisco,   Calif. 


William  D.  Rapp,  Santo  Rosa,  $40.- 
828. 

M.  Drinkward,  Oakland.  $41,802. 

C.  F.  Paiker,  San  Frandaoo,  $41,- 
973. 

Marin  Corp.,  Sausallto.  $46,870. 

J.  C.  Spaletto,  Santo  Rosa.  $S2.04& 

William  M.  Oreuner  Jr.,  Beikalay, 
$52,256. 


33— 


BRIDGES 


28-30— MISCELLANEOUS 
BUILDINGS 


80 


14-17— PUBLIC   BUILDINGS 


6/23/47  •     16 

Correction 

CKimer  Taking    Bids — Due  June  2, 

•  P.  M. 
Fire  House  No.  1 

BAYSHORE,  Calif..  San  Mateo  Co. 
Owner — Bayshore    Fire    Commission- 
ers, Bayshore  Fire  District,  Alfred 
J.  Taylor,  chairman.  Bayshore,  Calif. 
Architect — Frank  Wynkoop.  821  Mar- 
ket St,  San  Francisco,  Calif. 
Plans  and  specifications  obtainable 
iintil   May  26  from  the  office  of  the 
architect    upon    deposit    of    $20,    re- 
fundable. 

Each  bid  must  be  accompanied  by 
certified  or  cashier's  check  or  bid 
bond  for  15%  of  amount  of  bid,  pay- 
able to  the  Board  of  Commissioners, 
Bayshore  Fire  District,  Bajx  Mateo 
County. 

Correction  In  plans  being  available 
until  not  after  May  26. 

20-21 — SOCIAL  &  RECREA- 
TIONAL BLDGS. 

5/28/47  20 
Contract  Awarded 

Swimming    Pool  Cost   $18,457 

STOCKTON,  Calif.,  San  Joaquin  Co. 


5/23/47  • 

Low  and  Only  Bidder*— Contract 

Awarded 

Cow  Sheds  (10)  Cost  $12,012.77 

SANTA  ROSA,  Calif.,  Sonomo  Co.  So- 
noma Coxmty  Fair  Grounds. 
Owner— County    of    Sonoma,    W.    H. 

Nagle,    county    clerk,    Courthousa, 

Santa  Rosa,  Calif. 
Architect— J.   Clarence  Felciano,  4010 

Monteclto  Ave.,   Santo   Rosa,  Calif. 
Contractor  —  Robert     R.     Todd,     >15 

Beaver   St.,   Santa    Rosa,   $12,612.77. 

Other  bids  submitted  May  22  were: 

William  D.  Rapp,  Santa  I^osa,  $13,- 
640. 

Lewis  Halvorsen,  Santa  Rosa,  $17,- 
000. 

C.  F.  Parker,  San  Francisco,  $17,676. 

W.  R.  Lipplncott.  Santa  Rosa,  $18.- 
498. 

John  C.  Spaletto.  Santo  Rosa,  $21,- 
031.65. 

William   M.   Greuner  Jr.,   Berkeley, 
$22,116. 

Litchfield     Construction     Co..     San 
Rafael.  $23,080. 

Marin  Corp.,  Saucialito.  $24,016. 


6/23/47  •     80 

Low   and    Only   Bidders— Contract 
Awarded 

Poultry  and  Rabbit  Buildings  (Con- 
vert from  Army  BIdgs.)  Cost  $17,863 

SANTA  ROSA,  Calif.,  Sonoma  Co.  So- 
noma County  Fair  Orounds. 

Owner — County  of  Sonoma,  W.  H. 
Nagle,  county  clerk.  Courthouse, 
Santa  Rosa,  Calif. 

Architect — J.  Clarence  Felciano,  4010 
Monteclto  Ave.,   Santo  Rosa,  Calif. 

Reconversion  and  remodeling  of  three 
army  buildings  into  a  poultry  and 
rabbit   exhibition  buildings. 

Contractor —  Litchfield     Construction 
Co.,   721    Francisco    Blvd..    San    Ra- 
fael, Calif. 
Complete    bids    submitted    May   22 

were : 


5/28/47  88 

Contract    Awaixted 

Bridges     (2)  Cost    $253,917.30 

FRESNO  and  MADERA  COUNTIES, 
Calif.  Across  the  San  Joaquin 
River  and  overflow  at  Flrebaugh. 

Owner — State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,    Calif. 

Stote  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Woiks  Bldg..  Sacra- 
mento. Calif. 

Construct    two    steel   beam    bridges. 

Contractor— cnarles  C  MacClosky, 
112  Market  St.,  San  Francisco.  Cal. 
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5/28/47 

Contract  Awarded 

Bridge  Cost   $15,940 

TULARE   CO.,   Calif.,    Across    White 

River   about    7    miles    southeast   of 

Earl  1  mart. 
Owner — State  of  California,   Dlvlrlon 

of   Highways,  Public   Works   Bldg.. 

Sacramento,    Calif. 
State   Highway  Engr.-   G.  T.    McCoy, 

Public    Works    Bldg.,    Sacramento, 

Calif. 
Reinforced    concrete  bridge. 
Contractor — E.    H.    Peterson    4    Son, 

5691    Dam    Road,   Richmond.   Calif. 


33 
Due     June    12, 


BRIDGE,  TULARE  COUNTY,  CALIF. 


Low  and  Only    Bidders 
Bridge  Cost.  $194,700 

TULARK     COUNTY,     Calif.     Across 
Kings     River,      approximately     5.5 
miles  west  of  Dinuba. 
Owner — Stote  of  California,  Division 
of  Highways.   Public  Works  Bldg., 
Sacramento,  Calif. 
Stote  Highway  Engineer— G.  T.  Mc- 
Coy,  Public    Works    Bldg.,    Sacra- 
mento, Calif. 
Reinforced  concrete  girder  bridge. 
Low  Bidder— Carl   N.   SwciKson  C-r.i- 
pany.  Inc..  Bdx  55F,  ?an  Jo.o-.  Cnl. 
$194,700. 

The  work  involves: 
(1)  470   cu.    yds.    structure   excava- 
tion; 

1140   cu.    yds.    class   A   portland 
cement  concrete ; 
1682  lin.  ft  concrete  railing; 
MOO  lbs.  miscellaneous  steel; 
BMO    lin.     ft    furnish     concrete 
piling ; 

198  each  drive  piles ; 
(A) 

$10.00 

48.25 


(2) 

(8) 
(4) 
(5) 

(6) 


(7) 


(8) 

(9) 

(10) 


place  bar  reinforcing 
sacked  concroto  rip- 


May  21  were: 
Co..  Inc.,  San 


490.0<X)  lbs.  furnish  bar  relnforo- 

Ing  steel; 
490.000  lbs. 
steel ; 
50  cu.  yds 
rap; 

engineer's  offlca 
Total  bid.s  Hubmltted 

(A)  Carl   N.   Swenson 
.To.se,  Calif..  $194,700. 

(B)  Trewhitt -Shields  &  Fisher,  Free- 
ho.  Calif.,  $196,784. 

(C)  Dan    Caputo,    San 
$204,^2. 

(D>    Bent    Constr.    Co. 
Calif..  $213,032 

(E)  E.  H.  Peterson  &  Son.  Richmond 
Calif..  $226,536 

(F)  C.    B.    Tuttle    Co.,    Long    Beach, 
(.'alif..    I229.90& 

(G)  Butte  Constr.  Co.,  San  Francisco, 
Calif..  $236,688. 

(H)    R.    M.    Price    Co.    and 
Sawyer.   $239,504. 
Unit   prUes   follow: 


5/23/47 

Owner    Taking     Bldi 

10:30    A.    M. 
Bridge 
PLEASANTON,    Calif.,    Alameda    Co. 

Sin  bad   Creek   on    Bond  St. 
Owner — County   of   Alameda.    County 

Clerk.   Courthouse,    1226  Fallon   8t, 

Oakland,    Calif. 
County  Surveyor — Wallace  B.  Boggs, 

Courthouse,    Oakland.    Calif. 
Removal  of  existing  bridge  and  con- 
struction of  reinf.  concrete  bridga 

Work    involves: 

(1)  440    cu.    yds.    excav.    for    struc- 
tures complete  In   place; 

(2)  200  cu.  yds.  Imported  borrow  fill 
material ; 

(3)  190  cu.  yds.  portland  cement  con- 
crete; 

(4)  53  lin.  ft.  concrete  tarapet ; 
(5>  27,000    lbs.    reinf.    steel; 

<6)  lump     sum.      remove      existing 
bridge,     clean     site,     and     misc. 
items. 
Specifications   obtolnable    from   of- 
fice   of    the    county    clerk    upon    de- 
posit of  $25  refundable. 
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Owner  Taking   Bids — Due  June  10,  10 
A.    M.    (Time    Extended    from    June 
2)   —  Delta- Mendota    Intake  Canal 
and  Tracy  Pumping  Plant  and  Dis- 
charge  Lines;    8p«c.   1810 
CENTRAL       VALLEY       PROJECT. 
Calif.    Approx.    9    miles    northwest 
of    Tracy    In    Alamuda    &    Contra 
Costa  Counties. 
Owner— U.    8.    Bureau    of    Reclama- 
tion,  Antlcch,   Calif 
Plans    by    owner. 
Completion    time   960  days. 
Work   involves: 

Schedule  No.  1 

Delta  -   Merdota  Intake  Canal.   an/jP 

Tracy    inimping    Plant    and 

steel    dlechargo    lines 

(1)  removing  existing  piling,  lumu 
sum; 

(2)  unwatering  foundations  for 
railroad  and  highway  culvert, 
lump  6Uni; 

(3)  nnwAtfaring  foundation  for 
pumping-plant  site,  lump  sum; 

(4)3.817  000  cu.   yds.   of   excavation 

for  canal; 
(5)  72,300  cu.   yda      of   excavation 
for  canal  structure; 
(6)  450,000    cu.    yds.    of    excavation 
for   pumping   plant   structure; 

(7)  62,000  cu.  yds.  of  excavation 
for  pump  disch.irge  pipes; 

(8)  200,000  cu.  yc's.  of  backfill; 

(9)  compecUng  68,000  cu.  yds.  of 
backfill    for    structures; 

(lO)compacting  Hb.bM  cu.  yds.  of 
baclcfill  for  sttcl  dlchargc 
lines; 

(11)  2.550  cu.   yds.  of  riprap; 

(12)  890  cu.  yds.  nf  .'xcreencd  gravel 
hedJlng  for  riprap; 

(13)  720  cu.  yds.  of  screened  gravel 
blanket ; 

(14)  3,000  cu.  yds.  of  gravol  sur- 
facing : 

(15)  furnishing  1)3,400  lin.  ft.  of 
trealed-timber   plies,    up   to    45 

feet  in  length; 

(16)  furnishing  87.100  lin.  ft  of  un- 
treated-timber  piles,  up  to  16 
feet  in   length ; 

(17)  furnishing  18,000  lin.  ft.  of  un- 
treated-timber piles,  50  feet  to 
6S  feet  in  length; 

(18)  furnishing  86,600  lin.  ft  of 
steel    H   oiles; 

(19)  driving  186,7C0  lin.  ft  >{  verti- 
cal treated  timber  and  uii- 
Iree.ted    timber   piles; 

(20)  driving  10,000  lin.  ft.  of  battir 
(mtreated    timber   piles ; 

(21)  driving  67,000  Un.  ft  of  vertl 
cal    steel    H    piles  ■ 

(22)  driving    12,000    Un.    ft.    of    batter 


steel  H  piles; 

(23)  furnishing  and  hardling  70.000 
barrels  of  cement; 

(24)  furnishing  1.826,000  lbs.  of  re- 
Infcrcr'ment  bars,  1-inch  diam- 
eter and   larger; 

(25)  fuml.«.htng  677,000  Iba  of  roin- 
forcemont  bars  %-inch  diam- 
eter to  T>s-lnch  diameter,  incl. ; 

(26)  furnishing  82,000  IbSw  of  rsui- 
fcrcement  bars,  H-inch  dUuii- 
oter  and  rm.aller; 

(27)  placing  3  61.\0(X>  lbs.  of  rtfto- 
forcement  bars.  1-Inch  diam- 
eter and    lavgfr; 

(38)  placing  2,.'S30,000  Iba.  of  Nl» 
forcement  bars,  %-lnch  diam- 
eter to  %-lnch  diameter,  IncI. ; 

ii9t  placii.g  465,000  lbs.  of  rein- 
forcement Ixira,  %-inch  diam- 
eter and  smaller; 

(30)  000  cu.  yds.  of  concrete  Ir  pav- 
ing  and   cover  slabs, 

(31)  4,00d  cu.  yds  of  concrete  In 
:a*!road    and    highway    culvert 

and  in  lalet  transition  structure; 

(32)  17,000  cu.  yds.  of  first-stoge 
concrete  in  pumping  -  plant 
bubstructure ; 

(33)  9.000     cu.     yds.     of     first-stoge 
concrete     in     pumping     -     plant 

superstructure ; 
(84)  6  300   cu.   yds.   of   second-stoga 
concrete     In     pumping     -     {riant 
rtructure: 
(S3)  150   cubic   y%rds   of   concrete   in 
blockouts, 

(36)  15,000  cu.   y(^s.    of   concrete   In 
discharge  pipo  structures; 

(37)  ruinting  2  9.000  lin.  ft  of  rein- 
forcement bars: 

(S8>  constructing    5,700    Un.     ft     of 
control  Joints; 

(39)  fumiahing    nud    placing    80,000 
HO.  ft.  pf  cnrktxjtird  Joint  filler; 

(40)  furnishing  and  placing  550  sq. 
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Overhead  and   Undarerosalnfls  and 
Grading  Cost  $877^08.60 

SAN  BERNARDINO  COUNTY,  Calif. 
Between  Tlwanda  Ave.  and  Mul- 
berry Ave. 

Ownei^-Stote  of  California,  Dlviaion 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

Stote  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.9  mile   grading  and   paring 

.  with  Portland  cement  concrete,  con- 
structing reinforced  concrete  over- 
head crossing  at  Kaiaor  Spur  and 
a  steel  beam  span  undercroaslng  at 
Kaiser  Road. 
Bids  opened  in  the  Stote  Bldg..  Los 

Angeles.  Calif. 

Low  Bidder— George  Hers,  Box  191, 
San    Bernardino,   Calif.,    $877,308.60. 


STRAND-STEEL  OVERHEAD-TYPE 


GARAGE 


»!• 


ORS 


Yb 


WEST  COAST  LINE 
•f 

Compoaia  Morcaafo  do  la 
Cofta.  S.  A. 

Dependsble  monthly  service  from 
San  Francisco  snd  Loe  Anitelos  to 
Ls  Paz,  Msnzsnillo,  Acspulco, 
Salina  Cruz,  Puntarsnas,  and  Bal> 
boa.  Canal  Zone. 


Vessel : 
From  S.F. 
June  2nd 


MS  COtlMA 

Frem  L.  A. 
June  7th 


Receives  cargo  at  Pier  28 

San  Frandsco 

Receiving    dstee    Msy   21-29    Inol. 


WIUIAMS,  MMOND  ft  CO 

Afaars 

M2  CeNfMnle  M.  TilisSm  SUttw 

•AN  raANCiaco  ii,  CAuroRNi* 


£5,  d>es«  oew  Strand -Steel 
Overhead  garage  doors  are  to 
•imple  to  operate  chat  a  mere 
child  can  handle  them.  Ac  a 
fibger'f  command  these  mod- 
em overhead  doors  open  and 
rise  gracefully  and  smoothly... 
lowering  with  like  precision. 
Although  construaed  of  steel 
for  strength  and  endurance, 
Strand-Steel  Oreriiead-Type  doors  are  perfectly  balanced  to 
permit  easy  opening  and  closing.  Ready  now  for  immediate 
installatioa»  these  garage  doors  are  always  out  of  the  way, 
protecting  your  car  firom  fender  knocks  so  often  received 
£rom  swinging  door*.  For  additional  information  regarding 
the  Strand  •Steel  Overhead  garage  door,  call  your  local 
P.  C  A.  ofice  or  mail  the  coupon  below. 
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MAIL  COUPON    NOW! 

Pacific  Coetc  Assresatef .  lot 

4a0  Alabama  Street.  San  Franciaco,  Califoniia 


t  oblisacioe  please  tend  m«ct>npi«t«  informa- 
lifom  whom  Strand-Sta^l  Ovcrticad-Trpe  fancc  doon. 
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Aggregates,  Inc. 


IM7 


PAGE  4 


DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  23.  1947 


FRIDAY.  MAY  23.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  5 


ft   of   74-lnch  dehydrated  cortt 
Joint  filler; 

(41)  (umUihlng  and  placing  270  cq. 
ft.  of  1-lnob/ dehydrated  cork 
joint  filler; 

(42)  furnishing  and  placing  6,000 
lin.  ft  of  metal  seals; 

(43)     placing    80    lis.    ft    of    rubbei 
water  f>top8; 

(44)  conBtructing  75ft  Un,  ft.  of  as- 
phalt    seals : 

(45)  msulating  4,500  interBectioii« 
of   relrforcennent  harp,   and   el- 

.    eo^rical   metal   conduit; 

(46)  finishing   35    lighting   rocesaeB ; 

(47)  furnishing  and  placing  22,000 
8q.  ft  of  rnembranc  watei- 
proof  ing ; 

(48)  fumiahinsr  and  applying  2.C00 
Bq.  yds.  of  maatic  waterproof- 
ing; 

(49)  furnishing  and  applyiQg  100 
sq.  vds.  of  danipproof Ing ; 

(60)  r*i"iting  480,000  sq.  ft  of  Inter- 
ior surfaces  of  pump  discharge 
pipes   and    surge   tanks; 

(HI)  painting  325,000  sq.  ft  of  ox- 
posed  exterior  eurfaccs  of 
pump  discharge  pipes  and 
surge  tanks; 

(52)  installing  460.000  lbs.  of  but- 
terfly valves;  ,    ^   „ 

(63)  installing  68,000  lbs.  of  bulk- 
head gate  guides  and  latches; 

(^4)  mstalling  84,000  lbs.  of  bulk- 
head gates; 

(55)  Installing  505,000  lbs.  of  cranes, 

(56)  installing  97,000  lbs.  of  crane- 
runway,  'lashrake-gantry,  and 
transfer  track  rails  in  con- 
crete; 

(57)  Installing  70  Un.  ft.  of  crane 
rail  on  timber  ties; 

(58)  installing  160,000  lbs.  of  trash- 
racks  ; 

(59)  installing  35,500  lbs.  of  mis- 
cellaneous equipment; 

(60)  installing  50,000  lbs.  of  metal 
tubing,  and  brass,  steel, 
wrought-lron  end  cast  iron 
pipe,  fitthfigs,  and  valves  less 
than  6  inches  nominal  diam- 
eter; 

(61)  installing  139,000  lbs.  of  metal 
tubing,      and      brass,      steel, 

wrcught-lron,  and  cast  iron  pip». 
wradght-lron  and  cast  iron 
pipe,  fittings  and  valves  6 
inches  and  greater  nominal 
diameter; 

(62)  installing  1,000  lbs.  of  metal 
Inserts ; 

(63)  installing  48.0QD  '.bs.  of  metal 
railings ; 

(64)  installing  50.000  lbs.  of  draft- 
tube  pier  nr.Kes ; 

(65)  installlig  6,000  lbs.  of  embed- 
ded mttal  frames  for  openings 
In  floors,  walls,  and  decks; 

(68)  mstalling  T.OCO  lbs  of  oil  stor- 
age   tanks ; 

(67)  installing  3.7C0  sq.  ft  of  meUl 
accordion    doors, 

(68)  installing  1  200  »q.  ft  of  metal 
fwlnglng  doors: 

(69)  installing  40  sq.  ft  of  metal 
fire  door: 

(70)  furnishing  snd   installing   1,600 

(71)  installing  1.600  lbs  .of  metal 
sq.  ft.  of  metal-salrh  windows; 
louvers ; 

(T2)  installing  700  sq  ft  of  metal 
toilet    partitions; 

(78)  Installing  10.000  lbs  rMscellan- 
eoui»  motalwork. 

(7i)  installing  5,r00  lbs  of  plumb- 
ing fixtures  and  appurtenant 
hardware ; 

(75)  furnishing  and  installlnj;  16,- 
000  lin  ft.  of  embedded  elec- 
trical metal  conduit  IVi  inches 
or  less  in  diameter; 

(76)  furnishing  and  in««talllng  9.200 
lin.  ft.  cf  embedded  rr.etal  con- 
duit larger  than  1^  ircbea  and 
not  larger  than  3  Inches  in 
diameter;  * 

(77)  fumishmg  and  installirg  200 
lin.  ft  of  embedded  electrical 
non-metallic  conduit; 

(78)  furnishing  and  installing  6.500 
lbs.  of  grf.undlng  material; 

(79)  furnishing  ard  construction  8.- 
800  lin.   ft.   of    guardrails;   and 

(80)  transporting  2.200  tons  o;  ma- 
terials of  all  kinds  for  the 
Oovemmeftt  or  Its  agonts.  oth- 
er than  the  contractor,  be- 
tween the  ral'hoat?  rnd  the 
pumplng-plant   t'te 

6en«dul«  No.  2 

Concrete    discharge    lines 

and  outle:  works 

(M)  148,000  cu.  yds.  of  excavaUon 
for    structures . 

(^2)  ei.OOO  cu.  yds.  of  backfill; 

(88)  compacting  1.800  cu.  yds.  of 
backfill    for    structure* , 

(84)  trimming  300  sq  yds.  of  foun- 
datlona  for  concrete  in  lateral 
lining; 

(86)  furrilshlng  and  handling  28,000 
barrels   of   cem*nt ; 


(86)  fumtahlng  888,000  Iba.  of  rein- 
forcement bara  l-lnch  dlam- 
and   larger; 

(87)  furnishing  407,000  Ibe.  of  rein- 
forcement bars,  %-inch  diam- 
to  %-lnch  diameter.  Inclusive; 

(88)  furnishing  20,000  lb*,  of  rein- 
forcement bare,  %'tncix  diam- 
eter and  smaller; 

(89)  placing  2,985.000  Ibf-^P*  .';;»•«- 
forcement  bare.  1-lnch  diam- 
eter and  larger;     ^         ^       . 

(90)  placing  1,566.000  lbs.  «' ^y**"- 
forcenient  bars,  %-lnch  «llam- 
eter  to  Ti-h'ch  diameter,  incL; 


(91)  placinf  68^000  Ibe.  of  reinforce- 
ment bare,  %-lnch  diameter 
and   emaller: 

<92)  100  cu.  yds.  of  concrete  In  pav- 
ing   staJ>s : 

(93)  18,900  cu.  yd*,  of  concrete  In 
discharge  conduits  and  outlet 
structure ; 

(94)  25  cu.  ydsL  of  concrete  In  lat- 
eral lining; 

(95)  furnishing  and  placing  S40  eo. 
ft  of  ^-mcb  dehydrated  cork 
Joint  filler; 

(90)  furnishing  and  placing  22,000 
lbs.   of  metal  water  stope; 


(97)  furnishing  and  placing  47B  eq 
ft  of  roofing: 

(98)  inataning  7.000  Iba   of  slptaoo- 
breaker  valves; 

(99)  Installing    20    sq.    ft    of    motal 
swinging  doors; 

(100)  Installing  500  lbs.  of  miscellan- 
eous metalwork; 

(101)  lumishlng  and  Installing  IOC 
Un.  ft.  of  embedded  electrical 
;netal  conduit  1%  Inches  or 
less    in   diameter ; 

(102)  furnishing  and  installing  100 
lin.  ft  of  embedded  electrical 
metal  conduit  larger  than  1\ 


(103) 


Inches  and  not  larger  Uian  8 
Inches  In  diameter;  and 
furoiahlng  »nd  luatalilng  80 
Iba.  of  groundhag  materlaL 
Specifications  may  bo  obtained 
from  the  iollowlug  otVc^  ot^ 
Bureau  of  Reclamation :  W^""  *^ 
Young,  Chief  Engineer.  U.  S.  Cus- 
tomhouse, Denver  2,  Colorado;  Blch- 
urd  L.  Soke,  Regional  ^'rector.  P. 
O.  Box  2611,  Sacramento  10,  Call- 
forria:  O.  G.  Boden,  Construction 
Engineer,  Antioch,  Ca.ntomiA:  a^d 
Michael  W.  Straus.  Co"*"**?'^""' 
Bureau  of  Reclamation,  Washington 


GRADING  AND  PAVING,  LOS  ANGELES,  CALIF. 
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ROBERT  M.  TAYLOR  CO 

73B  Tres*  Ave.,  Sen  Frenciico  10 
fkone:   Mluion  0787 


Low  and  Only  Bidder*       .^-___^ 
Grading  and  Paving  Coet  |1,aa7,827J0 
LOS  ANGELES,  Calif.,  Los  Angeles 
County.     Hollywood    Parkway    be- 
tween Vineland  Ave.  and  Barham 

Owner— State  of  Califoraia,  DivlBlon 

o»»  Highways,  Public  Works  Bldg, 

Sacramento,  Calif 
State  Highway  Engr.— G.  T.  McCoy, 

Public   Wtrks  Bidg.,   Sbcramento. 
About  1.8  mlloa  grading  and  paving 

with  Portland  ctment  concrete  and 

asph.  concrete  and  construct  grade 

separation  structure. 

Bids  opened  in  the  State  Bldg.,  Lo* 
Angeles,  Calif. 
Low  Bidder — Peter  Klowlt  Son*  Co., 

442  Post  St,  San  Franclaco,  Calif., 

and    346    Klewaya    Ave.,    Arcadia, 

Calif..   $1,327,527.90. 

Work  involves: 

LOS   ANOELES  COUNTY 
Grading  and  Paving 

(1)  7,500  cu  yds.  remove  cone; 

(2)  95  sta.   clear  and   grubb; 

(3)  265.000  cu.  yds.  rdwy.  execav.; 

(4)  88,600  cu.   yds.  struct  «xcav.; 

(5)  1,500  cu.  yds.  struct  b«wskflu: 

(6)  2,100,000  sta.  ydb.  overhaul: 

(7)  27,000  sq.  yds.  compact  original 
groiwd ; 

(8)  3.200  cu.  yd*,  type  A  Import  sub- 
grade  mtl.;  . 

(9)  32,500    cu.    yds.    type    B    Import 
subgrade  mtl.; 

(10)  78.000  sq.  yds.  prepar  slopes 
slope  erobion  protection; 

(11)  96,000  sq.  yds.  mix  and  compact 
cement  treated  subgrade; 

(12)  4,400  bbls  port  cement  cement 
treated  subgrade; 

(13)  140  tons  llq.  asphalt  Rorc-5;  cur- 
ing seal  cement  treated  sub- 
grade; 

(14)  develop  water  supply  and  fur- 
nish water  equip; 

tl5)  6.000  M  gals,  apply  water; 
(16)  9f   sta.   flnlnsh   rdwy.; 
(17)  6.900  tons  aph.  cone; 

(18)  12  tons  asph.  emuls.  paint  bind- 
er and   seal   coat; 

(19)  19,000  cu.  yds.  class  B  port,  cem 
cone,  pave.; 

(20)  17,200  each  pave  tie  bolt  assem- 
blies ; 

(21)  timber  bulkhead; 

(22)  8.700  cu.  yds.  class  A  port,  cem 
,   cone   railing  and  spandrel; 

(24)  45   cu.   yds.    ciase  C   port    cem. 

cone,   backtill ; 
(25)808   cu.    yds.    class    C   port.   cem. 

cone,    pipe    reinf.: 

(26)  25.000  lin.  ft  flnlnsh  steel  pil- 
ing; 

(27)  553  each  drive  tteel  plplee; 

(28)  55  each  steel  pile  splices; 

(29)  2.900  sq.  yd*,  membrane  water- 
proofing; 

(30)  715,000  lbs.  furnish  bar  relnf. 
steel;  ^  ,   , 

(81)  716,000     lbs.     place     bar     relnf. 

steel; 
(32)  hinge  aMemblle*; 
(38)  390  lin,  ft  8  m.  CI  weeper  pipe: 

(34)  173   Un.   ft    metal    stair   treads: 

(35)  115  lin.  ft.  ornamental  iron 
railing;  ,  ,         .       . 

(36)  88  Un.  ft.  ornamental  Iron  hana- 
rall;    "  .     ._, 

(87)  washing    equipment    pedestrian 

subway ; 

(38)  2  each  pedestrian  subway 
signs;  ^  .  , 

(39)  elec  conduit  and  lighting  equip, 
reparation  struct,  and  pedes- 
tran  subway; 

(40)  engineer's   office; 

(41)  2,200  cu.  yds.  claa*  A  port,  cem 
cone     curba,    gutters   and    aloe 
walks;  ^  . 

(42)  6S0  lin.  ft.  lam.  timber  guard 
railing;  . 

/4S)  1,600  lin.  ft.  metal  pUte  guarfl 
railing;  ,   ^    ^ 

(44)  16.000   Un.   ft   chain   link   fence; 

(45)  8  each  walk  gates  chain  link 
fence:  ,   , 

(46)  ISO  un.  ft.  24  in.  relnf.  cone, 
pipe,    1600-D; 

(47)  1060  Un  ft  24  In.  relnf.  cone 
1880-D;  .   ^ 

(48)  400  Un.  ft.  27  in.  relnf.  cope 
pipe  1500-D; 

(49)  850  Un.  ft.  27  In.  reinfg.  cone 
pipe,  1750-D; 

(50)  400  Un.  ft.  80  in.  relnf.  cone 
pipe   1760-D; 

(51)  400  Un.  ft  33  Un.  relnf.  cone 
pipe,  1750-D; 

(62)  1,550  Un.  ft  36  in.  relnf.  cone 
pipe.   1400-D; 

(53)  480  Un  ft  86  In.  relnf.  cone 
pipe.  2100-D; 

(54)  270  Un.  ft  86  in.  relnf.  cone 
pipe,  2260-D; 

(65)  600  Un.  ft  89  In.  relnf.  cone 
pipe,  1400-D; 

(66)  150  Un.  ft.  39  In.  relnf.  cone 
pipe.    1660-D; 

(67)  600  Un.  ft.  89  In.  relnf.  cone 
pipe.  2250-D; 

(68)  450  Un  ft  46  In.  relnf.  cone 
pipe,  ISOO-D; 

(59^  120    Un     ft.    45    in.    relnf.    cone. 

pipe.   1400-D; 
(80)  260    Un.    ft    78    in.    relnf.    cone. 

?lpe,   2100-D; 
00  Un.  ft   6  in.  16  gage  CMP; 
(68)  180  Un.  ft  8  In.  16  gage  CMP; 
(63)  660  Un.  ft  12  In.  18  gage.  CMP; 
(04)  1.650  Un.  ft    15  in.  16  gage.  Cl^: 
(66)  4C  lin.  :t.  18  in.  18  gage.  CMP; 

(66)  120  Un.  ft.  24  In.  14  gage.  CMP: 

(67)  20  each  12x18  In.  16  gage.  CMP; 
tees; 

(68)  60  Un.  ft  8  In.  plain  cone,  pipe; 

(69)  480    Un.    ft.    12    in.    plain     cone 


ft    21    In 


cone 


I>lali^ 
16' gage  perf.  Ml- 


manholea; 
.nanholes     to 


pdl|ie; 

8,400   Un.   ft.    16   In.    plain   cone 

pipe: 

1.860  Un,  ft    18   In.   olaln    cone. 

pipe; 

700    Un. 

pipe; 

200  lin.  ft  8  in 

underdrains ; 

80  Un.  ft.  pipe  shaft  manholes, 

storm  drain*: 

3  each  remodeling 
QP    each    adjust 
grade; 

6C  lin-  ft  10  In.  ejitn.  strength 
vit.  clay  pipe  sanitary  sewers; 
200  lin.  ft.  15  in.  extra  strength 
vit.  clay  pipe,  sanitary  sewers; 
200  Un.  ft  15  in.  stand,  strength 
vit  clay  pipe,  sanitary  sewers; 
1  each  S  drop  manhole,  sanitnrj' 
sewers; 

4  each     B    manholes,    8anltar>' 
sewers ; 

,*10  each,  house  connection  caps. 

sanitary    sewer* ; 

59,000  lbs.  misc.  iron  and  steel ; 

1S6     ,each      control      assemblies 

sprinkling  system ; 

20    each    sprinkler    connections, 

sprinkling  system; 

14,800   lin.   ft.    %,   In.   galr.   pipe, 

nozzle    line,    bprinkllng   system; 


20,000  lin.  ft.  1  in.  galv.  pipe 
nozzle  line,  sprinkling  syttem: 
1,000  Un.  ft.  1»4  «n.  galv.  pin* 
nozzle  line  sprinkling  system; 
700  Un  ft.  1%  In.  galv.  pipe 
supply  line,  sprinkling  system; 
2.000  Un.  ft  2  m.  galv.  pipe, 
supply  line  fipnnkling  system; 
1,700  Un.  ft.  2%  In.  galv.  pipe, 
supply  Mne,  sprinkling  system; 
1,800  Un.  It  3  in.  galv.  pipe 
supply  line,  .««prinkllng  sy.stem; 
4,000  Un.  ft  4  In.  spiral  welded 
steel  pipe  supply  line,  sprink- 
ling system; 

8,600  Un.  ft  6  in.  spiral  welded 
steel  pipe  supply  line,  spraut- 
llng  system; 

170  Un.  ft.  8  in.  galv.  pipe  suppiy 
line  sprinkling  system; 
2  each  6  in.  gate  valves,  eprink 
ling    system ; 

(97)  pump  house,  sprinkle  system; 
booster  pumping   plant,   sprtnk- 
ing    svstem ; 

600  iln.  ft  1'^  in.  dec.  conduit 
parkway  signal  system; 

(100)  3.000  lin.  ft  2  in.  elec.  onduit 
parkway    lighting   system; 

flOl)  8.175  Un.  it  install  88  in.  ID 
relnf  cone,  steel  cy.-inder  wal.t-r 
pipe: 

cla»is  B 

(B) 


(87) 
(88) 
(89) 
(90) 
(91) 
(92) 
(93) 


(94) 


(95) 
(96) 


(98) 
(99) 


cone  anchor  blocks  an^  cf»^l*J» 
(103)  8,450  lin.  ft  remove  exist  81-in. 
and  36  in.  water  pipe. 

The  Dept  of  Water  and  Power  of 
the  City  of  I^a  Angeles  will  fufn*«»" 
68  in  ID  relnf.  cone  steel  cylindei 
water  pipe  and  tiie  necessary  pipo 
specials  and  mtls.  required  for  const 
of  water  pipe  appurtenances  involvwi 
in  item  101. 

Total  bids  May  15  were: 
(A)  Peter    Kiewit    Sons    Co.,  81,327,- 

527.90. 

Winston  Bros.  Co.,  Lo*  Angela*. 

81,427,148.  _ 

J.  B.  Haddock,  Ltd.,  Pasadena, 
11,491,952.-70.  „ 

Guy  F.  Atkinson  Co.,  Long  Beach, 
$1,494,587.26.  ^  _ 

United  concrete  Pipe  Co.  and 
Ralph  A.  Bell,  Baldwin  Park,  fl,- 
496,189.50. 

James     I.     Barnes    Construction 
Co.,  Santa  Monica,  $1,618,981. 
Morrison-Knudsen  Co.,  Ine,  iMt 
Angeles.  $1,550,731.  -   -,    - 

Mike  Radich  &  Co-   «»*  TJi  ^ 
Shriver.  Glendale,  $1,564,996.76. 
Griffith  Co.,  Los  Angeles,  $1,588,- 
854.75.  ^       ^ 

Bressi  &  Bevanda,  Lo* 
$1,687,355.75. 
The  unit  bids  were: 


(B) 
(C) 
(D) 
(E) 


(F) 

(G) 

(H) 

(I) 

(J) 


Angeles. 


DAILY 
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25,  D.  C.  Prospective  bidders  desir- 
ing to  visit  the  site  of  the  work 
should  communicate  with  the  Con- 
struction Engineer.  No  charge  to 
prospective  bidders  for  cople*  of 
the  Hpecifications  and  drawings;  lo 
others  $4.00  per  copy,  not  return- 
able. 
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5/23/47 

Bid*   Rejected    (Unit    Prices) 

GlbralUr  Dam  Addition*  and  Appur- 
tenant Structures 

SANT*A  BARBARA  COUNTY,  Calif. 
Glbmltar  Dam  on  Santa  Ynez  Riv- 
er, 8  miles  north  of  Santa  Barbara. 

Owner— City  of  Santa  Barbara,  Faye 
Canfleld,  city  clerk.  City  Hall,  San- 
ta Barbara,  Calif. 

Engineer— Leeds,  Hill  A  Jewett,  1000 
Edison  Bldg.,  601  W.  6th  St,  Los 
Angeles,  Calif. 

Includes  adding  15  ft  to  the  height 
of  the  existing  concrete  arch  dam, 
the  enlargement  of  the  thrust  block 
at  the  southerly  end  of  the  dam, 
the  addition  of  a  thrust  block  at 
the  north  end  of  the  dam,  con- 
struction of  a  new  spillway,  weir, 
a  gravity  section  at  the  left  end 
of  the  spillway  and  the  installation 
of  three  radial  gates,  52x21  ft  In 
size,  together  with  operating  me- 
chanisms and  appurtenant  facili- 
ties. A  total  of  about  15,200  cu.  yds. 
of  concrete,  326.000  lbs.  of  struc- 
tural steel  and  142.000  lbs.  of  rein- 
forcing steel  and  dowel*  will  b*  In- 
volved In  the  work. 
The  work  Involves: 

(1)  lump  sum.  $10,000,  access  road 
construction  and  maintenance; 

(2)  tump  aum,  $20,000,  camp  con- 
atruction   emd  maintenance; 

(8)  lump  aum,  clearing  of  site  and 
stripping  of  left  abutment; 

(4)  lump  sum.  cutting,  chipping, 
sandblasting  and  removing  ex- 
isting concrete;' 

(5)  1200  cu.  yds.  excavation  of  over- 
burden, rock  and  concrete; 

(6)  800  Un.  ft  drUling  at  unit  price 
of  $3  per  Un.  ft  plus  lump  sum 
for  drilling   holee    (exclusive   of 


dowel  and  anchor  bar  hole*)  for 
presaure  grouting  In  rock  and 
concrete,  and  fumlahlng  and  In- 
stalling  grout  pipe  and  fitting*; 

(7)  800  *acKs  (iement  u*ed  In  pree- 
•ure  grouting  at  unit  price  of 
$2.50  per  sack  of  cement  *o  u*ed, 
plus  the  lump  sum  for  pressure 
grouting  (exclusive  of  grouting 
of  dowels) ; 

(8)  1300  Un.  ft  drilUng  dowel  hole* 
In  rock  or  concrete  greater  than 
10  ft.  In  depth; 

(9)  1900  Un.  ft  drilUng  anchor  bar 
holes  In  rock  or  concrete  lea* 
than  10  ft  in  depth ; 

(10)  29.000  lbs.  furnishing,  installing 
and  grouting  anchor  bar*  and 
dowels  in  rock  or  concrete; 

(11)  4200  cu.  yd*,  concrete  In  south 
thrust  block; 

(12)  2600  cu.  yds.  concrete  In  spill- 
way piers,  parapet  walla  and 
oumt  tower; 

(13)  8350  cu.  yds.  all  coricrete  not 
Included  in  items  (11)  and  (12); 

(14)  113.000  lbs.  furnishing,  fabricat- 
ing and  placing  reinforcing  steel, 
including  gate  hinge  anchor 
bars; 

(16)  lump  sum,  salvaging,  furnishing 
and  installing  handrail; 

(16)  325,000  lbs.  furnishing,  fabricat- 
ing and  installing  structural 
steel  spillway  gates,  footbridge, 
trash  racks,  floor  plates  and 
grating,  and  recorder  houae  sup- 
port ; 

(17)  500  sacks  cement  used  In  gunlt- 
ing  at  unit  price  of  $3.50  per 
sacks  of  cement  ao  used,  plus 
lump  sum  for  furnishing  and 
placing  gunite; 

(18)  lump  sum,  furnishing  and  In- 
stalling porous  concrete  tile  and 
connecting  drains  and  other  con- 
crete pipe; 

(19)  lump  sum,  furnishing  and  In- 
stalling gate  seals  and  seal 
plates  ,and  the  mechanical  as- 
sembly for  operation  of  the  spill- 
way gate*  and  for  testing  the 
completed  gates  and  operating 
assemblies; 

(20)  lump  sum,  salvaging,  furnishing 
and  Uistalllng  pipe,  valves  and 
fittings  in  reservoir  outlet  struc- 
ture and  removal  and  recon- 
struction of  water  stage  re- 
corder structure  and  reinstalla- 
tion of  faculties  therein; 

(21)  lump  sum,  furnishing  and  In- 
stalling flashboards  and  cleanup 
of  site  of  work. 

Plans  and  specifications  obtainable 
from  office  of  the  engineers  or  from 
the  city  clerk,  Santa  Barbara,  Calif., 
upon  deposit  of  $15. 

Bids  submitted  May  15  (all  re- 
jected)  were: 

(A)  A.     Telciiert    &     Son,    Box     1133, 
Sacramento,    Calif.,    $848,420. 

(B)  Macco    Corp.,    Clearwater,    $898,- 

(C)  Sta.pp    Construction    Co.,    Beverly 
Hills,  $89»,.229. 

(D)  L.    E.    Dixon    Co.,    $906,478. 

(E)  MacDonald   &   Kruse  &   Hensler, 
$964,660. 

(F)  Robert   E.   McKee,  $1,122,828.50. 
Ult   prices    will    be    given    soon. 


Drydook  and  Overhaul  Plledriver* 
Noa.   4  and   6  Cost  $56*0 

SAN    FRANCISCO,    Calif. 

Owner— Board  of  State  Harbor  Com- 
miaaioners,  Frank  G.  White,  Chief 
Engineer.  Ferry  Bldg.,  San  Fran- 
cisco, Calif. 

Plans   by  owner. 

Contractor— Pacific  Drydock  A  Re- 
pair Co.,  foot  of  14th  Awe.,  Oak- 
land,   Calf. 
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5/23/47 

Low  and  Only  Bidder*     . 
Drydocking  and  Overhauling  Dredge 
Kingman;    Serial  04-aOS-«7-7» 

Coet  |a2,6S4.70 
SAN  FRANCISCO,  Calif. 
Owner— San  Francisco  District  Corp* 
of  Engineers,  War  Department  74 
New    Montgomery    St.    San    Fran- 
cisco, Calif. 
Plans  by  owner.  ' 

Drydocking  and  overhauling  govern- 
ment-owned seagoing  hopper  dredge 
Kingman. 
Bid*  taken  on  (1)  repairs  to  huU;  (2) 
repairs  to  machinery,  and  (8)  al- 
lowance for  scrap. 
Low  Dlddeiv- Bethlehem  Steel  Co., 
20th  and  lUinois  Sts.,  San  Fran- 
cisco, Calif.,  (1)  $28,330;  (2)  $34,- 
454;  total,  $62,794;  (8)  $99.70;  total, 
$82,694.70.  ^ 

Other  bids  submitted  May  22  were: 
United  Engineering  Co.,  Ltd.,  Ala- 
meda,  Calif..    (1)    $29,251.35;    (2)    $43.- 
C14;  total.  $72,765.35;  (3)  $152.50;  total, 
$72,612.85.  ^   ^^,„ 

Moore  Drydock  Co.,  Oakland,  Calif., 
(1)  $27,665;  (2)  $45,133;  total,  $72,798; 
(3)  $29;  total,  $72,769. 

General  Engineering  and  Drydock 
Co.,  San  Francisco.  Calif..  (1)  830,- 
853.85:  (2)  $42,868;  toUl,  $73,721.80; 
(3)  $74.70  total,  $73,647.80. 


36 


5/28/47 

L^w  and  Only  Bidder 

Training  Faollltlea;  Serial  ♦7-45 

TUCSON.  Ariz.  Davla-Monthan  Field. 

Owner— Los  Angeles  District  Corpa 
of  Engineers.  War  Department  751 
S.  Figueroa  St.,  Lo*  Angeles,  Calif. 

Plana  by  owner. 

Only  Bidder— M.  N.  Sundt  Construc- 
tion Co.,  Box  2592,  440  S.  Park  Ave., 
Tucaon,  Ariz.,  $92,367.88. 


5/23/47  ^  '• 

Contract  Awarded  —  Reaurface  Ten- 
nit  Courts  and   Basketball  Court* 

Cost.   82S21 

BERKELEY.  Calif..  Alameda  Coun- 
ty. James  Kenney  and  Llveoak 
Playgrounds. 

Owner— City  of  Berkeley.  Ruth  Kemp 
City  Clerk.  City  Hall,  Berkeley.  Cal. 

City  Eagr.— Harry  Goodrldge,  City 
Hall,  Berkeley,  Calif. 

Contractor>— J.  Henry  Harris,  2657  9th 
St.,  Berkeley,  Calif. 


36—  PARKS.  AIRPORTS  & 
PLAYGROUMDS 


-Due  June  10, 


86 


3S—     DOCKS.  PIERS  A 
HARBORS 


5/23/47 

Contract    Awarded 
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5/23/47 

Owner  Taking   Bid 

10   A.    M. 
Clear  Runway,  Etc.;   Pro.  6-47-?86 
NEAR    OLSNDALE,    Nev.,    Mormon 

Mesa    Intermediate    Landing   Fle'd 
Owner    —Civil    Aeronautics    Admin., 

8651  Manchester  Ave.,  Los  Angeles 

Calif. 
Plana   bv   owner. 
Includes    clearing   and    smoothing    of 

6(X)-ft     extension    on    the    NK-SW 

landing    atrip,     relocating    lighting 

and  marking  on  same  landing  strip 

and     installing    a     2-wlre     electric 

fence. 

The  work   Involves: 

Schedule    I 

(1)  11  acres  clearing  and  grubbing; 

(2)  11  acres  smoothing; 

(3)  1600   Un.    ft    blading    roadwajT: 

(4)  22     Install     and     paint     multiple 
boundary   cone   lights ; 

(6)  6200     Un.     ft.     install     parkway 
cable    12-tn.    deep; 

(6)  8  instaU  and  paint  60-ft  bound- 
ary markers; 

(7)  8000     Un.     ft     remove     parkway 
cable ;  ^         , 

(8)  16     remove     multiple     boundary 
cone    lights ; 

(9)  5  remove  80-ft  boundary  mark- 
ers; 

Schedule    1 1 
(10)   13,400    furnish    wire    and    install 
2-vMre  electric   fence. 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

5/23/47  •     88 

Owner  Taking  Bids — Due  June  3> 
2  P.  M. 

Traffic  Signal  System,  Etc 

CERES,  Calif.,  Stanislaus  County. 
Fourth  St. 

Owner— State  of  California,  Division 
ot  Highways,  Paul  O.  Harding,  dis- 
trict engineer.  1200  N.  Center  St, 
Stockton,  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  furnishing  and  Installing  in- 
tersection   illumination    and    traffic 
actuated    signal    system    and   con- 
structing traffic  islands. 
The  work  involves: 

(1)  65  cu.  yds.  local  borrow; 

(2)  32  tons  plant  mix  surfacing; 

(3)  40  cu.  yda  portiand  cement  con- 
crete curbs; 

(4)  18  each  ruby  reflector*;' 

(5)  fuU  traffic  actuated  signal  ay*- 
atem  and  Intemectlon  illumina- 
tion. 

Specifications   obtainable  from  the 
above  office. 
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39— SEWERS 


5/23/47  89 

Award   Recommended  to   Lew  Bidder 
Storm  Water  Sewer         Coet  $4,181.10 
STOCKTON,  Calif.,   San   Joaquin  Co. 
Miner  Ave.  between  A  St  and  D  St 
Owner— City  of  Stockton,  B.  L.  Tra- 
hem.   ctiy  clerk.  City  Hall,  Stock- 
ton, Calif. 
City    Engineer  —  Lyle    Patyon,    City 

Hall,   Stockton,  Calif. 
Low  Bidder— Downer  Co.,  Inc.,  806  B5. 
Weber  Ave.,  Stockton,  $4181.10. 


5/23/47 

Contract   Awarded  -.-••tott 

Highway  Coat,  ♦•«2,t72.77 

ELKO    CO,    Nevada.    From    VI    •"*'" 

ea«t  of  North  Fork  Bridge  to  Detth, 

Route   1,  Sectlona   B,   C  and  D2 
Owner— State    of    NevSda,    Dept    of 

Hlghwaya,  Heroes  Memorial  Bldg. 

Carson  City,   Nev.  ^  _»    » 

State  Highway   Engineer— Robert  A 

Allen,    Carson    City,    Nev. 
About    16.015    miles    state    highway; 

325  days  completion  time. 
Contractor — Stiver  State  Conatr,  Co.. 

S.    Main   Street   Fallon,    Nevada. 

Work    involves : 

(1)  force  account   special   detours; 

(2)  800    hour,    95    hp.    tractor    with 
carryall    (or  equivalent) ; 

(8)  400  hour  motor  grader  with  scar. 

If***";  ^  ^       . 

(4)  180  hour  4  cu  yd.  dump  trucK ; 
(6)  200  hour  %  ton  pickup; 

(6)  61,386  ton  selected  material  sur- 
face  (detours) :     ^   _   ^       __ 

(7)  879  ion  liquid  asphalt.  Typo  SC- 
2  or  SC-3  (roadmlx  detour*); 

(8)  13.37  mUe  roadmlx  detour*; 

(9)  lumo  sum  signs; 

(10)  11.0()3  Un.  ft   remove  fence; 

(11)  68  cu.  vds.  remove  concrete; 

(12)  1.318     Un.     ft     remove     culvert 
pipe ;  I 

(IS)  100    each    remove    headwalls; 

(14)  1  each  removo  wood  culverts; 

(15)  676.118  cu.  yds.  roadway  excava- 
tion; 

(16)  781    cu.    yds.    drainage    excava- 
tion : 

(17)  671  ita  V-type  ditches; 

(18)  21.397  cu.  yds.  borrow; 

(19)  602  sta.  slope  rounding; 

(20)  2.067,441    yds.    .sta.    overhaul,   yd 

(21)  70.773    yds.    mile    overhaul,    yii, 
mile; 

(22)  1.687    cu.    yds.    btructuro    exca 
vatton ; 

(23)  3,440  cu.  yds.  backfill; 

(24)  force    account    roadside    clean- 
up; 

(26)  32,327  M.   gal.   water; 

(20)  1,379   hour,   power   rolling;   . 

(27)  36.670   ft.    hour    tamping    roller; 

(28)  161,920  ton  Typo  1  gravel  base; 
•(29)  75.388    ton    Typo   2.    gravel    base 

one   Inch ;  ^ 

(30)  611  ton  liquid  asphalt.  Type  MC 

1  (Prime); 

(31)  106  ton  Uquld  asphalt  Type  MO 

2  (Seal    Shouldtrs    and    paved 
ditches) ; 
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Low  and  Only  Bidders 

Grading  Cost  $167,806.50 

KBlRN  COUNTY,  Calif.  Between 
Waaco  and  Elmo  Highway. 

Ownei^— State  of  California,  Division 
of  Highways.  PubUft  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Work*  Bldg..  Sacra- 
mento, Calif. 

About  6.1  mile*  grading  and  applying 
bituminous  surface  treatment 

Low  Bidder— Rand  Construction  Co.,' 
Box  1339,   Bakersfleld,  Calif  .  $167,- 
806.60. 
The  work  involves: 

(1)  186  cu.  yds.  remove  concrete; 

(2)  9000   cu.   yds.    roadway   excava- 
tion; ^  ^ 

(8)  81,000  cu.  yd*.  Imported  borrow, 

type  A; 
(4)  119,000  cu.  yd*.  Imported  borrow, 

type  B; 
(6)  880   cu.   yd*.    *tructure    excava- 


GRADING.  KERN  COUNTY,  CALIFORNIA 

OnALrm^J,  ■vii.xi  ^^^^^  ^^^^  submitted  May  21  were: 

(18)5?'u.^.  ft.  30-ln.  CMP,  14-gage;  (A)  J^«J ,9°"^^"°°   ^°-   ^^•'•'- 

(19)  622  Un.  ft  36.1n.  CMP,  12-gage;  field,  $167,806.60. 


(20)  50  lin.  ft  48-in.  CMP,  12-gage 

(6)  develop  water  supply  and  fur- 
nish water  equipment; 

(7)  9200  M  gallons  apply  water; 

(8)  323  sta.  finish  roadway; 

(9)  81,000  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  *ur- 
face  treatment; 

(10)  676  tons  liquid  asphalt  RC-3  or 
RC-4  bituminous  aurface  treat- 
ment; CSi-l  • 

(11)  120  tons  liquid  asphalt  SC-a 
penetration  treatment; 

(12)  70  ton*  aaphaitic  emuUlon  *eal 

6oat ;  ,         * .. 

(13)  800  tons  screenlnjf*  seal  coat, 

(14)  150  cu.  yds.  clasa  A  portiand 
cement  concrete  structures ; 

(15)  11,000  lbs.  baa  reinforcing  steel; 

(16)  22  each  culvert  marker*; 

(17)  100  Un.  ft  24 -In.  CMP,  14-gage; 


(B)  Spicer    Co.,    Los    Angeles.    $184.- 
768.70. 

(C)  Dlx-Syl    Construction    Co..    Inc.. 
Bakersfleld.  $185,893.08. 

(D)  Brown  &  KruU,  Palo  Alto,  $188,- 
886. 

(E)  Frederickson    &   Kasaler,    Sacra- 
mento,  $196,095. 

(F)  Frank  T.  HIckey,  Inc.,  Los  An- 
geles, $218,156.70. 

(G)  Oilfields   Trucking   Co.,    Bakers- 
fleld $226,407. 

(H)  Claude  C.  Wood  Co..  Lodl.  $227.- 
158.60. 

(I)    R  M.  Price  Co.  and  Rex  B.  Saw- 
yer, Huntington  Park,  $228,495. 

(J)    Louis  Blasottl  Sc  Sona,  Stockton, 
$236,206. 

(K)  W.    C.    RaUing.    Redwood    City, 
$236.34& 
Unit   prices  follow: 


5/23/47 

Bids    Rejected 

Bay    Farm    Island    Interceptor   Sewer 

Cost   $262,558 

ALAMEDA.   Calif..   Alameda  County. 

Owner  —  City  of  Alameda.  J.  P. 
Clark,  city  clerk,  City  Hall,  Ala- 
meda. Calif. 

City  Engineer— Carl  Froerer.  City 
Hall.  Alanreda.  Calif. 

As  previously  reported  McGuIre  A 
Hester.  796  66th  Ave..  Oakland, 
Calif.,  at  $262,668  submitted  the 
low   bid   May   6. 


40—     STREETS  AND 
HIGHWAYS 


5/23/47  49 

Award   Recommended  to  Lew  Bidder 

Street  Improvement; 
Res.  No.  901  Coet  $40,320.88 

STOCKTON.  Calif..  San  Joaquin  Co. 
Middlefleld  Ave..  San  Jose  St,  Man- 
chester Ave..  Yosemlte  St  and 
Stockton  St 

Owner— City  of  Stockton,  B.  I*  Tra- 
hem,  citv  clerk.  City  Hall,  Stock- 
ton. CaUr. 

City  Bn^lneer  —  Lyle  Payton,  City 
Hall.  Stockton.  Calif. 

Includes  grading,  combined  concrete 
curbs,  gutter*  and  sidewalks,  pav- 
ing with  cnlsher  run  base  4  inches 
thick  and  asphalt  concrete  wearing 
surface  2  Inches  thick. 

Low  Bidder — Loula  BlaaottI  A  Son, 
40  W.  Clay  Ct.  Stockton,  Calif., 
$40,820.86. 


Gamerston  &  Green 
Lumber   Co. 

Wkelesal*  and  Jobbing  Yard* 

LUMIER  -  TIMIERS  -  TIES  •  FIR 

REDWOOD  PONDEROSA 

SUOAR  PINE 

San  ProncUco— ItOO  Army  S»r*«» 
4T  water  1300 

Oakland— 2001   Livingston  Stroot 
Kf/feg  4-1  ti4 


CnRYSlEI^AIRTEMP 

TOMORROW'S 

Sealed  in  Refrigeration 

and  Compressor 

Refrigeration  Equipment  for 

COLD  STORAGE 

ICE  PLANTS 

LOCKER  PLANTS 

MARKETS 

Sold  by 

AETNA 
REfRIGERATiON  CO. 

4231  iROADWAY 

OAKLAND  11.  CALIF. 

Piedmont  1440 
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VENETIAN  BLINDS 

FOR     HOMES  -  OFFICES     AND 
INDUSTRIAL     PLANTS 

Intfalled   •    R»novof«d   •    R«palr#d 


GUNN   CARLE  &  CO 


20    Potroro    Ave. 


UNdcrhill    5480 


San    Francisco 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  ond  REPAIRS 

325  SEVENTH  STREET 
Oakland  7.  Colif. 

Porfobi*  Welding  ScrvIc* 
GLcnconrt  4828 


^..xV  A^rocfuei  of 


PACIFIC  PORTLAND^CEMENT  COMPANY 
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DAILY     PACIFIC    BUILDER 


FRIDAY,  MAY  23,  1947 


(M)  187  ton  liquid  asphalt,  Type  SC- 
3  or  SC-6  (Seal  Plantmlx) ; 

(M)  1,443  ton  screenings; 

(34)  1,524  ton  liquid  asphalt  Type  8C. 
2  or  SC-3  (roadmlx  shouldets 
and  paved  ditches) ; 

(88)  81.46  mile  roadmlx  Mhoulders; 

(36)  1,658  ton  liquid  asphalt,  Tvpe 
SC-8    (plantmlx) ; 

(37)  27.633  ton  class  F-2  plantmlx  bi. 
tuminous  surface  ; 

(38)  576  cu.  yds.  class  A  concrete: 

(39)  6«,83C  lbs.   reinforcing  steel; 

(40)  78  Un.  ft.  18-lnch  corrugated 
metal  pipe  (dipped)  ; 

(41)  1,878  lln.  ft.  24  In.  corruga.ed 
metal  pipe  (dipped) ; 

(42)  298  lln.  ft.  30  In.  corrugated 
metal  nipe  (dipped) ; 

(43)  406  lln.  ft.  86  In.  corrugated 
metal  pipe  (dipped) : 

(44)  306  lln.  ft.  48  In.  corrugated 
metal  pipe  (dipped) ; 

(46)  308  lln.  ft.  30  In.  x  17  in.  corru- 
gated metal  arch  pipe  (dipped) ; 

(46)  108  Hn.  ft.  37  in.  x  21  In.  Comi 
gated  metal  arch  pipe  (dipped) ; 

(47)  52  lln.  ft.  44  in.  x  25  In.  corru- 
gated metal  arch  pipe  (dipped) ; 

(48)  60  lln.  ft.  relay  culvert  pipe; 

(49)  700  lln.  ft  beam  type  metal 
guard  rail; 

(60)  128  each   culvert  markers; 
_(51)  16  each  guide  posts; 

(62)  155,023  lln.  ft.   construct  fence ; 

(63)  11,003  Un.  ft  reconstruct  fence; 
(54)  3  each  16-foot  nieta!  gates; 
(55)109    each    monuments; 

(56)  3    each    2C-foot    standard    cattle 

guard    (metal); 
(57i  16,940  lln.  ft.  paved  ditches; 
.  (68)  lump    sum.    rt-move    and    recon- 
struct  cattle   guard; 
<69)  1,720    lln.    ft.    remove   and    rea*«t 

,  giiard   rail. 
•    Total  bids  submitted  May  6  were: 
(A)   Silver  State  Constr.   Co.,  Fallon, 

Nev.,  1662,872.77. 
(B»    W.    W.    Clyde,    Sprlngville,   Utah 
?665,507.81. 

(C)  Dodge  Constr.   Co.,  Fallon,  Nev., 
$666,666.6& 

(D)  Frederickson    &   Kasler,    Sacra- 
mento,   Calif.,   1711,784.57   . 

(E)  West  brook  &  Pope,   Sacramento. 
Calif.,   $738,735.89. 

(F)  Isbell    Constr.    Co.,    Reno,    Nev., 
$748,767.77. 

(O)    Geo.    Pollock    and    D.    G.    Blng. 
Sacramento.    Calif.,    1797,792.57. 
Unit  prices  will  be  given  shortly. 
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6/23/47  • 

Owner  Taking   Bid»— Due  June  5, 

2  P.   M. 
Dubakella  Mountain   Road;   Project 

Calif.   FD-1N11-A 
TRINITY    COUNTY,    Calif.    Trinity 

National  Forest 
Owner— Public  Roads  Admlniatratlon, 

C.  C.  Morris,  division  engineer,  720 

Phelan  Bldg.,  San  Francisco,  Calif. 
Plans  by  engineering  department  of 

owner.  . 

The  work  Involves: 

(1)  S4  acres  clearing  and  grubbtng; 

(2)  110,000  cu.  yds.  unclassified  exca- 
vation ; 

(3)  2000  cu.  yda  unclassified  excava- 
tion for  structures ; 

(4)  .60,000  sta.  yds.  overhaul; 

(5)  80  cu.  yds.  concrete: 

(6)  2800  lbs.  reinforcing  steel ; 

(7)  3700  lln.  ft  corrugated  metal  cul- 
vert pipe; 

(8)  160  lln.  ft  field  assembled  metal 
plate  culvert. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  flO,  re- 
fundable. 


ALTER  dwelling,  |800 ;  443  21st  Ave ; 
owner,  Bert  Browning,  prem;  con- 
tractor, George  M  Moore,  2404  Bry- 
ant Street 
DWELLINGS,    eight    1 -story    frame, 
16000   each;    N    Slot    Blvd    276,    300, 
325.    350,    378,    400^4?Q.   450   W  37th 
Ave;    owner,    Gus   Moeller  &   Sons, 
6260   Geary    Blvd ;    contractor,    Ar- 
nesen    Constr   Co,    1700   48th    Ave. 
APTS,  2-story   4-famny  frame,   flS,- 
000;   E  26th  Ave  175  N  Irving  fet ; 
owner   and    builder,    E    W    Perkins 
A  Sons,  426  Taraval   St 
ALTER  flats,  1600;   66  Alpine  Terr; 
owner,   A   F  Silva,   prem ;   contrac- 
tor.   Richard    N    Tone,    1666   Page. 
ALTER  dwelling,  J700 ;  473  28th  Ave ; 
owner  and  contractor,  Chas  Etche- 
ber,  premises. 
ALTER    apts,    $1000;    822    Ashbury; 
owner,  J  Richmond,  c/o  cntr; con- 
tractor, Ira  W  Cobum,  premises. 
ALTER  store  and  loage  rooms,  $1,- 
000 ;  26  7th  St ;  owner,  Odd  Fellows 
Hall     Assn.    premises ;     contractor, 
Amke  rlon   Works,   780  Brannan. 
DWELLING,    l-atory    frame,    $4000; 
E  Brussels  142.68  S  Ordway;  own- 
er and   builder,   E   T   Nannery,   365 
S  Ordway. 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


MAY  22,   1947 


RECORDED 
.NOTICES 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 

ALTER    dwelling.    $1080-    1857    Ninth 

Ave;    owner.   A    .T   Maxa.    premises; 

rnntractor.   Fred   S   Hall.   4.'?80  Ml**- 

slon   St. 
ALTER  dwelling,  $500:   216  Minerva: 

owner,    Jospph    Bardo,    354    Orzlba 

Ave:    contractor,   David   Willis.    114 

Chattanooga. 
RETAINING    wall,    $100:     Pine    and 

Qiilncy    &!«:    owner.    S   E    Onorato. 

20  Bu.sh    St:    contractor,    Phoenix- 

Slmpton    Co.    520   6th    St. 
ALTER  dwelling.  $600:  1008  Ansa  St; 

owner,  Mr  and  Mrc  McCarthy,  1008 

Ansa    St :    contractor.    E    Solhelm, 

fiTO  40th   \\f*. 
ALTER   dwelling.    $1000;    24    Athens; 

owner,  K  &  M  Boklund.  premlsof*. 
ALTER  apt  $982;  835  Geary  Street; 

ownor.    VIvInn    Hnlllnan.    premises; 

contractor.   Acme  Rheot    Metal   and 

FiirnRce    Works,    216   Duncan. 
ALTER    offices.    $750;    1626    Market 

St;   o\%npr,   Ixk-rI   Nn  fl8,    premises; 

contractor,  A  Conrad  Johnson,  1294 

32nd   Ave. 


ROOF  BULLETIN,  $4000;  N  Bryant 
275  E  5th  St;  owner  and  contrac- 
tor, Fo.-?ter  &  Kleiser  Co,  1G75 
9<ldy  St 

BLDG.  1-story  frame,  $76,000;  West 
3rd  St  bet  15th  and  16th;  owner. 
A  I.«vy  and  j'  Zentner  Co,  iOO 
Washington  St;  contractor,  not 
given ;  architect,  Samuel  L  Hyman, 
A  Appleton,  Harold  Wolfan;"en^. 
neer,   Ira   S  Kessey. 

ADD  two  rooms,  $3000;  1964  Pacific 
Ave;  owner,  A  W  Oyson.  premises; 
contractor,  E  Sullivan. 

INSTALL  new  entrance.  $500;  64 
Dore  St;  owner,  E  A  Glacobhi,  150 
Post  St;   contractor,  J  II  Hjul. 

MOVE  bldg  and  Install  found.^ti' n, 
$1000 ;  W  21st  Ave  100  'S  Lincoln 
Way;  owner,  Dr  Wm  Sohiff.  1660 
Revere  Ave;  contractor.  Samuel  H 
Hanse;   architect   L   Mosais. 

CONVERT  garage  Into  store,  51200; 
1247  Noriega  St;  owner  and  con- 
tractor,  Anna  Veprin.   premises. 

REPAIRS.  $1500;  378  Third  Street; 
owner.  Mra  R  Firenze,  59  Beaver. 

BLDG(,  1-story  frame.  $6600;  N  De- 
LonR  100  W  Crystal;  owner,  G  V 
and  N  Baptlsta,  142  De  Long  St; 
contractor,    W   R   Josey. 

ALTER  windows,  new  entrance,  $500 
2191  Pine  St,  owner.  Mrs  K  L  Na- 
kaniahl,    1188   Polk   St 

INSTALL  reatsurant  equip  and  alter. 
$19,462;  322  Mason  St;  owner,  Dan 
Yurlin,  Anna  Lane;  contractor,  F 
8  Campbell  Co. 

ADD  bedrooms  and  finish  garage, 
$900;  780  Foerster  8t;  owner  and 
contractor,    J'   Nickelson,    prem. 

ADD  windows.  $750;  4900  California 
St;   owner.   M    Radalkin,   fi40   Sloat. 

CUT  Stairway,  etc.  $1500;  38  Drumm 
St;  owner.  Ernest  Blumenthal,  ."iS 
Drumm  St;  contractor,  J  Cristina 
A  Sort :   architect  Lloyd  Conrich. 

DWELLINGS,  three  2-8tory  frame, 
$15,400  each;  SW  Cor  Pueblo  and 
Velasco;  W  Pueblo  25  and  50  S 
Velasco;  owner  and  builder,  xng- 
va!t  Baldwinson.  320  Moncada  Way. 

SIGN,  electric.  $900;  436  Market  St; 
owner.  Warner  Broii,  prem;  con- 
tractor.   Electrical    Prod    Corp. 

ALTER  bldg.  $42,000;  117-126  Valen- 
cia St ;  owner,  Henry  F  Budde 
Publications,  Inc.  36  Dolores  St; 
contractor,  Antone  Petersen  and 
i^ns;  architect,  Clarence  Mayhew ; 
engineer,  L  H  and  B  L  NiAtkian. 

SACRAMENTO  COUNTY 


DWELLING  (4-room).  $2000;  portion 
Block  1  East  Del  Paso  HeighU 
Addition  No  1 ;  owner  and  builder, 
Russell  J  Hull,  Box  1233,  Del  Paso 
Heights. 

DWELLING  (4-room).  $8000;  portion 
Lot  106.  (Titrus  Heights  No  6;  own- 
er and  builder,  Vincent  Nelson,  Rte 
1,  Box  £45.  Rosevllle. 

DWELLING  (4-room),  $3000;  portion 
Lot  26.  Buchanan  Blvd ;  owner  and 
builder.  Peter  Nutting.  Flair  Oaks. 

DWELLING  (3- room),  $2600;  portion 
NW  Rancho    Del    Paso;    own«r 

and  builder,  James  J  Wilson,  824 
Broadway. 

DWELLING  (6-room),  $7800;  Lot  1, 
CTharlesworth    Tract;     owner,    Geo 


Fraser;  builder,  F  P  Arino,  Rout* 
7,  Box- 61661 

DWELLING  (7-room).  $2600 ,'  portion 
Lot  16,  Carmlchaal  Colony  No  2; 
owner  and  builder.  Myrtle  Wood, 
3050  San  Diego  Way. 

DWELLING  (6-room),  $3600;  Lot  8, 
Subdivision  8,  North  Sacramento; 
owner  and  builder.  Emll  Mendinger, 
511  Alturas  Ave,  North  Sacramento. 

SERVICE  STATION,  $2000;  Lot  49, 
Carmlchael  Colony;  owner  and 
builder,  Henry  G  Martin,  Route  6, 
Box  6096. 

SERVICE  STATION,  $1000;  Blocks  9 
and  10,  Sheldon ;  owner  and  builder, 
Robert  J  Ward,  Route  1,  Box  122. 
Wilton. 

DWELLING  (3-room),  $1000;  Lot  26, 
Moulton  Tract;  owner  and  builder, 
Ludwlg  Vaclavlls,  Box  662,  Dixon. 

DWELLING  (6-room),  $4600;  Lot  16, 
Block  13,  Del  Paao  Heights  Addi- 
tion No  1 ;  owner  and  builder,  John 
Supass,  1314  9th  St 

DWELLING  (4-room),  $1000;  portion 
Lot  64,  Gardenia  Park;  owner  and 
builder,  C  Garland,  1120  6th  St 

DWELLING  (5-room),  $4000;  Section 
7,  Township  6,  Mt  Diablo  Base  and 
Meridian;  owner  and  builder,  Geo 
H  Schuster,  Elk  Grove. 

ALTER  DWELLING,  $2500;  Lot*  2 
and  3.  Block  34,  Villa  Court;  owner, 
CJharles  Motter,  Flair  Oaks ;  builder. 
Fred  Haase,  P  O  Box  172,  Perkins. 

SHED,  $1500;  Mayhew  and  Jackson 
Rds  (south  side) ;  owner  and  build- 
er, Fred  Haase,  Box  172,  Perkins. 

GARAGE,  $1600;  Lot  3,  Wrl^t  A 
Kimbrough  Tract  No  36;  owner  and 
builder,  M  A  Rosenbaum,  2740  24th 
Street. 

DWELLING  (6-room),  $6000;  Lot  428, 
Arden  Park;  owner  and  builder. 
A  P  Staple,  700  El  Camino. 


Pacific  Neon  Co,  715  Uth  St 

ADD  FLOOR  TO  BUILDING,  $300,- 
000;  1120  N  St;  owner,  Public 
Works  Bldg,'  State  of  California, 
prem;  builder.  Lawrence  Construc- 
tion Co,  3020  V  St 

ALTER  STORE.  $500;  2808  J  St; 
owner,  H  Favrow,  prem;  builder. 
Lynch  &  Hagel,  6414  2nd  Ave. 

REPAIRS  to  DWELLING,  $800;  817 
24th  St;  owner  and  biillder,  H  C 
Hauser,  premises. 

DWELLINGS  (d-room)  (8),  $8800 
each;  4461,  4460  and  4468  C  St; 
owner  and  builder,  J  L  Binet,  5610 
11th  Ave. 


FRIDAY.  MAY  23,  1947 


Completion  Notices 

SACRAMENTO  COUNTY 


DAILY    PACIFIC    BUILDER 
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SANTA  CLARA  COUNTY 


NORTH  SACRAMENTO 


DWELLINGS  (5-room).  $7500  each; 
221,  225,  217,  213,  229,  233,  237,  241, 
216,  212,  210,  245,  249,  253,  256.  224. 
228,  232,  236,  262.  248,  244,  220  Elm 
Ave  and  300,  216.  212  and  208  W 
Elm  Ave  and  300,  216.  212  and  208  "vi 
Bassettlaw  Ave,  and  402,  304  and 
306  Traction  Ave.  one  at  100  Olive 
St  and  one  on  Altos  Ave;  owner 
and  builder,  Richard  Ronne.  520  9th 
St  Sacramento. 

DUPLEX.  $8000;  120-122  Globe  Ave; 
owner  and  builder,  Richard  Ronne, 
520  9th  St  Sacramento. 

DWELLING.  $4500;  246  S  9th  St; 
owner  and  builder.  Clifford  H  Deon. 

DWELLING,  $3500;  808  Stanford 
Ave :  owner  and  builder,  Louis  Ben- 
nett 


OAKLAND 


ALTER,    $500;    841    Paloma    Avenue; 
owner,  V  F  Andre,  prem;  contrac- 
tor, C  H  Thrams.  1100  Sixth  Ave. 
ADDN,    $890;    2217    7th    Ave;    owner, 
L  G  Martin,  prem ;  contractor.  V  E 
Digge.   16   Las  Aromaa   Dr. 
WRECK    3-r.tory    bldg.    $800;    1731-41 
Telegraph;   owner.  Tugland  Constr 
Co,    600    University   Ave.    Berkeley; 
contractor,   Symon   Bros,  2145  Ea.st 
^14th   Street. 
ALTER,    $600;    1646-8    llth    Avenue; 
owner   and    contractor,    Allan    Don, 
promises. 
ADDITION.    $1250:    ftS"?   J-ean    Street: 
ownrr  and    builder,    S   Beamea.  633 
Jean   St. 

ADDITION.   $600;   1481   76th   Avenue; 
owner  and  builder,  Salvador  Maeda 
premises. 
ADDITION.  $760;  550  63rd  St:  owner 

and    builder.   Carl    Azuma.    prem. 
SIGN,  electric,  $600;  3074  Broadway; 
owner.  Hap  Aluina.  prem;  contrac- 
tor.   Modem    Neon   Co.    1060   Folger 
Ave.    Berkeley. 


ADDTION,  $2000;  Mozart  Ave  off 
San  Jose-Los  Cratos  Rd;  owner. 
George  Hunter,  premises;  builder, 
Johnson    &  Relnhard. 

ADDITION,  $2000;  219  Alexander 
Ave,  Los  Gatos ;  owner,  D  J  Saluz, 
premises;  builder,  Don  K  Barclay. 

PLUMBING  SHOP,  $16,000;  south- 
west comer  State  and  Third,  Los 
Altos;  owner,  Los  Altos  Plumbing 
&  Heating;   builder,   Wohn   Weber. 

DWELLING.  $1600;  Los  Gatos-AJma- 
den  Rd,  east  of  Union;  owners  and 
builders.  Jack  S  and  Mary  Ellen 
Owen,  165  S  17th  St  San  Jose. 

DWELLING,  $7000;  Lot  4,  Marian 
Lane,  Martha  Tract;  owner  and 
bulkier,  Ben  Zweigle,  103  N  S3rd  St, 
San  Jose. 

DWELLNGS  (6).  $7000  each;  Lota 
468,  469.  470,  471,  472,  473,  west  side 
Wainwright  Ave,  Bradley  Manor; 
?wner  and  builder,  Hayden  & 
Thompson,  85  Empey  Way.  Camp- 
bell. 

DWELLING,  $5000;  Lot  69,  Topping 
Way,  Kenwood  Acres;  owner  and 
builder,  D  W  GiUles,  689  Mlsison  St, 
Santa  Cruz. 

DWELLING,  $7000;  Lot  39,  Rose- 
wood Ave,  Lannin-Hauk;  owner, 
R  E  Murphy;   builder,  G  Nishiura. 

DWELLING,  $7000;  southeast  Chim- 
alus  and  Tappawlngo;  owner  and 
builder,'  C  A  Pellymounter.  2330 
Tasso  St,  Palo  Alto. 

DWELLING,  $7000;  Lot  12,  Califor- 
nia St,  Campbell;  owner  and  build- 
er, R  Strong,  126  Bland  Ave,  Camp- 
bell. 


DALY  CITY 


DWELLING  (6-room.  frame),  $8000; 
Lot  31,  Block  7,  Crocker  Tract; 
owners,  Mr  and  Mrs  Wm  L  Kone- 
vlch,  101  Evergreen  Ave;  builder. 
Joseph  Ragnl  &  Sons,  134  Acton  St 
Daly  City. 


BERKELEY 


SACRAMENTO 


DWELLING     (4-TOom),     $8000;     2601 

59th    St ;   owner    and    builder.    Rex 

N  Jensen,  5355  15th  Ave. 
DWELLING  (5-room).  $7500;  6908  4th 

Ave;   owner  and   builder,  Joe  Syp- 

nlckl,  5201   14th  Ave. 
REMODEL    DWELLING.    $400;     560 

40th  St;  owner  and  builder,  O  Ga- 

rielll,  premises. 
ADD  TO  GARAGE.  $400:  1249  Cava- 

naugh    Way:    owner.  Clarlt,    prem; 

builder.   Charles   F  Unger,  2426  7th 

Ave. 
ALTER    and    REPAIR    BUILDING, 

$2000;  913^  K  St;  owner.  M  Sack- 

ett     1006     9th     St;     builder.     Matt 

Fugina. 
DWELLING  (5-room),  $6000;  227  San 

Miguel    Way;    owner    and    builder. 

J  H  Barden,  3833  33rd  St 
ELECTRIC    SIGNS    (2).    $700    each; 

1001  K  St ;  owner.  Roos  Bros,  prem ; 

builder.  Electrical  Products  Corp. 
ELECTRIC   SIGN,   $720;   1601   K   St; 

owner.   Gall  Stater,  prem;    builder. 


PIPE 

pfpK  -  VALVES  -  pirriNns 

Facilities  for  pip«  bending 
and  in*nifnld<« 

Write  far   Prieas 

Pacific  Pipe  COa 

160  Spear  St..  San  Pranciaco 


CONTRACTORS . . . 


PORTABLE   Swing   Saw. 
TILTING  TOP 

Equipped  with  6  h.  p.  Gas 
or  Electric  Motor 

16"  Blade,  5"  Cut 

IMMEDIATE  DELIVERY 


ACME  SAW  ond  GRINDING   WORKS 

964  Bryant  Street,  San  Francisco,  California  HEmlock  3084 


ALTERATIONS,  $600;  1414  Univer- 
sity Ave;  owner  and  builder,  Ccwa- 
sumers  Co-operative  of  Berlceley, 
premises. 

ALTERATIONS,  $10,000;  1640  Shat- 
tuck ;  owner,  P  Mamas,  premises ; 
builder.  R  Brothers  &  Sons,  2736 
Ellsworth. 

ALTERATIONS,  $180O;  2620  Marin; 
owner,  Reynolds,  premises;  builder, 
Shapro  &  Sa^e,  Inc.  8221  Panama 
Ave,  Richmond. 


Recorded 

May  8,  1947— Lot  10,  Natoauui  Sub- 
division No  1.  ▲  T  Hay  to  Gartner 
&.  BuUocIc 

May  8,  1947 — Between  Courtland  and 
Hood  on  McLain  Rancli.  Donald  C 
McLain  to  M  F  Terra. 

May  8,  1»47— Ptn  Lot  66,  Carmichael 
Colony.  Clinton  S  Odell  to  whom 
it  may  concern. 

May  8,  1947— Ptn  Lot  8,  Citrus  Heights 
Addition.  Tom  Irving  to  whom  It 
may  concern. 

May  8,  1947— Lot  124,  Sierra  Oaks 
Vista  No  6.  Walter  E  Tralnor  Jr  to 
John  H  Lammerdlng. 

May  8,  1947— Lots  4.  6  and  6.  Perktel 
Tract  C  B  Perkins  to  Wright  ft 
Frank. 

May  8,  1947— Lota  289  and  270,  Land 
Drive  No  3.  P  Q  Scamplni  to  whom 
it  may  concern. 

May  9,  1947— Ptn  Lots  7  and  8,  Sut- 
ter Heights.  Emil  E  Grenz  to  whom 
it  may  concern. 

May  9,  1947— Ptn  Lot  54,  SocUon  11, 
Rancho  Del  Paso.  Ervin  A  Robson 
to  whom  it  may  concern. 

May  9,  1947— Lot  12,  Coloma  Terrace. 
Joseph  L  Binet  to  whom  it  may 
concern. 

May  9,  1947 — Tvo  pieces  of  property. 
Lot  1,  Edgemont  Tract  and  Lot  2S, 
Fair  Vista  Tract  Louis  Jansen  to 
whom  it  may  concern. 

May  9.  1947— Lot  3522.  Elmhurat  No 
1.  Glen  H  Brock  to  H  E  Cooper. 

May  9.  1947— Lot  35,  Arden  Park 
Vista.  Jesse  C  Lester  to  O  N  Hal- 
sett 

May  10,  1947— Lot  88  and  ptn  Lot  84. 


SPECIALS 
fmmedfofe  ^qW^^t'^ 

%"   Fibre  Insulation  Board 
1"  Fibre  Insulation  Board 

ASPHALT  PRIMER 

1'%"  x2'8"  x6'8"  Doors 

Double  Kraft,  Sisal  Kraft  8C 

Saturated  Felt  Papers 

Wayne  W.  Downes 

Building  Materials 

2309  Adeline  Street 

Oakland  7,  California 

Telephone:  TWinoaks  5713 


iUCIRICi«NS 
SINCF    11?0 


551  MISS'CN 

fjhrr.-k    Hi;? 


designing 


supplying 
instaUing 

Soma    of    Califeralo't   Haasf 
powar  aad   lighting   iRttallo- 


^fleas  kava  been  mada  by  E. 
H.  Ii  G.  Oar  fociliflas  oad 
xparlaaea  ara  ot  year 
tarvica. 


k 


ETS-HOKIN 
&  GALVAN 


L 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DHlawarr  7313 


Airport   Subdivision.    F   C   Hill    to 

Charles  TulL 
May  10,  1947— Lot  2,  Young's  Addition 

to  Lake  House.   Leland   L  Rc^ara 

to  whom  It  may  concern. 
May    10,    1947— Lot   44.    Blast    Sacra- 
mento   Terrace.    William   J    Keehn 

to  James  Jansen. 
May  10,  1947— SW  comer  8th  and  P 

Sts.   Drs   Kenneth   M  Johnson   and 

R  C  Brewer,  DDS,  to  Markwart  Co. 
May   12,    1947— Block   6,  east  side  of 

24th    and    M   Sts.    Bernard  Mardin 

to  whom  It  may  concern. 
May   12,    1947— Lot   4  and   5,  Coloma 

Heights.     Cella     Houx     Frates     to 

Markwart 
^Carkwart  Construction  Co. 

ALAMEDA  COUNTY 

Recorded  Accepted 

May  22,  1947—4706  VIRGINIA  Ave 
Oakland.    James    D   Hubbard    to 

whom  It  may  concern „. 

- May   21.   1947 

May  22.  1947—9401  CASTLEWOOD 
St,  Oakland.  Richard  H  and  Ar- 
lene  P  Lincoln  to  whom  It  may 
concern May   20.    1947 

May  22.  1947— LOT  206  map  East 
14th  St  Terrace,  Eden  Twp.  Ben 
Tannisawa  to  Anthony  Hemenez 
May    9     1947 

May  22,  1947— 2516  WILLOW '  ST, 
Oakland.  Bos  Constr  Co  to  whom 
It  may  concern May  16.  1947 

May  22.  1947— LOT  3  and  iPtn  Lot 
7  Tract  745.  Oakland.  Leslie  C 
Dawe  to  whom  it  may  concern... 
May   22.   1947 

May  21.  1947—3871  PIEDMONT  Ave 
Oakland.  Bob  J  Speka  to  State 
Constr  Co May  19,  1947 

May  22.  1947—6173  HARBORD  DR, 
Oakland.  Wm  F  Beckett  to  whom 
it  may  concern May  20.  1947 

May  22.  1947— LOTS  7.  9.  12  and  22 
Tract  478,  San  Leandro.  M  J 
King,  Inc  to  whom  it  may  con- 
cern  May  16..  1947 

May  22.  1947— LOT  12  Blk  3,  Tract 
779,  Eden  Twp.    Marjorie  E  Nod- 

din    to    Subdivisions.    Inc 

Mav    20,   1947 

May  22,  1947—1824  ASH  ST,  Hay- 
ward.     Carl    and    Antonla    Zam- 

but  to  Joseph  I  Zambuto 

May   21,    1947 

May    22.    1947—1848-45    SEVENTH 
Ave,  Oakland.    Joseph  and  Vera* 
L  S^tkln  to  Lapham  Company.... 
„ „ May  22,    1947 

SAN    FRANCISCO 

Recorded  Accepted 

May  22.  1947—4401-19-25  ULLOA, 
2507    45th    Ave.     Claude    Lindsay 

to  whom  it  may   concern 

May  22.  1947 

May  21.  1947—4118-24-30-4112  FOL- 
80M  ST.  A  Nelson  to  whom  it 
may  concern May  21.  1947 

Labor  Amendment 

(Continued  from  Page  1) 

tion  until  adjustments  can  be  made 
and  put  employers  under  addition-' 
al   government    regulations    aimed 
at  controlling  organized  labor. 

"On  February  1,  the  President 
of  the  United  States  announced 
the  plan  which  has  been  agreed 
upon  in  principle  by  the  AGC  and 
the  building  and  construction  trades 
department  of  the  American  Fed- 
eration of  Labor  for  the  establish- 
ment of  a  national  joint  confer- 
ence committee  to  work  out  the 
means  of  establishing  adequate 
machinery  for  the  settlement  of 
disputes  voluntarily  submitted  in 
an  orderly  manner  without  stop- 
pages of  work  by  lockout  or  strike. 

"The  plan  represented  an  at- 
tempt by  management  and  labor 
to  seek  to  establish  within  the  in- 
dustry the  means  of  handling  its 
own  affairs.  AGC  representatives 
have  been  selected,  but  the  com- 
mittee has  not  yet  been  estab- 
lished. 

"This  has  been  due  in  part  to 
the  subsequent  development  of 
jurisdictional  problems  within  tho 
department,  and  to  pending  feder- 
al and  .state  legislation  which  must 
be  studied  to  determine  if  such 
arbitration  facilities  are  legal. 

"It  is  hoped  that  steps  now  be- 
ing taken  by  the  department  will 
solve  the  jurisdictional  dispute 
question  —  which  was  specifically 
excluded  ffom  consideration  by  the 
joint  committee — and  that  it  soon 
will  be  able  to  represent  the  united 
opinion  of  the  19  constituent  in- 
ternational unions." 


May  22.  1947—497  JUSTIN  Drive. 
N  Barber  &  Son  to  whom  it 
may  concern May  21,  1947 


Liens  F3ed 


SACRAMENTO  COUNTY 


Recorded  Amoimt 

May  9,  1947— Parsons,  Parsons  & 
Parsons  vs  Rot>ert  L  Loney, 
Loney  Motors  and  Oall  Stater, 
3005  K  St,  for  balance  due  on 
contract   completed  4-14-47....|S21.7B 


SAN    FRANCISCO 


Recorded  Amount 

May  20.  1947— NW  TOCOLOMA 
Ave  186.86  SW  Lathrop  Avenue. 
Colan  Htg  St  Sheet  Metal  Co  by 
Thomas  Owens,  admr  est  of  Geo 
Colan.  deed,  vs  Klyde  Edwards  . 
...-- $160.00 


Non-Responsibility 


SAN    FRANCISCO 


May  19.  1947—401-405  FRONT  ST. 
Anthony  O  and  Mamie  L  Seto 
as  to  improvements  on  property. 

May  21.  1947—233  gfANSOME  ST, 
5th  floor.  Firemans  Fund  Ins 
Co  as  to  improvements  on  prop- 
erty. 


Furnace  Permits 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Unlvtrsal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANaSCO 

UNdtfhiU  3144 


OAKLAND 


8401  Golf  Links  Rd ;  owner.  Groom ; 
dealer.   The  Holland  Co;   floor. 

4232  Terrace;  owner.  CoUler'u; 
dealer.  The  Holland  Co;  central  heat. 

8485  Golf  Links  Rd;  owner,  Groom 
dealer.    The    Holland    Co;    floor. 

8453  Golf  Links  Rd ;  owner.  Groom 
dealer.    The   Holland    Co;   floor. 

8445  Golf  Links  Rd ;  owner.  Groom 
dealer.    The   Holland    Co;    floor. 

8437  Golf  Links  Rd ;  owner,  Groom 
dealer.    The   Holland   Co ;    floor. 

4521  Fairbalm;  owner.  Madsen; 
dealer.    The   Holland    Co;    floor. 

8423  Golf  Links  Rd ;  owner.  Groom 
dealer.    The   Holland    Co;    floor. 

8421  Golf  Links  Rd ;  owner.  Groom 
dealer.    The   Holland    Co;    floor. 

8409  Golf  Links  Rd ;  owner,  Groom 
dealer,   The  Holland  Co;   floor. 

Plumbing  Permits 


OAKLAND 


Plumber.  Jas  H  Smith ;  owner.  P 
Lee ;  1  fix ;  84  7th  St. 

Plumber.  W  Weber :  owner.  E  Mar- 
tin;   1  fixture;   628  29th  St. 

Plumber,  R  J  Boneth ;  owner,  Has- 
kins;   2  fix;   2  water;   329   ISth    St. 

Plumber.  C  O  Carlson  :  owner.  Sa- 
lem Lutheran  Home;  9  fix;  2  gas; 
16  water ;  2824  23rd  A va 

Plumber,  Flnzel ;  owner,  Ed  Wells; 
1   fixture;   1  water;   2820  Broadway. 

Plumber,  Flnz»"l ;  owner.  J  F»m- 
ham ;  8  fix ;  3  yaw;  14  water;  1512 
35th    Ave. 

number,    FInsel ;    owner,    .     .. 
8  fix;  3  gas;  17  water;  2457  63rd  Ave. 

Plumber.  J  -\  Rankin ;  owner,  Har- 
ris;   5  fix;  8  water;   1618  Peraltn. 

Plumber,  B  V  Green;  owner,  same; 
6  fix;  3  gas;  10  water;  2118  Ba.\ter 


QUIET  OFHCES 


Vir-Tex 

Acoustical    Tila 
Sh\»%hm%    NOISE 

Offices,  school  auditoriums,  stu- 
dios and  Other  places  where 
control  of  sound  is  a  factor, 
throughout  America  are  dnished 
with  Fir-Tcx  Acoustical  Panel* 
ing.  Noise  is  absorbed,  efBciency 
is  increase  1,  comfort  is  enjoyed. 
For  the  price  of  insulation  alone, 
you  secure  insulation,  acouciicil 
correction,  and  charming  inter- 
ior  finish.  Ask  us  for  suggestions 
•04  estimates. 


CRAMER     CO. 

34S  VEIMONT  STtllT 
MARKIT  0411 


Electrical  Permits 


SAN    FRANCISCO 


6512-13  1418-22  Oakdale;  owner, 
Valanis  &  Valanis;  contractor.  Cen- 
tury Elec  Consitr  Co; 

6614     2532    Kirkham ;    owner 

contractor.  Wm  H  Swanton;  5  out- 
lets; 5  plugs;  2  swltcties. 

6.515  1616  Pacific  Avenue;  owner. 
Bothin  Realty  Co:  contractor.  Grandi 
Elec  Co;  12  outlets:  alterations;  6 
plu([rs ;   4   switches ;    underj^round    ser. 

6516-18  1439-41  Funston ;  1318-20- 
22-24  41st  Ave;  owner,  B  Lewis; 
contractor.  Grandi  El».c  Co;  20  out- 
lets; 28  plu«s;  22  switches;  overhead 
service;   2   BT. 

6519  1203  Fairfax  Avenue;  owner. 
Lefleur;  contrartor,  Qualltv  Electric 
Co;  overhead   service. 

6620    848  35th  Ave;   owner ; 

contractor.  Golden  Gate  Elec  Co:  2 
outlets;  1  switch;  repair  fire  dam- 
age. 

6521  1100  Ortega:  owner,  Lando; 
contractor.  Pacific  Elec  &  Mech  Co; 
motors ;    1    switch. 

6522  301  Vermont  St;  owner.  Pa- 
cific Nipple:  contractor,  Pacific  Elec 
k.  Mech;    motors. 

6523  Civic  Auditorium :  owner. 
Shrine  Circqs;  contractor.  C  J  Holc- 
mueller;  temp,  lights. 

6534  321  JXidah  St;  owner.  Sky- 
lark Gift  Shop;  contractor.  Pacific 
Elec  Constr  Co;slgn  feed. 

6525  1214  Market  3t:  owner,  Mal- 
aon  Paul :  contractor,"  Pacific  E71ec 
Co;  sign. 

6526  533  Tayolr  St;  owner.  B  Ra- 
i.sl8 ;  contractor.  Cedford  El;c  Co; 
sign    circuit. 

6527  164  Naglee  St;  owner,  F  C 
Frank;  contractor.  Arc  Electric  Co; 
range. 

6528  1230  Pacific  Ave;  owner ; 

contractor,  Frank  F  Goo<^man  •  8  out- 
lets ;  5  plugs ;  4  switches ;  under- 
ground   service. 

6529  45  Wright  St :  owner,  . 
contractor,    Fiank    F    Goodman;    10 
outlets;    2    plugs;    5    switches;    over- 
head   service;    repair   fire   damage. 

6530  901  Stockton  St;  owner.  Sun 
Wah  Lee  Co;  contractor,  Wonderlite 
Neon  Prod  Co;  sign. 

6531  1580  Post  St;  owner,  Yamnto 
Auto  Repair;  contractor.  Wonder- 
lite   Neon   Products   Co;    sign. 

6632  2719  Pacific  Avenue;  owner, 
Shrodes;  contractor.  Bay  Elec  Co; 
6  outlets;  3  branch  cRts;  11  plugs; 
4  switches ;  overhead   service. 

6633  141  Valencia;  owner.  Bay 
Elec  Co;  contractor,  S  F  Saw  and 
File  Co;  motors. 

252  6th  St;  owner,  Rolkint  con- 
tractor, Bay  Elec  Co ;  correcting  vio- 
lations. 

6536  237  Post  St ;  owner.  Exclu- 
sive   Cutlery ;    contractor.    Bay    Elec 


Co;  motors. 

6536  54  2nd  St;  owner.  ;  con- 
tractor.  Bay   Elec  Co;    motors. 

6537  1480  Fulton  St;  owner.  Loury 
contractor,   Bay  Elec  Co;   motors. 

6538  1401-06  Post  St;  owner,  P 
Cohn :  contractor,  Bay  Elec  Co;  cor- 
recting violations. 

6539  1411  Post  St;  owner,  P  Cohn; 
contractor.   Bay  Elec  Co;   

8640  1357  GouKh,  1409-07  Post  St; 
owner,  P  Cohn ;  contractor,  Bay  Elec 
Co;   

6541  2195  Sacramento  St;  Awner, 
M  S  Bobler;  contractor.  Liberty  El 
Co;  3  outlets;  6  plugs;  8  switches. 

6642  E  Victoria  75  N  Siargent  St; 
owner,  Sullivan ;  contractor.  Fred 
Johnson  Elec  Co;  temp  saws. 

6543  244  Market  St;  owner.  Hans- 
ford Bldg;  contractor.  Central  Elec 
Co;  9  outlets;  8  plugs. 

6544  40  Davis  St;  owner.  Hans- 
ford Bldg;  contractor,  ;  8  out- 
lets ;    9   plugs. 

6545  Powell  and  Sutter  Streets; 
owner.  Sir  Francis  Drake  Hotel;  con- 
tractor,   Elec    Prod   Corp;    sign. 

6546  436  Market  St;  owner.  War- 
ner Bros;  contractor,  Elec  Products 
Corp;   sign. 

6647     118   Taylor   St;   owner,   War- 


field    Hotel ;    contractor,    Elec    Prod 
Corp;  sign. 

6548  Golden  Gate  Ave  and  Frank- 
lin St ;  owner,  ^andard  Stations,  Inc 
contractor,  Elec  FYod  Corp;   sign. 

6549  686  15th  Ave;  owner,  Roaales; 
contractor,  Mahunoy  Elec  Cu;  7  out- 
lets; S  plugs;  S  switchea;  overiiead 
service. 

6560  i'70l  Tayolr  Street;  owner, 
Callaghan ;  contractor.  Century  Elec 
Constr  Co,  inspect. 

6651  206  Sanf  ield ;  owner,  James 
OUfay;  contractor.  Century  Electric 
Constr  Co;  1  plug, 

605S  296  Guerrero  St;  owner,  O'- 
Hara ;  contractor,  Adams  Elec  Co ; 
12  outlets;   6  plugs;  6  switchea. 


P 
II 


FOR   SALE 

TIMBERS,  wallboards.  plumbing 
ipe,  millwork,  and  other  build- 
ng  materials.    SALE  PRICES. 

Large  atocks  of  "hard  to   get** 

itesu. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2800  Third  St.  —  VA  lencia  49f7 


EXPANDED   METAL 


PRODUCTS 

.  Steel    Windows    and    Doors 

Welded     Fabric    -     Reinforcing 

Steel   -    Metal   Lath   Products  - 

Steel   Forms  -   Expanded  Metal 

Stucco    Netting    •    Fabricated 

Steel   -    Merchant   Steel 

Utility   Steel    Buildings 

Corruga.ted   Plaeteel   Sheets 

Non-Skid    Floor   Plates 
"Uni-Bllt"  Frames  for  Homes 


Perfect  for  Shelving  •  Storage  Biuii 

Blachine  Guards  •  Bag  Stowage  Crating 

Floor  Grating  •  Stair  Tresis  •  Partitions 

%«ft  Guards  •  Rat  Proofing,  etc. 

SOULE 

STEEL  COMPANY 


.,y    1750    ARMY    ST.    •    SAN    FRANCISCO 


Metal  Products 


^^ELDED  construction  with  OTsrsisa, 
mota-typ*  channal  frame  assuras  adsquate 
drainaga  with  maximum  strength.  Non-slip 
checkarad  covar-platas,  rainforcad  for  dur> 
able  sarrica.  Spaclal  flushad  hinges  parroit 
door  plat*  to  b«  aasily  ramovad  without  affect- 
ing concrata.  ARISTON  Sidewalk  Doors  ara 
furnishad  in  any  siza.  Automatic  locking  da- 
▼icas  •▼•ilabla  for  alavator  control.  Writ*  or 
phona  today  for  full  information. 


Michel  9l  Pfeffer  Iron  Works,  Inc. 

KINNKTH  CPU,  Mana^mt  hll»c.  aad  Oraammatal  Diritlon 
Tanth  and  Harrison  Straats,  San  Franciaoo  3,  California 
Tolopbona  MArkat  5966 
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DAILY    PACIFIC     BUILDER 


FRIDAY.  MAY  2h  1947 


(.   ' 


«553  2362  47th  Avenue;  uwner, 
Strawther  Brou;  contractor,  Adams 
Blec  Co;  10  outlets;  14  plugs;  11 
■witches :   overhaad    service. 

6654  6001  California  Street;  own- 
er, Appel;  contractor,  Weber-Con- 
roy;  8  outlets;  motors. 

6655  17th  and  Mission  Sts-  owner, 
City  of  S  F;  contractor,  N  a' Wright 
Co;  motors. 


OAKLAND 


47180  1407  Barrows  Road;  owner, 
Dean;  contractor,  L  R  Wallace,  Jr; 
2   fixtures. 

47181  1407  Barrows  Road;  owner. 
Dean;  contractor,  L  R  Wallace;  7 
plugs ;  2  outlets. 


CLASSIFIEP  ADVEITISme 

Daadliaa  3  p.  m.   Day  Ba(or«   In««rdoD. 


Ratca — 30c  lina;    29c  Una 
3  or  mora  inaardona. 
(Minimum  ordar  #2.) 

Phone  MArket  7110 


1—    MISCELLANEOUS 


What  Is  YOUR  Personnel 
Problem? 

WE  Can  Serve  Yoa 

Western  Personnel  can  assist  you 
'         In  finding  needed  personnel. 

Western  Persennel  will  pre-select 
the   right  man   for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS  -  Director 

Twenty  Yean  in  the  Building 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(Agancy) 
formerly  Cttrical  Placement  Bureem 
Tachaica]  -  Profcaaional  -  Commarctal 

2tf  O'FASRELL  ST.  SUITE  902-3 

GArCaM  1617-ltfIS 


MEN  AVAILABLE 

ENGINEERS.  O.E.,  M.E.,  and  E.E. 
SUI»TS..  COMMERCIAL,  and  IND. 
STTPTS.,  ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSMEN,   ALL.  TYPES 
SURVEYORS.    INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN.    Building   Materials 
A  complete   library  of   capable   men 
to  choose  from 
CALL. 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


— TOWINQ    and    BARGE    WORK— 
Call   Bill   Atthowe,    SU.   0543;    Pier  3 

(tf) 


1—    MISCELLANEOUS    

Trade  8-yd.  G.M.C.  Dump,  fish- 
plate, new  rub]>er,  6x4,  new  paint,  for 
»4-  or  ?4-yd.  Catloader  or  will  sell. 
Phone  VAlencla  8113.  8/27 

JK)H  LEASE~  t6~5ENERAL  CON^ 
TRACTOR  or  SELECTED  TENANT. 
1,300  sq.  ft.  office  space  and  5,000  sq. 
ft.  covered  storage.  Vicinity  6th  and 
Harrison.  San  Francisco.  In  Building 
with  Electric  Contractor.  Occupancy 
July  1,  1947.  Phone  Mr.  Flynn,  SUtter 
2S58.  5/27 


HELP  WANTED 


FOR  SALE 


INSTALLATION  SUPT.,  exper.  In 
all  types  of  acoustical  material  ap- 
Iiiicatton.  Capable  of  directing  In- 
stallation rrewn  P.eply  Box  523  c/o 
Daily   Pacific   Builder.  (5/28) 


ijALEs  EMtft^^Elfi  -  acoustical, 
familiar  with  materials  of  nationally 
known  manufacturers  and  methods 
of  installation ;  capable  of  making 
estimates  from  plans.  Exper.  essen- 
tial. Replies  confidential.  Box  522 
c/o  Daily  Pac i fie  Builder.  (5/28) 

DETAlLER 

Reinforcing  Steel,  heavy.  Apply  1750 
Army  St.  Phone  VA-  4141.  Job  lo- 
cated at  Pittsburg,  Calif.  6/29 


AVAILABLE   IMMEDIATELY 

NEW  PIPE 

At   Portland.  Oregon 

8100  ft.  5-in.  X  Heavy.  Seamless,  21-ft. 

850  ft.   20-ln.   O.D.   Mcln.  Wall— LkW. 

Gal.— 21-ft. 

At  San  Francisco,  Calif. 
390  ft.    4-in.    X    Heavy— L.W.— Gal.— 

20/22-ft 
2677  ft.    5-in 

feet. 
1040  ft.  5-ln. 
995  ft.    6- in 
10/22-ft. 

168  ft.  8-ln.  X  Heavy— UW.— 9/11 -ft. 
The  above  are  all  standard  O.D.  pipe, 
I  black  and  plain  end  with  exception 
of  4-ln.  galvanized  at  San  Francisco 
and  20-ln.  galvanized  at  Portland. 
At>ove  items  are  subject  to  prior  sale 

L.  B.  FOSTER  CO. 

231  S.  LaSalle  St.,  Chicago  4,  Illinois 

Tel.:  Central  6757 


X   Heavy— L.W.— 12/24- 

XX  Heavy— L.W.—20-ft 
X    Heavy  —  Seamless  — 


3— POSITION  WANTED 


BUILDING  CONST.  SUPT.,  25  yrs. 
exp.  Cliff  McCurdy,  UNderhlll  8170. 

6/29 


FOR  RENT 


LUMBER  HANDLINO  EQUIP- 
MENT :  CARRISIRS.  STACKERS 
TRUCKS.  Padfto  Carriers.  Oakland 
KE  4-1681. 


Ford  TRUCK,  l-^-ton  12-ft.  bed 
LUMBER  ROLLER,  side  winches. 
Call  TWinoaks  8181  (tf) 

6—         FOR  SALE 


CONTRACTORS'    EQUIPMENT 

Barber-Oretne  Trencher  Mudcl  44C 
reconditioned  in  our  shop.  Excellent 
condition.    Price  at  Oakland.  $8,500. 

Buckeye  201  Trencher.  Good  con- 
dition; digs  22-  to  42-in.  wide.  22-ft. 
deep.    Price  at  Tracy.  |7,500. 

P.  &  H.  Trencher:  digs  22-  to  42 
in.  wide,  22-ft.  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine is  a  steal  for  anyone  who  has 
use  for  a  large  machine.  Price  at 
Oakland,   $3,500. 

Truck  Crane,  Universal  Vt-yA.,  30- 
ft.  boom,  fairleads,  mounted  on  A  C 
Mack  truck  powered  with  Mercury 
motor.  Condition  fair.  Price  at  Oak- 
land, $4,250. 


Crawler  Crane,  Model  700B  >-'  A  H ; 
60  -  foot  boom,  fairleads.  Complate 
shovel  attachment  included.  Needs 
repairs  to  put  in  good  shape.  Price 
at  Oakland,  $5,000. 


Compressor  —  Ingersoll-Rand.  160 
cu.  (t.  Single  stage,  mounted  on  1933 
IH-lon  Ford  truck. « Both  compressor 
and  truck  in  good  shape.  Price  at 
Oakland.  $1,200. 


McGUIRE  &  HESTER 
79(^— 66th  Avenue  TRlnldad  7676 
Oaklnnd   3,   Calif. 

TABLE~SAW,  tilt  top.  le-ln.  blade 
with  accessories.  New.  Driven  by  8- 
H.P.  Wisconsin  air-cooled  Motor.  T. 
Maneely,  252  Post  St.,  San  Jose.  Phone 
<  Columbia  8740. 6/29 

Complete  Concrete  Block  Bqulp~^ 
ment  with  Electric  Motors  and 
switches:  Skip  hoist;  14  cu.  ft  paddle 
type  Mixer,  all  In  excellent  condition. 
Price  for  lot  $2,000.00.  Phone  San  Ma- 
teo 4-2061,  evenings.  6/M 


L.  B.  FOSTER  CO.  ' 

315  Montgomery  St.,  San  Francisco  4 
Tel.:  EXbrook  3068 

(5/27) 

DODGE  41  C.O.E.  1%-ton  chassis, 
good  condition,  dual  wheels.  169-Inch 
wheel  base.  Can  accommodate  16-ft. 
body.  Ferguson  Mfg.  Co.,  17th  and 
Arkansas  Sts.  6/27 


AIR  COMPRESSORS 
FOR  SALE  OR  RENT 
Rebuilt  Portable,  on  pneumatic  tires. 
LeRol,  60  CFM— $850. 
Ingersol-Rand,  105  CWUL — $1,050. 
Worthlngton,  106  CFM— $1,660. 
Ingersol-Rand,  210  CFM— $8,260. 
Complete    stock    single    and    three- 
phase,  >4  to  15-h.p.  Stationary  Com- 
pressors. 

PATTERSON  COMPRESSOR  CO. 

2645  Broadway  at  26th  Bt 

Oakland.  TW.  2118 


BUILDING  MATERIALS 

When  you  start  your  Job,  call  us 
for  quick  service  on  your  hard-to- 
get  materials.  They  will  be  delivered 
when  you  need  them ! 

Let  us  save  you  MONEY;  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  troubles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151   Sutter  St.,   Ssn    Francisco  9 
P  Respect  4500  or  2800 


47182  621  Walla  Vista;  owner.  Fe- 
rine; contractor,  L  R  Wallace;  1  out- 
let: 8  plugs. 

°  47188  1618  Franklin ;  owner,  Bls- 
choff;  contractor,  California  Elec: 
repair  fire  damage. 

47184  619  17th  St;  owner,  Roxie 
Theatre;,  contractor,  Bpott  Electric: 
alterations. 

47186  1272  7th  St;  owner.  Walkers 
Cafe ;  contractor,  Spott  Elec ;  sign  ; 
new    installation. 

47186  534    16th   St;    owner ; 

contractor,  Spott  Elec;  sign;  new  In- 
stallation. 

47187  9420  E  14th  St;  owner,  Mel- 
rose Camera  Shop;  contractor,  Spott 
Elec :  sign ;  new  installation. 

41788  1739  11th  St;  owner,  Clem- 
ens ;  contractor,  T  Bushman ;  4  fix. 

47189  3431  Champion  St;  owner, 
Dimond  Theatre;  contractor,  Matson 
Elec    Equip;    plugs;    alterations. 

47190  2965  Carlson ;  owner,  Sam 
Lipschltz;  contractor,  Clifford;  fix- 
tures. 

47191  2511  Truman ;  owner,  George 
contractor,   Clifford  Elec;   fixtures. 

47193  1626  23rd  Ave;  owner,  Lon 
Lo  Nero;  contractor,  Haynes;  sign. 

47194  1262  Slst  Ave;  owner.  Or- 
tega: contractor.  Collins;  outlets; 
switches :   plugs. 

47195  2649  East  27th  St;  owner, 
Hunt;  contractor,  Collins;  fixtures; 
new    installation. 

47196  5639  Estates  Drive;  owner. 
Mills ;    contractor.    Parkhurst ;    1    fix. 

47197  5639  Estates  Dr;  owner, 
Mills;  contractor,  Parkhurst;  3  plugs 
alterations. 

47198  611  22nd  St;  owner,  W  A 
Rose;  contractor,  I  L  Rosenberg: 
repair  fire  damage. 

47199  4th  and  Washington ;  own- 
er, J  C  Penney;  contractor,  Rosen- 
berg: outlets;  switches;  motors;  al- 
terations. 

47200  Foot  of  14th  St;  owner,  Ro- 
senberg Bros ;  contractor,  Rosenberg 
motors. 

47201  12th  and  Washington  Sts; 
owner.  Smiths ;  contractor,  Rosen- 
berg; alterations. 

47202  1466  36th  Ave;  owner,  Au- 
gust Mfg  Co;  contractor.  Pacific  El 
Motors;  motors. 

47203  6549  San  Pablo;  owner, 
Mengers  Barrel;  contractor,  Pacific 
Electric   Motor;    motors. 

47204  9025  G  St;  owner,  Lincoln 
Lumber;  contractor.  Pacific  Electric 
Motor :    alterations. 

47205  3220  Liese ;  owner,  A  Cas- 
quelro ;  contractor,  Haynes ;  fixtures. 

47206  3838  E  14th  Street;  owner, 
Edna  Koger  Beauty  Shop;  contrac- 
tor.  Conrad;    outlets;    plugs;    service. 

47207  3838  E  14th  Street ;  owner, 
Edna  Koger  Beauty  Shop;  contrac- 
tor,  Conrad ;   2  fixtures. 

47208  3910  Grove;  owner,  East 
Bay  Trade  Press;  contractor,  Con- 
rad ;  2  outlets ;   plugs ;  motors. 

47209  3910  Grove  St;  owner.  East 
Bay  Trade  Press ;  contractor,  Can- 
rad ;  2  fixtures. 

47210  2710  San  Flsblo  Ave;  owner, 
;  contractor,  Conrad;  service. 

47211  6329  Mtn  Blvd;  owner,  John 
Radegard ;  contractor,  Haynes ;  out- 
lets ;  switches ;  plugs. 

47212  1225  Broadway  ;  owner. 
Stevens ;  contractor.  Haynes ;  out- 
lets ;    switches ;    plugs     :alterations. 

47213  1076  5th  St ;  owner.  Bay  City 
Cabinet;  contractor,  Scott-Buttner; 
alterations. 

47214  500  Kirkham;  owner.  SPRR 
Commissary ;  contractor,  Scott-Butt- 
ner; loops. 

47215  2635  Durant :  owner,  Jen- 
sen :    contractor,   Collins ;   fixtures. 

47216  2817  73rd  Ave;  owner.  House 
contractor,   Collins;  fixtures. 

47217  9148  Lawler;  owner,  Jensen; 
contractor,   Collins;    fixtures. 

47218  1272  7th  St;  owner,  Walkers 
Cafe ;  contractor,  Densmore  Electric ; 
fixtures. 

47219  3529  Peralta ;  owner.  Coast 
Wise  Transp;  contractor,  California 
Elec ;   motors. 

47220  4606  Grove;  owner,  Elvessa 
Mitchell ;  contractor,  Isaac  Wilson ; 
alterations. 

47121  1054  98th  Ave;  owner,  Gor- 
don; contractor,  Dimond  Elec;  com- 
pressor. 

47222  Boyd  and  Montecito;  own- 
er, St  Paul'H  Church ;  contractor,  L 
E    Chapman ;    new    circuit    and    gas 


furnace. 

47223  12th  and  Broadway ;  owner. 
Capital  Co;  contractor.  Pacific  Blec 
k.  Mech;  alterations. 


Official  Proposal 


Highway    lmprev«m*nt»— 4tanlftlau« 
County 

»         ■  ■    I  HI     ■■■ 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


AVAILABLE  FOK  OOCfllDIATI! 
DELIVERY,  a  limited  quanUty  of 
26  -  gauge  corrugated  ALUMINtJM 
SHEETS,  standard  dimension.  Phono 
Mr.  Crandall.  SUtter  8266.  (tf ) 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .036-ln.  Vi%TcM-\n.  Alum- 
inum Products  Co.,  S246  16th  Stree^ 
Phone  UNderhlll  2166  or  SUtter  6700. 


TO  ALL  CONTRACTORS 

23Mi-Cauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  sizes;  imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  HUI  Corp.,'  1  Drumm 
St.,  San  Francisco  11.  Phone  GA  3196. 

e/3 


New  1947  STUDEBAKER  M  -  16 
TRACTOR  with  6th  wheel.  Am  ask- 
ing new  delivere<l  price,  $2332.00  in- 
cluding tax  and  license.  Chuck's 
Truck.  324  Eflst  8th  St.,  Oakland. 
Phone  TWlnoBks  4590.  (5/29) 

BUILDING  HARDWARE  MATE- 
RIAL and  PLUMBING  SUPPLIES 
available  at  Lodl.  Calif.  Phone  GAr- 
fleld  6743  or  write  D.  W.  Moffat,  Utah 
Con«tr.  Co.,  Ill  Now  Montgomery  8t, 
San  Frandoea  B/t7 


POSITIONS   OPEN 


S-774— CONTAINER  ENOR,  30-46 
years,  with  exper.  designing  shipping 
crates  and  cases.  Requires  sales  per- 
sonality. $400  month  to  start.  San 
Francisco. 

S-713— MECHL.  DRAFTSMAN,  ex- 
perienced on  steam  power  plant  lay- 
out and  details.  Salary  open.  North- 
west. 


INGINEERING  SOCIETIES 
PERSONNEL  SERVICE,  INC. 

(AgMiey) 
Ncwfen  D.  Cook.  Mgr. 

87  POST  ST.  S.  P.  4 

6Ar«old  f24t 


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .  .  Any  Place 
Home  field  20  minutes 
from   downtown   S.    F. 

S.  F.  BAY  AIRPORT 

One   Mile  East  of   Ssn   Rafael 

on  Richmond-San  Rafael   Ferry 

Highway. 

Phone:  San  Rafael  4746 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  1200 
North  Center  Street,  Stockton,  Cali- 
fornia, until  2:00  o'clock  P.M.  on 
June  3,  1M7,  at  which  time  and  place 
they  will  be  publicly  opened  and  read, 
for  performing  work  as  follows: 

STANISLAUS  COUNTY  in  the  olty 
of  CERES  on  Fourth  Street  (X-Sta-4- 
CER),  furnishing  and  Installing  In- 
tarsection  Illumination  and  traffic 
actuated  signal  system  and  con- 
structing traffic  Islands. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  in  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by  a 
proposal  guaranty  in  accordance  with 
the  requirements  of  article  (f )  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  herein- 
after stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  as  may  be  deemed  by  the 
Engineer  to  be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claseiflcatlon  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman $l.ao 

Carpenter 1.75 

Cement   finisher  ..._ I 1.876 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.60 

Concrete  vibrator  operator  1.876 

Electrician 1.876 

Flagman 1.16 

Laborer  „ 1.16 

Oiler,  power  shovel  or  cranes 1.60 

Operator    of    power    shovel    or 

other   excavating  equipment, 

shovel   type   controls    (up  to 

and  including  one  cubic  yard)  2.10 
Operator    of    power    shovel   or 

other  excavating  equipment, 

shovel    type    controls     (over 

one  cubic  yard)  „.  2.26 

Truck   driver    (18   cubic  yarda 


COMPRESSORS 

AIR  TOOLS 

CONCRETE  MIXERS 

HOISTS 

DERRICKS 

PILE  DRIVERS 
PUMPS 

New  &  Rebuilt 


Co//    COAST    Flrtf 

COAST 

EQUIPMENT 
COMPANY 

f4R  Iryciit  S*.      MArket  1740 


water  level  capacity  or  more)  1.7126 
Truck    driver    (14    cubic  yards 
and  leas  than  18  cubic  yards 
water  level  capacity  or  more)  1.6876 
Truck    driver    (8    cubic   yards 
and  less  than  14  cubic  yards 
water  level  capacity  or  more)  1.626 
Truck    driver    (4    cubic   yards 
and   less  than  8  cubic  yards 
water  level  capacity  or  more)  1.3876 
Truck  driver  (less  than  4  cubic 

yards  water  levdl  capacity)..^  1^ 
Any  classification  omitted 

herein  not  less  than — 1.16 

Overtime — One    and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (IH)  times  the  above  raUs- 
Stats  Highway  EnglneeKa  Eatlmate 
Item  1.     65  cubic  yards  local  borrow. 
Item  2.    32  tons  plant  mix  surfacing. 
Item  3.    40  cubic  yards  portland  ce- 
ment concrete  (curbs). 
Item  4.    18  each  ruby  reflectors. 
Item  5.    Full  traffic  actuated  signal 
system  and  intersection  illu- 
mination. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
By  PAUL  O.  HARDINQ, 
District  Engineer,  District  X. 
Dated :  May  23,  1»47. 

(Daily  Pacific  Builder) 
(May  23-29,  1»47) 


MACHINE  SHOP 
Fully  Equipped 
Good  Machinists 

Have  you  woric  to  aend  wok 

or  prodocto  to  manahiclnre? 

ICAN  SAVE  YOU  MONEY 

LET  US  TALK  FT  OVER 

WRITE 

F.  T.  Lee 

445-  Minna  St.  San  FrancUco 


BT    MVIXIlft 


BETTER 
KITCHENS 


FOR 

BUILDERS 


NORTHERN  CALIFORNIA 
DISTRIRUTOR 

PIONEER 
APPLIANCE 

COMPANY 

1355  Marktf  *  San  Francisco 
UNderhiil  2727 
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Future  of  Federal 
Loans  k 
Held  in  H.  H.  3490 


Planning 


WASHINGTON.  —  The  fu- 
ture of  die  federal  advance 
program  of  the  bureau  of  com- 
munity  facUitiet   may   rett   in 

large  part  on  the  decisions 
made  with  regard  to  a  new  bill 
just  introduced  in  congress  by 

Representative  Frederick  A.  Muh- 
lenberg of  Pennsylvania. 

The  BCF  non  -interest  bearing 
loans  have  gone  out  to  scores  of 
local  communities  and  other  poli- 
tical subdivisions  to  finance  plans 
and  specifications  for  public  work 
projects.  Billions  of  dollars  worth 
of  future  construction  thus  has 
been  influenced  by  this  system  of 
federal  -  aid  to  communities  that 
contemplate  public  building. 

Unless  legislation  is  passed  to 
continue  this  program,  or  other 
special  measures  taken,  it  would 
cease  to  exist  June  30,  this  year. 
This  fact  has  attached  unusual 
importance  to  any  move  to  re-in- 
state the  loaning  system. 

Congressman  Muhlenberg's  leg- 
islatio  would  give  new  life  to  the 
bureau  of  community  facilities, 
which  is  a  constituent  agency  of 
federal  works  agency.  Only  a  few 
minor  changes  are  included  from 
the  program  as  it  is  now  consti- 
tuted 

For  one  thing,  the  new  bill 
would  permit  25  per  cent  of  the 
available  funds  to  be  dispersed  at 
the  discretion  of  the  FWA  admin- 
istrator. Under  the  present  law 
only  ten  per  cent  of  the  total  avail- 
able to  BCF  for  loaning  purposes 
can  be  used  as  a  discretionary 
fund.  The  newer  setup  would  per- 
mit only  75  per  cent  of  the  money 
to  be  apportioned  for  use  in  local 
centers  (states,  agencies  and  po- 
litical subdivisions)  whereas  90 
per  cent  of  the  funds  are  being 
so  used  now. 

Another  respect  in  which  the 
Muhlenberg  measure  differs  from 
current  BCF  operations  is  his: 

Only  a  portion  of  the  loan  has 
to  be  paid  back  to  the  Treasury 
when  work  on  a  project  begins  if 
only  a  portion  of  the  construction 
of  that  project  is  being  under- 
taken. (The  current  system  calls 
for  full  re-palyment  when  work  is 
started.) 

The  Muhlenberg  bill  would  con- 
tinue BCF  by  authorizing  the  ap- 
Sropriatiort  of  |50  million  each 
seal  year.  If  congress  should 
finally  go  along  with  this  recom- 
mendation, the  agency  would  be 
better  off,  financially,  than  it  has 
been  the  past  two  years. 

The  bureau  has  had  approxi- 
matelv  $65  million  at  its  disposal 
sine  the  first  advances  were  made 
in  July  or  July  of  1945.  Some  of 
this  money  has  gone  for  adminis- 
trative purposes,  but  ^n  the  aver- 
age BCF  has  worked  with  better 
than  $30  million  each  of  the  two 
years.  It  is  estimated  that  all  thr 
construction  provided  for  with 
these  planning  funds  would  amount 
to  $2,100  billion. 

The  term  "state"  as  used  in  the 
Muhlenberg  legislation  includes 
the  District  of  Columbia,  Alaska, 
Hawaii,  and  Puerto  Rico. 

This  bill  came  to  the  public  works 
committee  of  the  house  on  Friday. 
No  hearings  had  been  scheduled 
at  the  weekend. 

Congress  carl  be  expected  to 
take  a  somewhat  tolerant  view  of 
this  law  since  it  appropriates 
money  that  will  return  to  the 
Treasury.  While  it  ties  up  vast 
amounts  of  cash  while  public  works 
are  passing  through  the  planning 
stage,  it  is  favored  as  much  for 
its  Incentive  to  provide  these  plans 
against  a  time  when  economic  pros- 
perity does  not  find  a  ready  mar- 
ket for  all  labor. 

On  many  occasions  Major  Gen- 
eral Philip  B.  Fleming,  adminis- 
trator of  FWA,  has  cited  a  need 
for  a  sizeable  shelf  of  planned 
public  works  against  a  time  of 
business  recession. 

The  money  is  used  only  for  fi- 
nancing the  cost  of  architectural, 
engineering,  and  economic  investi- 
gations ar>d  studies,  surveys,  de- 
signs, plans  and  working  draw- 
ings, specifications,  prncodures, 
and  other  action  preliminary  to 
the  construction  of  public  works 
•xdtnrire  of  housing. 


By  Alan  Dunn  for  ARCHITECTURAL  RECORD 
"Let  me  tell  you  what  happened  in  their  All- Purpose  room    .    .    ." 


Verbiage  of  Funds 
BiO  Contradictory; 
Cut  Halts  Research 


WASHINNGTON.—  At  the 
Commerce  Department't  ap- 
propriation budget  now  stands 

between  the  house  and  senate, 
some  confusion  surrounds  the 

research  activities  of  this  branch 
of   government. 

Somehow,  probably  by  the  "clip 
and  paste"  method,  the  same 
wording  of  the  1947  bill  with  re- 
gard to  research  expenditures  by 
the  bureau  of  standards  got  into 
the  current  measure.  It  states  that 
not  more  than  $500,000  of  its  ap- 
propriated funds  (for  national  bu- 
reau of  standards)  shall  be  spent 
on  research  activity.  In  still  an- 
other place  in  the  same  1948  bill  it 
reads  that  no  funds  shall  be  spent 
on  research  work.  i 

So,  the  construction  division  of 
the  D  of  C  is  waiting  for  •  look 
at  the  revised  bill  before  giving  its 
interpretation  of  the  old  and  re- 
vised language. 

In  the  hearings  before  the  sub- 
committee on  appropriations  in  the 
house,  Dr.  Condon,  B  of  S  direc- 
tor, gave  this  breakdown  by  divis- 
ion of  the  cost  of  the  building  re- 
reach   program: 

Electricity.    $5,000    Mechanics 
and  Sound,  $152,000. 
Heat  and  Power,  $117,000  Or- 
ganic ad  Fibrous  Materials,  $33,- 

000. 

Optics,     $5,000     Metallurgy, 

$15,000. 

Chemi.stry.     $33,000     Mineral 

Products,  $76,000. 

Codes  and  Specifications  $64,- 

000. 

The  bureau  of  standards  asked 
for  $10,620,000  for  fiscal  1948  but 
the  committee  trimmed  this  esti- 
mate by  $3,205,000  and  the  house 
concurred  in  the  committee  finding 
to  allow  only  $7,415,000  for  the 
bureau's  operation.  What  of  this 
money  can  be  si>ent  for  research 
it  not  yet  known  but  some  Com- 
merce officials  feel  that  all  re- 
search programs  will  have  to  be 
seriously  curtaile<r  if  not  cut  out 
altogether  and  this  includes  the 
contracts  with  universities  for  as* 
sistance  in  their  own  development 
programs. 

Commerce  Secretary  Averell 
Harriman  touched  on  this  in  his 
remarks  on  the  general  50  per 
cent  Commerce  budget  cut  report- 
ed cut  of  the  house  committee. 

He  said: 

"Other  services  of  the  Depart- 
ment are  variously  affected  by  the 
committee's  recommendations.  In 
general,  and  with  the  exception  of 
the  officie  of  technical  services,  the 
recommendations  will  have  the  ef- 
fect of  preventing  the  initiation 
of  new  projects  rather  than  of  cur- 
tailing the  present  program. 

"The  proposed  50  per  cent  re- 
duction of  the  budget  request  of 
the  office  of  technical  services  will 
have  a  twofold  ef^ect.  It  will  re- 
quire the  elimination  of  the  going 
research  contract  program  with 
universities  and  private  laborator- 
promise  to  promote  and  develop 
les  designed  to  conduct  technolog- 
ical research  in  areas  which  fl^m- 
ise  and  develop  new  industries  or 
improvpd  products,  matprials  or 
processps  for  the  general  use  of 
all  business,  and  esp«dal1y  for 
small  basiness. 


Soule  Starts  Mass 
Production  of  Steel 
Prefab  Utility  Unit 

After  seven  years  of  design  and 
testing,  Soule'  Steel  Company's 
new,  factory  prefabricated,  steel 
utility  building  swings  into  one  of 
the  largest  mass  production  sched- 
ules of  its  kind  undertaken  on  the 
Pacific  coast.  The  building  is 
quick  to  erect,  has  high  uniform 
head  room  and  is  well  suited  for 
use  as  warehouses,  m9,chine  shops, 
equipment  storage,  garages,  oil 
field  equipment,  light  manufac- 
turing and  other  industrial  build- 
needs. 

The    building     is    described    as 
"time-proof"  by  the  manufacturer 
due   to   its   thoroughly   engineered 
structural  design   and   the   use   of 
corrugated    APS    plastic  -  covered 
Plasteel    sheets    as    covering    for 
the  roof,  sidewalls  and  door  leaves. 
Plasteel,  a  combination  of  a  spe- 
cial   asphaltic    plastic    and    pure 
mineral  mica  scientifically  bonded 
to  both  sides  of  the  steel  sheeting; 
is  reported  to  withstand  even  the 
effects  of  sea  spray.   No  periodic 
or  ^maintenance  painting  is  need- 
ed, it  is  said.  The  Soule  structure 
meets  uniform  building  codes  for 
all  live  and  dead   loads,  including 
high  winds  and  earthquakes  and  is 
mechanically     correct     for     every 
heavy-duty  requirement. 

A  look  at  the  interior  of  the 
standard  40  ft  x  100  ft.  Soule' 
Steel  utility  building  shows  an 
exceptionally  clean  design  and 
careful  engineering  consideration 
to  provide  a  maximum  anfount  of 
usaole  space.  As  a  result,  fioor 
area  is  a  full,  4,000  square  feet, 
unobstructed  by   interior  columns. 

; — * T. 

Steel  Kitchen  Cabinet 

Makers  Expand  Plants 

CHICAGO.—    The    majority    of 

Erewar  manufacturers  of  steel 
itchen  cabinets  have  expanded 
plant  capacity  from  100  to  500 
per  cent  to  meet  the  huge  demand 
for  steel  base  and  undersink  cabi- 
nets in  kitchens.  This  was  discls- 
ed  Thursday  by  the  Plumbing  and 
Heating  Industries   Bureau. 

Because  <tf  the  shortage  of  steel 
and  the  scarcity  of  paint,  manu- 
facturers are  restricting  their  out- 
put to  undersink  cabinets  or  at 
the  most  only  a  few  sizes.  Pur- 
chasers can  add  to  their  initial 
unit,  or  units,  later  as  other  sizes 
become  available. 

Although  a  steady  improvement 
in  the  production  of  steel  kitchen 
cabinets  is  expected,  steel  is  still 
in  short  sypply  and  it  is  not  likely 
that  they  will  be  freely  available 
in  all  types  and  sizes  until  1948. 

To  protect  purchasers  against 
sub-standard  merchandise,  the 
Steel  Kitchen  Cabinet  Institute 
has  made  exhaustive  tests  of  steel 
kitchen  cabinets  and  cabinet  fin- 
ishes. As  a  result  of  these  tests, 
the  Institute  has  set  up  minimum 
standards  of  quality  for  steel  kit- 
chen cabinets. 

Cabinets  which  conform  to  the 
standards  of  the  Steel  Kitchen 
Cabinet  Institate  carry  the  copy- 
righted Seal  of  Approval  of  the 
Steel   Kitchen   Cabinet   Institute. 


Standards  Director  Pleads  for  Funds  to 
Establish  Technical  Lbrary  for  Industry 

WASHINGTON— Dr.  E.  U.  Condon,  director  of  the 
tional  bureau  of  standards,  appeared  before  the  sepate  commit- 
tee on  expenditures  yesterday  with  a  strong  plea  for  c<mgresi 
sional  permission  to  set  up  a  large  library  of  technical  knowl* 

edge  for  the  benefit  of  industry. 

Construction  interests  would  benefit  greatly  by  such  a  res« 

ervoir  of  information.  Benefits  would  accrue  to  builders  in  the 

form     of     printed     (not     mimeo-^" 
graphed)   material  on  the   results 
of  extensive   research   on   materi- 


als and  methods. 

Little  objection  is  expected  to 
the  purposes  of  S.  493,  the  bill 
which  would  provide  such  services. 
One  of  its  ^end  results  would  be  the 
introduction  of  new  inventions  and 
industrial  processes  into  the  man- 
ufacture of  use  of  all  kinds  of 
goods.  Only  real  opposition  to 
this  proposal  will  come  from  pro- 
testors on  economy  grounds,  it  is 
believed. 

Explaining  the  legislation,  Dr. 
Condon  said: 

"The  first  major  function  pro- 
yided  in  the  bill  is  the  collection 
of  technological  data  on  engineer- 
ing research  and  development  nnd 
the  development  of  an  active  policy 
of  making  such  data  widely  use- 
ful to  industry  by  cataloging, 
editing,  abstracting  and  publish- 
ing it  in  suitable  ways." 

Such  a  procedure  would  call  for 
the  development  of  a  national  li- 
brary of  science  and  technology 
not  unlike  the  library  of  the  Agn^i- 
culture  Department  which  ren- 
ders such  valuable  assistance  in 
the  farming  field.  The  projected 
development  for  Commerce  also 
has  been  compared  to  the  Army 
Medical  Library  and  even  to  the 
Library  of  Commerce  itself. 

The  witness  pointed  out  that  the 
war  was  responsible  for  the  col- 
lection of  a  heterogeneous  amount 
of  scientific  material  available  to 
industry  people  only  in  "ephe- 
meral form;"  mimeographed,  nec- 
tographed  or  in  unpublished  file 
form. 

"It  is  of  the  utmost  import- 
ance," Dr.  Condon  said,  "that  all 
such  material  be  collected  in  one 
place  and  cataloged  in  a  form 
where  it  would  be  readily  avail- 
able to  business  and  industry. 

"It  would  seem  ^to  be  beyond 
argument  that  the  United  States 
should  possess  and  keep  available 
reference  collection  of  literally  all 
technical  information  from  every- 
where in  the  world." 

Here    the    bureau    director    had 
reference    to    compilation    of    re- 
search  material   from   an   increas- 
ing number   of   foreign   countries. 
Formerly,  western  Europe  and  this 
country     were     the     only     major 
sources  of  such  technical  informa- 
tion.   Now    great    quantities    are 
coming    in    from     Russia,    India, 
China  and  more  is  expected  by  the 
Commerce    Department    as    world 
economies    are    stabilized. 
Dr.  Condon  added  this: 
"Work   of   making  a   great   na- 
tional collection  of  this  kind  must 
necessarily    be    done    by    govern- 
ment,  because   no   private    group, 
not  even  the  major  indu^rial  cor- 
porations,   would    profit    by     it 
enough  to  nay  the  complete  cost 
of  its  development.  On  the  other 
hand,    it    is    proper    that    such    a 
service  should  be   made  as  nearlv 
self-supporting  as  possible  through 
sale  of  its  puDlications  or  by  fees 
charged   for  special    services." 

A  great  deal  of  the  wartime  re- 
search conducted  and  concluded  by 
the  Commerce  Department  was 
paid  for  by  private  industry  under 
arrangements  whereby  the  latter 
paid  salaries  of  investigators  to 
work  at  the  bureau  of  research 
associates. 

Dr.  Condon  said  he  thought  a 
valuable  service  could  be  awarded 
if  congress  were  to  authorize  the 
Secretary  of  Commerce  to  enter 
into  contracts,  particularly  with 
university  engineering  laborator- 
ies, to  stimulate  technological 
studies. 

# 


Research  m  Housing 
Field  Long  Overdue  - 
—Dr.  H.  L  Dryden 

WASHINGTON.— The  following 
statement  by  Dr.  H.  L,  Dryden, 
associate  director  of  the  national 
bureau  of  standarofe  in  Washing- 
ton, is  an  excellent  summary  of 
that  agency's  attempts  to  carry 
forward  a  comprehensive  program 
in  research  for  the  construction 
industry. 

It  was  introduced  into  the  rec- 
ord following  completion  of  hear- 
ings on  the  appropriations  bill  for 
the   Commerce    Department. 

"The  building  construction  in- 
dustry is  made  up  of  numerous 
small  separate  enterprises,  almost 
independent  of  one  another  in  the 
performance  of  their  work  and 
for  the  most  part  small  and  lim- 
ited in  resources.  There  is  no  na- 
tional or  even  local  corporation 
manufacturing  a  house  or  building 
as  a  final  end  product.  Under  these 
circumstances  it  is  not  surprising 
that  full  advantage  has  not  been 
taken  of  scientific  research  and 
development  or  that  the  research 
performed  has  been  limited  to  in- 
dividual materials  or  items  of 
equipment.  Comprehensive  and  in- 
tegrated programs  of  research  on 
the  part  of  industry  and  the  gov- 
ernment are  long  overdue. 

"Both  the  public  and  industry 
can  reasonably  expect  great  bene- 
fits from  such  programs  in  the 
forms  of  more  Bu{taft>le  materials 
of  lower  cost,  more  efficient  con- 
struction metnods,  and  Increased 
standards  of  comfort,  convenience 
and  safety  at  the   same  cost. 

"At   the    present    time    we   find 
ourselves  in  one  of  the  recurring 
crises  in  housing,  but  the  need  for 
building    construction    research    is 
more  than  an  emergency  need:  It 
is  a  continuing  need  involving  all 
types     of    buildings,     not     merely 
houses.  The  conLiniiing  need  arises 
from  the  continual  development  of 
new  materials  and  new  methods  of 
construction,     a     process     which 
needs  to  be  accelerated.  Moreover, 
there  must  be  a  continuing  inte- 
grated program  on  the  correlation 
of   laboratory  tests   with   behavior 
under   actual    field    conditions,   es- 
pecially    as     regards     durability, 
and  such  a  program   requires  or- 
derly effort  on   a    moderate   scale 
over  a  long  period  rather  than  an 
intensive  effort  over  a  short  per- 
iod. 

"The  national  bureau  of  stand- 
ards as  the  government's  pmicipal 
agency  for  basic  research  In  phy- 
sics, chemistry,  and  engineering  is 
the  logical  agency  to  assume  the 
leadprship  for  the  government  in 
building  construction  research.  Its 
past  work  has  demonstrated  the 
value  of  technical  research  in  con- 
nection with  the  activities  of  the 
federal  government  in  building 
construction.  Some  years  ago  ft 
carried  on  a  temporary  program 
of  research  on  hous«»  constructions 
which  (1)  produced  factual  infor-  . 
mation  on  the  actual  performance 
of  the  types  of  building  materials 


FORGING  GROSS  UP 


WASHINGTON.  —  Shipments  of 
steel  forgings  during  March 
amounted  to  206  thousand  short 
tons,  a  slight  increase  over  the  196 
thousand  tons  shipped  during  Feb- 
ruary, according  to  the  bureau  of 
the  census.  This  does  not  neces- 
sarily indicate  an  increaspd  rate 
of  activity  during  the  month,  since 
there  were  more  working  days  in 
March  than  in  the  previous  month. 
Of  the  March  shipmonts,  115  thou- 
sand tons,  or  66  per  cent  of  the 
total,  were  for  sale  to  the  trade. 
The  remaining  90  thousand  tons 
were  produced  for  the  manufac- 
turer's own  use.  Unfilled  orders 
for  steel  forgings  for  sale  to  the 
trade  on  March  31  totaU*d  717 
thousand  tons,  a  little  higher  than 
the  total  at  the  end  of  February. 


then  available,  (2)  developed  ob 
jective  methods  of  measurement 
which  are  essential  to  progress  in 
housing,  (.3)  opened  the  way  to 
the  use  of  performance  standards 
in  building  codes,  and  (4)  demon- 
strated methods  of  selection  and 
successful  use  of  materials  for  spe- 
cific applications.  Because  of  the 
restricted  nature  of  the  program, 
these  accomplishments  were  lim- 
ited to  the  more  urgent  problems 
of  the  government  housing  agen- 
cies at  that  time  as  outlined  by  the 
central  housing  committee. 

"The  proposed  new  building  con- 
struction research  program  in- 
cludes a  broad  attack  on  the  tech- 
nical problems  of  building  con- 
struction in  which  all  phases  of 
the  problem  are  considered  m  a 
coordinated  manner.  Resoarch  In 
the  laboratory,  testing  in  the  lab- 
oratory and  in  actual  buildings, 
and  field  observations  will  be  fo-f 
cused  on  such  problems  as  struc- 
tural strength  and  rigidity:  fire 
hazards,  acoustics,  sound  insula- 
tion; heating,  ventilating,  thermal 
insulation,  and  air  conditioning; 
durability  and  exclusion  of  mois- 
ture. Attention  will  be  given  to 
testing  tpchniqups,  functional  per- 
formance standards,  safety  and 
comfort." 
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(OoatiBOfed  from  First  Section) 


BRIDGES 


S/3S/«r  33 

Own*r  Taking   Bid»— Du*  June  2, 

10  A.  M.  (Unit  Quantities) 
CI-CamNio  Trestle 
SACRAJHENTO    Co..    Calif..    Between 

Q*nlenlatHl  and  North  Sacramento 
Owner — County  of  Sacramento,  C.  C. 

L4tRue,    county    clerk,    Courthouse, 

Sacramento,   Calif. 
County    Engineer — E.    A.    Falrbalm, 

Courthouse,     Sacramento,    Calif. 
Replace  present  El  Camlno  Trestle. 
(1)  lump   sum    remove    exist    struc- 
ture; 

(3)  006  cu.  yds.  struct,  excav. ; 

(8)  622  cu.  yds.  Class  A  concrete; 

(4)  20,000  lbs.  bar  reinf.  steel; 

(0)  S7.044  M  fbm  treated  posts,  caps 
and  bracing; 

(•)  ftLSO  M.  fbm  treated  stringers, 
scabs    and    bridging ; 

(7)  2t.90  M  fbm  treated  sub  floor- 
ing; 

(5)  l&O  M  fbm  railing  mtl.; 
(•)  S40    cu.    yds.    fill    material. 

Specifications  obtainable  from  the 
office  of  the  county  engineer. 


6/28/47  83 

Owner  Taking  Bids— Oue  June  2, 
10    A.    M.     (Time     Extended     from 
May  23) 
Transmission    Line;    Spec.  17S7 
COLUMBIA      BASIN      PROJECT. 
Wash.    Approx.    7    miles    north    of 
Pasco,  Wash. 
Owner— U.    S.    Bureau    of    Reclkma- 

tion.  Coulee  Dam,  Wash. 
Plans   by   owner. 

18.8   kilovolt   transmission   line   from 
Pasco  substation   to   Pasco  pump- 
ing plant  including  a  13.8-kilovolt, 
S-phase,      single-circuit,      60-cycle, 
single-wood-pole,   transmission   line 
approximately  13.7  miles   long,   in- 
cluding taps,  to  each  of  six  pump- 
ing plants  and  to  a  demonstration 
farm    welL    The    transmission    line- 
♦ill  be  connected   to  the   115/13.8- 
kilovolt    Pasco    substation    of    the 
Bureau    of    Reclamation. 
Specifications   obtainable   from   the 
above  office;   no  charge  to  prospec- 
tive  bidders;    to    others    82    not    re- 
fundable. 

34— DAMS,  RESERVOIRS  & 
DREDGING 

6/28/47  84 

Contract   Awarded 

DredQlng  Cost    $:>v>0,000 

WRANOELJ^  NARROWS,   Alaska. 

Owner — Seattle  District  Corps  of  En- 
gineers, War  Dept..  Col.  L.  H. 
Hewitt,  Diet..  Engr.,  Textile  Tow- 
er,  Seattle   1,   Wash. 

Plans  by  owner. 

Includes  dredging  approx.  16,0(X)  c.y. 
ledge  rock  and  245,000  c.y.  of  other 
than    ledge   rock.    etc. 

Contractor— Puget  Sound  Bridge  A 
Dredging  Co..  2029  16th  St.  8W,  Se- 
attle, Wash. 


34 


6/38/47 

Contract  Awarded 

Bull   Shoale  Dam;    SeHsl   46-42 

Cost   (22,146.440 

WHITE  RIVER,  Arkanna.s.  Baxter 
County.  Approximately  116  miles 
north  of  Uttle  Rock  and  10  miles 
west  of  Mountain  Hom/^. 

Owner — Little  Rock  District,  Corp." 
of  Engineer,  Col.  O.  E.  Galloway, 
district  engineer.  Gay  BIdg..  Broad- 
way and  84th  St.,  Little  Rock,  Ark. 

Plans  by  owner. 

Concrete  gravity  dam,  includes  di- 
version   dam. 

Contractor  — Ozark  Dam  Construc- 
torsP.  O.  Bex  3,  Houston,  Texas, 
(eempoted  of  Brown  A  Root,  Inc., 
Houston  Texas;  Martin  Wunder- 
lloh,  Jefferson  City,  Mo.,  Condon- 
Cunningham  Co.,  Omaha,  Neb.; 
Morrison- Knudsen  Co.,  Boise,  Ida., 
and  Los  Angeles,  Calif.;  Peter 
Klewit  Sons  Co.,  Omaha.  Neb.; 
Winston  Bros.,  Minneapolla,  Minn.; 
Al  Johnson  Construction  Co.,  Min- 
neapolis, Minn.,  and   David  Gordon, 

Denver,   Colo. 


6/28/47  8^ 

Owner  Taking   B|de— Due  June  12, 

2  P.  M. 
Channel    Relocation    A    Levee 

Construction;  Spec  1226 
TOLO  CO..  Calif. 
Owner  —  Sacramento  Dlst  Corps  of 

Blngineers,      War      Dept.,      Wright 

Bldg.,    Sacramento,    Calif. 
Plana  by  owner. 

Relocation    of   Willow   Plough   Chan- 
nel and  construction  of  west  levee, 

Yolo  Bypass. 

Work  Involves: 

(1)  2,788,800   cu.    yds.    excav.; 

(2)  80,100  sq.  yds.  remove  and  waste 
exist  rd.   pave.; 

(8)  7,160   lin.    ft.   43.»%3   and    waste 

exist   fence; 
(4)  47,470  lin.  ft.  remove  and  recon- 

■truct  fence; 


DO  YOU  HAVE  ANY 

RAW  MATERIALS 

or 

MoRufQctBrvd  Goods 

*  ivy  or  Soil 

To  either  Domestic  or  Foreign 
Finns?  BusincM  and  Personal 
AflUiations  all  over  the  world 

CaU 
THOMAS  SALES  SERVICE 
Rm.  607,  035  MkL  St.   SU.  4893 


DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  23.  1947 


(8)  166A40  G.  M.  gals,  water  for 
compaction    and    sprinkling; 

(6)  33,400  tons  crushed  rock  surf, 
in  place; 

(7>  110  hrs.  roller  compaction  roll- 
ing one   power  roller;, 

(8»  115  tons  llq.  asph.  type  SC-2 
in  place; 

(9)  80  lin.  ft.  4-in.  Calco.  perf.  C 
pipe  or  equal  No.  16  gage  In 
place; 

(10)  70   lin.   ft.    12   in.   CMP   16  gage 
(11  >  100  lin.  ft.  18  in.   CMP  16  gage 
in    place ; 

(12)  1.170  lin.  ft.  24  lir.  CMP  12  gage 
in  place; 

(13)  530  lin.   ft.  30  in.  CMP  12  gage 
in   place ; 

(14)  508   lin.   ft.   36  in.   CMP  10   gage 
in  place; 

(15)  156  lin.   ft.  42  in.  CMP  10  gage 
in  place; 

(16)  710   lin.   ft   48   in.   CMP   8  gage 
in  place; 

(17)  36  lin.   ft.   60  in.   CMP   risers,  8 
gage    in    place ; 

(18)  840    Un.    ft.    42    in.    soil    proofed 
steel   pipe  3  gage  in  place; 

(19)140  lin.  ft.  30  in.  soil  proof  steel 

pipe  7  gage; 
(20)  116  lin.  ft.  4  in.  galv.  iron  pipe 


Claaa  A; 

(21)  22  Un.  ft  9  in.  galv.  iron  pipe 
Class  B;  . 

(22)  2   each   42   In.   dresser  coupling 
or  equal; 

(23)  2   each    30   in.    dresser   coupling 
or  equal: 

(24)  8   each    CM   cutoff   wall   for  48 
pipe  in  place;  . 

(25)  6    CM    cutoff    wall    for    42    in/ 
pipe  in  place; 

(26)  8  each  CM  cutoff  wall  for  86  in. 
pipe  in  place; 

(27)  8  each  CM  cutoff  wall  for  30  in. 
pipe  in  place ; 

(28)  17  each  CM  cutoff  wall  for  24  in. 
pipe  in  place ; 

(29)  9   each   24   in.    Calco  gate,   mdl. 
100   or   equal    in    place; 

(30)  3  each    80   in.    Calco   gate    mdl. 
100   or    equal    in    place; 

(31)  2    each    36   in.    Calco   gate   mdl. 
100   or   equal    in    place; 

(32)  1    each    42   In.    Calco    gate    mdl. 
100   or   equal    in    place; 

(38)  2    eac)i   48   in.    Calco   gatb   mdl. 

100  or    equal    in    place; 

(34)  1    each   80   in.    Calco    gate   mdl. 

101  or  equal  in  place; 

(35)  3   each    86   in.   Calco    gate   mdl. 
101  or  equal  in  place; 

(36)  1    each   42    in.    Calco   gate    mdl. 


BID  OPENING  SCHEDEE 


BUILDING  PROJECTS 


Projeot 


Noted  In  I 


Bid  Opening  Date 

6-23—  1 :00  P.M.— Alter   State-Owned  Building.  Los  Angelee 

5-26—  8:00  P.M.— City  Hall,  Ist  Unit    Belmont 

5-2ft—  9:00  A.M.— Mobilization    BIdgs  .  Etc.  Yuma,  Aria. 

5-26—  4 :00  P.M.— City  Hall  Newport  B«<ach 

8-26—  4 :00  P.M.— School  Addn.  I.*  Canada 

5-26— 10:00  A.M.— Shop  and  Test  Facilities,  Pasadena 

5-26—  2 :00  P.M.— Convert  Barracks  Into  Student  Housing, 

Los  Angeles 
5-27—  7  :S0  P.M. — Convert  Convrait  Room,  Albany 
5-27— 10:00  A.M. — Convert   Hospital   Buildings  to  Apartments, 

Tucson,  Ariz. 
5  27—  7;80P.l(f.— Elem.  School  Bldg.       La  Moine 
5-27—  4  K)0  P.M.— Boys'  Club  Pittsburg 

5-27— 8:00  P.M.— ResMeace  Atherton 

5-28—  8:00  P.M.— High  School   Classroom  Building,  AnUoeh 
5-28 —  8 :00  P.M.— Oranunar  School     Antloch 
5-28—  2:00  P.M.— Naval   Reserve  Armory,  Reno,  Nev. 
5-28—  2:00  P.M.— High  School  Building,  Craig,  Colo. 
5-28—  2 .00  P.M.— Berthing    Fac.  Terminal  Island 

5-28—  2:30  P.M.— School  Repairs         i:an    Francisco 
5-28—  2:00  P.M.— Prefab    Steel    Bldijs.   (2)  San  Francisco 

5-28 —  2:00  P.M. — Conversion  of  Hospital  and  Barracks  Buildings  to 

DwelUng  Units  (246),  Fresno 
5-29— 10 -00  A.M.— Garage  and  Fire  Station,  Davis  Dam  Project, 

Arizona-Nevada 
5-29—  4 :00  P.M.— Warehouse  Oakland 


6- 

6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 


1 —  — Church  Building     Chlco 

2 —  — Parochial  School  (8  Rooms)  and  Convent,  Madera 
2       7:30  P.M. — School  Addn.  Round  Mountain 

2—  8:00  P.M.— Sh»p-MuBic    Bldg.    Hollister 
2—  7 :30  P.M.— Move  and  Alter  School 

2—  8 :00  P.M.— Flrehouse  1^0.  1       Bayshore 

2—10 :00  A.M.— Move   and  Convert  Buildings  and  Utilities,  Lindsay 
3— 10 :00  AM.— VHF  Radio  Range  Station  Near  Stockton 

8 —  2 :00  P.M.— Steam  Generating  Units,  Wilmington 
8—  3 :30  P.M.— Ward  for  Inftrm  Men,  Norwalk 

3 —  8:00  P.M. — BHementary   School  Addition,  Brisbane 
8 —  8:00  P.M. — School  Inverness 

4—  2  KWPJI.— Painting   and   Repairs,  Montesano.  Wash. 
2:00  P.M. — Painting,   Lock   Boxes  and  Repairs,  Redding 

Sch.    (Unit  3)  El  Centre 

Etc  Centralla,  Wash. 

and   Rspslrs,  Spokane,  Waslh. 
O.    Repairs       Redding 
O.    Repairs         Uklah 


ssue 

6-19 
5-22 
5-22 
6-16 
5-  8 
5-19 

5-19 
0-19 

6-19 

5-  8 

6-  7 
6-14 
4-88 
4-88 
6-  6 
5-15 
5-22 
5-12 
5-12 

6-  7 

4-29 

5-ao 


7:30P.M— Jr.    High 
4—  2:00P.M— Pairtlng, 

4—  2:00  P.M.— Patnttef 
4  —  2:00  P.M.— P. 

5—  2 :00  P.M.— F. 


2K)0P.M. — Painting  and  Miscellaneous  Repairs,  Ukiah 


5—  8:00  P.M.— Alter    A    Addn.    to  Element.    School 
*—  2  KX)  P.M.— County  Jail  Addition,  Orovllle 

6—  — School  Bladings      Yuma,  Arix. 

7—  8K)0P.X.— Move  and  Re-erect  BuUding,  Sanger 
7— Before  Noon — School  (Remodel),  Auberry 

9— lOKIOA-M. — Storage  Room  San  Francisco 

9—  8:00  P.M.— School  Additions    (5),  San  Lorenso 


Broderick 


6-  9—  2:00  P.M. — Shelters.  Fences,  Etc.,  San  Taldro 

«-  9—  8:00  P.M.— Alter  Jr.    HlRh   Gym  Petaluma 

6-10 —  8:80  P.M. — Hospital  Attendants'  Quarters,  Camarillo 

6-10- -10 :00  A.M.— Administration,  Dormitory  and  Kitchen  Building, 

Los  Angeles  County 
6-l(V—  2  00  P.M.— Of  flee    Bldg.  San    Francisco 

6-11—  2  KW  P.M.— Painting  and  Repairs.  Bingham  Canyon,  Utah 
6-11—  3  Mi  P.M.— Painting  and  Miscellaneous  Repairs,  Walla  Walla, 

Washington 
6-11—  2 :00  P.M.— Painting  and  Repairs.  Tulare 
6-11—  2:00  P.M.— Naval  Reserve    Armory,  Fresno 
6-11—  2:00  P.M.— Painting  and  Repairs,  Portervllle 
6-11—  2:00  P.M.— Storage  Room   No.  5(Remodel),  Tuba  City 
6-12—  2:00  P.M.— Junior  High  School  Building.  Van  Nuys 
6-12—  8:00  P.M.— Jail  Dinuba 

6- 1ft-  2  KM  P.M.— Painting  and  Repairs,  Vernal,  Utah 
6-17—  2:00  P.M.— Paint   and    Repair  P.  O.  Berkeley 

6-17—  2 :00  P.M.— Paint   and    Repair  P.  O.  Santa  Monica 

6-26—  2 :00  P.M.— Veterans'  Hospital,  Fresno 

7-  8—  8 :00  P.M.— Veterans'   Memorial  School  Building,  Reno,  Nev. 
7-14—  6K)0  P.M.— City  Jail  Reno.  Nev. 
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5-22 
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6-16 
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5-12 
5  12 
6-18 
5-22 
4-88 

ti 

6-21 
6-14 
6-19 
6-19 
5-22 
6-18 

5-20 
6-16 
4-18 

4-28 
6-19 
6-20 
6-19 
6-19 
6-19 
6-22 
4-l« 
6-22 
5-22 
6-18 
6-20 
5-16 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(Att  Sitet  in  St0€k)  , 

Cewyl***  PacHry  Senrlc*— 9slcher  Delivery 


REINFORCING   STEEL 

CompUf*  S«nflc«  and  Er«ctlen 


W.  S.  WETENHALL  CO. 

17111  aad  WlfeoBsin  SIrMta 

San  Froacltco  10.  Collfonilo 

Pb«M  HEmlocli  14t0 


101  or  equal  In  place; 

(37)  3  each  48  in.  Calco  gate  mdl. 
101  or  equal  in  place; 

(38)  2  each  36  in.  Calco  gate  mdl. 
1001  or  equal  in  place; 

(39)  2  each  72x72  inch  hardesty 
rectangular  gate  mdl.  30-05  in 
place; 

(40)  1.465  cu.  yds.  class  A  cone,  in 
place ; 

(41)  184,936  lbs.  reinf.  steel  in  place; 

(42)  260  lin.  ft.  metal  water  stop  in 
place ; 

'(43)  605  sq.  ft  expansion  Joint  filler 
in   place ; 

(44)  5380  tons  cobbles  in  place; 

(45)  1700  sq.  ft.  steel  sheet  piling 
install     only; 

(46)  1680  lin.  ft.  timber  piles  Install 
only; 

(47)  2060  lin.  ft  furnish  precast 
cone,  piles; 

(48)  2080  Un.  ft.  drive  precast  cone, 
piles ; 

(49)  114  tons   riprap  in   place; 

(50)  12  cu.  yds.  filter  mtl  in  place ; 

(51)  1200  fbm.   flashboarda   in   place; 

(52)  2328  fbm  timber  rail  on  bridge 
in    place ; 

(53)  2800  lbs.  misc.  metal  in  place; 

(54)  1  Job  lump  sum  remove  and 
salvage  40  ft.  x  24  in.  CMP  re- 
move and  waste  two  cone, 
headwalls; 

(55)  1  Job  lump  sum  remove  and 
salvage  28.4  ft  x  24  In.  CMP 
remove  and  waste  two  cone, 
headwalls ; 

(56)  1  Job  lump  sum  remove  and 
stockpile  wood  frame  tank 
house   and    wooden    tank; 

(67)  1  Job  lump  sum  remove  and 
salvage  28.6  ft.  x  12  in.  CMP 
remove  and  waste  two  cone, 
headwalls ; 

(58)  1  Job  lump  sum  remove  and 
waste  18.5  ft  x  16  in.  cone, 
pipe  remove  and  waste  two 
cone,    headwalls ; 

(59)  1  Job  lump  sum  remove  and 
salvage  30.5  ft.  x  12  in.  CMP 
remove  and  waste  two  cone. 
headwalls ; 

(80)  1  Job  lump  sum  remove  and 
salvage  20.5  ft.  x  12  in.  CMP 
remove  and  waste  two  cone, 
headwalls ; 

(61)  1  Job  lump  sum  remove  and 
salvage  20  ft.  x  18  in.  CMP; 

(62)  1  Job  lump  sum  remove  and 
waste  20.5  ftx  18  in.  CMP  pipe 
and  two  cone,  headwalls ; 

(63)  1  Job  lump  sum  remove  and 
waste  5.6  ft.  x  35.0  ft  x  7.7  ft. 
cone,    box   culvert ; 

(64)  1  Job  lump  sum  remove  and  sal- 
vage 30.5  ft  X  24  in.  CMP,  re- 
move and  waste  two  cone,  head- 

»  walls  and  30.5  ft  x  24  in.  vit. 
clay   pipe; 

(65)  1    Job    lump    eum    remove    and 
waste    5.6   ft.    x   24.0    ft.    x    7.7    ft. 

cone,    box    culvert ; 
(66>  1    Job    lump    sum    remove    and 
waste  28.5  x  18  in.   CI  pipe,  re- 
move and  waste  two  cone  head- 
walls  ; 

(67)  1  Job  lump  sum  remove  and 
waste  5.6  ft.  x  24.0  ft.  x  7.7  ft. 
cone,    box   culvert; 

(68)  1  Job  lump  sum  remove  and 
waste  21.5  ft.  x  12  in.  cone,  pipe 
and    two    cone,    headwalls ; 

(69)  1  Job  lump  sum  remove  and 
salvage  42.5  ft  x  12  in.  CMP 
and  42.5  x  10  in.  CMP  remove 
and  waste  four  cone,  headwalls ; 

(70)  1  Job  lump  sum  remove  and 
waste  20  ft  x  24.5  ft.  wooden 
bridge ; 

(71)  1  Job  lump  sum  remove  and 
salvage  40.5  ft  x  12  in.  CMP 
remove  and  waste  two  cone 
headwalls ; 

(72)  1    Job    lump    sum    remove    and 


salvage  28.5  x  18  in.  CI  pipe,  re- 
remove  and  waste  two  cone 
headwalls ; 

(73)  1  Job  lump  sum  remove  and 
waste  12  ft.  x  2(^  ft  wooden 
bridge ; 

(74)  1  Job  lump  sum  remove  and 
salvage  17.5  x  13.5  ft.  CM  Pump 
house  motcfr.  pump  and  acces- 
sories and  33  ft.  X  8  in.  wrought 
iron    pil>e; 

(75)  1  Job  lump  sum  remove  and 
salvage  41  ft.  x  36  in.  CMP  and 
one  No.   100  Calco  gate; 

(76)  1  Job  lump  sum  remove  and 
salvage  72  ft.  x  36  in.  CMP  and 
48  ft  X  30  In.   CMP; 

(77)  1    Job   lump   sum    remove   and 

Slvage  26  ft.  x  36  In.  CMP, 
ft  X  36  in.  CMP  and  two 
No.  100  Calco  gates.  Remove 
and  waste  two  wood  headwalls; 

(78)  1  Job  lump  sum  remove  and 
waste  6  ft  X  20  ft  open  top 
flume ;     , 

(79)  1  Job  lump  sum  remove  and 
salvage  30  ft.  x  36  in.  CMP  and 
one  No.  101  Calco  gate; 

(80)  1  Job  lump  sum  remove  and 
salvage  30  ft  x  24  In.  CMP; 

(81)  1  Job  lump  sum  remove  and 
salvage  28  ft.  x  36  In.  CMP  re- 
move and  waste  two  wood 
headwalls ;  < 

(82)  1  Job  lump  sum  remove  and 
waste  2  X  2  X  30  ft.  wood  box 
culvert ; 

(83)  1    Job    lump    sum    remove    and 
-    salvage  50  ft.  x  20  in.  CMP  and 

one  No.  100  Calco  gate; 

(84)  1  Job  lump  sum  remove  and 
salvage  60  ft.  x  20  in.  CMP  and 
one  No.  100  Calco  gate.  Remove 
and  waste  2  x  2  x  30  ft.  wood 
culvert ; 

(85)  1  Job  lump  sum  remove  and 
waste  210  ft.  x  18  ft  wood 
bridge. 


40—    STREETS  AND 
HIGHWAYS 


5/23/47  40 

Contract    Awarded 

Open     Ammunition     Storage     Areas; 

Spec.    1279  Cost    $11,990 

DESERT    CHEMICAL    Depot    near 

Tooele,   Utah,  Tooele  County. 
Owner  —  Sacramento  Districts  Corps 

of    Engineers,    War   Dept.,    Wright 

Building,     Sacramento.     Calif. 
Plans    by    owner. 
Contraxtor- W.    W.    Clyde    and    Co., 

Springvllle.     Utah. 


6/23/47  40 

Owner  Taking  Bids — Due  June  3, 
8:05    P.    M. 

Sidewalks,   Curbs    and    Gutter* 

ALAMEDA,   Calif.,   Alameda  County. 

Owner  —  City  of  Alameda.  J.  P. 
Clark.  City  Clerk.  City  Hall.  Ala- 
meda, Calif, 

Plans  by  owner. 

Repair     and/or     construct     portland 
cement     concrete    sidewalk,     curbs 
and  gutters  for  fiscal  year  July  1. 
1047   to  June  30,    1048. 
Specifications   obtainable  from   the 

above   office. 


.■5/23/47  40 

Plans,    Nearing     Completion — Owner 

Probably    Will    Ask    Bids    June    2 
Widen  Tenth  St.  Cost  6300,000 

PITTSBURG.     Calif..     Contra    Costa 

County.   From   Black   Diamond   St 

to  west  city  limits. 
Owner   —   City   of    Pittsburg.    Mayor 

Vincent   A.   Davi.   City  Hall.  PltU- 

burg.  Calif. 
City    Engineer— E.    L.    O'Hara,    City 

Hall,   Pittsburg,   Calif. 
Includes   12  feet   of  paving  on   each 


ERBCO 


completes  N 


every  construction  pictura 

These  Erbco  services  are  at  your  command. 

1.  Capable  engineering  help,  cs-  3.  Complete  parts  service  to  keep 
timating,  plant  layout  service.  your  equipment  running. 

Fifty-six  of  the  finest  lines  of 

2.  Fast    field    service    with    every  construction    equipment — from 


piece  of  Erbco  equipment. 


gad  to  grader. 


FRIDAY.  MAY  23.  1947'. 


DAILY    PACIFIC    BUILDER 


PACE  II 


aide,  take  out  trees  and  plant  new 
trees. 


40 

91631 
Crur 

A.    J. 


9/23/47 

Contract   Awarded 

Paving  Cost 

SANTA    CRUZ.    Calif..    Canta 
County.    Municipal   Wharf. 

Owner— City    of    Santa   Crus, 
Miller,  city  clerk.   City  Hall.    Cen- 
ter St.    Santa  Crui,  Calif. 

City  Engineer— W.  R.  Jennings.  City 
Hall.    Santa    Cruz.    Calif. 

Approximately  38,388  sq.  ft  paving 
(8-course  armor  coat),  starting  at 
approach  of  the  wharf  and  extend- 
ing  1236  feet 

Contractor — Gr^mlte  Constr.  Co.,  Box 
90a    Watsonvxille,    Calif. 


S/28/47  40 

Hearing  of  Protest*  Set  for  May  29, 
«'   •  P.  M. 

'^#treet  Improvement 
OAKI^AND,  CtUlf.,  AJameda  County. 

Lilac     St.     from     Brookdale     Ave. 

southwesterly. 
Owner— C^ty  of  Oaklsind.  Charles  M. 

Don,  city  clerk,  City  Hall,  Oakland. 

Calif. 
City     Engineer  —  Walter     Frlckstad, 

City  Hall,  Oakland,  Calif. 
Includes  concrete  curb. 


40 


6/3S/47 

Contract  Awarded 

Street  Imp.;    Res.  2600     Cost,  $2204.25 

SACRAMENTO,  CaJlf.,  Sacramento 
County.  Alley  between  Capitol  Ave. 
and  N  Street  from   2l8t  to  22nd  St. 

Owner  —  City  of  Sa.cramento,  H.  G. 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  city  hall. 
Sacramento,   Calif. 

Contractor— E.  F.  Hiliiard.  1355  43rd 
Street,  Sacramento.   Calif. 


8/28/47  40 

Contract  Awarded 

Street   Imp.;    Ree.  2S94     Cost  $8279.68 

SACRAMENTO,  Calif.,  Sacramento 
County.  48th  St,  1  St  and  easterly 
one-half  of  Bear  Flag  Way,  Driver 
Tract. 

Owner  —  City  of  Sacramento.  H.  G. 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento. Calif. 

City  Engineer— Fred  Klaus,  city  hall, 
Sacramento,   Calif. 

Contractor — McGlllivrary  Constr.  Co. 
Box  873,  Sacramento,  Calif. 


5/23/47  40 

Low  and  Only  Bidders 

Grading  Cost  $136,948.68 

SAFFORD-BRYCE  HIGHWAY,  Ari- 
zona. From  one  mile  north  of  Saf- 
ford  extending  northwesterly  for 
approximately  4.5  miles. 

Owner — ^Arizona  State  Highway  Com- 
mission. Phoenix,  Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  grading,  draining,  base  ma- 
terial and  road -mixed  bituminous 
surface. 

Low  Bidder— R.  H.  Martin  Contract- 
ing Co.,  Box  934,  Tucson,  Ariz., 
$136,948.68.  , 

Other  bids  May  16  were: 
R.  E.  Bruce  Construction  Co.,  Phoe- 
nix. Ariz.,  $139,672.87. 
Kolob    Construction    Co.,     Phoenix, 

Ariz..  $139,819.86. 
John  E.  Iben,  Phoenix.  Ariz..  $142,- 

483. 

E.  A.  Flicklnger  and  S.  T.  Stewart, 

Phoenix.  Ariz.,  $143,731.82. 
Phoenix-Tempe  Stone  Co.,  Phoenix, 

Ariz..   $146,770.13. 
Pioneer  Constructors,  Tucson,  Ariz., 

$147,820.29. 
Fisher    Contracting    Co.,    Phoenix, 

Ariz.,  $150,294.79. 
Wallace  &.  Wallace.  Phoenix,  Ariz., 

$151,561.45. 

San  Xavler  Construction  Co.,  Phoe- 
nix, Ariz.,  $152,528.22. 
Packard  Contracting  Co..   Phoenix, 

Ariz..  $152,688.89. 
Winston  Bros.,  Los  Angeles,  Calif., 

$158,099.20. 
Dale  E.  Payne  and  Bradley  &  Dy- 

eart.  Phoenix.  Ariz.,  $159,818.90. 
Orr   &   Orr.    Phoenix,    Ariz.,    $172,- 

057.92. 


<7)  iOO  M  gallons  ^ply  water; 

(8)  6  sta.  finish  roadway; 

(9)  16  tons  screenings  seal  coet ; 

(10)  1.2  tons  liquid  asphalt  SC-6  ceel 
coat; 

(11)  2000  sq.  yda  prepare,  mix  and 
shape  surface  bituminous  sur- 
face treatment; 

(12)  26  tons  liquid  asphalt  SC-3  or 
SC-4  bituminous  surface  treat- 
ment; 

(13)  32  cu.  yds.  sacked  concrete  rip- 
rap; 

(14)  8  each  culvert  maricers  and 
guide  posts; 

(15)  224  lin.  ft  00-ln.  CMP,  10-gage. 
Total  bids  submitted  May  21  were : 

(A)  Warren  &  Drayer,  Alameda,  Cal. 
$39,861. 

(B)  A.  A.  Edmondson  and  A.  L  Mil- 
ler.   Sacramento,   Calif.,   $41,264. 
Unit  prices  were: 

(A)  (B) 

H) $3000.00  $2000.00 

.85  1.40 

6.00  3.60 

3.00  1.73 

1.00  1.18 

800.00  2200.00 

1.50  1.50 

50.00  48.00 

6.00  ftOO 

75.00  72.00 

.25  .24 

25.00  43.00 

35.00  36.00 

10.00  &00 

(15) 30.00  21.00 


Nick  Tomovlch,  |S7,7S4  (altemaU 
using  concrete  pipe,  IM^BM). 

J.  K.  Popovich  $10O.SALaa 

R  A.  Watson  Co.,  >110.M4.40  (both 
schedules  or  none). 

Green  Mears  Construction  Ca, 
$101,677.10. 

Edward  a  Slple  Co.  |10S,9t2.8S. 

Steve  P.  Rados.  $118317.8a 

Pacific  Pipeline  ft  Bnglneers,  Ltd.. 
$121,781. 

Papac  A  Artukovlcb,  $129,334.90. 

Government  estimate,  |tT.T€T.90. 


nlshlng  pipe  and  fittings  as  follows ;  |     COLUMBIA      BASIN      PROJSCT. 


(1)  900  If.    15-ln.    vlt   clay  pipe; 

(2)  50  each  15x4-in.  vlt  clay  pipe  Y- 
branches ; 

(S)  78    each    4-in.    vlt    clay    pipe    el- 
bows; 
(4)  300  l.f.  4-in.   vlt  clay  pipe. 


42 


41 


5/23/47 

Contract  Awarded 

Water    Lines    (Install)        Cost.    $2836 

OAKLAND.  Calif..  Alameda  County. 
Foot  of  18th  Avenue. 

Owner — Oakland  Board  of  FV>rt  Com- 
missioners, A.  H.  Abel,  secretary, 
Room  73,  Grove  9t.  Pier,  Oakland, 
Calif. 

Plana  by   Engrg.   Dept   of  Owner. 

Contractor^— Conduit  Qonstr.  Co.,  3610 
Peralta,  Oakland,  Csllf. 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 


40 


5/23/47 

Low   and  Only    Bidders 

Grading  Cost,   $39,861 

YOLO  COUNTY,  Calif.  At  west  side 
of  Yolo  Bypass,  about  five  miles 
east  of  Woodland. 

Owner — State  of  CtLllfomia,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.1  mile  grading  and  applying 
bituminous  surface  treatment 

Low   Bidder— Warren  &  Drayer.  2708 
Calhoun.    Alameda.    Calif..    $39,861. 
The  work  involves: 

(1)  remove  existing  bridge; 

(2)  4800  cu.  yds.    roadway   excava- 
tion; 

(3)  380  cu.   yds.   structural  excava- 
tion; 

(4)  leOO  cu.   yds.    imported    borrow, 
type  A; 

(5)  16JB0O  cu.  yda  imported  borrow, 
type  B; 

(6)  develop  water  supply  and  fur- 
nish water  equipment; 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-4859  or  3-0286 

Speciidixing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Ant  Size  Job 
Antwherb  in  No.  California 

70  N.  EL  CAMINO  REAL 
San  Mateo 


5/23/47  41 

Owner  Taking  Bids— Due  May  26,  9 
A.  M.— Water  Main 

SANTA  CRUZ,  Calif.,  Santa  Cruz 
County.  Bay  Street  and  West  Cliff 
Drive  between  Mission  and  Beach. 

Owner— City  of  Santa  Cruz,  A.  J. 
Miller,  City  Clerk,  City  Hall,  Cen- 
ter St,  Santa  Cruz.  Calif. 

City  Engineer— W.  R.  Jennings.  City 
Hall.  Santa  Cruz,  Calif. 

Laying  14-inch  water  pipe. 

Specifications   obtainable  from   the 

office  of  the  city   engineer. 

5/23/47  41 

Low  and  Only  Bidders — Cross  Con- 
ection    Protection;    Spec.    18239 

Cost,  $49,000 

TERMINAL  ISLAND.  Calif.  Los  An- 
geles County. 

Owner— U.  S.  Navy,  F'ublic  Works 
Office,  U.  S.  Naval  Base.  Terminal 
Island.   Calif. 

Plans  by  owner. 

Low  Bidder— Pacific  Pipeline  &  En- 
gineers, Ltd..  2268  East  Firestone 
Blvd..  Los  Angeles.  Calif.,  $49,000. 
Other  bids  submitted  May  20  were: 
Hoagland    &    Findlay    Engrg.    Co.. 

$59,430.  * 

S.   Glen   Hickman.   $62,047. 
Hickman   Bros.,  Inc.,  $74,922 
OFCCO    Constr.    Co..   $04,320. 
Humiston-Rosendahl,   Inc.,   $106,000. 

5/23/47  41 

Low  and  Only  Bidders 

Water  Supply,   Etc.;    Serial  47-43 

MUROC.  Calif.,  Kern  County. 

Owner- Lo8  Angeles  District  Corps 
of   Engineer.    751    N.    Figueroa    St, 

'-    Los  Angeles,  Calif. 

Plans  by  owner. 

Water  supply  and  distribution  sys- 
tem, complete  with  pump  and  stor- 
age tank,  and  sewage  system  for 
new  housing  project 

Low  Bidders— N.  P.  Van  Valkenburgh 
Co.,  8609  San  Vicente,  South  Gate. 
Sch.  A,  $252,369.50;  and  Alex  Rob- 
ertson So..  811  Paramount  Blvd., 
Clearwater.  Calif..  Sch.  B.  $74,232.00. 
Total  bids  submitted  May  15  were 

Schedule  A 
N.  P.  Van  Valkenburgh  Co.,  $252, 

369.50. 
A.    B.    C.    Construction    Co.,    |257, 

206.10. 

United  Concrete   Pipe  Corp.    ,$207-4 

752.50  (both  schedules  or  none). 
Alex  Robertson  Co.,  $268,707.50. 
Edward  Green,  $263,254  (both  sched- 
ules or  none). 
Pacific  Pipeline  Sc  Engineers,  Ltd., 

$268,118.60  (both  schedules  or  none). 
Edward  R  Slple  Co.,  $275,000.62. 
Steve  P.  Rados.  $308,218.40. 
R.    A.   Wattson    Co..    $314,532    (both 

schedules  or  none). 
Green  Mears  Construction  Co.,  $338,- 

558.50. 
Crovemment  estimate,  $290,070.50. 

Schedule   B 
Alex  Robertson  Co.,  $74,232.60. 
United    Concrete    Pipe    Corp., 

112.10  (both  schedules  or  none). 
N.    P.  Van  Valkenburgh  Co., 

235.10. 

P.  &  J.  Artukovich.  $89,931.50. 
Edward  Green,  $92,404  (both  scbed 

ules  or  none). 
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5/23/47 

Contemplated  ^  Bond    issue 

Necessary 
Water  System    Imp.  Cost  $1S0.0Ct 

IdANTECA,    Calif..    San   Joaquin    Co 
Owner — City  of  Manteca.  City  Clerk, 

City    Hall,    Manteca.    Calif. 
City  Engineer— L  B.  Raab.  City  Hall, 

Manteca,   Calif. 
Includes    new    well,     storage,     tank, 

pipeline. 


6/23/47 

Quarry   Waste  and   Earthfill 
I  Bids  Wanted 

ALAMEDA,  Calif.,  Alameda  Co.— 
Until  June  3,  8K)6  P.  M..  bids  will  be 
received  by  the  City  of  Alameda. 
J.  P.  Clark.  City  Clerk.  City  Hall. 
Alameda,  Calif.,  for  furnishing  quar- 
ry waste  and  earthfill  for  the  fiscal 
year  July  1.  1947.  to  J\ine  30.  1948. 

Specifications  obtainable  from  the 
above  office. 


Waahlngton.— Until  May  29.  3  P.  M.. 

bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver,  Colo.,  under  Inv.  No.  Q-48,- 
342- A- 1  for  reinforcement  bars,  f.o.b>. 
shlpplng^polnt  and/or  Coulee  City. 
Wash.     '* 

Specifications  obtainable  from  the 
above  office. 
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Bide — Oue     June 


5/23/47 

Owner    Taking 
8  P.   M. 

Pipeline   (Install) 

DAVIS,     Calif.,     Yolo     Co. 

Owner— City  of  Davis.  Flora  Y.  Mc- 
Donald. City  Clerk,  City  Hall, 
Davis,  Calif. 

Plans  by  engrg.  dept.  of  owner. 

Includes  Installation  of  approx.  4500 
ft.  6  In.  and  8  in.  cast  iron  pipe  to- 
gether with  fittings,  valves,  fire 
hydrants  and  service  connections 
for  purpose  of  extending  the  mu- 
nicipally owned  water  distribution 

system. 

Pipe,   fittings,    valves,    hydrants   and 
jointing  material  wll  be  furnished 
by  the  city. 
Specifications  obtainable  from   the 

above   office. 


Supplies,  Equipment 

Sub-Contract 

Infonnation 


42— MISC.    SUPPLIES   AND 
MATERIALS 


5/23/47 
Steel  Strand 
Bids  Wanted 

KBNDRICK  PROJECT.  Wyoming. 
•—Until  May  29.  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Inv. 
C-22,397-A-l  for  (1)  3,200.000  lin.  ft 
%-lnch  diameter  high -strength  steel 
strand  and  (2)  3.200.000  Un.  ft  3-wlre 
strand,  f.o.b.  Gering,  Neb. ;  Cheyenne, 
Laramie  and  Medicine  Bow.  Wyo.. 
and  Greeley.  Colo. 

Specifications  obtainable  from  the 
above  offica 


5/33/47 

Steel  Strand—Bide  Wanted 

COLORADO-BIO  THOMPSON 
PROJECT.  Colorado.— Until  May  29, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Den- 
ver, Colo.,  under  Inv.  F-46,412'A-1  for 
(1)  1,600,000  Un.  ft  %-ln.  diameter 
high-strength  steel  strand  and  (2) 
1,600,000  lin.  ft  3-wire  strand,  f.o.b. 
shipping  point  and  /  or  Loveland. 
Greeley,  Sterling  and  Brush,  Colo. 

Specifications  obtainable  from  the 
above  office. 


4S 
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6/23/47 

Portland    Cement 

Low  and   Only   Bidders 

MISSOURI  BASIN  FHOJECT,  So. 
Dak.— Following  submitted  bids  May 
12  to  the  U.  S.  Bureau  of  Reclama- 
tion, Customhouse,  Denver,  Colo.,  un- 
der Inv.  4563-A-l  for  150.000  bbls. 
Portland  cement  la-  bulk  f.o.b  (a) 
covered  bottom-dump  hopper  cars 
at  shipping  point;  (b)  fob.  covered 
bottom-dump  hopper  cars  at  Oral, 
South  Dakota  and  (c)  f.o.b.  box 
cars  at  shipping  point  or  (d)  f.o.b. 
box    cars    at    Oral.    South    Dakota. 

Monolith  Portland  Midwest  Co.. 
Denver,  item  lA,  $2.66;  If  desired  in 
paper  sacks  increase  25c  per  bbl. ; 
8,hlp  1  day;  18,800.000  lbs.;  f.o.b. 
Laramie,  Wyo.;  terms  10c  per  bbl. 
20  days  from  date  of  Invoice.  Bid- 
ding only  50.000  bbls.  Price  clause 
of  15c  per  bbl. 

Colorado  Portland  Cement  Co., 
Denver.  Colo..  IB,  $3.76;  item  ID, 
$3.76;  ship  5  days;  876  lbs.  per  bbl.; 
f.o.b.  Boettcher,  Colo.,  and/or  Su- 
perior, Neb. :  terms  10c  per  bbl.  20 
days.  If  desired  in  paper  sacks  in- 
crease 25c  per  bbl.  Bidding  only  50.- 
000  bbls..   15c  per  bbl.   price  clause. 


5/23/47 

Contract   Awarded 

RIVERTON  PROJ.,  Wyo.  —Mono- 
lith Portland  Midwest  Co.,  Denver. 
Culu..  at  (lA)  $318,064  f.o.b.  ship- 
ping point.  Laramie.  Wyo.,  terms  10c 
per  bbl..  20  days,  awarded  contract 
by  the  U.  S.  Bureau  of  Reclamation, 
Custom  House.  Denver.  Colo.,  under 
Inv.  B-9363-A.  for  4000  barrels  of 
Portland  cement,  type  V,  low-alkali 
in  paper  sacks  f.o.b.  shipping  point 
and/or    Rlverton,    Wyo. 


4S 


6/23/47 

Portland    Cement 

Contract    Awarded 

SHOSHONE  PROJECrr.  Wyoming. 
—Monolith  F'ortland  Midwest  Co., 
Denver.  Colo.,  at  (lA)  $36,680  f.o.b. 
Laramie.  Wyo..  terms  10c  per  bbl..  29 
days  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation.  CTustoms 
House.  Denver.  Colo.,  under  Inv.  48,- 
455-A  for  7500  barrels  of  portland 
cement,  type  V,  low-alkali,  In  paper 
sacks,  f.o.b.  shipping  point  and/or 
Cody.  Wyo. 


4S 


5/23/47 

Cast    Iron    Pipe 

Contract    Awarded 

CALISTOGA.  Calif.,  Napa  Co.— U 
S.  Pipe  &  Foundry,  Monadnock  Bldg, 
San  Francisco,  Calif.,  at  $1.60  per  ft. 
f.o.b.  Calistoga,  awarded  contract 
bv  the  City  of  Calistoga.  (3eo.  C. 
Locey.  City  Clerk.  City  Hall,  1207 
Wa.shlngton  St..  Calistoga.  Calif.,  for 
furnishing  45  lengths  of  6-inch  B  and 
S  Class  150  cast  iron  pipe  in  18 -foot 
lengths  f.o.b.   Calistoga. 


5/23/47  42 

Sand  and  Coarse  Aggregate 

TUCUMCARI  PROJECT,  New  Mex- 
Ico.— Until  May  28.  2  P.  M..  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Customs  House,  Den- 
ver. Colo.,  under  bid  Na  B-82JM0-A 
for  3500  tons  of  sand  and  3300  tons 
of  coarse  aggregate,  f.o.b.  shipping 
point  and/or  Tucumcarl,  N.  M. 

Specifications  obtainable  from  the 
above  office. 


5/23/47  42 

Structural   Steel— Bids  Wanted 

COLORADO-BIO  THOMPSON 
PROJECT,  Colorado.— Until  May  29, 
2  P.  M.,  bids  will  be  received  by  the 
U.  8.  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec.  1838  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  al 
Granby,  Colo.,  miscellaneous  struc- 
tural steel  for  Granby  pumping  plant, 
Colorado-Big  Thompson  Project,  Col-  | 


4S 


5/23/47         » 
Structural    Steel 
Bid^  Wanted 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colo.— Until  June  11,  2 
P.  M..  bids  wlU  be  received  by  the 
U.  8.  Bureau  of  Reclamation.  Cus- 
tomhouse, Denver,  Colo.,  under  Spec 
1822  for  furnishing  nnd  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Oranby,  Colorado,  at 
the   option    of    the    bidder,   structural 


42 


177.- 
182.- 


5/23/47 
Reinforcement  Bars 
Bids  Wanted 

BOISE  PROJECT,  Idaho.  —  Until 
May  28,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Customs  House,  Denver,  Colo.,  under 
Inv.  B-1167-A-3  for  reinforcement 
bars,  f.o.b.  shipping  point  and/or 
Jenness.  Idaho. 

Specifications  obtalnlsble  from  the 
above  office. 


orado.  The  material  will  be  installed  I  steel,  including  beams,  bracing,  dia- 
by  the  government.  No  charge  forlphragms,  bearings,  the  expansion 
copies  of   the   specifications  to   pros-fjuint  Including  bent  bolts  and   coun 


pectlve   bidders;  to  others,  $0.50,  not 
returnable. 


8/23/47 
Reinforcement  Bs 


43 


Bids  Wanted 


tersunk  bolts  for  fastening  the  ex- 
pansion Joint  to  concrete  and  timber 
and  rivet  bolts,  for  farm  bridge  at 
station  109-f-OO.  Oranby  Pump  Canal, 
Coloi-ado    -    Big    Thompson    Project, 


42 


5/23/47 

Chlorine— Bide  Wanted 

MODESTO.  Calif..  Stanislaus  Oa— 
Until  May  28.  7 :80  P.  M..  bkls  will  be 
received  by  the  City  of  Modesto,  Rex 
E.  Gailfus,  city  clerk.  City  Hall.  Mo- 
desto. Calif.,  for  supplying  chlorine 
In  one-ton  containers.  The  amounts 
will  t>e  taken  in  one  to  five  tona 

Specifications  obtainable  from  the 
above  office. 


^ 


BURKE     FORM     CLAMPS 


^** 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 
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5/28/47 

Pipe   and    Fittings 

Contract    Awarded 

ALAMEDA.  Calif.,  Alameda  Co.— 
Pacific  Clay  ProducU.  306  W.  26th 
Avenue.  Los  Angeles,  Calif.,  at  (1) 
$1.3837,  (2)  $6.9187.  (3)  $0.9226.  (4) 
$0.2306,  awarded  contract  by  the  City 
of  Alameda.  J.  F.  Clark,  city  clerk. 
City    Hall.    Alameda,    Calif.,   for   fur- 


BETHLEHEM    PACIFIC 

COAST    STEEL    CORPORATION 


Son  Francisco  Sal^s  Office,  2C)th  and  lliinob  Sh. 
Phon9,  MArket  3200 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

All  Typtt  of  Concrete  Comtruclion  Specialtiet 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant  Street  San  Francisco  Phone  GArficld  876S 


SAVE  MONEY 

By  Rmnfing  From 

WEMCO 

HEADQUARTERS  for  rentals  of  contractors' 
equipment  serviced  from  San  Francisco  and 
Sacramento. 

CaH  us  for  rental  for  new  compressors  and  full 
line  of  allied  tools. 

Authorized  distributor  for  Ralph  B.  Carter 
centrifugal  pumps. 

WESTERN  MACHINERT  CO. 

760  Folsom  S(.  San  Franctsco  7,  Calif.  Phonet  EXbrook  41C7 

900  No.  16(h  Street      Sacramanto  2,  Calif.      Phone:  Sacramefito  2IOOe 


3fe 


<■<' 

^(.n'' 


.*■'■ 
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DAILY    PACIFIC     BUILDER 


FRIDAY,  MAY  23.  1947 


FRIDAY.  MAY  23.  1947 


DAILY    PACIFIC    BUILDER 
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Colorado.  The  material  will  be  In- 
stalled by  the  Government.  The  spe- 
cifications contain  a  provision  for 
liquidated  damaged  for  delay.  No 
charge  for  copies  of  the  specifica- 
tions to  prospective  bidders;  to  oth- 
ers 11.00,  not  retumable.# 


42 


8/2S/47 

Meblisas— Bide  Wanted 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
—Until  2£ay  27.  4  P.  M.,  bids  will  be 
nsceived  by  the  Ban  Jose  Unified 
Sdiool  District,  Cecil  D.  Hardesty, 
superintendent  of  schools,  San  Jose, 
Cailf.,  for  80,000  gallons  of  Mobilgas 
or  equaL 

Specifications  obtainable  from  th* 
above  office. 


8/23/47  42 

Liquid  Asphalt,  Etc.— Bids  Wanted 
SACRAMENTO,  Calif.,  Sacramen- 
to County.— UnUl  May  27,  bids  will 
be  received  by  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  liquid 
asphalt,  etc.,  as  follows: 
QUO.    64938;    Req.   2S451: 

40  tons  liquid  asphalt  type  MC-3; 
120  tons  liq.  asph.  type  ROMC-3, 
delivered  into  state  tanks  at  Doug- 
las City  maintenance  station,  US. 
Highway  299. 
QUO.  64936;   Req.  23448: 

5500  gals.  llq.  asph.  type  MC-3,  de- 
livered tank  truck  into  state  tanks 
Mt.  Shasta  Mice.  9ta.,  Highway  U. 
•  S    99 
QUO.   64854;  Req.  33062: 

21  tons  llq.   asph.   Grade   SC-2,   de- 
livered    truck     and     trailer     state 
spreading  equipment  on  U.   S.  99W 
bet.  Arbuckle  and  3  miles  north. 
QUO.  64861;   Req.  33970: 

6,000    gals,    diesei    engine   fuel,    del. 
into    storage    tanks    at    Woodland, 
Knights      Landing.      Esparto,     Ar- 
buckle, Williams  and/or  Colusa. 
QUO.  64931;  Req.  23436: 

160  tons  200-300  paving  asphalt, 
delivered  state  storage  tanks  on 
Highway  US  99,  20  miles  north  of 
Yreka. 
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5/28/47 

Sals  of  Miscellaneous   Material 

SAN  FRANCISCO,  Calif.  —  Until 
June  5,  10  A.  M.,  bids  will  be  received 
by  the  Inspector  of  Naval  Material, 
Property  Disposal  Division,  600  Bry- 
ant St,  San  Francisco,  Calif.,  under 
Sales  No.  C-103-47  for  sale  of  mis- 
cellaneous material  located  at  Beth- 
lehem Steel  Co.,  20th  and  Illinois 
Sts.,  San  Francisco,  Calif. 


42 


5/23/47 

Electric  Car  Oil— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
June  6,  3  P.  M.,  bids,  will  be  re- 
ceived by  the  Purchaser  of  Supplies, 
M.  H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  Bid  No.  3954  for 
furnishing  and  delivering  electric 
car  oil  for  the  term  July  1,  1947  to 
June  30,  1948. 

Spectftcatlons  obtainable   from   the 
above  office. 


the  fiscal  year  July  1,  1947,  to  June 
80    1948. 

Specifications  obtainable  from  the 
above  office. 


42 


Basa 


5/28/47 
Crusher    Run 
Bids    Wanted 

ALAMEDA  Calif..  Alameda  Co.— 
Until  June  3,  8:05  P.  M.,  bids  will 
be  received  by  the  City  of  Alameda, 
J.  P.  Clark,  City  Clerk,  City  Hall, 
Alameda,  Calif.,  for  furnishing  crush- 
er run  base  for  fiscal  year  July  1, 
1947    to    J^ine    80,    1948. 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


48 


5/23/47 

Motor — Control    Equipment 

Bids   Under  Schedule  1    Rejected 

YAKIMA  PROJECT,  Wash.,— U.  S. 
Bureau  of  Reclamation,  Denver,  Colo 
rejected  bids  submitted  Apr.  17  under 
Spec.  1701  for  furnishing  motor  con- 
trol equipment  for  pumping  plants, 
Roza  Div.,  Yakima,  Project,  Wash., 
Schedule  No.  1. 


48 


8/28/47 
Traoter  Rental 

SAN  FRANCISCO,  GaJlf.  —  Until 
May  28,  8  P.  M.,  bids  will  be  recaived 
by  the  State  Division  of  Highways, 
J.  H.  Skeggs,  district  engineer,  2001 
Van  Ness  Ave.,  San  Francisco,  Calif., 
for  rental  of  one  or  more  tractors  of 
not  less  than  80  horsepower,  with  one 
or  more  cable-operated  carryalls  of 
15-cu.  yd.  capacity  for  approximately 
800  hours'  use. 

S^clfications  obtainable  from  the 
above  office. 


6/23/47  *3 

Transformers,  Etc. — Bid  Call   Can- 
celed (Originally  Scheduled  to  Open 

June  3)  ^__ 

COLUMBIA      BASIN      PROJBJCT, 
Washington.— U.   S.   Bureau  of  Rec 


48 


8/28/47 

Sale  of  Railway   Equlpmant 

ALAMEDA,  Calif.,  Alameda  Co.— 
Until  June  3,  8:05  P.  M.,  bids  will  be 
received  by  the  City  of  Alameda,  J. 
P.  Clark,  City  Clerk,  City  Hall.  Ala- 
meda, Calif.,  for  sale  of  second-hand 
railway  equipment  (ties,  spikes,  etc.) 


43 


5/23/47 

Oil  Distributor  Rental 

Low  and  Only  Bidder* 

STOCKTON,  Calif..  San  Joaquin 
Co. — ^The  following  submitted  bids 
May  16  to  the  State  Division  of  High- 
ways, P.  O.  Harding,  district  engi- 
neer, 1200  N.  Center  St,  Stockton. 
Calif.,  for  rental  of  approved  type 
pressure  spraying  oil  distributor, 
equipped  with  tachometer,  volume 
and    pressure    gauges    and  insulated 


lamatlon.    Customs    House,    Dwiver,  tank  having  a  capacity  from  1500  to 

Colo.,  canceled  the  call  for  bids  un-  2000  gallons,  for  Intermittent  use  in 

der    Spea    1792    scheduled    to    open  Solano,    Napa,    Sacramento  and   San 

June  8  for  current-limiting  reactors  Joaquin  Counties- 


48 


5/23/47 

Gate  Valve— Bids  Wanted 

COLORADO  -  BIG  THOMPSON 
PROJECT.,  Colo.— Until  June  13,  2 
P.  M.,  bids  will  be  received  by  t,he  U. 
S.  Bureau  of  Reclamation,  Custom- 
house. Denver.  Colo.,  under  Spec.  1,- 
819,  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Fort  Collins,  Colorado, 
at  the  option  of  the  bidder,  one  (1) 
24-inch  diameter  wedge  gate  valve 
for  operating  pressure  of  150  pounds 
per  square  inch ;  for  the  outlet 
works  at  Soldier  Canyon  Dam,  Colo- 
rado-Big Thompson  Project,  Colo- 
rado. The  valve  will  be  Installed  by 
the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others   $0.75,   not    returnable. 

5/23/47  *3 

Control  A   Rela.ying   Equipment 
Bids  Wanted 

DAVIS  DAM  PROJECT,  Ariz-Nev. 
—Until  June  18,  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customhouse,  Denver,  Colo, 
under  Spec  .1815  for  furnishing  and 
delivering  f.o.b  cars  at  the  shipplhg 
point  or  f.o.b.  cars  at  Phoenix,  Ariz., 
control  and  relaying  equipment,  in- 
struments, and  four  (4)  blank 
switchboard  panels  with  drilling  and 
cutouts  for  mounting  apparatus  for 
Phoenix  substation,  Davis  Dam 
Project,  Arizona-Nevada.  The  ap- 
paratus will  be  installed  by  the  Crov- 
emment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others   |0.50,   not   returnable. 


and  current  transformers  for  Grand 
Coulee  switchyad,  Columbia  Basin 
Project,  Washington. 
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5/23/47 

Disconnecting  Switches — 

Bids  Rejected 

FORT  PECK  PROJECT,  Mont— 
Bids  submitted  April  25  were  reject- 
ed by  the  U.  S.  Bureau  of  Reclama- 
tion, Customs  House,  Denver,  Colo., 
under  Spec.  1760  for  furnishing  and 
delivering  f.o.b.  cars  al  the  shipping 
point  or  f.o.b.  cars  at  Circle,  Mont.. 
two  (2)  115,000-volt  600-ampere,  3- 
pole,  single  -  throw,  manually  gang 
operated,  horizontal  upright,  pole-top 
mounting,  outdoor  type  disconnecting 
switch  for  the  Circle  substation  115- 
kv.  Fort  Peck-Glendlve  transmission 


Delta  Construction  Co.,  Rio  Vista, 
1500- gallon,  |7  per  hour;  |6  per  hour 
Intermediate  moves. 

Ltouis  Biasotti  St  Son,  Stockton, 
1800-gallon,  |7.50  per  hour;  |6  per 
hour. 

Sheldon  Oil  Co..  Suisun,  2500-galIon, 
|9  per  hour;  2050-gallon,  |8  per  hour; 
1450-gallon,  |7.50  per  hour;  no  bid  on 
intermediate  moves. 


48 


90,000  celluloid  vlslbU  margin  protec- 
tors, 6  steel  stands;  (3)  20  rotary 
files  to  house  2Hx5-lnch  slngla  card 
records. 

Specifications   obtalnabla  from  taa 
above  office. 


5/23/47  « 

Hospital  Furnltura 
Bids  Wanted 

FOWLER,  Calif.,  Fresno  Co.— Until 
June  2,  8  P.  M..  bids  will  be  received 
by  the  City  of  Fowler,  hospital  board. 
Fowler,  Calif.,  for  certaia  hospital 
furniture. 

Specifications  obtainable  from  tha 
above  office. 


5/23/47  48 

Water  Meters — Contract  Awarded 

SAN  FRANCISCO,  Calif.— Naptuna 
Meter  Co.,  320  Market  St,  San  Fran- 
cisco, Calif.,  at  828.60,  2%  30  days,  90 
days'  delivery,  awarded  contract  by 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  8934  for  furnishing  and 
delivering  100  1-inch  water  meters 
for  San  FYanclsco  Water  Department 


48 


5/23/47 

Steel  Partition* 

Low  and  Only  Bidders 

CENTRAL  VALLEY  PROJECT, 
California. — The  following  submitted  | 
bids  May  19  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1781  for  fur- 
nishing and  delivering  f.o.b.   cars  at 


iine    Fort   Peck  Project   Mont    The   the  shipping   point  or  f.o.b.   cars   at 
apie^Ztu.    win    be    Ltkued    by    the  Coram.  Calif.,  steel  partitions  includ 


government 
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5/28/47 

Sale  of  Welding   Machines 

RICHMOND.  Calif..  Contra  Costa 
Co.— War  Assets  Admin..  Admin. 
Bldg..  Richmond  Shipyard  No.  2, 
Richmond,  Calif.,  announces  sale  of 
Union  Meld  weWlng  machines  with 
closing  date  set  for  June  11. 


43 


6/23/47 

Pump— Bids  Wanted 

SAN     FRANCISCO.     Calif.  —  Until 
May  28,  2  P.  M.,  bids  will  be  received 
by   the   U.   S.   Treasury  Department, 
100  McAllister  St,   Satt  Francisco  2,  i 
Calif.,  under  bid  No.   8F-8922-47  «or  1 5/23/47 
two  pumps  with  "Z"  gasoline  engine,    n^ner  Rental 
f.o.b.  Oakland,  Calif. 

Specifications  obtainable  from  the 
above  office. 


ing  steel  doors  and  Jambs,  structural 
steel,  louvers,  grilles,  steel  stairs, 
floor  plates,  hardware  and  all  other 
accessory  materials  for  installation 
in  the  Shasta  power  plant.  Central 
Valley  Project,  California.  The  mate- 
rials will  be  installed  by  the  govern- 
ment: 

George  T.  (]torhardt  Co.,  Ina,  San 
Francisco,  Calif.,  |18,087;  ship  800 
days ;  80,000  Iba ;  f .o.b.  San  Francisco ; 
terms  H%  20  days.  No  equalization 
offered. 

Independent  Iron  Works,  Inc.,  Oak- 
land, Calif.,  858,023;  ship  300  days; 
155,000  lbs. ;  f.o.b.  Oakland ;  terms  net 
No  equalization  offered. 


5/23/47 

School  Bu»— Bids  Wanted 

RAISIN,  Calif.,  Fresno  Co.— Until 
June  3,  10  A  M.,  bids  will  be  received 
by  The  Raisin  City  School  District, 
A.  K.  Dastinich,  clerk.  Raisin.  Califs 
for  one  Ford  bus  chassis,  194-Inch 
wheel  base,  7:60x20  tires,  including 
spare,  booster  brakes,  50-paB8enger 
bus  body  to  be  transferred  from  old 
bus  to  new  chassis,  and  cost  of  trans- 
fer to  be  included  in  bid. 


43 


43 


43 


Low  and  Only  Bidder* 

SAN  JOAQUIN  and  STANISLAUS 
COUNTIES,  Calif.— A,  J.  Clausen,  686 
Cragmont  Ave.,  Berkeley,  Calif.,  at 
$5.47  per  hour,  submitted  low  bid 
May  15  to  the  State  Division  of  Hlgh- 


5/23/47 

Police  Car— Bids  Wanted 

MARYSVILLE,  Calif.,  Yuba  Co.— 
Until  June  2,  8  P.  M.,  bids  will  ba 
received  by  the  City  of  Marysvllle, 
Chester  O.  Gates,  city  clerk,  City 
Hall.  Marysvllle,  Calif.,  for  one  police 
car. 

Specifications  obtainable  from  tha 
above  office. 
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5/23/47 

Truck — No  Bids  Received 

MERCED.  Calif.,  Merced  Co.— No 
bids  were  received  May  19  by  the 
City  of  Merced,  J.  J.  Garibaldi,  city 
clerk.  City  Hall,  Merced,  Calif.,  for 
2 -ton  truck. 
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5/23/47 
Reinforcement  Bars 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  May  28.  2  P.  IL, 
bids  will  be  received  by  the  U.  8.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  G-38,323-A-l 
for  reinforcement  bars,  f.o.b.  shipping 
point  and/or  Adrian,  Wash. 

Specifications  obtainable  from  the 
above  office. 


5/28/47  42 

Award   Recommended  to   Low  Bidder 

Storm   Water   Sewer    Pumping 

Station  Cost    139,938 

STOCKTON,  Calif..  San  Joaquin  Co 
Legion  Park.  • 

Owner — City  of  Stockton.  B.  L.  Tra- 
hem,  city  clerk.  City  Hall,  Stock- 
ton, Calif. 

City  Engineer  —  Lyle  Payton.  City 
Hall,    Stockton.   Calif. 

Low  Bldder^-M.  E.  Shuper,  321  Elka' 
Bldg.,   Stockton,   Calif..   $39,938. 
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6/23/47 

Liquid    Asphalt 

Low  end  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Following  submitted  bid  to  the 
State  Purchasing  Agent.  Sacramen- 
to, Calif.,  for  liquid  asphalt  as  fol- 
lows: 

Msy  19 
QUO.   62232,   REQ.   62181: 

50  tons  liquid  asphalt,  type  RORC- 
5,  vendor's   plant   near   Santa   Maria. 

Sun  Ray  Corp.,  total  bid  f.^5O.00, 
awarded. 

Five  C  Refg,   Co..  $65000. 
May  20 
QUO.   62866.   REQ.    112207: 

Two  truck  and  trailer  loarl.ii  liquid 
asphalt  SC-S,  In  vendor's  spreading 
equipment,  three  miles  south  of  Ra- 
mona  on<  Lakeside  Highway. 

Lambs  Tpn.  Co.,  $14.46,  $6.(X)  for 
spreading. 

Richfield  on,  $14.05,  $5.50  .award- 
ed. 

Petrol    Corp..    $14.75,    $.V50. 

Douglas    on    Co.,    $14.75,    $6.50. 

8/28/47  42 

Qasollne — Bids  Wanted 

ALAMEDA.  Calif.,  Alameda  Co.— 
Until  June  8,  8:05  P.  M.,  bids  will  be 
received  by  the  City  of  Alameda,  J. 
"P.  Clark,  city  clerk.  City  Hall.  Ala- 
meda, Calif.,  for  furnishing  non- 
premium  and  ethyl  gasoline  for  fis- 
cal year  July  1,  1947  to  June  30, 
1948. 

Specifications  obtainable  from  the 
above  office  . 


6/23/47 
Transformer 
Bids   Rejected 

COLUMBIA  BASIN  PROJECT, 
Washington— The  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver. Colo.,  rejected  bids  submitted 
Apr.  15  under  Spec.  1717  for  fur- 
nishing and  delivering  f.o.b.  cars 
at  the  shlitplng  point  or  f.o.b.  cars 
at  Odalr,  Wash.,  one  (1)  3333-kva., 
116,000-volt  to  6900/11,950  wye-volt 
single-phase.  60-cycle,  oll-lmmersed. 
self-cooled,  outdoor  type  transformer 
for  the  local  power  substation.  Grand 
Coulee  power  plant  Columbia  Basin 
Project,    Washington. 

5/28/47  43 

Anemometers— Bids    Wanted 

SAN  FRANCISCO.  —  Until  May 
29.  2  P.  M..  bids  will  be  received  by 
tht  U.  S.  Forest  Service.  447  Sansome 
St..  San  Francisco  11.  Calif.,  under 
Bid  No.  836  for  60  anemometers 
wind  velocity  indicating,  fob  Stock- 
ton, Calif. 

Specifications  obtainable  from  the 
above  office. 


6/28/47 

Sal*  of  Machine  Tools 

RICHMOND.  Calif.,  Contra  Costal  ways,  P.  O.  Harding,  district  engi- 
Co. — The  War  Assets  Administration,  neer,  1200  N.  Center  St,  Stockton  9, 
Administration  Bldg.,  Richmond  Ship-  |  Calif.,  for  rental  of  one  3-wheel  roller, 
yard  No.  2,  Richmond,  Calif.,  for  sale  8-  to  10-ton  weight,  for  Intermittent 
of    machine    tools    and    accessories,    use   in    San   Joaquin  and   Stanislaus 


5/23/47 

Motor  Trucks — Bids  Wanted 

STOCKTON,  Calif.,  San  Joaquin 
Co. —  As  previously  reported,  until 
June  2,  5  P.  M.,  bids  will  be  received 
by  the  City  of  Stockton,  B.  L.  Tra- 
hem,  city  clerk.  City  Hall,  Stockton. 
Calif.,  for  iumlshlng  one  new  motor 
truck  chassis  and  three  new  motor 
trucks  equipped  with  hoistB  and  diunp 
bodies. 

Specifications  obtainable  from  tha 
above  office. 


with  closing  date  set  for  June  24. 
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5/23/47 

Sale  of  Kitchenware,  Etc 

RICHMOND,  Calif.,  Contra  Costa 
Co.— The  War  Assets  Administration, 
Administration  Bldg.,  Richmond  Ship- 
yard No.  2,  Richmond,  Calif.,  for  sale 
of  kitchenware,  fans  and  motors, 
bunks,  small-boat  equipment  rope, 
cargo  lighU,  hardware,  wire  rope  and 
refrigerators,  with  closing  date  set 
for  June  2. 
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5/28/47  * 

&pr«ad*r  Truck   Rental 
Low  and  Only  Bidders 

MARIN.  NAPA  and  SONOMA 
CX)UNTIES,  Calif.  —  The  following 
submitted  bids  May  19  to  the  SUU 
Division  of  highways,  J.  H.  Skeggs, 
district  engineer,  2001  Van  Ness  Ave., 
San  Francisco.  Calif.,  for  rental  of 
one  bituminous  spreader  truck  of  not 
leas  than  1200- gal  Ion  capacity  for  use 
in  Marin,  Napa  and  Sonoma  Countlaa 

Arthur  B.  Slri,  Santa  Rosa,  $8.60 
operations ;  $8.60  standby  time. 

John  C.  Spaletta,  SanU  ^sa  $10 
operations ;  is  standby  time. 


5/23/47 
Transformers 
Lew  and  Only  Bidders 
COLUMBIA      BASIN       PROJECT. 


Counties. 

Biasotti  ft  Son,  Stockton,  at  $6.60 
per  hour,  submitted  only  other  bid. 

6/23/47  43 

Portable  Qrandstanda 
Bids  Wanted 

NAPA,  Calif..  Napa  Co.— UntU  May 
29,  10  A.  M.,  bids  will  be  received  by 
the  County  of  Napa,  R.  A.  Dollar- 
hide,  clerk.  Courthouse,  Napa,  Calif., 
for  furnishing  one  set  of  portable 
grandstands  containing  716  seats. 

Specifications  obtainable  from  the 
above  office. 


5/28/47 

Offloa  Furniture— Bids  Wanted 
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COLUMBIA  BA81XM  i-KUj a-v.  1 .  SACRAMENTO,  Calif.,  Sacramento 
Wash —The  Bureau  of  Reclamation,  co.— UntU  May  28,  10  A.  M..  bids  will 
Denver,  Colo.,   received  bids  May  lo.  - 

for  furnishing  50  current-type  trans- 
formers for  the  Grand  Coulee  power 
plant,  Columbia  Basin  project  Wasp, 


Spec    1774,  as  follows 

Westlnghouse  Electric.  E.  Pitts- 
burgh. Pa.,  f.o.b.  Elmlra,  Schedule  2. 
(4)  $1625.68,  1200  lbs.;  (5)  $1625.58. 
1200  lbs..  (6)  $3792.95,  2800  lbs..  (7) 
$3792  95.  2800  pounds;  total  $10,837.06, 
net    Firm   bid. 

General  Electric,  Denver,  Colo., 
fob.  PitUfleld.  Mass..  Schedule  1, 
(ToUl  1*2)  $22,500.00.  22.500  lbs. 
net   Will   equalize,   firm  bid. 


5/23/47  ^   ** 

6- Passenger   Sedan — Bids  Wanted 

MONTEREY.  Calif.,  Monterey  Co. 
—Until  June  3.  8  P.  M..  bids  will  be 
received  by  the  City  of  Monterey.  E. 
C  Walker.  City  Hall.  Monterey, 
Calif.,  for  one-paasenger  4-door  se- 
dan. 

Specifications  obtainable  from  the 

above  office. 


be  received  by  the  County  of  Sacra 
mento,  C.  C.  LaRue,  clerk.  Court 
house,  Sacramento,  Calif.,  for  fur- 
nishing (1)  64  steel  20-d rawer  visible 
cabinets  for  8%x6-lnch  4-page  cellu- 
loid-tipped forms,  and  six  steel  tables, 
60x28x26-tnch.  and  (2)  74  steel  18- 
drawer    visible    card    cabinets    with 
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5/23/47 

School    Bus — Bids  Wanted 

JACttCSON.  Calif..  Amador  Co.— 
Until  June  2.  7  P.  M.,  bids  will  be 
received  by  the  Pioneer  ElemenUry 
School  District,  Ernest  V  .Cuneo. 
Box  906,  Jackson,  Calif.,  for  school 
bus  of  seating  capacity  of  43  high, 
and   50    grammar   school   children. 

Specifications  obtainable  from  the 
above  office. 
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5/23/47 

Sate  of   Equipment 

EUREKA,  Calif.,  Humboldt  Co.— 
Until  May  27,  3  P.  M..  bids  will  be 
received  by  the  State  Division  af 
Highways.  W.  H.  Pierce,  Supt  of 
Equipment,  1650  Albee  St.  Box  1012. 
Eureka,  Calif.,  for  sale  of  equipment 
as   follows : 

CHC  6888  Truck;  Chevrolet  1938 
Model  1308TB.  with  1-yd.  steel  dump 
body,  hydraulic  hoist,  dual  tirts  on 
rear. 

CHC  6949  Truck  Chassis:  with  en- 
closed cab.  International  2-ton.  1938 
Model    D35. 

CHC  7306  Truck:  Ford  1939  Mod. 
91T  with  1-yd.  steel  dump  body,  hy- 
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B/23/47 

Paving    Mixtures   4   Asphaltic 

Emulsion 

Bids   Wsntad 

ALAMEDA.  Calif..  Alameda  Co.—, 
Until  June  3,  8:06  P.  M.,  bids  will  be 
received  by  the  City  of  Alsmeda.  J. 
P.  Clark,  City  Clerk,  City  Hall.  Ala- 
meda, Calif.,  for  furnishing  paving 
mixture*  and  asphaltic  emulsion  for 


SNAP  TIES  -  COIL  TIES  -  CYCLONE  DRILLS 

BAR  CHAIRS  -  JOIST  CHAIRS  -  HIGH  CHAIRS 

SLAP  SPACER  -  REED  CLIP  -  RAWt  PLUGS 

PERMAFORM  (Form  Oil)  -  STEEL  BEAM  HANGERS 


Sufie^uo^  C^amyleite  hufifxUf. 

C      O       ,1      ►»      A      N       ' 


321   SIXTH  STREET  OAKLAND  7.  CALIF. 

TWInooks  8383 


COMPRESSORS  WIRE  ROPE  and  FITTINGS 

PUMPS  BALL  and  ROLLER  BEARINGS 

CONCRETE  BREAKERS  V-BELTS 

DRILL  STEEL  TIMKEN  BITS 

GADS  HOT  MILL  SERVICE 

SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timkcii  Co.         Gcrdntr-Denver  Co.         Morlow  Pumps 

FofNir  BeorlRg  Co.  New  Doporfur*  Bearing  Co. 

Hyott  Beoring  Co.  Atlos  Bromo  Co. 

Rochostor  Ropos         Mallory  Logging  Equip.  Co. 

GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

Iryaat  Rat.  ftli  &  lOth  Sit. 

Pk«M  HEwloek  S47S 


OAKLAND 
325S  Sm  Pablo  Av«. 
PboM  HUnboMt  1*M 


draullc  hoist;  dual  tires  on  rear. 

CHC  7342  Truck  Chassis:  with  en- 
closed cab.  CMC  2-ton,  1939,  Mod. 
AC  403;  dual  tires  on  rear. 

CHC  7561  Truck :  Federal  1940  Mod. 
30KTM  with  3-yd.  steel  dump  body; 
hydraulic  hoist;  dual  tires  on  rear. 

CHC  7586  Truck :  Federal  1940  Mod. 
29KTM  with  3-yd.  steel  dump  body; 
hydraulic  hoist;   dual   tires   on    rear. 

1  only  Drill:  Electric  Universal  %- 
inch. 

2  Work  Organizer  Files. 
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5/28/47 

Dump  Truck  Rental 

Bids  Wantad 

PLUICAS,  LASSEN  and  TEHAMA 
COUNTIES.  Calif.— UnUl  May  27,  2 
P.  M.,  bids  will  be  received  by  tha 
State  Division^  of  Highways,  F.  W. 
Haselwood,  district  engineer,  1657 
Riverside  Dr.,  Redding,  Calif.,  for 
one  to  five  dump  trucks,  4-,  6-  or  6- 
cu.  yd.  capacity,  for  approximately 
20  days'  use  in  Plumas,  Lassen  and 
Tehama  Counties. 

Specifications  obtainable  from  the 
above  office. 


43 


Etc. 


5/23/47 

Power  Broom,  Tractors, 

Bids   Wanted 

SACRAMENTO,  Calif.,  Sacramen- 
to County. — Bide  will  be  received  by 
the  State  Purchasing  Agent,  Sacra- 
mento, Calif.,  for  equipment  as  fol- 
lows: 

MAY  28 
QUO.  64075;  Req.  27958: 

One  power  broom,  mounted  on 
pneumatic  tired  4  -  wheel  trailer, 
and  driven  by  a  4-cyl.  gas  engine 
of  not  less  than  15-h.p.,  Hough  Uni- 
versal, MDL.  E.  or  equal.  One  only, 
extra  broom  for  above,  fob  Eureka 
via  freight  PP. 
QUO.   64579;    Req.    19072: 

One    400-gal.    single    axle    asphalt 
heating    kettle.     Alt,    one    400-gaI. 
single   axle    asphalt   kettle,    except 
without     Insulation    on     tank,     fob 
Sacramento. 
QUO.  64577;  Req.  27961: 
Five  heavy  weight  dry-type  Jack- 
hamemr    rock    drills    with    chucks 
for    7/8-in.     hollow     hexagon     drill 
steel    and    fitted    with    steel    rifle 
bar  nut.    Weight  not   less   than   55 
lbs.;  fob  Eureka  via  freight  P.P. 
MAY  29 
QUO.   64674;   Req.  27956: 

One    */4-c.y.    capacity    gas    powered 
truck  shovel  complete,  fob  Eureka, 
via  freight   P.P. 
QUO.   64678;  Req.   17565: 

Two  pneumatic  tired,  gas  powered 
wheel  tractors  with  electric  light- 
ing and  starting  and  with  •■i-c.y. 
front  end  loaders  Installed,  fob 
North   Hollywood,   via  own   power. 


BID  OPENING  SCHEDULE 


ENGINEERING  PROJECTS 


Bid  Opening  Data  Projaot  Noted  In  Issue 

5-28—  2  KW  P.M.— Clearwater  Memorial  Bridge,  Lewiston.  Idaho  6-18 

6-23 — 10:00  A.M.— Trans.   Une  Columbia  Basin  ProJ.,  Wash.  4-17 

5-23— 10:00  AM— Sewage    Treat     (Plant  Addn.)  Phoenix.  Aria.       5-16 

5-28 —  2:00  P.M.— D.-S,  Canal  Bxtensslon  Structures,  Nevada  County    5-  7 
5-28—  2 :0O  P.M — Combe-Ophir  Canal.  Nevada  County  6-  T 

5-28 —  2 :00  P.M.— D.-S.  Cajial   Bxtenion  Siphons,  Nevada  County  5-  T 

5-28 — ^11 :46  A.M. — Pump  Discharge  Unes  (Reconstruct),  Near  Vallejo  5-  • 
5-2« — 10:00  A.M. — Pumping  Plant        Sacramento  County  4-88 

5-26—10  KW  A  M — Suction   Dredge,   Colorado  River  Front  Work  and 

L*vee  Project,  Needles  4-?9 

6-28—10 :00  AM.— Grading,  Surfacing  Sacramento  County  B-  1 

5-26— 8:00  P.M— Storm  Sewer  Stockton  5-9 

5-26 —  8 :00  P.M. — Miner  Ave.  Improvement,  Stockton  5-  0 

5-26— 10:00  AM— Franklin    Blvd.   Imnrovement  Sacramento  Co.       6-12 

S-2&—  2 :00  P.M.— West  Main  Road  Reconstruction,  Stanislaus  County  5-19 


43 


5/23/47 

Elevators — Bids    Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
June  6,  3  P.  M.,  bids  will  be  re- 
ceived by  the  Purchaser  of  Supplies, 
M.  H.  Gerry,  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  Bid  No.  3963  for 
furnishing  and  delivering  two  elec- 
tric automatic  oil  hydraulic  eleva- 
tom  for  the  Health  Department. 

Sl>eclflcationB  obtainable  from  the 
above  office. 
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5/23/47 

Sale  of  Equipment 

FRESNO.  Calif.,  Fresno  Co.— Until 
May  27,  3  P.  M.,  bids  will  be  received 
by  the  State  Division  of  Highways, 
W.  H.  Rlechel,  superintendent  of 
equipment,  645  W.  Olive  Ava,  Fresno, 
CaUf.,  for  sale  of  the  following  equip- 
ment: 
CHC  788^Tractor,  Caterpillar,  diesei. 

Model   D-6,   with  canopy   top   and 

street  plates. 
CHC  6287— Truck  chassis.  White,  2- 

ton  cap&city,   1985  Model  702,  tire 

pump,  dual  tires  on  rear. 
CHC  6486— Truck  chassis,  Rao,  2-ton 

capacity,    1937    Model    1D4H,   dual 

tires  on  rear. 
CHC  6635— Truck  chassis.  Ford,  1^- 

ton   capacity,    1937  Model  79,  dual 

tires  on   rear. 
CHC    6627— Truck   chassis.    OMC,   2- 

ton    capacity,    1987    Model   T-18-B, 

dual  tires  on  rear. 
CHC  7142— Truck  chassis,  Reo,  2-ton 

capacity,  1938  Model  2D4,  dual  tlrea 

on  rear. 
CHC  7496— Truck,  pickup,  Chevrolet, 

H-ton,  1940  Model  K.  C.  (wrecked). 
CHC   8277— Truck    chassis,    Intema- 

tlooal,   2-ton   capacity,   1940   Model 

KB,  dual  tires  on  rear. 
CHC    411  — Kettle,    asphalt    heating, 

UtUeford    Model    780- B,    capacity 

800-gallon;    Brtggs   ft  StraUon   en- 
gine; Viking  1-ln.  circulating  pump. 

Hand  circulating  pump  and  burner ; 

pneumatic  tires ;'  single  axla 
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5/28/47 

Street  Sweeper 

Bids  Wanted  ^ 

MODESTO,  Calif..  Stanislaus  Co.— 
Until  May  28,  7 :30  P.  M..  bids  wUl  be 
received  by  the  City  of  Modesto,  Rex 
K.  Gallfus,  city  clerk,  717  10th  St.. 
Modesto,  Calif.,  for  one  mechanical 
street   sweeper    unit,    f.o.b.    Modesto. 

Specifications  obtainable  from  the 
at>ove  office. 

5/28/47  *3 

Motor-Control  Equipment 

BIda  Wantad 

TAKIMA  PROJECT,  Washington. 
—Until  May  28,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House.  Denver, 
Colo.,  under  Spec.  No.  1838  for  fur- 
nishing and  delivering  f.ab.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Pomona.  Moxee  City.  Zlllah.  Sunny- 
side  Orandvlew.  North  Prosser  and 
Wkl'tstran,  Wash..  12  sets  of  motor- 
control  equipment  for  2300-volt  mo- 
tors ranging  In  sixe  from  200  norsa- 
power  to  600  horsepower,  for  instaUa- 
Uon  in  pumping  plants  'o^-^P"""?*"/ 
Noa   1,   2,  8,   4,  7,  8,  9,   9A.   14, 

(Continued  on  Column  Four) 


6-26 —  2 :00  P.M. — Snowden  Ave.  Construction,  Stanislaus  County 
6-26—  2 :00  P.M.— Oakdale  Road  Construction,  Stanislaus  County 
6-26 —  2:00  P.M. — Claribel   Road  Construction.  Stanislaus  County 
5-26 —  2  :(X)  P.M. — Crows  Landing  Road  Construction,  Stanislaus  Co 
5-26—  2 :30  P.M— Surf acing  Uintah  County,  Utah 

6-26—  8:00  P.M.— Tennis  Court  and  Badminton  Court,  Antloch 
5-26—  2 :00  P.M.— Surfacing  Salt  Lake  County,  Utah 

5-26— 10 :00  A.M.— Seal    Coat    Roads   Benlcla 
5-28 — 10:00  A.M.— Resurfacing  Benlcla 

5-26— 10:00  A.M.— Resurfacing   (2) 
5-26—1 :00  A.M.— Repave   Road 


6-26 — 10 :00  A.M. — Road  Reconstr, 
6-26 —  3:00  P.M. — Surfacing 
5-26—  2 :30  P.M.— Surfacing 
6-27 — 10 :00  AM. — Resurfacing 


5-19 
5-19 
5-19 
5-19 
5-20 
5-20 
6-20 
6-22 
5-22 
6-22 
5-22 
5-22 
5-20 
5-20 
5-?0 
5-21 


Benlcla 

Benlcla 

Benlcla 

San  Juan  County,  Utah 

Davis  County,  Utah 

Levi4^  County.  Washington 

5.27—  3 :30  P.M.— Well     RehabiUtaUon,  McClellan  IFeld 

5-27— 10.-00A.M.— Grading  and  Surfacing.  Kittitas  and  Chelan  Cos., 

Washington 

6-27— 10:00  AM.— Grading,  Etc,  Benton,  Franklin,  Walla  Walla  and 

Yakima  Cos..  Washington 

5-27— 10:00  A.M.— Grading,   Etc.,   Lincoln  and  Whitman  Cos.,  Wash. 

6-27—10 :00  A.M.— Grading,  Etc.,  Pacific  County.  Washington 

5.27— 10 :00  AM. — Clearing  and  Grading,  Okanogan  County,  Wash. 

6-27—  3 :00  P.M.— Sprinkler  and  Fire  Alarm  System,  Sacramento 

5-27 —  2 :00  P.M. — Sewer  System  Enumclaw,  Wash. 

6-27—  2 :30  P.M.— Sprinkler  and  B^re  Alarm  Systems.  Near  Ogden, 

Utah 

5-?7—  1.00  P.M.  Repulr  Culverts         Oakland 

5-27—  1:00  P.M. — Culvert  Oakland 

5.27—  2:00  P.M.— Furnish    »<nd    Tr-tail  Traffic  Slg.  Fairfield 
5-27— 11:00  A.M.— snevated  Steel  Water  Tank  and  Pipelines 

Long  Beach 
5-27-  2 :00  P.M.— Stockpiling    Material  for  Levee  Ehilargement. 

Near  Rio  Vista 
5-27—  2:00  P.M. — Bridge  (Widen)       Solano  County 
5-27—  4 :00  P.M.— Junior  College  Site  Work,  Stockton 
5-27—  2 :15  P.M.— Additional  Water   Lines.  Near  Ogden.  Utah 
6-27-  3 :00  P.M.— Test  Borings  San  Mateo  County 

5-28—  2:00  P.M.— Bridges,  Grading  and  Surfacing.  Kern  County 
5-28—  2:00  P.M. — Surfacing  Amador  County 

5-28 — 2 :00  P.M.— Grading    and    Surfacing.  Fresno  County 
5-28 —  2:00  P.M. — feubslrjcturo  Sacramento  County 

5-2S—  2  K)0  P.M.— Highway  Repair      Kern  County 
6-28—  2  :<;0  P.M.— Surfacing  Alameda  and  Contra  Costa  Cos, 

5- 2g— 2:30  P.M.— Fire   Proiec  ,    Etc.         S'-an  Mateo  Countv 

5.28 —  2 -30  P.M — Sanitary  Diversion  Sewer  Sun  Francisco 
5.£8 — 10:00 AM — Pipeline  Tunnels  *  Strus.  Provo  Riv.  ProJ.,  Utah  5-12 
5.28 —  2 :00  P.M. — Surfacing  Siskiyou  County  *-** 
5-28 — 2:00P.M.— Surfacing  Yuba  County  *-^ 
5-2g— 10:00  AM.— .Grading  and  Surfacing,  Iron  and  Kane  Cos.,  Utah 
5-28 — 10:00  A.M. — Road  Clackamas  County,  Ore. 
5-29 — 10:30  A.M. — Sanitary  Sewer  Fresno 
5-29 — 10:30P.M. — ^Tennis  Courts  (Resurfacing),  Fresno 
5-29 —  2:00  P.M.— Traffic  Signal  System.  I^s  Angeles  County 
5.29— 2 .00  P.M.— Traffic  Signal   SyJter  (Whittier  Blvd  ),  Loe 

Angeles  County 
«.  2 — 1000AM. — T^l    Camino   TresKe     Safnmonto  Countv 
6-  2— 12:00  M.    —Dredging  and  Filling,  San  Mateo  County 
6-  2 —  7  :.^0  P.M.— Street    Inn.  Oarron  Cl»v,  Nev. 

6-  2 —  8:00  P.M. — Sanitary  Sewer  Lines.  Merced 
6-  2—  9 :00  AM.— Pile  Bulkhead  Everett,  Wash. 

6-  2 —  8:00  PM. — Grading  Richmond 
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5-22 
5-22 
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6.  2— 10:00  AM. — Earthwork  and  Structures.  Alius  Project.  Oklahoma  5-29 
6-  2— 10:00  AM.— Converting  Buildings  and  Utilities.  Lindsay 
g.  2— 10:00  A.M.— Bridge  Plumas  County 

6-  2 —  8:00  P.M. — Grading  Richmond 

6-  2—  3:00  P.M.— Electric   Lines         Palo  Alto 
6-  2—  1:00  Electric    Dlstr.    Sys.  Yuma,    Arlr. 

2— 11 :00  A.M.Install   Water  Main       Redwood  City 
3 —  7:30  P.M.— Sedimentation  A  Aeration  Tank  Lemoore 

S_  8:05— P.M.— Storm  Water  Disposal  .«»vs.  Alameda 

3—10 :00  A.M.— Transmission  Line,  Near  PYaser.  Colo. 
3—10 :00  AM.— Water  Pipeline        San  Diego 
_    3 —  7:30  P.M. — Site   Improvements   San  I..uls  Obispo 
g.  8—10 :00  AM.— Preparation   of  Aggregates  for  Road  Surfacing, 

Columbia  Basin  Project,  Wash.  6-  6 
2:00  P.M.— Grading  and  Surfacing.  El  Dorado  County  6-  9 

2:00  P.M.— Surfacing  Humboldt  County  «-  • 

2  :S0  P.M.— Fitzgerald    Avenue  Sewer  Extension,  San  Francisco  5-20 
2:00  P.M.— Grading  and  Surfacing.  Santa  CruB  and  San  Mateo 
^'wjm^-'mw  >i»iinr>H»i*^i*l        Counties 
2:30P.M. — Presidio  Avenue  Wldenlnif,  San  Francisco 
10:00  A.M.— Dikes  and  Water  Tank.  Hungry  Horse  Project, 

Montana 
6-  4 —  2:00P.M. — Stevens   Bridge   (Repair).  Yolo  County 

e-  4 2 :00  P.M.— Park   Improvements.  Monterey  County 

6-  4—  2 :00  P.M.— Repair  Bridge  Mendocino  County 

6-  4—  2 :00  P.M.— Traffic  Signal    Systems.  El  Cerrito  and  Richmond 

6.  4 2 :no  P.M.— Orade   *   Purf.  Ssn  Liils  Obispo  Co. 

5-  4 —  2:00  P.M.— Overcroeslng  Oakland 

6-  4— 2:00  P.M.— Widen  Bridge  Trinity  County 
(fj.  4 —  2 -Oft  P.M.— Drlvoway  Rrtpn.     HaywRrd 


6-  9 
6-19 


6.  5  —  2:00PM— Tmff to    Slg     Byatujmn 


On  t  a  rill 


6- 
6- 

6- 

6- 

,■5-  9  —1'' :00  A.M.— Wat*"   Treat  .. 

6-  9—  2  00  P.M.— Hawaii   Belt  Road.  South  Hllo,  «r.  H. 

6-  9— 10:00  A.M.— Water  Supply  Line  (install),  San  Francisco 

«-  1^—10:00  A.M.— Tnstull    Irriir     Py        San    Franrlno       .     _     ,      . 

6-  ^_10:OOA.M.— Rellft   Pumping  Plants.  Cohimbia  Basin  Project, 

Washington 
R.IO—  2:00  P.M  -Seal   Coat,    Unit   4  San   Franrisro 
g.lO—  2-OOPM.— DrslnA«»«»  C.crr^c      Ssn   Francisco 
6-10—  2  K)u  P.M.— Water  Pipe  (Replaced  San  Francisco 
6-11—  2  K)0 P.M.— Bridge  San  Luis  Obispo  County 

e.ll_  2K)0PM.— Bridge  and  Gradln,f.  Santa  Crur  County 
6-11—  2:00  P.M.— Bridge    (Villa  Creek).  San  Luis  Obispo  County 
8.11—  2 -00  P.M. — Surfacing  Yolo  County 

6-11—  2:00  P.M.— Grading  Alameda  County 

6-11—  2:00  P.M.— Grading  and  Surfacing.   Sacramento  County 

g.jl 2 -00  P.M — Traffic  I.Anes  and  Trestle.  Oakland 

6-11— 10  ioO  A.M.— Tunnel  Excavation  and  Concrete  Lining.  Colorado- 
Big  Thompson  Project,  Colo.  5-20 
6-12—  2 :0D  P.M.— Bridge    (Reconstruct),  Loe  Angeles  County 
«.12—  2:00  P.M.— Surfacing  Ventura  C!ounty 

6-12— 2:00  P.M.— Surfacing  Los  Angeles  County 

6-12—  2 -00  P.M.— Traffic  Signal  and  Highway  Lighting  Systems, 

■  T>os  Angeles  County 

«.lt_  2  00  P  M.— .SeparaUoB   Btnicture.  Etc.,  Ijob  Angeles  County 
e.l2—  aioOPM.— Water.  8cw«r  Linas.  Etc..  West  Loa  Angeles 

^.12 2 -00  P.M  — Klc?ctrip  f^ynicmn     West  Los  Angeles 

0.12— -10  80  AM.— Road    Reconstruction,  Murray 

6-13— 10. -00  A.M.— Widening  Toll  Plaaa.  Golden  Gate  Bridge,  San 

Francisco 
0.1(^10:00  A.M.—Duchean«  Tunnal    Provo  River  Project,  Utah 
0.1 8—  7:30  P.M.— Conn     Creek     Pipe  TJne  Napa 

fl-16—  8  00  P.M.— Street  Imn.  San   I.*andro 

7.16—  8  H)0  P.M.— Sewage  Treatmant  Plant.  Tracy 
6-17— 10 KK) AM— Mission   Valley    8*wcr  No.  8.  8*n  Diego 


5-19 
5-14 
5-14 
6-  « 

6-  7 

5-  « 

6-  « 
6-  « 

6-12 
.S-1'> 
6-20 


5—  2  KX)  P.M.— Dredging  Molate  Point.  Richmond 

6-10 :00  A.M.— Preparation  of  Concrete  Aggregates,  ')r'"'*-S*'TL.  .  on 

Canal,  Central  Valley  Project  5-20 
6— 10:00  A.M.— TransmUsion    Lines   Yakima  Project,  Wash.  8-8 

« —  6  00  P  M.— Tnmk  Line  Sewer,  Sacramento 

Plf^.n!  Ftini>rix.  Ariz. 


6-19 

^^■^z 
5-18 
S-14 
8-16 


6-20 
«-i« 
5-12 
6-15 
5-18 
5-13 
5-18 
5-18 
5-18 
5-18 
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6-13 
6-18 
6-18 

5-16 
6-18 
4-» 
4-''«l 
6-20 

8-21 

5-  • 
6-22 
5-22 

6-  • 
6-90 


(Continued   from   Column  1) 


16.  16  and  17,  Rosa  Division,  Taklma 
Project,  Washington.  The  apparatus 
and  equipment  will  be  installed  by 
the  government  No  charge  for  copies 
of  the  specifications  to  prospective 
bidders;  to  others,  $1.  not  retumablSL 


6/28/47 

Sub-Contracts  Awarded 

School  Buildings 

OROVILLB,  Calif.,  Butte  County. 
Burbank  and  Eastslde  schools. 

Owner  —  Oroville  Elementary  School 
District,  C.  F.  Fylllng,  superintend- 
ent of  elementary  schools ;  Austin 
Darby,  president,  Oroville  Board  of 
S^ducatlon,  Oroville,  Calif. 

Architect— Kiblok  &  Fisher,  726%  K 
St.,  Sacramento,  Calif. 

Contractor — Lawrenoa  Construetlen 
Co.,  SOeO  V  St.,  Sacrsmento,  Calif. 

Roofing— Yancey  Co.,  2116  K  St,  Sac- 
ramento, Calif. 

Glass— W.  P.  Fuller  &  Co.,  801  Mis- 
sion St,  San  Francisco,  Calif. 

Mill  Work— Sierra  Mill  St  Lumber  Co., 
201  V  St,  Sacramento,  Calif. 


44 


5/23/47 

Sub-Contraots  Awarded— Work 

About  26%  CemplaCa 
Drug  Warehouse  (Additions  and 

Repairs)  Coat  817,180 

OAKLAND,  Calif.,   Alameda  County. 
Owner  —  McKesson    A    Robbins,    881 

Castro  St,  Oakland,  Calif. 
Architect — Reynolds   &   (Chamberlain, 

3833  Piedmont  Ave.,  Oakland,  Calif. 
Contractor — Oliver    A    Coburn,    1008 

Pardee  8t.,  Berkeley,  Calif. 
Plumbing- Morrill  Plumbing  Co.,  5662 

Keith  Ave.,  Oakland,  Calif. 
Electric   Wiring  — Red    Top   Electrio 

Co.,    4377    Adeline    St,    EmeryviUe, 

Calif. 
Heating— General  Air  Conditioning  * 

Heating  Co.,  2001  Peralta  St.  Oak- 
land, Calif. 
Lumber — Smith  Lumber  Co.,  19th  Ave. 

and  Estuary,  Oakland,  Calif. 
Painting— Glampollnl  Sc  Co.,  1446  Bush 

St,  San  Francisco,  Calif. 
Linoleum — Anderson  Carpet  ft  Lino- 
leum,    4145     Broadway.     Oakland, 

Calif. 


44 


W.  G.  Thompson.  San  Franclsoe, 
Calif.,   (A)  19641;    (B)   89161. 

C.  B.  Gordon  Painting  Co.,  San 
Francisco,  Calif..  (A)  111,090;  (B) 
no  bid. 

Roberi  G.  Meyer,  San  FW.nclsco, 
Calif.,    (A)    111.199;    (B)    $11,879. 

Dave  Fuss,  San  Franclsoo,  Calif., 
(A)  111.400;   (B)  812,968. 

Gus  Meyer,  San  Francisco,  Calif., 
(A)  111.424;  (B)  |10,847. 

Reliable  Painting  Co.,  San  Fran- 
cisco, Calif.,  (A)  «1 1,760;   (B>  |12,965. 


44 


8/23/47 

Exterior   Painting — 

Low  and  Only   Bidders 

SAN  FRANCISCO,  Calif.— W  G. 
Thompson,  1707  Folsom  Street,  San 
Francisco.  Calif.,  at  |7447  submitted 
low  bid  May  21  to  the  City  and 
County  of  San  Francisco.  Depart- 
ment of  Public  Works,  Room  282  City 
Hall.  San  Francisco.  Calif.,  for  ex- 
terior painting  of  ward  buildings  B, 
C,  D  and  G,  Laguna  Honda  Home. 

Complete  bids  were: 

W.  O.  Thompson,  San  Francisco, 
Calif.,  17447. 

Deemer  &  Deemei*,  Sart  Francisco, 
Calif..   88900. 

A.  Quandt  St  Sons,  San  Francisco, 
Calif.,  89886l 

Gus  Meyer,  San  Francisco,  Calif., 
19979. 

R.  P.  Paoll  ft  Co.,  San  Francisco, 
Calif.,  810,987. 

Martin  Fried,  San  Francisco,  Cal., 
112,374. 

Dave   Fuss,   San    Francisco,   Calif.. 

Robert  G.,  Meyer.  San  Francisco, 
817,790. 


44 


5/23/47 

Interior    Psinting — 

Low  and  Only   Bidders 

SAN  FRANCISCO.  Calif— Russell 
Hlnton.  861  Hayes  St.,  San  Fran- 
cisco. Calif.,  at  $7700  on  Prop.  A  and 
A.  Quandt  &  Sons,  374  Guerrero  St., 
San  Francisco.  Calif.,  at  87.800  on 
Prop.  B  submitted  low  bid  May  21 
to  the  City  and  County  of  San  Fran- 
cisco, Dept.  of  Public  Works,  Room 
282,  City  Hall,  San  Francisco.  Cal., 
for  Interior  painting  of  (A)  Laguna 
Honda  School,  and  (B)  Sheridan 
School. 

Complete  bids  were: 

Ru.ssell  Hlnton.  San  Francisco.  Cal. 
(A)   17700:   (B)  811.000. 

A.   Quandt  ft  Sons,  Sa.n  Francisco, 
Calif..    (A)    17777;    (B)    87800. 

R.    P.    Flaoll  ft  Co..   San    Francisco. 
Calif.,   (A)  88600:    (B)   89000. 

Deemer  ft  Deemer.  San  Francisco, 
Calif.,   (A)   89169;    (B)  89433. 


6/23/47 

Interior    Painting 

Low  end  Only  Bidders 

OAKLAND.  Calif..  Alameda  Co.— 
M.  Williams  ft  Sons,  1630  Webster 
St.,  Oakland.  Calif.,  at  822,63184 
submitted  low  bid  May  21  to  the 
Public  Works  Dept.,  12th  Naval  Dis- 
trict, Federal  Office  Bldg,  Civic 
Center,  San  Francisco,  Calif.,  under 
Spec  18393,  NOy  14334,  for  painting 
the  ititerlors  of  10  buildings  and  oth- 
er minor  miscellaneous  painting  at 
the  U.  S.  Naval  Hospital,  Oakland, 
Calif. 

Complete  bids  were: 
M  Williams  ft  Sons.  Oakland,  Cal.. 
822,531.84-  (1)  ded.  »764.83;  (2)  ded. 
860.22;  (3)  ded.  8170.73;  (4)  add  81.- 
260.43;  (6>  8-68  sq.  yd.;  (6)  $.36  sq.  yd. 
Allied  Painters  ft  Decorators.  Oak- 
land. Calif..  823.220;  (1)  8981;  (2) 
8110:  (3)  8153;  (4)  81.738;  (5)  8.55; 
(6)    8.40.  _  ,  ,       , 

Weisbart  Painting  Co..  Oakland, 
Calif.,  826.024;  (1)  «l,fl00:  (2)  i\»0  . 
^3)  840;  (4)  81.900,  (3.  8-34;  (6)  122. 
Pacific  Painting  ft  Decorating  Co., 
Oakland.  Calif..  827,760;  (1)  8850;  (2) 
$260;  <3)  8260;  (4)  81,750;  (5)  8  60; 
(6)    8  35. 


5/23/47  ^    ^   .   ** 

Exterior   Painting— Lew   and   Only 

Bidders 

SAN  FRANCISCO,  Calif.  —  A 
Quandt  ft  Sons,  374  Guerrero  St.,  San 
Francisco  at  83,592  on  Pro.  A  and 
Dave  Rues,  1259  Valencia  St,  San 
Francisco  at  82.929  on  Prop.  B  sub- 
Imltted  low  bids  May  21  to  the  City 
ana   County  of  San   Francisco,  Dept. 


METROPOLITAN  CORSTRICTION  CO. 

PIPE  LINE  CONSTRUCTION 

PROCESS  PIPING 

MACHINERY  8C  EQUIPMENT  INSTALLATION 


111   NEW  MONTOOMIRY  SAN  FRANCISCO 

DOUftLAS  0371 


IMMEDIATE   DELIVERY 


SKILSAW  Radial  Amu  equipped  with 

#825  SkiUaws ^ ^355.00 

6"  MALL  Portable  Electric  Saw» 54.95 

STERLING  Portable  Electric  Saw*..... 124.50 

DELTA  14"  and  17"  Drill  Presses. 

YAGER  Wood  Thickness  Planers. 

8"  TIMBERLINE  Tilt  Arbor  Saws  with  20"  x  32" 

top  and  1  HP  Motor. 
MALL  Chain  Saws — Gas  Engine  .  .  .  Electric  . . .  Air. 
MALL  Concrete  Vibrators — Gas  Engine  .  .  .  Electric  .  .  .  Air. 
SWING  Cut-Off  Saws  ...  1  and  5  HP. 
Portable  Paint  Spray  Compressors  and  Guns. 
Va  HP.  IIOV.,  1  ph.,  ball-bearing  Motors ^51.50 

"If  irn  a  Portable  Taal  .  .  .  Wa  Hav  I*" 

DELTA  EQUIPMENT  AGENCY 

SALES     '     RENTAL     •     SERVICE 
2312  troadway       •       OAKLAND       •       Talafkaa*  Tlaiptobar  4t7S 


% 
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DAILY     PACIFIC     BUILDER 


of  Public  Works,  Room  282,  City 
Hall,  for  exterior  painting  of  the 
(A)  Daniel  Webster  and  (B)  Pat- 
rick   Henry    schoola. 

Complete    bids   were : 

A.  Quandt  &  Sons,  San  Francisco, 
(A)    93,992,     (B)     92,960. 

Dave  RusB,  San  Francisco,  (A)  93  - 
694.   (B)   92,929.  *^' 

Gus    Meyer,     San     Francisco,     (A) 
694,    (B)   92929. 

J.    Friedman,    San    Francisco.    (A) 
94.347,    (B)    no    bid. 

Deemer  &   Deemer.    San   Franclsc. 
(A)    94,480,    (B)    98.880. 

R.  P.  F^oll   &  Co.,   San   PYanclsco, 
(A)    94.673.    (B)    no    bid. 

W.    G.    Thompson,    San    Francisco, 
(A)   94.673,   (B)  910.983. 

Robert    G.    Meyer,    San    Francisco, 
(A)    96,173.   (B)  no  bid. 

Martin   Fried.    San   Francisco,    (A) 
96,809,    (B)    97,976. 


Engr,  1200  No.  Center  St..  Stockton, 
Calf.,  for  termite  control  work  to  be 
done  at  Superintendent's  cottage  and 
office  at  Dlv.  of  Highways  Mainten- 
ance   Station.    Altaville,    Calif. 

Specifications   obtainable  from  the 
above   office. 


In  the  U.  S.  Post  Office  at  San  Ra- 
fael. 

Specifications  obtainable  from  the 
above  office  of.  the  district  engineer. 


44 


44 


5/23/47 

Termite    Control    Work— Bids 

Wanted 

ALTAVILLE,  Calif.,  Calaveras  Co. 
—Until  May  28,  10:30  A.  M..  bids  will 
be  received  by  the  State  Dlv.  of 
Highways,     P.     O.     Harding,     Dlst. 


5/28/47 

Git   HeaterwBlds  Wanted 

ROSEVILLB.  Calif.,  Placer  Co.— 
Until  May  28,  2  P.  M.,  bids  will  be 
received  by  the  Federal  Works  Ag- 
ency, Public  Buildings  Administra- 
tion, 838  U.  S.  Appraisers'  Bldg., 
San  Francisco,  for  furnishing  and 
Installing  gas  heater  in  the  U.  S. 
Post  Office  at  Roseville. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

5/23/47  44 

New   Automatic  Gas    Burner*— Bids 

Wanted 

SAN  RAFAEL,  Calif.,  Marin  Co.— 
Until  June  4.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Ag- 
ency, FHibllc  Bldgs.  Administration, 
838  U.  S.  Appraisers'  Bldg..  San 
Francisco,  for  furnishing  and  in- 
stalling   new    automatic   gas    burner 


5/28/47  44 

New   Gas    Burner — Bids   Wanted 

PACIFIC  GROVE,  Calif..  Mon- 
terey Co.— Until  June  4,  2  P.  M.,  bids 
will  be  received  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraisers' 
Bldg..  San  Francisco,  for  furnishing 
and  Installing  new  gas  burner  in  the 
U.  S.   Post  Office  at  Pacific  Grove. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

— 

5/23/47  44 

Misc.     Mecnanieal     Hepairs— tiias 

Wanted 

NAPA,  Calif.,  Napa  Co.  —  Until 
June  4,  2  P.  M.,  bids  will  be  received 
by  the  Federal  Works  Agency,  Pub- 
lic Bldgs.  Administration,  838  U.  S. 
Appraisers'  Bldg.,  San  Francisco, 
for  misc.  mechanical  repairs  in  the 
U.  S.  Post  Office  at  Napa,  Calif. 

Specifications  obtainable  from  the 
above  office. 


1571  Turk  St,  San  Francisco,  Calif. 
Mill  Work— Portman's  Mill  &  Cabinet 

Shop,  246  Bayshore  Blvd.,  San  Fran- 

ciaco,  Calif. 
Painting — D.    Zelinsky    &    Sons,    106 

Orove  St.,  San  Francisco,  Oallf. 
Lathing  and  Plastering— G.  H.  ft  C. 

Martlnelli,     666     Mission     St.     San 

Francisco,  Calif. 
Overhead  Dooib — ^Waltar  D.  Bates  A 

Associates,    603    Mission    St,    San 

Francisco.  Calif. 


SUPPLIES  AND  EQUIPMENT 


Bid  Opening  Date  Project 

5-23—  2 :00  P.M.— Batteries  San   Francisco 

6-23—  2 .00  P.M.— Suspen.    Clamps       Davis   Dam,   Ariz. 
6-23 —  —Copper  Cable,  Etc.       Shoshone  ProJ.,  Wyo. 

6-23—  3 .00 PM— Fertilizer  San   Francisco 

6-23— 6:00  P.M.— White   Traffic    Line  Paint  Sacramento 

5-23—  3:00 PM- Science    Equip.        San    Francisco 
5-23—  8 :00  P.M.— Braided  Water  Hose,  San  Francisco 
5-23—  6 :00  P.M.— Laboratory     Equipment,  Furniture,  Etc.,  Kentfield 
5-23—  2 :00  P.M.— Roofing,   Linoleum,  Merced 
5-23—  8:00  P.M.— Engine  Fowler 

5-22—  —Fuel  Oil  Lemoore 

5-28—  — Uquld  Asphalt,  Layton.  Willlts,  Ukiah  and 

Upper  Lake 
5-26 —  3:00P.M.— Forage  and  Farinaceous  Products.  San  Francisco 
6-26—  2 :00  P.M.— Electric  Light   Plant,  San  Francisco 
5-26—  2  ;OOP.M— Hollow    Metal    Doors,  Boise  Project,  Idaho 
5-26—  2 :00  P.M.— Compressor,  Etc.    Colorado-Blg  Thompson  Project 

Colorado 
''-26— 10 :30  A.M.— Dump  Truck   Rental  Stockton 

5-26—  3 :00  P.M.— Del.    Voting    Machines  San  Franclaco 

5-26—  2 :00  P.M.— Copper  Conductor,  Etc..  Columbia  Basin  Project, 

Washington 
6-26—  3 :00  P.M.— Off  Ice  Furniture      San  Francisco 
5-26—  2:00P.M.— Steel  Pipe.  Etc.,   Colorado-Big  Thompson  Project, 
-  «-      -  Colorado 

5-26—  2 :00  P.M.— Water  Tank  San  frVancisco 

f 'o2~  ^  "^ PM.— Hardware  and  Castings.  San  Francisco 
K  o«       ^  '^  PM— Paint.   Enamel  and  Glass,  Etc..  San  Francisco 
6-26—  2 :00  P.M.— Synchronous  Motors.  Central  Valley  Project 
r"of~  2 :00  P.M.— Sledge  Hammer  Handles.  San  Francisco 
5-26—  2:00  P.M.— Telephone  Fuses      San  Francisco 
5-27—  2  :00  P.M. — Compressor  Unit     Redding 
I'VT'  ^  -^  P.M.- Drayage  Service      Los  Angeles 
5-27—  8 :00  P.M.— School  Bus  Watsonville 

W,~  i  "^  ^^  ~~*^®"^'^'"8al  Pump  Assembly,  Oakland 
m'7L~  2  00  P.M.— Insulators.   Columbia  Basin  Project.  Washington 
6-27—  2:00  P.M.— Water  Pumps  San  Francisco 

V7Jr~  ^ '^ PM.— Autotransf ormers.  Central  Valley  Project 
6-27—  2 :00  P.M.— Transformers,   Bto.   Boulder  Canyon  Project 
oo      n  r^-r^  Artzona-Callfomla-Nevada 

-£»—  2 :00  P.M.— Operating  Room  Lights,  San  Francisco 
-28—  2:00  P.M.— Steel  Tank  ,San  Francisco 

-29—  2:00  P.M.— Crossarms  Davis  Dam.  Arizona  v 

-29—  2:00  P.M.— Synchronous    Condenaera.  Central  Valley  Project 
-2»—  2:00  P.M.— Crossarms  San  Francisco 

'^~  2 :00  P.M.— Air  Circuit  Breakers.  Central  Valley  Project 
6-29— n  :00  A.M.— Sludge    Dryin^j    E.inipment  Los  Anpele.s 

5-29 — 10:00  A.M.— Sar.d  and   Coarsb   Aggregiite,  Deschutes  Project. 

Orepon 
6-  2—  2 ;00 PM.— Induction  Motor      Columbia  Basin  Project 
6-  2—  2 :00  P.M.— Precise  Prism  Level,  San  Francisco 
6-  2—  7:30  P.M.  -Chlorinators.     Valves.  Etc.  Napa 

S"  o      3:<)0P.M.— Shop  Tools  San  Francisco 

«-  2—  3:00  P.M.— Comb.    Tacker  and  Stapler  San  Francisco 

»-  *  —  8:00  P.M.— Motor   Trucks'        Stockton 
6-  2—  ft  :00  A.M.— Radio    Kqulp.  Berkeley 

6-  2—  2 :00  P.M.— Motor  Control  BJqulpment  Buffalo  Rapids  Project, 

2:  ^  !!SSS**~'^"'"«y  Coache.      San  Fi^"taco 

••«  3—  2  KX)  P.M.— Gate  and  Hoist,  Etc.,  Colorado-Big  Thompson 

-    „      v»  xwx  ^ ,,  Project  Colorado 

6-  2—^  :00  P.M.— Sound  Projectors    San  Francisco 

6-  2—  2:00P.M— Tran-sfom-ers.   Etc.,  Columbia  Bafin  Project.  Wash. 

8-  4—  ?  00  PM— Transformers.   Ftr  .  Columbia  Basin  Project.  Wa^h. 

6-  4—  2:00  P.M.— OH  Burner  and  Heater.  Red  Bluff 

6-  4—  8 :00  P.M.— Filtration  Plant  Materials,  Martinei 

6-  5—  2:00  P.M.— Generator    Protective  Eoulpinent  Shoshone  Project 


5- 
6- 
6- 
5- 
5- 
5- 


Noted  In  Issue 

6-22 
5-16 
5-16 
5-16 
6-16 
6-12 
6-  • 
4-25 
5-20 
5-20 
5-19 

S-19 
5-19 
5-19 
4-29 

4-22 
5-22 
5-12 

5-20 
5-20 

5-20 
5-20 
6-20 
5-20 
5-20 
5-20 
6-20 
5-20 
5-20 
6-20 
5-20 
6-20 
5-20 
5-20 

4-18 
9-19 
6-20 


5/23/47  44 

Automatic  Gas   Burner— Bids  Wanted 
Wanted 

SALINAS,  Calif.,  Monterey  Co.— 
Until  June  4,  2  P.  M.,  bids  will  be 
received  by  the  Federal  Works  Ag- 
ency, Public  Bldgs.  Administration, 
838  U.  S.  Appraisers'  Bldg.,  San 
Francisco,  for  furnishing  and  install- 
ing automatic  gas  burner  in  the  U. 
S.   Post  Office  at  Salinas   . 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


6/28/47  44 

Relining   Interior  of  Incinerator,   Etc. 

— Low  and  Only  Bidders 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
—San  Diego  Boiler  Works,  1604  New- 
ton Ave.,  San  Diego,  Calif.,  at  |437.17, 
submitted  low  bid  May  21  to  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  relining  In- 
terior of  incinerator,  etc.,  at  the  U.  S. 
Post  Office  Bldg.  (new),  San  Diego, 
Calif. 

Other  bidders  were: 

ABC  Maintenance  Co.,  San  Diego, 
Calif.,  9497. 

H.  M.  Hall,  San  Diego.  Calif..  |864. 


44 


5/23/47 

Moving    Bldg.— Bids    Wanted 

FRESNO,  Calif..  Fresno  County.— 
Until  June  2,  8  P.  M.,  bids  will  be 
received  by  the  board  of  trustees  of 
Walters  Elementary  School  District 
Lois  F.  Lockwood,  clerk,  Rt  1,  Box 
725,  Fresno,  Calif.,  for  moving  of  a 
hospital  unit  building  No.  1117  from 
Hammer  Field  to  the  school  prop- 
erty at  the  corner  of  First  Street 
and  Shaw  Ave. 


44 


5/23/47 

Strengthen  Steel   Tank  Tower 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  May  29,  2  P.  M..  bids  will 
be  received  by  the  Sacramento  Dis- 
trict Corps  of  Engineer,  War  De- 
partment, Wright  Bldg.,  Sacramento, 
Calif.,  under  Spec.  1289  for  strength- 
ening steel  tank  tower  at  Sacramento 
Depot. 

Bids  will  be  taken  as  follows: 

(1)  lump    sum,     strengthening    steel 
tower ; 

(2)  lump    sum,    temporary    pressure 
tank. 

Specifications  obtainable  from  the 
above  office. 


44 


6-20 


*e- 


Wyomlng 
2 :00  P.M.— Forced    Air    Cooling  Ef^nipment.  Shoshone  I'roject. 

Wyoming 

6-  9—  2 :0(l  PM  — Gantry    Ciane  Central   Valley   Project 

«.10—  2.001' M.— Hollow    M^tal    Doors.  Davis  Dam.  Arizona 
•-"—  2:00  P.M.— Transformer  ^Columbia  Basin  Project.  Wash. 

6-12—  2:00  P.M.— Lighting  Fixtures   San  Francisco 
6-16—  2  KX)  P.M.— Structural   Steel       Central  Valley  Projett 
*-^^—  2:00 P.M.— Substation,   Etc.  Columbia  Basin  Project..  Wash. 


SUB-CONTRACT  INFORMATION 


5-20 
5-19 
4-18 
5-  2 

4-2»l 
4-29 
6-19 
5-22 
6-16 
5-l« 
6-16 
5-16 

5-  2 
5-  2 

5-  S 
5-20 
4-20 
4-2B 

6-  9 
6-18 

*4-2fl 

4-29 
4-?9 
4-2i 
5-  2 
5-19 
5-20 
5-20 


Bid  Opening  Date  Project  Noted  In  I 

l'^~  2 :00  P.M.— Underf loor    Piping,  Etc  (Replace),  San  Francisco 

5-23—  8:00P.M.- In.stall   Cone.   Foundation  Knights  Ferry 

5-21^-  — Infltall  Elec.  Wiring  Fresno 

5-26—  — Furnl-sh  and  Install  Boiler  Fresno 

5-26—11  30  A.M.— Fencing    Fair    Grounds  Santa  Rosa 

5-26— 10:00  AM.— Rebuild   Floor  Renlcia 

6-27—  2:00  P.M.— Elevator  Richmond 

5-27—  .1:(M)  PM.- Timtftll    Car    Recorder  Pole  Boxes       San   Francisco 

8-28—  2:00  P.M.— Demolition  of  Buildings.  Treasure  Island 

5-28—  2  .SOP  M  — Int<iior   PHlntlnc    San    Frar.dnco 

5-28—  2:30  P.M.— Street  Signs    (Erection).  San  Francisco 


5-28—  1:30  P.M.— Refinish  Floors 
5-29— 11:00  A.M.— Install  Boilers 


5-: 

6- 

6- 

6- 

6- 

6- 

6- 

6- 

6- 

6- 

6- 

6- 

6- 


San  Francisco 
Los  Alamitos 
Fresno 
Albany 
Kelso.  Wash. 
Fresno 
Hoqulam.  Wash. 


2  :O0  P.M.— Elevator  Cables 

2—  2:00  P.M.— Painting 

4—  2 :00  P.M.— Painting 

4—  2 :00  P.M.— PalnUng 

♦—  2 :00  P.M.— Metal  Roof.  Etc.      ....^ .. 

4 —  2:00  P.M. — Driveway  Extension,  Hayward 

4—  2.00P.M.— Cil    Burner,    Etc.     Red    Bluff 

4—  2:00  PM— Painting  fresno 

* —  —Wrecking  or  Removing  "House,  Berkeley 

4—  2  :30  P.M.— Roof  ing  San  Francisco 

4—  2 :30  P.M.— Interior  Painting     San  Francisco 

4—  2 :00  P.M.— Water  Heater  Boiler.  San  Francisco 

4—  2:30P.M-  Interior  Painting     san  Francisco 

4— 10:00  A.M.— Asphalt  Tile  Floor  Covering  (Install).  Parker  Dam 

Project.  Arizona-California 

9—  2:00  P.M.— Phelter  Fences.   Etc.  San  Ysldro 

6-  9— 10 .00 A.M.— Painting    (Balboa    lark  N.lr.^erv),  San  Francisco 
6-  9— 10:00  A.M.— Chain -Link  Ftadng,  San  Francisco 
e-  »— 10:00  A.M.— Fencing  san  Francisco 

6-10—  2  OOP  M.— Painting  .san    Francisco 

6-10—  2:00  P.M. — Interior  Painting     Los  Angeles 
e-10—  2 :00  PM —Heating.  Boilers,  Etc  .  Grass  Valley 
•-n—  a  KM)  P.M.— Painting  Portland,  Or* 

e-12—  a  :OOP,M.— Lighting  Fixtures,  San  Francisco 


6 


fi- 


ssue 

4-25 

.•i-16 
5-22 
8-22 
6-22 
6-25( 
6-  6 

6-  • 

r.-i2 

6-19 
S-19 
6-20 
4-29 
6-20 
4-11 
4-11 
4-11 
4-26 
4-29 
6-12 
8-13 
6-19 
6-19 
6-l» 
6-20 

5-20 
4-29 
5-14 
0-14 
6-14 

n-i« 

5-20 
5-20 
4-11 
••  t 


5/23/47 

Test   Borings 

Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif.— Mitchell 
Diamond  Drill  Co.,  779  Bryant  St, 
San  Francisco,  Calif.,  at  99481.  sub- 
mitted only  bid  May  20  to  the  City 
and  County  of  San  Francisco,  Public 
Utilities  Commission,  Room  287,  City 
Hall,  San  Francisco,  Calif.,  for  test 
borings  at  Kirkland  yard. 

5/23/47  44 

Sub-Contracts    Awarded — Work 
Commenced  This  Week 

Move  and  Re-erect  Three  Buildings 

Cost  989,148 

DAVIS,  Calif.,  Yolo  County.  Davis 
Campus  of  University  of  California. 

Owner— Regents  of  the  University  of 
California.  Berkeley,  Calif. 

Plans  by  engineering  department  of 
owner,  R  J.  Evans,  supervising 
architect.  U.  of  C.  Campus,  Berke- 
ley, Calif. 

Includes  moving  of  three  dormitories 
now  located  at  Benlcia.  Calif.,  and 
the  re-erection  on  the  Davis  Cam- 
pus; work  involves  concrete  foun- 
dation work. 

Contractor  —  Clem  Anderson.  2(M8-A 
Lincoln  Ave..  Alameda,  Calif. 

Painting— R  W.  Reade  &  Co.,  2019 
Blake  St,  Berkeley,  Calif. 

House  Moving  (moving  of  sections  of 
dormitories) — Thomas  Rigging  Co.. 
1505  62nd  St,  Emeryville,  Calif. 


5/23/47  «4 

Sub    Contracts    Awarded — Work 

Started 
Store  Building   (Hardware) 
SAN  FRANCISCO,  Callfr..  19th  Ave. 

and  Ocean  Ave. 
Owner— Sidney   Cohn,   c/o   Architect 
Architect— Irwin    William    Goldstlne, 
821  Market  St,  San  Francisco,  Cal. 
Frame,  wood  trusses,  one-story,  red- 
wood,   rock    rubble    and    glass. 
Contractor^Haas    A     Rothchild.    326 
Merchants'     Exchange     Bldg..     San 
Francisco,  Calif. 
Plumbing— J.  Gibbs  Sons,  1706  Geary 

St,  San  Francisco.  Calif.    • 
Electric  Wiring— Central  Electric  Co. 

610  3rd   St,   San   Francisco,   Calif. 
Glass— W.   P.   Fuller  &  C:n.,  301   Mis- 
sion   St..    San    Francisco,    Calif. 
Brick  &  Stone  Work — Person  A  Wlk 
1301  F-aloma  Ave.,  Burllngame,  Cal. 
Misc.     Iron     &.    Steel— Peerless     Iron 
Works,   Ft.   of  Everett  St.,  Albany, 
Calif. 
Painting— D.    Zelinsky    &    Sons.    165 

Grove   St,   San    Francisco,   Calif. 
Lat^ng  A   Plastering— Chas.    Terra - 
nova,    1212   Willard   St.,   San    Fran- 
cisco, Calif. 


44 


5/23/47 

Sub   Contracts   Awarded 

Retail     Store  Cost    918,500 

OAKDALE,  Calif,  Stanislaus  County 
611  1st  St 

Owner— W.  B.  Thorp,  general  deliv- 
ery. Oakdale.  Calif. 

Superintendent  of  Construction— H. 
B.    Hines. 

Cement  block  and  reinforced  con- 
cretee. 

Contractor — Owner    will    build. 

Plumbing— Bales    A    oakel,    Oakdale, 

Calif. 

Electric  Wiring— Ben  Bishop,  P.  O. 
Box  561,  Oakdale.  Calif. 


5/23/47  44 

Sub-Contracts  Awarded— Foundations 
Poured 

Fruit  Storsgs  and  Packing  Plant 

Cost  88ft.000 

SAN  FRANCISCO.  Calif.  Third  and 
16th  Sts. 

Owner  —  Levy  A  Zentner  Co.,  200 
Washington  St,  San  Francisco. 
Calif. 

Architect— Hyman,  Appleton  A  Wol- 
ford,  68  Post  St,  San  Francisco. 
Calif. 

Frame  and  concrete,  1 -story.  70x800 
feet 

Contractor— Haas  4  Rothschild.. S26 
Merchants'  Exchange  Bldg.,  San 
Francisco,  Calif. 

Roofing— Alta  Roofing  Co.,  976  In- 
diana St.,  San  Francisco.  Calif. 

Glass— W.  P.  Fuller  A.  Co..  801  Mis- 
sion St.  San  Francisco.  Calif. 

Grading  —  Piombo    Construction    Co.. 


5/23/47  44 

Fence    Repairs — Low   and   Only 

Bidder 

SAN  FRANCISCO.  Calif.,  —  An- 
chor Post  Fence  Companv,  460  5th 
St..  San  Francisco.  Calif.,'  at  937.50 
submitted  only  bid  May  21  to  the 
City  and  County  of  San  Francisco, 
Department  of  Public  Works,  Room 
282,  City  Hall.  San  Francisco.  Calif., 
for  relining  of  pipe  rails  and  retie 
extending  chain-link  fence  where 
needed,  brace  wire  and  braces  to  be 
adjusted    at    Parkside    School. 


FRIDAY.  MAY  23.  1947 

in  the  U.  S.  Post  Office  at  Redding, 
Calif. 

Specifications  obtainable  from  the 
above  office  of  the  district  en^neer. 

6/28/47  44 

New  Oil  Burning   Equipment— Bids 

Wanted 

REDLANDS,  Calif.,  San  Bernar- 
dino County.— Until  June  4,  2  P.  M., 
bids  will  be  received  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraisers' 
Building,  San  Francisco,  Calif.,  for 
furnishing  and  installing  new  oil 
burning  equipment  in  the  U.  S.  Post 
Office  at  Redlands,  Calif. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

5/23/47  44 

Property  Restoration 
Contract  Awarded 

SAN  BRUNO,  Calif.,  San  Mateo  Co. 
— (Carles  L.  Harney,  575  Berry  St, 
San  Francisco.  Calif.,  at  92080.  was 
awarded  contract  by  the  San  Fran- 
cisco District  Corps  of  Engineers, 
War  Department,  74  New  Montgom- 
ery St,  San  Francisco,  Calif.,  under 
Serial  No.  04-203-47-81  for  supple- 
mental restoration  under  leases.  San 
Bruno,  Calif. 

5/23/47         '  44 

Sub    Contracts     Awarded — Ready    to 

Start   Grading    A.    Ditching 
Emergency    Housing;    NOy    14307. 
Spec.  18370  Cost  9161.444 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Pacific  Reserve  Fleet  Personnel, 
Rough    and    Ready    Island. 

Owner — Bureau  of  Yards  and  Docks, 
Public  Works  Department,  Room 
A-109,  Federal  Otiice  Bldg,  Civic 
Center,   San    Francisco,   Calif. 

Includes  earthwork,  new  concrete 
foundations,  setting  existing  con- 
crete piers,  additions  and  rehabili- 
tation (50  homoja  and  9  quonset 
huts),  roads  and  walks,  parking 
areas,  furnishing  and  installing  lOO 
gas  ranges,  100  gas  space  heaters, 
100  electric  refrigerators,  plumbing, 
heating,  water,  sewer  and  gas  ser- 
vices, electrical  work,  field  paint- 
ing, and  fire  protection. 

Contractor  —  Henry  Arian  Construc- 
tion, 4142  Geary  Blvd.,  San  Fran- 
cisco. Calif. 

Roofing  —  Malott  &  Petersen,  2412 
Harrison    St,    San    Francisco,    Cal. 

Plumbing— Kleinen  Co.,  227  Ralston 
St.,  San   Francisco,   C&nt. 

Electric  Wiring— Ets-Hokin  &  Gal- 
van,  233  N.  San  Joaquin  St.,  Stock- 
ton,   Calif. 

Glass— W.  P.  Fuller  &  Co.,  319  tii 
Weber  St.,  Stockton.  Calif. 

Grading  —  S.  M.  McGaw  Co..  Elks 
Bldg..   Stockton.   Calif. 

Painting— Dixon  &  Forbes.  136  Pine- 
hurst  Way  San  Francisco,  Calif  . 


FRIDAY,  MAY  23.  1947 


DAILY    PACIFIC     BUILDER 


PACE  15 
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5/23/47  44 

Metal  Roof— Low  and  Only  Bidder 
.  SAN  FRANCISCO— Gullfov  Cor- 
nice Works,  1234  Howard  St,  San 
Francisco,  at  92>623  submitted  low 
and  only  bid  May  21  to  the  City 
and  County  of  San  Francisco.  De- 
partment of  Punllc  Works.  Room 
282.  City  Hall.  San  Francisco.  Calif., 
for  new  sheet  metal  roof  at  engine 
house    No.    44    (Job    No.    607). 


44 


5/23/47 

New  Oil  Burning  Equipment- 
Bids  Wanted 
REDDING,  Calif..  ShasU  Co.— Un- 
til June  4.  2  P.  M..  bids  will  be  re- 
ceived by  the  Federal  Works  Ag- 
ency, Public  Buildings  Administra- 
tion, 838  U.  S.  Appraisers'  Building, 
San  Francisco,  for  fumlihlng  and  in- 
stalling   new    oil    burning    equipment 


SHOP  FABRICATION 

FIELD  ERECTION 

for 
Refinery.    Refrigeration    and    all 
tjrpes  of  Industrial  Piping,  Elec- 
trical Pipe  Poles,  Portable  Equip- 
ment, Certified  Welders. 

U.  A.  FABRICATORS 

10154  Edes  Ave.  Oakland  3 
Phone  TRinidad  1177 


6/23/47 

Exterior    Painting — Contract 

Awarded 

SAN  FRANCISCO.  Calif —Russell 
Hlnton,  361  Hayes  St..  San  Francisco, 
Calif.,  at  (F-rop.  I)  96160.  (Prop.  II) 
93220.  awarded  contracts  by  the 
City  and  County  of  San  Francisco, 
Department  of  Public  Works.  Room 
282  City  Hall,  San  Francisco,  Calif., 
for  exterior  painting  of  Portola 
JXinlor  High  School,  GIrard  St.,  be- 
tween Bacon  and  Brussells  Sta.  and 
exterior  painting  of  Golden  Gate 
School  on  Golden  Gate  Ave..  bc^Areen 
Scott   and    Pierce   Sts. 


HEAT  ONE  ROOM 

or  SEVERAL  W«TH 

YOUR  FIREPLACE! 


MimmM 


Install  0 

Majestic  standard  * 
CIRCULATOR  UNIT 

This  all-sieel.  preformed  fireplace 
unit  takes  chimney  wasted  heat  and 
puis  it  to  work  heating  the  home. 
The  Maiestic  Standord  Circulator 
directo  warm  air  to  eTory  part  of 
the  room  through  attractive  grilles 
•  •  .  and  heat  can  even  be  piped  lo 
other  rooms.  Build  a  new  fireplace 
■round  it  or  install  in  your  present 
one.  Firebox,  poker-control  damper 
and  insulation  seal  are  included. 
Ask  us  for  more  details  about  the 
Maiestic  Standard  Circulator  today. 


Gitnl    Grip    Drire   Dow»lt 
DnuhU   Grip   Spikti 

TImbmr  Coimccfors  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4)14  Cailionila  St-  Soi  FmdK« 
SKtUm  7972 


list    So.   Broadway,   i^oa   Angala 
PRoapaci   8269 


BARTLETT  A  CARTER 
SALES  CO. 

Builders'   Hsrdwsre  and 
Building  Specialties 

12  Geary  Street,  San  Francisco  8 
Phone  TU  xodo  0170 


5/23/47  44 

Furnishing   and    Driving    Approx.   150 
40-foot  Cresoted  Piles — Sub- 
contract   Awarded 

Concrete   Batching    Plant 

Cost  $50,000 

SAN  RAFAEL.  Calif.,  Marin  Co. 
Francisco   Blvd. 

Ownei^-McPhaJI  Fuel  Co.,  John  Mc- 
Phall.  president;  Bob  O'Brien,  su- 
perintendent of  building  materials 
department,  917  C  St.,  San  Ra- 
fael, Calif. 

600-ton  bunker  and  wood  frame  and 
stucco   warehouse    (40x120) 

Contractor — Charles  t.  Warner,  9 
Antoinette   Ave.,  San    Rafael,  Calif. 

Pile-Driving  —  M.  B.  McGowan, 
Inc..  825  Market  St.,  San  PYan- 
clsco,   Calif. 


5/23/47  44 

Moving  Building— Bids  Wanted 

CLOVI&,  Calif.,  Fresno  County.— 
Until  May  28.  7  P.  M.,  bids  will  be 
received  by  the  Nees  Colony  Elem- 
tary  School,  Lloyd  Bridges,  clerk. 
Route  1,  Box  49,  Clovls,  for  the 
moving  of  Building  T-1064  from  the 
Hammer  Field  Army  Air  Base  to  a 
designated  location  on  the  Nees 
Colony  Elementary  School  grounds. 


6/23/47  44 

Vault  Door  Repairs — Bids  Wanted 

ORANGE.  Calif.,  Orange  County. 
—Until  June  4,  2  P.  M..  bids  will  be 
received  by  the  Federal  Works  Ag- 
ency. Public  Buildings  Administra- 
tion. 838  U.  S.  Appraisers'  Building, 
San  Francisco,  for  vault  door  re- 
pairs at  the  U.  S.  Post  Office  at 
Orange,  Calif. 

Specifications  obtainable  from  the 
above   office. 


5/23/47  44 

Resurface    Stair   Treads— Contract 

Awarded 

SAN  FRANCISCO,  Calif.— North - 
em  Chemical  Products  Corp.,  118 
New  Montgomery  St.,  San  Fran- 
cisco, Calif.,  at  94521  awarded  con- 
tract by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
He  Works.  Room  282,  City  Hall,  Shu 
Francisco,  Calif.,  for  resurfacing 
stair  treads  at  Polytechnic  High 
School. 


5/28/47  44 

Sub-Contracts  Awarded— Foundations 
In,  Grading  for  Concrete  Floors 

Winery  Building  Cost  910,000 

SANTA    ROSA,    Calif..    Sonoma    Co. 
Kawana  Ave. 

Owner— C.  B.  Meda,  2247  Bay  St..  San 
Francisco,  Calif. 

Plans  by  owner. 

Cement  blocks  and  concrete  floor. 

Contractor— Walter  L.  Olsen.  966  So- 
noma Ave.,  Santa  Rosa.  Calif. 

Roofing— D.    Johnson   Roofing  &   In- 
sulation Co.,  805  Beaver  St. 

Plumber— Walter  Schefer,  640  5th  St. 

Sheet  Metal— Gust  Malm,  724  2nd  St. 

01*««— Empire  Glass  Co.,  512  5th  St 

Grading— R    M.   Rapp  Co.,   706  Ben- 
nett Ave. 

Painting— Eugene   Malvino,   3565   So- 
noma Highway. 

Trusses — Associated   Wood    Products 
Co.,  1336  6th  St.,  Berkeley,  Calif. 
All  of  Santa  Rosa  unless  otherwise 

noted. 
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5/28/47 

Move  Buildings — Bids  Wanted 

CARUTHERS.  Calif..  Fresno  Co.— 
Until  May  31.  4  P.  M.,  bids  will  be 
received  by  the  Caruthers  Elemen- 
tary School  District,  J.  S.  Anderson, 
cleric  Caruthers  Elementary  School 
Bldg.,  for  moving  buiklings  T-86.  T- 
321,  T-lOTl  from  Hammer  Field  to 
the  Caruthers  Elementary  School 
grounds. 


5/23/47  44 

Paint  Steelwork— Bids  Wanted 

ALAMEDA.  Calif..  Alameda  Co.— 
Until  June  11,  2  P.  M.,  bids  will  be 
received  by  the  Public  Works  Dept., 
12th  Naval  District,  Room  A-109. 
Federal  Office  Bldg.,  Civic  Center, 
San  Francisco,  Calif.,  under  Spec. 
No.  18406,  NOy  14344.  for  painting 
the  interior  structural  steelwork  in 
14  buildings  as  indicated  on  draw- 
ings listed  In  Section  1-08  of  Speci- 
fication No.  18405. 

Plans  and  Spec.  No.  18405  and  oth- 
er bidding  information  may  be  ob- 
tained on  application  to  Public 
Works  Dept..  Design  Division,  Room 
A-119,  Federal  Office  Building.  Civic 
Center.  San  Francisco.  Calif.  Deposit 
of  check  pr  postal  money  order  for 
910.00,  payable  to  Chief  of  Bureau 
of^Yards  and  Docks,  is  required  as 
seRirlty  for  safe  return  of  each  set 
of  bidding  data. 


PROSPECTIVE 
BIDDERS 


Oflfice  Bldg.,  San  Frandsco 


I 


intendent,  1500  D  St.,  Antleeh,  Calif., 
May  28.  8  P.  M.  Plane  by  Architects 
and  Engineers  Franklin.  Kump  A 
Falk.  9  Main  St..  San  Franclsoo,  Calif. 

Swinerton  A  Walberg  Co..  226  Bush 
St..  San  Francisco,  Calif.  « 

Wallace  D.  Harklns,  406  Sutter  St. 
San  Francisco.  Calif. 

Peter  Sartorio.  262  Clementina  St. 
San  Francisco.  Calif. 

Pacific  Coast  Builders,  2530  18th 
St,  San  Francisco.  Calif. 

Carl  N.  Swenson,  P.  O.  Box  958. 
San  Jose,  Calif. 

J.  A.  Bryant,  1815  Capital  Street. 
Vallejo. 

Enterprise  Industries,  1564  Bush 
St.,  San   Francisco. 


Fltzuren  Elementary  Scho<^ 
Antioch,  Calif . 


BIDS:  Antloch-Llve  Oak  Unified 
School  District,  Henry  Spiess,  super- 
intendent, 1S00  D  8t„  Antloch,  Calif., 
May  28,  8  P.  M.  Plans  by  Aarchiteots 
and  Engineers  Franklin,  Kump  A 
F^k,  9  Main  St.,  San  Franclsoo.  Calif. 

Swinerton  A  Walberg  Co..  22.1  Bubh 
St.,   San   Francisco.   Calif. 

Wallace  D.  HHridns,  4Qi  .Sutter  St , 
San  Francisco,  Calif. 

Peter  Sartorio.  262  Clementina  St. 
San  Francisco,  Calif. 

Pacific  Coast  Builders,  2530  18th 
St.  San  Francisco,  Calif. 

Carl  N.  Swenson.  P.  O.  Box  55S, 
San  Jose,  Caiif. 

J.  A.  Bryant  1815  Capital  Street, 
Vallejo. 

Enterprise  Industries,  1564  Bush 
St.,   San   Francisco. 


Convert  Hospital  and 

Barracks  to  Dwdlinir  Units, 

Fresno,  Calif. 


BIOS:  Msrine  Firemen's  Memorial 
Association.  Inc.,  56  Commercial  St, 
San  Francisco,  June  10.  2  P.  M.  Plans 
by  Architect  Harold  H.  Weeks,  503 
Market  St,  San  Francisco.  Calif. 

Erbentraut  A  Summers.  696  Penn- 
sylvania Ave.,  San  Francisco.  Calif. 

E.  S.  McKlttrick  Co..  610  16th  St, 
Oakland.  Calif. 

Stolte.  Inc.,  8461  San  Leandro  St, 
Oakland,  Calif. 

Peter  Sartorio,  262  Clementina.  St, 
San  Francisco,  Calif. 

Central  California  Construction  Co., 
Inc.,  116  Erie  St,  San  Francisco.  Calif. 

Parker,  Steffens  A  Pearce.  186 
South  Park,  San  BVancisco,  Calif. 

Haas  A  Rothschild.  326  Merchants' 
Exchange  Bldg..  San  Francisco,  Calif. 


Naval  Reserve  Armory, 
*  Roio,  Nevada 


5/23/47  44 

Painting- Bids   Wanted 

NACO.  Arizona.  Cochise  County.— 
Until  June  12.  2  P.  M..  bids  will  be 
received  by  the  Federal  Works  Ag- 
ency, Public  Bldgs.  Administration, 
888  U.  S.  Appraisers'  Building.  San 
Francisco,  for  exterior  and  Interior 
painting  at  the  U.  9.  Border  Station 
at  Naco,  Arizona. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 
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5/28/47 

Move   Bldgs.— Bids  Wanted 

HANFORD.  Calif,  Kings  Co.— Un- 
til J\me  2.  8  P.  M..  bids  will  be  re- 
ceived by  the  Lakeside  Union  Ele- 
mentary District.  Robert  Burr,  clerk, 
Fraier  School.  10th  and  Kent  Ave- 
nues. Hanford.  for  moving  of  Build- 
ings No.  T-317.  T-1009.  T-1014.  and 
T-1004  from  Hammer  Field,  near 
Fresno,  to  the  School  site  located 
at  0th  and  Jersey  Sts..  Hanford, 
Calif. 

Forms  available  from  the  clerk, 
route  3,  Box  467,  Hanford.  Bids  must 
t>e  accompanied  by  certified  or  cash- 
ier's check  or  bid  bond  in  amount  of 
10%  of  bid   payable  to  the  clerk. 


BIDS:  Publlo  Works  Departntent, 
12th  Naval  District.  Rm.  A-100.  Fed- 
eral Office  Bldg.,  San  Francisco, 
Calif.,   May  28.  2   P.   M. 

MacDonald,  Toung  A  Nelson,  Inc.. 
127  Montgomery  St.  San  Francisco. 
Calif. 

Osborne  Engineering  Co..  P.  O.  Box 
87,  San  Leandro,  Calif. 

Walker    J.    Boudwin    Construction 
Co..  214  Gazette  Bldg..  Reno.  Nev. 
♦ 4. 

I  Boys'  Club,  Pittsburg,  Cafif .  | 


BIDS:  Housing  Authority  of  the 
County  of  Fresno,  2511  Vasear  Ter- 
raoe.  Fresno,  Calif.,  May  ^  2  P.  M. 
Plans  by  Architects  Anderson  A  S4- 
monds,  2800  Park  Blvd..  Oakland, 
Calif. 

George  B.  Thatcher.  4074  Laurel 
Canyon  Blvd..  North  Hollywood,  Cal. 

E.  A.  Kaiser  Co.,  8825  Olympic 
Blvd.,  Beverly  Hills,  Calif. 

Shumaker  &  Evans  Constr.  Co., 
4007  W  6th   St,  Los  Angeles.   Calif. 

Paul  Spencer,  832  W  Fifth  Street. 
Los  Angeles,  Calif. 

gapp  Constr.  Co.,  1845  S.  Beverly 
Glen  Blvd.,  Los  Angeles,  Calif. 


'oiler  power  shovels  or  cranes  1.60 

Operator   of    power    shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up  to 

and      includicg      ore      cubic 

yard)     _ 2.10 

Operator  of  power  thovfl  or 
other  excavating  equipment, 
sjhovel    type    controls,    (over 

one  cubic  yard)   2.26 

Reinforcing  steel   worker  1 T5 

Roller  operator  „ 1.96 

Tractor   driver    1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     „ 1.71ii3 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)    1.6875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)    1.^ 

Truck  driver  '4  cubic  ^ardb 
and  less  than  8  cubic  yards 

water  level  capacity)     1.S87S 

Truck  diiver  (loss  than  4  cu- 
bic yards  water  level  capa- 
city*   1.26 

Any   classification    omitted 

herein    not    less    than    1.15 

Overtime— one     and     one-half     {!%) 

times  the  aN>ve  rates. 
Slinday.s  and  holidays — one  and  one- 
half  (IVj)  times  the  above  rates. 
Plans  may  l>e  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the  of- 
fice of  the  State  Hig'iwuy  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  witii  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forih  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  us  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  . 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF   HIGHWAYS 
G.    T.    McCOY 
State  Highway  Engineer. 
Dated  May  23,   1947 

(Daily  Pacific  Builder* 
(May  23,   29,  June  6th,    1947) 


Official  Proposals 

FIRST  PUBLISHFJ>  TODAY 


Highway    Improvements 
Nevada    County 


STATE     OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


FIRST  PUBLISHED  TODAY 


Highway    Improvements 
San    Mateo  Co.  on   Canada    Road 


STATE     OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


NOTICE    TO    CONTRACTORS 


BIDS:    Pittsburg   Boys'  Club  board  , 
of  directors,  0/0  Architect   Philip   D. 
Tomssello.    805    Washington    St,  San 
Franclsoo,  Calif.,  May  27.  4  P.   M. 

Haas  *  Rothschild,  326  Merchants' 
Exchange  Bldg..  San  Franclsoo.  Calif. 

Peter  Sartorio.  282  Clementina  St. 
San  Francisco.  Calif. 

Vezey  Construction  Co.,  8760  Ard- 
ley  Ave^  Oakland,  Calif. 

Swinerton  Ac  Walberg  Co.,  226  Bush 
St.  San  Francisco.  Calif. 

V.   A.   Davl  A   Sons,    111   Avon   St. 
Pittsburg,    Calif. 


Warehouse,  Oakland,  CaUf. 


i 


6/23/47  44 

Newi     Hnessure     Heaueing     vaives — 

Bids  Wsnted 

SANTA  BARBARA.  Calif..  Santa 
Barbara  County. — Until  June  4.  2 
P.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency.  Public 
Buildings  Administration.  838  U.  S. 
Appfaisers'  Building.  San  Francisco, 
for  new  pressure  reducing  valves  in 
the  U.  8.  Post  Office  at  Santa  Bar- 
bara. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


5/23/47  44 

Sub  Contracts  Awarded — Excavation 
Underway 

Church  Addition  Cost  $62,000 

BERKELEY.  Calif.  Alameda  Co. 
1712   Alcatraz. 

Owner — Progressive  Baptist  Church, 
1712   Alcatraz.   Berkeley,   Calif. 

Architect— Private     Plans. 

Contrsotor  —  Wlllism  8.  Dunmorc, 
1444    Alostraz,    Berkeley,    Calif. 

Roofing— Eddie  William  West  5O0 
San   F^blo  Ave..  Albany.  Calif. 

Electric  Wiring— Clifford  Electric 
Co..  830  E.  14th  St..  Oakland.  Oallf. 

HeaUng— Atlas  Heating  A  Ventilat- 
ing Co..  Ltd.,  557  4th  St  .  Oakland. 
Calif. 

Hardwood  Floors  A  Lumber  —  El 
Cerrito  Lumber  Co.,  1206  San  Pab- 
lo Ave..   El   Cerrito,  Calif 

Concrete— Hughes  Construction  Co, 
1446  San  Pabto  Ave,  Berkeley. 
CaUf. 


BIDS:  Morwesr  Paint  Co.,  M. 
Friedman,  president,  568  14th  8*., 
Oakland,  Calif.,  May  29,  4  P.  M.  Plans 
by  Consulting  Engineer  Carl  8.  Rop- 
logle,  510  Boulevard  Way,  Piedmont, 
Calif. 

Vezey  Construction  Ca,  8780  Ard- 
ley  Ave.,  Oakland.  Calif. 

Willis  F.  Lynn.  1040  Folger  Are.. 
Berkeley.  Calif. 

D.  W.  Nicholson,  1701  San  Leandro 
Blvd.,  San  Leandro.  CaUf. 

William  M.  Greuner  Jr..  2727  Park- 
er St.  Berkeley.  Calif. 

Harry  K.  Jensen.  4024  MacArthur 
Blvd.,  Oakland.  Calif. 

Clarence  H.  Thrams.  1100  6t]i  Ara, 
Oakland.  Calif. 

RIsdon  A  Sons.  5977  Majestic  Ave., 
Oakland.  Calif. 

Empire  Construction  Ca.  844  Har- 
riet St.  San  Francisco,  CaUf. 


1 


City  Han  (First  Unit), 
Befanont,  Calif. 


I 


BIOS:  City  of  Belmont.  0/0  elty 
clerk.  City  HsII.  Belmont.  Calif.,  May 
26.  8  P.  M.  Plans  by  Architect  Arthur 
D.  Janseen.  Austin  Ave.  and  Patricia 
Dr..  Atherton.  Calif. 

Huber  Constr  Co.,  5996  Mission  St., 
Daly  City,  Calif. 

FJeldheim  *  Bowman,  P.  O.  Box 
707.   Burlinf^ame. 

West  Bay  Constr.  Co..  687  Bryant 
St..  San  Francisco,  Calif. 

Llndley  Constr.  Co.,  ^2  El  Camino 
Real.  Atherion,  Calif. 

Wilfred  H.  May,  RF.D.  140-B,  San 
Mateo,  Calif. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 8  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
u^ich  special  reference  Is  made,  as 
follows : 

Nevsda  County,  between  East 
Broad  Street  in  Nevada  City  and  2 
miles  northwesterly  ( 1 1 1  •Nev-2S-Nev 
C.  A),  about  one  and  nine-tenths 
(1.8)  miles  In  length  to  be  construc- 
ted with  a  bituminous  surface  treat- 
ment  on   Imported   borrow. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per   hour 

Asphalt  plant  dryerman  or 

flremau  .„ Jl  60 

Carpenter    1.75 

Cement   finisher 1.875 

Concrete    mixer   operator    (one 

cubic   yard   rapacity  or  less)  1.60 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity  and 

paving    type) 1.90 

(Concrete  vibrator  operator 1.376 

Flagman     — _. 1.16 

Jackhammer  operator  U75 

Laborer     „ _..„._„ 1.15 

Motor    grader    operator    2.10 

on   distributor  t>ootman  1.275 


1 


Uw  Oak  Hifb  Sdiool, 
Antiocfa,  Calif. 


,1 


BIDS:    Antleoh-Uke    Oak    Unified 
teh«el  DIstrlet,  Henry  aplese^  euper-  ' 


ACME 

EQIIPMERT  CO. 

Engm*er$   *   Manmfaclmrefi 
DESIGNING .  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    .    HOISTS 
STANDARD  CONVEYORS 

Gravity     •     Power 

Chain  •  Pulleys  •  Belts 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Francisco  7 

Phone   EXbrook  I960 
EXbrook  1792 


Sealed  proposals  will  be  rtceiven 
at  the  offico  of  the  State  Highway 
Englnrer,  Room  373,  Public  Works 
Building.  Sacramento.  California,  un- 
til 2  o'clock  p.  m..  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construr- 
Ing  Highway  in  accordance  with  the 
Specifications  therefor,  to  which 
special  reference  Is  made  as  follows: 

San  Mateo  County,  on  Canaila 
Road,  between  2.5  miles  north  of 
Woodside  snd  Ralston  Avenue  (IV- 
S.M-1046),  about  four  and  seven- 
tcnths  (4.7)  miles  in  length,  to  be 
graded  and  surfaced  with  crusher 
run  base  and  armor  coat  applied 
thereto. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  tfie-worl; 
to  be  done  to  be  as:  follows : 
Classification  Rate   per   hour 

Skilled    Labor 
Asphalt   plaiit  dryerman  or 

fireman     $1^60 

Carpenter    >-.. „ —  1.76 

Cer^ent   finisher  1.870 

Concrete  mixer   operator    (one 


cubic  yard  capacity  or  less)..  1.6C 
Oonorete  mixer  operator  (over 
one  cubic  yard  capacity  and 
paving   type)    l.W 

Motor   grader  operator 2.10 

Operator    of    power    shovel    of 

other  excavating  equipment. 

.shovel    type    contr.ils    (up    to 

and      liicludtng     one      cubic 

yard) _ 2.25 

Operator  of  power  shovel  or 
other  txcuvating  equipment, 
shovel     ty;>e    contiols     (ever 

one   tubjc   yard)    _ 2.33 

Reinforcing  steel   worker   1.75 

Holler    operator 1.91 

Tractor    driver    _ 1.93 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more) 1.873 

Truck  diiver  (6  cubic  yards 
and   lens  t>ian   8  cubic  yards 

water   level    capacity)    1.60 

Intermediate   Grade    Labor 
Concrete    vibrator    operator    ....  1.375 

uackhammer    operator     1.375 

Oil    distributor    bootman    1.275 

Oiler   power  shovels   or  cranes  1.60 
Truck    driver    (4    cubic    yatds 
and  les^s  than  6  cubic  yards 

water   level   capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)   l.a£25 

Unskilled   Labor 

Flagman     ..._ ,....'.. _ 1.23 

Laborer     , „ : 1.26 

Positioris  not  listed  above  "will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  in 
the    light     of    this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    $1,375   per   hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  ahall  be  not 
less  than   $1.25   per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

Overtime — one  and  one-half  (1%) 
times    the    above    rates. 

Sundays  and  holidays  —  one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  J-firein 
proposed  to  be  done  will  be  financed 
In  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  tk.pjp\y  to  such 
work. 

The   attention   of   bidders   is   parti- 
cularly directed  to  the  provisions   of 
Section   7.  article    (a),  subartlcle   (6), 
of    the    Standard    Specifications    re- 
igardlng  the  use  of  domestic  materi- 
als;   and    also    to    the    provisions    of 
Section    8.    articles    (a)    and    (b),    of 
tke      Standard      Specifications,      re-      x 
garding    subcontracting    and    assign- 
ment   of    the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  oiid  speci- 
fications mav  be  oota'ned  at  the  of- 
fice of  the  State  Highway  Engineer, 
Mibllc  Workn  BuDdl.ig,  Sacramento. 
Callromla,  und  they  may  be  seen 
at  the  offices  of  the  District  Ei.gl- 
neers  at  Imh  Argcles  and  San  Fran- 
cisco, at  tho  office  of  tho  District 
Engineer  of  tho  district  in  which 
the  work  Is  situated,  at  the  of- 
fice of  the  Associated  General  Con- 
tractors in  .San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  in  which  the  work  is 
to    bo    performed. 

No  bid  will  be  considered  unlesi 
It  is  made  on  a  blank  form  furnls'ncd 
by  the  State  Highway  Engineer  and 
is  made  In  accoidnnce  with  the  pre- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
lion  2  of  tho  Standard  9peciflca« 
tions.  Each  bidder  must  be  licensed 
and  also  prequallfled  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Wofks 
reserves  the  right  to  reject  .iny  or 
all  bld4. 

DEPARTMENT  of  PUBLIf;  WORKS 
DIVISION    OF   HIGHWAYS 
O.   T.   McCoy, 
State    Highway    Engineer 
Dated   May  23,    1947 

(Dally  Pacific  Billderi 
(May  23,   29,  June  6th,   1947) 
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Highway    Improvements 
Modoc  County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  o;  the  Stete  Hlghwa-, 
Bngrlneer,  Room  S78,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1»47, 
at  which  time  they  will  be  publlch- 
opened  and  read  In  the  Assembly 
Room  of  said  building  for  construc- 
ting highway  In  accordance  with 
the  specifications  therefor,  to  whlcJi 
special  refetencc  is  made,  as  follows : 
Modoc  County,  across  South  Fork 
of  Pit  River,  at  Likely  (ll-Mod-73- 
C),  a  reinforced  concrete  bridge  to 
be  constructed. 

Bids  are  required  for  the  entire 
worit  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevalhng 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  par  hour 

Carpenter |1.76 

Cement  finisher  „  1.876 

Concrete  mixer  operator    (one 

cubic  yard  'capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  rapacity  and 

paving    type>    l.JK) 

Concrete  vibrator  operator  1.375 

Flagman 1.18 

Jackhammor    operator   ^_„^...  1.375 

Laborer     _.  1.18 

Motor  grader  operator  2.10 

Oiler  power   shovels   or  cranes  1.50 

Operator   of    power   shovel    or 

other  cxctivating  equipment. 

shove]   type   controls    (up  tc 

and      including      one      cubic 

yard) „ 2.10 

Operator  of  power  shovel  or 
other  exca\atlng  equipment, 
shovel    type    controls     (over 

one  cubic   yard)   :. 2.25 

Pile  driver  man  1.86 

Reinforcing    steel    worker    1.75 

Roller    operator    1.96 

Tractor    driver   ...:. 1.95 

Truck  driver   (18  ctiblo  yarda 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14  cubic  yard* 
and  less  than  18  cubic  yard* 

water  level  capacity) L8875 

Truck  driver  (8  cubic  yard* 
and  less  than  14  cubic  yarda 

water  level  capacity) 1.B26 

Truck  driver  (4  cubic  yarda 
and  less  than  8  cubic  yaxds 

water  level  capacity)  1.8875 

Truck  driver  (less  than  4'  cuMe 

yards  water  leval  capacity)..  1.2S 
Any  classification  omitted 

herein    not    leas    than    1.16 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  hollda.vs — of^e  and  one- 
half   (1^)   times   the  above   rates. 
Plana  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  sped 
f Icatlons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works   Building,   Sacramento, 
Califomitu    and    they    may    be    seen 
at   the  offices   of   the  District   Bngi 
neers  nt  Los  Ang'^les  and  San  Fran- 
cisco,  at   the   office   of    the    District 
Engineer    of    the   District    in    which 
the    work    Is    situated,    and    at    the 
office     of     the     Aaaoclated     General 
Cor  tractors   In    San   Francisco. 

No  bid  will  be  conKidered  unless 
It  is  made  on  a  blank  form  fuml<)hed 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalifled  as  re- 
quired by  law.  (See  said  propo.'ai 
Requirements    and    Conditions  ) 

The  Department  of  Public  Woriu 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLJC  WORKS 
DIVISION  OF  HIOHWATB 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated  May  23,  1947 

(D«ily  Pacific  Buildcn 
(May   23,  29.  June  6th,  1947) 

m 
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41-M),   two    reinforced    concrete    slab 
bridgea  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  L^bor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claasificatlon  Rate  per  hour 

Asi^alt  plant  dryerman  or 

fireman     _ |1.€0 

Asphalt  plant  mixer  oper- 
ator     ~< —  1.66 

Asphalt     spreading     machine 

operator _^.. „ „ 1.96 

Carpenter     „ _ „ 1.76 

Cement    finisher    1.876 

Concrete    mixer  operator    (one 

cubic  yard   capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    typd)     1.90 

Concrete  vibrator  operator  1.376 

Flagman     „ 1.16 

Jackhammer     operator    .i 1.376 

Laborer    1.15 

Motor  gradfr  operator  2.10 

Oiler  power  shovels  or  cranes  1.50 

Operator  of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up  to 

and      including     one      cubic 

yard)     _ „ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic   yard)    2.25 

Pile  driver  holstman  or  oper- 

-  ator    — „.  2.10 

Pile  driver  man  1.86 

Reinforcing  steel  worker  1.76 

Roller  operator  -  IM 

Tractor  driver 1.W 

Truck  driver  18  cubic  yards 
water      level      capacity      or 

more)     1.7126 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubio  yards 

water  level   capacity)    1.6875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level   capacity)    1.526 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)       1.25 

Any   classification    omitted 

herein  not  less  than  1.16 

Overtime    one     and     one-half     (1»^> 

times    the   above   rates. 
Sundays  and  holidays — one  and  one- 
half  (1'^)  times  tht  above  rates. 
Plans   may   be   seen,   and   forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public   Works   Building,   Sacramento. 
California,    and    they    niay    be    seen 
at  the   offices  of   the   District   Engi- 
I  neers  at  Los  Angeles  and  San  Fran- 
cisco,   at    the    office    of    the    District 
Engineer    of    the    district    in    which 
the  work  Is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors   In    San    PYancisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bi()der  must  be  licensed 
and  also  prequalifled  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.    T.    McCOY 
State    Highway    Engineer 
Dated  May  23,   1947 

(Daily    Riclflc   Builder) 
(May   23,  29,   June  6th,   1947) 


Highway    Improvementa 
Fresno  County 

STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TC   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  37.T  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  en  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting Sta4:e  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Fresno  County,  across  Helm  and 
Colony  Canals,  between  2  and  6 
miles    north    of    FIrebaugh    (Vi-Fre- 
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Highway    Improvatnanta 

San    Mateo  Co.   In  the  City  of  South 

San  Francisco 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


NOYlCE   TO   CONTRACTORS 


Cement  finisher  1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  lea*)  1.60 
Concrete  mixer  operator  (over 
one   cubic   yard   capacity    or 

paving   type)    __— . .^ 1.90 

Derrick  operator  _.  2.10 

Electrician    2.00 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)    2.26 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.36 

Painter     (brush)     _„ 1.75 

Painter    (spray)    1.75 

File    driver    man    »„ 1.86 

Reinforcing   steel    worker   _.  1.75 

^ructural    steel    worker   2.00 

Tractor  driver    1.95 

Truck  driver  (8  cubic  yarda 
water      level      capacity      or 

more)     _ ».-.  1.876 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1J50 

Intermediate   Grade    Labor  ^ 

Concrete  vibrator  operator  1.375 

Oiler  power  shovels  or  cranes  1.60 
Truck    orlver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water    level    capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)      - 1.2825 

Unakillad    Labor 

Flagman .. 1.25 

Laborer    '. 1.26 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  in 
the    light    of    this    classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   11.375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than   $1.25  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

Overtime — one  and  one-half  (1%) 
times   the   above   rates. 

Sundays  and  holidays  —  one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidder|  is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  sutkartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b), 
of  the  Standard  Specifications,  re- 
garding subcontracting  and  assign- 
ment of  the  contract,  respectively. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtamed  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Acgeles  and  San 
Francisco,  at  tlio  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer, 
and  is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalifled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
al!   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAY'S 
O     T.    McCOY 
State    Highway    Engineer 
Dated  May  23.  1947 

(Dally    Pacific    Buildrr. 
(May   23,   29,   June   6th.    1947) 


Sealed  proposals  will  be  received 
at  the  office  of  the  9Ute  Highway 
Engineer,  Room  373,  Public  Works 
Building,  SacramentOMkCallfomia,  un- 
til 2  o'olock  p.  m.,  on  June  18,  1947, 
at  which  time  they  w^lll  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows:  . 

San  Mateo  County,  the  superstruc- 
turea  for  two  overhead  crossings  ov- 
er the  tracks  of  the  Southern  Ps- 
olflc  Company,  (Main  Line  and  Belt 
Line),  In  the  City  of  South  San 
Francisco  (IV-S.  M-68-SSF).  to  be 
constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

SMIIod    Labor 
Carpenter     $1.75 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  •  NON  AISOMENT 
CONCRiTE  HOOR  FINISH 

DURACRETE  FLOOR  COMPANY 
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with  the  Specifications  therefor,  to 
which  speoial  reference  Is  made,  oo 
f  oUowa : 

Lassen  County,  at  Baxter  Creek, 
about  2  miles  north  of  Janesvilie 
ll-Las-^-C,  about  one  and  one- 
tenth  (1.1)  .miles  In  length  to  be 
graded  and  surfaced  with  road-mix- 
ed aurfacing  on  cement  treated  sub- 
grade. 

Bids  are  required  for  the  entire 
work    deacrlbad    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code 
the  Department  of  Public  Works  has 
ascertained  the  general  prevalHnf; 
rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt   plant   dryerman   or 

fireman     _ „.|1.60 

Asphalt    plant   mixer   operator  1.6f.< 
Asphalt      spreading      machine 

operator     1.96 

Carpenter       ~...... 1.76 

Cement   finisher  -  1.875 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving    type)     1.90 

Concrete  vibrator  operator  1.375 

Flagman  „ 1.15 

Jackhammer     operator     ^.  1.375 

Laborer U* 

Motor    grader    operator    2.10 

Oil   distributor   bootman    1.27jr 

Oiler  power  shovels  or  cranes  1.59 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up  to 

and     Including     one     cubic 

yard)     _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls,     (over 

one   cubic   yard)    ju 2.25 

Reinforcing  steel   worker   1.75 

Roller    operator    1.96 

Tractor    driver    1.96 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.567P 

Truck  driver  18  cubic  yarda 
and  less  than  14  cubic  yards 

water    level    capacity)    1.523 

Truck  driver  <i  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.3375 

Truck  driver  (less  tl:an  4  cu- 
bic yarda  water  level  capa- 
city)   1.26 

Any  classification  omitted 

herein  not  less  than „ 1.16 

Overtime — one    and    one -half     (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  ono- 
half  (IH)  times  the  above  rates 
Plans  may  bo  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  nvay  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  'district  In  which 
the  work  is  situated,  and  at  the  of' 
flee  of  the  Associated  General  Con- 
tractors   In    San    Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
vlsiona  of  the  Proposal  Require- 
ments and  Conditions  set  forth  uit 
der  Section  2  of  the  Standard  Sp'n:!- 
ficatlons.  E^ACh  bidder  must  be  li- 
censed and  also  prequalifled  as  re- 
quired by  law.  (See  seUd  Proposa. 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway   Engineer 
Dated  May  23.   1947 

(Doily    Pacific    Builder  • 
(May  23,  29.  June  6th.   1947) 


FIRST  PUBLISHED  TODAY 

Highway    Imorovements 
Lassen   County 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  A13.  Public  Workp 
Building,  Sacramento,  California,  un- 
til 2  a'clock  p.  m.,  on  Juno  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting   State    Highway    In    accordance 


WALL-BED  SERVICE 

NEW 

Ro//er-Recess 

oficf 

Jam    Bedi 

ALL  MAKIS  REPAIRED 

742  Morket  Street 

Salt*  230.232 

EXbroek  0S40 

Saa  Francisco.  Calif. 


FIRST  PUBLISHED  TODAY 

Highway    Improvements 
San    Benito    County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Bnginoer,  Room  373.  Public  Worths 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  repairing 
State   Highway   In    accordance    with 


TEMPOTOOL 

A  6-pound  Too/ 

That  Pocks 
A  20-Ton  Punch 

Drives  studs  in  Meet  or  concrete. 
Joins  iteel  to  concrotc  or  stcd 
to  steel. 

Punches  holes  in  fteel. 
Performing  jobs  in  aplit-wconds 
that  formerly  took  hours. 

Call  us  for  Demonstration 

SQUIRES   & 
MARSHALL 

Dlttribaters 

72S  SECOND  STREET 
SAN  FRANCISCO 
Tol.  SUffar  9037 


FRIDAY.  MAY  23/1947 


the  specifications  therefor,  to  which 
special  reference  Is  made,  aa  fol- 
lowa :  _      .  ^ 

San  Benito  County,  between  Route 
2  and  San  Juan  Bautista  (V  -  SBt- 
22-C),  about  two  and  two-tentna 
(2.2)  miles  In  length  to  be  repaired 
by  placing  imported  borrow  over 
the  existing  roadbed  and  applying 
bituminous   surface  treatment  thora- 

Bids  are  required  for  the  entlro 
work  deacrlbed  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha* 
ascertained  the  genera!  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claasificatlon  R«*o  por  hour 

Asphalt  plant  dryerman  or 

fireman  _ ^'fk 

Flagman    ._ J-jJ 

Laborer    *•*• 

Motor  grader  opeiutor 2.10 

Oil  distributor  bootman L275 

Oiler  power  shovels  or  cranea  /1.60 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel   type  controls    (up   to 

and     Including     one     cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controla     (over 

one  cubic  yard)  2.26 

Roller  operator l-*" 

Tractor  driver  l-^ 

Truck  dilver  OS  cubic  yarda 
water      level      capacity      or 

more)     _ « 1-7125 

Truck  driver  (14  cubic  yarda 
and  lets  than  18  cubic  yards 

water    level    capacity)    L6875 

Tvuck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)  1.525 

Truck  dilver  (4  cubic  yarda 
and  less  than  8  cubic  yards 

water    level    capacity)    1.8376 

Truck  driver  (less  than  4  cubic 

yards   water   level   capacity)  1.25 
Any  classification   omitted 

herein    not    less    than    1.15 

Overtime — one  and  one  -  half   (1%) 

times  the  above  rates. 
Sundava  and  holidays — one  and  one- 
half"  (1%)  times  the  atJove  rates 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications mav  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  aoen 
at  the  offices  of  the  District  Engi- 
neers at  L.OS  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  In  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  Oeneral 
Contractors   In   San   Francisco. 

No  bid  will  be  considered  unless 
It  la  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  tho  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalifled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions),     t 

Tho  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bios. 

DEPARTMENT  of  PUBLIC  WORKj> 
DIVISION   OF   HIGHWAYS 
Q.  T.  McCOif 
State  Highway  Engineer. 
Dated  May  23,   1947 

(Daily  Pacific  Builder) 
(May   23,   29,  June  eth.   1947) 


FIRST  PUBLISHED  TODAY 


Highway    improvements 
Mendocino  Co.   at    KIbboalllah   Crook 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  propoaals  will  be  rooshrod 
at  tha  office  of  tho  State  Hl|^way 
Engineer,  Room  S78,  Public  Waika 
Building,  Sacramento.  California,  im- 
til  2  o'clock  p.  m.,  on  June  IS,  1947, 
at  which  tlmo  thoy  will  bo  pubUoly 
opened  and  road  In  tha  A—WBbly 
Room  of  said  building,  for  construc- 
ting   State    Highway    in    accordance 


(Continued  on  Page  18,  Sec  8) 
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PUTTYLESS  GLAZING 
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SKYLIOHTS  —  SAWTOOTH 

SIOIWALL  SASH— PATIO  ROOPS 

•REBN  HOUSES 


Por     MlitimtM,     or 
cwMftaa   ■   cempUM 
lag  ibaat  B*tal 


CALL  .  .  .  iXlROOK  lltl 

Barlnihr*  Diatribnton  lee 
No«tlMni  CsUforak 

McKuM  M«fal  PredHcft  Co. 
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St.,  S«a  PrcMlsa*.  S 
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SECTION  THREE 

NAHB  to  Accelerate 
Home  Building  Rate 
At  Directors'  Meet 

WASHINGTON— Action  to  solve 
the  problems  of  labor  cost  and 
supply,  G.  I.  home  loans,  and  rent- 
al housing  construction  will  be 
taken  in  Washington  this  week 
when  the  board  of  directors  and 
the  standing  committee  of  the  Na- 
tional Association  of  Horiie  Build- 
ers gather  for  a  six-day  meeting 
at  the  Hotel  Statler.  High  on  the 
list  of  questions  with  which  the 
builders  will  cupe  are  labor  and 
high  construction  costs. 
Creedon  Bid  Out 

Edward  R.  Carr,  Washington 
home  builder  and  president  of  the 
national  association,  will  preside. 

A  series  of  conferences  with  top 

government  housing  officials  has 
een  scheduled  by  the  home  build- 
ers. Invitation  to  meet  with  the 
directors  have  been  extended  by 
Frank  W.  Cortright,  executive  vice 
president  of  the  association,  to 
Frank  Creedon,  housing  expediter; 
Raymond  M.  Foley,  NHA  and  FHA 
administrator;  Thomas  B.  King, 
chief  of  the  loan  guarantee  sec- 
tion of  the  veterans  admini.stration 
and  others.  Representatives  of 
building  materials  manufacturers 
also  have  been  invited  to  discuss 
Uie  progress  of  home  building  with 
the  grroup. 

Sessions  will  get  under  way  Sat- 
urday, May  24,  with  a  meeting  of 
the  association's  executive  commit- 
tee. Regional  vice  presidents  will 
meet  on  Sunday  and  standing  com- 
mittees on  Monday.  Meetings  of 
the  board  of  directors  will  start 
Tuesday,  May  27  and  will  continue 
through  Thursday,  May  29.  Close 
to  250  builders,  representing  more 
than  12,000  home  builders  and  100 
local  building  associations,  will 
participate. 

Talk  Rental  Housing 
Subjects  coming  up  for  action 
at  the  sessions  will  be  construc- 
tion costs;  the  status  of  new  starts 
and  completions;  building  mate- 
rials and  labor  problenv;  wage 
demands:  the  diffprences  between 
FHA  and  veterans  administration 
appraisals  which  are  holding  back 
sales  to  veterans;  mortgage  fi- 
nance problems,  and  current  hous- 
ing  legislation. 

A  major  subject  will  be  the  na- 
tional drive  recently  launched  by 
the  association  to  stimulate  con- 
struction of  rental  housing.  Re- 
ports on  projects  put  under  way 
as  a  result  of  the  drive  will  be  re- 
ceived. 


I 


River  and  Harbor  Congress  Endorses 
Rec  Bureau  Program  as  'Most  Economic' 

WASHINGTON— The  National  Rivers  and  Harbors  Con- 
gress today  was  on  record  in  opposition  to  the  extension  or 
creation  of  any  river  valley  authorities. 

The  action  was  prompted  by  a  new  bill  in  congreM  to 

establish  a  Missouri  Valley  Authority  patterned  after  the  lines 
of  the  huge  TVA.  The  MVA  bill  has  been  introduced  in  the 
senate.  Similar  legislation  was  turned  down  last  year  after  hear- 
ings   before    two   senate   sub-coni-'f- 


Removal  of  Nav/s 
Wind  Tunnel  Holds 
Up  Daingerfield  Plant 

WASHINGTON.  —  The  future 
supply  of  cast  iron  products  in- 
cluding soil  pipe  and  pressure  pipe 

items  for  housing  and  other  con- 
struction needs,  depends  in  part 
on  the  ability  of  government  offi- 
cials to  iron  out  differences  sur- 
rounding the  attempted  disposal  of 
the  pig  iron  plant  and  coke  oven 
at  Daingerfield,   Texas. 

The  largest  producing  facility 
on  the  market  today,  the  Texas 
industry  has  been  offered  for  sale 
by  the  war  assets  administration 
and  was  believed  sold  to  the  Lone 
Star  Steel  Company. 

Cast  iron  and  steel  industry  rep- 
resentatives are  watching  this 
transaction  with  unusual  interest 
because  of  the  influence  final  dis- 
position will  have  on  their  prod- 
ucts. 

The  sale  has  been  held  up,  WAA 
explains,  pending  a  conference  in 
Washington  this  week  between  of- 
ficials of  the  company  and  repre- 
sentatives of  the  government  agen- 
cy and  the  navy  over  final  details. 

Principal  .<»nag  in  the  settlement 
is  removal  of  a  wind  tunnel  which 
the  navy  installed  in  the  plant  for 
experimental  purposes.  WAA  re- 
ports that  Jione  Star  is  concerned 
about  the  delay  in  removal  of  the 
tunnel.  This  has  impaired  the  com- 
pressed air  facilities  used  in  the 
operation  of  the  test  equipment. 
Furthermore.  WAA  says  the  tun- 
nel has  not  been  declared  surplus 
by  the  navy  and  cannot  be  disposed 
of  for  this  reason. 

Lone  Star  has  said  that  produc- 
tion of  coke  will  hf  the  first  op- 
eration when  thp  diffirnlties  are  all 
settled.  It  indicated  that  cast  iron 
may  not  be  produced  for  some 
time. 


Stimulate  Building 
By  Lowering  Costs 
—Expediter  Creedon 


WASHINGTON. 


Home-build- 


ing, though  still  at  a  relatively 
high  level,  can  receive  added  stim- 
ulation through  cost  reductions  by 
all  factors  in  the  industry,  Hous- 
ing Expediter  Frank  R.  Creedon 
said  today  in  his  monthly  public 
report. 

"Voluntary  price  cuts  for  build- 
ing materials  would  do  much  to 
stimulate  overall  cost  reductions 
which  would  strengthen'  housing 
demand,"  he  said,  "just  as  recent 
price  increases  led  the  way  to 
higher  home  prices  and  resulted 
in  a  weakening  of  demand." 

Near  20'8  Peak 

Citing  the  effect  that  "a  develop- 
ing buyers  resistance"  is  having  on 
the  volume  of  new  construction, 
the  housing  expediter  was  quick 
to  add  that  new  homebuilding  is 
"still  at  relatively  high  levels  and 
there  are  not  yet  definite  signs  of 
anv  sharp  decline  such  as  occurred 
in  1920  and  1921." 

The  report,  covering  the  housing 
program  through  March,  shows 
that  the  number  of  privately-fi- 
nanced new  permanent  homes 
started  in  the  first  quarter  was 
the  second-highest  for  any  year 
since  the  1920s.  Completions  are 
still  at  a  high  rate,  materials  are 
maintaining  their  heavy  flow,  and 
coiistruction  time  is  being  short- 
ened. 

Completions 

Completons  during  March  to- 
taled 67,100  new  permanent  homes 
and  apartments,  and  about  28,400 
units  of  other  types,  siKh  as  tem- 
poraries, conversions  and  trailers. 
Completions  in  March  of  1946  to- 
taled 22,600  new  permanents  anJ 
8,600  units  of  other  types. 


Urban  Land  Institute 
Urges  Use  of  Gas  Tax 
Funds  for  City  Streets 

LOUISVILLE,  Ky.  — City  gov- 
ernments deserve  success  in  their 
long  battle  to  get  a  fair  share  of 
state-levied  gasoline  taxes  for  city 
streets,  the  Urban  Land  Institute, 
Washington,  a  businessmen's  re- 
search organizatiao  in  the  fleld  of 
urban  land  policy,  said  today. 

Speaking  through  its  Central 
Business  District  Council,  which 
met  here  to  discuss  urban  trends 
and  problems  and  to  advise  this 
city  on  its  downtown  parking  and 
traffic  tangles,  the  ULI  went  on 
record  as  urging  that  state  gov- 
ernments refund  an  equitable  share 
of  tax  collections  to  the  cities  or 
abdicate  some  forms  of  state  tax- 
ation in  favor  of  local  government. 

The  Central  Business  District 
Council,  a  panel  of  specialists  in 
downtown  real  estate  and  plan- 
ning problems,  arrived  at  the  tax 

proposal  after  wrestling  with  the 
gigantic  costs  of  modem  street 
plans  for  cities,  especially  design- 
ed parking  terminals,  and  up-to- 
date  traffic  control  facilities. 

Other  proposals  made  at  the 
Council's  Louisville  meeting  urge: 

1) — Private  ownership  and  oper- 
ation of  downtown  narking  term- 
inals wherever  feasible. 

2) — Abandonment  of  zoning 
schemes  that  require  off  -  street 
parking  in  connection  with  each 
parcel  of  downtown  commercial 
property. 

3) — 'Two-way  traffic  on  down- 
town streets  having  four  or  more 
lanes. 

4) — Planning  of  traffic  freeways 
with  consideration  for  property 
values  and  effect  on  retail  trade. 
as  well  as  traffic  volume. 

6) — Scientific  assessment  of 
downtown  pTopertjr,  | 


mittees. 

Unequivocally,  the  conference 
has  endorsed  the  construction  pro- 
gram of  the  bureau  of  reclamation 
of  the  Department  of  Interior.  The 
resolution  on  this  important  work 
follows: 

"The  population  of  the  17  west- 
em  states  continues  to  increase 
and  the  national  food  requirements 
continue  to  grow.  The  Secretary 
of  Agriculture  has  recently  pro- 
posed a  policy  calling  for  the 
utilization  of  all  potential,  avail- 
able, productive  acres  to  supply 
the  domestic  and  foreign  needs  of 
agriculture  produce. 

"The  development  of  the  arid 
and  semi-arid  lands  by  irrigation 
in  the  seventeen  western  states  is 
recognized  as  the  most  beneficial 
use  of  water  and  will  materially 
aid  in  meeting  agricultural  pro- 
duction goals. 

.  "We  therefore  endorse  the  con- 
i  struction  program  of  the  bureau  of 
I  reclamation  and  ask  congress  to 
I  provide  adequate  funds  to  carry 
A  the  reclamation  program  forward 
u  in  the  most  economic  and  bene- 
ficial manner." 

In  addition,  the  rivers  and  har- 
bors group  has  requested  congres.s 
to  provide  advanced  planning  fund.s 
for  fiscal  year  1948  for  "those  riv- 
ers, harbors  and  flood  control  proj- 
ects which  have  been  authorized 
by  the  congress"  and  are  eligible 
for  advanced  planning  as  recom- 
mended by  the  government  engi- 
neers. 

The  army  engineers  currently 
have  control  over  construction  of 
the  nation's  navigation,  flood  cnn- 
tol  and  allied  projects.  The  NRHC 
advocates  that  this  jurisdiction  re- 
main vested  in  the  hands  of  tho 
army's  engineering  corps.  It  be- 
'  lieves  the  construction  undertaken 
!  on  rivers  and  harbors  projects  by 
the  army  has  been  adequate  an<l 
timely  in  every  instance,  servin^' 
to  fulfill  the  needs  of  this  vanl 
ildiisg  program. 

Eastsbore  Lumber 
!  Assumes  PT&PC 
Building  Materials 

LP.'icific  Tunk  &  Pipe  Company's 
nber  re-manufncturing  plant  and 
wholesale-retail  yard  will  now  be 
-operated  under  the  name  of  East- 


Tempotool  Provides 
Strong  Joining,  b 
Time,  Work  Saver 

Steel  plates,  angles,  brackets, 
outlet  boxes,  etc.,  of  all  descrip- 
tions can  be  ashot  onto  a  building 
member,  ship  structure,  bridge- 
work,  or  any  steel  or  concrete  sur- 
face with  a  Tempotool,  the  six- 
pound  tool  that  boasts  a  twenty- 
ton  punch. 

The  tool  drives  studs  into  steel 
or  concrete  by  actually  shooting 
a  threaded  stud  into  steel  up  to 
IVi-inch  thick.  The  steel  flows 
around  the  stud.  No  metal  is  re- 
moved, but  an  amazing  press  fit 
results. 


The  model  pictured  above  is  the 
Tempotool  '38 — one  of  three  models 
available.  Advantages  claimed  for 
all  three  tools  are  saving  of  the 
workman's  time,  ease  of  installa- 
tion, and  efficiency  of  the  joining. 
This  device  may  be  used  under 
water. 

Tempotools  mav  be  seen  at 
Squires  and  Marshall,  726  Second 


shore  Lumber  A  Mill  Conpany,  it   g?"'™".""?  warsnaii,    /i»  aecona 
,   —       J         »-     "        Street,  in  San  Francisco.   They  are 


was   announced   Tuesday 

The  Pacific  Tank  *  Pipe  Com 
pany,  n  pioneer  California  firm, 
founded  in  1888,  will  continue  to 
manufacture  and  distribute  under 
their  old  name  all  wooden  tanks, 
pipe,  crossarms,  and  other  special 
manufactured  products,  o*.her  than 
building  materials. 

The  Eastshore  Lumber  and  Mill 
Company  vill  continue  the  re  man- 
ufacturing and  dislribution  of  con- 
struction lumber,  siding,  flx^ring, 
tustic.  tnm,  and  other  roanufac- 
tun-d  lumt-or  items  assf/ciate^l  with 
building  construction.  All  western 
softwoods  are  handled,  but  they 
specialize  in  redwood  rustic  and 
siding.  Rough  lumber  is  received 
principallv  from  Oregon  and  Cali- 
fornia mills  by  truck  and  rail,  and 
after  being  sorted  and  grnded  over 
the  gre<'n  chain,  it  is  either  stuck 
for  atyin^  or  conveyed  to  the  mill 
where  it  is  manufactured  into  the 
firm's  many  pnxlucts.  A  fleet  of 
carriers  and  lumber  slackeru  per- 
form practically  all  of  the  firm's 
handling  and  delivery  operations. 
The  change  in  name  does  not 
affect  the  ownership  or  manago- 
ment  of  the  finfl,  headed  by  Herb 
A.  Tildesley,  an  East  Bay  lumber- 
man of  m.'iny  years'  experience. 
Roy  T.  Edwards,  who  Has  been 
associated  with  the  sawmill  and 
lumber  industry  for  35  years,  is 
the  general  plant  !<ui>erintendent. 
Tl»e  large  plant,  which  has  a  floor 
area  « f  .^5.000  snuare  fes't,  is  lo- 
cated near  the  foot  of  Hiprh  Street 
at  4821  Tidewater  Avenue,  Oak- 
land. 

. — # 

EVEN  THE  HENS 


DETROIT.— Here's  a  new  angle. 

Poultry  experts  the  nation  over 
are  closely  watching  a  series  of 
New  York  experiments  in  heatire 
brooder  hou'sps,  the  latest  of  which 
is  a  new  technique  .)f  panel  head- 
ing installed  under  the  concrete 
floor. 


made    by  Tempotool    Company,  of 
Cleveland. 

— : — * 

Nicola!  Wbolesale 

House  Sells  Glide- 
Away  Garage  Door 

Ease  of  operation,  long-  ai.d 
trouble-free  service,  security  and 
smart  appearance  are  the  out- 
standing qualities  of  the  Glide- 
Away  garage  door,  merchandlse<i 
by  Nicoiai  Door  Salts  Co.,  whole- 
sale dfstribators,  304B — 19th  St. 

Manager  L.  J.  Wo(^!^on  said: 

"We  have  studied  tho  metal  gs- 
rage  door  field  from  all  angles  and 
our  choice  has  fallen  upon  tho 
Glide-Away,  high  tensile  steel  ov- 
erhead garage  <loor.  There  are 
many  features  whicl-  make  this  the 
finest  garage  door  on  the  market 
today:  , 

"All  steel  construction  and  tam- 
per proof  lock  which  are  safe- 
guaras  for  your  car; 

"The  door  recedes  completely  in- 
to your  garage  whj^  open  with  on- 
ly  4-incn   oveihead   clearance    re 
quired;  ^ 

"The  dorr  is  weatherstrippcd 
and  close-fitted  to  give  added  pro- 
tection tr.  your  garage; 

Lifetime  strength,  durability  an  1 
beauty — adaptable  to  any  climatic 
condition  and  nny  type  of  archi- 
tecture?; 

"Easy  to  instaU. 

••The  Glidc-Aaway  garage  door 
gives  you  everything  you  want  In 
a  garage  door.  East  of  operation, 
long  and  trouble-free  service,  se- 
curity and  appearance. 

SCRAP  LEVEL  LOWER 

NEW  YORK.— A  slight  decline 
in  the  price  of  No.  1  heavy  melt- 
ing steel  in  Chicago  brought  The 
Iron  Age  steel  scrap  composite 
down  to  $29.58  a  gross  ton.  a  drop 
of  17c  from  last  week's  figure  of 
126.75. 


is.,  t 
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Official  Proposals 

(Continued  from   Page   16,   Sec.   2) 

Mth  the  specifications  therefor,  to 
which  special  reference  la  made,  an 
f ollowa : 

Mendeeino  County,  at  KibbesHlah 
Creek  (l-Men-56-F),  11.6  mllee  north 
•f  r-ort  Uragg,  at>out  five-tenths 
(OS)  mile  in  length  to  be  graded, 
•urfaoed  %vlth  road-mixed  aurfsxlng 
•n  imported  base  material,  and  a 
••al  coat  to  be  applied. 

Bldto  are  required  for  the  entlr* 
work  deacrlbed  herein. 

In  accordance  with  the  provlalons 
of  Bactlon  1770  of  the  Labor  Code, 
tha  Dapftrtment  of  Public  Works  has 
aacertainad  the  general  prevailing 
mta  of  wa^ea  applicable  to  the  work 
to  bo  dona  to  be  as  follows : 
Claaalfleatlon  Rata  par  hour 

Aaphalt     plant     dryerman     or 

fireman  , ll«0 

Asphalt  plant  mixer  operator    1.66 
Xsfdialt     spreading      machine 

operator   l-W 

Carpenter    1-75 

Cemetit  finisher  1-876 

Concrete   mixer  operator    (one 

cubic  yard   capacity  or  less)  1.60 
Concrete  mixer  operator   (over 
one  cubic  vard  capacity  and 

paving    fype)     — 1-W 

Concrete  vibrator  operator  —  1.878 

nagman     _ 116 

Jaokhammer  oparator 1.S7S 

L«borer    1-16 

Motor   grader   operator 2.10 

Oil   dlstHbutor   bootman 1.278 

Oiler  power  shcvels  or  cranes  1.50 

Operator   of   power   shovel   or 

other  excavating  equipment, 

shovel   type   controls    (up  to 

and     including     one     cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    tjrpe    controls,     (over 

one    cubic   yard)    2.2.'^ 

Retaforclnir  •taal  wotkor 1.76 

Roller   operator   l-*'^ 

Tractor    driver    IW 


Truck  driver   (18  cubic  yards 
water     level      capacity      or 

more) 1"25 

Truck  driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yaids 

water   level    capacity)    1-526 

Truck  dtjvei  (4  cubic  yards 
and  less  tl\an  8  cubic  yards 

water   level    rapacity)    1.33/1) 

Truck  driver  (leas  than  4  cu- 
bic yards  water  level  capa- 
city)       1-25 

Any  claaslflcatlon  omitted 

herein  not  less  than  1.18 

Overtime — one  and  one  .  half    (IV^) 

times  the  above  rates. 
6undavs  and  'hoUGays — one  and  one- 
half' dH)  times  the  above  rates. 
Plaas  may  be  seen,  and  /orma  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  SUte  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Blnglneers  at  Ix>s  Angeles  and  San 
rrancisco.  at  the  office  of  the  Dis- 
trict Bngineer  of  the  District  to 
which  the  work  is  situated,  .ind  at 
the  office  of  the  Associated  Oanaral 
Contractors    in    San    Francisco. 

No   bid    will    be    conslderrd    unless 
It  Is  made  on  a  blank  form  fumlabed 
by  the  State  Highway  Engineer  aii'l 
Is  made  in  accordence  with  the  pro 
visions     of     the     Proposal     RiHiulrc- 
manta  and  Conditions  sot  forth   un- 
der Section  2  of  the  Standard  Speoi 
flcationa    B^ch    bidder    mu.st    be    II 
censed  and  also  prequalified   as   re- 
quired   by    law.    (See    said    Propo"-*! 
RMuirements    and    Conditions). 

The  Department  of  Public  Woriix 
reserves  the  right  to  rejecl*  nny  or 
all  bids. 

DKPARTMENT  of    PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY. 
State   Highway   Enginerr 
Dated  May  23.  1»47 

(Daily    FUclflc    Builder; 
(May   23.  2».  June  6th,    1947) 

FIRST  PUBLISHED  TODAY 

Highway     Improvement    Trinity    Co. 

•TATE   or  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKE 

DIVISION  OF  HIQHWAY8 

NOTICE  TO  CONTRACTOR8 


fireman  TlT'^i'Sg 

Asphalt  plant  mixer  operator,  i.w 
Asphalt  spreading  machine 

operator    .->^.~ •— r**? 

Carpenter     ~Ir_ 

Cement   finisher  ^-^'^ 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)     l.«w 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    — ~ — -  *••" 

Motor  grader  operator .- 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  typo  controls  (up  to 
and  Including  1  cubic  yard)..  2.J0 
Ooerator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  yard)   - - 2.OT 

Pile    driver   man    1-°* 

Reinforcing    steel    worker   1-78 

Roller  operator  J-jJ 

Tractor  driver  *«"6 

Truck   driver   (18  cubic  yards 

water  level  capacity  or  more)  l.TiaB^ 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water   level    capacity) 1 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)   1828 

Intermediate   Grade   Labor 
Concrete  vibrator  operator  —  1.875 

Jackhammer     operator     1^» 

Oil   distributor  bootman 1-278 

Oiler  power  shoveJs  or  cranes..  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1 

Truck  driver  (lees  than  4  cubic 
yards  water  level  capacity)..  1.28 
Unskilled    Labor  _ 

Flagman     — — . — J'*° 

Laborer  }-}\ 

Positions  not  listed  above  will   b 
allocated  in  accordance  with  the  defl 
nltlons   which   appear  in   the   special 
provisions,     as     Interpreted     in     th" 
light   of  this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,375   per   hour.  "      ^    »         „ 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rate* 
are  not  shown  above  shall  be  not  less 
The  minimum  wage  paid  to  all 
than  11.15  per  hour, 
unskilled  labor,  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.15  per  hour 
Overtime  — One    and    one-half   (1*1 

times  the  above  rates. 
Sundays  and  holidaya— One  and  oaa- 
half  (1%)  times  the  above  rataa. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
In    whole    or    in    part    with    Federa' 
funds   and   that   therefore  all   of   th« 
applicable     Federal     statutes,     rules 
and    regulations    will    apply    to    su"* 
work. 

line  attention  of  bidders  is  partlcu 
larly  directed  to  the  provisions 
Section  7,  article  (a),  subarti 
(6),  of  the  Standard  Specification 
regarding  the  use  of  domestic  ma 
terials;  and  also  to  the  provision 
tif  Section  8.  articles  (a)  and  (b).  o 
the  Standard  Specifications,  regard 
ing  subcontracting  and  assignme- 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  o 
propo-MRl,  bonds,  contract,  and  sped 
flcationa  may  to  obtained  at  the  of 
fice  of  the  State  Highway  Enginet 
Public  Works  Building.  Sacrament 
California,  and  they  may  be  see 
at  the  offices  of  the  DUtrict  Bngl 
neers  at  Los  Angeles  and  San  Fnn- 
clsco.  at  the  office  of  the  District 
Bngln.-'cr  of  the  District  in  whicn 
I  rhe  work  is  situated,  at  the  office 
of  the  Associated  General  Contrac- 
tors in  Sar.  Francisco,  and  at  the 
office  of*the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  In  which  the 
work  Is  to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
hv  the  State  Highway  Engineer  and 
|9  made  in  accordance  with  the  pro- 
visioi-H  of  the  Proposal  Require- 
ments and  CornTitJonb  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Uiich  bidder  must  be  li- 
censed r.nd  also  prequahfled  as  re- 
quired by  law.  (See  said  Proposal 
Reqtilremcnts    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  anv  oi 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKb 
DIVISION   OF  HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer 
Dated   May  23.   1»47 

(Daily    Pacific    Builder) 
(May   23,  29.  June  6th.   1947) 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Btogineer,  Rcom  378,  Public  Worits 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Aseembiy 
Room  of  said  building,  for  constiuc- 
ing  Highway  in  accordance  with  the 
fcpeclflcatlons  therefor,  to  which 
special  reference  Is  made,  as  follows : 

Trinity  County,  between  Route  20 
in  WeavervMIe  and  Brown's  Moun- 
tain (Il-Trl-IUHV),  about  six  and 
three-tenths  (6.3)  mllee  In  length  to 
be  graded  and  surfaced  with  crusher 
run  base  and  at  East  Weaver  Creek 
(ll-Tri-20-A).  about  two-tenths  (0.2) 
mile  In  length  to  be  graded  and  sUr- 
faeed  with  roadmlxed  surfacing  on 
crusher  run  base  and  a  reinforced 
eenorete  box  culvert  to  be  con^truc- 
tadl 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
Iha  Department  of  I>ubllc  Works  has 
ascertained  the  general  prevailing 
rata  of.  wages  applicable  to  th4 
work  to  be  dnrie  to  be  as  follows : 
Classlfloatien  Rate  per  hour 

Skilled   Labor 
Aayhalt  plant  dryerman  or 
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Highway    Improvements 
Mendocino    Co.    across    Noyo    River 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hlghwe> 
Engineer,  Room  873.  Public  Work* 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18.  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembiy 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  aerese  Noyo 
River  about  one  mile  south  of  Fort 
Bragg  (l-Men-»6-E),  the  superetruc- 
turo  for  a  bridge  to   be  constructed. 

Bids  ar»  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hap 
ascertained     the    general     prevailing 
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ascertained     the    eenprui    « 

rate  of  ^ages  appKue  to^th^J!^? 

Classification  Rate  per  hour 

Skilled    Labor 
Carpenter    „  „ 

Cement   finisher  .  'H^. 

Concrete   mixer   opera'tor  ■(one 

cubic  yard  capacity  or  less)  l  flf, 
Concrete  mixer  operator  (o"r 
one  aublc  yard  capacity  and 

paying    type)     :. \^  .^ 

Derrick     operator    ..  oTJ^ 

Electrician     „    J^O 

Operator  of  power  shover  or 
other  e.xcavaxing  equipment, 
shovel  typo  controls  (up  to 
and     Including     one     cubic 

yard>      2  2-5 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   o-jm 

Painter     (brush)     ...„ .     ■■" t ~ 

Painter    (upray)    ..  jig 

File    driver   man   " jgg 

Reinforcing    steel    worker iVk 

Roller    operator    jAr 

Structural  steel  worker      20ft 

Tractor    driver    -[L 

Truck    driver    (8    cubic    yards" 
water      level      capacity      or 

more)     jM. 

Truck  driver  (6  cubic  vai^'s 
and  less  than  8  cubic  yards 

water    level    capacitv>     igo 

Intermediate   Grade    Labor 
Concrete   vibrator   operator  ....  LS?."? 

Jackhammer     operator     1.375 

Oiler   power  shovels  or  cranes  1 60 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity) 1.4075 

Truck   driver   (less  than   4  cu. 

yds.  water  level  capacity) 1.2825 

Any  claseiflcation  omitted 

Unskilled    Labor 

Flagman     „ 1.25 

Laborer     1.25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisloui^  as  Interpreted  in  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  foi  which  rates  are  no«. 
shown  above  shall  be  not  less  than 
$1,375  per  hour 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates 
are  not  shown  above  shall  be  not  less 
than   $1.25   per  hour. 

The  minimum  wage  paid  to  al* 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    $1.25   per   hour. 

Overtime — one  end  one-half  (1%) 
times   the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (l',4)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in    whole    or   in    pan    with    Federal 

(Continued    on    Page   19) 
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says  Mr.  J.  b.  iNeison  oi  uic  luui  ui  joiinson  oc  iNeison, 
Marin  County  Contractors.  "Our  IT4  TRAXCAVA- 
TOR  is  the  ONLY  RIG  for  close-in  work  around  founda- 
tions and  concrete  forms,  and  that^s  only  one  of  the  many 
jobs  it  does  for  us.    It's  one  machine  that  keeps  busy." 


TRAXCAVATE  for  PROFIT 

All  over  the  cotmtry  contractors  are  calling 
the  Traxcavator  "the  buaest  machine 
the  job,"  and  here's  why:  They  use  it  for 
land-clearing  and  for  leveling;  they  use  it 
for  excavating  and  for  truck  loading;  they 
use  it  for  backfilling  and  for  cleanup  work. 
From  the  tima  the  job  is  started  'til  the 
earthwork  is  completed  the  Traxcavator  is 
busy.  That  spells  pro/if  for  the  contractor 
bacause  tha  profitable  machine  is  the  one 
that  keeps  busy.   That's  why  we  say 

TRAXCAVATE  for  PROFIT 


PETERSON  TRACTOR  &  EQUIPMENT  CO. 


HAYWARD 
SWaafwoed  S600 

SAN  FRANCISCO 
G4r4eld  9I5I 


IRINTWOOD 
Iraafwoed  I  OS 

HALF  MOON  BAY 
NMI  2MI 
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funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules. 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  parti- 
cularly directed  to  t^e  provisions  of 
Section  7,  article  (a),  subartlcle  (C), 
of  the  Stauadard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  ol 
the  Standard  Specif icationa,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  ol 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Worlcs  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Bnginecrs  at  Lqs  Angeleu  and  ban 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  ia  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors  in   San   Francisco. 

No  bid  will  be  considered  unles.s 
it  is  made  on  a  b'ank  form  furnish- 
ed by  the  State  Highway  Engln»or 
and  Is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un 
der  Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  Ucon- 
sed  and  also  prequalifled  ^  required 
by  law.  (See  said  Propo&al  Require- 
ments and   Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.    T.   McCoy 

State     Highway     Engineer. 
Dated  May  23,   1947 

(Dally  Pacific  Builder) 
(May   23.   29.   June   6th.   1947) 

FIRST  PUBLISHED  TODAY 


reserves   the  right   to   reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKb 
DIVISION   OF   HIGHWAYS 
G  .T.   McCoy, 
State    Highway    Engineer 
Dated  May  23.   1947 

(DaUy  Pacific  Bulkier) 
(May  23.  29,  June  6th.   1947) 


Highway    Improvements 
Stanislaus  County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Bngineer.  Room  373.  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  June  18.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Stanlstaxis  County,  at  Wildcat 
Creek,  about  ten  miles  easterly  of 
Oakdale  (X-8ta-13-B),  about  four- 
tcnths  (0.4)  mile  in  length  to  be 
arad«d,  surfaced  with  gravel,  bitu- 
minous surfacs  treatment  applied 
and  a  double  168  In.  field  assembled 
plate  culvert  to  be  furnished  and 
installed. 

Bids  are  required  for  the  entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt   plant  dryerman  or 

fireman     $1.60 

Carpenter    .. ....  1.75 

Flagman     ...„ 1.15 

Jackhammer    operator    ... 1.37.') 

Laborer     „ 1.15 

Motor  grader  operator 2.10 

Oil  distributor  bootman  1.27B 

Oiler,  power  shovels  or  cranes_  IJX) 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.10 
Oparator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.20 

Mle  driver  man   __ 1.86 

Roller  operator  _.. 1.35 

Tractor  driver  1.98 

Tntck   driver    (18   cubic  yards 

water  level  capacity    or  more)  1.7125 
Truck   driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water   level   capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   levil   capacity)    1.525 

Tnick  driver  (4  cubic  yards 
and  less  than   8  cubic  yard.'< 

water    level    capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic vards  water  level  ca- 
pacity)      ^ 1.25 

Any    classification    omitted 

herein   not  less  than   1.15 

Overtime     one    and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 
half  (14)  limes  the  above  rates 
Plan*  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  HiRhway  Engineer, 
Public  Works  Building.  Sacramento, 
California,  and  they  may  he  seen 
at  the  offlce.s  of  the  Distrirt  Engl- 
nsars  at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  In  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors   in    San    Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  {rec- 
tlon  2  of  the  Standard  Specifica- 
tions. Bach  bidder  must  be  licensed 
and  also  prequalifled  as  required  by 
law.  (See  said  Proposal  Re<r>ire- 
ments   and  Conditions.) 

The  Department  of   Public  Works 


Highway    Improvements— Solano    Co. 
In  City  of  Fairfield,  on  Texas  Street 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  1200 
North  Center  Street,  Stockton,  Cali- 
fornia, until  2:00  o'clock  P.  M.  on 
May  27,  1947,  at  which  time  and  place 
they  will  be  publicly  opened  and 
read,  for  performing  work  as  fol- 
lows: 

Solano  County,  In  the  City  of  Fair- 
field on  Texas  Street  at  the  Inter- 
section with  Madison  Street,  Web- 
ster Street  and  Union  Avenue  (X- 
Sol-7-Frfd),  traffic  signals  to  be  fur- 
nished   and    Installed. 

Plana  and  specifications,  and  form 
of  proposal,  bonds,  and  contract  may 
be  obtained   at  the  aoove  address. 

No  hid  will  be  considered  unless 
It  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
ia  made  in  accordance  with  the  pro- 
v-l.slon.s  set  forth  under  Section  2, 
"Propo.sal  Requirements  and  Condi- 
lions"  of  the  Stajidard  Specifications. 
Eaoh  b.id  must  be  accompanied  by 
a  proposal  guaranty  in  accordance 
with  the  requirements  of  article  (f) 
of  the  said  Section  2  of  the  Stand- 
ard  Specifications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
ail  bids. 

The  quantities  listed  in  the  S^te 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  Increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deented  by  the  En- 
gineer to  be  necessary   or  advisable. 

Bids  are  required  on  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows:' 

Classification  Rate  per  hour 

Carpenter     fl.75 

Cement   finisher   __ _..  1.875 

Concrete   mixer  operator   (1   cu. 

yd.  cApaclty,  or  less) _ ,  1.60 

Concrete   vibrator  operator „....  1.875 

Electrician     _ ...>.......  1.878 

Flagman     1.25 

Laborer     _ 1  25 

Any  classification  omitted 

herein  not  less  than 1.25 

Overtime:     one    and     one-half     dVi) 

times  the  above  rates. 
Sunda>-s  and  holidays:  one  and  one- 
half    (1>4)    times   the  above   rates. 
State    Highway    Engineer's    Estimate 

Item  1.  Furnish  and  Install  traffic 
signals  on  Texas  Street  at  intersec- 
tion with  Madison  Street,  Webster 
Street,  and  Union  Avenue  in  the  City 
of  Fairfield. 

DEPARTMENT  of  FTTBLIC  WORKS 
DIVISION   OF   HIGHWAYS 

G.   T.   McCOT, 
State  Highway  Engineer 
By  Paul   O.   Harding. 
District  Engineer,   District  X. 
Dated:  May  14,  1947. 

(Daily  Pacific  Builder) 
(May  16,  23.  1947) 


Highway    Improvements 
Alameda  County  In  Oakland 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  recelyad 
at  tho  office  of  the  State  Highway 
Bngineer,  Room  873,  Public  Woiiis 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  11,  1847, 
at  which  time  they  will  bo  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Alameda  County,  In  Oakland,  ba- 
tween  Toll  Plaza  and.  Distribution 
Structure  (IV  -  Ala  -  8  -  Oak),  about 
nine-tenths  (0.9)  mile  in  length,  ad- 
ditionaj  traffic  lane*  to  be  construc- 
ted of  crusher  run  base  and  asphalt 
concrete  and  a  timber  trestle  to  ba 
constructed. 

Bids  are  required  for  the  antlra 
work  described  herein. 

In  accordance  with  the  provisions 
of  Sertlon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  he  done  to  be  as  follows : 
Classlfioatlon  Rata  Pt  Hour 

Asphalt  plant  dryerman  or 

fireman fl.«0 


READ  and  USE  the 
Classified  Section 
...Call  I^Arlcef  7110 


As|Aalt   plant   mixer   oparator  \M 
Asphalt  spreading  manhtna  op- 
erator     . — .— — ,....  L96 

Carpenter ■—    .  1.75 

Cement  finisher 1.87S 

Concrete   mixer  operator   (ona 

cubic  yard  capacity  or  less)  1.60 
Concrete  mlzer  oparator  (ovar 
one  cubic  yard  capacity  and 

paving  type)    1.80 

Concrete    vibrator    operator 1.S7& 

Flagman  _ _ -  1.25 

Jackhammer    oparator   _.....—.  1J75 

Laborer  — LSS 

Motor   grader    operator 2.10 

Oil  distributor  bootman 1.378 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power    shovel    or 

other  excavating  eQulpment, 

shovel    type   controls    (up    to 

and      including     ona     cublo 

yard)    a.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (ovar 

one  cubic  yard) 8,86 

Pile  driver  holstman  or 

operator _ 2.10 

Pile  driver  man 1.86 

Reinforcing  steel  wortcer 1.78 

Roller    operator 1.66 

Tractor   driver 1.96 

Truck  driver  (8  cublo  yards 
water      level      capacity      or 

more)     1.876 

Truck  driver  (6  cublo  yards 
and  less  than  8  cubic  yaxda 

water    level    capacity)    1.60 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water  level   capacity) 1.4076 

Truck  driver  (less  than  i  cu- 
bic yards  water  level  capa- 
city)      1J826 

Any    classification    omitted 

herein    not   less    than 1.25 

Overtime — one    and     one-half    (1K> 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1^)  times  the  above  rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Bngineer, 
Public  Works  Building,  Sacramenta, 
California,  and  they  may  ba  seen  at 
the  offices  of  tha  District  E2nglne«rs 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Blnglneer 
of  the  district  In  which  tha  woric  is 
situated,  and  at  the  offlca  of  tha 
Associated  General  Contractors  in 
San    Francisco. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  nuide  in  accordance  vrlth  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  imder  Sec- 
tion 2  of  the  Standard  Bpedflcatlona. 
Bach  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.)  « 

The  Department  of  Publlo  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.   T.   McCOY, 
State  Highway  Bngineer 
Dated  May  16,  1947 

(DaUy  Pacific  BuUder) 
(May  16.  23,  29,  1947) 


Hlflhway   Improvomanta 
Saoramento  Co. 


■Dglneer,  Room  378,  Publlo  Works 
BttUdlng,  Sacramento,  California,  un- 
til a  o'clock  P.  M.,  on  June  11,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construo- 
ting  Highway  in  accordance  with  the 
Spwlflcatlons  therefor,  to  which  spe- 
cial reference  Is  made,  as  follows: 

Sacramento  County,  on  MaroonI 
Avenue,  ^Mtween  Howe  Avenue  and 
Fair  Oak*  Boulevard  (lii-8ao-«29), 
about  four  and  seven -tenths  (4.7) 
milea  in  length  to  ba  graded  and 
crusher  run  base  constructed,  and 
plant-mixed  surfacing,  armor  ooat 
and  penetration  oH  treatment  to  be 
applied. 

Bids  are  required  for  the  entire 
work   daacribed  herein. 

In  accordance  with  the  provisions 
T>f  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  tha  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  t>e  as  follows : 
Classification  Rata  Psr  Hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman SL60     I 

Asphalt   plant   mixer   operator  1.66 
Asphalt  spreading  machine  op- 
erator     1.86 

Carpenter    _._—_«______„ 1.75 

Cement  finisher 1.875 

Concrete  mixer  operator  (one 
cublo      3rard      capacity      or 

less)    1,60 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type) 1.90 

Motor    grader    operator    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     including      ona     cubic 

yard) 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  8.25 

Reinforcing  steel  woricsr  L76 

Roller  operator   _-__  1.96 

Tractor   driver   1.96 

Truck  driver  (18  cublo  yards 
water      level      capacity      or 

more)     1.7138 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level   capacity)    1JS876 

Truck  driver  (8  cubic  yarda 
and  lees  than  14  cubic  yards 

water    level    capacity)    1.526 

lntermedia.ta    Grade    Labor 
Concrete  vibrator  operator  ..__  1J76 
Jackhammer  operator  —.._-  1.878 
Oil  distributor  bootman  1.376 


Sundays  and  holidays— ona  and 
one-half  (IH)  tlmas  the  above  rataa. 
The  attention  of  bidders  is  dlraotad 
to  the  fact  that  tha  work  herein  pro- 
posed to  be  done  will  be  flnanoad  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and  rog- 
ulations  will  apply  to  such  work. 

The  attention  of  bidders  ia  partlou- 
larly  directed  to  the  provisions  of 
Section  7.  article  (a),  subartlcle  (8), 
of  the  Standard  Specifications  ra- 
garding  the  use  of  domestic  matarl- 
als;  and  also  to  the  provisions  of 
Section  8,  article  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  si>e- 
cifications  may  be  obtained  at  the 
office  of  the  State  Highway  Itegt- 
neer,  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  ba 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Bngineer  of  the  district  In 
[which  the  work  Is  situated,  at  tha 
office  of  the  Associated  General  Con- 
tractors in  San  Francisco,  and  at 
the  office  of  the  County  Bnglnaar  or 
County  Surveyor  at  the  coimty  seat 
of  the  county  in  which  tha  work  la 
to  l>e  performed. 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Blnglnear  and 
is  made  in  accordance  with  tha  pro- 
visions of  the  Proposal  Requlrsmsnla 
and  Conditions  set  forth  under  Sao-  * 
tion  2  of  the  Standard  Spaolfioatlons. 
Bach  bidder  must  be  lloansad  and 
also  prequaltribd  as  required  by 
law.  (See  said  Proposal  Raqulra- 
ments  and  Conditions). 

The  Department  of  Publlo  Worka 
reserves  the  right  to  rojact  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIOHWAT8 
G.  T.  McCoy, 
State  Highway  Bnglnaar 
(Daily  Pacific  Bulldar) 
Dated  May  16.  1947 

(May  16.  23,  29,  1947) 


Velo  County  Stevefia  Bridge 

STATE     OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCKS 


NOTICE   TO   CONTRACTORS 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed    proposals   will   be   received 
at  the  office  of  the  State  Highway 


Oiler  power  shovels  or  oranea  UM) 
Truck    driver    (i    cubic   yards 
and  lees  than  8  cubic  yards 

water   level  capacity) 1,8878 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)     1.26 

Unskilled   Labor 

Flagman     1.28 

Laborer 1.36 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  interpreted  In  tho  Ug^t 
of   this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  leas  than 
11.876  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  r%tes  ara 
not  shown  above^  shall  be  not  less 
than  81-28  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled lat>or  for  which  ratas  are  not 
shown  above,  shall  be  not  less  than 
11.25  per  hour. 

Overtime — one  and  one-half  (1^) 
times  the  above  rates. 


Sealed  pro{>osals  will  ba  received  at 
the    office    of    the    State    Bngtaiear, 
Room    401,    Public  Works    Building, 
Sacramento,    California,    until    S    ar- 
olook   P.   M.,  en  Wedneeday,  June  K 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  In  the  Assemb- 
ly   Room   of    said    building,   for   con- 
atructlon     in    accordance    with     tha 
specifications  therefor,  to  which  apa* 
clal    reference    is    made,    ot    portion* 
of  a   County  Road  as   follows: 

Yolo  County,  Stevene  Bridge  aorsaa 
Cache  Creek  five  (S)  mIlea  weet  of 
Woodland  to  be  repaired  by  oen- 
structing  reinforced  concrete  girder 
spans  to  the  remaining  portion  of 
the    old    bridge. 

0lds    are    required    for    tha   sntlra 
work    described    herein. 

State  Engineer's  Estlmata 
Item    1.    100   cubic    yards    ramovtnf 

concrete 
Item  2.    100  Cubic  yards  channel  aK- 

cavation. 
Item   8.    400    Cubic   yards    structura 
excavation. 


(Continued    on    Page   20) 


Schramm  Compressors  and  Tools 

20-f  U  35-f  te,  60-f  t,  105-f  t,  210-f  te,  315-f  t,  420-f  t 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  lACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  IREAKERS 

•  TRENCH 

DIGGERS,  sfc 


SALES 


•     RENTALS     *     SERVICE 


Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Smalll  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQIIPMENT  COMPANY 


PHONE  LANDSCAPE  9-2190 
3254  EAST  SHORE  HIGHWAY 


S-2191 


RICHMOND 


-»?■?!! 


wmmmai^mm 


PACE  20 


*         » 


(Continued  from  Page  19) 

Item   4.     495  Cubic  yards   Class    'A" 

Portland  cement  concrete. 
Item  5.    4fi5  Lineai  feet  concrete  rail- 
ing. 
Item   ft.    2,750  Pounds   mlscelUineous 

iron  and  steeL 
Item  7.    2.660  Uneal  feet  fumlahing 

steel  piling. 
Item  8.    63  Each,  driving  steel  piles. 
Item  0.    7  Each,  steel  pile  splices. 
Item    10.  120     Cubic     yards     riprap 

(broken  concrete). 
Item    11.  100.400    Pounds    furnishing 

bar    reinforcing   steeL 
Item   12.  100.400  Pounds   placing  bar 

reinforcing  steeL 
Item  13.  Jacking  operations. 
Item  14.  Miscellaneous  Items  of 
work. 
The  foregoing  quantities  are  ap- 
proxinuite  only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not.  eitpresaly  or  by  implication, 
agree  that  the  actual  amount  of  work 
will  correspond  therewith,  but  re- 
serves the  right  to  increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work  or  to  omit  por- 
tions of  the  worl{  as  may  he  deemed 
necessary  or  expedient  by  the  E<ngi- 
neer. 

All  bids  will  be  compared  on  the 
basis  of  the  State  Engineer's  esti- 
mate of  the  quantities  of  work  to  be 
done. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
>  ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

ClaMiflcation  Rate  Pt  Hour 

Carpenter  — |1.76 

Cement  finisher  „ 1.876 

Concrete    mixer   operator    (up 

to  one  cubic  yard)  1.60 

Concrete  mixer  operator   (over 

one  cubic  yard)   1.90 

Concrete  vibrator  operator 1.875 

Driller     (Jackhammer)    1.375 

Flagman 1.25 

Laborer  1.25 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up  to 

and      including     one     cubic 

yard)    _ „ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.25 

Pile  driver  hoistman  or  it- 
erator    2  10 

Pile   driver   man „ 1.86 

Reinforcing  steel  worker. 1.75 

Roller  operator —.—»»._  1.95 

Tractor  driver  . 1.96 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)   1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)    1.6875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level   capacity)   1.525 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic  yards 

water    level    capacity)     1.8376 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)     1.26 

Any  classification  omitted  * 

herein    not    less    than  1.?.^ 

Overtime — one     and     one-half     (1%) 
times   the  above   rates.  — 

Sundays  and  holidays — one  and  one- 
half  dH)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Engineer,  Public 
Works  Building,  Sacramento,  Cali- 
fornia, and  they  may  be  seen  at  the 


office  of  the  State  Engineer,  808  Cali- 
fornia SUte  Building,  Los  Angle*, 
at  the  offices  of  the  District  Engi- 
neers, Division  of  Highways,  at  San 
Francisco,  and  Marysvllle,  and  at 
the  offices  of  the  Associated  General 
Contractors  in  San  Francisco  and 
Los  Angeles. 

No  bid  will  be  considered  unle—  it 
is  made  on  a  blank  form  furnished  by 
the  State  Engineer  and  Is  noade  in 
accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications  of  the 
Division  of  Highways  dated  April, 
1945.  E^ach  bidder  must  be  licensed 
and  also  prequalifled  as  required  by 
law.  (See  said  Proposal  Requirements 
and   Conditions). 

Tho  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
EDWARD  HYATT, 
State   Engineer. 
Dated  May   16,   1947 

(Daily  Pacific  BuUder) 
(May  16,  23.  29.  1947) 


Highway    Improvement* 
Santa  Crux  County 

STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  11,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  conatnic- 
tlng  Highway  in  ax:cordance  with  the 
specifications  therefor,  to  which  spe- 
cial refereoce  is  made  as  follows: 

Santa  Cruz  County,  on  Qroon  Val- 
ley Road,  betwoon  Froodom  and  Hoi- 
ohan  Road  (IV-SCr-1146),  about  five 
tenths  (0.5)  mile  In  length,  to  be 
graded  and  surfaoed  with  plant-mix- 
ed surfacing  on  crusher  run  base  and 
a  reinforced  oonoreto  bridge  to  be 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Claosifloation  Rat*  Per  Hour 

Skilled   Labor 
Asphalt  plant  dryerman  or 

fireman     8L60 

Asphalt   plant   mixer  operator  L66 
Asphalt  spreading  machine  op- 

orator    1.96 

Carpenter  1.75 

Cement  finisher 1.876 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  LOO 
Concrete  mixer  operator   (ov«r 

one  cubic  yard  capacity)  —  L90 

Motor  grader  oi>erator 2.10 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel  type  controls   (up  to 

and      including     one     cubic 

yard)    — 2.10 

Operator   of    power   shovel    or 

other  excavating  equipment, 

shovel     type    controls     (over 

one  cubic  yard)  .  .  ,  2.28 

Pile  driver  man L86 

Reinforcing  steel  worker _ \  T> 

Roller    operator   ,  ,,      1.90 

Tractor  driver  _____  1J6 

Truck  driver  (18  cubic  yard* 

water      level      capacity      or 


(Continued  on  Page  21,  Col.  4) 


Use  This  Blank  To  Order  Qassified  Ad 

e  YOUR  NAME 

e  ADDRESS 

e  FIRM  NAME 

•  PHONE 


.CITY. 


•  WRITE  YOUR  AD  HERE 


TYPE  OF  AD  • 

Indicate  Classification,  i,  e..  Help  Wanted,  For  Sale,  etc. 
•  DATES  TO  RUN 


FRIDAY.  MAY  23.  1947 


DAILY     PACIFIC    BUIX-DER 


FRIDAY.  MAY  23.  1947 


PAGE  2 1 


COAST  BUILDING  PERMIT  TOTALS  FOR   13   MONTHS 


CALIFORNIA 

CITY 


Alameda- 
Albany. 


Alhambra. 
Anah*lm_ 
Athorton_ 


Bakereflold. 
Berkeley. 


B*v*rly    Hill*. 

Burbank 

Burllngam* — 


Chloo_ 
Colten. 


Compton 

Coronado 

Culver  City. 
El  Cerrlte 


Em*ryvlll*- 
Eufk*    ..- 

Fr**no   

Fullorton 

Qlertdal* 


H  ayward 

Huntington  Park. 

Inglowood 

LodI 


Long  Beach. 


Los  Angeles  (City) 

Lo*  Ang*l**  (County). 

Lo*  Qato* 

Martinez 

M  odesto  .,, 


Monrovia.. 

Montebollo. 

Montoroy. 


Mountain  Vl*w. 
Napa. 


Oakland. 


JAN„  1M7 
N*.       e*t.  Coot 


n  87,290 

1«t  7S2.42S 

10 


107 
173 


881.840 
870t272 
188,080 


It 


•«.07B 


01 
47 
lit 
14 
04 
21 


74»7B0 

70,406 

820,210 

20,279 

287,027 

146,250 


t 
t1 


ItMIO 


60 

27t 


128.822 
802.272 


8t 

214 
8t 

1722 


1B031B 
190.280 

1.328i088 
230,660 

1,722300 


4210 

ttos 

It 
It 

07 


14,090^»87 

10.271/489 

01,000 

ZTfiOO 

ltO.047 


102 


14 


330,8«0 

816,960 

89,675 

80,000 

78.018 

8;l41.8t0 


Ooeansid*- 

Ontario 

Orange 

Orovlll* 


Palo  Alto. 


Pasadena. 
Piedmont- 
Plttsburg_ 

Pomona 

Redding 


Redland* 

Redwood  City. 

Rlehmond r- 

Rlverold* 


Saoramento 


Sallnaa 

San  Bemardlno- 

8a n  Carlos 

6an   Ologo.. 


8an  Franolso*. 


San  Gabriel. 
San  Jose 


San   Leandre. 
San   Marino. 
San   Mateo_ 


San  Mateo  (County). 

San   Rafael 

Santa   Ana 


Santa  Barbara 

Santa  Clara  (County). 

Santa  Clara 

Santa  Crux 


Santa  Monloa. 
Santa   Rosa_ 


41 
lit 


07 


180,988 

814466 

130,637 

89.786 

218.276 


821 
t 

11 
232 

SO 


622,133 

12,230 

86.600 

1.018.000 

01^400 


80 


107 
240 


126,884 
131,890 
882J7B 
848.700 
1.200,740 


221 
02 


140,680 

807^60 

840.100 

1.840,063 

2.9O4.7S0 


80 

180 
00 
22 


1,403,194 

240.900 

79,779 

807300 


180 
48 

188 
100 


14 
122 


1,583,060 
140,580 
411390 


167380 
418,480 


•  SPECIAL  INSTRUCTIONS. 


COST  PER  COUNT  LINE:    One  time  30  cents, 

Five  times  25  cents. 

•  MAIL  TO  •- 

DAILY  PAQFIC  BUILDER 

ClaHHiBed   Advt.    DepL 

465    10th   St.,    San    Frandsco   3 


South  Qatoi 

South    Pasadena. 
Stookton 


Torranco. 

Ventura 

Vallejo- 


Vomon 

Watsonvlll*. 


T*UL 


180 
84 

180 
41 

ite 


90,626 

48302 
887324 


FEB.,  1947 
No.         Est.  Cost 


91 

24 

102 

36 

5 


105,297 
102.27.S 
803,717 
153,275 
6.750 


101 
148 

72 
234 

29 


351,413 
282374 
398,70i 
949,130 
236,850 


43 

90 
221 
16 
72 
37 


37,855 

316,379 

1,015,154 

33,275 
326,183 
133,787 


6 

45 
206 

64 
311 


23,197 
174,790 
590,41b 
173,20- 
500,6?2 


26 

52 

120 

33 

1243 


13,80C 

818,677 

637,464 

145,950 

1,651,000 


4541 

3680 

19 

14 

72 


16.892.50? 

13,741.665 
18,260 
93,045 
85,476 


114 
61 
19 
24 
40 

559 


334.375 

223,675 

40,885 

56,469 

88.325 

1,818314 


MARCH.  1947 
No.       E«t.Co«t 


97 
IS 

143 

"l1 


f    104,612 
40,600 

562,  m 

127,778 

72,450 


143 

153 

60 

299 

81 


584328 
325308 
381,010 
1,704,671 
126.760 


88 

46 
129 
16 
66 
58 


43,340 
129,440 
499361 

28350 
176,454 
266,338 


0 
90 

237 
84 

828 


490375 
123,582 
597.745 
115,199 
671,116 


14 
45 

94 

62 

1560 


60393 

129,661 

307,705 

260,000 

2,413390 


5207 

3668 

14 

17 

97 


16,412,135 

14,316.400 

37390 

29375 

623301 


48 

115 
28 

21 
67 


162.296 

342.132 

55,007 

76.300 

224,560 


313 
13 

8 

297 

26 


618,598 

18.47C 

18,000 

1,549,084 

165,100 


71 
58 

89 
159 
230 


201,676 
237.900 
273,480 
331,576 
674376 


21 
261 

42 
929 
715 


236,82b 

616,561 

278,900 

1,883.737 

4,837,66: 


128 
37 

115 
85 


235.?1f 

1,255.'^90 
140.225 
173.601 
547,860 


315 

Z067.744 

41 

271,5C2 

152 

480  613 

118 

365.80S 

356 

1,956.2?5 

11 

33,5«0 

118 

424,335 

7t 

tt 
27 
41 


1 


192347 
227,729 


189 
43 

111 
38 
86 


678.024 
97,125 

414,273 
67,081 

245,690 


100 
65 
28 
19 
83 

662 


308335 

237364 

86300 

51,000 

416,090 

1,612,683 


APRIL,    1947 
No.  Est.  Cost 


103 

28 

139 


20 


114,084 
73,090 
414,808 
219,294 
133,55C 


116 
783 

78 
221 

31 


349.71? 
2,380.219 

181,04C 
1,01 2.1  Of 

177,900 


70 
91 
96 
18 
64 
38 


86,02( 
441,13f 
450,63( 

55,01  ( 
174.37- 
319,53! 


8 

69 

272 

47 
304 


36,60' 
110,94: 
657,88' 
104,83.' 
463,76: 


37 

47 

125 

35 

1828 


138,30C 
120,134 
398,4T 
142,?C' 
3,127,10 


5248 

3895 

20 

31 

70 


17,585,34' 

16.266.03^ 

70,96: 

44.45' 

174,55 


62 
139 
29 
18 
04 


168377 

428,196 

33,749 

52,100 

991,822 


297 
12 
15 

181 
82 


1,014,163 

33,682 

60,600 

410,004 

66,150 


71 
63 

114 
192 
279 


116,132 
206,300 
422,451 
906,036 
943333 


36 
816 

70 

1091 

709 


87,039 

719,004 

607,060 

2360,785 

3,604,766 


04 

124 
51 
40 

328 


21Z703 
848382 
367300 
291,877 
2336340 


842 
28 
168 
100 
411 
23 
112 


2.022314 
76,125 

1314,784 
506,324 

2366.122 
183345 
846300 


44 
66 
24 
39 

16 


157,420 
194327 

75300 
178,953 

33300 


168 

80 

148 

26 

97 


812.795 
184300 
938,790 

66,796 
247340 


48 

105 
IS 
80 
IS 


101 
97 
13 
21 
38 

635 


308.79' 

488,46 

25,6a 

66,72' 

95,98f 

2,045.09 


59 

105 

33 

17 
60 


164  48' 
279,97( 
108,92 
22,20f 
242.27( 


328 
14 
21 

149 


837,00^ 

55.97. 

51»S5C 

574,91 : 

143.35C 


59 

69 

121 

157 

234 


126.12? 

334.70( 

458,04-! 

395.43 

6e5,58( 


19 
290 

42 

1107 

624 


41,90{ 

590.03^ 

323,50' 

2,005,60 

2.824,32' 


63 

141 
40 
44 

100 


538.25' 
492,1 7f 
463,35' 
389,13 
591 .03- 


291 
49 
128 
102 
268 
19 
113 


1,748,662 
146,99( 
442.20: 
346J2* 

1,174.00< 

55,80f 

372,57£ 


48 
150 

29 
128 


569.1 3f 
148.10( 
665,65.' 
56.02; 
493,66r 


118,790        36 

4003161       59 

19310        18 

525378        35 

"•7 


13334£ 

138,143 
32,99( 

412,480 
61.725 


11248      108,121,140  18256      $66372.632 19906      $71,14134220223      $68,825,51 


APRIL.  1940 


No. 


Est.  Cost 


121 
26 
82 

Ti 


162399 

67,087 

258,186 


1122,600 


75 
168 

77 
228 

21 


190,024 
340331 
460,590 
905,056 
103,700 


60 
60 

130 

10 

103 


57380 
166.780 
352,995 

42,520 
676306 


0 

78 

236 

65 

248 


18360 

60,986 

955,981 

295,145 

734371 


20 
41 

102 

42 

1679 


52325 

127,990 

318,103 

141,015 

2,652,745 


4954 

3689 

23 

24 

40 


23,467.103 

14,4:  !,855 

132,300 

9,192 

90,075 


122 
48 
10 

20 
660 


267,722 

659,947 

24.300 

8a775 
1,722.358 


27 
108 
37 
11 
70 


48.175 

184.911 

61,344 

22,950 

401,450 


358 

19 

11 

140 

38 


717,462 
17,017 
237,925 
422,474 
105354 


61 

60 

72 

139 

332 


129,516 
347.150 
190,756 
343,946 
1.347,392 


38 

317 

65 

844 
813 


148,035 

785.906 

450,150 

2,027,668 

Z622,&30 


43 

122 
41 

139 
74 


186.866 
651,237 
135,640 
319320 
447,727 


253 

30 

128 

110 


60 


1/445,700 
114,345 
653.135 
543,646 


256,025 


182 
40 

102 
40 

118 


802,917 
129,700 
356,721 
124,842 
307,147 


52 
67 
19 
54 

12 


141,650 
83300 
66,170 

672397 
40300 


MAY.  1948 
No.       Est.  Cost 


140 

22 

102 


•    166321 

89,100 

289364 


23300 


60 

135 
83 

240 
17 


183,129 
908384 

325310 

1368,155 

47300 


59 

120 
23 
21 


196,742 

270,880 

60,700 

890377 


0 
58 

186 

29 

194 


63300 
70,138 

488.919 
73,656 

637,142 


27 
58 

113 

39 

1790 


77,360 

236,439 

540,705 

154,025 

3,062,000 


4598 

2739 

16 

15 

68 


21,706,304 
11,316,973 

49,490 
9,300 

90,842 


103 
87 
11 

"26 
638 


198371 
244308 

60,970 


49.780 
1,624,676 


45 

126 
27 
10 

109 


119,880 

261,491 

64,699 

7,475 

594,950 


292 

8 

114 

118 

89 


794,631 
22384 
639,660 
379.043 
103,995 


56 

65 

71 

131 

233 


92,428 
864.350 
15Z676 
371,900 
715,377 


48 

278 

37 

838 

734 


194,184 
453,574 
232.600 

1,7913* 


97 

201 
40 
50 
97 


227 J71 

1,182312 
162.735 
182.085 
553.385 


139 

283 

18 

88 


91 


452329 

1,463,120 

53350 

211,567 


835.710 


147 
49 

195 
37 
91 


504,914 
137380 
93a750 
94,943 
670335 


88 

51 
20 
58 

7 


106366 
92,301 
26385 

736325 
23300 


JUNE,  1940 


No. 


KsLCoot 


72 
24 
71 
82 
11 


141306 

86,723 

442,025 

175.681 

70,100 


01 
120 

72 
215 

23 


323396 
409388 

779,120 
902324 
138310 


72 
70 
90 
17 


57,790 

222,975 

81,060 

523,150 


11 
60 

171 
60 

179 


155370 
71314 
546,502 
338319 
582,004 


58 
55 

111 

21 

1316 


297,150 

134336 

614.723 

53300 

2364.610 


4324 

2675 

9 

27 

32 


19372,554 

9377,134 

39305 

11,563 

185309 


to 

91 
13 

"27 
004 


238357 
553345 

34,100 


194300 
1,707322 


27 
19 
24 
IS 
30 


37,670 

301.511 

74394 

24,660 

239.625 


228 

6 

9 

190 

83 


1.056380 

8.520 

39.000 

314342 

190.025 


42 
49 
66 

102 
227 


90329 
218,750 
203,633 
290,975 
964,903 


29 
188 

41 
761 
•71 


147370 
808341 
294,550 

1314314 
2,008,001 


43 

153 
S3 

30 
176 


200,571 
896,741 
153,090 
169,956 
1,146,716 


271 
38 

102 
73 


68 


1,665.900 
168.925 
290388 
I8O347 


207328 


197 
29 
93 
43 

28 


714353 
6O3OO 
311,635 
302,160 
366,090 


35 
44 
17 
44 

11 


133396 

65366 

125325 

6763S4 

21300 


18556      168396.195  16999      86234430618827 


JULY,  1240 


No. 


Est.  Cost 


93 

25 
24 


66373 

35,798 

236346 

^50 


62 

207 
93 

240 
21 


227,010 
402,036 
354,100 
941,758 
85,100 


66 

60 

78 

25 

103 


29330 
260,079 
213,395 

35390 
529340 


10 
56 

192 
46 


231315 
49,507 
553380 
129331 
836,674 


39 

91 

146 

49 

1907 


368375 
204,550 
741322 
221,630 
3,205,530 


4348 

3621 

11 

27 

48 


21,690,508 

11,802,652 

34350 

44,800 

123,380 


104 

287 

15 

"21 
574 


266364 

2,189,970 
67300 


81369 
2,136,026 


21 

107 

18 

13 

107 


47.150 

361361 

47,628 

20.940 

330,340 


363 
5 

9 

151 

29 


650,373 

9379 

25.050 

346,458 

153350 


75 
43 
85 

162 
190 


191,776 
157339 
198.590 
508,480 
621375 


26 
292 

84 
881 
591 


67.680 

536,176 

631  ,'200 

1,751,484 

2,406306 


88 

136 
25 
38 

69 


156,998 
524.645 
73.825 
173.624 
370.790 


217 
80 

131 
88 


66 


1,179.190 

99.616 

292315 

231350 


203,313 


158, 
52 

130 
40. 
96 


660385 
191,525 
485354 

66,624 
292365 


25 
61 
24 
44 

7 


51,635 
90,871 
63,060 
740,722 
55.000 


AUG,  1240 
Na.      C«t.Co«t 


112 

83 

2W 

"io 


t  210374 

87327 

1387358 

224,667 

01300 


24 

184 

310 
20 


543331 

486,682 

449,754 

1301,079 

24300 


59 
60 

168 
19 
62 


141 
117.742 
729.190 
41300 
382,604 


0 
02 

127 
47 

284 


79300 
122,792 
424,979 

95,649 
542378 


24 
43 

119 

35 

1403 


95,085 


728,723 

120300 

2306.690 


4996 

3633 

11 

23 

88 


2a002393 

11.320,630 

56,600 

55380 

178,175 


119 
66 
12 

681 


256,106 

230,730 

69,670 


04.760 
1,760309 


41 

190 

21 

2 
79 


94.782 

789306 

81 319 

47,000 

962390 


SEPT..  1942 
No.       E*t.  Coot 


22 

31 

200 

"16 


102338 

61,124 

981369 

135,692 

22.129 


71 
200 

98 
226 

13 


267,733 
1,035326 

194,770 

1,054,785 

26300 


73 
65 

478 
22 
23 
24 


52,186 

100,092 

2.719,723 

8I3OO 

410327 

236.788 


3 

52 

208 

47 
208 


2300 

104340 
862,829 
202,811 
485,148 


26 

51 

186 

32 

1801 


96341 
97300 

1,095,734 
122,750 

2303375 


4370 

3058 

18 

17 


$17,066,901 

8355,673 

71360 

48366 

87317 


123 
58 

16 

15 


226350 

292,716 

66,825 

87,900 
1378456 


39 

108 

19 

9 
79 


97,884 
329,555 

49331 

28,150 

267,667 


14 

10 

137 

14 


775,675 
43382 
55,060 

296,041 
42300 


87 
00 

110 
144 
271 


145.042 
245325 
275,365 
388,540 
820389 


82 

871 

100 

1023 

756 


81,609 

808,305 

624,100 

1,696333 

2,806324 


87 
180 
70 
35 
70 


218328 
769,820 
350,620 
128,819 
404346 


812 
84 

132 
98 


23 


1377,619 
224383 

801348 
309329 


239334 


238 

42 

217 

25 

112 


1,017,420 
178.726 

1,756.896 

74,639 

221346 


28 
87 
29 
96 

14 


97300 

36,793 

714328 


368 

7 

8 

166 

29 


1,183,109 
28343 

45.100 

470,184 

70300 


63 

41 

102 

146 

209 


153,741 
839338 
319318 
377359 
603370 


22 

279 

46 

957 

966 


212315 

402397 

255,600 

1,457341 

2,183.317 


52 

162 

90 

85 

70 


226387 

827,514 

84,720 

97.870 

457373 


OCT,   1948 
No.         Est.  Cost 


112 
33 

202 
91 
13 


88,573 

38,981 

953329 

100.148 
76,100 


84 

204 

275 
14 


458.162 
266392 

286,495 

1,082.849 

74300 


75 
70 
111 
20 
74 
61 


198320 
101,196 


18336 
273342 
277399 


5 
62 

205 
43 

231 


118300 
65,428 
478341 
142340 
609394 


28 

67 

199 

44 

1458 


73300 

161,880 

1,013346 

1.129,950 

3,630,035 


4280 

14 

19 

105 


13395.436 

13,117314 

85390 

9312 

201.646 


130 
64 
28 
26 
38 

963 


299360 

368,744 
46370 

188,660 

60,600 

2,171313 


47 

178 

22 

20 

195 


108,000 

671328 

33,864 

38,779 

1,088360 


329 
14 
15 

351 
33 


1,483,782 
19,166 
58.20( 

1392,742 
82360 


64 
68 

104 
169 
269 


150,913 
830305 
293,445 
471,324 
651378 


24 

343 

65 

1141 


28.909 

192311 

484,750 

2306,127 

2,627,638 


260 
81 

143 
82 
S3 

368 
64 


1,833,530 
160,485 
319,137 
226325 
176304 

1,930,792 
140,765 


158 
58 

146 
40 

158 


550,788 
125320 
784311 
121396 
908380 


95 

00 
29 
42 

27 


141,770 
moodsi 

81,810 

1,188360 

65,600 


71 

148 

49 

28 

61 


303323 
541,787 
138329 
162,395 
302356 


NOV.,   1242 
No.         Est.  Coot 


DEC,  1t42 
No.         Est.  Cost 


97 

32 

190 

45 

4 


2    589320 
34348 


92,165 
900 


74 
130 


14 


199396 

246345 

197,606 

1,791.900 

38300 


53 
39 

175 
14 
56 
45 


65.030 

41,696 

1,177,907 

36329 

329,627 

148370 


8 

72 

162 

43 

171 


21396 
100335 
448397 
102,017 
434,745 


26 
43 

174 

36 

1379 


276350 
117,850 
903,889 
132.665 
2.094,935 


3663 

■"is 

23 
62 


10.622,979 

6.799,441 

77.749 

59,175 

40372 


95 
82 
20 
11 
40 
432 


373,923 
566345 

54,700 

60,350 

85355 

1,161,004 


27 
100 
18 
15 
60 


247303 
28,576 
55,000 

154,702 


325 

12 
58 

519 
21 


790,792 

27,771 

362350 

2331333 

43.250 


49 

34 

78 
125 
208 


51,704 
123,670 
192,257 
206,463 
494,396 


27 

204 

24 

719 

579 


91 
22 

199 
46 

9 


9  233377 

61 300 

900.530 

119.170 

12,900 


52 

156 
43 

212 
16 


156,068 
225375 
102,605 
872301 
119.660 


(Continued  from  Page  20,  CoL  3) 


more) 


LTUS 


42 
36 
89 
20 
91 
36 


48,600 

66,671 
920,190 

25,030 
220,726 
126305 


8 
46 

125 
29 

183 


58.100 
74300 

352391 
90,771 

286,055 


15 

40 

166 

40 

1213 


27,660 

50.666 

890358 

163.125 
2.513,060 


3299 

2887 

8 

13 

68 


8351,618 

9345,428 

31,000 

14,700 

142,067 


89 

47 
23 

13 

20 

404 


276300 

148,698 

34300 

39300 

73,619 

935.182 


39 

253 
27 

9 
87 


84,640 
1,092,139 
43331 
13,915 
80330 


378 
11 
11 

120 
22 


728,588 

16360 

40.325 

277358 

14360 


29 
68 

76 
188 


82377 
119,120 
227,100 
254388 
428,770 


43.125 

794395 

262.450 

1,133.067 

4,651,724 


314 
41 
183 
123 
383 
226 
101 


1,760333 
150376 
414,079 
315334 
1.891.515 
1349.150 
274393 


107 
42 

190 
86 

117 


321394 
181,030 
920382 
72,762 
330328 


17464      $63.423326  18831      $64372.69318002      $50319382 


70 
73 
21 
56 

12 


68.759 

25.015 

811396 

66300 


15579      $86,640312 


39 

100 
36 
21 

311 


176,576 

377,760 

279,875 

97300 

2,103,667 


31 
230 

22 
730 
916 


115,100 
588,635 

190300 
1,512319 
1324,732 


244 

30 

126 

87 

213 
11 
01 


Z777390 
106390 
258371 
299360 
877,850 
21315 
190,001 


90 
93 
22 
90 


»,751 

147,040 

318.167 

90398 

819,070 


247 
60 
12 
49 
12 


1,058319 
79393 
29390 

1319378 
42,100 


13025      954366,001 


40 

101 

9 

21 

75 


118378 
501310 
44329 
121326 
738370 


176 
85 

150 
86 

257 
21 
77 


994309 
146,800 
266,144 
232315 
1314310 
122,100 
152318 


85 

125 
82 

107 


934301 
119350 
526356 
.  87322 
738322 


40 
70 
19 
44 
12 


179342 
178,737 

90300 
1319319 

40300 


Truck  driver  (14  oublo  yard* 
and  less  than  18  oublo  yard* 

water  level  capacity)   1.6878 

Truck  driver  (8  cubic  jrard* 
and  less  than  14  cubic  yard* 

water  level  capacity)   1328 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1370 

Jackhammer  operator l.t70 

Oil    distributor   bootman 1375 

Oiler  power  shovels  or  crane*  1.0O 
Truck    driver    (4    cubic   yard* 
and  less  than  8  cubic  yard*         ) 

water  level  capacity) 13876 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)     1.26 

Unsklllotf  Labor 

Flagman L15 

Laborer L16 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  Interpreted  in  the  light 
of  this  classification. 

The  minimum  wagre  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.S7B  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  le** 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.16   per  hour. 

Overtime — one  and  one-half  dVi) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  finaoiced  in 
whole  or  In  part  with  Federal  funds 
and  that  therefore  all  of  the  ap- 
plicable Federal  statutes,  rules  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Ejnglnaer 
of  the  District  In  which  the  work'l* 
situated,  at  the  office  of  the  Associ- 
ated Oeneral  Contractors  In  San 
Francisco,  and  at  the  office  of  the 
County  Engineer  or  County  Surveyor 
at  the  county  seat  of  the  county  in 
which  the  work  is  to  be  performed. 

No  bid  will  t>e  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirement* 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specif Iratlons. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIOHWAT8 
O.   T.   McCOT, 
State  Highway  Englneor 
Dated  May  16,  1947 

(Dally  Pacific  Builder) 
(May  16.  23,  29,  1947) 


Highway    lmprov*m«nt»-^lam«da 
County  en   Ca*4*hor*  Frooway 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIQHWAY2 


NOTICE  TO   CONTRACTORS 


SeaJed  proposals  will  bo  received 
at  the  office  of  the  Bute  Highway 
Engineer.  Room  873.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  1*.  M.  on  June  11,  1947.  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Aasembly  Room 
of  said  building,  for  constructing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  nuide,  as  follows: 

Alameda  County,  on  Eastahor* 
Freeway,  betweon  on*  mile  north  of 
South  City  Limits  of  OaKland  and 
threo-tenths  mile  south  of  High 
Street  In  Oakland  (IV-Ala-69-Oak). 
about  two  and  three-tenth*  (2.3) 
mile*  to  be  graded. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 


Classification 


Rat*  Per  Hour 


Skilled   Labor 

Carpenter  $1.75 

Cement   finisher  . -  1.875 

Concrete  mixer  operator   (lees 

than  one  cubic  yard  capacity)  1.60 
Concrete   mixer  operator   (one 
cubic  yard  capacity  or  more 

and    paving   type)    1.00 

Motor  grader  operator .  240 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  tup  to 
and      Including      one     cubic 

yard)    ..._ 2.28 

Operator  of  power  *hov*l  or 
other  excavating  equipment, 
shovel     type     controls     (over 

one   cubic    yard) 2.80 

Reinforcing  steel    worker 1.75 

Roller     operator     .._.._».... 1.95 

Tractor  driver  1.96 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     —  1.876 

Truck  driver  (6  cubic  yard* 
and  less  than  S'^  cubic  yard* 

water  level  capacity)    1.00 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yaird* 

water    level   capacity)    ™  1.4075 

Dredger  Fill  Work 

Bargeman    _......_..>...  130 

Leverman  L90 

Fireman  and  oiler  1.80 

Deckmate     — _».....  LBO 

Deckhand  ~„ . ....  130 

Watch  engineer  1.68 

Intermediate  Qrad*  Labor 

Jackhammer  operator   1.875 

Oiler  power   shovels  or  crane*  1.60 
Truck   driver  (less   than  4  cu- 
bic  yards   water  level  capa- 
city)    ...„ 1.2825 

Unskilled    Labor 

Flagman     135 

Laborer  _ 138 

Positions  not  listed  above  will  be  aU 
located  In  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  In  th*  light 
of  this  classification. 

The  minimum  wag*  paid  to  all 
sklllod  labor,  for  which  rate*  are 
not  shown  above,  shall  bo  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.25  per  hour. 


(Continued    on    Page   22) 


14122      $44380.967 


ARIZONA 


Phe*nlx. 

Tuo*on_ 

TeUI- 


IDAHO 


Bol**L. 


L*wl*ten. 
Total 


NEVADA 


La*  V*ga*- 

Reno 


ToUI. 


OREGON 


Astoria- 
Eug*n«L. 


Klamath  Fall*- 
Portland 

2*l*m 


ToUI. 


UTAH 


LpOgan 

Ogdon 

gait  Lak* 
T*UI 


City. 


WASHINGTON 


Aberd**n„. 
Belling  ham. 

Seattle 

Spokan* 

Taooma.— . 


V*noeuv*r___ 
Walla  Walla. 

Wenatohea 

Yakima 


Taui. 


ttrand  T*UL 


121 


221314 


21 


2141.708 


27 
120 
217 


$419300 

829314 
1701314 


12 


108,122 


106308 
28382,728 


72 
112 


2  4390 
121372 
121378 
227300 


17 
72 

1U 

122 
47 

tt 

11 

101 

not 


t    143SS 

181 310 


947373 

911,899 

79,140 


1t31t 

241372 

|<.9t0,8H 


200      $      694,647 
202  359,647 

402     $    1,094,204 


86      $ 

53 
139      $ 


366,437 
101.139 
466,576 


73 
135 
209 


$      327,055 

378.047 

$     705,102 


40      $ 

86 

59 
482 
104 
771       $ 


89,045 
172367 
250.00U 

2.110,105 
291,902 

2313.119 


17  $        51,690 

80  204.963 

174  942.718 

271  $  I.Ote.331 


38 

94 

514 

380 

310 

96 

61 

19 

126 

1,638 


34,590 

89,962 

1.751,535 

1.028,0 1  o 

1,274,302 

207.966 

96,730 

52.820 

349,92C 

4,985333 


196        $   602,714     196 
230  210322     224 

420        $1313,800      420 


$       602,714 

564  452 

$  1.167,166 


118 

78 

182 


$   222311 

24,702 

$   828.112 


107 
122 
230 


$   900.100 

873.791 

$   228321 


22 

114 
107 

128 
1072 


2     62,240 

202367 

ooaioo 

3.814,085 

832.773 

$5,682,166 


28 

117 
282 
407 


2     77320 

626.120 

1,137320 

$1,741,600 


36 

180 


623 

211 

181 

78 

32 

144 

2000 


$     34,100 

11831 

2.604340 

2380,152 

796309 

219310 

147360 

83,700 

416326 

$8^814374 


131 

52 

183 


215.334 

77,200 

292.534 


81 
168 
249 


274.60f 
417,257 
691,857 


44 
103 

52 
533 

99 
831 


47.515 

268.685 

68,554 

2.283.;A( 

214.82P 

2.882.832 


23 

121 
277 
421 


$        73.30C 
332.63! 

i.0O6,so; 

t  1,412.437 


41 

83 

761 

638 

279 

98 

65 

39 

131 

2137 


$        15,578 

280.078 

3.080,440 

1,854.355 

977,83f 

8532( 

125300 

192.680 

254.690 

$  6,96«,097J 


104       $    202370 

00  114,790 

202       $     323,120 


120 

76 

196 


$     392.715 

78317 

9    471382 


154       $     332.062 


32 

141 
89 

979 

133 

1274 


$      42396 

306,189 

127335 

4,470,174 

227,722 

2  5301311 


12 
92 

290 
391 


2    114,000 

229.700 

1.154399 

$  1,407. 


73       2      87.700 


722 
591 
397 
110 


199 
2142 


3.921.666 

1373,060 

1,439,024 

127319 


828,078 
$  73tt319 


21MI      27^721312  21998      $77,39638;  2M21     227366^12424464      $8Z1 38,427  2291 5      $83,802374 


ISO       $    288375 
184  991367 

224       $    217342 


00 
142 


$    193303 

27379 
$     2(0342 


200 


80 
190 

47 

660 

123 

1010 


t    6831B 

871367 

119317 

2,722318 

711366 

$  4348,123 


24 

79 
205 
907 


2      27,000 

147366 

1392372 

9  1344327 


65 

206 
701 
541 
360 
102 


120 

2114 


I       32,337 

222,977 

4351.000 

2.157341 

1.113.085 

102.603 


26a040 
2  6376323 


lis 

114 
227 


282,135 

203330 

$  485,969 


94 

47 

111 


50317 
$  199,023 


102 


400312 


22  32325 

120  218380 
60  58347 

645  2314388 

121  192,046 
969  $  8,023,023 


24 

79 

268 

308 


87,450 

221.060 

789354 

$  1.168.364 


546 
482 

272 
21 
61 

110 

1528 


Z880.680 

1,187388 

816319 

112320 

1 


294319 
2  9377318 


124 
142 
226 


573300 
426303 


94 

94 


2231.610 
$231310 


98 


$127300 


S3 

124 

87 

648 

120 
1012 


51,175 

189,100 

95305 

4.001368 

234309 

24341,657 


18 

92 

327 

437 


54300 
288300 

1,402320 
$1,745,020 


043 

441 

890 

87 

71 

22 

141 

1838 


29396 

3,447300 

1,029,591 

928,641 

89388 

148.675 

87,600 

893300 

$6364399 


21072      $79360304 18ltt     16130131221 19t      $77322368 


162 
154 
216 


$    212300 

882,169 

$1306^426 


106 
42 

154 


$    148366 

83301 

6    182326 


212      2    501342 


40 

164 

72 

682 

162 

1127 


2     142366 

1573SV 

04,787 

2,614355 

221,088 

$  8304382 


122 
240 
384 


$  211300 
962379 
708321 

$  1341356 


100 

661 

486 

346 

93 

90 

25 

126 

1935 


94312 


6,770,169 

1.138,028 

784,535 

82371 

842.100 

80340 

212322 

9321321 


160       $    229325 
115  198354 

275      $  1,126»742 


90 
93 

143 


2    114.742 

S7S300 

9    888342 


190      $    429,624 


22 

122 
92 
572 
124 
945 


96 

126 
261 
422 


$      12306 

102311 
124343 

1,779,799 

132344 

$  2,166,648 


2    11Z362 

$    279329 

991,022 

$  1368397 


93 

191 


429 

291 
102 


9      90,199 

270377 

2.790300 

696.677 

978398 

93342 


29 

123 


92399 

191,1< 
$  4,944344 


199 
235 
424 


$     746320 

321304 

$  1,007324 


90     $     I80386 

42  87,780 

138      $      174319 


872359 
142  $  990310 
142     $   1362362 


154 

200 
363 


$     681,130 

529321 

$1310391 


67 

41 

102 


$    243329 

88359 
2    222.194 


73 
154 
227 


$    448326 

204,190 

9    658.182 


22  $       22300 

100  191304 

79  80388 

949  1388388 

82  92390 

041  $  2330327 


21  $       78.066 

83  192370 

192  599397 

296  $     212312] 


99 
198 

601 


219 
71 

27 

126 

1719 


9       ««357 

1113' 

1,616.420 

1.521331 

674371 

820,796 

fiMob 

199345 
$  4,080389 


19 
44 
41 

419 
96 

609 


2     74329 

92,709 
94,009 

1,964,870 

101304 

$1,937373 


14 
65 

128 
207 


2  81,190 
294.190 
361323 

$    996.603 


20       $       44,750 


801 

190 

178 

91 

99 

21 

123 

1000 


1397370 

874,082 

486314 

82304 

70,780 

99,990 

300320 

$2339390 


2Z702      $21344326'21917      $8931431612142      278322392  19949      $61390324 


190 
142 
279 


$   818379 

906,708 

$1,319300 


61 
81 
92 


$   192320 

43310 

2     198,780 


60 
203 
203 


222350 
$     388360 

680330 


22 

99 

99 

939 

91 
909 


2     28350 

190,799 

38349 

2311368 

182380 

$23413M 


11 

41 

132 

184 


$      44360 

106379 

482307 

6     032.688 


18 

97 

870 

262 

148 

92 

41 

2 

77 

1087 


2     1 

417327 

1392340 

1302322 


060 
76,110 


S7300 

246.749 

$4319349 


18499      904,799327' 


imlg 

SUBSCKIBSHS  ARM  THE 

'WUo^  Who. 

THE  CONSTRUCTION 
INDUSTRY 

...DOIS  THI  "hWlOVi"  CAMY 
YOUR  ADVIRTISINO  MISSAGIf 

MArk^f  7110 


F.W.DOOOC 


<09fORATION 


II 
lOHBBSS*! 


PAGE  22 


DAILY     PACIFIC     BUILDER 


FRIDAY.  MAY  23,  1947 


fl 


(Continued   from  Fla^e  21) 

The  minimum  wage  p&ld  to  all  un- 
skilled labor,  tor  which  ratea  are  not 
shown  above,  shall  be  not  lees  than 
$1.26  per  hour. 

Overtime — one  and  one-half  (IH) 
times  the  above  rates. 

Sundays  and  holidays — one  and  one 
half  (1%)  times  the  above  rates. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
^rly  directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
al*: and  also  to  the  provisions  of 
8«:tion  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,   respectively. 

Plans  may  be  seen  ,and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works  Budding.  fc%cramenio 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Englneere 
at  Los  Angeles  and  San  Francisco  at 
the  office  of  the  District  Engineer 
of  the  district  in  which  the  work  Is 
situated,  and  at  the  office  of  the  Aa- 
sociated  General  Contractors  In  San 
Frainclsco. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
ajjd  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law 
<See  8ald  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  Olds. 

DEPARTliENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCoy, 

r.  .  ^  ,,  ®***®  Highway  Engineer 
Dated  May  16,  1M7 

(Dally  Pacific  BuUder) 
(May  J 6.  23,  29.  194V> 


FRIDAY.  MAY  23.  1947 


DAILY     PACIFIC     BUILDER 


water  level  capacity)  ljjo     I 

Truck   driver    (4    cubic    yarts 
and  less  than  6  cubic  yards 

water  level  capacity) 1.4078 

Truck  driver  (less   than  4  cu- 
bic yards   water  level   capa- 

city) _.  1.2825 

Any   classification   omitted 

herein  not  less  than -1.26 

Overtime    one    and    one-half    (1-H) 

times   the  above  rates. 
Sundays  and  holidays— one  and  one- 
half   (1-H)   tlmea  the  above  rates. 
State    Highway    Engineer's    Estimate 
Item    1.    Removing    portions   of    ex- 
isting bridge. 
Item  2.    25  cubic  yards  structure  ex- 
cavation. 
Item    3.    0.5     thousand     feet     board 
measure   furnishing    Doug- 
las fir  timber. 
Item  4.    8  thousand  feet  board  meas- 
ure   framing    and    placing 
timber. 
Item    6.    6    cubic    yards    Class    'T3" 
Portland  cement  concrete. 
Item    6.    4    tons    plant    mixed    sur- 
facing. 
A  part  of  the  lumber  in  connection 
with  Item  4  and  one  keg  of  double 
grtp   spikes    wUl    be   furnished   free 
of  cost  to  the  Contractor  as  more  ex- 
plicitly set  forth  In  the  special  pro- 
visions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCoy. 
State  Highway  Engineer 

Bv  Paul  O.  Hardlna:. 
District  Engineer,  District  X 
Dated    May   12.    1947 

(Dally  Pacific  BuUder) 
(May    16,    23,    1947) 


and  leas  than  14  cubic  yard* 
water  level  capacity) LoaS 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 
water  level  capacity)    1.SS76 

Truck  driver   (less  than  4  cu- 
bic yards   water  level  capa-     ' 
city)    . 1^ 


Monterey  Ceunty  Pffelffer    Big    8ur 
State  Park 


STATE     OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER   RESOURCES 


Any   classification   omitted 

herein  not  less  than 1.15 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (IH)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Engineer,  PubUc 
Works  Building,  Sacramento,  Califor- 
nia, and  they  may  be  seen  at  the  of- 
fice of  the  State  Engineer,  803  Cali- 
fornia State  Building,  Los  Angeles, 
at  the  offices  of  the  District  Super- 
intendent. Divisi6n  of  Beaches  and 
Parks,  Monterey,  and  at  the  offices 
of  the  Associated  General  Contrac- 
tors in  San  Francisco  and  Los  An- 
geles. 

No  bid  win  be  considered  imless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Engineer  and  Is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications  of  the 
Division  of  Highways  dated  April. 
1945.  Each  bidder  must  be  licensed 
and  also  prequallfled  as  required  by 
law  (See  said  Proposal  Requirement* 
and  Conditions). 

The  Department  of  Public  Works 
I  reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
EDWARD    HYATT, 
State   Engineer 
Dated   May   16,    1947 

(DaUy  Pacific  Builder) 
(May  16,  23,  29.  1947) 
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Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of 
flees. 

Contractors  who  are  desirous  of 
securing  plans,  cpeclficatlons,  and 
propofcal  forms  for  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  s>>  subject  to 
certain  conditions  hereinafter  statel 
by  requesting  same  in  writing  from 
the  Division  of  ArchHecture,  FHibllc 
Works  Buildmg,  Sacramento.  A  de- 
posit of  12500  will  be  required  to 
guarantee  pafe  return  of  placs  and 
specifications. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  opeciflca- 
lons.  Each  bidder  must  be  licenced 
and  also  prequallfled  as  required  by 
law.  (See  said  proposal  Require- 
ments  and    Conditions.) 

The  Department  of  l»abllc  Work.s 
reserves  tho  rlglit  to  reject  any  or 
all  bids  and  to  waive  any  Informali- 
ty In  any  bid  received. 

No   bidder  may  withdraw  his   bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKti 
DIVISION   OF   ARCHITECTURE 
ANSON    BOYD 

STATE  architex:t 

(Daily   Flacific    Builder) 
(May  9,  16,  23,'  29) 


NOTICE   TO  CONTRACTORS 


Concrete   mixer  operator   (one 
cubic  yard  capacity  or  less)  1.60 

Concrete  vibrator  operator  1.876 

Flagman   U5 

Jackhammer  operator L878 

Laborer     1.25 

Oiler  power  shovels  or  cranes  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  rubic  yard) 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)  „ 

Pile  driver   man .. 

Reinforcing  steel  worker 17i 

Roller    operator    ._ _ ^._  LW 

Tractor    driver    IM 

Truck    driver    (8    cubic    yards 
water      level      capacity      or 

more) 1.876 

Truck    driver    (6    cubic    yards 
and  lees  than  •  «ublc  xarde 


Item   3 
Item  4 


Item   6 


Item  7 
Item  8 
Item  9 


Highway     ImproverfienU    Solano   Co. 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAY* 

T  

NOTICE   TO   CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
Wn^.  ^^  JY  I^^Pa'-tment  of  Public 
Sfir.«  ^*Tlf'°?..°'  H'Khways.  at  the 
Office  of  the  District  Engineer,  1200 
North  Center  Street.  Stockton,  Call- 

May  27,  1947  at  which  time  and  place  1 "— ■ 
they  win  be  publicly  opened  and  U^c"* 
read,    for   performing   work    as    fol-  | 

Solano  County,  at  Miner  Slough 
Bridge  about  12  miles  north  of  Rio 
Vista  (X-80I.99-A),  approach  spans 
**«?**   bridge  to  be  widened. 

Plans  and  specitications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  addraes. 

No  bid  will  be  considered  unless  it 
is  made  on  a  proposal  form  furnished 
by  the  District  Engineer,  and  U  made 
in  accordance  with  the  provisions  set 
forth  under  Section  2.  "Proposal  Re- 
quirements and  Conditions"  of  the 
Standard  Specifications.  Each  bid 
must  be  accompanied  by  a  proposal 
guaranty  in  accordance  with  the  re- 
f|Uir.«ment«  of  arttrje  (f)  of  the  saul 
Section  2  of  the  Standard  Specifica- 
tions. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  In  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Deiyutment 
of  Public  Works  does  not.  expressly 
or  by  implication,  agree  that  the  ac- 
tual amount  of  woric  will  correepond 
therewith,  but  reeervee  the  right  to 
increase  or  decrease  the  amount  of 
any  claa.s  or  portion  of  the  work 
or  to  omit  portions  of  the  work,  as 
may  be  deemed  by  the  Engineer  to 
be   necen8ar>'   or  advlHahle. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  tho  work 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

A.sphalt  plant  dryerman  or 

fireman     _ „ 11.60 

Asphalt  plant    mixer  operator.  1.65 
Asphalt  spreading  machine  op- 
erator     »_. „__  1^ 

Carpenter     ^ 1.78 

Cement  finisher  1,875 


Sealed  proposals  will  be  received 
at  tho  office  of  the  State  Engineer, 
Room  401,  Public  Works  Building, 
Sacramento,  California,  until  2  o'- 
clock P.  M.,  on  Wednesday.  June  4, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Assemb- 
ly Room  of  said  building,  for  con- 
struction in  accordance  with  the  spe- 
cifications therefor,  to  which  special 
reference  is  made,  as  follows: 

Constructing  Improvements  In 
Pffelffer  Big  Sur  State  Park,  Mon- 
terey  County. 

Bids  are  required  for  the  entire 
work  described  herein. 

State    Engineer's     Estimate 
Item  1     8,316  Cubic  yards  excavation. 
Item    2     38    Cubic    yards    Class    "A" 
Portland  cement  concreta 
386    Cubic    yards   Class    "CT' 
Portland  cement  concrete. 
6.450  pounds  reinforcing  steel. 
1.6  M.F.B.M.    Redwood    lum- 
ber,    dense    select    all-heart 
structural   grade. 
1.4   M.F.B.M.   Redwood    lum- 
ber,   select    all -heart    struc- 
tural grade. 

4.125   Pounds    miscellaneous 
iron   and    metaL 
120  Lineal   feet   pipe  hand- 
rail. 

2  Each,  18-lnch  headgatea 
Item  10  1  each,  24-lnch  headgates. 
Item    11  93  Lineal   feet   18-lnoh   cor- 
rugated  metal   pipe. 
Item  12  25  Lineal  feet  24-inch  corru- 
gated  metal  pipe; 
Item   13  101   Lineal   feet    metal    bln- 

tvpe   retaining   wall. 
Item  14  483  Cubic  yards  heavy  stone 

riprap. 
Item  16  4  Cubic  yards  rubble  ma- 
sonry. 
The  foregoing  quantltle.f  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not.  expressly  or  by  implica- 
tion, agree  that  tho  actual  amount 
of  work  will  correspond  therewith, 
but  reserves  the  right  to  increase  or 
decrease  the  amount  of  any  class 
or  portion  of  the  work  or  to  omit 
portions  of  the  work  as  may  bo  deem- 
ed neceaeary  or  expedient  by  the 
Engineer. 

All  bids  will  be  compared  on  the 
basis  of  the  State  Engineer's  esti- 
mate of  the  quantities  of  work  to 
be  done. 

In  accordance  with  tho  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classlfloatlon  .  Rate  Per  Hour 

Carpenter  _ |l.75 

Cement  finisher 1.875 


Erection  and  Comoletlon  of  the  ward 

for    Infirm    Men,    NorwaJk    State 

Hospital,     Norwalk,    Calif. 


Concrete  mixer  operator  (up  to 
one  cubic  yard)   1.60 


2,25 


s.sa 


Concrete  mixer  operator  (over 

one  cubic  yard)    „ l.go 

Concrete  vibrntor  operator  1.876 

Driller  (Jackhammer)  1.878 

Flagman . I.IB 

Laborer    1.15 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power   shovel    or 

other  excavating   equipment, 

shovel    Xype  controls    (up   to 

and      including     one      cubic 

yard)    _. 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel     type    controls    (over 

one  cubic  yard)   2.28 

Pile  driver  hoistman  or  op- 
erator     2.10 

Pile  driver  man  ~ 1.86 

Reinforcing   steel    worker   1.75 

Roller    operator    1.95 

Tractor    driver    „ 1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)   1.7125 

Truck  driver  (14  cubic  yards 
and  le««  than  18  cubic  yards 

water    level   capacity) 1.8878 

Track   driver    (8   cubic   jrarOc 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 


NOTICE    TO   CONTRACTORS 

SEALED  PROPOS>iL&  will  be  re- 
ceived .It  the  Office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "7^"  Streets.  Sacramen- 
to, California,  up  to  3:30  P.  M.,  Tues- 
day, June  3,  1947,  said  bids  thert- 
after  on  eald  day  to  be  publicly  op- 
ened and  read  for  the  erectl(.n  and 
completion  of  the  Ward  for  Infirm 
Men,  Norwalk  State  Hospital.  Nor- 
walk, California,  in  accordance  with 
plans    and    specifications    therefor. 

The  Ward  for  Infirm  Men  conslsti 
of  a  one  Ptory  reinforced  concreta 
building  having  a  combined  floor 
area  of  approximately  12.0(>0  pquare 
feet  with  hollow  tile  partitiors  ami 
clay  tile  roof  covtrlng. 

Separate  bids  onlj'  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work 

1.  General  Work. 

2.  Heating   and   Ventilating   Work. 

3.  Plumling  Work. 
Electrical   Work. 

Alternate  bids  vill  be  required  for 
the  omisMon   of  certain   work. 

Authority  Notice:  Approval  lorth!« 
construction  is  authorized  under 
C.  P.  A.  oi\Jer  VH.P.-l  Serial  8-1- 
2008. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  Tirovirlons  of  Section 
1770  of  the  Lobor  Code,  tho  Depart- 
ment cf  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as   follows: 

Hourly  Rate 

Asbestos    W^orkers    „  .$2.00 

Bricklayers     2.OO 

Carpenters     ■^  9^ 

Cement    Finishers   __„  1  970 

Electric    Workoni .  2.OO 

Qlaaler    „„ j© 

Iron  Workers  Architectural  I.775 

Iron  Workers  Reinforcing  Steel  1.975 

Iron  Works  Structural  1.90 

Laborers     Building l..% 

I.«therM     2.00 

Masons    Tenders    1.875 

Mixer      (concrete)      Operator, 

Skip    Typo 1.771$ 

Mixer      (concrete)      Operatcr, 

Paving  or   Mobile 2.00 

Painters    (brush)    1.50 

Plasterers     ._  _ ,    j.qq 

Plasterers   Tenders „ _ _  l.vo 

Flumhers     2.OO 

Roofers       _     1.7.-5 


-...  1.76 

••>*••  ••»..•  •>•>■«     «#.\^l 

1.80 

.w 1.25 

C>perator 

Derricks, 


Sheet   Metal  Workers 

Steam    Fitters , 

Tile    Setter   ...„  

Tile   Petters  Helper  . 
Universal    Equipment 

v(Shovel«,   Dragline.<f. 

r)»nlck   Barge,   Clamshell,   or 

Crane) 2.IO 

Tractor    Driver    ..".  1"  1.90 

Truck    Driv<»r   over    16  cu.   yds. 

water   level   capacity   1.775 

Truck   Drlvor  12  to  16  cur-  yda 

•water   level   capacity   I.575 

Tnick  Driver  <8  cu.  yds  water 
level    rapacity    and    leos   than 

12    cubic   yard>)    1.50 

Truck  Driver  (4  cu  yds.  and 
less  than  8  cu.  yds.  water  lev- 
el   capacity)     _ 1.45 

Truck    Driver    (less   than    4   cu. 

yd*,    water  leA'el   capacity)    ....  1.423 
Any  classiflcatk.ii  omitted  here- 
in not  less  than   _ 1.85 

Overtime  —  Ono  and  one-half 
limes  the  nbove  rates. 
Apprentlcos  may  be  enployed  pro- 
vided they  are  properly  indentured 
to  Ihc  Contractor  in  full  compllanc** 
with  the  provlnlons  of  Section  1777.5 
of  the  Labor  Cc^e. 

Plans  an<1  specifications  for  ex- 
amination are  on  file  In  the  Office 
of  I  he  Division  of  Architecture.  Put- 
llc  Works  Building.  Sacrsmento.  and 
Room  803  State  Office  Building.  Los 


Highway   Improvements 
'    Alameda  County 

STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 

Soak-d  proposals  will  be  received 
at  tAe  office  of  the  Slate  Highwav 
Engineer.  Room  373,  Public  Works 
Buildinf^.  Sacramento.  California,  up- 
til  2  o  clock  p.  m.  on  June  4,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 


ing State  Highway  In  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  nuule,  as 
follows : 

Alameda  County,  over  Ecet  Shore 
Freeway  at  23rd  Avenue  In  the  City 
of  Oakland  (IV-Ala-e9-Oak),  an  ov- 
ercrossing  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  he:«ln.  , 

In  accordance  with  the  provlslona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  us  follows: 
Classification  Rate  per  hour 

Skilled    Labor 

Carpenter    „ 51.75 

Cement  flr.lsher  1.875 

Concrete   mixer   operator   (one 

cubic  yard  capacity  or  leaa)  1.69 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    1.90 

Derrick   operator   _ 2.10 

Electrician     ..._ 1.875 

Operator  of  power  shovel  or 
other  exovvatlng  equipment, 
shovel  type  controls  (up  to 
and      Includirig     one      cubic 

yard) _ 2.26 

Operator  of  power  shovel  or 
other  excavaiing  eouipment. 
shovel    type    controls     (over 

one   cubic   yard)    2.85 

F'ainter    (brush)    >.  LV5 

Painter   (spray)    — 1.75 

Pile  driver  hoistman  or  oper- 
ator  „ - 2.10 

Pile   driver   man    1.86 

Reinforcing    steel    worker    1.75 

Roller   operator    1.95 

Structural    rteel    worker   2.00 

Tractor  driver „ 1.95 

Truck   driver    (8   cubic  yards 
water      level      capacity      or 

more)     1.875 

Truck  driver  (6  cubic  yards 
and  lets  than  8  cubic  yards 

water    level     capacity) 1.50 

Intermediate   Grade   Labor 

Concrete  vlljralor  operator  1.875 

Jackhammer    operator 1.875 


(Continued   on   Page   23) 


MIXERS 

Deliver 

MORE    LOW-COST 
BATCHES  PER  DAY 


3V2-S  END  DISCHARGE  TILTING  MIXER 


Th«  Rex  3I/2-S  mixer  has 
everything  you  want  in  a 
fiffer — mixes  morfar  as  well 
as  concrete.  Easy  to  tow  and 
spot;  ideal  for  house  con- 
tractor or  scattered  form 
work.  Pressed  steel  drum 
bowl,  air-cooled  motor,  19" 
dru>n  opening,  replaceable 
ring  gear,  Timken  equipped 
spindle  and  pinion  and  shaft 
bearings,   roller  chain  drive. 


REX  11-S  MIXER 


Check  these  outstanding  feetures: 
Improved  Slip-Stream  Shimmy  Skip 
3-Wsy  Mixing  Action 

One  Man  Hitch — Balanced  Towing 

Wida  Wheel  Tread— Low   Center 
of  Gravity 

Syphon -Type  Water  System — 19 
Gal.  Capacity 

Adjustable  Axle   Jacks  for   Stabi- 
lized Mixing. 

TImkan  Equipped  Drum  Rollers 

Choice  of  Power 

Controls  Grouped  for  Convenience 

All  Mechanism  Easily  Aeeetttble. 


See  our  complete  stock  of  Rex  concrete  and  mortar  mixers 

built  to  meet  youf  demands  for  getting  greater  production  at 

lower  cost.    Stop  in  tomorrow. 


FRESNO 


Branches: 
RENO  SACRAMENTO 


^4^ks. 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUSSET      STREET.  OAKLAND    3,  CAIIFORNIA 
SWEETWOOD    8877 


.^«R 


(Continued   from   Page   22 1 

Oiler  power  shovels  or  cranes  LflO 
Trudc   driver    (4    cubic    yards 
and  less  than  6  cubic  yarda 

water    level    capacity)    ."  1.4W5 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)   1.2825 

Unskilled  Labor 

Flagman     1 1.25 

Laborer    „ i.2»j 

Positions  not  lifted  above  will  be 
allocated  In  fcocordanco  with  the 
definitions  v.'hich  appear  in  the  spe- 
cial provisions,  as  interpreted  in  the 
light  of  this   c1a8j?lfication. 

Tho  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  «>-iali  be  not  less  than 
$1,875  per  hour 

The  minimum  wage  paid  to  a!l 
Intermedate  labor  for  which  raterf 
are  not  shown  above  shall  be  not 
less  than  $1.25  per  hour. 

The  minimum  wage  paid  to  all 
unaklMod  labor,  for  which  rates  are 
are  shown  above  shall  be  not  less 
than  $1.26  per  hour. 

OveTtlme — one  and  one-half  (1»4) 
times  the  above  rates. 

Sundays  and  holidlays — one  and 
one-half  (1%)  times  the  above  ratea. 
The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  wi*h 
Federal  funds  and  that  therefore  a!l 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such   work. 

The  attention  of  bidders  is  parti- 
cularly directed  to  the  provisions  of 
Section  7.  article  (a),  subartlcle  (6) 
of  the  Flandlard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Sectlco  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,   respectively. 

Plans  may  te  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Duildlng,  Sacramento. 
California,  and  they  may  he  seen  at 
the  offices  of  iho  District  Engineers 
at  Ixw  Angeles  and  San  Francisco, 
at  the  Office  of  ihe  District  Engl 
neer  of  the  district  m  which  th3 
work  is  situated,  and  at  the  office 
of  the  Associated  General  Contr.ic- 
tors   In   San    Frar.  Cisco. 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  En^neer  and 
Is  made  in  accordance  with  the  pro- 
visions of  tho  Proposal  Requirements 
and  Condltiins  set  forth  under  Seo- 
tI<H»  a  of  the  Standard  Speclficatlcnp 
Bach  bidder  must  bo  licensed  and 
also  prequallfled  as  required  by  law 
(See  said  Proposal  Requhcments  and 
Conditions.) 

The  Department  of  Public  Work? 
^esei-ves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  ot  PUBLIC  WORK.% 
DIVISION   OF  HIGHWAYS 
O    T.    McCOY 
State    Highway    Engineer 
Dated  May  9.  1947. 

(Daily    Pacific    Builder) 
(May  9,  18,  23,  1947) 


Highway     Improvements 
El    Dorado   County 


STATE    or    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 

NOTICE   TO   CONTRACTORS 

Staled  prr>posals  will  bo  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Works 
Buildinn^,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947.  at 
which  time  tKey  will  be  publicly 
opened  and  read  in  tho  Assembly 
Room  of  said  building,  for  coiistruc- 
tlnR  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  refencnce  is  made  an  follows: 
El  Dorado  County,  between  George- 
town and  U.  8.  Ranger  Station  (lil- 
E.  D-IOet),  about  three  and  six- 
tenths  (3.6)  miles  In  length,  to  be 
graded  end  su<*faced  with  imported 
baee  material  and  penetration  treat- 
ment ar>d  teal  coat  applied  thereto. 
Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  goreral  pi^vailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  p«r  hour 

Skilled    Labor 
Asphalt   dryerman    or 

fireman .^ ^^ $1.80 

Carpenter    „ _ 1.7tt 

Cement   finl.iher   1.875 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  l.tiO 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     1.00 

Motor  grader  operator  2.10 

Operator  of  power  shovel  or 
other  excavating  eouipment, 
shovel  tvpe  controls  (up  to 
and      including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    yard)    2.28 

Reinforcing  steel   worker   1.7P 

Roller  operator  _„»_»» 1.95 

Tractor   driver   „ '.- -  195 

Truck    driver    CIS    cubic    yards 

water  level  capacity  or  more^  1.7125 
Truck    driver    (14   cubic    yards 
and  lees  thar.  18  cubic  yards 

water    lev«l    capacity)    1.687^ 

Truck  driver  (8  cubic  yards 
and  lees  than  14  cubic  yarda 

water  level  capacity)    1.525 

Intermediate   Grade   Labor 

Concrete  vibrator  operator  1.878 

Jackhammer    operator    1J78 


Oil   distributor   bootman    ..._ 1.275 

Oiler  power  ehcvels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  thaa  8  cubic  yarda 

water  level  capacity)   1.837C 

Truck  driver  (loss  than  4  cu- 
bic yards  water  levol  capa- 
city)      _ „ 1.23 

Unskilled   Labor 

Flagman    1.15 

Laborer    „ _ 1,13 

Positions  not  Il8te<i  at>ove  will  be 
allocated  In  accordance  with  the 
definltioMs  vmich  appear  In  the  spe- 
cial provisions,  as  interpreted  In  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  laoor  for  which  rates  are  net 
shown  above  shall  be  not  less  thiin 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
leas  than  $115  per  hour. 

The  minlLium  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  ehown  above  shall  be  not  less 
than  $1.15  per  hour. 

Overtime — one  and  one-half  (l^i 
times  the  above  ratea. 

Sundays  and  holidays — one  and 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  direct- 
ed to  tho  fact  that  the  work  herein 
proposed  ^o  be  done  will  he  finance*^ 
In  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  Is  parti- 
cularly directed  to  fro  provisions  of 
Section  7,  article  (a),  subartlcle  (8), 
of  the  E*tandard  Specifications  re- 
garding the  use  of  domestic  materi- 
als,- and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  Regarding 
subcontracting  and  assignment  of 
the  coiitract,  respectively. 

Plans  may  be  seen,  and  forms  of 
prcpobal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of 
flee  of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  tho  District  Engineers 
at  Los  Angeles  and  fean  Francisco, 
at  the  office  of  the  District  Enjflneer 
of  tho  district  in  which  the  work  s 
rdtiiated,  at  the  office  of  the  Associ- 
ated General  Contractors  in  San 
Francisco,  and  at  the  office  of  the 
County  Engineer  or  County  Sur- 
veyor at  the  county  seat  of  the 
county  111  which  the  work  Is  to  be 
performed. 

No  bid  will  bo  considered  unless  it 
is  made  on  a  Mank  form  fumishe.l 
by  the  State  Highway  Engineer  anrf 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  EHandard  Specifications. 
Bach  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  01 
all  bids. 

DBPARTMEXl'  of  PUBLIC  WORKS 
DIVISION    OF    HIGH WA is 
O.    T.    McCOY 
State    Highway    Engineet- 
Datcd   May  9,   1947. 

(Daily    Placific    Builder) 
(May  9,  16,  23,  1947) 


projects,  as  hereinafter  listed,  at  the 
Camarillo  State  Hospital  Near  Cam- 
arillo,  Ventura  County,  California,  all 
In  accordance  with  plana  tuid  speci- 
fications therefor. 

The  projects  referred  to  are  aa  fol- 
lows: 

1.  Attendants  Quarters.  Units  4  and 
5. 

2.  Four  Physicians   Residences   and 
garages. 

8.    Temporary    Steel    Bulklings. 

Project  No.  1,  Attendants  Quarters, 
are  2  story  reinforced  Concrete,  Ule 
roofs,  steel  sash.  Mechanical  Work 
and  services  are  Included.  Combined 
total  floor  area  approximately  18300 
square  feet. 

Alternate  bids  for  the  addition  of  a 
small  frame  and  stucco  Recreation 
Building  of  approximately  2720  square 
feet  also  for  open  shelter  garages, 
of  wood  frame  and  stucco,  composi- 
Uon  roofing  and  road  paving  to 
house  116  cars,  are  required  in  con- 
nectlon  with   project  No.   1. 

Project  No.  2.  Four  Physicians 
Residences  and  garages  are  one  story 
frame  and  stucco,  approximately  1600 
square  feet  each.  Mechanical  work 
and  services   Included. 

An  alternate  for  omitting  ono  resi- 
dence is  required  for  Project  No    2 

Project  No.  3  .Temporary  Steel 
Buildings  consist  of  erecting  7  pre- 
fabricated steel  buildings  from  ma- 
terials on  hand  and  adding  partitions 
mechanical  work,  services  and  pav- 
Ing. 

Separate  bids  only  will  be  enter- 
tained for  each  project. 

Authority  Notice  approval  for  this 
construction  is  authorized  by  FPHA 
under  Serial  Noj*.  16-FP-.33-56,  VI-363 
VI  212,  and  VI  316-C088.  ' 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Ventura  County 

A   u    *       ™    .  Houriy  Rate 

Asbestos  Workers  _ $2  00 

Bricklayers    Zl  ZOO 

Carpenters  „.^ 1  qq 

Cement   Finishers    -  -"".^■. "  ~     1975 

Electric    Workers    TT. 1.875 

Glaziers  _ *  j'25 

Iron  Workers  Architectural  .""!  I.775 
Iron  Workers  Reinforcing  Steel  1.975 

Iron  Workers  Structural 1.90 

Laborers  Building 135 

LAthers     _ 1.75 

Masons   Tenders  1.875 

Mixer       (concrete)       (Operator] 


of  the  Division  of  Architecture,  Pub- 
lic Works  Building.  Sacramento,  and 
Room  80S  SUte  Office  Building,  Loe 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
flcea 

Contractors  who  are  desirous  of  se- 
curing plans,  specifications,  and  pro- 
posal forms  for  the  purpose  of  pre- 
paring and  submitting  a  proposal  for 
this  work  may  do  so  subject  to  cer- 
tain conditions  hereinafter  stated  by 
requesting  same  in  writing  from  the 
Division  of  Architecture,  Public 
Works  Building.  Sacramento.  A  de- 
posit of  $25.00  will  be  required  to 
guarantee  safe  return  of  plans  and 
specificationa 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirementa 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  proposal  Requirementa  and 
Conditions.) 

The  Department  of  Publlo  Worica 
reserves  the  right  to  reject  any  or 
all  bids  and  To  waive  any  Informali- 
ty In  any  bid  received. 

No   bidder  may   withdraw  hie  bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCTHITBCrrURBJ 
ANSON  BOTD 
State  Architect 

(Dally  Paclfk:  Builder) 
(May  16,  23.  28.  June  6) 


Highway    Improvement*— Yolo    Co. 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORK8 

DIVISION    OF    HIGHWAYS 


Skip  Type  

Mixer  (concrete)  Operator, 

Paving  or  Mobile 

Plasterers    

Plasterers  Tenders 

Plumbei's    

Roofers 


Sheet   Metal  Workers 

Steam  Fitters 

Tile  Setter 


1.775 

2.00 

1.75 

1.625 

2.00 

1.78 

2.00 

2.00 

1.80 

1.29 


Camarilld  State  Hospital 
Ventura,  Calif 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF    ARCHITECTURE 


NOTICE   TO  CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division  of 
Architecture,  Public  Works  Build- 
ing. 12th  and  "N"  Streets,  Sacramen- 
to, California,  up  to  3:30  P.  M..  Tues- 
day, June  Id  1947.  said  bids  there- 
after on  said  day  to  be  publicly  op- 
ened   and    read   for    three    separate 


Tile  Setters  Helper 

Universal  Equipment  Operator 
(Shovels,  Draglines,  Der- 
ricks, Derrick  Barge,  Clam- 
shell   or  Crane)    2.10 

Tractor    Driver    1.90 

Truck  driver  over  16  cu.   yds. 

water    level    capacity   „ I.775 

Truck  Driver  12  to  16  cu.  yds. 

water    level    capacity    „  1.575 

Truck  driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

12  cubic   yards)    I.50 

Truck  Driver  (4  cubic  yards 
and     lees     than    8    cu.     yds. 

water  level  capacity)  

Truck  Driver  (less  than  4  cu. 
yda  water  level  capacity)   . 
Any   classification    omitted 

herein  not  less  than 

Overtime — One    and    one-half 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination  are  on   file  In   the  Office 


1.45 

.1.425 

-1-88 
times 


NOTICE    TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  offic»  of  the  SUte  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  11,  1S47, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 
Yolo  County,  between  ^J^  milea 
north  of  Solano  County  line  and  1.6 
miles  south  of  Woodland  and  between 
0.8  mile  and  3.9  mllee  north  of 
Woodland  (lll-Yol-7,  87- A,  A),  a  net 
length  of  about  four  and  nine-tenths 
(4.9)  mllee  to  be  repaired  with  plant- 
mixed  surfacing  and  Imported  borrow 
to  be  placed  on  shoulders. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  PubUc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Clasaifioation  Rat*  P»r  Hour 

Asphalt    plant  dryerman    or 

fireman    |i.ao 

Asphalt      plant      mixer      oper 

ator    1.88 

Asphalt  spreading  machine  op- 
erator     1.98 

Flagman     — .--     ,,  uu 

Laborer    1.28 

Motor  grader  operator 3.10 

Oil   distributor    l>ootman    1.275 

Oiler  power  shovels  or  cranes  1.60 
Operator    of    power    shovel    or 
other  excavating  equipment, 
shovel  type  controls   (up  to 
and      including      one     cubic 

yard)    — „ 2.10 

O|>«>rator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic   yard) ......  2.25 

Roller    operator 1.96 

Tractor   driver    1.96 

Truck  driver  (18  cubic  yards 
water      level      capacity     or 

more     1.7125 

Tnick   driver    (14  cubic   yards 


and  less  than  18  cubic  yards 

water    level    capacity)    — 1.S875 

Truck  driver  (8  cubic  3rards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.53S 

Truck  driver  (4  cublo  yxAu 
and  less  than  8  cublo  yards 

water  level  capacity)    1.S870 

Truck  driver  (le.su  than  4  cu- 
bic yards  water  level  capa- 
city)  „ 1.25 

Any    classification   omitted 

herein  not  less  than  „  1.25 

Overtime — one     and     one-half     (IH) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (IH)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works   Building,   Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at    Los    Angeles   and  San   Francisco, 
at  the  office  of  the  District  Engineer 
of  the  district  in  which  the  work  is 
j  situated,  and  at  the  office  of  the  As- 
jsoclated  General  Contractors   In  San 
Francisco. 

I  No  bid  will  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
jby  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
|ments  and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Sp>eci- 
fications.  Each  bidder  must  be  licen- 
sed and  also  prequallfied  as  required 
by  law.  (See  said  Proposal  Require- 
ments and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
aU  bids. 

DEPARTMENT  of  PUBLIC  WORKS  . 
DIVISION   OF  HIGHWAYS 
O.  T.  McCoy, 
State  Highway  Engineer 
Dated  May  16,  1947 

(Dally  Pacific  BuUder) 
(May  16,  23,  29.  1947) 


Highway    In.provements 
Mendocino   County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 

Sealed  proponals  will  be  recelv*  ;1 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  P-jbllc  Worltu 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947.  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Horm  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
wltn  Iho  Specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Mendocino   County    sJbout   39    miles 

north  of  Wllllts   (l-M«n-1-l).  the  ex.- 

listing    timber    bridge    acrotc    Rattle- 

snitke  Creek  to  be  repaired. 

I     liidn    are    required    for    the    enttro 

work   deserved    herein. 

In  accordance  with  tho  nrovlsionx 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  F'ublic  Works  has 
ascertained  the  general  prevailing 
rate  cf  wagon  applicable  to  the  woric 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Carpenter    $1.78 

Cement    finisher    » „ 1.875 

Concrete   mixer  operator   (one 

cubic   yard  capacity  ur   less)  1.80 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity  and 

paving    tyi>e)     _ 1.90 

Concrete   vibiator  operator   ....  i.i75 

Flagman     _  _„ ^,  l.lt 

Jackhnmmer  operator 1.875 

laborer _ 1.15 

Oiler  f tower  shovels  or  cranes  l.Sf) 
Operator   of   power    shovel    or 

ether  excavating  equij-ment. 

shovel    type   controls    (up   to 

and      Including      one      cubic 

yard)     2.10 

Operator   of   power    phovel    or 

other  excavating  equipment. 

(Continued    on    Page    24  > 


RIGID  FRAME  STEEL  BUILDINGS  now  av*;iable  ouf  of  stock  for  immediate  delivery 
...  40'  0"  —  50*  0"  —  60'  0"  —  70'  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings *  Bridges  *  Barges  •  Dredges  • 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  Miscellaneous  Iron  *  Truck 
Tanks  *  Road  Machinery. 


The  latest  develop- 
ment in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


OAKLAND.  CALIFORNIA 
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DAILY    PACIFIC     BUILDER 


FRIDAY.  MAY  23,  1947 


(Continued   from  Page  23) 


■hovol    type    controls     (over 

one  cubic  vard)  -.- 2.25 

Painter   (brush) 1.375 

Painter   (.-ipray)   , . .— .  1.66 

Pile   driver  man    1.86 

Rcinforclnff  steel  worker  l.T.'i 

Roller    operator    ..._ „ 1.96 

Tractor   driver   l.PB 

Truck  driver    (18   cubic   yards 

water  'cv<il  capacity  or  more)  1.7125 
Truck   driver    (14    cn*Jlo   yards 
and  le»H  than  18  cubic  yards 

water  level  capacity)   1.5875 

Truck    driver    (8    cubic    yards 
and  lef<B  than  14  cubic  yards 

water  level  capacity)   - 1.525 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level   capacity) 1.3375 

Truck  driver  (Icus  than  4  cu- 
bic yards  water  level  capa- 

city)     _ _ 1.25 

Any   classification   omitted 

herein  not  less  than  1.15 

Overtime    one    and    one-half     (1^) 

times  the  above  rates. 
Sundays  and  holldayn  (except  watch- 
men, guards  and  flagmen)  one  and 
one-faalf     (IH)     times    the    above 
rates. 

Flans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  ar>d  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Hlghwuy  Kngiueer, 
Public  Woiks  Building,  bacramento, 
California,  luid  they  may  be  <ieen  at 
the  offices  of  the  Difitrlct  Englneern 
at  Los  Angeles  and  San  Francisco, 
at  the  Office  of  tne  Z>i8trict  Engi- 
neer of  the  district  In  which  the 
work  is  ifituatpd,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors  in   San    Blanclsco. 

No  bid  will  bo  consldetod  unless  it 
is  made  on  a  blank  form  furnished 
by  tlie  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
.and  Conditions  set  forth  under  Sec- 
tion 2  of- the  Standard  Specif iratlons. 
Each  bidder  must  be  licensed  and 
also  piequallfied  as  required  by  law 
(See  Bald  Proposal  Requirements  and 
Conditions.) 

The  Dcpaitment  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.   T.    McCOY 
State    Highway    Englneei 
Dated  May  9,  1947. 

(Dally    Pacific    Builder  i 
(May  9,  16,  23,  mil) 

Highway   Imprevemsnts 
Trinity  County 


STATE    OP    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


of  the   Associated   General   Contrac- 
tors  In   San    Francisco. 

No  bid  w511  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro 
visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Dej»artment  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.   T.    McCOY 
State    Highway    Engineer 
Dated  May  9,  1947. 

(Dully   Pacific    Builden 
(Mav  9.  16.  23,  1947) 


Highway    Improvements 
Contra   Costa   Co 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIQHWAYS 


NOTICE    TO   CONTRACTORS 


NOTICE    TO   CONTRACTORS 


Sealed  nrjposala  will  be  received 
at  tlie  office  ol  the  State  Highway 
Engineer,  Room  L73,  Public  Works 
Building,  Sacramento,  Cailfurnia,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947,  ut 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct 
Ing  State  Highway  In  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made  as 
follows : 

Trinity  County,  about  two  miles 
wsst  of  Oougl.-it  City  (ll-Tri-3S-C), 
the  existing  timber  trestle  brirlqe 
across  Redding  Creek  to  be  widened. 

Bids  are  required  for  the  entire 
work   described  herein. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  HIghwaj 
EnfjJneer,  Room  3V3,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'cloek  p.  m.  on  June  4,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
tion on  State  HlghAvay  In  accordanf<» 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  at 
follow* : 

Contra  Costa  County.  In  El  Cer- 
rito  and  Richmond  on  San  Pablo 
Avenue  between  Stockton  Avenue 
and  Mc  Bryde  Avenue  (IV-C.  C- 
14-E.  Cr,  Rch>,  furnishing  and  ir- 
•talling  traffic  signal  systems  at 
ten  (10)   intersections. 

Fids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worke 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
v.'ork  to  be  done  to  be  as  follows: 
Classification  Rats  per  hour 

Carpenter    |1.76 

Cement    finifhcr 1.875 

Cc-ncrete    mixer    operatpr    (one 

cubic  yard  capacity  or  less)     1.60 
Concrete    vibrator    operator    ....  1.37^ 

Electrician     _..: 1.8.'5 

Flagman     1.25 

Laborer    r —  1.25 

Reinforcing   steel   worker  1.7 j 

Any  classification  omitted  here- 
in   not   less   Ihan    1.28 

I  Overtime — one     and     one-half     dVi) 

times   ihe   above   rates. 
Sundays  and  holidays — one  and  one 

half    (lVi>   times  the   above  rates 

Flans  -nay  be  seen,  and  forms  of 
pn-posal,  bonds,  c<  ntract.  and  bpecl- 
firatlons  may  be  obtained  at  the  of- 
fice of  the  S4ate  Highway  Englne»T, 
Public  Works  Building,  Sacramento, 
Oallfomia.  and  they  mav  be  seen  at 
the  offices  of  the  District  Engineers 
at  Loo  Angeles  and  F'an  Francisco, 
at  the  Office  of  the  District  Engi- 
neer of  the  district  in  which,  the 
work  is  situated,  and  at  the  office 
of  the  AR»ccl8ted  General  Contrac- 
tors  in   Ran   Francisco. 

No  hid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  HlRhway  E-.glneer  and 
is  made  in  accordanc«»  with  the  pro- 
visions of  the  Proposal  Requirements 


cubic  yard  e%p«cUy  or  less) 
Concrete  miner  operator  (over 
one  cubic  yard  capacity  and 

paving    type)    — - — - 

Concrete  vibrator  operator  — 
Flagman   (San  Mateo  County) 

Flagman  (Santa  Cruz  pounty) 

Jackhammer     opeiator    „... 

laborer    (San    Mateo   County) 

Laborer   (Santa  Cms  County) 

Mason   (Santa  Crv.»  County).... 

Motor  grader  operator  — 

Oil    distributor    boatman    .... — 

Oiler  power  phovels  or  cranes 
(San    Mateo    County)    

Oiler  power  shovels  or  cranes 
(Santa  Crus  County)    

Operator  of  pov/er  Fhovel  or 
other  excavating  equl;>ment, 
shovel  type  controls  (up  to 
and  including  one  cubic 
yard)   Pan  Mateo  County  .... 

Operator  of  power  ahovel  or 
other  excavating  equip nr.tnt, 
shovel  type  controls  (up  to 
and  including  one  cubic 
yard)  Santa  Cruz  County 

Operator   of   power   ."hovel    or 
other  excavating  equipment, 
shovel  type  controls   (fcver 
one  cubic   yard)    San   Mateo 
County    ..._ - 

Operator  of  power  r-hovel  or 
other  excavating  equipment, 
shovel  typo  controls  (over 
one  cubic  yard)  Santa  Cruz 
County    ~ 

Reinforcing  steel  woikor  

Roller     operator    — ._.—_-_. — 

Tractor   driver   .. 


In  accordance  with  the   provisions 
of   Section    1770   of    the    Labor   Codp.  I*^"**  Conditions  set  forth  under  See- 


the Department  of  Public  Works  has 
ascertained     tiic     general     prevaiiug 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Carpenter ......|1.75 

Cement  finisher  1.876 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)    1.90 

Concrete  vibrator  operator  1.87S 

Flagman     ,. 115 

Jackhammer  operator  1.870 

I.,aborer    „...  1.15 

Oiler  power  shovels  or  cranes  1.8C 

Operator   of    power   shovel    or 

other  excavating  equipment, 

shovel    tpye   control**    (up   to 

and      including     ona     cubic 

yard)     2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (ovsr 

one   cubic   yard)    2.2f 

Pile   driver   man    1.86 

Reinforcing  steel  worker  1.75 

Roller    ov-erator    1.95 

Tractor   driver   1.95 

Truck   driver    <  18   cubic    yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water  level   capacity)    l.SfiTS 

Truck  driver  (8  ^ubic  yards 
and  less  than  14  cubic  yards 

'    water  level  capacity)  1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity)    1.337a 

Tnick  driver  (less  tl'an  4  cu- 
bic yards  water  level  capa- 
city)       1.25 

Any   classification   omittad 

herein  not  less  than 1.16 

Overtime    one    and     one-half     (1V4> 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1V4)  times  the  abovcL  rates. 
Flans  may  be  seen,  and  firms  'f 
proposal,  bonds,  contiact,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  lllgliwav  Engineer 
Public  Works  Building.  Sacramento. 
California,  and  they  ;ray  he  eeen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engi- 
neer of  the  dlstnct  in  which  the 
woiic  ie  situated,  and  at   the  office 


tion  2  of  the  Standard  Specificatior.s. 
Each  bidder  must  be  licensed  and 
also  prequalifled  att  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Woiks 
reHerves  the  right  to  reject  any  or 
all  bida. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
O.    T.    McCOY 
Stato    Highway    Engineer 
Dated   May  9,   1947 

(Daily    Pacific    Builder: 
(May  9,  16,  23.  1M7) 


1.60 


1.90 
1.875 

1.25 

1.15 
1.875 

1.2B 

1.15 
2.00 
2.10 
1.275 

1.60 

\ 

1.50 


2.25 


..  2.10 


2.35 


2.25 
1.75 
1.95 
1.95 


San  Mateo  County: 

Truck  driver  (8  cubic 
yards  water  level  capa- 
city  or   more)    1.875 

Truck  driver  (6  cubic 
yards  and  less  than  8 
cubic    yards   water    level 

capacity)    1.50 

Truck  driver  (4  cubic 
yards  and  less  than  6 
cubic   yards  water  level 

capacity)     _ 1.4075 

Truck  driver    Oess   than 
4    cubic    yards    water 
.level   fapaclty)    1J282S 

Santa  Crux  County: 

Truck  driver  (IS  cubic 
yards  water  level  capa- 
city  or   more)    1.7125 

Truck    driver    (14    cubic 
yards  and  le.ss  than  IS 
cubic    yards    water    lev- 
el   capacity) 1.6875 

Truck  driver  i8  cubic 
yards  and  less  than  14 
cubic   vards    water   level 

capacity)     ....„ „ 1.525 

Truck  dilver  (f.-»ur  cubic 
yards  and  less  thar  8 
cubic   yaids  water    level  » 

capacity)     1.3375 

Truck  driver  (less  than 
4  cubic  yards  water  lev- 


el  car'aclty)    1.26 

Any  classification   omitted 

herein  not   less  than   1.15 

Overtime    one     and     one-half     (IH^ 

times   ihe    above   rates. 
Sundays  and  liolidayn  one  and  one- 

half    dS)    times    the  above    rated. 

Flans  may  be  f  eer,  .md  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Erglneer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  bo  eesn  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  Office  of  the  District  Engi- 
neer of  the  district  in  which  the 
work  la  situated,  and  at  the  office 
of  the  A.isociated  General  Conti'ac- 
lors   in   San   Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
bv  the  State  Highwtiy  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirement? 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Propo.«*&l  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  biciis. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS! 
G.   T    McCOY 
State    Highway    Engineer 
Dated   May   9,   1947. 

(May  9.  16,  23,  1947) 

Highway   Improvements 
Humboldt  County 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  4,  1947,  at 
which  time  they  will  be  publlcl.v 
opened  and  rc^ad  In  the  Assembly 
Room  of  said  building  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Humboldt  County,  between  Jordan 
Creek  and  South  Scotia  Bridge  (I- 
Hum-1-O,  E),  about  one  and  two- 
tenths  (1.2)  miles  in  length,  cement 
treated  base  to  be  constructed  on  a 
portion  of  the  project  and  plant- 
mixed  surfacing  and  seal  coat  to  be 
placed  on  the  cement  treated  b?se 
and  existing  surfacing. 

Bids  are  requlre-d  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha.s 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 


to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt    plant     dryerman     or 

fireman — ?1.60 

Asphalt    plaiJt   mixer   operator  1.65 
Asphalt      spreading      machine 

operator     _ — .....,..._...»...  IMi 

Flagman     ~ 1.16 

.t.^tor«;r    —  1.15 

Motor   grader   operator   ...„ 2.10 

Oil    distributor   bootnmn    1.275 

Oiler  power  trfiovels  or  cranes  1.50 
Operator   of    power    shot^el    or 
other  excavating  equipn^ent, 
shovel   type   controls    (up   to 
and     including     one     cubic 

yard) --  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  vard) - 2.26 

Roller, operator 1.95 

Tractor  driver  . 1-96 

Truck  driver    (18   cubic  yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14   cubic  yards 
and  lC83  than  18  cubic  yards 

water  level  capacity)   .— 1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  1-1  cubic  yards 

water    level    capacity)    1.523 

Truck  driver  (4  cubic  yards 
and  less  than  S  cubic  yards 

water  level  capacity)  1.8375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)   1*5 

Any  classification  omitted 

herein  not  less  than  1.15 

Overtime    one    aJid    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  one  and  one- 
half  (1%)  tlmeb  tlie  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bends,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  tho  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  Office  of  the  District  Engi- 
neer of  the  district  in  which  tfce 
work  Is  situated,  and  at  the  office 
of  the  Arscclatcd  0,:iecal  Conti-ac- 
tors   in   San   Francisco. 

No  bid  w:ll  be  coneldered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications 
Each  bidder  must  be  licensed  and 
Hlso  prequalifled  as  required  by  law. 
( See  said  Proposal  Requirements  and 
Conditions.)  ^,     , 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  ur 
all  bids. 

DEPARTME.VT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.    T.    McCOY 
State    Highway    Engineer 
Dated  May  9,   1947. 

iDally   Pacific   Builder) 
(May  9.  16.  23,  1947) 


Highway    Improvements 
Santa  Crux  and  Ssn  Matso  Counties 


STATE    OFsCALlFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  High\%i>.y 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'cleck  p.  m.  on  June  4.  1947.  at 
which  time  Ihey  will  be  publicly 
t-pcned  and  re^d  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Hlg'iwty  in  aocordanct; 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Santa  Cruz  and  ^an  Mateo  Coun- 
ties, between  Waddell  Creek  and 
Finney  Creek  (IV-SCr,  6M-S6-C.  A). 
about  one  and  four-tenths  (1.4)  milec 
in  length  to  be  graded  and  surfaced 
with  plant  -  mixed)  surfacing  on 
crusher  run   base. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hav 
nscertsined  the  general  prevailing 
rate  of  ^vagcs  applicable  to  the  woik 
to  be  done  to  be  as  follows: 
ClasslfloMtion  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     I1.6"') 

Asphalt    pUnt    mixer    operator  1.65 
Asphalt    spreading    machine 

operator   __.....~.._~.~..~....»  1.95 

Carpenter 1.75 

Cement    finisher    1.876 

Concrete   mixer  operator   (one 


Attention — 

ENGINEERS,  ARCHITECTS 

TOWNSHIP,  CITY,  COUNTY 
AND  FEDERAL  OFFICIALS 

Place  Your 

OFFICIAL  NOTICES 

^atltj  ^pacific  JJuilber 

LARGEST    CONSTRUCTION    DAILY    IN     THE     WEST 


Note:— 

s 

Send  Your 

OFFICIAL  NOTICES  TO 

Advertising  Manager, 

Daily  Pacific  Builder, 

465  Tenth  Street, 

San  Francisco  3 


When  your  projects  are  ready  to  be  advertised  for 

bida  please  keep   in   mind   that  the  Daily   Pacific 

Builder  has  a  special 

"SEALED  PROPOSAL  SECTION" 

This  daily  newspaper  for  the  construction  industry 
reaches  all  the  known  active  contractors  and  sup- 
pliers in  the  building  and  engineering  field  in 
Northern  and  Central  California. 
You  can  place  your  specifications  before  the  people 
who  bid  this  type  of  project  by  scheduling  your 

"ADVERTISEMENT  FOR  BIDS" 

in  the  Daily  Pacific  Builder. 

The  rate  is  low -20c  per  line.  Simply  send  copy 
and  instructions  as  to  the  dates  on  which  it  is  to  ap- 
pear. Proof  of  publication  will  be  sent  to  you 
promptly. 
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Coayrlaht  IM7  ky 
r.  W.  Oo4««  CorparmtiM 


ConstmctHHi 
bmy  Program 


Lieukendant  Cdcmei  Pool  Itemizes  Army's  Scrap 

Shipments  to  States,  JeU  Difficulties  Involved 

. — ♦ 


Apathy  Is  Keynote 
Of  San  Francisco 
Meet  On  Bay  Span 

Fully  demonstratinfr  the  gener- 
al apathy  surrounding^  the  ques- 
tion of  another  transbay  crossing, 
the  final  public  hearing  of  the  Bay 
Area  Council  crossing  committee 
was  held  Wednesday  night  d<,  the 
Merchandise  Mart,  San  Francisco. 
Although  more  than  500  invita- 
tions had  been  mailed  out,  the 
hearing  was  sparsely  attended  and 
fewer  than  half  of  the  25  members 
of  the  committee  were  present.' 

Four  plans  were  presented  and 
four  organizations  made  an  ap- 
pearance during  the  hurried  meet- 
ing. Two  of  the  latter  made  pub- 
lic statements  for  the  first  time, 
the  Mission  Street  Merchants  As- 
sociation coming  out  for  the  army- 
navy  board  plan,  and  the  Penin- 
sula Citizens  Transportation  com- 
mittee, through  it.s  chairman,  Col. 
Frank  B.  Bartlett,  announced  it 
would  also  conduct  an  independent 
investigation. 

Of  the  plans  presented,  the 
Nishkian  Bay  Land  Crossing  and 
the  Gould  two-bridge  plan  were 
fully  described  in  recent  editions 
of  the  Daily  Pacific  Builder.  Al- 
loted  only  twenty  minutes,  spon- 
sors of  crossing  schemes  were 
forced  to  rush  through  their  pres- 
entations, touching  only  upon  the 
highlights.  John  Reber  gave  a 
two-minute  summary  of  his  Bay 
improvement  plan  after  the  chair- 
man interrupted  a  25-minute  dis- 
cussion of  such  diverse  topics  as 
"Reds",  fifth  columns,  the  need 
for  water,  Europe's  insolvency, 
Asia's  resurgence,  and  the  growth 
of  Los  Angeles. 

Cl6v  F.  Shaflfer  explained  a  mod- 
ified version  of  his  earlier  plan 
which  he  summarized  as  the  army- 
navy  crossing  at  a  diflferent  loca- 
tion. Shaffer  favored  a  bridge-tube- 
trestle  from  Second  street  to  Ala- 
meda  naval   air  station. 

It  was  learned  unofficially  that 
the  committee  may  present  a  pre- 
liminary report,  in  advance  of  the 
army-navy  rail  cost  study.  This 
report  would  detail  the  areas  of 
agreement  among  the  various  Bay 
communities  and  outline  those  de- 
tails which  need  further  discussion. 
The  layman  committee  is  still 
seeking  the  assistance  of  impartiat 
technical  consultants  to  aid  its  re- 
search. 

£: 

LUMBER,  BUILDING 
MATERL\L  SALES  UP 


By  ERNEST  J.  MICKEL 

WASHINGTON.  —  Contractors 
have  the  word  of  Lt.  Col.  S.  M. 
Pool,  oflfllcer  in  charge  of  surplus 
dispositions,  that  all  construction 
machinery  and  equipment  the 
army  does  not  need  lor  its  own 
uses  has  been  declared  suri)lus  to 
the  war  assets  administration. 

"Don't  misunderstand,"  he  add- 
ed. "There  are  huge  quantities  of 
such  items  abroad  but  they  are 
needed  for  the  army's  future  oc- 
cupation programs." 

This  is  an  answer,  in  part,  to 
complaints  of  equipment  dealers 
that  vast  amounts  of  army  and 
navy  machines  are  standing  idle  in 
various  parts  of  the  world  while 
the  construction  industry  cannot 
obtain  enough  good  maciiinery  in 
the  U  .S.  to  keep  itself  in  top  op- 
eration. 

Stocks  Near  Bottom 

In  an  effort  to  clear  up  some 
of  the  mystery  surrounding  the 
return  of  scrao  metal  from  over- 
seas for  use  in  American  markets, 
the    Dodge  newspapers    this   week 


ARMY  CLOSES  ITS 
BIG  SCRAP  DEAL 


Lumber  and  building  materials 
dealers  of  San  Francisco  reported 
a  28.6  increase  in  1946  sales  over 
1945,  and  a  49.8  per  cent  incre.ise 
in  vear-end  inventories.  Oakland's 
sales  percentage  of  increase  was 
24.8,  and  year-end  inventor>',  31.3. 

Sacramento's  sales  increa.se  wa.«« 
highest — 61.5  per  cent,  and  a  42.9 
per  cent  increase  in  the  year-end 
inventory. 

Inventory,  according  to  the  Depart- 
ment of  Commerce. 

* 

CORRECTION 


The  freight  increase  on  sand 
and  gravel  shipments  per  net  ton 
in  open  cars  is  15  cents,  rather 
than  12  cents  quoted  in  a  recent 
Daily  Pacific  Builder  article.  There 
is  a  20  per  cent  net  over  the  old 
rate  for  closed  car  shipments,  on 
which  a  table  Is  used  for  calcula- 
ting charges. 


WASHINGTON.  —  Army's 
deal  with  U.  S.  Steel  for  147.308 
tons  of  its  European  Hcrap  sup- 
ply, delivered  at  Bremerhaven 
port  for  $10  per  ton,  fell  thru, 
it  was  learned  todav,  but  spokes, 
men  point  pridefully  to  the  fact 
that  "we  got  56  cents  a  ton 
more"  through  negotiations  with 
the  Canterberry  Co.  at  Dover, 
Delaware. 

The  middleman,  a  Mr.  Bender 
whom  no  one  has  been  able  to 
identify,  dropped  gracefully  out 
of  the  picture  after  army  re- 
gretfullv  accepted  U.  S.  Steel's 
cancellation.  It  it  believed  he 
represenfed  a  chain  of  junk 
dealers,  planning  to  turn  the 
sizable  shipment  through  those 
outlets. 

But  army  is  happy  now.  that 
it  has  negotiated  with  the  Del- 
aware firm  and  now  holds  a 
promise  from  that  company  to 
pay  $1,113,305  for  the  147.308 
tons,  delivered  at  German  port. 

This  represents  army's  larg- 
est scrap  deal  to  date.  Others 
include  .30,000  tons  at  one  time. 
H.OOO  at  another,  both  out  of 
Austria. 


Early  Relaxation  of 
Commercial  Building 
Restrictions  Expected 

WASHINGTON.— While  the  of- 
fice  nf  Housing  Expediter  Frank 
Creedon  steadfastly  opposes  any 
alN-upt  lifting  of  non-housing  con- 
struction controls,  the  best  minds 
in  high  circles  in  Washington  re- 
portedly are  turning  on  the  heat 
for  a  quick  break  away  from 
from  building  restrictions. 

Inside  sources  say  the  situation 
has  resolved  itself  into  a  "hold 
out"  battle  with  the  Creedon  ofl[ice 
likely  to  loose  ground  in  the  final 
showdown. 

This  may  be  true  because  pres- 
sures are  coming  from  both  the 
White  House  and  congress  for  the 
housing  expediter  to  relax  federal 
building  controls. 

OHE  does  not  deny  that  the  lid 
may  blow  off  sometime  but  it  does 
say  that  no  substantial  increase 
in  the  weekly  allowances  for  non- 
residential construction  is  contem- 
plated for  the  immediate  future. 

OHE  thus  discounted  a  Wash- 
ington newspaper  report  that  a 
policy  committee  session  this  week 
would  try  to  arrive  at  a  decision. 
This  report  stated  that  the  com- 
mittee would  hear  a  proposal  that 
the  amount -of  non -housing  work 
allowed  each  week  by  OHE  facil- 
ity review  committees  be  upped 
from  |50  million   to  |75  million. 


HOMES,  OR   HOUSES 


I  have  been  absent  for  several 
days,  you  noted  —  I  hope.  Have 
been  following  clues  trying  to  dis- 
cover where  the  Building  Industry 
has  gone. 

ir    it    ir 

Was  compelled  to  turn  back  — 
the  air  became  too  heavy  with 
sulphur  fumes. 

*  J<^    ^ 
You  can  say  the  home  building 

industry  has  priced  itself  out  of 
the  market.  "The  Proprety  Owner 
points  to  the  Operator,  who  in  turn 
gives  the  nudge  to  Building  Trades 
Labor,  who  passes  the  ball  to  the 
Material  Dealers,  where  taxes  are 
blamed.  However  you  say  it,  the 
home  building  industry  has  gone 
plumb  to  hell. 

*  ft    * 
In  some  places  we  have  homes 

that  have  been  continuously  lived 
in  for  160  years.    Today  we  also 
have    families    occupying    garages 
where  chickens  once  roosted  on  a 
beaten-in  1U23  Essex. 
ft     ft     ft 
Today    we   have   operators    who 
can   quickly   cover   15U  acres  with 
houses  (not  homes).    Despite  their 
deserved    national    publicity,    such 
operators     at     Stoneson, 


AIA  Asks  Contest 
In  Desi^ii^  Major 
United  Nations'  HaO 


WASHINGTON. —The 

American    Institute    of    Ardiir 

tects  has  formally  proposed  to 

the    United    Nations    that    an 

architectural     competition     be 

held  in  the  designing  of  one  or 
more  of  the  major  buildings  wheih 
will  make  tip  the  U.  N.  Center  in 
New  York  City. 

Douglas  W.  Orr,  president  of 
The  Institute,  announced  today: 
"It  is  our  recommendation  that 
the  competition  be  open  to  archi- 
tects from  all  nations  participating 
in  the  UN." 

"Inasumch  as  the  UN  Center 
will  be  symbolic  of  peace  and  the 
highest  order  of  world  cooperation, 
it  is  entirely  appropriate  that  the 
talents  of  the  world's  most  gifted 
architects  be  reflected  in  its  de- 
sign." 

Preliminary  plans  for  the  United 
Nations  world  capital  in  New 
York  were  announced  this  week. 

From  the  United   Nations  plan- 
ning office  came  a  semi-official  re- 
port to  the  slxteen-national  head- 
Qeljert  I  quarters  advisory  committee.  'This 


Doelger  and  Bohannon  working  to- r*"^®^   information    on    the'  prog- 
gether  could   not  bulid   one   homel"'**  «' o^.^^y  «K*^«^«»  o' ^*^«  »»«aa- 

in  which  a  family  could   live  forh"*'^f"   ,  •  "iu?^«    .       u     •     ■ 
250  yearsi  I      Included  m  this  first  submission 

ff     ^     f^  J  was  an    artists'  conception   of   the 


om  ♦Du  muuon  to  »75  million.  *         ,    •       ^  u    /skyscraper    headquarters    building 

It  has  been  admitted  that  when  |      Without  reahzmg  it,  we  may  bej^jrawn     by    Hugh    Ferris     former 

*  *..ii         x.ii-_.         r,o„„.»,«  ♦  ..«.,„i,  „♦>„„-. ♦t^        ^  president     of     the     Aiv^tectural 


that  time  comes,  full  justification  {passing  through  a  transition  period 
for   the   housing   expediter    opera- 1  between  the  timbered  log-fortress 


obtained  an  exclusive  interview 
with  Lt.  Col.  S.  M.  Pool  of  the 
supply  Jfroup  of  the  War  Depart- 
ment's geoeral  staff. 

High  points  in  Col.  Pool's  state- 
ments were: 

1 — During  the  four  years  prior 
to  March,  1947,  the  army  returned 
to  U.  S.  shores,  at  its  own  ex- 
Dense,  823,683  gross  tons  of  fer- 
rous metals.  Copper  and  brass  re- 
turned (except  fired  cartridge 
cases)  amounted  to  7,500,000  lbs. 
and  the  weight  of  fired  cartridge 
cases  brought  back,  21  million 
lbs.  During  the  same  length  of 
time  army  shipped  bark  3  333,000 
lbs.  of  aluminum  d«"'^v«v1  from 
crashed  aircraft  and  2,867,000  lbs. 
of  aluminum  Irom  other  sources. 

2— Shipments  of  non  -  ferrous 
metals  to  the  States  during  and 
after  the  war  totaled  7,996  net  tons 
to  date. 

3 — All  other  scrap  items  brought 
home  by  the  army  amounted  to 
26,000  tons. 

In  evaluating  these  shipments 
and  the  potential  effect  that  future 
deliveries  will  have  on  tho  supply 
of  metal  goods  to  domestic  dealers, 
Col.  Pool's  explanations  concern- 
ing scrap  abroad  must  be  kept  in 
mind. 

The  army  deals  with  two  kinds: 
captured  enemy  material  and  so- 
called  army-generated   scrap.    The 

(Continued  on  Page  T) 


tion  largely  will  have  been  erased 
Another  proposal,  according  to 
these  unofficial  reports,  is  that  the 
new  pKjIicy  be  confined  to  releasing 
government  restriction.s  from  all 
schools,  churches  and  hospitals 
while  retaining  controls  over  all 
other  types  of  non-residential  con- 
struction. But  no  official  confirma- 
tion of  any  of  these  reports  could 
be  found. 

It  is  known,  however,  that  the 
White  House  desires  to  keep  con- 
struction at  a  high  peak  as  a  re- 
cession brake.  In  this  respect, 
some  sources  have  gone  so  far  as 
to  state  without  qualification  that 
the  President  and  his  advisers  are 
dusting  off  the  old  national  recov- 
ery administration,  preparing  to 
trot  it  out  under  a  different  desig- 
nation if  a  real  emergency  war- 
rants. 

These  beliefs  are  based  on  a  re- 

forted  assurance  that  President 
ruman  has  asked  Attorney  Gen- 
eral Clark  to  study  the  "sick  chick- 
en case"  which  outlawed  NRA. 

Spokesmen  close  to  the  admin- 
istration say  the  setup  being  stud- 
ied would  consist  of  panrls  of 
business  leaders  meeting  under  the 
guidance  of  the  Department  of 
Commerce.  These  panels  would 
stabilize  prices  and  wages. 

The  committee  »  near-unanimous 
decision  to  transfer  jurisdiction 
from  the  federal  public  housing 
authority  back  to  FWA  in  the  mat- 
ter of  disposing  of  $743  million 
worth  of  permanent  war  housing, 
is  looked  upon  by  some  as  the  first 
official  in(ijcation  that  congress 
plans  to  return  all  housing  activi- 
ties to  the  permanent  agencies. 

TTiere  was  some  opposition  to 
the  transfer  in  the  committee  hear- 
ings, the  clerk  of  the  house  group 
affirmed.  However,  this  protest 
centered  more  around  the  advis- 
ability of  switching  agencies  at 
this  time  than  it  did  around  the 
actual  need  for  transferring  the 
housing  functions  back  to  FWA. 
This  turn  of  argument  was  felt 
to  have  less  force  than  if  it  had 
focused  on  the  proposal  to  give 
housine  back  to  the  federal  works 
authoritv. 

The  bill,  H.  R.  3492,  which  would 
authorise  FWA  to  take  over  the 
permanent  war  housing,  was  re- 
ported out  of  committee  without 
change  and  on  a  voice  vote  which 
was  not  recorded,  the  committee 
clerk  said. 


of  our  ancestors  and  today's  card 
board  egg-crates  built  with  a  blow- 
gun  and   held   together   by   scotch 
tape. 

ft  ft  ft 
The  home  of  tomorrow  will  not 
be  a  gadget-box  of  push  buttons 
and  electric  eyes,  but  will  be  a 
civilized  living  space  in  keeping 
with  these  changing  times — space 
in  which  people  may  live  together 
as  families  and  grow  into  cititens.  I 


League  of  New  York. 

Some  preliminary  details  on  lay- 
out, number  of  buildings  in  the 
future  plan,  facilities  and  services 
of  each  unit  have  been  included 
in  this  report  to  the  committee. 

The  planners  are  headed  by  Wal- 
lace K.  Harrison,  planning  direc- 
tor. 

This  is  the  first  public  glimpse 
of  what  shape  the  world  organ- 
ization's  future   home   will   take. 

An   advisory   committee   session 


ft    ft    ft  I  earlier    this    week    discussed    cost 

This  living  plan  may  come  from    "'  <he  headcjuarters.   This  item  has 

been   variously   estimated  at  from 
$100  to  $126   million 


some  young  punk  now  sharoening 
pencils  in  an  architect's  office  or 
may  come  from  an  old  man  sitting 
under  a  tree — it  will  come  from 
someone  who  dares  to  dream. 
ft  ft  ft 
It  is  up  to  the  operators  of  Yes- 
terday to  catch  the  temple  of  To- 
morrow or — there  will  be  a  new 
group  of  operators. 

ft     ft     ft 
That  is  not  a  threat.   It  is 
inevitable  evolution   keeping 

ftace  with  progressive   revo- 
ution. 


SENATORS  HEAR  2117 
ON  TUESDAY,  MAY  27 

SACRAMENTO.  —  Assembly 
Bill  2117,  which  would  permit  pri- 
vate architects  and  engineers  to  be 
commissioned  by  state  agencies  for 
the  design  of  state  buildings,  has 
been  assigned  for  hearing  before 
the  senate  committee  on  govern- 
mental efficiency  on  Tuesday,  May 
27. 

The  California  Council  of  Arch- 
itects and  the  Structural  Engi- 
neers Association  of  California  are 
campaigning  vigorously  through 
their  meml^rs  to  obtain  approval 
of  thi."  measure.  They  cite  a  great 
need  for  their  services,  borne  out 
by  the  fact  that  the  division  of 
architecture  is  conducting  a  na- 
tionwide employment  campaign  to 
secure  competent  architects  to  help 
design  the  large  building  program 
under  tho  State  Department  of 
Public  Works. 


Also  under 
discussion  were  ways  and  means 
of  paving  the  construction  cost, 
and  plans  for  wrecking  buildings 
now  located  at  the  riverside  site. 
The  razing  is  expected  (o  start 
about  July  1. 

The  United  Nations  also  has  un- 
der consideration,  it  was  learned, 
acquisition  of  the  $1,600,000  eight- 
storv  office  building  of  the  New 
York  City  Housing  Authority 
which  still  is  uncompleted. 

Though  properly  located,  the 
building  may  not  harmonize  archi- 
tecturally with  other  headnuarters 
structures.  This  feeling  nas  in- 
jected some  doubt  into  committee 
deliberations  about  the  final  dis- 
position of  the  NYCHA  building. 

When  actual  construction  on  the 
huge  undertaking  will  commence 
remained  conjecture  pending  ap- 
proval of  plans  by  the  General 
Assembly.  This  important  body 
meets  in  September  at  Flushing 
Meadow  Park.  In  the  meantime, 
considerable  revision  of  these  early 
plans  can  be  expected  by  the  mem- 
ber nations.  The  f^nal  report  of  the 
planning  office  goes  to  the  56  con- 
stituent countries  as  soon  as  its 
approval  by  the  advisory  group. 

Kating  facilities,  for  example, 
prove  this  point. 

A  directive  for  guidance  of  the 
architects  suggested  that  these  in- 
clude a  cafeteria  seating  1,600  and 
a  restaurant   accommodating   400. 

"These  would  provide  different 
price  levels. 

A  delegates'  restaurant  for  ROO 
in  the  meeting  hall  and  another  for 
800  in  the  delegation  building  plus 
a  third  for  830  for  the  specialized 
agencies  building  are  also  under 
consideration.  A  public  restaurant 
for  out-of-town  visitors,  accommo- 
dating BOO.  is  under  consideration 
for  location  near  the  public  lounge 
jor  lobby. 
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of  Richmond,  City  Hall  Rchmond. 
RESTAURANT  (Chlnoao),  |8000;  MO 

Grant  Ave,  San  Francisco;   owner, 

Ping  T  Wong,  950  Grant  Ave,  San 

Franclaco. 
WARS3IOUSS     (aurplua     material), 

14275 ;  Redwood  City ;   owner^  J   B 


Landonrino.  519  California  St.  San 

Franciaca 
MARKET      (fruit     and     vegetable). 

15800;    Ringatorff   and    El   Camlno 

Real,  Mt  View;  owner,  WtUlam  L. 

Garllepp,  725  CalderMi,  Mt  View. 
FACTORY    (complete  Venetian  blind 


SUB  ■  BIDS  WANTED 


aenerai  contraetora  daalring  aub-  bida  on"  any  Job  are  Invited  to  mako  known 
their  requiremanta  in  thia  oolumn.    Tharo  la  no  eharga  for  thia  aorvtoo 


High  ttohool  Claawwom  Bidg.,  Live  0*k  High  School,  Antlooh;   Blda  OUe 

May  28.  8:00  P.  M. 
tfwinerton  ft  Walbory  Co.,  220  Buah  St,  Ban  JfrancUco  iQArflMd  2981) 

and  172S  Wobatar  Street,  Oakland  (HIgate  <S») 
Faclfto  Coaat  Bulldara,  2580  18th   St..  San   Franolaco    (HEmlock  5888) 
i*etor  Bartorlo.  282  Clementina  St..  Snn  Francisco,  CaUf.,  (GArfltId  8817 • 
Waiiaoo  D.  Harklns.  408  Sutter  St,  San  rianclsco  (OHavatono  .10^2) 
carl  N.  Swcnaon  Co.  1090  Stockton  Avo.  fnn  Jnao  CBallard  28<)2) 
J.  A.  Hryant,  1815  Capitol  8t,  Vallejo   (Vallejo  2-4448) 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
production  Administration,  Gilbert 
H.  Knelss,  district  director,  1375  Mar- 
ket Street  has  announced  the  fol- 
lowing permits  granted  for  construc- 
tion of  commercial  and  industrial 
buildings  in  the  San  Francisco  area. 

May  21,   1947 
REPAIR     SHOP.     12,100;     861     East 
Ijake     Ave,     Watsonvllle;      owner, 
Floyd  H  Nichol,  R  1,  Box  74,  Wat- 
sonvllle. 
CONTRACTOR'S   BLDQ.   $9,000;   1304 
OW    County    Rd,    Belmont;    owner, 
Stylecraft,  1304  Co    Road,  Belmont. 
CLEANING  PLANT   ADD'N,   $1,100: 
1915    So    Bl    Camlno,    San    Mateo: 
owner,     Franzetti's    Cleaners,    1916 
So    Bl    Camino,    San    Mateo. 
CABINET    SHOP,    $6,000;    G    St.    at 
87th.  Ave,    Oakland;    owner,    David 
Sbusa,  7835  Hallldav.   Oakland. 

AL.TBR  STORE  FRONT,  $1,750; 
owner,  Klrkwood  Furniture  Co,  802 
Fulton,   Fresno. 

LAUNDRY,  ,$9,195;  920  Chestnut 
San  Jose;  owner.  Garl  Brown, 
920  Chestnut,    San    Jose. 

BROADCASTING  STATION.  $18.- 
000;  Sanger;  owner.  Radio  Sanger 
Co,  Sanger,  Station,  KSGN. 
fabrication,  |4,500;  4000  Railroad 
Ave,  Fraano;  owner.  Vendorlator 
Mfg  Co,  4000  Railroad,   Fresno. 

WAREHOUSE.  $18,750;  1123  "S"  St. 
Sacramento;  owner,  Geo  C  Fobs  ,et 
al  800  R  St,   Sacramento. 

BARBER  SHOP.  $3,500;  Tulare  at 
6th,  Fresno;  owner,  Oscar  Lamm, 
3681  E  Tulare,  Fresno. 

SERVICE  STATION,  $7,500;  Mc- 
Kinley  A  Fruit  Fresno;  owner, 
Standard  Oil  Co,  of  Calif,  225  Bush 
St,  San  Francisco. 

CANOPY.  Filling  Station.  $4,494; 
1259  B  St,  Fresno;  owner,  Rackle 
Oaml>er.    R   6.    Box    169A.    Fresno. 

SERVICE  STATION,  $2600;  Del 
Monte  at  Doss,  Salinas;  owner, 
<toorge  F  Narvey,  1280  Del  Monte, 
Sallnaa. 

SHEET  METAL  SHOP,  $1468;  Fal- 
ton;  owner,  George  L  Huchcroft 
2807  6«th  St  Oakland. 

BUILDllJO  (emergency  housing  for 
▼ataran  students),  $8650;  Stockton; 
orwner,  Stockton  Unified  School  Dis- 
trict 824  N  San  Joaquin  St  Stock- 
ton. 
,  BALL  OF  JUSTICE,  $650,000;  28th 
at  Navln,  Richmond;   owner.  City 


ASSESSMENT  DISTRICTS 
tONDS     •     WARRANTS 

Saa  us  en  all  District  jobs.  Wo 
buy  Warrants  or  BoAds  on  1911 
or  1919  Act  Districts. 

Telephone  GArfield  8000 

HANNAFORD  &  TALBOT 

519  Collforaia  S*. 
SAN  PtANCISCO.  CALIF. 


<irammar  Sohool,   Fitsuron    Elementary   School,   Antlooh;    Blda    Due   May 

21,  ttOO  P.  M. 
»wlnerton  *  Walborg  Co.,  226  Buab  St,  Pan  Franolaco  (OAifiabl  2960) 

and  1728  Webster  Street  Oakland   vHIgaU  tt22) 
Pacific  Coaat  Builders.  2680  ISth   St.  San  Francisco    (HEmlock  6S88) 
Petor  Bartorlo,  262  Clementina  St.,  San  Francisco,  Calif.,  (OArfleld  l^'7> 
Wallace  D.  Harklna,  406  Sutter  St,  San  Francisco  (GRtyatona  aoW) 
carl  N.  SweiiEon  Co..  1098  Stockton  Ave,  San  Jose  (Ballaivt  2607 • 
J.  A.  Hryant,  1815  Capitol  St,  Vallejo  (Vallejo  2-4446) 
Saiwaaa  Pumping  Plants.  Sacramento  Co;   Blda  Due  May  26.  10  aT  M 
central  Cailfoi-nla  Constr.  Co.,  Inc.,  802  ^jltol  National  Bank  Building, 

Sacramento    Oacto.  8-6871)  * 

contmertal  Constr.  Co.,  1402  Front  St.,  Sacramento   (Sacto.  8-1973) 

Pittsburg  Boys'  Club,  PIttaburg;   Blda  Due  May  JT.  4  P.  M. 

Bwmerton  A  Walberg  Co..  226  Buah  St,  San  Francisco  (GArfield  2990 » 

and  1723  Webster  St.  Oakland   (Ulghgato  4322) 
Peter  Sartorto,  268  Clementina  St.  San  Francisco   (GArfieU*  SSIT) 
Haaa  A.  Rothchild,  326  Merchants  Exchange  Bld«.,  S.  F.   (EXbrook  1?08) 
Vezey  Constr.  Co.,  3760  Ardley  Ave..  Oakland   (ANdover  0672) 
Anderson-Haglund,  Inc.,  219  4lBt  St.  Oakland  11   (OLymplc  9108) 
V.  A.  Davl  A  Sons,   111  Avon   St,  PltUburg   (rlttsburg   193W) 

tounty  Jail  Adtfn.,  Orovllla;   Blda  bua  June  t.  i  60  P    M — 

«.  *  R.  Conatr.  Ca.  HO  Market  St.  San   Francisco"  (DOuglas  7816) 
MacDonald    Young  A  Natoon.  127  Montgomery  St.   S.   F.    (SUtter  8296) 
Lawrence  Constr.  Co.,  8020  V  St,  Sacramento   (Sacto    6-SM6) 


First    Unit  City    Hall,   Belmont;    Bids   due   May  26    8   P.   MI 

Cattlch  Bros.  A  Stevenson.  Chesinui  and  Bayshore.  T.  O    Box  166   ReJ 

wood  City  (Redwood  City  4900-W)  ' 

Huber  Constr.   Co..  6998   Mission   St,   Daly   City    (JUnlper   7-0417) 
Wilfred  H.  May,  RBTD  140B,   San   Mateo   (Belmont  1988J). 
Huffman  Constr.  Co.,  262  Clementina  St,  San  Francisco   (EXbrook  3068) 
West  Bay  Constr.  Co.  ,687  Bryant  St,  FIMo  Alto   (Palo  Alto  2-6209) 
Haas  A  Peterson,  26  O'Farrell   St,   San  JTrancisco   (YUkon   6-2861) 


Sohool,  Inverneas:   Bids  due  June  3,  8:0C  P.   M 

wm.  Mclntoah  A  Sen,  740  8t6h  Ave.,  San  Frunciaco   (SKyllno  9908) 
Litchfield  Constr.  Co..  721  Francisco  Blvd.  San  Itafaet  tSan  Rafae'  4107) 
J.  D.  O'Connor  Conatr.  Cd.  Inc.,  891  Suiter  St,  San  Francl/co  (DO  89bf 
Marin  Corporation.   P.  O.   Box  417,   Sausallto    (Sausallto   1380) 


Frank  A.  Payne  A  Son.  8  Overhlll  Road,  Ortnda  (Ortnda  2076) 
Brisbane  Elementary  School  Adon..  Brisbane;    Bids  due  Jun>  a.  a  ^    iw — 
Wm^  Mcintosh  A  Son.  740  36th  Ave..  San  i^cL^  (dJj^Jne  S»^] 
Huber  Constr.   Co.,  6998  Mission   St,  Daly   City   (Jumper  "-MiVT 


Repair  Columbus  School.  San   Franclsoo;    Bide  due  May  2B  .2-80  P    M 

Wm.  Mcintosh  A  Son,  740  86th  Ave..  San  Francisco  (SKyllAe  9908)  ' 
Adam  Arras  A  Son,  116  New  Montgomery  Sst.,  H.  F.  (GArfield  8381) 
Peter  Sartorto.  262  Clementina  St,  San  i'-ranclsco   (GArfield  •317) 


Naval   Reserve  Armory,   Reno,   Nevada;    Bids  due   May  28,  200  P     M 

MacDonald,  Young  *  Nelaon,  127  Montgomery  St,  S.  F.   (SUtter  8296) 
J.  A..  Bryant,  1815  Capitol  St.,  Vallejo   (Vallejo  2-4446) 

Veterans'   Hospital,   Fraano,   ciilf.;    Bids   due   June   H,  2    P.    M. 

Jaa.  I.  Bamea  Conatr.  Co..  Ruaa  Bldg.,  San  Francisco   (EXbroi>k  6632) 
Robert  McCarthy  Co..  1050  Klrkham  St.  San  Francisco   (OVerland  4050) 
Peter  Klewit   Sons  Co.,  442  Poet  St,  San   Francisco    (EXbrook   5736) 

^rbentraut  A  Summers,   CW6  Pennsylvania  St.   San  ifYancisco    (AT  2420  > 

Marine  Firemen's  Memorial~Offloe  Bldg.,  8.  F.;   Bids  due  June  m  2  P.  M- 
Erl>entraut  A  Summers,  600  Pennsylvania  S^.,  San  Francisco  (AT  2420) 
K.  S.  McKlttrtck  Co.,  610  16th   St,  Oakland    (TWin  Oaks  5070) 
*****  A  Rothchild,  326  Merchants  Exchange  Midg.,  s.  F.   (EXbrook  1205) 
Central  California  Constr.  Co.,  inc.,  116  Erie  St,  S.  F.   (HEmlock  7926) 
I'cter  Sartorto,  262  Clementma  St,  Slan  i<Yancisco   (GArfield  8317) 

Morwear  Paint  Company  Warehouse,  Uakland;  Bids  due  May  M,  4  P.  M. 
Harry   K.   Jensen.   4024  MacArthur   Blvd..   Oakland    (KEIlogg   2-4021) 
California  Buiklers  Co.,  Inc.,  6625  Marshall  St,  Oakland  (HUmboldt  4026) 
iumpire  Constr.  Co.,  Ltd.,  844  Harriet  bt,  San  Francisco  (Hiilmlock  3400) 
Wm,  M.  Greuner,  2727  Parker  St,  Berkeley   (Bericeley  2877) 
Vezey  Constr.  Ca.  8760  Ardiey  Ave.,  Oakland    (ANdover  $372) 

Tsot h  .Avenue  School  Addn.,  San   LorenxO;    Bids  due  June  9.  8:00  P.  M. 
Marie   Bristol.    1973  Oakcrest  Drive,   Oakland    (KJLiiogg  2-0093) 
Williams  A  Burrows,  10  California  Dr.,   Burlingame    (Burl.  4-1796) 
Willis  F.   Lynn,  1040  Folger  Ave.,   Berkeley   (Berkeley  6044) 
ii^lder  A  Owens,  2907  Frultvale  Ave.,  Oakland   (ANdover  6066) 


Bayshore  Fire   Houae  No.  1,  Bayahore;    Bids  due  June  2,  8:00  P.   M. 
Far  West  Constr,  Co.,  2889  Judah  St,  San  Francisco   (SEabright  3304) 
Adam  Arras  A  Son,  116  New  Montgomery  St,  8.  F.   (GArfield  8381) 
Haas  A  Peterson.  26  O'Farrell  St.   San   Francisco    (YUkon   6-2351) 


Ashland   Sohool    Addn^  San    Lorenzo;    Bide   due   June  9,   8:00   P.    M. 
J^'rank  A.  Payne  A  Son,  8  Overhlll   Koad,   Ortnda    (Ortnda  2076) 
Williams  A  Burrows,   10   California   Dr.,    Burlingame    (Burl.   4-1796) 
Willis  F.  L^ynn,  1040  Folger  Ave.,   Berkeley   (Berkeley  6044) 
Kldcr  A  Owens,  2907  Frultvale  Ave.,  Oakland   (ANdover  0U66) 
Central  California  Constr.  Co.,  Inc.,  116  Erte  St,  S.  F.  (HEmlock  7926) 
Wendt  Constr.   Co.,   1338   Sixth    bt,   Berkeley    (LAndscape   6-8426) 


PIPE 


PIPE  -  VALVES  -  FITTINGS 
Fadlitica  for  pip«  bending 
inifolds 


Writa  f«r  Prioea 

Padtlc  Pipe  Co. 

IM  SpMT  8U  Smn  Franeiaco 


Paseo  Grande  Sohool  Addn.,  San  Lorenzo;   Bids  due  June  9,  8:00  P.  M. 
l<-rank  A.   Payne  A  Son,  8  Overhlll   noad,   Ortnda    (Orinda  2076) 
Williams  A  Burrowa,  10  California  Dr.,   Burlingame    (Burl.   4-1796) 
Willis  F.  Lynn,  1040  Folger  Ave.,   Berkeley   (Berkeley  6044) 
Elder  A  Owens,  2907  Frultvale  Ave.,  Oakland   (ANdover  6066) 
Wendt  Constr.   Co.,   1338   Sixth   bt,   Berkeley    (LAndscape  5-8426) 


factory),  $1200;  Santa  Clara;  owner, 
Nick  Buttitta,  Route  1,  Box  764, 
Santa  Clara. 

AUTO  COURT,  $6000;  Auburn  at  Ful- 
ton. Sacramento;  owner,  Alfred  D 
Orjala,  Route  7,  Box  1230,  Sacra- 
mento. 

OBTICE  and  WORKSHOP  (nursery 
and  floral),  $1500;  Roseville;  owner, 
Winf  ield  S  Roberson,  124  Riverside, 
Roseville. 


Building  Section 


1-8— -COMMERCIAL  BLDGS. 


5/26/47  •     8 

Contract   Awarded — Work  Starta 

Immediately 
SANTA  ROSA.  Calif.,  Sonoma  Co. 
Owneiv-William  J.  Holbrook,  319  W. 

3rd  St,  Santa  Rosa,  Calif. 
Architect — Clarence  A.  Caulkins,  Ros- 
enberg Bldg.,  Santa  Rosa,  Calif. 
Structural  Engineer — C,  Jefferson  Sly, 

580  Market  St,  San  Francisco,  Calif. 
Wood    frame,    corrugated   galvanized 

iron  exterior,  one-story  (70x140  ft). 

to  include  office  space. 
Contractor  —  William     D.     Rapp,    706 

Bennett  Ave.,  Santa  Rosa,  Calif. 


5/26/47  •     6 

Owner    Taking    Bids — Due   June  ^— 
Bidders  Figuring— CPA  Approval 
Granted 
Store  Building  Est  Cost  $25,000 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 

Menalto  St 
Owner  —  George  Wagner,   c/o  archi- 
tect 
Architect— Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  San  Jose,  Calif. 
Reinforced    concrete,     4-8tory,     steel 
sash,  plate  glass,  tile  work. 
The  following  contractors  are  fig- 
uring plans: 

Heple  Construction  Co.,  494  Delmaa 
Ave.,  San  Jose,  Calif. 

E.  A.  Hathaway  A  Co.,  1275  Glen 
Eyrie  Ave..  San  Jose,  Calif. 

Lew    Jones    Construction    Co.,    965 
Terra  Bella  Ave.,  San  Jose,  Calif. 


6/26/47  •     8 

Owner  Taking  Blda— Due  May  26^ 

2  P.  M. 
Warehouse 

SAN  JOSE,    Calif.,    Santa  Clara  Co. 
Owner  —  Eggo    Food    Products,    Inc. 

(flour  milling),  185  W.   Julian   St, 

San  Jose,  Calif. 
Architect  —  Edward    W.    Kress,    615 

First     National    Bank    Bldg.,    San 

Jose,  Calif. 
Reinforced  concrete,  one-story   (lOOx 

100  feet). 


The  following  contraetora  are  flo- 
uring plans: 

E.  A.  Hathaway  A  Co.,  1270  Olon 

Eyrie  Ave.,  San  Jose.  Calif. 

Dan  (Maputo,  986  Delmaa  Ava,  Ban 
Jose,  Calif. 

Carl  N.  Swenson  Co.,  P.  O.  Box.  BBS, 
San  Jose,  Calif. 

Earl  W.  Heple.  494  Delmaa  XV^ 
San  Jose,  Calif. 

O.  E.  Anderson,  398  Menker  Ave., 
San  Jose,  Calif. 

5/26/47  •     • 

Owner  Taking  Bide— Due  June  11, 
2  P.  M. 

West  Point  Power  House,  Eto. 

AMADOR  COUNTY,  Calif.  Approxi- 
mately 18  miles  northeast  of  Ja^- 
son. 

Owner— Pacific  Gas  A  Electric  Co., 
246  Market  St,  San  Francisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  construction  of  West  Point 
power  house  on  north  bank  of  the 
north  fork  of  the  Mokelumne  River 
and  the  Electra  diversion  dam  and 
certain  related  structures  located 
immediately  upstream  from  power 
house  site. 
Unit  qusuititles  will  be  found  under 

Index  No.  84. 


9-10— EDUCATIONAL 
BUILDINGS 


5/26/47  ^^      • 

Bond    Election    In    Amount   of  $25,000 

Set  for  June  10 
School    (Improvements  &  Additions) 
LAKEPORT,    Calif.,    Lake   County. 
Owner — Lakeport  Union  School  Dlst, 
Geo.    A    Curtis,   Gordon   H.   Amith, 
Ernestine  Green,  J.  M.  Covey,  mem- 
bers of  governing  board,  Lakeport 
Union   School  Bldg.,  Lakeport,  Cal. 


5/26/47  • 

Bids    Rejected— Plans    Will    Be    Re- 
vised   and    New    Bids   Called   for 
June    9 
Elementary   School  Cost,  $23,500 

EAST  NICOLAUS,  Calif.,  Sutter  Co. 
Owner — Marcum  -  Illinois  Union  Ele- 
mentary School   Dlst.,  W.   W.  Jop- 
son.   Clerk,   East   Nlcolaus,   Calif. 
Architect   —   Frederick    9.    Harrison, 

Elks'  Bldg..   Sacramento,  Calif. 
Frame  construction. 

Complete     bids,     which     were    re- 
jected,  follow; 

Charles    F.    Unger I $27,815 

Central   Calif.   Constr^  Co -  28,973 

Holdener  Constr.   Co 29,423 


10 


5/26/47  • 

Low  and    Only    Bidders 
Install     Laboratory     Equipment; 
Spec.    No.    18547.    NOy    14496 

Cost   $154,917 


PLANS  ON  FILE 


The  following   list  of   plans  and   speolfloatlons  for  oonstruotlon 

projaota  are  now  available  for  inspeotlcn  at  the  office  of  DAILY 

PACIFIC    BUILDER,   466   Tsnth    Street.    San    Franolaoo 


Work 

Conn  Creek  Pipe   Line 


Location 

Napa 


Bid  Opening  Date 
6-16 


iRUJin  PRinTS 

are   Laboratory  Controlled 
to    Profcss'onal   Painters' 
High   Standards 

iRUJin  PBini  co:rc*:jr'» 

4th  &  Addison  Sts  •  Berkeley  2,  Coiif. 
i  Phone:  BErkeley  3440 


^^S)iii;'i^' 


San  Lorenzo  Elementary  Sohool  Addn.,  «»an  Lorenzo;  Bids  due  June  9.  8  PM 
l<Tank   A.   Payne  *  Son,   8  Overhlll   Koad,   Orinda    (Orinda   2U70> 
Williams  A  Burrows.  10  California  Dr.,   Burlingame    (Burl.   4-1796) 
WilUa  F.  Lynn,  1040  Folger  Ave.,   Berkeley   (Berkeley  8044) 
Wider  A  Owens,  2907  Frultvale  Ave.,  Oakland   (ANdover  0066) 
Wendt  Constr.   Co.,  1888  Sixth   St.,   Berkeley    (LAndscape  8-8426) 


iunset  School    Addn.,   San    Lorenzo;    Bids  due  June  9,   8:00   P.   M. 
l<'rank  A.   Payne   A  Son,   8  Overhlll    Hoad,   Orinda    (Orinda   2076) 
Williams  A  Burrows.  10  California  Dr.,  Burlingame    (Burl.   4-1796) 
Willis   K.   Lynn,   1040  Folger  Ave.,   Berkeley   (Berkeley  6044) 
Holder  A  Owens,  2907  Frultvale  Ave.,  Uakland   (ANdover  0O66) 
Wendt  Constr.   Co..   1833   Sixth    ht..    Berkeley    (LAndscape   5-8426) 


-PETERSEN  gNGlKERIH^^ 


CONTRACTORS 

SAN  FRANCISCO 
VAIencia  5005 
LINE 

CONSTRUCTION 


EARTH 
BORING 


Shop  and    Mualo   Building,  San    Benito   High   oonool.    Hoilister;    Bide  due 
June  2.  9:00  P.  M. 
B.  A  H.  Constr.  Co.,  110  Market  St.,  San   J'Tanclsco    (DOuglas  7512) 

County  Jail  Addition.  Orovllls;    Blda  due  June  6,  2:00  P.  M. 

U  O.  Slialx.  868  Arbutus.  Koute  1,  Box  142.  Chico  (Chlco  1068  or  lilO) 
Weet  Point  Power  House,   Elootra   Diversion   Dam.   Eto.,   Amador  County; 
Bids  due  June  11,  2:00  P.   M. 

Utah  Conatr.  Ca.  Ill  New   Montgomery  St.,  S.  F.    (GArfield   6743) 

Churoh -Canter.  Arlington  Ave.,  Berkeley;   Bids  due  June  8.  8:00  P.  M. 
U.  T.  Letter  Stona.  811  Sfth  St.,  Oaklaad  (Hbmboidt  1726) 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


ipii 


{Sncwunwiii 
FRBOHAIIIIWi!^ 


POODUCtrt   BY 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTRUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN   rRANCISCO 
lOS  ANGflES 


COASTWIDE  SERVICE 


POPTLArjp 
StATTir 


INYOKERN,  Calif..  Kern  Co.  Naval 
Ordnance   Test    Station 

Owner — U.  S.  Navy,  ofifcer  in  charge 
of  construction.  Naval  Grdnance 
Teat   Station,    Inyoliem,   Calif. 

Inatallatlon  of  Approv.  105  separate 
pieces  of  equipment  In  shop  wing 
of    reaearch    laboratory,    involving 

(a)  unloading  from   railroad    cars, 

(b)  moving  equipment  from  rail- 
road car,  truck,  warehouse  or  tem- 
porary i^op  into  the  building,  (c) 
uncrating,  cleaning  and  assembling 
parts,  (d)  bolting  down  and  level- 
ing of  equipment,  (e)  wiring  to 
power  system  and  connecting  all 
necessary  pipelines  for  air,  gas 
vacuum  or  liquids,  (f)  fumiching 
and  erecting  wire  fabric  inclosure 
for    toolmaker's    room. 

Low  Bidder — Johnson,  Drake  &  Pip- 
er,    1416     Latham     Square      Bldg., 
Oakland,  Calif..  81M.017. 
I  Binds  were  submitted  upon  the  fol- 
lowing   items : 

(1)  lump  sum,  entire  work  complete; 

(2)  deduct  from   (1)   for  omission  of 

field    painting; 
(8)  deduct  from    (1)   for  omission   of 

woven  wire  partitions; 
(4)  deduct   from    (1)    for  omission   of 
certain   machine   and   equipment 
installations : 
Complete  blda   May  21  were: 
Johnson   Drake  &   PiT>er,    fl^    $154,- 
817,   (2)   fllOO,   (3)   $2500,   (4)    $9500; 

Williams  Equipment  Co.,  Berkeley, 
(1)  $248,496,  (2)  •$245,495,  (3)  •$246,- 
675,    (4)    no  bid. 

•  net  total  bid  including  deductive 
alternate. 


5/26/47  9 

FWA  Planning  Funds  Allotted  In  the 

Amount   of   $8,250 
School  Building  Cost,  $205,700 

EL  MONTE,   Calif.,  Los  Angeles  Co. 

McGirk    School    site.    McGirk    and 

Cedar  Streets. 
Owner— El  Monte  School  Dist.,  F.  M. 

Wright,  Supt.  of  Schools.  El  Monte. 
Architect— Walter  L.  Culver,  Jr.,  An- 
derson BWg.,  San   Bernardino,  Cal. 
Reinforced  concrete  1-story  11-cla.is- 

room,   with   concrete  slab   roof  and 

floor. 

FWA  funds  have  been  allotted,  ac- 
cording to  an  announcement  made 
by  Wright  L.  Felt  ,Division  Engineer 
in  charge  of  the  Bureau  of  Com- 
munity Facilities  of  Federal  Works 
Agency,  630  Sansome  St.,  San  Fi-an- 
cisco,   Calif. 


Hospital  building  will  contain  the- 
atre, dining  rooms,  kitchens,  wards, 
individual  rooms  and  administration 
offices. 

Deposit  of  plans  $100  (certified 
check),  refunded.  Bid  security  209c. 
bid  tHjnd.  Project  may  be  bid  as  a 
whole  or  in  part  in  the  division  of 
construction   units. 

Following  contractors  have  taken 
out    plans : 

J-ohnson,  Drake  &  Piper,  Inc.,  86 
Trinity  Place,  New  York.  N.  Y. 

Psatv  &  Puhrman,  369  Lexington 
Ave..    New    York,   N.   Y. 

Peter  Kiewit  Sons  Co.,  Omaha  Na- 
tional Bank  Bldg..  Omaha.  Neb. 

Kaiser  Engineers,  Inc.,  1924  Broad- 
way, Oakland,  Calif. 

Jacobson  Bros.  Co.,  20  N.  Wacker 
Drive,  Chicago,  111. 

Grove.  Shepherd,  Wilson  A  Kruge, 
Inc.,  247  fark  Ave.,  New  York,  N.  Y. 

The  John  W.  Cowper  Co.,  Inc.,  775 
Main    St.,    Buffalo,    N.    Y. 

Flelsher  Engrg.  &  Constr.  Co,.  Dun 
Bldg.,  Buffalo,  N.  Y. 

Siegfried  Constr.  Co.,  Inc.,  6  North 
Pearl  St..  Buffalo,  N.  Y. 

Chas.  H.  Tompkins  Co.,  907  I6th 
St.,  NW.  Washington,  D.  C. 

J.  Slotnick  Constr.  Co.,  38  New- 
berry   St.,    Boston,    Mass. 

12-13— INDUSTRIAL 
BUILDINGS 

Correction 

Owner  Taking  Sub-Contract  Bids  on 
Plumbing  and  Heating  and  Elec- 
trical Work— Due  May  28,  at  the 
Owner's    Richmond    Office 

Factory    Building 

RICHMOND.  Calif.,  Contra  Costa  Co. 
Northeast  side  of  Prlchard  St. 
jacent  to  present  plant. 

Owner — American  Radiator  &  Stand- 
ard Sanitary  Corp.,  Pitt-sburgh,  Pa. 
Local  branch,  Critcherr  and  Es- 
sex, Richmond,  Calif. 
Architect — Prack  &  Prack,  119  Fed- 
eral St.  NE.,  Pittsburgh,  Pa.,  and 
360  Crenshaw   St.,   Torrance,   Calif. 

Steel  frame,  reinforced  concrete,  2- 
story,  monitor  roof,  200,000  sq.  ft. 
for  manufacture  of  bras.s. 

General    Contractor — Empire    Constr. 
Co.,    Ltd.,    344    Harriet    Street.    San 
Francisco,  Calif. 
It  was  reported  incorrectly  May  23 

that     the    above    sub-contracts     had 


5/26/47  9 

FWA  Planning  Funds  Allotted  in  tho 

Amount  of  $10,000 
School   Addition  Cost,  $250,000 

CASTIAC,    Calif..   Los    Angeles    Co. 
Owner — Castiac    Union    School    Dint.. 
Paul  C.   Butler,    Principal,   Castiar. 
Architects— Allison    A    Ribl«.    650    S. 
Grand  Ave.,   Ix)s   Angeles  34,  Calif. 
Includes     4     classrooms.     cP-fetorium, 
administration   offices,  nurses'   rm., 
teacherB*  room,  lavatory  and  show- 
er    facilities,     janitors'     workroom 
and  a  3-bU8  garage. 
FW^A  funds  have  been  allotted,  ac- 
cording   to    an    announcement    made 
by  W^rlght  L.  Felt  .Divlelon  Engineer 
In    charge    of    the    Bureau    of    Com- 
munity   Facilities    of    Federal    Works 
Agency,  630  Sansome  St.,  55an   Fran- 
cisco, Calif. 


been  awarded,  which  awarda  actual- 
ly referred  to  the  owner's  Torrance, 
Calif.,  plant. 


14-17— PUBUC  BUILDINGS 


8/26/47  •  . IT 

Contracts   Awarded — Low  and   Only 
BIddere— Prison   Repairs 

Cost,  $387,350.91;    Equip.  $80,700 

CARSON  CITY,  Nev.,  Ormsby  Co. 
Nevada  State  Prison. 

Owner — State  of  Nevada,  Robt  A. 
Allen,  Chairman,  Nevada  State 
Planning  Board,  Carson  City,  Nev. 

Architect— Edward  S.  Flaraona.  210 
W.  Second  St.,  Reno,  Nevada. 

New  cell  block  (4  stories  high,  pro- 
viding 42*  single  cells  each  on  the 
first  two  floors,  28  ceHs  on  the 
tjhird  floor  accommodating  up  to 
four  Inmates  each  ;three  large  dor- 
mitories on  fourth  floor> ;  remodel- 
ing and  atlering  an  existing  build- 
ing and  constructing  a  new  second 
floor  and  gas  house  at  the  State 
Prison. 

Contractor— The  Walker  J.  Boudwin 
Constr.  Co.,  214  Gazette  Building, 
Reno,  Nevada. 

Jail  Equipment — Southern  Prison  Co.. 
San  Antonio,  Texas. 
Contracts  awarded  on  items  1  and 

2,  only. 
Complete  bids  May  20  were: 
The  Walker  J.  Boudwin  Constr.  Co., 

214    Gazette    Bldg.,    Reno,    Nov.,    (1) 

new    cell    block    $243,588.77;     (2)    re- 

modeling    old    cell    block,    $93,812.14; 

(3)   new   gas  chamber  and   other  re- 
modeling,   $155,919.61. 

Robert     E.     McKee,     Los     Angeles, 

Calif.,    (1)    $255,100;    (2>    $106,100;    (3) 

$201,000. 

MacDonald,  Young  A  Nelson,   Inc., 

San    Francisco,    Calif.,    (1)    $304,300; 

(2)   $105,300;    (3)    $172,600. 

Erbentraut  A  Summers,  San  Fran- 
cisco,  Calif.,    (1>    $329,300;    (2)    $116,- 

300;    (3)    $211,300. 

M.    and    K     Corp.,    San    Francisco, 

Calif.,  (1)  $470,000;  (2)  (3)  no  bids. 
Jail   Equipment 
Southern  FYlson  Co..  San  Antonio, 

Texas,  (1)  $75,340;  (2)  $5400;  (3)  $11.- 

400. 

Stewart    Iron    Works,    (1)    $96,271; 

(2)   $6037;    (3)   $16,070. 
Pauly    Jail    Bldg.     Co.,    St.    Louis, 

Mo.,   (1)  $107,324;   (2)  $7867;   (3)  $15,- 
'583. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Noted  In  laeue 
6-22 


11 —  HOSPITALS 


5/26/47  •  11 

Owner  In  Buffalo,  N.  Y..  Taking  Bids 
on  GC  for  Superstructure  (Exclu- 
sive of  Structural  Steel) — Due  May 
26,  "10  A.  M.  (EDST)— PutjI-c  Op- 
ening In  Chambers  of  Erie  County 
Boaixf  of  Supervisors.  Room  210. 
County  Hall,  Franklin  and  Church 
Streets,  Buffalo,  N.  Y.— Resume  of 
QC  Bidders  —  Veterans'  Hospit.-^l 
Building  and  Auxiliary  Structures 
$10,388,664  Including  Complete  Proj- 
ect  and    Equipment. 

BUFFALO.  N.  Y.,  Erie  Co.  Grover 
Cleveland  Park,  Wlnspear  A  Beiley 
Avenues. 

Owner— The  U.  S.  Government,  Vet- 
erans' Administration,  Col.  L.  H. 
Tripp,  (direct  construction)  Vet- 
erans'   Admin.    Bldg..    Washington. 

Owner's  Agent— U.  S.  Govt.,  War  De- 
partment, Corps  of  Engineers.  Col. 
H  D.  Vogel  (district  englnccri  El- 
llcott  Square  Bldg .  Buffalo,  N.  Y. 

Associated  Architects  —  Green  nnd 
James,  250  Delaware  Ave.,  Buffalo 
N.  Y.,  and  Egger«  A  Higgins.  25 
Broad    St.    New    York   City. 

Structural  Engineer— Thos.  H.  M^- 
Kalg,  881    Main  St..  Buffalo,   N.   Y. 

Utilities  Engineer— Nussbaumer  and 
Clarke.  Inc..  3C7  Franklin  Slrcot. 
Buffalo,  N.  Y. 

Landscape  Architect— Wm.  E.  Har- 
ries.   Pnidentlal    Bldg,    Buffalo 

Mechanical  Engineer  —  Bemann  and 
Candee,  271  Delaware  Ave.,  Buf- 
falo, N.  Y 

Llftiestone  exterior  vail  (brick  hack- 
ing). 11  storle.i  with  15  storlp."!  foi- 
ter  tower  piortlnn.  Irregular  cross 
and  Y  shaped;  structtiral  rttr'-l 
frame  with  relnf.  concrete  slab 
floor  and  roof  constr. 
Includes  auxiliary  structures  com- 
prising   boiler    house,    nurses'    home, 

male    attendants    bldg.    stsff    homep. 

laundry    bldg,    garage,    service    shop 


SHOP  FABRICATION 
FIELD  ERECTION 

for 
Refinery.    Refrigeration    and    all 
tsrpea  of  Industrial  Piping,  Elec- 
trical Pipe  Poles.  Portable  Equip- 
ment, Certified  Welders. 

U.  A.  FABRICATORS 

10154  Edea  Ave.  Oakland  3 
Phone  TRinidad  1177 


Bid  Oaening  Date  Project 

."5-2^—  8:(X)P.M.— Citv  Hail,  1st  Unit     Belmont 
5-;>6— 9:00  A.M.— MoblH^B ♦Ion    Bldgs.,  Etc.  Yuma,  Aria,  5-22 

5-26—  4 :00  P.M.— City  Hall  Newport  B*>ach  1-15 

6-26—  4 -.00  F'.M.— School   Addn.  La  Canada  ,  5-  R 

5-26 — 10:00  A.M. — Shop  and  Test  Facilities,  Pasadena  6-19 

5-26 —  2:00  P.M. — Convert  Barracka  Into  Student  Housing, 

Loa  Angelea  B-lt 


FNGINF.ERING  PROJECTS 


'26 — 10:00  A.M. — Pumping  Plant        Sacramento  County 

26 — lO.-OCAM — Suction    Dredge,    Colorado  River  Front  Work  and 

Levee  Project,  Needles 
26 — 10:00  A.M. — Grading,  Surfaelnir  Scu:ramento  Cotmty 
26 —  8:00  P.M. — Storm  Sewer  Stockton 

26 —  8:00  P.M. — Miner  Ave.  Improvement.  Stockton 
26 — 10  00  A  M  — Frank'm    Blvd.    Inmrovement         Sacramento  Co. 
26 —  2:00  P.M. — West  Main  Road  Reconstruction,  Stanislaus  County 
26 —  2 :00  P.M. — Snowden   Ave.  Construction,  Stanislaus  County 
26 —  2:00  P.M. — Oakdale  Road  Construction,  Stanislaus  County 
26 —  2:00  P.M. — Claribel   Road  Construction,  Stanislaus  County 
26 —  2 :00  P.M. — Crows  Landing  Road  Construction,  Stanislaus  Oo. 
26—  2 :30  P.M.— Surfacing  Uintah  County.  Utah 

26 —  8:00  P.M. — Tennis  Court  and  Badminton  Court,  Antloch 
26—  2  .-00  P.M.— Surf aclng  Salt  Lake  County,  Utah 

26— 10:00  A.M— Seal    Coat    Roads    Benicia 


26—10:00  A.M.— Resurfacing 
2fi — 10:00  A.M. — Resurfacing   (2) 
26 — 1  ;00  A.M. — Reonve    Road 
26—10:00  \.M.--Road    Reconstr. 
26 —  3:00  P.M. — Surfacing 
26—  2 :30  P.M.— Surfacing 


Benicia 

Benicia 

Benicia 

Benicia 

San  Juan  County,  Utah 

Davis  County,  Utah 


4-St 

4-99 
9-  9 
5-  f 

B-  9 
5-12 
6-l» 
S-l» 
B-19 
B-19 
6-19 
5-20 
5-30 
f-20 
5-22 
5-22 
5-22 
5-22 
5-22 
5-30 

s-ao 


26—  3K)0P. 
26—  2:00  P. 
•  26—  2.00  P. 
-26—  2:00  P. 

-2ft -10:30  A 
-26--  .?:0or' 
26—  2 :00  P. 

26—  3 :00  P. 
26—  2:00  P. 

-26—  2:00  P. 
■26—  3 :00  P. 
•26—  3 :00  P. 
26—  2K)0P. 
-26—  2 :00  P 
•26—  2  :00  P. 


SUPPLIES  AND  EQUlPMByr 

M. — Forage  and  Farinaceous  Produeta,  San  Franolaoo 

M. — snectrtc  Light   Plant,  San  IVanclaoo 

M — Hollow    Metal    Doors.  Boise  Project.  Idaho 

M — Compressor.    Etc.    Colorado- Big  Thompson  Project. 

Colorado 
.M. — Dump  Truck  Rental  Stockton 

M. — Del,    Votlnp    Machines  S.an  Francisco 

M. — Copper  Conductor,  Etc..  Columbia  Baain  Project. 

Washington 
M. — Office  Furniture      San  Franolaco 
M. — Steel  Pipe,  Etc.,  Colorado-Big  Tliompaon  Project. 

Colorado 
M. — Water  Tank             San  Franciaco 
M. — Hardware  and  Caatlnga.  Ban  Franciaco 
M. — Paint,  Enamel  and  Glaaa,  Etc,  San  Frandaeo 
M. — Synchronous  Motors,  Central  Valley  Project 
M. — Sledgo  Hammer  Handles.  San  Franciaco 
M. — Telephone  Fuaes      San  Francisco 

SUB-CONTRACT  INFORMATION 


5-19 
B-19 

4-2^ 

4-22 
5-22 

i-n 

8-90 
9-20 

8-90 
8-90 
8-30 
8-90 
5>90 
8-90 
8-90 


."^-26—  —Install  Elec.  Wiring 

6-26 —  — ^Furnish  and  Install  Boiler 

5-26—11 :30  A.M.— Fencing    Fair    Grounds 
5-26— 10:00  A.M.— Rebuild   Floor  Benicia 


Fresno 

Fresno 
Santa  Rosa 


5-22 
.■^-22 
5-22 
5-22 


Waterproof  Paint 
Spray  Service 

Hydrozo  waterproofing  paint 
sprayed  on  Brick,  Concrete. 
Tile,  Stucco,  Stone  Masonry, 
Wood  Shingles. 

Spray  prevents  cwUng  and 
cracking    of    wood    shin^ea 

AH  colors,  including  clear, 
available 

C.  E.  &  S.  Company 

2342  Grant  Street 
Berkeley      Phoae  BE.  3206 


ACME 
EQIiPMERT  CO. 

Engmeeri   *   MmnmfiKluren 
DESIGNING  •  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    •    HOISTS 
STANDARD  CONVEYORS 

Gravity     -     Posrar 

Oiain  -  Pulleys  •  Belts 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Franciaco  7 

Ptioae  BXbreok  1960 
BXbraok  1792 


6/26/47  16 

Owner  Taking    Bida— Due  June  6,  2 

P.   M.— Peat    Office    (Painting    and 

Repairs) 
TOOELE.    Utah.    Tooele    County.     U. 

a   Post  Office. 
Owner — Office  of  the   Division   Man- 

S^er,  Public  Buildings  Administra- 
on,  Federal  Works  Agency,  Cus- 
totna  House  (New)  Etenver,  Colo. 
Specifications  obtainable  from  the 
custodian  of  the  building  or  the  of- 
fice of  t)ue  division  manager. 


6/26/4T  •    16 

Plane   lr>   Prograaa    CPA  Approval 
Granted  In  Amount  of  X60,000 

New  Hall  of  Juatloe  Building 

RICHMOND,  Calif..  Contra  Coata  Ca 
26th  at  Nevin  St 

Ownei^-Clty  of  Richmond,  Dr.  A.  B. 
Hlnkley,  mayor,  City  Hall.  Rich- 
mond, Calif. 

Architect— Milton  Pflueger,  580  Mar- 
ket St,  San  Francisco,  Calif. 

Reinforced  concrete. 


18-19— REUGIOUS  BLDGS. 


5/26/4T  •     19 

Owner  Taking  Bld^Oue  June  9, 
5  P.  M. 

Churoh  Center 

BERKICL.ET,  Calif.,  Alameda  Coxmty. 
Arlington  Ave.  Community  Center, 
Arllngrton  Ave.  and  Rlncon  Rd. 

Owner  —  Arlington  Ave.  Community 
Church,  Rev.  Herbert  Dimock,  pas- 
tor, 264  Arlington  Ave.,  Berkeley, 
Calif. 

Architect— Ratcllff,  Haymond  *  Rat- 
cliff,  2337  Shattuck  Ave.,  Berkeley, 
Calif. 

Reinforced    concrete,    two-story,    in- 
cludea    chapel    seating   300,    parlor 
seating    14S,     office,     ladles'    room, 
kitchen,  etc. 
Following   contraetora  have   taken 

out  plans: 

E.  T.  Lieiter  Sons,  811  S7th  St,  Oak- 
land, Calif. 
W.  Vernon  Bernard,  B81S  Lieona  St, 

Oakland,  Calif. 
Joe  Vila  A  Sons  Conatruotion  Ca, 

414  Modoc  Ava,  Oakland,  Calif. 
Jack  La  Rock  Conatructlon  Co.,  3 

Kenyon  Ave.,  Berkeley,  Calif. 
Carl  Walatrom,  1447  Excelalor  Ava., 

Oakland,  Calif. 


from  the  above  office  of  the  archi- 
tect. 

Following  contractors  have  tak- 
en out  plans: 

A.  E.  Erickson  and  Sons,  1M2  El 
Monte  Ave.,  North   Sacramento,   CaL 

Continental  Sonstr.  Co.,1403  Front 
St.,    Sacramento,    Calif. 

Bingham  Constr.  Co.,  Route  2.  Box 
S975,  Sacramento,  CaUf. 

Swinerton  A  Walberg  Co.,  226  Buah 
St.,    San    Francisco,    Calif. 

Holdener  Constr.  Co.,  2608  R  St., 
Sacramento,    Calif. 

Lawrence  Conatr.  Co.,  3020  V  St., 
Sncrarnento,   CaUf. 


22-26— RESIDENTIAL 
BUILDINGS 


6/26/47  1» 

CPA   Approval  Granted— Contraot 

Awarded — Finishing   Foundations 
Chlneee  Cathollo  Church    Cost  970/MO 
FRESNO,  CaUf.,  Fresno  County.  Inyo 

and  PatUe  8U. 
Owners— Father  J.  R.  deOallarreta,  St 

Genevieve's  Church.  1127  Tulare  8t, 

Fresno,  Calif. 
Structural    Engineer — R.     R.    Fisher, 

1901     Pacific     Southwest    Building, 

Fresno,  Calif. 
Stucco  and  frame,  concrete  slab  floor. 
Contractor — R.    R.    Fisher,    1»01     Pa- 
olflo    Southwest    Building,    Freone 
Calif. 


5/26/47  •    22 

Architect    Taking    Bida   on   Super- 
structure—Due   About  August  1*-» 

Bidders  Figuring 
Hotel  (300  Rooma)  Coat  96,000.000 

PANAMA  CITY,  Panama. 
Owner  —  Mendes    A    Sander,     Hotel 

Inter  •  Amerlcknoa,     Panama    Clt|r» 

Panama. 
Architect— Edward    D.    Stone    Aaao- 

ciates.    50   E.    68th    St,    New   Tortt 

City. 
Associate  Architect— Mendes  A  BMld> 

er,   P,   O.   Box  8080,   Panama  City, 

Panama. 
Structural   Engineer — BVed   N.   80r9» 

rud,  415  Lexington  Ava,  New  Toilt 

City. 
Mechanical  Engineer— Clyde  R.  Plaee. 

420  Lexington  Ave.,  New  York  City. 
R:;.i  forced    concrete,    12-atory    and 

basement  and  sub-baaement,  2-way 

slab     floor     construction     includes 

restaurant  boiler  room,  apartmanta. 
General  Contractor  for  Subatniotura 

— Amago  A  Lyons,   Panama  City. 

Panama. 

Bidders  on  superstructure: 

Hegeman -Harris  Co.,  Ina.  SSI  Madi- 
son Ave..  New  York  City. 

A  ran  go    A    Lyona,    Panama    City. 
Panama. 

Martins  Construction  Co.,  Panama 
City,  Panama 

Caiderone    Construction    Ca,    PltB* 
ama  City,  Pimama. 

Tucker  A  McClure,  649  8.  Olive  8t« 
Los   Angelea,  Calif. 


Summcrbell 

Roof  Struclurcs 


5/26/47  • 

Bids    Scheduled    To    Have     Been 

Opened    May   21    Will    Probs.bly    Be 

Opened    Today — No    Definite    Oate 

or    Time    Set 
Churoh  Est.    Cost        900,003 

gACRAMENTO.     CaMf.,     Sacramento 

County.  56th  and  M  Sts.,  St  Mary's 
Owner — Bishop  of   Sacramento,    Most 

Rev.  Robt.  J.  Armstronjr.  DC.  1017 

11th  St,  Sacramento,  Calif. 
Architect— Clarence    C.    Cuff,    1315   Q 

Street   Sacramento,   Calif. 

Plana  and  specifications  obtainable 


lMva#fl  psva^Mi^ 
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BURKE     FORM     CLAMPS 


s 


tr^ 


SNAP  TIES  STBBL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  Ow^MPS  SCREED  SUPPORTS 

SUP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPBR 

All  Type*  of  Concrete  Conttruclion  Specudtiet 

W.     J.     BURKE     &     CO..     INC. 

780  Brysnt  Street  San   Francisco  Phone  GArfield  8768 


TASGON-ThB  Penetrating  Oil 

Juil  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  Saving  Time  and  Labor 


GUNN    CARLE   &   CO. 


20     Pr.  ♦r>"-'>     Av". 


UNdcrhili    54P0 


San    Froncisci- 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 

Call  TWinoaki  6206 

L.   H.  CLAWSON   CO. 

INSULATORS  FOR  THE  PACinC  COAST 

21f  PACinC  lUILDINa  OAKLAND,  CALIP. 


\ 


if 
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DAILY    PACIFIC    BUILDER 


MONDAY,  MAY  26.  1947 


Engineering  Section 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

S/26/47  82 

Hearing   on    Formation   of  Sanitation 

DIatrtct  Set  for  July  22,  2  P.  M. 
Sowage  Plant 

BRODETRICK,  Calif.,  Yolo  County. 
Owner  —  Broderlck   Sanitary  Diatrlct 

(yet  to  be  formed),  c/o  County  of 

Tolo,  Courthouse,  Woodland,  Calif. 
Kng^neer — ^Asa   Q.    Proctor,    tod   and 

Main  Sts.,  Woodland.  Calif. 

34— DAMS,  RESERVOIRS  & 
DREDGING 

5/36/47  S4 

Low  and  Only  Bidders 
Concrete  Aggregates;   Spao.  1780 
COLUMBIA     BASIN     PROJECT, 
«  Washington.  Twelve  miles  south  of 

Moses  Laice. 
Owner— U.  S.  Bureau  of  Reclamation, 

E^phrata,  Wash. 
Plans  by  owner. 
Preparation    of  concrete    aggregates 

(sand  and  coarse  ac^pregates),  pot- 
holes deposit 
Low  Bidder— J.   O.   Shotwell  Co.,   St. 

John,  Wash.,  Sched.  No.  1,  |88,4S0; 

Sohed.  No.  2,  $166,900. 

Other  bids  May  16  were: 

Curtis  Oravel  Co.,  Spokane,  Wash., 
Sched.  No.  1,  |86,a00;  Sched.  No.  2, 
1167,900. 

J.  A.  Terteling  &  Sons,  Boise,  Idaho, 
Sched.  No.  1,  199,866;  Sched.  No.  2, 
1180,860. 

M.  Bi.  Nelson,  Ephrata,  Wash., 
Sched.  No.  1.  9112,635;  Sched.  No.  2. 
1201,800. 

Homer  O.  Johnson,  Portland,  Ore., 
Sched.  No.  1,  $114,660;  Sched.  No.  2, 
$218,460. 


dahl,    Liewim    Bldg..   Portland,   Ore. 

1800-ft  tunnel  (reinforced  concrete. 
8  ft  high  and  10  ft  wide),  connect- 
ing the  main  building  at  hospital 
with    proposed    treatment   hospltaL 

Contractor^Vieeko  4  Post,  aalom. 
Ore. 


3»— SEWERS 


•    S9 


5/26/47 

Contract  Awarded 

Pump  Discharge  Unes  ( Rooonstruot) 

Cost  18^167 

NEAR  VAULBJO,  Calif.,  Solano  Co. 
North  of  city  limits. 

Owner  —  Solano  County  Sanitation 
District  No.  1,  c/o  Solano  Coimty 
Board  of  Supervisors,  Lewis  Mor- 
rill, county  cleric,  Cdurthouse,  Fair- 
field, Calif. 

Bnglneeiv- William  Jones,  2685  Napa 
St.,  Vallejo,  Calif. 

Reconstruction  of  pump  discharge 
line  on  FWA  sewer  project;  Docket 
No.  Calif.  4-452F. 

Contractor^-Stolto,  Inc.,  $461  San  Lo- 
andro  8t,  Oakland,  Calif. 
Total  bids  submitted  May  28  were: 
Stolte,  Inc.,  Oakland,  $8167. 
Murphy  &  McNalr,  San  Francisco, 

$12,060. 

Harold  E.  Beasley,  VaUeJo,  $12,060. 
McGuire  &  Hester,  Oakland,  $14,600. 


84 


89 


8/26/47 

Low  and  Only  Bidder* 

D-B  Canal    Extension  Siphons 

Cost  $18312 

NEVADA  COUNTY,  Calif.  About  8 
ralle.<)  east  of  Grass  Valley. 

Owner  —  Nevada  Irrigation  District, 
Thomas  Mulcahy,  president;  JEIiza- 
beth  P.  Frey,  secretary,  Grass  Val- 
ley, Calif. 

Engineer— Blackle  &  Wood,  514  Mar- 
ket St.,  San  Francisco,  Calif. 

Includes  two  48-in.  steel  sii^ions  with 
total  length  of  1196  feet,  together 
with  concrete  Inlet  and  outlef  struc- 
tures, concrete  piers  at  creek  cross- 
ing and  all  appurtenancea 

Low  Bidder— Pacific  IMpellne  &  En- 
gineers, Ltd..  2128  San  Pablo  Ave., 
El  Cerrito,  Calif.,  $18312. 
Other  bids  submitted  May  28  were: 
E.  B.  Bishop,  Orland.  $20,190. 
Joe  Chevreaux,  Auburn.  $25,181.80. 
Shanmac  Co.,  San  Francisco.  $81,- 

777. 

Humiflton-Rosendahl  Co.,  Inc.,  San 

Francisco,  $31,777. 

5/26/47  •     84 

Low  and  Only  Bidders 

Combe-Ophir  Canal       Cost  $132.90730 

NEVADA  COUNTY,  Calif.  About  five 
miles  north  of  Auburn. 

Owner  — Nevada  Irrigation  Diatrict, 
Thomas  Mulcahy,  president;  Elisa- 
beth P.  Frey,  secretary.  Grass  Val- 
ley, Calif. 

E^nglneei^-Blackle  &  Wood.  644  Mar- 
ket St,  San  Francisco,  Calif. 

Complete  by  December  15.  1947. 

Low  Bidder— H.  Earl  Parker,  12th 
and  F  3ts.,  MarysvlUe,  Calif.,  $132.- 
997.50. 

Other  bids  submitted  May  28  wore : 
E.  B.  BUhop,  Orland,  $149,882.60. 
Shanmac  Co.,  San  Francisco,  $195,- 

749.80. 
Humiston-Rosendahl  Co.,  Inc.,  Los 

Angeles,  $284,417. 

i&H     DOCKS,  PIERS  A 
HARBORS 


6/26/47 

Bids  Rejected 

Sewer  and  Water  Linos 

CLOVERDALE,    Calif.,    Sonoma    Co. 

Haehl  Tract  and  City  Park, 
Owner  —  City    of    Cloverdale,   B.    B. 
Gibbons,  city  clerk.  City  Hall.  Clov- 
erdale, Calif. 
Plans  by  engineering  department  of 

owner. 

Bids  were: 

Atlas  Pipe  Co..  5301  (3«noa  St.  Oak- 
land, Calif..  $868&40. 

John  C.  Spaletta,  Santa  Rosa,  Calif ., 
$981&1& 

Metropolitan  Construction  Co.,  San 
Francisco,  Calif.,  $18,109. 

40—    STREETS  AND 
HIGHWAYS 


6/26/47  •     S5 

Owner  Tsking   Bids— Dus  Juno  S, 
2  P.   M. 

Restoration  of  Pier  and   Lagoon; 
Serial    No.  04-208-47-85 

SAN  FRANCISCO,  Calif.  Aquatic 
Park,  northerly  end  of  Van  Ness 
Ave. 

Owner— San  Francisco  District  Corp« 
of  Engineers,  Wkr  Department  74 
New  Montgomery  St,  San  Fran- 
cisco. Calif. 

Plans  by  owner. 
Specifications  obtainable  from  the 

above  office. 


37—     RAILROADS.  SUB- 
WAYS &  TUNNELS 


8/26/47  40 

STATE  OF  CALIFORNIA 
SPECL\L  NOTICES 

SACRAMENTO,  Calif.,  Sacramento 
Co.— State  Highway  Engineer  G.  T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  for  which 
bids  will  be  opened  in  Sacramento 
on  June  11  and  in  Los  Angoles  on 
Jtme  12: 

III-Sac-929 — On  Marconi  Ava.  be- 
tween Howe  Ave.  and  Falroaks  Blvd. : 
$1.85;   $7.38;   $9.23. 

III-Yol-7,87-A,A.  about  4.9  miles  to 
be  repaired:  no  plans  available  (lo- 
cation sheet  In  special  provisions). 

rV-Ala-5-Oak,  between  Toll  Plasa 
and  distribution  structure:  $0.77^ 
$0.16;  $8.06;  $4. 

rV-Ala-69-Oak,  on  Bastshore  Free- 
way, between  1  mile  north  of  south 
city  limltK  of  Oakland  and  8  miles 
south  of  High  St  in  Oakland:  $13B; 
$0.15;  $5.54;  $7.54. 

IV-SCr-1146,  on  Green  Valley  Rd., 
(between  Freedom  and  Holohan  Rd.: 
'$2.46;  $2.tf. 

I     V-Sol-33-D,      across     Santa     Rosa 
Creek:   $0.92;   $0.92. 

V-Slo-56-E:  across  Villa  Crook:  8 
sheets ;  no  charge. 

VII-L.A-2,165-L.A,  four-level  struc- 
ture at  intersection  of  Hollywood 
Parkway  and  Arroyo  Seco-Harbor 
Parkway:  $10.15;  $10.15. 

VII-L.A-9-G.  across  San  Gabriel 
River:  $138;  $1.88. 

VII-L.A-26,77-C,B,  traffic  signal  at 
intersection  of  Holt  Ave  and  Belle- 
vue  Ave.:  4  sheets;  no  charge. 

VII-L.A-26,77-C,B,  at  Intersection 
of  Holt  Ave.  and  Bellevuo  Ava:  $134; 
$134. 

VII-Ven-868,  on  Pleasant  Valley 
Rd.  and  Wood  Rd.:  $2.77;  $2.77. 

(Prices  shown  above  Include  sales 
tax.) 

Checks  for  the  above  should  bo 
made  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans,  speci- 
fications and  proposal  form  must  bo 
addressed  to  the  office  of  the  State 
Highway  Engineer,  P.  O.  Box  1499, 
Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

*  *  * 
SACRAMENTO  COUNTY.  C^allf.- 
A  representative  of  the  county  engi- 
neer's office  will  meet  prospective 
bidders  for  the  proposed  project  In 
Sacramento  County  (III-8ac-98»),  at 
county  engtneer'3  office  in  the  Court- 


house  In    Sacnuaonto    on    Tuasday, 
June  3,  1947,  at  10  A.  IL 

•  «    • 

YOLO  COUNTY,  Calif.— A  repre- 
sentative of  the  district  office  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Yolo  County  (III- 
Yol-7,87-A.A),  at  the  DavU  Wye  on 
Tuesday,  Juno  3,  1947,  at  10  A.  M. 

•     • 

ALAMEDA  COUNTY,  Calif.  —  A 
representative  of  the  district  office 
wilt  meet  prospective  bidders  for  the 
proposed  project  In  Alameda  County 
(,IV-Ala-5-Oak),  at  the  Administra- 
tion Bldg.,  Toll  Plaza,  San  Francisco- 
Oakland  Bay  Bridge,  on  Tuesday, 
June  3,  1947.  at  2  P.  M. 

•  •     • 

ALAMEDA  COUNTY,  Calif.  —  A 
representative  of  the  district  office 
will  meet  prospective  bidders  for  the 
proposed  project  in  Alameda  County 
(rV-Ala-6»-Oak),  at  Edes  Ave.  and 
Heggenberger  Rd.,  approximately  one 
mile  south  of  Heggenberger  Rd.  and 
San  Leandro  Blvd.,  on  Tuesday,  June 
3,  1947,  at  2  p.  M. 

•  •     • 

SANTA  CRUZ  COUNTY,  Calif  .—A 
representative  of  the  district  office 
and  county  engineer's  office  will  meet 
prospective  bidders  for  the  proposed 
project  in  Santa  Cruz  County  (IV- 
SCr-H46),  at  bridge  site,  14  mile  east 
of  Freedom  on  Green  Valley  Rd.  on 
Tuesday,  June  3,  1947,  at  10  A.  M. 

•  •     • 

SAN  LUIS  OBISPO  ,  COUNTY 
Calif.— A  representative  of  the  dis- 
trict office  will  meet  prospective  bid- 
ders for  the  proposed  project  in  San 
Luis  Obispo  County  (V-SLO-33-D), 
at  the  district  office  In  San  Luis 
Obispo  on  Thursday,  June  5,  1947,  at 
8:30  A.  M. 


VENTURA  COUNTY,  Calif.  —  A 
representative  of  the  Ventura  Coimty 
surveyor's  office  will  meet  prospec- 
tive bidders  for  the  proposed  project 
In  Ventura  County  (VII-Ven-868),  at 
south  end  of  project,  intersection  of 
Pleasant  Valley  Rd.  and  Ventura 
County  Railroad,  aw>roxlmately  % 
mile  easterly  of  Xavler  Rd.,  on  Thurs- 
day, May  29,  and  Monday,  June  2, 
1947.  at  1  P.  M. 

Prospective  bidders  are  urged  to 
co-operate  with  the  district  office 
and  arrange  to  make  tbelr  field  In- 
spection on  the  above  <l$kte. 


RECORDED 
NOTICES 


ALTER  DWELLING,  $600;  1649  Flor- 
ida 8t;  ownor  and  builder,  H  J 
Levlnsky,  premlsoa 
ALTER  STORES,  $500;  733  Grant 
Ave;  owner.  Bank  of  California, 
trustee,  c/o  contractor;  builder,  Ira 
W  Cobum.  2048  Market  St 

DWELLING  (1-story  frame),  $8000; 
W  Capital  175  N  Holloway;  owner 
and  builder,  Howard  Sundberg,  178 
Ralston  St 

ALTER  BANK,  $2000;  660  Montgom- 
ery St;  owner,  Bank  of  America. 
300  Montgomery  St ;  builder,  Capitol 
Co,  1  Powell  St 

ALTER  FLATS,  $500;  1333  O'Farrell 
St;  owner  and  builder,  A  Feaglns, 
premises. 

ALTER  OFFICE  and  APARTMENT, 
$4000;  gore  comer  Kearny,  Colum- 
bus, Jackson ;  owner,  R  &  H  Realty 
Co.  234  6th  St;  builder.  East  Bay 
Cable  A  Regional  Steel  Works, 
Berkeley. 

ALTER  OFFICE,  $2000;  256  Mont- 
gomery St;  owner,  Lionel  Bamess, 
prem ;  builder,  Oscar  Presco  &  Sons, 
250  Langton  St 

ALTER  BUILDING,  $1800;  566  Cas- 
tro St;  owner.  Century  Enterprise, 
prem;  builder,  Al  P  Fisher,  300 
Montgomery  St 

DWELLING  (1-story,  frame),  $5000; 
E  8th  Ave  212.6  S  Judah;  owner, 
Mrs  P  EMwards,  1438  8th  Ave; 
buUder,  L  H  Comer.  169  Santa  Cruz 
Ave. 

ALTER  DWELLING,  $1000;  2640  26th 
Ave;  owner  and  builder,  Mrs  M 
Simmons,  premises. 

ALTER  DWELLING.  $2000;  664  10th 
Ave;  owner.  Valborg  Norstrom,  c/o 
contractor;  builder,  Fred  J  Early 
Jr  Co,  369  Pine  St 

DWELLING  (1-story,  frame),  $7000; 
E  Arch  138  S  Garfield ;  owner  and 
builder,  Valaris  &  Valaris,  406 
Montgomery  St. 

ALTER  APARTMENTS,  $3000;  630- 
32-34  Fillmore  St;  owner  and  build- 
er,   G  McMahan,    630   Fillmore   St. 

DWELLING  (1-story,  frame),  $8000; 
W  Quint  100  S  Quesada;  owner, 
A  Berwlch,  235  Brentwood  Ave. 

DWELLING  (1-story,  frame),  $10,- 
000;  W  Charles  St  168.428  S  Ale- 
many  Blvd ;  owner,  Gerald  Trayler, 
c/o  contractor;  builder,  Alemany 
Construction  Co,  6235  Mission,  Daly 

City. 
ALTER  DWELLING,  $3000;  1707  39th 

Ave;    owner,   Louis   Kletter,   prem; 

builder,  Henry  Doelger  Builder,  Inc, 

320  Judah  St 
ALTER    STORE,    $650;    2689  Mission 

St;  owner.  West  Coast  Linoleum  & 

Carpet  Co,   prem;   builder,  K  Beal 

Store     Equipment     Co,     3275     San 

Bruno  Ave. 

BUILDING  PERMITS 


BUILDING  PERMITS 

Applications 


a*^— 


SAN  FRANCI8CO 


Granted 


W  Allison  25.  50,  75,  100.  128.  ISO.  179 
N  Hanover;  owner.  Atlas  Realty 
Co.  1600  Judah  St;  contractor  .Pa- 
cific Coast  Const r,  Co.  1500  Judah. 

REMODEL  dwelling,  $1500;  47  Cha- 
bot  Terrace;  owner,  Brian  A  Oa- 
galn,  c/o  cntr;  cotractor,  Leonard 
Salomon,   1734  Broderlck  St 

INSTALL  new  foundation  and  cone 
floor,  $900;  2920  Clement  St:  owner 
J  F  Thomas,  2920  Clement;  con- 
tractor, Earl  Roofing  &  Siding  Co. 
118  Church    St. 

REMOVE  T  &  G  partitions,  $500;  7S8 
Grant  Ave;  owner,  Hsien  Chen 
Tang  Society,  738  Grant  Ave;  con- 
tractor, Morris  J  Lee,  113  Waverly 
Place. 

OFFICE  bldg,  1 -story,  $15,000;  S 
Evans  Ave  187  E  Rankin;  owner. 
Lowrle  Paving  Co,  (^uint  St  and 
Evans  Ave;  contractor,  I^uls  C 
Dunn  Co,  681  Market  St. 

MOVE  dwelling,  install  cone  founda- 
tions and  floors,  $1000;  594  Clipper 
St;  owner,  Sam  C  Thomson,  694 
Clipper;  contractor,  Hanson  Bros, 
5840  Mission  St 

ALTER,  $9682;  NE  Cor  California 
and  Mason  Sts;  owner,  Fairmont 
Hotel  Co,  c/n  cntr;  contractor. 
Jacks   &   Irvine,   620  Market   St. 

REPAIR  fire  damage.  $7600;  708  Polk 
St;  owner,  Louis  Sheldon,  c/o  cntr; 
contractor.  Leonard  Salomon,  1734 
Brodprick    St. 

ALTER,  $9000;  121  Sutter  St;  own- 
er,  B  &  O  Food.s,  Inc,  130  Bush; 
contractor,  Austin  B  Murray,  522 
Jertsie    St. 

REMODEL  1-story  dwelling  to  2- 
atory  store  and  dwelling,  $4000; 
2238  Irving  St;  owner  and  contrac- 
tor,  Wm    Pera,    1726   28th    Ave. 

REMODEL  flat.  $10,000;  1153  Stock- 
ton St;  owner,  King  Mee  Juen,  1163 
Stockton  St;  contractor,  L  J  Lan- 
drv.  254  Market  St  • 

REMODEL  and  stucco  front,  $675; 
88  Vicksburg:  owner  and  contrac- 
tor,  George    Stosko,   premises. 

DWELLINGS,  two  1-story  fr,  $7300 
each;  N  Sweeney  St  50,  75  West 
Boyleston ;  owner  and  builder,  G 
Carraro  &  Sons.  700  Felton  Street 


OAKLAND 


DWELLINGS,     two    1 -story    5-room, 
SSOOO  each;  5024  and  5064  Kearney 


SAN    FRANCISCO 


D^VELLINGS,  8  1-story  f  r,  $6000  ea  : 
NW  Cor  Allison  and   Hanover  and 


WALL-BED  SERVICE 

NEW 

Rol/er-ftecess 

and 

Jam    Bedi 

ALL  MAKES  REPAIRED 

742  Market  Street 

Sslt*  230-232 

EXbreok  0S40 

So*  FroBcitce,  Calif. 


87 


8/26/47 
Contract  Awarded 

Tunnel  Coe*  tiea^* 

BALBM.  Ore.  Oregon  State  HospltaL 
Owner— Oregon  State  Board  of  Con- 
trol, Salem,  Ore. 
Architect— Sutton,   Whitney   *   Aan- 


Gomertton  &  Green 
Lumber  Co. 

l¥*elM«r«  a»d  Jebblaf  Tarrfi 

LUMIII  •  TIMIERS  •  TIES  •  MR 

RIDWOOD  PONDEROSA 

SUeAR  PINi 

Soli  PraaeUe*— 1S00  Araiy  StrMt 
ATwaHr  llOf 

Oaklaad — 2001   Llvla«tt«a  StrMt 
Klllog  4-1  i$4 


AUTER  IRON  WORKS.  $900;  244 
Napoleon  St;  owner  and  builder. 
MacArthur  Building  Co.  3224  Judah. 

ALTER  RESTAURANT.  $500;  72 
Smbarcadero ;  owner.  Joe  Kwan. 
988  Jackaon  St;  bulkier.  Larry  P 
Lee.  1104  Stockton  St 

ALTER  STORE.  $900;  914  Grant  Ave ; 
owner,  The  Art,  premises;  builder, 
Carl  J  Fung  ft  Co,  777  Broadway. 

ALTER  WOODWORKING  PLANT, 
$4000;  668  Gtolden  Qata  Ave;  owner, 
S  H  Sangaam.  c/o  contractor; 
builder.  Ira  W  Cobum,  2048  Market. 

AL/TBR  BANK.  $16,000;  438  Cortland 
Ave;  owner.  Bank  of  America,  300 
Montgomery  St;  builder.  Capital 
Co.  1  Powell  St 

ALTER  DWELLING,  $560;  742  Jack- 
son St;  owner.  Fay  Tom,  premises; 
builder,  Clarence  Dong.  509  Kearny. 

ALTBIR  NEWSPAPER  PLANT,  $680 ; 
738  Grant  Ave;  owner.  World  Pub- 
lishing Co.  prem;  builder.  Morris  J 
Lee,  118  Waverly  Place. 

DWELLING  (l-story,  frame),  $7000; 
W  Ellsworth  167.6  8  Tompkins  Ave ; 
owner,  Fred  Barracco,  c/o  c<» trac- 
tor; buUdsr,  Davkl  Burton.  678 
Vienna  St 

ALTER  STORES.  $600;  llCf9-1121 
Geary  St;  owner.  S  Goodman,  1855 
Sacramento  St ;  day  work. 

ALTER  APARTMENTS.  $1600;  1931- 
1037-A  Buchanan  St;  owner  and 
builder.  K  David  and.  Marie  John- 
son. 1981  Buchanan  St 


STE  ELF  ORM  S 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

jlLFORM  CONTRACTING  CO. 

Uh  Horrisoii  Street       DOugias  5583       San  Fronciteo 


Uaiverul  CRAREHOIST  &  MOROIAIL  Co. 


National  Expansion  Joint  Co. 

Moasfaefsrar  a*d  Olstrlbsfer 
PiRER  ROARD  —  FELT-SIDED  ASPHALT  AND 
REDWOOD   EXPANSION  JOINT   PILLfRS 

DhfHbator 
MARVEL-KOTi — Ceacr^ta  Cvriag  Cempeund 
SIALZ— ExpoatioR  Jelat  Saaliag  Compessd 

CeNtpltas  wiffc  Padaral  Spaelfieafiont  SS-F-336 

FOR     CONCRETE     CONSTRUCTION 

333  S«v«a«li  Sfr««t         Uadarklll  7172         Saa  Proacliee  3.  Calif. 


[overhead 

JHANDtlNQ 
lEQUtPMENT 


MONORAIL  SYSTEMS  •  CRANES 

RLRCTRIC  HOISTS 

Our  enpnetrs  with  m  wedth  of 
informmtton  and  txperienct,  art 
araitabte  in  plmnmnr  erary  type 
of  imtallation  in  orerhetd  tumdling 
problems. 


PftoBM  .  .  .  YUkoa  «-20i2  •  A-2043 

DISIONINO     MANUPACTURING     INSTALLATION 

Bf3  MARKIT  STRUT.  SAN  PRANCISCO 


The  ORIGINAL  Pre-sealed  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


\Write\of 

Full 
Particulars 


TfttdaMartc  Rag. 


A^itent  Otnoa 


OURANT  INSULATED  PIPE  COMPANY 


JN^  V<PDF   S,T 


PALO  ALTO    CAl 


Oltfrfbsfad  ty 

NEIL  H.  PETERSON  COMPANY 

112f  POLSOM  STREET  SAN  FRANCISCO  3.  CALIP. 

Pkesa  UNdarklll  tOSO 
Waahlngten,  Orsf  en  and  Territory  Southern  Catlfomlat 

ENGLISH  A  LAUKR,  Ina 

Loa  Angsiss  11,  Calif. 

Phons    Richmond   6319 

1971  8outh  Lo«  AngalM  tt. 


of  Alaska: 
H.  LANQDON  COMPANY 

78  Vina   Straat 
•aattia  1,  Waahlngton 
Phana  KLIIatt 
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DAILY 
PAC   FIC   BUILDER 

(OatabUahed  In  UM)) 

Publtaliad  avary  morning,  axoopt 

>a<yfdayi   Svndaya  and    Lagai 

Haltdaya  by 

F.  W.  Dadga  Corporation 

4M  Tontfi  St,  San   Franolooo  S 

Tolaphona  MArkot  7110 

O.  L  MoQavran.  Manaoar  •  Editor 
J.  K.  Odgaro,  Advortloing  Managor 

Suboorlptlon  Rataoi 

fSOiOO  par  yoar 
(Payabia  In  Advanca) 
Slngla  Copy  1ft  Canto 

Advortlolng  Ratao  en  Roquoot 

Printad  by 
SUrfc-Rath  Prtntlnfl  i^^ 

A  Publlahing  Co. 

OBntorod  as  Second  Claas  Mattar. 
July  28,  1907,  at  the  post  office  In 
San  Francisco,  Caltf.,  under  the 
Act  of  ICareh  S.  1807.) 

Copyright  1949  by 
F.  W.  Dodge  Corporatloo 


DWBLJ-ING.  $7800;  4158  Thomas; 
owner,  Fred  Wllfong;  builder.  A 
C  King  Const  Co. 

DWELLING.  $9750;  8330  Woodward; 
owner,   E  V  Glenn. 

3  DWELLINGS  A  GARAGE:S.  808  W 
Terrace  A  725  W  Harvard,  $9000 
ea;  lg44  S  4th  St.  17000:  owner, 
Fisher  A   Stlrit2. 

DWELLING.  A  GARAGE,  $6000: 
2406  Michigan ;  owner,  John  W 
Gemmell ;  builder,  Frank  Rober- 
8on. 

DWELLING,  $3000:  471  S  Angus: 
owner,    A    Hachadourian. 

DWELLING,  $3000;  2180  Fig;  own- 
er.   Evelyn    Harris. 

ADD  to  DWELLING,  $2500;  717 
McKiniey ;  owner,   Irving  F  Priest. 

ADD  to  DWELLING.  $2150;  2403 
Kirk :    owner,    BUI    Norton. 

DWELLING.  $200;  2150  Lee;  owner, 
Edna    Johnson. 

TEMPORARY  DWELLING.  $2000 ; 
2376   Poppy ;    owner,    Leo    Stlers. 

DWELLING.  $2000;  239  Oleander; 
owner,    Rev    Sarkis    M    Albarlan. 

REPAIR  CHURCH.  $1800;  1668  E 
St. ;  owner,  Carter  Memorial  Meth- 
odist  Church. 


FLOWER  SHOP.  $1900;  Ptn  Lot  184 
Citrus  Heights  No  6:  owner  and 
builder.  W  S  Roberson.  Rte  1.  Box 
1067,  Rosevllle. 


SANTA  CLARA  COUNTY 


CITY  OF  SAN  CARLOS 


Ave;   own^r  and   builder,   J  Ralph 

»Pelrce.  3727   Laguna  Ave. 

REPAIR  fire  damage,  $3000;  1614-19 
Franklin  St;  owner,  Frank  Kin- 
slow,  869  15th  St;  contractor,  J  C 
Ballard,    1428    Franklin    Street. 

ALTERATIONS,  $3800;  2124  Broad- 
way; owner, •  Silverman,  premises; 
contractor,  Robert  D  Bardell,  1728 
Market  St. 

DWELLING,  l-story  5-room,  $6840; 
161  Harlow  Drive;  owner  and  con- 
tractor. C  H  Buckley,  1324  100th 
Avenue. 

ADDITION.    $1650;    6128    Telegraph; 

owner.    McDonnell    A    Sons,    prem ; 

contractor,     Frank     Puccettl,     96|B 

46th  St. 
DWELLING,    l-story    5-room.    $6800; 

10218  Longfellow;  owner  E  N  Sten- 

bro.  758  56th  St ;  contractor,  Andw 

Stenbro,   2432   107th   Ave. 
STORES,    one-story    concrete,    $8000; 

8109-8111    MacArthur    Blvd;    owner 

and    builder,   O    F  Helmkamp,   SIH 

MacArthur  Blvd. 

DWELLING.  2-8tory  12-room  mul- 
tiple, $15,846;  2526-32  26th  Avenue; 
owner  and  builder,  Chas  Lyon,  6501 
Buena  Ventura. 

ALTERATIONS,  $11,000;  2112  Fruit- 
vale  Ave;  owner,  F"aclflc  Tel  A  Tel 
Co,  140  New  Montgomery  St,  San 
Francisco;  contractor,  E  Freethy, 
1432  Kearney  3t,  Richmond. 

BATCHER,  steel.  $8000;  2857  Han- 
nah St;  owner,  Alta  Bldg  Mate- 
rials Co,  prem ;  contractor,  J  H 
Fltsmaurlce,    2857    Hannah    St. 

ADDN.   l-story   concrete,   $2500;   3038 
Telegraph    Ave;    owner,    C    and    J 
Knapp,    3038    Telegraph    Ave;    con- 
tractor.   Artllne    Fixture    Co,    1011 
40th    Ave. 

DWELLING,  l-story  6-room,  $6475: 
4590  Merrill  Ave;  owner  and  con- 
tractor. Earl  Tniex.  2722  Coolldge 
Avenue. 

SANTA   CLARA    COUNTY 

ADDITION,  $2000;  High  Street.  Los 
Oatos;  owner.  J  H  Glllard,  615 
Moraga  St,  Piedmont;  contractor. 
C  E   Atkinson. 

DWELLING,  1-famlly,  $9000;  Hidden 
Valley  Lane,  Lot  C:  owner  and 
contractor,    H    J"    Lecot. 

DWELLING,  l-ramlly.  $7000;  Lor- 
raine St,  Lot  7,  A  8;  owner  and 
contractor,  H  F  Steller,  550  Yose- 
mlte  Ave,  Mt  View. 

DWELLING.  1 -family,  $2000;  Rt  1, 
Box  1452,  El  Camino;  owner  and 
contractor,    C    D    Moore,    prem. 

DWELLING.  1 -family.  $10000;  N/w 
side  of  Blossom  Hill :  owner  and 
contractor,  D  L  Christlanson,  1265 
Davis   St.  San   Jose. 

DWELLING.  1-famlly.  $5000:  Water 
Street,  Lot  25;  owner  and  contrac- 
tor, B  J  Mullens,  general  delivery, 
San  Jose. 

DWELLING,  1-famllv.  $6500:  Top- 
ping Avenue,  Lot  76:  owner  and 
contractor,  Thos  L  Mltrhefl.  973 
Santa   Clara   St,   Pan   Jos" 

DWELLING.  1-famlIy.  $8000;  Mar- 
tins Avenue  off  Grant  Rd :  owner 
FHul  Fretz.  Mt  View;  contractor, 
Oamel.  Inc. 

DWELLING,  1-famlly.  $.1000:  Annie 
lAurle  Avenue  off  Moffat-  owner 
and  contractor.  J  V  Foster.  185 
Bay    St..    Santa    Crus. 

DWELLING.  1-fsmlly,  $7000:  435 
Boynton  Avenue,  San  Jose;  owner 
and  contractor.  Frank  Rclger.  323 
Boynton.  San  Jose 


ELEMENTARY  SCHOOL.  $52,650.00; 
Ptn  Block  29  White  Oaks;  owner. 
School  District;  contractor,  Wil- 
liam  Horstmeyer  Co. 

DWELLING,   $8000;    1944    Birch    (Lot 

7  Block    12  Howard   Flark ) ;    owner 
and    builder.   G   R   Crom. 

DWELLING.  $9000;  7:43  Orange  (Lot 

15   Block   7   Howard   Park) ;    owner 

and    builder,    Renato    Alessandri. 
DWELLING.     $8000;     1916     Howard 

(NE  %  Lot  15  Block  18  Oak  Parkj ; 

owner,    David    Parker;    contractor, 

Cecil  Ball. 
DWELLING,    $8000;    1380    Elm    (Lot 

6  Block   8   Oak    Park);    owner  and 

builder.    Ward    Tucker. 
ALTERATION     A     ADDITION.     $3,- 

000;  1425  Howard  (Ptn  Lot  1  Block 

8  Oak  Park);  owner,  Nell  Walker; 
contractor,    Charles    D    Belknap. 

APARTMENT  HOUSE  (8  -  unit), 
$35,000;  1720  San  Carlos  Ave;  (S 
W  Ptn  Lots  1-2-3  Block  4  San  Car- 
los Park  Syndicate ;  owner  and 
builder,  Robert  Cole. 

ADDITION  (1-room)  $500;  2691  San 
Carlos  Ave  (Lot  91  Block  10  Dev- 
on.shlre);  owner  and  builder,  L  W 
Schroeder. 


ALTSR  and  ADD.  $1000;  Van  Bureo. 
between  Santa  Rita  and  Dixon 
Way;  owner,  Frank  Jenkineon, 
RFD  3.  Box  718. 

DWELLINGS  (8).  $6000  each;  LoU 
190,  191,  192.  Camden  Gardens; 
owner  and  builder,  La  Rock  Ckm- 
stniotion  Co,  1480  Haqchott,  San 
Joee. 

DWELLING,  $7000  ;•  Lot  74,  Topping 
Ave.  Kenwood  Acres  Tract;  owner, 
G  Andrews.  713  Lincoln  Ave.  San 
Jose;  builder.  O  Brockliss. 

DWELLING.  $4000;  Audrey  Ave, 
Campbell;  owner  and  builder,  H 
Bloomfleld,  357  N  6th  St,  San  Jose. 

DWELLING,  $6000;  Bennet  Way,  off 
King;  owner  and  builder,  C  Hud- 
man,  356  N  Autumn,  San  Jose. 

DWELLING,  $7500;  southwest  cor- 
ner Los  Coches  and  Walnwrlght; 
owner  and  builder,  Hayden  A 
Thompson,  85  Empey  Way.  Camp- 
bell. 

DWELLING,  $6000;  Lot  43,  Oilee 
Way;  owner  and  builder,  E  Garri- 
son. Route  2.  Box  245,  CampbelL 


puchino  Sub  No  2;  owner.  Thomas 
Branham.  641  Green  St.  San  Bru- 
no; builder,  H  A  l^iush.  689  3rd 
St.   San   Bruno. 

ADDITION  to  DWELLING.  $1000; 
Lot  15.  BIk  28,  Visitation  Tract; 
owner  and  builder,  Walter  Gull. 
Brisbane. 

DWELLING.  $4000;  Alpine  School 
District;  owner  and  builder.  Geo. 
Thompson.    Horse-Skoe    Ranch. 

DWELLINGS.  (2)  $9000  each;  Mon- 
terey St.  Vlsltacion  Tract;  owner 
and  builder,  V  Bybee,  303  San  Be- 
nito, Brisbane. 

DWELLINGS,  $7000  each;  Suburb- 
an Park ;  owner  and  builder.  H 
T  Dun  lap,  105  Woods  worth.  Red- 
wood   City. 

DWELLINGS,  (2)  $21,000;  Lot  81. 
The  Willows  No  4;  owner.  J  H 
Tllton.  728  Emerson  St.  Palo  Alto; 
builder.  J"  R  Simon,  728  Emerson 
St.  Palo  Alto. 


SAN  MATEO  COUNTY 


SACRAMENTO  COUNTY 


FRESNO 


DUPLEX    A    GARAGE.    $12,000;    624 
W    Hammond;     owner,     J     Vernon 

La  Fortl.  „.., 

DWELLING  &  GARAGE.  %8tm :  211.1 

Terrace  •    owner,    Jlmmle    Price. 
DWELLING  A  GARAGE,  $8000,  40i0 

Grant;  owner.  C  I  Clothier. 


6-ROOM  DWELLING,  $13,000;  Lot 
313  Arden  Park  Vista  No  2;  own- 
er and  builder,  Robt  J"  Christdn- 
son,    2311    Alhambra    Blvd. 

DRY  KILN,  Tile  and  Cone  Drying 
Shed,  $25,000;  Lots  18  to  59  Bright- 
on Townalte ;  owner,  Dorrls  Lum- 
ber and  Moulding  Co,  Box  2688: 
builder,  H  W  Robertson. 

5-ROOM  DWELLING.  $3000;  Ptn 
Sec  18.  Twp  6-R-5;  owner  and 
builder,  H  H  Hanson,  Rte  1,  Box 
1185,    Elk    Grove. 

6-ROOM  DWELLING.  $4000;  Sec  31 
Twp  7-R6-E,  Batey  Blk ;  owner 
and  builder,  R  M  Case,  Grammar 
School,    Elk    Grove. 

2-ROOM  DWELLING,  $1000;  Lot  2, 
Carmlchael  Colony  No  2;  owner 
and  builder,  Wm  J  Parrott,  Box 
218,   Camino  Wav. 

ADDITION  TO  BLDG,  $1500;  Lot  6, 
Blk  23,  Fair  Oaks  City ;  owner  and 
builder,    Ralph    P    Hensey,    Box    4, 

3-ROOM  DWELLING,  $2000;  Lot  41. 
River  Gardens ;  owner  and  Carl 
W  Towne,  Rte  3,  Box  794. 

ADDITION  to  DWELLLING,  $1000; 
Lot  14,  Wright  and  KImbrough  Tct 
No  36;  owner  and  builder.  Annie 
Jenkins,    3031    23rd    Ave. 

GARAGE  FOR  LIVING  QUAR- 
TERS, $1000;  Lot  111  Country  Club 
Estates ;  owner  and  builder,  Wade 
F    Bryant,    2821    Carson    Wsy. 

4-ROOM  DWELLING,  $2000;  Lot 
15,  Blk  27,  North  Sacramento 
Heights :  owner  and  builder.  L  M 
Smith,  Rte  1.  Box  261,  Del  PaKt. 
Heights. 

OFFICE  BLDG.  $2000;  Ptns  Lots 
10067-68-69  Frultrldge;  owner  and 
builder.  R  G  Gates.  5541  Mendo- 
clndo  Blvd. 

BEAUTY  SHOP,  $3000;  Lot  5,  Blk  16. 
E^ast  Del  Paso  Heights;  owner  and 
builder,  Mrs  J  B  Hill.  Rte  2,  Box 
l.W,    Del    Paso    Heights. 

ADDITION  to  BLDG,  $2500;  Lot  25, 
Blk  22.  North  Sacramento  No  8; 
owner  and  builder,  J  H  Wlngo.  3023 
Ben    All   Ave. 

DRY  CLEANING  BLDG.  $5000;  Lot 
9,  Blk  r"-7.  East  Dei  Pa.io  Heights; 
owner  and  builder,  Harold  E  St  re- 
vel, Rte  1.  Box  476.  Del  Ph.so 
Heights.  • 

TWO    5-nOOM    DWELLINGS.    $6000 

each;  oLta  42  and  28  Schmltr  Tract; 
owner  and  builder.  Gordon  H  Sod- 
ermaii,    Rte   7.   Box    1340. 

8-UNIT  MOTEU  $10,0000;  Ptn  Lot 
136  Citrus  Heights  Addn  No  «; 
owners  and  builders  A  R  Still.  E 
W  McPherson.  Rte  1.  Box  1046. 
Rosevllle. 

6- UN  IT  COURT.  $10,600;  Lot  83  Oak- 
dale-  owner  and  builder,  Charles 
Wilson.   Rte  6,   Box   1861. 


(Unincorporated)  

CABIN,    $4500;    Lot    25-26.    BLK    "B" 
Cuesta  LaHonda  No  1 ;  owner  and 
builder,  A  G  McGill.  6th  A  Middle- 
field,   Redwood   City. 
ADDITION   TO    DWELLING.    $4000; 
723    nth    Ave,    Menlo    Park;    own- 
er  Nora   Detrlc,    prem;    builder,    M 
Purrington,    723    11th    Ave,    Menlo 
Park. 
WAREHOUSE,  $7000;   Lot  1,  BLK  3, 
North  Redwood ;  owner,  Frances  A 
Smith,  Redwood  City;  builder,  Pa- 
cific   Industries,    7620    El    Camino, 
Co  v|  OB.rlo8 
ALTEFLA.TI()N  TO  DWELLING,  $2,- 
000;  Lot  10,  Blk  17,  Salada  Beach; 
owner    and    builder,    W    B    Davis, 
Box  1447,  Sharp  Park. 
ADDITION    TO    DWELLING,    $1500; 
Lot    3,    Blk    17.    Palo    Alto    Park; 
owner    and     builder,     John     Knob- 
laugh,  202  Hoffman  Ave,  Redwood 
City. 
CABIN,  $1900;  Lot  18,  Blk  14.  Cue.sta 
La   Honda,   owner  and    builder,   W 
Foth,    general   delivery.   La   Honda. 
COMMERCIAL    BLDG.,    $10,000;    Ptn 
of  O  H  Taylor  Land,   County   Kd; 
owner,  Jordan  A  Hartzog,  431  Flor- 
ence St,  Palo  Alto;  builder.  Pacific 
Industries,    1624    El    Camino,    San 
Carlos. 
DWELLING.   $7000;   Lot   16,  Blk   "B" 
Harvard   Tract;   owner.   Jack   Bur- 
bllnger.   285  Santa  Clara,   Redwood 
City;    builder.    Fucker    &    Johnson, 
218  "A"  St,  Redwood  City. 
ADDITION    to    DWEL.LING,    $2000; 
Lot    6,    Blk    1,    Woodslde    Heights; 
owner.    Wm    Jason,    Jr,    Woodslde, 
Calif;  builder,  A  W  Akemann,  Palo 
Alto. 
I  ALTERATION.    $1600:   Maple    Street, 
Menalto  Tract;   owner  and   builder, 
Louis     Piombo,     Maple    St.,     Menlo 
Park.  _    _. 

ALTERATION  to  RESIDENCE,  $1.- 
800;  754  17th  Ave.  Redwood  City; 
owner,  John  R  Gonsales,  prem; 
buUder,  day  work. 
COMMERCIAL  BLDG.  $4000;  Lot  40 
41,  Blk  "C"  Mlllbrae  Park;  owner 
aiid  builder,  L  Veruazza,  921  Green 
Ave,  San  Bruno. 
AUTO  COURT.  $25,000;  El  Camino 
Real,  Mlllbrae;  owner  and  build- 
er, Albert  I  Maybzerry.  Box  1099. 
Mlllbrae.  ^     ^ 

DWELLING,   $8000;    Ptn   Lot  4,   Ca- 


DWELLINO.  $8000;  Lot  37,  38.  Blk  7. 
North  Fair  Oaks;  owner,  Ja«e* 
Williams.  3618  Park  ^f*^'^^^^ 
F^rk;  builder.  Underbill  &  Wil- 
liams, 941  So  Claremont,  San   Ma- 

TRAILER  COURT,  fiOO;  Ltfts  17.  18. 
19.  Brisbane  Aeree;  ownor  and 
builder.  A   LabegUa.  Brisbane. 


BERKELEY 


DWELLINGS,  (3)  $10,000  each;  Bay- 
view     Ave.     Lomlta     Hills;     owner 
and    builder.    C   W   Chase.   833    San 
Mateo    Ave.;    San    Bruno, 
SERVICE   STATION,   $13,000:   Chad- 
bourne  A  El  Camino,   Mlllbrae  Vil- 
la ;    owner   and    builder.    Ray    Jep- 
person,  303  Acacia.  San  Bruno. 
DWELLING,   $10,000;    Lot  23.    Blk  7. 
University    Park:    owner,    Virginia 
Cary.    1    Fair    Oak    St,    San    Fran- 
cisco;     builder,      Louis      Anderson, 
Menlo    F^rk- 
DWELLING.   $4000;   Lota  8-9-10,  Blk 
14,   North  Fair  Oaks,   No   1 :  ownor 
and  builder,  W  R  Gezax,  4624  18th 
St,   San    Francisco. 
DWELLING,    $6000:    Lot    16.    16.    Blk 
12,     Sequoia      Tract ;      owner     and 
builder.     F     Henry,     305     Belmont 
Ave.    Redwood    City. 
DWELLINGS,    (16>    $9000    ea;    Tract 
573,  Broadmoor  Village;  owner  and 
btiUder,    Stonecrest    Corp,    1    Sloat 
Blvd,    San    Francisco. 
DWELLING,  $10,600;  Lot  19.  Blk  30S 
Highlands  of  Emerald  I^ks;  own- 
er and   builder,   M   B   Shuman,   246 
Parker   Ave,   San    Francisco. 
DUPLEX   DWELLING.   $12,000:    Ptn 
Ix)ts   1    A  2,  Blk    19,    Mlllbi-ae   Villa 
Tract;    owner.    L   Brown,    Mlllbrae, 
Calif;     builder,     R    A     White,     133 
Occidental     Ave.     Burllngame. 
DWELLING.    $7000;    Lot    17,    Blk    7, 
University     Heights;     owner     and 
builder.,  Bay  Construction  Co.  Red- 
wood   City. 
ALTERATION    to    DWELLING.    $5,- 
000:    RFD    No    304,    Canada    Road. 
Woodslde;    owner,   I   E  Kersterson, 
prem:      builder.     Wells      P     Good- 
enoufrh.   Palo  Alto. 
DWELLING,    $6600;    Ptn    Lots    1.    2, 
3,     4.     Blk     63,     Dumbarton     Oaks; 
owner    and     builder,    O     L    Lyner, 
95    Buckingham,    Redwood    City. 
ADDITION    TO    DWELLING,    $2000; 
Lot  23.  Blk  12.  Menalto  Park  >  own- 
er  and    builder.    Jack    M    Gillespie. 
23W  Menalto  Ave.  Palo  Alto. 
DWELLING.    $9000;    Lot    1.    Blk    14. 
Menlo     Heights;     owner,     Don     D 
Robertson,    332     El     Camino     Real, 
Atherton ;     builder.     Llndly     Const 
Co,  332   El   Camino   Real,  Atherton. 
DWELLING,    $6600:    Lot    15,    16.    Blk 
702,    Highlands    of    Emerald    Lake; 
■    owner  and    builder,   Charles    Mont- 
albano,   2110   Sutter  St,    San    Fran- 
cisco. 
CABIN,   $4000;   Lot   1,   Blk  8,  Cuesta 
La  Honda  No  2;  owner  and  build- 
er,   Charles    Flibotte.    1415    Lincoln 
Way,  San  Francisco. 


ALTERATIONS,  $1500;  1889  Unlver- 
aity;  owner,  Stanley  Richa»d«)n. 
premises;  builder,  F  J  Clapham, 
2157  Vine  St. 

ALTER  FOUNDRY.  $28,000;  8U 
Carlton ;  owner.  H  C  Macauley,  4th 
and  Cariton  Sts ;  buUder,  M  Drink- 
ward,  786  Blenheim  St,  Oakland; 
engineer,  J  Y  Long  Co,  Eaaton  Bldg. 

STORE  BUILDING,  $5000;  1720  Shat- 
tuck ;  owner,  R  T  MacDougall.  1719 
Delaware;  builder,  Sharp  A  Niedei^ 
myer,  2861  Garvin  Ave;  plans  by  P 
Kellewe. 


PALO  ALTO 


BUILDING  (l-story,  typo  8),  »28,(X)0, 
El  Camino  Park;  owner.  American 
ied  cross;  builder,  W  P  Good- 
e^ugh.  49  Wells  Ave ;  architect. 
Clark  A  Stromquist,  821  Unlverelty 

Way    I*alo  Alta  «»rtnA 

RESIDENCE  and  OARAGE.  $9()00; 
1610  Emerson  St;  owner,  Mabel  L 
Grave.    Oakland;    builder,    Schmal- 

a1)D  TO^'lSsiDENCE,  $1000;  2649 
El  Camino  Real;  owner,  , Jennie 
Kalisky.  premises;  builder,  Llndley 
Construction  Co,  Atherton;  plans 
by  K  Undley,  Atherton. 

RESIDENCE  and  GARAGE.  $12,000^ 
341  Southampton  Place;  owner,  C 
A  Klngswell,  361  Southampton; 
builder,  George  Bliss,  861  South- 
ampton. .^    _..   MA 

RESIDENCE,  $5500;  281  Lambert  St  j 
owner,  Martha  St  Martin,  1706  El 
Camino  Rea;  builder.  Gamel.  Inc. 
Sunnyvale.  _        ^   ^ 

RESIDENCE.  $3000;  883  Forest  Ave; 
owners  and  builders,  A  A  and  E  V 

ADD  TO  RESIDENCE,  $1600;  84« 
Lytton  Ave;  owner,  J  B  Wells, 
prem :  builder,  W  F  Klay,  Decker- 
oak  Bldg,  Palo  Alto. 

REMODEL  RESIDENCE.  $1000;  2188 
Bryant  St;  owner,  Mary  Baker, 
premises;  builder,  Philip  Darr,  131 
Park  Blvd. 

RESIDENCE  and  OARAGE,  $11,600; 
1520  Emerson  St;  owner  and  build- 
er, Schmallng  A  Stenbit,  924  Em- 
erson St. 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3'4«?9  or  3-0286 

Specuditing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  California 

70  N.  EL  CAMINO  REAL 
San  Mateo 


MACHINE  SHOP 
Fully  Equipped 
Good  MacUnists 

Have  you  work  to  gend  out 

or  products  to  manofacture? 

I  CAN  SAVE  YOU  MONEY 

LET  VS  TALK  IT  OVER 

WHITE 

F.  T.  Lee 

445  Minna  St.  San  Francisco 


O'NEILL   LUMBER   CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995   BvBM  Ay». 
San  Franciaco.  C«Ul. 
PAo««'OArft«id9IlO 


...YARDS    AT... 
755   County   Road 
San   Carlo*,   Calif. 

Phonti   San  Carloa   2041  M 


507   Bonanra    Road 

Loa  Vanaa,   Navada 

Phone:  Laa  Vafcaa   1344 


"For  a  Square  Deal  Call  O'NcilV 


^Ud-t^e-S<^cC 


WITH 


i/ 


FiBERGLAS'   /nsu/afion 


Associated  Wood  Products  Co. 


"On  WooJl.  We  *li*4U" 

TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2.  CAUF. 


JfTRUCTURM-^ 

■  ■••BV«RATI» 

220  Maatta-ary  «»r^.  >!"*••  •'•*•' 
•••   Franeiaaa  4.  Calif. 

••rraatanta  0«£a: 


For  Cold  and  Sub -Zero 
Tram porution  of  meats, 
frozen  •foods,  dairy  pro- 
ductf,  vegetable  oils, 
becry,wines,  flowers,  etc. 
in  trucks, planes  and  nil- 
road  cars. 

•  LOWliT  CONDINftA- 
TION  rACTOR 

•  llONTWilONT 

•  NIOH  CFflCIINCT 
INSULATION 

•  PIRMANINT 

•  PIRItAH 

•  VIRMIN  MOOV 

•  UNNARMIO  Vt 
MOItTURt 

AvaiUhleNOW 

at  your 

Insulatton  Supply 

House .. .  or  call 


OTHBH  flBiROLAS  USiS: 

lucTticAi  msuuTiON        HiTiR  cumn 

NUT  mSUlATION  OUSTtTOR  mTIRS 

COarORT  MSUUTWM  SHIR  INSUUTMN 

MCOIATnn  rAMKt  sound  MAMNIN6 

ROOT  MCK  MtUUTMM  lOOnRS  MOR  YARN 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


om  f)i  pu  roe 

SAN    fWftNnSCO 
nt    Bryant    itr^rt 


f  N  f.  I  N  f  f  «  S 
OAH I  AND 

:  jt  I'll  ^ ' f  ••  «• ' 

'W.noiit'%    14^^ 


mat-to 
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DAILY    PACIFIC    BUILDER 


MONDAY.  MAY  26.  1947 


Completion  Notices 


SACRAMENTO  COUNTY 

Recorded  Completed 

May  12.  1947— 1S25  K  St;  SOUND 
ABSORBINO  Celling.  Smud  io 
L.  D  Rcjedcr  Co 

May  13.  1)47— l/)T  6  BLK  7  Wood- 
lake.  Bart  W  Worley  to  Mark- 
wart    Co 

May  13.  1947— LOT  75,  COLOMA 
TERRACE.  James  W  Lewla  to 
Markwart   Co 

May  18.  1947— LOT  68.  EAST  SAC- 
RAMENTO Terrace.  George  W 
Fahlman   to  Jansen  Const  Co 

May  IS,  1947— LOT  361f  ELM- 
HURST  SUED.  No  1.  Jack  W 
Smith    to   Markwart   Co 

May  13.  1947— LOT  13.  EAST  SAC- 
RAMENTO Terrace.  Kenneth  A 
Francis  to  Jansen  Const  Co 

May  18.  1947— LOT  47,  EAST  SAC- 
MBNTO  Terrace.  Louis  L  Barn- 
hart  to  Jansen   Const   Co 

May  13.  1947— LOT  64.  EAST  SAC- 
RAMENTO Terrace.  WllUam  B 
O'Neal,  Jr  to  Jansen   Const  Co 

May  13.  1947— PTN  LOT  54.  SBC 
11.  Rancho  Del  Paso;  uOhn  P 
Runbeck  to  whom  It  may  con- 
cern      

May  13,  1947— N>4  LOT  4,  E  and 
F  Sts.  2.'5th  and  26th  St.  Thomas 
B  Vaughn  to  whom  it  may  con- 
cern      — 

May  13,  1947— LOT  SO.  McKINLET 
TERRACE.  William  Howard 
Lawrence  to  whom  It  may  con- 
cern      

May  13,  1947— LOTS  5.  8.  3.  and 
4.  FAIR  OAKS  BLVD.  Rancho. 
R  P  Watt  to  whom  It  may  con- 
cern  

May  14,  1947— PTN  LOT  54,  SUED 
SEC  11.  Rancho  Del  Paso.  C  E 
Linn  to  Jerry  R  Linn 

Mav  14,  1947— LOT  75,  GARDENA 
PARK.  Ellis  E  Hobba  to  whom 
It   may  concern 

May  14.  1947— THKTCE  LOT5.  329, 
331  and  328,  WRIGHT  and 
KIMBROUGH  Arden  Park  Vis- 
ta, Unit  No  3.  Etarl  R  Kelly  to 
whom  It  may  concern   

May  14.  1947  —  UNDERGROUND 
CONDUITS.  Pacific  Telephone 
and  Tel  Co  to  Underground 
Const     Co     

May  14.  1947— LOT  7  PETERSON 
TRACT.  Herbert  A  Peterson  to 
whom  It  may  concern   

May  14.  1947— LOT  8,  CITRUS 
HEIGHTS  Addn  No  3.  Myron  J 
Smith  to  whom  It  may  concern   .  . 

May  14,  1947— PTN  LINDA  VISTA 
Subd  No  1.  Ethan  B  Browning 
to  whom   It   may   concern   

SAN    MATEO   COUNTY 


May  21,  1M7— LOT  19.  BLK  24, 
MENALTO  PARK.  R  W  Mar- 
shall to  David   Bohannon   

May    16.    1947 

May  21,  1947— LOT  6.  BLK  17. 
NEWBRIDGE  PARK.  R  W  Mar- 
shall to  Bohannon  Organisation 
_ May    16.    1947 

May  21,  1947— POR  LOT  8.  BLK  3. 
NASH  TRACT  near  Palo  Alio. 
Marion  Silvers  to  M  C  Ingraham 

May    19.    1947 

May  19,  1947— LOT  1.  2,  8.  31  to 
42  inclusive.  SHORE  VIEW 
Tract     Newbridge    Park    Realty 

Co  to  Belle  Haven  Realty  Co 

April    12,    1947 

May  19.  1947— LOT  82,  THE  WIL- 
LOWS. J  J  Kehres,  et  ux  to  J  R 
Simon    May    15.    1947 

May  19.  1947— POR  LOT  19,  JtAV- 
ENSWOOD      PARK.      Edwin     R 

Pierce    to   A   G   Goodman    

May    17.    1947 

May  19,  1947— LOT  8,  BLK  47, 
REDWOOD  HIGHLANDS.  Ed- 
win E  Blllingsley,  et  ux  to  Ray 
Vert   _ May   16.    1947 

May  19,  1947— SO  116.96  ft  LOT  4. 
BLK  1;  BERBSFORD  MANOR 
James  E  Barto,  et  ux  to  whom 
it  may  concern  May  9,  1974 

May  17,  1947— LOT  1,  2.  19  A  21 
BLK  7.  SUNSET  HIGHLANDS. 
W  A  Gould  to  Gould  Const  Co ... 
May    16,    1947 

May  17.  1947— LOT  7  &  12,  BLK 
21;  LOT  21B,  &  22A.  BLK  21; 
LOT  24,  BLK  21;  NEWBRIDGE 
PARK.  Bay  Dlst  Bldrs.  Inc  to 
whom  it  may  concern.  May  15,  1947 

May  17.  1947— LOT  176.  THE  WIL- 
LOWS. Floyd  Lowe,  et  al  to 
Barrett  ft  Hllp  May   14.   1947 

May  17.  1947— LOT  34,  35.  36.  BLK 
2.     OAKT.EIGH    PARK.     Wm     J". 

Osterman  to  Baker  Const   Co 

May  16.   1917 

May  19.  1947— LOT  1.  2,  3.  BLKl ; 
LOT  1.  to  8  incl.  BLK  2;  LOT  S, 
6.  7.  8.  8,  9.  BLK  3 ;  LOT  1  to  6 
Incl.  BLK  4;  LOT  2  A  3,  BLK 
5;  TR  546,  LOMTTA  HILLS. 
Scoble.  Inc  to  whom  it  may 
concern   .May  14,    1947 

May  19,  1947— LOT  25,  BLK  1,  TR 
560      SUBURBAN      PARK.      H 


J  Dunlap,  et  ux  to  whom  it  may 
concern   ~ — May   12,   1947 

May  19,  1947— SE  POR  LOT  206, 
skN  MATEO  PARK  Sub  2. 
Elwood  H  Kine  to  whom  it  may 
concern   May  19.   1947 

May  19.  1947—30  ft  LOT  22  ft  10  ft 
LOT  21,  BLK  2.  WHITE  OAKS. 
Geo  R  Hawkes  to  Nackord  - 
Skaff    Co May    19.    1947 

May  19,  1947— NW  30  ft  LOT  12  ft 
SE  10  ft  LOT  13.  BLK  11,  White 
Oaks.  Warren  C  Bamett  to 
whom  It  may  concern  May  15.  1947 

May  19.  1947— LOT  23.  24.  26,  BLK 
3.  HILLCREST.  Scott  -  Moser  to 
whom  it  may  concern  May  18,  1947 

May  20,  1947— LOT  7,  8,  9.  10  ft  12, 
HUDSON  PARK.  Clara  Holder 
to  David  Holder  May  19,  1947 

May  20.  1947— LOT  30.  GRAY 
TRACT,     (McEvoy    Tr).    Clifford 

Smith,   et   al    to   Ray  Vert   

May   19.    1947 

May  20.  1947— LOT  28.  TAYLOR 
ADD-N.  (2nd  Ave,  bet  El  Ca- 
mlno  ft  San  Mateo  Dr,  San  Ma- 
teo. Charlotte  Frahm.  et  at  to 
Peter  Sartorio  May   10.  1947 

Mav  20,  1947-  LOT  12,  22.  ft  23, 
BLK  6.  HARBOR  AD'N.  K  V 
Stevenson  to  whom  it  may  con- 
cern      Mav   20.    1947 

May  20.  1947— LOT  6.  BLK  6.  TR 
546  LOMITA  HILLS.  Hartung  ft 

Selo  to  whom  it  may  concern 

May    10,    1947 

May  20.  1947— LOT  7.  BLK  6,  TR 
546.  LOMITA  HILLS.  Hartung 
&  Selo  to  whom  it  may  con- 
cern   May  19,  1947 

May  20,  1947— LOT  10  ft  11.  BLK  2. 
BELLE  AIR  PARK.  A  G  Heard 
to   Carl   J    AntonI    May    19.    1947 

May  20.  1947— W  40  ft  LOT  3.  BLK 
"A".     Redwood     Farm.     Antonio 

FIgone  to   Conway   ft   Culllgan 

May    16.    1947 

May  20.  1947— LOT  7  ft  13,  BLK  5; 
LOT  30.  BLK  6;  BELMONT 
PARK.  Economy  Bldrs.  Inc  to 
Stolte.    Inc May    20.    1947 

SAN    FRANCISCO 

Recorded  Accepted 

May    21.    1947—395-97    MONTEREY 


Blvd.  688-88,  630-82  Edna   Street. 
Walter  E  and  Max  Hansen,  Inc 

to   whom    It    may   concern _... 

May   21,   1947 

ALAMEDA  COUNTY 


Recorded  Accepted 

May  23,  1947—1560  B  14th  STREET 
San  Leandro.  H  B  and  Pearle 
Watson  to  Daley  Bros..May  22,  1947 

May  23.  1947—4248  GREGORY  OT", 
Oakland.  Alma  A  Vogt  to  whom 
it  may  concern May  22.  1947 

May  23.  1947—1855  129th  AVE  west 
San  Leandro.  Oakland  Canning 
Co  to  Swinerton  A  Walberg  Co.. 
April    15.    1947 

May  23.  1947— LOTS  1,  6.  8.  11  and 
16  Blk  1,  Lots  5  and  7  Blk  2. 
Tract  771,  Eden  Twp.  C  H  Mc- 
Entyre  to  whom  it  may  concern 
May  22.    1947 

May  22,  1947—6040  KEITH  AVE. 
Castro  Valley,  Hayward.  Irene 
and  F  Harold  Sanderson,  Jr  to 
H  Sanderson  Co May  13.  1947 

May  22.  1947— LOT  3  Tract  517. 
Oakland.  John  M  and  Kathe- 
rlne  W  Dunlap  to  Geo  H  Dun- 
lap May   19.   1947 

May  22.  1947—5689  SAN  PABLO 
Ave.  Oakland.  M  D  Speelman  to 
Paco  Constr  Co „...May  21.  1947 


MONDAY.  MAY  26,  1947 
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Liens  FQed 


SAN    MATEO   COUNTY 


Recorded  ,„  ^^"°' 
May  20.  1947— LOT  17  ft  18.  BLK 
1  BELLE  TRACT.  Beresford. 
James  R  Briant.  et  al.  (dba  Elec 
Appliance  A  Service  Co)  to 
Richard  P  ft  Marianne  V  Wise- 
heart  Ji.,2-^* 

May  17.  1947— LOT  39.  POR  LOT  38, 
ft  40.  BLK  3.  WHITE  OAKS 
fSub  No  2.  B  Lloyd  Osborne  to 
Vincent  J  Aleksinas,  et  al  ....$88.50 

May  17,  1947—1  ACRE.  LOT  3. 
IDLEWILD  REDWOODS.  Phil 
D  Webster  dba  Coastaide  Gas 
Service    vs    Thomas    J    Benney.... 

1840.00 

May     20. 1947— LOT     4.     BLK     6, 

BLOSSOM  HEATH  MANOR.  F 
Lloyd  Smith  vs  Fred  Turner,  et 
j^j  $80.00 

May     20.      1947-OLD     COUNTRY 
Road    (Molitor   Tract)    Vance   W 
Brown  vs  Milo  J  North,  et  al  $620. 
Newbridge  Park  Realty  Co 


SAN    FRANCISCO 


Recorded  Amount 

May  28.  1947— SE  BALBOA  ST  and  * 


FOOD  PROCESS  PLANTS 

Buili  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Years  of  experience  in  food  process 
plant  manufacturing 

BUILT   TO   ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.         San  Francisco        DOuglas  0371 


Recorded  Completed 

May  21,  1947— LOT  10,  BLK  15. 
EASTERN  A  D  D  •  N.  Redwood 
City.  Wm  T  Borge  to  whom  It 
mav   concern May   21.    1947 

May  20.  1947— Lot  3,  BLK  56;  Belle 
Havep  Sub  No  2.  Florence  Bech- 
tel  to  Ray   Bechtcl     ..May   20.   1947 

May  21,  1947— LOT  20.  BLK  16. 
SUB  5.  ARAOON.  Dale  R  Bur- 
ford,  et  al   to  John  Moore   

May    19.    1947 

May  21. '  1947— 0.658  ACRES  (Nol) 
SAN  BRUNO.  Leslie  C  White, 
et  al  to  United  Construction  Co 
May     17.    1947 

May  21.  1947— LOT  1,  2,  8.  ft  4, 
BIJ<  3;  CROCKER  EST.  Tr. 
Sub  No  1.  Joseph  Hubert  to 
whom  It  may  concern  May  19.  1947 

May  20,  1947— LOT  4.  BLK  6.  SUN- 
NYBRAE    No    2.    O    W   Williams 

Co  to  Williams  ft  Burrows  

May    20,    1947 

May  19.  1947— LOT  22.  BLK  2. 
MAYWOOD,  San  Mateo.  Rich- 
ard H  Appling,  et  ux  to  whom 
It  may  concern  May   15.  1947 

May  19.  1947—446  ALAMEDA  DE 
LAS  PULGAS,  Redwood  City. 
Natalie  Olovanoni  to  Peter  D 
Scatena    May    15.    1947 

May  20.  1947— LOT  6.  BLK  2.  TR 
660  SUBURBAN  PARK.  H  J 
Dunlap.  et  al  to  whom  It  Ynay 
concern   May    13.   1947 

May  17,  1947— LOT  6.  BLK  27. 
NEWBRIDGE  PARK.  R  W  Mar- 

,    shall  to  David  Bohannon  

May   IS.   1947 


\  1. 1  .M  I  V  r  .V 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1119 

SKYLIGHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  ROOPS 

aREEN  HOUSES 

For  ttri  !—>■>,  ec  MiglB»«riiig  d*aien« 
covvring  •  compUt*  invtaliatloM,  hiclud- 
ing  ih**!  oMial  r«quir«B«nM  .  .  . 

CALL  .  .  .  IXIROOK  lltS 

BirliMlv*  DiatrittotoM   ior 
NottlMra   California 

McKunc  Mvtol  ProdMcH  Co. 

2A4  TckoHia  St..  Soa  Proaelte*.  1 


ANNOUNCrNG  THE  NEW  TREATED 

C.  P.  FORM  CLAMP 


After  years  of  extended  research 
the  C.  P.  Concrete  Equipment  Company 
hove  developed  a  treatment  which  has 
been  applied  to  the  C.  P.  Form  Clamp 
Assembly,  which  provides  the  following 
advantages: 

1— Will  not  rust. 

2 — Concrete  will  not  adhero. 

3 — Easily  removed  from  eoncroto. 

4— -No  clean-up  expense. 

Immediate  Delivery  Avallablm  out  of 
Oakland  and  Let  Angelet  tfeck 


C.  P.  STANDARD  CLAMP  ASSEMILY 
Potent  No.  2.164.S92 


l^<«^^4<^..'<«««-.      ..  ,.  A>JM-  '   ' 


STUD  ROD 


NUT  WASHER 


C.  P.   CONCRETE  EQUIPMENT  CO. 


1315  W.  Uth  St. 

«21t  Settth  Wltten  Pioc« 


PhoM  TEmpl«bar  1405 
PkoM  PLMtont  1-4143 


Ooklond  7 
Les  Anqoles  44 


37th   Ave.    L  8  Caa«  Co   vs  Ar- 
thur B  Dunne   «. $2772.00 

May  2a,  1947—26-30  HUGO  Street. 
S^m  I  Welnbeixer  vs  Mrs  G  E 
or  Elizabeth   J    Hunt $590.15 


ALAMEDA  COUNTY 

Recorded                                         Amotint 
May  23.    1947—2850  SEVENTH    ST. 
Berkeley.    Thos   Carter  Glass  Co 
va  Hall-Scott    Motor  Car  Co  and 
Edward    Anderson    $397.55 


provements  on  property. 
May    22.    1947~966A    and    9«*    MAR- 
KET ST.   Emily  L  Buck  et  al  a« 
trs  eat  Walter  E  Buck,  deed,  aa 
to    ImprovementB    on    property. 


ALAMEDA  COUNTY 


Hay  22.  1947—3116  E  14th  STREET 
Oakland.  Philip  and  Glorle  John- 
son aa  to  improvements  on  prop- 
erty. 


Non-Responsibility 

SAN    FRANCISCO 

May  22,   1947 — E   FIRST   and   Bos- 
ton.   Sybil   O  Gerlacx   as   to   Im- 

Army  Needs  Machmes 

(Continued  frona  Page  On*) 

first  is  virtually  untouchable  for 
export  to  the  United  States  be- 
cause of  reparations  agreements 
with  other  powers  and  it  consti- 
tutes by  far  the  larger  share.  The 
second — army  -  generated  scrap — 
includes  the  residue  from  war,  the 
worn  out  machines  and  other  war 
items  discarded  as  no  longer  use- 
ful. This  second  type  has  fur- 
nished all  the  tonnage  shipped  to 
American  shores  to  date  and  will 
be  the  only  source  of  future  ship- 
ments, the  army  believes. 

We  may  get  another  350,000  tons 
from  Europe  but  that  is  expected 
to  exhaust  the  supply  of  army- 
generated  grades.  Why  can't  the 
United  States,  starved  as  it  is  for 
scrap  for  its  mills,  touch  the  re- 
maining vast  reservoir  of  scrap 
now  in  Europe  which  ha  variously 
been  estimated  as  high  as  five 
million  tons? 

Extraction  Costly 
Col.   Pool's   answer  to  this   one 
involved  the   State  Department. 

"Our  foreign  military  govern- 
ments", he  said,  "are  charged  with 
supplying  civilian  needs  in  those 
countries.  They  must  support  the 
German  economy  and  they  need 
the  steel  the  same  as  we  do  to 
accomplish   this." 

The  amount  of  scrap  now  avail- 
able to  Germany  (aside  from  our 
own  army-generated  material)  will 
last  no  longer  than  the  last  day 
of  1947,  he  said.  Then  the  military 
government  representatives  must 
go  out  and  buy  scrap  elsewhere  to 
supply  the  German  mills  and  this 
will  be  done  with  American  and 
English  tax  dollars. 

Presently,  German  mills  are  run- 
ning 90  per  cent  of  pre-war  steel 
output,  the  Ruhr  district  itself  (the 
Pittsburgh  of  Germany)  is  only  at 
80  per  cent  of  pre-war  produc- 
tion, according  to  Col.  Pool. 

"We've  stockpiled  all  the  rubble 
scrap  in  Germany  except  the  army- 
generated  supply",  Col.  Pool  ex- 
plained. "But  the  labor  costs  of 
breaking  out  this  rubble  scrap- 
separating  it  from  concrete  in 
which  it  is  buried,  and  other  inte- 
grated material  —  would  prohibit 
the  army's  using  it,  even  if  the 
reparation  rules  let  us  have  access 
to  it." 

Sell  to  Americans 
Prior  to  July,  1946,  the  army 
brought  back  scrap  at  its  own  ex- 
pense but  congressional  curtail- 
ment of  funds  stopped  this  prac- 
tice. It  was  hauled  as  paid  cargo 
in  army  ships  and  sold  at  $12.88 
per  ton.  New  York.  This  was  a 
losing  proposition  for  the  army, 
since  it  cost  $40  per  ton,  all  ex- 
penses considered,  and  army  didn't 
get  the  payment  checks  anyway— 
they  went  right  to  the  Treasury. 

It  now  costs  civilian  operators 
about  $20  per  ton  to  do  the  same 
thing.  Last  fall.  Dr.  John  Steel- 
man,  President  Truman's  close  ad- 
vi.sor,  requested  army  and  navy  to 
spII  the  scrap  only  to  American 
firms  contracting  to  return  it  to 
the  U.  S.  and  this  has  been  ac- 
cepted procedure  ever  since. 

Col.  Pool  talked  only  of  stfrap 
in  unorepared  form.  He  told  how 
the  shortage  of  coal  (and  thus  of 
power)  in  Germany  precludes  any 
opportunity  to  process  it  there. 

Grades  of  scrap  being  offered 
by  the  army  from  its  foreign 
sources  are  number  1  and  2  heavy 
melting  (about  25  per  cent  of  total 
supply),  cast  (about  10  per  cent 
of  total  supply),  and  mixed  light 
(balance  of  total  supply). 
Sell  to  France 
The  high  army  officer  spoke  only 
of  the  scrap  supplies,  pa.st  and 
present,  in  Germany  because  he 
feels  that  armv's  holdings  in  other 
parts  of  the  world  are  insignifi- 
cant. For  example,  the  only  avail- 
able stocks  in  the  entire  far  east 
are  866  long  tons  now  on  hand  at 
Yokohoma:   1,300  tons  immediate- 


Release  of  Liens 


6AN    MATEO   COUNTY 

I 


Recorded  Amount 

May    20 — 1947— F'ederson    4 

Arnold  vs  Arthur  Balaano.  et  al.... 

May  20,  1947— LOT  12,  JAMES  ST 
Add'n.  Redwood  City.  Penlnaula 
Milling   Co    VB    ~ 

May  19,  1947— LOT  5.  6,  7  A  8, 
BLK  16,  MONTARA,  CaL  An- 
tone  Terrye  vs  Harvey  H  Mains, 
et    ux     " 

May  17.  1947— C  E  Relnhart 

v8  John  E  Newman,  et  al  ..- - 

May  17,  1947—. A  M  Harri- 
son va  John  E  Newman,  et  al  

May  17,  1947— Colan  Heat- 
ing &  Sheet  Metal  Co  va  

May  17.  1947— POR  LOT  20  &  21 
BLK  6,  MENLO  HEIGHTS. 
Glenn  R  Nickel  vs  Jack  M  El- 
derton.    et    al    

May  17,  1947— A  M  Harri- 
son  vs  Jack  Blderton.   et  al  

May    17,    1947— C.    B.    Reln- 
hart vs  Jack  Elderton,  et  al 
May   17,  1947— Colan   Heat- 
ing &  Sheet  Metal  Co.  vs  

Mav    20.     1947— Wilfred    H 

May  va  Frances  M  Howay  


4001  San  Leandro;  owner.  Gall 
Furniture  Co;  dealer,  AladdUi  Htg; 
janltal    (4). 

Oakland  Air  Port;  owner.  Oak- 
land; dealer.  AJaddln  Htg:  forced 
air.    (9). 

3350  Grand  Ave:  x)wner,  Grinark- 
ers;  dealer,  Aladdin;  janltal. 

2933  Webster:  owner.  Medical 
Bldg;  dealer,  Aladdin;  floor  <2). 

2nd  Harrison ;  ow  ner,  American 
Bag  Co;  dealer.  Aladdin  Htg;  Janl- 
tal.   (6).  _^  ^ 

2861  Valleclto:  owner,  Glen  Potter 
dealer,  Jose  Barrleller;   central  heat. 

1827-A  E  22nd;  owner,  McAdama ; 
dealer.  C  W  Roland;  dual  wall  . 

1827  E  22nd ;  owner.  McAdams ; 
dealer,  C  W  Roland:   dual  wall   . 

1S25-2SA  E  22nd:  owner.  MijAdams 
dealer.  C  W  Roland;  dual  wall  . 

9003  B  St  ;owner,  Hammerson ; 
dealer.  Bay  Cities;   floor. 

I  ■  I — II — 

Plmnbmg  Permits 


OAKLAND 


ALAMEDA  COUNTY 


Recorded  Amount 

Mav  23.  1947—5602  E  14th  STREET. 
Oakland.  Richard  T  MesqulU  to 
Charles  and   Alleen   B   Swafford 

_„ 14,406.17 


BuOding  Contracts 


SAN    MATEO   COUNTY 


CEDAR   AVE.  A  WHITE    OAK  WAY. 
San  Carlos,  Calif. 

School    Building    Additions. 

Owner    —    San    Carlos   Elem.    School 
Disi..    San    Carlos.   Calif. 

Architect— Ernest     J.     Kump     Co,     9 
Main  St.,  San  Frahclsco.  Calif. 

Contractor— Wm.  Uorstmeyer  Co..  23 
Mars    St..    San   Francisco.   Calif. 

Recorded— May   20.    1947.         „„  „.  „ 
TOTAL      $52,653.00 

Bond— Perf.   152.65300; 

—Material.    f2«.326.50. 

Forfeit— J25.00  pr  day.  Limit  120  Cal- 
endar  days. 

Sureties— Hartford     AccWent    St    In- 
demnity Co. 


Plumber.  P  Christiansen ;  owner.  J 
Karado:  4  fixtures;  0  gas;  6  water. 
1410  16th  Ave.  * 

Plumber,  H  Ecke ;  owner,  N  Failo ; 
1  fixture;  0  gas;  2  water;  4100  B 
14th. 

number,  J  L  Tancready;  owner. 
Singer  Sewing  Machine  Co;  2  gas; 
476  13th  St. 

Plumber.    E    Bon  in :     owner. 
1    Kas:    2031    San    Pablo. 

Plumber.  V  L  Alklns;  owner,  J"  W 
Carlson;  2  gas;  2  water;  2715  99th 
Ave. 

Plumber.  R  A  Roebler;  owner,  R 
Rust:  8  fixtures;  2  gas:  13  witer; 
6760  Colton. 

Plumbzer.  R  O  Klngblad;  owner, 
Tompkins    Bros    Cleaners. 

Plumber.  N  Bendit,  owner,  Elves.sa 
Mitchell:  6  fixtures:  3  ga.s ;  10  wa- 
ter;    46006  Grove. 

Plumber,  D  N  Wal.-..'>n :  owner.  A 
DIckman;  2  fixtures:  0  gas;  6  wa- 
ter;   3715    Hlllvlew. 

Plumber,  J  L  Tancready;  owner. 
Morgon-  Peacock  Co;  4  fixtures;  0 
gas;   4  water:  540  Alcatraz. 

Plumber,  Morrill;  owner,  Brown- 
Marsh;  10  fixtures;  3  gas;  18  water: 
1384   Barrows  Rd. 

Plumber,  P  Harper:  owner : 

1    fixture;   0  gas;    2  water;   580   31  st 

St 

Plumber,  H  P  Sheridan:  owner. 
Kagee;  1  fixture;  0  gas;  2  water; 
3828   E    14th. 

Plumber,   Wm   J    Souza:    owner,   E 
Kaufman:     1  fixture;  1635  E  33rd  St. 
Plumber,     Wm     J     Souza;     owner. 
Tony  Albino:  2  fixtures:  0  gas:  6  wa- 
ter:  3228  Frultvale. 

Plumber.  Geo  Marklson ;  owner. 
De  Courtonl;  7  fixtures;  3  gas;  14 
water;  2008  Tampa. 


contractor.   Arc  Klec   Co;   «  outleU; 
6  plugs;  4  switches. 

6476-6477  various  locations  on  42nd 
Ave;  owner,  Boyd  Lindsay;  con- 
tractor. Arc  Elec  Co;  20  outlets;  20 
plugs;    20   switches. 

6478  1715  Oakdale;   owner,   ; 

contractor,    Mohrdlck    Elec;    3    out- 
lets: 1  switch. 

6479  701  Bryant;  owner,  Pacific 
Studebaker  Corp;  contractor,  Mohr- 
dick    Elec   Co;   alteration*. 

6480  564  Geary ;  owner.  C  Mario- 
las;  contractor.  Decker  Elec  Const 
Co ;  1  branch  circuit ;  6  plugs. 

6481  326    Jackson;    owner ; 

contractor,    Decker    Elec    Const    Co; 
feed    for   compressor. 

6482  330  Jackson ;  owner,  N  Has- 
kins;  contractor,  Decker  Elec  Const 
Co ;   meter. 

6483  400  Clement;  owner.  Miller; 
contractor.  Malm  ft  Welter;  3  plugs; 
motors. 

6484  2824  24th  St;  owner,  ; 
contractor.    Malm    &    Welter;    meter 

6485  74  Paulding;  owner,  Daher; 
contractor,  Mai  mSt  Welter;  InsUU 
service. 

6486  783  Monterey;   owner,  -    : 

contractor.   Malm   ft   Welter;    install 
service   switch. 

6487  3536  Balboa;  owner.  Black- 
field:  contractor.  Malm  ft  Welter; 
3  outlets. 

6488  9  Central:  owner,  Aykens; 
contractor,    MaJm    &   Welter;    Install 

loop. 

6489  668  12th  Ave;  owner,  H  T 
Doherty;  contractor.  Strom  ft  Smith; 
2    plugs.' 

6490  6494  various  locations  on 
Pueblo:  owner,  BaMwlnson;  con- 
tractor. Strom  ft  Smith;  17  outlets; 
16  plugs;    14   switches. 

6496  288  9th  St;  owner.  9  Young; 
contractor.  Century  Elec  Const;  mo- 
tors. 

6496  428  Clementina;  owner.  Jus- 
to;  contractor.  Century  Elec  Const 
Co:   alterations. 

6497  1812  29th  Ave;  owner  .Allen; 
contractor,  Century  Elec  Const  Co; 
1   plug;    motors. 

6498  401  O'Farrell;  owner.  Mills 
Const;  contractor,  Century  Elec 
Const ;    alterations. 

6499  190  McAllister;  owner,  Car- 
role;     contractor,     Brumfleld     Elec; 

sign.  __ 

6600     438  Valencia;   owner.  Howe; 

contractor,     Brumfleld     Elec  Sign; 
sign 


6501  123  Post;  owner,  Carter; 
contractor,  Brumfleld  Elec  Co;  sign. 

6602  1096  Market,  Rm  807;  owner, 
;  contractor,  Casey  Elec  Co;  2 

6503  46I  Bush ;  owner,  Mills  Const 
Co;  contractor.  Atlas  Heating  ft 
Ventilating    Co ;    motors 


Bar;   contractor,   Sputt:    13  outlets. 

47283  B  14th  St,  99th  Ave;  own- 
er. Special  Ute  Sign;  contractor, 
Spott ;    wiring. 

47234  3471  Wyman  Road;  owner, 
Jene  Sagusakl;  contractor.  Gross; 
service ;    fire    repairs. 

47235  2801  S8th  Ave;  owner,  S8th 
Ave  Fountain;  contractor.  Groaa; 
sign. 

47236  5336  Grove  St;  owner.  Mc- 
Morse;  contractor.  Gen'l  Ne«n  Lite; 
sign :    new    Installation. 

47237  1286  104th  Ave;  owner  and 
contractor.  F  A  King;  2  outlets;  3 
switches;  3  fixtures. 

47238  Franklin  9  of  20th;  owner 
and  contractor,  Foster  ft  Klelser;  3 
outlets:  3  fixtures:  alterations. 

47239  730  29th  St;  owner.  Oakland 
Laundry  Co;  contractor.  Conrad  Elec 
8  outlets:  2  switches. 

47240  6399  Telegraph ;  owner. 
Walt's  Market;  contractor,  Conrad 
Elec;  sign. 

47241  5700  B'way;  owner,  Dr  Paul 
Newman;  contractor,  Oakland  Elec 
Shop;  plugs. 

47242  2124  102nd  Ave;  owner,  C 
Usher;     contractor,     Johnston;     flx- 

47243  4I95  Maple;  owner,  Ireland 
Con  Co;  contractor,  Johnston;  out- 
lets; switches;  plugs. 

47244  9301  Munlllo :  owner,  Elmer 
Johnson;  contractor,  Johnston;  Elec 
outlets:    switches:    plugs. 

47245  7946  Sanford ;  owner,  J  Ro- 
bles;  contractor,  Johnston;  altera- 
tions. .„  „ 

47246  2111  96th  Ave;  owner,  H  ** 
Fisher;  contractor,  johnston;  out- 
lets;   switches;    plugs. 

47247  19th  ft  Telegraph;  owner. 
Pay  Less  Drug  Store;  contractor. 
Western  Neon;  new  Installation. 

47248  8361  Mac  Arthur;  ownar, 
Blue  Liquor  Store ;  contractor.  West- 
ern  Neon;   sign. 

4724B  6947  Mac  Arthur ;  owner, 
McArthur  Liquor;  contractor.  West- 
em   Neon;  sign. 

47250  3896  Whittle  Ave;  owner, 
Elrstedt;  contractor.  Scott-Buttnar; 
alterations.  . 

47251  405  07  Alcatrai;  owner,  J 
Whalen;  contractor,  Paramount; 
outlets;    switches;    plugs. 

47262  639  46th  St;  owner,  R  Whit- 
field;   contractor.    Paramount. 

47263  618  Alcatrax ;  owner,  Tele- 
graph Nursery;  contractor,  Dens- 
more:   service. 

I     47264     2070   Webster;    owner,    R   A 


Conges;      contractor.      Rosenberg; 
plugs ;    motors. 

47256     1621  4l8t  Ave;  owner.  Rose, 
contractor,   Rosenberg;   fire   repairs. 

47256  138    Monte    Cresta;    owner. 
Rose;  contractor.  Rosenberg;  altera- 

tlonS.  tirii 

47257  3901   Piedmont;  owner,  wu- 


entilatlng    uo;    moio™.  1     47257     3»m    tneumuui.,  «-..-.,    -   -- 

6504     4631   Mission ;    owner.   Golden  I  ^^^^j^b   Health    Inst ;    contractor.   Ros 


Furnace  Permits 


OAKLAND 


2246  96th  A'p;  owner.  N  Carson: 
dealer,    Aladdin    Htg:   floor. 

6118  E  14th:  owner.  Calgary  Tem- 
ple:  dealer.  Aladdin;   central  »»««»•. 

4617  Allendale:  owner.  George  O 
Smith;   dealer.  Altas;   floor. 

4611    Allendale:    owner.    George    O 

9mlth ;   floor.  ^  „  «,.  v. 

2306  107th  Ave:  owner.  C  R  Tlsher. 
dealer.  Atlas  Htg;  floor.      


BERKELEY 


1986  Thousand  Oaks ;  owner. ; 

dealer,  John  Plelsch;  sprinkler  sys- 
tem. 

1836   San   Pablo;  owner : 

dealer.  Neal  ft  Son;  water  closet;  2 
wash  basins;  alnk.  

2630  Ridge  Rd ;  owner,  Newman 
Hall;  dealer,  Morrill  Plumbing  Co; 
water  closet;  wash  baaln;  sink;  wash 
tub;  shower. 

3214  Boise;  owner,  Hosklns;  dealer, 
J  R  Pierce ;  water  closet ;  wash  baaln ; 
bath  tub;  sink;  wash  tub. 

3210  Boise ;  owner,  Hosklns ;  dealer, 
J  R  Pierce ;  water  closet ;  wash  baaln ; 
bath  tub;  sink;  wash  tub. 

8206  Boise;  owner,  Hosklns;  dealer, 
J  R  Pierce ;  water  closet ;  wash  basin ; 
bath  tub ;  sink ;  wash  tub. 

2407 H  McKlnley;  qpvner.  Sellers; 
dealer.  L  J  Jackson;   sink. 

1429  Grant;  owner,  Oemer;  dealer, 
L  J  Jackson  ;  wash  basin ;  bath  tub. 


ly  available  in  the  Canal  Zone  and 
future  supplies  that  will  boost  this 
latter  figure  to  6,200  in  six  months 
and  5,775  in  12  months. 

Construction  men  long  have  been 
asking  where  the  vast  amounts  of 
scrap  have  gone  that  resulted 
from  our  fiRhting  in  France  and 
Belgium.  There  was  more  iron  and 
steel  leftover  generated  there  than 
in  any  other  country.  Col.  Pool  ex- 
plained that  virtually  all  this  ton- 
nage was  sold  to  French  and  Bel- 
gium governments  as  we  removed 
our  forces  in  a  hurry.  Same  is  true 
of  England.  Some  20.000  torts  re- 
main in  lUly  but  this  comprises 
end  items  only.  The  sales  in 
France.  Belgium.  England  and 
Luxembourg  were  all  bulk  sales. 
Aid  Promised 

Finally.  Col.  Pool  said  the  army 
had  sold  2,803,625  pross  tons  of 
ferrous  scrap  within  the  conti- 
nental   limits   of  the   U.   S.   up  to 

May  1,  15>47. 

"We  wilt  do  all  we  can,  he  em- 
phasised, "to  help  domestic  niills 
obUin  enough  scrap  to  keep  their 
furnace.«<  producing." 


State   Theater    Co;    contractor,    Edw 
W   Scott  Elec  Co;   wiring. 

6606  956  Evans;  owner,  Store  ft 
Webster;  contractor.  Stone  -  Ryals 
Elec  ft  Mfg  Co;  temporary  power 
and   llghtes.  „  , 

6606  2883  26th  St;  owner,  Tri- 
wan  Mfg  Co;  contractor.  Stone  - 
Ryals  Elec  ft  Mfg  Co ;  motors ;  over- 
head service;  special  equipment;  2 
meters. 

6607  2538  Mission;  owner,  ; 
contractor,  Atlas  Elec  ft  Engr  Co; 
alterations. 

6508  661  Golden  Gate;  owner, 
Remler  Co:  contractor,  Geo  F  Bray- 
er;  repair  fire  damage. 

6509  2000  Calif :  owner,  Mrs  Young 
contractor.  Malm  ft  Welter;   meter. 

6610  1855  Sacramento:  owner, 
White;  contractor.  Malm  ft  Welter: 
8  plugs ;    1   switch. 

OAKLAND 


Electrical  Pejmits 


SAN    FRANCISCO 


6440  -  6463  various  locations  and 
owners,  small  signs;  contractor. 
Apex  Elec   Co;   signs. 

A464  820  Laguna  St :  owner,  Thorn 
ft  Block;  contractor.  Lynch  Elec  Co; 
2   outlets:    1    switch. 

6465  200     Bush:      owner,      rMbllc 

Utility    Service;     contractor.    : 

2  outlets. 

6466  1R31  Pow*»11;  own*'r.  DeMar- 
tln;  contractor.  MacCabe  Elec  Co; 
motors. 

64«7  6468  various  locations  on 
Caanvon  St ;  owner,  Crock»«r  Ama- 
zon Bldrs:  contractor.  Arc  Elec  Co; 
temporary  saws. 

S469  6470  463  467  Victoria :  owner. 
Dahlstrom ;  contractor.  Arc  Elec  Co ; 
9  outlets:   10  plug(« :   9  swlt<he«;   B.T. 

6471  6472  24  .W  Kcmpton;  own- 
er F  C  Frank  :  contractor.  Arc  Elec 
Co:  9  outlets;    12   plugs;   9  nwitches ; 

B  T. 

•473  1427  Underwood:  owner.  Ale- 
many  Const  Co;  contractor.  Arc  Klac 
Co:  10  outlets:  14  plugH ;   10  sw-ltches. 

6474       178     Foote ;     owner,     bmltn ; 


47224  708  Market:  owner.  Garcia 
Peron;  contractor.  Pac  Elec  ft  Mech 
5   outlets. 

47225  nexi  to  9709  D  St;  owner. 
Victor  Lorgo:  contractor.  St  Francis 
Elec:  6  outlets:  6  switches;  4  plugs: 
new   Installation. 

47226  468  12th  6H :  owner.  Dorf- 
man    &    Coleman:     contractor.     Elec 

F'rod;    sign. 

47227  3515  Frultvale;  owner.  Dl- 
mond   Liquor:  contractor.  Elec  Prod 

"  47228  1*220  Washington  St;  owner, 
Hughes;  contractor,  Blec  Prod  Corp 

47229  17th  ft  B'way;  owner.  Dav- 
idson ft  LIcht;  contractor.  Elec  Prod 

*  47230  Woodmlnster  Park :  owner, 
ntv  of  Oakland  Park  Dept :  con- 
tractor,   f?pott;   new    installation. 

47281  2868  Bway ;  owner.  Tony 
Bar;    contractor,    fepott ;    10    fixtures. 

47232      2863    Bway:     owner.     Pony 


enbera :    7    fixtures.  „ 

472t»  1628  E  ;6th  St;  owner  Geo 
Llness;  contractor,  Gross  Elec  Shop; 

"*47259  2218  107th  Ave;  owner  and 
contractor,    Harry   Stilling;    range. 

47261  10041  Burr  St;  owner.  E 
Van  Ness;  contractor,  R  F  Long:  8 
fixtures.  -, 

47261      100041    Burr    St;    owner    ,ifi 

(Continued  on  Pag*  8) 


SPECIALS 

Immedlafe  Delivery 

H"   Fibre  Insulation  Board 
1*  Fibre  Insulation  Board 

ASPHALT  PRIMER 

r96"  X  2'8"  X  6'8"  Doors 

Double  Kraft,  Sisal  Kraft  & 

Saturated  Felt  Papers 

Woyn*  W.  Downet 

Building  Materiait 

2309  Adeline  Street 

Oakland  7.  California 

Tclcphooe:  TWinosks  5713 


BOLTS 

CAP  SCREWS 

SOCKET  SCREWS 


IMMEDIATI     DILIVIRY 


READ  ond  USE  the 
Cloffifled  Section 
...Call  MArket  7110 


PECAN  INDBSTRIAl.  FLOORING 

KILN  DRIED  -TAG-  SQUARE  ENDS 


L/' 


Thickness  l-^"  Net 

Mixed  Net  Widths  AVa"  ■  ^V*    -  6V4"  -  TV* 
Lengths  -  4  Feet  to  16  Feet 
SAMPLES  and  PRICES  ON  REQUEST 

GORDON-MacBEATH  HARDWOOD  CO 
ffcofi*  .  .  .  »Frk»l«y  5365 


5-TON  ALL  STEEL  WINCH 

Two  Speeds  for  1500  lbs.  and 

Five  Tons 

Weitht  in  Lb*. 

Removable  pinion  permits  free 

runninK  drum. 

Holds  450  feet  %  "  cable  on  stand- 

mt6  AM"  X  BM"  dmm. 

Manmfacturtrt  -zRK'^d^'?^^- 

ROUND  CALIF.  CHAIN  CO. 

Bayahorc  Hi|ihway 

South  San  Francisco,  Caltt. 

Phone  Delaware  74»7 


Let  us  quote  on 
vour  entire  require- 
ments.   Job  low  or 
car  load. 


Delivery    of   stand- 
srd  MZM  from 
stock— Spedala 

receive  all   possible 
attention. 


Phonei 

LAndscapc  5-2642 

Richmond   1505 


Fflfi-Pocifle 
Mefal  Prodacft.liic. 

RICHMOND 
CALIFORNIA 


, 
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DAILY     PACIFIC    BUILDER 


MONDAY.  MAY  26,  IW7 


CLASSIFIEP  MME8TI8IW6 

D««<llu>«  3  p>  m.  Day  B«{ot«   Inaartioa. 


RatM — 30c  Un«t   29c  lis* 
9  or   mora   inacrtion*. 
(Minimum  ordar  $2.) 

Phone  MArket  7110 


1—    MISCELLANEOUS 


Electrical  PermRs 


(Continued  on  Pa^e  7) 


What  Is  YOUR  Personnel 
Problem? 

WE  Cut  Serve  Yoa 

Western  Personnel  can  assist  you 
In  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job. 

Western  Personnel  wiU  thoroue^- 
ly  Bcreen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS  -  Director 

Twenty  Yeart  in  the  Buildmg 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(Asancr) 
Formerly  CltricM  Ptsttment  Burtsu 
Tachaical  •  Ptofaaaional  -  0>miii«rci«l 

26  CFAMBLL  ST.  SUITB  902-1 

GAtfiaU  K17-1618 


MEN  AVAILABLE 

ENGINEERS.  C.E.,  ME.  and  B.K. 
SUPTS.,   COMMERCIAL,  and  IND. 
SUPTS.,   ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCrr.  -MECH, 
DRAFTSMEN,   ALL.  TYPES 
SURVEYORS.     INSTRUMENTMiqN 
ROD  AND  CHAINMETN 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN.    Building   Materials 
A  complete  library  of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


— TOWINQ    and    BARGE    WORK— 
Call  Bill  Atthowe,  SU.  0543;  Pier  8 


1—    MISCELLANEOUS    

Trade  8-yd.  O.M.C.  Dump,  fish- 
plate, new  rubber,  «x4.  new  paint,  for 
%-  or  %-yd.  Catloader  or  will  telL 
Phone  VAJencia  8113.  8/27 

W)ft  LEASE"  t^TJllNERAL  COIT 
TRACTOR  or  SELECTED  TENANT, 
1,300  sq.  ft  office  space  and  6,000  sq. 
ft.  covered  storage.  Vicinity  ©th  and 
Harrison,  San  Francisco.  In  Building 
with  Electric  Contractor.  Occupancy 
July  1,  1947.  Phone  Mr.  Flynn,  SUtter 
2658.  6/27 


FOR  SALE 


Will  receive  bids  at  WESTERN 
SUGAR  REFINERY,  Purchasing 
Dept..  2  Pine  St..  San  Francisco  11, 
Calif. : 

1.  Remove  entire  building,  includ- 
ing wood  floor; 

2.  Remove  columns,  roof  trusses, 
roof  and  siding. 

3.  Will  consider  leasing  building 
for  w^hse.,  owner  or  leasee  to  make 
necessary  repairs. 

Located  at  foot  of  2Srd  Street, 
San  Francisco.  Size  88  ft.  wide  by 
360  ft.  long,  27  ft.  to  roof  tnisses  at 
one  end,  34-ft.  to  roof  trusses  at  the 
other  end.  Steel  trusses  and  columns 
constr.  Side  and  end  walls  2-ln.  ce- 
ment plaster  on  HI -Rib  bolted  to 
pine  girths.  Wood  floors ;  sills  on 
concrete  piers;  automatic  sprinklers; 
adequate  wiring  In  whse.  through- 
out; 24-in.  troughing  belt  conveyor 
through  roof  trusses  full  length  of 
building.  (6/3) 


CX)NTRACTORS'   EQUIPMENT 

Barber-Greene  Trencher  Model  44C 
reconditioned  in  our  shop.  Excellent 
condition.    Price  at  Oakland,  $8,500. 

Buckeye  201  Trencher,  (jood  con- 
dition; digs  22-  to  42-ln.  wide,  22-ft. 
deep.    Price  at  Tracy,  |7,500. 

P.  &  H.  Trencher;  digs  22-  to  42- 
ln.  wide,  22-ft.  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine is  a  steal  for  anyone  who  has 
use  for  a  large  machine.  Price  at 
Oakland,  |3,500. 

Truck  Crane,  Universal  %-yd.,  30- 
ft  boom,  fairleads,  mounted  on  A  C 
Mack  truck  powered  with  Mercury 
motor.  Condition  fair.  Price  at  Oak- 
land, 14.250.  J 

Crawler  Crane,  Model  700B  I-'  A  H ; 
60  -  foot  boom,  fairleads.  Complete 
shovel  attachment  included.  Needs 
repairs  to  put  In  good  shape.  Price 
at  Oakland.  (5.000. 


HELP  WANTED 


INSTALLATION  SUPT..  exper  in 
all  types  of  acoustical  material  ap- 
plication. Capable  of  directing  in- 
staliation  crews.  Reply  Box  523  c/o 
Dally   Pacific   Builder. (5/28) 

SALES  ENGINEER  —  acoustical, 
familiar  with  materials  of  nationally 
known  manufacttirers  and  methods 
of  installation ;  capable  of  making 
estimates  from  plana  Exper.  essen- 
tial. Replies  confidential.  Box  522 
c/o  Daily  Pacific  Builder.  (5/28) 


Compressor  —  IngersoU-Rand,  160 
cu.  ft.  Single  stage,  mounted  on  1933 
IH-ton  Ford  truck.  Both  compressor 
and  truck  in  good  shape.  Price  at 
Oakland,  |1,200. 


L  Van   Ness;  contractor,  R  F  Long; 
8  fixtures. 

47262  10029  Burr  St;  owner,  E 
L  Van  Ness;  contractor,  R  F  Long; 
8  fixtures. 

47263  2700  Truman;  owner,  E 
L  Van  Ness;  contractor,  R  F  Long; 
8  fixtures. 

47264  4351  Whittle  Ave;  owner  and 
contractor,  Richard  Compton ;  range. 

47265  NE  cor  10th  &  Franklin; 
owner,  Assoc  Oil  Co;  contractor,  Q 
R   S   Neon ;   sign. 

4726^2118  Baxter;  owner  and  con- 
tractor, E  V  Green;  outlets;  switch- 
es ;    fixtures ;    plugs. 

47267  9235  San  Leandro;  owner, 
Thruener;  contractor,  Fred  Schmlt; 
alterations. 

47268  9427  Mac  Arthur;  owner, 
Heathcraft;  contractor,  L  R  Wal- 
lace;  6  fixtures. 

47269  3809  Llnewood ;  owner, 
Wright;  contractor,  L  R  Wallace; 
1  outlet^  4  plugs. 

47270  3809  Llnewood;  owner, 
Wright;  contractor,  L  R  Wallace;  2 
fixtures, 

47271  4116  Randolph;  owner.  Ash; 
contractor,  L  R  Wallace;  2  outlets; 

3  plugs. 

47272  1016  Hollywood  Blvd;  own- 
er, Ed  Rowland ;  contractor,  L  R 
Wallace;  2  outlets;  1  switch;  1  plug. 

47278  5865  Snake  Rd;  owner,  Rus- 
contractor,  Collins;  temporary  ser- 
vice. 

47274  2828  Seminary;  owner,  A  R 
Diez;  contractor,  Manning  A  Whit- 
aker;    sign. 

47275  2828  Seminary;  owner,  A  R 
Diez;  contractor,  Manning  &  Whit- 
aker;    2    fixtures. 

47276  2431  Peralta ;  owner  and 
contractor.  Nordstrom  Valve  Die 
Rockwell    Mfg    Co;    alterations. 

47277  4715  Rinehart ;  owner.  Kos- 
tal;  contractor,  Collins;  outlets; 
switches ;  pfugs ;  new  installations. 

47278  5755  Snake  Rd ;  owner,  Rus- 
eello;  contractor,  Collins;  saw  ser- 
vice. 

47279  10823  MacArthur;  owner. 
Mirror  Mode;  contractor,  Collins; 
outlets;  switches;   plugs;  alterations. 

47280  617  19  Cleveland;  owner, 
Townsend ;  contractor,  Johnston ;  fix- 
tures. 

47281  5132  Cochrane;  own,  er, 
Scherwllng;    contractor,    E    Cowart; 

4  outlet;   1  switch;   2  plugs;  altera- 
tions. 

47282  3116  18  E  14th  St;  owner. 
United  Studios;  contractor,  Clifford; 
outlets ;    switches ;    plugs. 

47283  3116  18th  E  14th  St;  owner. 
United  Studios;  contractor,  Clifford; 
fixtures. 

47284  847    E    28th    St;    owner,    S 


McGUIRE  &  HESTER 

798- -66th  Avenue  TRlnldad  7676 

Oakland  3.  Calif. 


DETAILER 
Reinforcing  Steel,  heavy.  Apply  1760 
Army    Bt    Phone    VA.    4141.    Job    lo- 
cated at  Pittsburg,  Calif.  6/29 


S—POSmON  WANTED 


BUILDING  CONST.  SUPT.,  25  yr«. 
exp.  Cliff  McCurdy.  UNderfalU  8170. 

6/29 

S—  FOR  RENT 

LXTMBSR  HANDLINO  BOUIP- 
MBNT:  CARRIKRa.  8TACKBR& 
TRUCKS.  Pacific  Carriers.  Oakland. 
KB  4-iaSL 


DODGE  41  C.O.B.  IH-ton  chasala. 
good  condition,  dual  wheels.  169-inch 
wheel  base.  Can  accommodate  16-ft. 
body.  Ferguson  Mfg.  Co.,  17th  and 
Arkansas  Sts.  B/27 


BUILDING  MATERIALS 

When  you  start  your  Job,  call  us 
for  quick  serx'lce  on  your  hard-lo- 
get  materials.  They  will  be  delivered 
when  you  need  them  * 

Let  us  save  you  MONEY,  DE- 
LAYS ARE  BI>:PENSrVB.  We  make 
YOUR  trtublcs  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    Sutter   St.,   San    Francisco   9 
P Respect  4500  or  2800 


Official  Proposal 

Conatruct  Project  California  F.O. 
1N11-A,  Dubakella  Mountain  Read, 
Trinity  National  Forest.  Trinity 
County,  California 


Harder;     contractor,     Clifford;     out- 
lets ;  switches ;  plugs. 

47285  647  B  28th  St;  owner,  9 
Harder;  contractor,  Clifford;  fix- 
tures. 

47286  4203  MacArthur;  owner, 
Toffelmeir  ic  Torbritt;  contractor. 
Gen  Neon  Lite;  sign;  alterations. 

47287  3464  E  14th  St;  owner,  Tony 
Rossi  Florist ;  contractor.  Gen  Neon 
Lite ;    sign ;    new    installations. 

47288  3247  E  14th  St;  owner.  Fox 
Tile  Co;  contractor.  Gen  Neon  Lite; 
sign ;    new    installation. 

47289  1539  11th  Avenue;  owner.  J 
Young;  contractor.  Manning  <fc  Whit- 
aker;   5  fixtures;  5  plugs. 

47290  3400  Mountain:  owner,  M 
W  Holrlg;  contractor,  Clifford;  fix- 
tures. , 

47291  5901    Grove;    owner,    ; 

contractor.   El   Cerrito   Elec;    18  out- 
lets. 

47292  9726  E  14th  St ;  owner,  "Park 
Inn ;"  contractor.  Standard  Disp ; 
sign. 

47293  8021  MacArthur;  owner. 
Blue  Moon  Cafe;  contractor.  Stand- 
ard ;    sign. 

47294  4942  Foothill;  owner,  Fre- 
mont Market;  contractor,  Standard 
Display;  sign. 

47295  1811  14th  Ave;  owner,  14th 
Ave  Liquor;  contractor,  Standard'; 
sign. 

47296  360  Grand  Ave ;  owner,  Clyde 
Mack  ;   contractor,   Standard  ;   sign. 

47297  5901  Telegraph ;  owner, 
"Quench  Stop"  contractor.  Standard; 
sign. 

47298  8000  E  14th  St;  owner,  Mc- 
Bride  Gordon  Motor  Co;  contractor, 
Haynes ;  new  Instaflation. 

47299  8601  Seneca;  owner,  Keo- 
seyan  A  Minks;  contractor,  Haynes; 
outlets;  switches;  plugs;  new  In- 
stallations. 

47300  3001  55th  Ave;  owner,  Bprg; 
contractor,  Ha>'ne8;  range  installa- 
tion. 

47301  4618  Merrill;  owner,  Owen 
St  Hamilton ;  contractor,  Haynes : 
outlets;  switches;  plugs;  new  In- 
stallation. 

47302  2035  San  Pablo ;  owner, 
Maurice  Salln ;  contractor,  Spott ; 
branch    circuits. 

47303  651  Hadden  Rd ;  owner,  R  H 
Montengro;  contractor,  S^ott;  alter- 
ations. 

47304  1035  San  Pablo;  owner, 
Maurice  Salin;  contractor,  Si>ott;  6 
fixtures. 

47305  3231  Linden ;  owner,  Cvet- 
ich ;  contractor  ,T  Bushman ;  fix- 
tures. 

47306  514  Wood ;  owner,  Clemens ; 
contractor,  T  Bushman ;  saw  ser- 
vice. 

47307  5001  E  12th  St;  owner.  Pal- 
fa:     contractor,    Vincent    Elec. 

47306  2430  Telegraph ;  owner.  Car,- 
buretor  Exchange ;  contractor,  Con- 
rad Elec;   fixtures. 

47309  2601  Grove  St;  owner.  An- 
gelic ;  contractor.  Crescent ;  plugs : 
new  installations  . 

47310  1321  10th  St;  owner,  John- 
son ;  contractor.  Crescent ;  2  outlets ; 
2  switches;  2  fixtures;  3  plugs;  new 
installation. 

47311  2445  Foothill  Blvd;  owner, 
Rodriques;  contractor,  Crettcent;  1 
plug. 


POSITIONS   OPEN 


S-744  —  DESIGNERS,  meahL  and 
structl.  exper.  in  process  industtisa. 
Also  ArchtL  Designer  and  X>nfts- 
man.  Perm.  Salary  open.  Tazaa. 

S-514-B— SALES  ENOINKBR,  SOt- 
perienced  selling  steam  boilem,  to 
take  charge  of  dept.  and  set  up  dealer 
organisations  throughout  U.  8.  ▲. 
16000  year  and  bonus.  California. 


IN6INEItlN»  SOaiTIIS 
PERSONNEL  SERVICE.  INC. 

(AgMMy) 
NewfoB  D.  Cook,  Mqr. 

S7  POST  ST.  S.  p.  4 

•AHMH  n48 


BERKELEY 


68297  2118  Dwlght;  owner,  Troy- 
Manhattan  Laundry ;  contractor  Cali- 
fornia Electric;  3  motors. 

68298  1840  Ashby ;  owner,  Precision 
Cutter;  contractor,  California  Slec- 
tric;  1  outlet;  new  service;  1  motor. 

68299  1233  Josephine;  owner,  Robt 
C  Miller;  contractor,  Robt  C  Miller; 

1  plug;  new  service. 

68300  1  El  Camlno  Real;  owner, 
CTrayall;    contractor,    Fred    Schmits; 

15  outlets;   10  switches;   26  plugs;  2 
circuits;  range. 

68301  1826  Virginia  r  owner,  Dr 
Hayashi;  contractor,  Rochester  Elac- 
tric;  1  outlet;  1  switch;  3  plugs;  3 
circuits. 

68302  694  Hilldale ;  owner,  W  Hide- 
out;   contractor,   Rochester  Electric^ 

2  outlet;  4  switches;  6  plugs;  2  cir- 
cuits. 

68303  1611  Hopkins;  owner, ; 

contractor.  White  Electric;  5  plugs; 
1  circuit. 

68304  1666  Thousand   Oaks   Blvd; 

owner,   ;   contractor,   White, 

Electric;  new  service. 

68305  2460  Shattuck;  owner,  IC 
Angell;    contractor,    White  Enectrlc; 

16  outlets;'  1  switch;   16  fixtures;  2 
circuits. 

68306  821  Delaware;  owner,  liailho 
Store;  contractor.  White  Ellectric;  11 
plugs;  new  service;  18  circuits;  2 
motors. 

68307  2819  9th  St;  owner, 


contractor,   White  BHectric  Co; 
service. 

68308  84    The    Uplands;     owner, 

;  contractor,  College  Avenue 

Electric;  6  plugs;  new  service;  3  cir- 
cuits. 

68309  3010  California  Str  owher. 
Young;  contractor.  College  Avenue 
Electric;  6  outlets;  4  switches;  1 
plugs;  2  circuits. 

68310  2436  Russell;  owner,  O  M 
McCloud ;  contractor.  College  ATcnue 
Electric;  4  outlets;  2  switches;  4  fix- 
tures; 20  plugs;  new  service;  21  cir- 
cuits; range. 

68311  29  Fairlawn  owner,  Richard 
May;  contractor,  Collage  Avenue 
Electric;  6  outlets;  6  switches;  6 
plugs;  new  service;  heater;'  0  cir- 
cuits; heater. 

68312  160  Ftilrlawn;  owner,  John 
Dozier;  contractor,  Johnston  BQec- 
tric ;  22  fixtures. 


Ford  TRUCK,  l^^-ton  12-ft.  bed 
LUMBER  ROLLER,  side  wlnchen. 
Call   TWInoaks   8181  (tf) 


FOR  SALE 


AVAILABLE   IMMEDIATELY 

NEW  PIPE 

At   Portland,  Oregon 

8100  ft.  5-ln.  X  Heavy,  Seamless,  21 -ft. 

850  ft.   20-ln.   O.D.    >/4-in.   Wall— L.W. 

Oal.— 21-ft. 

At  San  Francisco,  Calif. 
390  ft    4-ln.    X    Heavy— L.W.— Oal.— 
20/22-ft. 
2677  ft.   5-ln.   X   Heavy— L.W.— 12/24- 

fc^t. 
1040  ft.  6-in.  XX  Heavy— li.W.—20-ft. 
995  ft.    6-ln     X    Heavy  —  Seamless  — 

10/22 -ft. 
168  ft.  8-ih  X  Heavy— L.W.— 9/11 -ft 
The  above  are  all  standard  O.D.  pipe, 
black  and  plain  end  with  exception 
of  4-tn.  galvanized  at  San  Francisco 
and  20-ln.  galvanized  at  Portland. 
Above  items  are  subject  to  prior  sale 

L.   B.  FOSTER  CO. 

281  S.  LaSalle  St.,  Chicago  4,  Illinois 

Tel.:  Central  6757 

L.  B    FO.STER  CO.        « 
C15  Mont^romcrv  St.,  San  Francisco  4 
Tel.:  EXbrook  8068 

(5/271 


TABLE  SAW,  tilt  top,  16-ln.  blade 
with  accessories.  New.  Driven  by  8- 
H.P.  Wisconsin  air-cooled  Motor.  T. 
Maneety,  2.'S2  Post  St..  San  Jose.  Phono 
Columbia  8740. 


AVAILABLE  FOK  nfMJBDLATE 
DELIVERY,  a  limited  quanUty  oC 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall.  SUtter  8266.  (tf) 


Corrugated  ALXJMINUM  SHEETS, 
19  gauge.  .036-in.  46Hx96-in.  Alum- 
inum Products  Co.,  8246  16th  Street 
Phono  UNderhUl  2166  or  SUtter  6700. 


TO  ALL  CONTRACTORS 
23H-Oauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  sises;  imme- 
diate delivery:  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Drumm 
8t,  San  Francisco  11.  Phone  GA  8196. 

«/2 


New  1947  STUDEBAKER  M  -  xi 
TRACrrOR  with  5th  wheel.  Am  ask- 
Ing  new  delivered  price.  |2332.0O  In- 
cluding tax  and  license.  Chxick's 
Truck.  324  East  «th  St..  Oakland. 
Phone  TWInoaks  4590  (5/29) 


BUILDING  HARDWARE  MATE- 
RIAL and  PLUMBING  SUPPLIES 
available  at  Lodi,  Calif.  Phone  GAr- 
fleld  6743  or  write  D.  W.  Moffat.  Utah 
Constr.  Co.,  Ill  New  Montgomery  Bt, 
San  Francisco.  6/27 


STANLEY  HDWE.  2731 V4  at  low 
■rate  to  Builders,  ten  sets  and  over. 
Four  sets  Sectional  *[dwe.  for  open- 
ings 14  X  10;  two  Sectional  Doors  and 
Hdwe.  7-6  x  7-6.  Glide  In  Overhead 
Door  Co.,  5420  Sun  Pablo  Ave.,  Oak- 
land.   Phone  OLympic  6312. 

(5/29) 


FEDERAL    WORKS     AGENCY, 
PUBLIC    ROADS    ADMINISTRA- 
TION,    San     Francisco,     California, 
May  22,  1947.  Sealed  bids  will  be  re- 
ceived   at    the   office  of   the    Public 
Roads     Administration,     720     Phelan 
Building,    San    Francisco,    California, 
until   2:00  p.m.   on   Juno  S,  1947,  and 
then    publicly    opened   for   furnishing 
the     materials     and    performing    the 
work  for   constructing   Project  Cali- 
fornia F.D.  INll-A,  Dubakella  Moun- 
tain   Road,    Trinity   National    Forest 
Trinity  County,  California.  The  length 
of   the    project   is    6.6  miles  and  the 
principal  items  of  work  are  approxi- 
mately as  follows:  84  acres  clearing 
and    grubbing;    110,0(X)    cu.    yds.    un- 
classified   excavation;    2,500  cu.  yds. 
unclassified     excavation     for     struc- 
tures;   50,000  sta.    yds.    overhaul;   80 
cu.  yds.  concrete;  2,800  lbs.  reinforc- 
ing   steel;    3,700    lin.    ft    corrugated 
metal   culvert  pipe;  160  lln.   ft  field 
assembled    metal    plate   culvert   The 
minimum  wage  paid  labor  employed 
on    this   project   shall    be   In   accord- 
ance with  the  classified   labor  rates 
set   forih   in  the   Special   Provisions. 
Plans  and  specifications  may  be  ex- 
amined by  prospective  bidders  at  the 
Public  Roads  Administration,  offices, 
723  Phelan    Building,    San   Francisco, 
and  515  Forum  Building,  Sacramento, 
and  at  Associated   General   Contrac- 
tors' offices,  786  Market  Street,  San 
Francisco;    707    Architects'    Building, 
Los  Angeles,  and  Hotel  (golden,  Reno. 
Where  copies  of  plans  and  specifica- 
tions are   requested   a  deposit  of  flO 
will   be  required   to  insure  their  re- 
turn. If  these  are  not  returned  within 
15    days   after    opening    of    bids    the 
deposit  will  be  forfeited  to  the  Gov- 
ernment.  Checks   should   be   certified 
and    made   payable  to  the   Treasurer 
of  the  United  States.  Plans,  specifi- 
cations   and    proposals   may    be  ob- 
tained   at    the   office    of    the    Public 
Roads    Administration,     720     Phelan 
Building.  San  Ftanclsco  2,  California. 
CHAS.    C.    MORRIS,    Division    Engi- 
neer. 

(Daily  Pacific  Builder) 
(Ifay  26.  1947) 


GEORGE  M.  PHILPOTT  CO. 

Iryoat  bet.  9th  gnd  lOtk  Sts..  S.  F. 


COMPRESSORS 

PUMPS 
CONCRETE  IREAKERS 

RENTAL   SERVICE 

brill  StMl    •    Gods    •    V-ieHs 

Wire  Rope  and  Fittla«s 

iail  A  Roller  ■•oria^s 

SAN  PRANCISCO 

HEnlock  S47S 
OAKLAND 

HUMbeldt  1«54 


IjMTge  Stock  of 
20-  and  30-inch  Pans 
for  Concrete 
Joist  Oonst  ruction 

AVAILABLE 
TODAY. 

Our  trained  crews 
inptall  and  remove. 


Complete  Concrete  Block  Equip- 
ment with  Electric  Motors  and 
switches ;  Skip  hoist ;  14  cu.  ft  paddle 
type  Mixor,  all  In  excellent  condition. 
Price  for  lot  $2,000.00.  Phone  8sMi  Ma- 
teo 4-8061,  evenlnge.  B/M 


FOR   SALE 

TIMBERS,  wallboarda,  plamMng 
pipe,  minwork,  and  other  baild- 
ing  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get" 
itesis. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VA  lends  4977 


COASTWISE      SERVICE 


RECEI  V  __ 

MAY  2  7  m? 

.^f±g£^ON>  DIVISION 


F.W.DODGE 


t  O  M  F  LETl     B  U  I  L  D'/WtSl^ 
AND      iNGINEtftlN'6 
N  f  WS'^S  E  ft  y  I  C  E 


CORPORATION 
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International  Trade  Office  Opposes  Creedon 
Stand  On  Lifting  Lumber  Export  Quotas  5% 

WASHINGTON.  (Exclusive) The  office  of  international  trada 

(Department  of  Commerce)  will  recommend  this  week  that  the  export 
quote  for  lumber  be  raised  immiediately — probably  by  as  much  as 
225  million  board  feet. 

This  would  hike  the  quota  to  500  million  board  feeC  for  the  second 
quarter  of  1947  but  would  not  increase  shipments  abroad  to  beyond 
"four  or  five  percent"  of  total  domestic  production. 

The    GIT    decision    comes    at    a+- • 

sigfnificant  time,  foUowing^  soon 
the  announcement  by  Housing  Ex- 
pediter Frank  R.  Creedon  that  he 
saw  no  need  for  raising  export 
quotas  on  lumber  this  year. 

It  is  doubtful,  however,  that 
definite  action  will  be  taken  before 
congress  makes  its '  own  decision 
with  regard  to  all  export  controls. 

Hearings  are  in  progress  now 
before  a  subcommittee  of  the  sen- 
ate judiciary  committee.  The  pres- 
ent Export  Control  Act  is  in  ef- 
fect until  June  30,  1947,  unless 
renewed  by  congress. 

Sources  inside  Commerce  favor 
retention  of  export  restrictions  as 
a  guide  to  the  grades  of  lumber 
that  <;an  be  licensed  for  overseas 
deliveries.  As  industry  lines  up 
generally,    producers    want    to    be 


PRESIDENT'S  MESSAGE 
URGES  EXPORT  CONTROL 


WASHINGTON.  —  President 
Truman's  message  to  congress 
on  Friday  touched  directly  on 
export  cpntrolN,  urf^ing  congress 
to  continue  the  Export  Control 
Act  beyond  its  June  30  expira- 
tion date. 

He  also  urged  congress  to 
give  authority  for  continuance 
of  allocation  powers  covering 
transportation  equipment  and 
facilities  of  the  railroads. 

That  portion  of  Mr.  Truman's 
message  covering  these  points 
read  as  follows: 

"In  this  message  I  have  not 
consid^ered  it  necessary  to  di.s- 
CUBS  certain  powers  originally 
derived  from  the  Second  War 
Powers  Act  but  now  covered  by 
separate  legislation,  i.  e..  the 
Sugar  Act,  the  Rubber  Act  and 
the  Patman  Act.  I  have  also 
omitted  reference  to  the  great 
importance  of  continued  author- 
ity to  allocate  the  use  of  trans- 
portation equipment  and  facili- 
ties by  rail  carriers.  This  m^t-, 
ter  is  covered  by  separate  bills,' 
H.  R.  3152  and  S.  1297,  now 
pending  before  the  congress. 
Prompt  action  on  the«ie  bills  is 
urgently  needed.  Similarly,  the 
congTMiN  now  has  under  '^nsid- 
eration  an  extension  of  the  Ex- 
port Control  Act.  It,  too,  is  es- 
sential in  implementing  our  for- 
eign policy.  I  also  urge  prompt 
action  on  this  bill." 

Even  as  the  message  went  to 
congress,  lumbermen  meeting  in 
Augusta.  Ga.,  heard  the  newr 
that  lumber  prices  fell  from  $75 
to  $50  per  thousand  board  feet. 
This  drop  forced  the  closing  of 
some  twenty  mills  in  the  south. 

Owen  R,  Cheatham,  president 
of  the  Georiria  Hardw(H>d  Lnm- 
ber  Co..  said  the  "toboctraning 
of  lumber  prices  is  healthy  for 
the  industry." 

Those  mills  forced  to  close  by 
the  price  slide  have  been  pro- 
ducing mostly  low  -  grade  alr- 
dricd  pine  which  has  had  a  lim- 
ited use  as  framing,  sheathing 
and  sub-flooring  material. 


Many  Engineering 
Positions  Open  in 
City  Departments 

The  San  Francisco  civil  service 
commission  this  week  announced 
that  applications  for  a  series  of 
engineering  positions  would  be  ac- 
cepted until  June  30. 

In  the  higher  bracket  are  posi- 
tions as  assistant  engineer  in  the 
civil,  mechanical  and  electrical 
fields  at  a  salary  ranging  from 
$400  through  |560,  and  for  the  en- 
gineer classiiication  in  the  same 
fields,  at  1450-1550.  There  is  a 
senior  civil  engineer  position  at 
$650-S650.  Exams  will  be  held 
July  18. 

Minimum  reqiurements  are  for 
assistant  engineers:  college  grad- 
uation with  a  degree  in  engineer- 
ing, and  live  years  paid  engineer- 
ing experience;  for  engineers:  col- 
lege graduation*  naajoc  ia  engi- 
neering, and  eight  years'  exper- 
ience; for  senior  engineer:  college 
graduation,  engineering  major,  and 
ten  years'  professional   experience. 

lu  the  secondary  bracket  are 
positions  as  junior  engineer  ($300- 
$350),  ad  assistant  engineer  ($350- 
$400)  in  the  civil,  mechanical  and 
electrical  fields.  Exams  are  to  be 
held  July  15. 

College  graduation  with  an  en- 
gineering major  is  required  for  all 
positions.  Assistant  engineers  must 
have  two  years'  engineering  ex- 
perience; no  experience  is  required 
for  junior  engineers. 

# 

SCHOOL  PLANNING 
STUDY  AVAILABLE 


A  pamphlet  published  by  the 
National  Council  on  Schoolhouse 
Construction,  now  is  avail.able  for 
one  dollar  from  H.  C.  Headden, 
State  Department  of  Education, 
Nashville,  Tenn. 

The  first  section  of  the  leaflet 
contains  the  proceedings  of  the 
23rd  annual  meeting  of  the  Coun- 
cil. Part  two  is  entitled  "Guide 
for  Planning  School  Plants'^ 

It  deals  with  all  phases  of  school 
planning  from  site  selection  to 
completion,  and  contains  studies 
useful  to  mechanical  and  electrical 
engineers,  and  a  special  treatment 
of  school    lightin 


PG&EPresident 
Urges  Sale  of  Rec 
Power  to  Company 

WASHINGTON.— .James  B. 
Black,  president  of  the  Pacific 
Gas  and  EJectric  Co.,  presented 
his  side  of  the  public  transmis- 
sions lines  controversy  in  testi- 
mony before  a  Senate  appropria- 
tions subcommittee,  urging  that 
the  government  sell  all  of  the  pow- 
er generated  at  two  federaliy-built 
dams  in  California  to  his  com- 
pany. 

He  asked  the  senate  group  to 
deny  bureau  of  reclamation  funds 
for  public  transmission  lines,  sub- 
stations and  pumping  plants  ex- 
cept for  one  at  Tracy,  Calif. 

"But  we  will  buird  that,  too,  if 
you  want  us  to,"  ]ie  added. 

Black's  proposal  contemplated 
distribution  of  irrigation  pumping 
power  from  Shasta  and  Keswick 
dams  over  his  own  company's  lines. 
He  said  the  bureau  could  withdraw 
any  power  it  pleased  from  the 
company  lines. 

Senator  William  Knowland,  Cal., 
asked  the  utility  president  if  the 
bureau  could  serve  its  customers 
under  such  an  arrangement. 

"No,'"  Black  replied,  "that  would 
be  using  our  lines  to  put  them 
into  competition  with  us. 

Black  maintained  that  his  tirm 
could  serve  the  irrigation  power 
needs  cheaper  than  the  government 
could.  Some  of  the  suocommittee 
members  were  skeptical  of  this. 

"We  will  build  the  necessary 
lines  and  pay  for  them,"  Black 
explained.  "It  will  save  the  gov- 
ernment that  money.  We  have 
lines  that  run  six  miles  from  the 
pumping  Point  at  Tracy."  He  said 
the  saving  so  affected  to  the  gov- 
ernment would  be  at  least  $1  mil- 
lion. 

He  added:  "We  would  put  a  rate 
comparable  to  that  at  Shasta  sub- 
station. We  serve  the  whole  mar- 
ket in  that  area." 

Representative  Bertrand  Cear- 
hart  (r.,  Fresno)  urged  the  sub- 
committee to  restore  the  full  $20 
hiillion  sought   by  the  budget  bu- 


ONE  HUNDRED  MILLION 
DOLLARS  PER  DAY 


Washington  is  filled  with  sound 
and  fury,  smoke  and  confusion, 
threat.s  and  counter-blulis  regard- 
ing budgets,  budget  cuts,  taxes  and 
tax  reductions. 

^   tc   ir 

Washington  has  cut  the  life  blood 
out  of  domestic  appropriatioius  de- 
signed to  develop  both  national  re- 
sources and  citizens. 

ir   it   it 

To  date,  not  one  single,  solitary, 
damned  dollar  has  been  cut  from 
any  foreign  gift  or  grant! 

it   it   a 

The  cuts  and  savings,  when  com- 
pared to  the  total,  are  sliced  as 
thin  as  the  ham  in  a  beach  resort 
sandwich. 

it   it    it 

Stop  looking  at  the  bright  gim- 
mick in  the  right  hand  -  -  watch 
what  the  magician  is  doing  with 
his  left  hand. 

it   it   it 

After  the  cutting  and  saving,  re- 
gardless of  budget,  your  govern- 
ment will  spend  35-37  billion  dol- 
lars during  the  next  fiscal  year 
(remember  the  departmental  black- 
jack called  "deficiency  appropria- 
tion,"). 

*    *r    * 

Each  24  hours  of  the  next  fiscal 
year   vour   government    will   spend 
one    hundred    million    dollars 
day. 

it    it    it 


State  of  California 
Sends  Emissary  to 
Procure  Architects 


That  is  a  lot  of  money 
should  buy  a  lot  of  government 

it    it    it 

If  it  wsH  good  government, 
it  would  cost  less — if  it's 
bad  government,  it  e«Hits  too 
much. 


WASHINGTON.  —  Rob«rt 
Fort,  in  Washington  to  reeniil 
•killed  workers  for  the  $320 
million  building  program 
planned    in     Sacramento,     re« 

fiorted  he  has  had  little  trouble  in 
ining  up  tup  flight  architectural 
designers  for  the  west  coast  proj- 
ect. 

The  state  -  retained  representa- 
tive is  here  to  take  advantage  of 
the  retrenchment  program  now  af- 
fecting government  agencies.  By 
appealing  for  designers,  draftsmen, 
construction  engineers,  estimators 
and  other  types  of  graduate  per- 
sonnel, he  hopes  to  entico  a  num- 
ber of  government  workers  who 
will  feel  the  economy  axe. 
Fort  Advance  Man 

Thus  far  architec-tural  designers 
have  been  the  easiest  to  enlist,  Fort 
.said,  with  applicants  from  the  oth- 
er lines  coming  in  more  slowly. 

He  is  seeking  workers  for  civil 
service  status  with  the  State  of 
California.  To  be  built  at  Sacra- 
mento are  a  number  of  state  build- 
ings of  monumental  type  construc- 
tion, including  a  state  hospital,  of- 
fice building  and  other  structures. 
The  whole  program  is  expected  to 
take  longer  than  ten  years  to  com- 
plete. 

Fort  said  that  one  of  the  "dif- 

P*'''lf  e  re  n  t  "  financial  arrangements 

I  made  by  the  state  of  California  in 

Icomieclioti    with   administration   of 


'NEVER  HEARD  OF 
PATMAN  ACT,'  SAYS 

reau  for  the  Central  Valley  Proj-,  HH  STEEL  VIOLATOR 

ect.  He  said  farm  water  supplies 
might  dry  up  before  the  project 
water  arrived. 


released  from  the  foreign  sale 
mandates  and  the  retailers  would 
like -to  see  them   kept. 

The  forest  product  division  rp- 
alizes  that  price  relationship — 
foreign  to  domestic  —  ultimately 
determines  the  output  of  finished 
grades.  Reduced  prices  alone,  it 
says,  will  not  restore  the  flow  of 
desirable  grades  once  they  might 
be  cut  off  by  export  adjustments 
and  other  factors.  The  active  de- 
mand has  slackened  sometrhat  in 
1947. 

CJommerce  economists  have  ex- 
pressed the  opinion  that  future  de- 
mand for  lumber  will  depend  on 
ovei^ll  construction  activity,  in  di- 

(Continued  on  Page  T) 


REYNOLDS  WITHDRAWAL 
NOT  RECEIVED  WAA 

WASHINGTON.— A  War  assets 
administration  spokesman  in 
Washington  said  today  no  appli- 
cation had  been  received  from  the 
Reynolds  Metals  company  for 
withdrawing  from  its  leasing  of 
the  $28  million  government-owned 
aluminum    mill  at    Newark,  Ohio. 

Accoi-ding  to  press  reports.  Rey- 
nolds gave  "a  temporary  reces- 
sion" as  its  reason  for  attempting 
to  withdraw  frrrn  "loa.'sing  of  a 
$28  million  government-owned  al- 
uminum mill*'  in  Newark,  Ohio. 

PHILLIP  KINGSLEY  TO 

ADDRESS  ACCOUNTANTS 

— \ 

San  Francisco  chapter  of  the  Na- 
tional Association  of  Cost  Ac- 
countants will  be  addressed  by 
Phillin  F.  Kingsley,  superinten- 
dent of  improved  risk  department 
of  the  Firemen's  Fund  Insurance 
Company  on  the  subject  of  insur- 
ance costs,  Tuesday  evening.  May 
27.  1947.  at^the  Engineer's  Club. 

Kingslley '  has  been  associated 
with  the  Firemen's  Fund  for  22 
years.  • 


Advise  Separate  Bids 
On  Structural  Steel 


WASHINGTON— The  steel  sub- 
committee of  the  senate  small  bus- 
iness committee  this  week  recom- 
mended that  the  Secretary  of  War 
and     other     government     agencies 

f lacing  contracts  calling  for  the 
urnishing,  fabrication  and  erec- 
tion of  structural  steel  be  revised. 
The  senators  recommended  that 
government  agencies  require  in 
advertising  for  bids  thatr  a  bidder 
must  submit  separate  bids  for: 
1 — Furnishing,    fabrication     and 

delivery; 
2 — Erection;  in  order  to  qualify 

for 
3 — A    combination    bid    for   fur- 
nishing, fabricating,  delivery 
and  erecting  structural  steel. 
# 

LARGEST  PLASTIC  UNIT 

NOW  EN  ROUTE  TO  UC 


PITTSFIELD,  Mass.— A  650-!b, 
plastics  part  said  to  be  the  larfc- 
est  ever  produced  by  General  Elec- 
tric's  plastics  division,  has  been 
shipped  from  the  factory  here  to 
be  used  as  a  component  part  of 
the  University  of  Cnlifomia's  new- 
est atom  smasher. 

The  largest  sjmehrotron  part  is 
eight  feet  in  diameter.  Together 
with  nine  additional  plastics  parts, 
they  will  form  the  vacuum  cham- 
ber of  the  atom  smasher  where  the 
physical  properties  of  the  pl«sties 
offer  unusual  strength  and  sta- 
bility combined  with  electrical  in- 
sulation. 


WASHINGTON.  —  Some  rather 
surprising  situations  have  come 
out  of  the  testimony  given  by  wit- 
nesses before  the  senate  subcom- 
mittee investigating  steel  short- 
ages and  their  eflfect  on  small  bus- 
iness in  this  country. 

During  the  hearings  last  we'^k 
it  was  brought  out  that  a  Ltmg 
Island  (N.  Y.)  builder  obtained  a 
vast  quantity  of  steel  on  one  of 
the  old  HH  priority  ratiogs.  He 
acquired  this  supply,  of  course,  on 
the  oiTk;ial  presumption  that  all  the 
material  would  be  used  in  housing. 

Subsequently,  the  builder  in 
question  u.sed  10  per  cent  of  his 
huge  amount  of  steel  in  housing 
construction  and  sold  the  other 
90  per  cent  at  speculative  prices. 

To  climax  this  story,  testified  to 
true  in  every  detail,  the  I>ong  Is- 
land builder  was  quoted  as  saying 
he  had  never  heard  of  the  Patman 
Act. 

nLING  OF  SALES 
REPORTS  ON  HH 


and  I  the  appropriated  fund.s  is  the  pro- 

*■         vision    that    unexpended     portions 

of  allocated   monies   revert  to  an 

architectural  fund,  rather  than  to 

the  general  fund. 

So  far,  the  Washington,  D.  C, 
recruiting  attempt  is  tne  only  one 
of  its  kind  outside  California,  set 
up  to  correlate  the  hiring  with  the 
retrenchment  •  program   here.    But 
Fort  said  his  office  would  send  offi- 
cials to  other  parts  of  the  country 
if  applications  warranted. 
Boyd  Expected 
Anson,    Bovd,    (Jalifomia    state 
architect,    and    other    officials    are 
expected  here  next  week  to  assist 
in  the  effort.   It  is  planned  to  carry 
on    the   enlistment    program    on   a 
national   scale.    Fort   plans  to  re- 
main here  another  montl)  or  so. 


HOMES  SCRAPPED 


Housing  Expediter  Frank  R. 
Creedon  announced  today  that 
builders  and  other  sellers  are  no 
longer  required  to  file  sales  reports 
in  connection  with  the  sale  of 
houses  built  under  the  HH  priority 
authorizations,  which  were  i.ssued 
prior  to  last  December  26.  Sales 
reports  Ttave  not  been  required  on 
authorizations — under  the  Housing 
Permit  Regulation  —  Issued  after 
that  date. 

A  builder  or  other  seller  is  still 
required  to  honor  the  sales  price 
agreed  to  bv  the  builder  under  the 
priority  authorization. 


LITTLE  FLOWER  SUES 
PROPERTY  OWNERS  FOR 
$100,000  FOR  SLANDER 

President  Arthur  W.  Binns  of 
the  National  Home  and  Property 
Owners  Foundation  tod  ay  was 
served  notice  that  he  and  his  or- 

{ranization  are  being  sued  for  at- 
eged  libel  by  ex-mayor  Fiorello 
LaGuardia  of  New  York.  The 
amount  of  the  action  is  $100,000. 
The  suit  alleges  that  the  libel- 
lous statements  against  LaGuardia 
were  made  in  a  jpn^ss  release  is- 
sued on  March  11  in  which  Pres- 
ident njnns  commented  on  the  for- 
mation of  a  National  Fair  Rent 
Committee  to  urge  the  continuance 
of  rent  control  under  the  leader- 
ship of  LaGuardia  and  former  vice- 
president   Henry   Wallace. 

The  suit  charges  that  "by  reason 
of  the  said  publication,  plaintiff 
has  been  held  up  to  public  scorn, 
reproach,  and  ridicule,  and  has 
been  greatly  injured,  prejudiced 
and  damaged  in  his  good  name, 
reputation,  business,  profea-iion, 
vocation,  and  social  standing.    Said 

ftublication  has  caused  plaintiff  to 
ose  the  esteem  and  respect  of 
his  friends,  acquaintances  and  as- 
sociates, which  has  caused  plain- 
tiff to  suffer  great  pain  and  mental 
anguish,  all  to  his  damage,  in  the 
sum  of  $100,000." 

In  the  release  which  is  cited 
by  LaGuardia,  President  Binns 
stated  that  rent  control  is  one  of 
the  principal  objectives  of  lefl- 
ing  organizations  interested  in 
destroying  private  property  righta. 
He  also  pointed  out  that  rent  con- 
trol was  destroying  the  rental 
I  housing   industry. 
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RADIO  STATION,  |18,000;  SanU 
Cruz;  owner,  Fred  D  McPhsrsen, 
25  Church  St,  Santa  Cms. 

DOCK  TERMINAJL  (motor  exprwis), 


|19,819;  Svans  and  Selby,  San 
Francisco ;  owner.  Central  Automo- 
bile Maintenance  Co,  661  Market 
St,  San  Francisco. 


SUB .  BIDS  WANTED 


Qoneral  oontractors  desiring  sub  bids  en  any  Job  are  invited  to  make  known 
tneir  requirsmsnto  In  this  oolumn.    Thsre  Is  no  ohargo  for  thia  sorvloo 


Strsoto   and    Highways   _ 
Gat.  Water  and  Oil  Plpo 
Lines    


H.igh<  Sohool  Claaansom  BIdg.,   Live  Otk  High  School,  Antlooh;   Bids  Du« 

May  28,  8:00  P.  |M. 
b-winerton  &  Walborc  Co..  220  Bush  8t,  Ban  »raaclsoo  (QArflold  2981) 

and  1728  Webstar  Street,  Oakland  (Hlgate  «822) 
I'acirto  Coast  Builders.  2B80  lath  St.,  San   Frsnclsco    (HBmlock  B388) 
I'eter  Sartorlo,  202  Clementina  St.  San  Francisco,  Calif.,  (OArfleld  831/' 
Wallace  D.  Haiidos.  406  Sutter  SL,  San  KrancUco  (GKavstone  8U:2) 
Can  N.  S-wenson  Co.,  lOBf  Stockton  Ave ,  tun  Joso  ^Ballard  28«I2) 
J.  A  tfryant.  1818  Capitol  St.,  Vallejo   (Vallejo  2-4446) 

Grammar  Sohool,   PItxursn    Elsmsntary   School,   Antlooh;    Bids    Dus   May 
28,  8:00   P.  M. 
JJwinerton  ft  Walborg  Ca,  228  Busb  St..  ^sn  Francisco  (OArfleld  29»)» 

and  1728  Webster  Strsst.  Oakland  vHIyate  1322) 
l^ciric  Coast  Builders.  2680  16th  St..  San  Branclsco   (HEJmlock  8888) 
Peter  Sartorlo,  262  Clementina  S»..  Son  Fnmclsco,  Calif.,  (OArfleld  f^n\ 
Wallace  D.  Harklns,  406  Suttsr  St.,  San  Franc)i»co  (GRcyvtone  3C^^) 
Can  N.  SwetiBon  Co.,  1098  Stockton  Ave.,  San  Jose  (BaUant  2«(i7 

^iiisDurg   Boya'  Club,  Pittsburg;   Bids  Dus   May  S/t,  4  P.  t4 

Swlnerton  ft  Walberg  Ca,  228  Bush  St..  San  Francisco  (GArlleld  2»80) 

and  1728  Webster  BL,  Oakland   (HIghKate  4822) 
Peter  Sartorlo,  262  Clementina  St.,  San   Francisco  (OArfleld  5817) 
Vezey  Constr.   Co.,  3760  Ardley  Ave.,   Oakland   (ANdover  0672) 
Anderson-Haglund,  Inc..  219  4l8t  St.,  Oakland  11  (OLymi^c  9108) 
V.  A.  Davl  ft  Sons,  Ul  Avon  St.,  PltUburg  (jeittsburg  193W) 

County  Jail  AOdn,  OrovlHs;   Bids  Due  Jun^  6.  2  Qo 


P.  M. 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  Gilbert 
H.  Kneiss,  district  director,  1878  Mar- 
ket Street,  has  announced  the  fol- 
lowing permits  granted  for  construc- 
tion of  commercial  and  Industrial 
buildings  In  the  San  Francisco  area. 

BUILDING  (truck  repairs),  |9800; 
San  Jose;  owner,  John  M  Moore, 
1166  W  San  Carlos,  San  Jose. 

OARAGB  (auto  repairs).  $4200;  San 
Bruno;  owner,  H  A  Pickens,  217 
Bl  Camino,  San  Bruno. 
PLANT  (meat  processing),  |8000; 
Florin  Rd,  Sacramento;  owner, 
Kttieles  Bros,  Route  1.  Box  3360, 
Sacramento. 
BUILDING  (shower  and  change 
room).  928,667;  Pittsburg;  owner, 
Johns-ManvUle  Products  Co,  B  8rd 
St.  Pittsburg. 

SBRVIC^  STATION.  88060;  2nd  and 
Harrison,  San  Francisco;  owner. 
8tanda.rd  Oil  Co,  228  Bush  St,  San 
Francisco. 

OFFICB  (public  accounting),  97800; 
S  and  28th  Bis,  Sacramento ;  owner, 
Capra  ft  Buchanan,  2131  26th  St, 
Sacramento. 

BUILX>ING  (grocery  and  market), 
912090;  Atwater;  owner.  Harry 
Schuber,  Box  263,  Merced. 

LAUNDR*  (self-service),  9»000;  8th 
at  San  Joaquin,  Stockton;  owner, 
Charles  K  Whlttlngton,  886  S  Cali- 
fornia St,  Stockton. 

PLANT  (dry  cleaning),  918,000;  Mis- 
sion at  Crocker,  Daly  City;  owner. 
Samuel  Jacobson,  1727  29th  St,  San 
Francisco. 

SAUBSROOM  (parts),  9S800;  Ban 
Carlos;  owner,  Marlne-Alr  Crafts 
Corp,  777  Bl  Camino  Real,  San 
Carlos. 

WARBHOUSB  (furniture).  98000; 
Yuba  City;  owner.  J  B  Sheridan, 
821  Forbes.  Tuba  City. 

SHOP  (truck  painting).  97718;  720 
Cypress  St.  South  San  Francisco; 
owner,  Alpen  ft  Howe,  2373  Folsom 
St,  San  Francisco. 

WARSHOUSB  (beer),  919.860 ;  Oak- 
land; owner,  J  G  Molakldes.  et  mi, 
aoi  2nd  St.  Oakland. 

FACTORY  (mattress,  to  compelte). 
960O;  1024  8  1st  St.  Turlock;  owner. 
J  II  Delhart.  Box  188,  Turlock. 

XX>ADING  DOCK,  97800;  Bayshoro 
at  9th,  San  Jose;  owner.  Coast  Line 
Truck  Banrioo.  184  W  Lake.  Wat- 
sonTllle. 

'BUILDING  (reUll  clothing),  989,678 r 
47T  Ittfa  Bt,  Oakland;' owner.  Fed- 
oral  Stores,  111  Sutter  St.  San  Fran- 
clsca 

SHBD  (for  school  buses),  9^000;  1630 
Diablo.  Walnut  Creek ;  owner,  J  H 
Brubaker.  866  Cfommercial  St,  Ban 
Ftanclsco. 

RBPAIR  FIRB  DAMAGB  (to  store). 
92100;  1618  Franklin  St,  Oakland; 
owner.  Frank  A  Kinslow.  868  18th 
Bt,  Oakland. 

PUMPHOUSB.  92000;  near  Marys- 
viUs :  owner.  H  H  Jones.  918  6th  St. 
Marysville. 

Pl^ANT  (manufacture  of  ^ood  con- 
tainers). 97000 ;'  Oakland;  owner. 
Don  Marshall,  877  42nd.  Oakland. 


Ma^^  ?J^^       ^°'  "®  M*«-ket  St,   San  Francisco   (DOu«las  7816) 
MacDonald    Young  ft  Nelson.  127  Montgomery  St..  S.  F.   (SUtter  8296) 
Lawrence  Constr.  Co..  3020  V  St..  Sacramento   (siicto.  6-8M8) 
1*  G.  fflials.  883  Arbutus.  Koute  1,  Box  142.  Chloo  (Chlco  1088  or  1210) 
William  Horstmeyer  Co..  23  Mars   St.,   San   t-ranclsco    (MArket   7239) 
School,  inverneas;   Bids  due  June  3,  8:6c  P.  M~ ~ 

.^.":.**''^°*°"^  *  *°'  ''*°  ''"»  '^^•-  ^"  Francisco   (SKyUne  9908) 
i^ltchfield  Constr.  Co..  721  Francisco  Blvd.  San  Rafael  (San  R«»iae'  4107) 
J.  D.  O'Connor  Constr.  Co.,  Inc..  891  Sutter  St.  San  FrancUco   (DO  3961 
Mann  CorporaUon.   P.   O.   Box  417,   Sausallto    (Sausallto  1360) 


Convert 
due 


mI^^'^.'^^Wk'^m"'    "*^'"'    ^"""y    ^'aV  School,    Albany;    Bids 


Frank  A  Payne  ft  Son,  8  Overhill  Road.  Orinda   (Orinda  2076) 
Briabane  Elementary  School   Addn..   Briabane;   BIda  due  June  8.  S  P    M 
Wnx  Mcintosh  ft  Son,  740  36th  Ave..  San  ^cl.co  'sJ^y Hue  i^i 
Huber  Constr.   Co.,  S098  Mission   St.,   Daly   City    (JUnlpe^  "-(^iVr 


Repair  Columbus  Sohool,  San   Francisco;    Bids  due   May  28  ^aa  p    m' 

Wm.  Mcintosh  ft  Son,  740  36th  Ave.,  San  ^cisco^'i^yin^  ^'^■ 
Adam  Arras  ft  Son,  116  New  Montgomery  bt,  S.  F    (GArfield^l) 
i^eter  Sartorto,  262  Clemenuna  St.  ^San  ^Yan^lsco   (GArtl^ld   s^S? 
ii-lvin    C.    Stendell.   2278   Market    St.,    San    Krancisco    (HEmlock    5352) 


'^V*^rf**'*,7*^^""'"^'   "•""'•   Nevada;    Bids  due   Kflay  28,  2:00  P.   M 

MacDonald.  Young  ft  Nelson.  127  Montgomery  St.,   S.  F.    (SUtter  8296) 


S-rL^rri  L*  Wemonal  Office  Bldg.,  8.  P.;   BIda  due  June  10,  2  P.  M. 
Erbentraut  ft  Summers,  600  Pennsylvania  Pt.  San  Francisco  (AT  2420) 
U..  b.  McKlttrick  Co..  610  16th   St.  Oakland    (TWln  Oaks  8070) 
Haas  ft  Rothchlld,  326  Merchants  Exchange  iiidg.,  S    F    (ii;Xbrook  l2n'S> 
central  callfomla  Constr.  Co.,  inc.  116  Erte  St.'s.  f' (Sm^J  S 
Heter  Sartorto,  262   Clementina   St.,   gan   i'Tancisco    (GArtield   8317) 

Morwear  ^alnt  Company  Warehouse,  Oakland;    BIda  due  May  29,  4  P    M  ' 
Harry   K.  Jensen.   4024  MacArthur   Blvd..    Oakland    (KEllogg   2-4021) 
Callfomla  Builders  Co.,  Inc.,  6628  Marshall  St.  Oakland  (HUmboIdt  4028) 
lumpire  Constr.  Co..  Ltd..  844  Harrtet  St,  San  Francisco  (riisJmlock  3400) 
Wm.  M.  Greuner.   2727  Parker  St..   Berkeley   (Berkeley  2877) 
vesey  Constr.  Co..  8760  Ardley  Ave.,  Oakland    (ANdover  9372) 
Kobert   L.   Wil«on,   427   Bryant   9t.,    San    Krancisco    (YUkon    6-2nO) 

ISOth  Avenue  School  Addn.,  San   Lorenzo;    BIda  due  June  b.  4:00  P    M. 

Mark   Brtatol.   1973  Oakcrest  Drtve.  Oakland « (KiSiiiogg  2-0093) 
Williams  ft  Burrows,   10   Callfomla   Dr.,   Burllngame    (Burl    4-1796) 
Willis   F.   Lynn.   1040  Folger  Ave.,    Berkeley    (Berkeley   6044) 
fc^er  ft   Owens,   2907   Frultvale   Ave..   Oakland    (ANdover  8066) 


Building  Section 


1.4....COMMERCIAL  BLDGS. 


8/27/47  8 

Contract  Awarded — CPA   Approval 

Granted — Work  Starts  Immediately 
Wholeaale   Plumbing   Store 

Coat  982,000 
OAKLAND.  CaUf.,  Alameda  County. 

24th  at  Wood  St 
Owner — Moran  Plumbing  Supply  Co., 

201  6th  St,  Oakland,  Calif. 
Plans  by  owner. 

Structural  steel  frame,  concrete  floor. 
Contractof^— fttolts.  Inc.,  8451  San  Ls- 

andro  St..  Oakland,  Calif. 


8/27/47  •     8 

Contraot  Awarded— Work  Starts 
immedlstaly 

Warehouse  Cos*  99.000 

SAN  JOSB,  Calif.,  Santa  Clara  Co. 

Owner — ^Disabled  American  Veterans, 
22  N.  Market  St.,  San  Jose.  Calif. 

Architect — Donnell  E.  Jaekle.  Build- 
ers' Exchange  Bldg.,  San  Jose,  Calif. 

Wood  frame,  metal  covered,  concrete 
slab,  steel  sash. 

Contractor — Lew  Jones  Construotlon 
Co.,' 966  Terra  Bella  Ave.  San  Joss, 
Calif. 


,8/27/47  •  3 

Low    Bidder— Contract   Will    Be 

Awarded   Soon-~ 
Warehouse  Cost,    927,990 

SAN  JOSB,  Calif..  Santa  Clara  Co. 
Owner  —  f^ggo  Food  Products,  Inc., 
<     (flour   milling).    188  W.   Julian    St, 

San  Jose,  Calif. 
Architect— Edw.   W.  Kress,  SIS  First 

National    Bank    Bldg.,    ^n    Jose. 
Reinforced   concrete,  one-story    (lOOx 

100  feet). 
Low  Bidder— Earl  W.  Heple,  494  Del- 
mas  Ave.,  San  J'ose,  Calif..  927.990. 


Bayahore   Fire    Houae   No.  1,  Bayshore;    BIda  due   June  2,   1^:00   P.    M. 

Far  West  Constr.  Co..  2389  Judah  St.  San  Francisco   (SEabrlght  3304) 
Adam  Arras  ft  Son,  116  New  Montgomery  5>t.,  S.   F.    (GArfield  8381) 
Haas  ft   Peterson,   26  O  Farrell   St..   San    Krancisco    (YUkon   6-2381) 

Ashlsnd   School    Addn..   San    Lorenzo;    BIda   due   June  i,  i:te   P.    IM. 

iTank   A.  I'avne  ft  Son.  8  Overhill   Koad.  Ortnda    (Orinda  2076) 
Williams  ft  Burrows,  10  California  Dr.,   Burimgame    (Burl.   4-1796) 
Wilila   F.   Lynn,   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
hilder  ft  Owens,  2907  Frultvale  Ave..  Oakland    (ANdover  8066) 
Central  C^allforala  Constr.  Co..  Inc.  116  Erie  St,  8.  F.  (HEmlock  7926) 
Wendt  Constr.  Co.,  1338  Sixth   bt,   Berkeley    (LAndscape  6-8426) 
Kobert   I*   Wilson,   427   Bryant   St.,    San    Francisco    (YUkon    6-2710) 

P'asco  Orande~ School  Addn..  San   Lorenzo;    Bids  due  June  9.  8:00  P.  M.  ' 
rrank    A.   I'ayne   ft   Son,   8  Overhill    Koad,   Orinda    (Orinda   2076) 
Williams  ft   Burrows,    10   Callfomla  Dr.,   Burllngame    (Burl.   4-1796) 
Wlllla   F.   Lynn,  1040  Folger  Ave..   Berkeley   (Berkeley  6044) 
Elder  ft  Owens.  2907  Frultvale  Ave..  Oakland   (ANdover  &U66) 
Wendt  Constr.   Co..   1833   Sixth   bt.   Berkeley    (LAndscape   6-8426) 
Kobert   L.   Wilson.   427   Bryant   St..    San    Francisco    (YUkon    6-2710) 

San  Lorenzo  Elementary  School  Addn.,  oan  Lorenzo;  BIda  due  June  9,  •  HM 
Frank   A.   Payne  ft   Son.^  8  Overhill    Koad,   Orinda    (Orinda   2070) 
Wllllama   ft  Burrows,   lo'  Callfomla  Dr.,   Burllngame    (Burl.   4-1796) 
Willis  F.   Lynn.   1040  Folger  Ave.,    Berkeley    (Berkeley   6044) 
Klder  ft  Owens,  2907  Frultvale  Ave.,  Oakland    (ANdover  SU66) 
Wendt  Constr.   Co.,   1333   Sixth   St.,   Berkeley    (LAndscape   8-8426) 
Kooert   L.   Wilson.   427   Bryant    St..    San   Francisco    (YUkon    6-2710) 

Sunset  School   Addn.,  San    Lorenzo;    Bids  due  Jbne  9,  8:00  P.  M. 
DTank   A   Payne  ft  Son,   8  Overhill    Koad.   Orinda    (Orinda   2076) 
Williams  ft  Burrows.  10  Callfomla  Dr..   Burllngame    (Burl.  4-1796) 
Willis   F.   Lynn.   1040  Folger  Ave..    Berkeley   (Berkeley   6044) 
Elder  ft  Owens.  2907  Frultvale  Ave..  Oakland   (ANdover  8066) 
Wendt  Constr   Co.,  1338   Sixth   St.   Berkeley    (LAndscape   8-8426) 
Kobert   L.    Wilson.   427   Bryant    St..    San    Franoisoo    (YUkon    6-2710) 

Shop  and    Muslo    Building.  San    B»ntto   High   bcnool.    Hoilister;    Bids   due 
June  2,  *:00  P.   M. 
B.  ft  K.  Constr  Co..  110  Ma.rket  St.  San  iiTanclsco  (DOuglas  7812) 

West   Point   Power  House.    Eleotra   Diversion   Uam,    Etc..   Amador  County; 
BIda  due  June  11,  2:00  P.   M. 
Utah  Constr.  Co..  Ill  New  Montgomery  St..  s.  F.   (GArfield  6748) 
ilaas  ft  Kothchild,  826  Merchants  Exchange  Bldg..  S.  F.   (EXbrook  1205) 
Church-Center,  Arlington   Ave..  Berkeley;    BIda  due  June  S,   8:00   P.   M. 

E.  T.  Leiter  Sons,  811  87th  St,  Oakland    (MUmboldt  1726) 
Convert  Hospital  and  Barracks  to  Dwelling,  Units,  Hsmmsr  Field,  Fresno; 
Bids   Due   May  28,  2:00  P.   M. 
Erbentraut  ft  Summers,  606  Pennsylvania  St..   S.   F.    (ATWater  2420) 
Mldstate  Constr.  Co..  427  Bryant  St.  San  UTanclsco   (YUkon  6-2813) 
Barrsoks,  Mess  Hsil  snd  Allisd  Utilltlos,   two  Rook  Ststlon;   Bids  duo  Juns 
10.  2:00  P.   M. 
Erbentraut  ft  Summers.  686  Pennsylvania  St.  S.  F.   (ATwater  2420) 


8/27/47  8 

CPA   Approval   Granted — Contract 
Awarded — Work  Will   Start  June  1 

Clothing   Store  Coat.  $6000 

HAYWARD,  Calif.,  Alameda  County. 
918  A  Street 

Owner- F.   B.   Leonard,  971   B  Street, 
Hayward,  Calif. 

Architect — Anderson  &  Simonds,  2800 
Park   Blvd..  Oakland.   Calif. 

Remodel   existing  store. 

Contractor — Hugh    Garner.  22342   Ar- 
bor Ave..   Hayward,  Calif. 

9.10-^EDUCATIONAL 
BUILDINGS 

8/27/4  7  ^~9 

Owner  Taking  Bids — Due  June  12. 

7:30  P.  M. 
Elementsry  School   Addition 
MOUNT     SHASTA.    Calif.,     Siskiyou 
County.   Mount  Shasta  Elementary 
School. 
Owner  —  Mount    Shasta    Elementary 
School  District,  M.  A.  Brush,  super- 
intendent.   Mount    Shasta   Elemen- 
tary  School,    Mount    Shasta,    Calif. 
Architect  —  Howard   R.    Perrin,    1121 

Main  St..  Klamath  Falls.  Ore. 
Includes     kindergarten,     four    class- 
rooms,   cafeteria   and   kitchen    and 
connecting  corridors. 
Plans    and    specifications   may    be 
obtained  at  the  office  of  the  archi- 
tect upon  deposit  of  928.  refundable. 
Bach  bid  must  be  accompanied  by 
bidder's    bond    or    certified    check    In 
amount  of  8  per  cent  of  bid. 


Plumbing  and  Heating— A-D-H  Co., 
P.  O.  Box  1411.  Salinas,  97206.40. 

Electrical  Wiring— Loula  Electric  Co., 
283  E.  Alisal  St,  Salinas.  95372. 

Acoustical  Celling  Tile  (at  Sherwood, 
Uncoln  and  Roosevelt  Schools) — I* 
D.  Reeder  Co.,  100  Sacramento  St. 
San  Francisco,  910,747. 


5/27/47  ' 

Bond  Election  In  Amount  of  91.000,000 

Set    For   June    17 
High  School    BIdgs.  ft  Grounds 
SANTA    CRUZ.    Calif.,    Santa    C?ru« 

County.  ^  .       , 

Owner    —    Santa    Cruz    City    School 

Board,    City    Hall. 


5/27/47  ,..«««]! 

Bond  Election  in  Amount  of  9500,000 

Set  for  Juns  17 
Elementary  School   BIdgs.  A  Grounds 
SANTA    CRUZ,    Calif.,    Santa    Cruz 

county.  „  .      , 

Owner   —    Santa   CTrus    City    School 

Board,  City  HalL 


5/27/47  ^    ».    • 

School  Tax  Increase  Approved  May 
16— Addition  to   Elementary   School 

BOULDER  CREEK,  Calif..  Santa 
Cruz  County. 

Owner— Boulder  Creek  Union  Ele- 
mentary School  Dist.  A.  F.  Waters 
chairman  of  board  of  trustees, 
Boulder   Creek,    Calif. 

Two  classrooms. 

5/27/47  ® 

Preliminary   Plans   In    Progress — 
Work    Scheduled    to    Start    About 
Oct. — School    (Impts.   and    Alter.) 

CUPERTINO,  Calif.,  Santa  Clara  Co. 

Owner — Cupertino  Union  School  Dis- 
trict of  Santa  Clara  Co.,  Cupertino 
Union  School,  north  side  of  Stevens 
Creek  road  bet.  Saratoga  -  Sunny- 
vale road  and  El  Vista  Ave.,  Cup- 
ertino. Calif. 

Architects— Clark  &  Stromquist  321 
Channing  Ave..   Palo   Alto,  Calif. 


11—  HOSPITALS 


8/27/47  •  ^11 

Owner  In  Buffalo,  N.  Y.,  Taking  BIda 
GC  for  Superstructure  (Exclualve 
Struc.  Steel) — Due  June  4,  10  A. 
M.  (EDST)  (Time  Ext.  from  May 
28,  10  A.  M.)  (EDST)— Public  Op- 
ening In  Chambers  of  Erie  County 
Board  of  Supervisors,  Room  210, 
County  Hall.  Franklin  and  Church 
Streets,  Buffalo,  N.  Y.— Resume  of 
GC  Bidders  —  Vetera/ia'  Hospital 
Building  and  Auxiliary  Structures 
910,3B8,664  Including  Complete  Proj- 
ect and  Equipment. 
BUFFALO,    N.    Y.,   Brie   Co.     Grover 


5/27/47  9 

Segregated  Contracts  Awarded 

School  Improvements 

SALINAS,  Calif.,  Monterey  County. 
Sherwood  Elementary  School,  Wood 
and  Santa  Maria  Sts. 

Owner — Salinas  City  School  District 
T.  R  Merrill,  president,  102  Salinas 
National  Bank  Bldg.,  Salinas,  Calif. 

Architect— Charles  E.  Butner,  7  Win- 
ham  St.  Salinas.  Calif. 


FOR   SALE 

TIMBERS,  wallboards,  plambinf 

fiipe.  millwork,  and  other  build- 
nff  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to  get" 
items- 
Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St  —  VA  lends  4977 


SPECIALS 

Immediafe  Delivery 

H"   Fibre  Insulation  Board 
1"  Fibre  Insulation  Board 

ASPHALT  PRIMER 

l'%"  X  2'8"  X  6'8"  Doors 

Double  Kraft,  Sisal  Kraft  & 

Saturated  Felt  Papers 

Wayne  W.  Downes 

,  Building  Materials 

2309  Adeline  Street 

Oakland  7,  California 

Telephone:  TWinoaks  5713 


iRUiin  pninTs 

are   Labnrotory   Controll'H 
to    Professional    Poinftr'' 
High   StandorrJs 

iRUJin  pnini  coTPa^iv 

4th  &  Ad(iison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  34'0 


!ipe^"its' 


■J»M.« 


PLANS  ON  FILE 


The  fallowing   list  sf  pisns  snd  speolflcstlons  for  oonstruotJon 

pfi0j«ets  ars  nsw  svsilsbte  for  Inspsotlcn  at  the  office  of  DAILY 

PACIFIC    BUILDEH.   468   Tenth    trsst.    San    Franolsoa 

Bid  Opening  Dsts 


Work 

Conn   Creek  Pipe  Une 


Cacatlon 
Napa 


•-16 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO.  12 

Phone f  DElaware  7313 


TUESDAY.  MAY  27.  1947 


Cleveland  Park.  Wlnspear  A  Bailey 
Avenues. 
Owner — The  U.  S.  Government.  Vet- 
erans' Administration,  Col.  Lw  H. 
Tripp,  (direct  construction)  Vet- 
erans'   Admin.    Bldg.,    Washington. 

Owner's  Agent— U.  S.  Govt.,  War  De- 
partment, Corps  of  Engineers,  Col. 
H.  D.  Vogel  (district  engineer)  El- 
licott  Square  Bldg.,  Buffalo,  N.  Y. 

Associated    Architects   —   Green   and 
James,  250  Delaware  Ave.,  Buffalo 
N.    y.,    and    Bggers    &    Hlgglns,    25 
Broad  St.,   New   York   City. 
Structural    Engineer— Thoa.    H.    Mc- 
Kalg,  881   Main  St..   Buffalo,   N.   Y. 
Utilities    Engineer — Nuasbaumer   and 
Clarke,    Inc.,    327    Franklin    Street, 
Buffalo,  N.  Y. 
Landscape    Architect— Wm.    E.   Har- 
ries,   Prudential    Bldg.,    Buffalo. 
Mechanical    Engineer  —  Bemann    and 
Candee,    271    Delaware    Ave.,    Buf- 
falo, N.  Y. 
Limestone  exterior  wall  (brick  back- 
ing), 11  stories  with  15  stories  cen- 
ter   tower    portion,    irregular   cross 
and     Y     shaped ;     structural     steel 
frame    with     relnf.    concrete    slab 
floor  and  roof  constr. 
Includes  auxiliary  structures  com- 
prising   boiler    house,    nurses'    home, 
male   attendants    bldg.,    staff    homes, 
laundry    bldg.,    garage,    service    shop 
Hospital    building    will    contain    the- 
atre,  dining   room.s,   kitchens,   wards, 
individual   rooms  and  administration 
offices. 

Deposit  of  plans  $100  (certified 
check),  refunded.  Bid  security  20%, 
bid  bond.  Project  may  be  bid  as  a 
whole  or  In  part  In  the  division  of 
construction  -units. 

Following  contractors  have  taken 
out   plans : 

Johnson,  Drake  &  Piper.  Inc..  86 
Trinity  Place,  New  York,  N.  Y. 

Psatv  &  Puhrman,  369  Lexington 
Ave.,  -New   York,   N.  Y. 

Peter  Klewit  gons  Co.,  Omaha  Na- 
tional Bank  Bldg.,  Omaha,  Neb. 

Kaiser  Engineers,  Inc..  1924  Broad- 
way. Oakland,  Calif. 

Jacobson  Bros.  Co..  20  N.  Wacker 
Drive. .Chicago,  111. 

Grove,  Shepherd,  Wilson  &  Kruge, 
Inc.,  247  Park  Ave.,  New  York,  N.  Y. 
The  John  W.  Cowper  Co.,  Inc.,  775 
Main    St.,    Buffalo,    N.    Y. 

Fleisher  Engrg.  &  Constr.  Co,.  Dun 
Bldg.,  Buffalo.  N.  Y. 

Siegfried  Constr.  Co.,  Inc.,  6  North 
Pearl  St.,  Buffalo.  N.  Y. 

Chas.  H.  Tompkins  Co.,  907  16th 
St..  NW.  Washington.  D.  C. 

J.  Slotnlck  Constr.  Co.,  38  New- 
berry  St.,   Boston,    Mass. 

22-26— RESIDENTIAL 
BUILDINGS 

6/27/47  •     22 

Owner  Taking    Bids — Due  June  10, 
2  P.  M. 

TWO  ROCK  STATION,  Calif.,  So- 
noma Co.  Serial  No.  (M-20S-27-88; 
Job   No.   2794. 

Owner — War  Department,  San  Fran- 
cisco  District  Corps   of   Engineers, 


DAILY    PACIFIC    BUILDER 


PAGE) 


74  New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

PlAns  by  owner. 

Bsuracks,  mess  hall  and  allied  utili- 
ties. 
Specifioatlons  obtainable  from  tha 

above  office. 


ZS^O—MISCELLANEOUS 
BUILDINGS 


so 


5/27/47 

Contracts   Awsrded 

Swins  and   Sheep  Bam  Cost  t15S,1t6 

SAN  MATEO  COUNTY,  Calif.  Cow 
F^lace.     Geneva   Ave.    Rio    Verde. 

Owner— State  of  Callfomla,  Agricul- 
tural District  lA. 

Plans  by  State  Division  of  Architec- 
ture, Anson  Bovd.  state  architect 
Public  Works  Bldg.,  Sacramento, 
Calif. 

Reinforced  concrete,  one-story,  300x 
240  feet,  wood  timber  and  corru- 
gated  metal  roof. 

Genefal  Work 

Contractor — Carrlco  A  Qautier,  365 
Ocean  Ave.,  San  Francisco,  Califs 
|129,83& 

Plumbing  W»rk 

Contractor  —  Macnsons,  151-1M   Ts- 

hama  St..  San  Francisco.  $12,998. 

Electricsi   Work 

Contractor— H.  S.  Tittle  Co.,  86  Co- 
lumbia Square,  San  Francisco,  flO.- 
366. 


Engineering  Section 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


5/27/47  •  31 

Low   sjid   Only    Bidders 

Pumping    Plant  Cost  $129,561 

SACRAMENTO    COUNTY.    Calif. 

Owner— Sanitation  District  No.  1,  c/o 
E.  A.  Fairbalm,  county  engineer. 
Court  House,  Sacramento,  Calif. 

Consultng  Sanitary  Engr— Harry  N. 
Jenks,  945  Madrono  Ave.,  Palo  Alto, 
Calif. 

Low  Bidder — Central  California  Con- 
struction  Co.,   Inc.,  700  J    St.,   Sac- 
ramento,  Calif. 
Bids  were   taken  as   follows: 

(1)  sewer  line  pumping  plant  at  24th 
and  Frultridge ; 

(2)  sewage   lift    station    at   23rd    and 
Sacramento  Blvd. ; 

(3)  main   pumping  plant,   site  of  the 
treatment  plant. 

Complete  bids  submitted  May  26 
were :  . 

Central  Callfomla  Constr»  Co.,  Inc. 
Sacramento,  Calif..  (1)  $29,814;  (2> 
$10,590;    (3T    $89,157;    total,    $129,561. 

A.  Telchert  A  Son.  Inc..  Sacra- 
mento. Calif..  <1)  $30,919:  (2)  $13,203: 
(3)    $94,464;    total.    $138,586. 

Continental  Con»»r.  Co..  Sacra- 
mento. Calif..  (1)  $16,218:  (2>  $36.- 
455;    (3)    $90,850;    tot.al.    $142,523. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project 

5-27—  7 :30  P.M.— Convert  Convent  Room,  Albany 


Noted  In  Issue 
6-19 


5-27— 10 :00  A.M. — Convert   Hospital   Buildings  to  Apartments, 

y  Tucson,  Ariz.  5-19 

6  27—  7  lOP.M— Elem.  School  Bldg.       La  Molne  5-  8 

6-27—  4  K)0  P.M.— Boys'  Club  Pittsburg  6-  7 

6-27—  3 :00  P.M.— Residence  Atherton  6-14 


ENGINEERING  PROJECTS 


6-27 
6-27- 
6-27 


-10 :00 . 
-8:30] 
-10:00. 


A.M. — Resurfacing  Lewis  County,  Washington  6-20 

P.M.— Well    Rehabilitation.  McGlellan  IFeld  6-21 
A.M. — Grading  suad  Surfacing.  Kittitas  and  Chelan  Cos., 

Washington  6-20 
6-27— 10:00  A. M. — Grading,  Etc.,  Benton,  Franklin,  Walla  Walla  and 

Yakima  Cos.,  Washington  6-90 

A.M. — Grading,    Etc.,   Lincoln  and  Whitman  Cos.,  Wash.  6-30 

A-M. — Grading,  Etc.,   Pacific  County,  Washington  6«a0 

A.M. — Clearing  and  Grading.  Okanogan  County,  Wash.  6-30 

P.M. — Sprinkler  and  Fire  Alarm  System,  Sacramento  8-20 

P.M. — Sewer  System  Enumclaw,  Wash.  6-30 

P.M. — Sprinkler  and  Firs  Alarm  Systlems,  Near  Ogden, 

Utah  6-30 

P.M    Repair  Culverts        Oakland  5-12 

P.M.— Culvert  Oakland  6-  9 

PM.— T'>jmlsh    snrt    Tr*taii  Traffic  Sle.  Fairfield  5-16 

A.B1 — EHevated  Steal  Water  Tank  and  Pipelines 

Long  Beach  5-  3 
6-27 —  2:00  P.M. — Stockpiling    Matsrlal  for  Levee  E^ilargement, 

Near  Rio  Vlata  6-  T 

P.M. — Bridge  (Widen)       Solano  County  *•  6-14 

P.M.— Junior  College  Site  Work,  Stockton  6-14 

P.M.— Additional   Water   Lines.  Near  Ogden,  Utah  6-14 

P.M. — Test  Borings  San  Mateo  County  5-16 


5-27 
6-27- 
6-27- 
6-27 
6-27- 
6-27- 

5-r7 

5-37 

5-27 
6-27- 


6-37 
6-37 
6-37 
6-27 


-10:00. 
-10:00. 
-10:00. 

-  3:00: 

-  2:00: 

-  2:30: 

-1.^1 
-1:00] 
-2:00 
-11 :00 . 


3:00] 
4:00] 
2:16] 
8:00] 


SUPPLIES  AND  EQUIPMENT 


5-27r-  2:00  P.M. — Compressor  Unit     Redding  5-30 

5-27—  2:00  P.M. — ^Drayage  Service      Los  Angeles  6-30 

6.27— 8:00  P.M.— School  Bus  Watsonvllle  6-30 

6-27—  1 :00  P.M.— Centrifugal  Pump  Assembly,  Oakland  6-30 

6-27 —  2:00  P.M. — Insulators,   Columbia  Basin  Project,  Washington  6-30 

5-27 — 2:00  P.M. — Water  Pumps  San  Francisco  5-30 

6-27—  2:00  P.M. — Autotransformers,  Central  Valley  Project  5-30 
6-37 —  2 :00  P.M. — Transformers.   BJta   Boulder  Canyon  Project, 

Arlsona-Callfom  la -Nevada  4-15 

SUB-CONTRACT  INFORMATION 


6-27—  2:00  P.M.— Elevator 
5-27—  3  :fK)  P.M. —Install    Car 


Richmond 
Recorder  Pole  Boxes 


San  Francisco  5-16 


Gamerston  &  Green 
Lumber  Co. 

Wkolsso/s  oacf  Jobblaq  Yard» 

LUMIER  •  TIMIIRS  -  TIES  -  HR 

RiDWOOD  PONDEROSA 

SUGAR  PINi 

Son  PraRcisee— 1  tOO  Army  S*r«*t 
4Tiraf«r  T300 

Oaklaad— 2001   LIvlagsfoa  SfrMt 
XEfleg  4- 1 114 


DOORS 

ALL    TYPES 

nYWOOD 

ASPHALT  TILE 

HARDWOOD  FLOORING 

THE  BROOKMAN  CO..  Inc. 

2033  Third  S*r—i 
ATwotsr  t444 


34— DAMS,  RESERVOIRS  St 
DREDGING 


6/37/47  •   •* 

Low  and  Only  Btddsr»— Unit  Prioa* 

D-S  Canal  Extension  Siphons 

Cost  11131a 

NEVADA  COUNTY,  Calif.  About  3 
miles  east  of  Grass  Valley. 

Owner  —  Nevada  Irrigation  District, 
Thomas  Muloahy,  president;  Elisa- 
beth P.  Frey.  secretary.  Grass  Val- 
ley, Calif. 

Engineer— Blackie  Se  Wood.  614  Mar- 
ket St,  San  Francisco,  Calif. 

Includes  two  48-in.  steel  siphons  with 
toUl  length  of  1106  feet,  together 
with  conorete  inlet  and  outlet  struc- 
tures, concrete  piers  at  creek  cross- 
ing and  all  appurtenances. 

Low   Bidder— Pacific  Pipeline  A  En- 
gineers, Ltd.,  2128  San  Pablo  Ave., 
El  Cerrito,  Calif.,  J18.812. 
The  work  Involves: 

(1)  1135   lln.    ft.    histaU    48-ln.    steel 
pipe; 

(2)  68  cu.  yds.  concrete  In  inlet  and 
outlet  structures ; 

(3)  18  cu.  yds.  concrete  in  piers. 
Complete    bida  submitted    ICay    23 

were: 

Pacific  Pipeline  &  Engineers,  Ltd., 
El  Cerrito,  (1)  |10;  (2)  |89;  (3)  H6; 
total,  $18,812. 

K.  B.  Bishop,  Orland,  (1)  $10;  (8) 
9100 ;  (3)  180;  total,  $20,100. 

Joe  Chevreaux.  Auburn.  (1)  $16.76; 
(2)  $75;  (3)  $70;  total.  $26,181.86. 

The  Shanmac  Co.,*  San  Francisco, 
(1)  $22;  (2)  $70;  (8)  $40;  total,  $81,770. 

Humiston  &  Rosendahl,  Inc.,  Los 
Angeles,  (1)  $23;  (2)  $100;  (8)  $100; 
total,  $42,060. 


5/27/47  •     84 

Low  and  Only  Bidders  (Unit  Prices) 
Combe-Ophir  Canal  Cost  $132,307.50 
NETVADA  COUNTY.  Calif.  About  fiva 

miles  north  of  Auburn. 
Owner  —  Nevada    Irrigation    District, 
Thomas  Mulcahy.  president;  Eliza- 
beth P.  Frey,  secretary,  Grass  Val- 
ley. Calif. 
Engineer— Blackie  A  Wood.  644  Mar- 
ket St..  San  Francisco,  Caiif. 
Complete  by  December  16,  1947. 
Low    Bidder— H.    Earl    Parker,    12th 
and  F  Sts.,  Marysville,  Calif.,  $183,- 
007.60. 
The  work  Involves: 

(1)  clearing  right-of-way.  27  acres 

(2)  clearing  and  grubbing,  18  acres 
(8)  30,000  cu.  yds.  canal  excavation 

Sta  9  plus  20  to  Sta.  86  plus  SO 
(4)  21,000  cu.  yds.  canal  excavation 

Sta.  35  ftluB  30  to  Sta.  126  plus  77 
(6)  20,000  cu.  yds.  canal  excavation. 

Sta.    136    plus    10     to     Sta.     242 

plus  63; 

(6)  11,000  cu.  yds.  canal  excavation, 
Sta.  276  plus  22  to  Sta.  886 
plus  00. 

(7)  Installing  86  In.  diameter  steel 
siphon  pipe,  4203  lln.  ft.; 

(8)  Installing  S3-in.  diameter  steal 
siphon  pipe.  SOOS  Un.  ft ; 

(0)  constructing  1  12-ln.  CMP  turn- 
out; 

(10)  constructing  1  24-ln.  CMP  turn- 
out; 

(11)  constructing  miscellaneous  con- 
crete structures,  163  cu.  yds. ; 

(12)  furnishing  and  erecting  timber 
in  bridges  and  wasteways,  5,6  M 
ft  b.m. ; 

(IS)  constructing    siphon     pipe    con- 
crete jacket.  50.2  cu.  yds. ; 
(14)  C9nstructlng  cattle  guards,  IL 
Total  bids  submitted  May  38  wars:  ' 


(A)  H.  Karl  Parker,  MarysvUle,  Calif., 
$132,»97.6a 

(B)  B.  B.  Bishop,  Orland,  $143,382.60. 

(C)  The  Shanmac  Co.,  San  Francisco. 
$186.74».M. 

(D)  Humiston  -  Roaendahl    Co.,    Inc., 
Los  AniftHm,  $234,417. 

Unit  prices  were: 

(A)  (B)  (C)  (D) 

(1)..    $430.00-    $360.00    $160.00    $300.00 

(2)..      600.0(>       150.00       150.00       300.00 

(8)..  .50  .90  1.10  1.40 

(4)..  ,50  JB  1.35  1.40 

(6)„  iM  .80  1.00  1.40 

(«)..  Lll  LOO  1.65  1.40 

(7)..  5.10  4.20  7.80        12.00 

(8)..  4.20  4.00  6.80         10.00 

(9).      300.00       200.00       100.00       200.00 

(10).      260.00       800.00       120.00       260.00 

(11).       100.00       100.00         70.00         80.00 

(12>  .      200.00       300.00       240.00       250.00 

(13).         40.00         60.00         40.00         30.00 

(14).        67.60        80.00      120.00        60.00 


6/27/47 
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Owner  Taking  BIda— Dus  Juns  88, 
2  P.  M. 

Dredger  Sand  Fill 

OAKLAND,  Calif.,  Alameda  County. 
At  the  San  Francisco-Oakland  Bay 
Bridge  Toll  Plaza. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bklg., 
Sacramento,  Calif. 

State  Highway  Englneei^-O.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento. Calif. 

About  0.6  mile  constructing  dredger 
sand  fill. 
The  work  involves: 

( 1 )  700,000  cu.  yds.  dredger  sand  fill ; 

(2)  3800   cu.    yds.  structure   excava- 
tion; 

(3)  17.000  tons  rock  blanket  material ; 

(4)  12.000  tons  Imported  borrow; 

(5)  80  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(6)  23,000  tons  heavy  stone  riprap; 

(7)  12  each  culvert  markers; 

(8)  1800  lln.  ft  18-in.  reinforced  con- 
crete pipe,  standard  strength; 

(9)  460  lln.  ft.  24-in.  reinforced  con- 
crete pipe,  standard  strength ; 

(10)  240  lln.  ft   18-ln.  CMP,  16-gage; 

(11)  ISO  lln.  ft  SO-in.  CMP,  14-gage; 

(12)  3000  lbs.  bar  reinforcing  steel; 

(13)  6    each     cast    steel    frame   and 
grrates  for  drop  Inlets; 

(14)  remove  plank  and  pile  trestle. 
Specifications  obtainable  from  the 

above  office. 


5/27/47  •     84 

Low  and   Only   Bidders 

D-8  Canal  Extension  Structures 

Cost  $21,068.75 

NEVADA  CO..  Calif..  Al>out  8  mllej 
east   of    Grass    Valley. 

Owner— Nevada  Irrigation  District, 
Thomas  Mulcahy,  president,  Eliza- 
beth P.  Fvty,  Secretary.  Grass 
Valley,   Calif. 

Englneenj  —  Blackie  &  Wood,  614 
Market    St.,    e\in    Francisco,    Calif. 


Low  Bidder— D.  M.  PJbum,  201  Athol 
Ave.,  Oakland.  Calif..  $21,968.78b 
Wo.*k   Involves: 

(1)  erecting  807  ft.  of  flume  metal 
sheets : 

(2)  constructing  flumo  timber  eub- 
sti-uclurrs,  invoiving  in  all  about 
40  M  B  M  of  timber; 

(3)  constjuctlon  mlsoellnJieous  con- 
crete    structures     consisting     of 

flume,   inlets   and    outlttts;    Waste- 
way.s,  drops  and  culvert  headwalls 
Involving  about  132  cu.  yds.  of  con- 
crtte ; 

(4)  constructing  flume  footings,  45 
cu.   yds.   '^f  concrete; 

(5)  constructing  timber  bridges,  4 
complete  bridges; 

(6)  conttrucllng     pipe     crossings, 
complete  crossings; 

(7)  constructing  cattle  guards.  1 
comrUte  guards. 

Complete  bids  submitted  May  23 
were : 

D.  M.  Plbum,  Oakland,  (1)  $8.25; 
(2)  $135;  (3)  $63;  (4)  $63;  (5)  $440; 
(6)  $175;    (7)  $46;  total,  $21,968.76. 

The  Shanmac  Co.  and  W.  Lenkelt 
Construction  Co.,  San  Francisco.  (1) 
16;  (2)  $160;  (3)  $60;  (4)  $60;  (6)  $80; 
(6)  $60:  (7)  $80;  total.  $23,682. 

Joe  Chevreaux.  Auburn.  (1)  $1.26; 
(2)  $166:  (3)  $68;  (4)  $90;  (6)  $760; 
(6)  $200;   (7)   $50;  total,  $24,669.76. 

E.  B.  Bishop,  Orland.  (1)  $8;  (3) 
$150;  (8)  $90:  (4)  $100;  (6)  $800;'  (5) 
$50;   (7)  $30;  toUl.  $28,641. 
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Owner  Taking  Bids^Due  June  11, 
'2   P.    M. 
Electra    Diversion    Dam,   Waal   Point 

Power   House,   Etc. 
AMADOR     CO.,     Calif.     Approx.     18 


Summerbell 

Roof  Structures 


Wlwa  filoaaliif 
your  sew 
balMlufi  for 
today's  aa«4t. 

Call  .  .  . 
SUMMIUILL 


1746  ThirtrontM  Sfr<M  t 
Oakland,  C.ilifornia 

T  W  i  f»  n    .  I     .      I  <    -•   • 
rN'»-><rprisi     lO'f  \o 


BURKE     FORM     CLAMPS 


STEEL  ACCESSOR  r&S 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


CURING  COMPOUND 

.SCREED  SUPPORTS 

REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

AU  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant   Street  S*n   Franciino  Phone  GArfield  «?'68 


THE  BROOKMAN  COMPANYJnc. 

A nnounces 

The  Formation  of  Our  New 

CONSTRUCTION  SPECIALTIES  DIVISION 

under  the  management  of 

H.  A.  Minton,  Jr. 

Northern  California  Distributors  For 
Dalmo  Automatic  Sash  Hardware — Installed 
Dalmo  Casement  and  Transom  Hardware — Installed 
Sangmetal  Toilet  Partitions — Installed 

STEEL  and  ALUMINUM  SASH 
Steel  Rolling  Doors 

Your  Request  For  Quotations   Welcomed 


THE    BROOKMAN    CO..    Inc. 

2833  Third  Str«*f,  Son  Fronclteo 

Phonm  AT  wafer  9644 


'^ 


PACE  4 


DAILY     PACIFIC    BUILDER 


TUESDAY.  MAY  27,  1947 


i&llea  northeast  of  Jackson. 

Owner— Pacific  Oaa  &  Electric  Co., 
345  Market  St..  San  Francisco,  CaL 

Plans    by    engrg.   dept,    of    owner. 

Includes  construction  of  West  Point 
power  house  on  north  bank  of  the 
North  Fork  of  the  Mokelumne  Riv- 
er and  the  Blectra  diversion  dam 
and  related  structures  immediate- 
ly upstream  from  the  power  house 
site.  ^ 

Work  Involves: 

Power  House: 

(1)  septic    tank,    sewer   line    beyond 
building  wall  and  effluent  line; 

(2)  concrete  superstructure  above 
main  floor  level; 

(3)  g-lass  block  panels; 

(4)  hollow  concreteblock  partitions; 

(5)  metal  lath  and  plaster  celling 
and  plastering  of  walls; 

(9)  structural  steel  building  frame, 
including  installation  of  anchor 
bolts; 

(7)  traveling  crane  erection; 

(8)  furnish  and/or  Install  all  oma- 
mantal  and  misc.  steel  and  Iron, 
sheet  metal  work,  steel  windows 
and  doors; 

(9)  all  carpentry  and  mlllwork; 

(10)  composition  and  asbestos-ce- 
ment shingled  roofs; 

(11)  furnish  and  install  pjumbing  fix- 
tures and  install  water  and  sew- 
er piping; 

(12)  glazing  of  steel  windows  and 
mirror; 

<1S)  air  conditioning  and  ventilating 
system ; 

Switchyard  Area 

(14)  furnish  and/or  install  misc.  steel 
for  light  standards,  foundations 
for  disconnecting  switch  struc- 
ture, for  transformer  transfer 
track,    etc. ; 

Tallrace  Structure 

(10)  furnish  and/or  install  including 
painting  as  required  the  follow- 
ing: 

(a)  reulial  gates  Including  hoisting 
mechanism ; 

(b)  Calco  Slide  gates  including 
hoisting  mechanism; 

(c)  slide  gates  at  ends  of  draft 
tube; 

(d)  fence  and  railings; 

(e)  steel  liner  at  end  of  discharge 
liner  from  pressure  regulator 
valve ; 

(f)  other  items  of  misc.  steel; 
Intake  Structure  at  Diversion  Dam 

(16)  furnish  and  install  wheel  gates; 

(17)  18  In.  crane  gate  valve; 

(18)  trash    rack    complete; 

(19)  steel  ladders  and   gratings; 
<J0)  air   vent   pipe   complete   for  di- 
version pipe ; 

Excavation 

(21)  lump  sum,  temporary  structures 
and  works  for  diversion  of  river ; 

(22)  per  cu.  yd.  excavation,  unclassi- 
fied for  Electra  diversion  dam 
and  intake  structure; 

(23)  misc.  excav.  and  trimming  re- 
quired tn  areas  excavated  by 
others  Including  removal  of  tem- 
porary earth  and  rock  barrier 
tn  wasteway  channel; 

(24)  earth  backfill  material  In  place, 
as  required ; 

(25)  rockfiU; 

(2«)  drainage   of   excavations; 

(27)  rock  surfacing  of  yard  ares, 
access   road   and   turning  area; 

Formwork  • 

(28)  9800  s.f.  formwork  for  Electra 
diversion  dam  except  for  the 
diversion  intake  structure; 

(29)  44,300  sq.  ft.  formwork  for  Pow- 
er House  sub-structure,  tall- 
race  structure,  tunnel  in  opwi- 
cut,  intake  structure  at  diver- 
sion dam  and  other  concrete 
work ; 

Rslnf.  Steel 

(30)  299,000  lbs.  relnf.  ateel  for  all 
conerete  work  except  relnf. 
steel  for  superstructure  of  Pow- 
er hotuM; 

Concrete 

(31)  40  lln.  ft.  Class  A  concrete  for 
constructing  the  horse  shoe 
type  tunnel  section  In  open-cut 
adjoining  the  tallrace  structure; 

(32)  alternate:  40  lln.  ft  Class  X 
concrete  for  constructing  the  12- 
rt  dlam.  circular  type  tunnel 
section  in  open-cut  adjoining  the 
tallrace   structure ; 

(8S)  3088  cu.  yds.  Class  A  concrete 
for  constructing  the  Electra  di- 
version dam  except  for  the  di- 
version   Intake    stnicture: 

(84)  SOSO  cu.  yds.  Class  A  concrete 
for  all  other  concrete  work ; 

(85)  100  cu.  yds.  Class  B  concrete  for 
constructing  penstock  anchors 
Nos.  S  and  4 ; 

Finleh  Unformed  Concrete  Surfaoee 
(89)  0900  sq.  ft.  application  and  wood 
float  plus  steel  trowel  flnishln« 
of  dust-on  monolithic  topping 
including  hardener  for  main 
noor,  basement  floor  and  sub- 
r 


LUMBER 
DISTRIBUTORS 

ol    SAN    FRANCISCO.    Ltd. 
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basement  floors  of  power  house ; 
(87)  960  B.f.   dust-on    monolithic    fin- 
ishing of  main   floor; 

(38)  for  finishing  Including  lif^ht 
brooming  to  obtain  a  non-skid 
surface  where  required  of  all 
other  unformed  concrete  sur- 
facing; 

Miscellaneous  Work 

(39)  installation  of  d  raft  tube  llziers, 
discharge  liner  f  or  pressure  reg- 
ulator, pit  liner  overscroll  case 
and  scroll  case  and  all  other 
bolts   and  sole   plates; 

(40)  field  assembly,  orection  and  In- 
stallation of  hcdst  mechanisms 
and  operating  controls  for  2 
wheel  gates  for  the  Intake  struc- 
ture; 

Electricl   Work 

(41)  installation   of   electrical   work. 


39— SEWERS 


5/27/47  •     89 

Owner— Taking  Bids— Due  June  2, 

8  P.  M. 
Intercepting  Sewer,  Eto. 
BUNNYSIDE,  Wash.,  Yakima  Co. 
Owner  —  City    of     Sunnyside,    K.    H. 
Stone,  city  clerk.  City  Hall,  Suunny- 
side.  Wash. 
Includes     Intercepting    trunk    sewer, 
underdraln  and   lateral  sewer  sys- 
tem. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |25,  re- 
fundable. 

40—.     STREETS  AND   ^ 
HIGHWAYS 


6/27/47  •     40 

Low  and  Only  Bidder* 
Grading  and  Surfacing  Cost  $32,820.50 
SACRAMENTO    COUNTY,    Calif.    Ei 

Camlno  Ave. 
Owner — County  of  Sacramento,  C.  C. 

LaRuc,    county    clerk,    Courthouse, 

Sacramento,  Calif. 
County   Engineer  —  E.    A.    P^rbalm, 

Courthouse,   Sacramento,   Calif. 
About  1.5  miles  grading,  crusher  run 

base  and   plant  mix  surfacing. 
Low  Bidder — Brighton  Sand  &  Gravel 

Co.,    Box  2604,    Sacramento,   Calif., 

$32,820.50. 

The  work  involves: 

(1)  2300  cu.  yds.  excavation  and  em- 
bankment ; 

(2)  8600  tons  crusher  run  base; 

(3)  54  tons  liquid  asphalt  prime  coat ; 

(4)  8  tons  asphalt  paint  binder; 

(5)  3300  tons  plant  mix  surfacing; 

(6)  81  stations  station  finishing. 
Total  bids  submitted  May  26  were: 

(A)  Brighton     Sand     &    Gravel    Co., 
132,820.60. 

(B)  J.  R.  Reeves,  $344205. 

(C)  A.  Teiohert  &  Son.  Inc.,  $34,283. 

(D)  McGUllvray      Construction      Co., 
Sacramento,  $35,185. 

(E)  A.    L..    Miller,    Sacramento,    $38,- 
253.60 

Unit  prices  were: 


(A) 

(B) 

(C) 

(D) 

(E> 

(D... 

.     $  .50 

$  .70 

$.90 

$  .45 

$.68 

(2).... 

2.25 

2.35 

2.35 

2.40 

2.41 

(8) 

.     20.00 

25.00 

20.00 

24.00 

25.50 

(4) 

.     35.00 

30.00 

40.00 

35.00 

39.45 

(5) 

4.55 
5.50 

4.45 
10.00 

4.66 

4.86 
"9.00 

5.65 

(6) 

8.00 

11.00 

6/27/47 
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Sacramento,  Calif. 

State  Highway  E^nglnear — O.  T.  Mc- 
Coy, Public  Works  BIdg.,  Sacra- 
mento, Calif. 

Net  distance  of  42.4  mile  applying 
seal  coat. 

(1)  200  tons  screenings,  location  A; 

(2)  16  tons  liquid  asphalt  RC-5,  lo- 
cation A; 

(3)  915  tons  screenings,  location  B; 

(4)  76  tons  liquid  asphalt  RC-5,  lo- 
cation B; 

(5)  245  tons  screenings,   location  C; 

(6)  30  tons  liquid  asphalt  RC-5,  lo- 
cation C; 

(7)  1400  tons  screenings,  location  D; 

(8)  116  tons  liquid  asphalt  RC-5,  lo- 
cation D ; 

(9)  700  tons  screenings,  location  E; 

(10)  58  tons  liquid  asphalt  RC-5,  lo- 
cation E; 

(11)  776  tons  screenings,  location  F^ 

(12)  8Q  tons  liquid  asphalt  RC-5,  lo- 
cation F. 

Specifications  obtainable  from  the 
above  office. 


40 
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Low  and  Only  Bidders 

Road   Reconatruotion;    Bid   No.  04-15- 

47-24;  Serial  No.  6»-47    Cost  $10/474 
BENICIA,  Calif..  Solano  Co.  Benicla 

Arsenal. 
Owner — U.  S.  Engineer's  Office,  Be- 
nicla Arsenal,  Benicla,  Calif. 
Plans  by  owner. 
Reconstruct    road    and  surface   area 

of  demolition  area.  ' 

Low    Bidder  —  Parish    Bros.,    Box   6, 

Benicla,  Calif.,  $10,474. 

Other  bids  May  26  were : 

Sheldon  Oil  Co.,  Sulsun,  $11,249.25. 

Fredricksen  Bros.,  Emeryville,  $11,- 
887.80. 

E.  A.  Forde,  San  Anselmo,  $13,548. 

J.     Henry    Harris,    Berkeley,    $14,- 
S88.66. 

Grant    Construction    Co.,    Benicla, 
$15,035. 

Abta   Construction   Co.,   Rio  Vista, 
$16,581. 

Lee  J.  Inunel,  San  Pablo,  $17,892. 


40 


5/27/47 

Low  and  Only  Bidders 

Resurfacing;  Bid  No.  40-15-47-25; 

Serial  No.  874  Cost  $4,320 

BENICIA,   Calif.,   Solano   Co.   Wharf 

Road   and   adjacent   area,    Benicla 

Arsenal. 
Owner — U.   S.  Engineer's  Office,  Be- 
nicla Arsenal,  Benicia,  Calif. 
Plans  by  owner. 
Low    Bidder  —  Parish    Bros.,    Box   d, 

Benicia,  Calif.,  $4320.    . 

Other  bids  May  26  weva: 

Brown-Ely  Co.,  El  (;;«nrlto,  $4707.36. 

Sheldon  Oil  Co.,  Sulsun,  $5070.02. 

Fredricksen  Bros.,  Emeryville, 
$5510.47. 

E.  A.  Forde,  San  Anselmo,  $5718. 

Asta  Construction   Co.,  Rio   Vista, 
$;5884.82. 

Lee  J.  Immel,  San  Pablo,  $5920.63. 

Grant    Construction    Co.,     Benicia, 
$633290. 

J.  Henry  Harris,  Berkeley,  $9001.37. 


40 


Owner  Taking   Bids — Due  June  25, 
2  P.  M. 

Gbrading  and  Psving,  Eto. 

FRESNO  COUNTY.  Calif.  Between 
400  feet  south  of  Fresno  city  limits 
and  San  Benito  Ava  at  Broadway 
In  Fresno. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Includes  about  1.2  miles  grading,  pav- 
ing with  Portland  cement  concrete 
pavement  and  plant  mix  surfacing 
on  cement  treated  base  and  con- 
'  structlng  grade  separation  struc- 
tures. 
Unit  quantities  will  be  given  shortly. 

{5/27/47  •     40 

Owner  Taking  Bids— Due  June  Z, 
2  P.  M. 

Seal  Coat 

NEVADA,  PLACER  and  EL  DO- 
RADO CX)UNTIES.  Calif.  Various 
locations  In  District  III. 

Owner— SUte  of  California,  Division 
of  Highways,  Public  Works  Bldg., 


5/27/47 

Owner  Taking  Bids — Due  May  27 
Resurfacing  and  Drainage;    Inv.  16 
OAKLAND,  Calif.,  Alameda  County. 

Open  Area  No.  901. 
Owner — Post  Engineer,  Oakland  Army 

Base,  Bldg.  T-1,  Oakland,  Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
above  office. 


6/27/47  •     40 

1.0W  mnd  Only  Bidders 

Seal  Coat  Roads;  Bid  No.  Oi-15-47-21; 

Serial  No.  341  Cost  $10/423125 

BENICIA,  Calif.,  Solano  Co.  Benicla 

Arsenal. 
Owner— U.   S.  Engineer's  Office,  Be- 
nicla Arsenal,  Benicia,  Calif. 
Plans  by  owner. 
Low    Bidder  —  Parish   Broa,    Box    6, 

Benicia,  Calif.,  $10,423.25. 

Other  bids  May  26  were: 

Brown-Ely    Co..    EH    Cerrito,    $11,- 
463.80. 

Lee  J.  Immel,  San  Pablo,  $12,786.80. 

Morgan  Construction  Co.,  Pleasan- 
ton,  $13,234.60. 

Sheldon   Oil   Co.,  Sulsun,  $13,335.17. 

Asta   Construction   Co.,   Rio   Vista, 
$14,422.25. 

E.  A.  Forde,  San  Anselmo,  $14,481. 

J.    Henry    Harris,    Berkeley,    $14,- 
846.86. 

Grant    Construction    Co.,    Benicia, 
$15,930.50. 

Fredricksen  Bros.,  Emeryville,  $16,- 
924. 
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5/27/47 

Low  and  Only  Bidders 

Repave  Road  "D";   Bid   No.  04-015- 

47-22;  Serial  No.  194    Cost  $13,877.95 
BENICIA,  Calif.,  Solano  Co. 
Owner— U.   S.   Engineer's  Office,  Be- 
nicia Arsenal,  Benicla.  Calif. 
Plans  by  owner. 
Low    Bidder  —  Parish    Bros.,    Box   6^ 

Benicla,  Calif.,  $13,877.95. 

Other  bids  May  26  were: 

Sheldon   Oil  Co.,   Sulsun,  $18,813.3d. 

Lee  J  .Immel,  San  Pablo,  $19,867.80. 

Fredricksen  Bros.,  Emeryville,  $20,- 
226.72. 

Grant    Construction    Co.,    Benicia, 
$20,239. 

Asta   Construction  Co.,   Rio   Vista, 
$20,596.60. 

E.    A.    Forde,    San    Anselmo,    $20,- 
927.74. 

J.    Henry    Harris,    Berkeley,     $22,- 
232.56. 


5/27/47  •     40 

Owner  Taking  Bide — Due  June  25, 
2  P.  M. 

Seal  Coat 

SHASTA  and  SISKIYOU  COUNTIES, 
Calif.  Between  Junction  Route  8 
and  Dlddy  Hill  and  between  Junc- 
tion Route  3  and  five  miles  north. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  22.1  miles  applying  seal  coat 
The  work  involves: 

Location    No.   1— I  l-&ha-28-A 

(1)  170   tons    liquid    asphalt    RORC-5 
seal  coat ; 

(2)  1900  tons  screenings  seal  coat; 

Uecatlon  No.  2— ll-Sls-72-A 

(3)  56    tons    liquid    asphalt    RORC-5 
seal  coat; 

(4)  625  tons  screenings  seal  coat. 
Specifications   obtainable  from  the 

above  office. 
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Owner  Taking  Bids'— Due  June  25, 

2  P.  M. 
Seal  Coat 
TEHAMA,    PLUMAS    and    LASSEN 


COUNTIES,  Calif.  Between  south 
boundary  of  Lassen  National  Park 
and  Westwood. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  29.9  miles  applying  seal  coat 
The  work  Involves: 
Location  No.  1—11 -Teh,  Piu-83, 
2»-A,  C,  A 

(1)  295   tons   Uquld   asphalt  RORC-5 
seal  coat; 

(2)  29C0  tons  screenings  seal  coat; 

Location  No.  2— ll-La-29-A 

(3)  30    tons    liquid    asphalt   RORC-S 
seal  coat; 

(4)  325  tons  screenings  seal  coaL 
Specifications   obtainable  from  the 

above  office. 
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Owner  Taking  Bids— Due  Juns  25, 
2  P.  M. 

Resurfacing 

PLACER  and  YOLO  COUNTIES, 
(jallf.  At  Sheridan,  on  Yolo  Cause- 
way and  through  Loomls. 

Owner — State  of  California,  Divisibn 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

Net  distance  of  3.9  miles  resurfacing 
with  plant  mix  surfacing. 
The  work  involves : 

Location  1— ill-Pla-3-B 

(1)  develop  water  supply  and   fur- 
nish water  equipment; 

(2)  15  M  gallons  apply  water  f 

(3)  160    tons    plant    mix    surfacing, 
open  graded; 

(4)  1  ton  asphalt  paint  binder; 

Location  2— I  ll-Yol-9-B 

(5)  develop  water  supply  and  fur- 
nish water  equipment;  . 

(6)  180  M  gallons  apply  water;" 

(7)  1950   tons    plant  mix   surfacing, 
open  graded; 

(8)  9  tons  asphalt  paint  binder; 

Location   3— I  ll-Pla-17-A 

(9)  develop  water   supply  ,  and   fur- 
nish water  equipment ; 

(10)  20  M  gallons  apply  water; 

(11)  200    tons    plant    mix    surfacing, 
open  graded; 

(12)  1  ton  asphalt  paint  binder. 
Specifications  obtainable  from  the 

above  office. 
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Owner  Taking  Bide— Due  June  16,  8 
P.    M.  — Resurfacing 

SAN  LEANDRO.  Calif..  Alameda  Co. 
San  Leandro  Blvd.  from  Oakland 
city  limits  to  Williams  St 

Owner — City  of  San  Leandro,  Lt  E. 
Olson,  city  mgr.,  H.  H.  Burbank, 
city  clerk,  City  Hall,  San  Leandro. 


READ  and  USE  the 
Classified  Section 
...CailMArlcet7110 
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Low  and  Only  Bidders 
Resurfacing;    Bid    No.  041-5-47-20; 

Serial  No.  342  Cost  $10,94«.50 

BBNKTIA,    Calif.,    Solano    Co.    Area 

west    of    building    No.    73,    Benicla 

Arsenal. 
Owner — U.   S.  Engineer's  Office,  Be- 
nicia Arsenal,  Benicia.  Calif. 
Plans  by  owner. 
Low    Bidder — Parish    Bros.,    Box    6, 

Benicla.  Calif.,  $10,949.50. 

Other  bids  May  29  were: 

Sheldon  Oil  Co..  Sulsun,  $12,289.89. 

Asta   Construction    Co.,    Rio    Vista. 
$13,343.35. 

Fredricksen  Bros.,  Emeryville,  $18,- 
492.60. 

E.  A.  Forde,  San  Anselmo,  $18,949.52. 

Lee  J.  Immel,  San  Pablo,  $14,877.70. 

Grant    Construction     Co.,    Benicia, 
$14,492. 

J.    Henry    Harris,   Beriteley,    $15,- 
867.S& 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


R  f.  D  w  o  o  n 
LU  M  f-:  t.  R 
SHINGLl  S     . 


C  /  D  A  R 
M  B  i  R  :> 
s  ^-/  4  K  r  s 


367     BAYSHORE 

BOULtVARD 
Phone  ATwofer  B  1  74 


i 

I 

^ 
I 


ATTENTION 
CONTRACTING     PLUMBERS 

Announcing  the  Opening  of  Sales  Offices  in 

San  Francisco 

of 

PACIFIC  INTERNATIONAL  PIPE  &  STEEL  CO. 

^5  Sansomc  Street,  San  Francisco  11,  California 

YUkon  6-1037 

Cost  iron  Soil  Pipe   . 
Cast  Iron  Soil  Plpo  Fltfinqs 
Drainage  FIHinqs 
Iron  Costings 


Pacific  iHternationol  Pipe  A  St*«l  Co.  is  an  Independent  Western 
Industry  Established  to  Assure  You  of  Prompt  Delivery,  Courteous 
and  Efficient  Service. 

OUR  FOUNDRIES  ARE  EQUIPPED  WITH  THE 
MOST  MODERN  MACHINERY  TO  INSURE 
UNIFORM  HIGH  QUALITY  PRODUCTS. 


^^■••■»»»' 
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Use  BASALITE 

for  all  types  off 
BUILDING  CONSTRUCTION 


CoM  owr  Aepretenrative 

Charles  W.  Oilli«» 

Main  CMVic* 
T«l«phont  Napa  2260 

Harold  A.  ^rice 

TaUphon*  Compball  3369 

A.C.  laaiinel 
T«l*phon«  Stockton  2-2439 

1. 1.  Mrfwm 

T«l»phon«  Mory  tvlll*  SOU-  R 

Owt  Sleniborg 

Talephcns  Sacrofn*nto  6-3976 

Paal  NeiMN 

TaUphon*  Turlock  1331 

Tkaaia*  Caryell 

TaUphon*  SEHiaUy  947S-W 

l««  KoNworthy 

T*l»phon«Williti209.J 
Woltar  trowell 
Son  Francitro  OfRc* 
Talaphena  GAHUId  37S8 

C.W.MllpM 
Talaphena  Hanford  12 18- J 

A.  O.  Perkin* 

Talaphona  Concord  S589 


Thoso  lightweight  concrete  masonry 
building  units  offer  economy,  perm- 
anence and  speed  in  modern  building 
construction.  BASALITE  is  machine- 
made  and  steam -cured  . . .  assuring 
precision  building  units  with  volume 
production  for . . . 

Immediate  Delivery! 

Yawr  ardor  far  SASALITI 
will  ka  dalivarad 
Imitiadiataly . . . 

0«DII  TODAY  I 

Otkar  tASALT  eulldlnt  Praducf  i  In<lw4a... 

ROCK,  SAND  and  GRAVEL 

STKl  TANKS 

READY-MIXEO  CONCRETE 

REFRIGERATION  (Walk-in  Soxot) 

RIP- RAP  STONE 

for  Horbor  and  Rivar  Sank  f  rotactien 


BASALITE 

LIghtwmlght  MASONRY   BUILDING   UNITS 

•  AtAlT    MOCK   CO.,   INC.,    Dept.   DP.,   NAPA,   CALIPORNIA 
Pleets   In   NAPA,  STOCKTON,   tVNNWALI 
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Published  every  morning,  except 

•eturdays,   Sundays   and    Legal 

Holidays'  by 

W.  W.  Dodge  Corporation 
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City  Engr.  -  Charles  P.  Martin.  City 
Hall,  San  leandro,  Calif. 
Work  involves: 

(1)  5614  Lf.  standard  curb  and  gut- 
ter; 

(2)  814  s.f.  concrAe  valley  gutter; 

(3)  124    l.f.    redwood    header; 

(4)  15  each  reset  manhole  castings ; 

(5)  2  ea.  extend  culvert  reconstruct 
returned   Scander  Street ; 

(6)  1    only    construction    culvert    re- 
construct  returned   Hepburn    St. 

(7)  1  only  do,  4th  St. ; 

(8)  S  each  reconstr.  storm  water  In- 

Sts; 
I  l.f.    12-in.    relnf.    cone,  storm 
sewer ; 

(10)  16,434  ."^.f.  excav.  preparation 
subgrade  Sta.  0  plus  1  2to  sta. 
23   plus  04; 

(11)  72,236  sq.  ft.  excav.  prepa- 
ration subgrade  Sta.  32  plus 
03  to  sta.  42  plus  97; 

•(12)  188,670  s.f.  replacement  of  ap- 
prox.  5  incehs  salvaged  road 
material ; 

(13)  2358  tons  addl.  coarse  rock  base; 

(14)  2306  c.y.  4-in.  cru.sher  run  base; 

(15)  47  ton.s   SC-6  asph.   prime  coat; 
(18)  6400  tons  plant  mix  surfacing; 
(17)  12,084    .s.f.    blading   and    .'imoolh- 

ing  original  surface. 
Specifications   obtainable   from    the 
office  of  the  city  engineer  upon  de- 
posit   of  |10,    refundable. 


Landing. 
Owner — County   of  Stanlalaus.  C   C 

Eaatin,  clerk.  Bosird  of  Supervisors. 

Courthouse.  Modosto.  Calif. 
County    Surveyor— O.  O.    Maoomber, 

Courthouse,  Modesto,  C&llf. 
Reconstruction    at    deaignated    sites 

using  4-inch   untreated   rock  base 

and  2-inch   plant-mixed  aurfaclng. 
Low  Bidder — Frank  B.  Marka  &  Sons, 

203  Berverdor,   Tracy,  Calif.,  fl02,- 

426.38. 

The  work  involves: 

(1)  10,078  tons  untreated  rock  base 
in  place,  compacted  and  water- 
bound; 

(2)  4958  tons   plant-mixed  surfacing, 
'    dense  graded,  compacted  in  place ; 

(3)  11,323  tons  plant-mixed  surfacing, 
open  graded,  compacted  in  place; 

(4)  772  ft.  realign  and  roll,  shaped 
to  grade ; 

(5)  42,221  sq.  yds.  road -mixed  shoul- 
ders in  place,  compacted ; 

(6)  168  tons  asphalt  for  binder; 

(7)  282  cu.  yds.  sand  for  asphalt 
binder. 

Total  bids  May  26  were: 

(A)  Frank  B.  Marks  ■&  Sons,  Tracy, 
1102,426.38. 

(B)  Standard  Materials  Co.,  Modesto, 
1111,684.47. 


(C)  M.    J.    Ruddy    & 

Son,    Modesto, 

1114,449.36. 

Unit  prices  were: 

(A) 

(B)           (C) 

(1) 12.05 

f2.50        $2.85 

(2) _._    ...     3.80 

4.65          4.80 

(3)...l ...     4.10 

4.75          4.45 

(4) 1.00 

.50            .28 

(5) .18 

.12            .16 

(6) 40.00 

16.00        23.00 

(7) 5.00 

5.00          4.00 

RECaRDED 
NaTICES 


BUILDING  PERMITS 


Applications 


SAN    FRANCISCO 


40 


6/27/47 

Low  and  Only  Bidder* 

Franklin   Blvd.  Improvement 

Coet  W>0,91flW> 
SACRAMENTO     COUNTY,     Calif. 

From  city  limits  to  47th  Ave. 
Owner — County  of  Sacramento,  C.  C. 
LaRue,    qpunty    clerk.    Courthouse. 
Sacramento.  Calif. 
County    Engineer  —  E.    A.  Falrbalm. 

Courthouse,  Sacramento,  Calif. 
Low  Bidder — A.  Teichert  &  Son,  Inc., 
Box   1133,    Sacramento,    |90,948.60. 
The  work  Involves: 
(1)  lump-  sum,    clearing    and   grub- 
bing; 
-  (3)  8700  cu.  yds.  excavation  and  em- 
bankment; 

(3)  9600  tons  crusher  run  baser 

(4)  75  tons  liquid  asphalt  prime  coat 

(5)  21  tons  asphalt  paint  binder; 

(6)  11,000  tons    plant-mixed   surfac- 
ing; 

(7)  200  M  gallons  water; 

(8)  1700  lin.   ft.    18-ln.  concrete  pipe 
In  pla«e; 

(9)  120  lin.  ft  12-in.  corrugated  metal 
pipe  in  place ; 

(10)  75  cu.  yds.' structure  excavation; 

(11)  98  stations  station  finishing;     - 

(12)  1700  cu.   yds.   imported   fill  ma- 
teriaL 

Total  bids  submitted  May  26  were: 

(A)  A.  Teichert   A  Son,   Inc..   Sacra- 
mento, I90.94&50. 

(B)  McGUllvray      Construction      Co., 
Sacramento,   $92,080.25. 

(C)  J.    R    Reeves,   Sacramento,   $92,- 
493.50. 

Unit  prices  were: 

(C) 

(1) $2700.00    $2000.00    $2250.00 

.80 
2.45 
22.50 
30.00 
4.86 
3.00 
2.6ff 
2.86 
8.00 
8.00 
1.40 

5/27/47  •     *0 

Low  and  Only  Bidders 
Crows   Landing    Road    Reconstruction 

Coet  $102,426.38 
Crows  Landing  Road  Reconstruction 
STANISLAUS  COUNTY,  Calif.  Crows 

Landing   Road    at   designated   sites 
from  the  Tuolumne  River  to  Modesto 

to  State  Highway  No.  38  at  Crows 
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Low  and  Only  Bidders 

West  Main  Road  Reoonstruotlon 

Cost  $64,678.94 

STANISLAUS  COUNTY,  Calif.  West 
Main  Road  from  the  Crows  Land- 
ing Road  to  easterly  cityi  limits  of 
City  of  Patterson. 

Owner — County  of  Stanislaus,  C  C. 
Eastln,  clerk,  Board  of  Supervisors, 
Courthouse.  Modesto,  Calif. 

County  Surveyor — G.  D.  Macomber, 
Courthouse,  Modesto,  Calif. 

Reconstruction  of  road  using  2  inches 
of  untreated  rock  base  with  1% 
inches  plant-mixed  surfacing. 

Low  Bidder — Frank  B.  Marks  &  Sons, 
203     Berverdor    St.,     Tracy,    Calif., 
$64,678.94. 
The  work  involves : 

(1)  11,656  tons  untreated  rock  beuie 
in  place,  compacted  and  water- 
bound  ; 

(2)  7578  tons  plant-mixed  surfacing, 
open  graded,  compacted  in  place; 

(3)  27,558  sq.  yds.  road-mixed  ahoul- 
ders  in  place,  compacted ; 

(4)  110  tons  asphalt  for  binder; 

(5)  100  cu.  yds.  sand  for  asphalt 
binder. 

Complete    bids    submitted    May    26 

Frank  B.  Marks  &  Sons,  Tracy,  (1) 
$2.20;  (2)  $3.85:  (3)>)18;  (4)  $40;  (5) 
$5:  total,  $64,67&94. 

Standard  Materials  Co.,  Modesto. 
(1)  $2.50;  (2)  $4.75;  (3)  $0.12;  (4)  $16; 
(5)  $5;  toi&l,  $70,702.4a 

M.  J.  Ruddy  A  Son,  Modesto,  (1) 
$2.60;  (2)  $6;  (3)  $0.15;  (4)  $28;  (6) 
$4.50;  toUl,  $74,603.70. 


BLDG,    1 -story    frame,    $7500:    East 
36th   Ave  93  S   Noriega;    owner,   D 
Bruno,   c/o   cntr-    contractor.   Rude 
&  Lipman,   1894  36th  'Ave. 
WALL,    retaining.    $2000;    S    Golden 
Gate  Ave  130  W  Gough ;  owner,  N 
Howard,  774  Golden  Gate  Ave ;  con- 
tractor, same. 
ALTER   store   and   flats,    $5000:    6314 
Geary  Blvd  ;   owner,  John   KIncald  ; 
2634  Balboa:  contractor,  Gus  Mey- 
er, 3129  Gearv  Blvd. 
ALTER  dwelling,  $650;  562  6th  Ave; 
owner,  Richard  Mor»is,  prem;  con- 
tractor,  Fred   S  Hall.  4380  Mission. 
ALTER   dwelling.   $1600;   40  Murray; 
owner,    D    McCarthy,    prem;    con- 
tractor.    Batmale     &     Farrell,     507 
Masonic   Ave. 
AL.TER  flats,  $500:  910  ShotwV'l  &t: 
owner    and    contractor,    A    Forbes, 
premises. 
ALTER  dwelling,  $1000;   319  Hearst; 
owner   and    builder.    Colonial    Bldg 
Co,  225  Edna  St. 
ALTER    dwelling,    $1200;    3845    Law- 
ton;    owner    and    contractor,    IlUas 
Fernandez,    premises. 
SIGN,    electric.    $500;    SE    Cor    Post 
and  F'owell;  owner.  St  Francis  Ho- 
tel,    prem;     contractor.     Electrical 
Prod    Corp,    910    Harrison    St. 
ALTER  dwelling.  $500;  1283  6th  Ave; 
owner,  Gus  Adams,  prem ;  contrac- 
tor,    Hallstrom     &     Ansgarlns,     60 
Fountain  St. 
DWELLINGS,     two     1-story     frame, 
$6800  each:  SE  Idora  122.  152.5  NE 
Sydney    Way ;    owner    and    builder, 
J  V  Campbell,   849   Laguna   Honda. 
BLDG,     l-8tory     frame,     $7900;     NW 
Idora   Ave   405   NE    I^guna   Honda 
Blvd  •     owner     and     builder,     J     V 
,    Campbell,  849  Laguna  Honda  Blvd 
FLATg,    two    2-story,     $20,000    e  Si*^; 
E  Nido  123.5  and  161  S  Vega;  own- 
er and  builder,  Hansen  Homes,  Inc 
200   Masonic   Ave. 
FLATS,    2-story     frame,    $48,000;     N 
Sloat    Blvd   226.99   E    19th    Avenue; 
•owner.    West    Portal    Ltuheran    Ch, 
Avon    and    Sloat   Blvd ;    contractor, 
H  E  Rahlmann  Co.  251   Kearny. 
ALTER    meat    processing    plant.    $3,- 
000;   550  7th    St;   owner,  Hahn   and 
Co,  prem ;  contractor,  Ralph  Manns 
Co,    2366    Lombard    St. 
ALTER  office  bldg,  $2500;  417  Mont- 
gomery   St :    owner,    Massachusetts 
Bonding  &  Ins   Co,   c/o   cntr:   con- 
tractor. Moore  &  Roberts,  693  Mis- 
sion   Street. 
DWELLING,     1-story    frame.    $7500; 
E  Snt^   Ave   ll"?  S  i^oric.r,a.;  ovm-r, 
Dominic   Bruno,  c/o  cntr-.  contrac- 
tor, Rude  A  Lipman,  1894  Seth  Ave. 


ALTER,  $1000;  848  35th  Ave;  owner 
H    C   Kaplow,    prem. 

ALTER,  $700;  473  2t5h  Ave;  owner 
and  contractor,  Chaa  P  Etcheber, 
premises. 

ALTER,  $900;  244  Napoleon  Street; 
owner  and  contractor,  Liberty  Ma- 
chine &  F^le  Line  Co.  28<>1  26th  St. 

ALTSat,  $1600;  366  Day  St;  owner, 
J  J  Mclnerny,  prem ;  contractor, 
Robert  P  Kelly.   1511  21. st  Ave. 

DWBLLINGS.  two  1 -story  fr.  $7000 
each ;  E  aHrold  Ave  175.  200  North 
Grafton  Ave;  owner  and  builder. 
Eugene  Vignati  and  F  C  Frank, 
uwnei  and  builder,  Eugene  Vlg- 
4645  Mission  St. 

DWELLINGS,  six  2-story  fr,  $10,000 
each;  S  Rockaway  303,  343,  383, 
423,  463,  503  W  Rockwood  Court; 
natl  and  F  C  Frank,  4645  Mission. 


DWELLING,  $11,000;  Lot  6,  Block  2, 
Burlingame  Manor;  ownsr,  W  B 
McCarter,  1243  Broadway,  Burlin- 
game; builder,  California  Construc- 
tors, Inc,  1243  Broadway.  Burlin- 
game. 


SACRAMENTO 


SAN  MATEO 


OARAGE,  $850;  929  4th  Ave,  San 
Mateo;  owner  and  builder,  L  G 
Puccinelli,  premises. 

DWELLING,  $10,000;  706  S  Hum- 
boldt St,  San  Mateo;  owner,  W  J 
Marsh,  prem;  builder,  G  J  Mont- 
gomery, 1471  El  Camlno  Real,  San 
Mateo;  plana  by  Alemany  Drafting 
Service,  4666  Mission  St,  San  Fran- 
qIsco. 

DWELLINGS  (20),  $164,000;  Sunny- 
brae  Subdivision ;  owner  and  build- 
er, Conway  A  Culligan,  37th  Ave 
and  El  Camlno  Real,  San  Mateo. 

ALTERATIONS,  $2500;  214  Bame- 
son  Ave,  San  Mateo ;  owner,  M  Col- 
lett,  prem;  builder,  Flnloff  Bros, 
737  Oregon  Ave,  San  Mateo. 

ALTERATIONS,    $650;    936  .  S   Hum 


PATIO,  $400;  1613  Vallejo  Way;  own- 
er, Ned  Parr,  prem;  builder,  Jack 
Estes  Co,  106S  57th  St 

REMODEL  DWELLING,  $1296;  2186 
Miller  Way;  owner,  M  A  Fratis, 
prem;  builder,  B  D  McClure,  1224 
I  St. 

DWELLING  (5-room),  $6000;  2224 
2624  26th  St ;  owner  and  builder,  W 
Scott  Tamblyn,  2618  W  St 

RESTUCCO  DWELLING.  $460;  611 
45th  St;  owner  and  bulkier,  Louis 
Rossi,  premises. 

ADD  TO  DWELLING,  $800;  6840  U 
St ;  owner  and  builder,  H  S  Hardy, 
premises. 


CITY    OF    SACRAMENTO 


PUBLIC    GARAGE,    $1000:    1501    3rd 

St ;    owner,    Mendoza,    l.V)9   3rd    St ; 

builder.    C    Smith.   3301    Kroy   Way. 
REMODEL    DWELLING.    $500;    2612 

J    St;    owner   and    builder,    Bert    L 

^leferman.    924    11th    St. 
5-ROOM     DWELLING.     $5800;     3741 

9th   Ave;   owner  and   builder,  J  R 

B»>11.    3473    .18th    St 
REMODEL  DWELLING.   $5000;    1910 

28lh   r.t;    owner  and    builder,   Thos 

A  Scoft. 
BLDG,    $6000;    2011    J    St;    owner,    H 

Wessier;     builder.    Robt    S    Morris. 


builder,  Charles  Vanina,  2022  Cap- 
itol   Ave. 
REPAIRS    TO    DWELLING,    $1000; 


2.t40     SlBt     St. 

boldt    St,    San    Mateo;    owner   and'e-ROOM     DWELLING,     $7700;     8801 

builder,  John  J  Burke,  premises.        I     cith    St  •    owner   and    builder,    H    J 
DWELLING,   $9000;    Lot   7,   Block   7,1     Buckman. ,  6321    14th    Ave.  . 

Rolling    Hills;    owner   and    builder,    BLDG.    $1000;    2813    Franklin    Blvd; 

Vincent  A  Errlco.  14.28  Balboa  Ave,       owner,    James    Petralll    Jr;    bulld- 

Burlingame.  I      cr,     Gus     .Blombei;g,     14^     Went- 

DWELLINO,    $11,000 ;    1401   TroUman  |     worth. 

St,   San  Mateo;  owner  and  builder,    ADDITION    TO    BLDG.     $3300;     826 

George    Trollman,    1120   El    Camlno        Uih      tU ;      uwitur.     Bulettl      Bros; 

Real.  Burlingame. 
ALTERATIONS,    $600;    211    S    Grant 

St  San  Mateo;  owner  and  builder, 

L  Galesst,  premises. 
ALTERATIONS.   $1100;    65  W  SantSk 

Inez,  San  Mateo ;  owner,  F  O  Linds, 

prAnises ;     builder,    F    M    Schreck, 

1333  California  Dr,  Burlingame.  — 
ALTERATIONS,   $8000;   70  De   Sabla 

Rd,  San  Mateo;  owner  and  builder, 

Erl  Richardson  Jr,  premises. 
OFFICE    BUILDING,    $6000;    810    3 

Claremont    St,  ^an    Mateo;    owner, 

Wlsnom  A  Bleecker,  6th  and  Clare- 
mont Sts,  San  Mateo;  builder,  Chas 
Pedersen,  SaA  Mateo. 


BURLINGAME 


A) 

(B) 

00.00 

$2000.00 

.42 

.45 

2J7 

2.50 

20.00 

24.00 

80.00 

40.00 

4.85 

4.86 

2.25 

2.00 

2.50 

2.90 

2.60 

2.46 

2.50 

2.75 

10.00 

10.00 

1.85 

.96 

5/27/47  •     40 

Low  and  Only  Bidders 

Snowden  Avenue  Construction 

Coet  $a757J2 

STANISLAUS  COUNTY,  Calif.  Snow- 
den Ave.  from  Yosemite  Blvd. 
(State  Highway  No.  132)  south 
along  the  east  line  of  Sec.  34,  T.  8 
S.,  R.  9  E..  M.  D.  B.  and  M.,  ap- 
proximately 2640  ft  to  Modesto  Mu- 
nicipal Ajrport  on  Snowden  Ave. 

Owner — County  of  Stanislaus,  C.  C. 
Eastln,  clerk.  Board  of  Supervisors, 
Courthouse,  Modesto,  Calif. 

County  Surveyor — G.  D.  Macomber, 
Courthouse,  Modesto,  Calif. 

Construction  of  22-ft  roadway  of  4- 
in.  untreated  rock  base,  2-ln.  plant- 
qiixed  surfacing  with  3-ft  oiled 
road -mixed  shoulders. 

Low  Bidder— M.  J.  Ruddy  A  Son,  922 

J  St..  Modesto,  Calif.,  $8757.82 

The  work  involves: 

(1)  28,468  sq.  yds.  grade  and  shape 
roadway  section ; 

(2)  1460  tons  untreated  rock  baae, 
compacted  and  water-bround  in 
place; 

(3)  820  tons  plant-mixed  surfacing 
compacted  In  place  ;f 

(4)  1786  sq.  yds.  road-mixed  shoul- 
ders compacted  In  place. 

Complete  bids  May  26  were : 

M.    J.    Ruddy  A   Son,   Modesto,    (1) 

$0.03;    (2)   $8.80;    (8)   f4.»0;   (4)    $0.23; 

total,  $8757.82. 

Standard    Materials    Co.,    Modesto, 

(1)    $0.09:    (2)    $2.50;    (3)    $4,609;    (4) 

$0.12;  total,  $9641.44. 


(Continued  in  Second  Section) 


SOLVB  WATERPROOFING   PROBLEMS 

—     ,      THIS    INSURED,.  POSITIVE    WAY! 


MTDBOl'l 


NYDIIOZO  fh»  wonder  waterproofing  effec- 
riyely  »eaU  out  dompnesi,  seepage,  decay, 
rot.  Eocy  to  brush  or  spray  on  concrete,  brick, 
masonry,  wood,  canvas,  other  moteriob.  Color- 
lessl  Mix  to  moke  waterproof  point.  Makes 
bosemertts  dry  ond  tivoble.  Get  HYDROZO  now. 
APnr  IMSIDf  ot  OVTMM  •  MOTHIMQ  lUI  tWf  ir 


TRACY    SUPPLY    CO. 

p.  C.  IDWARDS 

■■llders  Exehaage 

1630  Webster  Street.  Osktand  Phon»   GLencourt   7400 


BUILDING  PERMITS 


Granted 


8AN    FRANCIftCO 


ALTER,  $1000:  1999  Hyde  St;  owner, 
Florence  Dunleavey,  prem;  con- 
"    trartor,    name. 

GARAGE,  S600;  1241  Shrader  Street; 
owner  and  builder,  E  Hlx,   prem. 

REPAIR  fire  damage.  $500.00:  733 
Grant  Ave;  owner.  Bank  of  Calif, 
trustee  est  R  F  Gall,  c/o  cntr;  con- 
tractor, Ira  W  Cobum,  2048  Mar- 
ket Street. 

REPAIR  fire  damage,  $2000;  848  35th 
Ave;  ov^Tier,  Harvey  Kaplow.  c/o 
cntr;  contractor,  Ira  W  Cobum, 
2048  Market  St 

SIGN.  »900:  6332  (}«ary ;  owner.  Gus 
Moeller  A  Sons,  prem ;  contractor, 
Brumfielrt  Elec  81^  Co.  966  Fol- 
8om    &t. 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOD  PANELS 

ALUMINUM 
GARAGE     DOORS 

CORRUGATED 
ALUMINUM    SHEETS 

Jf  Ff  riSON'S 

SREATER  CITY 
LUMBER  CO. 

1994  OAKDALE  AVE. 

Cenwr  loakla  Str««f 

ATwotor  4180 


DWELLING,  $10,000;  Lot  9,  Block  2, 
Burlingame  Manor;  owner,  W  B) 
McCarter,  1243  Broadway,  Burlin- 
game; builder,  California  Construe* 
tors,  Inc,  1243  Broadway.  Burlin- 
game. 

ADD  TO  DWELLING,  $800;  1526 
Westmoor  Rd ;  owner,  M  Reynolds, 
prem;  builder,  H  A  Stroh,  53  Waln- 
nut  Ave,  Atherton. 

DWELLING,  $7000;  Lot  10,  Block  4. 
Burlingame  Shore  Land;  owner  and 
builder,  W  H  Diedrickson,  750  Win- 
chester Dr,  Burlingame. 


BODE 

GRAVEL 

CO. 

BODEMIX 
CONCRETE 


New,  Modern 

Batching  Facilities 

and 

Dispatcher's  Office  at 

388  ALABAMA  ST. 

Insuring  Continued 
Quality  Service  of 
Bodemix  Concrete 


Head()tiartrr9  Remain  at 

235  ALABAMA  ST. 

SAME  PHONE: 
UNderhill   5321 


PERMANENYE 

FUSTIC 
CEMENT 

PERMANENTE  Plastic  Cement 
is  interground  with  selected 
plasticizing  agents  which  ac- 
tually reduce  the  quantity  of 
water  needed  to  produce  a 
smooth,  workable,  highly  ad- 
hesive mortar.  Permanente 
Plastic  increases  strength, 
lowers  shrinkage  charocteris- 
tics  to  assure  a  hard,  durable 
wall. 

•  OLD  lY  OOOD  OIALIMS 
NEAt  YOU 


t^'i 


PERMANENTE 

CEMENT 

COMPANY 

MAIN      S  A  I   (    S      O   »   r    t  C   ! 

1  924    BROADWAY 
OAKLAND    1  7,  CALIF 
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DAILY     PACIFIC     BUILDER 
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1621    W    St;    owner,    R    B    Reeves; 

builder,  Charles  Vanina.  2022  Cap- 
itol Ave.  . 
AUTERATION  to  DWELLJNG.  |500; 

4148  7th  Ave ;  owner  and  builder,  I 

P  Alien. 
ADDITION    to    DWELLING,    $1500; 

8242  2nd   Ave;    owner   and    builder 

Carl    Voght    gr. 
ADDITION     to     DWELLING.     WOO; 

2279   36th    St;    owner   and    builder, 

J   R  Tavlor. 
ALTERATION  to  DWELLING,  $500 ; 

4111    8th    Ave;    owner   and    builder. 

El  Benner. 
6- ROOM     DWELLING,     $6000;     5130 

11th  Ave;  owner.  John  Plntar,  5211 

mh  Ave;   builders,  Miller  &  Harrl- 

gan,  900  7th. 

OAKLAND 

ALTERATION.  |500;  2942  San  Pab- 
lo; owner,  R  L  Perry.  prerr>t  build- 
er, American  Welding  Company, 
851    73rd    Avenue. 

Al-TER  &  REPAIRS.  $890;  950  52 
24th  St;  owner,  Y  Lee;  builder, 
ABC  Builders.  1071  San  Pablo, 
Albany. 

ADDITION,  $750:  1167  58th  Ave; 
owner  and  builder,  H  Lambert, 
orem. 

ADDITION,  $500;  1702-04  14th  St; 
owner  and  builder,  Arthur  An- 
drews,   prem. 

ADDITION,  $600;  6016  Monadnock 
Wwv:  ownpp.  L  L  Carv,  premises; 
builder,  P  L  Wlersma  &  Sons,  1720 
6^^h   Avenue. 

REPAIRS.  $800:  1106  16  Market 
St:  owner.  Mrs  M  Lekas,  nrem: 
builder.  V  E  Slgge,  1430  Hampel 
St. 

OAKLAND 

ALTEm.  $4500;  Oakland  Airport; 
owner,  oPrt  of  Oakland.  Grove  St 
T»1er;  contractor.  Modem  Iron  Wk-s 
?954  Bona  gt. 

STORE,  l-storv.  $5750:  4715-17  Foot- 
b'll  Blvd;  owner  and  builders,  Geo 
Hudson  and  Vlck  Stuchllch,  2558 
3.Vh   Ave. 

ADDN.  $9^0•  4414  Pampa)«  Avenue; 
owner.  J  Di  Freltas.  premises;  con- 
tractor.  K   P   Irvine.   3910  Elster. 

DWEIXING,  1 -story  6-room  concrct*> 
$6500;  3921  Edeemoor  Place;  own»»r 
and  builder.  N  W  Spencer,  41in 
Piedmont     Ave. 

ALTERATIONS.  $!W0:  1  Cahrillo  Pi: 
owner.  J  Harrv  Smith,  prem:  can- 
tractor.  C   B   Strand.  2487  Damut>> 

GARAGE.  1 -story.  $976:  1170  8«th 
Ave :  owner,  Sam  Addlego.  prem  ■ 
contractor,  Churchwell  A  Son.  928 
Myrtle    St. 

ADDITION.  $800;  3834  Beaumont; 
owner,  John  Petersen,  premir.es ; 
contractor,  W  B  Randall,  1478  Ex- 
celsior. 

REPAIR  fire  damaore  SV'OO:  4286  Gil- 
bert St ;  owner,  C  T  Harry,  prem ; 
contractor,  W  A  Roee,  478  26th  f^. 

SIGN,  electric,  $8800/  1901  Telegraph 
Ave ;  owner.  Pay  Less  Drug  Co, 
prem ;  contractor.  Western  Neon 
Co,  3001   Chapman   St. 

BERKELEY 


owner  and  builder,  D  W  Stevens, 
134  Laurel  St,  Redwood  City. 

ADD  TO  DWELLING.  $1000 ;  61  Wil- 
low, Redwood  City;  owner  and 
builder,  .J  Clemmons,  premises. 

DWELLING,  $5500;  Lxjts  25  and  26, 
Block  47,  Central  Park  No  2 ;  owner 
and  builder,  Paul  N  Mallon,  780 
Ruby  St,  Redwood  City. 


BELMONT 


DWELLING,  $8000;  Lot- 28,  Block  52, 
Belle  Monte  Tract  No  2;  owner,  G 
Campbell,  2210  Cipriani  St.  Bel- 
mont; builder,  Montgomery  &  Bird- 
sell. 


Completion  Notices 


DWELLING  (2-room),  $1580;  1400 
Delaware;  owner,  Frank  Gentozo, 
1407  Delaware;  builder.  William 
Thomas.  7917  Earl    St,  Okland. 

ALTERATIONS.  $3000;  2618  Haste; 
owner.  Shaw,  2614  Haste;  builder, 
E  Weisker,  380  S8th  St,  Oakland. 

DWELLING  (3-room),  $8170;  1514 
Hearst ;  owner  and  builder,  Waldo 
F  Nielsen,  1512  Hearst. 

ALTERATIONS.  $575;  2784  Benvenue 
St;  owner,  F  S  Tomaschke,  prem; 
builder,  John  L  Center,  623  53rd  St, 
Oakland. 

ADDITION.  $500;  128&-A  Hearat  8t; 
owner  and  builder,  R  C  Serlnk, 
premises. 

DWELLING  (5-room),  $14,600;  29 
Northgate ;  owner,  Michael  Good- 
man, 2471  Cedar;  builder  O  C  Brad- 
hoff,  911  56th  St,  Oakland;  plana  by 
Michael  Goodman. 

DWELLING  (8-room),  $13,290;  259 
Fairlawn ;  owner,  Winston  Honey 
Church,  1406  Edith;  builder,  Myers 
Construction  Co,  2161  Shattuck ; 
plans  by  Robert  Waller. 

DWELLING  (4-room),  $9000;  2146 
2146  MnOee;  owner.  Roger  Lee,  2226 
California;  builder,  Willis  Foster, 
33  Beverly  Rd. 

FOUNDATION  (dwelling,  S-room). 
$2000;  1930  Blake;  owner  and  build- 
er, Elmer  B  Bmmett,  Route  8.  Box 
180T,  Lafayette. 

DWELLING  (2-story,  8-room),  $24,- 
000;  090  Cragmont;  owner  and 
builder,  Kermlt  M  Paulson,  1933% 
Hearat  8L 

REDWOOD  CITY 

DWELLING,  $7400;  Lot  21.  Block  2, 
West  Redwood ;  owner  and  builder, 
J  C  Bowman,  296  Virginia  St,  Red- 
wood City. 

TRIPLEX.  $16,000;  ptn  Lots  2.  8.  4. 
Block  46.  Central  Park  No  2;  own- 
er and  builder.  B  Lloyd  Osborne, 
2531  Jefferson  St.  Redwood  City. 

DWELLING.  $6000;  Lot  11.  Block  10, 
Eaatem    Addition.    Redwood    City; 


ALAMEDA  COUNTY 

Recorded  Accepted 

May  26,  1947— LOTS  10  and  11,  Lota 
12  and  13  and  Lots  14  and  15  Blk 

4,  map  No  7,  Regents  F^rk,  Al- 
bany. G  D  Gaeta  to  whom  it 
may  concern May  24,   1947 

May  26,  1947— PTN  LOT  20,  Stan- 
ton Tract  No  1,  Eden  Twp.  Chas 
T  and  Bertie  M  Carter  to  whom 
It  may  concern.. May  23,    1947 

May  26,  1947— LOT  102  Blk  9263, 
map  subdlv  ptns  of  Stonehurst 
Properties.  Oakland.  Giles  A 
Walker  to  whom  it  may  concern 
May   23.    1947 

May  26,  1947— LOTS  6  to  15  inci 
Blk  2,  Tract  767,  Eden  Twp.  R 
W  Marshall  to  David  D  BoHan- 
non"  Organization May  15.  1947 

May  26.  1947— LOTS  1  to  15  Incl 
Blk  1.  Tract  767,  Eden  Twp.  R 
W  Marshall  to  David  D  Bohan- 
non    Organizaticm May    19,    1947 

May  24.  1947— LOTS  13  and  17  Blk 
2  Tract  743.  Eden  Twp.  F  W 
Valley.  W  G  Lincoln  to  Valley 
&  Lincoln  &  Co May  19,   1947 

May  24,  1947— LOTS  18  and  19  Blk 
2  Tract  743.  Eden  Twp.  F  W 
Valley,  W  G  Uncoln  to  Valley 
&  Lincoln  St  Co ..May  21,  1947 

May    24.    1947— LOTS    1    and   2   Blk 

5.  Tract  744,  Eden  Twp.  F  W 
&  Lincoln  &  Co  Mav*21,  1917 

May   24.    1947— LOTS   3   and    4    Blk 
■  Valley,    W    G    Lincoln    to    Valley 
&  Ltrroln  &  Co  May  22,  1947 

May  21,  1947— LOT  5  BLK  6,  Tract 
744.  Eden  Twp.  F  W  Valley.  W 
G  Lincoln  to  Valley  &  Lincoln  & 
Company t May   23,   1917 

May  24,  1947— LOTS  1  and  2  Blk  V 
Map  No  2  Subdlv  ptn  Central 
Oakland  Tract.  Oakland.  Wm  A 
and  Maggie  F  Watson  to  whom 
it   mwy   concern May '17,   1947 

May  24,  1947  L_  309  ROCKAWAY 
Lane,  Hayward.  James  J  and 
Olive  R  Collins  to  Paul  W  Welt- 
>:el ' - May    22,    1947 

May  24.  ^947-734  and  750  South  L 
St.  Livermore.2  Henry  A  Lllla  to 

whom   it   may   concern 

" May    23,    1947 

May  24.  1947—2412  BONAR  Street. 
Berkeley.  Mamie  Moniz  to  Chas 
I   Jackson   Co Mav   19,    1947 

May  23.  1947—768  ROSEMOUNT  Rd 
Oakland.     Harold    J    and    Eve    L 

Lavick  to  Gaba  &  Dames 

,   April    W.    1947 

May    28,    lt47— LOTS    7    to    12    incl 
Blk  6  map  town  of  Newark.  Lin- 
dell  Co  to  Claude  T  Und.May,  Inc  • 
Mav    19.    1917 

May  23.  1947— PTN  PLOT  52.  Cas- 
tro Meadows,  Eden  TWp.  Wm  L 
and  Helen  A  Badry  to  Walter 
- May    16.    1947 

CONTRA  COSTA  COUNTY 


Unit  No  1,  near  Lafayette.  Rich- 
ard A  Peppin  to  William  J  Rhodes 
May  12,  1947 

May  16.  1947— Lot  7,  Block  5.  Fos- 
kett  2nd  Addition,  Town  of  Con- 
cord. Ingeborg  Langlow  to  Joe 
Sobotka __„ -May  9,    1947 

May  16,  1947— Lot  12,  Block  2,  of 
Amended  Map  Block  3,  Maltby's 
High  School  Tract,  Concord.  Ross 

A  Carpenter  to  Joe  Sobotka 

May  9.  1947 

May  16,  1947 — One  acre  parcel  com- 
mencing 150  ft  E  of  El  Plnteto  St, 
Danville.  Joseph  L  Brugger  to 
whom  it  may  concern. .May  15,  1947 

May  16,  1947— Ptn  Lot  26,  Resurvey 
of  Lot  26,  Block  3,  Pringle  Addi- 
tion, Walnut  Creek.  Malcolm 
Woodland  to  whom  it  may  con- 
cern  _...May  16.  1947 

May  16,  1947— Ptn  Lot  1,  Reusch 
Ranch  Subdivision  near  Lafay- 
ette. Milton  R  Vail  to  whom  it 
may  concern May  16,  1947 

May  16,  1947— PHn  Lot  41.  Berkeley 
Country  Club  Terrace,  El  Cerrito. 
Gordon  T  Gonzales  to  Walter  H 
Edwards - May   14,    1947 

May  16,  1947— Lot  79,  Dewing  Park, 
near  Walnut  Creek.  John  M  Mc- 
Aleese to  Elmer  Mlller..May  13,  1947 

SAN    FRANCISCO 

Recorded  Accepted 

May  24,  1947— LOT  31  Blk  29,  Sun- 
nyside.  Dale  and  Nina  Hudson 
to  J  &  S  Constr  Co May  17.  1947 

Mav    23,    1947— SEVENTH    ST    bet 
Irwin     and     Hubbell.      Standard 
Oil  Co  to  Clinton   Con.str  Co 
May    15.    1947 

May  21.  1947— TOLL  PLAZA,  Gold- 
tn  .  Gate  Bridge.  Golden  Gate 
Bridge  and  Highway  Dist  to  R 
A   Cullen May  20,   1947 


Liens  Filed 


CONTRA  COSTA  COUNTY 


Recorded  Accepted 

May  14,  1947— Lot  19.  Block  22.  East 
Richmond  Blvd.  Richmond.  Elmer 

L  Leonard   to   Leonard   &  Son 

May  13,  1947 

May  14,  1947— Lots  20,  21,  22,  31.  32. 
33,  Gregorv  Meadows,  near  Wal- 
nut Creek.  Theodore  D  Wlllough- 

by  to  Wllloughby  &  Stegge 

_ Mav  14,  1947 

May  14.  1947— Lot  B2,  Walnut  Knolls, 
near    Walnut    Creek.    Joseph    H 

Clark  Jr  to  Tonder  B  Strand.. 

May  a.  1M7 

May  15.  1947— Lots  1.  2.  8.  4  and  6. 
Diablo  Manor,  Concord.  Ray  D 
Seifrled  to  whom  it  may  concern 
May  9,  1947 

May  16.  1947— Lots  a  and  44.  Block 
5,  North  Berkeley  Terrace,  El 
Cerrito.  Alfred  A  Emond  Jr  to 
Jordan  A  Read May  10,  1947 

May  16.  1947— Lot  80,  Dewing  Park, 
near    Walnut    Creek.    Edward    H 

McMillan  Jr  to  Elmer  Miller ^ 

_ Mky  12.  1947 

May  15.  1947— Lota  31  to  46,  inclu- 
sive. Pleasant  Hill  Homeslte,  Unit 
No  2,  near  Walnut  Creek.  R  Mon- 
son  to  self May  14.  1947 

May  16.  1947— Lots  16  to  23,  inclu- 
sive. Concord  Vista,  near  Concord. 
Concord  Land  Co  to  Philip  F 
Heraty May  14,  1947 

May  16,  1947  — Lot  *«>,  Pleasant 
Acres,  Lnit  No  2.  near  Walnut 
Creek.  C  Dudley  DeVclbIss  Co  to 
whom  it  mav  concern.  May  16,  1947 

May  16,  1947— Lot  6,  Valente  Pa  tic. 


Recorded  Amount 

May  16,  1947— Lot  SO  and  ptn  Lot 
31,  Block  85,  Richmond  Annex. 
Richmond.  Richmond  Plumbing  & 
Heating  Co  vs  Ray  Simmons  Jr 
$536.02 

May  16.  1947— Lot  29,  Sun  Valley 
Estates,  Walnut  Creek.  Superior 
Tile  Co  vs  Harvey  J  Lo  Sasso, 
et  al  $947.50 

May  20,  1947— Commencing  23&63  ft 
SE  from  most  northerly  comer  of 
Lot  1,  thence  SE  118.31  ft,  thence 
SW  368.17  ft,  thence  NW  118.31  ft, 
thence  NE  368,17  ft,  Map  of  Wal- 
nut Orchard  Tract,  near  Walftut 
Creek.  A  B  Evans  vs  Virginia  S 
Andersen    $117.79 

May  21,  1947— Lot  14,  Moraga  Wood- 
lands, Unit  No  1,  Orlnda.  Albany 
Block  &  Cement  Co  v*  William  F 
Jackson    $3,909.38 

May  21.  1947— Lots  1  and  2,  Block 
11,  Almond  Court  Addition,  Wal- 
nut Creek.  Blake  A  Callaway  vs 
William  S  Simpson,  et  al $18.00 

May  22,  1947— Lots  33  and  34,  Block 
48,  Richmond  Junction  Heights, 
El  Cerrito.  El  Cerrito  Lumber  Co 
vs  B  F  Leavitt,  et  al $2,007.18 

May  22,  1947— Lots  7  to  12,  inclusive. 
Laurel  Tract,  Richmond.  Gamel. 
Inc,  vs  Denis  Lynch $5,839.25 

May  23.  1947— Ptn  Lot  224,  Santa 
Rita  Acres,  Unit  No  4,  near  Rich- 
mond. Rochon  &  Gardere  vs  John 
N  Schaeffer,  et  al _ $390.00 

May  23.  1947— Lot  37  nd  ptn  Lot  88, 
Block  40,  Richmond  Annex,  Rich- 
mond. Rochon  A  Gardere  vs 
Frank  S  Gunta,  et  al $520.00 

May  24,  1947— Lot  37  and  ptn  Lot 
38,  Block  40.  Richmond  Annex, 
Richmond.    Moore   A  Roberta   vs 

Frank  S  Junta,  et  al $1,055.68 

. 1 — 

SAN    FRANCISCO 


Subdivision,  Redwood  City.  M 
Weber  vs  Harry  B  Garcia,  et  al 
„..„ $2,296.15 

May  23,  1947— Lot  5,  Block  28,  San 
Mateo  Terrace  No  7.  Arnold  Jo- 
sephs, doing  business  as  Josephs 
Bros,  vs  Donald  Lavor,  et  al..$287.11 

May  23,  1947— Lot  5.  Block  8,  San 
Mateo  Terrace  No  7.  Matheny 
Sash  A  Door  Co  vs  Donald  Laver. 
et  al - ~ $354.55 

May  22,  1947— Ptn  Lot  61,  Reese 
Subdivision.  Redwood  City.  Chas 
A  Wlegman  vs  L  C  Bamett,  et  al 
„ „ :$540.00 

May  22.  1947— Lot  17,  Block  6.  White 
Oaks  No.  4.  F  McMahon  vs  John 
Riley,  et  al $370.70 

May  22,  1947— Ptn  Lots  105  and  106, 
Wellesley  Park.  Lewis  R  Hollen- 
beck  vs  Paul  Potter,  et  al $371.77 

Non-Responsibility 


ALAMEDA  COUNTY 


Mav  23,  1947— LOTS  36  to  39  incl 
Blk  7,  Map  Chevrolet  Park.  Har- 
ry V  Wronski  as  to  Improve- 
ments on  .property. 

May  24,  1947— PTN  LuTS  7  and  8 
Maple  Crest,  Oakland.  R  C  and 
Lillian  V  Malone  a.s  to  improve- 
ments on  property. 

May  26,  1947—1429  ADA  ST,  Ber- 
keley. Dept  of  Veterans  Affair.s 
of  the  State  of  California  as  to 
Improvements  on  property. 


Plumbing  Permits 


TUESDAY.  MAY  27.  1947 


DAILY     PACIFIC     BUILDER 
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OAKLAND 


CONTRA  COSTA  COUNTY 


Recorded 

May  16,  1947— Ptn  Lot  59.  Official 
Map  of  the  Town  of  Walnut 
Creek.  Ruth  N  Stow  as  to  im- 
provements   on   prop^ty. 

SAN   FRANCISCO 


May  26,  1947—27-35  POLK , Street. 
Lean  and  Irma  Guerrazzi  as  to 
improvemfents   on   property. 

May  26.  1947—140  FRONT  Street. 
Wm  C  Jr  and  Louisette  C  Mur- 
duck  as  to  improvements  on 
property. 


Release  of  Liens 


CONTRA  COSTA  COUNTY 

Recorded  Amount 

May  16.  1947— Lot  4,  Block  8,  Wal- 
nut Creek  Heights,  Walnut  Creek. 
Walnut  Creek  Building  Materials 

Co  to  Milt  Brown,  et  al $307.91 

May  16,  1947— Lot  4,  Block  8,  Wal- 
nut Heights,  Map  No  2,  Walnut 
Creek.  Joseph  Brown  to 'Milt  D 
B  rown  42,000.00 


Furnace  Permits 


CV^KLANO 


Recorded 
'May    11,    1947 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

S«fid  Lftf  For  Qaofatton 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  SAN  FRANCISCO 
'      ■      JUii/pcr  4-U70  ■■■'u.-j^  .  i.uL.uLJL-.-, 


Amount 
NW   TOCOLOMA 
Ave  M>J6,r6  SW    lathrop.    William 
Powers     dba     Excelsior    Rfg    Co 
v?«    Clyde    Edward.s  $120.00 

May  23.  1947—22-44  MISSION  ST. 
Wnpnrr  A  Martiner.  vs  K  A  and 
Mahovl  Wilklnif.  Paul  Gillespie 
anil    Wetenhall $9,211.94 


2039  Clemens;  owner.  Hunt;  deal- 
er.  Atlas;  central  heat. 

491  Stow;  owner,  Drysdale;  dealer. 
Atlas :  2  floor  furnaces. 

24  Westminister;  owner,  I.aRock; 
dealer,   Atlas;    central   heat. 

744  E  12th  St;  owner.  H  L  Mc- 
Coy; dealer.  Miller  Floor  Furnace; 
central  heat. 

.^31  Burlwoo<l  Drive:  owner,  G  Fl- 
settp;  dealer.  Miller  Floor  Furnace; 
floor    furnace. 

4216  Frullvale;  owner,  Aarvaks; 
dealer.    Atla.4 :    central    heatlntj. 

2307  99th  Ave;  owno!.  Bastrom  A 
L         .     :    dealer.    Atlas;    floor. 

2965  Carlson  ■,  owner  L,ipshltz ; 
dealer.    Atlas;    central    he^it. 

4127  Maple;  owner.  Lipshitz;  deal- 
er.   Atlas;   central   heat. 

209  Stanford;  owner.  A  H  Ralbcs 
dealer.   Atlas;   floor. 

6505  Whitney;  owner,  Hollmeycr; 
dealer,  Aladdin ;   floor. 


Plumber,  «C  W  Roland;  owner, 
Carlson;  4  fixtures;  0  gas;  10  wa- 
ter;   1726    Seminary. 

Plumber,  Jas  H  Smith;  owner,  S 
Collins;    1   fixture;    1167   8th    St. 

Plumber,  E  M  Maloney ;  owner, 
Faaula;  9  fixtures;  16  gas;  3  water; 
4400   Norton. 

Plumber,  E  M  Maloney;  owner, 
Hem-sinRer;  5  f  Ixtuf  es ;  3  gas;  10 
water;    7001    Saroni. 

Plumber,  Wm  Christy;  owner 

;   5  fixtures;   3  gas;    12  water; 

8601   Seneca. 

Plumber,  J 'R  Pierce;  owner,  Bru- 
iier;  4  fLxtures;  0  gas;  6  water;  8401 
Baldwin. 

Plumber,  J"  R  Pierce;  owner,  Mc- 
Chesney;  2  gas;  4  water;  1951  86th 
Ave. 

Plumber,  M  F  Avilla;  owner,  Gus 
Sallea;  1  fixture;  0  gas;  4  water; 
1821    MacArthur. 

Plumber,  W  H  Picard;  owner, 
Mrs  M  E  Cary;  1  fixture;  6047  Buena 
Vista. 

Plumber,  Wm  jfSouza;  owner,  L 
Mecel;  2  fixtures;  0  gas;  4  water; 
8307    Ney. 

Plumber,  F  E  Nearhood;  owner,  E 
Llnstad;  4  fixtures ;.0  gas;  8  water; 
354    Hobart. 

Plumber,  F  ^  Nearhood;  owner, 
Dwight  Neal.son ;  3  fi.xtures ;  0  ga.s ; 
6  water;  3852  Beaumont. 

Plumber,  F  E  Nearhood ;  owner, 
Toscana  Co ;  6  fixtures ;  0  gas ;  10 
water;    899    40th    St. 

Plumber  and    owner,    F   Goldstein; 

3  fixtures;  0  gas;  2  water;  578  13th. 
Plumber,    F    Groldstein ;    jwner,    R 

B  HarrLs:  1  fix;  2  water;  79Q  8lh  St. 

Plumber,  F  Goldstein;  owner,  J  E 
Pellltier;    2    gas;    580    14th. 

Plumber,  J  A  Fazio;  owner,  Thom- 
as; 1  fixture;  0  gas;  2  water;  841 
Paloma. 

Plumber,  J  A  Fazio;  owner,  Joe 
Adams;  8  fixtures;  3  gas;  12  water; 
7925    Sterling. 

Plumber,  J  L  Tancready ;  owner, 
Am.ritan  Bag  Co;  1  fixture.?;  l 
water;    228   Harrison. 

Plumber,  Gus  A  Bierman ;  owner, 
Foster;   1  fixture;   3301   7  School. 

Plumber,  E  C  Bonin;  owner,  Pirate 
Cafe;    5    fixtures;    2116    Broadway. 

Plumber?  C  W  Roland;  owner, 
Brandon  Const  Co ;  4  fixtures ;  0  gas ; 
Jj  water;   73;H  E   14fh    St. 

Plumber,  Hufschmdt;   owner,  ; 

2  fixtures;  0  gas;  4  water;  1781  9th 
St. 

Plumber,  Hufschmidt;   owner  .„ ; 

1  fixture;    895   Willow. 

Plumber,   Roeber;  owner,   ; 

4  gas ;  6311  Moraga. 

Plumber.  J  L  Johason ;  owner, 
same;  8  fixtures;  4  gas  3126  Mag- 
nolia. •< 

Plumber,  C  W  Kniehts ;  ownoi.  L 
W  Garner;  2  fix;  3  water;  6208 
Cheeton. 

Plimibcr,  B  D  Brown;  owner ; 

2  ga»;    1615    13th    St. 

Plumber.  J  A  Freltas;  owner,  J  C 
Ring;  7  fix;  3  gas;  12  water;  3474 
Birdsall. 

Plumber.  S  A  Freltas;  owner,  Jack- 
son; 5  fix;  3  gas;  10  water;  1715 
Church. 

Plumber,  Service  Heat  and  Power; 
owner,  Superior  FInisn  Ldry;  1  gas; 
2212   Poplar. 

Plumber.  J  A  Freltas;  owner,  Geo 
Drx.'idalc;  10  fix;  6  gas;  18  water; 
62.S   Vallc  Vista. 

Plumhfr,  Brand;  owner,  Mathews; 
2  fix :    G531  Thombell. 

Plumber.  Gus  A  Bierman ;  owner, 
Carpcalcr;  2  fix;  4  gas;  2245  38th 
Ave. 


BERKELEY 


SAN   MATEO  COUNTY 


Recorded  Amount 

May  24.  1947- Ix>t8  11,  12,  14  and  14. 
Block  27,  Western  A<idltion.  San 
Mateo.  Lloyd  Underwood  vs  Fred 

Hf!m,  «t  al _ _ $2,294  74 

May    24,    1947— Ptn    Lot    48,    Reese 


3207  College  Ave;  owner,  Madson; 
dealor,  J,  H  Jevans;  18  wash  tubs. 

12.j1  Delaware  St;  owner,  Massey; 
detiler,  W  A  Bohan ;  water  closet; 
wash  basin;  wash  tub. 


OVERHEAD  GARAGE  DOORS 

tlSlOINllAl    anrf    COMMICCIAl 


OPERATED  DOORS 
OVERHEAD  DOOR  CO. 

Ption*  Olympic  6312 

5420   San    Pablo   Ave^   OAKLAND 

• 

Phone   JUrilper  4-7897 

8731   Mission,  SAN    FRANCISCO 


403  Keyet  St..  SAN  JOSS 
Phono  Ballard  tttl 


Small  Job 

Portable 
Mixer! 

'for  Centre fe  &  fAortar 


■i 


K 


Contractors!  ^ 

C^7iERAL...CEMEKT...5RICK  and  STONE 

•  •  •  TILE  •  •  •  REMODELING  •  •  •  .Sero'«  the  MUmr  ^ew've 

been  waffSng  for.'  Th«  ESSICK  -Modtl  350"MIXER.  A  quol--  '     ilon  typ« 

boH-bocring  mixer  for  continuou*,  clap«ndabl»  i-rvitn.  St»*i  'cn,  p|«c- 

tricolly  welded,  lubricated  for  IK*  ...  no  greasing  rtquirsd. 

3'A  cubic  foot  copcicHy  (one  wkoel  borrow).  New  compact  design 
. . .  oosy  to  handle  and  trail.  Two  long  tpiral-dupUx  ribbon  blodos  ond 
two  sfiovel-lype  blodes  assure  fost  onH  thorc  mixing.  Eosy  to  load  and 
discharge,  .charges  or  dumps  on  el) tier  side.  It  saves  time... cuts  cost. 
It's  o  new  miner  for  new  profits/ 

ISSICK  Model  350  Mixer,  wStk  IHhp.  0<is  Ensine  .  .  $233.00 
(S*ICK  Model  350  Mixer,  with  1 V)  hp.  Clectric  Motor  $210.00 

lSSICr<  .'.cdel  333  Mixer,  less  pewur $173.00 

IMMiDIATi  OtLIVCRYl 

QKSSER-WILLIAMS   CO. 

iOUKTN  STRilT,  OAKLAND  7  •7tLXrNON|TWlNOAK&  3**0 


2335  Roosevelt;  owner,  Schmidt; 
dealer,  W  A  Bohan;  wash  basin; 
sink;  shower. 

2243  Dwight  :  owner,  Barkley;  deal- 
er, Berkeley  Plumbing  Co;  water 
closet.  • 

2101  Loa  Angeles;  owner,  Wales; 
dealer,    Berkeley    Plumbing;    shower. 

2328  Roosevelt ;  owner,  McCutchen ; 
dealer,   Oscar   Zeis ;    sink. 

1050  Keith;  owner,  Carl  H  Perlter; 
dealer,  Carl  H  Perlter ;  water  closet ; 
wash  basin;  bath  tub;  sink;  wash 
tub. 

3017  Dohr;  owner  A  A  Moore;  deal- 
er, M  J  Schmitt;  water  closet;  wash 
basin ;  bath  tub ;  sink. 

1415  AJcatrcuc ;  owner,  C  J  Doug- 
lass ;  dealer,  D  L  Mlnogglo ;  water 
closet;  wash  basin;  bath  tub;  sink; 
wash  tub. 


Electrical  Permits 


SAN    FRANCISCO 


6556  2341  43  Army;  owner.  Da- 
pale:  contractor.  Star  Elec  Co;  8 
outlets ;  4  plugs ;  9  switches ;  ov- 
erhead   service. 

6.557  1674  Kirkwood  St;  owner, 
Scatena;  contractor,  Me'rcury  Elec 
Co ;    10    plug.s. 

6558  44th ;  owner,  Pac  Coast  Con- 
struction Co;  contractor,  B  J  Do- 
herty ;    temporary    saws. 

6559  Kirkham;  owner,  Pac  Coast 
Const  Co ;  contractor,  B  J  Doherty ; 
temporary    saws. 

6560  W  200  ft  S  of  Judah :  owner 
Marvel  Builders ;  contractor,  B  J  Do- 
hertv;    temporary  saws. 

6661  N  125  ft  W  of  19th:  owner, 
F^c  Coast  Const  Co:  contractor,  B 
J  Doherty:  temporary  saws. 

6562  W  200  ft  N  of  Geary;  owner, 
Pac  Coast  Const  Co;  contractor,  B  J 
Doherty :    temporary    saws. 

6563  661  Cole:  owner,  Geo  Mc- 
Carthy; contractor  Bertrand  Elec 
Co:  6  outlets:  motors;  overhead  ser- 
vice. 

6564  56  Alpine  Terrace:   owner 

;     contractor,     C     Stehle     Elec 

Co ;    altenttions. 

6565  945  Pacific;  owner,  Bert 
Const:   contractor,   ;   10  outlets; 


4  branch  circuits;  16  plugs;  10 
switches ;    underground    service. 

6566  995   Market  St;    owner, : 

cunlrattor,  Kuchel  A  Slevera  Elec 
Wks  L.td :  ofc  bldg,  main  switch- 
board,   1    meter. 

6567  560  Market  St;  owner.  Pat- 
rick Moise,  Klickiioe  Co;  contractor 
Kuchel  A  irievers  Elec  Wks  Ltd :  mo- 
tors. 

6568  1724  11th  Ave;  owner,  Hey- 
man :  contractor,  H  C  Wilson :  10 
outlets;  12  plugs;  9  switches:  over- 
head   service. 

6569  6.'570  1718  12th  Ave;  1666  12 
th  Ave :  owner.  Heyman ;  contractor, 
H  C  Wilson;  10  outlets;  12  plugs; 
9  switches:   overhead   service. 

6571  643  Monterey  Blvd:  owner,  .... 
;  contractor,  H  C  Wilson;  mo- 
tors. 

6572  644  Lisbon:  owner,  ;  con- 
tractor, Herbert  La  Mott;  overhead 
service :  new  service. 

6573  988  Market  St:  owner.  War- 
field  Theatre;  contractor,  M  Schim- 
etschek ;    m    g   outside  2   nites. 

6574  70  McAllister  St :  owner.  Pres- 
ident Theatre :  contractor,  >f  Schim- 
etschek;   m  g  outside  3  nites. 

6575  Sweeney    St;    owner ; 

contractor,  O  J"  Ferrera ;  temporary 
saws. 

6576  2125  Capitol;  owner.  Green- 
wood ;  contractor.  Eureka  Elec  Co ; 
alterations. 

6578  908  10  Russia  St;  ownerf 
Bjorkmari;  contractor,  Eureka  Elec 
Co;  20  outlets;  28  plugs;  18  switc^h- 
es. 

6579  3023  16th  St;  owner.  Cotter's 
Old  Erin  Tavern:  contractor,  Dowd- 
Seld  Elec  Co;  temporary  fire  re- 
pairs. 

6580  3864  Jackson  St;  owner, 
Sfchurman:  contractor.  Malm  A  Wel- 
ter: 1  outlet:  1  switch. 

6581  -  5  470  Los  Palmos  Dr;  474 
Los  Palmos  Dr;  478  Los  Palmos  Dr; 
484  Los  Palmos  Dr;  488  Los  Palmos 
Dr;  owner,  Meyer:  contractor,  E  A 
Koenig :  14  outlets ;  4  circuits ;  18 
plugs :    15    switches. 

6586     67    Inverness   Dr:    owner,    .... 

;     contractor,     E     A     Koenig; 

overhead    ser\'ice:    range. 

6586  6334  Geary  Blvd;  owner, 
MofeUer  &  Son ;  contractor.  Grand 
Elec    Co;    16    outlets:     10    plugs;     12 


switches:    alteration.       _____^___ 
6588     2449    Larkin    St ;    o\\ner   aiid 
contractor,     Jaeger;     overhead     ser- 
vice :    new    eci-vlce. 

6689     550  Green  St;   owner,   ._ ; 

contractor.    Mercury    Elect ;    motors. 

6590  454  Brdwy  St;  owner,  IJone; 
contractor.  Mercury  Elect;  22  out- 
let:   18   plugs:   18  switches. 

6591  605  Market  St:  owner,  West 
Coast  Life  Ins:  contractor,  J  K 
Herzog:  move  four  outlets. 

6592  1935  Taraval  St:  owner.  Law- 
ton  Cleaners;  contractor.  Wonder- 
lite    Neon    Products-  Co :    sign. 

6593  234  Bush  St;  owner.  Mills 
Estate:  contractor,  H  S  Tittle  Co; 
alteration. 

6594  364  Bush:  owner,  San  Fran- 
pIsco  Sec  gchool;  contractor.  Elec 
Prod:  sign. 

6595  1030  Taraval;  owner.  Sherry 
Liquor;  contractor,  Elec  Prod  Corp; 
sign. 

6596  675  Bush :  owner.  Sherry 
Liquor  Store;  contractor.  Elec  Prod 
Corp;  sign. 

6597  222  Napoleop ;  owner,  Idaeo 
Mill  and  Lumber  Co.;  contractor,  Do- 
ver   Elec    Co;     repair    complaint. 

6698  2701  Sutter;  owner.  Croc 
Store;  contractor,  Casey  Elec  Co; 
1    outlet. 

6599  545   Valencia;    owner,    .  ; 

contractor,  Casey  Elec  Co;   1  plug. 

6600  330  Winding  Way;   owner 

;    contractor,    Casey    Elec    Co; 

9  plugs;   7  switches;  stove. 

6601  2167  30th  Ave;  owner,  Tay- 
lessor;  contractor,  Buzzell  Elect;  2 
outlets;  6  plugs;  2  switches. 

6602  3rd  &  Market;  owner.  Hearst 
Bldg:  contractor,  Buzzcll  Elect  Co; 
18   outlets. 

6603  2765  16th  St;  owner.  Re- 
liance Trailer  A  Truck  Co;  contrac- 
tor. Buzzell  Elec;  34  outlet.sj  5 
switches. 

6604  NW  8th  Harrison ;  owner. 
Standard  Oil;  contractor,  Weber- 
Conroy ;  15  outlets ;  motors ;  overhead 
service 

6605  522  Golden  Gate;  owner, 
Gifford  Glass;  contractor.  Weber- 
Conrov ;  motors. 

6606*  41  Calif  fft ;  owner.  Little 
Coffee  Shop;  contractor,  O'Keeffe 
the  Fan  Man ;  motors ,  new  power 
panel. 


6607  447  Irving  St;  owner,  Davl- 
tons;  contractor.  O'Keeffe;  over- 
head service;  alterations  light  and 
power. 

6608  7000^ Geary  St;  owner.  Glass; 
contractor,  O'Keeffe;  motors;  re- 
grouped. 

6A)9  552  Brannan  St;  owner.  Fink 
A  Schindler;  contractor,  O'Keeffe; 
motors. 

6610  16«  A  CaselU;  owner,  Farla; 
contractor.  Beacon  JBlec  Co;  over- 
head  service;    meter    loops. 

6611  166    Eddy    St;    owner : 

contractor.  Beacon  Elec  Co;  2  out- 
lets; 1  plug:  2  switches;  alteration. 

6612  566     Castro;     owner, 

contractor,  Beacon  Blec  Co;  11 
branch  circuits ;  motors ;  under- 
ground service. 

6613  631  O'B'arrell  St;  owner,  Al- 
exander Hamilton  Hotel;  contractor, 
Langlals ;    connect    2    signs. 

6614  873  Mission  St;  owner.  Pal- 
ace, N  Montgomery  Garage:  con- 
tractor, Chas  A  Langlals:  1  outlet; 
2  branch  circuits;  2  plugs;  2  switch- 
es. 

6615  1899  Haight;  owner.  Cream- 
ery ;  contractor.  Eureka  Elec  Co ;  2 
plugs ;    inside   service. 

6616  944  Chestnut  St;  owner,  Joel 
Johnson:  contractor.  Strum  A  Smith; 
1   outlet:    motors;    1   switch. 

6617  39-41  Jersey  St;  owner,  C 
Wold;  contractor,  Strom  &  Smith; 
35   outlets;   40   plugs;    36   switches. 

6618  1236  Noriega  St;  owner,  Doel- 
ger;  contractor,  Edison  Elec  Co; 
meter  loops.  z 

6619  Fremont  E  L  150  tt  N  How- 
ard N  F;  owner,  West  Coast  Adv 
Co;   contractor,   Spott  Elec  Co;   sign. 

6620  6628  Various  locations;  own- 
er. West  Coast  Adv  Co;  contractor, 
Spott    Elec    Co;    sign. 

6629    2312  Irving  St;  owner,  Olson's 


OVERHEAD  CROSSING,  ETC.,  SAN  BERNARDINO  COUNTY,  CALIF. 

sidewalks ; 

(27)  15  each  monuments; 

(28)  225  each  guide  posts; 

(29)  1.8  miles  new  property  fence; 

(30)  140  lin.  ft.  12-ln.  reinforced  con- 


Low  and  Only  Bidders 

Overhead  and   Undercrosslngs  and 
Grading  Cost  $377,203.60 

SAN  BERNARDINO  COUNTY.  Calif. 
Between  Ttlwanda  Ave.  and  Mul- 
berry Ave. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.9  mile  grading  and  paving 
with  Portland  cement  concrete,  con- 
structing a  reinforced  concrete 
overhead  crossing  at  Kaiser  Spur 
and  a  steel  beam  span  undercross- 
Ing  at  Kaiser  Road. 
Bids  opened  In  the  State  Bldg.,  Los 

Angeles,    Calif. 

I^w  Bidder— George  Herz,  Box  191, 
San  Bernardino,  Calif.,  $377,203.60. 
The  work  Involves: 

(1)  1680  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

(3)  128,500  cu.  yds.  roadway  excava- 
tion; 

(4)  3780  cu.  yds.  structural  excava- 
tion ; 

(5)  1200  cu.  yds.  structural  backfill; 
T6)  200  cu.    yds.   ditch  and   channel 

•Kcavatlon ; 
(7)  21.100  cu.  yds.  Imported 

(A) 

(1) - :. 

(2) 

(3) 


(8) 
(9) 


type  A; 

149,000  cu.  yds.  Imported  borrow, 
type  B; 

develop  water  supply  and   fur- 
nish water  equipment; 


$  4.30 
2,600.00 
.23 
1.60 
1.70 
1.60 


(22)-.. 
(2«)._. 
(24)..-. 
(25).... 
(20)..-. 
•  271... 
(28)-... 
(2S).... 
(»)..- 
(SI).... 
(82).... 
(M)... 
(24).... 
(36).... 
(3«)..- 
(37).... 
(381  .. 
♦39)... 


.30 

3,900.00 

1.50 

25.00 

.22 

16.00 

4.00 

16.00 

1.05 

12.15 

.70 

4.00 

49.00 

.058 

.018 

.066 

.05 

7.00 

47.00 

12.00 

4.10 

1,400.00 

2.90 

1.70 

2.75 

4.00 

1.46 

8.80 

1.56 

1.40 

73.00 

660.00 


borrow 

(B) 

$    2.66 

2,700.00 

.31 

1.45 

1.50 

1.80 

.76 

2,800.00 

1.85 

22.00 

.33 

•    16.40 

3.55 

14.00 

1.20 

11.25 

.60 

3.60 

38.50 

.06 

.024 

.09 

.05 

7.20 

36.00 

6.00 

4.80 

1,200.00 

2.30 

1.30 

2.40 

3.40 

1.20 

16.W 

1.20 

1.20 

60.00 

1,200.00 


(10)  6800  M  gallons  apply  water; 

(11)  55  sta.  finish  roadway; 

(12)  25,000    sq.    yds.    subgrade   treat- 
ment; 

(13)  190    tons     liquid    asphalt     RC-2 
subgrade  treatment; 

(14)  2400    tons    minimum    aggregate 
plant  mix  surfacing; 

(15)  110    tons    paving    asphalt    plant 
mix  surfacing; 

(16)  200  lln.  ft  raised  bars,  plant  mix 
surfacing ; 

(17)  5400   cu.    yds.    class    B    portland 
cement  concrete  pavement; 

(IS)  3180  each  tie  bolt  assemblies; 

(19)  98  lln.  ft.  timber  bridge  railing; 

(20)  2275   cu.    yds.    class   A   portland 
cement  concrete  structures; 

(21)  323,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(22)  323,000  lbs.  place  bar  reinforcing 
steel ; 

(23)  107,000    lbs.     furnish     structural 
steel ; 

(24)  107,000  lbs.  erect  structural  steel  f 

(25)  278  lln.  ft  steel  railing; 

(26)  23  cu.  yds.  class  A  portland  ce- 
ment concrete  curbs,  gutters  and 

(D)  (E)  (F) 

$     2.50       $     4.00       $     4.00 
1,200.00      3,000.00    20,000.00 
.30  .35  .30 

1.25 
2.35 
1.25 
.55 
.42 
1.200.00 
1.70 
6.80 
.30 
18.00 
4.00 
17.80 
1.66 
11.35 
.60 
4.30 
55.60 
.061 


Crete  pipe,  standard  strength; 

120  lln,  ft  8-ln.  CMP,  16-gage; 

16  lln.  ft.  18-ln.  CMP,  16-gage; 

1100  lln.  ft  24-ln.  CMP,  14-gage; 

50  lln.  ft  drain  tile; 

5  cu.  yds.  filter  material; 

70   lln.   ft    salvage   existing  pipe 

culverts ; 

34  lin.  ft.  relay  salvaged  corru- 
gated metal  pipe; 

4  each  sidewalk  manhole  frames 

and  covers: 

engineer's  office. 
Total  bids  submitted  May  22  were: 
(A)  George  Herz  &  Co.,  $377,203.60. 
Griffith  Co..  $394,167.60. 
Winston  Bro.s.  Co.,  $402,544, 

Peter    Klewit     Sons     Co.,     $410,- 
928  20. 

J  .E.  Haddock,   Ltd.,  $428,881.60. 
MacDonald  A  Kruse  and  Hensler 
Conatruct^n  Co.,  $448,267.60. 
United  Concrete  Pipe  Corp.   and 
Ralph   A.   Bell,   $486,421.50. 

Dimmltt  &  Taylor,  $500,487. 
Guy  F.  Atkinson  Co.,  $522,000. 
Matkh  Bros.,  $522,569. 
bids  submitted  were: 


(31) 
(32) 
(33) 
(34) 
(85) 
(36) 

(37) 

(38) 

(39) 


(B) 
(C) 
(D) 

(Et 
(F) 

(G) 


Cleaners;      contractor.     Globe      Elec 
Wks ;  motors. 

6630  273  Hartford  St;  owner, 
contractor,  Fred   Vollers ;    12  outlets ; 

3  branch     circuits;      13      plugs;      7 
switches ;    overhead    service. 

6631  437  Market  St;  owner : 

contractor.    Golden    CxSte    Bleo    Co; 
alterations. 

6632  2435  Calif  St;  owner,  Grand 
Central  Mkt :  contractor,  If  Schlm- 
etschek ;    alterations. 

6633  N  W  cor  Clement:  owner, 
Richmond  Drug:  contractor,  M 
Schlmetschek ;    alterations. 

6634  352  Punston ;  ownCr,  Goblen; 
contractor.  Lynch  Elec  Co;  8  outlets; 

4  plugs :    2    switches, 

6635  628  Ellis  St;  owner.  Russet 
J  Hyde;  contractor.  Neon  Maint 
Corp;    sign. 

6636  W  side  Apollo  St  next  No 
122:  owner ;  contractor.  At- 
las Elec  A  Eng  Co ;  motors ;  overhead 
service. 

6687  1127  Mkt  St;  owner.  Strand 
Theatre:  contractor,  Edw  W  Scott 
Elec    Co;    alterations. 

6638  914  Grant  Ave;  owner,  L 
Fay;  contractor,  Edw  W  Scott  Elec 
Co;  90  outlets:  12  plugs;  12  switch- 
es. 

0639    25  Roanoke  St;  owner 

contractor,   Assoc   Blec   A    Mech   Co; 
temporary  saws. 

6640  38  Drumm;  owner,  Coast  Ci- 
gar; contractor.  Quality  Elec  Co; 
motors. 

6641  155    Bronte;    owner : 

contractor,  Richmond  Elec  Co;  1  spe- 
cial   equipment :    range   circuit 

6642  149  Eddy  St;  owner,  Phoe- 
nln.  Slmpton  Co;  contractor.  J  K 
Herzog  Elec  Co;   repair  faulU. 

6643  1624  Fillmore;  owner,  Fill- 
more   ,Quallty     Market:      contractor 


(ContlBuad  on  Page  8) 


(C) 

$     2.50 

1,000.00 

.34 

1.50 

2.30 

1.30 

.65 

.39 

5,500.00 

2.00 

25,00 

.30 

25.00 

4.50 

18.00 

1.00 

13.50 

.75 

200 

42.00 

.055 

.086 

.085 

.045 

7.00 

30.00 

7.00 

5.00 

1,350.00 

2.50 

1.60 

4.00 

4.30 

1.00 

10.00 

200 

2.00 

70.00 

3,000.00 


.027 

.12 

.04 

7.25 

4890 

6.70 

460 

1.430.00 

1.40 

1.46 

3.46 

3.75 

.45 

3.20 

1.10 

1.10 

70.00 

1,700.00 


1.50 

1.60 

1.60 

,76 

.46 

7.000.00 

1.80 

15.00 

.18 

l&OO 

3.00 

•     17.00 

1.25 

11.00 

.60 

4.00 

55.00 

.062 

.028 

.104 

.038 

7.50 

36.00 

6.06 

4.50 

1,500.00 

2.50 

1.50 

2.50 

4.00 

2.00 

10.00 

1.25 

1.26 

62.60 

3,000.00 


1.50 

2.00 

,38 

.65 

.60 

15,000.00 

1.25 

30.00 

.30 

15.00 

4.00 

12.00 

.20 

12.00 

.80 

6.00 

50.00 

.06 


.02 

.12 

.06 

6.00 

30.00 
8.00 
6.00 
1,000.00 
4.00 
1.90 

aoo 

6.00 
1.60 
6.00 
3.00 
1.00 
76.00 
3,000.00 


(H) 
(I» 
(J) 
Unit 

(G) 

$     6.00 

5,000.00 

.39 

2.00 

2.00 

1.00 

.92 

jC5 

10,000.00 

1.80 

50.00 

.30 

25.00 

4.00 

»  20.00 

1.50 

14.00 

.70 

5.00 

47.00 

.06 

.03 

.11 

.05 

6.00 

."JO.OO 

5.00 

4.00 

1,000.00 

3.00 

2.75 

3.00 

4.00 

.75 

7.00 

2.00 

2.00 

75.00 

3,000.00 


(H) 

$    3.00 

1,500.00 

.43 

600 

3.00 

2.00 

1. 15 

.67 

2,500  00 

1.60 

25.00 

.35 

18.00 

4.00 

15.70 

1.50 

14.00 

.75 

4.00 

50.00 

.066 

.02 

.106 

.05 

7.50 

40.00 

6.00 

5.00 

1,160.00 

3.00 

l.f5 

2.50 

3.66 

1.00 

5.00 

1.00 

1.00 

100.00 

1,800.00 


(I) 

$     2.50 

4,000.00 

.!S5 

2.50 

2.00 

2.00 

1.00 

.70 

10,000.00 

1.50 

40.00 

.40 

25.00 

600 

•20.00 

200 

13.50 

1.00 

5.00 

49.00 

.06 

.03 

.13 

.05 

8.00 

40.00 

6.00 

4.00 

2.000.00 

3.00 

2.00 

3.00 

4.00 

1.00 

15.00 

2.00 

200 

75.00 

1,566.00 


(J) 

$     5.00 

5,000.00 

.46 

4.00 

1.50 

.60 

.70 

.65 

8,500.00 

2.60 

20.00 

.65 

15.00 

8.50 

15.00 

1.00 

12.50 

.75 

6.00 

60.00 

.066 

.03 

.105 

.04 

7.60 

50.00 

10.00 

5.00 

1,800.00 

3.00 

2.00, 

3.00 

8.60 

1.00 

10.00 

2.00 

2.00 

75.00 

2,000.00 


Lumber  Export 

(Continued  from  Page  One) 

rect  proportion,  an(i  that  its  course 
will  be  determined  more  closely  by 
the  future  of  building  than  by 
price  factors  alone. 

If  this  reasoning  is  soun(i,  then 
increased  exports  are  advisable.  It 
follows  naturally  because  of  the 
need  for  keeping  mills  in  full  pro- 
duction even  if  prices  and  other 
deterrent  factors  influenced  toward 
curtailing  output,' 

"There  is  a  tremendous  current 
physical  need  for  lumber  prod- 
ucts," one  exoei*  said.  "There 
would  be  a  world  shortage  right 
now  if  price  were  not  considered 
as  one  of  the  controlling  factors. 
Maximum  production  should  be  en- 
couraged." 

Contractors  should  not  be  sur- 
prised if  a  continuinjT  effort  is 
made  to  increase  further  the  for- 
eign shipments  of  timbers  —  it 
might  run  as  much  as  75  million 
board  feet  additional   per  Quarter. 

This  is  feared:  If  a  sudden  de- 
velopment in  price  trends  should 
hold  back  production,  the  patern 
of  cutting  at  the  mill  would  change 
and  the  desirable  grades  for  home 
construction  would  not  be  coming 
from  the  saws  in  the  volume  they 
are  now. 

Some  west  coast  producers  re- 
port they  are  already  slowing 
down.  Two  important  transporta- 
tion developments  may  further  re- 
tard operations.  (1)  The  Maritime 
Commission  is  scheduled  for  dis- 
continuance June  30.  This  will  re- 
dtfie  the  west  coast  lumber  ships 
from  55  to  .30;  (2)  The  grain  ship- 
ping season  is  coming  on.  This  will 
pap  hundreds  ,or  thousands  of 
freight  cars,  draining  them  from 
tidewater  lines  into  the  grain 
country. 

Need  Full  Production 

This  comes  about  just  at  tht» 
time  when  the  NorthweilpiB  com- 
ing into  its  own  as  a  Douglas  fir 
producing  ceiiter.  The  pressure  is 
on  in  Washington,  Oregon,  and 
California  (northern  part),  par- 
ticularly around  Eureka,  and  sev- 
eral extremely  northern  California 
towns. 

If  the  shipping  facilities  get 
clugged  up,  say  the  producers  In 
this  area,  there  will  be  no  more 
doors  and  window  frame's  from 
si  right  edge  grain  fir.  .Millwork 
will  continue  to  nour  out  in  suit- 
able amounts  only. as  long  as  the 


wheels  turn  at  near  full  capacity, 
as  they  now  are. 

Some  minds  in  the  national 
housing  agency  fear  that  a  bottle- 
neck at  the  mill  from  lack  of  ship- 
ping space  will  shut  off  the  sup- 
ply—or lower  it  dangerously-^-of 
framing  lumber  in  standard  sizes 
(two  by  fours  and  two  by  sixes). 

Export  quota  originally  planned 
for    1947    was    one    billion    boanl 
feet— less    th.an   three    percent    of 
home  production.   The  U,  S.  is  iln- 
porting  from   Mexico  and   Canada 
this    year   approximatelv   one    and 
one  -  quarter  billion  board  feet. 
These  imports  are  all  in  construc- 
tion grades  except  hose  quantities 
for  manufacture  into  furniture.  In 
contrast,  70  per  cent  of  our  exports 
is  in  non-housing  grades.  The  In- 
flux from  Canada  and   Mexico  all 
is  consigned  to  U.  S.  areas  poorly 
served  by  sea  shipping. 

Fir  Rate  Increaaea 

The  experts  are  guessing  that 
Creedon  will  increase  the  export 
quotas  but  they  are  not  guessing 
by  how  much.        * 

In  exports  alone,  the  Douglas 
fir  industry  has  increased  its  share 
of  export  business  from  38  per 
cent  of  all  lumber  shipments 
abroad  in  the  "  five-year  pre-war 
period  to  58  per  cent  at  present. 
Southern  pine  was  27  per  cent  of 
that  trade,  now  it  is  down  to  20 
per  cent.  If  Douglas  fir  continues 
Us  pace  in  the  race  for  foreign 
business,  it  can  be  expected  to  go 
over  the  one-half  billion  board  feet 
figure  this  year,  which  would  boost 
its  last  year's  operation  29  per 
cent.  In  the  pre-war  years  Doug- 
las fir  shipped  seven  per  cent  of 
its  own  production  abroad;  now  it 
is  shipping  from  nine  to  ten  per 
cent  to  foreign  lands. 

Small   Mill*  Needs 

By  far  the  greatest  proportion 
of  postwar  lumber  has  been  pro- 
duced by  the  smaller  mills  scat- 
tered in  timber  stands  throughout 
the  south,  west  and  east,  most  of 
thrm  war-born  on  a  boom  demand. 
They  comprise  a  high  percentage 
of  the  40.000  mills  now  operating 
in  the  U.  S.  How  well  they  will  be 
able  to  stand  a  recession  in  lum- 
ber prices  without  a  comparable 
recession  in  operating  costs  —  an 
unlikely  possibility — remains  to  be 
seen. 

Commerce  Department  is  show- 
ing^pome  concern  over  future  out- 
put if  and  when  an  economic  slide 
soneezes  out  the  "oeckerwood" 
mills  by  the  thousands. 


SHOP  FABRICATION 
FIELD  ERECTION 

for 
Refinery,    Refrigeration    and    all 
tjrpes  of  Industrial  Piping.  Elec- 
trical Pipe  Poles.  Portable  Equip- 
ment, Certified  Welders. 

U.  A.  FABRICATORS 

10154  Edes  Ave.  Oakland  3 
Phone  TRinidad  1177 


ELECTRICAL  COMMUNICATIONS 

Telephone  on6  SJonof  Engineers 

Uanuai  and  Olol  Telephone  Sysfemf 

Designers  of  Remofe  Confrol  Equipaftif 


Service    and  InifalMlont 
We  Will  Sub-Contract  With  Electrlcol  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forming  and  Stamping  of  AU  Kittdi 
35  GILBERT  STREET  UNderhlll  6733 


H 


"^.■i»^tti 


FACES 


DAILY    PACIFIC    BUILDER 


TUESDAY,  MAY  27,  1947. 


CUSSIFIED  HBWEITISIIIG 

D«a<llio«  3,p.  m.  Day  B«for*   LuMtion. 


RatM — 30c  lia«:   25c  lint 
9  or  mora  iaaaitioaa. 
(Minimum  ordaa  $2,} 

Phone  MArkct  7110 


t 


Electrical  Permits 


1—    MISCELLANEOUS 


What  I*  YOUR  Penonnel 
Problem? 

WE  Cim  Serve  Yoa 

W««t«rn  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  light  man  for  that  Job. 

Western  Personnel  will  thorough-' 
ly  screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS  -  Director 

Twenty  Yeart  in  the  Building 

Industry 

WESTERN  PERSONNEL 
SERVICE 

(Agtncy) 

Formerly  Clerical  PUctmenI  Bureau 

Tachaksl  -  Ptofaaaional  •  Commarcial 

2«  CFARRELL  ST.  SUITS  902-3 

GArfiald   1617-1618 


MEN  AVAILABLE 

ENGINEERS.  C.E.,  M.B  .  and  E.E. 
SUPTS.,   COMMERCIAL,  aiid  IND. 
feUF^S.,   ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT. -MECH. 
DRAPTS'MEN,  ALL  TYfES 
bURVBYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN,    Building   Materials 
A  complete  library  of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGEH^CY  Is  designed  for  the 
Building  Industry 


— TOWINQ    and    BARGE    WORK— 
Call  Bill   Atthowe,   8U.  5543;   Pier  8 

(tf) 


1—    MISCELLANEOUS    

Trade  8-yA.  6.M.C.  Dump,  fish- 
plate, new  rubber,  6x4,  new  paint,  for 
%-  or  ?4-yd.  Catloader  or  will  selL 
Phone  VAlencla  8113.  8/27 

"TXDR  LEASE"'to~&E?RERAL  CON" 
TRACTOR  or  SELECTED  TENANT. 
1,300  sq.  ft.  office  space  and  5,000  sq. 
ft.  covered  storage.  Vicinity  6th  and 
Harrison,  San  Francisco.  In  Building 
with  Electric  Contractor.  Occupancy 
July  1,  1M7.  Phone  Mr.  Flynn,  SUtter 
256&  6/37 


Will  receive  bids  at  WESTERN 
SUGAR  REFINERY.  Purchasing 
Dept.,  2  Pine  St.,  San  Francisco  11, 
Calif. : 

1.  Remove  entire  building,  includ- 
ing wood  floor; 

2.  Remove  column.s,  roof  trusnea, 
roof  and. siding. 

3.  Will  consider  leasing  bulld!ng 
for  whse.,  owner  or  leasee  to  make 
necessary  repairs. 

Tvocated  at  foot  of  23rd  Rtrcrt, 
San  Francisco.  Size  89  ft.  wide  by 
360  ft.  long,  27  ft.  to  roof  trusses  at 
one  end,  34-ft.  to  roof  trusses  at  tho 
other  end.  Steel  tni.ones  and  columns 
constr.  Side  and  end  walls  2-ln.  ce- 
ment plaster  on  H'-Rlb  bolted  to 
pine  glrthB.  Wood  floors ;  sills  on 
concrete  piors ;  automvtic  sprlnUlcrs; 
adequ.ntc  wiring  In  whne.  through- 
out; 24-ln.  trouprhfiig  bfit  conveyor 
through  roof  tru.sses  full  lergth  of 
building.  (6/3) 


FOR  SALE 


CONTRACTORS'   EQUIPMENT 

Barber-Greene  Trencher  Model  44C 
reconditioned  in  our  shop.  Excellent 
condition.    Price  at  Oakland,  $8,600. 

Buckeye  201  Trencher.  Good  con- 
dition; digs  22-  to  42-in.  wide,  22-ft. 
deep.    Price  at  Tracy,  |7,500. 


P.  &  H.  Trencher;  digs  22-  to  42- 
In.  wide,  22-ft.  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine is  a  steal  for  anyone  who  has 
use  for  a  large  machine.  Price  at 
Oakland,  $3,500. 

Truck  Crane,  Unlvcrral  "a-yd.,  30- 
ft.  boom,  fairleads,  mounted  on  A  C 
Mack  truck  powered  with  Morourj' 
motor.  Condition  fair.  Price  at  Oak- 
land. $4,260. 

Crawler  Crane,  Model  700B  F  &  H ; 
60  -  foot  boom,  fairleads.  Complete 
shovel  attachment  included.  Needs 
repairs  to  put  in  g*od  shape.  Price 
at  Oakland.  $5,000. 


HELP  WANTED 


INSTALLATION  STTPT..  exper.  in 
all  types  of  acoustical  material  ap- 
plication. Capable  of  •directing  In- 
stallaMon  cr«WB  Reply  Box  52H  c/o 
Dally   Pacific    Builder.  (5/2S> 


Compressor  —  Ingersoll-Rand,  160 
cu.  ft.  Single  stage,  mounted  on  193.H 
1^^-ton  Ford  truck.  Both  compressor 
and  truck  in  good  shape.  Price  at 
Oakland,  fl.aoo. 


(Continued  from  Pa^^e  7) 


Century   Elec  Const   Co;   alteration. 

6644  392  4th  Ave;  owner,  Dr  Al- 
berts; contractor,  Century  Elec  Con- 
struction Co;   alteration. 

6646  3311  Pac  Ave;  owner,  Mrs 
Ford;  Contractor.  Central  Elec  Co; 
remodel. 

6646  334  Market  St;  owner  ,Ter- 
minal  Jewelry ;  contractor,  Mohr- 
dick  Elec  Co;  6  outlets;  1  special 
equipment ;    sign    feed. 

6C47  316  Guerrero  St;  owner,  Ab- 
rams ;  contractor,  Mohrdlck  Elec  Co ; 
underground   service. 

6648  141  Granville  Way ;  owner, 
Shepard ;  contractor,  Mohrdlck  Elec 
Co;  elec  range. 

6649  281  G«ar>'  St;  owner,  Dohr- 
man  Commercial  Co ;  contractor,  Ot- 
is Elev  Co;  motors;  special  equip- 
ment; elevator. 

6650  490  10th  St;  owner,  San  Fran- 
cl.sco  Brewing  Co>  contractor,  Otis 
Elev  Co ;  2  branch  circuits ;  motors ; 
special  equipment ;  elevator. 

6651  5th  &  Howard ;  owner.  Em- 
porium; contractor,  Otis  Elev  Co;  6 
branch  circuits;  mOtprs;  special 
equipment ;    elevator. 

6652  NE  cor  7th  &  Clement;  own- 
er. Quality  Flower  Shop;  contractor, 
Otis  Elev  Co;  2  branchicircuits ;  mo- 
tors ;   special   equipment ;    elevator. 

6653  Bryant  &  Rincon;  owner, 
Amer  Marine  Paint  Co;  contractor, 
Otis  Elevator  Co;  2  branch  circuits; 
motoia;   special   equipment;   eievatov. 

6664  57  Sutter  St;  owner,  Gold- 
welt  Banker  &  Co ;  contractor,  Otis 
Elev  Co;  3  branch  circuits;  motors; 
special    equipment ;    elevator   . 

6655  -  6671  various  locations  and 
owners;  contractor,  Apex  Elec  Co; 
17    signs. 


OAKLAND 


47312     476   ISth   St;   owner.   Singer 


Official  Proposal 


Addition*  to  Present  School,  Mt. 
Shasta  Elementary  School,  Mt. 
Shasta,  Consisting  of  a  Kinder- 
garten, Four  Classrooms,  Cafe- 
teria and  Kitchen  and  Connecting 
Corridors 


ADVERTISEMENT  FOR  BIDS 


SAI^S  ENGINF.RR  ~  acoustical, 
familiar  with  materials  of  nationally 
known  m'i.nufacturer*  and  mKlioOs 
of  installation ;  capable  of  making 
estlmatei*  from  pUns.  Exper.  iSHfii- 
tlal.  Replies  confidential.  Box  1)22 
c/o  Daily  Pacific  Builder.  <5/28> 


DETAILER 
Reinforcing  Steel,  heavy.  Apply  1750 
Army    St    Phone  VA.    4141.    Job   lo- 
cated  at  Pittsburg,  Calif. 6/2© 

General  Contractor  wants  SBCT*Y,' 
STBNO.  Permanent  Good  salary. 
Construction  exp>  prejferred.  Reply 
Box   627,    c/o   Daily   Pacific   Bulkier. 

6/4/47 


3 — POSITION  WANTED 


BUILDING  CONST.  SUPT.,  25  yrs. 
exp.  Cliff  McCurdy,  UNderhlll  8170. 

8/29 


FOR  RENT 


LUMBBK  HANDLINO  EgUlP- 
MBNT:  CARRIBRS.  BTACKSRS 
TRUCKS.  Padf  lo  Carriers,  Oaklana 
KB  4-16&L 

Ford  TRUCK,  lM,-ton  l2-ft.  be« 
LUMBER  ROLLER,  side  winches. 
Call  TWinoaks  8181  (tf) 

~6WTcB~SPXCBr'2065~Maflliet~8C 
San  Francisco.  Excellent  for  Contrac- 
tors and  Speclaltv  Men.  Phone  JT7. 
4-872a  -6/4/47 


NEW  CATERPILLAR  D-7,  with 
hydrmulic  ang]«doser  and  double 
drum  Le  Toumeau  power  unit,  fully 
operated  and  maintained,  phone  VA- 
lencU  6006.  tf 

6 —  FOR  SALE 


TABLE  SAW,  Ult  top,  l«-in.  blade 
with  accessories.  New.  Driven  by  8- 
H.P.  Wisconsin  air-cooled  Motor.  T. 
Maneely.  252  Post  St.,  San  Jose.  Phone 
Columbia  8740. 5/80 

TO  ALL  CONTRACTORS 
23% -Gauge  CORRUGATED  ALU« 
AflNUM  SHEETS.  All  sizes;  Imme? 
diate  delivery;  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Drumm 
St.,  San  Francisco  IL  Phone  OA.  SIM. 
«^ 

New  1947  STUDEBAKER  M  - 16 
TRACTOR  with  5th  wheel.  Am  ask- 
ing new  delivered  price,  82332.00  In- 
cluding tax  and  license.  Chuck's 
Truck.  .?24  East  8th  St,  Oakland. 
Phone  TWlnoaka  4890.  (5/W) 


McGUIRE  Sc  HESTER 

796— 66th  Avenue  TRinldad  7676 

Oakland   3.   Calif. 

AVAILABLE    IMAIEBIaTEILY 

NEW  PIPE 

At   Portland,  Oregon 

100  ft  5-in.  X  Hcavv,  Seamlc.«!9,  21 -ft. 

850  ft   20-ln.   O.D.    V^-ln.  Wall— UW. 

Gal— 21-ft 

At  San  Frsnclnoo,  C.il'f 
390  ft    4-ln.   X    Heavy— LW.— Gal.— 

20/22-ft 
2677  ft.    5-in.   X    Heavy~LW.— 12/2;- 

feet 
1040  ft  5-ln.  XX  Heavy -LW.— 20- ft 
995  ft    6-in.    X    Heavy  —  Seamless  — 

10/22-ft 
168ft  8-in.  X  Heavy— LW— 9/11 -ft 
The  atK)ve  are  all  standard  O.D.  pipe, 
black  and  plain  end  with  exception 
of  4-in.  galvanized  at  San  Francisco 
.'ind  20-in.  galvanized  at  Portland. 
Above  Items  are  subject  to  prior  sale 

L   B.   FOSTER  CO. 

231  S.  Labile  St..  Chicago  4.  Illinois 

Tel.:  Central  6757 

L.  B.  FOSTER  CO. 

315  Montgomery  St.,  San  Francisco  4 

Tel.:  BXbrook  3068 

(5/27) 


Sewing    Machine;     contrmctor,     Elec 
Prod  Corp;  motors. 

47313  1444  Webster;  owner.  Op- 
eratlng  BJnglneera;  contractor,  Elec 
Prod  Corp;  motors. 

47814  7601  MacArthur;  owner, 
Ray**  Drug  Store;  contractor,  Elec 
Prod  Corp;  new  installation. 

47315  3616  Frultvale;  owner,  Dl- 
mond  Liquor  Store;  contractor,  Elec 
Prod  Corp;  motors. 

47816  235  MacArthur;  owner,  Lun- 
derla;  contractor,  Elec  Prod  Corp; 
motors. 

47317  4455  Masterson;  owner,  K 
Humphries ;  contractor,  Haynes  EJec ; 
range   installation. 

47318  1019  Amlto  Dr;  owner,  Hans 
Dobkowltz;'  contractor,  Capitol  Elec; 
19  fixtures. 

47319  1362  62nd  Ave;  owner,  Bas- 
co;  contractor,  Capitol;  1  outlet;  1 
switch ;  3  plugs. 

47320  8662  Seneca;  owner,  D  T 
Croon;  contractor,  Jones;  outlets; 
switches;  plugs;  new  Installation. 

47321  8664  Seneca;  owner,  D  T 
Croon;  contractor,  Jones;  outlets; 
switches;  new  Installation. 

47322  8648  Seneca;  owner,  D  T 
Croon;  contractor,  Jones;  outlets; 
switches;   new  installation. 

41323  8640  Seneca;  owner,  D  T 
Croon;  contractor,  Jones;  outlets; 
switches;   new   lnstallatl<m. 

47324  8632  Seneca;  owner,  D  T 
Crqpn;  contractor,  Jones;  outlets; 
switches;  plugs;  new  Installation. 

47325  8624  Seneca;  owner,  D  T 
Croon;  contractor,  Jones;  outlets; 
switches;    new  installation. 

47326  8612  Seneca;  owner,  D  T 
Croon;  contractor,  Jones;  outlets; 
switches;    new   installation. 

47327  8606  Seneca;  owner,  D  T 
Croon;  contractor,  Jones;  outlets; 
switches;  new  installation. 

47328  8600  Seneca;  owner.  D  T 
Croon;  contractor,  Jones;  outlets; 
switches;  new  Installation. 

Croon;     contractor,     Jones;     outlets; 

47329  815    Linden;    owner,    ; 

contractor,  Payne  &  Burks;  service; 
alterations. 

47330  1202  Mkt  St;  owner.  Bums 
Restaurant ;  contractor,  Densmore ; 
sign. 

47331  903  Franklin;  owner,  EUte 
Cafe;  contractor,  Western  Neon; 
sign. 

47332  MacArthur  W  of  Piedmont; 
owner  and  contractor,  Foster  &  Klel- 
ser;  6  outlets;  1  switch;  6  fixtures; 
new  installation. 

47333  MacArthur  W  of  Telegraph ; 
owner  and  contractor,  Foster  &  Klel- 
ser;  alterations. 

47334  E  14th  W  of  88th ;  owner  and 
contractor,  Foster  &  Kleiser;  3  out- 
lets; 1  switch;  3  fixtures;  new  in- 
stallation. 

47335  1521  94th  Ave;  owner,  Mura- 
tovlch ;     contractor,     Jas     Anderson ; 


Sealed  bids  will  be  received  and 
publicly  opened  at  7:30  P.  M.  on 
Thursday,  Jun«  12th,  1947,  at  the  of- 
fice   of    the    District    Superintendent  '  f bctuires 

of  the  Mt  Shasta  Union  Elementary  |     47336  '  21 16  B'way;  owner.  Pirate's 
District    at    the    Mt    Shasta' Cafe;    contractor,    Broadmoi)r    Elec; 

12  fixtures. 

47337  2217  7th  Ave;  owner,  V 
Sigge;  contractor,  Clifford;  outlets; 
switches ;   plugs. 

47338  2333  Dashwood ;  owner, 
Franz;    contractor,    Clifford;    wiring. 


School 

Elementary  School,  Mt.  Shasta,  CaU' 
fomla.  The  bids  will  be  for  additions 
to  the  present  school,  consisting  of  a 
kindergarten,  four  classrooms,  cafe- 
teria and  kltchoi  and  connecting  cor- 
ridors. 
Plans    and    Specifications    may    be 


47339     7919  E  14th  St;  owner.  East 


obtained  at  the  office  of  Howard  R.    Bay    Ice;    contractor,    Clifford;'    out 

^t^"^";/^*!  ^^'^A'    ""    ^^^  f^'^k   >«t»:  switches;  plugs;  motors;  altem 
Klamath  Falls,  Oregon,  upon  deposit   tions 

f  i^^.'  "^.^^""^.^T^"^^  wUl  be  re- I  47340  ^  Lelmert  Blvd;  owner, 
funded  to  the  bidder  upon  return  of  | Menefee ;  contractor.  Clifford;  con- 
the  Plans  and   Specifications   to  the  '  nect   range 

Architect.  Plans  and  Specifications  47341  2808  Oliver;  owner.  Horan- 
?IfyJ*1  r™!!.®*!  **^*^"  ^'(l^.*ov  "!•  »tx;  contructor.  Johnston;  outlets; 
District  Superintendent  at  Mt  Shasta    awitches  •   plugs 

«.**  ."^  ^•„^""^'  .^''*^"1P/'  ^\  *7S42  2130  102nd  Ave;  owner,  C 
Mission  St..  San  Francisco. California,  piaher;  contractor,  Johnston;  fix- 
As    a    condition    precedent    to    re-  'tures* 


celved  Official  Proposal  Forms,  the 
bidder  must  have  filled  out  a  Bid- 
der's Pre-quallflcatlon  Questionnaire 
and  delivered  the  same  to  the  Archl- 
,  ^ect  seven  days  prior  to  the  opening 
of  bids. 
The   successful   bidder  will   be  re- 


47843  3536  Telegraph ;  owner, 
Valslnet  ;oontractor.  Paramount ; 
outlets ;   switches ;    alterations. 

47344  766  Union ;  owner,  A  De 
Succhi,  contractor.  Paramount;  fix- 
tures. 

47345  756    Union ;     owner,    A    De 


POSITIONS   OPEN 

S-781  —  DRAirrSMAN,  archtL  and 
mechl.,  with  2  years'  coll^(«  asd 
knowledge  of  construction  matls.  and 
methods  for  maintenance,  |325  month. 
Elast  Bay. 

S-802— SALES  ENGR.  pref,  young 
mechL  engr.  with  local  references 
and  exper.,  to  sell  pressure  and  tem- 
perature controls.  Car  reqd.  $300  mo. 
plus.  San  Francisco. 


INGINIERING  SOCIETIES 
PERSONNEL  SERVICE,  INC. 

(A^Miey) 

Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  P.  4 

GAHMd  f24t 


47366  2033  San  Pablo;  owner.  Di- 
amond Cafe;  contractor,  Scott-Butt- 
ner;  motors. 

47357  78   10th    St;    owner, ; 

contractor,    Paul   Vashell;    motors. 

47358  3241  Lakeshore;  owner,  Con- 
fucious  Rest ;  contractor.  White  Elec 
Co;  alterations. 

47359  Russell  A  Tunnel  Rd;  own- 
er. Hotel  Claremont;  contractor. 
White;   rewiring. 

47360  Russell  &  Tunnel  Rd;'  owner, 
Hotel  Claremont;  contractor.  White 
Elec;  motors. 

47361  1219  102nd  Ave;  owner,  John- 
son Sc  Clemens;  contractor,  McNews 
Inc;   saw  service. 

47362  2901  Telegraph;  owner,  Mkt 
Appliance  Co;  contractor,  Pac  Elec 
Motor  Co;   plugs. 

47363  349  12th  St;  owner,  Coch- 
ran &  Celli;  contractor,  Wonderllte 
Neon    Prod;    new    installation. 

47364  884  20th  St ;  owner,  E  L  Mc- 
Allister; contractor,  John  M  Price; 
motors. 

47366  11047  11049  Apricot;  owner, 
M  a.n  u  el  Abascal ;  contractor,  St 
Francis  Elec;  30  outlets;  30  switch- 
es;   50  plugs;   new  installations. 

47366  4430  Relnhardt;  owner, ; 

contractor,  St  Francis  Elec;  12  out- 
lets; 12  switches;  16  plugs ^  new  in- 
stallations. 

47367  Next  to  0038  C  St;  owner. 
Pass  &  Faslo;  contractor,  St  Fran- 
cis Elec;  saw  service;  alterations. 


BERKELEY 


JL 


quired  to  furnish  a  Surety  Compwiy   Succhi ;    contractor,  'Paramoimt;    al 
Bond  In  full  amount  of  the  contra<4   teratlons 

ET'ku  ^A  1ml*  ^r  '■«»"*'^  *°  <»"7  )  47346  N  Brockhurst  E  of  San 
Public  Uablllty  Insurance  as  Bpeci-  p^bio;  owner.  Grant  D  Klsdon;  con- 
fled. 


tractor,  Parkhurst;  3  motors. 


m 


DODGE  41  C.O.E.  IH-ton  chassis, 
good  condition,  dual  wheels.  169-Inch 
wheel  base.  Can  accommodate  16-ft 
body.  Ferguson  Mfg,  Co..  17th  and 
Arkansas  Sts.  6/27 


BUILDING  MATERIALS 

When  you  start  your  job,  call  wn 
for  quick  service  on  your  hard-to- 
get  materials.  They  will  be  delivered 
when  you  need  them '. 

Let  us  save  you  MONET;  DE- 
LAYS ARE  EXPENSIVE  We  make 
YOUR  trr.ublei  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    Sutter    St.,    San    Frsnclsco   9 
P Respect  4500  or  2800 


AVAILABLJB.     Jf'OK     LkUUBDiAXB 

Dlt.A^  VJfUty.    a    luuutsd    quanui>    ui 

X6   -   gauge   corrugated   Ai^UMliiCiM 

bHiLiui'ti,  ttiauuara  iUmeuMiun.  ^oofie 

at.  (^tmuuaii.  suttee  Cloo.  yii) 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .036-tn.  40Hx9«-ln.  Alum- 
mum  Products  Co.,  8X46  18th  Street 
Pnone  UNderhlll  2166  or  BUtter  «70a 


bTANLEV  llDWE.  2731  Vj  at  low 
rate  to  Builders,  ten  sets  and  over. 
Four  sets  Sectional  Hdwe.  for  open- 
ings 14  X  10;  two  Sectional  Doors  and 
Hdwe.  7-6  X  7-6.  Glide  In  Overhead 
Door  Co..  5420  San  Pablp  Ave.,  Oak- 
land.   Phone  OLympic  6312. 

18/29) 


A  bidder's  bond  or  certify  check;     47347      igt^    *    Willow;    owner,    H 
an   amount    equal    to   6%   of    the   white;    contractor.    Rosenberg;    out- 
lump  sum   bid   must  accompany  the   ,^4.;   gwltches;   plugs;   new   instaUa 
bid  as  a  guarantee  for  the  execution   ^i/m.  ' 

of  the  contract. 

The     Board    of 


Trustees  of  Mt. 
Shasta  Union  Elementary  School  Dis- 
trict, Mt  Shasta.  California,  reserve 
the  right  to  reject  any  or  all  bids 
and  to  waive  any  informalities. 
M.   A.  BRUSH. 

Superintendent 
(Daily  Pacific  Builder) 
(May  27-29,  June  6.  1947) 


Classified  Advertising 


FOR  SALE 


Gas  Ranges 

BUIIJJERS.   CALL  US    FOR  ALL 

LEADING  MAKES  OF  GAS 

RANGES 

PROMPT  DELIVERIES 

L.  K.  WARD  STORES. 

Incorporated 

2287  S.  EL  C  AMI  NO  REAL 

SAN  MATEO,  CALIF. 

Phone  B-0814 

6/27-28/47 


BUILDING  HARDWARE  MATE- 
RIAL and  PLUMBING  SUPPLIES 
available  at  Lodl,  Calif.  Phone  OAr- 
field  6748  or  write  D.  W.  Moffat  Utah 
CouRtr.  Co.,  Ill  New  Montgomery  St, 
San  Francisco.  f/Tt 


Complete  Concrete  Block  Equip- 
ment with  Electric  Motors  and 
switches;  Skip  hoist;  14  cu.  ft  paddla 
type  Mixer,  all  in  excellent  condition. 
Prtoa  for  lot  12,000.00.  Phono  Ban  Ma- 
C«o  4-Mfil,  wvmatngB.  9/m 


tlana. 

47848  15  and  Willow  Sts;  owner, 
H  White ;  contractor,  T  L  Rosenberg ; 
fixtures. 

47349  278  17th  St;  owner,  Win 
Phlllipe;  contractor,  T  L  Rosenberg; 
wiring. 

47350  16th  W  of  Clay ;  owner,  Tav- 
ern owners  Assoc;  contractor,  T  L 
Rosenberg;    8  fixtures. 

47351  16th  W  of  Clay ;  owner.  Tav- 
ern Owner's  Assoc ;  contractor,  T  L 
Rosenberg;    3   outlets;'  2   switches. 

47352  1001  6I«t  Ave;  owner,  Calif 
Concrete  Prod  Co;  contractor,  T  L 
Rosenberg;  motors. 

47363  2223  Santa  Rita;  owner,  W 
A  Rose;  contractor,  T  L  Rosenberg; 
fire  repair. 

47854  872  7th  St;  owner,  Aulbu  A 
Son ;  contractor,  T  L  Rosenberg ;  out- 
lets; alterations. 

47355  268  24th  St;  owner.  United 
Auto  Motors;  contractor,  T  L  Ros- 
enberg; outlets;  plugs;  alterations. 


68312  100  Falrlawn;  owner,  John 
Dozler;  contractor,  Johnston  Elec- 
tric; 22  fixtures. 

68313  1884  Tacoma;  owner  and 
builder,  Wm  Faulkner;   new  service. 

68314  Shattuck  and  Derby;  owner 
and  contractor,  Foster  A  Kleiser;  1 
sign. 

68316  2881  San  Pablo;  owner,  A  B 
Smith;  contractor,  Scott-Buttner ;  2 
motors. 

68316  2430  Ashby;  owner,  WUllam 
J  Rhqdes;  contractor,  Paraxnotint 
Electric;  22  outlets;  22  switches;  24 
plugs;  4  circuits. 

68317  3206  Ellis  St;  owner, ; 

contractor,  Paramount  Electric;  12 
plugs;  new  service. 

68318  2728  Stuart  (upper) ;  owner, 
A  P  Hartley;  contratcor.  Havens  * 
Wade;  8  fixtures. 

68319  2918  Avalon ;.  owner, .; 

contractor.  Havens  ft  Wde ;  1  switch ; 

2  plugs. 

a  68320  2510  Woolsey  St;  owner, 
Laustlot;  contractor  Havens  A.  Wade; 
4  outlets;  4  switches;  6  plugs;  new 
service. 

68321  3177  College;   owner,   ; 

contractor,   Spott  Electric;   2  motofs. 

68322  2136  University  Ave;   owner, 

;     contractor.    Pittsburg    Paint 

Co;  4  outlets;  new  service. 

68323  1326  Mllvia;  owner,  M  Lar- 
son; contractor,  Clifford  Electric;  6 
outlets;  9  switches;  18  plugs;  4  cir- 
cuits. 

68324  1242  Bumette ;  owner, ; 

contractor  El  Cerrito  Electric ;  18  fix- 
tures. 

68325  1482  Blake ;  owner  C  A  Knnt- 
son;  contractor.  El  Cerrito  Electric; 
11  outlets;  7  switches;  13  plugs;  4 
circuits. 

68326  2634  8th  St;  owner.  Cutter 
Laboratories;  contractor.  El  Cerrito 
Electric ;  5  outlets ;  1  switch  ;  9  plugs ; 

3  circuits. 

68327  1813  Cedar;  owner,  William 
B  Evans ;  contractor,  El  Cerrito  Elec- 
tric; 2  fixtures. 


WALL-BED  SERVICE 

NEW 

Rofler-Reccts 

and 

Jam    Bed$ 

ALL  MAKES  REPAIRED 

742  Morlc«t  Str««t 

Suit*  230-232 

EXbrooh  0S40 

Saa  Fraaeiice.  Calif. 


FOR     SALE 

Compressors  -  Pmnps 
Pnemnalic  Tools 
Rock  Drills 

.  .  .  Complete  Rental  Service  •  .  • 

THE  RIX  COMPANY  •  IMC. 

B«2  SIXTH  STRIIT  UNdcrhni  SOU 
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Engineering  Section 

(Continued  from  First  Section) 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

5/2T/4T  i2 

FWA  Funds  Allotted  In  Amount  of 
f13J90 

Sewage  Disposal  Plant  (Enlargement) 

Coat  $250,000 
TUCSON,  Art*. 

Owner — City  of  Tucson,  Mayor  Henry 
O,  Jaastad,  City  Hll,  Tucson,  Ariz. 
Increase  present  4-mllllon  gallon 
per  day  capacity  to  8  million  gal- 
lons per  day. 

Federal  funds  have  been  allotted  ac- 
cording to  an  announcement  by 
Wright  L.  Pelt,  DIv.  Engn^.  in  charge 
of  the  Bureau  of  Community  facili- 
ties of  the  Federal  Works  Agency, 
630  Sansome  St.,  San  Francisco,  Cal. 


Petaluma    Creek. 
Owner— San  Francisco  District  Corps 
of  Engineers,  War  Department,  74 
New    Montgomery    St.,    Ban    Fran- 
cisco, Calif. 
Plans  by  owner. 

Bids  taken  as  follows: 
(la)  4600  cu.   yds.  dredging  and  de- 
positing  material   from    Section 
"A," 
(lb)  150,800' cu.  yds.  dredging  and  de- 
positing  material   from    Section 
"B." 
Contractor    —    Asseoiated     Dredging 
Co.,  486  California   St.,   San    Fran- 
cisco, Calif. 


82 


6/27/47 

Formation  of  Sanitation  Disftriet 
Approved  May  20— Engineering 
Report  to  Determine  cicope  and 
Final   Cost  of   Project   In    Progress 

Seiwage  Disposal  Plant,  Etc 

Cost   8738,100 

SAN  RAFAEL,  Calif.,  Marin  County. 
Edge  of  bay  on  land  near  foot  of 
Rose  St.,  (site  recommended). 

Owner — San  Rafael  Sanitation  Dis- 
trict (yet  to  be  formed),  c/o  County 
of  Marin,  Board  of  Supervisors, 
Oeo.  S.  Jones,  county  clerk.  Court- 
house, San  Rafael,  Calif. 

Consulting  Sanitary  Engineer — ^Harry 
N.  Jenks,  346  Madrono  Ave.,  Palo 
Alto,  Calif. 

Includes  sewage  pumping  and  treat- 
ment plants,  sewer  lines  and  ap- 
purtenances, modification  to  exist- 
ing facilities,  sewage  lift  station 
and  access  road  to  treatment  plant 


5/27/47  82 

Own«r  Taking    Bld»— Due  June  8, 

2  P.  M. 
Sewage  Pumping  Stations   (2) 
PORTLAND,    Ore.    East    Unit,    Col- 
umbia Slough  Section. 
Owner — City  of  Portland,  Gentry  W. 
Tales,    Purchslng   Agent,    Rm.    208, 
-•'CUty  HaU,  Portland,  Ore. 
Engineers — -Stevens     and     Koon    and 
John  W.  Cunningham  A  Associates 
Specifications   obtainable  from   the 
above  office  of   the  Purchasing  Ag- 
ent upon  deposit  of  826.0(X 


33— 


BRIDGES 


6/27/47  38 

Lew  and  Only  Bidders 

Bridge  (Repair)  Cost  8%9a6M 


CALAVERAS  and  AMADOR  COUN- 
TIES ,Calif.  At  Mokelumne  River 
bridge,  about  four  miles  south  of 
Jackson. 

Owner— State  of  California,  Division 
of  Highways,  Paul  O.  Harding,  dis- 
trict engineer,  1200  N.  Center  St., 
Stockton   9.  Calif. 

Plans  by  engineering  department  of 
owner. 

Repair   existing   bridga 
Four  steel  girders  will  be  furnished 

free  of  cost  to  contractor. 

Low    Bidder— Charles    Scott.   988   La 
Follette,  Stockton,  Calif.,  88888.68. 
Other   bids   May  20  were: 
Boa   Construction   Ca,   Emeryville, 

14306. 
J.  D.  O^rien,  Stockton,  8526& 
Moore  Dry  Dock  Co.,  Oakland,  |7,- 

780.00. 

Bishop,    Sacramento,    |8,- 


Lord  * 
000.00. 

Fred  D. 
771.0a 


Kyle,   Balboa  Island,   |8,- 


88 


5/27/47 

Contract  Awarded 

•Ig  Creek  Bridge;  Calif.  FD-4N09-A1 

Coat  822,187J9 

TRINITY  COUNTY,  Calif.,  Big  Bar- 
Hayfork  Road,  Trinity  National 
Forest. 

Owner  —  Public  Roads  Adminis- 
tration, C.  C.  Morris,  division  en- 
glneeer,  720  Phelan  Bldg.,  San 
Francisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Contractor — S.  C.  Giles  and  Co.,  319 
Elk*  BMg.,  Stockton,  Calif. 


-DAMS.  RESERVOIRS  & 
DREDGING 


84 


6/27/47 

Contemplated — Bond    Election   In 

Amount    of    f4«,000    Tenttlvely    Set 

for  About  July   1 

HATWARD,  Calif.,  Alameda  County. 
Owner— Cltv   of   H  a  y  w  a  r  d  .    C     W. 

White,    city    Attorney,    City    Hall, 

Hayward,  Calif. 
City  B:ngr.— John  Mancini.  CSty  HaU, 

Hayward,  Calif. 
Nen    reservoir   to   hold   about    500.000 

gallons  and  additional  distribution 

lines. 


84 


5/87/47 

C«ntraot  Awarded 

Dradfling:    «wHal    04-aOS-47-M 

ceat  9a,oauo 

PBTAL.UMA,  <MU.,  ■onoma  Oouotgr. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

5/27/47  86 

Low   and    Only    BIddera 
Playground    Improvementa 
STOCKTON,  Calif.,  San  Joaquin  Co. 

El  Dorado  SchooL 
Owner    —    Stockton    Unified    School 

District,  Andrew  P.  Hill,  City  Supt 

of  Schools,  San  Joaquin  A  Lindsay 

Sts.,   Stockton,   Calif. 
Includes  providing  top  soil  and  sod- 
ding the  playgrotmd. 

Bids  were  received  as  follows: 
Providing  Topaoll 

Irvine  Trucking  Co.,  228  Fresno  St. 
Stockton,   Calif.,   |1.20   per  yd. 

Stockton  Constr.  Co.,  Stockton,  |1.- 
43  per  yd. 
Sodding 

California   Nursery   Co.,    Financial 
Center  Bldg.,  Oakland,  Calif.,  $8918. 

Capital    Nursery,    Sacramento,   |8,- 
656. 

Bernard    Oayman,    San    Franolsoo, 
$9300. 


TRANSMISSION  LINES 
38— ELECTRIC  UGHTING 


6/27/47  88 

Contract  Awarded 

Bridge  Cost  8128,141J0 

STANISLAUS  COUNTY,Callf .  Aoroes 
Tuolumne  River,  about  six  miles 
east  of  Modesto. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete   girder   bridge. 

Contractor  —  Erickeon,  Phillips  A 
Welsberg,  3941  Telegraph,  Oakland, 
Calif. 


Owner— City  of  Long  Beach,  Carl  B. 

Wlrsching,    City    Mgr.,    City    Hall. 

Long  Beach,  Calif. 
City  Engr.— Oeo.  E.  Baker,  City  Hall, 

Long  Beach,  Calif. 

FWA  Funds  have  been  granted  ac- 
cording to  an  announcement  by 
Wright  L.  Felt,  Div.  Engr.  in  charg* 
of  the  Bureau  of  Commimlty  Facili- 
ties of  the  Federal  Works  Agency, 
680  Sansome  St.,  San  Francisco,  CiJ. 


,«t  Awrarded 
•urfaoing  /   CaaC  |IOl8B4 

LOB     ANOHa.ES     «toUNTY,     Calif. 
^  ,JUU^vvo9<&' Blvd.  between  SprtngSt 
'-f  /1£d   Cofaaht  ;3t 

er— ^t»t«  of  CaJlfomia.  Division 
ttigbways.  Public  Woilu  Bldg.. 
Sacramento,  Calif. 
State  Highway  Engineei^-O,  T.  Mc- 
Coy,   Public   Works   Bldg..    Sacra- 
mento, Calif. 
About  0.7  mile  net  length  reconstruct- 
ing existing  shoulders  and  surfao- 
with  {riant  mix  surfacing. 
Contractor— Jaaaa    S.    Smith,   444    C 
Rose  St.,  Olendale,  Calif. 


6/27/47  39 

Bond   Isaue  In  Amount  of  8188,000 

Approved   May  20 
Sanitary  and   Industrial  Sawera 
KINGSBURO,  Calif.,  Fresno  County. 
Owner  —  City  of  Klngsburg,  Oscar 

Blrickson,  city  superintendent.  City 

Hall.  Klngsburg,  Calif. 
City  Engineer— A.  J.  Ross,  City  Hall. 

King.sburg,   Calif. 
Survey  on  Industrial  sewer  costs  by 

Engineer    Charles     Oilman     Hyda. 

professor  emeritus   of  engineering. 

University  of  California,  Berkeley. 

Calif. 

Includes  186,000  for  sanitary  sewer 
system  and  remainder  for  Improve- 
mmt  in  system  carrying  industrial 
waste.  If  the  bonds  are  passed,  three 
large  Industries  In  the  area  will  con- 
tributa  175.000  and  an  addlUonal  816,- 
000  if  necessary,  which,  plus  the  dty 
contribution  of  $60,000  will  provide 
for  1140,000  indu3tri!i{  sewage  sys- 
tem. 


89 


6/27/47  88 

Owner    Taking    Bld^— Due    June    24, 

10  A  M. 
Transmission   Line;  Spao.  1828 
RIO  GRANDE  PROJBXJT,  New  Meat- 
ico-Texas.    Elephant   Butta-Sooorro 
115-kilovolt  Transmission   Line,  Si- 
erra and  Socorro  Cos. 
Owner — U.  S.  Bureau  of  Reclamation, 

Customhouse,  Denver,  Colo. 
Plans  by  engineering  dept  of  own- 
er. 
115,000-volt  8-phase.  80-cycle  single- 
circuit  wood-pole  H-frame  type 
transmission  llna  826  days  comple- 
tion  time. 

Specifications  obtainable  from  ttaa 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others  |2.25,  not  re- 
turnable. 


6/27/47 

Centam plated— Bond   Claetlen   in 

Amount  of  838,000— Tantativaly  Sat 

for  About  July  1 
Storm  Sewer*  Cost  888,000 

HAYWARD,  Calif.,  Alameda  County. 

Sunset  Blvd.  and  Main  St 
Owner  —  City  ofo  Hayward,  C.  W. 

White,    city    attorney.    City    Hall, 

Hayward,  Calif. 
City    Engineer— John    Mandni,    City 

Hall,    Hayward,   Calif. 
Includes    ^,000    for    Stmaet     Blvd., 

draining  Castro,   Soto  and   Sunset, 

and    $10,000    for    Main    B^.    stom 

sewers. 


5/27/47  88 

Lew   Bidder 

Storm   Drain   and  Appurtenanoe* 

Cost  888,115.00  , 
LOS  ANOELES.  Calif.,  Los  Angeles   666,  submitted  th*  low  bUL 


89  to  the  Purchaser  of  Supplies,  M. 
H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, under  Bid  No.  3942  for  furnish- 
ing and  delivering  approx.  3000  c.y. 
cow  manure  for  ^^ecreatJon  Depart- 
ment during  fiscal   year  1947-48. 

Other  bids  were: 

F.  X.  Lehner,  $8.30. 

S.  F.  Paving  Co.,  |4.4Sw 


t 


40 


6/27/47 

Low  Bidder 

Qrading  and  Surfacing 

Cost  $1,488;30MO 

LOS  ANOELES  COUNTY,  Calif.  Be- 
tween Whitaker  Summit  nina  mllaa 
north  of  Castiac,  and  Frenchmana 
Flat  at  Plru  Creek. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— €K  T.  Mo- 
Coy,  Public  Works  BMg..  Sacra- 
mento, Calif. 

Net  length  of  about  3.8  miles  grading 
and  surfacing  with  plant  mix  sur- 
facing on  untreated  rock  base. 
Bids  opened  in  the  State  Bldg.,  Lo« 

Angeles,  Calif. 

Low  Biddeiv- Winston  Broa.,  411  W. 
6th  St.,  Los  Angeles,  Calif.,  $1,468,- 
803.50. 


5/27/4T  40 

Hearing  ef  ProtaaCa  Sat  for  Juna  181 
8  P.  M.  

Street  Improvement;   Rs*.  2S8B 

SACRAMENTO,  Calif.,  Sacramento 
County.  64th  St  from  northerty 
boundary  of  Buckman  Court  to  th* 
center  line  of  14th  Ave.,  and  north- 
erty one-half  of  14th  Ave.  from  the 
westerly  property  line  of  Buckman 
Court  to  easterly  property  lln*  of 
Buckman  Court. 

Owner — City  of  Sacramento,  H.  O. 
Denton,  city  clerk,  City  Hall,  Sac- 
ramento, Calif. 

City  BJngineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Includes  grading,  curbs,  guttara,  ilda- 
walks,  sewers,  etc 


6/27/47  40 

Owner  Taking  Naw  Bid*— Dua  Jun*  S  i 
Surfacing 

(X)ALINOA,  Calif.,  Fresno  Covmty. 
Owner— City  of  Coailnga,  W.  C.  Wal- 
lace, city  clerk.  City  Hall,  Coailnga. 
Calif. 
Plana  by  engineering  departmant  of 

owner. 
Road -mixed  surfacing  and  seal  coat 
Bids    submitted    May    5    were    re- 
jected,  at  which   time  Ted  F.  Baun, 
324  Princeton,  Fresno,  Calif.,  at  $86,- 


Co.     Vermont    Ave.    from    57th    St 

to    82nd    PI. 
Owner — Los   Angeles   City   Board    of 

Public   Works,   168  City   Hall.   Los 

Angeles.   Calif. 
Plans  by  engineering  department  ot 

owner. 
Storm    drain.    Spring   Canyon    gaug- 
ing station   and  Crocker  St   atlll- 

ing  well. 
Low  Bidder — Tomel  Constr.  Co.,  4787 

Orion   Ave.,  Van  Nuys,  Calif.,  $88.- 

115.80. 


40—    STREETS  AND 
HIGHWAYS 


5/27/47  88 

Owner  Taking  Bid*— Oua  Jun*  11, 

8  P.  M. 
Eleotroller  System    Improvamant; 

Re*.  4005  Coat   188,180 

SAN  BRUNO,  Calif.,  San  Mateo  Co. 
El  Camlno  Real  between  Crystal 
Springs  Ave  extended  westerly  and 
a  point  600  feet  northerly  there- 
from, and  on  San  Matao  Ave.  be- 
tween El  Camlno  R«al  and  north- 
erly city  limits  and  on  west  side 
of  Huntington  Ave.  between  San 
Mateo  Ave.  and  San  Bruno  Ava 
Owner— City  of  Ban  Bruno,  Ralph  E. 
Woodman,  city  clerk.  City  Hall, 
San  Bruno,  Calif. 
City    Engineer— C.     L.     White,    City 

Hall.  San  Bruno,  Calif. 
Installation  of  metal  street  lighting 
electroliers^  including  stan4Ards  and 
luminaries,  with  all  naoaaaary  un- 
derground and  overhead  wlrtag. 
Specifications  obtainable  from  of- 
fice of  the  City  B<nglne«r. 


8/87/47  40 

Centraot  Awarded 

Street   Improvement;   Spec.  20,218 

Com  88120 
SAN   FRANCI8CX),   Calif.,    40th.    41st 

and    42nd    Ave*,    (portions),    from 

Santiago  to  Taraval  St 
Owner   —  City   and   County   of   San 

Francisco,    Department    of    Public 

Works,    Room    283  City  HaU.    Ban 

Francisco,  Calif. 
City  Engineer  —  Ralph  Wadsworth, 

City  Hall.  San  Francisco,  Calif. 
Contractor^— ChsHe*    L.    Ham*y,    878 

Berry  St^  San  Franoleoo,  Calif. 


5/27/47  40 

Owner  Taking  Bld»— Dua  Juna  S, 

1  P.  M. 
Street  Improvement 
OAKLAND,   Calif.,  Alameda   County. 

Portloh    of    College    Ave.,    between 

Broadway  and   Berkeley   city  line. 
Owner— City  of  Oakland,  Chas.  Don, 

city  clerk.  City  Hall,  Oakland,  Calif. 
City  Engineer— Walter  N.  Frlokatad, 

City  Hall,  Oakland,  Calif. 

Th*  work  involvea: 

(1)  8S,0i0  sq.  ft  Portland  cement  con- 
crete foundations  (5.08  aacka  per 
cu.  yd.)  r 

(2)  10,800  sq.  ft  Portland  cement  con- 
crete foundations  (6.0  sacks  per 
cu.  yd.) ; 

(8)  20  lln.  ft  8-in.  perforated  corru- 
gated iron  pip*  drain  with  rock 
backfill. 
Bpacifications  obtainable  from  the 

abov*  offic*. 


40 


39— SEWERS 


6/27/47  88 

FWA    Planning    Funds   Qraniad   In 

Amount   of   816^000 
Sewer    System  Cost    8428,000 

REDONDO  BEACH,  Calif.,  Los  An- 
geles Co. 
Owner  —  City  of  Redondo  Beach. 
Mayor  Chas.  H.  Wortham,  ^Clty 
Hall,  Redondo  Beach,  Clif. 
Includes  street  mains,  laterals,  trunk 
lines,  manholes  and  pumping  sta- 
tion. 

Federal  funds  have  been  alloted  to 
assist  in  the  preparation  of  plans  ac- 
cording to  an  announcement  by 
Wright  L  Felt  Div.  Engr.  in  charge 
of  the  Bureau  of  Community  Facili- 
ties of  th*  Federal  Works  Agency, 
680  Sansome  St.  San  Francisco,  CaL 


5/27/47  80 

FWA   Planning   Fund*  Allotted  in 

Amount  of  $21,600 
Seaside  Blvd.  Storm  Drain 

Interception  Cost,   $8f7.C00 

LONG   BBACR,  Oalif..  Lm   Aafl«l«a 

County. 
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5/87/47 

Law  and  Only  BMder  s 

Highway    Imprevamanta 

Coat    8188v888J8 

PHOENIX-TUMA  HIGHWAY,  Ariz 
From  1  mil*  *ast  of  Buckey*  and 
extending  east  for  a  distance  of 
approx.  8  miles. 

Owner  —  Arlsona  Stat*  Highway 
Dept.  Phoenix,  Aria. 

Plans  by  angrg.  d*pt  of  ownor. 

Includes  grading,  draining,  base  ma- 
terial and  road  mixed  bituminous 
surfacinfT- 

Low  Bidder— Tiffany  Constr.  Co., 
Box  846,  Phoenix,  Ariz  .  $186,66886. 
Other  bids  submitted  May  21  were: 
Phoenix -Tempo    Bton*    Co..    Pho*- 

nix.  8180,988L 
Kolob    Construction    Co.,    Phoenix, 

$191,160  50. 
Fluher    Contracting    Co.,    Phoenix. 

$193,674.48. 
W.  R  Skoue«ii.  Mesa.  fl07,21S38. 
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6/27/47 

Contemplated 

Str— t  Improvement  Coat  8108,000 

FAIRFIELD,    Calif.,    Solano    Co. 

Owner— City   of   Fairfield,   Mayor  W. 

W.  Woodard.  City  Clerk.  City  Hall, 

Ftalrtleld.   Calif. 


40 


5/27/47 

Bid*  R*Jee«*d 

Orsding    snd    Paving 

LOS  ANGELES.  Calif..   Los   Angola* 

Coiuity.     Olympic    Blvd.,     b*tw**n 

Lo«    Angeles    St.    and    Flower   St 
Owner— Los    Angeles    City   Board    ot 

Public  Worka.  163  City  Hall,   L«a 

Angelaa.  Calif. 
Plans  by  anglneertng  departmant  ot 

owner. 
As  previously  reported  T.  &  Sherlock. 

MCm  W  40«h  PI.  Los  Angalaa,  Oallf.. 

at     $166,368.18    submitted    low    Md 

May  14. 


5/27/47 

Owner   Taking    Bld^— Due    Jun*   2— 

Street  Repair 

YUBA  CITY.  Calif.,  Sutter  County. 

Owner  —  City  of  Yuba  City,   Anita 

Owner,  city  clerk.  City  Hall,  Yuba 

City.  Calif. 
City  Engineer— Oeo.  Reed,  City  Hall, 

Yuba  City,  Calif. 
Includes    reoillng.    reshaping,    adding 

gravel,  surfacing  and  resurfacing 
with  gravel  plant  mix  a  number  of 
the  city  streets. 

Specifications  obtainable  from  the 
above  office  of  the  city  manager. 


40 


5/3T/47 
Lew  and  Only   Bidders 
Highway  Cost   $188,453 

NOGALB8    -    TOMBSTONE    HIGH- 
WAY,  Aris.,   From    Sonolta  north- 
easterly   for    IS    miles    to    Cochise 
county  line. 
Owner    —    Arizona    State    Highway 
Commission,    17th    Ave.    and    Jack- 
son   ffi..    Phoenix,    Arts. 
Plans  by  engrg.  dept  of  owner. 
Includes    fumlnhing  and    placing   se- 
lect   material,   aggregate    base   and 
mixed    bituminous    surface,    (either 
road   mix  or  plant  mix). 
Low     Bidder— Wallace     *     Wallace, 
Box  470,  Phoenix,  Aria..  $108,468. 
Other  bidd  submitted  May  21  were: 
Pioneer  Construction,  Tucson,  Art- 
sona.    $199,88825   . 

bam  Xavier  Construction  Co..  |21B, 
166. 
W.    n.    Skousen,    Mesa.    $228,088.80. 
Fisher    Contracting    Co.,    Phoenix. 
$223.83.'S.80 

D.    A.    Flicklnger   snd    8.    L.    Stew- 
art. Phoenix,  $226,998 

Packard   Contracting  Co.,   nioMtlx, 
$281J38. 

Phoenix  Tempe  Stone  Co.,  Phoenix. 
|88tJS4  _ 

L  M.  White  Contracting  Co.,  Tuc- 
son. 8240,24250. 

R«>liance    Truck    Service,    Phoenix. 
$241,604.80. 

Tiffany     Construction     Co.,     Phoe- 
nix.  $367,6S0. 
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B/27/47 

FertlllzerLow  snd  Only   Bidders 

SAN    FRANCISCO.    Calif— Sunset 
Supply  Co..  Alemany  Blvd.  and  Cree-" 
cent    Ave..   San    Francisco,   Calif.,    at 
$2.70  per  c.y.  submitted  km  bid  May 


5/27/47  40 

Owner  Taking  BIda    Dua  Juna  10^ 
10  A.  M. 

Grading,  Surfacing,  Brtdgaa 

STATE  OF  WASHINGTON. 

Owner— State  of  Washington.  Clar- 
ence B.  Shaln.  director  of  highwaya, 
Olympla,  Waah. 

Plans  by  engineering  dapartment  of 
owner.  -^ 

Projects  Include: 

(1)  Manufacturing  and  stockpiling 
crushed  stone  surfacing  and  mineral 
aggregate  and  constructing  non-skid 
single  seal  treatment  from  Pullman 
to  Idaho  state  line;  constructing  non- 
skid  single  seal  treatment  from  Col- 
ton  to  Idaho  state  line  and  from  Col- 
fax to  Central  Ferry,  48.8  miles  of 
P.S.H.  No.  8  in  Whitman  County,  a 
state  project  involving  about  8000 
cu.  yds.  crushed  stone  surfacing  in 
stockpile,  5S10  cu.  yds.  crushed  min- 
eral aggregate  In  stockpile,  9700  cu. 
yds.  mineral  aggregate  from  stock- 
pile and  700  tons  bituminous  cement 
RC-4. 

(2)  Ballasting  and  surfacing  and 
manufacturing  and  stockpiling  of 
crushed  stone  surfacing,  mlnaiiaT  ag- 
gregate and  crushed  cover  atone  on 
P.S.H.  No.  6,  Mayf  ield  to  Klona  Craak. 
Lewis  County,  a  state  projact.  In- 
volving about  18,760  cu.  yds.  ballaat 
in  plac*.  10,380  ou.  yds.  cruahsd  atona 
surfacing  in  place  on  roadway,  8880 
cu.  yds.  crushed  stone  filler  in  plaoa 
on  roadway,  3800  cu.  yds.  cruahad 
stone  surfacing  in  stockpile,  13.070 
cu.  yds.  mineral  aggregate  In  stock- 
pile. 1600  cu.  yds.  cnished  cover  stona 
in  stockpile  and  other  items. 

(3)  Constructing  steel  girder  bridg* 
over  Washougal  River  near  Washou- 
gal  on  P.S.H.  No.  8,  in  Clark  County, 
a  state  project,  involving  about  888 
cu.  yds.  concrete,  19,000  lbs.  steel  ra- 
inforclng  bars.  447  lln.  ft.  steel  bridga 
railing,  824,000  lbs.  structural  steal. 
3800  lbs.  cast  steel  and  other  items. 

(4)  Manufacturing  and  stockpiling 
crushed  stone  surfacing,  crushed  cov- 
er stone  and  mineral  aggregate  and 
constructing  47.8  miles  of  non-skid 
single  seal  treatment  on  P.S.H.  No.  11 
and  S.8.H.  No.  11-F  in  Spokane,  Lin- 
coln and  Adams  Counties,  a  atata 
project,  involving  about  709  tons  of 
bituminous  cement  RC-4,  9370  ou.  yda. 
crushed  stone  surfacing  In  stock- 
pile, 1000  cu.  yds.  crushed  cover  atona 
In  stockpile,  25,250  cu.  yda  mineral 
aggregate  In   stockpile  and  9780  etl. 

.yds.     of    placing    mineral    aggragata 
I  from  stockpile. 

(5)  Cleaning  and  painting  steal 
transfer  spans  at  6th  Ave.  and  I*otnt 
Fosdick  terminals  of  Tacoma.  Nar- 
rows ferries  In  Pierce  County,  a  atata 
project.  Involving  lump  stun  dasning 
and  painting  6th  Ave.  tranafar  apan 
and  lump  sum  cleaning  and  painting 
Point  Fosdick  transfer  span. 

(6)  Surfacing,  constructing  soil- 
cement  roadway  and  light  bituminous 
surface  treatment  on  9.94  mile*  B.B.H. 
No.  8-H,  Oakesdale  to  Tekoa  In  Whit- 
man County,  a  state  project,  involv- 
ing about  4820  cu.  yds.  crushed  stona 
surfacing,  2800  cu.  yds.  crushed  cov*r 
stone.  2070  c\L  yds.  mineral  aggragata 
in  stockpile.  289  tons  bituminous  ca- 
ment  MC-2,  10,840  bbls.  portland  oa- 
ment,  116,670  sq.  yds.  of  soU-c«mflat 
roadway  and  other  items. 

(7)  Clearing,  grubbing,  grading  and 
surfacing  on  2.282  miles  of  Sara  East 
Clark  County  Road,  F.A.S.  No.  8-74 
(1),  involving  about  two  acre*  elaar- 
ing,  two  acres  grubbing,  86,364  cti.  yda. 
common  excavation,  3180  cu.  yds.  of 
crushed  stona  surfacing.  2980  cu.  yda, 
mineral  aggregates  in  stockpiles,  8400 
cu.  yds.  of  ballast,  52  cu.  yda.  of  con- 
crete, 1311  lln.  ft  of  culvert  plpa  and 
other  Itema 

Bpecificatlona  obtainable  from  tha 
above  offlo*  upon  payment  of  |3,  not 
r«fundabla. 


8/27/47  m 

Ownsr   Taking    Bids — Due   June   2.   0 
P.  M.   (Unit   Qusntltl**)— Aragen 
Terr.   Ot     Improvement;    Ree.   48-20 

SAN  MATEO,  Calif.,  San  Mateo  Ca 
Hobart  Ave.,  Woodland  Dr,  Mac- 
Arthur  Ave.,  Bamenon  Ave.  from 
westerlv  boundary  of  Aragon  Ter- 
race Subdivision  to  Park  Blvd., 
and  the  ewsterly  18  feet  of  Park 
Blvd.  from  southerly  boundary  of 
Aragon  Terrace  to  Hobart  Avenue. 

Owner— City  of  San  Mateo.  Wm.  J. 
O'Farrell.  City  Clerk.  Arthur  Sul- 
livan. City  Engineer.  City  Hall, 
■an  Mateo.  Calif 

Consulting  Engrs— Wllsey.  Brough- 
ton  A  Longson,  Inc..  1130  Broad- 
way, Burlingame.  Calif. 

Includes  grading,  paving,  curbs,  gut- 
ters,   sidewalks,     sanitary     sewers, 
lateral   sewers,  catchbaslns,  etc. 
Work  Involves : 

(1)  16,000  c.y.  grading,  all  claases  of 
material.  Including  removal  of 
traes,  etc.; 

(2)  123,000  s.f.  fine  grading.  Includ- 
ing preparation  of  subgrade  for 
pavement,  curb,  gutter  and  side- 
walk :  • 

(3)  80.000  s.f.  8-ln.  crusher  run  bas* 
pavamcnt,  with  2. In.  asph.  cone, 
waaring  surfac*  In  plac*.  corn- 
plat*  : 

(4)  4,900  l.f.  tvp*  A  evitb.  8-ft  gut- 
ter with  8-in.  crusher  run  baaa 
in  place,  oomplete; 

(5)  845  If.  type  A  curb,  8-ft.  gut- 
ter with  8-ln.  rrushsr  run  baaa 
In  place,  complete; 

(8)  22.780  s.f.  cone,  sidewalk  4-tn. 
thick  with  8-lnch  crusher  run 
base   In   place,  complete; 

(7)  10  each  brick  manhole*,  cap- 
ped with  cast  'Iron  frame  and 
covers,   in    place,   complete ; 

(8)  2  each  brick  drop  manholea, 
capped  with  Iron  frame  and 
cover.  In  place,  eomplata; 

(9>  2,400  If.  vitrified  clay  p«p«  aaw- 
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•r  with  Bulpbur  sllicoo  JolnU. 
and  Including  6x4  wya  branchea, 
In  place,  complete; 

(10)  2,000  Lf.  4-in-  vlt.  clay  pipe  sew- 
er  lateral  with  sulphur  •lUcon 
Jotnta,  In   place,   completa; 

(11)  2  each  concrete  catchbaalns, 
with  cast  iron  throats  and  cov- 
•ra,  tn  place,  complete; 

(12)  26  Lf.  12-in.  cone,  pipe  atorm 
aetrer,   in  place,  complete; 

(IS)  8  each  electrolier  stand.,  com- 
plete with  concrete  base  and 
glaaaware; 

(14)  2,225  \.t.  1-lnch  electrolier  con- 
duit in  place,   complete; 

(15)  260  l.f.  IH-in.  electrolier  con- 
duit in  place,  complete; 

(16)  2,74ff  l.f.  single  conductor  cable, 
in   place,   complete; 

(17)  90  Lf.  concrete  valley  gutter 
with  3-ln.  crusher  run  base,  in 
place,   complete; 

(18)  600  l.f.  2x6-ln.  redwood  header, 
in  place,  complete; 

(10)  6  each  street  signs,  in  place, 
complete. 

(Note:  Contractor  to  pay  City  of 
ban  Mateo  |20  per  street  sign.  City 
will  in  turn  purchase  and  erect  same, 
relieving  contractor  of  responsibil- 
ity.) 

Specifications  obtainable  from  the 
office  of  the  City  engineer.  City  Hall 
Ban  Mateo,  Calif.,  upon  deposit  of 
flO,  refundable. 

41--.GAS,  WATER  AND  OIL 
PIPE  LINES 

0/27/47  41 

Lew  and  Only  BIddara 

Air  Piping,  Eta;  8«rtat  No.  47-4a 

Coat  $a«4,»10 

PASADENA.  Calif.,  L>oa  Angeles  Co. 
Superaonic  wind  tunneL  Jet  Pro- 
pulsion Laboratory.  California  In- 
stitute of  Technology. 

Owner — Los  Angeles  District  Corps 
of  Engineera,  War  Department.  751 
S.  Figueroa  St.,  Los  Angeles,  Calif. 

Plans  by  owner. 

Furnish  and  install  air  piping,  valves 
and  equipment. 

Xiow   Bidder  —  OFCCO    Conatructlon 
Co.,   Inc.,   2650  Cherry   Ave.,   Long 
Beach,  Calif.,  |244,010. 
Other  bida  aubmltted  May  19  were: 
Humiston-Rosendahl,   Inc.,   8267,879 

(all  or  none). 
Gay  Engineering  Co.,  $288,600. 
Alex  Rdt>erUon  Co.,  |820,TRL 
Lohman  Bros.,  8666,761. 
Government  estimate,  |286,S10. 


Hayward.    Calif. 

City  Engineer-^ohn  Iffandnl,  Ctty 
HalL  Hayward,  CaUf. 

Includes  large  diameter  pipeline 
from  Hayward  to  ICIasion  San  Joas 
and  a  connection  with  San  Fian- 
ciaco'a  Hatch  Hetohy  water  aupply. 


=E 


Supplies^  Equqprnent 

Sab-Contract 

Informatioii 


42— MISC   SUPPLIES  AND 
MATERIALS 


0/27/47  43 

Steal  Plp^-Birfa  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  6,  8  P.  M.,  bids  will  be  received 
by  the  Purchaser  of  Supplies,  M.  H. 
Oerry,  270  City  Hall,  8n  Francisco, 
Calif.,  under  Inv.  8967  for  furnishing 
fuid  delivering  ateel  pipe  as  follows: 
5580  ft.  24-ln.  3  gauge:  4920  ft.  20  In. 
7-gauge,  for  the  San  Fnuadsco  Air- 
port. 

Specifications  obtainable  from  the 
al>ove  office 


McBean  &  Ca,  1275  Rarrtaon  St.,  Ban 
Francisco,  Calif.,  at  (1)  I0J2.  (2) 
|a45,  (3)  10.68,  (4)  10.81,  (6)  fUO,  (6) 
$1.89.  (7)  82ja,  (8)  18.24,  (9)  84.60^  (10) 
16.40,  total  888,974.29  Including  tax, 
submitted  only  bid  and  awarded  con- 
tract ICay  21  by  Napa  Sanitation 
District,  C.  m  Martin,  cleric.  City  Hall. 
820  Brown  St,  Napa,  Calif.,  for  fur- 
nishing approximately  '.2,860  lin.  ft. 
(approximately  1S.8  miles)  of  vitri- 
fied clay  sewer  pipe  for  use  in  sewer 
lines  project  Consulting  sanitary 
engineer  is  Ilarry  N.  Jenks,  345  Ma- 
drono Ave.,  Palo  Alto,  Calif. 
Bida  taken  aa  followa: 

(1)  4100  lin.  ft  6  in.  verified  clay 
pipe: 

(2)  18,800  lin.  ft.  8  in.  do; 
(8)  13,750  lin.  ft  10  In.  do; 

(4)  13.59C  lin.  ft  12  in.  do; 

(5)  10.010  lin.  ft.  15  in.  do; 

(6)  1610  lin.  ft  18  in   do; 

(7)  4580  lin.   ft    21   in.   do; 

(8)  780   lin   ft    24   in.   do; 

(9)  1870  lin.  ft  27  in.  do;  ^ 
(10)  841C  lin.  ft  80  in.  do. 


point  or  f.o.b.  care  at  Almira,  Wash., 
structural  steel  for  glass-block  wth- 
dows  for  machine  shop  at  Grand 
Coulee  Dam.  Columbia  Basin  Proj- 
ect. Washington.  The  material  will 
be  Installed   by  the  government 
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5/27//47  42 

Structural  Staal— Thraa  Low  BIddara 
DAVIS  DAM.  Arlxona.— ThefoUow- 
Ing  submitted  low  bids  May  21  to  the 
U.  S.  Bureau  of  Reclamation.  Cus- 
toms House,  Denver,  Colo.,  under 
Spec.  1801  for  furnishing  and  dellr- 
ering  f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Earp,  Calif.,  mis- 
cellaneous structural  steel  for  Davis 


6/27/47 

®  SAN   TOAlS^i'co    Calif    _  War  I>»™  faclllUes  at  Parker  power  plant 
SAN   FRANCISCO,    Calif.   —  War--,    .,  _.„_  T>-o4--,«.    Ariiona-Nevada. 
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8/27/47 

Cantraet  Awarded 

WaUr  Mains  Coat  $6,778 

SAN  MATEO  COUNTY,  Calif.  County 
Road  between  Ocean  Shore  High- 
way and  Adobe  Ranch. 

Owner— North  Coast  County  Water 
District,  Patricia  B.  DeNlo,  secre- 
tary. Sharp  Park  Flrehouse.  Sharp 
Park.  Calif. 

Xnglneerr— Wilsey,  Broughton  &  Long- 
son.,  nwi.,  1126  Broadway,  Butlin- 
game.  Calif. 

Cantraotor— C.  W.  Stevens,  2010  Car- 
rail  Ave.,  SwiTi  Franolaeo,  Calif, 
The  work  Involvea: 

(1)  4450   lin.   ft   install  6-in.   welded 
steel  pipe,  10-gauge; 

(2)  8  each  6-in.  flanged  gate  valves; 
(8)  2  each  6x6-in.  flanged  tees. 

Complete  bids  submitted  May  21 
were: 

C.  W.  Stevens,  San  Francisco,  (1) 
81.84;  (2)  866;  (8)  830;  total,  88218; 
alternate  using  12-gauge  War  Assets 
surplus  pipe  for  item  (1)  $1.24;  total, 
85778. 

Pacific  Pipe  Line  Construction  Co., 
El  Cerrito,  (1)  »1.67;  (2)  876;  (8) 
88&90;  total,  $7784.80. 

A.  J.  Peters  A  Son,  San  Pablo,  (1) 
$1.89;  (2)  $8a80r  (8)  #62.85;  total. 
$8787.60. 

K.  L.  Harp,  San  Francisco.  (1) 
$La8;  (2)  $98;  (8)  $60;  total.  $8789.6a 


Assets  Admin.,  33  Berry  Street,  San 
Francisco,  Calif.,  announce^,  sale  of 
misc.  non-standard  pipe  fittings  with 
closing  date  set  for  June  20,  4  P.  M. 

5/27/47  42 

Sale    of    Ferrous    and     Non-Ferrou* 

Sorap 

SAN  FRANCISCO,  Calif.  —  UtatU 
June  5,  10  A.  M.,  bids  will  be  received 
by  the  Inspector  of  Naval  Material, 
Property  Disposal  Dlv.,  600  Bryant 
St,  San  Francisco  7,  Calif.,  under 
Sales  No.  B-104-47  for  sale  of  fer- 
rous and  non-ferrous  scrap  located 
at  Westlnghouse  Electric  Corp.,  5815 
Peladeau    St,   E;meryville,   CaUf. 
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5/27//47 

Pipe  Fittings 

Low  and  Only  Bidders 

ST.  HELENA,  Calif.,  Napa  Co.— 
The  following  submitted  bids  May  20 
to  the  City  of  St  Helena,  E.  R. 
Palmer,  city  cleric;  John  A.  Mitchell, 
city  engineer.  City  Hall,  St  Helena. 
Calif.,  for  furnishing  20,000  feet  of 
7-gauge,  12-inch  OD.  dipped  and 
wrapped  steel  water  pip*  and  fit- 
tings: 

BasAlt  Rock  Co.,  Ina,  Napa,  Calif., 
842347. 

Western  Pipe  k.  Steel  Ca,  San  Fran- 
cisco, Calif.,  143,274.89. 

Armco  Drainage  &  Metal  Products, 
Inc.,  Berkeley,  CaUf..  $82,721.88  (10- 
gauge  pipe). 

5/«7//47  42 

Plp»— Low  and  Only  BIddara 

OAKLAND,  Calif.,  AlamedA  Ca— 
The  following  submitted  bids  May  21 
to  East  Bay  Municipal  Utility  Dis- 
trict, Room  406.  512  16th  St.  Oak- 
land. CaUf.,  under  LS-382  for  fur- 
nishing and  delivering  40,000  lin  It 
asbestos -cement  water  pipe,  diam- 
eters 4-lnch  to  8-lnch,  and  furnish- 
ing 350,000  lin.  ft.  cast  iron  pipe, 
diameters   2-lnch   to   20-lnch. 

Bids  taken  as  follows: 

Schedule  I:  asbestos-cement  wat- 
er r'po  fo»'  distribution  system. 

(1)  in.000  lin.   ft   4  in.   asbestoa-ce- 
ment  water  pipe; 

(2)  20.000  lin.  ft  6  in.  do; 

(3)  4,000  lin.   ft   8  in.   do; 
8ch<'dule  II:  cast  iron  water  pipe 

for  distribution  system  (all  bids  f.o.b. 
cars  bidders  shipping  point) 

(1)  POOO  lin:  ft  2  in.   LD.  class  150 
bell    and    spigot    cast   in>n    pipe 

(2)  45.000  lin.   ft  4  in.  do; 

(3)  45,0(H)  Un.  ft  4  in.  do; 

(4)  62,500  lin.  ft  6  in.  do; 

(5)  62.500  lin.  ft  6  in.  do; 

(6)  30.000  Un.  ft  8  in.  do; 

(7)  25.000  lin.  ft  10  in.  do; 

(8)  25,000  lin.  ft.  12  in.  do; 

(9)  25,000  lin   ft  16  In.  do; 


Davis  Dam  Project  Arisona-Nevada. 
The  materials  wlU  be  installed  by 
the  government: 

L.  Shaeffer  &  Co.,  San  Francisco, 
Calif.,  $1010.70;  no  shipping  time; 
7100  Ibs.;^  f.o.b.  San  Francisco;  terms 
^%  10  days.  No  equalisation  offered. 

Allison  Steel  Manufacturing  Co., 
Phoenix,  Arix..  $1120;  ship  80  to  45 
days;  8136  lbs.;  f.o.b.  Phoenix;  terms 
net   No  equallxation  offered. 

VinneU  Co.,  Inc.,  Alhambra,  Calif., 
$1264.18;  ship  120  days;  8200  lbs.; 
f.o.b.  Alh<unbra;  terms  net  No  equal* 
ization  offered. 


5/27//47  4a 

Braided   Water   Hose 
Low  and   Only   Bidders 

SAN  FRANCISCO,  CaUf.— Follow- 
ing  submitted  bids  May  23  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der Bid  No.  3940  for  frunlshing  ^nd 
delivering  braided  water  hose  for 
various  city  departments  for  term 
July  1,  1947,  to  Dec.  31,  1947. 

U.  S.  Rubber  Co..  (1)  $0,187;  (2) 
$0,168;  (3)  $0,209;  (4)  $0.20;  (5) 
$0,192;  (6)  $0,267;  (7)  $0,562;  2%  10th 
prox.  net  60  days;  delivery  180  days 
on  Items  1-5.  and  140  days  on  items 
6  and  7. 

Clementina  Co.,  (1)  $0.1766;  (2)  $0.- 
1634;  (3)  $0.2849;  (4)  $0.2717;  (5)  $0.- 
2585;  (6)  $0.2303;  (6)  $0.4852;  net 
50  days;  delivered  as  requested. 

Frank  Grove,  (1)  $0.16;  (2)  $0,152; 
(3)  $0,189;  (4)  $0,181;  (5)  $0,172;  (6) 
$0,241;  (7)  $0.51;  2%  10th  prox;  21 
days  delivery  on  items  1-5;  60  days 
deliv«:ry  on  items  6  and  7. 

C.  W.  Marwedel  (by  lengths)  (1) 
$4.16;  (2)  $7.80;  (3)  $4.80;  (4)  $9.20; 
(5)  $0,173;  (6)  $11.90;  (7)  $25.60;  net 
30  days;  2%  10th  prox.;  20-60  days 
del.  on  item  6;  1  day  on  remainder. 

L.  P.  Deacon  Bldg.  Co.,  (1)  $0.16; 
(2)  $0.1525:  (3)  $0.19;  (4)  $0.18;  (5) 
$0,173;  (6)  $0,253;  (7)  $0.5086;  2% 
10th  prox. ;  30  days  net ;  six  weeks' 
delivery. 

Pioneer  Rubber  Co.,  (3)  $0,257;  (4) 
$0,248;     (5)     $0,237;     (6)     $0.2676;     2%y</27/47 


(7)  149,000  lbs.  %-ln.  round  deformed 

(8)  233,000  lbs.  H-ln-  round  deformAd 

bars;  ...  .. 

(9)  48000  lbs.  %-in.  round  daformad 

(10)  800    lbs.    %-in-    smooth,    rotAd*. 
commercial  quaUty  steel  bars. 


43— MACHINERY  AND 
EQUIPMENT 
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Stabiiizsd  Base  Mlxtura 

Bida  Wanted 

OAKLAND,  Calif.,  Alameda  Ca— 
UntU  Jime  8,  1  P.  M..  bids  wlU  be 
received  by  the  City  of  Oakland. 
Charles  Don,  city  cleric,  City  HalL 
Oakland,  Oalif.,  for  furnishing  stabU- 
ized  base  mixture  for  the  fiscal  year. 

Speclfl^tions  obtainable  from  the 
above  offlce. 
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5/27/47  •• 

Qate  and   HolaC,  Eta 

Time  Extended  from  June  2  to  Juna 

17,  2  P.  M. 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colorado.— Until  Juna  17, 
2  P.  M.,  bids  wiU  be  received  by  tha 
U.  S.  Bureau  of  Reclamatlon,Cus- 
toms  House,  Denver,  Colo.,  under 
Spec.  1804  for  furnishing  and  deUvar- 
Ing  f.o.b.  cars  at  the  shipping  pont 
or  f.o.b.  cars  at  Granby,  Colo.,  one  (1) 
30-inch  ring  follower  gate  with  In- 
tegral hydraulic  hoist  one  (1)  semi- 
automatic gate  hanger,  one  (1)  30- 
Inch  upstream  conduit  and  one  (1) 
30-inch  downstream  conduit  with 
studs,  one  (1)  30  -  inch  hoUow  -  Jat 
valve  (W=6-%  inches),  with  control 
stand,  intermediate  shaft  and  ooup- 
Ung  (Lc=8  feet  IIH  inches),  and  <»• 
set  of  wrenches  for  Granby  Dam, 
Colorado-Big  Thompson  Project,  Col- 
orado. The  ring-follower  gate  and 
hollow-Jet  valve  will  be  Installed  by 
the  government  No  charge  for  copies 
of  the  specifications  to  prospective 
bidders;  to  others,  $1.50,  not  return- 
able. 


10th   prox.;  60  days  net;  delivery  10 
days. 

Ralphs-Pugh  Co.,  (1)  $0.1525;  (2) 
$0.15;  (3)  $0.1825;  (4)  $0.18;  (5)  $0.- 
1725;  (6)  $0.33;  (7)  $0.51;  2%  10th 
prox.;    delivery   60-75  daya 
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Ownar  Taking  Bida— Dua  Juna  % 
10  A.  IM. 

Manhole  and  Aocaaa  Tunnel 

SACRAMENTO,    Calif.,    Sacramento 
County.  K  St  near  10th  St 

Owner — Sacramento    Municipal   Util- 
ity  District,  Jamea  E.   McCaffrey,  I  ({5)  25066  lin    ft  20  in.  do. 
general   manager  and   chief   engi-       Johns  -  ManvUle   Bales   Corp.,    Ban 
near,   4th    and   J  St.    Sacramento.   p„^cisco.  CaUf.,  Schedule  I  (1)  $0.6$; 
Oalif.  ^  ^    (2)  $0.97;  (8)  $1.87;  total  $84,960, 

Plana  by  engineering  department  of       u.    S.    Pipe   dc   Foundry   Co.. 
owner.  ^      Francisco,     Calif..    SchedtUe    H     (2) 

Specifications  obUinabla  from  tha  ioyj.  (4)  ji.ors;  (6)  $1,814;  (7)  $2,108; 

above  office.  (g)  $2.67;  (9)  $4.10;  (10)  $6.77. 

American  Cast  Iron  Pipe  Co.,  Ban 

6/27/47  .    *1   Francisco.    Calif.,    Schedule   H,    («) 

Contemplated- Bond     Eleotion    in         |0.687;  (7)  $2,144;  (8)  $2.72. 


Amount  of  $640,000  TenUtlvaly 
Sat  for  About  July  1 
Tranamiaaion  Una 


5/27//47  ^       _,  ^ 

_  Ssiwar  Plpa— Contract  Awarded 

HAYWARD.  Calif.,  Alameda  Coun^.   NAPA,   Calif..   Napa   Ca  — Gladding 
Owner  —  City   of  H-.yward.   C.  W. 
White,    city    attorney.    City    HalL 


6/27//47 

Pipe  and    Fittings 

Contracta  Awarded 

LODI,  CaUf.,  San  Joaquin  County. 
— Following  awarded  contracts  by 
the  City  of  LodL  J.  F.  Blakely.  city 
clerk.  City  Hall,  221  W.  Pine  Street 
Lodl,  Calif.,  for  furnishing  water 
pipe,  valves,  fittings,  fire  hydranU 
and   supplies : 

Johns  -  ManvUle  Sales  Corp.,  116 
New  Montgomery  St,  San  Francisco. 
Calif.,  $42,006.24  for  approx.  28,000 
feet  of  pipe. 

Pacific  SUtea  Cast  Iron  Pipe  Co., 
FYovo,  Utah,  $2,305.72  for  fire  hy- 
drants and  fittings. 

Dallman  Supply  Co.,  7th  and  Q 
Sts..  Sacramento,  Calif.,  $231.80  for 
valves. 

5/27//47  ** 

Structural   Steel.  Shapers,   Etc. 
Bids  Wanted 

PANAMA  CANAL,  C.  Z.  —  Until 
May  29,  bids  will  be  received  by  the 
General  Purchasing  Officer.  The 
Panama  Canal,  Washington  25.  D. 
C.  for  misc.  supplies  and  materials 
as  follows : 

SCH.  8615:  2  heavy-duty  metal- 
working  shapers;  4  drill  preesea  glid- 
ing head  and  2  floor  type  drill 
presses. 

SCH.  8616:  180  pes.  structural  plate 
steel ;  100  pes.  floor  plate  steel ;  182,- 
000  lbs  structural  steel  t>ar8;  2.000 
lbs.  steel  bars;  6,000  lbs.  nickel  steel 
bars-  8,000  lbs.  alloy  steel;  450  pes. 
black  sheet  steel;  4  pes.  carbon  steel 
billets;  4  pes.  do;  1  nickel  steel  bil- 
let; 120  pes.  structural  steel;  4  pes. 
carbon  steel  IblleU;  steel  angles: 
approx.  36,000  ft  carbon  steel  pipe; 
8.000  ft.  do.  280  pee.  steel  boiler 
tubes;  4,000  ft  proof  coll  chain. 

5/27//47  *» 

Structural  Steel 

Bids  Rejected — To  Be  Readvertlsed 
As  Spec.  1832  to  Open  June  10 
COLUMBIA  BASIN  PROJECT. 
Wash.— Bids  submitted  December  16 
were  rejected  by  the  U.  S.  ^ureau 
of  Reclamation,  Denver,  Colo.,  un- 
der Spec.  1545  for  furnishing  and  de- 
livering   f.o.b.    cars    at    the    shipping 


5/27//47 

Dofermad  Bar»— Bida  Wanted  • 

cHa«rrRAL    valley    projectt, 

CaUfoTOla.— Until  June  2,  2  P.  M., 
bids  win  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  Hoiuse. 
Denver  2.  Colo.,  under  Inv.  E -33,315- A 
for  furnishing  square  and  round  de- 
formed bars,  f.o.b.  shipping  point  or 
Bethany,  Calif.,  for  the  Delta-Men- 
dota  CanaU  Central  VaUey  Project 
California. 
The  bids  will  be  taken  as  foUows: 

(1)  7000  lbs.  1^-in.  square  deformed 
bars; 

(2)  64,000    lbs.     l^-in.     square    de- 
formed bars; 

(3)  34,800  lbs.  1-in.  square  deformed 
bars; 

(4)  159,000  lbs.  1-in.  roiud  deformed 
bars; 

(5)  22,300  lbs.  %-in.  round  deformed 
bcunf 

(6)  181.000  Iba  %-ln.  round  deformed 


Transformers,  Eta 
Contracts  Awarded 

COLUMBIA  BASIN  PROJECT. 
Wash. — Cxeneral  E.cetric  Corp.,  Den- 
ver. Colo.,  at  $6777  for  Srhedules  Noa 
2,  3  and  7  and  Southern  States  Equip- 
ment Corp.,  Hampton.  Ga..  at  $8185.60 
for  Schedules  Nos.  4,  5,  6  awarded 
contracts  by  the  U.  S.  Bureau  <A 
Reclamation,  Denver,  Colo.,  imder 
Spec.  1720  for  furnishing  four  outdoor 
type  transformers,  15  disconnecting 
switches  and  three  disconnecting 
fuses  for  the  115-kv.  Pasco  switch- 
yard and  substation,  Columbia  Baain 
Project  Washington. 

5/27/47  *1 

Jet  Valvea 
Contract  Awarded 

BOISE  PROJECT,  Idaho.— New- 
port News  Ship  BuUding  ft  Dry 
Dock    Co..    Newport    News,    Va.,   at 


I  ELECTRIC 


GEBTERALI 

GAS  FURNACE 


COLEMAN 

GAS   BURNING 

FLOOR  FURNACES 
for  MASS  HOUSING 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WDUB  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pocilie  Co. 

SIXTH  and  HOOPER  STS. 
SAN  FRANaSCO 

UNdavhin  3144 


BETHLEHEM   PACIFIC 

COAST    STEIL    COR  POR  ATI  ON 


%an  Francisco  ScWm  OflFrcc,  20fh  and  lltinois  Sts. 
fUom,  MAri(»t  3200 


GMniFortobly  Warm 
Qeonly  Rlt«r«d 
Qui«Hy  Circulated  Air 
to  Ev«ry  Room 
Accurately  Regulated 
By  Convenient 
Thermostatic  Control 


AVAIIAILI     NOW 
IMMIDIATE  DELIVERY 

POR  PURTHIR  INFORMATION 

ON 

OINERAL  ILECTRIC 

HIATING  I9UIPMINT 


Write  or  Phone 

GENERAL 

AIR  CONDITIONING 

A  HEATING  COMPANY 


NOW  AVAILABLE 


AT  SPICIAL  CONTRACTORS 
DISCOUNTS* 

Coleman  is  Amcrica'a  largest 
selling  gat  floor  furnace— 4he 
modem  miracle  of  low-ooat 
automatic  heating  for  honMa. 

Contractors  and  builders, 
constructing  hundreds  of 
thousands  of  small,  modem 
hocnes  from  coast  to  coast 
specify  Coleman  floor  fur* 
nacea.  They  can  be  depended 
upon  to  provide  years  ^  of 
modern,  low-cost  heating 
comfort.  There  is  no  better 
furnace  at  any  price. 

Easy  to  install — moncy-aav. 
ing  Coleman  floor  fumaoea 
oner  the  latest  advancements 
in  modem  heating  efficiency 
at  low  initial  and  operating 


1 124  Howard  St. 
San  Francisco 
MArkat  7SIS 


2001  Paratta 

Oakland 
TWlnoab  4066 


*See  your  plumbing  aad 
heating  contractor. 

For  information  about  Cole* 
man  floor  fumecaa  write  or 
phiMif: 

General  Electric  Supply 

Corporation 

1201  Ehyaot  Straac 

San  Frandsm   3,  Califorala 

Talaphooa  MArkct  4000 


$l»l.»i8  for  Schedules  1  and  2  award- 
ed contract  by  the  U.  S.  Bureau  of 
Raclamatlon.  Denver,  Cola,  under 
Spec.  168B  for  furnishing  and  dellv- 
«rln(  f.ab.  cars  at  Mountain  Home, 
Idaho,  sojd  Fort  Colllna.  Colo.,  five 
72-indi.  hoUow-Jet  valvea  with  valve 
OOBtrola,  poaltlon  indicators,  iuler- 
madiate  ahafta  and  couplings,  an- 
chor brackets  and  bolts  and  erection 
equipment  for  the  outlet  woilui  at 
Horseahoe  Dam,  Colorado  -  Big 
Thompaon  Project,  Colorado.  The 
valvea,  controla  and  anchor  brackets 
and  bolts  will  be  installed  by.  the 
govenunent  ■ 

5/27/47  4« 

Parking   Meters— Bide  Wanted 

SAN  FRANCISCO,  Calif.-  —  Until 
June  6,  8  P.  H.,  bida  will  be  received 
by  the  Purchaser  of  BappUee  IC  H. 
Oerry.  270  City  Hall,  Ban  Francisco, 
Calif.,  under  Bid.  No.  8966  for  fur- 
nishing, delivering  and  installing  561 
parking  meters  for  the  Police  Dept. 

Spedfications  obtainable  from  the 
above  otfloei  ■  •  ■ 

5/27/47  48 

8ale  ef  Motor  Vehlolee 

ANCHORAaa,  Alaska.  —  War  As- 
sets, Anchorage  Territoriia  Regional 
Office,  Box  2466,  Anchorage,  Alaska, 
annoimcea  sale  of  motor  vehicles  in- 
cluding tractors,  trucks,  scooters  and 
trailers  with  closing  date  set  for 
June  ».  ' 

5/27/47  48 

Centraot  Awarded 
Traotora 

OAKLiAND,  Calif.,  Alameda  Co.— 
CosMt  Equipment  Co..  M8  Bryant  St., 
San  Francisco,  CaUf.,  at  $3230  award- 
ed contract  by  the  E<ast  Bay  Muni- 
cipal UtUity  District,  Room  312,  512 
letli  St,  Oakland,  Calif.,  under  Spec 
1888  for  two  4-wheel  pneumatic  - 
tired  tractora.  , 

5/27/47  48 

Conorete  Pipe 
Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  June  8,  1  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland, 
Chas  Don,  City  Clerk,  City  Hall,  Oak- 
land, Calif  for  concrete  pipe. 

Specifications  obtainable  from  the 
above  office. 


lisatlon  offered,  submitted  only  bid 
May  15  to  the  U.  a  Bureau  of  Rec- 
lamation. Customs  House.  Denver, 
Colo.,  imder  Spec.  1784  for  funiiah- 
ing  and  delivering  f.o.b.  oat*  at  the 
ahipplng  point  or  f.owh.  cars  at  Odair, 


Wash,,  four  steel  saah  wlndowa,  In- 
cluding all  fabricated  structural  and 
miscellaneous  ateel,  bolts,  aorews,  ex- 
pansion anchora,  monel  metal,  gtaaa, 
glaalng  and  csilking  material  and 
acceasoriea   for  tha   elevator   tower* 


5/27/47 


HIGHWAY,  ELKO  COUNTY,  NEVADA 


40 


48 


5/27/47 

Belt  Type  Loader  Rental 

Low   and   Only    Bidder 

STOCKTON,  Calif.,  San  Joaquin 
Co. — Delta  Construction  Co.,  Box  457, 
Rio  Vista,  Calif.,  at  f7  per  hr.,  sub- 
mitted cmly  bid  May  20  to  the  State 
Division  of  Highways.  P.  O.  Harding, 
district  engineer.  1200  N.  Center  St., 
Stockton,  Calif.,  for  rentaJ  of  one 
self-propelled  force  feed  belt  type 
loader  for  approximately  15  days'  use 
In  Solano,  San  Joaquin.  Napa  and 
Sacramento  Countiea. 


Contract  Awarded 

Highway  Coat,  $662372.77 

EUECO   CO.,    Nevada.    From    =i4    mll« 

east  of  North  Fork  Bridge  to  Deeth, 

Route  1,  Sections   B,  C  and  D2 
Owner — State    of    Nevada,    Dept    of 

Highways,  Heroes  Memorial  Bldg. 

Carson  City,  Nev. 
State  Highway  Ehiglneer — Robert  A 

Allen,    Carson    City,    Nev. 
About    16.015    miles    state    highway; 

325  days  completion  time. 
Contractor — Sliver  State  Constr.  Co., 

S.  Main  Street,   Fallon,   Nevada. 

Work  Involves: 

(1)  force  account   special  detours; 

(2)  300    hour,    95   hp.    tractor    with 
carryall   (or  equivalent) ; 

(3)  400  hour  motor  grader  with  scar- 
ifier; 

(4)  150  hour  4  cu  yd.  dump  truck; 
(6)  200  hour  14  ton  pickup; 

(6)  51,386  ton  selected  material  aur. 
face   (detours) ; 

(7)  879  ton  liquid  aaphaU,  Type  SC- 
2  or  SC-8  (roadmlx  detours) ; 

(8)  13.37  mile  roadmlx  detours; 

(9)  lump  sum  signs; 
11,003  lin.  ft.  remove  fence; 
88  cu,  yds.  remove  concrete; 
1,818     Un.     ft,     remove     culvert 
pipe; 

100   each    remove    head  walls: 
1  each  remove  wood  culverts ; 
576,118  cu.  yds.  roadway  excava- 
Uon; 

(16)  781    cu.    yds.    drainage   excava- 
tion; 

(17)  571  sta.  V-type  ditches; 

(18)  21,897  cu.  yds.  borrow; 

(19)  602  sta.  slope  rounding; 

(20)  2.067,441  yds.   sta.   overhaul, 
sta.; 

(21)  70,773    yds.    mile    overhaul, 
mile; 

(22)  1,587    cu.    yds.    structure 
vatlon ; 

(23)  3.440  cu.  yds.  backfill; 

(24)  force    account    roadside 
up; 

(25)  32,827  M.  gal.   water; 

(26)  1.379  hour,   power  rolling; 

(27)  36,670   ft    hour    tamping    roller; 

(28)  161,920  ton  Type  1  gravel  base; 

(29)  75,388   ton    Type   2,    gravel    base 
one  Inch; 

(30)  611  ton  liquid  asphalt.  Type  MC 

1  (Prime); 

(31)  106  ton  liquid  asphalt  Type  MC 

2  (Seal    Shoulders    and    paved 
dltchea) ; 

(A) 
(1) 82500.00 


(10) 
(11) 
(12) 

(13) 
(14) 
(15) 


(35) 
(36) 


(40) 
(41) 


(43) 
(44) 
(45) 
(46) 
(47) 
(48) 


corrugaled 
corrugated 
corrugated 
corrugated 


yd 
yd. 


exca 


clean- 


5/27/47  48 

Steal  Office  Furniture 
Contraote  AMOuriad. 

SACRAlCB^NTOi,  CaUf..-8acramento 
C— A.  "W.  Herron  Co..  1228  U  St, 
Sacramento,  and  CapttaA  Office 
B<qulpment  Co..  1111  J  St,  Sacramen- 
to, Calif.,  awarded  contracta  by  the 
Sacramento  Municipal  Utility  Dis- 
trict James  E.  McCaffrey,  general 
manager  and  chief  engineer,  59th  and 
R  Sta.,  Sacramento,  Calif.,  for  ateel 
office  furniture. 

5/27/47  41 

Tractor  Rental 

Low  and  Only  Bidder 

EUREKA,  Calif..  Humboldt  Co.— 
Cecil  U  Moore,  8821  E.  14th  St.  Oak- 
land, Oalif.,  at  18.75  per  hr..  tractor 
with  doaer  and  110.75  per  hr.,  tractor 
with  carryall  acraper  submitted  only 
bid  May  19  to  the  SUte  Division  of 
Highways.  O.  F.  HeUesoe,  district 
engineer,  546  W.  Wabash  Ave..  Eu- 
reka. Calif.,  for  rental  of  one  track - 
lying  typo  tractor  of  80  or  more 
horsepower  on  the  drawbar,  and  one 
aBgMkNMd  or  bulldocer  and  one  car- 
ryall eeraper  for  approximately  80 
hours'  use. 


(32)  187  ton  liquid  asphalt.  Type  SC- 

5  or  SC-6  (Seal  Plantmlx) ; 
(88)  1.448  ton  screenings; 
(84)  1,524  ton  liquid  asphalt  Type  SC. 

2  or   SC-S    (roadmlx    shouldei-s 

and  paved  ditches ) ; 

3146  mile  roadmlx  tihoulders; 

1,658    ton    liquid    asphalt,    Tj'pa 

SC-5    (plantmlx) ; 
(37)  27,638  ton  class  F-2  plantmlx  bl. 

tumlnous  surface; 

(88)  576  cu.  yds.  claaa  A  concrete; 

(89)  66,630  lbs.  reinforcing  steel; 
78    Un.    ft     18-inch     corrugated 
metal  pipe  (dipped) ; 
1,878    lin.    ft.    24    In. 
metal  pipe  (dipped) ; 

(42)  298  lin.  ft.  SO  In. 
metal  pipe  (dipped) ; 
406  Un.  ft.  36  In. 
metal  pipe  (dipped) : 
806  Un.  ft  48  In. 
metal  pipe  (dipped) ; 
308  Un.  ft  30  in.  x  17  In.  corru- 
gated metal  arch  pipe  (dipped) ; 
108  Un.  ft  37  m.  X  21  in.  Corru 
gated  metal  arch  pipe  (dipped) ; 
52  Un.  ft.  44  In.  x  25  In.  corru- 
gated metal  arch  pipe  (dipped) ; 
50  Un.  ft  relay  culvert  pipe; 

(49)  700    Un.    ft    beam    type    metal 
guard  raU; 

(50)  128  each  culvert  markers; 

(51)  16  each  guide  posts; 

(52)  155.023  Un.   ft  construct  fence; 
(63)  11,003  Un.  ft  reconstruct  fence; 
(54)  3  each   16-foot  meta!  gates; 
(55)100   each    monuments; 

(56)  3    each    2e-foot    standard   cattle 
guard    (metal) ; 

(67;  16,940  Un.  ft.  paved  ditches; 

(58)  lump    sum,    remove   and    recon- 
struct  cattle  guard; 

(69)  1,720    Wn.    ft    remove   and    reset 
g\iard  rail. 
Total  bids  submitted  May  6  were: 

(A7  Silver  State  Constr.   Co.,  Fallon, 
Nev..  $662,872.77.  ,     ^ 

(B)  W.   W.  Clyde,   SpringvlUe.  Utah 
1665,507.81. 

(C)  Dodge  Constr.  Co.,  Fallon,  Nev., 
$666,666.6& 

(D)  Frederickson    ft   Kasler,    Sacra- 
mento,  Calif.,   1711,784.67   . 

(E)  Westbrook  A  Pope,  Sacramento. 
Calif.,   8738.735.89. 

(F)  Isbell    Constr.    Co.,    Reno,    Nev.. 
$748,767.77. 

(G)  Geo.    Pollock    and    D.    G.    Blng. 
Sacramento.    Calif.,    $797,792.57. 

Unit  bids 


on  the  Grand  Coulee  Dam,  Columbtal 
Basin  Project,  Washinjfton. 

5/27/4T  *• 

Stake  Body  Truck 
Bida  Wanted 

OAKUIND,  CaUf.,  Alameda  Co.— - 
Until  June  5,  4  P.  M.,  bida  wUl  be 
received  by  the  Board  of  Playground. 
Directors  of  the  City  of  Oakland, 
Robert  W.  Crawford,  secretary.  City 
Hall,  San  Francisco,  Calif.,  for  fur- 
nishing one  IH-ton  stake  body  truck 
for  the  Recreation  Department. 

Specifications  obtainable  from  the 
above  office. 


for  Schedulea  4  and  5  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
,  nation.  Denver,  Colo.,  under  Spec. 
It77  for  furnishing  transofrmers. 
ahunt  reactor  with  Ughtaing  arrest- 
ers, disconnecting  swltchaa,  record- 
ing meters  and  current  ralaya,  for 
the  Alamogordo  and  Hollywood  aub- 
stations,  Rio  Grande  Project.  N.  H.- 
Texas;   Spec.   1677. 


5/27/47 
Lightning 

Contraot  Awarded  .^, 

COLORADO-BIO  THOMPSON 
PROJECT,  Colorado.— General  Hlao- 
tric  Corp.,  Denver,  Colo.,  at  $8001.84, 
awarded  contract  b  ythe  U.  S.  Bu- 
reau of  Reclamation.  Cuatoma  House. 
Denver,  Cola,  under  Spec.  1787  for 
furnishing  and  deUvering  f.o.b.  ahip- 
plng point  and/or  cara  at  Granby, 
Colo.,  three  single-pole,  outdoor,  thy- 
rite  or  autovalve,  station  type  light- 
ning arresters  designed  for  baae 
mounting  and  suitable  for  use  on  a 
69,000  -  volt,  3  -  phase,  ungrounded  - 
neutral  circuit  at  an  elevation  of 
8300  feet  above  aea  level;  three  (3) 
88,000-volt  or  92,000-voU.  200-ampere, 
single-pole,  hook-operated,  outdoor, 
expulsion  type  disconnecting  fuaea, 
each  complete  with  two  lOE-amnare 
fuse  units,  for  Granby  pumping  plant 
construction  substation,  Colorado-Big 
Thompson  Project,  Colorado.  The  ap- 
paratus will  be  Installed  by  the  gov- 
ernment 


. M. 

Renter  &  Sons,  Portland,  Ore.-,  at 
:$665  awarded  contract  by  U.  S.  Bu- 
1  reau  of  Reclamation,  Customs  Houae 
Denver,  Colo.,  under  9pec.  1748  for 
furnishing  and  delivering  f.o.b.  oars 
at  the  shipping  point  or  f.o.b.  cara 
.at  Cascade,  Idaho,  the  hollow  metal 
.doora  for  the  outlet  worka  at  Caa- 
cade  Dam,  Payette  Dlvlalon,  Boise 
Project.  Idaho.  The  doora  will  be  In- 
etalled  by  tha  government 


a/27/47 

Hollow  Metal  Door* 
■Contract  Awarded 
BOISE    PROJECT. 


Idaho.    — 


5/27/47  4« 

Pumping    Unite 
Contract  Awarded 

COLORADO    -     BIG    THOMPSON 
PROJECT,    Colo.— P.  H.    WhlUngCo., 
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5/27/47 

Sale  of  Gas  Cylinders 

SAN  FRANCISCO.  Calif.  —  War 
Assets  Admin.,  33  Berry  St,  San 
Francisco,  CaUf.,  anounces  sale  of 
gas  cylinders  to  normal  trade  chan- 
nels with  closing  date  set  for  June 
19. 


5/27/4^  < 

Transformera,  Etc. 
Contracts  Awarded 

RIO  GRANDE  PROJECT,  N.  M.— 
General  Electric  Co..  Denver.  Colo., 
at  $39,038.77  for  Schedules  Nos.  3, 
«  and  7,  and  alternate  bid  of  item 
34  and  Electric  Power  &  Equipment 
Corp.,   Philadelphia,  Pa.,  at  $14.518  72 


5/27/47  «• 

Oleeennaetlng  Bwltohee 
Centraot  Awarded 

DAVIS  DAM  PROJECT,  Artsona- 
Nevada.— Railway  *  Induatrial  Bn- 
glnaering  Co..  Oreenaburg,  Pa.,  at 
87818J0.  awarded  contract  by  the 
U.  8.  Bureau  of  Reclamation.  Cua- 
toma Houae,  Denver,  Colo.,  \mdar 
Spec.  1721  for  furnUhing  and  deliv- 
ering fob.  cara  at  the  ahipplng  point 
or  f.o.b.  cara  at  Tuma,  Arte.,  at  the 
opUon  of  the  bidder,  three  (8)  161,- 
OOO-volt,  600-ampere,  8-pole,  single- 
throw,  manually-gang  operated,  out- 
door tjrpe  disconnecting  switches  for 
Parker-pilot  Knob  161 -kv.  transmis- 
sion line,  Davis  Dam  Project  Arl- 
sona-Nevada.  The  apparatus  wUl  be 
Installed  by  the  govemmant 

5/27/47  *• 

Steel  Seeh  WIndewe 
Lew  and  Only  Bidder  ,^^_„^ 

COLUMBIA  BASIN  PROJUCT, 
Waahlngton.  —  Huron  Architectural 
Iron  Worka,  Brookljm.  N.  T.,  at  $8800, 
ahlp  as  specified  f.o.b.  Brooklyn,  no 
weights,  tanhe  %%  10  daya,  no  equal- 


PAIRIANKS-MORSI 

A.  C  er  D.  C 

GENERATING    SETS 

Manuel,  Remote  or 
Atitomadc  Control 

A  CONTRACTOR'S 
NECESSITY 

PAIRIANKS-MORSE  A  CO. 

6^  Third  Screst 

EXhrook  .'MSS 

SAN  FRANOSOO  7,  CAUF. 


(2). 

(3) 

(4) 

(5)„....^ 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) _. 

(18) ™ 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 11 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27) 

(28) 

(29) 

(80) 

(81) 

(82) 

(88) 

(84) 

(85) 

(86) 

(37) 

(88) 

(89) 

(40) 

(41).. — 

(42) 

(48) 

(44) 

(45) 

(46) 

(47) 

(48) 

(49) 

(50) 

(61) 

(52) 

(58) 

(54) 

(55) 

(56) 

(57) 

(58) 

(59) 


10.00 

6.00 

3.00 

2J)0 

.45 

28.00 

400.00 

1000.00 

.06 

5.00 

1.00 

10.00 

100.00 

.20 

.40 

4.00 

.20 

4.00 

.015 

.15 

1.50 

.75 

5000.00 

1.00 

6.00 

.50 

.35 

.65 

25.00 

25.00 

25.00 

8.00 

23.00 

250.00 

23.00 

2.20 

45.00 

.12 

250 

8.75 

4.00 

7.00 

9.50 

4.00 

5.00 

7.50 

1.00 

4.00 

4.00 

4.00 

.15 

.10 

50.00 

.     4.00 

1500.00 

.     20 

500.00 

2.50 


(B) 

$2500.00 

9.00 

6.00 

3.00 

2.00 

.40 

24.00 

500.00 

1000.00 

.05 

10.00 

4.00 

10.00 

100.00 

.186 

.50 

S.0O 

.21 

5.00 

.012 

.12 

1.50 

1.00 

5000.00 

1.25 

5.00 

.50 

.40 

.57 

27.00 

27.00 

27.00 
3.00 

24.00 
300.00 

24.00 
2.00 

45.00 
.095 
2.50 
3.75 
4.80 
7.20 

10.00 

8.70 

4.70 

7.00 

1.00 

2.00 

5.00 

0.00 

.20 

.10 

40.00 

6.00 

550.00 

.60 

300.00 

1.50 


(C^ 

$2500.00 

10.00 

7.00 

4.00 

2.50 

.45 

22.50 

500.00 

994.63 

.06 

10.00 

1.50 

7.50 

25.00 

.21 

.50 

5.00 

.22 

5.00 

.015 

.15 

1.60 

1.00 

5000.00 

1.00 

5.00 

.50 

.36 

.60 

25.00 

24.00 

24.00 
3.50 

22.50 
300.00 

22.50 
2.00 

50.00 
.10 
3.00 
4.00 
5.00 
7.50 

10.00 

4.00 

500 

7.50 

1.50 

2.25 

6.00 

5.00 

.15 

.15 

50.00 

6.00 

1250.00 

.25 

1250.000 

1.68 


(D) 

$2500.00 

12.00 

8.00 

5.00 

8.00 

.55 

24.00 

440.00 

1500.00 

.05 

5.00 

1.00 

11.00 

100.00 

.21 

.40 

4.00 

.20 

3.50 

.015 

.15 

1.50 

1.25 

5000.00 

1.20 

7.00 

.67 

.40 

.70 

28.00 

27.00 

25  00 
3.00 

24.00 
285.00 

24.50 
2.00 

50.00 
.09 
320 
4.50 
5.50 
8.80 

1L20 

4.90 
6.10 
9.20 
1.80 

s.ao 

5.00 

5.00 

.155 

.10 

7000 

9.00 

900  00 

.40 

eoo.oo 

1.70 


were : 
(E ) 
$2500.00 
9.00 
7.00 
5.00 
4.00 
.50 
25.00 
600.00 
1000.00 
.05 
4.00 
.50 

"^.^ 

.27 

.60 

2.50 

.27 

6.00 

.01 

.12 

1.20 

1.20 

5000.00 

1.25 

7.00 

.60 

.36 

.80 

26l00 

25.00 

2500 

3.00 

22.00 

300  00 

21  00 

200 

60.00 

.12 

250 

8.50 

4.50 

7.00 

11.00 

4.00 

5.00 

7.00 

.60 

2.50 

500 

5.00 

.17 

.12 

35.00 

5.00 

1600  00 

.15 

1600  00 

2.00 


(F) 

$2500.00 

10.00 

7.00 

4.00 

2.50 

.66 

24.00 

500.00 

2000  00 

.05 

10.00 

IJSO 

10.00 

50.00 

.20 

1.00 

5.00 

.20 

12.00 

.015 

.15 

1.50 

1.60 

5000  00 

1.20 

5.00 

.50 

.40 

.75 

27.00 

26.00 

28.00 
6.00 

24.25 
300  00 

24.00 
2.00 

50.00 
.11 
3.00 
4.25 
5.25 
7.50 

10.00 
5.00 
5.75 
8.00 
l.-W 
4.00 
5.00 
5.00 
.20 
.15 

25.00 

5.00 

l.'WO.OO 

1.50 

l.V)0.00 

300 


(G) 

$2500.00 

11.00 

7.50 

4.00 

8.00 

.60 

25.00 

800.00 

1000.00 

.07 

10.00 

.60 

8.00 

50  00 

.275 

1.50 

4.00 

.25 

7.00 

.01 

.2<i 

1.50 

2.00 

5000.00 

200 

6.00 

.60 

.45 

.70 

30.00 

83.00 

30.00 

4.00 

2500 

300.00 

25.00 

1.75 

55.00 

.10 

2.00 

3.50 

5.00 

7.00 

10.00 

400 

500 

800 

.60 

3.00 

700 

7.00 

.20 

.10 

60.00 

6O9 

2.500.00 

.25 

3000.00 

I.V) 


PITTSBURGH 

TESTING 
LABORATORY 

SscceMert  fo 
SMITH,  EMERY  AND  CO. 

Cesiplefe  Pkyakef  csd  Cfteaikef 
Teaflef  eatf  fetpeeftoe 

CONCRITI  MIX.  PLAaN*  AND 

TISTIN« 

STIEL  AND  OTHIt  BUILOINO 

MATIRIALS 
MACHINIRY  AND  IQUIFMINT 

651     HOWARD    STREET 
SAN     FRANCISCO 

EXbreek  1747 


STEELFORM 8 

STEELTUIE  CONSTkUCTION  TOWIKS 
HEAVY  DUTY  SWINGINO  SCAFFOLDS 

STEELFORM  CONTRACTING  .CO. 

666  Horrisen  Str««t   ^   DOuglas  SSt3       Sm  FraDohM 
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CONTRACTORS 

Uf  Uo  Svbm/f  a  S«b-bfd  on  Tovr 

RIGGING    •    STEEL    ERECTION 
MACHINERT    MOVING    •    TRUCK    CRANES 


CONDICK    CO 

rHornwall  9635 


lYBn  a  Child 
Can  Open  Ti 

ISTRAND-SnEL  OVERHEAD-TYPE; 

GARAGE  DC 


.BS,  cfaetc  orer  Scrand-Steel 
Ofciheed  genge  doors  ere  fo 
tkatpie  CO  operate  cfaet  •  mere 
driU  cmn  handle  ch«iii.  Ac  a 
finger's  command  cheae  mod* 
cm  oTcrfae*d  doors  open  and 
riae  gracefullj  and  smoothly. . . 
lowering  with  like  precision. 
Although  constructed  of  steel 
*  for  strength   and   endurance, 

Scrand'Sceel  OeariM^d-Typc  doors  are  perfectlyt>alanced  to 
permit  easy  opening  and  closing.  Ready  now  for  immediate 
iostallatiooi,  these  gt*g^  doors  are  always  out  of  the  way, 
protecting  yoor  car  from  fender  knocks  so  often  received 
from  swinging  doors.  For  additional  information  regarding 
the  Strand -Seed  Orerheed  garage  door,  ceil  your  local 
P.C  A.  oAce  or  sail  the  coupon  below. 
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DAILY     PACIFIC     BUILDER 


TUESDAY,  MAY  27.  1947 


Denver  ,Colo.,  at  |19,790  awarded 
contract  by  the  U.  S.  Bureau  uf 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1740  for  fur- 
#iflslilng  and  delivering  f.o.b.  cars  at 
>  the  shipping  point  or  f.o.b.  cars  at 
Oranby,  Colo.,  four  (4)  motor-driven 
deep-well,  turbine  type  pumping  un- 
its for  Qranby  pumping  plant,  Colo- 
rado-Big Thompson  r'roject.  Colo- 
rSLdo.  The  control  equipment  will  be 
furnished  by  the  government  and 
all  apparatus  will  be  Installed  by 
Um  government. 
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a/2t/47 

Pip*  A  Teat  Plates,  Ete 

Contract    Awarded 

DBSCHUTES  PROJECT,  Ore.  — 
Pacific  Coast  Engineering  Co.,  Draw- 
er B.  Alameda,  Calif.,  at  |6S,486 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Bid  No.  1757  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Madras,  Ore.,  one  96-inch  dia- 
meter plate  steel  pipe  with  struc- 
tural ateal  supports,  anchor  bolts 
and  twenty-four  (20)  sets  of  field 
weld  test  plates  for  the  Willow 
Creak  Siphon,  North  Unit  main  ca- 
nal, Deschutes  Project,  Oregon.  The 
pipe  will  be  Installed  by  the  govem- 
mant. 


May  27,  4  P.  M.,  bids  will  be  received 
by  the  StaU  Division  of  Highway*. 
J.  H.  Skeggs,  district  engineer,  2001 
Van  Ness  Ave.,  San  Francisco,  Calif., 
for  rental  of  one  Buda  earth  drill  or 
equal,  mounted  on  a  truck,  complete 
with  all  drill  tools  and  equipment, 
for  approximately  one  month's  use. 
Specifications  obtainable  from  the 
above  office. 


4S 


S/37/47  4S 

•al*  of  equipment 

SAN  FRANCISCO,  CalU.  — UtoUl 
liay  27,  8  P.  M.,  bids  will  be  rec^ved 
by  the  State  Division  of  Highways, 
J.  W.  Grace,  superintendent  of  equip- 
ment, 2001  Van  Ness  Ave..  San  IiVan- 
daco,  Calif.,  for  the  sale  of  equipment 
•■  follows: 

CHC  7BS6— Truck,  OMC,  2-ton  chassis 
and  cab,  1940  Model  AC  498;  duel 
rear  tires. 
CHC  7051— Truck,  Reo^  ft -ton  pickup, 

1988  Model  8761.. 
CHO  fltlt— Truck,  Reo,  2-ton  ehisals 
and  cab,  1988  Model  2D4:  dual  rear 
tires. 
CHC  6776— Truck.  Reo,  2-ton  chassis 
and  gab,  1988  Model  204;  dual  rear 
tires. 
CHC  8224— Truck,  Fftgeol,  5-ton  chas- 
his    and    cab,   1984  Model    300-RA; 
dual  rear  tires. 
CHC  878— Motor  grader,  Austin-West- 
ern diesel  with  cab,  10-lnch  blade, 
dual  drive,  hydraulic  control,  elec- 
tric starter  and  lights. 
CHC  89— Shovel,  P.  *  H.  Model  100, 
with   14-inch   grouser  type  treads;' 
Waukesha  B  A  engine;  also  pneu- 
matic-tired trailer  for  transporta- 
tion. 
Ford    sedan   delivery   truck.    License 
E-7912,  1940-C-V39.  Model  OIC. 
The  above  equipment  may  be  in- 
spected at  the  Division  of  Highways' 
yard,  1946  Derby  Ave.  .Oakland  1. 

Portion  of  asi^alt  plant  located  at 
Ban  Jose  Maintenance  Station,  686  N. 
Tth  St.,  consists  of  the  following: 
1     tower,     including     all     equipment 

therein. 
1  dryer.  Including  all  equipment. 
Bucket   lines   leading  from  dryer  to 

tower. 
Steam   engine  in   the  boiler  room. 


5/27/47 

Prefabricated  Steel  Buildings 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  — Until 
June  9,  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Oerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  Inv.  3969  for  furnishing  and 
delivering  one  40-ft  by  80-ft.  and  one 
40-ft.  by  40-ft.  prefabricated  steel 
building  for   Hetch   Hetchy   Bureau. 

Specifications  obtainable  from  the 
above  office. 
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6/27/47 

on  Distributer  Rental 

Lew  and  Only  Bidders 

TUOLUMNB  COUNTY,  Calif.— The 
following  submitted  bids  May  16  to 
the  SUte  Division  of  His^ways,  P.  O. 
Harding,  district  engineer,  1200  N. 
Center  St.,  Stockton,  Calif.,  for  rental 
of  pressure  spraying  oil  distributor, 
equipped  with  tachometer,  volume 
and  pressure  gauges  and  insulated 
tank  having  a  capacity  from  1200  to 
1600  gallons,  for  intermittent  use  In 
Tuolumne  County: 

Sheldon  Oil  Co.,  Suisim.  17.60  per 
hour  1450-gallon;  $8  per  hour  20B0- 
gallon;  Intermediate  moves  same  as 
operating  rate. 

Liouis  Biasotti  A  Son,  Stockton, 
17.60  per  hour;  16  per  hour  inter- 
mediate moxes;  1200-gallon. 

Beerman  A  Jones,  Sonora,  |9  per 
hour ;  $9  per  hour  Intedmediate  movec ; 
1875 -gallon. 
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6/27/47 

Roller  Rental 

Low  and  Only  Bidders 

STOCKTON,  Calif.,  San  Joaquin 
Co.— Sheldon  OH  Co.,  Sulsun,  Calif., 
at  $4.65  per  hour  (8- ton  roller),  sub- 
mitted low  bid  May  20  to  the  State 
Division  of  Highways,  P.  O.  Harding, 
district  engineer,  1200  N.  Center  St., 
Stockton  9,  Calif.,  for  rental  of  one 
3-wheel  roller,  8-  to  12-ton  weight, 
for  approximately  15  days'  use  in 
Solano.  Napa,  Sacramento  and  San 
Joaquin  Counties. 

Parish  Bros.,  Benlcla,  Calif.,  at  |6.60 
per  hour  (10-ton  roller),  submitted 
only  other  bid. 
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8/27/47 

Rsdial  Qatss  and  Heist 

Low  and  Only  Bidders 

BOULDBR  CANTON  PROJECT, 
Arlsona-Callfomla-Nevada. — The  fol- 
lowing submitted  bids  May  16  to  the 
U.  B.  Bureau  of  Reclamation,  Denver, 
Gokx.  under  Spec.  1786  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Yuma, 
Arte.,  two  14-ft.  by  11-ft.  radl&I  gates, 
miscellaneous  metal  work  and  float- 
well  equipment,  and  one  float-oper- 
ated radial  gate  hoist  for  check  and 
drop.  Coaohella  Canal,  station  288 
^us  16.  All-Amerlcan  Canal  System, 
Boulder  Canyon  Project,  Arisona- 
Callfomia-NeTada.  The  material  will 
be  installed  by  the  government: 

John  W.  Beam,  f.o.b.  Denver,  Oslo., 
(1)  14800,  16,000  Iba.;  (2)  f460a  15,000 
Iba;  %%  10  days.  No  equalisation. 

Berkeley  Steel  Construction  Co., 
f.o.b.  Berkeley.  Calif.,  (1)  $2840,  10.- 
•00  lbs.  r  net. 

Northwest  Marine  Iron  Wortts, 
f.ab.  Portland.  Ore.,  (8)  $8766,  9978 
Iba;  net  No  equalisation. 


SUBCONTRACT 
INFORMATION 


til  June  19,  2  P.  M-,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency, 
Publie  Buildings  Administration,  888 
U.  S.  Appraiser's  Building,  San  Fran- 
cisco, Calif.,  for  new  gas  -  burning 
equipment,  water  heater,  etc,  at  the 
U.  S.  Border  Station.  Douglas,  Arts. 
Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


5/27/47  44 

Replace  Plumbing — Bids  WantSd 

MOFFETT  FIELD,  Calif.,  Santa 
Clara  Co.— UntU  June  12,  2  P.  M., 
bids  will  be  received  by  the  Public 
Works  Department,  12th  Naval  Dis- 
trict, Room  A-109,  Federal  Office 
Bldg.,  Civic  Center,  San  Francisco, 
Calif.,  for  the  replacement  of  de- 
fective plumbing.  The  work  includes 
the  replacing  of  all  hot  and  cold 
water  piping,  faucets,  valves  and 
fittings  In  the  existing  plumbing  sys- 
tem in  B.O.Q.  Annex,  building  No.  48, 
complete  and  ready  for  use  at  the 
Naval  Air  Station,  Moffett  Field, 
California,  as  Indicated  on  drawings 
listed  in  Section  1-08  of  revised  speci- 
flcaUon  No.  18419,  NOy  14857.  Plans 
and  revised  specification  No.  18419 
and  other  bidding  information  may 
be  obtained  on  application  at  Public 
Works  Department,  Design  Division, 
Room  A-110,  Federal  Office  Bldg., 
Civic  Center,  San  Francisco,  Calif. 
Deposit  of  check  or  postal  money 
order  for  $10,  payable  to  Chief  of 
Bureau  of  Yards  and  Docks,  is  re- 
quired as  security  for  safe  return  of 
each  set  of  bidding  data. 
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6/27/47 

Prefabricated   Steel   Buildings 

Contract  Awarded 

HUNGRY  HORSE  PROJECT,  Mop- 
tana —  Steel  Buildings,  Inc.,  Red- 
lands,  Calif.,  at  19690.  awarded  con- 
tract by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1724  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Columbia 
Falls,  Mont.,  two  (2)  40-foot  by  100- 
foot  prefabricated  steel  buildings  to 
be  used  for  fire  station  and  a  shop 
at  the  Hungry  Horse  Oovemment 
Camp,  Hungry  Horse  Project,  Mon- 
tana. The  buildings  will  be  erected 
by  the  government. 


5/27/47  44 

Painting— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  4,  2:30  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  283  City  Hall,  San 
Francisco,  Calif.,  for  interior  paint- 
ing of  Yerba  Buena  School;  painting 
of  Paul  Revere  School,  and  taiterior 
paintin  gof  Marshall  School. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rledy,  Room  265  City  Hall,  San  Fran- 
cisco, Calif.,  upon  deposit  of  |6. 


•/27/47  « 

equipment — Bids  Wanted 

SAN  FRANCIS^X),  Calif  .-Bids  wUl 
be  received  by  the  U.  S.  Treasury 
Department.  100  McAllister  St,  San 
Francisco  2.  Calif.,  under  Inv.  SF- 
88M-47  for  equipment  as  follows : 
Msy  2i,  2  P.  M. 

tnr.    SF-8926-47— One   electric   hot 
water  heaUr.  f.ab.  Redding,  Calif. 
June  2,  8  P.  M. 

Inr.    BF-8928-47— One   paint   spray 
outfit,  portable  gasoline  engine  driv- 
en, f.o.b.  Redding,  Calif. 
June  «.  2  P.  M. 

IBT.    BF-8986-47  —  Tool    sets,    f.o.b. 
Ban   Francisco,  Calif. 


6/27/47  44 

New  Gas  Burning  Equipment,  Water 
Heater,  Eto^Blds  Wsnted 
DOUGLAS.  Ariz.,  Cochise  Co. — Un- 


6/27/47  44 

New  Boiler,  WaUr  Piping,  Etc. 
Bids  Wanted 

DOUGLAS,  Aria.,  Cochise  Co.— Un- 
til June  19,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif.,  for  new  boiler,  water 
piping,  etc.,  in  the  U.  S.  Post  Office, 
Douglas,  Ariz. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 
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6/27/47 

Replacing  Cooling  Coll 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUI 
June  11,  2  P.  M.,  bids  will  be  received 
by  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  888  U.  S. 
Appraiser's  Building,  San  Francisco, 
Calif.,  for  replacing  cooling  coil  in 
drinking  water  system  In  the  U.  S. 
Post  Office,  Rincon  Annex,  San  Fran- 
cisco, Calif. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


6/27/47 

Undcrfloor    Piping,    Etc.^ 
Low  and  Only  Bidder 
SAN   FRANCISCO,    Calif. 


44 


—  Mac- 


GRADE  **A"  BARNS 

BuUt  By  Mttropolitan  Construction 
Company's  Engineers 

Built  Qf  RIGID  STEEL  FRAMES 

Economical,  Lasting,  Sanitary 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery^.  IXhiglas  0371 

SAN  FRANCISCO,  CALIF. 


nson's,  151-161  Tehama  St.  San  Fran- 
/rancisco  Calif.,  at  |1 1,687  submitted 
low  and  only  bid  May  23  to  Federal 
Works  Agency,  Public  BIdgs.  Admin., 
office  of  the  district  engineer,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif.,  for  replacing  underfloor 
piping,  etc.,  at  the  U.  S.  Post  Office. 
(Rincon  Annex)  Bldg.,  San  Fran- 
cisco, Calif. 
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5/27/47 

New  Roof— Bid*  Wanted 

ROSEn/^ILl,E.  Calif.,  Placer  Co.— 
Until  June  2,  8  P.  M.,  bids  wUl  be 
received  by  the  Rosevllle  Joint  Union 
High  School  District,  Benjamin  R. 
Ruhkala,  clerk,  Rosevllle  Joint  Union 
High  School,  for  construction  of  a 
new  roof  over  the  gynmasium  build- 
ing of  the  high  school 

Plans  and  specifications  may  be 
obtained  from  the  office  of  district 
superintendent  of  the  high  schooL 

Kach  bid  must  be  accompanied  by 
certified  or  cashier's  check  or  bid 
bond  in  amount  of  10%  of  bid,  pay- 
able to  the  clerk. 


8/27/47  44 

Clean  and  Paint  Bridge  Metalwork 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  — UntU 
June  4,  2:80  P.  M.,  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,    Room   282   City    HaU,    San 


Francisco,  Calif.,  for  (A)  cleaning 
and  painting  all  metalwoik.  Third  St. 
bridge,  Channel  and  Fourth  Sts. ;  (B) 
cleaning  and  padntlng  all  metaiwock. 
Third  St.  bridge;  (C)  cleaning  and 
painting  all  metalwortc,  Fotirth  St 
bridge;  (D)  cleaning  and  painting  ail 
metalwork  below  deck  level  on  Alrd 
St.  bridge  and  (B)  cleaning  and 
painting  all  metalwork  below  deck 
level  on  Fourth  St.  bridge. 

Specifications  obtainable  from  the 
office  of  City  Engineer  Ralph  Wads- 
worih.  City  Hall,  San  Francisco,  Calif., 
upon  deposit  of  flO,  refundabla 


5/27/47       .  44 

Insulate  Boiler  Equlpntent-^entraot 

Awarded 

SAN  FRANCISCO,  Calif.— Western 
Asbestos  Co.,  675  Townsend  St,  San 
Francisco,  Calif.,  at  |678,  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  San 
Fr&nclsco,  Calif.,  for  insulation  for 
boiler  room  equipment  "at  Galileo 
High  SchooL 


READ  and  USE  th« 
ClassifUd  Section 

...CollMArket7110 
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0/17/47 

■arth  Drill  Rental 
•Ids  Wanted 
SAN     FRANCISCO, 


CalU.  —  Until 


Uniformiiy 


c^/v  A^rocfuei  qf 


PACIFIC  PORTLAND  CEMENT  COMPANY 


■ ;  \  •«     I    it  \  •«  r.  I  • .  e  ■  n 


ECONOMY^ now  and  in  the  fvtaro 
-a  larger  size  WATER  HEATER 

For  speedy,  dependable  hot  water  service 
it  is  hard  to  beat  the  new  Automatic  Gas 
Water  Heaters.  They  have  the  ability  to  re- 
place hot  water  supply  almost  as  fast  as  it 
is  used.  And  they  cost  amazingly  little  to 
operate.  ^^^ 

When  yon  buy  a  new  Automatic  Gas  ^ter 
Heater  be  sure  it  is  an  adequate,  family^ 
size  model.  Remember,  vrith  modem  clothes 
washing,  you  need  about  40  gallons  of  14(^ 
degree  water  for  the  rinse,  rinse,  rinse  thai 
makes  your  laundry  fleecy-cloud  white. 


2llir-M7 

til  YOUl  DIALIR   OR 
PACIFIC  OAS  AND  ILICTRIC  COMPANY 


rTcTTvTd 

WAY  2     1947 

-iitiee^IlON.   DIVISION 


C  O  M  P  I  E  T  f     B  i.1  i  I.  D  i  ^  C> 

AND      E  N*G  I  hf  f  f.>?\"N'  G- 
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LporatJ  largest  construction  da 
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SINGING  HIGHWAYS 


It  is  time  to  introduce  the  **Groo- 
ver  Highway  Plan". 

^    ^    * 

You  recall  the  wide,  straddle- 
wheeled  contraptions  that  level  oflF 
and  finish  the  top  coat  of  a  con- 
crete highway  strip?  Through  re- 
search conducted  by  the  Ransome 
Manufacturing  Co.  and  Coast 
Equipment  Co.,  it  will  soon  be  pos- 
sible to  oflfer  the  kind  of  concrete 
paver  called  for  in  this  Plan. 

^  -A-  ift- 
The  Groover  Plan  is  to  leave  in 
the  finished  surface  of  the  high- 
way small,  unevenly  spaced  undu- 
lations or  wales,  at  right  angle  to 
the  direction  of  travel.  These  wales 
are  so  spaced  that  when  traveling 
at  maximum  safe  speed,  the  vibra- 
tions translate  to  audible  sound. 

ft    ^    ir 

Your  automobile  wheels  pick  up 
these  vibrations,  transmitting  them 
to  the  body  of  your  car,  which  be- 
comes an  audible  loud  speaker. 
The  more  your  jalopy  rattles  and 
squeaks,  the  better  loud  speaker 
it  is. 

«  tV  ^ 
.  (Get  the  idea?  The  concrete 
strip  corresponds  to  the  grooves 
of  a  p^  onograph  record,  your 
wheels  are  the  "needle",  and  your 
car  the  sjicaker.) 

*    iJr    * 

Think  how  pleasant  it  will  be 
roll  southward  from   Denver  while 

four  cafr  gives  forth  with  "When 
t's  Springtime  in  the  Rockies" — 
or  further  westward,  "California, 
Here  I  Come!" 

*"  -Cr    -ir   ir 

A  safety  feature  could  be  added: 
Suppose  THOU,  are  rolling  along  to 
the  rollicking  tune  of  a  "saddle 
song"  when  suddenly  your  car  cuts 
in  with  the  stem  voiced  warning, 
"Slow  up.  Bub,  school  crossnig 
ahead." 

»    -^    ^ 
The  entire  plan  could  be  financed 
through  selling  "singing  commer- 
cials"— well,  that's  the  way  radio 
stations  get  by! 

tr    ^    ^ 
Perhaps  I  have  had  nuttier 
ideas— but  at  the  moment  I 
can't  remember. 


ELECTRICAL  FIRMS 
FINED  $7,500  EACH 
FOR  FTC  VIOLATION 


Consent  judgments  totaling  |38,- 
000  have  been  paid  by  six  manu- 
facturers of  electric  wire  and  cable 

in  settlement  of  a  suit  brought  by 
the  federal  government  to  recover 
civil  penalties  for  alleged  violation 
of  a  cease  and  desist  order  issued 
by  the  Federal  Trade  Commission. 
Judgments  of  ^7,500  each  were 
paid  bj',  American  Steel  and  Wire 
Company  of  New  Jersey,  Worces- 
ter, Mass.;  Anaconda  Wire  and 
Cable  Co.  and   Phelps- Uodgc  Cop- 

?er  Product.^  Corp.,  both  of  New 
ork;  General  Electric  Co.,  Sche- 
nectady, N.  Y.,  and  The  Okonite 
Co..  Passaic,  N.  J.;  while  General 
Cable  Corp.",  New  York,  paid  a 
Judgment  of  $500. 

"Hie  cease  and  desist  order  al- 
leged to  have  been  violated  was 
issued  by  the  commission  in  De- 
cember 1936  against  the  National 
Electrical  Manufacturers  Associa- 
tion and  16  of  its  member  com- 
f)anie«.  It  was  directed  principal - 
y  against  a  price-fixing  conspiracy 
and  practices  engaged  in  pursuant 
thereto. 

The  judgments  are  believed  to 
be  the  largest  ever  recovered  in  a 
civil  penalty  suit  for  violation  of 
a  commission  cease  and  desist  or- 
der. 


Professions  Bitter  Against  City  License  Fee 
Schedule;  Architects  and  Engineers  Protest 

By  LORNA  S.  STOCK 

At  their  last  hearing  in  May,  San  Francisco  supervisors  snatched 
an  admittedly  unfair  business  licensing  revenue  bill  (Ordinance  4084) 
from  final  passage  and  returned  it  to  Supervisor  Mancuso's  finance 
committee.  The  bill  had  been  sent  to  the  full  board  "without  recomr 
mendation".  -*    "r#)^  4Mi 

The  legislation  brought  angry  irumblings  from  professional  quar- 
ters because  of  alleged  inequities,  and  vigorous  protests  were  made 
by  the  architects  and  engineers  at-*j 
Monday's  hearings,  as  well  as  by 
physicians  and  a  host  of  other 
professions  affected. 

They  pointed  out  that  a  mer- 
chandise broker  which  comes  in 
the  top  income  classification — and 
which  may  gross  much  more  than 
the  top  ceiling  of  $50,000 — is  sub- 
ject to  a  maximum  fee  of  but  fifty 
dollars  per  quarter,  whereas  an 
architect,  engineer,  or  other  pro- 
fessional man  is  taxed  on  a  sched- 
ule running  up  to  $150,000. 

The  portion  of  the  ordinance  af- 
fecting architects  ar.d  engineers 
is  printed  below  and  shows  the 
quarterly  tax   schedule   proposed: 

SEC.  148.  Occupations.  Every 
person,  firm  or  corporation  con- 
ducting, managing,  or  carrying  on 
or  engaging  in  any  of  the  business- 
es, professions  or  occupations 
hereinafter  in  this  section  enum- 
erated, the  aiuiual  gross  receipts  of 
which  business  amount  to  loss  than 
Three  Thousand  ($3,000.00)  Dol- 
lars, Three  ($3.00)  Dollars  per 
quarter. 

$     3,000.00  to  $     ,^,000.00     $     4.50 
5,000.00  to         7,500.00  6.00 

7,500.00  to       10,000.00  7.60 

15,000.00         11.25 

20,000.00         15.00 

26,000.00  18.75 

30,000.0p         22,50 

40,000.00  30.00 

50,000.00         37.50 

60,000.00         45.00 

70,000.00         52.50 

80,000.00         60.00 

90,000.00         67.50 

100,000.00         75.00 

100,000.00       112.50 

125.00 


10,000.00  to 
15,000.00  to 
20,000.00  to 
25,000.00  to 
30.000.00  to 
40,000.00  to 
50.000.00  to 
60,000.00  to 
70,000.00  to 
80,000.00  to 
90,000.00  to 
100.000.00  to 
150,000.00  to 


The  license  fee  provided  for  in 
this  section  shall  be  paid  by  every 
person,  firm  or  corporation  on 
ducting,  managing  or  carrying  on 
or  engaged  in  any  of  the  follow- 
ing businesses,  professions  or  oc- 
cupations: 

Architect,  attomey-at-law,  civil, 
electrical  or  mechanical  engineer, 
dentist,  geologist,  optician,  optom- 
etrist, oculist,  osteopath  or  osteo- 
pathist,  physician,  surgeon,  veter- 
inary, etc. 

This  business  licensing  tax  is- 
sue will  come  to  the  board  again 
on  June  Z. 

Bill  4627,  an  ordinance  amend- 
ing the  municipal  code  to  require 
po.sting  on  site  of  a  notice  of  is- 
suance of  building  permits  for  both 
new  construction  and  alterations 
and  additions  at  a  cost  of  $2.50  per 
posting,  was  placed  on  the  calen- 
dar for  one  week. 

The  board  also  held  over  for  a 
week  a  bill  appropriating  $250,000 
to  provide  funds  needed  by  the  pub- 
lic utilities  commission  to  complete 
a  waterworks  project  for  which 
bonds  were  voted  in  1942.  Passage 
was  opposed  by  Finance  Chairman 
Mancuso,  who  asserted  that  the 
project  was  to  provide  emergency 
facilities  in  case  of  attack  or  bomb- 
ing during  the  war. 

"It  serves  no  useful  purpose 
now,"  he  declared,  "and  would  be 
a  waste  of  the  taxpayers'  money." 

A  tax  ranging  from  $6  to  $12 
on  trucks,  and  $3  on  motorcycles, 
was  held  over  for  two  v,'f?pks. 
Funds  derived  would  be  set  aside 
in  a  separate  fund  und  a  impro- 
priated exclusively  for  capital  ex^ 
pendituces  and  for  public  improve- 
ments. 

An  ordinance  amending  the  build- 
ing code  by  adding  a  section  pro- 
viding boiler,  water  heater  and 
tank  regulations  to  be  adminis- 
tered by  the  city  department  of 
public  works  was  passed  on  second 
reading. 

Works  Dir.  Harry  Vensano  ex- 
plained that  issuing  of  such  per- 
mits and  inspections  had  been  done 

^ —  ■ 

(Continued  on  Page  T) 


Refrig  Apprentices 
Deplore  Vocational 
Education  Methods 

As  the  result  of  a  thorough  sur- 
vey of  refrigeration  apprentices 
which  disclosed  widespread  dis- 
satisfaction with  present  training 
methods,  the  joint  labor-manage- 
ment industry  committee  will  de- 
mand a  drastic  revision  by  the 
San  Fr%ncisco  board  of  education. 
Results  of  the  survey  were  re- 
leased today  by  Zed  E.  Jones,  sec- 
retary -  manager  of  the  Northern 
California  Refrigeration  Contrac- 
tors Association  acting  for  the 
joint  committee. 

Student  criticism  centered  on  in- 
sufficient equipment,  crowded 
classes  and  lack  of  practical  in- 
struction. Ed  Tanner,  chairman  of 
the  association  apprentice  com- 
mittee, declared: 

"The  present  program  falls  far 
short  of  the  requirements.  It  is 
merely  wasting  the  government's 
money  and  the  men's  time.  We  are 
urging  the  board  of  education  to 
immediately  correct  this  situation 
by  providing  more  practical  in- 
struction, better  equipped  shops, 
smaller  classes  segregated  in  be- 
ginners' and  advanced  groups  and 
much  smaller  classes." 

Tanner  added  that  the  present 
courses  were  deficient  in  such  fun- 
damental subjects  as  welding  and 
mechanical  drawing.  "The  appren- 
tices indicate  that  they  want  more 
practical  instruction  to  supplement 
their  on-the-job  training.  And  both 
the  unions  and  employers  are  de- 
termined that  they  will  get  it." 

The  survey  showed  that  only 
42.3  per  cent  of  the  students  polled 
felt  the  class  training  answered 
job  requirements.  Nine  out  of  ten 
polled  wanted  welding  classes, 
while  four  out  of  five  desired  draw- 
ings classes.  The  seriousness  with 
which  the  GI  students  regard  their 
training  is  indicated  by  the  fact 
that  88.4  per  cent  said  they  studied 
at  home  and  the  same  percentage 
wanted  examinations  in  their  work. 

Architects  Bill  2117 
Tabled  by  Senators 

SACRAMENTO.  —  That  bill  to 
allow  private  architects  to  be  com- 
missioned to  do  state  work  was 
tabled  in  the  senate  committee  on 
governmental  efficiency  and  it  pro- 
ponents despaired  its  passage,  here 
Tuesday. 

"I  doubt  that  we  can  get  it  up 
again,"  commented  John  S.  Bolles, 
chairman  of  the  California  Coun- 
cil of  Architects  commitiC"!  on  gov- 
ernmental relations.  "The  civil 
service  lobby  is  too  powerful." 

The  tabling  action  came  on  the 
heels  of  announcement  of  a  nation- 
wide campaign  to  procure  archi- 
tects and  designers  for  California's 
$320   million   building   program. 

Appearing  to  speak  against  the 
legislation  in  senate  committee 
hearing  was  State  Works  Attor- 
ney Norton,  who  asserted  that  A. 
B.  2117  would  "undermine  the  civil 
service   system". 

The  committee  killed  the  meas- 
ure by  a  9-2  vote. 

■¥ 

PLANNING  COMMISSION 

NOW  AT  100  LARKIN 

The  city  planning  commission  is 
now  located  in-  new  and  larger 
quarters  in  the  former  Hospitality 
House  at  100  Larkin  Street.  The 
building  is  shared  by  t?W  airt^<om- 
mission  and  the  board  of  permit 
appeals. 

The  new  offices  provide  space 
for  the  larger  staff  that  has  been 
authorized  in  the  1947-48  budget 


Senators  Investigate 
Eastern  'Gray  Mart' 
Sheet  Steel  Operation 

WASHINGTON.  —  Chicago  and 
Pittsburgh  allegedly  are  involved 
in  a  "gray  market"'  operation  in- 
volving substantial  tonnages  of 
sheet  steel  which  will  come  under 
the  watchful  eye  of  the  senate 
small  business  committee  Thurs- 
day. 

Manufacturers  of  building  mate- 
rials are  closely  affected  by  the 
steel  shortages  as  evidenced  by 
testimony    given   thus   far   before 

the  subcommittee  of  the  larger 
senate  committees,  investigating 
the  effects  of  steel  scarcity  on 
small   business  men.  % 

Some  industry  representatives 
already  have  testified  that  the  lack 
of  steel  sheet  ha  held  up  the  pro- 
duction of  construction  items  us- 
ing this  type  of  metal. 

Regarding  the  reported  "^ray 
market"  in  sheets,  a  committee 
spokesman  said  its  own  investi- 
gators had  uncovered  the  Chicago 
and  Pitsburgh  operations  which 
they  described  as  "grand  scale". 

Evidence  has  been  accumulated, 
he  added,  showing  that  the  sheet 
tonnage  involved  has  been  sold  at 
two  or  three  times  the  market 
price.  The  committee  will  attempt 
to  locate  the  source  of  the  illicit 
supply,  committee   officials   said. 

Those  sunoenead  incluoe  L.  C. 
Durham,  Chicago,  of  the  L.  S. 
Durham  Co.;  E.  A.  Kerschbaumer 
of  Hannon  &  Kerschbaumer,  Pitts- 
burgh; Herbert  M.  Karp,  not  yet 
located;  Enrique  Rodriguez,  Wash- 
ington, and  Gerald  Firth,  president 
and  A.  R.  Zapp,  executive  secre- 
tary of  the  Firth  -  Sterling  Steel 
Co^  McKeesport,  Pa. 

'The  senate  committee  says  it  is 
determined  to  locate  and  uncover 
the  "gray  market"  practices  in  an 
effort  to  increase  the  supplies  of 
much  -  needed  steel  material  to 
manufacturers  of  finished  goods. 
# — -- 

Utilities  Commissioner 
Of  Oregon  Protests 
Shipping  Rate  Boost 

George  H.  Flagg,  public  utili- 
ties commissioner  of  Oregon,  testi- 
fied before  an  Interstate  Commerce 
Commission  hearing  this  week  that 
granting  of  rate  increase  appli- 
cations for  rail  and  water  carriers 
would  penaliEe  such  products  as 
Firtex  and  Pacific  northwest  lum- 
be  because  products  of  the  far 
western  states  are  farther  from 
principal  markets  than  their  com- 
petitors. 

He  urged  that  any  increases  au- 
thorized by  ICC  be  made  "in  such 
manner  as  will  not  disrupt  exist- 
ing freight  rate  relation&hips,  but 
on  the  contrary  will  preserve 
them." 

H^predicted  that  the  increase 
askeaby  the  water  carriers  might 
result  in  less  total  revenue  and 
night  forceestablishment  of  branch 
factories  on  the  Pacific  coast  so 
manufacturers  can  avoid  excessive 
freight  rates. 

P1*KR  Baid  that  proposed  in- 
creases would  have  a  tremendouR 
impact  on  the  aluminum  industry 
of  the  Pacific  northwest,  as  well 
as  the  lumber  trade. 

# . 

STANDARD  BUREAU 
HEAD  TO  ADDRESS 
ENGINEERS*  COUNCIL 


Dr.  Edward  U.  Condon,  director 
of  the  national  bureau  of  stand- 
ards, will  addres  members  of  the 
San  Francisco  Engineering  Coun- 
cil and  guests  at  a  6:30  dinner 
meeting  Wednesday,  May  28,  at 
the  Engineers'  Club. 

•The  top-flight  Commerce  Depart- 
ment executive  will  speak  on  "Re- 
search at  the  National  Bureau  of 
Standards,"  featuring  adaptationn 
of  electronics  knowledge. 


Gellert  Represents 
Home  Builders  at 
Executive  Session 

Cwl  Gellert,  vice-prendent 
of  the  AMOcwted  Home  BdUi 
era  of  San  Francisco,  will  con- 
fer with  top  federal  houmng 
officials  in  Washington  next 
week  in  an  effort  to  speed  con- 
struction of  homes  in  this  area. 

The  occasion  will  be  the  meet- 
ing in  Washington  of  the  board  of 
directors  and  the  standing  com- 
mittees of  the  National  Associa- 
tion of  Home  Builders  with  which 
the  Associated  Home  Builders  of 
San  Francisco  is  afliliated. 
250  Builders  Attend 

Other  California  delegates  who 
have  registered  for  the  NAHB  ex- 
ecutives' meeting  include  Milton  J. 
Brock  and  Fritz  B.  Burns,  Los  An- 
geles: Arthur  Beliveau,  Alhambra, 
and  Wm.  H.  Evans,  Long  Beach. 

A  series  of  conferences  with  top 
government  housing  ofiicials  has 
been  scheduled  by  the  Home  Build- 
ers. The  directors  will  meet  with 
Frank  Creedon,  housing  expedi- 
ter; Raymond  M.  Foley,  NHA  and 
FHA  administrator;  Thomas  B. 
King,  chief  of  the  loan  guarantee 
section*  of  the  Veterans  Adminis- 
tration, and  others.  Representa- 
(tives  ot  building  materials  manu- 
facturers also  have  been  invited  to 
discuss  the  progress  of  home  build- 
_  ing  with  the  group. 

Sessions  got  under  way  Satur- 
day, May  24,  with  a  meeting  of 
the  Association's  executive  com- 
mittee. Meetings  of  the  board  of 
directors  started  Tuesday,  and  con- 
tinued through  Thursday.  Nearly 
250  builders,  representing  more 
than  12,000  home  builders  and 
one  hundred  local  building  asso- 
ciations, will  participate. 

Action  will  ^e  taken  at  this 
meeting  to  solve  problems  of  con- 
struction costs;  the  status  of  new 
starts  and  completions;  building 
materials  and  labor  problems; 
wage  demands;  the  differences  be- 
tween FHA  and  Veterans  Admin- 
istration appraisals  which  are  hold- 
ing back  sales  to  veterans;  mort- 
gage finance  problems,  and  cur- 
rent housing  legislation. 

Rentals  On  Agenda 

A  major  subject  will  be  the  na- 
tional drive  recently  launched  by 
the  Association  to  stimulate  con- 
struction of  rental  housing.  Re- 
ports on  projects  put  under  way 
as  a  result  of  the  drive  will  be 
received. 

In  addition  to  the  local  organiza- 
tion, Gellert  will  represent  the 
Home  Builders  Council  of  Califor- 
nia at  the  Washington  meetings. 

COMMERCE  OFHCLAL 
ADDRESSES  MARKET 
ASSOCIATION  MONDAY 


Stanley  L.  Kedzierski,  regional 
domestic  commerce  representative 
for  the  Department  of  Commerce, 
told  the  San  Francisco  chapter  of 
the  American  Marketing  Associa- 
tion in  a  luncheon  address  Mondav 
that  facts  must  replace  guesswork 
in  apportioning  selling  costs. 

For  firms  to  stay  solvent  in  the 
midst  of  tough  competition,  Ked- 
zierski said,  it  may  be  necessary 
to  eliminate  items  that  fail  to  pay 
their  way.  He  gave  a  formula  for 
finding  out  which  items  pay  their 
full  share  of  costs  for  a  firm  hand- 
ling a  variety  of  products. 

Costs  vary  not  only  with  turn- 
over and  margin  in  price  markup, 
1)ut  with  the  commodity,  the  cus- 
tomer, and  the  area,  Kedzierski  as- 
serted. 

Roughly  translated,  the  formula 
for  obtaining  item  costs  is  this: 
find  out  from  your  records,  item  by 
item,  customer  by  customer,  and 
area  by  area,  what  your  costs  are 
for  maintenance,  movement,  pro- 
motion, and  reimbursement. 
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CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production     Administration,     Gilbert 
H.  Knelss,  district  director.  1375  Mar- 
ket  Street,    has   announced    th*!    U}- 
fcywing  permits  granted  for  construc- 
tion   of    commercial    and    Industrial 
bulldingfs  In  the  San  Francisco  area. 
SERVICIJ  STATION    (to    complete), 
IfiOO,  Ripen;  owner,  John  Sanches, 
Route  1,  Box  800A,  Ripon. 
STORE    (shoe    and    leather    repair), 
$2400;  10S6  Hzel  St,  Oridley;  own- 
er, James  L.  Green,   1061  Hazel  St, 
Oridley. 

ICB  BOX  (meat  processing),  |88CO; 
H  mils  north  of  Grass  Valley;  own- 
er, J  Ollko  *  Sons,  716  Whiting, 
Grass  Valley. 

DRESS  SHOP,  116,000;  Lot  18,  Block 
18,  GuBtlne;  owner,  Virginia  Crusln- 
berry.  Box  181,  Oustlne. 

PLANT  (paint  manufacturing),  86000; 
Oakland;  owner.  Albrlte  Paint  A 
Varnish  Co,  86th  Ave  and  G  St, 
Oakland. 

•WAREHOUSE  (electrical  appliances) 

.-  16000;  Hayward ;  owner.  Edward  F 
Hale  Co,  22103  Meekland.  Hayward. 
PLANT  (manufacturing  plasterboard 
paper  tape),  19608;  Birch  and  Bane 
Sts,  Newark;  owner,  W  L  Mackey 
St  Co,  146  Sttllman  St,  San  Fran- 
cisco. 
OARAGE  (to  complete  repair),  8100; 
1128-82  El  Camlno  Real.  San  Car- 
los; owner  .Clarence  A  Schott.  1332 

,.     Woodland,  San  Carlos. 

:  WARHJHOUSE  (b^erage,  to  com- 
plete), 81880;  1800  Block  Bayshore. 
Bast  Palo  Alto;  owner,  Roy  B 
Lausten,  1066  Untverslty  Ave.  Palo 
Alta 
CHURCTH  (destroyed  by  fire,  replace) 
800.000;  Colusa  and  A  Stn.  Orland: 
•     owner.    Roman    Catholic   Bishop   of 

Sacramento,   175  Yolo,  Orland. 
CHURCH.  $16,000;  Lewelllng  and  4th. 
San    Lorenxo;    owner.   San  Lorenso 
Baptist   Church,    16009   Paseo  Ave, 
San  Lorenso. 

FHA  PERMITS  ISSUED 

SAN  FRANCISCO.  Calif  —Federal 
Houalng  Administration.  D.  C.  Mc- 
Olnness,  district  director.  816  Mont- 
comery  St.,  San  Francisco.  Calif., 
haa  announced  the  following  list  of 
permits  granted  by  the  above  office 
for  the  construction  of  dwelling  or 
rents.]  units  (other  thun  fur  owner- 
occupancy)  in  the  San  Francisco 
area  for  applicants  as  noted: 
18  Units;    ban    Francisco;    Vlgnati   & 


Frank.  4645  Mission  St.,  San  Fran- 
cisco. 

1  UNIT.  Oakland;  Alameda  Homes 
Co.,  9036  A  St.,  Oakland. 

1  UNIT.  Klngcburg;  Carl  B.  Peter- 
son. 901   Nevada  St.,  Klngsburg. 

1  UNIT,  Fresno;  W.  A.  Goodrich, 
Route  11  Box  473,  Fresno. 

4  UNITS,    Oakland;    A.    D.    Smith, 


1226  E  14th  St..  Oakland. 
2  UNITS.    Fresno;    Vernon    J.    Lo- 

fortl.  26  'Fresno  St..  Fresno. 
2  UNITS',   San   Mateo;   W.  C.   Smith 

308  El  Camlno  Real,  Burlingame. 
2  UNITS,   El    Cerrito;    M.    B.   Gross. 

1939  Cedar  St.,  Berkeley. 
2  UNITS,  Santa  Cruz;  owner,  Abra- 
ham   Ninneweg,    Jr.,    878    Hudson 


SUB  ■  BIDS  WANTED 


General  contraotera  deelring  eubblde  en  any  Job  are  Invited  to  make  known^ 
their  requirements  In  this  oelumn.    There  Is   no  charge  for  this  ssrvlcs 


om  Bidg,  Uvs  Oak  High  School,  Antioch;  ITlds  0U« 

(OArtield  MSI) 


HIghf  Sohooi  CTi 

May  88,  8:00  P.  M 
Hwmerton  &  Walborg  Co.,  i28  Bush  St,  San  Vrarctsco 

•nd  1728  Webster  Street,  Oakland  (Ulgate  *»») 
Pacific  Coast  Builders,   2680  18th   St.,  San   Francisco    (HEmlock  6388) 
i'eter  Bartorio,  262  Clementina  St..  San  Francisco,  Calif.,  (GArfield  8817' 
Wallace  D.  Harklos.  406  Sutter  St.,  San  Pianctwo  (OHaystone  8Ui2) 
Csrl  N.  Swenson  Co.,  1096  Stockton  Ave.  fnn  Jose  rBsilard  26<)2j 
J.  A.  aryant,  I8I6  Capitol  St.,  Vallejo  tValleJo  2-4446) 

Grammar  ^bool,  FItsuren    Elementary  School,   Antioch;    Bids    Ous  May 
ag,  8:00  P.  M. 
Bwlnerton  &  Walberg  Ca,  226  Bush  8L,  fan  Fraiiclsco   (OArfleld  296n> 

and  1728  Webster  Street,  Oakland  ;HIgate  4322) 
pacific  Coast  Builders,  2680  16th   St.,  San   Branclsco    (HEmlock  6388) 
Peter  Biutorio,  262  Clementina  St.,  San  Fntnclsco,  Calif.,  (GArfleld  KV'7i 
Wallace  D.  Harklns,  406  Sutter  St,  San  Francisco  (ORtystone  30^<*> 
Carl  N.  Swenson  Co.,  1096  Stockton  Ave.,  San  Jose  (Ballaitl  2607 

county  Jail  Addn^  Orovlile;   Bids~Pus  June  6.  2  00  P    M. 

B.  ft  R.  Constr.  Co..  110  Market  St,  San  Francisco   (DOuglas  7616) 
MacDonald,  Young  ft  Nelson.  127  Montgomery  St.   S    F    (SUtter  8296) 
Lawrence  Constr.  Co..  3020  V  St,  Sacramento   (Sacto    6-8888) 
!t:.^;  '**'^'  ^'"^  -A^rbutus,  Route  1,  Box  142,  ClUco  (Chlco  10S8  or  1210) 
wiiuam  Horstmeyer  Co.,  23  Mars  St.  San  Francisco   (MArket  7239) 

School,  Invsniess:   Bids  due  June  3,  8:0C  P.  M ~" — " 

Wm.  Mcintosh  ft  Sen,  740  St6h  Ave.,  ban  Frundsco   (SKy line  9908) 
Litchfield  Constr.  Co.,  721  JYarclsco  Blvd.  San  Rafael  (San  Rafael  4107) 
«  ^"  °'P"*"0'"  Constr.  Ca,  Inc.,  891  Sutter  St,  San  Franclico   (DO  896t 
Martn  C?orporatlon,   P.   O.   Box  417.   Sausallto    (Sausallto   1360) 

Brisbsns  Elementary  School  Addn.,   Brisban 


St.,  Oakland. 

1  UNIT.  San  Francisco;  Katherlne 
I.  Davies,  3934  Geary  Blvd.,  S.  F. 

3  UNITS,  Stockton;  Gala  Delucchl 
Co.,  Inc.,  125  N.  California  Street, 
Stockton. 

2  UNITS,  Salinas;  Harry  C,  Wer- 
Hng,   228   Rodeo   Ave.,   Salinas. 

10  UNITS,  Salinas;  Clarence  J.  Bar- 
row. Ill  Eucalyptus  Dr.,  Salinas. 

1  UNIT.  Modesto;  Gordon  W.  iJut- 
son,   120   I   St,   Modesto. 

1  UNIT,  Modesto;  Donald  Curtice, 
1220  I  St.,  Modesto. 

1  UNIT,  Newark;  Paul  Gygax,  2405 
Thornton  Ave.,  Newark. 

1  UNIT.  Oakland;  owner,  F.  Cizek, 
4235  Terrace  St.,  Oakland. 

1  UNIT,  San  Jose;  owner,  Nick 
Bellantonl,  520  Cayuga  Ave.,  Sian 
Francisco. 

1  UNIT,  Santa  Cruz;  Pioneer  Build- 
ers. Box  1040.  Santa  Cruz. 

1  UNIT,  Sacramento;  John  R  Bell, 
8473  38th  St.,  Sacramento. 

6-4  UNITS,  Santa  Clara;  Paul  Bog- 
danich.  Route  1,  Box  1500,  Santa 
Clara. 

2  UNITS,  Tender  B.  Strand,  811 
Faxon   Ave.,   9an  Francisco. 

10  UNITS,  Petaluma;  Kenneth  J. 
Colin,  616  Mtn.  View  Ave.,  Peta- 
luma. 

1  UNIT.  San  Jose;  F.  Clayton  Aug- 
lus,  459  N.  San  Pedro  St.,  San 
Jose. 

4  UNITS.  El  Cerrito;  Charles  F. 
Peak,  554  Kearney  St.,  EI  Cerrito. 

2  UNITS.  Santa  Vrux;  Lester  9. 
Mltcalf.  Route  3  Box  712A.  Wat- 
sonville. 

19  UNITS.  Fresno  County;  Southern 
Calif.  Edison  Co..  Ltd..  501  South 
Marengo  Ave..  Alhambra. 
2  UNITS.  Stockton ;  Gaia  Delucchl 
Co..  Inc..  125  N.  California  Street. 
Stockton. 


Specifications  and  plans  obtainable 
from  the  office  of  the  county  sur- 
veyor. 


Bids— Due    June 


6/28/47 
Owner    Taking 

11    A.    M. 
Hangar 
EUREKA,   Calif..   Humboldt   County. 

Humboldt   Co.   Airport 
Owner — County    of    Humholdt,    Fred 

J    Moore,    Jr.,    clerk,    Courthotue, 

Eureka,    Calif. 
County    Surveyor — Frank   E.    Kelley, 

Courthouse,    Eureka,    Calif. 
Multiple  10  unit  hangar  either  wood. 

pre-fab.    steel    or    concrete    block 

(Supervisors  to  decide  which  type 

after  bids  for  three  types  are  op- 

An  A/1 } 

Specifications  obtainable  from  the 
office  of  the  county  surveyor. 


6/28/4  7  •    > 

Owner  Taking  Bld»— Due  J  una  9, 

•  P.  M. 
Garage  Addition 
RKTHMOND,  Calif.,  Contra  Cocta  Co. 

City  Corporation  Yard  No.  6,  18th 

Street 
Owner  —  City    of    Richmond,   C    A. 

Pltchford.   clerk.  City  Hall,  Rloh- 

mond,  Calif. 
City  Engineer— B.  A.  Hoffman,  City 

Hall,  Richmond,  Calif. 
Addition  to  municipal  garage. 

Plans  and  specifications  available 
from  the  office  of  the  city  engineer 
upon  deposit  of  |5. 


XMT -—•"^■•'■•^j   «bw»»i   naun.,  oriaoane;    B  ds  due  June  3.  8   P    M 

Wm,.  Mcintosh  4  Son.  740  36th  Ave.,  San  Francisco   (OT?Xe  ioJi 
Huber  constr.  Co..  6998  Mission  St.  Daly  City  (JUni^Tt^ilT^ 

Haas     A      ftttdkfann       0«     rk'ir ii      c^         .,^  '    .  *^  vr»il» 


(YUkon    6-2351) 


ASSESSMENT  DISTRICTS 
lONDS     •     WARRANTS 

I 

Sao  Its  on  sll  District  jobs.  We 
buy  Wsrrsnts  or  Bonds  on  1911 
•r  1915  Act  Districts. 

Telephone  GArfield  8000 

HANNAFORD  &  TALBOT 

51  f  Callfomio  Sf. 
SAN  FRANCISCO.  CALIF. 


Roy  M.  Scott 

Baatinf  and  VcntilatinK  Bqaipmcqt 

•oilers  -  High  and  Lew  Frseeura 

•taam  Trapa  -  Valves  -  •trainer* 

Pane   •   Blawere   •    Heating   and 

Cooling  Colle 

PkMM  MArket  29tl 

"Tell  if  Yeur  Prebiems" 

•M  Twtli  StTMt,   San  Frasdaco 


Haas   A   Peterson,   26  O'Farrell   St.,    San    Francisco 

2^*1''  S!'t"?T  ^''°°''  ^'"    ^'-anoisco;    Bid,  due   May  28  ,2:30  P.   M. 

•rr,„   f il  "^  t  ®*'°'  "^^  ^^'^  ^^«-  ^*°  Francisco    (PKyUne  sois) 
Adam  Arras  ft  Son.  116  New  Montgomery  St,  S.  F.   tOArfleld  Si) 
Peter  Sartorio,  262  Clementina  St.  *Wn  ?ranclsco   (GX^d  liS) 
ii-lvin   C.    Stendell,   2278   Market    St,    San    l.'ranclsco    (HEmlock   6352) 


Naval   Reserve  Armory,   Reno,   Nevada;    Bids  due   IMay  28,  200  P    M 

MacDonald,  Young  ft  Nelson,  127  Montgomery  St.,   S.   F.    (SUtter  8296) 


1205) 
7926) 


0700) 
6639) 


S.1  r  TTo   '^•'"•'^■'  O*foe  BIdg.,  8.  F.;    Bids  due  June-TOT-2-prM: 
h.rbentraut  ft  Summers,  600  Pennsylvania  St.,  San  Francisco  (AT'!J420) 
t..  a.  McKlttrlck  Co.,  610  16th   St,   Oakland    (TWin  Oaks   5070) 
Haas  ft  Rothchlld,  326  Merchants  Exchange  «ldg.,  8    F    (iUXbrook 
Central  California  Constr.  Cd:,  inc.,  116  Erie  St,  S.  F.    (HEmlock 
Petrr  Sartorlo,  262  Clementina  St.,  'San  l-Yanclsco   (OArfleld   8317) 
Harrett  ft  HUp,   918  Harrison   St..   San   Francisco    (DOuglas 
^•arker,  Steffens  ft  Pearce,  135  South  Park,  S.  F.   (EXbrook 

Mopwear  Paint  Company  Warehouse,  Oakland;   6tds  due  May  29.  4  P    M. ' 
Harry   K.   Jensen.   4024  MacArthur   Blvd..   Oaltland    (KEllogg   2-4021) 
California  Builders  Co..  Inc.,  6625  Mi^rshall  St.  Oakland  (HUmboldt  4025) 
iCmpire  Constr.  Co.,  Ltd.,  844  Harriet  St.,  San  HYanclsco   (HiJimlock  3400) 
Wm.  M.  lireuner,  2727  Parker  St,   tierkeJey    (Berkeley   2677) 
Vesey  Constr.  Co.,  3760  Ardley  Ave.,   Oakland    (ANdover  f372) 
Robert   L.    Wilson.   427  Bryant   9t.,   San   Francisco    (YUkon    6-2/10) 

*»«th  Avenu,  School  Addn.,  »an  Corenxo;    6ld,  due  June  9.  8:00  P 
Mark   Bristol,   1973  Oakcrest  Drive,.  Oakland    (Ivis^liogc  'Ji-ioO^ 
Williams   ft   Burrows.    10   California   Dr..   Burlingame    (Burl     4 
Willie   F.    Lynn.   1040  Polger  Ave.,    Berkeley    (Berkeley  6044) 
iiader  ft  Owens,  2907  Frultvale  Ave.,  Oakland 


Building  Section 


l.»_COMMERaAL  BLDGS. 


w- 


1796) 


(AJNdover  5066) 


.^     ".rr       '^   "•*"••   '^*-  "•'   B'y'^ore;    Bids  due   June  2.   8:00   P     M 

i-ar  West  Constr.  Co.,  2839  Judah  St,  San   t^nclsco   (SEabrlght  3304) 
Adam  Arras  ft  Son.  116  New  Montgomery  St..  S.   F.    (OArfleld   8381) 
Haas  ft  Peterson.  26  O'Farrell  St,   San   Francisco   (YUkon   6-2351) 
Ashland   School    Addn..   San    torenzo:    bids' 


lirank   A. 
Williams 
Will  la  F. 
f-iiler  ft  Owens, 


-8426) 
6-2710) 


Addn.,   San    Lorenzo;    Bids   due   June~9,   8:to    P     M. 
Payne  ft   Son,   8  OverhUl    Hoad,    Orlnda    (Orinda   2076) 
ft   Burrows,   10   California   Dr.,   Burlingame    (Burl    4-I79«) 
Lynn.   1040  Folger  Ave..   Berkeley    (Berkeley  6044) 

2907  Frultvale  Ave.,  Oakland    (ANdover  6066) 
central  California  Constr.  Co.,  Inc.,  116  Erie  St.,  S.  F.  (HEmlock  7926) 
Wendt  Constr.  Co.,   1838  Sixth   bt.,   Berkeley    (LAndscape   5- 
Kobt-rt  L   Wilson,  427   Br>'ant   St\   San  Francisco   (YUkon 

Paseo  Grande  School  Addn.,  8an~~Lorenzo;  Bids  due  June  9    tOo  P    M 

Krank   A.   Payne  ft  Son,  8  OverhUl   Koad.   Orlnda    (Orlnda   2076)' 
Williams  ft   Burrows.  10  California  Dr.,   Burlingame    (Burl    4-1796) 
Willie   F.    Lynn.   1040  Folger  Ave..    Berkeley    (Berkeley   6044) 
iiilder  ft  Owens.   2907  Frultvale  Ave..  Oakland    (ANdover  5066) 
Wendt  Constr.   Co..  1333  Sixth  Jst,   Berkeley    (LAndscape  5-8426) 
Kobert  L.  Wilson,  427  Bryant  gt.,   San  Francisco   (YUkon   6-2710) 
San  Lorenzo  Elementary  Sohooi  Addn.,  ifn  Lorenzo;  Bids  due  June  9,  •  pM 
f-rank   A.    Payne  ft   Son.    8  OverhUl    Koad.    Orlnda    (Orlnda   2070)  ' 
Williams  ft  Burrows.  10  California  Dr..   Burlingame    (Burl    4-1796) 
Willis   F.   Lynn,   1040  Folger  Ave..   Berkeley    (Berkeley   6044) 
isilder  ft  Owens.  2907  Frultvale  Ave.,  Oakltmd    (ANdover  fl066) 
Wendt  Constr.   Co.,   1338   Sixth   t>t,    Berkeley    (LAndscape   5-8426) 
Kooert   L   Wilson,   427   Bryant   St.,    San    Francisco    (YUkon    6-2710) 


5/27/47  2 

Owner  Taking  Bids — Due  June  2,  11 
A.    M. — Hangar 

EUREKA,  Calif.,  Humboldt  County. 
Humboldt   County   Airport. 

Owner — Humboldt  County  Board  of 
Supervisors,  Fred  J.  Moore,  Jr., 
Clerk,  Courthouse.  Eureka. 

Construction  of  either  a  wood,  pre- 
fabricated steel,  or  concrete  block 
multiple   tan-unit   hangar. 


6/28/47  •  5 

Working  Drawings  In  Progress 
Cafs  (Conversion  from  Two  Stbres) 

Cost,  926,000 
SAN  FRANCISCO,  C^Uf.    Sixth  and 
Jessie  Streets  (Frisco  Cafe). 


WALL-BED-SERVICE 

NEW 

Ro//er-ftecesf 

and 

Jam    Bed* 

ALL  MAKiS  REPAIMD 

742  Market  Street 

Salt*  230-232 

EXbrook  0540 

Saa  Froaelsce.  Calif. 


iRUuin  PRinrs 

ur^    lo'    rra?o.-y    Cnptrol'.   r' 
to    P  r  •  •  f  •  s  s  I  o  n  u  I    '' n  1  m  » <  -  . 
Hiqh    Stonclc'fds 

jRUJin  PRiriT  cninpvipv 

4th  &  /i(iciison  Sts  •  Ee.k'-lry  ^,  ''ul* 
1  Phone:  BErkoley  3440 


i?fi^'J%Ji 


■kffi»i"'^<^' 


<i 


Solve  waterproofing  proble/vis 


'HYDBOI'I 


KHJ' 


HOMK 
VAIMI 

•UllOINOS 


MYPjROZO  th*  wonder  wofsrproofiog  effec- 
tively seals  out  dampness,  seepage,  decoy, 
rot.  Easy  to  brush  or  sproy  on  concrete,  brick, 
masonry,  wood,  canvos,  olher  materials.  Cok>r> 
less!  Mix  to  moke  waterproof  point.  Mokes 
basements  dry  and  livoble.  Get  HYDROZO  now. 
AfMT  IMMM  Ot  OVniDf  •  NOTNiNO  MM  lIKf  17 

TRACY    SUPPLY    CO. 

p.  C.  EDWARDS 


■■llders  Exehaage 

1630  Webster  Street,  Oskisnd 


Phone  QLenoourt  7400 


Lorenzo;    Bids  duo  June  9,  8:00   P.   IM. 
8  Overhlll    Koad.   Orlnda    (Orlnda   2076) 
California  Dr.,    Hurungame    (Burl.   4-17D6) 


Sunset  School  Addn.,  San 
KTank  A.  I'ayne  &  Son, 
Willtams  &  Burrows,  10 

Willis   F.    Lynn,    1040  Folger  Ave.,    Berkeley    (berkeley  0044) 
Klder  &  Owens,  2»07  Frultvale  Ave.,  Oakland    (ANdover  6068) 
Wendt  Constr.   Co..   1333   Sixth    St.,    Berkeley    (LAndscape   6-«4:«) 
Kobert  L.  Wilson,  427   Brjant  Pt.,   San   Francisco   (YUkon   8-2710) 


120S) 

isr 


Shop  snd    Muslo   Building,   San    Benito    High    bonool,    HoMister;    Bids   due 
June  2,  SiOO  P.   IM. 
B.  A  R.  Constr.  Co.,  110  Market  St.,  San  Francisco   (DOuglas  7612) 
Weet  Peint  Power  Houee,   Eleotra   Olverslon   Oam,   Etc.,   Amsdor  County: 
Bide  due  June  11,  2:00  P.  M. 
Utah  Constr.  Co.,  Ill  New  Montgomery  St.,  8.  F.   (OArfleld  6743) 
Haas  ft  Kothchlld,  328  Merchants  Kxchange  BIdg.,  S.  F.    (KXbruok 
Church-Center,  Arlington   Ave.,   Berkeley;    Bids  due  June  S,  S:00   P. 
ta.  T.  Lelter  Sons,  811  87th  8L,  Oakland   (HLimboldt  1728) 

Convert  HosplUI  and  Barracks  to  Dwsliing  Units,  Hsmmer  Field,  Fresno; 
Bids   Due   May  28.  2:00  P.   M. 
i];rbentraut  A  Bummers,  866  Pennsylvania  St,  6.  F.   (ATwater  2420) 
Mldstate  Constr.  Co.,  427  Bryant   St,   iSan   Francisco    (YUkon   8-2813) 

uarrscks,  Mess  Hsil  snd  Allied  Utilities,   i  wo  Rook  Station;  Bids  due  June 
10,  2:00  P.   M. 
icrbentraut  A  Summers,  098  Pennsylvania  St.,  S.  F.   (ATwater  2420) 
M.  A  K.  Corp.,  200  Financial  Center  BIdg..   S.'T.    (EXbrook  7624) 

Auto  Sales  4  Service  BMg.  (Addn.)   Burlingame;    Bid*  due  June  6,  4:30  P.M. 
Stolte,   Inc.,  Alden   and  Avon   btreets,   Belmunt    (Belmont   2381) 


PLANS  ON  FILE 


The  following   llet  of   plsns  snd   specif loatlene  tor  oonstructlon 

prajeeu  are  now  available  fer  Inspeotlcn  at  the  office  of  DAILY 

PACIFIC    BUILOEn,   488  Tenth    Street,    San    Francisco 


Work 

Conn  Creek  Pipe  Line 


Location 
Napa 


Bid  Opening  Date 
•-18 


IFORMIFILM 

LIQUID  COATING  FOR  CONCRETE  FORMS 


write  for  descriptive  folder 


HORN 


A.C.HORN  COMPANY.  Inc 


.1' '  ' 


Owner—c/o  Architect 

Architect— A.  A.  Cantln  and  A.  Mac- 
kenzie Cantln,  704  Market  St,  San 
Francisco,  Calif. 


14-17— .PUBLIC  BUILDINGS 

5/28/47  '  •     14 

Contract  Awarded 

Seating  of  SUdlum  Cost  1111433 

VALUSJO,  Calif.,  Solano  County.  The 

Vallejo  Stadium. 
Owner — Board    of    Education   of    the 

Vallejo  Unified   School   District  of 

the    City    of    Vallejo,    Clarence    C. 

Price,  president;  John  R.  Alltucker, 

secretary,  640  Carolina  St,  Vallejo, 

Calif. 
Architect — Harry    J.    Devlne,    1012    J 

St.,  Sacramento,  Calif. 
Contractor — Recknagle  4    Yeomans, 

72e  Kentucky  St.,  Vallejo,  Calif. 

6/28/47  •    15 

Law  and  Only  Bidders-.Held   Under 

Advisement  for  AtMut  Thirty  Days 
City  Hall  (First  Unit)  Cost  $43,519 
BEL210NT,    Calif.,    San    Mateo    Co. 

Wth  Ave.,  behind  flrehouse. 
Owner — City  of   Belmont,   city  clerk. 

City  Hall,  Belmont,  Calif. 
Architect — Arthur  D.  Janssen,  Austin 

Ave.    and    Patricia   Dr.,    Atherton. 

Calif. 
Structural  Engineer— ^sadore  Thomp- 
son, 58   Sutter  St,    San  Francisco, 

Calif. 
Wood  frame,  flat  tile  roof,  one-story 

(designed  to  evenutally  Include  2nd 

floor),  includes  offices  and  llbrairy. 
Low  Bidder — Huber  Construction  Co., 

5908  Mission  St.,  Daly  City,  Calif. 

Complete  bids  received  May  26 
were: 

Huber  Construction  Co.,  Daly  City, 
143,519. 

Wilfred  H.  May,  San  Mateo,  |47,644. 

Huffman  Construction  Co.,  San 
Francisco,  $48,141. 

Fjeldbelm  &  Bowman,  Burlingame, 
f49,18& 

West  Bay  Construction  Co.,  San 
Francisco,  $50,711. 

Haas  &  Peterson,  San  Francisco, 
$51,100. 

Cattlch  Bros.  Sc  Stevenson,  Red- 
wood City,  $66,896. 

6/28/47  •     IT 

Owner  Taking   Bids— Due  June  6, 

2  P.  M^— Bidder*  Figuring 
County  Jail  Addition        Cost  $130,000 
OROVimJ,  Calif.,  Butte  County. 
Architect  —  E.    Geoffrey    Bangs,    605 

Market  St,  San  Francisco.  Calif. 
Owner — County    of    Butte,    Board    of 

Supervisors,    Courthouse,     Orovlile, 

Calif. 

Bids  are  being  asked  on  four  alter- 
nate bids. 

Following  contractors  have  taken 
out  plans: 

B.  &  R.  Construction  Co.,  110  Mar- 
ket St,  San  Francisco,  Calif. 

MacDonald,  Young  &  Nelson,  127 
Montgomery  St,  San  Francisco,  Calif. 

Lawrence  Construction  Co.,  8020  V 
St,  tfft.ci«mento,  Calif. 

L.  O.  Shalts,  868  Arbutus,  Route  1. 
Box  142,  Chlco,  Calif. 

William  Horstmeyer  Co.,  23  Mars 
St,  San  Francisco,  Calif. 

Robert  Taylor,  Box  685,  Orovyie, 
Calif. 

B.  H.  Peterson  &  Son,  5601  Dam 
Rd.,  Richmond,  Calif. 

pisclflc  Coast  Builders,  2530  18th 
St,  San  Francisco,  Calif. 


Pumping  Plants;  Spec  ISM 

TAKIMA  PROJECT.  Wash.  Areas  18 
and  14,  Rosa  Division. 

Owner — U.  S.  Bureau  of  Reclamation, 
Yakima,  Wash. 

Plans  by  engineering  department  of 
owner. 

Pumping  plant  for  Area  IS,  approxi- 
mately four  miles  north  of  Orand- 
view.  Wash.,  and  pumping  plant  for 
Area  14,  approximately  three  miles 
north  and  two  miles*  east  of  Grand- 
view,  Wash. ;  300  days  completion 
time. 
The  work  Involves: 

Schedule  No.  1 
Pumping  Plant  for  Area  IS,  Mile  67.S 

(1)  1385   cu.  yds.   of   excavation   for 
structures,  common ; 

(2)  10  cu.  yds.  excavation  for  struc- 
tures, rock; 

(3)  8000  cu.   yds.   of  excavaUon  for 
trenchps,  common; 

(4)  400    cu.   yds.    of    excavation  for 
trenches,  rock; 

(5)  2800  sta.  cu.  yds.  overhaul; 
(8)  7100  cu.  yds.  backfill; 

(7)  compacting  2000  cu.   yds.   back- 
fill; 

(8)  furnishing    and    placing    40    cu. 
yds.  gravel  backfill; 

(9)  furnishing    and    placing    25    cu. 
yds.  gravel  surfacmg; 

(10)  furnishing  and  placing  00  sq. 
yds.  of  dry -rock  paving; 

(11)  drilling  80  lln.  ft  of  holes  for 
anchor  bars  and  grouting  bars 
In  place; 

(12)  furnishing  and  placing  52,250  lbs. 
of  reinforcement  bars,  94-ln.  In 
diameter  and  larger; 

(13)  460  cu.  yds.  concrete  in  struc- 
tures; 

(14)  installing  45,000  lbs.  of  pumping 
units; 

(15)  installing  27,000  tt)S.  gate  valves ; 

(16)  Installing  2400  lbs.  gates  and 
gate  hoist; 

(17)  Installing  504,300  lbs.  penstock 
and  pump  discharge  t>lps; 

(18)  installing  3000  lbs.  traahracks; 

(19)  Installing  52,000  lbs.  miscellane- 
ous metal  work; 

(20)  Installing  30  lbs.  miscellaneous 
electrical  equipment; 

(21)  Installing  160  lln.  ft  electrical 
metal  conduit,  1-in.  or  les  sin 
diameter ; 

(22)  installing  25  lln.  ft  electrical 
metal  conduit  more  than  1-in. 
In  diameter  but  not  more  than 
2-ln.  In  diameter; 

(23)  Installing  500  lbs.  electrical  con- 
ductors and  ground  wires  and 
roads; 

(24)  erecting  225  lln.  ft  fence; 


Schedule  No.  a 

Pumping  Plant  for  Area  14,  Mile  71.0 

(25)  1600  cu.  yds.   of  excavation   for 
structures,  common; 

(26)  10    cu.    yds.    of    excavation    for 
structures,  rock; 

(27)  160  sta.  cu.  yds.  overhaul; 

(28)  400  cu.  yd^.  backfill; 

(29)  compacting  400  cu.  yds.  backfill; 

(30)  furnishing  and  placing  30  cu. 
yds.  grave  Ibackflll; 

(31)  furnishing  and  placing  40  cu. 
yds.  jfravel  surfacing; 

(32)  furnishing  and  placing  38.000  lbs. 
of  reinforcement  bars,  ^-in.  In 
diameter  and  larger; 

(S3)  200  cu.  yds.  concrete  In  struc- 
tures; 

(34)  drilling  00  lln.  ft.  holes  for  an- 
chor bars  and  grouting  bars  in 
place ; 

(35)  insulating  25  intersections  of  re- 
inforcement bars  and  electrical 
metal  conduit; 

(36)  Installing  26,000  lbs.  of  pumping 
units ; 

(37)  Installing    4800    lbs.    of   pumping 

(38)  installing  5000  lbs.  trashracks; 

(39)  installing  1400  lbs.  miscellane- 
ous metal  work; 

(40)  installing  10,200  lbs.  motor-oon- 
trol  switch  house; 

(41)  installing  18,650  lbs.  transform- 
ers; 

(42)  installing  3100  lbs.  miscellaneous 
electrical  equipment; 

(43)  installing  650  lln.  ft  electrical 
metal  conduit,  1-in.  or  less  in 
diameter ; 

(44)  installing  40  lln.  ft  electrical 
metal  conduit  more  than  1-in. 
In  diameter  but  not  more  than 
2-in.  In  diameter; 

(45)  installing  125  lln.  ft  electrical 
metal  conduit  more  than  2-ln. 
in  diameter  but  not  more  than 
3-ln.  In  diameter; 

(46)  Installing  100  lln.  ft  electrical 
non-metallic  conduit; 

(47),  Installing  2000  lbs.  electrical  con- 
ductors and  ground  wires  and 
rods; 

(48)  erecting  5000  lbs.  of  substation 
structure ; 

(49)  erecting  280  lln.  ft  fence. 
Copies  of  the  standard  forms  and 

of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclmation:  Walker  R. 
Young,  chief  engineer,  U.  S.  Customs 
House,  Denver  2,  Colo.;  R.  J.  Newell, 
regional  director,  P.  O.  Box  987,  Rec- 
lamation Dldg.,  Fair{n*ounds,  Boise, 
Idaho;  Harold  W.  Pease,  construc- 
tion engineer,  7%  2nd  St.,  Yakima, 
Wash.,  and  Michael  W.  Straus,  com- 
missioners,   Bureau    of    Reclamation, 


Washington  26,  D.  C.  Prospective 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the  construction  engineer. 

No  charg  for  specifications  to  pros- 
pective bidders;  to  others,  $2.26,  not 
refundable. 


n| 


5/28/47 

Low  and  Only  BIddsr* 

Test  Borings;   Spec.  96        Coet  $5,880 

SAN  MATEO  COUNTY,  Calif.  San 
Francisco  Airport 

Owner — City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission, 
Room  287  City  Hall.  San  Francisco, 
Calif. 

Plans  by  owner. 

Low  Bidder— J.  N.  Pitcher,  170  Moltke 
St.  Daly  City,  Calif.,  $5880. 
The  work  involves 


(4)  80  cu.  yds.  struct    aioav. ; 

(3;  2«8    cu.    yd.«».    Claas    A    cone,    la 

place - 
(8)  57,000    lbs.     bar    rclnf.    steel     in 

place : 

(7)  359  lln.  ft  cone  ra-l  in  place; 

(8)  4170    Iba.    misc.    iron    and    steel 
In  place. 


5/28/47  SI 

Low  and  Only  Bidder* 

Clearwater  Memorial  Bridge 

Coet  $8S6,1S7 

LEWISTON,  Idaho.  Nea  Perce  Ca 
Across  the  Clearwater  River. 

Owner  — Idaho  SUte  Highway  De- 
partment, Jamas  Reid,  sUte  high- 
way director.  Boise,  Idaho. 

Plans  by  engineering  depariment  of 
owner. 


1352.2  ft  long,  steel  and  concrete. 

(1)  18  each  setting  up  and  removing    Low    Bidder— Paul    Jarvls    Co..-  Inc., 
drilling  rig;  j     1070  W.  Ewlng  St,  Seattle,  Wash.. 

(2)  1700   lln.   ft.    test   borings.    100   ft        $955,187. 


or  less ; 

(3)  300   lln.   ft    test    borings.    100   ft. 
to  depth  not  over  150  ft ; 

(4)  100  lln.    ft    test    borings.   160   ft. 
to  not  over  2(X)  ft 

Complete  bids  submitted  May  27 
were: 

J.  N,  Pitcher.  Daly  City,  (1)  no 
charge;  (2)  $2.80;  (3)  $2.80;  (4)  $2.80; 
total.  $5880. 

Raymond  Concrete  Pile  Co.,  Oak- 
land, (1)  $20;  (2)  $2.75;  (3)  $3.25;  (4) 
$4;  total.  $6410. 


33—. 


BRIDGES 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Project 


Noted  In 


5/28/47  •     16 

Owner  Asking    Bids— Due   May  29, 
10:»  A.  M. 

«rlck  Stucco  Buildings  (2) 

FRESNO,  Calif..  Fresno  Co.  Bond 
and  McKlnley  and  Moroa  and  Da- 
kota Sts. 

Owner— City  of  Fresno,  D.  E.  Rough- 
ton,   dty  clerk.  City  Hall,   Fresno, 
Calif. 
Specifications  on  file  at  the  office 

of  the  city  clerk. 


28-30— MISCELLANEOUS 
BUILDINGS 

8/28/47  •     28 

Owner  Tking   Bids— Due  June  10, 
2  P.  M. 

Alterations  and  Additions  to  Mothers' 
House 

SAN  FRANCISCO,  Calif.  Fleishhack- 
er  Playfield. 

Owner — Park  CommlsBlon  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  Fell  and 
Stanyan  Sts.,  San  Francisco,  Calif. 

Plans  by  owner. 

Alterations  and  additions  to  Mothers* 
House. 
Specifications  obtainable  from  the 

above  office  upon  deposit  of  $5,  re- 
fundable. 
Each  bid  must  be  accompanied  by 

4  certified   check   for  not    less   than 

10  per  cent  of  the  proposal. 


Bid  Opening  Date 

5-28 —  8:00  P.M. — High  School   Classroom  Building,  Antioch 
6-28 —  8:00  P.M. — Grammar  School     Antioch  «i 

5-28 —  2:eOP.l£ — Nteval   Reserve  Armory,  Reno,  Nev. 
5-28—  2:00  P.M.— High   School  Building.  Craig,  Colo. 
6-28 —  2  :0Q  F'.M. — Berthlnp    Fac.  Terminal   Island 

6-28 —  2:30  P.M. — School   Repairs         fcan    Francinco 
5-28 —  2:00PM. — PreJab    S^rool    Bldi(8.   (2)  j  San  Francisco 

6-28 —  2:00  P.M. — Conversion   of   Hoaplta!  and  Barracks  Buildings  to 

Dwelling  Units  (246),  Fresno 

ENGINEERING  PROJECT 


5/28/47  •     S3 

Low  and  Only  Bidder 
Bridge   (Widen)  Coet  $88,821 

SACRAMENTO,    Co.,    Calif.    Plperatl 

Bridge     across     «?lcugh    ubout     G.7 

miles     south     of     City     Limits     on 

Frankhn  Blvd.: 
Owner— County  of  Sacramento,  C.  C. 

LaRue,    courty   rlerk,    Courthouhe, 

Sacramento.    Calif. 
County    Engr.    —    E.    A.    Falrbalin 

Courthouse.    Sacramento,    Calif. 
Widening   of  concrete  hrldge 
Only    Bidder— A.    L    Miller,    1715   7th 

St,    Sacramento,    Calif.,    (1)    $2000; 

(2)    $3;    (3)    $200:    (4)    $6;    (5)    $82; 

(6)    $0,094;    (7)    $4;    (8)    $0.30;   toUl, 

$36,921. 

Work  involves: 

(1)  lump  sum  remove  portion  of  ex- 
ibting   bridge: 

(2)  980    lln.    ft.    furnish    oonc    plllnp; 
(8)  28    each    driving    cone,    piles; 


Other  bids  were: 

Morrison  -  Knudsen,  Boise,  Idaho, 
$981,000. 

McLaughlin  Co.,  Livingston,  Mont, 
$1,010,181. 

General  Construction  Co..  Portland, 
Ore..  $1,089,930. 

C.  J.  Montag.  Portland,  Ore.,  $1,- 
107,551. 


Summerbell 

Roof  Structurrs 


Wh*a  ptomalaff 
year  aew 
balldin^  for 
Hdoy's  aeede, 

Coff  .  .  . 
SUMMIMIU 


1746  Thirtocnth  Strc  ot 
Oakland,  Californi  i 

T  W  i  n  o  .t  I.  s     i  /,  >  ' 


rvfj.. 


I  O  V  \  ,\ 


5-28—  2 :00  P.VL — ^Bridges,  Grading  and  Surfacing.  B>m  County 

6-28 —  2:00  P.M. — Surfacing  Amador  County 

5-28 —  2:00P.M. — Grading    and    Surfacing.  Fresno  County 

5-28 —  2-OOPM. — ftubstrjcturo  S^cran>ento  County 

6-28—  2  K)0  P.M. — Highway  Repair      Kern  County 

6-28 —  2 :«)  P.M. — Surfacing  Alameda  and  Contra  Costa  Cos. 

6-28—  2:30  P.M.— Fire    Proiec,   Etc.         Slan  Mateo  Oountv 

5-28 —  2-30P.M — Sanitary   Dlvertilon  Sewer  Snn  Francisco 

6-28— 10:00  A.M— Pipeline    Tunnels    &  Stnis.     Provo  Rlv.  ProJ.,  Utah 

5-28—  2  lOO  P.M.— Surf act.ig  Siskiyou  County 

5-28—  2  ;00  P.M.— Surfacing  Yuba  County 

5-28— 10:00  A.M.— Grading  and  Surfacing,  Iron  and  Kane  Cos.,  Utah 

5-28— 10:00  A.M. -Road  Clackamas^   County,   Ore. 


SUPPLIES  AND  EQUIPMENT 

6-28 —  2 :00  P.M.— Operating  Room  Lights,  San  Francisco 
5-28—  2 :00  P.M. — Steel  Tank  San  Francisco 


"$-l» 

6-20 


SUB-CONTRACT  INFORMATION 

6-28 —  2:00  P.M. — ^Demolition  of  Buildings,  Treasure  Island 
5-28 —  2:30  PM—Intfi  lor   Palntlnp    San    Frar.clsco 
5-28 —  2:30  P.M. — Street  Signs   (Erection),  San  Francisco 
5-28 —  1:30  P.M. — Reflnlsh  Floors        San  Francisco 


Engineering  Section 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


8/28/47  ^*1 

Owner  Taking  Bid*— Due  June  30, 
10  A.  M. 


^ 


FOR   SALE 

TIMBERS,  wanboarda.  . 
pipe,  minwork,  and  other  balld- 
Inff  materiala.  SALE  PRICKS. 
Large  atocka  of  "hard  to   fcf* 

ItMU. 

Wire,  write,  or  'phone 

CLBVBtAND  WRECKING  CO. 

IWHl  St.  —  VA  lenda  4f77 


STEE  LP ORM  S    * 

STCELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Horrison  Street       DOuglas  5583       San  Francisco 


GLASS  and  GLAZINfi 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5254  MISSION  STREET  SAN  FRANCISCO.  12 

Phone:  DEI;  ware  7)13 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNderhill  2727 


UNIFORM    -K    DEPENDABLE 


There  is 'no 

substitute 

for  good 


•  •• 


■  ■■■ 

FinaiunMu 


ff>r>h\ic(0,% 


PACIFIC  PRODUCTS 

Trot 

PLASTER 

CRAFT 

CONSTiUCnON 


PACIHC  PORTLANrCfMENT  COMPANY 


'.AN    »  BAMnSCO 
lO'i    ANGfUS 


COASTWIDrSERVICE 


PORTl  AND 
SIATTH 


V 


j 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY.  MAY  28.  1947 


WEDNESDAY.  MAY  28,  1947 


DAILY    PACIFIC    BUILDER 
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34— DAMS,  RESERVOIRS  & 
DREDGING 

8/28/47  •     M 

Lew  and  Only  BIddM** 

Suction   Dredg*;   6p«o.  1670 

Co»t  9871.700 

COLORADO  RIVER  FRONT  WORK 
and  UrVTCBJ  SYSTEM  PROJECT, 
Arlzona-Califomla-Nevada.  Vtcln> 
ity  of  Needles.  CaUf. 

Owner — U.  S.  Bureau  of  Reclamation. 
Customs  House.  Denver,  Colo. 

Plans  by  owner. 

Includes  construction  of  20-ln.  float- 
ing cutter  type  hydraulic  suction 
dredge,  complete  with  fuel  barge, 
work  barge,  pipe  barge  and  power 
attendant  plant,  Colorado  River 
Front  Work  and  Levee  System 
Project,  Arlzona-Callfomla-Nevada. 
Work  is  situated  in  the  vicinity  of 
Needles,  Calif. 

I«w  Bidder— Pacific  Coast  Engineer- 
ing Co.,  Drawer  E,  Alameda,  Calif., 
1871.700. 

Other  bids  submitted  May  26  were: 
Morris  Machine  Works,  New  York, 
|»26,947. 

Walter    Johnson,     San     Francisco, 
11,068.525. 

36—  (>ARKS,  AlkPOftTS  A 


PLAYGROUNDS 


86 


6/28/47 

Low  and  Only  Bidders 

Tennis  Court  and   Badminton  Court 

Cost  $5,688.50 

ANTIOCH,   Calif..   Contra   Costa  Co, 

Owners-City  of  Antloch,  Margaret  V. 
Jones,  city  clerk.  City  Hull.  An- 
tloch. Calif. 

Oty  Engineer— John  S.  Bates,  8184 
Eton  Ave..  Berkeley,  Calif. 

Includes  excavating,  filling  and  grad- 
ing, providing  and  placing  a  foun- 
dation course,  plat-mixed  surface, 
special  tennis  court  surface,  red- 
wood plank  curb,  tennis  court  net 
posts,  badminton  net  posts. 

Low    Bidder— J.    Henry    Harris,    2667 
»th  8t,  Berkeley,  Calif.,  W689.60. 
The  work  Involves: 

(1)  lump  sum,  240  cu.   yds.   grading, 
excavation  and  filling; 

(2)  810  tons  base  material; 

(8)  111  tons  plant-mixed  surfacing; 

(4)  7200   sq.   ft    special   tennis  court 
surface; 

(6)  785  board   feet   redwood   curbing 

and  stakes; 
(6)  lump    sum,    furnish    and   install 
posts  and  nets. 

Complete  bids  submitted  May  26 
were: 

J.  Henry  Harris,  Berkeley.  (1)  |88«; 
(2)  $4;  (8)  111;  (4)  $0.26;  (5)  |0.70; 
(6)  1121;  toUl,  15689.60. 

Malott  A  Peterson.  San  Francisco. 
(1)  $702;  (2)  $4.25;  (3)  812;   (4)  10.23; 

(5)  10.75:  (6)  8106;  total,  86702.25. 
Bids  taken  under  advisement  until 

June  2. 


RECORDED 
NOTICES 

BUILDING  PERMITS 


ALTER  DWELLING,  89.000:  £  26th 
Ave  243  ft  So  Noriega ;  uwnter  and 

contractor,   Milton    Lent.   5441    Calif. 

ALTER  ROOMING  HOUSE?,  $500; 
2202  Divisadero;  owner  and  build- 
er.   Oscar    Cloux.    prem. 

ALTER  SIGN.  $500;  NW  cor  6th  & 
Irwin ;  owner,  Smith  l.,br.  prem : 
contractor,  Thomas  M.  Jones.  15 
Guerrero    St 

ALTER  DWELLING,  $1,000;  3048 
Sacramento  gt;  own«r  and  con- 
tractor,    John    Annett.     prem. 

1- STORY  FRAME  STORE  &  OF- 
FICE. $2000;  N  Judah  32.C  W  42nd 
Ave;  owner  and  contractor,  R 
Hutchins,    1500    41at    Ave    . 

1  -  STORY  FRAME  DWELLINGS, 
(5)  $7500  each;  W  46th  Ave  225  ft, 
250  ft  275  ft  300  ft  325  ft  N  Klrk- 
ham  owner  and  contractor,  Mar- 
vel Home    Bldrs,    2015   29th   Ave. 

1- STORY  FRAME  DWELLING,  $7.- 
900 ;  W  38th  Ave  225  ft  So  Taraval ; 
owner  and  contractor.  Marvel 
Home    Bldrs.    2013   29th    Ave    . 

1 -STORY  FRAME  DWELLING,  $7,- 
900;  W  38th  Ave  250  S  Taraval  St; 
owner  and  contractor.  Marvel 
Home    Bldrs,    2015    29th    Ave. 

DWELLING  (1-Story,  frame),  $5600; 
NE  comer  Bridgevlew  Dr  and 
Thome  Way;  owner.  Atlas  Realty 
Co,  1500  Judah  Bt;  builder.  Pacific 
Coast  Construction  Co.  1500  Judah. 

DWELLINGS  (1-story,  frame)  (9). 
$5500  each;'  E  Topeka  50,  84,  109. 
134,  159,  184,  209,  234,  289  S  Thome 
May;  owner.  Atlas  Realty  Co,  1500 
Judah  St;  builder.  Pacific  Coaat 
Construction  Co,  1500  Judah  St 

DWELLINGS  (l-story.  frame)  (6). 
$5600  each;  E  Topeka  272,  297,  322, 
347,  397,  422  N  Maddux  Ave ;  owner, 
Atlas  Realty  Co,  1500  Judah ;  build- 
er, Pacific  Coast  Construtclon  Co, 
1500  Judah  St. 

ALTER  (steel  storage).  $4200;  1526 
Wallace  Ave ;  owner,  M  C  Cllngan, 
prem;  builder,  Carrlco  Sc  Oautler. 
365  Ocean  Ave, 

DWELLING  (l-story,  frame).  |5000; 
N  Sweeney  St  225  ft  W  MerrOl; 
owner  and  builder.  Frank  Fer- 
nando, 5095  Mission  St. 

DWELLINGS  (l-story,  frame)  (2), 
$6500;  E  Bridgevlew  Dr  25,  60  N 
Thome  Way;  owner.  Atlas  Realty 
Co,  1500  Judah  St;  buUder,  Pacific 
Coast  Construction  Co.  1500  Judah. 

DWELLINGS  (l-story.  frame)  (4), 
$5600  each ;  E  Topeka  284,  309.  334, 
359  S  Thome  Way;  owner,  Atlas 
Realty  Co,  1600  Judah  St;  builder. 
Pacific  Coast  Construction  Co,  1600 
Judah  St. 

DWELLINGS  (l-story,  frame)  (8). 
$5600  ^ch ;  E  Quint  100.  125,  160  S 
Revere;  owner.  Atlas  Realty  Co, 
1500  Judah;  builder.  Pacific  Coast 
Construction  Co,  1500  Judah  St. 

DWELLINGS  (l-story,  frame)  (3), 
$8000  eaph;  W  40th  Ave  150,  175, 
200  N  Ulloa;  owner  and  buyder,  B 

I     Flerlck.  795  31st  Ave. 
ALTER    FLAT,    $2000;    1621    Waller 
St;    owner,    Ann    Llndberg,    prem; 
builder.  B  F  Daan,  3616  Mission  St. 
DWELLING   (l-story,  frame),  $6600; 
SE     comer     Topeka     and     Thome 
Way;    owner    and    builder.    Atlas 
Realty  Co,  1600  Judah  St;  builder, 
Pacific  Coast  Constnibtlon  Co,  1500 
Judah  St 
DWELLING  (l-story,  frame).  $4760; 
NW    comer    Fitzgerald    and    Jen- 
nings;   owner    and    builder,    Harry 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


ALTERATIONS,  $7500;  5825  Mission 
St;  owner.  Excelsior  Amusement 
Co..  prem;  contractor.  Wm  Cun- 
uningham,  86  4th   St 

ALTER  smoke  house.  $13,000;  3030 
20th  St;  owner.  Variety  Sausage 
Co,  prem ;  contractor.  Fred  W 
Schell.   666  Mission    St. 

ALTER  and  addl  room,  $1600:  135 
Byxbee  St:  owner,  Wlnthrop  Wil- 
liams, prem;   contract  not  let. 

DWELLINGS,  ^wo  1% -story  frame, 
$7000  each;  E  45th  Ave  225.  250  9 
Vicente;  owner  and  builder,  Sala 
&  Corbel!.  828   Irving  St. 

DWELLINGS,  four  2-8tory  fr,  $11,- 
500  each;  E  Fortuna  234,  272,  309 
N  Anza  Vista  and  347  E  Anza 
Vista;  owner  and  buUder,  Hansen 
Homes,  Inc,  26  Ocean  Ave. 

DWELLINGS,  2-story  frame,  $11.- 
500  each ;  E  Fortuna  74.1,  36.6.  111.6 
and  49.1  S  Ellis;  owner  and  build- 
er, United  Housing  Corp,  2701  Ju- 
dah St 

REMODEL  exterior,  $100,000;  SW 
comer  Van  Nesc  and  Bush ;  owner 
James  F  Waters.  Inc.  premises ; 
contractor.  Itfonson  Bros.  475  6th 
Street;    architect,    Mario    Ciampi. 

BLDG,  2-8tory  frame,  $2500;  W  39th 
Ave  N  Lawton ;  owner.  Archbishop 
of  S  F;  contiactor,  H  P  Zinkand, 
667  36th  Ave. 

BLDG,  3-story  frame,  $1000;  E  40th 
Ave  N  Lawton;  owner,  Archbishop 
of  S  F;  contractor,  H  F  Zinkand. 

ALTER,  $1600 ;  1728  10th  Ave ;  owner, 
Beatrice  Roberts,  prem  •  contrac- 
tor, Fred  S  Hall,  4S8O  Mission  St. 

ALTER,  $1080;  1867  9th  Ave;  owner, 
A  J  Mazza,  prem ;  contractor,  Fred 
Hall,   4380   Mission   St. 

DWELLING.  2-story  frame,  $10,000; 
S  Pacific  175  W  Powell;  owner,  E 
L  Yepp,  c/o  cntr;  contractor,  Bert 
Constr   Co,   346   Irvington. 

FINISH  tiling  front,  $750;  1625  Mar- 
ket St;  owner.  Local  No  38,  prem; 
contractor,  A  Conrad  Johnson,  1294 
32nd   Ave. 

SAN    MATEO    COUNTY 

GARAGE  (addition).  $10(»;  3443  Bay 
Road,  Redwood  City;  owner  and 
builder,    Paul    Espinrlola,    prem. 

DWELLING,  $8500;  Ptn  Blk  17, 
Woodland  Place ;  owner  and  build- 
er, John  Skelton,  Rest  Well  Auto 
Court,    Palo   Alto,    prem. 

GARDEN  HOUSE.  $500;  470  Hazel 
Ave,  Millbrae;  owner  and  builder, 
Walter    Chaplin,    prem, 

ADDITION..  $1500;  220  Santn  Maria 
Redwood  City;  owner  and  build- 
er.  D  L  Murray,  prem. 


DWELLINGS     (20),     $6,000.00     each; 
Broadmoor     Village ;     owner,     and 

buUdor.     Stonecrest     Corp,     1     ^oat 

Blvd.   San    Francisco. 
ALTERATION  TO  DWELLING,  $4.- 

000;     Lot    2    Villa     Parcel     Portion 

University    Heights;    owner    and 

builder,   M   C   Thiltgen,   Rt   1.    Box 

852,    Menlo   Park,   prem. 
ALTERATION,    $1500;     Lot    47,    Blk 

34,    Montara ; ,  owner,    George    Ha- 

vlce,    Munlara;    builder,   R   F   Bon- 

hani,    Montara. 
SWIMMING  POOL.  $3000;  Lot  6,  Blk 

34,   Emerald  Lake ;   owner,   R  Woi- 

den.  Emerald  Lake.  Redwood  City; 

builder,    Paddock    Eng    Co;    7th    & 

Bayshore,   San   Mateo. 
ADDITION    TO   DWELLING.    $2700; 

Ptn    Lot    11,    Blk    8,    Menlo    Oaks; 

owner.   George    Siegfried,   890   Ber- 

eley    Ave,     Menlo     Park ;     builder. 

McKeon  Const  Co,  955  Taraval  St, 

San    Francisco.  * 

DWELLINGS   (2)   $18,000;  Lot  73.  72, 

Willows  No  4;   owner,  J  H  Tilton, 

308    Barton    Way,    Redwood    City; 

builder.  J  R  Simon,  Redwood  City. 


DWELLING,  $8000;  Lot  6  6,  Blk  8. 
Clark  Tract ;  owner  and  builder, 
J   S   Clark.    Colma. 


BERKELEY 


ALTERATIONS.    $2800;    1818  AoUmi 
owner. and  builder,  Sula  E  A]i4or> 
son,  premises. 
PLANT  (paper  baling).  $28,600;  1821 
6th  St ;  owner.  Pacific  Paper  Hate- 
rials   Co,    Longvlew,    Wash;    builder, 
The    Pacific    Co.    178    Grand    Av«, 
Oakland;  plans  by  The  Pacific  Co. 
ADDITION,  $600;  1475  10th  St;  own- 
er   and    builder,    A    V    Happ,    1476 
10th  St. 
ALTERATIONS.    $1000;    2697    BueiU. 
■  Vista;    owner.    H  Mathews,   prem; 
builder.  C  O  Bradhoff,  911  5&th  St. 
Oakland. 


SANTA  CLARA  COUNTY 


DWELLING.  $6000;  N  "Claremont 
Ave.  San  Jose;  owner  and  baUdar, 
E  Mapes. 


Associated  Wood  Prodpcts  Co. 


TELGPHON2  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIf. 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co* 


417  SIXTH  ST. 


SAN  FRANCISCO  3 


PhoM  EXbreeklMO 


«  !•  .  •  nlngs;    owner    and    Duuaer. 

ADDllC&tlOnS  Kockos,  1326  Fitzgerald  Ave. 

^^rr"^***  w—M         .Ialter  offices.  $5000:  333 


SAN    FRANCISCO 


ALTER  dwelling,  $1500;  90  M<>n- 
terey  Blvd;  owner,  Mrs.  O  Rob- 
erts, prem;  builder.  DorneUy  Roof- 
ing Companv. 

1.6TORY  DWELLING.  $6«00 ;  W 
46th  Ave  250  ft  N  Irving;  owner 
and  builder.  Marvel  Home  Blf'rs. 
8016    2«th    Ave 

ERECT  ELEC  SIGN.  $«50;  SW  ror 
Post  St  Scott;  owner.  Mr  Mellmnn. 
prem;  builder.  Brumfleld  Eiec  Sign 
Co.    966    FolBom. 

ALTER  HOTEL.  $3668;  110  -118  Co- 
lumbus Ave;  owner,  A  F  Domcr- 
que  112  Columbus*  Ave;  builder, 
C  Dollase  Co.  1579  42nd  Ave 

1  -  STORY  FRAME  DWELLING?*. 
(8).  $7900  W  40th  Ave,  175  ft  200 
ft  275  ft  So  Judah ;  owner  and 
builder.  Marvel  Home  Bldrs.  2015 
2»th    Ave. 

1-8TORY  FRAME  DWELLING.  $T.- 
000;  B  Harold  160  ft  N  Grafton; 
owner  and  builder,  E  Vlgnali  A  F 
^    Frank,    4645    Mission. 


333  Mont- 
gomery St ;  owner.  Pacific  National 
Bank,  prem;  builder,  Oliver  Rous- 
seau, Inc,  725  Tehama  St. 
ALTER  GARAGE,  $500;  29  Tucker 
Ave;  owner  and  builder,  George 
Rountree.  premises. 


Gomerston  &  Green 
Lumber   Co. 

WkeUsol*  oarf  Jebblag  fords 

LUHIER  •  TIMIIRS  •  TIES  •  FIR 

REDWOOD  PONDEROSA 

SUGAR  PINE 

Saa  Proaeltee — 1 800  Amy  Str««t 

ATwafT  IJOO 

Oaklaad— 2001   Llvlagstea  StrMt 
KEIlog  4-IN4 
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THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 


TILE  CONTRACTORS 


Sli«w«r  DoMTt 

Tab 

Eaelesar** 

Madlcia*  CoMaatt 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

'Not  How  Cheap  But  How  GootT 
253  MINNA  STREET 

Phone 
YUkon  6-148P 


^ 


(( 


^nestra 

RESIDENCE  STEEL  CASEMENTS 

In  24  typ«t  and  sizes  recommended  by  the  Metal  Window  institute 

Fenestra  Steel  Windows  provide  many  advantages  that  result  in  greater 
customer  satisfaction  with  the  houses  you  build. 


^ 


•  Moie  daylight 

•  Better  venfMofion 


•  Easier  opening 

•  Safer  cleaning 


•  Superior  weather-Hghtnett 

•  Better  screening 


Why  use  ordinary,  old-fashioned  windows,  when  modern  Fenestra  Win- 
dows offer  you  aU  these  plus  values?  Write  or  call  us  for  further  information. 


tacific  Ceait  Plant 

1310  SUty-ThIrd  St.,  EmsryvllU 

Oakland  8,  Califpmia 

nifA*:  Olympk  ttie  I 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


Local  Sal*«  Ofllt* 

940  Ruts  BIdg.,  235  MofUgomary  St. 

San  Francitco  4,  Callfamia 

Phone:  Dougia*  Ot^O 


DAILY 

PAC    FIC   BUILDER 

OBatoblliUiad  in  1800) 

Publlahad  •vary'  morning,  axeapt 

8«twnUya,  tundaya   and    Laeal 

Halldaya  by 

F.  W.  Dadga  Corporation 

4«B  Tanth  81,  San   Franolsoe  S 
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Subscription  Ratos: 
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Bcher,  407  25th  Ave.   San   Mateo. 

DWELI^ING,  98000;  Lot  44  45,  Blk 
60S  Emerald  Lake  Highlands;  own- 
er and  builder,  Cattich  Bros  & 
Stevenson.  Box  165,  Redwood  City. 

DWELJ.INO.  93600;  Ftn  Lot  29. 
Johnson  Subdivision;  owner  and 
builder,  S  S  Morris.  1313  Jefferson 
Ave.    Redwood    City. 

FOUR  unit;  ^PARTMENT,  922,- 
000;  Lot  12,  Woodland  Park;  own- 
er and  builder.  J  'Christianson  k. 
Son.  436  Waverly  St,  Palo  Alto. 

STORE  BLDG.  9»000;  Old  County 
Rd,  Belmont  Schood  District;  own- 
er and  builder,  J  R  Davis  &  Carl 
Czelleoz,  US  Acacia  Ave,  San 
Mateo. 

STORE  BLDG,  98.000;  Lot  23.  Blk 
5.  Rockaway  Beach ;  owner  and 
builder,  (^harles  Gust.  Rockaway 
Beach,    day   work. 

ADDITION.  93000;  531)  >Bere«sford 
Ave,  Redwood  City;  owner  and 
builder.   R  Derrlgan,  prem. 


Godwin 


Barnes,    332 


Fowlle 
South. 

4-ROOM  RUSTIC  COITAGE,  98000; 
818  Gertrude;  owner  and  builder. 
Winston  Walker,  800  So  24th  St. 
Apt    lA. 

8-ROOM  RUSTIC  COTTAGE,  98000; 
2868  Garvin;  owner  and  builder. 
Kuliasek    &    Olttens,   820    29th. 

REMODEL  GARAGE  INTO  STORE. 
91400-  338  8th:  owner.  H  S  Russell, 
329  8th;  builder,  E  R  Gillespie, 
c/o   329  8th. 

6-ROOM  RUSTIC  -  STUCCO  COT- 
TAGE, 97000;  435  Crltchett ;  owner 
and  builder,  Geo  W  Lee.  825  So 
26th.  Apt  IL. 

5-ROOM  RUSTIC  COTTAGE.  97800; 
868  Kern ;  owner  and  builder.  Scott 
W  Bonds.  2981  Shasta  Road.  Berk- 
eley. 

5-ROOM  RUSTIC  COTTAGE.  94000; 
574  Sanford;  owner  and  builder, 
E  Valencia,  866  Sanford. 


DWSILIiING,  98000;  Talmadge  and 
Wbite  Rds,  San  Jose;  owner  and 
builder,  R  Stanf ill,  166  Scharff,  San 
Josa 

DWELLING,  96000;  Lot  28,  N  Clare- 
mont;  owner  and  builder,  B  CajraJ- 
egne,  Box  84,  University  Village, 
Santa  Clara. 

DWELLING,  98000;  Lot  8,  Camlno 
Monde  off  Meridian;  owner  and 
builder,  A  Raggio,  Route  1,  Box  500, 
San  Jose. 

DWELLING,  92500;  Plckford  and 
Madeline;  owner  and  builder,  F 
Jelincich,  Box  184,  N  White  Rd,  San 
Jose. 

DWELLING,  92000;  Lots  B  and  6. 
Campbell  Acres,  between  Peggy 
and  Burrows;  owner  and  builder, 
J  W  Welch,  228  Pleasant  St,  San 
Jose 

DWELLING.  96000;  Lot  74,  Ora  Loma 
Acres.  Sierra  Vista,  Mt  View ;  own- 
er and  builder,  Ethel  Rubottom, 
Box  159-A,  Route  1,  Mt  View. 

DWELLING,  93200;  Lot  7,  Parr  Ave, 
Campbell;  owner  and  builder,  Ba- 
sillio  Bortussi,  217  Mays  Ave,  Los 
Gatos. 


RICHMOND 


OAKLAND 


ALTER  and   addn.    91500;    1901   East 
12th   St;    owner.   E   Spanggard    Co. 
premises:     contractor.     Hans     Jen- 
sen, 3906  Oakmore  Road. 
DWELLING,    l-story    5-room.    97200; 
9411     Castlewood     £rt;     ov/ner    and 
builder.    Richard    H    Lincoln.    1852 
62nd  Ave. 
DUPLEX,     l-story     8-room,     912.800; 
2815-17  High  St;   owner  and  build- 
er,   Chas    E    Relschach.    2100    4l8t 
Avenue. 
DWELLING.    l-3tory   6- room.   99300;. 
2825    Claremont    Ave;     owner.    Mr 
and  Mrs  F  P  Lathrop,  2735  Durant 
St.    Berkeley;    contractor.    W   Ver- 
non  Bernard.   5815  Leona   St. 
DWELLINGS,    two    l-story'  6-room, 
97900  each ;  1909  and  1925  99th  Ave : 
owner  and 'builder.  Elvln  Van  Ness 
4098    Lincoln    Ave. 
DAMSLLINGS.     two    l-^3tcry    6-iooni, 
97300   each ;    1918  Warner  Ave   and 
1901   a9t".i   Ave;   owner  and   b  jlUJer. 
Elvli-  Van  I^fc.s.s.  40^8  Lincoln  Ave. 
DWELLING.    l-3tory    5-room.    $8050; 
2918    Partridge    Ave;    owner,    J    H 
McCutcheon.^   2749    78th    Ave;    con- 
tractor. Elvln  Van  Nes.s,  4098  Lin- 
coln Ave. 
DWELLING,    l-story   5-room.    97000; 
9315  Holly   St;    owner   and   builder, 
Victor  Gomes,  premises. 
SHOP.    1- story    brick,    .MO.  »00      8921 
San  Leandro  St;  owner.  Gregory  & 
VlUatta,     prem;     contractor.     Wm 
Greuner.    2727    Parker    St,    Berke- 
ley;   plans    by    Replogle,    510    Blvd 
Way. 
ALTER   and    addn.    94500:    6238    Col- 
lege    Ave ;     owner.     Don     Marquis, 
6246  College  Ave ;  contractor.  Hugo 
Muller.    JV.    6089   Claremont    Ave. 
ALTBR,  94000;  1608  Webster  f*treet; 
owner.    Cook's    Union,    prem;    con- 
tractor,   Pacific    Coast    Bldrs,    25.30 
18th   St.   San    Francisco. 
ALTER,    9800;    219-21    East    14th    St; 
owner  and  contractor,  J  Chrlsand.s, 
1028  Oak   St,   Alameda. 
SIGN,   electric.  9800;   3906  Grove  St; 
owner.    Western    Exterminator   Co, 
prem;    contractor,    Electrical    Prod 
Corp,  980  30th  SL 


WOODFRAME  SHOP  BLDG,  912,- 
000;  1005  Ohio;  owner  and  build- 
er, Frajik  W  Simmons,  &.  Ray  Van 
De    Veer.    400    49th    St..    Oakland; 

SCHOOL  BUS  GARAGE.  92500;  37th 
&  Santa  Fe  Rail  Road;  owner, 
builder,  Richmond  Union  High 
School  District,  1108  Bissell  Ave. 

MASONRY  LAB  BLDG.  94000;  1010 
Nevln ;  owner.  Dr  L  J  Gulbbinl. 
Cor  lOth  &  Nevln,  Richmond : 
builder,  John  C  McMlckle.  Gen'l 
Delivery.    Pinole. 

FOURPLEX.  3-ROOMS  EACH.  918.- 
000;  902  04  06  08  24th ;  owner,  Chas 
Frederick  Peak,  584 '  Kearney  St. 
El  Cerrito;  builder.  C  Ron  Ander- 
son.   832    Lexington,   E!l   Cerrito. 

6-ROOM  RUSTIC  COTTAGE,  98000; 
2380  Maracopa;  owner.  E  J  Erlck- 
son,  166  16th  St,  Richmond;  build- 
er. Owen  Gutherle.  3037  Rolling- 
wood. 

4»^  ROOM  RUSTIC  COTTAGE.  97,- 
000  each;  845  Yuba,  849  Yuba.  883 
Yuba.  861  Yuba.  869  Yuba.  877  Yu- 
ba; owner  and  builder.  Earl  W 
Smith,  4  Stratford  Road,   Berkeley. 

6-ROOM  RUSTIC  COTTAGE:.  99000; 
3724  Center;  owner,  ^ohn  B  Rod- 
riquez.    2417     So    3rd     gt ;     builder. 


sacraMento  county 


1-ROOM  DWELLING,  91800;  Lots 
302  and  303  Arcade  Park :  owner 
and  builder.  Charles  B.  Hall.  Jr. 
1620  Orange  Ave.  Del   Paso  Hts. 

4-ROOM  DWELLING.  92000;  Lot  4. 
Blk  4.  Sub  No  6,  North  Sacra- 
mento ;  owner  and  builder.  Russell 
G.  Foley.  Rte  2.   Box  1633. 

TWO    l-ROOM    DWELLINGS,    92000 
each;  Ptn  Lot  3.  Blk  2  North  Sac- 
sramento  No  6;   owner  and   builder. 
Tad  Krezman,  East  El  Camlno. 
mlno   Ave. 

6-ROOM  DWELLING,  $8000;  Lots 
15  and  16.  North  Sacramento;  own- 
and  and  builder.  Harold  R  Rice, 
Rte   1.   Box  75.   Del   Paso  Hts. 

STORE  BLDG.  91500;  Lot  148.  South 
%  Del  Rio  Junction :  owner  and 
builder.  Verlln  Rich,  Rte  1,  Box 
5529-A. 

4-ROOM  DWELLING.  93000;  Ptn 
Lot  21.  Del  Paso  Vale;  owner  and 
builder.  A  W  Harriman.  1028  19th 
St. 

5-ROOM  DWELLING.  Lot  363,  Ar- 
cade Plat ;  owner  and  builder,  Em- 
mett  Walters,  Rte  7,  Box  1105. 

4-ROOM  DWELLING.  93000:  Pin 
Sec  5.  North  Line  Folsom  High- 
way •  owner  and  builder,  J  F  and 
Genevieve    Dldlon,    1213   Oh    St. 


BRIDGE.  MARIN  COUNTY.  CALIFORNIA 


Bridge  Coot  $7,906.70 

MARIN  COUNTY.  Calif.  Across  La- 
gunitas  Creek  in  Samuel  P.  Taylor 

Owner— state  of  California.  Division 
of  Highwaya,  F.  W.  Panhorst, 
Bridge  Engr.,  Room  338.  Public 
Woiks   Bldg.,    Sacramento,   Calif. 

Plans  bv  Engrg.  Dept.   of  Owner. 

Structural    steel    and    timber    bridpe. 

Low  Bidder— C.    M.    Allen,    Box   463, 
Fairfield,  Calif.,  97996.70. 
Work  involves: 

(1)  1    lot    hauling    state    furalsh<?tl 
materials ; 

(2)  15    c.y.    struc     excav. ; 

(8)  5  M  TBM  fram>  and  place  tlm- 
1)d*  * 

(4)  1.5  M.  FBM  DouglBT  fir  timber; 

(5)  8  c.y.   Class  A   portland   cement 
concrete   (fooUng  block); 

(6)  27  c.y.  do  (structure) ; 


(7)  erecting   steel   structure; 

(8)  10,800  lbs.   structural   steel; 

(9)  cleaning  tnd  painting  structural 
steel ; 

<10)  4.200  lbs   bar  reinf.  steel; 

All  snaterlals  in  cornection  with 
Items  3  and.  7  will  be  furnished  free 
of   cost   to   the   oontractcr. 

Total  bids  submitted  May  20  were: 

(A)  C.    M.    Allen,    Fairfield.    97996.7Q. 

(B)  Bos    Construction    Co.,    Oakland. 
98664.28. 

(C)  Butte      Construction     Co.,      San 
Francisco,  911.889.40. 

(D)  C.    C.    OHdersleeve,     MarysvlUe, 
911.650. 

(E)  JJtchfleld  Construction  Co.,  San 
Rafael.  91S,67& 

(F)  H.    *    D.    construction    Co.,   San 
Anselmo,  914.162. 


4-ROOM  DWELLING.  93000;  Ptn 
Sec  239.  Orangevale  Colony ;  own- 
er and  builder,  Clarence  E  Chap- 
pell.  Represa.         . 

8-ROOM  DWELLING,  93.<^;  Ptn 
Lot  148,  Carralchael  Colony ;  own- 
er and  builder.  Ray  H  Goodgame, 
Rte   6.   Box  4717. 

2-FLAT  BLDG,  95000;  Lot  19. 
Youngs  Subd;  owner,  Fong  Tal 
Young;  builder,  Goobel  A.  Sisson, 
8228   9th    Ave. 

4-ROOM  DWELLING.  92600;  Lot 
11.  Blk  16,  Del  Paso  Hts;  owner 
and  builder,  E  D  Shannon  P  O 
Box    174. 

5-ROOM  DWELLING.  96500;  Ptn 
Lot  36,  Greenwood  Tct;  owner  and 
builder,  Eugene  H  Halpainen,  2401 
H    St. 

3-ROOM  DWELLING.  92000;  Lot  7. 
Wright  and  Klmbrough  1000  Oaks 
Subd;  owner  and  builder,  Bemlce 
Gibson.  3106  C  St. 

5-ROOM  DWELLING.  93000;  Ptn. 
Lot  51,  Swanston  Tct;  owner  and 
builder,  A  M  Hutchinson,  Rte  9, 
Box   880. 

6-ROOM  DWELLING.  910,000;  Lot 
14.  Sierra  Oaks  Vista  No  1 ;  own- 
er and  builder.  J  H  Barden.  3833 
3Srd  St.  « 

SANTA   CLARA   COUNTY 

DWELLING,  1-famlly.  97000;  Coun- 
try Club.  Lot  10.  Los  Altos;  owner 
and  contractor,  A  Undeen,  281 
Bayview.   Sunnyvale. 

ADDITION  to  TANK  HOUSE,  9600; 
275  Terra  Bella,  Mt  View;  owner 
and  contractor.  John  Belleb.  275 
Terra    Bella,    Mt.    View. 

PRIVATE  GARAGE  &  PORCH.  91.- 
000;  2nd  St.  Agnew ;  owner,  B 
Leach,  prem;  contractor,  A  Helm- 
otjt. 

DWELLING,  1-famlly,  97,000;  El 
Solyo  Ave..  El  Solyo  Tr;  owner 
and  contractor,  R  V  Fraxler.  620 
So  3rd   San   Jose. 

DWELLING.  1-fapilly,  910.000;  NE 
Panorama  &  El  Camlno.  Lot  31 ; 
owner  and  contractor.  Harry  A 
Lincoln,  985,  The  Alameda,  San 
Jose. 

DWELLING.  1 -family,  $8,000;  Man- 
ning Ave,  Lot  69;  owner  and  con- 
tractor, S  P  SchUltz.  Box  80.  Man- 
ning  Ave,    San   Jose. 

DWELLING.  1-famlly.,  98800;  Stev- 
ens Creek  Rd,  Lot  12.  BelAyre , 
owner  and  contractor,  Douglas  F 
Kline.   1815  Santa  Marin,  San  Johp. 

SERVICE    STATION.    913000;    Ist   & 
Lyell.    Los    Altos;    owner.    H    Sut- 
ton.    Los     Altos    Ave.     I^os     Altos; 
,  contractor.    Nichols    White. 

ALTERATION.  94000:  Pine  Lane. 
Los  Altos;  owner.  Twelve  .\rres, 
Los  Altos.  contractor,  Nichols 
White. 

DWELLING.    1-famlly,    93000;    Wall 


(A) 

fl) 9600.00 

11.00 

130.00 

225.00 

50.00 

70.00 

550.00 

.18 


(B) 

9690.00 

8.06 

92.00 

212.75 

51.75 

60  96 

920  00 

.2645 
575.00 
.098 


^  Unit 

(C) 

$570.00 

45.00 

170.00 

290.00 

78.00 

88.00 

730.00 

.244 
405.00 
.176 


prices    follow : 


<D) 

91500.00 

18.00 

100.00 

150.00 

20.00 

100  00 

2500  00 

.20 

310.00 

.10 


(E) 

91405.00 

82.00 

27000 

420.00 

76.00 

15.00 

84000 

.22 

1330.00 

.12 


(F) 

$900.00 

18.00 

200.00 

308.00 

84.00 

140.00 

1800.00 

.30 

000.00 

.14 


BOILERS  .  .  .  High  Pressure  &  Heating 
NEW   offd    REBUILT     . 
AW  %\f%  and  Types  of  Sfe9l  Tank* 

150  Hp.  BoUer  Preferred  Utility  make.  125  lb.  W.  P.  comp.  with  No.  8 
Ray  burner,  steam  pump,  injctr.,  feed  water  cent.,  low  waUr  cut  off, 
induced  fan  with  induced  pull  thru  fan  and  motor. 

OCEAN   SHORE    IRON   WORKS 

SSO  Ei«Mli  Straat  Pboaa  UNdarhiil  4310  S«a  Fraaelsee 


Streot,  off  Southsldo  Dr,  U)t  7; 
owner  and  contractor.  M  A  Mac- 
Dougal.  F'  O  Box  1496,  Palo  Alto. 
QUEST  HOU3E,  96000,  Walnut  A 
Chapman,  Lvts  26  &  27,  San  Tom- 
as  Acres  •  owner  and  contractor, 
Steve  Voycovich,  847  Irving  Ave, 
Ban  Jose. 


Completion  Notices 


tAN    MATEO   COUNTY 

Recorded  Completed 

May  23.  1947— LOT  8.  BLK  4,  BEL- 
BURN      VILLAGE.      George      J 

Quinn,  et  al  to  O  C  Moroney  

May    23.    1947 

May  as,  1947— LOT  5.  BLK  «.  LEN- 
OLT.  P  J*  Murphy  to  whom  it 
may  concern May  21,  1947 

May  22.  1947— LOT  38  &  39.  BLK  1, 


■^l 


Consumers  Rock  &  Cement  Co. 

AL.  POPKIN,  General  Manaffer 

575  Berry  Street  Phone  MArket  3121 


W«  Ara  Raady  fo  Sarv  Your  ft*qu)r«m«nft 

REKDV  MIXED  CONCRETE 


8AN    MATEO    COUNTY 


DWELLING.  9H.000;  Lot  16,  Blk 
18,  Burlingame  Hills.  No  3;  ow»er, 
Oao  Warden,  1348  Vancouver  Ave. 
Burlingame;    huUder.  Herman  Hoel- 


ACME 
EQIIPMENT  CO. 

Entinter*    *    Manufactmrert 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     -     HOISTS 
STA^fDARD  CONVEYORS 


["*'■ 


the  >**^  .  jhl  cu^*      t.cui«*  VV«\e  c«t» 

«-.i»""„„d  c.."<-'f.:u.  o«»"-'  Ti'/."  •^•p".,. 


Gravity 
OMin  •  Pullevf 
Sprockets  •  Del 


Power 

•  Belts 
caringa 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Frandsco  7 

Phone   EXbrook   1960 
EXbrook   1752 


SAVES- 

•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


SCAFFOLD  1! 


MANUFACTUtfD    lY 

BEATTY-SAFWAY  SCAFFOLD  INC. 

411  BRYANT  STREET.  SAN  FRANCISCO  •  YUkon  M»50 
W\  27Hi  STREH,  OAKLAND  •  TWieoek.  1086 


»n>«^     l^^\  ha**^  ^^^^^^^M 


MODEL  70  MALLSAW 
CAPACITY   2*/4    INCH 


•>^  V, 


STATIONARY  .  SWING  •  ROLLING  TOWERS 


^^^ 


^..^•i.^ 
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WEDNESDAY.  MAY  28.  1947 


OAKLEIGH    PARK.    Howell    Co 
to  Iifiland  F  Merrill  ....May  21    IO47 
May  22.  1»47— LOT  0  *  POR  LOT 

7,  BUC   1,  Bloaaom  Heath   Man-    * 
or.  H  C  Currence,  et  al  to  Edwin 
Swanson,    Inc   May    21     1947 

May  22.  1M7— IX>T  »  *  10,  L  7  A  8 
LOT  43  A  44.  BLK  34;  No  Fair 
Oaks;  Howell  Co  to  Erne«t  C 
Baker   _ M^y    19    1947 

May  22,  1947-NWH  LOT  10.  BLK 
1«,    PALO    ALTO     PARK.     P    J 
Murphy    to    whom    It    may    con-  ' 
cem    „ _ May   21     1947 

May  32,  1947— LOT  10«  A  107.  Ba'y- 
Bhore  Hlway  Tract.  Wm  E  Cun- 
nlofbam  to  R  P  Wlsaheart  Co.  .. 

„ ••"- -•    •  ...May   21,   1947 

May  22.  1947— LOT  14  through  22: 
BLK  9;  LOT  2  through  10;  Blk 
10;  LOT  13  through  23.  BLK  10; 
LOT  36  through  44.  BLK  12;  Tr 
662.  Meadow  Glen.   Max  Schmidt 

to  whom  it  may  concern^ 

May    21,    1947 

—LOT  1,  to  15,  Incl;  BLK  8; 

BURI  BURI  Rancho.  Burt  Buri 
Homes   Inc   to  Barrett  &  HUp... 

„ May   21,   1947 

May  22,  1947— POR  LOT  18.  FAB- 
ER  SUBDIVISION.  Leon  P 
Crapucbeaeee,    to    whom    it    may 

concern   May  19.  1947 

May  22,  1947— LOT  146.  THE 
WILLOWS.  Floyd  Lowe,  et  al  to 
Barrett  &  Hilp  May  20.  1947 

May  22,  1947— LOT  3  &  4,  BLK  1; 
HUNTINGTON  PARK.  San 
Bruno.  Ellis  J  Yaley.  et  al  to 
Lloyd  I  Curtidft  May  20.  i»17 

May  21,  1947— LO*r  32  A  N  i^  LOT 
83,  BLK  8;  SAN  BRUNO  PARK. 
4th   Addn.   Daniel  J  Kazakes,   et 

al  to  whom  it  may  concern  

May   19,  1947 

May  22,    1947— LOT  19,  A  20,   BLK 

6,  REDWOOD  MANOR  M  J 
King,  Inc  to  whom  It  may  con- 
cern     May    16.    1947 

May'23,  1947y-LOT  8  SW  POR  LOT 

7,  BLK  ^ ;  DUMBARTON  PARK. 
Lois  D  Ffttton  to  W  P  Batton. .. 
- - .May     23.     1947 

May  25.  1947— SB  40  ft  LOT  14, 
BLK  11.  WHITE  OAK??  No  3. 
Onle  D  Walker  to  Daniel  E 
Sanderson   May   22    1947 

May  23,  1947— LOT  13,  BLK  •  1  ; 
MAGRUDERS  SUB.  Frank 
Boyce  Taylor  to  Albert  L  Palm- 
t*8r   May    21,    1947 

May  24,  1947— LOT  23,  24.  26,  26, 
COLLEGE  Park  John  M  John- 
son   to   whom    It   may    concern 

^  ~ May    23,    1947 

May  24.  1947— LOT  20,  BLK  5, 
ROCKAWAY  BEACH.  Jos  W 
Williams,  et  al  to  J  A  Johan- 
■en May    23.    1947 

May  24.  1947— LOT  19,  BLOCK  36. 
WHITE  OAKS,  No  4.  Clayton  B 
Clarkson.  et  al  to  Daniel  E 
Sanderson   „ May    14,    1947 

May  24.  1947— LOT  24.  BLK  2,  Tr 
509,  FRIENDLY  ACRES.  Healy 
Jc  Sons  to  whom  It  may  concern 
May   23,   1947 

May  24,  1947— LOT  4,  6,  20,  22, 
BLK  7.  SUNSET  HIGHLANDS. 
W  A  Oouid  to  Gould  Const  Co.... 
May    23.    1947 

May  23.  1947—  LOT  29,  BLK  7; 
UNIVERSITY  PARK  Chris  Tot- 
lefsen  to  whom  It  may  concern.... 
May    23,    1947 


Mary  Lee  to  whom  It  may  con- 
cern  May  26.  1947 


SAN    FRANCISCO   COUNTY 


Recorded  Amount 

May  26,  1947— W  Battery  89  ft  S 
California  St  Robert  Dollar  Co  to 

Swinerton  &  Walberg  Co 

.- - _ May  26,    1947 

May  26.  1947— E  Ashton  Ave  150  ft 
and  125  ft  S  Grafton  Ave.  Sig  J 
Olaf  sson  to  whom  it  may  concern 
_ _JMay  26,  1947 

May  26,  1947— Lots  10  and  11,  Block 
3005-B,  Westwood  Highlands. 
Howard  B  and  Barbara  O  Nil- 
sen  to  whom  it  may  concern 

May   26,   1947 

May  27.  1947— W  41st  Avei  274.10, 
249.11,  225  8  Lincoln  Way.  Mac- 
Arthur  Building  Co  to  whom  It 
may  concern _...May  22,  1947 

May  26.  1947—300  ft  S  Irving.  G  E 
and  Ema  Carlson  to  G  E  Carlson 
Co „ MLay  22,  1947 

May  27,  1945— SW  Russia  75  ft  SE 
Munich,  SE  Munich  26  ft  and  50 
ft  SW  Russia.  Bernhardt  C  s^nd 
Madelyn  P  Hoecker  to  whom  it 
may  ccmcem May  27,  1947 


ALAMEDA    COUNTY 


MARIN    COUNTY 


Recorded  Accepted 

May  23,  1947— SAN  RAFAEL    Ford 

H  Battin  to  R  H  Clark 

May   22,    1947 

May  23.  1947  —  MILL  VALLEY. 
Clarence   W   and    Bertha   Culver 

to  whom  it  may  concern 

May    16.   1947 

May  23,  1947  —  MILL  VALLEY. 
Madn  Capital  Co  to  Ooheen  Con- 
struction Co May  22.  1947 

May  21.  1947  —  MILL  VALLEY. 
Marin  Capital  Co  to  Goheen  Con- 
struction Co May  20.  1947 

May  22.  1947— KENTFIELD.  John 
C  and  Margot  Beckett  to  Her- 
bert A  Crocker  A  Co     May  19.  1947 

May  21,  1947— TAMALPAIS  Val- 
ley. Howard  G  Picken  to  Enri 
B  Cavasso May  21,  1947 

May  21,  1947— LARKSPUR.  How- 
ard L  Daniels  to  Isaac  Miller... 
May   21.    1947 

May   21,    1947— NOV ATO.     Ervin   H 

Schuck   to  John   A  Lee 

- May  19.   1947 

MARIN  COUNTY 

Recorded  Accepted 

May  26.  1947— Mill  Valley.  Marin 
Capital  Co  to  Goheen  Construc- 
tion Co  (2)  — Mav  26,  1947 

May  26,  1947- Lomtta  Park,  near 
San  Rafael.  Floyd  L  Smith  to 
whom  it  may  concern. .May  26,  1947 

May  26,  1947 — Novato.  John  A  and 


Recorded  Accepted 

May  27.  1947—2770-72-74-76  Madera 
Ave.  Oakland.    Myrta  G  King  to 

•  Harry  K  Jensen May  20.  1947 

May  27.  1947— ON  65th  ST  230  E 
Green  St,  En/eryviUo.  Caine  Steel 
Co  of  Calif  to  Empire  Constr  Co, 
Ltd May    19,    1917 

May  27,  1947— LOT  73  and  ptn  Lot 
72  Blk  8.  Map  No  4  Regents 
Park  and  Lot  8  Terminal  Junc- 
tion  Tract.  Albany.    O   D  Gaeta 

to  whom  It  may  concern 

May   26.   1947 

May  26.  1947— NW  COR  FIFTH  & 
Potter  Sts.   Berkeley.    A  M  Cas- 

ne  A   Co   to   Willis   Lynn 

, May  26.    1947 

May  26,  1947—2954  SHASTA  Road, 
Berkeley.  Edward  Berg  to  whom 
It  may   concern May  21,   1947 

May  27,  1947—145  ST  MARYS  ST, 
Pleasanton.     Clarence    Dutra    to 

whom    It    may   concern 

May    17,   1947 

May  27,  1947—8817  J?EVEN  HILLS 
Road,  Hayward.  Laura  L  Mag- 
nus to  J"  N  Hallanger     Mav  26,  1947 

May  27,  1947— PTN  IX)T  IBlk  1, 
Hollywood  and  ptn  Lot  13  amd 
map  Jane  Dutton  69.50  acres, 
San  Leandro.  Chas  H,  Winifred 
R,    Doris    H   ajid    J    A    Deadrlch, 

III  to  Warren  B  Griffith 

May    9.    1947 

May  27,  1947—15559  SECOND  ST, 
San  Lorenzo.  Arthur  L  and  Col- 
leen Sobrero  to  E  D  Soward 

- May   23.   1947 

May  27.  1947—1428  ALICE  Street. 
Oakland.     C    Thomas    Patten    to 

OakUind   Constr  Co May  26.  3947 

May  27,  1947— LOTS  20,  21.  25  and 
26.  Tract  748,  San  Leandro.  M  J 
King,  Inc  to  whom  it  may  con- 
cern  May  21,   1947 


CONTRA  COSTA  COUNTY 


Recorded  Completed 

May  17.  1947  LOTS  138,  139,  140, 
141.  142.  144,  .SUN  VALLEY  ES- 
TATES. Walnut  Crock,  Ray- 
mond B  Curtis  to  Geo  R  Curtis 
Paving   Co Mav    16,    1947 

May  19.  1947— LOT  17  &  18,  BLK 
••¥"  BROADWAY  ADDN.  San 
Pablo.  Ross  K  Nichols  to  Bar- 
ney U  Nichols May  1.4  1947 

May  19.  1947— LOT  4,  BLK  "V" 
Subdvn.  BLK  2.  Berkeley  High- 
lands Addn,  near  El  Cerrlto 
William  W  McQuiston  to  Wendt 
Construction   Co May  13,  1947 

May  19.  1947— LOT  600-B.  Berke- 
ley Country  Club  Terrace.  El 
Cerrito.  Jack  D  Lynch  to  Scott 
A   Read May    12,    1947 

May  20.  1947— LOT  "P"  portion  of 
LOT  2,  Highway  Junction  Sub- 
dvn,   Concord.    John    Gllmme    to 


^-■»»«M 


DOORS 

ALL    TYPES 

PLYWOOD 

ASPHALT  TILE 

HARDWOOD  FLOORING 


THE  BROOKMAN  CO..  Inc. 

2833  Third  Sfrcct 
ATwatcr  9644 


CONTRACTORS . . . 


PORTABLE   Swing   Sow. 
TILTING  TOP 

Equip{>e<!  with  6  h.  p.  Gas 
or  Electric  Motor 

W  Blade,  5"  Cut 
IMMEDIATE  DELIVERY 


ACME  SAW  and  GRINDING   WORKS 

964  Bryant  Street.  San  Francisco,  California  HEmlock  2084 


. 


OUmme    Construction    Co 

_ May    18,    1947 

May  20,  1947— LOT  19,  BLK  34, 
Martinez  Land  Company  Tract, 
No  6.  near  Martinez.  P'eter  Cha- 
vez to  whom  it  may  concern 

__ „ May    12,    1947 

May  20,   1947— LOT  33   A   34.    BLK 

48,  Richmond  Junction  Heights, 
El  Cerrito.  Bert  J  Leavltt  to 
wliom  it  may  concern.  May  15,  1947 

May  20,  1947— POR  of  the  Rancho 
San  Ramon,  near  Walnut  Creek. 
Duane  E  Maurer  to  Neal  Miller 
May     17,     1947 

May  20.  1947— LOT  9.  Lafayette 
Homeland.  Unit  No  2,  near  Laf- 
ayette. Robert  H  Hughes  to  J 
M   Barnes    May    12.   1947 

May  20,  1947— I^TW  Cor  Crest  View 
Drive  and  Valley  View  Drive. 
Orinda.  John  McV.  Montgomery 
to  Doty  &  Lockwood  May  19,  1947 

May  20,  1947— POR  LOT  3,  BLK 
*'A",  Parkaide  Addn.  & 'Racetrack 
Subdvn,  Concord.  Thomas  H  Mc- 

Clean   to    Burton   tt   Burton    

May  20.    1947 

May  21,  1947— POR  LOT  8.  Subdvn 
No  1,  Brookwood  Acres,  near 
Lafayette.  Frank  Basye  to  whom 
It  may  concern  May  20.  1947 

May  21.  1947— LOTS  83  &  99.  Pleas- 
ant Acres.  Unit  No  2,  near  Wal- 
nut  Creek.    C   Dudley   DeVelblss 

Co  to  whom  it  may  concerrt 

May    19     1947 

May  21.  1947— LOT  153  &  POR  ijOT^ 
154,    Arlington    Estates,    El    Cer- 
rito.   Richard   C   Snyder   to   Dair 

Tandy    May    19,    1947 

May  21.  1947— LOT  46.  &  POR  LOT 
47,  BLK  40.  Richmond  Annex, 
Richmond.   Louis  Rapp  to  whom 

it   may  concern   May   16.   1947 

May  21.  1947— LOT  ^.  Sun  Valley 
Estates.    Walnut    Creek.    Earl    F 

Kavert   to   Howard   Roach    

May    17.    1947 

May  21,  1947— Installation  of  wa- 
ter mains  In  Danville  Estates, 
Danville.  E  C  Fagan,  et  al  to 
Frank  Embleton   May  15,  194t 

May  21,  1947— Street  improvements, 
Danville  Estates.  Danville.  E  G 
Fagan,  et  al  to  N  M  Ball  &  Sons 
May    IS,    1947 

May  21,   1947— LOT  284,   Metropoli- 
tan Square,  Richmond.  Martin  T    . 
Hargett    to    whom    it    may    con- 
cern     „ May    19.    1947 

May    21.    1947— LOT    202,    Sun   Val- 
ley   Estates,    Walnut    Creek.    R 
J  Stempel  to  whom  It  may  con- 
cern     May    15.    1947 

"C".    Andrade    Boulevard    Tract 

May  21,   1947— LOTS  10  &  11.   BLK 

,  Anthony    May    20,    1947 

and  LOTS  1  &  12.  BLK  60,  and 
LOT  23.  BLK  83.  East  Richmond 
Boulevard  Tract,  Richmond.  R  J 
Johnson  A.  Son  to  whom  It 
may  concern   May  17,  1947 

May  21,  1947— LOT  93A,  Amended 
Offl  Map  Units  1  &  2,  Berkeley 
Country  Club  Terrace.  El  Cer- 
rito. Dorothy  J  Neblett  to  El- 
mer Harker May  17,  1947 

May  22.  1947— LOTS  21  A  22,  BLK 
16.  Andrade  E^xpositfon  Tract, 
Richmond.  Dennis  Lvnch  to  W 
H   Burke    May   15.    1947 

May  22.  1947— LOTS  15  &  16.  BLK 
24  and  LOTS  41.  42.  &  43.  BLK 
42,  all  In  North  Berkeley  Ter- 
race. El  Cerrito.  F  A  Andrews 
to  Noble  F  Justice  May  13.  1947  ■ 

May  22,  1947— LOT  24,  BLK  51. 
East  Richmond  Boulevard.  Rich- 
mond. Dennis  Lynch  to  W  H 
Burke    May    15.    1947 

May  22,  1947— LOTS  32  &  33.  BLK 
111.  Amended  Map  City  of  Rich- 
mond.  Clifford   A  Imlay  to  T  G 


WEDNESDAY,  MAY  28.  1947 


DAILY    PACIFIC    BUILDER 


May  22.  1947— LOTS  ,3,  4,  5  and  6, 
BLK  "G",  Town  of  Todos  San- 
tos, Concord.  Woods  Peter*  to 
whom  it  may  concern  May  16,  1947 
May  22,  1947— POR  LOT  80,  Lar- 
key  Ranch  Subavn.  No  2.  near 
Walnut  Creek.  Lorena  F  Tre- 
bois   to  whom   it  may   concern  . . 

May   18,  1947 

May  22,  1947— LOT  28,  Cole's  Ad- 
dition, Walnut  Creek.  Evelyn  M 
Costa  to  whom  it  may  concern.... 

May     20.     1947 

May  23,  1947— LOTS  12*  A  135. 
Blk  7.  and  Lots  149.  ISO  and  ^ytn 
LOT  146.  BLK  8,  Pittsburg 
Heights,  near  Pittsburg.  Seeno, 
DiMaggio   A    Seeno    to    whom    it 

may   concern    May  20,   1947 

May  23,  1947— LOT  40,  BLK  "L" 
Berkeley  Highland,  near  El  Cer- 
rito.  August   H      Rahlves,   et   al 

to    Rahlves   A   Rahlves    

|lay    19,    1947 

May  23,  1947— LOT  17.  Entrada 
Verde,  near  Walnut  Creek.  Paul 
H  Haller  to  whom  it  may  con- 
cern     May    22,    1947 

May   23,   1947— POR   LOT    50,    Lar-  ' 
key    Ranch    Subdvn,    No   2,   near 
Walnut  .Creek.    Lloyd  '  E    Carson 

to  Ray  uohnson   May  18,   1947 

May  24,  1947— LOT  15,  BLK  48, 
East  Richmond  Boulevard,  Rich- 
mond. James  W  Biggins  to  C 
Ron   Anderson   May  23,   1947 


property. 

May  27,  1947— W  18th  At©  UO  ft  N 
Noriega.  Department  of  Vetarana' 
Affairs  of  the  State  of  California 
as  to  Improvementa  on  property. 

May  23,  1947— SE  Pdge  and  Oough, 
S  Page  168.2^  E  Oough.  Alb«rt 
and  Rose  Nasser,  Adeie  N  Ro- 
maggi  as  to  improvementa  on 
property. 

May  12.  1947— SE  Market  106.3% 
SW  Noe.  Grace  Bloom  and  Louia 
T  Samuels  as  to  improvementa 
on  property. 


Filed 


MARIN  COUNTY 


Recorded  Amount 

May  26,  1947— Kentfield.  Brown  A 
Munyan  vs  James  M  and  Patricia 
Walsh  (owners)  $3,190.50 


ALAMEDA    COUNTY 


Recorded  Amount 

May  26,  1947—49  EL  PATIO,  Oak- 
land. James  Gideon,  |267 ;  Doug- 
las Hudnall,  |54.92;  Andrew  D 
Hudnall,  $328 ;  John  L  Jackson. 
$764  vs  Leon  Lerch.  Joe  A  Du- 
pree  and  L  J  Fin  berg  (4  liehs). .. 


Foniace  Permits 


OAKLAND 

662  Louisiana:  owner.  Mrs  Tracy 
Bingham;  dealer.  E  M  Maloney; 
floor  furnace. 

901  Alma ;  owner.  H  I  Melinthrope ; 
dealer.    Atlas    Htg;    central    heat. 

491  Drysdale;  owner,  George  Drys- 
dale;   dealer,  Atals  Htg;   floor. 

5125  Foothill;  owner.  Rose  Fene- 
lon;  dealer,  California  Furnace;  cen- 
tral heating: 

849   Aileen ;    owner,    ;    dealer, 

California    Furnace ;    central    heat. 

1739  6t7h  Ave;  owner,  Shallenber- 
irer;  dealer.  California  Furnace  Co; 
floor  furnace. 


MASTER 

GAS  OR  ELECTRIC 

GRINDING  MACHINES 

AND 

POWER 

TOOLS 


Non-Responsibility 


SAN    FRANCI&CO  COUNTY 

Recorded 

May  22,  1947— W  8rd  St  between 
Southern  Pacific  Co'a  Kentucky 
St  shed  and  16th  St  Southern  Pa- 
cific Co  as   to  improvements   on 


Also  ELECTRIC  HOISTS,  CRANES, 
MONORAILS-and  CONVEYORS 

ROBERT  M.  TAYLOR  CO. 

735  Treat  Ave.,  San  Francisco  10 
Phone:    MIstion  07^7 


O'NEILL   LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  Evan*  Av«. 

Su  FnadMTo,  Calif. 

l>*oi*«/ GArfiald  9110 


...YARDS    AT... 

793   County   Road  907   Bonania   Road 

San  Carloi,   Calif.  La*  Vagaa,   Navada 

Phone:   San   Carlo*  204I-M  Phont:   La«  Vagaa   1344 


Tor  a  Square  Deal  Call  O'Neiir 


PIPE 

PIPE  -  VALVES  -  FITTINGS 
Facilities  for  pipe  bending 

and  manifolds 
Write  for   Prioea 

Pacific  Pipe  Co. 

160  Spear  St.  Ssn  Fr«f<dsco 


METROPOLITAN  CONSTRICTION  CO. 

PIPE  LINE  CONSTRUCTION 

PROCESS  PIPING 

MACHINERY  8c  EQUIPMENT  INSTALLATION 


111   NEW  MONTGOMERY  SAN  HtANCISCO 

DOUGLAS  0371 


BAXGO 


A  I  I   M  I  \  E  \ 


PUTTYLESS  GLAZING 


PRESSURE    TREAHD    LUMBER 
POLES       PILING     ; 


U.S.  Pat.  21 /I >I« 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH^FATIO  ROOFS 

GREEN  HOUSES 

Fo»  »itin<a«»«,  or  anylnrvrint  d*ai«na 
covaring  a  rompUia  innalUHon,  InHud- 
iaf  aha*!  matal  rvqiiirvnania  .  .  . 

CALL.  .  .  EXIROOR  lUS 

Bcliitlv*    Dlntrthiitor*    lot 
NonlMrn   California 

McKun*  Metal  Products  Co. 

244  Tekamo  St..  See  Froeclsce.  3 


J.Il.Baxtrr 


M  c  ^  r<  r  ( .  ■- 1 


I  o '.   A  rj  ( ,  (  I  I 
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il78  Rosedale ;  owner,  R  C  Roeder ; 
desler,  California  Fumace;  central 
heating. 

1827  76th:  owner.  C  Pucello;  deal- 
er, California  Furnace;  central  heat. 


Plumbing  Permits 


OAKLAND 


Plumber,  William  J  Savza;  owner, 
Selvecia;  3  fixtures;  0  gas;  5  wa- 
ter;  1902  Crosby. 

Plumber,  E  A  King;  owner, 
Schlndler;  5  fixtures;  3  gas;  11  wa- 
ter;  7836  Sterling:. 

Plumber,  Sanfex  Wixson;  owner, 
Sanford  Wlxson ;  2  fixtures ;  0  gas ;  3 
water;    3108    Berlin. 

Plumber,  J  R  Pierce;  owner,  Ha- 
blch;  7  fixture*;  3  gas;  14  water; 
1388   Allman. 

Plumber,  J  R  Pierce;  owner,  Nesa; 
7  fixtures;  3  gas;  10  water;  10410 
Pearman. 

Plunfber,  J  R  Pierce;  owner,  El- 
liott; 4  fixtures;  2  gas;  10  water: 
8923   MacArthur. 

Plumber,  J  R  Pierce;  owner.  Smith 
7  fixtures ;  4  gas ;  16  water ;  3397  Ar- 
kansas. 

Plumber,  J"  R  PU«rce;  owner,  Mc- 
Chesney;  1  fixture;  2  gaa;  2  water; 
1951    86th    Are. 

Plumber.D  L  Mlnogglo;  owner,  J 
Thomas;  10  fixtures;  6  gas;  20  wa- 
ter; 702  So  j:imhurst 

Plumber,  Neal  A  Son/  owner,  H  N 
Wright;  1  fixture;  671  8th  St 

Plumber.  O  H  Hanson ;  owner, 
Sunset  McKee  Co;  4  fixtures;  0 
gas;    10  water;    2101    Uvlngston. 

Plumber,  H  P  Sheridan;  owner, 
Lee;  2  fixtures;  0  gas;  4  water; 
5603    Foothill. 

Plumber,  Walt  Rohde;  owner ; 

4  fixtures;  2  gas;  10  water;  2754 
Park  Blvd. 

Plumber,   ;    owner,   John   G 

Odegard;  6  fix;  13  water;  2934  Carl- 
son. 

Plumber,  Bruce;  owner,  S  Black; 
4  fix;  7  water;  1810  6th  St  . 

Plumber,  A  I  Baker;  owner,  Fer- 
guson; 2  fix;  1  gas;  8  water;  2306 
Magnolia. 

Plumber,  J  A  Ferguson ;  owner. 
Bell  Connoly;   1  gas;   5027   Bond. 

Plumber  and  owner,  R  H  Morine ; 
— «i 

Gty  License  Bill 

(Continued  from  Page  One) 

by  the  state,  but  state  law  provides 
duty  may  be  relinquished  to  cities 
and  counties  where  the  county  or 
municipality  performs  satisfactory 
inspections. 

Commented  Vensano:  "During 
the  war  the  state  was  unable  to 
get  inspectors.  The  work  wasn't— 
and  still  isn't — bein;;  done. 

"We  estimate  that  revenue  un- 
der this  law  would  be  about  $16,- 
000,  and  administration  expense 
about  $6,000." 

The  works  department  estimated 
that  the  possible  loss  of  revenue  to 
San  Francisco  through  not  admin- 
istering the  program  during  the 
past  few  years  was  about  $27,000. 


BODE 

GRAVEL 

CO: 

BODEMiX 
CONCRETE 


NeWt  Modern 
Batching  Facilities 
and' 
Dispatcher's  Office  at 

388  ALABAMA  ST. 

Insuring  Continued 
Quality  Service  of 
Bodemix  Concrete 


Headquarters  Remain  at 

235  aLaBAMA  ST. 

SAME  PHONE: 
UNdcrhill   5321 


6  fix;  1  gas;  11  water;  5319  James. 

N    J    Prevlati;    owner,    Ed    Mvers; 

2  flx;  1  gas;  3  water;  1840  94th  Ave. 


Electrical  Permits 


SAN    FRANCISCO 


6672  535.  Taraval ;  owner,  Evans ; 
contractor.  P  A  JElec  Co ;  4  outlets ; 
1    plug;    2    switches. 

6673  1565  Hyde  gt ;  owner,  Chew 
Pon;  contractor,  P  &  J  Elec  Co;  4 
outlets;   5  plugs;   2  switches. 

6674  1265  Pine  St;  owner,  Bem- 
elack;  contractor,  Q  R  S  Neon  Co; 
sign.  I 

6675  1601  Franklin  St;  owner, 
Xem  Garage;  contractor,  QRS  Neon 
»Co/  sign. 

6676  SE  Cor  Woodside  and  Fowler 
owner,  Jos  Constr  Co;  contractor. 
Star  Elec  Co;   temporary  saws. 

6677  82  -  various  locations  and 
owners;  contractor,  Wonderlite  Neon 
Prod  Co;   slgfn. 

6663  224  St  Charles;  owner.  Ale- 
many  Const  Co;  contractor.  Arc  Elec 
Co;  temporary  saws. 

6684  Hahn  St ;  owner,  Thorenson  ; 
contractor.  Arc  Elec  Co;  temporary 
office. 

6686  SW  cor  Velasco  2  Santos; 
owner,  Bose;  contractor.  Arc  Elec 
Co;  15  outlets;  12  plugs;  6  switches. 

6686  267  Howth ;  owner,  Berwick; 
contractor.  Arc  Elec  Co;  16  outlets; 
16  plugs;    10  switches. 

6687  273  Howth;  owner.  Berwick; 
contractor,  Arc  Elec  Co;  10  outlets; 
10  plugs;  10  switches. 

6688  4421  Mission  &t:  owner.  Ale- 
many  Const  Co;  contractor.  Arc 
Elect  Co;  10  outlets;  10  plugs;  10 
switches. 

6689  372  Sutter  St;  owner.  Max- 
well; contractor.  Smith  Elec  Co;  16 
outlets;  2  branch  circuits;  2  switch- 
es ;  underground  service,  in ;  over- 
head   service;    and    alteration. 

6690  229  18th  Ave;  owner,  B  F 
Dean;  contractor,  Bedford  Elec  Co; 
4  outlets;  V4  branch  circuits;  5 
plugs;   4   switches. 

6691  1621    Waller;     owner,     B     F 


Dean;   contractor.   Bedford   Elec  Co; 
6   outlets;    5    plugs;  >5   switches. 

6692  1098  Sutter;  owner,  Radmil- 
ovlch;  contractor.  Neon  Malnt  Corp; 
sign. 

6693  3655  Taraval  St;  owr^pr,  J 
Holstein;  contractor.  Neon  Malnt 
Corp;    sign    . 

6694-97  1599  How8:rd  and  various 
others;  owner,  Malloy  A  various 
others;  cootractor^  Brumfield  Elec 
Sign  Co;   4  signs. 

6698  496  14th;  owner,  Denny's 
Tavern ;  contractor,  Dowd-Seld  Elec 
Co ;    1    plugs. 

6699  3019  16th  St;  owner,  P  Har- 
amas;  contractor,  Dowd-Seid  Elec 
Co;    temporary    fire    repair. 

6700  20OV4    4th    St;    owner,    ; 

contractor,  John  Phills. 

6701  311  Calif;  owner.  Dollar 
Bldg;  contractor,  Marelco  Inc;  10 
outlets;   relocation   outlets. 

6702  40th  Ave  W  150  ft  S  Irving; 
owner,  Stendall;  contractor,  Strom 
A   Smith ;    temporary   saws. 

6703  135  Maynard;  owner,  EOS 
Co;  contractor,  Strom  A  Smith; 
lO'outlets;  11  plugs;  11  switches. 

6704  -6  various  locations  and  own- 
ers; contractor,  Hallhan  Neon  Malnt 
Co;  3  signs. 

6707  19th  A  Ocean  Ave;  owner,  S 
A  Cohn;  contractor.  Central  Electric 
Co;  73  outlets;  32  branch  circuits;  40 
plugs;  19  switches;  underground 
service. 

6708  583  29th;  ovTner,  tlambello; 
contractor.  Eureka  Elec  Co:  alterat- 
tlon. 

6709  3471  Mission ;  owner,  Tiede- 
man;  contractor.  Eureka  Elec  Co; 
alterations. 

6710  1558  Bush;  owner,  J  B  Bour- 
delte  Hygeade  Ldry;  contractor,  Ray 
Oil   Burner;    motors. 


READ  and  USE  the 
Classified  Section 
...CaliMArlcet7110 


•711  973  Market  St;  owner.  Wil- 
son Bldg;  contractor,  Ray  Oil  Bur- 
ner ;   motors. 

6712  582  Market  St;  owner.  Ho- 
bart  Bldg;  contractor,  Ray  Oil  Bur- 
ner;  motors. 

BERKELEY 

68328  2547  8th  St ;  owner,  Kawneer 
Co;  contractor,  T  L  Hosanberg;  9 
fixtures. 

88329    1525  Parker;  owner, ; 

contractor,  T  L  Roeenbeiy;  fir»  re- 
pairs. 

68330    2407  Telegraph  Ave;  owner, 


~ ;    contractor,  liaison  XOectrlo; 

S  plugs. 

68SS1  806  Vincoite:  owner  and 
contractor,  A  W  Bepler;  4  outlets;  3 
switches ;  4  plugs ;  1  olrouit 

OAKLAND 

47388  6022-6024  Majestic;  owner, 
H  Kroll;  contractor,  Clifford;  fix- 
tures. 

47389  733  B  14th  Eft;  owner,  A  L. 
Brandon:  contractor,  Rosenberg;  12 
outlets;   6  plugs;  6  switches. 

47390  3300  Wood  St;  owner,  Ftac 
Oraphtte  Co;  contractor,  T  L.  Rosen- 
berg ;    motors. 


^■■»» ■«»»»»»»»»»»»»»»»»■»■■ ■■»■■■»»»»»»»■»»»»»■ 


ATTENTION 
CONTRACTING     PLUMBERS 

Announcing  the  Opening  of  Sales  Offices  in 

San  Francisco 

of 

PACIFIC  INTERNATIONAL  PIPE  &  STEEL  CO. 

409  Sansome  Street,  San  Francisco  11,  California 
YUkon  6-1037 

Cast  Iron  Sell  Ptp« 

Cost  Iron  Soil  Plpo  PiHings 

Oroinogo  Fittings 

Iron  Castings 

Pacific  iHtematienai  Pip*  ft  SImI  Co.  is  an  Independent  Western 
Industry  Established  to  Assure  You  of  Prompt  Delivery,  Courteous 

and  Efficient  Service. 

OUR  FOUNDRIES  ARE  EQUIPPED  WITH  THE 
MOST  MODERN  MACHINERY  TO  INSURE 
UNIFORM  HIGH  QUALITY  PRODUCTS. 


^»»». 


AHNOUNCIMG  THE  NEW  TREATED 

C.  P.  FORM  CLAMP 


After  year$  of  •xt«nd«d  r«t«areli 
the  C.  P.  Concrete  Equipment  Compony 
hove  developed  o  treatment  which  hos 
been  applied  to  the  C.  P.  Form  Clomp 
Assembly,  which  provides  the  following 
advantages: 

1_Will  not  rust. 

2 — Concrete  will  not  adhere. 

3 — Easily  removed  from  concrete. 

4— No  clean-up  expense. 

Immmdiafe  D0Uv9rY  AvallabI*  out  of 
Oakland  and  Los  ^Inge/es  stoclr 


C.  P.  STANDARD  CLAMP  ASSEMBLY 
Potont  No.  2.164.592 


U^t^MAi'^V**-"^  •• 


STUD  ROD 


CONECO 


NUT  WASHER 


C.  P.  CONCRETE  EQUIPMENT  CO. 


13tS  W.  Utk  St. 

6218  South  Wilton  Ploeo 


Phono  TEmplebor  1405 
Phono  PLoosont  1-4143 


Ooklond  7 
Los  Angolos  44 


Mia^MMMnaM 


I  1 


PAGES 


DAILY    PACIFIC    BUILDER 


WEDNESDAY,  MAY  28.  1947 


CLASSIFIED  HMHTISme 

Dcadlio*  3  p.  m.   Day  B«(or«   InMrdoa. 


iUt«« — 30c  Iin««    25c  Una 
9  or  mora  iaaattiofia. 
(Mioimnm  ordar  $2.) 

Phone  MArket  7110 


1—    MISCELLANEOUS 


What  Is  YOUR  Personnel 
Problem? 

WE  Can  Serve  Yoa 

Western  Personnel  can  assist  you 
In  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the   right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  apeclflca- 
tlon. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS  -  Ditcctor 

Twenty  Years  in  the  Building 

Industry 

WESTERN  PERSONNEL 
SERVICE 

(Agancy) 

Formwrly  CUrital  PUctmtnl  Burttu 

Tarhnif  I  •  ProlaaaioDal  -  Comntarcial 

2*  OVARKBLL  ST.  SUITE  902.3 

GArfiaM  U(17-l«18 


MEN  AVAILABLE 

ENGINEERS,  C.E..   MB,  and  E.E. 
SUPTS.,   COMMERCIAL,  and  IND. 
SUPTS.,   ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DES IGNERS— STRUCT.  -  MECH. 
DRAFTSMEN,   ALL  TYPES 
SURVEYORS,     INSTRUMENTMBN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN,    Bulldlnp   Materials 
A  complete   library  of   capable   men 
to  choose  from 

CALL  , 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  64)579 

ThlB  AGENCY  is  designed  for  the 
Building  Industry 


—TOWING    and    BARGE    WORK— 
Call  Bill  Atthowe.   SU.   5M3;   Pier  3 

(tf) 


47391  7314    JiIacArthur;    owner,    4 
Hills    Creamery;    contractor,    Gen- 
eral   Neon    Lite ;    sign. 

47392  4789  E  14th  St;  owner,  Mel- 
rose Furniture  Co;  contractor.  Gen 
Neon    Lite ;    sign. 

47393  366  12th  St;  owner.  Glen 
Sturtevant;  cpntractor,  Conrad  Elec ; 
alterations. 

47394  10  Marlowe ; '  owner,  Thim ; 
contractor,    Collins ;    fixtures. 

47395  2630  Kingsland ;  owner, 
Gress;    contractor,    Collins;    2    plugs. 

47396  5222  Cole;  owner,  J  Flem- 
ming;  contractor,  Collins;  outlets; 
plugs;     new     installations;     switches. 

47397  7001  Snake  Rd;  owner,  M 
Halvlg;  contractor,  Clifford;  fix- 
tures. 

47398  7001  Snake  Rd;  owner,  M 
Halvlg;  contractor,  Clifford:  out- 
lets;   plugs;    switches. 

47399  1530  San  Pablo;  owner,  M 
Halvlg;  contractor.  Clifford;  out- 
lets ;    plugs ;    switches. 

47400  3666  Forrest  Hills;  owner, 
Pred  Azevido;  contractor,  Clifford; 
outlets;  plugs;  switches. 

47401  MacArthur  &  16th  Ave; 
owner,  Ray's  Drug  Store;  contractor, 
J    F  Gross;    13    fixtures. 

47402  8807  E  14*th  St;  owner.  Bast 
Oakland  Furniture;  contractor.  J  F 
Gross ;   new  installation. 

47403  432  Santa  Clara;  owner, 
Vickroy  Linotype  Co;  contractor, 
Conrad   Elec;   2  motors. 

47404  3906  Orove  St.  owner.  West- 
ern Exterminating  Co;  contractor, 
Densmore ;   sign. 


1—    MISCELLANEOUS 


Will  receive  bids  at  WESTERN 
SUGAR  REFINERY,  Purchasing 
Dept.,  2  Pine  St.,  San  Francisco  11, 
Calif. : 

1.  Remove  entire  building.  Includ- 
ing wood  floor; 

2.  Remove  columns,  roof  trusses, 
roof  and  aiding. 

3.  Will  consider  leasing  building 
for  whse..  owner  or  leasee  to  make 
necessary  repairs. 

Located  at  foot  of  23rd  Street, 
San  Francisco.  Size  89  ft.  wide  by 
S«0  ft.  long,  27  ft.  to  roof  trusses  at 
one  end,  34-ft.  to  roof  trusses  at  the 
other  end.  Steel  trusses  and  columns 
constr.  Side  and  end  walls  2-ln.  ce- 
ment plaster  on  Hi-Rlb  bolted  to 
pine  girths.  Wood  floors;  sills  on 
concrete  piers;  automatic  sprinklers; 
adequate  wiring  in  whse.  through- 
out; 24-ln.  troughing  belt  conveyor 
through  roof  trusses  full  length  of 
building.  (6/3) 


FOR  SALE 


HELP  WANTED 


INSTALLATION  SUIT.,  exper.  In 
all  types  of  acoustical  material  ap- 
plication. Capable  of  dlrectlnR  in- 
stallation crews.  Reply  Box  523  c/o 
Daily  Pacific   Builder" ( 5/28 ) 

SALES  ENGINEER  —  acoustical, 
familiar  with  materials  of  nationally 
known  manufacturers  and  methods 
of  installation;  capable  of  making 
estimate.^  from  plans.  Exper.  essen- 
tial. Replies  confidential.  Box  822 
c/o  Dally  Pacific  Builder.  (5/28) 


CONTRACTORS'   EQUIPMENT 

Barber-Greene  Trencher  Model  44C 
reconditioned  In  our  shop.  Excellent 
condition.    Price  at  Oakland.  $8,500. 

Buckeve  201  Trencher*.  Good  con- 
dition; digs  22-  to  42-ln.  wide,  22-ft. 
deep.    Price  at  Tracy.  |7,500. 

P.  &  H.  Trencher;  digs  22-  to  42- 
ln.  wide.  22-ft.  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine is  a  steal  for  anyone  who  has 
use  for  a  large  machine.  Price  at 
Oakland,  $3,500. 

Truck  Crane,  Universal  ^-yd.,  30- 
ft  boom,  fairleads.  mounted  on  A  C 
Mack  truck  powered  with  Mercury 
motor.  Condition  fair.  Prtce  at  Oak- 
land. 14.250. 

Crawler  Crane.  Model  700B  F  &  H : 
60  -  foot  boom,  fairleads.  Complete 
shovel  attachment  Included.  Needs 
repairs  to  put  In  good  shape.  Price 
at  Oakland,  $5,000. 

Compressor  —  Ingersell-Rand.  160 
cu.  ft.  Single  stage,  mounted  on  1933 
l»4-ton  Ford  truck.  Both  compressor 
and  truck  In  good  shape.  Price  at 
Oakland,  |1,200. 


McGUIRE  &  HESTER 

796— 66th  Avenue  TRInldad  767fi 

Oakland  3.  Calif. 


Reinforcing  Steel,  heavy.  Apply  1750  I  Xr"^*'\„^,^4    Ka«t    8th    St 
Army    St.    Phone   VA.    41*1.    Job    lo-    ^°"*  TWinoaks  4590 
cated  at  Pittsburg,  Calif.  5/29 


Ganeral  Contractor  wants  SECT'Y 
STKNO.  Permanent  Oood  salary. 
Construction  exp.  preferred.  Reply 
Box   327,    c/o    Daily   Pacific    Builder. 

3— POSITION  WANTED 


BUILDING  CONST.  SUPT.,  25  yrs 
•xp.  Cliff  McCurdy,  UNdertiiU  8170. 

5/29 

'  - 


FOR  RENT 


LUMBBR  HANDLTNO  BQUTP. 
MENT :  CARRBBRS.  STACKERS 
TRUCKS.  Paclfio  Carriers,  Oakland. 
KB  4-18BL 


New  1947  STUDEBAKER  M  -  16 
TRACTOR  with  8th  wheel.  Am  ask- 
ing new  delivered  price.  $2332.00  in- 
cluding tax  and  license.  Chuck's 
~  Oakland. 

(8/29) 


Official  Proposals 


FIRST  PUBLISHED  TODAY 


INVITATION    FOR    BIDS 
ELECraiCAL     EQUIPMENT 
AND   A.W.W.A.   GATE   VALVES 
CITY  OF   MARTINEZ 
Sealed     proposals     for     furnishing 
certain    items   of    equipment    for    the 
Martinez   Filter    Plant,   addressed    to 
the   City   Clerk,   will   be    received    by. 
the   City  Clerk,   City   Hall,   Martines. 
California,   until  8:00  P.   M.  June   1ft, 
1947,  at  which  time  they  will  be  pub- 
licly  opened   and   read. 

The   materials   on   which    proposals 
are   desired   are    the   following: 
33  G^te  Valves,   18  inch   to  4  inch. 
1    Electrical    Switchboard,    complete 

as  specified. 
3  Electrical  transformers,  complete 
as  specified. 
Contract  documents  may  be  ex- 
amined at  the  Office  of  the  City 
Engineer,  706  Estudillo  Street,  Mar- 
tinez, California,  and  may  be  ob- 
tained by  bona-fide  bidders  from  the 
City  Engineer  without  charge.  Prints 
of  the  plans,  is  desired,  may  be  ob- 
tained from  the  City  Engineer  on 
the  payment  of  $0.50  per  sheet, 
which    is  not   refundable. 

Bidders    may    bid    on    «ny    or    all 

items   and    awards    will    be    made,    if 

made  at  all,  on  each  item  separately. 

(Dally  Pacific  Builder) 

(May  28,   June  4.   11,  1947) 


FIRST  PUBLISHED  TODAY 


NOTICE    TO    CONTRACTORS 


Subject  to  conditions  prescribed  by 
,the  undersigned,  sealed  bids  are  in- 


Complete  Concrete  Block  Equip-  jvited  for  the  construction  of  approx 
ment  with  Electric  Motors  and  I  imately  1.950  feet  of  underground 
switches;  Skip  hoist;  14  cu.  ft  paddla, electric  ducts  and  manholes  in  the 
type  Mixer,  all  in  excellent  condition. 


Price  for  lot  $2,000.00.  Phone  San  Ma- 
teo 4-2061.  evenings.  6/2t 

PAINT  CONTRACTING  business; 
e.st.  26  years;  modem  equip.:  com- 
pressor and  big  truck,  sand  blast, 
large  stock  materials:  owner  retir- 
ing, will  lease  shop;  estimator-super- 
intendent will  remain :  $10,(X)0  plus 
stock.    1609  Irving  St. 


Ford  TRUCK.  1^-ton  12-ft.  bed 
LUMBER  ROLLER,  side  winches 
Call  TWInonks   8181  (tf> 


OFFICE  SPAC:E1.  2066  Market  St, 
San  Francisco.  Excellent  for  Contrac- 
tors and  Specialty  Men.  Phone  JU. 
<-872& (j/4/47 


NEW  CATERPILLAR  D-7,  with 
hydraulic  angledoier  and  double 
drum  Le  Toumeau  power  unit,  fully 
oparated  and  maintained.  Phone  VA- 
lencia  6006.  tf 

6—         FOR  SALE 


TABLE  SAW,  tilt  top.  16-in.  blade 
with  accessories.  New.  Driven  by  8- 
HJP.  Wisconsin  air-cooled  Motor.  T. 
Maneely.  262  Post  St,  San  Joee.  Phone 
Columbia  8740.  S/M 


TO  ALL  CONTRACTORS 
23  H -Gauge  CX)RRUGATED  ALU- 
MINUM SHEETS.  All  sisee;  imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Drumm 
St,  San  Francisco  11.  Phone  GA  8196. 


AVAILABLE  FOK  XMMKDLATTT 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
ir.  Crandall.  SUtter  836«l  Ctf) 


&TANU:Y  HDWE  2731  ^  at  low 
rate  to  Builders,  ten  sets  and  over. 
Four  sets  Sectional  Hdwe.  for  open- 
ings 14  X  10;  two  Sectional  Doors  and 
Hdwe.  7-6  x  7-6.  Glide  In  Overhead 
Door  Co..  8420  San  Pablo  Ave..  Oak- 
land.   Phone  OLvmpIc  63t2. 

<8/2«> 


vicinity  of  Agricultural  Hall  on  the 
Berkeley    campus    of    the    University 
of   C^alifomia.    Bids  will   be   received 
until  2:00  P.  M.,  June  10.  1947.  Plans, 
specifications    and    information    will 
be    available   at   the   cashier's   office, 
103  Adminl.'»tration  Building.  Univer- 
sity of  California.   Berkeley.  Califor- 
nia.    A    deposit    of    ten    ($10.00)    dol- 
lars is  required  for  each  set  of  plans 
and    specifications    Isued.     Right    to 
reject   anv  and  all  bids  is   re*er\'ed. 
Signed: 
THE   REGENTS   OF  THE 
UNIVERSITY  OF  CALIFORNIA 

(May  28.  29.  June  2.  3. 
4.    6.    6,    9,    10,   11,    1947) 


BUILDING  MATERIALS 

When  you  start  your  Job,  call  us 
for  quick  service  on  your  hard-lo- 
get  materials.  They  will  be  delivered 
when  you  need  them  • 

Let  us  save  you  MONEY,  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  tnubles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS*  SERVICE 

1151    Sutter   St..   San    Franolsco  9 
P  Respect  4500  or  2800 


BURKE     FORM     CLAMPS 


^ 


SNAP  TIES  STEEL  ACCESSORIES    aJRING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFTT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Construclion  Sf>ecimlties 

W.     J.     BURKE     &     CO..     INC. 

780  Bryant   Street  San   Frsncisco  Phone  GArfioId  8768 


Classified  Advertising 


FOR  SALE 


Corrugated  ALUMINUM  SHBETS. 
19  gauge,  .036-ln.  48Hx96-in.  Alum- 
inum Producta  Co..  3248  16th  Street 
Phone  UNderhin  2166  or  SUtter  6700 


47405  3906  Grove;  owner.  West- 
em  Exterminating  Co;  contractor, 
Densmore   Elec;    overhead   service. 

47406  1002  56th  St;  owner,  Flower; 
contractor,  Flagler;  alterations;  ov- 
erhead   service. 

47407  3924  Telegraph;  owner.  J  E 
Medaglla ;  contractoc  Ace  Blec  Sign  ; 
sign. 

47408  3959  Norton;  owner.  S  J 
Dowling;  contractor.  Johnston;  out- 
lets ;    plugs ;    switches. 

47409  2938  68th  Ave;  owner.  San- 
son; contractor,  Johnston;  altera- 
tions. 

47410  2661  Mountaingale  Way; 
owner,  W  N  Fanning;  contractor, 
Johnston  Elec ;   temporary  saws. 

47411  901  Paramount  Ave;  owner. 
A  Lewis;  contractor,  Calif  Blec  Co; 
alterations. 

47412  to  47425  various  locations; 
owner.  Golden  Glow  Neon;  contrac- 
tor. Manning  &  Whitaker;  beer 
signs. 

47426  903  Franklin ;  owner.  Auto- 
matic Sales  Co;  contractor,  C  A 
Langlais ;   plugs. 


Furnishing  Certain    Items  of  Equip. 
For  the  Martinez   Filter  Plant 


INVITATION     FOR    BIDS 

MATERIALS  AND  SUPPLIES 

CITY  OF  MARTINEZ 


5. 


Sealed  proposals  for  fumlahing 
certain  items  of  equipment  for  the 
Martinez  Filter  Plant,  addressed  to 
the  City  Clerk,  will  be  received  by 
jthe  City  Clerk,  City  Hall,  Martinez. 
California,  until  8:00  P.  M.  June  4, 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read. 

The  materials  on  which  proposals 
are  desired  are  the  f.  lowinjg: 

1.     (a)  4,100     Linear    Feet     16    inch 
Class  150  Cast  Iron  Pipe. 

1,  (b)  4,100     Linear    Feet     16    inch 

Class    150   Transite  Pipe. 

2.  (a)  3,150     Linear     Feet    14     inch 

Class  150  Cast  Iron  Pipe. 

2.  (b)  3,150    Linear     Feet     14     inch 

Class    150   Transite  Pipe. 

3.  (a)  1.000     Unear     Feet     12    inch 

Class  150  Cast  Iron  Pipe. 

3.  (b)  1,000    Linear    Feet     12    inch 

Class    150   Transite  Pipe. 

4.  (a)  21.88  Tons  Class  D  Cast  Iron 

Fittings  for  C.  I.  Pipe. 
4.     (b)  24.06  Tons  Class  D  Cast  Iron 
Fittings    for   use    vvith    Class 
ino  Transite  Pipe. 
Three  1400  Gallons  Per  Min- 
ute   High    Lift    Electric    Mo- 
tor Driven  Horizontal  Centri- 
fugal   Pumping    Units    com- 
plete with  motors. 
One   Venturi    Meter  and    Re- 
corder -  Totalizer  -  Indicator 
Panel    and    appurtenances, 
complete     as     specified     and 
ahown   on   drawings. 
112    Linear    Feet    of    24    Inch, 
Class  150.  Cast  Iron  Pipe,  as 
specified. 

96  Linear  Feet  of  18  inch. 
Class  150,  Cast  Iron  Pipe  as 
specified. 
Contract  Documents  may  be  ex- 
amined at  the  Office  of  the  City  En- 
gineer, 706  EstudUlo  Street,  MfJrtl- 
nez,  California,  and  may  be  obtainevi 
by  bona  fide  bidders  from  the  City 
Engineer  without  charge.  Prints 
of  the  plans.  If  desired,  may  be  ob- 
tained from  the  City  Engineer  on 
the  payment  of  $0.50  per  sheet,  which 
Is  not  refundable 

Bidders   may    bid   on    any    or    all 

items   and  awards   will   be   made,   if 

made  at  all,  on  each  item  separately. 

(Dally    Pacific    Buillder) 

(May   14.  21,   28,  1947) 


8. 


POSITIONS   OPEN 

S-800— ARCHTL  IN8TRUOTOB8, 
to  teach  courses  in  design,  draftln^f 
or  descriptive  geometry.  Salary  open. 
San  Francisco. 

S-781— DRAFTSMAJ^,  archtL  and 
mechl.,  with  2  years'  college  and 
knowledge  of  construction  matls.  and 
methods  for  maintenance.  $325  mo. 
East  Bay. 


ENGINEIRIN6  SOCIETIES 
PERSONNEL  SiRViCE.  INC. 

(AgMiey) 
Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

«AHI*ld  9U9 


47427  5660  San  Pablo;  owner, 
Spellman  Clothiers;  contractor,  Spott 
Elec;    sign. 

47428  1339  86th  Ave;  owlier.  Pi- 
lotti;  contractor,  R  F  Long;  altera- 
tions. 

47429  10610  105  20  105th  Ave;  o^♦n- 
er.  Dan  Nelson ;  contractor.  McNews 
Inc;  40  outlets;  40  plugs;  20  switch- 
es. 

47430  1629  96th  Ave;  owner.  Van 
Bokkelyn ;  contractor,  Roberts  Ltg 
Fix;   alterations. 


BONDLITE 

The  Penetrating  and  Bonding 

OIL    PAINT 

•  Covers  day-old  plaster 

•  Paints  safely  over  caldtnim 

•  Hides  old  water  stains 

•  Applicable  over  wall  paper 

•  Dries  in  one  hour 

•  Excellent  coverage — ^low  in  eott 

PACIFIC   MILL  &   MINE 
SUPPLY  CO.,  Inc. 

526  Folsom  Street,  San  Francisco 
DOuglas  5921 


iifcoaroBATto 


220  Mor»ttom»r»  8tre«t.  YUkj,"  ••M*' 
San   FranelsM  4.  CalH. 
Saeraintnto  OfHca:    ...^, 
1014  -  Oth  St..  Phona  8m.  SSft4S 


J 


CALROCK  ASPHALT  BLOCKS 

Mo««facf«r*d  U»d»r  22.000  lbs.  PreM.ra^er  Squan  lack 

SfoHdard  Sh»  VtAVA^aVi-Am  R«d  oad  iloek^ 

A  fclgfcly  wear-re»l«foaf  datfUts  «oor,  worst  aadT  foot,  for  wore- 

koatos,  focforlei.  Jeodliig  docks.  Widely  a»od  for  roofing  decko. 

Pelder  aad  SpecWcrtlo—  ew  »•<—«♦ 


GUNN   CARLE  &   CO. 


20    Potrcro    Ave. 


UNdcrhill    5480 


San    Francisco 


Gas  Ranges 

BUILDERS.    CALL  US   FOR  ALL 

LEIADING  MAiaCS  OF  OA8 

RANGES 

PROMPT  DELIVERIES 

L.  K.  WARD  STORES, 

Incorporated 

2287  8.  EL  CAMIlfO  REAL 

SAN  MATEO.  CALIF. 

Phone  5-08K 

5/27-28/47 


SPECIALS 

Immediate  Delivery 

H"   Fibre  Insulation  Board 
1"  Fibre  Insulation  Board 

ASPHALT  PRIMER 

1'%"  X  28"  x  68"  Doors 

Double  Kraft,  Sisal  Kraft  & 

Saturated  Felt  Paper* 

Wayne  W.  Downes 

Building  Materials 

2309  AdeLne  Street 

Oakland  7,  California 

Telephone:  TWinoaks  5713 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sizes  in  Stock) 
Cenplcf*  PoeHry  $«rvlc»— 9«lek«r  D«liv«ry 


REINFORCING   STEEL 

Complete  Service  and  Erection 


We  S.  WETENHALL  CO. 

17tli  ond  Wisconsin  Streets 

Son  Froncisco  10,  Colifornio 

Phone  HEmlocli  1480 


C  O  M  I 
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Coayrtaht  l»47  ky 
W.  D*4t«  C«r»oraU«a 


PLANS  and 
Speculations 


California  planning  loans  an- 
nounced Thursday  include  the  fol- 
lowing: Calipatria  school  district 
of  Imperial  County,  elementary 
school  at  Calipatria,  estimated  cost 
^326300,  federal  advance,  $13,000; 
San  Ysidro  school  district  of  San 
Diego  County,  elementary  school 
at  San  Ysidro,  $43,396  and  $1,960; 
Rosemead  school  district  of  Los 
Angeles  County  (two  advanced): 
elementary  school  at  Rosemead, 
$192,800  and  $8,000;  administra- 
tion offices,  garage  and  shop  at 
Rosemead,  $63,020  and  $2,200; 
Mountain  View  school  district  of 
Los  Angeles  County  (2  advances): 
additions  to  Mountain  View  school 
at  El  Monte,  $84,000  and  $3,600; 
additions  to  Maxson  School  at  El 
Monte,  $86,000  and  $3,800. 
oOo 

Arizona  planning  loans  an- 
nounced today  include  one  to  Gra- 
ham County,  acting  by  and  through 
its  board  of  supervisors,  general 
hospital  at  Safford,  estimated  cost 
$372,220,  federal  advance  $10,500. 
oOo 

San  Francisco's  "tentative"  $28,- 
500,000  school  building  and  mod- 
erniatizon  program  was  held  in 
abeyance  yesterday  pending  ap- 
pointment of  a  new  superinten- 
dent. 

oOo 
San  Francisco.  Alameda  and  the 
Los  Angeles  metropolitan  areas 
will  get  67.4  additional  miles  of 
freeways  in  the  state  highway  sys- 
tem provided  agreement  con  be 
reached  on  financing  their  construc- 
tion. This  decision  was  reached  by 
the  senate  -  assembly  compromise 
committee  on  the  highway  bill. 

oOo 
California  counties  have  no  au- 
thority to  spend  money  for  repair 
and  maintenance  of  roads,  bridges 
and  lanes  in  federal  reclamation 
projects  unless  the  services  are 
deeded  to  the  counties,  it  was  held 
yesterday  by  the  office  of  Attorney 
General  Howser. 

OOO 

The  city  of  San  Francisco  will 
examine  candidates  for  positions 
as  senior  draftsman  in  the  civil, 
mechanical  and  electrical  fields 
who  are  legal  residents  of  the  city 
and  who  have  four  years  of  first- 
class  paid  experience  in  drafting. 
Salary  is  $330  to  $400  for  a  flve- 
day  week.  Applications  are  due 
June  13;  the  exam  will  be  July  1, 
•Oo 

Plans  for  a  600-acre  Marin  Coun- 
ty airport  have  been  announced.  It 
would  be  south  of  the  Greenbrae 
intersection  of  Highway  101.  Es- 
timated cost  is  $312,000. 
oOo 

The  bill  to  establish  a  $2.5  mil- 
lion naval  school  at  Del  Monte  will 
be  heard  of  the  floor  of  the  house 
of  representatives  soon. 
cOo 

Installation  of  the  mammoth 
boiler  to  serve  the  Kennecott  Cop- 
per Corp.'s  $10  million  power  plant 
near  the  Magna  mill  in  the  vi- 
cinity of  Reno  is  expected  to  be 
Completed  before  August  1,  D.  D. 
Moffat,  vice  president  and  manager 
announced. 

oOo 

Bids  will  be  called  for  next  week 
by  the  Tulelake  city  council  for 
drilling  a  new  city  water  well  in 
an  effort  to  meet  increasing  de- 
mands of  a  rapidly  expanding  pop- 
ulation. 

oOo 

The  Municipal  Railway  manage- 
ment announced  yesterday  it  hud 
made  a  start  on  a  modernization 
program  by  rebuilding  the  first  of 
196  cars  slated  for  a  "facp-lifting" 
job.  The  rebuilding  costs  $.3000  per 
car. 

OQO 

Contra  Costa  county  board  of 
supervisors  has  authorized  three 
important  road  improvement  nroj- 
ects:  one  at  Crockett,  one  at  Crow 
Canyon,  and  one  at  Pleasant  Hill, 


"  .  .  .  THAT  THESE  DEAD  SHALL  NOT  HAVE  DIED  IN  VAIN" 

On  this  Decoration  Day  flowers  are  placed  upon  the  graves  of 
the  remembered*    From  the  dust  of  the  past  call  the  still  voices  of 

the  forgotten  dead. 

•  *         * 

Along  the  Highway  of  History  gravestones  have  turned  to  dust — 
the  vani^ed  markers  of  forgotten  men — men  who  fought  that  man 

need  not  fight  again. 

i         *         * 

We  have  put  our  trust  in  shot  and  steel — yet  out  of  each  war  we 

seem  only  to  learn  newer  methods  of  killing  greater  numbers  of  people. 

•  *         * 

There  is  a  Declaration,  of  Peace  upon  which  has  settled  the  dust 
of  the  years  for  twenty  centuries.   This  Peace  Treaty  may  work.    We 

don't  know — ^we  have  never  tried  it. 

•  *        « 

It  consists  of  the  simple  formula  that  we  extend  to  other  people 
the  same  treatment,  consideration  and  courtesy  we  would  like  extended 
to  us. 

This  is  dangerous  and  subversive 
thinking.     Should    the    peoples    of  , 

the  world  take  it  seriously,  the 
manufacturers  of  armament  would 
have  to  go  on  relief. 


Philip  G.   Brady 


PAPER,  ALUMINUM 
MATERLUJS  USED  IN 
DOWNEY  PREFABS 


City  of  San  Francisco  Collects  License  Fees 
From  Contractors,  Subs  Despite  Court  Ruling 

By  PHILIP  G.  BRADY 
With  a  projected  ordinance  to  tax  architects  and  engineers  pend- 
ing before  the  board  of  supervisors,  thousands  of  local  contractors 
are  heading  for  a  showdown  with  the  Citv  and  County  of  San  Francisco 
over  the  legality  of  license  fees  currently  being  collected  by  the  city. 
Despite  a  court  ruling  that  city  license  excises  are  illegal  because 
the  contractors  are  already  paying  the  sUte  for  the  privilege,  the 
San  Francisco  tax  collector's  office,  on  advice  of  the  city  attorney, 
continues  to  as-  "^ 

sess  local  con- 
tractors for  li- 
cense fees. 

Many    trade 
associations  in 
the  industry  are 
flatly  advising 
their     members 
to  withhold  pay- 
ment   until    a 
higher  court  ru- 
ling is  received. 
These    trade 
groups    are   be- 
ing fed  by  the  painters  at  whose 
instigation  court  action  protesting 
the   fee   was   initiated.    Their  case 
reached     a     successful     conclusion 
when    Superior  Court  Judge    Her- 
bert Kadfman  ruled  that  the  city 
was  without  legal   right  to  assess 
license  fees. 

The  city  indicated  that  it  would 
appeal  to  the  supreme  court  and 
since  then  has  continued  to  bill 
contractors  for  new  license  fees 
and  renewals.  Walter  Dold,  assist- 
ant city  attorney,  told  the  Daily 
Pacific  Builder  this  morning,  that 
the  notice  of  appeal  had  already 
been  prepared  and  would  be  filed 
shortly. 

"In  the  meantime  the  city  is  su- 
ing everybody  who  fails  to  pay, 
although  we  are  not  serving  them," 
Dold  disclosed.  He  indicated  that 
this  was  being  done  to  keep  the 
stattue  of  limitations  from  outlaw- 
ing the  suits. 

"If  the  higher  court  rules  in  our 
favor,"  he  said,  "we  will  collect 
all  the  fees  plus  interest  and  pen- 
alties." Should  the  appeal  be  de- 
nied and  Judge  Kaufman's  ruling 
be  upheld,  Dold  felt  that  those  con- 
tractors who  had  paid,  as  request- 
ed, would  "have  a  hard  time  get- 
ting their  money  back.  "Of  course 
if  they  paid  under  protest,"  he  con- 
tinued, "there  would  be  no  diffi- 
culty." 

Anne  McAardle,  licen.se  super- 
visor in  the  tax  collector's  office, 
said  that  most  contractors  under 
her  jurisdiction,  with  the  excep- 
tion of  the  oainters,  are  respond- 
ing to  hnr  bills  and  paving  the  li- 
cense. The  tax  collector  handles 
all  but  the  electricians  and  plumb- 
ers, which  are  supervispd  by  other 
department.*;. 

Nearly  IROO  contractors  have 
paid  the  contested  fee,  according  to 
the  records  and  Miss  McArdle  dis- 
closed that  her  office  is  getting 
readv  to  mail  out  renewal  notices 
on  June  30.  The  city  l?ren««»p  ex- 
pire July  1. 


(Continued  oo  Pags  T) 


WASHINGTON.  —  Housing  Ex- 
pediter Creedon  has  requested  the 
Reconstruction  Finance  Corpora- 
tion to  issue  a  guaranteed  market 
contract  to  Southern  California 
Homes,  Inc.,  of  Downey,  for  con- 
struction of  250  prefab  houses. 

The  houses  are  to  be  built  of  a 
new  type  material — a  panel  made 
from  plastic-impregnated  kraft  pa- 
per in  the  form  of  a  honeycomb 
faced  with  thin  sheets  of  high- 
strength  aluminum  alL.'.  The  pan- 
els are  used  for  the  walls,  parti- 
tions and  roof  of  the  house.  It  will 
be  a  one-story,  two  bedroom  struc- 
ture containing  approximately  800 
square  feet  of  floor  area,  and  will 
cost  $6,410. 

# 

IRRIGATION  OUTLOOK 
IN  SOUTH  POOR— KRUG 


Electronics  Adaptations  VirtuaDy  UntoDched, 
Standards  Bureau  Director  TeUs  Engineers 

The  electronics  industry  haa  not  even  reached  first  base  in 
its  potentialitiet  for  usefuhiess,  Dr.  Edward  U.  C<mdon,  director 
of  the  national  bureau  of  standards,  told  San  Francisco  engi- 
neers Wednesday. 

The  scientist  who  presides  over  56  acres  of  laboratories 
in  Washington  said  in  a  talk  at  the  Engineers'  Club  that  ''elec- 
tronic devices  are  being  used  in  only  five  per  cent  of  the  appli- 
cations   wliere   they   could    be   use-^" 


WASHINGTON.  — Interior  Sec- 
retary J.  A.  Krug  announced 
Thursday  that  March  and  April 
rains  and  the  spring  run-off  pros- 
pects indicate  an  ample  supply  of 
irrigation  water  during  the  1947 
growing  season  \n  most  of  the 
seventeen    western    states. 

Propects  in  the  southwest,  in- 
cluding large  areas  in  Arizona, 
Nevada  and  southern  California, 
he  added,  are  "uncertain  or  poor". 

STATE  oiucIals  tell 

OF  $11  MILUON  GG  PLAN 


SACRAMENTO.  —  California 
highway  offkials  Tuesday  an- 
nounced that  plans  have  been  sub- 
mitted to  directors  of  the  Golden 
Gate  bridge  district  for  improve- 
ments costing  approximately  $11 
million. 

Included  in  the  program  is  /a 
new  Waldo  approach,  rumored  to 
cost  $9H  million.  Inmprovements 
to  the  existing  Waldo  approach, 
including  widening  and  some  re- 
construction, probably  will  require 
$2  million. 

# 

GOIN'  FI8HIN' 


Offices  of  Daily  Pacific  Builder 
will  be  closed  on  Fridav,  Satur- 
day and  Sunday,  May  30,  31  and 
June  1. 


ful." 

Dr.  Condon,  one  of  the  world's 
leading  nuclear  physicists,  said 
that  persons  without  technical 
training  often  thought  of  these 
devices  as  bulky  delicate  equip- 
ment which  must  be  specially 
housed  and  protected.  "Today  elec- 
tronic control  mechanisms  can  go 
anywhere  the  crank  shaft  can  go," 
he  stated,  "and  they  can  be  made 
as  small  as  any  application  calls 
for." 

Plastics  Important 
One  of  the  most  important  ad- 
vances in  the  electronics  art  came 
about  through  the  development  of 
the  printed  circut  technique,  he 
said.  In  this  process,  entire  radio 
or  electronic  circuits  are  actually 
printed  on  flat  plates — or  even  on 
the  glass  of  a  radio  tube  itself. 
Circuit  wiring  consists  of  silvei 
ink  applied  through  a  stencil.  Re- 
sistors are  painted  on  with  caroon 
ink  while  tiny  condensers,  now 
available  through  the  use  of  cer- 
tain rare  earths  with  unusual  elec- 
trical properties,  complete  the  ba- 
sic circuit.  The  radio  tubes  are 
themselves  no  bar  to  extreme  min- 
iaturization, he  explained,  because 
they  can  now  be  made  as  small 
as  a  finger  joint. 

The  extreme  sub-miniaturizatiun 
now  possible  was  thoroughly  bai- 
tle-tested  in  the  highly  successful 
radio  proximity  fuzes  developed  \^ 
the  bureau  of  standards  for  bombs, 
rockets,  and  mortar  shells.  In  fact 
it  Was  design  specifications  for 
these  fuzes  that  were  primarily 
responsible  for  the  search  which 
ended  in  the  development  of  tne 
printing  circuit  method,  he  said. 
The  small  electronic  circuit  in  a 
mortar  shell  experiences  a  force 
exerted  in  every  part  of  it,  10,000 
times  the  force  of  gravity.  Dr. 
Condon  pointed  out  that  this  is  far 
beyond  conditions  that  similar  cir- 
cuits adapted  to  industrial  use 
would  be  called  upon  to  stand. 

Outlining  the  latest  development 
in  the  adaptation  of  electronic  cir- 
cuits Dr.  Condon  said  that  a  new 
Klastic  (called  NBS  Casting  Resin) 
as  been  developed  in  which  a  com- 
plete circuit  can  be  "potted".  The 
electronic  device,  through  the  use 
of  this  new  plastic,  can  be  used 
in  acid  environments  which  would 
disintegrate  ordinary  open-to-the- 
air  devices.  In  addition,  it  allows 
the  circuits  to  be  put  up  In  much 
the  same  way  as  radio  tubes  are, 
allowing  plug-in  installation. 

Reveal  Defects 

With  the  u»e  of  efeclronic  de- 
vices that  are  both  rugged  and 
small,  modern  industry  can  now 
take  advantage  of  the  great  virtue 
of  this  type  of  equipment  which  in 
its  Hp*»ed.  Ordinary  control  de- 
vices which  us**  relays  and  other 
mnchanical  parts  in  combination 
with  electrical  circuits  have  a  speed 
of  reaction  far  too  slow  for  many 
processes.  Electronic  devices  will 
react  almost  with  the  speed  of 
light.  They  will  detect  vit^tl  cracks 
in  machinery  as  fast  as  they  oc- 
cur; they  can  guide  automatic  con- 
trols with  a  greater  accuracy  and 
speed  than  any  human  operator; 
and  they  wi]\  automatically  make 
measurements  of  the  highest  pos- 
sible accuracy. 

The  national  bureau  of  stand- 
ards established  an  electronics  di- 
vision late  in  1042  to  carry  on 
electronic  ordnance  work  for  the 
armed  forces.  This  division  is  now 
engaged  in  both  fundamental  and 
applied  research  In -the  field.  At 
about  the  same  time  as  this  divi- 
sion was  estahHRh*»d  serlotiP  iono- 
spheric re.nearch  began  at  the  bu- 

(Contlnu^  on  Page  8) 


BERKELEY  ASSEMBLYMAN 
TO  ASK  RE-HEARING  OF 
2117;  MAY  BE  THIS  WEEK 

SACRAMENTO.— Assemiblyman 
Thomas.  W.  Caldecott  (r.,  Berke- 
ley) announced  Thursday  that  he 
will  ask  for  reconsideration  of  the 
architects'  and  engineers'  bill  2117. 
He  said  a  majority  of  his  col- 
leagues had  indicated  they  would 
be  willing  to  give  the  measure  a 
re-hearing. 

John  S.  Holies,  interviewed  in 
San  Francisco,  said  the  action  to 
reconsider  stemmed  from  an  ar- 
ticle published  exclusively  in  the 
Daily  Pacific  Builder  describing 
the  state's  campaign  to  obtain 
architectural  workers  in  Washing- 
ton, and  other  eastern  cities,  and 
from  a  communication  from  Wash- 
ington headquarters  of  the  Amer- 
ican Institute  of  Architects,  which 
arrived  shortly  after  the  hearing. 

Bolles,  who  is  chairman  of  the 
California  Council  of  Architects' 
committee  on  governmental  rela- 
tions, praiiied  the  cooperation  of 
architects  and  members  of  the 
Structural  Engineers  Association 
in  support  of  A.  B.  2117. 

Urging  architects  and  engineers 
to  write  their  legislative  represent- 
atives before  the  hearing  this 
week,  Bolles  declared,  '*We  have 
just  begun  to  fight". 

LUMBER  SHIPMENTS 
SHOW  SUGHT  DROP 
DURING  LAST  WEEK 


WASHINGTON.  — Lumber  ship- 
ments of  414  mills  reporting  to  the 
National  Lumber  Trade  Barometer 
of  the  National  Lumber  Manufac- 
turers' Association,  were  8.7  per 
cent  below  production  for  the  week 
ending  May  17,  it  was  announced 

today. 

New  orders  were  10.6  per  cent 
below  production.  Unfilled  order 
files  of  the  reporting  mills  amount- 
ed to  72  per  cent  of  .stocks.  For 
reporting  softwood  mills,  unflllad 
orders  are  said  to  be  equal  to  2G 
days'  production  at  the  current 
rate,  and  gross  stocks  are  equiva- 
lent to  84  days'  production. 

STATE  ADMINISTRATION 
FIELD  FUNDS  ENDORSED 


WASHINGTON.  The    U.    S. 

Chamber  of  Commerce  was  among 
the  first  proponents  to  be  heard 
on  Senator  Brewster's  bill  to  chan- 
nel airport  construction  funds  thru 
the  states. 

The  national  chamber  threw  its 
full  weight  behind  the  proposal  to 
pass  the  federal-aid  funds  through 
the  states  "as  a  means  for  sound 
and  successful  development". 

EXTRACV  ALUMINA 


WASHINGTON— -A  large  reoov- 
ery  of  alumina  from  South  Car- 
olina known  as  porcelain  clav,  has 
been  obtained  in  metallurgical  tests 
conducted  by  the  bureau  of  mines, 
Dr.  R.  R.  Sayers,  bureau  director, 
announced  todav  in  releasing  a 
publication  describing  the  use  of 
the  lime- soda  sinter  process. 

A  cony  of  Report  of  Investiga- 
tions 4069,  "Recovery  of  Alumina 
from  Kaolin  Employing  the  Lime- 
Soda  Sinter  Pror<»fl«",  mav  b«  oh- 
tainetl  from  the  Bureau  of  Mrne^i, 
Department  of  the  Interior,  Wash- 
ington 26.  D.  C. 
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permits  granted  by  the  above  office 
for  the  construction  of  dwelling  or 
rental  units  (other  than  for  owner- 
occupancy)  In  the  San  Francisco 
area  for  applicants  as  noted : 

1  UNIT— Morgan  Hill;  H  Westar- 
gard,  Route  2,  Box  121,  Morgan 
Hill. 

1  UNIT— Oakland ;  James  Ness,  2736 
Oliver  Ave,  Oakland. 

5  UNITS — Sunnyvale;  LeRoy  Coch- 
ran, 371  N  Fair  Oaks,  Simnyvale. 

8  UNITS— Salinas ;  Rex  C  Powell,  61 
Pearl  St,  Salinas. 

1  UNIT— Martinex ;  Kenneth  S  Wood- 
ford, 1835  Pine  St,  Martinez. 

1  UNIT— Richmond;  A  B  Owen,  860 
52nd   St,  Oakland. 

4  UNITS— Santa  Cruz ;  K  J  McOrana.- 
han.  120  Spring  St,  Santa  Cn». 

4  UNITS— Walnut  Creek ;  W  W  Fax, 
47  Chestnut  St,  Lafayette. 

2  UNITS — San  Francisco;  Bergstrom 
St  Larvick,  805  Prospect  St,  San 
BYancisco. 

1    UNIT  — Santa    Cruz;    RlchaM   P 

Freytag,  Box  1040,  Santa  Cruz. 
2  UNITS— Richmond ;  C  J  Shinn,  8817 


Rheem  Ave,  Richmond. 

2  UNITS — Sacramento;  Angelo  Car- 
teaJcelll,  1061  SSth  St,  Sacramento. 

2  UNITS— Modaato;  Herman  8  Car- 
roll, 2220  Downey  Ave,  Modesto. 

1  UNIT— Richmond ;  Wm  D  Oibbs. 
1630  17th  St,  Richmond. 

21  UNITS— Gigarden  Annex  No  2, 
Fresno  County;  Claude  T  Lindsay, 
Inc,  824  Taraval  St,  San  Francisco. 

12  UNITS— Hay  ward ;  George  H  Cal- 
der,  8056  Karl  St,  Oakland. 

1  UNIT— Mt  View;  Paul  H  Fretz, 
1585  El  Camlno  Real,  Mt  View. 

2  UNITS — San  Rafael ;  J  D  O'Connor 
Construction  Co,  891  Sutter  St,  San 
Francisco. 

5  UNITS — Los  Altos;  Trice  Construc- 
tion Co,  3611  Mldfield  Way,  Red- 
wood City. 

2S  UNITS— San  Rafael;  DeLuca  & 
Son,  1745  Filbert  St,  San  Francisco. 

7  UNITS — San  Jose;  J  D  O'Connor 
Construction  Co,  891  Sutter  Bt,  San 

1  UNIT— Auburn;  D  N  Steams,  186B 
High  St,  Auburn. 

3  UNITS— Rancho  Buri-Burl,  South 
San    Francisco;    Buri-Burl   Homes, 


SUB  ■  BIDS  WANTED 


Qanaral  oentraotora  daalring  aubblda  on  any  Job  are  invited  to  melta  krowr 
their  requirements  In  this  column.    Thara  Is   no   charge  for  this   service 


County  Jail  AcMn..  Orovllle;    Bids  Due  Jun^  6.  2  00  p7~M. 
a.  A  R.  Constr.  Co..  110  Market  St,  San  Francisco   <DOuglas  7516) 
MacOonald.  Young  Sc  Nelson,  127  Montgomery  St.,  S.   F.    (SUtter  8296) 
Lawrence  Constr.  Co.,  8020  V  St.,  Sacramento   (Sacto.  6-8835) 
U  G.  ghalz.  853  Arbutus,  Route  1,  Box  142.  Chlco  (Chlco  1088  or  1210) 
wmiam  Horstmeyer  Co.,  23  Mars  St.,  San  Francisco    (MArket  7239) 


School,  inveriiess:   Bids  due  June  3,  8:0C  P.  M  ~~ 

Wm.  Mclntoeh  A  Stn,  740  3t6h  Ave.,  ban  Francisco   (SKyline  9908) 
Litchfield  Constr.  Co..  721  Francisco  Blvd.  San  Rafael  (San  Rafae!  4107) 
J.  D.  O'Connor  Constr.  Ca,  Ina,  891  Sutter  St..  San  Francl/co  (DO  89ot 
Marin  Corporation,   P.  O.   Box  417,   Sausallto    (Sausalito  1860) 


Inc,  Box  186,  South  San  Frandaca 
2    UNITS  — Santa    Crux;    Harold    R 

Adams,    Route    2,    Box  2Qf,    Santa 

Cruz. 
46   UNITS— Hayward ;   Gross   Devel- 

oiMuent  Co.    Inc,    19567  E  14th    St. 

Hayward. 
4    UNITS— Fresno;    J    Paul    Oppen- 

heim,  Box  1902,  Fresno. 
2    UNITS  —  Oakland ;    Mario    Faasio. 

9404  C  St.  Oakland. 
2  UNITS— Oakland ;  H  P  Fisher,  376 

17th  St,  Oakland. 
1  UNIT— Sacramento;  Gordon  H  Sod- 

erman.  Route   7,   Box  1840,   Sacra- 

nnento. 
1   UNIT— Sacramento ;  Chaa  A  Hen- 
son,  2209  11th  Ave,  Sacramento. 
1  UNIT— Stockton ;  Alvarez  Spangler, 

1328  N  Lincoln  St,  Stockton. 
4  UNITS— Red  Bluff;  Jess  Marshall. 

Route  1,  Red  Bluff. 


Building  Section 


1.8— COMMERCIAL  BLDGS. 


CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  Gilbert 
H.  Knelss,  district  director.  1375  Mar- 
ket Street,  has  announced  the  fol- 
lowtng  permits  granted  for  construc- 
tion of  commercial  and  indu.itrial 
buildings  In  the  San  Francisco  area. 

WAREHOUSE    (building    materials), 
19600;  Clovls  and  Ventura,  Fresno; 
owner,    Marion    Nine    Lumber  Co, 
Route  11.  Box  936,  Fresno. 
STORE  (Jewelry),  ^800;  122  8.  K  St. 
Tulare ;  owner,  Farrar.  Inc.  209  Tu- 
lare St,  Tulare. 
SERVICE    STATION    (and    garage), 
19500;   234  S  Commerce,   Stockton; 
owner.     Jack     Matsumoto,     86     W 
Washington  St,  Stockton. 
BUILDING     (nurses'     home,     utility 
room),  934,000;  Manor,  Calif;  own- 
er, Arequlpa   Sanitorium,  918  Har- 
rison St,  San  Francisco. 
ADDITION    (to    elementary    school), 
$45,000 ;  Sulsun ;  owner.  Green  Val- 
ley  Elementary   School,    Sulsun. 
PLANT    (glass    processing),    |20,000; 
Sonoma  and  Indiana,  Vallejo;  own- 
er,   Omar    Tribble.    507    Marin    St, 
VaUejo. 
BUSINESS    OFFICE,    $4200;    L    and 
Tulare,   Tulare;  owner,  Pacific  Tel 
&  Tel  Co,  140  New  Montgomery  St, 
San   Francisco. 
PAINT   STORE    (repartition),  $5660; 
825   6th    St,   Eureka;   owner,   W    P 
Fuller  tt   Co,  801    Mission    St,   San 
Francisco. 
MOTEL      (complete),     $760;      Rlpon; 
owner,  John  Sanchez.  Route  1,  Box 
8O0A,  Rlpon. 
WAREHOUSE  (fire  loss).  $6500;  4845 
San  Pablo,  Emeryville;  owner,  C  P 
Fink,  369  Pine  St,  San  Francisco. 
8CH(X>L  (elementary),  $230,000;  2600 
13th  St;   owner.   North  Sacramento 
•  School  District.   110  Dixleanne    St. 

North  Sacramento. 
DRUG   STORE,   $12,000;    1502    Fruit- 
vale   Ave,   Oakland ;   owner.   Naomi 
Knowiton.  3206  E  14th  St,  Oakland. 
WAREHOUSE,      $10,500;       Oakland; 
owner,  Emeat  and  Harold  Rodgers, 
10168  Foothill,  Oakland. 
BUILDING       (transmitter).       $4000; 
Magalla;     owner,     Golden     Elmplre 
Broadcast  Co.   Magalla 
LAUNDRY.  $5000;  Miller  at  Cypress. 
South  San  Francisco;  owner,  Steve 
and    Viola    EUahes,    8   Grand  Ave, 
South  San  Francisco. 
PLANT      (olive     processing).     $7500; 
Fresno;  owner,  Florio  Bros.  Route 
8,  Box  829 A,  Fresno. 
FLUORESCENT  LIGHTING  (bank), 
$1560;  Castro  and  Market  Sts,  Ban 
Francisco;     owner,    Capital    Co,    1 
Powell  St.  San  Francisco. 
PIJLNT     (manufacture     of     building 
blocks).  $5800;  San  Carlos;   owner, 
Waatim   Pumlstone  Products.   Box 
840.  San  Carlos. 
SAXXRT.  $7800;  Bumey(  Shasta  Co; 
owner,     Frank     Dobrowsky,     1886 
(Sold  St.  Redding. 


risbane   Elementary   School   Addn.,   Brisbane;    Bids  due  Juno  3.  8   P.   M. 
Wm.  Mcintosh  &  Son,  740  36th  Ave..  San  Francisco    (SKyline  9903) 
Huber  Constr.  Co..  6098  Mission  St.,  Daly  City   (Jumper  y-0417) 
Haas   &.  Peterson.   26  O'Farrell   St.,    San    Francisco    (YUkon    6-2351) 
Carrlco  &  Gautler,  865  Ocean  Ave..   San   U'ranclsco    (JUniper  4-8081) 


Marine  Firemen's  Memorial  Office  BIdg.,  S.  F.;    Bids  due  June  10,  2  P.  M. 
Erbentraut  A  Summers,  600  Pennsylvania  St..  San  l-Yanclsco  (AT  2420) 
is;.  S.  McKlttrick  Co.,  610  16th   St.,  Oakland    (TWIn  Oaks  5070) 
Haas  &  Rothchild.  326  Merchants  Exchange  i^idg..  s.  F.  (KXbrook  1205) 
Central  California  Constr.  Co..  Inc..  116  Erie  St.,   S.  F.   (HKmlock  7926) 
I'eter  Uartorto,  262   Clementina   St..   San   JbTanclsco    (GArtield   »317) 
iJarrett  &  Hilp,   918  Harrison   St.,   San   Francisco    (DOuglas   0700) 
i'arker,  Steffens  A  Pearce,  135  South  Park,  S.  F.   (EXbrook  6639) 


Morwear  Paint  Company  Warehouse,  Oakland;   Bids  due  May  29,  4  P.  M. 
Harry   K,  Jensen.   4024   MacArthur   Blvd..    Oakland    (KEllogg   2-4021 J 
California  Builders  Co.,  Inc.,  5525  Marshall  St.,  Oakland   (HUmboidt  4025> 
iumpire  Constr.  Co.,  Ltd.,  844  Harriet  bt.,  San  Francleioo   (HcJmlock  3400) 
wm.  M.  Ureuner,   2727   Parker  St,  Berkeley   (Uerkeley   2877) 
Vezey  Constr.  Co.,  3760  Ardley  Ave.,  Oakland    (ANdover  $372) 
Robert   L   Wilson,  427   Bryant   St.,   San   Francisco    (YUkon    6-2(10) 

1 50t h  Avenue  Sohool  Addn.,  San   Lorenzo;    Bids  due  June  9,  BTtOO  P.  IvT 
Mark  unstol,   1973  Oakcrest  Drive,  Oakland    (KiL,tiogg  2-0093) 
Williams   &   Burrows,   10  California  Dr.,   i:<urlingame    (Burl.   4-1796) 
Willis  F.    Lynn,   1040  Folger  Ave.,  Uierkcley    (Berkeley   604'!) 
ii-lder  4  Owens,  2907  FruJtvale  Ave.,   Oakland    (AXVdover  C060) 

Ashland   School    Addn.,   San    Lorenzo;    Bids   due   June  9,   8:00    P.    M. 
h'rank   A.  Payne  A  Son,  8  OverhlU   Koad,   Orinda    (Orinda   2076) 
Williams   A  Burrows.   10  California  Dr..   Burlingame    (Burl.   4-1796) 
Willis   F.   Lynn,   1040  Folger  Ave..    Berkeley    (Berkeley   8044) 
Klder  &  Owens,  2907  Frultvale  Ave.,  Oakland    (AWdover  60«6) 
central  California  Constr.  Co.,  Inc..  116  Erie  St.,  S.  F.   (HEmlock  7926) 
Wendt  Constr.   Co.,   1338   Sixth   bt..   Berkeley    (LAndscape    5-8426) 
Robert  L  Wilson.  427  Bryant  St..   San  Francisco    (YUkon   6-2710) 


Psseo  Grande  Sohool  Addn.,  San   Lorenzo;   Bids  due  June  9,  8:00  P.  MT 
Kmnk    A    Payne  A  Son,   8  Overhlll    itoad.    Orinda    (Orinda    2076) 
Williams   A  Burrows,   10  California  Dr.,   Burllngame    (Burl.    4-1796) 
WUiis   K.   Lynn.   1040  Folger  Ave.,   Berkeley    (Berkeley  6044) 
Klder  A  Owens.  2907  Frultvale  Ave.,  Oakland    (Ar4dover  6066) 
Wendt  Constr.   Co..   1333   Slxtji   bt.,   Berkeley    (LAndscape   5-8426) 
Kohert   L   Wilson,   427   Bryant   St.,   San   Francisco    (YUkon    6-2710) 


5/29/47  2 

Low  and  Only  Bidders — Contract 

Awarded 
Foundation   Plan   for  i-iangar 
EUREKA,   Calif.,    Humboldt   County. 

Humboldt   County  Airport. 
Owner  —  County  of  Humboldt,  Fred 

J.  Moore  JY.,  clerk.  Courthouse,  Eu- 
reka. Calif. 
County    Surveyor — Frank    E.    Kelley, 

Courthouse,   Eureka,    Calif. 
Foundation  plans  for  a  multiple  10- 

unlt  tee  type  hangar. 
Contractor — Tom     Hull,-  930    Carson, 

Eureka,  Calif. 

Complete    bids    submitted    May    12 
were: 

Tom  Hull,  Eureka,  Calif.,  $4,996.00; 

Mercer,   Fraser  Company,    Eureka, 
Calif.,   $5,210.00; 

A.    C.    Johnson    &     Sons,    Eureka, 
Calif.,    $7,645.00 


5/29/47  •       4 

Plans  Completed — Owner  Will  Ask 
Bids    Shortly 

Appliance   and    Office    Building 

Cost,   $30,000 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
So.   3rd   St.,   near   San   Fernando. 

Owner— Phelffer  Elec.  Co.,  92  S.  3rd 
St..  San  Jose,  Calif. 

Arch.— Donnell  E.  Jaekle,  Builders 
Exchange    Bldg.,    San    Jose,    Calif. 

Reinforced  concrete,  2  stories,  asbes- 
tos roof,  asphalt  tile,  steel  sash, 
plate  glass. 


area,  2  passenger  and  one  freight 
elevatoni. 


•  a 


5/29/47 

|_ow  Bidder  '  .«,--« 

Warehouse  Coat  $^>M0 

SAN  JOSE,  Calif..  Santa  Clara  Co. 
Owner  — Eggo    Food    Producta.    Inc. 

(floor  mUllng),  186  W.  Julian  St, 

San  Jose,  Calif.  __ 

Architect  — Edward     W.     Kreaa,    818 

First     NaUonal     Bank    BUlg.,     San 

Jose,  Calif. 
Reinforced  concrete,  one-story   (lOOX 

100  feet).  .^  . 

Low  Bidder— Earl  W.  Heple,  494  Del- 
mas  Ave.,  San  Jose.  Calif.,  $27,990. 


9.10— EDUCATIONAL 
BUILDINGS 


5/29/47  » 

Preliminary    Sketches    in    Progress 
School  Building  Cost,  $1M,110 

ALTO,  Calif.,  Marin  County.  East 
portion  of  property  formerly  occu- 
pied by  Federal  Public  Housing 
Agency  trailer  camp. 
Owner— Mill  Valley  School  District, 
Roy  R.  Huffman,  superintendent, 
300  E.  Bllthedale  Ave.,  Mill  Valley. 
Calif. 
Architect— Alfred     W.     Johnson,     681 

Market   St.,    San    Francisco,   Calif. 
Structural    Engrineer — Carl    W.    Zoll- 

ner.  Box  167,  Ross,  Calif. 
Frame  and  stucco,  one-story,  eight 
classrooms,  administrative  unit 
with  provisions  to  include  future  4 
classrooms,  general  activity  room 
and  cafeteria 


•     4 


5/29/47 

Contract  Awarded 

Alter  Office   Building         Cost  $75,000 

SAN   JOSE,  Calif.,   Santa  Clara  Co. 

560  N.  Sixth  St. 
Owner — Nucleus   Building    and    Loan 

Association,   560   N.   Sixth   SL,    San 

Jose,  Calif. 
Plans  by  owner. 
Contractorw-Carl  N.  Swenson   Co.,   P. 

O.  Box  568,  San  Josa,  Calif. 


&an  Lorenzo  Elementary  School  Addn.,  cian  Lorenzo;  Bids  due  June  9,  8  HM 
KianK    A.   Payne  A  Son,   8  Overhlll    Road,    Orinda    (Orinda   207»» 
Williams  A  Burrows,   10  California  Dr..    Burllngame    (Burl.    4-1796) 
Willis   f.   Lynn,   1040  Folger  Ave.,   Berkeley    (Berkeley   «(H4) 
Klder  ft  Owens,  2907   Frultvale  Ave..  Oakland    (ANdover  6066) 
Wendt  Constr.   Co.,   1333    Sixth  >t.,    Berkeley    (LAndscspe    5-8426) 
it*)t)ert   U    Wilson,  427   Bryant   S?t..   San  Francisco    (YUkon    6-2710) 


5/29/47  •     8 

Owner  Will  Ask  Bids  From  Selaotad 

List  of  Contractor*  June  4 — To  Ba 

Opened  About  June  18 
Department  Store 
MODESTO,  Calif.,  Stanislaus  County. 

11th  and  Jay  Sts. 
Owneiv^MacDonald    Producta    Co..    1 

Montgomery     St.     San    Francisco, 

Calif. 
Lessees — J.  C.  Penny  Ca  and  Kleer 

Drug  Co. 
Plans  by  Roselyn  A  Gartner,  Lloyd 

Gartner,  AIA,  821  Market  SL,  San 

Francisco,  Calif. 
Steel  and  concrete,  2-8tory  and  baaa- 

ment,    140x126    ft,    68,600    ft    floor 


FHA  PERAOTS  ISSUED 

glAN  FRANCISCO,  Calif— Federal 
Housing  Administration,  D.  C.  Mc- 
Oinnesa,  district  director.  815  Mont- 
gomery St..  San  Francisco,  Calif., 
has  announced   the  following  list  of 


ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 

See  us  OB  all  District  joba  We 
buy  Warrants  or  Bonds  on  1911 
•r  1919  Act  Districta 

if 

Telephone  GArfield  8000 

HANNAFORD  &  TALBOT 

SI  9  Coliforaia  St. 
SAN  FRANCISCO.  CAUP. 


Sunset    Sohool    Addn.,  San    Lorenzo;    Bids  due  June  9.   8:00   P.   M. 
i«ranK    A.   Payne   A  Son,   8  Overhlll    Koad,    Orinda    (Orinda    2078> 
WiUiainn   ft    liurrows.   10   California  Dr.,    Burllngame    (Burl.    4-1796) 
WUlls   K    lAun.   1040  Folger  Ave..    Berkeley    (Berkeley   6044) 
Klder  ft  Owens,  2907  Frultvale  Ave..  Oakland    (ANdover  6066) 
Wendt  Constr.   Co.,   1338    Sixth   bt.   Berkeley    (LAndscape   5-8426) 
Robert    L    Wilson.   427   Bryant    Pt..    San   Francisco    (YUkon    6-2710) 


5/29/47  » 

Owner  Taking  Bids — Due  June  9, 
8  P.  M. 

School  Additions  (5)   (Bidders 
Figuring) 

SAN  LORENZO,  Calif..  Alameda  Co. 

Owner  —  San  Lorenzo  Elementary 
School  District,  W.  S.  Perkins, 
president,  board  of  trustees;/  C.  E. 
Lawson,  superintendent  of  schools, 
San  Lorenzo  Elementary  School, 
San   Lorenzo,  Calif. 

Architects  —  Dragon.  Schmidts  and 
Hardman,  2068  Ailston  Way,  Berk- 
eley. Calif. 

GASOLINE  and  DIESEL 

BENERATORS 


MASTER   PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 
AUTOMATIC  STARTING 

650  Watts  to  1 50  Kilowatts 

KERR 
EQUIPMENT   CO 

160  Tenth  St.,  Cor.  Natoma  Sc 
Phone:    MArket  1631 


Shop   and    Music    Building,   San    Benito    High    oonool.    Hoiiister;    Bids   due 
June  2.  «:00  P.   M. 
U.  A  ki^  Constr.  Co.,  110  Market  St.  San   franclsco   (DOuglas  7512) 


West    Point   Power   House.    Electra    Diversion    Uam,    Etc..   Amador  County; 
Bids  due  Juno  11,   2:00  P.   M. 
Utah  Constr.  Co.,  Ill  New  Montgomery  St,  S.   F.    (GArfield   6743) 
Maas  A  Hothchlld.  S26  Merchants  Exchange  Bldg.  S.   F.    (EXbrook   1205) 
MacOonald.  Young  A  Nelson,   127   Montgomery  St..   S.   F.    (SUfter  8296) 

Church^ Center,  Arlington   Ave.,   Berkeley;    Bids  due   June  S,  5:00  P.   ML 
E.  T.  Letter  9bns,  811  87th  St.  Oakland  (HUmboidt  1726) 


uarrackc,  IMess  Hall  and  Allied  Utilities.    1  wo  Rock  Station;   Bids  due  June 
10,  2:00  P.   IM. 
iUrbentraut  A  Summers,  696  Pennsylvania   St..   S.   F.    (ATwater  2420) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg..   9.  F.    (EXbrook   7624) 
Marin  Corp.,  F.  O.  Box  41T,  Sausallto   (Sausallto  1300) 
Williams  A   Burrows,   10   California   Dr.,   Burllngame    (Burl.    4-1796) 
Robert  McCarthy  Co.,  1050  Kirkham  St.,  San  I<Yanclsco   (OVerland  4050)^ 

Auto  Sales  A  Service  Bidg.  (Addfi. )  Burllngame;   Bids  due  June  6,  4:30  P.M. 
Stolte,    Inc.,   Alden   and   Avon    Streets,   Belmont    (Belmont   2361)  < 

Carrlco  A  Oautier,  366  Ocean   Ave.,   San   l«Yanclsco    (JUniper  4-8081) 
Williams  A   Burrows,   10  California   Dr..    Burllngame    (Burl.    4-1796) 

Veterans~Hoipltin7~l^re8no;    Spec.   1821;    Bids  due  June   26,  2  P.   Mi 
MacOonald,  Young  A  Nelson,  127  Montgomery  St,  S.   F.    (SUtter  8296 » 
Jas.   1.   Barnes  Constr.  Co..  Russ  Bldg.,  San  J'ranclsco   (EXbrook  6532) 
itobert   McCarthy  Co.,   1060  Kirkham   St..   San    Francisco    (OVerland   4050 
feter  Klewlt  Sons  Co.,  442  Post  St.,   San   Francisco    (E.Xbrook   5736) 
Uirbentraut  A  SJummers,  696  Pennsylvania  St.  San   Francisco   (AT  2420) 


'AUer  junior  High  Gymnasium.  Petaluma;    Due  June  9,  8:00   P.   M. 
Marin  Corp.,  F.  O.   Box  417.   Sausallto   (Sausalito  1380) 


PLANS  ON  FILE 


The  following   Met  ef   plans  end   speolfloatlens  for  eonstruotlon 

^rojeote  are  now  available  for  Inspectlcn  st  the  effloe  ef  DAILY 

PACIFIC    BUILUHH,  468   Tenth    Str««t.    San    rranoleco 


iRUJin  pniiiTS 

are   Laboratory   Cot  troll'  c) 
to    Professional    Painters 
High    S »  a  n  H  u  r  d  s 

iRiuin  PRinr  rompRiiv 

4th  &  Addison  Sts  •  Btrkelty  2,  Coh< 
i  Phone:  Berkeley  3440 


'^ISTjii^ 


•.-xv  A<roc/uei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


•;  \N    r  M.Msi:  ••:  i:n 


Work 

Conn  Creek  Pipe  Line 


Location 
Napa 


Bid  Opening  Date 
6-16 


Contractors  may  bid  on  each  or 
»11  of  the  following  separate  proj- 
•eta: 

(1)  180th  Ave.   School    Additions.   In- 
eluding  concrete  and  masonry  4- 
claasroom    building   with   admin- 
istration offices  and  6  temporary 
frame    classroom    units; 
(t)  Asiiland   Sohool   Addition,  includ- 
ing 4  temporary  frame  classroom 
units,   including   cloister; 
(8)   Paseo    Grande    School     Addition, 
including     4      temporary      frame 
classroom    units.    Including   clois- 
ter; 
(4)  San     Lorenzo     Elementary  School 
Addition,    including   2    temporary 
frame  clasHroom  units,  including 
cloister : 
(B)  Sunset  School  Addition,  including 
frame     and     stucco     permcuient 
structure   2-classroom   and    toilet 
room    building   and    2    temporary 
frame      classroom      units      with 
cloister. 
Specifications  obtainable  from  the 
office  of   the  architect   upon  deposit 
of   120,    refundable. 

The  Following  Contractors  have 
taken  out  plans: 

Frank  A.  F-ayne  A  Son.  8  Overhlll 
Road.    Orinda,    Calif. 

Williams  A  Burrows.  10  California 
Drive,     Burllngame.    Calif. 

Willis  F.  Lynn,  1040  Folger  Ave., 
Berkeley,  Calif. 

Elder  A  Owens,  2907  Frultvale 
Ave..  Oakland,  Calif. 

Central      California      Construction 
Co..  ai6  Erie  St.,  San  Francisco,  Cal. 
Wendt    Const.    Co.,    1333    Sixth    St.. 
Berkeley,  Calif. 

Robert  L.  Wilson,  427  Bryant  St, 
San  Francisco,  Calif. 

Mark  Bristol,  1973  Oakcrest  Dr., 
Oakland.    Calif. 

B  &  R  Construction  Co.,  268  Mar- 
ket  St.    San   Francisco, .  Calif. 

uohn  M.  Bartlett  703  Everett,  El 
Cerrito,  Calif. 

C.  Ganlats  Co.,  2092  40th  Ave.,  Oak- 
land,  Calif. 

Parker,  Steffens  and  Pearce,  135  S. 
Parii,  San  Francisco,  Calif. 
Harry    K.    Jensen.   4024   MacArthur 
Blvd.,   Oakland.   Calif. 


trlct.  Sacramento,  Calff. 

Architect — Clarence  C  Cuff.  1815  Q 
St.  Sacramento,  Calif. 

Brick,  two-story;  to  Include  apart- 
ment at>ove  for  fire  cbief. 


14 


5/29/47 

Low  artd  Only  Bidder 

Naval  Reserve  Armory;  Spec.  18338 

Cost  8157,031 

RENO,  Nov..  Wa-shoe  County. 

Owner  —  Public  Works  Department, 
12th  Naval  Dlwtrlct  Room  A-109, 
Federal  Office  Bldf..  San  Frmn- 
claco,  Calif. 

Plans  by  owner. 

Includes  construction  of  a  building 
consisting  of  three  (3)  govemment- 
fumlahed  Butler  type  metal  rigid 
frame  buildings  40  ft  by  100  ft. 
connected  to  a  wood  frame,  brick 
veneer  head  building  156  ft  by  30  ft 

Low    Bidder  — MacDonald.   Young    A 
Nelson.   Inc..    127   Montgomery    St. 
San  Francisco,  (1)  |167,0S1;  (2)  de- 
duct $2065;   (3)  no  bid. 


era'  Exchange  Building.  San  Jose, 
Calif. 
Includes  five  rooma 


18-19— REUGIOUS  BLDGS. 


5/29/47  9 

Owner    Taking     Bids — Due    June    23, 

8   P.   M. 
School   Additions  Cost  $70,000 

REDDING,     Calif.,     Shasta     County. 

Cypress     Elementary     School,     901 

Cypress  St. 
Owner — Redding    Elementary    School 

District,    Slebert    Stephens,   district 

superintendent.    Redding,    Calif. 
Architect — Clarence  J.   Felciano.  4010 

Monteclto  Ave..  Santa  Rosa,  Calif. 
Four-clas.sroom    addition,    to    Include 

cafeteria,    auditorium,    gymnasium. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit   of    $25.00. 

Bach  bid  must  be  accompanied  by 
certified  or  cashier's  check  or  bid 
l>ond  for  at  least  5%  of  bid  payable 
to  the  order  of   the  school  district. 


5/29/47  •     19 

Low  and  Only  Bidders— Bids  Taksn 

Under  Advisement 
Church  Cost   $142,558 

SACRAMENTO.     Calif..    Sacramento 

County.  56th  and  M  Sts.,  St  Mary's. 
Owner — Bishop  of    Sacramento,   Most 

Rev.    Robert   J.    Armstrong,    D.    C. 

101''  11th  St.  Sacramento,  Calif. 
Architect — Clarence   C.    Cuff,   1316  Q 

St.,  Sacramento,  Calif. 
Low  Bidder  —  Holdener  Construction 

Co.,  2608  R  St,  Sacramento,  Cftlif., 
$142,558. 

Bingham  Construction  Co.,  Sacra- 
mento, Calif.,  at  $146,IS53,  submitted 
only  other  bid. 


5/29/47  25 

Plane  Completed— Owner     Will  Build 

Duplex  Residencee  (2) 

SAN  JOSE,  Calif..  Santa  Clara  Ca 

Owner — McKeon  Construction  Co..  6B0 
Haraval  St.  San  Francisco,  OalU. 

Architect — Donnell  El  Jaekle,  Build- 
ers' Shccbange  Building,  San  Jose, 
Calif. 

Two-story  each. 

Contractors-Owner  will  build. 


5/29/47 

Contract  Awarded 

Dismantling,  Moving  and  Plaeing 

Homoja  and  Quonset  Huts; 

Spec.  18969  Cost  ta$,0(M.1ft 

STOCKTON,  Calif.,  San  Joaquin  Co. 

Pacific    Reserve    Fleet    Personnel, 

Naval  Supply  Annex.     Rough  and 

Ready  Island. 
Owner  — Public    Works    Department. 

12th   Naval    District,   Room    A-109. 

Federal  Office  Bldg..  Civic  Center, 

San  Francisco,  Calif. 
Contractor — BIgge  Drayage  Co.,  a4th 

and  Campbell   Sta,  Oakland,  Calif. 


2« 


5/29/47  9 

Owner    Taking    Bids — Due    June    18, 

7:30    P.    M. 
Classroom    Addn.  Cost,    $10,000 

BANGOR.    Calif.,    Butte   County. 
Owner — Bangur    Union     School     Dis- 
trict.   Bangor.    Calif. 
Architects— Kobiik    A    Fisher.     726>^ 
K    Street,    Sacramento,    Calif. 
Plans    and    specifications    may    be 
obtained     from     the     office     of     the 
architect    upon   deposit    of   $15.00    re- 
fundable. 

Each  bid  must  be  accompanied  by 
a_  certified  or  cashier's  check  or  a 
bi~d  bond  for  10"??:  of  amount  of  bid. 
payable  to  the  Board  of  Trustees. 
Bangor  Union  High  School  District. 


20-21-— SOCIAL  &  RECREA- 
TIONAL BLDGS. 

5/29/47  •     20 

L..OW  and  Only  Bidders  Held  Under 
Advisement  Until  Jur>e  10 

Boys'  Club  Cost  $734»80 

PITTSBURG,  Calif..  Contra  Costa  Co. 
W.  Eighth  St. 

Owner — Pittsburg  Boys'  Club,  Board 
of  Directors,  <ieo.  Eastwood,  presi- 
dent, c/o  Vincent  Caruso,  building 
chairman.  127  Avon  St.,  Pittsburg, 
Calif. 

Architect  —  Philip  D.  Tomasello.  605 
Washington  St..  San  Francisco. 
Calif. 

Wood  frame,  approximately  100x160 
ft.  one-story;  to  include  gymna- 
sium with  stage.  library,  locker 
rooms,  e'  -. 

Low  Bidder — ^Visey  Construction  Co., 
3760  Ardley  Ave.,  Oakland,  Calif. 
Complete    bids    submitted    May    27 

were: 
Vlzey    Constructoln    Co.,    Oakland. 

Calif..  $73,980. 
Peter  Sartorto,  San  Francisco,  Calif., 

$81,254. 

Swlnerton    A   Walberg,    San    Fran- 
cisco, Calif..   $83336. 
Anderson -Haglund,    Inc.,    Oakland, 

Calif..  $83,838. 


5/29/47 

Low  and  Only  Bidder* 

Conversion  of  Hospital  and  Barraoks 

Buildings  to  Oweliing  Units  (246) 
*  Cost  $819,723 

FRESNO,  Calif.,  Fresno  Co.  Hammer 

Field. 
Owner — Housing  Authority  of  County 

of    Fresno,    2511    Vaaaer    Terrace, 

Fresno,  Calif. 
Architect— Anderson  A  Simonds.  2800 

Park  Blvd.,  Oakland,  Calif. 
Conversion  of  hospital  and  barracks 

buildings  to  dwelling  units. 
Low   Bidder  —  Mldstate  Construction 

Co..   1299  Bush  St.   San   BYancisco, 

$519,723;  (1)  deduct  $96,000. 

Othe  rbldders  May  28  were : 

Franceschl  Construction  Co..  San 
Francisco.  $524,888;  (1)  deduct  $104.- 
900. 

George  B.  Thatcher,  North  Holly- 
wood, $538,220;   (1)  deduct  $100,000. 

Erbentraut  A  Summers.  San  Fran- 
cisco, $561,300;   (1)  deduct  $106,800. 

Paul  Spencer,  Los  Angeles,  $648,- 
200;  (1)  deduct  $97,018. 


Engineering  Section 


31-32— WATER  SUPPLY  & 
'SEWAGE  DISPOSAL 
PLANTS 


(10)  2  blowdown  pits  In  place. 

(11)  225  cu.  yds.  sand  plugs  hi  placa 
Total  bids  May  27  were: 

(A)  Luppen  A  Hawley,    Inc..   Sacra- 
mento, $36,475.75. 

(B)  Government  estimate,  $30,441. 
Unit  prices  were: 

(A)  (B) 

$4596.00  $  470.00 

68.25  20.00 

26.80  13.00 

2317.00  saoo.00 

1628.00  975.00 

25J0  12.00 

2fliS0  15.00 

77.00  62.00 

3781.00  4930.00 

SSaOO  280.00 

82.00  16.00 


33— 


BRIDGES 


5/29/47  •     9 

Low  and  Only  Bid  Received  May  27 
ReJeoted^Plans  Will  Be  Revised 
and   Project  Readvertieed 

Convert  School    Room 

ALBANY.  Calif.,  Alameda  County. 
Albany  High  School,  Pomona  Ava 
at  Garfield. 

Owner — Albany  Unified  School  Dis- 
trict Albany,  Calif. 

Convert  existing  room  in  second  story 
of  steel  and  frame  high  school 
building  Into  cooking  room. 

Only  Bidder— John  M.  Bartlett,  703 
Bhrerett.  El  Cerrito,  $17,480. 


22-26— RESIDENTL\L 
BUILDINGS 


5/29/47  •    2S 

Contract  Awarded 

Officers'  Quarters  and    Utiiltiee; 

Spec.  1280  Cost  8426,497.90 

FAIRFIELD  -  SUISUN    ARMY    AIR 

FIELD.  Calif.,  Solano  County. 
Owner — Sacramento  District  Corps  of 

Engineers,  War  Department  Wright 

Bldg.,  Sacramento.  Calif. 
Plans  by  engineering  department  of 

owner. 
Contractor — Blltwell  Construction  Co., 

4745  Geary  St..  San  Francisco,  $426,- 

497.90. 


5/29/47  •     81 

Owner  Taking   Bld^— Due  June  4, 
1:30  P.  M. 

Well  and  Pump 

QUINCY.  Calif..  Plumas  County.  Por- 
tola  Junior-Senior  High  School. 

Owner — Plumas  County  High  School 
District,  George  P.  Cotter,  clerk, 
Qulncy  High  School,  Quincy,  Calif. 

Plans  by  owner. 

Includes  (1)  drilling  and  casing  8-in. 
well,  with  driller  to  furnish  all  ma- 
terials, and  (2)  turbine  type  deep 
well  pump  and  1000-gaIlon  pressure 
tank  for  welL 
Bidders  may  bid  on  either  or  both 

of  the  above  items. 
Specifications  obtainable  from  the 

above  office. 


SI 


5/29/47  9 

Plana   in    Progress — Owner  Will   Ask 

Bids  About  June  15— To  Be  Opened 

About  July  7 
School  Gymnasium  Cost  $75,000 

DORRIS,   Calif.,   Siskiyou  County. 
Owner — Siskiyou    Joint    Union    High 

School,  Yreka  Calif. 
Architect  —  Howard    R.    Perrin,   1121 

Main  St,  Klamath  Falls,  Ora 

14-17— PUBLIC  BUILDINGS 


5/29/47  •     1« 

Arohiteot  Taking  Bid»— Due  June  \%, 

4  p.  M,r— To  Be  Opened  by  Ownere 

8  P.  M. 
rirehouee 
SACRAMENTO,     Calif..    Sacramento 

County.  12th  and  16th.  N.  B  Sts. 
Owner  —  American    River   Fire  Dls- 


WALL-BED-SERVICE 

f{on«r-Rec«ss 

Olid 

^Qm    Beds 

ALL  MAKES  REPAIRED 

742  Morket  Street 

Ssite  230-232 

EXbrook  0S40 

Sea  FroRcifce.  Calif. 


5/29/47  25 

Plans  Completed — Owner  Will    Build 

Duplex  Reeldencee  (2) 

Cost  $10,000  Each 

SAN   JOSE,    Calif.,   Santa   Clara    Co. 

Owner — McKeon  Construction  Co.,  550 
Taraval  St.,  San  Francisco,  Calif. 

Architect— Donnell  E.  Jaekle,   Build- 
ers' Exchange  Bldg.,  San  Jose,  Calif. 

One-story  each. 

Contractor — Owner  will  build. 


24 


5/29/47 

Plane  Completed 

Reeidence  CoeC  $7,800 

SAN  JOSE,    Calif.,   Santa  Clara   Co. 

Rose  Manor. 
Owner— A.   M.   Plnkert,  283   Bellerese 

Dr.,  San  Jose,  Calif. 
Architect — Donnell  E<.   Jaekle,   Bulld- 


6/29/47 

Low  and  Only  Bidder 

Well  Rehabilitation;  Spec.  1286 

Cost  $36,475.78 

McCLELLAN  FIELD,  Calif..  Sacra- 
mento, Sacramento  County. 

Owner — Sacramento  District  Corps  of 
Engineers,  War  Department,  Wright 
Bldg.,  Sacramento.  Calif. 

Plans  by  owner. 

Weil  rehabilitation  cmd  elimination. 

Only  Bidder — Luppen  A  Hawley.  Inc., 
3126  J  St,  Sacramento.  Calif..  $86,- 
475.75. 
The  work  involves: 

(1)  remove  pump,  shooting  casing, 
placing  cement  plug,  perforate 
pipe  and  replace  pipe  in  well 
No.  17; 

(2)  20  cu.  yds.  Lincoln  clay  mud 
seal  in  place; 

(3)  200  hours  test  pumping; 

(4)  18  chlorinators  in  place; 

(5)  remove  and  replace  pumps  In 
wells  Nos.  9.  12  and  18; 

(6)  100  hours  swabbing; 

(7)  15  cu.  yds.  gravel  In  place; 

(8)  8  each  time  delay  relays  In 
place ; 

(9)  4  sand  traps  In  place; 


5/29/47  •  33 

Low  and  Only  BIddere 

Bridges  (3)   Grading  and  Surfacing 

Cost.   $489,334.20 

AMADOR  COUNTS'.  Calif.  Vlclnuy 
of  Jackson. 

Owner — State  of  California,  Dlvipior 
of  Highways.  Public  Works  Bldg., 
.Sacramento,  Calif. 

State  Hitrhvay  Engineer — O,  T.  Mc- 
Coy, Pubhc  Works  Bldg.,  Sacra- 
mento. Calif. 

About  2.3  mlle.<i  grading  and  sur- 
facing with  plant  mix  surfacipk; 
and  constructing  three  relnxoicud 
concrete    bridges. 

Low  Bidder — Fredrlckson  Bros.,  12.'59 
65th  St.,  Emeryvliie,  Culif.,  $4t>H.- 
334.20. 

Work   Involves: 
(1)  remove    existing   br.dge.«»; 
(2»  345    c.y.    remove    concrete; 

(3)  121  sta.  clear  and  grubb; 

(4)  108,000   c.y.   rdwy.    oxcav. ; 

(5)  4,180  c.y.    ttruc.    excav. ; 

(6)  1,470  c.y    ditch  and  channel  ex- 
cavation ; 

(7)  31,100    s.y.    compact    original 
ground ; 

(8)  27.300    c.y.    import    borrow; 

(9)  726.000  tta    yds.  overhaul: 

(10)  develop  water  supply  and   fur- 
nish  water  equipment; 

(11)  5.900   M.  gals,   apply  water; 
fl2)  121  sta    finloh  rdwy.; 

(12)  12,250  tons  untreated  rock  base; 

(14)  85    tons    liq.    aspli.    SC-2    prime 
coat  and  pene.   treatment; 

(15)  88  c.y.  sand  prime  coat; 

(16)  20   tons  asph.   emul.   paint  bind- 
er and  seal  coat; 

(17)  6.010  tens   mln.   agg.   plant    mix 
surface ; 

(18)  305  tons  pave    a^ph..  plant  mix 
Furface; 

(19)  2,585   c.y.   Class   A   por  Hand    ce- 
ment  cone,   struc. ; 

(20)  80   If.   rubber  waterttops; 

(21)  1.270  c.y.   riprap; 

(aC)  37    cy.    Portland    cement    cone, 
curbs  and  gutters ; 

(23)  30    c.y.    Portland    cement    cone, 
sidewalks ; 

(24)  120  each   monuments; 

(25)  100  l.f.   lam.   guard   tailing; 

(26)  45  each  culvert  markers ; 

(27)  2.10    miles    new    property   fence, 
type  A; 

(28)  0.10  nr.ile  do,  type  Bj 

(29)  0.70  mile  do,  type  C; 
(SO)  0.15  mile  do.  type  D: 

(31)  0.05  mile  do,  typ«  E; 

(32)  0.35  mL  remove  and  reconstruct 
existing  property  fences; 

(33)  17  each  drive  gates; 

(34)  284  l.f.  8-ln.  CMP  10  gage; 

(35)  1,364  if.  18- Inch  do; 

(36)  272   If.   24 •In.   CMP.   I4  gage; 

(37)  6C   If.  3€-ln.  CMP.  12  gage; 
(S8>  62  If.  72-ln    CMP.  10  gage; 

(39)  J36  l.f.   43x27-ln.   CM   arch   pipo. 
12   gage; 

(40)  100  If.  multl  plate  arch; 


GLASS  and  GLAZiHG 

Hitnco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors^ 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DCIaware  731) 


ABSORBS  NOISE  LIKE 
A  BLOTTER  ABSORBS  INK 

Why  suffer  £rom  clatter  and  grat- 
ing noises  that  cause  jangled 
nerves?  Fir-Tex  your  office, 
school  auditorium,  studio  or 
other  place  where  control  of 
sound  is  essential.  Fir-Tcx 
Acoustical  Tile  gives  you  insula, 
tloo,  sound  absorption  and  in. 
terior  finish  at  the  cost  of  insula- 
tion  alone.  See  us  for  suggestions 
and  estimates. 


CRAMER  CO. 

345  VERMONT  STREET 
MARKET  0411 


(41)  IS   each   spilhvav   assembUea; 

(42)  260  l.f.   8-m.   CMP  down  dralna. 

18  8Ag«; 

(43)  54  l.f.  salvage  existing  pipe  cul- 
verts : 

(44)  6  l.f.  relay  salvaged  CMP; 

(45)  2  each  24-ln.  drainage  gatea; 

(46)  6   each    frames   and    covers    for 
drop  inlets: 

(47)  900  If.  Pteel  railing: 

(48)  .'195,700    lbs.    furnish    bar    relnf. 
rteel: 

(49)  r.G5.70G  lbs.  place  do; 

(50)  1:5   lbs.   misc.   steel; 

(51)  engincer'a  office; 

(52)  remove  and  dispose  of  houaa 
Total  bids  May  28  were: 

(A)  Fredrickson    Bros.,    Bmeryville. 
Calif.,   8489,384.20. 

(B)  Plomo    Bros.    Constr.    Co..    San 
Fi-anclBCo,    Calif.,    $496.7X75. 

Unit  prices  will  be  given  soon. 


IS 


5/29/47 

Lew   and   Only    BIddere 

Widen   Bridge  Cost,  $3,060 

SOLANO   COUNTY,   Cullf.     At   Minor 


Summerbell 

Roof  Sfructiif es 


Wii*a  pimtmlmq 
your  new 
bMildlag  for 
today's  needs. 

Cmll  .  .  . 
SUMMIRBILL 


1746  Thirtoppfh  Sfrcof 

Oaklanfl,  Cr^liforniji 

T  Wi.io   I  I   .    t  A  ?  > 


BT   MULUNt 

• 

BETTER  KITCHENS 

at  LOWER  COST 

for   BUILDERS 

• 

Cabinet  Sinks 
Wall  Cobinetf 
Floor  Cabinott 

To  Fit  Any  Kitchon 


NORTHERN 
CALIFORNIA 
DISTRIiUTOR 

PIONEER 
APPLIANCE 

COMPANY 

1355  Marlief  •  San  Francisco 
UNderhill  2727 
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DAILY    PACIFIC    BUILDER 


y 


Slough  bridge,  about  12  mile*  ztoi-th 
of  Rio  Vista. 

Owner — State  of  Call/ornla.  DlvJaioa 
of  Highways,  Paul  O.  HaitUng,  dis- 
trict engineer,  1200  N.  Center  St.. 
Stockton,   Calif. 

Plans  by  Elngrg.  Dept  of  Owner. 

Widen  approach  apana  of  exiat'ng 
bridge. 

Liow  Bidder— Clifford  M.   Allen,   Box 
468,  Fairfield.  Calif.,  (3960. 
C.  C.  Glldersleeve.  aMrysvUle.  Cal., 

at    16025    submitted    only    other    bid 

May  27. 

34— DAMS,  RESERVOIRS  & 
DREDGING 

5/2»/4t  •    84 

Lew  and  Only  Bidd*r 

fttookpllina  Material  for  Leva* 

Enlargement  Spec.  1283  Cost  t2»,9g0 

NEAR  RIO  VISTA,  Calif.,  Solano  Co. 
Ryer  Island. 

Owner — Sacramento  District  Corp*  of 
Engineers,  War  Department,  wii|^t 
Bldg.,  Sacramento,  Calif. 

Plans  by  owner. 

Work  Involves  40,000  cu.  yd».  stock- 
piling material. 

Only   Bidder  —  Johnson -Western   Co., 
Box  416,  Alameda,  Calif..  $0,748;  to- 
tal, 129,920. 
Government  estimate,  |20,070. 

35—     DOCKS,  PIERS  & 
HARBORS 

6/29/47  •     35 

Owner  Taking   Bids — Due  June  t, 
2  P.  M. 

Drydooking  and  Overhauling  "Robert 
Gray";  Serial  No.  M-aOS-47-t6 

SAN  FRANCISCO,  Calif.  Oovem- 
ment-owned  survey  boat. 

Owner — San  Francisco  District  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 
Bids  will  be  taken  as  follows: 

(1)  repairs  to  hull; 

(2)  repairs  to  machinery; 

(3)  allowance  for  scrap. 
Specifications   obtainable  from  the 

above  office. 


Petersen  Engineering  Co.,  San 
Francisco,  (1)  $80;  (2)  »180;  (3)  fU; 
(4)  816;  (5)  124;  (6)  |8;  (7)  84;  (8) 
8650;  (9)  866;  (10)  fOM  (11)  80.26; 
(12)  80.16;   (13)  80.09  total,  88663.25. 

L.  H.  L.eonardi  Electrical  Construc- 
Uon  Co.,  San  Rafael,  (1)  8100;  (2) 
8108;  (8)  823;  (4)  819;  (6)  869;  (6)  812; 
(7)  84;  (8)  8790;  (9)  8«8;  (10)  80.86; 
(11)  80.82;  (12)  80J28;  (13)  80.26;  total, 
84797. 

6/29/47  28 

Low  and   Only   Bidders 

Traffic  Signals  (Furnish  and  Install) 

Cost,  88.075 

FAIRFIEL1>,  Calif..  Solano  County. 
Texas  St.  at  the  Intersection  with 
Madison  Street  and  Union  Avenue. 

Owner-State  of  California,  Division 
of  Highways,  Paul  O.  Harding,  dis- 
trict engineer,  1200  N.  Center  St., 
Stockton,  Calif. 

Plans  by  Engrg.  Dept.   of  Owner. 

Low   Bidder— Ed  Pierce  Electric  Co., 
711    Marin.   Vallejo,   Calif.,   88.076. 
L     H     Leonard!    Electric    Co.,    San 

Rafael,    Calif.,    at    816.360    submitted 

only  other  bid  May  27. 


39— SEWERS 


6/29/47  ^^  39 

Owner  Taking   Bide— Due  June  10,  8 

.P     M.— 

Cesspool  and   Effluent  Drain   Line 
ORANGE  COVE,  Calif.,  Fresno  Co. 
Owner— Orange  Cove  Joint  Un.  School 

Dist.,    Don    C.    Miller.    Clerk,    Cove, 

Calif. 
Architect   —    Philip    S.    Buckingham, 

1922   Clinton   Ave..    Fresno.   Calif. 

Specifications  obtainable  from  the 
office  of  the  architect.  Each  bid 
must  be  accompanied  oy  a  cashier's 
check  or  bid  bond  for  10%  of  the 
amount  of  the  bid. 


40—    STREETS  AND 
HIGHWAYS 


40 


PARKS,  AIRPORTS  & 
PLAYGROU.-^DS 


8/29/47  •    86 

Owner  Taking  Bids — Due  June  17, 
2  P.  M. 

Paving  and  Floodlighting  System 

SAN  FRANCISCX),  Calif.  North 
Beach  Playground,  between  Mason 
and  Powell  Sta.  and  Lombard  and 
Greenwich   Sts. 

Owner — Recratlon  Commission  of  the 
City  and  County  of  San  Francisco, 
Josephine  D.  Randall,  superintend- 
ent, 370  City  Hall,  San  Francisco. 
Calif. 

Plans  by  owner. 
Specifications  obtainable  from  the 

above  office  upon  deposit  of  86>  i*' 

fundable. 

38— ELECTRIC  LIGHTING 
TRANSMISSION  UNES 

6/29/47  •     88 

Low  and  Only   Bidders 

Power  CIrouit  Polee        Cost  83.663.25 

SAN  MATEO  COUNTY,  Calif.  San 
Francisco  Airport. 

Owner— City  and  County  of  San  Fran- 
cisco. Public  Utilities  Commission, 
287  City  Hall,  San  Francisco,  Calif. 

Plans  by  owner. 

Low    Bidder  —  Petersen    Engineering 
Co.,    4126  26th    St,    San    Francisco, 
Calif.,  88668.26. 
Complete  bids  were : 


6/29/47 

Low  and  Only  Bidder* 

Junior  College  Site  Work 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Stockton  Junior  College,  N.  Pacific 
Ave.  ^, 

Owner— Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Lindsay  Sts.,  Stockton,  Calif. 

Architect— Mayo  &  Johnson,  306  Kx- 
•     change  Bldg.,  Stockton,  Calif, 
'civil  Engineer— H.  C.  Holman,  633  N. 
Central  St.,  Stockton,  Calif. 

Electrical  Engineer— Taylor  &  Wil- 
liamson, 656  31st  St.,  Oakland,  Calif. 

Includes    grading    and    leveling    and 
sewer  lines. 
Complete    bids    submitted  May    27 

Karl  C.  Harmellng,  1710  Mt  DlaSblo 
Ave..  Stockton,  Calif.,  (A)  87690;  (B) 
*23,410.  „      ^^ 

Stockton  Construction  Co.,  Box  2087, 
Stockton.  Calif.,  (A)  no  bid ;  (B)  820,- 

425. 

Downer  Co.,  Inc.,  Stoctkon,  Calif., 
(A)  no  bid ;  (B)  823,469. 

Louis  Blasottl  Sc  Son,  Stockton, 
Calif..  (A)  810,400;  (B)  828.660. 

A.  Telchert  A  Son,  Stockton,  Calif.. 
(A)  $87,000;   (B)  no  bid. 

Bids  taken  under  advisement 


40 


, 6/29/47 
Low  and  Only  Bidder* 

'  Seal  Coat;  Spec.  20,231  Cost  85,325 

'SAN  FRANCISCO.  Calif.  Sunset 
Blvd.  in  Intersections  and  from 
Sloat  Blvd.  southerly. 
Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall.  San  Francisco, 
Calif. 

,  City    Engineer  —  Ralph     Wadsworth, 
City  Hall,  San  Francisco.  Calif. 


SANITARY  DIVERSION  SEWER,  SAN  FRANCISCO 


Low  and  Only  Bidders 

Sanitary   Diversion   Sewer; 

Spec.  20.aM  Cost  827.863.20 

SAN  FRANCISCO,  Calif.  From  46th 
Ave.  and  Lincoln  Way  to  the  Rich- 
mond -  Sunset  sewage  treatment 
plant 

Owner  —  City  and  County  of  Sa.i 
Francisco,  Dept.  of  PublK-!  Works, 
Room  282,  City  Hoil,  fcian  Fran- 
cisco, Calif. 

City  Engr— Ralph  Wadswurth.  City 
Hall,   San   FrBnclsco,  Calif. 

Low    Bidder  — Eaton    it    Smith,    716 
Ocean  Ave.,   San   Francisco,  Calif., 
827,868.20. 
Work   Involves: 

(1)  9  en  oh   removal   of  trees; 

(7)  1118  If.  3P-ln.  centrtfujially  spun 
relnf.  concrete  pipe- 

(8)  lump  sum,  connection  to  ?6-lnch 
pipe  bell; 

(A)  (B)  (C) 

(1) 8  28.00  8  90.00  8  60.00 

(i) „_ 18.90  19.50  20.00 

(8) w...  86.00  300.00  1160.00 

(4> 1200.00  3650.00  3616.00 

(8) 800.00  240.00  200.00 

(8) l&OO  20.00  35.00 

(7) 60.00  46.00  60.00 

(8) 1200.00  345.00  800.00 


(4)  lump    sum,   diveroion    structure; 
(6)  8  each  marhcle  base: 

(6)  66  l.f.  manhole  on  cone,  base; 

(7)  9  pots  manhole  fnun«^  and  cov- 
ers ; 

(8>  lump  sum,  traffic  routing  vork. 
Total  bids  May  28  were: 

(A)  Eaton   A.   Smith.   San   Francisco, 
827,863.20. 

(B)  Murphy  ft  McNair,  Oakland,  830,- 
451. 

(C)  M.    A   K.    Corp.,    San    Francisco, 
832,315. 

(D)  D.    J.    Bressl,    South  San    Fran- 
cisco. 834.967. 

(E>  M  J.  Lynch,  San  Francisco,  8S5,« 
612.50. 

(F)  Arthur  Wallgren,  San  Francisco, 
844,147. 

(G)  Charles   L.    Harney.    Elan    Fran- 
cisco,  844,326. 

Unit  prices  were: 

(D)  (E)  (F)  (G) 

8  50.00  I  35.00  8  95.00  8  46.00 

27.00  25.75  31.60  30.00 

125.00  126.00  200.00  760.00 

."MOOO  2500.00  2600.00  3800.00 

200.00  228.00  276.00  865.00 

16.00  16.00  30.00  18.00 

50.00  56.00  66.00  68.00 

600.00  500.00  700.00  1700.00 


SOLVB  WATERPROOFING   PROBLEMS 


■^  MYDROr 


OS 


THIS    INSURIO     POSITIVE    WAY! 


iZO  th*  wonder  waterproofing  effec* 
Is  out  dampness,  seepage,  decoy, 
rot.  Easy  to  brush  or  spray  on  concrete,  brick, 
masonry,  wood,  canvas,  other  materials.  Color- 
leif  I  Mix  to  moke  waterproof  paint.  Mokes 
basements  dry  and  fivoble.  Qel  HYORdZO  now. 

AfMr  IMtlPi  Ot  OVrtlOl  •  NOrNfM*  tUi  lIKi  17 

TRACY    SUPPLY    CO. 

p.  C.  IDWARDS 


•■llders  Ixcboege 
1830  Webster  Street,  Oakland 


Phone   OLenceurt   7400 


Apply  emulsified  aaphaltlc  seal  coat 
(double  application). 
The  work  Involves: 

(1)  24.000  sq.  ft  emulsified  asphalt 
seal  coat  in  intersections; 

(2)  204X)00  sq.  ft  emulsified  asphalt 
from  Sloat  Blvd.  southerly  and  in 
Yorba  St  entrances. 

Low    Bidder  —  Morgan    Construction 
Co.,  Box  448.  Pleaoanton.  Calif..  (1) 
80.03;  (2)  80.0225;  total,  16326. 
Other  bids  submitted  May  28  were: 
Charles  L.  Harney,  San  Francisco, 

(1)  80.027;   (2)  80.024;  total,  86600. 
Eaton  &  Smith,  San  Francisco,  (1) 

80.03;   (2)  80.0226;  toUl,  86569.80. 
Fay    Improvement   Co.,    (1)    80.038; 

(2)  80.029;  total.  86847. 

8/29/47  •  40 

Low  and  Only  Bidder* 

Surfacing  Cost,  $158,462.82 

ALAMEDA    and    Contra    Costa  Cos., 
Calif.   Between  Ilayward  and  Dub 
Un   and  between   Danville  and   31 
miles  south. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Worke  Bldg.,  Sacra- 
mento. Calif. 

About  6.3  Tniles  repairing  portions 
by  placing  plant  mix  surfacing  ov 
er  the  existing  pavement  and  re- 
pairing i>ortlon  by  placing  crushes 
un  base  and  plant  mix  surfacing 
over  the  existing  pavement* 

Low    Bidder — J'.    R    Armstrong.    400 
Central,   Box   216.   El    Cerrito.   Cal.. 
8168.462.82. 
Work   involves: 

(1)  64   c.y.   remove  concrete; 

(2)  3.400  cy.  rdwy.   excav.; 

(3)  520  c.y.  struc.  excav., 

(4)  60  cy.  ditch  and  chan/»el  excav. 
(."S^   /,010  tons  Import  borrow; 

(6)  develbp  water  supply  and   fiir- 
nlsh  water  equipment; 

(7)  870  M.  gals,  apply  water; 

(81  22,666    tons    crusher    run    base; 
(9)  260  tons  llq.  asph.  SC-3  bit  surf 
treatment ; 

(10)  42,060     •i,y.     prepare,    mix,     and 
shape,  surf,   bit  surf,   treat ; 

(11)  86    tons    asph.    emulsion     pah  t 
binder  and  seal  coat; 

(12)  8,080  tons  plant  ml.\  surf,  den.'-c 
graded; 


(18)  3.940  tons  do,  open  graded; 

(14)  16    tons    Uq.    asph.    8C-1    prime 
coat; 

(15)  32  tens  rock  dust  open  graded 
plant  mix  surf.; 

(16)  42  c.y.  ClaFS  A  portland  cement 
concrete  struc. : 

(17)  1,846  lbs   bar  relnf.  steel; 

(18)  3  cy.  s&cked  concrete  riprap: 

(19)  250  If.  metal  plate  guard  rail- 
ing; 

(20)  25  each  move  and  leset  culvert 
m.arker8,  guide  posts  and  signs; 

(21)  16  If.   12- in.  CMP,  16  gage; 

(22)  12  l.f.  18- in.  do; 
(28)  62  l.f.  36- In.  CMP  12  gage; 
(24)  42  If.  48-lnch  do. 

Total  bids  May  28  were: 

(A)  J.  R  Armstrong,  El  Cerrito,  Cal., 
Calif.,   8158,462.82. 

(B)  N.  M.  Ball  Sons,  Berkeley,  Calif., 
8158,868.90. 

(C)  W.  C.  Railing,  Redwood  City, 
Calif.,    8166,166.16. 

(D)  Lee  J.  Immel,  San  Pablo.  Cal., 
8171,010.30. 

(B)   A.   S.   Jones.   Napa,  Calif.,   8179,- 

830.20. 
(F)  Independent  Constr.  Co.,  Ltd., 

Oakland,  Calif..  8194,880.20. 

Unit  prices  will  be  given  soon. 

5/29/47  •  40 

Low  and  Only  Bidder 

Surfacing  Cost,   828,090 

TUBA  COUNTY.  Calif.  Between 
Marysvllle  and  0.4  mile  south  of 
Butte  County  Una 

Owner—State  of  CaUfomia,  DlTislon 
of  Highways.  PubUc  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

About  9.6  miles  repairing  with  plant- 
mbc  surfacing. 

Only  Bidder— Rice  Bros.,  605  14th  St., 
Marysvllle,  Calif.,  (1)   81000;   (2)   $3 
(3)    86.90;    (4)   850;   total,   828,090. 
The  work  involves: 

(1)  develop  water  supply  and  furnish 
water  equipment; 

(2)  350  M  gallons  apply  water; 

(3)  3600    tons    plant -mix   surfacing, 
open  graded; 

(4)  24  tons  asphalt  paint  binder. 


5/29/47 

Low   and   Only    Bidders 


40 


THURSDAY.  MAY  29.  1947 


Contract   Awarded 

Grading.  Roads,  Etc.;  Serial  (M-203- 
47-77  Cost.  884.426 

PRESIDIO  OF  SAN  FRANCISCO, 
and  TWO  ROCK  STATION,  Calif., 
San  FYancisco  and   Sonoma  Cos. 

Owner — San  Francisco  Dlst.  Corps  of 
Engineers.  War  Dept.,  Rm.  402,  74 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plans   by  owner. 

Includes  clearing,  grading,  road*, 
parking  areas,  walks  and  utilities 
for  20  4-unlt  apartments  bldgs.  at 
Presidio  of  San  Francisco,  and  two 
4  -  unit  apartment  bldgs.  at  Two 
Rock  Station.   Comp.  time  180  days. 

Contractor — Robert  McCarthy,  1080 
KIrkham   St.,  San    Francisco,  Calif. 


THURSDAY.  MAY  29.  1947 


DAILY    PACIFIC    BUILDER 
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5/29/47 

Low  and  Only  Biddere 

Additional  Water  LInee;  Spea  M 

Cost  868,962.60 

NEAR  OGDEN,  Utah.  Weber  Coimty. 
Utah  General  Depot. 

Owner — Sacramento  District  Corps  of 
Engineers,  War  Department,  Wright 
Bldg.,  Sacramento,  Calif. 

Plans  by  owner. 

Additional  water  lines  for  fire  pro- 
tections in  open  storage  areas. 

Low  Bidder— A.  H.  Palmer  &  Sons. 
Logan,  UUh,  869,962.60. 


HIGHWAY 
EARTH    BO-RING 

MACHINE 
R«nt  •  'L«as«  •  Contract 

Manning  &  Whitiker 

Electrical  Contractors 

375  9th  St.  -  San  Francisco  3 
HEmlock  6148 


Build  your  STORE  or  MARKET  with  STEEL 
for  up  to  $1*99*  per  sq.  ft.  of  floorspace 


Miller  Av*nu«  Sup«r  Market,  Mill  VolUy-o  4.arch  STRAt^l  STEEL  "Multiple     Quoniet  building 


*Sf—l  framing  and  sheathing 
•racfed,  complete  with  standard 
doors,  windows,  foundation 
and  concrete  floor! 

THINK  OF  ITI  A  permanent,  firesafe 
steel  building— for  less  then  $2.00  per 
square  foot!  There's  no  need  to  let  ex- 
cessive rent  eat  up  your  sales  profits — 
or  high  building  costs  delay  your  plans 
— when  you  can  build  now  at  /ess  than 
pr9-war  pricesi 


Hoyward  8«itan«  Compony'i  Quontet  "24"  rteor  Hoyward 

CHECK  THESE  STRAN-STEEL  FEATURES  and 
you'll  see  why  these  modern  "packaged" 
steel  buildings  are  appearing  in  every  com- 
munity  for  stores,  shops,  warehouses,  fac- 
tories, garages  . . . 


■*8IZiS  TO  Min  YOUR  NIIDS  IXACn,T...A 

fvll  rortge  of  widths  oitd  lenglht  offer*  exactly  the 
ill*  and  shape  of  bvilding  (o  At  your  ui*  and 
pr«n»«fty. 

^  ATTKACriVi  ttor*  fronts  or  display  windows  or* 
Mslly  odd«d  to  tho  bosk  STIAN-STEEl  dMign  of 
mod*rat*  cost.  You  con  vasily  g«l  "buy-app*al"  In 
interior  orrongamant,  loo— cl*ar  span  arch  rib  con- 
•tructiofl  laovvs  8oor  ar»a  cl*ar  for  ony  layout  yov 
dftslr*. 

Get  the  Facts . . .  moil  the  coupon  or  phone 
your  nearest  KraftiJe  office  (below)  for 
prompt,  complete  information  and  prices. 

KRAFTILE 

COMPANY 


•  TO^  QUAUTY  CONSTRUCTION ...  StranSt**! 

building  dsslgns  or*  soundly  •ngln*«r*d  and  "par- 
formanc*-l«st*d."  Framing  Is  of  structural  st*«l, 
sh*athing  of  golvanitcd  corrugotod  iron— lh«r«'« 
nothing  to  warp,  shrink  or  rot. 


Main  OfllcM  NUJ8,  Cellfornla 


Mieno  NIU8  3411 


i 
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8 

8 
8 
8 
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i 
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Kraftll*  Company,   Stran-fttool    Division 
Dept.  2-C,  NIlM  California 

YES ...  I  wont  to  know  how  to  get  steel  build- 
ings for  only  $1.89  to  Si. 99  per  square  feel, 
erected.  AAoil  my  copy  of  your  illustrated  Stran- 
Steel  booklet  describing  the  buildings  new 
reody  for  Immediate'  delivery  to 


Nome- 


i 
8 
i 
8 
■ 
i 


AddrMa. 


•AN  FRANCIKOi  50  ttawtliorfie  8trMt    .     DOwglos  8780 
tAN  iOSii  leiO  Sowth  Plrtt  Sfr*«t     •     CelvmbUi  «n4-J 


DAILY 
PAC    FlC   BUILDER 

(SatabUalied  In  1880) 

PuklUlied  avery  morning,  axoopt 

•aturdaya,  tundaya   and    Lagal 

Halld«ya  by 

F.  W.  Dedfe  Corporation 

4ff  Tantti  St,  8an   Franolsoo  8 

Talephena  MArkat  7110 

Q.  E.  MoQavran,  Managar  -  Editor 
J.  E.  Ode«r*,  Advartlaing  Manager 

Bubaorlptlen  Hataa: 

8ttM)0  par  ymr 
(Payable  In  Advanea) 
einele  Cepy  18  Cants 

Advartlaing  Rataa  on  Raquaat 

Printed  by 
•tark'Rath  Printing  ^^^ 

A  PabUahlng  Co. 

(Bntarad  «a  Second  Claaa  liatter, 
JiUy  86,  1907,  at  the  poat  oefioe  In 
Ban  Flandaco,  Calif.,  under  the 
Act  of  March  8,  1887.) 

Cowrli^t  1»M  by 
F.  W.  X>odce  Corporatloo 


The  work  involves: 

(1)  2000  Un.  ft  6-ln.  caat  iron  pipe  In 
place; 

(2)  18,800  lin.  ft  8-in.  caat  iron  pipe 
in  place; 

(8)  3780  lin.  ft  10-in.  caat  iron  pipe 
in  place; 

(4)  5  6-in.  gate  valves; 

(5)  9  8-in.  gate  valves; 
(8)  2  10-in.  gate  valves;' 

(7)  21  fire  hydrants ; 

(8)  1  job  sterlizatlon  of  additions  to 
water  distribution  system. 

Total  bids  submitted  May  27  were: 

(A)  A.  H.  Palmer  &  Sons,  Liogan, 
Utah,   869,952.00. 

(B)  John  B.  Powers  Co.,  Reno,  Nev.. 
877,622. 

(C)  Wright  Engineering  &  Construc- 
tion Co.,  Salt  LaJke  City,  Utah, 
885,832.50. 

(D)  Rushlight  Automatic  Sprinkler 
CorpL.  Portland,   Ore.,   8123,837.50. 

(B)  Government  estimate,  875,898. 
Unit  prices  were: 

(A)       (B)       (C)       (D)       (B) 

(1) 8  2.34  8  3.10  8  3.50  8  805  8  2.80 

(2) 3.20      8.70      4.05      6.05      8.60 

(S) 4.05       4.40      5.25       7.05       4.60 

(4) 78.48  100.00  90.00  106.00  66.00 

(5) 103.40  120.00  115.00  145.00  90.00 

(4) 150.70  150.00  146.00  205.00  136.00 

(7) 238.70  170.00  160.00  305.00  156.00 

(8) 248.00  360.00  250.00  140.00  100.00 
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6/29/47 

Low  and  Only  Bidders 

Sprinkler  and   Fire  Alarm  Syatema; 

Spec  1287  Cost  $275,715 

SACRAMENTO,     Calif.,     fc'acramento 

County.     Sacramento    Air   Depot. 
Owner  —  Sacramento  District  Corps 
of    Engineers,    War    Dept.,    Wright 
Bldg.,    Sacramento,    Calif. 
Plans  by  owner. 
Includes     automatic     sprinkler     and 

supervisory   fire  alarm   systems. 
LiOw   Bidder— Hastorf   Sc   Nettles,   301 
San    Bruno    Ave.,    San    Francisco, 
Calif.,  8275.715. 
Work  involves: 

FART  A 
(A-1)  sprinkler  head  complete  and 
In  place  Including  piping,  fit- 
tings, hangers  and  appur.  Bldg. 
51  A  C  engineering  and  repair, 
high  And  low  shops,  6427  each ; 


(A-2)  940   each   sprinkler  head,   in- 1 
eluding    piping,    fittings,    hang- 
ers and  appur.  Bldg.  51,  AC  en- 
gineering  and    repair,   Interme- 
diate shops; 

(A-3)  66  each  sprinkler  head,  same 
as  above  for  Bldg.  51,  hammer 
building ; 

(A-4>  82  each  sprinkler  heads  com- 
plete, Bldg.  51  AC  engineering 
section ; 

(A-5)  416  each  sprinkler  head,  etc., 
for  Bldg.  51,  AC  operations  sec- 
tion, Bldg.  T51A,  AC  opera- 
tions Addn,  Bldg.  T61B,  crash 
alert  and   craah   alert  addn.; 

(A-6)  sprinkler  heads  complete,  etc. 
for  Bldg.  76,  engine  repair  and 
storage ; 

(A-7)  163  each  sprinklers  heads 
complete,  etc.,  for  Bldg.  T75A 
and  T75B,  engine  repair  and 
storage ; 

(A-8)  519  each  sprinklers  heads  for 
Bldg.  75,  engine  repair  and 
storage ; 

(A-9)  360  each  sprinKlers  heads  for 
Bldg.    74A,    engine    repair    and 
(A-10)  243   each   sprinkler   heads   for 
Bldg.    74B,    engine    repair    and 
storage ; 
(A-11)  1729  sprinkler  heads  for  Bldg. 
74,   engine   repair  and   storage; 
(A-12)  327  each  sprinkler  heads,   for 
Bldg.    T342    and    T342A.    engine 
repair  and  storage; 
(A-13)  1  Job  lump   sum   sterilization 
of   systems  added. 
PART  B 

(B-1)  6  each  sprinkler  heads  for 
equip.,  complete,  including  pip- 
ing, fittings,  hangers  and  ap- 
pur. Bldg.  51AC,  engine  repair 
and  repair,  high  and  low  shops 

(B-2)  4  sprinkler  heads,  same  as 
above  for  Bldg.  76,  engine  re- 
pair and  storage; 

(B-3)  65  each  sprinkler  heads  for 
Bldgs.  T75A  and  T75B,  engine 
repair  and  storage; 

(B-4)  15  each  sprinkler  heads  for 
equip.,  etc.,  for  Bldg.  75,  en- 
gine rei>alr  and   storage; 

(B-5)  5  each  sprinkler  heads,  etc., 
for  Bldg.  74A,  engine  repair  & 
storage ; 

(B-6)  25  each  sprinkler  heads  for 
Bldg.  74B,  engine  repair  and 
storage ; 

(B-7)  34  each  sprinkler  heads,  etc., 
for  Bldg.  74,  engine  repair  and 
storage ; 

(B-8»  7  sprinkler  heads  for  Bldg. 
T342,  engine  repair  and  stor- 
age; 

(B-9)  1  job  lump  sum  sterilization 
of  systems. 

PART  C 

(C-1)  2  each  6-ln.  alarm  valves  as- 
sembly complete  and  in  place 
for    Item   A-1 ; 

(C-2)  15  each  8-in.  do; 

(C-3)  2  each  8-in.  do  for  Item  A-2; 

(C-4)  1  each  4-ln.  do  for  Item  A-3; 

(C-5)  1  each  4-ln.  do  for  Item  A-4; 

(C-6)  1  each   6-in.  do  for  Item  A-5; 

(C-7)  2  each  6-in.  do  for  Item  A-6; 

(C-8)  1  each  6-in.  do  for  Item  A-7; 

(C-9)  2  each  6-ln.  do  for  Item  A-8; 
(C-10)  1  each  8-ln.  do  for  Item  A-9; 
(C-11)  1  each  6-ln.  do  for  Item  A-10; 
(C-12>  4  each  8-irt.  do  for  Item  A-11; 
(C-13)  1  each  8-in.  do  for  Item  A-12. 
PART  D 

(D-1)  80  l.f.  4-lB.  CI  pipe,  in  place; 

(D-2)  400  If.  6-lnch  do; 

(D-3)  1660  l.f.  8-Inch  do; 

(D-4)   117  If.   10-inch  do; 

(D-6)  120  If.   12-inch  do; 

(D-6)  40   l.f.    14-lnch  do;  (F-1). 

(D-7»   130  If.   le-lnch  do;  (F-2). 


(D-8)  1  Job  lump  sum  sterilization 
of  addn.  to  water  distribution 
system. 

PART  E 
(E>1)  1    each    4-in.    post    indicator 

valve  in   place ; 
E-2)  6  each  6-Inch  do; 

(E-3>  20  each  8-inch  do; 

(B-4r  100  each  guard  posts  in  place 

PART  P 
(F-1)  1   each    4-ln.    OS   and    Y    gate 

valve  in  place; 
(F-2)  5  each  6- inch  do; 

(F-3)  3  each  8-lnch  do; 

(F-4)  1  each  10-inch  do; 

(F-5)  6   each    manhole    for   OS   and 
Y  gate  valve  in  place. 
PART  G 
(G-1)  1    Job    lump   sum    supervisory 
fire    alarm    system     in    place, 
wired  and  coded. 
PART  H 
(H-1)  1    job    lump   sum    draft    cur- 
tains. 
Total  bids  May  27  were: 

(A)  Hastorf    A    Nettles.    San    Fran- 
cisco, Calif.,  8275,716. 

(B)  M.     R.     Carpenter,     Sacramento, 
8337,398.34. 

Grinnell  Co.  of  the  Pacific,  San 
Francisco,  submitted  a  total  of  8197,- 
717  for  items  A-1  to  A-12  and  B-1  to 
B-8  and  C-1  to  C-12  only. 

Unit  prices  for  (A)  aind  (B)  were: 


Part 


(A-1). 

(A-2). 

(A-3). 

(A-4). 

(A.5). 

(A-8). 

(A-7). 

(A-8). 

(A-9). 
(A-IO). 
(A-11). 
(A-12). 
(A-13). 

(B-1). 
(B.2). 
(B-S).. 
(B-4).. 
(B-6). 
(B-8).. 
(B-7). 
(B-8).. 
(B-9). 


A 

(A) 
17.00 
l&OO 
20.00 
20.00 
16.00 
13.00 
14.00 
18.00 
12.00 
13.00 
17.00 
12.00 

860.00 


Part 


Part 


(C-1).. 

(C-2).. 

(C-3)... 

(C-4)... 

(C-6)... 

(C-6)... 

(C-7)... 

(C-6).. 

(C-9)... 
(C-10).. 
(C-H).. 
(C-12).. 
(C-18).. 


(D-1). 
(D-2). 
(D-8). 
(D-4). 
(D-6). 
(D-6). 
(D-7). 
(D-8).. 

(E-l). 
(E-2).. 
(E-8)_ 
(E-4).. 


B 

16.00 
15.00 
18.00 
16.00 
15.00 
18.00 
18.00 
15.00 
400.00 
C 

436.00 
479.00 
479.00 
370.00 
870.00 
400.00 
„.  400.00 
400.00 
400.00 
443.00 
400.00 
443.00 
443.00 
Part  D 

8.00 
10.00 
13.00 
16.00 
21.00 

28.00 

30.00 
230.00 
E 

130.00 
172.00 
226.00 
12.60 
F 

64.00 
92.00 


Part 


Part 


T 


f«*»l^ 


Central  Surety 

CONTRACT 
BONDS 

Assure  Complete  Perform- 
once  of  Contracts  According 
fo  Plans  and  Specifications 

Skilled  contractors  with  good 
records  for  performance  merit 
the  confidence  of  architects  and 
engineers.  Protection  against 
the  unforeseen  and  tmpredict- 
able  is  of  equal  importance.  The 
cost  of  a  Central  Surety  guar- 
antee of  complete  Performance 
and  Price  is  nominaL 

Central  Surety  agents,  active 
in  all  states,  promptly  furnish 
"Perform  or  Pay"  contract 
bonds  on  all  tjrpes  of  construc- 
tion. 


H 


Qektral  Surety  A>n)  ksuRAHCE  Corporation. 

Pacific   Coast    Department 

A.    DOUGLAS    MENNIE,    Vlce-Pre«ldent 
WALTER    L.   JENSEN,  8ur««y   Mflr. 


(B) 
I  18.56 
29.76 
22.18 
19.26 
11J» 
13.06 
19.61 
13.06 
29.76 
lUU 
29.76 
29.76 
1,336.00 

26.60 
26.60 
22.47 
26.60 
26.60 
22.47 
22.47 
26.50 
39.77 

684.09 
785.00 
785.00 
776.00 
776.00 
684.09 
864.09 
684.09 
684.09 
786.00 
684.09 
786.00 
786.00 

6.78 

8.80 

9.50 

13.66 

26.60 

33.60 

22.00 

170.46 

223.86 

276.00 

370.00 

6.00 

392.72 
446.00 


(F.3). 

(F.4).-. 

(F-B). 

(G-l)„.- 

(H-1) 


142.00 

aoaoo 
ijiasM 

Part  Q 
.....     9,783.00 

Part  H 
2,420.00 


64a00 
907.9B 
674.00 

10A38.22 

2,600.00 


5/29/47  41 

Sprinkler  and  Fire  Alarm  Syatema; 

Spec  lan  Cost  8118,887.00 

Near  OGDEN,   Utah,  Weber  County. 

Ogden  Air  Depot 
Owner  —  Sacramento    District    Corps 

of    Engineers,    War    Dept.,    Wrignt 

Bldg.,    Sacramento,    C^lif. 
Plans  by  owner. 
Automatic  sprinkler  and  supervisory 

fire  alarm  systems. 
Low  Bidder— A.   H.   Palmer  St  Sons, 

Logan,   UUh,  $118,887.09. 

Work   involves : 

(1)  335  sprinkler  head,  roof,  wet, 
complete  in  place,  including  pip- 
ing, hangers,  fittings  and  appur. 
for  Bldg.  106; 

(2)  1  8-ln.  auto  sprinkler  riser,  in- 
cluding appur.  for  Bldg.   105; 

(3)  273  sprinkler  head,  roof,  wet, 
comp.,  including  piping,  hang- 
ers, fittings  and  appur.  for  Unit 

A    Bldg.   E167. 

(4)  33  sprinkler  head,  low  rooms, 
wet,  complete,  including  piping, 
hangers,  fittings,  and  appur.  for 
Unit  A  Bldg.  E167: 

(5)  161  sprinkler  head,  attic  and 
offices,  wet,  complete,  including 
piping;,  hangers,  fittings  and  ap- 
purtenances for  Unit  C  Bldg. 
E167; 

(6)  303  sprinkler  reads,  roof,  wet, 
complete,  including  piping,  fit- 
tings, hangers  and  appur.  for 
Unit  B  Bldg.  E167; 

(7)  2  8-ln.  auto  sprinkler  riser,  wet 
complete,  including  piping,  fit- 
tings, hangers,  and  appur.  for 
Bldg.    B167; 

(8»  626  sprinkler  head,  roof,  wet. 
complete,  including  piping,  fit- 
tings, hangers  and  appur.  for 
Bldg.    B172; 

(9)  145  sprinkler  head,  low  room, 
wet,  complete,  including  piping, 
hangers,  fittings  and  appur.  for 
Bldg.  E172; 
(10>  1  6-ln.  auto  sprinkler  ri.sers,  wet, 
complete,  including  piping,  fit- 
tings, hangers  and  appur.  for 
Bldg.    E172; 

(11)  1  8-ln.  auto  sprinkler  rLser,  wet, 
complete,  including  piping,  fit- 
tings, hangers  and  appur,  for 
Bklg.  E172: 

(12)  1,152  sprinkler  head,  roof,  wet, 
complete  in  place,  including  pip- 
ing, hangers,  fittings  and  appur. 
for  Bldg.   Ill; 

(13)  314  sprinkler  head,  low  roopis 
and  under  ducts,  wet,  complete, 
including  piping,  hangers,  fit- 
tings and  appur.  for  Bldg.  Ill; 

(14)  2  6-ln.  auto  sprinkler  risers,  etc. 
for  Bldg.  Ill; 

(15)  2  8-inch  do; 


(16)  864  sprinkler  heads,  roof,  wet. 
complete  inc  luding  piping,  fit- 
tings, hangers  and  appur.  for 
NW  and  SW  Section  Bldg.   108; 

(17)  1,037  sprinkelr  head,  roof,  etc.. 
for  NE  and  BE  Sactlon  Bldg.  108 

(18)  248  sprinkler  heiida,  low  rooms 
and  under  Uucts,  etc..  for  Bldg. 
106: 

(19)  11  sprinkler  head,   estyelen   gly 
col,  wet,  including  piping,  hang- 
ers,  fittings  and  appur.  for  gan 
tank  cleaning  room  in  Bld#  108; 

(20)  3  8-ln.  auto  sprinkler  risers  for 
Bldg.   108; 

(21  >  3  6-lnch  do; 

(22)  86  liquid  vaporising  units,  com- 
plete, including  hanger  and  fas- 
tening fur  transformer  and  mo- 
tor rooms  and   ventilators: 

(23)  26  guad  posts  for  auto  sprink- 
ler risers; 

(24)  18,076  s.f.  draft  curtains.  Includ- 
ing all  appur.  and  fastenings  fur 
Bldg.  108; 

(26)  4,250  s.f.  draft  curtains  for  Bldg 
111; 

(26)  7  8-in.  post  indicator  valves  in 
place ; 

(27)  3  6-lnch  do; 

(28)  2  8-ln.  O  S  &  Y  valves  in  man- 
hole, including  manhole  and  ap- 
purtenances; 

(29)  3  6-lnch  do; 

(80)  1  job  guard  posts  for  post  in- 
dicator valves  at  Bldg.  E167; 

(81)  2,370  l.f.   8-ln.  CI   pipe   in  place; 
(S2)  645  l.f.  6-in.  CI   pipe  In   place; 
(33)  1  6-in.  gate  valve  and  box; 
(84)  4  8-ln.  gate  valve  and  box; 
(CJ)  1  fire  hydrant; 

(36)  1    lump   sum   sterilization ; 

(37)  1  lump  sum  alarm  system  for 
Bldg.  E167; 

(38)  1  lump  sum  alarm  system  for 
Bldg.   E172; 

(39)  1  do  for  Bldg.   Ill; 

(40)  1  do  for  Bldg.   108; 

(41)  1   do  for  Bldg.   108. 
Total  bids  May  27  were : 

(A)  A.    H.    Palmer   *    Sons,    Logan, 
Utah,  8118.887.09. 

(B)  Viking  Automatic  Sprinkler  Co., 
1126,693.53. 

Rushlight  Automatic  Sprinkler  Co., 
8129,030.40. 

Automatic  Sprinklers  of  Pacific, 
Inc.,  Los  Angeles,  8175,779.32. 

Grinnell    Co.    of    the    Pacific,    San 

Francisco,  tume  din  a  total  bid  for 
Items  1-21.  Inclusive,  of  8101,214. 

Government  estimate,  8126,826.30. 

Unit  prices  on  (A)  Rushlight  Auto- 
matic Sprinkler  Co.  and  (B)  Auto- 
matic Sprinklers  of  the  Pacific,  Inc., 
were  (Note:  Unit  prices  of  bids  sub- 


GENERAL  ^  ELECTRIC 

GAS  FUHNACE 


Comfortably  Warm 
Cleanly  RItered 
Quietly  Circulated  Air 
to  Every  Room 
Accurately  Regulated 
By  Convenient 
Thermostatic  Control 


114  ftAN80ME  •THEET  ^^  PRANCieCO,  CALIFORNIA 

Th'sTd'IrtlirmJIit^^re  In  leading  Architectural  and  Contractino  publloatlena 


AVAILABLE     NOW 
IMMEDIATE  DELIVERY 

FOR  FURTHIR  INFORMATION 

ON 

GENERAL  ELECTRIC 

HEATINO  EQUIPMENT 

Write  or  PKone 

GENERAL 

AIR  CONDITIONING 

ft  HEATING  COMPANY 


1126  Howard  St. 
San  Frsncitco 
MArUt  7SI5 


2001   Peralta 

Oakland 
TWinoak*  4066 


COLEMAN 

GAS   BURNING 

FLOOR  FURNACES 
for  MASS  HOUSING 


NOW  AVAILABLE 

AT  SPECIAL  CONTRACTORS 
DISCOUNTS* 

Coleman  ts  America's  largest 
selling  gas  floor  (umscc— -tha 
modern  miracle  of  low-coat 
automstic  heating  for  homes. 

Contractors  and  buUderS, 
conitructing  hundreds  of 
thousands  of  small,  modem 
homes  from  coast  to  coast 
specify  Coleman  floor  fur* 
nacea  They  can  be  depended 
upon  to  provide  years  of 
modern,  low-cost  heating 
comfort.  There  is  no  better 
furnace  at  any  price. 

Easy  to  insull — money-sav- 
ing Coleman  floor  furnacaa 
oner  the  latest  advanremcflta 
in  modem  heatins  efl^iency 
at  low  vakOMX  »aa  operating 
costs. 

*See  your  plumbing  and 
beating  contractor. 


For  information  about  Cole- 
man floor  furnaces  write  or 
phone: 

General  Electric  Supply 

Corporation 

1201   Bryant  Street 

San  Franciaco   3,  California 

Telephone  MArkat  4000 
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DAILY    PACIFIC     BUILDER 


THURSDAY.  MAY  29.  1947 


mltt«d  at  Salt  IaIm  City. 
avaUabU  now). 

(▲) 

(1) I  18.77 

(2) «80.00 

<8) 14.91 

(4) 13JJ6 

(8) 12.W 

(«) 14.49 

(7) 890.00 

(8) 11-84 

(9) 11.80 

(10)..^ 800.00 

(11) 600.00 

(12) 13.87 

(18) 12.72 

(14) 828.00 

(IB).. n  ..  800.00 

(18) .~_  14.82 

(17) 14J9 

(18) 12.82 

(19) 28.72 

(20)., 800.00 

(21)... 828.00 

(22)"I ...  28.00 

(28) 11.80 

(24) .86 

(28) .88 

(28) 170.00 

(27) 188.00 

(28) 810.00 

(29) 280.00 

(SO) 40.00 

(31) 8.48 

(82) 8.40 

(88) 128.00 

(34)-™ 180.00 

(88) 296.00 

(36) 100:00 

(87) 1914.00 

(88) 788.00 

(89) 1711.00 

(40) 1300.00 

(41) 610.00 


Utah,  not   rental    of   1200-    to    lB0O-gaHon    tank 
'  truck,  compleU  with  water  eprlnkler, 
for  approximately  200  hours'   u»e  in 
Trinity  County. 

Speclflcationa  obtainable  from  tne 
above  office. 


(B) 

f  18.86 

1186.00 
19.80 
24.90 
U.82 
19.98 

1068.00 

1672 

17.00 

OO&OO 

1018.00 

17.42 

17.20 

91&00 

1012.00 
17.80 
17.88 
17.90 
38.00 

1148.00 

891.00 

32.00 

30.00 

.84  1 

221.00 

172.00 

606.00 

464.00 

408.00 

9.10 

8.40 

9L00 

120.00 

240.00 

800.00 

2994.00 

122L00 

21.16.00 

1480.00 

996.00 

41 


Cisco.  Calif..  844,«0a 

Hanson  Sros.,  San  Francisco.  Calif., 
859,975. 


•     44 


5/29/47  *^ 

Dump  Truck   Rental 
Law    and    Only    Bidders 

EUREKA.  Calif..  Humboldt  Co.— 
W  O.  Jones.  3020  H  St.,  Eureka,  Cat.. 
at  $3.58  all  types  loading,  aubmilted 
low  bid  May  19  to  the  State  Divi- 
sion of  Highways,  G.  F.  Hellesoe, 
District  Engineer,  548  W.  Wabash 
Ave.,  Eureka,  Calif.,  for  rental  ot 
one  31^-to  4>4-c.y.  dump  truck  for 
approx.    240   hours'    use. 

Other  bids  were: 

T.  V.  Van  Winkle.  Aflndsor.  Calif., 
$3.75  per  hour,  all  types  loading. 

Floyd  Dorr,  Areata,  Calif  .,$3^80 
per  hour,  all  types  loading. 

J.  &  K.  Trucking  Co.,  Los  Angeles, 
Calif.,  $4.00  j)Ower  loading;  $3.76  oth- 
,er  types  loading. 

5/29/47  *3 

Dump  Truck   Rental 
,  Low   and    Only    Bidders 

HUMBOLDT  COUNTY.  Cal.— Fol- 
I  lowing  submitted  bids  May  19  to  the 
State  Division  of  Hlghwayu,  G.  F. 
Hellesoe,  district  engineer,  546  West 
.Wabash  Ave.,  Eureka.  Calif.,  for 
rental  of  one  to  five  4  -  to  5%-c.i. 
dump  trucks  for  approx.  175  hours 
use  in   Humboldt  County. 

C   M.  Brown.  Box  976.  Project  City. 
Calif..  $4  per  hour;  4  trucks.     ^    ^ 

Frank  Van  Drubka.  Eureka,  Calif.. 
$4.05;   2  trucks. 

Floyd    Dorr.    Areata.    Calif..    $4.05; 
2  trucks. 


5/29/47 

Interior  Painting 

Low  and  Only  BIddara 

SAN  FPIANCISCO,  Calif.  —  Qua 
Meyer,  1879  38th  Ave.,  San  Francisco, 
at  $23,390,  aubmltted  Iqw  bid  May  28 
to  the  City  and  County  of  San  Fran- 
clBCO,  Department  of  Public  Works, 
Room  282  City  Hall,  San  Franciaco, 
Calif.,  for  interior  painting  of  High 
School  of  Commerce,  Van  Ness  Ave., 
between  Fell  and  Hayes  Sts. 

Other  bidders  were: 

R  P.  Paoll  &  Son,  San  Frandaco, 
$25,870. 

Robert  Meyer,  San  Francisco,  $84,- 
912. 

Deemer  &  Deemer,  San  Frandaco^ 
$36,200. 

W.  O.  Thompson,  San  Francisco, 
$38,538. 

Martin  Fried,  San  Francisco,  $39,- 
382.  ' 

Reliable  Painting  Co.,  San  Fran- 
cisco. $42,500. 


bid  May  28  tothe  City  and  County 
of  San  Francisco,  Department  of 
Public  Worka,  Room  282  City  Hall, 
San  Franciaco.  Calif.,  under  Spec. 
20,211  for  erection  of  street  signs  on 
Lombard  St.  westerly  from  Van  Ness 
Ave.,  on  Richardson  Ave.  northwest- 
erly from  Lombard  St.,  in  Ansavlsta 
Subdivision  and  in  Apparel  City  Sub- 
division and  Laurel  Helghta  Sub- 
dlvlalon. 

Complete  bids  were: 

M.  J.  Lynch,  San  Francisco,  (1) 
$82.50;  (2)  »0.78;  (8)  $16.80;  total, 
$481& 

Eaton  ft  Smith,  San  Francisco.  (1) 
$38;  (2)  $0.76;  (3)  $28;  total.  $5173. 

R.  Flatland,  San  Francisco,  (1) 
$38.80;   (2)  $0.90;  (8)  $22;  total,  $577a 

Charles  L.  Harney,  San  Francisco. 
(1)  $70;  (2)  $0.68;  (3)  |28;  total,  $10.- 
167. 
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8/29/47 
Contract   Awarded 

Water   Main  Cost.  $16,61C 

SANTA  CRUZ.  Calif.,  ganta  Crur  Co. 
Bay  Street  and  West  Cliff  Drive 
between  Mission  and  Beach. 
Owner — City  of  Santa  Cruz,  A.  J. 
Miller.  City  Clerk.  City  Hall,  Cen- 
ter Street.  Santa  Cruz.  Calif. 
City  Engineer— W.  R.  Jennings,  CUy 

Hall,  Santa  Cruz,  Calif. 
Laying  14-inch  water  pipe. 
Includes   approx.   6800  if.   14-in.   cast 
Iron   water   pipe   llneand  accessory 
water   lines. 
Contractoi^-Ed   Jarvls,  3680  Madrone 
Ave..    Oakland,    Calif.,    $f6,616. 
F-acific   Pipeline  &  Engineers,  Ltd., 
El    Cerrlto,    Calif,    .at    $19.759  60   sub- 
mitted only  other  bid   May  26. 


44- 


SUB-CONTRACT 
INFORMATION 


44 


Supplies^  Equipment 

Sub-Contract 

Infonnation 


42— MISC.    SUPPUES    AND 
MATERIALS 

6/29/47  •     *2 

Asphalt— Bids  Wanted 

SACRAMENTO,  Calif..  Sacramento 
0)._Untll  June  8  bids  will  be  re- 
ceived by  State  Purchasing  Agent, 
Sacramento,  CaUf..  for  supplies  as 
follows : 
QUO.  65694.  REQ.  79188: 

20  tons  Joint  filling  asphalt  In  100- 
Ib.  cartons;  6  tons  delivered  to  Big 
Sysamore  maintenance  station ;  8  tons 
to  Salabasas  maintenance  station;  8 
tons  to  Los  Floras  maintenance  sta- 
tions; 8  tons  to  Torrance  mainte- 
nance station. 
QUO.  66886.  REQ.  79160: 

60  tons  8C-8  liquid  asphalt,  deliv- 
ered and  spread  vicinity  of  Palmdale 
and  Camp  No.  37. 


5/29/47 

Erect     Fence — Bids    Wanted 

SUSANVILLE.  Calif..  Las.^en  Co. 
—Until  June  9.  1  P.  M..  blds.wl!!  be 
received  by  the  board  of  supervisors 
at  the  office  of  the  Fair  manager. 
Fair  Grounds^.  Siusanvllle,  for  the 
erection  of  3819  feet  of  5  foot  chain 
link  fence  around  portions  of  the 
Fair  Grounds  at  Susanvllle.  Bids  to 
beopencd  In  the  office  of  the  board 
of  .supers-lsors  at  the  Court  Hou.se 
at  or  about  2  P.  M.,  Monday,  June  9. 

nan.'j  and  .'■perlfications  on  ffle 
with  A.  A.  Jen.sen.  Fair  Man.vger  nt 
the  Fair  Ground.*?  in  Susanvllle,  Cal. 

15/29/47  „  ^^    ** 

New  Oil   Burners,  Well  Pump,   Etc. 
Bids  Wanted 

TECATE.  Calif.,  San  Diego  Co.— 
—Until  June  6,  2  P.  M.,  bidn  will  be 
received  by  the  Federal  Works  Agr- 
encv.  Public  Bldga.,  Admm..  office 
of  the  dlKlrict  engire'-r,  93S  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  furnishing  new  oil  bxim- 
ers,  well  pumps,  etc..  at  the  U.  fc>. 
Border  fetation   at  Tecate,   Calif. 


5/29/47 

Demolition  of  Buildings 

Low  and  Only  Bidders 

TREASURE  ISLAND.  Calif..  San 
Francisco  Bay. — The  following  bids 
were  submitted  May  28  to  the  Public 
Works  Department.  12th  Naval  Dis- 
trict, Room  A-109,  Federal  Office 
Bldg..  Civic  Center,  San  Francisco, 
Calif.,  under  Spec.  18502  for  demoli- 
tion of  wood  frame  World's  Fair 
buildings  at  the  U.  S.  Naval  Station. 
Treasure   Island : 

Cleveland  Wrecking  Co..  2800  8rd 
St.,  San  Francisco.  (1)  work  com- 
plete. $112,526;  (2)  gymnasium  only, 
$29,956;  (3)  barraclts  only.  $44,945; 
(4)   burned  area,  $40,622. 

Joseph  D.  Balllnger,  Oakland,  (1) 
$148,374;  (2)  $49,774;  (3)  $86,000;  (4) 
$23,600. 

Dolan  Wrecking  Co.,  Daly  City.  (1) 
$164,447;  (2)  no  b^d;  (3)  no  bid;  (4) 
no  bid. 

Diamond  Drilling  Co..  San  Fran- 
cisco. (1)  $232,250;  (2)  $82,755;  (3) 
$104,630;    (4)    $44,865. 

Healy  -  Tibbltta  Construction  Co.. 
San  F'ranclsco,  (1)  no  bid;  (2)  no  bid; 
(3)  no  bid;   (4)  $32,840. 

Shovel  &  Truck  Crane  Service,  San 
Francisco,  (1)  no  bid;  (2  no  bid;  (8) 
no  bid;    (4)  $32,840. 

Nutting  &  Vierra.  Santa  Rosa.  (1) 
no  bid;  (2>  $86,000;  (3)  no  bid;  (4) 
$37,450.  ' 


Plan  sand  specifications  may  tM 
obtained  from  the  office  of  Archi- 
tects Dragon,  Schmidts  *  Hazdman* 
2068  Alison  Way,  Berkeley  4,  CaU&* 
upon  deposit  of  $10. 
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5/29/47 

Refinlshing  Fieora 

No  Bids  Reocived  ^ 

SAN  FRANCISCO.  Calif.— No  bids 
were  received  May  28  by  the  City  and 
County  of  San  Francisco,  Department 
of  Public  Works,  Room  282  City  Hall, 
San  Francisco,.  Calif.,  for  refinlshing 
gymnasium  floors  at  the  James  Lick 
Junior  High  School 


44 


44 


5/29/47 

Street  Signs  (Erection) 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— M.  J. 
Lynch,  2251  Revere  Ave.,  San  Fran- 
cisco, Calif.,  at  $4818,  submitted  low 


5/29/47 

Removing  Quonset  Buildlnga 

Bids  Wanted 

HAYWARD.  Calif.,  Alameda  Co.— 
Until  June  18,  8  P.  M..  bids  will  be 
received  by  the  Board  of  Trustees  of 
the  Hayward  Union  High  School  Dis- 
trict of  Alameda  County,  Howell 
A-  Plemmons,  clerk.  Administration 
Bldg..  Hayward,  Union  High  School. 
Hayward,  for  removing  three  (3) 
"Stran  Steel"  quonset  buildings  at 
Camp  Parks,  Alameda  County,  from 
their  present  foundations,  transport- 
ing to  and  reconstructing  same  on 
new  foundations  on  property  of  the 
Hayward  Union  lUgh  School,  located 
on  Foothill  Blvd.  In  Hayward,  Calif. 


I  Office  Bldf .,  Smn  Fnaaaeo  I 

> ■ = .    ..      'LT. 


BIDS:  Marine  FIreman'a  Mamortal 
Association.  Ina,  86  Commardal  8k.« 
San  Franolsoo,  June  10,  2  P.  M.  Pl«»» 
by  Architect  Harold  H.  Waaka,  888 
Market  St,  San  Francisco,  Call^ 

Erbentraut  ft  Summers,  690  Pann- 
sylvanla  Ave.,  San  »'™n4;«>.  £f"^^ 

B.  S.  McKlttrlck  Co.,  610  16th  St, 
Oakland.  Calif.  .        ^       „* 

Stolte.  Inc..  8481  San  L«andro  8U 
Oakland.  Calif. 

Peter  Sartorlo.  282  Clementina  St, 
San  Francisco,  Calif. 

Central  California  Construction  Co, 
Inc..  116  Erie  St,  San  Franciaco,  Calif. 

Parker.     Steffens     ft     Peanoa,  188 


Gamerston  &  Green 
Lumber  Co. 

Wfcofasci/a  aad  Jebbfag  Yar^n 

LUMBER  •  TIMIIRS  -  TIES  •  FIR 

REDWOOD  PONDRROSA 

SUGAR  PINi 

Soa  Fraaclsee— 1800  Amy  StrMff 
4Twaf*r  1300 

Oaklaad— 2001   Uvlagttoa  SfrMt 
REIfog  4-lfM 


ELECTRICAL  COMMUNICATIOIS 

Telephone  and  Signal  Engineers 

Manual  and  Dial  Telepftone  Sytfemt 

Designers  of  ftemofe  Confrol  Bqulpwnf 

Service   and  fnsfolloflons 
We  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 
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5/29/47 

Razing  Building 
Low  and  Only  Bidders 
OAKLA.ND,    Calif..   Alameda    Co.— 
,Durtiam    Bros.,     Box     620.     Berkeley. 
Calif.,    at   $28,918,   submitted    low    bid 
May  27  to  Col.  J.  H.  Clarksburg,  post 
(engineer.    Oakland    Army    Base,    for 
1  razing  building. 
I     Other  bidders  were: 

Stanley  H.  Koller,  Crockett.  Calif., 
$33,286. 

Pearson  &  Johnson.  San  Francisco, 
Calif.,  $34,619. 

Robert    L.  Wilson,    San    Francisco, 
Calif..  $88,771. 

D.  J.  ft  T.  Sullivan,  Inc..  San  Fran- 


43— MACHINERY  AND 
EQUIPMENT 


5/29/47 

Pickup  Truck 
Bids  Wanted 

WAL.NUT  CREEK.  Calif..  Contra 
Costa  Co.— Until  June  4.  8  P.  M..  blds^ 
win  be  received  by  the  City  of  Wal- 
nut Creek.  Victor  Jan  Veckl.  city 
clerk«  1876  Main  St.  Walnut  Creek, 
Calif.,  for  one  H-ton  pickup  truck 
for  delivery  within  90  daya 

Specifications   obtainable  from  the 
above  office. 


6/29/47  •     *• 

Trucks— Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  June  3.  S  P.  M.,  bids  will 
be  received  by  the  Sacramento  Mu- 
nicipal UtlUty  District,  James  E.  Mc- 
Caffrey, general  manager  and  chief 
engineer.  6»th  and  R  SU.,  Sacra- 
mento. Calif.,  for  two  cab-over-engine 
trucks,  with  cab  and  chassis  only, 
wheelbase  134  Inches  mlnlmtun  and 
136  Inchea  maximum. 

Specifications  obtainable  from  the 
above  office. 
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8/29/47 

Dump  Truck  Rental  j 

Bids  Wanted 

STOCKTON,  Calif.,  San  Joaquin 
Co.— Until  June  2  10:80  A.  M..  bids 
will  be  received  by  the  State  Division  j 
of  Highways.  P.  O.  Harding,  diatrict 
engineer,  1200  N.  Center  St,  Stock- 
ton, Calif.,  for  rental  of  one  to  six 
dump  trucks  having  a  water  level  i 
capacity  of  8  cu.  yds.  or  10  cu.  yds. 

Specifications  obtainable  from  the  ' 
above  office.  i 


COMPRESSORS 

AIR  TOOLS 

CONCRETE  MIXERS 

HOISTS 

DERRICKS 

PILE  DRIVERS 
PUMPS 

New  &  Rebuilt 


•  tt 


6/29/47 

Tank  Truck  Rental 

Bids  Wanted  ,,  ^.,  ' 

TRINITY  COUNTY.  CaUf.  — UntU 
June  2.  2  P.  M..  bids  will  be  received 
by  the  State  Division  of  Highways. 
O.  F.  Hellaaoa.  district  anglnaar,  646 
W.  Wabaah  Ave..  Bureka,  Calif.,  fof 


Call   COAST   Pint 

COAST 

EQUIPMENT 
COMPANY 

t4S  IryaBt  St.      MArkaf  S740 


ArISTON  Push  Bars  and  Door  Pulls,  together 
with  Kick  Plates,  are  fabricated  in  all  metals  and 
finishes  to  your  specifications  or  our  standard  de- 
signs. Write  or  telephone  for  detailed  information. 

Michel  tk  Plef  f er  Iron  Works,  Inc. 

KENNETH  OPIE,  Managr  H^ltc.  a^d  Oraawatal  DtwUioB 

Tenth  and  Harrison  Straata.  San  Frandaco  3.  CalUoreia 
Telephone  MArkat  S966 


THURSDAY.  MAY  29.  1947 

South  Park,  San  UTrandaco,  Calif. 

Haaa  *  Rothschild.  826  Merchants' 
Exchange  Bldg.,  San  Franciaco.  Calif. 

-f ♦ 

j  Warehouse,  Oakland,  CaUf.  [ 

•  IDS:  Morwear  Paint  Ce,  M. 
Friedman,  president.  568  14th  81, 
Oakland.  Calif.,  May  29.  4  P.  M.  Plana 
by  Cenaulting  Engineer  Carl  8.  Rep- 
logla,  510  Boulevard  Way,  Piedmont, 
Calif. 

Vasay  Construction  Co.,  8760  Ard- 
ley  Ave.,  Oakland.  Calif. 

WiUla  F.  Lynn.  1040  Folger  Ave., 
Berkeley.  Calif. 

D.  W.  Nlcholaon.  1701  San  Leandro 
Blvd..  San  Leandro.  CaUf. 

Willlana  M.  Greuner  Jr.,  2727  Park- 
er St.,  Berkeley.  Calif. 

Hairy  K.  Jensen,  4024  MacArthur 
Blvd.,  Oakland,  Calif. 

Clarence  H.  Thrams,  1100  0th  Aya^, 
Oakland,  Calif. 

Rladon  *  Sons,  6977  MaJesUc  Ave., 
Oakland.  Calif. 

Empire  Construction  Co.,  844  Har- 
riet St,  San  Frandaco.  Calif. 


DAILY     PACIFIC    BUILDER 


j    Sdiool,  InvemcM,  CaKf  .    [ 

BIDS:  Inverness  Sohoel  Oistriot, 
Qeorga  H.  Moodhead.  clerk,  Invemeea 
Sehoolhouse,  Invernesa,  Califs  June  9, 
•  P.  M.  Plans  by  Arehiteot  William 
Clamant  Ambroaa,  251  Kearny  St., 
San  Franolaco,  Calif. 

Danzln  Construction  Co.,  12  Hill- 
side Ave..  Kentfield. 

Marin  Corp.,  P.  O.  Box  417,  Sausa- 
lito,    CaUf. 

Litchfield  Construction  Co.,  721 
Francisco   Blvd.,   San   Rafael,  CaUf. 

J.  D.  O'Connor  Construction  Co., 
391  Sutter  St.,  San  Francisco,  Calif. 

Robert  Bruen  A  Son,  178  Grand 
Ave..    Oakland,   CaUf. 

Wm.     Mcintosh    A    Son.    740    36th 
Ave..  San   Francisco,  CaUf. 
>- 4. 

J    Chorch  Center,  Berkeley    ( 

BIDS:  Arlington  Ave.  Community 
Church,  Rev.  Herbert  Dimock.  pas- 
tor, 264  Arlington  Ave.,  Berkeley. 
June  3,  5  P.  M.  Plans  by  Architects 
Ratollff,  Haymond  A  Ratollff,  2S37 
Shattuok  Ave..  Berkeley,  Calif. 

B.  T.  Leiter  Sons,  811  37th  St.,  Oak- 
land. CaUf. 

W.  Vernon  Bernard,  6816  Leona  St. 
Oakland.  Calif. 

Joe  Vila  &  Sons  CMUtruction  Co., 
414  Modoc  Ava,  Oakland,  Calif. 

Jack  La  Rock  Construction  Co.,  3 
Kenyon  Ave.,  Berkeley.  Calif. 

Carl  Walstrom,  1447  Blxcelaior  Ave.. 
Oakland.  Calif. 
> ^ 

j  County  Jail,  OroviMe,  Calif.  [ 


•IDS:  County  of  Butte.  Board  of 
Supervlsora,  Courthouse.  Orovllle. 
Calif..  June  6,  2  P.  M.  Arohlteot  E. 
Geoffrey  Bangs,  606  Market  St.  San 
Franoleoo,  Calff. 

B.  a  R.  Construction  Co.,  110  Mar- 
ket St.  San  Francisco,  Calif. 
•     MacDonald,    Young    &   Nelson,  127 
Montgomery  St..  San  BVanciaco,  CaUf. 

Lawrence  Construction  Co.,  8020  V 
St.  Sacramento,  CaUf. 

L.  G.  Shalta.  868  Arbutus,  RouU  1. 
Box  142.  Chlco.  CalUr. 

William  Horstmeyer  Co..  2S  Mars 
St,  San  Francisco,  CaUf. 

Robert  Taylor.  Box  666,  OrovlUe. 
Calif. 

K.  H.  Peterson  ft  Son.  6691  Dam 
Rd.,  Richmond.  Calif. 

Pacific  Coast  Builders.  2680  18th 
St.  San  Francisco.  Calif. 

# 

ENROLL  MORE  TRAINEES 

WASHINGTON.  —  Despite  the 
fact  that  new  construction  was 
not  up  to  expectations  in  April,  the 
number  of  apprentices  hired  in  the 
building    trades    increased    by    3.2 

¥er  cent.  This  was  announced 
hursday,  by  the  apprentice  train- 
ing service  of  the  Department  of 
Commerce. 


City  License  Fee 

(Continued  from  Page  One) 


"The  delinquents — those  who  re- 
fuse to  pay — are  just  being  held',, 
she  stated.  "We  can't  do  anything 
about  it  until  the  test  case  is  de- 
cided. We  have  to  abide  by  the 
law.  The  city  thus  far  has  not  ac- 
cepted the  lower  court's  di'cision." 

In  contrast  to  the  operation  of 
state  license  law^s,  the  money  col- 
lected from  local  contractors  goes 
into  the  general  fund  which  is 
used  to  pay  all  city  expenses.  Un- 
der state  operation,  the  money  is 
specifically  allocrited  to  finance  op- 
eration of  the  license  law. 

Should  the  city  lose  the  test  ca^. 
the  contractors  would  be  entitled 
to  their  money  back  with  seven 
per  cent  interest  from  the  date  of 
judKinent,  according  to  Cily  Con- 
troller Harry  D.  Ross.  Ross  dis- 
closed that  curreat  collections  are 
not  being  held  in  reserve  to  meet 
the  contingency  of  repayment. 

Under  the  law,  he  said,  the  su- 
pervisors would  make  a  special  ap- 
propriation and  could  return  the 
fees  with  interest  in  a  lump  sum 
or  ten   inRtallments. 


READ  and  USE  th« 
Classified  Section 
...CoiiMArlcet7110 


SENATE  AUTHORIZES 
COMPLETION  OF  TEMPS 

WASHINGTON.  —  The  senate 
earlier  this  week  completed  con- 
gressional action  on  the  bill  to 
authorize  federal  public  houtnng 
authority  to  complete  its  progiam 
of  converting  surplus  army  bar- 
racks and  other  wartime  struc- 
tures into  temporary  veterans' 
housing  units.  The  legislation  pro- 
vides $35  million  for  this  purpose. 

The  original  bill  .setting  up  the 
program  authorized  spending  of 
$410  million  t^  aid  in  furnishing 
temporary  housing  to  veterans 
and  their  families  affected  by  evic- 
tions and  other  hardships. 

Because  of  increased  construc- 
tion costs  resulting  from  labor  and 
building  materials  prices,  many  of 
the  units  in  the  process  of  conver- 
sion could  not  be  completed.  Addi- 
tional funds  were  voted  to  allow 
completion  of  these  units  for 
which  contracts  already  have  been 
made. 


RECORDED 
NOTICES 


BUILDING  PERMITS 


Applications 


SAN    FRANCISCO 


ALTER  machine  shop,  15000;  West 
Lucerne  75   S   Brannan   St;   owner, 

5  F  Screw  Products  Co.  755  Bran- 
nan  St ;  contractor,  Jos  L.  Barnes 
750  Polsom  St 

DWELLING,  l-story  fr,  J7000;  W 
Vienna  75  N  Brazil;  owner,  J  Red- 
mond, 363  Vienna;  contractor,  Red- 
mond  Constr  Co,   363  Vienna   St. 

ALTER  shop,  $500;  944  Folsom  St; 
owner,  MuUer,  60  Crestlake;  con- 
tractor, P  Vuklcevlch,  1442  Tar- 
aval    St 

ALTER  garage.  *1200;  1931  Buchan- 
an St ;  owner,  K  David  and  Marie 
Johnson,    premises. 

ALTER  offices,  »90.000;  225  Bush; 
owner,  Standard  Oil  Co,  premises ; 
contractor,  Swinerton  &  Walberg, 
225  Bush   St. 

DWELLING,  1 -story  frame,  $7500; 
&E  corner  23rd  Ave  and  Mooraga ; 
owner,  Rand  Eleanor  Bauer,  568 
28th    Ave;    contractor,   A  T   Morris 

6  Sons,    5400   Fulton    St 
ALTER  store  and  apt.   $3000;   North 

Holloway  100  W  Mlr»mar;  owner 
and  builder,  F  Tattenham,  20  Man- 
or Drive. 

ALTER  office,  |2000 ;  400  Montgom- 
ery St ;  owner,  Lurie  Co.  333  Mont- 
gomery Street  ;  contractor,  Spencer 
Bagge,   82    Mame. 

ALTER  dwelling,  $750;  104  Leese  St; 
owner  and  contractor,  oos  Schnei- 
der, 104  Leese  9t. 

ALTErt  dwelling,  $1000;  W  Church  30 
S  Jersey;  owner.  W  Thomson,  1180 
Key  Ave;  contractor,  Adam  Arras, 
660'  MlAnion    St. 

ALTER  flats,  $500;  2643  Baker  bt; 
owner,  A  Castiglia,  prem ;  contrac- 
tor, Richard  N  Tone.  1555  Page  St 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


ALTER,  $4000;  677  Bu«h  St:  owner, 
Eeey  Freezy  Food  Stores,  1800 
Peralta  St,  Oakland:  contractor, 
E    WPerktns.   42^   Taraval    St 

DWELLINGS,  ten  l-story  fr.  $7000 
each;  NE  and  NW  comern  41'«t 
Ave  and  Ortega  .St.  E  41  nt  Av<*  25. 

50  N  Ortega  St,  W  40th  Ave  25,  50 
N  Ortega;  N  Ortega  70.  95  E  4lBt 
Ave  and  N  Ortega  70,  95  W  40th 
Ave;  owner  and  builder,  R  F  Galll. 
377  West  Portal  Ave. 

WALL  retaining.  $2000:  Blk  769  Lot 
23  S  Golden  Gate  Ave  130  W  Gough 
f,t ;  owner  and  builder,  N  Howard, 
774  Golden  Gate  Ave. 

ALTER,  $900;  1007-13-17  Valencia  St; 
owner,  Mrs  I  Conells,  902  Guerrero 
St ;  contractor.  John  Hink.  1459  B 
Van   Ness  Ave. 

ALTER.  $500;  498  Hoffman  Avenue; 
owner  and  builder,  Marion  Hart- 
fleld,   premises. 

REMODEL  $5000;  950  Grant  Ave; 
owner  and  contractor,  Young  Ah 
Fook,   premises. 

DWELLING.  2-8tory  frame.  $11,000; 
N  Ix)s  Palmos  Drive  272.4  E  Globe 
Alley;  owner.  Herbert  J  Stuart. 
1324  Broadway;  contractor,  R  M 
Ortega.  329  Primro.«<e  Kuad.  Bur- 
llnpamf. 

ALTER,  $29,000;   California  and   Me- 


DOORS 

ALL    TYPES 

PLrWOOD 

ASPHALT  TfLf 

HARDWOOD  FLOORING 

THE  BROOKMAN  CO..  Inc. 

2S33  Third  Str^f 
ATwa«*r  f444 

son  Streets;  owner.  FVclfic  Union 
Club,  prem;  contrnrior,  Swinerton 
A  Walberg,  225  Bush  St ;  archil««cf, 
Louis  Hobart. 

DWELLING,  2-story  frame,  511,000: 
N  Las  Palmas  Dr  232.9  K  Globe 
Alley ;  owner,  Anthony  Winston, 
3769  Fillmore  St ;  cuiitractor,  R  M 
Ortega.  329  Primrose  Road,  Bur- 
lingame. 

REPAIRS  and  alterations,  $2000;  690 
Sutter  St ;  owner  and  contractor, 
Sam  Wald,   1840  Turk   St. 

ALTER,  $750;  SE  Stockton  St  and 
Maiden  Lane ;  owner.  Town  and 
Country  Club,  218  Stockton  Street; 
contractor.  Phoenix  -  glmpton  Co, 
520   6th    St. 

ALTER,  $3000;  85  2nd  Street;  owner 
Pacific  Tel  &  Tel  Co,  prem;  con- 
tractor, Phoenix  -  Simpton  Co,  520 
Sixth   St. 

ALTER  cooler  box,  $1750;  350  3rd  St ; 
owner,  H  Shenson,  prem;  contrac- 
tor. Thermal  Insulation  Co,  2331 
Jerrold   Ave. 

COMPLETE  apt.  $2500;  1821  Waller; 
owner,  Ann  Lindberg,  premises ; 
contractor,  B  F  Dean,  3516  Mission. 

ALTER,  $20,000;  owner,  City  of  Paris 
Stockton  and  O'Farrell  Sts-  con- 
tractor. Wagner  &  Martinez.  381 
South  Park;  engineer,  Hail  &  Pretr- 
noff. 

ALTER,  $12,000;  701  Bryant  Street; 
owner,  F  Palmer,  41  Sutter  St ; 
contractor,  Wm  Horstmeyer  Co,  23 
Mars  St. 

ALTER,  $500 ;  56  Alpine  Terr ;  owner, 
A  F  Silva,  prem;  contractor.  Rich- 
ard   N   Tone,    1565    Page   St. 

DWELLING,  l-story  frame,  $4000; 
142.58  S  Ordway  St  on  Brussels  St ; 
owner  and  builder,  E  T  Nannery. 
355  S  Ridge  Road. 

ALTER  and  add  rooms,  $1600;  1931 
Buchanan  St ;  owner  and  contrac- 
tor. King  David  and  Marie  John- 
son,  premises. 

REPAIR  fire  damage,  $2000 ;  664  10th 
Ave;  owner,  Volberg  Nordstrom, 
c/o  cntr;  contractor,  Fred  J  Early 
S69    Pine    St. 


OARAGE,  $600;  4019  Mlra  St;  owner 

and  builder,  George  Wlxon,  prem. 
DWELLIN  Gil-story.  6-room).  $9600; 

9885   Burr   St;    owner  and   builder. 

Mrs  Phoebe  Dykes,  490  76th  Ave. 
ADDITION.  $1000;    1414    E    14thr    St; 

owner,    Paul    Norstrom.    premises; 

builder,  Bergland  Construction   Co, 

124  Pala  Ave,  inedmont. 


Completion  Notices 


BERKELEY 


TIRE  SHOP,  $10,000;  2416  San  Pablo 
Ave;  owner  and  builder,  Milton 
Schlffman,  433  Ashbury  Ave,  El 
Cerrlto. 

FOUNDATION  (7.room  dwelling). 
$1000;  1206  Russell  St;  owner  and 
builder,  Albert  H  Kunde,  4116  Santa 
Rita,  Oakland. 

DWELLING  (7-room),  $14,000;  821 
Euclid;  owner  and  builder,  Robert 
E  Newrman,  1402  Berkeley  Way. 

MORTUARY  (colored),  $16,000;  2900 
Shattuck  Ave;  owner  and  builder, 
Albert  L  Burton,  2929  Stanton. 

DWELLING  (6-room),  $6600;  1712 
10th  St;  owner,  Hllma  Thompson, 
1714  10th  St;  builder,  Wm  Kangas, 
245  Peritlns,  Oakland. 


OAKLAND 


ADDITION,  $860;  1906  94th  Ave; 
owner  and  builder,  C  J  Cunning- 
ham,   premises. 

ADDITION,  $3000;  1201  90th  Ave; 
owners  and  builders,  O  and  L  Beck, 
premises. 

DWELLING  (l-story,  6-room),  $6000; 
2729  Talbot  Ave;  owner,  C  Myers, 
premises;  builder,  Millard  Galie, 
10246  MacArthur  Blvd ;  garage  $378. 

ALTERATIONS,  $960;  4778  Redding 
St;  owner,  Glenn  Cramer,  prem: 
builder,  Walter  J  Josephs,  3122 
Minna  Ave. 


ALAMEDA  COUNTY 

Recorded  Accepted 

May  28.  1947-^603  and  2606  Pren- 
tiss Place,  Oakland.  J  W  Martin- 
sen  and   C  E  Cook   to   whom   It' 
may  concern _ May  26,  1947 

May  28,  1947— Lots  87,  38,  89,  46,  46, 
47,  48.  49,  60  and  52.  Block  16, 
Amended  Map  Sunset  Terrace, 
Oakland.  Curt  Campbell  to  Alton 
B  Gould „ May  28,  1947 

May  28,  1947— Lot  8,  Map  Kramer 
Tract  Oakland.  Charles  D  I^on 

to  whom  it  may  concern 

_ May  23,    1947 

May  28,  1947— Ptn  Block  6,  Map 
Hayward  Acres,  Eklen  Township, 
Alameda  Co.  ESdmond  J  Nicholas 

to  whom  it  may  concern 

Jtfay   27,   1947 

May  28,  1947—8043  Strobrldge  Ave. 
Castro  Valley,  Hayward.  Carl  F 
and  Lavetta  Reschert  to  Becker, 
Forman  &  Becker. Jilay  27.  1947 

May  28,  1947—1218  139th  Ave,  San 
Leandro.  Alfred  Botelho  to  Beck- 
er, Forman  &  Becker....May  27,  1947 

SAN    FRANCISCO 

Recorded  Accepted 

May  27,  1947— NW  MISSION  ST 
76-6  SW  Tingley.  Romeo  L  and 
Ann    Camisa   to    Wellnits   &   De- 

Narde May    26.    1947 

May  26,  1947— W  4l8t  AVENUE  200 
N  Judah  Street.  Donald  R  and 
Catherine  M  Rogers  to  Warda 
Brothers May   26.    1947 


PAGE  7 

Plumbmg  Pel 

rniits 

BERKELEY 

Liens  Filed 

SAN    FRANCISCO 

Recorded  Amount 

May  27.  1947— IX)T  36  Blk  1,  Lake- 
view.  C  LeRov  Alsen,  dba  Im- 
Rov  Olsen  Co  vs  Eugene  M  and 

Jatie  Doe  Rirhcreek   .<76.07 

May  27.  1947— E  Slst  AVENUE  175 
S  Irving  St  American  Terraezo 
Co  vs  Joan  Phillips $149.00 


685  Santa  Rosa;  owner.  Cooksey; 
dealer,  J  C  Livlngood;  water  cloaet; 
2  wash  basins;  bath  tub;  sink;  Ban- 
dix. 

1400  Hearst  St;  owner.  (3oon;  deal- 
er. Gene  Stormer;  Bendlx. 

1286-A  Hearst  St;  owner  and  deal- 
er, R  C  Swlnk;  wash  tub. 

430  Kentucky ;  owner,  Dr  Harkness  p 
dealer,  Durant  Plumbing  Co;  sink; 
dishwasher. 

2036  Berkeley  Way;  ownar,  Ogla; 
dealer,  C  W  Knights;  water  closet; 
wash  basin. 

8041  Deakln;  owner.  Font  Jean; 
dealer,  C  W  Knights ;  wash  kasln. 

2918  Florence;  owner,  Robertson; 
dealer,  C  W  Knlghta;  sprinkler  sys- 
tem. 

1732  Unlvsrslty  Ave;  owner,  Mc- 
Donald; dealar,  Oeorga  Stoddard;  2 
sinks. 


Electrical  Permits 


SAN    FRANCISCO 


6713  220  Montgomery  St  Km  846; 
owner,  Bechtel  Corp(;,  contractor. 
Ace  Elec  Co;  8  outlets;  extend  8  out- 
lets. 

6714  62  1st  St;  owner.  Bechtel 
Corp;  contractor.  Ace  Elec  Co;  9 
outlets;    8    plugs;    motors. 

6715-16  70  Dorman  Ave;  owner, 
Apparel  City;  contractor,  Eveready 
Elec  Serv  Co;   7  plugs. 

(1717-18  3508  Mission  206  Srd  St; 
owner.  Modem  Mattress*  Hotel  Mor- 
ton ;  contractor,  Wonderlite  Neon 
Prod  Co;  sign. 

6719  2000  Mission  St;  owner.  Wll- 
llamn  Bros;  contractor.  Dowd-Seld; 
2    outlets;    1    switch. 

fi7?0  1647  .Vth  Avo:  owner,  ..»..; 
contractor,  Pac  Elec  &  Mech  Co; 
temporary  saws. 

6721  2280   Chestnut    St;    owner,      . 

;    contractor,    Pac   Elec   A   Mech 

Co;   1  outlet. 

6722  574  Calif  St ;  owner.  C  Mer- 
serase;  contractor,  Pac  Elec  A  Mech 
Co;   6  plugs. 

6723  899  Capp  St:  owner.  ; 
contractor.  Malm  A  Welter;  3  out- 
lets;  2   plugs;    1    switch. 

6724  'AS  Ist  5th  floor;  owner.  Pru- 
dence; contractor.  Malm  A  Welter; 
6  outlets. 

6725  2533  Vi     Polk;     owner,     W     B 


Associated  Wood  Products  Go. 


"^^  WooJ.  We.  *J>mU" 

TELEPHONE  LANDSCAPE  $-7713 
1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


THE  BROOKMAN  COMPANYJnc, 

Announces 

The  Formation  of  Our  New 

CONSTRUCTION  SPECIALTIES  DIVISION 

under  the  management  of 

H.  A.  Minton,  Jr. 

Northern  California  Distributors  For 
Dalmo  Automatic  Sash  Hardware — Installed 
Dalmo  Casement  and  Transom  Hardware — Installed 
Sanymetal  Toilet  Partitions — Installed 

STEEL  and  ALUMINUM  SASH 
Steel  Rolling  Doors 

Your  Request  For  Quotations  Welcomed 


THE    BROOKMAN    CO..    Inc. 

2833  Third  Str««t,  Son  Fronciteo 

Phone  ATwafT  9644 
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DAILY     PACIFIC     BUILDER 


Camm;  contractor,  MaJm  &   Welter; 
1    outlet;    1    switch. 

6726  109  N  Montgomery :  ovnei. 
Macgleitzman ;  contractor, "  Main  & 
Welter;  6  outlets;  move  outlets  for 
fluorescent  lights. 

6727  3016  Baker;  owner.  Wmiama; 
contractor,  Malm  &  Welter;  4  out- 
lets;   9    plugs;    2   switches. 

6728  208  F-owell  St;  owner.  Omar 
Khayham'fl  Restaurant ;  contractor, 
Atlas  Elec  &  Eng  Co. 

8729  101  Denslown  Dr;  owner 
Gray;  contractor,  Atla.s  Eire  I'.  En^ 
Co;   8  outlets;   6   p'ugs ;    2   switclu  s 

•730  421  Davis  St;  owner,  Danny 
Thomas  Restaurant;  contractor.  At- 


las  Elec   h.   Engr   Co;    change   main 
switch    amps. 

6731-2  2134-8  42nd  Ave;  owner,  Su- 
perior BIdg  Co ;  contractor,  Adams  El 
Co;  10  outlets;  4  branch  circuits;  14 
plugs ;'  10  switches  ;  overhead  service. 

6733  1714  45th  Ave;  owner.  Mac- 
Arthur  BIdg  Co ;  contractor,  Adams 
Elec   Co ;   special   equipment ;   range. 

6734  3139  23rd  St;  owner,  Hamil- 
ton Bros ;  contractor,  Rodiack  Elec 
Const  Co ;  1  outlet ;  1  branch  circuit ; 
motors. 

6735  Van  Ness  W  90  ft  N  Union 
St;   owner,   "Crazy   Cox";    contractor, 

I  Foster  &  Kleiser;   18  outlets;   1  plug. 

6736  Geary  &  7th  NE  cor;  owner. 


THURSDAY.  MAY  2».  1947 


cussiFiED  apyiEBTisme 

Daadlin*  3  p.   m.   Day  Before    Inienjon. 


Racat — 30c  Iin«!   29c  Una 
9  or  mora  iaaartiona. 
(Minimum  ordar  $2.) 

Phone  MArket  7110 


1-—    MISCELLANEOUS 


What  I*  YOUR  Personnel 
Problem? 

WE  Can  Serve  Yoa 

Western  Personnel  can  anslst  vou 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job 

Western  Personnel  will  thorough- 
ly screen  to  your  speclfica- 
Uon. 

Western  Personnel  can  save  you 
time  and   expense. 

JOHN  L.  MATHERS   -   Director 
Twenty  Years  in  the  Building 
.  Induttry 

WESTERN   PERSONNEL 
SERVICE 

(Agaacy) 

Formerly  CUritml  Plseemeni  Burtau 

Tachnksi  •  Profaaaiona]  -  Commarcial 

26  Ol'AKRBLL  ST.  SUITE  902.3' 

GArfiald   1617-1618 


MEN  AVAILABLE 

ENOINEERS.  C.E.,  M.E.,  and  EE. 
9UPTS..  COMMERCIAL  and  IND. 
SUPTS.,  ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSl^lEN,   ALL  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEH^ 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN.    Building   Materials 
A   complete   library  of   capable    mer 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-^79 

Thta  AGENCY  Is  designed  for  the 
Building  Industry 


Used  Cars;  contractor,  Foster  A 
Kleiser;  1  outlet;  2  plugs;  1  switch; 
special    equipment ;    floods 

6737  91  lA  Pac  St,  owner,  Henry 
Tom;  contractor,  Charles  Geib;  mo- 
tors. 

6738  3033    16th    St;    owner, 
contractor,  G  H  Elec  Co;  fire  njaiir. 

6739  BIdg  2  Area  2  Apparel  City; 
ownef,  Apparel  City;  contractor,  Eta 
Hokln  &  Galvan  Land  Const;  16 
outlets;  motors;  special  equipment; 
circuits  for  iron   plugs. 

6740  -  41       various  locations;  own- 

?,''•    :    contractor.    Neon    Maint 

Corp;  sign. 

6742  665  Sutter;  owner,  Dr  M 
Elizabeth  Jenkins ;  contractor  Pacific 
^'3^^     ^°-     «-™y     equipment 

6743  100  Highland  Ave;  owner, 
Seyerall;  contractor.  Star  Elec  Co; 
rebuild   meter  board. 

6744  1821  Taraval;  owner.  Sea 
Breeze  Cleaners;  contractor,  Dover 
Elec  Co;  4  outlets;  1  plug;  motors;  1 
switch. 

6745  73  Waller  St;  owner.  Ahrl- 
cano;  contractor.  M  Schimetschek ; 
alterations. 


BERKELEY 


— TOWINQ    and    BARGE    WORK— 

Call   Bill   Atthowe,   SU.    G543;   Pier  8 

(U) 


1—    MISCELLANEOUS 


Will  receive  bids  at  WESTERN 
?UOAR  REFINERY.  Purchasing 
Dept,  2   Pine  St..  San   Francisco  11, 

1.  Remove  entire  building,  includ- 
ing wood  floor; 

2.  Remove  columns,  roof  trusses 
roof  and  siding. 

3.  Will  consider  lea.slng  building 
for  whse..  owner  or  leasee  to  make 
necessary  repairs. 

B  ^^°***^*^  **  'o«t  of  23rd  Street 
San  Francisco.  Size  89  ft.  wide  by 
380  ft.  long.  27  ft.  to  roof  trusses  at 
one  end.  34.ft.  to  roof  tru-^ses  at  the 
other  end.  Steel  trusses  and  rolumna 
constr.  Side  and  end  walls  2-in.  ce- 
ment plaster  on  Hl-Rib  bolted  to 
pine  girths.  Wood  floors;  .sill,  on 
concrete  piers;  automatic  spHnklers- 
adequate  wiring  in  whse.  thrnugh- 
out:  24-in.  troiighing  belt  conveyor 
through  roof  trussen  full  leneth"  of 
building.  "  ,8/3, 


FOR  SALE 


2—     HELP  WANTED 

DETAILER 

Reinforcing  Steel,  heavy.  Apply  1750 
Army  St  Phone  VA.  414L  Job  lo- 
cated  at  Pittsburg.  Calif.  6/» 

o.^??***'  Contractor  wants  SBCT'Y 
8TENO.  Permanent  Good  salary 
Construction  exp.  preferred.  Reply 
Box  527.  c/o  Dally  Pacific  Builder. 
..  6/4/47 

3— POSITION  WANTED 


CONTRACTORS'   EQUIPMENT 

Barber-Greene  Trencher  Model  44C 
reconditioned  In  our  shop.  Excellent 
condition.    Price  at  Oakland.  |8.500. 

Buckeye  201  Trencher.  Good  con- 
dltlon;  digs  22-  to  42-in.  wide,  22-ft 
deep.    Price  at  Tracy,  |7,500. 

P.  &  H.  Trencher;  digs  22-  to  42- 
in.  wide.  22-ft.  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine Is  a  steal  for  anyone  who  has 
use  for  a  large  machine.  Price  at 
Oakland.   |3.S00. 

Truck  Crane.  Universal  ^-yd..  80- 
ft.  boom,  falrleads.  mounted  on  A  C 
Mack  truck  powered  with  Mercury 
motor.  Condition  fair.  Price  at  Oak- 
land. 14.250. 

Crawler  Crane.  Model  700B  F  &  H ; 
60  -  foot  boom,  fairleads.  Complete 
shovel  attachment  included.  Needs 
repairs  to  put  in  good  shape.  Price 
at  Oakland.  |6,000. 

Compressor  —  Ingersell-Raod.  160 
cu.  ft  Single  stage,  mounted  on  1933 
IH-ton  Ford  truck.  Both  compressor 
and  truck  In  good  shape.  Price  at 
Oakland.  |1.200. 

McGUIRE  Sc  HESTER 

796— 66th  Avenue  TRlnldad  7676 

Oakland  3.  Calif. 


68332  2105  Los  Angeles;  owner  and 
contractor,  James  Lusk;  1  switch: 
3  plugs;  1  circuit 

68333  1893  Oxford;  owner,  ; 

contractor,    Jones    Electric:    18  fix- 
tures. 

68334  1514  Blake  St ;  owner,  George 
Fong;  contractor,  Jones  Electric;  6 
fixtures. 

88835  1508  Delaware;  owner,  M  E 
Davis;  contractor,  Jones  Electric;  1 
°"iiS-'  ^  switches;  1  plug;  1  circuit 

68336  2171  Mllvla;  owner.  Texaco 
Co ;  contractor,  Jones  Electric ;  16  fix- 
tures. 

68337  2000  Dwlght;  owner, ; 

contractor,  Moore  Electric ;  6  fixtures. 

68338  2478-80  Bancroft  Ave;  own- 
er, Sportsway;  contractor.  Electrical 
Products  Corp;  1  algn;  2  transform- 
ers. 

68339  1285-A  Hearst;  owner.  R  C 
Swink ;  contractor,  R  C  Swink ;  8  out- 
lets; 2  switches;  8  fixtures;  6  pugs: 
new  service;  2  circuits. 

68840  1228  Carlton ;  owner.  .  _.  • 
contractor,  White  Electric  Co;  new 
service. 

68341  1871  Solano;  owner,  Oak 
Sweet  Shop;  contractor,  White  Elec- 
tric; Fub-feed. 

68342,  2601  Le  Conte;  owner,  _.; 

contractor.  White  Electric;  4  plugs. 

68348  2995  San  Pablo  Ave;  owner. 
Standard  Oil  Co;  contractor.  White 
Electric;  6  motors. 


47437  3715  Mac  Arthur;  owner. 
Modem  Variety  Stores;  contractor. 
Paramount;  fixtures. 

47438  3715  Mac  Arthur;  pwner. 
Modern  Variety  Scores;  contractor. 
Paramount;    alterations. 

47489  234  Mac  Arthur;  owner.  A 
Horn;  contractor,  Paramount;  out- 
lets; alterations;  plugs;  new  instal- 
lation. 

47440  2220  Linden  St;  owner,  Dob- 
ney;  contractor,  T  Bushman;  8  out- 
lets; 8  plugs;  6  switches. 

47441  l„o4  44th  Ave ;  owner,  A 
Webb;  contractor,  Ets  Hokln  &  Gal- 
van; alterations. 

47445  80  Gravatt;  owner,  Bran- 
agh ;  contractor,  Collins ;  outlets ; 
plugs;   switches. 

47443  3033  ,E1  Monte ;  owner 
Brasch ;  contractor,  Collins;  outlets; 
plugs ;    switches. 

47444  3025  El  Monte;  owner, 
Brasch;  contractor,  Collins;  outlets; 
plugs ;  neMTy  Installations ;   switches. 

47445  7130  E  14th;  owner,  Colll- 
gan  Armmlnga  Berg;  contractor, 
Collins ;    fixtures. 

47446  215  Marlow  Dr;  owner,  F 
Borges;  contractor,  Clifford ;  fix- 
tures. 

47447  2818  Poplar;  owner,  Payne- 
Mahoney;  contractor,  Clifford;  new 
Installation. 

47448  2560  B'way :  owner,  H  K 
Jensen;  contractor,  Clifford;  alterat- 
tlons. 

47449  E  14th  A  107th  Ave;  owner. 
107th  Ave  Club;  contractor,  J  F 
Grosso ;    alterations. 

47450  1971  Arrowhead  Dr;  owner, 
Geo  Chambers;  contractor,  J  F 
Grosso ;    motors. 

47451  6862  Estates  Dr;  owner.  A 
C  Sullberg;  contractor,  Bayliss  LgtK 
Fix;    44   fixtures. 

47452  18th  &  Telegraph:  owner. 
Money  Back  Smith;  contractor,  Ros- 
enberg; motors. 

47453  628  30  Valle  Vista;  owner. 
Geo  Drysdale;  contractor.  Johnston; 
outlets;  plugs;  switches. 

660    Clara;     owner,    J    Da- 
oontractor,     J'ohnston ;      fix- 


POSITIONS   OPEN 

S-791— STRUCTI*  DB8IGNBR  with 
Calif,  license  for  chief  draftsman.  SaL 
open.  East  By. 

S-794— STRUCTL.  DESIGNER,  «x- 
perlenced  on  steel  and  concrete  build- 
ings, for  wortL  on  th9  board.  Salary 
open.  San  Francisco. 

S-775  —  STRUCTL.  DRAFTSMAN, 
pref.  young  grad.  with  some  «xp«r. 
on  board.  Opportunity  to  advance. 
San   Francisco. 


ENGINKRIII9  SOCIITIIS 
PERSONNIL  SERVICE.  INC 

(Ag*Bey) 
N«wtoa  D.  Cook,  Mgr. 

87  POST  ST.  S.  P.  4 

•Arnold  924t 


OAKLAND 


47431  2325  E  14th  St;  owner.  Van 
Bokkelyn;  contractor.  Roberts  Lghtg 
Fix ;    alterations. 

47432  2238    84th    Ave;    owner.    Ed 
contractor.    Flagler;    13    ftx- 


wards ; 
turea. 

47433 
wards; 
tures. 

47434 
D    Savant ; 
alterations. 

47436  19th  A  Telegraph;  owner. 
Payless  Mkt  White  Cross:  contracr 
tor.    Paramount;    fixtures. 

47436  19th  &  Telegraph;  owner. 
Payless  Mkt  White  Cross;  contrac- 
tor.   Paramount;    alterations. 


2242   84th    Ave;    owner.    Ed- 
contractor,    Flagler;    13    flx- 

4017    Harding   Way;    owner, 
contractor.    Paramount; 


BUILDING  CONST.  SUPT..  25  yra 
exp.  Cliff  McCurdy,  UNderhlll  8170. 

6/29 

FOR  RENT 


•  ^ilHiP*^**      HANDLING      JBQUIP. 
»a»fT:      CARHlJBRa,      STARRS 

S  fSi  **  C^^«".  Oakland 


y  .^^!^^I^^^^^-  ^ **-«""  "-'t-  bed 
o^?^^??  ROLLER,  side  winches. 
Call   TWinoaks  8181  (tf) 

OFTICE  SPACE.  2086  Ma-ket  St. 
San  Francisco.  Excellent  for  Cbntrac- 
i°IIL^  Specialty  Men.  Phone  JIT. 
*-•"*  6/4/47 


uilP^.  CATERPILLAR  D-7.  with 
hydrauUc  angledoser  and  double 
drum  La  Toumeau  power  unit,  fully 
operated  and  maintained.  Phone  VA- 
iMcla  5006.  ^ 

MODEL  25  NORTHWEST"  b"aCTC- 
HOE  SHOVEL  ROSENBERG  BROS. 
GRADING  CO.,  12  Oak  Grove  St. 
San  Francisco.  Phone  DO.  4790. 

6 —  FOR  SALE 


TABLE  SAW.  tilt  top.  l«-ln.  blade 
with  accessories.  New.  Driven  by  8- 
H.P.  Wisconsin  air-cooled  Motor.  T 
Maneely.  252  Post  St.,  San  Josa.  Phone 
Columbia  8740. 5/ag 

TO  ALL  CONTRACTORS 
28H -Gauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  sizes:  imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Dnimm 
St.,  San  Francisco  11.  Phone  OA.  8196. 

t^ 

1  Model  D  HANDI  CRANE.  1  850-cu. 
ft.  WORTHINGTON  COMPRESSOR, 
portable.  R.  W.  Reade  A  Co.,  ASh- 
bcrry  1616. 6/8/47 

■  ^'orrugateo  ALiTWlMW*  iUfflfflTS. 
19  gauge.  OM-ln.  46Hx9«-ln.  Alum- 
inum Prrvlurts  On.  8«4H  mth  8tr««* 
Pliona  UNderhlll  2166  or  SUttar  «700. 


New  1947  STUDEBAKER  M  -  16 
TRACTOR  with  5th  wheel.  Am  ask- 
ing new  delivered  price,  (2332.00  In- 
cluding tax  and  license.  Chuck's 
Truck,  .124  East  8th  St.,  Oakland. 
Phone  TWinoaks  4590.  (5/29) 


Complete  Concrete  Block  Skjulp- 
ment  with  Electric  Motors  and 
switches;  Skip  hoist;  14  cu.  ft  paddia 
type  Mixer,  all  In  excellent  condition. 
Price  for  lot  12.000.00.  Phone  San  Ma- 
teo  4-20S1,  evenings.  5/19 

PAINT  CONTRACTING  business; 
est.  26  years;  modem  equip.;  com- 
pressor and  big  tnick.  sand  blast, 
large  stock  materials:  owner  retir- 
ing, will  lease  shop:  estimator-super- 
intendent will  remain;  110,000  plus 
stock.    1609  Ir\-lnK  St. 


Official  Proposal 

Additions  to  Present  School,  Mt 
Shasta  Elementary  Sohool,  Mt. 
Shasta.  Consisting  of  a  Kinder- 
gartan,  Tour  Classroom*,  Cafa- 
Uria  and  KItchan  and  C«nn«otinfl 
Corrldort 


1054   104th :   owner,   Alameda 
contractor,     Johnston ;     fix- 

10803  Pearman :   owner.  Ala- 
contractor,    Johnston ; 


ADVERTISEMENT  FOR  BIDS 


AVAILABLE     FOK     HOUIDIATF 

DELIVERY,    a    limited    quantity    of 

28   -    gauge   corrugated    ALUMINUM 

SHEETS,  standard  dimension.  Phona 

It.  Crandall.  SUtter  S26&  ctf ) 


STANl-EY  HDWE.  2731 S  Rt  low 
rate  to  Builders,  ten  sets  and  over. 
Four  sets  Sectional  Hdwe.  for  open- 
ings 14  X  10;  two  Sectional  Doors  and 
Hdwe.  7-6  X  7-8.  Glide  In  Overhead 
Door  Co.,  5420  San  Pablo  Ave.,  Oak- 
land    Phone  OLympIc  6312. 

(5/29) 


BUILDING  MATERIALS 

When  you  start  your  Job,  call  us 
for  quick  sen'ice  on  your  hard-lo- 
get  materials.  They  will  be  delivered 
when  you  need  them '. 

Let  us  save  you  MONEY.  DE- 
LAYS ARE  EXPENSIVE.  W^  make 
YOUR  triubles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

IISI    Sutter    St.,    San    Frariolsco   9 
P  Respect  4M0  or  2800 


Sealed  bids  will  be  received  and 
publicly  opened  at  7:30  P.  M.  on 
Thursday.  June  12th,  1S47,  at  the  of- 
fice of  the  District  Superintandent 
of  the  Mt  Shasta  Union  Elementary 
School  District  at  the  Mt  Shasta 
■lamentary  School,  Mt  Shasta,  Cali- 
fornia. The  bids  will  l>e  for  addition* 
to  the  present  school,  consisting  of  a 
kindergarten,  four  classrooms,  cafe- 
teria and  kitchen  and  connecting  cor- 
ridor*. 

Plan*  and  Specification*  may  b« 
obtained  at  the  office  of  Howard  R. 
Perrln,  Architect  1121  Main  Street 
Klamath  Fails,  Oregon,  upon  deposit 
of  $25.00,  which  deposit  will  be  re- 
funded to  the  bidder  upon  return  of 
the  Plans  and  Spadflcatlonfl  to  the 
Architect  Plans  and  Spadflcations 
may  be  exmlned  at  the  office  of  the 
District  Superintendent  at  Mt  Shasta 
and  at  the  Builders'  Exchange,  666 
Mission  St,  San  Francisco,  California. 

A*  a  condition  precedent  to  re- 
ceived Official  Proposal  Forms,  the 
bidder  must  have  filled  out  a  Bid- 
der's Pre-qualificatlon  Questionnaire 
and  delivered  the  «ame  to  the  Archi- 
tect seven  day*  prior  to  the  opanlng 
of  blda 

The  successful  bidder  will  be  re- 
quired to  furnish  a  Surety  Company 
Bond  In  full  amount  of  the  contract 
price.  He  shall  be  required  to  carry 
Public  Liability  Insurance  a*  *pecl- 
fled. 

A  bidder's  bond  or  certified  check 
in  an  amount  equal  to  6%  of  the 
lump  sum  bid  muat  accompany  the 
bid  as  a  guarantee  for  the  execution 
of  the  contract 

The  Board  of  Trustees  of  Mt 
Shasta  Union  Elementary  School  Dis- 
trict. Mt  Shasta,  California,  reeerre 
the  right  to  reject  any  or  all  bid* 
and  to  waive  any  Informalities. 
K.  A.  BRUSH, 

Superintendent 
(Dally  Pacific  Builder) 
(May  27-2S,  June  6,  1M7) 


47454 
porto; 
tures. 

47455 
Homes 
tures. 

47456 
meda   Homes 
fixtures. 

47457  3758  E  11th;  owner,  Lee 
Dorgan;  contractor.  Western  Neon; 
new  installation. 

47458  Talbot  &  Foothill  Blvd; 
owner.  ;  contractor,  Capitol;  8 
fixtures. 

47459  2520-2-4-6  2«th  Ave;  owner, 
Lyon  ;  contractor,  Jas  Anderson ;  out- 
lets; plugs;  new  installations; 
■witches. 

47460  161  Marlow;  owner.  C  H 
Buckley;  contractor,  Jas  Anderson; 
new    installation. 

47461  1938  Bway :  owner.  Magee 
Bros;  contractor,  Densmore  Elec; 
outlets ;  switches. 

47462  1938  B'way;  owner,  Magee 
Bros;  contractor,  Densmore  Elec; 
fixtures. 

47463  124  Montecito  St;  owner, 
.Women's  City  Club  of  Oak  and  East 
Bay;  contractor,  Matson  Elec  Equip- 
alterations. 

47464  1846  7th  St ;  owner,  M  M 
Chaney;  contractor,  A  J  Redman; 
outlets ;    alterations. 

47465  1846  7th  St;  owner.  M  M 
Chaney;  contractor,  A  J  Redman; 
alteration.s ;     2     plugs. 

47466  1921  B'way;  owner,  J  J 
Newberry  Co;  contractor.  Scott  - 
Buttner;  24  outlets;  24  plugs;  3 
motors. 

47467  3933  Maple;  owner.  McAr- 
ithur;  contractor.  Dimond ;  overhead 
service. 

47468  1600  7th  St;  owner.  Seventh 
St  Liquor:  contractor.  Manning  & 
Whitaker;   sign   . 

47469  5319  E  14th  St;  owner. 
Rockey's;  contractor.  Manning  & 
Whitaker;    sign. 

47470  8301  E  14th  St;  owner,  San- 
tos Liquors;  contractor.  Manning  & 
Whitaker;   sign. 

47471  1849  E  2l8t  St;  o.vner, 
George's  Mkt;  contractor.  Manning 
A  Whitaker;   sign. 

47472  8021  Mac  Arthur;  owner. 
Blue  Moon  Cafe;  contractor,  Man- 
ning A  Whitaker;  sign. 

47473  3108  Berlin  Way;  owner. 
Sanford  Wlxson :  contractor.  S  Wlx- 
son;  outlets;  fixtures;  plugs;  switch- 
es. 


47474  14th  Ave  A  E  18th  St;  own- 
er, 14th  Ave  Liquor;  contractor. 
Manning  A  Whitaker;   sign. 

'47475  4885  Mac  Arthur;  owner. 
Pal's  C^fe;  contractor.  Manning  A 
Whitaker;    sign. 

47476  19th  &  Telegraph ;  owner, 
Payless  Mkt,  Brown's  Dutch  Lunch ; 
contractor.  Manning  &  Whitaker; 
sign. 

47477  3051  School  St;  owner,  Leo's 
Grocery;  contractor.  Manning  and 
Whitaker ;    sign. 

474978  14th  Ave  A  E  18th  Si ;  own- 
er,  14th  Ave  Liquor;  contrac|f.r. 
Manning  A  Whitaker;  sign. 

47479  5319  E  14th  St;  owner, 
Rockey's ;  contractor.  Manning  A 
Whitaker;    sign. 

47480  2335  Market  Street;  owner, 
Sam's  Cafe;  contractor.  Manning  A 
Whitaker;   sign. 


Dr.  Condon  Speech 

(Continued  fmm  Page  One) 


reau.  Dr.  Con(ion  said  that  the 
ionosphere,  the  electrically  con- 
ducting layer  30  to  250  miles  above 
the  earth's  surface,  became  the  ob- 
ject of  comprehensive  study  during 
Hie  war  as  control  and  prediction 
of  radio  transmission-reception  be- 
came critical.  It  is  the  existence 
of  this  layer  that  makes  long-dis- 
tance radio  communication  pos- 
sible. Wrapped  high  above  the 
earth  like  a  trillion  dollar  cable, 
it  bounces  back  the  radio  signals 
sent  up  into  the  air. 

Aid   Communications 

If  it  were  not  there  as  a  radio 
reflector,  those  signals  sent  up 
would  travel  right  on  out  into 
space  and  radio  transmission  be- 
yond 50  miles  or  so  would  be  an 
utter  impossibility.  The  study  of 
these  electron  clouds  at  the  bu- 
reau of  standards  has  already  led 
to  a  great  deal  of  information,  Dr. 
Condon  said.  The  bureau  now  pub- 
lishes regular  forecasts  of  radio 
weather  for  communication  engi- 
neers, and  publishes  them  three 
months  in  advance. 

Another  part  of  the  electronics 
field  with  immense  potentialities 
involves  the  ug»  of  multimillion- 
volt  betatron  and  syncTirotron 
eauipment.  Bureau  of  standards 
laboratories  now  have  the  job  of 
establishing  the  basic  protective 
and  measurement  standards  in  con- 
nection with  these  new  machines, 
he  said.  This  responsibility  is  an 
outgrowth  of  radiation  and  x-ray 
work  carried  on  continuously  since 
1913. 

Stady  Radiation  Hazard 

Plans  are  underway.  Dr.  Condon 
said,  for  the  erection  of  a  betatron 
and  a  synchrotron  at  the  bureau 
in  order  to  carry  out  research  us- 
ing the  extremely  high  voltage  x- 
rays  and  electron  beams  which  they 
generate.  This  equipment  will  be 
housed  in  a  four -story  building 
which  will  be  completely  under- 
ground. This  precaution  is  neces- 
sary, he  said,  because  no  one  yet 
knows  what  the  radiation  hazards 
are  in  this  multimillion  volt  range. 


ATTENTION 
CONTRACTING     PLUMBERS 

Announcing  the  Opening  of  Sales  Offices  in 

San  Francisco 

of 

PACIFIC  INTERNATIONAL  PIPE  &  STEEL  CO. 

405  Sansome  Street,  San  Francisco  11,  California 
YUkon  6-1037 

Cost  Iron  Soil  Pipo 
Cost  Iron  Soil  PIpo  Fittingt 
k  Drainogo  Fittings 

Iron  Costings 

Paclffe  laHniaH«a«l  Pip*  A  $«mI  Co.  ii  an  Independent  Western 
Induttry  Established  to  Assure  You  of  Prompt  Delivery,  Courtsous 
and  Efficient  Service. 

OUR  FOUNDRIES  ARE  EQUIPPED  WITH  THE 
MOST  MODERN  MACHINERY  TO  INSURE 
UNIFORM  HIGH  QUALITY  PRODUCTS 
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Building  Section 


(Continued  from  First  Section) 


9-10— EDUCATIONAL 
BUILDINGS 


5/29/47  9 

Bond    Election    In    Amount  of 

1263,000  Set   For  June   13 
School     (ImptB.    A    Addns.) 
LINDEN,    Calif.,    San    Joaquin    Co. 
Owner — L.inden     Union    High    School 
District,      J.      H.      Burton,     Henry 
Westllng,     Francis     Grupe,     Bruce 
Purviance,    Lino   Martini,   members 
of   i^oveming  board,   julnden   Union 
High    School,    Linden    Road,    Lin- 
den. Calif. 

14-17— PUBUC  BUILDINGS 

5/29/47  15 

Ownsr    Taking     Bld»— Due    June    10, 
10  A.    M.    (Time    Extended    from 
May  29) 

Garage  A   Fire  Station;    Spec.  1799 

DAVIS    DAM    PROJECT,    Ariz.-Nev. 

Owner — U.  S.  Bureau  of  Reclama- 
tion,  Kingman,   Ariz. 

Plana    by    owner. 

Includes  dismantling  and  moving  of 
shop  bldg.,  from  Yucca  Army  Air 
Field,  (About  26  miles  south  of 
Kingman,  Ariz.,)  and  erecting  as 
garage  and  fire  station  at  Davis 
Govt.  Camp  (about  30  miles  west 
of  Kingman). 
Unit  quantities  were  given  Apr.  29. 

18.1»— RELIGIOUS  BLDGS. 

8/29/47  19 

Preliminary  Sketches  In  Progres* 
Church  Cost  $35,000 

LARKSPUR,    Calif.,    Marin    County. 

Larkspur   Community   Church. 
Owner    —    Twin    Cities    Community 

Church..     Magnolia     &     Alexander 

Aves.,    Larkspur,   Calif. 
Architect— Alfred     W.    Johnson.     681 

Market  St.,  San  Francisco,  Calif. 
Frame,    1 -story,    seating   capacity    of 

22S 

20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 

5/29/47  21 

Preliminary  Plans   In   Prograss 

Theater     (Remodel) 

SACRAMENTO,  Calif..  Sacramento 
County.  Hippodrome  Theater,  K 
near  10th    St. 

Owner  —  Hippodrome  Theater  Co., 
Sacramento,    Calif. 

Architects  —  A.  A.  Cantin  and  A. 
Mackenzie  Cantin,  704  Market  St., 
San    Francisco,    Calif. 

Remodel  old  brick  theater  into  mod- 
em, theater.   1800  seating  capacity. 

22-26— RESIDENTIAL 
BUILDINGS 

5/29/47  24 

Plans  Completed — Owner  Will 

TaJte    Bids 
Residence  Cost    $11,000 

ALAMEDA     CO.,     170th    Ave.     Near 

14th     gt. 
Owner — Ray    F.    Andrada,    715    27th 

Ave.,  Oakland,   Calif. 
Architect — Lawrence    K.    Cone,    5965 

Ocean  View  Drive,  Oakland,  Calif. 
Wood     frame     and     stucco     exterior 

walls,    shingle   roof,    etc.,    detached 

double  garage. 


5/29/47  22 

Contract  Awarded 

Old    People's    Home    (Shelving    A 
Alterations)  Cost    $«,464 

PAN     FRANCISCO,     Calif.,     Laguna 

j^^onda  Home,  Job  No.  590. 

Owner  —  City  and  County  of  San 
Francisco,  H.  C.  Vensano,  Dept., 
of  Public  Worko.  City  Hall,  San 
Francisco.   Calif. 

Stainless  Steel  shelving  and  altera- 
tions   for    dining    room. 

Contractor  —  General  Engineering 
and  Dry  Dock  Corporation. 


noma    Co.    Serial    No.   04-203-27-89; 
J^ob    No.   2794. 

Owner— War  Department,  San  Fran- 
cisco,   Calif. 

Plans  by   owner. 

Barracks,  mess  hall  and  allied  utili- 
ties. 
Specifications  obtainable  from  the 

above    office. 
Work   involves ; 

(1)1   job  demolition,    removal,    clear- 
and  grading; 

(2)  3  each,  barracks; 

;(3)  1    each   mess  hall; 

(4)  1    Job.    shelter   attached    to   bar- 
racks No.  1 ; 

(5)  1    job,    shelter   attached    to   bar- 
racks Nos.  2  &  3; 

'  (6)  a.    300    lin.    ft.    3    in.    galvanized 
steel  pipe; 
b.  150    lln.   ft.   2%    In.   galvanized 
steel  pipe; 

(7)  a.370    lln.    ft.    6  in.   vitrified    clay 

pipe: 
b.  2^  each    manhole ; 

(8)  a.  8    each,    electrolier; 

b.  1   each,   constant  current   reg- 

ulator ; 

c.  1  each,  street  light  controller; 

d.  1  each,  protective  relay; 

e.  1   job,   wiirk  on    main   switch- 

board and  test  rack  in  pow- 
er  house ; 

f.  1   job,  work   on   street  lighting 

equipment    and     inclosure     in 
power  house; 

g.  1  job,  other  work  in  power 
house; 

h.  1  each.  Type  "A"  manhole; 
I.  2    each.    Type    "C"    manhole; 

j.  1  job,  conversion  of  existing 
Type   "C"   M.   H.; 

k.  8  each,  fire  telephone  pedes- 
tal; 

1.  8  each,  fire  telephone  indenti- 
f  icatlon    light ; 

m.  2,160  lin.  ft.  4-way  encased 
duct,   less  cable ; 

n.  1,100  lln.  ft.  2-way  encased 
duct,  less  cable; 

o.  700  lin.  ft.  Type  II  duct— 2  in. 
less    cable ; 

p.  640  lln.  ft.  Type  II  duct— 2  in. 
with   1    No  8   600  V   VL  cable 
and  1  No.  8  bare  copper; 

q.  1,270  lin.  ft.  Type  I  encased 
duct,  less  cable; 

r.  4.000  lln.  ft.  No.  6  7500  V  Type 
VL  cable,   install   only; 

s.  500  lin.  ft.  furnishing  of  No.  6 
7500  V  VL  cable; 

t.  4.000    lin.    ft    remove   and    reel 

existing    No.    6   7500   V    Type 

VL  cable  from  MH  E-3  thru 

MH  E-5  to  MH  E-4  and  thru 

MH  B-7  to  MH  E-8; 

u.  1,300  lin.  ft.  salvage  and  in- 
stall existing  No  6  BC  ground 
wire  from  MH  E-7  to  MH 
E-6  and  InstaH  from  MH  E-4 
to   MH  E-8; 

V.  475  lin.  ft.  remove  and  reel 
existing  secondary  cable  from 
buildings    to    be    removed ; 

w.  1  job,  remove  5  KVA  trans- 
former  from    MH   E-4 ; 

X.  400  lin.  ft.  barracks  building 
services  (2  in.  Type  II  duct 
and    all    conductors    therein); 

y.  2,500  lin.  ft.  6000V  direct  bur- 
ial   lighting    cable; 

z.  300    lln.    ft.    2    in.    galvanized 
conduit    uiWer   roads. 
(9)  a.  850  sq.  yds.  grading  and  shap- 
ing; 

b.  90     cu.     yds.     select     material 

base   course ; 

c.  70  cu.  yds.  rock  surface  course 

d.  610    sq.    yds.*  armor    coat ; 

e.  60    lin.    ft.    15   Indh    corrugated 

metal  pipe; 

f.  20    lin.    ft.     12    In.    corrugated 

metal  pipe; 

g.  10  lin.  ft.  10  In.  corrugated 
metal  pipe; 

h.  1,720   sq.   ft.    concrete  walk. 


Pacific  Bridge  Co.,  3SS  Kearny  St. 
San  Francisco,  Oalif. 

Ben  C.  Gerwlck,  Ina.  112  Market 
St,  San  Francisco,  Calif. 

Healy  -  Tlbbltts  Construction  Co.. 
411  Brannan  St,  San  Francisco,  Calif. 

Macco  Construction  Co.,  Peninsula 
and  Bayshore  Hi^way,  Burlingame, 
Calif. 

American  Dredging  Ca.  1419  Broad- 
way, Oakland,  Calif. 

Johnson-Western  Co.,  Box  416,  Ala- 
meda, Calif. 

Hydraulic  Dredging  Co.,  Ltd.,  1221 
Central  Bank  Bldg..  Oakland,  Calif. 

Franks  Dredging  Co.,  260  California 
St,  San  Francisco,  Calif. 

Olympian  Dredging  Co.,  525  Market 
St,  San  Francisco,  Calif. 


Use  This  Blank  To  Order  Classified  Ad 


•  YOUR  NAME. 

•  ADDRESS— 
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6/29/4T 

Contract  Awarded 

Earthwork  and  Structur**;  ftpcc  IMS 
•       Cost  $251 3S1 

BOISE  PROJECT,  Idaho.  About  8 
miles  north  of  CaldwelL 

Owner — U.  S.  Bureau  of  Reclamation, 
214  Broadway,  Boise,  Idaho. 

Plans  by  engineering  department  of 
owner. 

Earthwork  and  structures,  Conway 
Oulch  lateral  from  station  60  plus 
50  to  end  "C"  Line  East  Canal  lat- 
erals 9.2  and  9.4  and  aublaterala, 
Payette  Division. 

Contractor^  Humphroys  A  Ketohsn, 
Box  329,  Bois*.  Idaho. 


34 


5/29/47 

Contract  Awardsft 

Clearing  Part  of  Cascade  Reservoir 
Site:    Spec.  1711  Cost  $288,720 

BOISE  PROJECT,  Idaho.  Payette 
Division,  north  fork  of  the  Pay- 
ette River,  one  to  10  miles  northwest 
of  Cascade,  Idaho,  in  gections  3, 
4,  9,  10,  15,  16,  22,  26  and  27  of  T. 
14  N.,  R  3  E.,  B.M.,  and  in  Sections 
8,  9,  10.  15,  16,  17,  21,  22.  27.  28. 
33  and  34  of  T.  15  N.,  R.  3  &%  B.M. 

Owner — U.  S.  Bureau  of  Reclama- 
tion, 214  Broadway.  Boise,  Idaho. 
Flans  by  engineering  department 
of   owner 

Contractor — Wlxson  4  Crowe,  Box 
799,    Redding,   Calif. 


Engmeering  Section 


6/29/47  21 

Contractor    Taking     Sub- Bids 
Theater  Cost    $48,000 

SAN   JOSE.    Calif..    Santa   Clara    Co 
Owner — c/o     Architect.     Donnell     E. 
Jaekle.    Builders    Exchange    Bldg., 
San   Jose,  Calif. 
Architect — Donnell   E.   Jaekle,  Build- 
ers Exchange  Bldg.,  San  Jose,  Cal. 
Contractor— Earl  W.   Heple.  494   Del- 
mas   Avs..  San   Jose.  Calif. 


B/29/47  24 

Plans    Completed — Owner    Taking 
Sub-Bids 

Residence  Cost    $1^000 

SAN  LEANDRO.  Calif..  Alamwla  Co. 
Lake   Chabot   Rd.    Estudlllo   Ave. 

Owner  A  Builder- F.  R.  Archibald, 
216  Foothill  Blvd..  Oakland,  Calif. 

Architect— Lawrence  K.  Cone,  5966 
Ocean  View  Drive,  Oakland,  Calif. 

Concrete  foundation  and  retaining 
walls,  metal  A  wood  windows, 
wood  frame,  brick  veneer  A  stuc- 
co exterior  dwell.,  Incl.  6  moms  on 
1st  floor.  2  car  garage,  laundry, 
heater  room,  etc..  in  basement, 
central   unit   heat   etc 


B/29/47  22 

Ownsr   Taking    Bids— Due    June  10, 

a  P.   M.   Unit   Quantities 

TWO    ROCK    STATION.    Calif..  So- 


33— 


BRIDGES 


5/29/47  33 

Owner  Taking  Bids^Due  June  10, 
10   A.    M. 

Columbia   River  Bridge 

NORTHPORT,    Wash.,    Stevens    Co. 

Owner — State  of  Washington,  Clar- 
ence B.  Shaln,  Director  of  High- 
ways, Olympia,  Wash. 

Plans   by   engrg.  dept.   of  owner. 

Work  Involves  about  1.260.000  lbs. 
structural  carbon  steel;  988.000  lbs. 
structural  silicon  steel;  35,000  lbs. 
cant  steel ;  1,673  lln.  ft.  steel  bridge 
railing,  525  cu.  yds.  concrete,  102,- 
000  lbs.,  steel  relnf.  bars,  removing 
existing  structure,  etc. 
specifications   obtainable   from   the 

above   office   upon    payment   of   |2.00 

not    refundabiA 


34— DAMS,  RESERVOIRS  & 
DREDGING 


5/29/47  34 

Own«r  Taking    Bids— Due  June  5, 

a  p.  M.  (Bidders  Figuring) 
Dredging;  Sarial  04-203-47-87 
MOLATE    POINT,   Richmond,    Calif., 

Contra  Costa  County.  U.  8.  Nayal 

Fuel  Annex. 
Owner — San  Francisco  District  Corpe 

of  Engineers,  War  Departmoit  74 

New    Montgomery    St,   San    Fran- 

Cisco,  Calif. 
Includes  69.600  cu.  yda  dredging  and 

depositing  material. 

Specifications  obtainable  from  the 
above  offlc& 

The  following  contractors  are  being 
furnished  with  plans: 

Associated  Dredging  Co.,  46B  OUI- 
fomla  St.  Ban  FraoeiKO,  Oaltf. 


5/29/47  34 

Owner    Taking    Bids — Due    June    12, 

2  P.   M.    (Bidders   Figuring) 
Chaxinel    Relocation   and    Levee 

Construction;    Spec.   1225 
YOLO   CO..   Calif. 

Owner — Sacramento  Dlst..  Corps  of 
Engineers,  War  Dept,  Wright  Bldg. 
Sacramento,  Calif. 
Relocation  of  Willow  Slough  Chan- 
nel and  construction  of  west  levee, 
Yolo    Bypass. 

Unit  quanlties  were  given   May  23. 
The  following   contractors   are   be- 
ing   furnished    with    plans : 

T.  E.  Connoly  Inc.,  641  Market 
St.,    San    Francisco.   Calif. 

Mllo  A.  Brown.  644  Scofield,  Palo 
Alto,   Calif. 

Hubert  E.  Everist  Sr,  604  Mission 
St,   San   Francisco,  Calif. 

Utah  Constr.  Co.,  1  Montgomery 
St..  San  PYanclsco,  Calif. 

Case  Constr.  Co..  2100  Wilmington 
Ban  Pedro  Road,  Berth  115,  P.  O. 
Box   6.   San   Pedro,   Calif. 

Baslch  Bros.:,  P.  O.  Box  151,  Al- 
hambra,  Calif. 

Parish  Bros.,  P.  O.  Box  6,  Benlcia, 
Calif. 

N.  M.  Ball  Sons,  Box  430,  Berkeley, 
Calif. 

Lee  J.  Immel,  Box  65,  Station,  A, 
Berkeley,  Calif. 

F.  E.  Young,  599  Colusa  Ave., 
Berkeley.  Calif. 

J.  A.  Tertellng  A  Sons.  Inc..  Boise 
Idaho,  and   411  W  5th   St,   Los  An- 
geles, Calif. 
W.  H.  O'HaIr,  Colusa,  Calif. 
Frederickson    Bros.,    1259    65th    St.. 
Emeryville,  Calif. 

Clyde  W.  Wood,  Inc..  6000  Tijunga 
Ave..  P.  O.  Box  620.  North  Holly- 
wood.  Calif. 

Claude  C.  Wood,  P.  O.  Box  609. 
LodI,   Calif. 

Bressl  A  Bevanda  Constructors. 
Inc.,  417  6.  Hill  St..  Room  764.  Los 
Angelee,  Calif. 

Grafe.    Callahan    Constr    Co.,    714 
W.  Olympic  Blvd.,  Los  Angeles.  Cal. 
L.  A.  and  R   S.  Crow,  4756  Valley 
Blvd..    Los    Angeles,    Calif. 

L.  E.  Dixon  Co.,  931  E.  31  st  St., 
Los  Angeles,  Calif. 

Griffith  Co.  1060  South  Broadway, 
Los    Angeles,    Calif. 

W.  E.  Kier  Constr.  Co.,  1462  North 
Stanley    Ave..    Los    Angeles,    Calif. 

Morrison  A  Knudsen  Co.,  810  Title 
Guarantee    BIdg.,    Los    Angeles,    and 
111  Sutter  St..  San  Francisco.  Calif. 
Winston    Bros.,   Box   759,   San  Ber- 
nardino,  Calif. 

H.  Earl  Parker,  12th  and  F  Sts . 
Marysville.   Calif. 

Lester  L.  Rice,  905  14th  St..  Marys- 
ville. Calif. 

M.  J  Ruddy  A  Son,  922  J  Street 
Modesto.  Calif. 

Frederickson  A  Watson  Constr  Co. 
873   31st   Ave..   Oakland,   Calif. 

Macco    Constr.     Co.,     Freight     and 
Ferry    Sts..   Oakland.    Calif. 
E.   B.   Bishop.  Orland.  Calif. 
-.  E.  Haddock.  Ltd.,  353«  E.   Foot- 
hill  BIvd..(    Pasadena,   Calif. 

M.J.B.  Constr.  Co.,  322  Elks  Bldg,. 
Stockton,   Calif. 

(Jeorge  Patterson,  P.  O.  Box  2004. 
Stockton,  Calif. 

Geo.  E.  France.  1509  College  Ave- 
Visalia,  Calif. 

Nathan  A.  More,  2961  W.  Valley 
Blvd.,     Alhambra.    Calif. 

A.  A-  Balnter,  1767-A  Urns  Ave.. 
Long  Beach,  Calif. 

Markham.     Brown     and     Kearney, 


•  FIRM  NAME. 


PHONE. 


-CITY. 


•  WRITE  YOUR  AD  HERE 


TYPE  OF  AD 

Indicate  Classification,  i.e..  Help  Wanted,  For  Sale,  etc 
•  DATES  TO  RUN 


SPECIAL  INSTRUCTIONS- 


COST  PER  COUNT  LINE:    One  time  30  oenU, 

Five  times  29  cents. 

•  MAIL  TO  — 

DAILY  PAanC  BUILDER 

Classified   Advt.   Dept. 

465   10th  St.,   San  Francisco  3 


Criime  A  Co.,  Dallas,  Texas. 

Mike    Malfitano   A    Sons,    879   East 
3rd    St.,    Pittsburg,    Calif. 

Marshall  S.  Hanrahan.  P.  O.  Box 
429,    Redwood    City.    Calif. 

DeVelblRS  Co..   Eastshore  Highway 
and  Huntington  Ave.,  Richmond.  Cal. 
Harms  Brothers.  Route  4,  Box  2220 
Sacramento,    Calif. 

D.  McDonald,  204  2Srd  St..  Sacra- 
mento,   Calif. 

A.  R.  McEwen.  P.  O.  Box  1017. 
Sacramento,   Calif. 

McGllllvray  Constr.  Co.,  P.  O.  Box 
873,    Sacramento,    Calif. 

George  Pollock  Co.,  P.  O.  Box  903. 
Sacramento,  Calif. 

J.  R  Reeves,  P.  O.  Box  1072.  Sacra- 
mento,   Calif. 

A.  Telchert  A  Son,  Box  1113.  Sac- 
ramebto,   Calif. 

R.  A.  Westbrook,  1331  C  St..  Sac- 
ramento,   Calif. 

Gibbons  A  Reed.  259  W.  3rd  South. 
Salt  Lake  City,  Utah. 

Guy   F.   Atkinson   Co.,   Orange  and  I 
Railroad     Aves.,     South     San     Fran- 
cisco.   Calif. 

!     W.  A.  Bechtel  Co.,  155  Sansome  St. 
San   Francisco,  Calif. 

Guertn  Bros.,  208  8.  Linden  Ave., 
South   San  Francisco,  Calif. 

Al  Johnson  Constr.  Co.,  Hubert  A 
Everist  604  Mission  St..  San  Fran- 
cisco,  Calif. 

Peter  Klewit  Sons  Co.,  345  Kie- 
ways  Ave.,  Arcadia,  and  442  Post 
St.,    San    Francisco,   Calif. 

Olympian  Dredging  Co.,  525  Mar- 
ket   St..    San    Francisco.   Calif. 

Piombo  Bros.  A  Co..  1571  Turk  St., 
San    Francisco.    Calif. 

Mark  C.  Walker  A  Son,  Co.,  412 
First  National  Bank  Bldg.,  Santa 
Ana.  Calif.' 

Louis  Biasotti  A  Son,  40  W.  Clay 
St.,   Stockton,  Calif. 

George  French,  Jr.,  P.  0.3ox  807. 
Stockton,  Calif. 
J.    D.    McName,    Stockton,    Calif. 


5th  Ave.  and  Holt  Ave.  from  Ham- 
ilton Blvd.  to  Reservoir  St 

Owner — State  of  California,  DlTlslon 

of  Hl^ways,  Public  Works  Bklg.* 

Sacramento,  Calif. 
State  Highway  Engineer — O.  T.  ICo- 

Coy,    Public  Works   BIdg.,    Sacra- 

mento,  Calif. 

Furnish  and  inatall  traffic  signal  sys- 
tems at  13  intersections  and  fur- 
nish and  install  modifications  to 
exiating  traffic  signal  systems  at 
three  intersections. 
Bids  will  be  opened  In  the  Stats 

Bldg.,  Los  Angeles,  Calif. 
The  work  Involves: 

(1)  furnish    and    Install    fixed    tlms 
traffic  signals  at  Intersections  of 
5th    Ave.    with    Hamilton    Blvd.. 
White    Ave.,    Park    ▲▼«.,    Oaray 
Ave.,  Palomaree  St,  Towns  Ara, 
San  Antonio  Ave.  and  Rsesrrolr 
St;  at  Intersections  of  Holt  Xvm. 
with  Hamilton  Blvd.,  White  Ara, 
Palomares  St.,  San  Antonio  Arc 
and    Reservoir    St. ;    furnish   and 
Install    modifications   to  eadstlng 
traffic    signal    systems    at  inter- 
sections of  Holt  Ave.  with  Park 
Ave.,  Garey  Ave.  and  Towns  Ara 
and     furnish    spare    timsr    and 
cabinet 

Specifications  obtainable  from  the 
above  office  of  the  state  highway 
engineer. 


3&—     DOCKS,  PIERS  & 
HARBORS 


l'5/29/47  88 

Owner  Taking    Bid»^Due   June  19,  2 

P.  M.  (Tixe  Extended,  from  June  5) 
(Bidders    Figuring) 
Restoration  of  Pier  and   Lagoon; 

Serial   No.  04-208-47-86 
SAN     FRANCISCO,     Calif.     Aquatic 

Park,  northerly   end   of  Van   Nees 

Ave. 
Owner— San  Francisco  District  Corpa 

of  Engineers,  War  Department,  74 

New   Montgomery    St,   Ban   Fran- 
cisco, Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
above  offica 

The  following  contractors  are  being 
furnished  with  plans: 

Healy  -  TibbltU  Construction  Co., 
411  Brannan  St.  San  Francisco,  Calif. 

Ben  C.  Gerwlck.  Inc.,  112  Market 
St,  San  Francisco.  Calif. 

Associated  Dredging  Co..  4«5  Cali- 
fornia St,  San  Francisco,  Calif. 

Macco  Construction  Co.,  Peninsula 
and  Bayshore  Highway,  Burlingame, 
Calif. 

J.  D.  Proctor,  inc..  Box  247,  Point 
Richmond   SUtlon.   Richmond.    Calif. 

Clinton  Construction  Co..  923  Fol- 
som  St.,  San  Francisco,  Calif. 

Duncanson-Harrelson  Co.,  14(M  De 
Young  Bldg.,  San  Francisco,  Calif. 

M  B.  McOowan,  Inc.,  «25  Market 
St.  San  Francisco,  Calif. 

WUliam  E.  Wright  789  Montford 
ATa,  Mill  Valley.  Calif. 


TRANSMISSION  UNES 
38— ELECTRIC  UGHTING 


8/29/47  38 

Owner  Taking  Bide— Due  Jun*  H, 

2  P.  M..  in  Los  Angeles 
Traffic  Mgnal  Syeteme 
POMONA.    Calif..   Los    Angalss    Ca 


5/29/47  88 

Owner  Taking  Bld^-Due  Juns  M; 
2  P.  M.,  In  Los  Angelse 

Traffic  Signal  Systems,  Lighting, 
Curbs 

DEL  MAR.  SOLANO  BSIACH,  EN- 
CINITAS,  CARLSBAD  and  ML. 
CAJON,  Calif.,  San   Diego  County. 

Owner — State  of  California,  Dirision 
of  Highways,  Public  Wortce  Bldg., 
Sacramento,  Calif. 

State  Highway  Bngineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Baoim- 
mento,  Calif. 

Furnish  and  install  traffic  actuated 
signal  systems  at  six  locations, 
furnishing  and  installing  highway 
lighting  at  five  of  the  locations 
and  constructing  curbs  at  three  of 
the  locations. 

Bids  will   be   opened    in   the   Itata 
Bldg.,  Los  Angeles,  Calif. 
The  work  tnvolvee: 

(1)  110  cu.  yds.  remove  oonorsts; 

(2)  260  cu.  yds.  roadway  ezcaratloo; 
(8)  80  cu.  yds.  imported  borrow; 

(4)  IBS  tons  plant  mix  surfacing  f 

(5)  82  cu.  yds.  portland  cement  con- 
crete curbs ; 

(8)  traffic  actuated  signal  control 
system  and  highway  lighting  at 
intersection  of  Main  St  and 
Magnolia  Ave.  In  El  Cajoo : 

(7)  traffic  actuated  signal  control 
system  at  intersection  of  Route 
2  and  16th  St  In  Del  Mar; 

(8)  traffic  actuated  signal  control 
system  and  highway  lighting  at 
intersection  of  Route  2  and  Plasa 
St.   in  Solana  Beach ; 

(9)  traffic  actuated  signal  control 
system  and  highway  lighting  at 
Intersection  of  Route  2  and  E  8t 
in  Enclnitas; 

(10)  traffic  actuated  signal  control 
system  and  highway  lighting  at 
intersection  of  Route  2  and  lUm 
St  In  Carlsbad: 

(11)  traffic  actuated  signal  contn^ 
system  and  highway  lighting  at 
Intersection  of  Route  2  and 
Grand  Ave.  In  Carlsbad. 

Specifications  obtainable  from  th« 
office  of  the  state  highway  engineer. 


8/29/47  It 

Owner  Taking   Bide— Due  June  M, 

2  P.  M..  In  Loo  Angelee 
Traffic  ftignal  System 
LAGUNA  BEACH.  Calif.,  Orange  Ca 

Coast  Blvd.  from   Diamond   8t.   to 

Myrtle  St. 
Owner— State  of  California,  Dinston 


PACE  10 


DAILY     PACIFIC    BUILDER 


9t  mgbvrnyB.  PubUc  Worka  Bldg., 
Sacimmrnto,  Calif. 
•toU  Hlc:faway  Bnglseer— O.  T.  Mc- 
Coy,    PubUc    Works    Bldg.,    Sacra- 
mento, Calif. 
FurnUh  and  install  fixed  time  traffic 
•ignala  at  five  intersections  and  re- 
«oiuitruct  fixed  time  traffic  signals 
at  six  interaectlona 
BUU   will    be   opened  in   the   State 
Bldg.,  Los  Angeles,  Calif. 
U)  furnish    and    Install    fixed    time 
traffic  signals  at  intersection  of 
Coast    Blvd.    with    Diamond    St., 
Bluebird  Canyon    Dr.,    Cress    St., 
Thalia  St  and  Myrtle  St ;  furnish 
and  install  modlflcaUons  to  exist- 
ing signals  at  L«glon  St,  Lagruna 
Ave.,    Forest-Park    Aves.,    Ocean 
Ave.,   Broadway   and    Aster    St- 
CUff  Dr.,  and  furnish  spare  timer 

and  cabinet 
Spadfications  obtainable  from  the 
above  office   of   the  state  highway 
engineer. 


V/90/47  88 

Owner  Taking  Bids— Due  June  10, 
a^.  M. 

Underground  Etectrio  Ducte,  Etc 
BBRKELST,  Calif.,  Alameda  County. 
■Vicinity  of  Agriculture  Hall,  Berke- 
ley Campus. 
Owner — Regents  of  the  University  of 

California,  Berkeley,  Calif. 
Plana  by  owner. 

Approximately  1050  ft  underground 
electric  ducts  and  manholes. 
Specification B  obtainable  from  the 
cashier's  office,  103  Administration 
Bldg.,  University  of  California,  Berk- 
eley, Calif.,  upon  deposit  of  flO,  re- 
fundabla 


3»— SEWERS 


B/29/47  39 

Lew  and  Only  Bidders 
Culvert  Cost  9186,900 

OAKLAND,  Calif.,  Alameda  County. 

Harrison  St  and  28th  St 
Owner — City  of  Oakland,  Chas.  Don, 

City    Cloik.    City    Hall,    Oaklanu. 

Celif. 
City  Bnglheer  —  Walter  PYlckBtaJ. 

City    Hall,    Oakland,    Calif. 
Reinforced    concrete    box    culvert. 
Low  Bidder  —  Erlckson  -  Phillips   & 

WMsberg,  8341  Telegraph,  Oakland, 

Calif.,  9185,809. 

Work    Involves : 

(1)  280  lin.    ft.    6-ft.   by   14-ft.    6-m. 


relnf.    concrete    box    culvert    on 

timber   platform; 
(2;  fill    lln.    ft    6-ft    by    14-ft    6-ln. 

reinforced     concrete     box     cul- 
vert; 
(3»  4000     lln.     ft     wooden     bearing 

piles ; 
(4>  15      lln.      ft     48     in.      standard 

strength  rlnforced  concrete  pipe 

conduit ; 
(6)  1X«   im.    ft    86   In.   do; 
(6)  75   lin.   ft  27   in.   dO; 
(7 1  5  lln.  ft  24  In.  do; 

(8)  If.l  lln.  ft.  15  In.  plain  concrete 
pipe  conduit; 

(9)  91    lln.   ft   12  In.   do; 

(10»  708   iln.   ft   8  in.   vitrified   clay 
pipe  sewer; 

(11)  106  lin  ft  earth  channel; 

(12)  1    }>ewer   and    manhole   and    re- 
construction ; 

(18)  1    12-in.    cast    iron    pipe    sewer 

crossing ; 
(14)  8  each  reinf.  concrete  manholes 

w;th  special  frames  and  covers, 
(16)  1   brick   ar>d   concrete    manhole 

with  standard  top; 

(16)  IC    each    brick    manholes    with 
standard    top; 

(17)  2  each  storm  water  inlets  wltli 
34   in.   opening; 

(18)  IS*  cu.    yds.   brick  or   concrete 
walls; 

(19)  G   each    T- branches; 

(20)  1    lamphole; 

(21)  40    cu.    yds.    riprap    walls    and 
slope   pavement. 

Total  bids  May  27  were: 

(A)  Erickson  -  PhilllpB    A    Welsberg, 
Oakland,  |185,909. 

(B)  Martin    Murphy   and   Robert   B. 
McNair,  Oakland,  1188,629.67. 

(C)  McGulre     &     Hester,     Oakland, 
$182,321. 

(D)  Dan    Caputo,     San    Jose,    |180.- 
774.50. 

Unit  prices  will  be  sTlven  soon. 
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5/28/47 

L.OW  and  Only  Bidders 

Culverts  (Repair)  Coet  848,121  .es 

OAKLAND,   Calif.,   Alameda  County. 

Lake  Merrltt  outlet  channel  at  8th 

St.  and  10th  St 
Owner  —  City    of    Oakland,    Charles 

Don,  city  clerk.  City  Hall,  Oakland, 

Calif. 
City  Engineer— Walter  N.  Frickstad, 

City  Hall,  Oakland,  Calif. 
Repair  of  existinf?  culverts,  including 

cleaning,  sandblasting  and  placing 

of    a    reinforced    gunite    lining    in 

sections  of  existing  culverts. 
Low   Bidder— Ben    C.    Oerwlck,    Inc., 


BUILDING  PROJECTS 


Noted  In  Issue 


4-29 

6-ao 

5-28 


Bid  Opening  Date  Project 

S-2»— 10 K)OA.M.— Oarage  and  Fire  Station.  Davis  Dam  Project 

Arlznna-Nevodu 
»-»—  4:00P.lC.^Warehouse  Oakland 

5-89— 10:30A.M.— Brick    Stucco   Bldgs.   (2)  Fresno 

«-  1^  —Church  Btiilding     ChIco 

•-  S —  — ^Parochial  School  (8  Rooms)  and  Convent,  ICadera 

6-  2—  7:30  P.M.— School  Addn.  Round   Mountain 

6-  2— 8K)0P.M,— Sh'p-MuBlc    Bldp    Hollister 
•-  »—  7:80  P.M.— Move  and  Alter  School 
•-  3—  8:00  P.M.— Ftrehouse  No.  1       Bayshore 
6-  2— 10:60  A.M.— Move  and  Convert  Buildings  and  Utllltiea,  Lindsay  S-20 
€-  2— 11:00AM  -Han star  Eureka  5-28 

•-  8— 10KX)A.M.— VHF  Radio  Range  Station  Near  Stockton         5-19 

e-  8—  2  K)0  P.M. —Steam  GeneraUng  Units.  WiUnlngton 
•-  8—  8 :80  P.M.— Ward  for  Infirm  Men.  Norwalk 
«-  »—  8 :00  P.M— EHementary   School  Addition.  Brisbane 
•-  B— 8:00  P.M— School  Inverness 

•-  »—  8  K»  P.M.— Church  Center         Berkeley 
•-  4—  — Store  Building  Palo  Alto 

•-4 — IK)OP.M. — Painting   and    Repairs.  Montesano.  Wash. 
•-  4 —  3 :00  P.M.— Painting,   Lock   Boxes  and  Repairs,  Redding 
'6-  4—  7:30  P.M —Jr.   High   Sch.    (Ur^t   3)  El  Centro 

e-  4— 8K)0P.M— Pairting.  Etc.  r«ntralla.  Wash. 


S>16 
5-22 
5-22 
5-21 
6-21 


6-16 
6-  7 

6-18 
6-  7 
5-26 
6-26 

4-  » 
6-18 

5-  8 
4-  « 


6-  4— 10:00 A.M— Veterans'    Hoapttal  (Superstructure).  Buffalo,  N,  T.  8-27 


e-  4 

«•  6 

•-  fr 


8  KlOPJtf.— Fainting   and   lUpi^rs>  Spokane,  Wash.  4«  9 

■2:00P.M.— P.    O.    Repairs        netldmg  5-12 

2:00  P.M.— P.    O.    Repairs  Uklah  5  12 

8. -00 P.M — Painting  and  Miscellaneous  Repairs,  Uklah  6-18 

8:00  P.M.— Alter.    A    Addn.    •    Klement.    School  Broderick       5-22 

•-  ♦—  S. -00 P.M.— County  Jail  Addition.  Orovllle  4-» 

•-  6—  2:00  P.M— Post  Office  Repairs.  Tooele,  Utah  5-26 

•-  9—  —School  Buildings      Yuma,  Arts.  9-  6 

•-  7—  8K>0P.M— Move  and  Re-eract  Building.  Sanger 
9-  7— Before  Noon — School  (Remodel),  Auberry 
9-  »— 10:00  A.M— Storage  Room  San  Francisco 

9-  »— 8:00 P.M— School  AddiUons   (5).  San  Lorenzo 
«-  9~  a:00P.M->-Sheltera,  Fences,  Btc,  San  Ysldro 
9-  ^—  8 :00  P.M.— Alter  Jr.    High   Gym  Petaluma 

9-  0 —  8:00  P.M. — Garage    Addn.  Richmond 

•-10—  8:80  P.M.— Hospital  Attendants'  Quarters.  Camarillo 
9-10—  2:00  P.M.— Alter.   *   Addns.    to  Mothers  Hoiiw       San  Francisco  5-28 
9-l<^10.H)0A.M— AdminlstraUon,  Dormitory  and  Kitchen  Building. 

Los  Angelas  County 
9-10—  2 :00  P.M.— Of  flee   Bldsr.  San   Francisco 

9-l<K—  8  KM)  P.M — ^Barracks,  Etc.  Two  Rock,  Sonoma  County 

•-11—  S:09P.M— Painting  and  Repairs,  Bingham  Canyon,  Utah 
9-11—  IHWP.M— PalnUng  and  Miacellaneous  Repairs,  Walla  Walla, 

Washington 
9-11 —  2  K)0  P.M.— Painting  and  Repairs,  Tulare 
9-11 —  2:00  P.M. — Naval   Reserve    Armory,  Fresno 
9-11—  2  KW  P.M.— Painting  and  Repairs.  PortervlUe 
9-11—  3 :00  P.M.— Storage  Room   No.  5(  Remodel).  Tuba  City 
•-11—  2 :00  P.M— Pacific  pas  &  Electric  Powerhouse,  Etc.,  Amador 
Ceonty  6-26 

2 KWP.M.— Junior  High  School  Building.  Van  Nujra 
7:30  P.M— School  Addition        Mount  ShasU 
9-12—  8:00  PM— Jail  DInuba 

«-l«—  2  X>0  P.M— Painting  and  Repairs.  Vernal.  Utah 
•-17—  2:00  P.M.— Paint   and    Repair  P.  O.  Berkeley 

••17—  2:00F.M.— Paint   and    Repair  P.  O.  Santa  Monica 

•-99—  3:00  P.M. — Veterans'  Hospital,  Fresno 

7-  •—  9  KM  P.M.— Veterans'   Memorial  School  Building,  Reno,  Nav. 
T-14—  6:00  P.M.— City  Jail  Reno,  Nev. 


6-21 
6-14 
6-18 
B-18 
5-22 
5-28 
6-U 


6-30 

5-16 
5-27 
4-16 

4-28 

6-18 
6-20 
6-18 
6-19 


B-19 
6-27 
5-22 
4-19 

5-22 
5-22 
6-18 
6-30 
6- 16 


FOOD  PROCESS  PLANTS 

Built  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Years  of  exprrience  in  food  procets 
plant  manufacturing 

BUILT  TO  ORDER 
METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.        San  Francisco        DOuglat  0371 


112  Market  St.,  San  Francisco.  848,- 

121.62. 

The  work  involvaa: 

(1)  3072  sq.  ft  sldewall  lining; 

(2)  1320  lln  .ft  lining,  SecUon  A; 
(8)  1208  lln.  ft  lining  SecUon  B ; 

(4)  80,647   lbs.   reinforcing  bar  steel; 

(5)  10,320  lbs.  reinforcing  wire  mesh. 
Complete    bids    submitted    May    27 

were: 

Ben  C.  Gerwick,  Inc.,  San  Fran- 
cisco, (1)  80.60;  (2)  818;  (3)  816;  (4) 
80.077;  (5)  80.14;  total,  849,121.82. 

Cement  Gun  Construction  Co.,  San 
Francisco,  (1)  80.47;  (2)  121.26;  (3) 
813.50;  (4)  10.10;  (5)  80.18;  total.  851.- 
624.14. 

Emsco  Co.  of  San  Francisco,  (1) 
80  455;  (2)  $32.25;  (3)  $10.50;  (4)  80.08; 
(5)  80.16;  total,  861,871.19. 

Johnson -Western  Co.,  Alameda,  (1) 
80.588;  (2)  830;  (3)  816-50;  (4)  80.06; 
(5)  80.18;  total,  888,885.40. 
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5/29/47 

Contraot  Awardact 

East  Side  Relief  Sewers 

Coat  823,90ai0 

DINUBA,  Calif.,  Tulare  County. 

Owner—City  of  Dinuba,  Gladys  M 
Archer,  city  clerk.  City  Hall.  Di- 
nuba, Calif. 

Engineers — Qulnton  Engineers,  Ltd., 
816  S.  Flgueroa  St,  Los  Angeles, 
Cllf. 

Includes  installation  of  vitrified  clay 
pipe  lateral  and  trunk  sewers  with 
appurtenant  sewer  line  structures 
and  furnishing  and  installing  a 
booster  pump  in  the  city's  outfall 
sewer. 

Contractor — ^William  M.  Lylea,  Box 
406,  Avenal,  Calif. 
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5/29/47 

Low  and  Only  Bidders 

Storm    Sewer  Cost.   838.841 

STOCKTON,  Calif.,  San  Joaquhi  Ca 

Kensington  Way  from  Smith  Lane 

to  Alpine  Ave. 
Owner— City  of  Stocktoft,  B.  L.  Tra- 

hem.  city  clerk,  City  Hall,  Stock- 
ton, Calif. 
CMty    Engineer  —  Lyle   Paytop,    City 

Hall,  Stockton,  Calif. 
Low   Bidder— McGuire  &  Hester,   796 

66th   Ave.,    Oakland.   Calif.,    838,841. 

The  work  involves: 

(1)  1198  lln.  ft  72-in.  diameter  stand- 
ard strength  reinforced  concrete 
culvert  pipe; 

(2)  34  lln.  ft  60-ln.  diameter  stand- 
ard strength  reinforced  concrete 
culvert  pipe; 

(3)  50  Un.  ft  20-in.  diameter  atand- 
ard  strength  reinforced  concrete 
culvert  pipe; 

(4)  60  lln.  ft  8-in.  vitrified  clay 
pipe; 

(6)  8  lln.  ft  12-ln.  standard  strength 
concrete  pipe; 

(6)  10  lln.  ft  16-ln.  standard  strength 
reinforced  concrete  culvert  pipe; 

(7)  12  lln.  ft  18-to.  4000-D.V.W.  con- 
crete sewer  pipe; 

(8)  3  each  special  brick  manholes 
with  frames  and  covers' 

(9)  1  eacn  special  concrete  manhole 
with  frame  and  cover; 
2  each  existing  manholeo  to  be 
removed ; 

(11)  29  each  pipe  ends  to  be  plugged 
with  cement; 

1  each  existing  4-in.  concrete 
bulkhead  to  be  removed  and 
pipe  end  to  be  prepared  for  con- 
nection to  proposed  72-in.  pipe; 
1  each  4-in.  concrete  bulluiaad 
to  be  placed  at  end  of  90-in. 
pipe; 

(14)  2  each   connection   of  manholea 


to   73-in.    plpa  with  13-tn.   and 

18-ln.  pipe; 
(16)  14  connections  of  egJatlnit  catch- 
basin  lateral  to  72-in.  pipe  with 
8-in.  plpa 
Total  bids  submitted  May  26  were: 

(A)  McGuire  &  Hester,  Oakland,  Cal. 
838,841. 

(B)  Downer    Co.,    Stockton,     Calif., 
842,583.86. 

(C)  M.J.B.  Constr.  Co.,  Stockton,  Cal. 
843,262.80. 

(D)  R.  (3oold  &  Son,   Stockton,  Cal., 
$43,727.59. 

(E)  Stockton   Constr.   Co.,   Stockton, 
Calif.,   $45,936.10. 

(F)  Louis  Biasottl  4k  Son,  Stockton, 
Calif.,   $46,295.89. 

Unit  prices  will  be  given  soon. 
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5/29/47 

Owner   Taking    Bids — Due    June   S. 
2   P.    M. 

Intercepting    Sewer 

PORTLAND,  Ore.  From  NE  13th 
Ave  to  Junction  with  main  sewer 
at  Delaware   Ave.,   etc. 

Owner — City  of  Portland,  Gentry  W. 
Yates.  Purchasing  Agent,  Rm.  208, 
City  Hall,  Portland,  Ore. 

Engineers  —  Stevens  &.  Koon  and 
John  W.  Cunningham  &  Associ- 
ates. 

Columbia  Slough  sectio]\^  of  the  In- 
tercepting Sewer  Project,  the  Co- 
lumbia Blvd..  Sanitary  Sewer  from 
NE  13th  Ave.,  to  N.  Kenton  Ave., 
various  laterals,  diversions  and 
appurtenant  structures. 
Specifications  obtainable  from  of- 
fice  of   the   Purchasing   Agent    upon 

deposit    of    $25.00. 


Bids — Due    June 
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5/29/47 

Owner    Taking 
8   P.   M. 

Sanitary  Sewer 

STOCKTON,  Calif..  San  Joaquin  Co. 
Pershing  Ave.  from  Alpine  Ave.  to 
Telegraph  Ave. 

Owner — City  of  Stockton.  B.  L.  Tra- 
hem.  City  Clerk,  dty  Hall.  Stock- 
ton, Calif. 

City   Engr.— Lyle   Payton   ,Clty   Hall. 
Stockton.   Calif. 
Work   involves : 

(1)  2  lin.  ft.  10  in.  diam.  concrete 
pipe;  ■ 

(2)  1266.22  lin.  ft  24  in.  diam.  con- 
crete pipe; 

(3)  2  each  5-ft.  diam.  manholes, 
frames  and  covers,  hooks  and 
eyes. 

Specifications  obtainable  from  of- 
fice of  the  city  engr,  upon  deposit 
of  $5  refundable. 


40—     STREETS  AND 
HIGHWAYS 


5/29/47  40 

Contract    Awarded 

Claribel  Road  Reoonstrtiotlon 

Cost,  $17,043 

STANISLAUS  COUNTY,  CaUf.  Clari- 
bel Road  from  Oakdale-Waterford 
Highway  to  Lauigworth  Road. 


THURSDAY.  MAY  2%  1947 

Owner— County  of  Stanialaua.  C  C 
Eastin,  clerk,  Board  of  BuparvlMnra, 
Courthouse,  Modeato.  Calif. 

County  Surveyor— G.  D.  Macombar, 
Courthouse,  Modesto,  Calif. 

Widening  and  resurfacing  to  an  19- 
foot  width  using  3-lnch  thlcknaaa 
of  uncompacted  Imported  minaral 
aggregate  road  mix  with  liquid 
asphalt. 

Contractor— Munn  and  Perkins,  Rte. 
4,   Box  1930.   Modesto.  Calif. 

Contract    Awarded 

(1)  5175  tons  mineral  aggregate ,' 

(2)  259  tons  liquid  asphalt; 

(8)  4^,400  sq.  yds.  road  mixing,  plac- 
ing SAd  rolling. 
Complete  bids  May  26  were: 
Munn    &.    Perkins.    Modesto.   Calif., 
(1)   $1.75;    (2)    $17.25;    (8)    $0,086;   to- 
tal. 817.043. 

Standard  Materials  Co.,  Modesto, 
Calif..  (1)  $2.10;  (2)  $17;  (8)  80.076; 
total,  $18,375.50. 

M.  J*.  Ruddy  &  Son,  Modesto,  Calif. 
(1)  $2.60;  (2)  $16.50;  (3)  $0,085;  to- 
tal,   $20,988.50. 


THURiSDAY.  MAY  29.  1947 


DAILY    PACIFIC    BUILDER 
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5/29/47  *0 

Contractor — Munn   and    Perklna,   Rte. 

Oakdala  Road  Reoonatruotlen 

Cost,  812.908.49 

STANISLAUS  COUNTY,  Calif.  GUI 
Oakdale  Road  from  Sylvan  Ava  to 
State  Highway  No.  18. 

Owner — County  of  Stanislaus,  C.  C. 
Eastin,  clerk.  Board  of  Supervlaora, 
Courthouse,  Modesto,  Calif. 

County  Surveyor — G.  D.  Macombar, 
Courthouse,  Modesto,  Oalif. 

Widening  and  resurfacing  to  an  18- 
foot  width  using  S-inch  thlckneaa 
of  uncompacted  Imported  mineral 
aggregate  road-mixed  with  liquid 
asphalt 

4,   Box  1930,   Modesto,  Calif. 
4.    Box   1930,    Modesto,    Calif.,   $12,- 
308.49. 
The  woric  involves : 

(1)  3980  tons  mineral  aggregate; 

(2)  109  tons  liquid  asphalt; 

(8)  31,844  sq.  yds.  road-mixing,  plac- 
ing and  rolling. 

Complete  bids  May  26  were: 

Munn  &  Perkins.  Modesto.  Calif.. 
(1)  81-65;  (2)  $17.25;  (3>  $0,085;  to- 
tal. $12,308.49. 

Standard  Materials  Co.,  Modesto, 
(1)  $2.10;  (2)  $17;  (8)  $0,078;  total, 
$14,129.30. 

M.  J".  Ruddy  Sc  Son.  Modesto,  Calif. 
(1)  $2.40;  2)  $15.75;  3)  $0,085;  toUl. 
$15,396.39. 
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Low  and  Only  Bidders 

Pavement    Widening  Cost    $10,874 

RODEO,  CTallf.,  Contra  Costa  Ca  Ba- 

tween  6th  St  and  4th  St 
Owner— State  of  California,  Dlviaion 

of  Highways,  J.  H.  Skegga.  dlatrlct 

engineer,  2001  Van  Neaa  Ava.  San 

Francisco  9,  Calif. 
Plans  by  engineering  department  of 

owner. 
About    0.3    mile    widening    existing 
I     pavement   with   asphaltlc  conorata 


HEAT  ONE  ROOK4 

or  SEVERAL  WITrf 

YOUR  FIREPLACE! 


!C 


I 


InstoU  0 

Majestic  standard 
CIRGULATOB  UNIT 

This  all-ateel.  preformed  fireplace 
unit  takes  chimney-wasted  heat  and 
puts  it  to  work  heating  the  home. 
The  Majestic  Standard  Circulator 
directs  warm  air  to  every  pari  of 
the  room  through  oth'active  grilles 
.  .  .  and  heat  can  even  be  piped  to 
other  rpoms.  Build  a  new  fireplace 
around  it  or  install  in  your  present 
one.  Firebox,  poker-control  damper 
and  insulation  seal  are  included. 
Ask  us  for  more  details  about  the 
Majeatic  Standard  Circulator  today. 

T  OelW."  ^"-"^ 


BARTLETT  &  CARTER 
SALES  CO. 

Builders'   Hardware  and 
Building  Speclaltioa 

12  Geary  Street.  San  Francisco  8 
Phone  TU  xedo  0170  i 


WANT  TO  BUILD? 

PUMALin  building  Modes  iit  beautiful,  ioexpoi- 
sive — and  available. 

Home,  score;  faaoiy,  wardiouse . . .  whatever  it 
is  you  want  to  build  NOW,  it's  possible  because 
PUMALFTE  building  blocks  are  just  what  you  need. 

LOW  cost.  Cheaper  than  lumber,  easy  to  use, 
speedy  construction,  no  maintenance . . .  PUMA- 
LITE's  initial  cost  is  low — upkeep  niL 

AVAILABILITY.  PUMALITE  buUding  blocks  art 
a  truly  efficient  buUding  material,  and  are  avail- 
able  now. 

BEAUTY  AND  STRENGTH.  From  the  base  of  Ml 
Shasta  comes  the  genuine  rock  pumice  from  whidi 
PUMALITE  building  blocks  are  made.  The 
strength  and  the  beauty  of  the  mountains  are  in 
these  attraaive,  serviceable  blocks. 

FIREPROOF,  ttrmiu  and  earthquake  proof,  intth 
hiioM  for  best,  eold  and  sotmd.  These  amazing 
blpda  folve  your  building  problem  now. 


WESnRN  PUMISTONE  PRODUCTS  CO* 


poa  niu 

iNFOtMATieN 


^O.  aoX  940 


V 


r- 


ahouldara    with 


Co., 
HO,- 


an4    eonatructlng 
cruaher  run  baaa 
Low     Bidder— Morgan     Constr. 
Box    443,    Pleasanton.    Calif.. 
874. 

The  wotic  involvaa: 
(1)  00  cu.  yds.  removing  concrata; 

(3)  800  cu.  yda  roadway  axcavaUon ; 
(1)  lump  sum,  develop  water  supply 

and  furnish  watering  equipment ; 

(4)  54  M  gallons  apply  watar; 

(5)  16  stations  ftnlah  roadway; 
(0)  1880  tone  cruaher  run  baaa; 

(7)  0  tone  liquid  asphalt  SC>1  prima 
float; 

(8)  180  tona  plant-mixed  surfacing; 
(S)  8  tons  aaphalUo  emulsion  (paint 

binder  and  seal  coat) ; 

(10)  220  tons  asphalt  concrete  (level- 
ing course) ; 

(11)  240  tons  aaphaltle  concrete,  typa 
A,  aurface  courae; 

(12)  30  each  guide  peats; 

(18)  lump  aum.  extend  existing  oor- 
rugatad  metal  pipe  culverts. 
Total  bids  submitted  May  20  were: 

(A)  Morgan   Constr.   Co.,   Pleasanton, 
Calif.,   110,874. 

(B)  J.     R.     Armstrong.     El     Cerrlto, 
CaUf.,  |10,04&82. 

(C)  Lee  J.  Immel,  San  Pablo,  Calif., 
811,073  . 

(D)  E.  A.  Forde,  San  Anselmo,  Cal., 
113,087. 

(E)  J.  Henry  Harris,  Berkeley,  Cal., 
114,706  . 

Unit  prices  follow: 

(A)       (B)       (C)        (D)       (E) 


(1).. 

84.00 

$4.50 

87.00  $10.00 

83.50 

(2).. 

1.00 

1.45 

2.00 

2.50 

2.00 

(8).. 

250.00  200.00  200.00 

250.00  500.00 

(4).. 

3.00 

2.00 

2.00 

2.00 

4.00 

(6).. 

10.00 

12.00 

lO.OO 

15.00 

25.00 

(•).. 

8.25 

2.94 

3.00 

4.00 

4.00 

(7).. 

80.00 

24.00 

30.00 

30.00 

35.00 

(8).. 

8.00 

7.18 

7.00 

7.20 

8.50 

(»).. 

33.00 

28.00 

40.00 

40.00 

60.00 

(10).. 

&50 

6.01 

7.50 

7.40 

&76 

(11). 

<L05 

7.18 

8.00 

7.50 

9.00 

(12).. 

5.00 

6.00 

5.00 

7.00 

10.00 

(13).. 

300.00  156.82  225.00  250.00  150.00 

5/20/47  40 

Owner  Taking    New  BIda   (Contraot 
Awarded  Last  Summer  Canceled  by 
City) — Due  June  9,  3  P.  M. 
atraat  Improvement;  Spec.  46-4 
PALO  ALTO,  CaUf.,  Santa  Clara  Co. 

Cowper  St,  eta 
Owner— City   of   Palo   Alto,   Depart- 
ment of  Public  Works,  City  Hall, 
Palo  Alto,  Calif. 
City  Bkigineer— Fabin  S.  Miller,  City 
HaU,  Palo  Alto,  Calif. 
The  work  Involves : 

(1)  1.009,631  sq.  ft.  grading; 

(2)  588,105   sq.    ft.    composition    rock 
base,  etc. ; 

(8)  101,900  sq.  ft.  sidewalk  r 

(4)  82,019  lln.  ft.  concrete  curb ; 

(5)  4427  lln  .ft  suburban  curb; 

(6)  2200  lin.  ft  gutters,  5  ft  wide; 

(7)  2300    lln.    ft    gutters,    2-ft    8-in. 
wide; 

(8)  2   each    4- post   wood   barricadea 
long  canal; 

(0)  2    each    6-post    wood    barricdea 
along  canal; 

(10)  1    each    S-poat    wood    barricade 
along  canal; 

(11)  78    each    electroliers   with    No.    2 
symmetric  wide  beam  luminlera; 

(12)  11   each   electroliers  with  No.  1 
symmetric  lumlnlers; 

(IS)  2065  lln.  ft  conduit; 

(14)  29,984    l.f.     No.    8    non  -  metallic 
lighting  cable; 

(15)  482  each  1-ln.  copper  pipe  water 
services ; 

(10)  431  each  %-ln.  gas  servicea; 

(17)  447    each    4-ln.    vitrified    sewer 
aanrlcaa; 

(18)  8  each  16- ft  wide  concrete  drive- 
ways; 

(10)  14    each     10-ft     wide    concrete 

driveways ;' 
(20)  2  each  2-po8t  wood  barricades  at 

end  of  Waverley  St 
Specifications  obtainable  from   the 
office  of  the  city  mglneer  upon  de- 
posit of  |10,  refundable. 
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5/29/47 

Grading   and   Paving 

Ownar  Taking   Bid*— Due  Jun*  28, 

2  P.  M. 
Okading  and  Paving,  Eta 
FRESNO   COUNTY,   CaUf.    Between 

400  feat  south  of  Fresno  city  Umlta 

and  Btn  Benito  Ava  at  Broadway 

In  Preano. 
Owner— State  of  C^allfomla,  Dlvlalon 

of  Highways,  PubUc  Woriis  Bldg., 

Sacramento,  Calif. 


EXPANSION 
JOINT  FILLERS 

ntxcelf  Bituminous  Filler 
ami  iohns'ManvilJe 
AsphaHFelt-Sidad 


WESTERN 
ASBESTOS 

COMPANY 

H  f  -  V  ( i(   .;  M  r,  .1 


atata  mghway  Bnglnaar— O.  T.  Mo- 
Coy,  PubUc  Woilui  Bldg.,  Sacra- 
mento, Calif. 

Includea  about  1.2  miles  grading,  par- 
ing with  Portland  cement  concrete 
pavement  and  plant  ml^  aurfadng 
on  cement  treated  base  and  con- 
structing grade  separatlm  struc- 
tures. 
The  work   involves: 

(1)  1,275  cu.  yds.   remove  cone;       , 

(2)  2,000  cu.  yds.  remove  pave.; 

(3)  clear  and   grubb; 

(4)  104,000  cu.   yds.   rdwy.   excav. ; 

(5)  705.000    sta.    yds.    overhaul; 

(6)  62,000  sq.    yds.   compact   original 
ground ; 

(7)  3,750  cu.  yds.  struct,  excav.; 

(8)  6,500  cu.  yds.   struct,  excav.  ov- 
erhead  and    overcrosslng ; 

(9)  500  cu.  yds.  struct,  backfill  ov- 
erhead  and   overcrosslng ; 

(10)  76,000  sq.  yds.  culUvation  pre- 
paratory   landscape    treatment; 

(11)  5,700  cu.  yds.  Import  borrow; 

(12)  develop  water  supply  and  fur- 
nish  water  equip. ; 

(IS)  5,800   M   gallons   apply   water; 

(14)  55   sta.    finish    rdwy.; 

(15)  31,000  sq.  yds.  mix  and  compact 
cement  treated   subgrade; 

(16)  3,100  bbls.  port.  cem.  treated 
subgrade  and  cement  treated 
base; 

(17)  6,500  tons  min.  agg.  cement 
treated   base; 

(18)  55  tons  filter  mtl.  sumps; 

(19)  1  ton  liq.  asph.  SC-2  prime  coat; 

(20)  60  tons  liq.  asph.  SC-6  Dense 
graded  plant  mix  surf.; 

(21)  1.100  tons  min.  agg.  dense  grad- 
ed plant  mix  surf. ; 

(22)  600  tons  min.  agg.  open  grad- 
ed   plant    mix    surf. ; 

(23)  180  tons  pave  asph-  open  grad- 
ed plant  mix  surf,  and  plant 
mix   surf   leveling  course; 

(24)  3.000  tons  min.  agg.  plant  mix 
surf,    leveling   course; 

(25)  75  tons  asph.  emuls.  curing  seal, 
paint  binder  and  seal  coat : 


(26)  7,000  cu.  yds.  port  cem.  cone, 
pavement; 

(27)  4,800   each   tie   bolt   assemblies; 

(28)  11,000  cu.  yds.  class  A  port.  cem. 
cone,     structs. ; 

(29)  2,387,500  lbs.  furnish  bar  reinf. 
steel ; 

(SO)  2,387,500    lbs.    placa    bar    reinf. 

steel: 
(31)  518,000  lbs.  furnish  struct  steel; 
(82)  518,000    lbs.    erect    struct,    steel; 

(33)  48.900   lbs.    misc.   iron  and  steel; 

(34)  Inverted   siphon; 

(36)  152  lln.  ft.  14  in.  steel  discharge 
pipe; 

(36)  162  lln.  ft.  steel  handrail.  2 
rails ; 

(37)  77  lin.  ft.  steel  handrail.  3 
rails; 

(38)  3.319  lin.  ft.  steel  raiUng; 

(30)  2  each  handhole  frames  and 
covers ; 

(40)  14  each  droi>  Inlet  frames  and 
covers ; 

(41)  1,275  «u.  yds.  Class  A  port.  cem. 
cone,  \urb8,  rolled  gutter  and 
sidewalks ; 

(42)  1,000  each   curb  dowels; 

(43)  40  each  right  of  way  monu- 
ments; 

(44)  17  each  center  line  monuments; 

(45)  25  each   culvert   markers; 

(46)  2.1,50  .Un.    ft   chain    Unk   fence; 

(47)  736  lin.  ft.  12  In.  reinf.  cone, 
pipe   stand,   strength ; 

(48)  162  lln.  ft  15  in.  reinf.  cone, 
pipe    stand,    strength ; 

(49)  28  lin.  ft.  24  in.  relnf.  cone,  pipe 
stand,    strength ; 

(50)  215  lln.   ft.   4  In.  vit  clay  pipe; 

(51)  82  lin.  ft.  6  in.  vlt  clay  pipe; 
i52)  461    lln.     ft.    12    in.    plain    cone. 

pipe; 

(53)  594  lin.  ft.  15  in.  plain  cone, 
pipe; 

(54)  1.356  lin.  ft.  24x6%  in  .part  cir- 
cle CM  culvert  8  gauge; 

(55)  86  Un.  ft.  salvage  exist  pipe 
culverts ; 

(56)  90   each    red    reflectors; 
(67)  engineer's    office; 

(58)  1,000    lln.    ft    1    in.    galv.    steel 


pipe   supply   lines- 
(58)  1,300  lln.   ft:    1)4    in.   galv.   steel 
pipe   supply   lines; 

(60)  900    Un.    ft    IH    in.    galv.    steel 
pipe   supply   llnaa; 

(61)  2,500    lln.    ft    2    in.    galv.    steel 
pipe    supply    lines ; 

(62)  1,400   lin.    ft    2)^    in.    galv.    steel 
pipe    supply    lines ; 

(63)  1.000    Un.    ft    8    in.    galv.    steel 
pipe    supply    lines ; 

(64)  140  each  control  assemblies; 
(66)  11.000   Un.   ft    \   in.   galv.    steel 

pipe  nozzle   lines ; 

(66)  12.600    lln.    ft    1    In.    galv.    steel 
pipe  nozzle   lines; 

(67)  450    Un.    ft    I14    in.    galv.    steel 
pipe  nozzle    lines; 

(68)  40  each   sprinkler  connections; 
(68)  drainage    pumping    equip. ; 

(70)  elec.    system    No.    1; 

(71)  elec.    system    No.    2; 

(72)  elec.   system   No.  S; 

(73)  elec.    system    No.    4; 

(74)  elec.     lighting    equip.     Monterey 
St    overhead ; 

(75)  elec.    equip.    CaUf.     Ave.     over- 
crossing  ; 

(76)  remove     and      reconstruct     im- 
provement. 

The  State  will  furnish  brass  plates 
for  centerline   monuments. 
-  Specifications  obtainable  from   the 
above  office. 


8/29/47  40 

Owner  Taking  Bld»— Qua  June  SO, 
2  P.  M.,  In  Loa  Angeiaa 

Raaurfaolng 

ORANOB  COUNTY,  Calif,  Between 
one  mile  south  of  Gilivan  and  1.4 
miles  north  of  El  Toro  Road. 

Owner — State  of  California.  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  CaUf. 

State  Highway  Engineer — O.  T.  Ho> 
Coy,  PubUo  Works  Bldg.,  Sacra- 
mento, Calif. 

About  6.1  miles  gross  lengths  In- 
cluding 1  mile  resurfacing  existing 
pavement  with  plant  mix  surfacing, 
placing  imported  borrow  on  shoul- 


ders and  applying  bittunlnoua  sur- 
face treatment  thereto  and  about 
2.4  miles  net  length  placing  Im- 
ported l>orrow  on  shouldara  and 
applying  bituminoua  surfaca  traat- 
ment  thereto. 

Bids  will   be  opened   in   the  Stat* 
Bldg..  Los  Angelea.  Calif. 
The  work  Involvaa: 

(1)  2(X)0  tons  Imported  l>orrowr 

(2)  ISO  tons  liquid  asphalt  SC-8  bttu- 
mous  surfce  treatment; 

(3)  24.000  sq.  yds.  prepare,  mtx  and 
shape  surface  bituminoua  aurfaca 
treatment ; 

(4)  950  tons  plant  mix  surfaca; 

(5)  5  tons  asphalt  paint  binder. 
Specifications  obtainable  from  th* 

office  of  the  state  highway  engineer. 


5/29/47  40 

Low  and  Only  BIddara 
Miner  Avenue  Impravamant 

Coat  S1«,40«JI 

STOCKTON,  Calif..  San  Joaquhi  Oa 
From  east  property  line  of  Merry- 
vale  Addition  to  west  property  Una 
of  E  St.  In  Fairoaka  North. 

Owner— City  of  Stockton,  B.  L.  Tr»- 
hem,  city  clerk.  Cnty  Hall,  Stock- 
ton, Calif. 

Low   Bidder— Louis    Biasottl  A   Son, 
40    W.    Clay    St.,    Stockton,   CaUf.. 
816,496.28. 
The  work  Involvea: 

(1)  4545  cu.  yds.  excavation; 

(2)  2091  cu.  yds.  imported  aubgrada 
material ; 

(3)  1270  tons  crusher  run  baaa  para- 
ment ; 

(4)  1069  tons  asphalt  concrete  warr- 
ing surface ; 

(5)  876  In.  ft.  existing  ralroad  track 
of  Stockton  Terminal  A  B^aatam 
Railroad  to  be  raised,  lined  and 
ballasted  with  1200  tons  of  road 
gravel,  including  construction  of 
54  lln.  yda.  of  62-lb.  croaalng 
guard  rail  complete  with  bolta 
and  rail  spreaders; 

(6)  668  lin.  ft.  exiatln  grallroad  timoks 


\\ 


on 


SINCE   1895 


■ANNOUNCES  the  creation  and  manufacture   of    a   superior,    high-efficiency 
acoustical  tile — manufactured  in  the  West  and  allocated  to  Western  building. 


mmmu 


*♦**.**-:-:-  c  ~  I  -  r  *  -  r  -     - 


ExtAtwiv*  t*i»  h»r0  provan  tK«l  und«r  •p«cUl  pf<K»»«-. 
log  tbv  I«n9,  t»ti9li  liber*  et  Doug)**  iir  pr»duc«  m«l*ri«l 
wbicfa  pesseesee  eyfnMMly  high  sotind-absorbiny  qualitU*. 
For  iim  reesea.  SfaepMm  t*chnici«n*  hair*  ■•i»ci*d  thii 
Uhtt  im  crestifHy  the   new    Shnpnon   AcoucHc«l    Til*. 

EK«l«uive.:fe*ittf»«i 

I.     taerCWttOM  CI£AN-DIIILL£D.    imo   *«ch    aquar* 
til*  «r»  drtlied  M4  p*ti»reti«n«,  •at*  huring  •  cU»n  adg* 
jMnumI  wall.   Tk«  H)«  wiU  wiiiuUfxi  r«p*«t«d 


wad  s  sme^.  .^-~-  --^-    —  — 
,  p^twtiag    wttlHMtt    iae   jMrterstiens 
impmMay  eceusUcel  •meimncf. 


eloyging    or    liltinqr    or 


o< 


2.    SEVCLS  I^AiKTBD.    Th«   enttfo   vxpoMd   tarUct 
tho  (fle  .  .   .  tacttfnag  bevcDod  •dge*  ...»  Hni»h«d  in 
•tl»«etiv«  oyste*  white. 

I.  oaEATCll  SOUMD.ABSORBma  COErriClEHT.  7««(a 
prove  a  teauirkebty  high  dejgrro*  ol  •coustic«l  elflcianct- 

JUdiKeels  .  .  .  feief*  pUimine  y^ur  neict  {ob.  dtocuM 
tiM  M«w  Mbmf$m  Aceastleal  Til«  «ri»h  your  eoarott  Oimpaen 
di<trilMttM-«|)fKt««ter   li»t«d   b«tow,    or   wrii*   direct. 


DISCUSS   THIS   NEW  ACOUSTICAL   TILE   WITH  YOUR  NtARiST  SIMPSON  DISTRIBUTOR- APPLICATOR 


ANGELES  INDUSTRIES 

984    McOorry    Str»«t,     lot    Angolci, 
C«n«.,  PKon*  Vondiko  I7S3 

CONSOLIDATfD  ROOFINO 
8  SUPPLY  CO. 

S20     So»th     7th     Av«fiu«,     PttOMiiii, 
Aril.,  Phono  47S8« 

CONTINENTAL  LUMBER  CO. 

P  O     ton    3042.    »«<t«.    Idaho 
Phono  450 


EUlOn  BAY  LUMBER  CO. 

«00  W.   St>okon«  H.,  S*ottl«, 
Woih.,  Phona  EllloH  8080 

EXCHANGE  LUMBER  8 
MANUFACTURING  CO. 
P.O     Boa    15t4,   Spokono  7,  Woih. 
Phona  Glanwood  1*31 


LUMBER  DEALERS,  INC. 

1301  Woiaa  St.,  Oanvar  17,  Colo. 
Phono  Tober  6141  ** 

LUMBER  DEALERS,  INC. 

423   No     33rd  ,   Billinft,   Montana. 
Phono  3911  ' 


UTAH  LUMBER  COMPANY 

333  W     III  So  ,   Soil   loko  Oty  9, 
Utah,  Phona  4-4318 

VAN  ARSDALE-HARRIS  CO. 

J95     Fifth     St.     San     Pronciice    7, 
Calif.,  Phono  Eubfook  4404 


FROST  HARDWOOD  LUMBER  CO. 

Morkat  ot  Stota,   Son  0>a«a, 
Coilf.,  Phono  P.7334 


ROSE  CITY  FLOOR 
t  INSULATING  CO. 

toilwev     Eachnnfla    Builditg,     Port* 
land,  Oro.,  Phofta  Atwotar  *444 


WOOD    FIBER    DIVISION    •    SIMPSON    LOGGING   COMPANY 

Plant  at  Shelton,  Waahington  a  Sate§  Division  1010  Whitm  Building,  Seattle  /.  WoBhington 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  MAY  29.  1947 


of  CcntimJ  C&Ufornla' Traction  Co. 
t  ob«  raUwd,  lined  and  ballasted 
with  152  tons  of  road  gravel,  tn« 
eluding  construction  of  lOS  Un. 
yds.  of  76-lb.  crossing  guard  rail 
complete  with  bolts  and  rail 
spreaders; 
(7)  7  existing  manhole  frames  and 
covra   to  adjust    to   conform  to 


finished   surface   of   new    pave- 
ment. 
Total  bldB  May  2«  were : 

(A)  Louie  BlasotU  A)  Son,  Stockton. 
fl«,4»6J8. 

(B)  A.  Telchert  &  Son,  Sacramento, 
$20,301.22.  ,         .^ 

(C)  S.  M.  McOaw  Co.,  Stoctkon,  922,- 
145.26. 


BID  OPENING  SCHEDULE 


ENGINEERING  PROJECTS 


■Id  Opening  Date  Project 

6-2«— 10 :30  A.M.— Sanitary  Sewer        Fresno 


Noted  In  Issue 
6-22 


5-20 

4-29 

4-20 
6-12 
6'U 
5-12 
6-Sl 

s-ao 

6-20 


0-26 —  2  KM)  P.M.— Dredger  Sand  Fill,  Oakland 

6-26—  2:00  P.M.— Resurfacing  Placer  and  Yolo  Counties 

6-26 —  2:00  P.M.— Grading  and  Paving,  Fresno  County 

•-26—  2 :00  P.M— Seal  Coat  Tehama  County 

e-26—  2:00  P.M— Seal  Coat  Shasta  and  Siskiyou  Counties 

6.30—10:00  AM.— Pumping    Plant*     Yakima  Project.  Wash. 

7-18—  8  K)0  P.M. —Sewage  Treatment  Plant.  Tracy 


(D)  M.  J.  B.  Construction  Co.,  Stock- 
ton. 926,619.60. 
Unit  prices  were: 


(1) 

(2).. — 

(8)- 

(4) 

(6)_ 

(6) 

(7)...-... 


(A) 
8  .26 
1.26 
2.86 
4.70 
8.82 
2.87 

eo.oo 


(B) 

f  M 

2.87 

2.M 

6.00 

3.46 

2.47 

18.00 


(C) 
8  .80 
2.60 
SjOO 
6.76 
4.60 
8.00 
10.00 


(D) 
81.00 
3.60 
8.00 
6.00 
4.00 
8.00 
25.00 


6-29— 10:80  P.M.— Tennis  Courts  fReaurfaclng),  Fresno 
6-29—  2 :00  P.M.— Traffic  Signal  System,  Loa  Angeles  County 
6-29— 2 KW P.M.— Traffic  Signal  Syjter  (Whlttler  Blvd.),  Los 

Angeles  County 
6-  2— lO'OOA.M— rci   Camlno  Trestle    Sacramento  County 
•-  a— 12:00  M    —Dredging  and  Filling,  San  Mateo  County 
6-  2—  7:30  P.M.— Street    In  v.  Oar?on  City,  Nev. 

6-  2—  8:00  P.M.— Sanitary  Sewer  Lines,  Merced 
6-  2—  9:00  A.M.— P>lle  Bulkhead  Everett,  Wash. 

6-  a—  8:00  P.M— Grading  Richmond  _  .  .  ^,  ,  ..  .  ^ 
6-  2— 10:00  A-M.— Earthwork  and  Structures,  Alius  Project,  Oklahoma  5-29 

6-  a— 10:00  A,M— Converting  Buildings  and  Utilities,  Lindsay  6-20. 

6-  2— 10:00  A.M.— Bridge                         Plumas  County  5-22 

6-  2—  8:00  P.M.— Grading                      Richmond  5-22 

6-  2—3:00  P.M.— Electric   Lines         Palo  Alto  6-22 

6-  2—  1 KK)  P.M  — Elec.  Distr.  Sys.      Yuma,  Arts.  5-22 

6-  2— ll:00A.M.In8tall  Water  Main      Redwood  City  5-22 

6-  2—  8:00  P.M.— Intercepting  Sewer,  Etc.,  Sunnyslde,  Wash.  6-27 

6-  a—  2:00  P.M — Seal  Coat,  Nevada,  Placer,  El  Doraulo  Coimties  6-27 

g.  2_                  —Surfacing                  Coallng^a  6-27 

6-  2—                   —Street  Repair            Yuba  City  6-27 

6-  2— 10:00  A.M. — Manhole  and  Access  Tunnel,  Sacramento  6-27 

6-  3—  1 KX)  P.M.— Street  Improvement,  Oakland  8-27 

6-  3—  7 :30  P.M.— Sedimentation  &  Aeration  Tank               Lemoore  5-22 

6-  3—  8:05~P.M.— Storm  Water  Disposal  J?vs.                   Alameda  5-22 

6-  8— 10. -00  A.M.— Transmission  Line,  Near  Fraser,  Colo.  6-20 

6-  8— 10K)OA.M.— Water  Pipeline        San  Diego  5-20 

6-  8 —  7:30  P.M. — Site  Improvements  San  Luis  Obispo  6-20 
6-  8— 10:00  A.M— Preparation  of  Aggregatee  for  Road  Surfacing, 

Columbia  Basin  Project,  Wash.  6-  6 

6-  4—  2:00  P.M.— Orading  and  Surfacing,  El  Dorado  County  6-  9 

6-  4—  2:00  P.M— Surfacing  Humboldt  County  6-  9 
6-  4—  2  :S0  P.M.— Fitagerald  Avenue  Sewer  Extension,  San  Francisco  5-20 
6-  4—  2 :00  P.M.— Grading  and  Surfacing.  Santa  Cms  and  San  Mateo 

Counties  6-  9 

•-  4—  2:80  P.M.— Presidio  Avenue  Widening,  San  Francisco  8-19 
•-  4— 10:00  A.M.— Dikes  and  Water  Tank,  Hungry  Horse  Project, 

Montana  8-19 

•-  4—  2:00P.M. — Stevens  Bridge   (Repair),  Yolo  County  5-14 

6-  4—  2H)0P.M.— Park  Improvements.  Monterey  County  6-14 

6-  4 —  2 :00  P.M.— Repair  Bridge          Mendocino  County  6-  6 

6-  4—  2 :00  P.M.— Traffic  Signal   Systems,  El  Cerrtto  and  Richmond  5-  7 

6-  4—  2:00  P.M.— Grade   &   &urf.          San  Luis  Obispo  Co.  5-  8 

6-  4 —  2:00  P.M. — Overcrosslng            Oakland  B-  • 

•-  4—  3:00  P.M.— Widen  Bridge          Trinity  County  B-  8 

6-  4 —  2 -00 P.M. — Drlvevav  Exten.     Havward  6-12 

6-  6—  2 :00  P.M.— Sewage  Pumping  Stations  (2),  Portland,  Ore.  6-27 

6-  5  —  2 :00  P  M  — Tmf f ic    Slg    Svatems                 Ontario  b-12 

6-  6—  2  K)0  P.M.— Dredging                   Molate  Point,  Richmond  6-20 

6-  6 —  2K)0P.M. — Restore  Pier  and  Lagoon,  San  Francisco  6-26 
6-  6 — 10K)0A.M. — Preparation  of  Concrete  Aggregates,  Friant-Kem 

Canal,  Central  Valley  Project  5-20 

•-  6— 10  K)OA.M.— Transmission    Lines,  Yakima  Project,  Wash.  6-  6 

•-  8 —  6:00  P.M. — Trunk  Line  Sewer,  Sacramento                           ,  6-19 

6-  9 -10:00  AM.— Wat  ?<•   Treat.    Plant            F^hoftnix.  Arts.  6-12 

6-  »—  2 :00  P.M— Hawaii  Belt  Road,  South  Hllo.  T.  H.  6-18 

6-  9— 10:00  A.M.— Water  Supply  Line  (Install),  San  Francisco  8-14 

6-  9— 10:00  A.M.— Install    IrriR.    S^s        San   Francisco  5-16 
8-  9— 10:ODA.M— Relift  Pumping  Plants.  Columbia  Basin  Project, 

Washington  6-20 

8- 1»— 2:00  P.M.— Seal   Coat.   Unit  4  San   Francisco  5-16 

6-10 —  2:00  P.M. — Correct    Drainage    San   Frnnclfico  6-12 

8-l(K—  2 K)o  P.M.— Water  Pipe  (Replace),  San  Francisco  6-16 

•-1<^— 10:00  A.M.— Grading,  Surfacing,  Bridges,  Washington  6-27 

6-11—  2 :00  P.M.— Bridge                        San  Luis  Obispo  County  6-18 

6-11 —  2  K)0  P.M.— Bridge  and  Grading,  Santa  Ctui  County  6-18 

6-11—  2:00  P.M.— Bridge    (Villa  Creek).  San  Luis  Obispo  County  5-18 

6-11— 2:00  P.M— Surfacing                  Yolo  County  6-18 

6-11— 2:00  P.M.— Orading                      Alameda  County  6-18 

6-11— 2:00  P.M.— Orading  and  Surfacing.  Sacramento  County  6-18 

6-11—  2  K)0  P.M— Traffic  Lanes  and  Trestle,  Oakland  5-18 
6-11- 10.-O0A.M. — Tunnel  B^ccavation  and  Concrete  Lining,  Colorado- 

Bl»  Thompson  Project,  Colo.  6-20 

6-11-  2 :00  P.M.— Electra  Diversion   Dam.  Etc.,  Amador  County  6-27 

6-11-  8:00  P.M.— Electrolier  System  Improvement,  San  Bruno  5-27 

6-12—  2 :00  P.M.— Bridge    (Reconstruct).  Los  Angeles  County  5-18 

6-12 —  2K)0P.M — Surfacing                  Venttira  County  6-18 

6-12—  2 :00  P.M.— Surf aclng                  Loa  Angeles  County  6-15 
e-ia—  8  KM)  P.M.— Traffic  Signal  and  Highway  Lighting  Systems, 

Los  Angeles  County  5-15 

6-12—  2 :00  P.M.— Separation   Structure.  Etc..  Loa  Angeles  County  5-16 

6-ia—  8K)0P.M,— Water,  Sewer  Ldnes.  Etc,  West  Los  Angeles  4-28 

6-12 — 2  rOO  P  M  — TClectric  Systems     West  Ix)s  Angeles  4-'><) 

6-12 — 10 :80  A.M. — Road    Reconstruction,  Murray  6-20 
6-18— 10:00  A.M.— Widening  Toll  Plasa,  Golden  Gate  Bridge,  San 

Frannlsco  6-21 

•-16— 10  K)OA.M.— Duchesne  Tunnel    Provo  River  Project.  Utah  6-  • 

6-16—  7  :30  F' M— Conn     Creek     Pipe  Line                           Napa  5-22 

6-16— 8:00  P.M.— Street  Imp.                Ran  Leandro  ^-?'! 

6-16 —  8:00  P.M. — ^Resurfacing              San  Leandro                            ,.  .   5-27 

g.l7_10 :00  AM —Mission   Valley    Sewer  No.  8.  San  Diego  6-20 

6-18—  2  K)0  P.M.— Bridges  (2)                 Fresno  6-20 

6-18 — 2:00  P.M.— Grade  A   Suttaoe     Mono  County  6-22 

6-18—  2K)0PM.— Gradge  A  Surface       Mendocino  County  6-22 

«-18—  2 :00  P.M.— Overcrosslng            Oakland  5-20 

6-18— 2:00  P.M— Bridge                        Ukely  5-20 
6-18—  2 :00  P.M.— Overhead    Crossings  (SutMtructures)   (2).  South 

San  Francisco  6-20 

6-18 — 2 :00  P.M.— Bridge  (Substructure).  Mendocino  County  6-20 

8-18—  2:00  P.M.— Grading  and  Surfacing,  Lassen  County  6-20 

6-18—  2 :00  P.M. — Surfacing,  Etc.        san  Benito  County  6-20 

6-18—  2:00  P.M.— Surfacing                   Nevada  County  6-20 
6-18—  2:00  P.M.— Grading,  Surfacing  and  Box  Culvert.  Trinity  County  6-20 

6-18 —  2:00  P.M.— Grading  and  Surfarlng.  San  Mateo  County  6-21 

6-18 —  2 :00  P.M— Orading,    Surfacing    Culvert.  Stanislaus  County  5-21 
6-19—                    —Traffic   Signal   Systems,  Lvnwood  anfl  .Sotith  Gate     ti-TO 

6-19—                    —Traffic  Signal    Systems,  Arcadia  and  Monrovia  5-20 
8-34 — 10 :00  AM.— Transmission  Line,  Rio  Grande  Project,  New  Mexico  5-27 

6-27 
6-27 
6-27 
5-27 
5-27 
f^-28 
5-  9 


6/29/47  40 

Owner  Taking  Bid*— Due  June  28^ 
2  P.  M..  In  Loe  Angelee 

Resurfacing 

SAN  BERNARDINO  COUNTY,  Calif. 
Between  0.9  mile  north  of  San  Ber- 
nardino city  limlta  and  Panorama 
maintenance  station. 

Owner — State  of  CaUfomla,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Bnglneei>— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  6.7  miles  resurfacing  with  plant 
mix  surfacing. 
Bids  will  be   opened   in   the   State 

Bldg.,  Los  Angeles,  Calif. 
The  work  involvea:  * 

(1)  6000     tons    minimum     aggregate 
plant  mix  surfacing; 

(2)  SOO  tons  liquid  asphalt  SC-6  plant 
mix  surfacing; 

(3)  33  tons  asphaltlo  emulsion  {Mdnt 
binder ; 

(4)  48   tons   asphaltlc   emulsion    seal 
coat. 

Specifications  obtainable  from  the 
above  office  of  the  state  highway 
engineer. 


6/29/47  40 

Owner  Taking  Bid*— Due  June  11, 

2  P.  M. 
Road  Repairs;  Speo.  18494 
YERBA  BUENA  ISLAND,  San  Fran- 
cisco,   Calif.  U.    S.    Naval    Station, 
Treasure  Island. 
Owner— 12th    Naval    District,    Public 
Works    Department,    Room    A-109, 
Federal  Office  Bldg.,  Civic  Center, 
San  Francisco,  Calif. 
Plans  by  owner. 

Miscellaneous  repairs  over  certain 
worn  portions  of  roadways. 
Specifications  obtainable  from  the 
Public  Works  Department,  Design 
Division.  Room  A-H9,  Federal  Office 
Bldg.,  Civic  Center,  San  Francisco, 
Calif.,  upon  deposit  of  dheck  or  postal 
money  order  for  $10.  {Mltyable  to  the 
Chief  of  Bureau  of  Yaida  and  Docks. 


6/29/47  40 

Bids  Rejected — Work  Will  Be  Done  In 

Open  Market 
OAKLAND.  Calif.,  Alameda  Cotmty. 

Ninth  Avenue  TerminaL 
Owner — Oakland  Board  of  Port  Com- 
missioners, A.  H.  Abel,  secretary, 
Room  73,  Grove  St  Pier,  Oakland, 
Calif. 
Plans  by  engineering  department  of 
owner. 

As     orevlously     reported.     Conduit 
1  Construction  Co.,  8510  Peralta,  Oak- 
land. Calif,   .at  85800,  submitted   the 
low  bid  May  19. 


Sts..  from  14th  to  15th  St. 
Owner — City    of    Sacramento.    H.    O. 

Denton,  city  .clerk,  City  Hall.  Sac- 
ramento,   Calif. 
City    Engineer   —    Fred    Klaus.    City 

Hall,    Sacramento,    Calif, 
Includes  ,  grading,      concrete     ,curb 

wall,  hj'draullc   concrete   pavement 

6-in.    thick,   etc. 

Work   Involvea : 

(1)  135  cu.   ydfl.   excav. ; 

(2)  9  cu.   yds.  fill; 

(3)  100    lln.    ft.    hedge    to    remove; 

(4)  1    manhole   to   reconstruct; 

(5)  30   lln.   ft.    6   in.    sewer   pipe; 

(6)  3    gutter   drains    cut   No.    11    to 
place; 

(7)  120  lln.  ft.  curtain  wall  to  const. 

(8)  100   lln.    ft.    curb  to   const; 

(9)  16  %  X  6  in.  X  20  ft.  expansion 
Joints ; 

(10)  120  cu.  yds.  Class  D  early  hard- 
ening concrete   pavement. 
Specifications   obtainable  from  the 
above    office. 


5/29/47  40 

Call  for  Bids  Cancelled  (Project 
Originally  Schedeuled  to  Open 
June  3) 

Preparation  of  Aggregates  for  Road 
Surfacing;    Spec.  1807 

COLUMBIA  BASIN  Project,  Wash- 
ington. 

Owner  —  U.  S.  Bureau  of  Reclama- 
tion, Coulee  Dam,   Wash. 

Plans   by  owner. 

Coarse  aggregate  to  be  processed 
from  a  quarry  site  about  one  mile 
west  of  town  of  Grand  Coulee;  120 
days   for  completion. 


5/29/47  40 

Hearing  of  Protests  Set  for  June  6, 
8  P.   M. 

Street     Improvement;     Res.    2615 

SACRAMENTO,  Calif.,  Sacramento 
Co.  55th  St.  from  T  to  V  Sts. 

Owner — City  of  Sacramento,  H.  G. 
Denton.  City  Clerk,  City  Hall,  Sac- 
ramento.   Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall,    Sacramento,    Calif. 

Including  gi-ading,  constructing  con- 
crete curbs,  gutters  and  sidewalks, 
install    water    services,    etc. 


40 


40 


5/29/47 

Owner  Taking   Bld»— Due  June  9, 
3  P.  M. 

Road  Surface  Course 

OAKLAND,  Calif.,  Alameda  County. 

•  DooUttle     Dr.,    Oakland    Municipal 
Airport 

Owner — Oakland  Board  of  Port  Com- 
missioners, A.  H.  Abel,  secretary, 
Room  78,  Grove  St  Pier,  Oakland, 
Calif. 

Plana  by  engineering  department  of 
owner. 

Includes    furnishing,    delivering    and 
placing  road  surface  course. 
The  work  Involves: 

(1)  120  tons  liquid  asphalt; 

(2)  25  tons  asphaltlc  emulsion; 

(3)  4000  tons  hot  plant  mix  asphaltlc 
concrete  In  place; 

(4)  22,000  Un.  ft  .shoulder  for  shaping 
and  compacting  shoulder; 

(5)  150  tons  sand  penetration  treat- 
ment in  place; 

(6)  78  each  gtiide  posts  with  reflec- 
tors. 

Specifications  obtainable  from  the 
above  office. 


5/29/47 

5/29/47 

Owner   Taking    Bids — Due    June    11, 
2  P.   M. 

Repaying    Road    Area;    Spec.   18480 

OAKLAND,  Calif.,  Alameda  County. 
Bldg.  No.  310,  Naval  Medical  Sup- 
ply Depot. 

Owner— 12th  Naval  District,  Public 
Works  Dept.  Rm.  A-109,  Federal 
Office  Bldg.,  Civic  Center.  San 
Francisco,    Calif. 

Plans    by    owner. 

Repaving  road  area  surrounding 
Bldg.  No.  310  including  regrading, 
paving  and  repairs  to  roadway 
areas.  leveling  of  existing  railroad 
tracks. 
Specifications    obtainable  from   the 

Public  Wofka  Dept.,  Design  Division, 
Rm.     A119,      Federal     Office      Bldg., 

Civic*  Center,  San  Francisco,  Calif.. 
upon  deposit  of  check  or  postal 
money  order  for  |10  payable  to 
Chief  of  Bureau  of  Yards  &  Docks. 


40 
Due    June    IS. 


5/29/47 

Owner    Taking    Bid 

5  P.  M. 
Street    Improvement;    Res.  2610 
SACRAMENTO,     Calif.,     Sacramento 

Coupty.    Alley    between    W   and    X 


REINFORCING  STEEL 
AND  WIRE  MESH 

FABRICATED  AND  INSTALLED^ 


GUNN   CARLE  &   CO. 

20    Potroro    ^vo  .)Nd'v'v!l    >4h0  San    Tmc    -o 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOD  PANELS 

ALUMINUM 
GARAGE     DOORS 

OBd 

CORRUGATED 
ALUMINUM    SHEETS 

JtFFtKSOM'% 

GREATER  CITY 
LUMBER  CO. 

19f4  OAKDALE  AVE. 

Cera«r  Roakla  Sfr««t 

ATwoHr  4180 


(8)  19,877  sq,  ft.  3%  In.  cone,  aide- 
walk   to   Const. ; 

(4)  04.026  aq.    ft    S^i    In.    A   C   cone, 
pave,    to   conat. ; 

(5)  18  lln.  ft.  curb  alone  to  const.; 

(6)  5   at.   monuments   to  place: 

(7)  10   gutter   drains   cut   No.    11    to 
please; 

(8)  6   manholes    to   const.; 

(9)  5  6x6x4   In.   tees   to  place; 

(10)  8   10x10x6  In.   tees   to  place; 

(11)  13  8x8x6  in.  tees  to  place; 

(12)  232  lln.  ft.  4  In.  VI  sewer  pipe; 

(13)  1147  lln.  ft.  6  in.  VI  sewer  pipe; 

(14)  821  lln.  ft  8  In.  VI  sewer  pipe; 
(16  620  lln.  ft.  10  in.  VI  sewer  pipe; 

(16)  1    6   Inch    f  lusher   branch ; 

(17)  224  ft.  2x6  O.  P.  Header  boards; 

(18)  1    manhole    to    reconstruct; 

(19)  36  sq.  ft.  5  in.  A  C  Pave,  remove 
and    replace ; 

(20)  1  gutter  drain  to  delr  to  corpn 
yard; 

(21)  4   trees   remove   lump  sum. 
Specifications   obtainable  from  the 

above    office 


40 


5/29/47 

Contract    Awarded 

Resurfacing     Roads;     Speo.    18406 

Coet.  <24.640 
OAKLAND,  Calif.,  Alameda  County. 

U.  S.  Naval  Hospital. 
Owner — Public    Works     Department, 

12th    Naval    District.    Room    A-109, 

Federal  Office  Bldg..  Civic  Center, 

J?an   Francisco,  Calif. 
Contractor   —    J.    R.    Armstrong,   4(M 

Central,   Box  216.   El   Cerrito,  Calif. 


5/29/47  40 

Hearing  of  Protests  Set  for  June  16, 

7:30    P.    M. 
Street    improvement;    Ree.    No.  581 
NAPA,  Calif.,  Napa  County.  York  St. 
Owner — City     of     Napa,     Charles     E. 

Martin,  city  clerk.  City  Hall,  Napa, 

Calif. 
CHy    Engineer— H.    A.    Harrold,   City 

Hall,     Napa,    Calif. 
Portland  cen^nt  concrete  curbs  and 

gutters. 

5/29/47  40 

Grading  and  Bridge;  Project  at*A2 

Cost  »1,31*,706 

MARION  COUNTY,  Oregon.  North 
Santiam  Highway,  Willamette  Na- 
tional Forest. 

Ownei^Publlc  Roads  Administration, 
W.  H.  Lynth,  division  engineer,  208 
Broadway-Oak  Bldg.,  Portland,  Ore. 

Plans  by  engineering  department  of 
owner. 

Contractor  —  Kuckenberg  Construc- 
tion Co..  11104  NE.  Holman  SU 
Portland,  Ore. 


5/29/47  •       40 

Owner  Taking    Bids — Due  June  13, 

5  P.  M. 
Street    improvement;    Res.    No.   2593 
SACRAMENTO,     Calif.,     Sacramento 

County,    ifoutherly    half    of    T    St. 

from   western  boundary  of  Trainor 

Vista  to  58th  St.,;  U  St.  from  58th 

St  to  59th  St.  58th  St.  from  S  St. 

to    2nd    Ave..    2nd    Ave.    from    57th 

to  59th  St 
Owner — City    of    Sacramento,    H.    G. 

Denton,  city  clerk.  City  Hall,  Sac- 
ramento,  Calif. 
City    Engineer   —    Fred    Klaus.    City 

Hail.    Sacramento.    Calif. 
Includes    grading,    sidewalks,    sewer, 

asphaltlc  concrete  pavement  5 '4 -in. 

thick,  etc. 

Work  involves: 
(M  3086   cu.   yds.   excav.; 
(2)  4643  lln,  ft  curb  and  gutter  cut 
No   13   to   Const; 


FiBERGLAS 

Helps  the  ROOFER 


5/29/47  40 

Owner  Taking  Bids — Duei  June  26, 
2  P.  M.,  in  Los  Angeles 

Surfacing 

IMPERIAL,  COUNTY,  Calif.  Be- 
tween Junction  Route  26,  1.6  miles 
east  of  Heber  and  1.9  miles  south 
of  Calipatrla,  and  between  3.6  mile* 
north  of  Bonde  Comer  and  Ala- 
morlo. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer^— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento. Calif. 

About  12  miles  net  length  repairing 


USED    TIMBER 

250,000   ft    7   X    8   —    30   ft. 
Bridge  Tics 

230,000  ft.  7   X   17   —   30  ft. 
Bridge  Stringers 

$0,000  ft.   12  X   12  —  30  ft. 

100,000  lin.  ft.  Piling 

Other  Mite.  SUe$ 

Joseph  D.  Bollinger  &  Co. 

1905  Cypress  Street 
Oakland.  Calif. 
TWinoakj  6177 


O^i 


OTHER    FIBERQLA8   U8E8: 

Celd  Intwletlen  •  H«at  Intulatlen 
Comforl  Inuilotton  •  Dwtl  Step  Pllt«r( 
Sound  D«od«nin9 


1.  With    Fibnrqir, .,    Poof 
Deck    lnsuln»'0';         .^traU'i 
e  f  f  i  c  i  <>  n  .'  ,    r'  ■    o  ^ 
thicl<r<p':-; 

2.  W  I  f  h      I  o  n  f  1      f  ■  t  I  II  fi 


3.    With 


»  '      O  '  I  '  '      IT   "l'\  !■  ■, 


savinq  rd'.M  fjl 


At  your  regular  deafen  er  call 

WESTERN  FIBERGLAS  SUPPLY,  LTD. 


ofSTtfiurogs 

SAN  PRANCISCO 

7t9  grreel  Street 
tOtfsr  SM7 


•     INOINttnS     • 

OAKIAND 
S2«  »r4  Street 
TWInevlu  S4SS 


CONTKACrORS 

VRItNO 

SOS  Meiee  •elNInf 


THURSDAY.  MAY  29.  1947 


DAILY     PACIFIC     BUILDER 
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by  placing  road  mix  surfacing  over 
the  existing  surfacing  and  re- 
pairing portions  with  imported  baaa 
material  and  road  mix  surfacing. 
Bids  will  be  opened  in  the  State 
Bldg.,  Loe  Angeles,  Calif. 
The  work  involves: 

(1)  9060  cu.  yds.  Imported  base  ma- 
terial; 

(2)  260  M  gallons  apply  water; 

(3)  8660  cu.  yds.  minimum  aggregate 
road  mix  surfacing; 

(4)  825  tons  liquid  asphalt  SC-S  or 
SC-4  prime  coat  and  road  mix 
surfacing ; 

(6)  142,000  sq.  yds.  mix  and  compact 

road  mix  surfacing; 
(6)  82    tons   asphaltlc   emulsion   seal 
coat. 
Specifications  obtainable  from  the 
office  of  the  state  highway  engineer. 


6/2D/47  40 

Owner  Taking   Bids — Due  June  2. 
7:30  P.  M. 

Curbs  and  Sidewalks;    Res.  580 

NAPA,   Calif.,  Napa  County.    Adrian 
Street. 

Owner — City  of  Napa,  Chas.  E.  Mar- 
tin.   Clerk.   Citv   Hall,    Napa.   Calif. 

City   Engineer^— H.   A.    Harrold,   City 
Hall.  Napa.  Calif. 

Cement   concrete   curbs   and   gutters 
and     paving    street    with    asphalt 
macadam  pavement  37-ft.  4-inche8 
wide  between  gutters. 
Specifications  obtainable  from  the 

above  office. 


5/29/47  40 

Owner  Taking   Bids — Due  June  2, 
7:30  P.  M. 

Street   Improvement;    Res.  No.  578 

NAPA.  Calif..  Napa  County.  Ma- 
drona  Street,  from  Gesford  St.  to 
Hartson  Street. 

Owner — City  of  Napa,  Chas.  E.  Mar- 
tin,   Clerk,  City   Hall.    Napa,   Calif. 

City  Engineer— H.  A.  Harrold.  City 
Hall.  Napa,  Calif. 

Includes  cement  concrete  curbs  and 
g^utters,  paving  street  with  asphalt 
macadam  pavement  37  ft.  4  inches 
wide. 
Specifications   obtainable  from  the 

above  office. 


5/28/47  40 

Owner    Taking     Bids — Due    June    26, 

2.   P.   M.   In    Los   Angelee 
Grading.   Surfacing,  Culvert 
IMT^RIAL.  CO..   Calif.,   Across   New 

River. 
Owner— State  of  California.  Dlv.  of 
Highways,  Public  Works  Bldg., 
Sacramento.  Calif. 
State  Highway  Engr.— G.  T.  Mc- 
Coy, P»ublic  Works  Bldg.  Sacra- 
menta,   Calif. 

About  0.3  mile  grading  and  surfac- 
ing with  plant  mix  surfacing  on 
cement  subgrade  ireatment  and 
constructing  a  relnf.  concrete  box 
culvert. 

Bids   will   be    opened    In    the   State 
Bldg..   In   Los  Angeles.   Calif. 
Work    involves : 

(1)  remove   exist,    bridge; 

(2)  detour    bridge; 

(8)  46  cu.   yds.    remove  cone. ; 
(4)  clear   and    grubb; 
•  (6)  28,700   cu.    yds.    rdwy.    excav. ; 

(6)  0,600  cu.    yds.    Import   borrow : 

(7)  develop   water   supply   and    fur- 
nish   water    equip. ; 

(8)  880  M.  gals,   apply  waters 
(B)  17  sta.  finish  rdwy.; 

(10)  160  bbls  port.  cem.  cement  sub- 
grade    treatment ; 
•  (II)  2,000  sq.   yds.   mix   and   compact 
cem.   subgrade   treatment ; 

(12  )B  tons  asph.  emuls.  curing  seal, 
paint    binder    and    seal    coat; 

(13)  70   tons  sand   seal   coat; 

(14)  80  tons  liq.  asph.  SC-3  or  SC-4 
prime  coat  and  bit.  surf,  treat- 
ment; 

(16)  8.800  sq.  yds.  prepar.  mix  and 
shape  surf.   bit.  surf,  treat. : 

(16)  600  tons  mln.  agg.  plant  mix 
surf.; 

(17)  27  tons  liq.  asph.  SC-8  plant 
mix   surf.; 

(18)  1.080  cu.  yds.  Class  A  port.  cem. 
cone,    struct.  ■ 

(1»)  2.820  sq.  ft.  timber  sheet  piling; 

(20)  360  cu.   yds.   light  stone  riprap: 

(21)  8  each   monuments; 

(22)  200  lin.   ft.    lam.   guard    railing: 

(23)  16  each  culvert  markers  and 
guide    posts ; 

(24)  2    each    spillway    assemblies: 
(26)  32  lln.  ft  8  in.  CMP  down  drains 

16  gauge: 

(26)  184.000  lbs.  bar.   reinf.  steel; 

(27)  engineer's  office. 
Specifications   obtainable   from    the 

al>ove    office    of   the   State    Highway 

Engineer. 

■ 

R/M/47  40 

Owner  Taking    Bids — Due   June  25, 
1  P.  M. 

Seal  Coat 

NBTVADA,  PLACER  and  BL  DO- 
RADO COUNTIES,  Calif.  Various 
locations  in  District  III. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Englneei^-O.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento. Calif. 

Net  distance   of    42.4  mile   applying 
seal  coat 
(1)  200  tons  screenings,  location  A; 


(2)  18  tone  liquid  asphalt  BC-O,  lo- 
cation A; 

(3)  815  tons  screenings,  location  B; 

(4)  76  tons  liquid  asphalt  RC-8,  lo- 
cation B; 

(5)  246  tons  screenings,  location  C; 

(6)  20  tons  liquid  asphalt  RC-&.  lo- 
cation C; 

(7)  1400  tons  screenings,  location  D; 

(8)  116  tons  liquid  asphalt  RC-6,  lo- 
cation D ; 

(0)  700  tons  screenings,  location  B; 

(10)  58  tons  Uquld  asphalt  RC-6.  lo* 
cation  E; 

(11)  776  tons  screenings,  location  F;' 

(12)  80  tons  liquid  asphalt  RC-6,  lo- 
cation F. 

Specifications  obtainabl*  from  tha 
above  office. 


40 


5/28/47 

Owner  Taking  Bid*— Due  June  26, 

2  P.  M.,  In  Los  Angelee 
Grading  and  Surfacing 
RIVERSIDE  COUNTT,  CaUf.  Jurupa 

Ava,  between  Mint  Loma  and  Sun- 

nyslope. 
Owner — State  of  California.  Division 

of  Highways,   Public  Works   Bldg., 

Sacramento,  Calif. 
State  Highway  Engineer— G.  T.  Mc- 


Coy,   Public   Worka    Bklg.,    Sacra- 
mento, Calif. 
About  5.3  miles  grading  and  surfac- 
ing with  plant  mix  surfacing. 
Bids  will   be  opened   in   the  State 

Bldg.,  Loa  Angeles.  Calif. 
The  work  involves: 

(1)  clearing  and  grubbing;' 

(2)  61   each  remove  and  dispose  of 
trees  12-in.  to  30-ln.  in  diameter; 

(3)  16,500  cu.  yds.  roadway  excava- 
Uon; 

(4)  500   cu.    yds.    structure   excava- 
Uon; 

(5)  5400  cu.  yds.  ditch  and  channel 
excavation ; 

(6)  372,000  sta.  yds.  overhaul; 

(7)  16,000  cu.  yds.  Imported  borrow; 

(8)  develop  water  supply  and   fur- 
nish water  equipment; 

(8)  1100  M  gallons  apply  water,' 

(10)  280  sta.  finish  roadway; 

(11)  12,000  tons   minimum   aggregate 
plant  mix  surfacing; 

(12)  630  tons    paving    asphalt    plant 
mix  surfacing; 

(13)  8  tons  asphaltlc  emulsion  paint 
binder  r 

(14)  63   tons  asphaltlc  emulsion  seal 
coat; 

(15)  375  tons  screenings  seal  coat; 


BID  OPENING  SCHEDULE 


SUPPUES  AND  EQUIPMENT 


Noted  In  Issue 
5-27 


Bid  Opening  Date  Pro|eot 

5-28—  — Shapcrs,    Presses,    Etc..  Panama  Canal 

5-28—                   —Structural  Plate  Steel,  Panama  Canal                 <-*-  5-27 

5-28—  2 :00  P.M.— Electric  Water  Heater.  Redding  5-27 

5-28—  2:00  P.M. — (Trossarms                  Davis  Dam.  Arizona  6-20 

5-28 —  2 :00  P.M— Synchronous    Condensers,  Central  Valley  Project  5-20 

5-28 —  2:00  P.M. — Crossarms                  San  Francisco  5-18 

5-28—  2:00  P.M.— Air  Circuit  Brecikers.  Central  Valley  Project  4-18 

5-29— 11:00  A.M.— Sludge    Drying    Equipment           Los  ArjrelfcS  5-  2 
5-29— 10:00  A.M.— Sand  and   Coarse   Aggregate.  Deschutes  Project. 

Oregon  4-2» 

6-  2—  2:00  P.M.— Induction   Motor      Columbia  Basin  Project,  4-2<> 

6-  2—  2 :00  P.M— Precise  Prism  Level,  San  Francisco  6-18 

6-  2—  7 :30  P.M.— Chlorlnators,    Valves.  Etc.                     Napa  5-22 

6-  2—  3:00  P.M. — Shop  Tools                 San  Francisco  5-16 

6-  2 — 3:00  P.M. — Comb.    Tacker  and  Stapler              San  Francisco  5-16 

6-  2  —  8 :00  P.M.— Motor  Trucks         Stockton  5-16 

6-  2—  9 :00  A.M.— Radio    Equip.             Berkeley  5-16 
8-  2 —  2 :00  P.M. — ^Motor  Control  Bquipment  Buffalo  Rapids  Project, 

I                                                                    Montana  6-  2 

8-  2 —  3:00  P.M — ^Trolley  Coaches      San  Francisco  6-  2 

6-  2—  3 :00  P.M.— Sound  Projectors    San  Francisco  6-20 

6-  2—  2 :00  P.M.— Paint  Spray  Outfit,  Redding  5-27 

6-  2—  2 :00  P.M.— Deformed  Bars        Central  Valley  Project  5-27 
6-  3 —  2:00  P.M — Tran.sformers,   Etc..  Columbia  Baein  Project,  Wash.  4-2<» 

6-  3—  1  K)0  P.M.— Stabilized  Base  Mixture,  Oakland  5-27 

6-  3—  1 :00  P.M.— Concrete  Pipe           Oakland  5-27 
6-  4 —  2:00  P.M — Transformers,   Etc.,  Columbia  Basin  Project,  Wa&h.  4-29 

6-  4—  2 :00  P.M— Oil  Burner  and  Heater.  Red  Bluff  6-  8 

8-  4 — 8 :00  P.M.— Filtration  Plant  Materials,  Martinez  6-18 

6-6 — 10:00  A.M. — Ferrous    and   Non-Ferrous  Scrap,  Emeryville  5-27 

6-  5 —  4 :00  P.M — Stake  Body  Truck,  Oakland  5-27 
6-  5—  2:00  P.M. — Generator    Protective  Equipment,  Shoshone  Project. 

Wyonnlnp  4-29 

6-  6 —  2:00  P.M. — Tool  Sets                    San  Francisco  6-27 

6-  6 —  3:00  P.M. — Steel  Pipe                  San  Francisco  5-27 

6-  6 —  3:00  P.M. — Parking  Meters        San  Francisco  6-27 
6-  6 —  2 :00  P.M.— Forced    Air   Cooling  Er,\upment.  Shoshone  Project, 

Wvoming  4-29 

6-9 — 2 :0f»  P.M —Gantry   Ciane           Central   Valley  Project  4-?9 

6-  8 —  8 :00  P.M— Prefabricated  Steel  Bldgs..  Hetchy  Hetchy  Bureau  5-27 

8-10 —  2:00 I'M. — Hollow    Metal    Doors,  Davis  Dam.  Arizona  I-?'" 

6-10 —                   — Stnictural  Steel,  Columbia  Basin  Project.  Wash.  5-27 

8-11 —  2 :00  P.M. — ^Transformer              Columbia  Basin  Project,  Wash.  8-  2 

6-12 — 2 :00  P.M.— Lighting  Fixtures   San  Francisco  5-19 

6-16— 2 :00  P.M.— Structural  Steel       Central  Valley  Project  6-20 

6-17—  2:00  P.M.— Substation,   Etc.,  Columbia  Basin  Project.,  Wash.  6-20 
6-17 —  2:00  P.M— Gate  and  Hoist,  Etc.,  Colorado-Big  Thompson 

Project,  Colorado  6-27 


SUB-CONTRACT  INFORMATION 


Bid  Opening  Date  Project 

5-29— 11:00  A.M.— Install  Boilers 


5-29— 
6-  2— 
6-  2— 
6-  4— 
6-  4— 
6-  4— 
6-  4— 
6-  4— 
6- 
6- 
6- 
6- 
8- 
6- 
6- 
6- 
6- 


6- 
6- 
6- 
8- 

«- 


Los  Alamitos 

Fresno 

Albany 

Roof.  San  Francisco 

Kelso.  Wash. 

Fresno 

Hoquiam.  Wash. 


2  :O0  P.M. — Elevator  Cables 

2 :00  P.M.— Painting 

8 :00  P.M— New    Gymnasium 

2 :00  P.M— Painting 

2 :00  P.M.— PalnUng 

2 :00  P.M— Metal  Roof.  Etc. 

2:00  P.M — Driveway  Extension.  Hayward 

2.00P.M.— Cil    Burner,    Etc,     Red    Bluff 
2:00PM. — Painting  Fresno 

4 —  — Wrecking  or  Removing  House,  Berkeley 

4 —  2:30  P.M. — Paint  Schools  San  Francisco 

4 —  2:30  P.M — Paint  Bridge  Metal  Work,  San  Francisco 
4 —  2:30  P.M. — Roofing  San  Francisco 

4 —  2:30  P.M — Interior  Painting    San  Francisco 
4 —  2:00  P.M. — Water  Heater  Boiler,  San  Francisco 
4 —  2:30  P.M — Interior  Painting     San  Francisco 
4—10 KX)  A.M— Asphalt  Tile  Floor  Covering  (Install),  Parker  Dam 

Project,  Arizona-California 
8—  2 :00  P.M.— Phelter  Fences.   Etc.  San  Ysldro         > 

9 — 10:00A.M. — Painting    (Balboa    F'ark  Nnrservt,  San  Francisco 
9 — 10:00  A.M — Chain-Link  Fencing,  San  Francisco 
8— 10:08  A.M— Fencing     •  San  Francisco 

10 —  2:00  P.M. — Painting  San    Francisco 


Noted  In  Issue 

6-20 
4-29 
6-20 
5-27 
4-11 
4-11 
4-11 
4-26 
4-29 
5-12 
6-13 
5-27 
6-27 
6-18 
6-18 
6-18 
6-20 


8-10 —  2 :00  P.M. — Interior  Painting     Los  Angeles 

6-10—  2 :00  P.M.— Heating.  Boilers,  Etc..  Grass  Valley 

8-11—  9  K)0  P.M— PatnUng  Portland.  Ore. 

8-19 —  8:00P.M. — Lighting  Flxturea.  San  Francisco 

6-11 —  2 :00  P.M.— Replace  Cooling  Coll.  San  Francisco 

6-12—  2  K)0  P.M.— Replace  Plumbing  Moffett  Field 

6-19 —  2:00  P.M. — Gas  Burning  Equipment  Water  Heater,  Etc., 

Douglas,  Ariz. 
6-19—  2 :00  P.M. — Boiler,   Water   Piping,  Etc.,  Douglas,  Ariz. 


6-20 
4-29 
5-14 
5-14 
6-14 
.•5-1« 
5-20 
5-20 
4-11 
6-  8 
5-27 
6-27 

5-37 
6-27 


Hollow  Drill  Sted 

rOR   F0R6ED-0N  ar  DETACHAIIE   BITS 


BETHLEHEM    PACIFIC 

COAST    STEEL    CORPORATION 


San  Froncifco  Sa\%i  OfFict;  20th  and  Illinois  Sts. 
FhoM,  MArUt  3200 


(16)  86  Un.  ft  timber  bridga  railing; 

(17)  64  cu.  yds.  portland  cement  con- 
crete structures; 

(18)  6800  lbs.  bar  reinforcing  steel ; 
(18)  482  Un.  ft.  18-ln.  CMP,  16-gage: 

(20)  432  lln.  ft.  24-in.  CMP.  14-gage; 

(21)  136  lln.  ft.  80-Ui.  CMP,  14-gage: 

(22)  38  Un.  f t  37x21-ln.  CM  arch  pipe. 
14-gage; 

(23)  16  lin.  ft.  close  riveted  and  sol- 
dered 18-ln.  CMP,  12-gage; 

(24)  1027  Un.  ft.  salvage  existing  pipe 
culverts ; 

(26)  615  lln.  ft.  relay  salvaged  CMP. 

Specifications   obtainable  from  the 

office  of  the  state  highway  engineer. 


Supplies^  Equipment 

Sub-Contract 

Information 


42--MISC.    SUPPLIES   AND 
MATERIALS 


'6/28/47  42 

White  Traffic  Line  Paint 
Low  and  Only  Bidder* 

SACRAMENTO.  Calif..  Sacramento 
Co.— Capitol  Paint  Co.,  120  E.  El  Ca- 
mino.  North  Sacramento,  Calif.,  at 
81.94.  submitted  low  bid  May  23  to 
the  City  of  Sacramento,  H.  O.  Den- 
ton, city  clerk.  City  Hall,  Sacramento. 
Calif.,  for  1000  gallons  white  traffic 
line  paint. 

Other  bids  were: 

Glidden  Co..  San  Francisco,  82.24. 

M.  N.  Trickey  Paint  Co.,  Sacra- 
mento, 12.28. 

Dan  F.  Maher  Paint  Co.,  San  Fran- 
cisco. 82.45. 

Walton  Supply  Co.,  North  Sacra- 
mento, 82.49. 

5/29/47  42 

Relnf.  Bars — Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash.— Until  June  5.  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Denver,  Coloraflo, 
under  Inv.  G-7041-A.  for  relnf  bar« 
f.o.b.  shipping  point  and/or  Adco, 
Wa«h. 

Specifications  obtainable  from  the 
above    office. 


toms  House,  Denver,  Cola,  under 
Spec.  1801  for  fumishlag  and  deliv- 
ering f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Barp,  Calif.,  mis- 
cellaneous structural  steel  for  Davis 
Dam  facilities  at  Parker  power  plant, 
Davis  Dam  Project,  Arizona-Nevada. 
The  materials  wlU  be  Installed  by 
the  government: 

L.  Shaeffer  ft  Co.,  San  Francisco. 
Calif.,  11010.70;  no  shipping  time; 
7100  lbs. ;  f.o.b.  San  Franclaeo ;  terms 
14%  10  days.  No  equalization  offered. 

Allison  Steel  Manufacturing  Co., 
Phoenix,  Ariz.,  81120;  ship  30  to  45 
days ;  8136  lbs. ;  f.o.b.  Phoenix ;  terms 
net.   No  equalization  offered. 

VlnneU  Co.,  Ina,  Alhambra.  Calif.. 
11264.18;  ship  120  days;  8300  lbs.; 
f.o.b.  Alhambra;  tenna  net.  No  equal- 
ization offered. 

George  T.  Gerhardt  Co..  Inc..  fob 
San  Francisco.  Calif.,  11600;  9000  lbs. 
H%,  20  days. 

Rockwell  Engrg.  Co.,  fob  Chicago, 
II..  11873;  7700  lbs.  net. 

Pacific  Iron  &  Steel  Co.,  fob  Los 
Angeles,  Calif.,   $1436;   8200  lbs.;  net. 

Independent  Iron  Works,  fob  Oak- 
land, CaUf.,  11676;  8600  lbs.;  net. 

Jack  Orover  Metchum,  El  Monte, 
Calif.,  fob  Pico,  Calif.,  81907;  6988 
lbs.;  2%  10  days;  1H%  20  days;  1% 
BO  days. 

Sierra  Steel  Fabricating  Co.,  Gar- 
dena,  Calif.,  fob  Los  Angeles,  11485; 
9000  lbs. ;   H  %  SO  days. 

Consolidated  Steel  Corp.,  fob  Los 
Angeles.   Calif..  »2711;   8300  lbs.;   net. 

5/29/47  *2 

Structural    Steel — Bids   Wfl.nted 

COLUMBIA  BASIN  P'ROJECTT, 
Wash.— Until  June  10,  2  P.  M.,  bld.s 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1832  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odalr,  Wash- 
Ington,  structural  steel  for  glass- 
block  windows  for  machine  shop  at 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Washington.  The  material 
will  be  installed  by  the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,   ?0.50,  not   returnable. 


f2 


5/29/47 

Fiscal   Year  Supplies 

Bids  Wanted 

OAKLAND.  Calif.,  Alameda  Co.— 
Until  June  3,  1  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland, 
Chas.  M.  Don.  City  Clerk.  City  Hall. 
Oakland,  Calif.,  for  furnishing  com- 
j.mon  concrete  brick,  concrete  pipe, 
[corrugated  iron  pipe,  emulsified  pav- 
ing asphalt,  fuel  oil,  iron  castings, 
lumber,  medium  -  curing  asphaltlc 
paving  mixtures,  penetration  type 
mineral  aggregates,  planing  of  ex- 
isting pavements,  recap  automotive 
tires,  slow  curing  (SC-1)  road  oil, 
Hiilphur-ailica  Joint  conipound,  uni- 
forms for  street  sweepers,  and  vitri- 
fied clay  sewer  pipe  and  fittingn,  to 
the  CItv  of  Oakland  during  the  fis- 
cal   year   1947-1948. 

Specifications   obtainable   from   the 
above  office. 


5/29/47  42 

Structural    6te«l — 
Low  and  Only  Bidders 

DAVIS  DAM.  Arizona.— The  follow* 
ing  submitted  low  bids  May  21  to  tha 
U.   S.   Bureau   of  Reclamation,  Cua- 


5/29/47 
Reinf.    Bars 
Bids  Wanted 

COLITMBIA  BASIN  PROJECT. 
Wash.— Until  June  5.  2  P.  M.,  hlds 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Inv.  0-38,315-A-2  for  reinf.  bars 
f.o.b.  shipping  point  and/or  Coulee 
City,    Wash. 

Specifications  obtainable  from  the 
above   office 


42    ^ 


42 


5/29/47 

Transmission     Line     Poles 

Bids   Wanted 

RIO  GRANDE  PROJECT,  New 
Mexico— Until  June  9.  2  P.  M.,  bids 
will  be  received  the  U.  ff.  Bureau  of 
Ueclamatlnn,  Denver,  Colo.,  under 
Inv,  C-8658-A,  for  furnishing  west- 
em  red  cedar,  southern  yellow  pine, 
lodge.pole  pine  or  douglas  fir  poles 
f.o.b.  shipping  point  and/or  Tif- 
fany,  New   Mexico. 

Specifications  obtainable  from  the     % 
above  office. 


43 


5/29/47 

Supplies   A    Materials 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Blda 
will  be  received  by  the  U.  S.  Foreat 
Service,  '447  Sansome  St..  San  Fran- 
cisco 11,  Calif.,  for  supplies  and  ma- 
terials  as   follows: 


^E  T  E  R  SFW  JHciMiEHiNgrnc 

CONTRACTOIS 

SAN  FRANCISCO 
VAIencIa  5005 
LINE  EARTH 

CONSTRUCTION  BORING 


•i 


HoaQwQv 


W  I  N  D  >J 


'•i  t  i-   N  S 


ARCHITECTS  .  .  . 

You  can  again  spedfy 

ROLL-AWAY 

Window  Screen! 

THE  PERFECT  SCREEN 
FOR  EVERY  TYFE  OF 
WINDOW  .  .  . 

•  K««p8  insects  out .  .  . 

•  Keeps  curtains  III  .  .  . 

•  Rolls  out  of  slgkt 
when  window  Is  closed. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
i.sting  windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Detail i  and 

Name  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Saceessart  fo  ROLL-AWAY  WINDOW  SCREEN  COMPAlfr 

Main  OAe*  aad  factory:  lERKILIY.  CALIF.,  tth  ft  CaHtoa  Struts 

Pkaaa  THorawall  0340 
Manufacturers  of  the  POPULAR  Roll  Away  SCREEN     •     Siooe  1923 


I 


^-^s^^^ 


PAGE  14 


DAILY    PACIFIC    BUILDER 


THURSDAY,  MAY  29.  1947 


THURSDAY.  MAY  29.  1947 


DAILY     PACIFIC    BUILDER 


PACE  15 


June   i,   2   P.    M. 

Bid  No.  860:   renlf.  steel  f.o.b.  flhlp- 
ping   point; 

Bid  No.  661 :  300  bbls.  portland  ce- 
ment in  paper  sacks,  94 
lbs.  each  f.o.b.  site  at  Salt 
Creek  bridge  approx.  6 
miles  from  Hayfork,  Calif. 
June  6,  2  P.   M. 

Bid    No.    888:  st«jrage    batteries    f.o.b. 
Stockton,     Calif. 

Bid    No.    859:  misc.    structural    steel 
and     bolts     f.o.b.     shipping 
point. 
Specifications  obtainable  from   the 

above  office. 


42 


bid  No.  841  for  furnishing  corrugated 
metl  pipe  culvert  and  baud  couplings, 
f.o.b.  Alturas,  Calif. 

Specifications  obtainable  from ,  the 
above  office. 


6/29/47 

Liquid   Asphalt,   Equipment,  Eta 

Lew  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co. — The  following  submitted  bids  to 
the  State  Purchasing  Agent.  Sacr- 
mento,  Calif.,  for  liquid  asphalt,  etc.: 
QUO.  63889,  REQ.  13357: 

50  tons  MC-3  liquid  asphlt.  deliv- 
ered state  storage  tank.  Upper  Lake. 

No  bids  received. 
QUO.  6S665,  REQ.  19071: 

One  400-gallon,  single-axle  sphalt 
heating  kettle;  alternate  for  one  400- 
gallon,  single-axle  asphalt  kettle,  ex- 
cept without  insulation  on  tank,  f.o.b. 
Sacramento. 

Edwrd  R.  Bacon  Co.,  Littleford 
Model  101,  $1751.25;  immediate  deliv- 
ery subject  to  prior  sale;  no  discount; 
no  bid  on  alternate. 

Edward   F.    Hale,    Standard    Steel 
Works  SJ-400,  $1655;   Iternate,  |1480; 
45  days'  delivery;  discount  2  per  cent 
20  days. 
QUO.  63891,  REQ.  13397: 

130  tons  MC-3  liquid  asphalt,  deliv- 
ered vicinity   of  LAytonviUe,   Wlllits, 
Ukiah  and  Upper  Lake. 
Sheldon   111  Co.,  $2285.05. 
Close  Building  Supply  Co.,  $2515.60. 
Standard    Oil    Co.,     $1592.50;    f.o.b. 
Richmond. 

John  C.  Spoletta,  $2628.60;  discount 
^  per  cent  10  days. 

G.  A  N.  Trucking  Service,  $2112.50. 
QUO.  63688,  REQ.  J-1: 

4500  gallons  bathing  oil;  f.o.b.  San 
Quentin. 

Shell  Oil  Co.,  total,  $152.76. 
Richfield  Oil  Co.,  $210. 
Standard  Oil  Co.,  $159. 
Union  Oil  Co.,  $135. 
Tidewater  Associated  Oil,  $148.50. 
QUO.  63665,  REQ.  88409: 

16  tons  liquid  asphalt  SC-3,  deliv- 
ered into  state-owned  overhead  stor- 
age at  Palm  Springs  maintenance 
station. 

Newhall   Refining  Co.,  $225.60. 
Lamb's  Transportation  Co.,  $217.92; 
awarded. 

Douglass  Oil  Co.,  $228.48. 
QUO.  63897,  REQ.  62489 : 

15,000  gallons  dles<)l  engine  fuel  oil, 
delivered  storage  tank  at  Lemoore 
maintenance    station. 

Sunland  Refinery,  $1267.50. 
Tidewter  Associated  OIL,  $1280. 
Valley  Oil  Co..  $1117.60;  awarded. 
California  Fresno  Oil  Co.,  $1260. 
Shell  Oil  Co.,  $1230. 
QUO.  63243,  REQ.  79067: 

20  tons  SC-3  liquid  asphalt,  deliv- 
ered 22  miles  east  of  Grorman  on 
Nennach  Rd.,  Route  LA-59. 

Newhall  Refinery,  $272. 
QUO.  <B892.  REQ.  13398: 

120  tons  MC-6  liquid  asphalt,  deliv- 
ered storage  tanks  one  mile  east  of 
Upper  Lake. 
Louis  Blasottl  &  Sons,  $1966.40. 
John  SpoletU,  $1982.40;  discount  1^ 
per  cent. 
O.  &  N.  Trucking  Co.,  $1818. 
Pacific  Truck  Service,  $2010. 
Sheldon  Oil  Co.,  $1770;  awarded. 
Close    Building    Supply    Co.,    6-ton 
delivery,  $2394;  16-ton  delivery,  $1914. 

Pacific  Truck  Service.  $2010. 
QUO.  63902.  REQ.  106932: 

120  tons  liquid  asphalt  SC-1  or  SC-2 
and/or  SC-3,  delivered  state  storage 
or  spreading  equipment  at  lone. 

D.  Strong,    Lockford,    Calif.,    $2214; 
discount  H  P«r  cent. 
J.  P.-Breen,  $1728;  awarded. 
Louis   Blasottl  *    Sons,    $1916.20;    2 
per  cent  30  days. 

O.  tt  N.  Trucking  Co.,  $1770. 
Road  Oil  Hauling  Service,  $21U0. 
Blomqulst  Oil  Co.,  $2160. 
Pacific  Truck  Service.  $1944. 


6/29/47  *2 

Materials  and  Supplies— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  3,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  FOrest  Service,  447  San- 
some  St.,  San  Francisco  11,  Calif.,  for 
materials  as  follows: 

Bid  No.  844 — Toilet  metal  stools, 
f.o.b.  Willows  and  Qulncy,  Calif. 

Bid  No.  846 — Reinforcing  steel,  f.o.b. 
shipping  point. 

Bid  No.  847—346  bbls.  portland  ce- 
ment in  paper  sacks,  f.o.b.  Nortbfork, 
Madera  Cotmty,  Calif. 

Specifications  obtainable  from  the 
above  office. 


Ave.,  San  Francisco.  Calif.,  at  $1866.- 
40  awarded  contract  by  the  Board 
of  Trustees  of  the  Shasta  Union 
High  Schol  District.  M.  E.  Luton. 
Clerk,  ghaata  Union  High  School, 
Jackson  Price,  principal.  Redding. 
Calif.,  for  furnishing  and  installing 
128  theater  chairs  with  plywood 
backs  and  seats  and  with  folding 
tablet   arms. 


42 


8/29/47 

Metal  and  Glass  Partition* 

Bids  Wanted 

REMACO,  Colo.— Until  June  4,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Inv.  E -20,940- A  for 
metal  and  glass  partitions,  f.o.b.  ship- 
ping point  and/or  Remaco,  Colo. 

Specifications  obtainable  from  the 
above  office. 


42 


5/29/47 

Steel  Pipe,  Etc. 

Time  Extended  From  May  26  to  June 

2.  2  P.   M. 

COLORADO-BIG  THOMPSON 
PROJECT,  Colorado.— Until  June  2. 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,    under  bid   No.    F-46-467-A   for 

(1)  three  87-lnch  Inside  diameter  steel 
inlet  pipe,  fabricated  complete  with 
percolation    rings    and    steel   nozzles; 

(2)  three  each  87-inch  inside  diameter 
steel  discharge  pipes  consisting  of 
one  Increaser  section,  one  pipe  bend 
and  four  straight  sections  for  each 
pipe,  fabricated;  (3)  three  elliptical 
plate  steel  heads,  fabricated  complete 
with  manholes,  f.o.b.  shipping  point 
and/or  Granby,  Colo. 
'  Specifications  obtainable  from  the 
above  office. 


5/29/47  43 

Control    Beard,    Etc. — Bids    Wanted 

MISSOURI  BASIN  PROJECT. 
Wyo.— Until  June  12,  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver. Colo.,  under  Spec.  1812  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Casper,  Wyoming,  one  (1)  control 
board,  C2A;  one  alternating-cur- 
rent distribution  board,  D2A;  one  (1) 
direct-current  coptrol  and  distribu- 
tion board.  B2A;  two  (2)  5-kilowatt, 
125  -  volt,  battery  -  charger,  motor- 
generator  sets;  two  (2)  780/935-kva, 
7,200  delta-  to  480  grounded-wye- 
volt,  3-phade,  60-cycle,  indoor-type 
transformers  with  provision  for  fu- 
ture forced  air  cooling,  for  installa- 
tion in  the  Kortes  Power  Plant,  Kor- 
tea  Unit,  Wyoming,  Missouri  Basin 
Project.  The  apparatus  will  be  in- 
stalled  by   the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others  $0.75,  not  returnable. 
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5/29/47 
Pickup    Truck 
Bids    Wanted 

TOMALES.  Calif..  Marin  Co.— Un- 
til June  11,  bids  will  be  received 
by  the  Tomales  Joint  Union  High 
School  Dist.,  '  Hattie  R  Rowan, 
Clerk,  Tomales,  Calif.,  for  one  new 
113-Inch  wheel  t>ase  %-ton  pickup 
truck  with  trade-in  allowance  for 
one  1932  Dodge  23-passenger  school 
bu.s  and  one  1932  flat  bed  Dodge 
truck. 

Specifications  obtainable  from  the 
above   office 
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6/29/47  42 

Air  Circuit  Breaker* 

Tim*    Extended    Trom    May   29  to 

June  Z  2  P.  M. 

CENTRAL     VALLEY     PROJECT, 


5/29/47 

Supplies  and  Material* 

Bids  Wanted 

PANAMA  CANAL,  Canal  Zone.— 
Bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for  mis- 
cellaneous materials  as  follows: 
June  2 
Sch.  8620 — 100  electrically  operated 
automatic  water  heaters,  30-gal.  to 
32-gal.  capacity. 

Sch.  8599— Steel  bars  and  angles; 
steel  rods;  babbitt  metal;  chain; 
bolts;  bushings;  nuts,  etc. 

Sch.  8627 — 150  sheets  welded  wire 
fabric  for  concrete  reinforcement;  38 
runs  blackboard,  4-ft.  wide;  1  lot 
spotting  and  bedding  compound,  and 
1  lot  Jointing  compound. 

Sch.  860  — Bolts;  nuts;  washers; 
shackle  pins;  washers,  etc. 
June  3 
Sch.  8628—1  aluminum  gangway,  32 
ft.  long,  28  in.  Inside  width  clear- 
ance; 1  power  baler,  motor  driven, 
45x24x35  ins.  bale  size;  60  rear-view 
mlrrows;  36  door  holder*,  plunger 
type;  200  door  hooks;  72  screen  door 
catches,  rim  type;  720  frensh  window 
or  cupboard  catches,  metal;  10  10-ft. 
lengths  2Vi-ln.  l.d.  rubber-metal  gaso- 
line hose. 

Sch.  8624 — 8  8-day  marine  clocks  r 
8  do ;  20  surface  vessel  lights,  oil  and 
electric;  60  jacket  type  life  preserv- 
ers; 60  ring  type  life  buoys;  24  life 
boat  water  breakers;  2800  wire  rope 
clips,  galvanized  steel  forglngs;  24 
mouth  fog  horns;  100  ash  oars;  72 
boat  cleats;  100  sewing  palms;  300 
rowlocks;  700  chain  shackles,  screw- 
pin,  galvanized  wrought  iron  or  steel; 
300  wire-rope  tihlmbles;  250  steel 
collar  eye  bolts,  drop  forged ;  450  gal- 
vanized steel  ring  bolts;  12  airport 
glasses;  90  gross  sheet-bra.^8  grom- 
mets;  200  snap  hooks;  770  open  type 
turnbuckles,  galv.  teel  or  wrought 
iron ;  46.000  lln.  ft.  copper  wire  cloth ; 
12.000  lln.  ft.  jcalv.  steel  wire  cloth; 
4000  lUi.  ft.  do  and  60  manlla  rope 
marline  spikes. 

June  4 
Sch.  8625 — 20  steel  furniture  sec- 
tions; 20  carbon -dioxide  fire  extin- 
guishers; 300  quarts  fire  extinguish- 
ing liquid,  carbon  tetrachloride  base; 
200  foam  type  extinguisher  charges; 


5/29/47 

Sale  of  Used  Tractors 

SAN  FRANCISCO.  Calif.  —  Until 
June  11,  2  P.  M.,  bids  will  be  receiv- 
ed by  the  U.  S.  Forest  Service,  447 
Sansome  St.,  San  Francisco  11,  Cal., 
for  sale  of  equipment  as  follows: 
Bid  No.  838  used  tractors  located  at 

Redding.    Calif. 
Bid  No.  839:  used  tractors  located  at 

Stockton.   Calif. 
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5/29/47 

Truck— Bids   Wanted 

ANTIOCH,  Calif.,  Contra  CosU 
Co. -Until  June  9,  8  P.  M..  bids  will 
be  received  by  the  City  o  fAntioch, 
Margaret  V.  Jones,  City  Clerk,  City 
Hall,  Antioch,  Calif.,  for  furnishing 
one   2-ton   truck. 

Specifications  obtainable  from  the 
above    office. 


by  the  U.  S.  Forest  Service.  447 
Sansome  St.,  San  Francisco,  11. 
Calif.,  for  one  two-hor*e  trailer  f.o.b. 
shipping    point. 

Specifications  obtainable  from  the 
above  office. 
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6/29/47 

Dump  Truck  Rental 

Bid*  Wanted 

SHASTA  and  TRINITY  COUN- 
TIES, Calif.— Until  June  3,  2  P.  M., 
bids  will  be  received  by  the  State 
Division  of  Highways,  F.  W.  Hasel- 
wood,  district  engineer,  1667  River- 
side Dr.,  Redding,  Calif.,  for  rental 
of  one  to  seven  dump  trucks,  4,-  6- 
or  6-cu.  yd.  capacity,  for  approxi- 
mately 16  to  20  days'  use  in  Shasta 
and  Trinity  Counties. 

Specifications  obtainable  fxom  the 
above  office. 
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8/29/47 

Power  Shovel  Rental 

Bid*  WantMl 

HUMBOLiyr  COUNTY,  Calif.— Un- 
Ul  May  29,  2  P.  M.,  bids  wUl  be  re- 
ceived by  the  State  Division  of  High- 
ways, O.  F.  Hellesoe,  district  engi- 
neer, 646  Wabash  Av&,  Eureka,  CaUf., 
for  rental  of  one  %-  to  fi-cu.  yd. 
truck  mounted  power  shovel  for  apj- 
proxlmately  250  hours'  use  in  Hum- 
boldt County. 

Specifications  obtainable  from  the 
above  office. 
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6/29/47 

Radio  Testing  Equipment 

Bid*  Wanted 

SAN  FRANCISCO.  Calif.— UnUl 
June  2,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some St,  San  Francisco  11,  Calif., 
under  bid  No.  842  for  radio  testing 
equipment,  f.rf.b.  Yreka,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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6/29/47 

Sale  of  Truck* 

EUREKA,  Calif..  Humboldt  Co.— 
Until  June  2,  10  A  M.,  bids  will  be 
received  by  the  County  of  Humboldt, 
Frank  S.  Anderson,  purchasing  agent, 
2nd  and  K  Sts.,  Eureka,  Calif.,  for 
sale  of  one  1934  F.W.D.  3-ton  ^dump 
truck  and  one  1934  Ford  V-8  truck 
cab  and  chassis. 
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.5/29/47 

Oil    Mixing    Machine* 

Contract   Awarded 

KERN  &  TULARE  COS..  Calif  — 
Phoenix  Constr  Co.,  Box  906,  Bak- 
ersfleld,  Calif.,  at  $17.50  per  hr. 
awarded  contract  by  the  State  Dlvl- 
.Mion  of  Highways,  O.  T.  McCoy, 
Stale  Highway  Engineer,  Office 
Bldg.,  corner  Carruth  and  Olive  Ave- 
nues, Fresno  15,  Calif.,  for  rental  of 
one  or  more  traveling  pug  type  oil 
mixing  maohines,  6-cu.  ft.  capacity 
with  2.V)0  gal.  storage  trailer,  for 
approx.  150  hours'  use  In  Kern  and 
Tulare  Cos. 

Specifications  obtainable  from  the 
above   office. 


6/29/47 

Office   Furniture — 

Low  and   Only   Bidders 

SAN  FRANCISCO.  Calif.— Follow- 
ing submitted  bids  May  26  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der Bid  No.  3950  for  furnishing  and 
delivering  office  furniture  for  Hetch 
Hetchy    Bureau : 

Rucker  Fuller  Co..  (1)  $76.73; 
$89.56;  (3)  $33.30;  net  30  days; 
days  delivery. 

M.    O.    West    Co..     (1)     $84.16; 

$97.42;    (3)   no  bid;  60  day  del. 

Remington    Ftand    Co..     (1)    $80.32; 

(2)   $93.93;    (3)    $17;  net  30  days;   60- 

90  day  delivery  on  Item  1;  90-100  day. 

del.   on    item  2;    delivery   at   once   on 

item  3;   net  30  days. 


Abney,  f.ab.  San  FrandseOk  Calif. 
June  ^  2  P.  M. 

Bid  No.  860— Log  rule,  cruiser  sticks, 
f.o.b.  San  Francisco,  Calif. 

Speciflcatioms  obtainable  from  th* 
above  office. 


6/29/47  41 

Truck 

Bid  Rejeetsd 

ANTIOCH,  Calif.,  Contra  Costa  Co. 
—The  only  bid  submitted  May  13  by 
Meyer's  Motor  Co.,  802  H  St,  Antioch. 
Calif.,  at  $5424.48,  was  rejected  by  the 
City  of  Antioch,  C.  W>  Hombaclr.  dty 
clerk.  City  HaU,  Antioch,  Calif.,  for 
one  1^-ton  truck,  standard  eqi^p- 
menL  _i<l« 


5/29/47  « 

Truck  Chseis  and  Cab 
Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Ca — 
Until  June  8,  1  P.  M.,  bids  will  be  re- 
ceived by  the  City  of  Oakland,  Chas. 
M  Don,  city  clerk.  City  HaU,  Oak- 
land, Calif.,  for  furnishing  one  2-ton 
motorized  truck  chassis  and  cab  for 
the  electrical  department 

Specifications  obtainable  from  the 
above  office. 
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5/29/47 

Motor   Trucks — Call    for   Bid* 

Scheduled   to   Open   June  2— 
■     Rescinded — New    Date    Set 

STOCKTON,  Calif.,  San  Joaquin 
Co.— Until  June  16,  6  P.  M.,  bid* 
will  be  received  by  the  City  of  Stock- 
ton, B.  L.  Trahem,  city  clerk.  City 
Hall,  Stockton.  Calif.,  for  furnishing 
one  new  motor  truck  chassis  and 
three  new  motor  trucks  equipped 
with   hoists  and  dump  bodies. 

Specifications  obtainable  from  the 
above   office. 


5/29/47  48 

School    Busses 
Bid*  Wanted 

COALINGA,  Calif.,  Fresno  Co.— 
Until  June  12,  7:30  P.  M.,  bids  will 
be  received  by  the  Coalinga  Ele- 
mentary School  Dist,  Annie  E.  Che- 
ney, Clerk,  Coalinga.  Calif.,  for  one 
or  more  school  busses  with  seating 
capacity  from   43-60  pupils. 

Specifications  obtainable  from  the 
above  office. 


(2) 
120 

(2) 
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.'i/29/47 

Truck  Crane — Bid*  Wanted 

DAVIS  DAM,  Ariz— Until  June  6. 
2  P  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Den- 
ver, Colo.,  under  Inv.  A-7041-A,  for 
one  truck  crane,  20-ton  capacity 
f  o.b.  shipping  point  and/or  King- 
man. Ariz. 

Specifications  obtainable  from  the 
above  office 
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.')/29/47 

Sale  of   School    Busses 

COALINGA.  Calif..  Fresno  Co.— 
Until  Jtme  4.  1  P.  M..  bids  will  be 
received  by  the  Coalinga  Union 
HlKh  School  District.  C.  L.  Kaiser. 
Secretary.  Coalinga,  Calif.,  for  sale 
of   two   G.M.C.    1931    school   busscB 


California. — Until    June    2,    2    P.    M.,  '  24    wheelbarrows ;    6200    lbs.    welding    5/29/47 


bids  win  be  received  by  the  U.  S.  Bu-  , electrodes;  700  lbs.  steel  dowel  pins; 
reau  of  Reclamation,  Customs  House.  12  gross  harness  snaps ;  360  sash  tool 
Denver,  Colo.,  under  Spec.  1789  for  I  bruhes ;  300  fiber  or  plywood  waste- 
furnishing  and  delivering  f.o.b.  car*  paper  receptacles ;  275  "V"  rubber 
at  the  shipping  point  or  f.o.b.  cars  at  I  belts,  endless;  12  rubber  "V"  belts, 
Redding.  Calif.,  three  (3)  Indoor  pow-  199  in.;  400  lbs.  russet  harness  leather; 
er  air  circuit  breakers  for  6600-volt  250  chamois  skins,  23x26  in.;  5000  lbs. 
operation,  each  enclosed  in  a  metal  cocoa  fiber;  8000  lb.",  gameted  cotton 
cubicle  and  having  a  continuous  cur-  jfelt  for  mattress  filling.  38  Ins.  wide; 
rent  rating  of  at  least  2600  amperes  300  yds.  white  table  oilcloth,  54  ins. ; 
and  an  interrupting  capacity  of  at '48  I'-lb.  spools  cotton  thread  and  96 
least   2S0.000-kva    at   operating   volt-  |3600-yd.    cones    do;    800  sheets    oiled 
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age  for  Keswick  power  plant,  Cen 
tral  Valley  Project,  California.  The 
pparatus  will  be  installed  by  the 
government  No  charge  for  copies  of 
the  specifications  to  prospective  bid- 
ders; to  others,  $0.76,  not  returnable. 
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8/29>^ 

Culvert— Bid*  Want*d 

SAN  FRANCISCO,  Calif.  — UnUl 
June  2,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Forest  Service,  447  San- 
some St.,  San  Francisco,  Calif.,  under 


stencil-board  paper;  5  reams  water 
proof     garnet    paper;     20,000    sheets 
wrapping  paper. 

43— IV^CHINERY  AND 
EQUIPMENT 

5/29/47  43 

Furnish  and   Install  Chairs 
Contract    Awarded 

UEDDINO,  Cfilir.,  Shasta  Co.— Am- 
erican   Seating    Co..    207    Van     Nens 


DUSTRIAL    FLOORS 

^     MEAYY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

466  Harrison  Str«et       DOuglas  5583       Son  Franelteo 


Traffic  Counting   Machines 
Bids    Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  9.  3  P.  M.,  bids  will  be  received 
hv  the  Purchaser  of  Supplies  M. 
H.  Gerry,  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  Bid  No.  3962  for 
furnishing  and  delivering  four  traf- 
fic counting  machines  for  the  Works 
Dept. 

Spet-lflrations  obtainable  from  the 
above  office 
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.5/29/47 

TraJler— Bids  Wanted 

SAN   FnANCISCO,   Calif.    —   Until 
June  6.  2  P.  M..  bids  will  be  received 


5/29/47 

Motor  Grader  Rental 

Bids  Wanted 

STOCKTON.  Calif.,  San  Joaq«In 
Co.— Until  June  2,  10:30  A.  M..  bids 
will  be  received  by  the  State  Division 
of  Highways,  P.  O.  Harding,  district 
engineer,  1200  N.  Center  St.,  Stockton, 
Calif.,  for  rental  of  one  extra-heavy, 
pneumatic-tired  dlesel  motor  grader, 
tandem  drive,  and  equipped  with  me- 
chanically controlled  scarifier  and  12- 
foot  blade,  for  use  in  Solano,  Napa. 
Scramento  and  San  Joaquin  Counties. 

Specifications  obtainable  from  the 
above  office. 


5/29/47  48 

Electrical  Equipment  and  Gate  Valvaa 
Bids  Wanted 

MARTINEZ,  CaUf.,  Contra  Coata 
Co.— Until  June  18,  8  P.  It,  bids  will 
be  received  by  the  City  of  Martlnea. 
Raymond  B.  Johnson,  city  clerk.  City 
Hall,  Martinez,  Calif.,  for  furnishing 
electrical  equipment  and  AW.W-A 
gate  valves  for  the  Martlnes  filter 
plant  as  follows: 

(1)  33  18-ln.  to  4-ln.  gate  valves; 

(2)  1  electrical  switchboard; 

(3)  3  electrical  transformers. 
Bidders    may    bid    on    any    or    all 

items.  Awards  will  be  made  on  each 
item  separately. 

SiMclflcatlons  obtainable  from  the 
office  of  City  Engineer  BYank  Sarles, 
706  Estudillo  St,  MarUnes.  Calif.. 
without  charge  to  bona  fide  bidders. 
Prints  of  the  plans,  if  desired,  may 
be  obtained  from  the  city  englBevr 
upon  pajrment  of  |0.50  per  sheet,  not 
refundable. 
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5/29/47 

Delivery  of  Voting   Machine* 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.  —  John 
McCarthy  A  Sons,  255  California  St, 
San  Francisco,  Calif.  ,at  |8  per  ma- 
chine, net.  submitted  low  bid  May  20 
to  Purchaser  of  Supplies  M.  H.  Oerry, 
270  City  Hall,  San  Francisco.  Calif., 
under  bid  No.  5610  for  delivery  and 
return  of  voting  machines  for  the 
fiscal  year  1947-1948. 

Other  bids  were: 

Overlapd  Freight  tt  Transfer  Co., 
18.15. 

Fmsworth  ft  Ruggles,  $8.26. 

Carley  A  Hamilton.  f8.25. 

A  W.  Reid  Draying  Co..  $8.86. 

J.  A.  Clark  Draying  Co.,  Ltd.,  $8.80. 


Mote 


Three     Low 
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6/29/47 

Materlale  and   Equipment 

Bids   Wanted 

SAN  FRANCISCO.  Calif— Bids  will 
be  received  by  the  U.  8.  Forest  Serv- 
ice, 447  Sansome  St.  San  Frandsoo, 
Calif.,  for  miscellaneous  materials 
and  equipment  as  follows: 
June  4,  2  P.  M. 

Bid  No.  84ft— Portable  generators. 
2600-watt  fo.b.  Nortbfork,  Stockton 
and  Redding,  Calif. 

Bid   No.   863—20  increment   borers, 
f.o.b.  San  Francisco.  Calif. 
June  5,  2  P.  M. 

Bid  No.  854— <:ompasses  and  levels. 


5/29/47 
Synchronous 

Bidders 

CENTRAL  VALLEY  PROJECT. 
California. — Following  submitted  low 
bids  May  26  to  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  un- 
der Spec.  1824  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Herdlyn,  Calif., 
six  (6)  22.500-horsepower,  lS,600-volt. 
3-phase.  60-cycle,  0.95  leading  power 
factor,  vertical-shaft,  180  revolutions 
per  minute  synchronous  motors  for 
the  Delta  -  Mendota  ^iumplng  plant, 
Central  Valley  ProJe<;t,  Califomia. 
The  apparatus  will  be  installed  by 
the  the  government 

Allis  Chalmers  Mfg.  Co.,  Sched. 
1.  11.710,000;  $560  increase;  $880  de- 
crease; ship  1st  motor  750  days,  2nd 
motor  795,  840,  870,  900  930  days;  2,- 
500,000  lbs.;  item  2  engineer  $80. 
mechanic,  $36;  f.o.b  Milwaukee,  Wla 
terms   net.    No   equalization   offered. 

Westinghouse  Electric  Corp..  S. 
Pittsburgh.  F'a. :  $1,742,900:  $660  in- 
crease. $550  decrease:  ship  1st  mo- 
tor 900.  960.  1005.  1035.  1066.  1096 
days;  2.320.000  Jbs.  from  E.  Pitts- 
burgh ;  fob.  E.  Pittsburgh.  Pa. ; 
engineer  $50;  mechanic  $35;  terms 
net.   Equalization  is  offered. 

Elliott    Co.,    Rldgeway,    Pa.,   $1,766.- 


s 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

S«od  U»f  For  Qmofaflon 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLD».  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  SAN  FRANCISCO 

I,    II  juniper  4-M70 


•TROCTUUSi.; 

220  MMlSMi«ry  MrMt.  YUkMi  amfW? 
tu  rrwMtoM  4.  CalK. 


I«I4 


•••rSMMts  (HSm: 

MS  W., 


603;  $518  increase.  $618  decrease; 
ship  1st  motor  $780.  840,  920,  960, 
1030,  1080  days:  2.400,000  lbs.;  f.o.b. 
Rldgeway;  engineer  $60,  mechanic 
$36;  terms  net:  firm  prices.  No 
equalization   offered. 
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5/29/47 

Hollow   Metal    Doors 

Low   and    Only    Bidders 

BOISE  PROJECT,  Idaho.— Follow- 
ing submitted  bids  May  26  to  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse, Denver,  Colo.,  under  Spec. 
1788  for  furnishing  and  delivering 
f.o.b.  cars  at  the  ^hipping  point  or 
f.o.b.  cars  at  Mountr^n  HomeV  Ida- 
ho the  hollow  metal  doors,  complete 
with  door  frames,  hardware,  and 
•other  accessories,  except  grout  and 
calking  compound,  necessary  for 
complete  installation  of  the  doors  in 
the  Anderson  Ranch  Power  Plant, 
Boise  Project,  Idaho.  The  doors  will 
be  Installed   by   the   government. 

M.  Reuter  &  Sons,  Portland,  Ore.. 
$6462;  ship  360  days;  f.o.b.  Port- 
land; 10,000  lbs.;  terms  1%  SO  days; 
no    equalization    offered. 

Geo.  T.  Gerhardt,  Inc.,  San  Fran- 
cisco. Calif.,  $6600;  ship  360  days; 
0000  lbs.;  San  Francisco,  Calif.; 
terms   net;   no    equalization    offered. 
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5/29/47 
Arc  Welder 
Bids  Wanted 

SAN  FRANCISCO,  Calif..  —Until 
June  9,  3  P.  M..  bids  will  be  received 
by  the  Purchaser  of  Supplies  M.  H. 
Gerry,  270  Ci^  Hall.  Seui  Francisco. 
Calif.,  under  Bid  No.  3961  for  fur- 
nishing and  delivering  one  gas  driv- 
en arc  welder. 

Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


8/39/47  44 

Fencing  Fair  Grounds 
Contract  Awarded 

SANTA  ROSA,  Calif.,  Sonoma  Co. 
— Cyclone  Fence  Co.,  440  Bayshore 
Blvd.,  San  Francisco,  at  $8936.58,  sub- 
mitted low  bid  May  26  and  awarded 
contract  by  the  Board  of  Supervisors 
of  the  County  of  Sonoma,  office  of 
the  clerk,  Walter  H.  Nagles,  Sonoma 
County  Courthouse,  Santa  Rosa, 
Calif.,  for  fencing  the  Sonoma  Coimty 
fair  grounds. 

Plans  by  Architect  J.  Clarence  Fel- 
Olano,  4010  Montecito  Ave.,  aSnta 
Rosa.  Calif. 

Anchor  Post  Fence  Co.,  San  Fran- 
cisco, at  $9148.30,  submitted  the  only 
other  bid. 


0/29/47  44 

Painting — Low  Bidder 

MCCLELLAND  FIELD.  Calif.,  Sac- 
ramento Co.— M.  'Williams  A  Sons, 
1630  Webster  St.  Oakland.  Calif.,  at 
$36,633.19,  submitted  low  bid  to  the 
office  of  the  post  engineer.  McClel- 
land Field,  Sacramento,  for  painting 
permanent  buildings  other  than  bead- 
quarters  area  for  McClelland  Field, 
Sacramento,  Calif. 


School  District.  C.  L.  Kaiser,  secre- 
tary,  Coalinga.   Calif.,   for   removing 

!old  tiling  from  edge  of  swimming 
pool  decic,  scum  trough  and  setting 
wth  new  tile. 

I  Specifications  obtainable  from  the 
above  office. 
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5/29/47 

Painting — Low  Bidder 

MATHER  FIELD,  Calif.,  Sacra- 
mento Co. — Al  W.  Simmonds,  21(/r 
22nd  St,  Sacramento,  Calif.,  at  $48.- 
374,  submitted  low  bid  to  the  office 
of  the  post  engineer,  Mather  Field, 
Sacramento,  for  furnishing  all  equip- 
ment to  clean,  scrape,  putty  and 
paint  at  Mather  Field,  Sacramento, 
Calif. 
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6/29/47 
Pantlng>-L.ow  Bidder 

McClelland  field,  Callf.,  Sac- 
ramento Co.— R  P.  Paoli  ft  Co.,  2630 
Lombard  St,  San  Francisco,  Calif., 
at  $16,549.75,  submitted  low  bid  to  the 
office  of  the  post  engineer,  McClel- 
land Field,  Sacramento,  for  removing 
camouflage  paint  on  the  permanent 
buildings  at  McClelland  Field,  Sacra- 
mento, Callf. 
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6/29/47 

Painting — Low  Bidd*r 

McClelland  field,  Callf.,  Sac- 
ramento Co. — A.  B.  C.  Painting  Serv- 
ice, 1613  48th  St.,  Sacramento,  Calif., 
at  $35,505.75,  submitted  low  bid  to  the 
office  of  the  post  engineer,  McClel- 
land Field,  Sacrmento,  for  painting 
permanent  buildings  at  headquarters 
and  adjacrat  areas  of  McClelland 
Field,  Sacramento,  Calif. 


44 
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B/29/47 

Fleer  Rebuilding 

Lew  and  Only  BIddars 

BBNICIA,  Calif.,  Solano  Co. — ^Par- 
ish Bros.,  Box  6,  Benicia,  Calif.,  at 
$14,669.26,  submitted  low  bid  May  26 
to  the  U.  S.  Engineer's  Office.  Be- 
nicia Arsenal.  Benicia,  Calif.,  under 
bid  No.  04-15-47-23,  Serial  No.  843. 
for  lebuildlng  of  floor  in  building  No. 
73.  Benicia  .4.rsenaL 

Other  bids  were: 

Sheldon  Oil   Co..   Suisun,   $16,822.06. 

Asta  Construction  Co.,  Rio  Vista, 
$16,963.26. 

Fredrickson  Bros.,  Emeryville,  $17,- 
807.00. 

Grant  Construction  Co.,  Benicia, 
$18,294.25. 

E.  A.  ¥Virde,  San  Anselmo,  $18,887. 

Lee  J.  Immel,  San  Pablo,  $20,626.60. 

J.  Heniy  Harris,  Bertceley,  $20,672. 


5/29/47 

Move  Buildings — Bids  Wanted 

SANGER,  Calif.,  Fresno  Co.— Until 
May  31,  8  P.  M.,  bids  will  be  received 
by  the  Board  of  Trustees  of  Gran- 
ville School  District,  Carl  Schneider, 
clerk,  Granville  School,  Route  1,  Box 
224-A,  Sanger,  for  moving  building 
No.  T-1-41  from  Hammer  Field  Air 
Base  to  designated  site  on  grounds 
of  Granville  School,  Ventura  and  Mc- 
Call  Aves.,  Sanger,  Calif. 

Specifications  obtainable  from  the 
clerk  of  the  school  board. 


5/29/47  •*■» 

Install    Car    Recorder    Pole    Boxes 
Low  and   Only    Bidders 

SAN  FRANCISCO,  Calif .  — Peter- 
sen Engineering  Co.,  4126  26th  St.. 
San  Francisco.  Calif.,  at  $6970  sub- 
mitted low  bid  May  27  to  the  City 
and  County  of  San  Francisco,  Pub- 
lic Utilities  Commission,  Room  287, 
City  Hall,  San  Francisco.  Calif.,  »m- 
der  Spec.  279  for  installing  car  re- 
corder  pole    boxes. 

Clmlno  Electric  Co.,  San  Francisco 
at  $9900  submitted   only  other  bid. 


6/29/47  44 

New    Safety    Controls   A    Thermostat 

(Furnish    &    Install) 
Bids  Wanted 

AUBURN,  Calif.,  Placer  Co.— Until 
June  11.  2  P.  M..  bids  will  be  receiv- 
ed by  the  Federal  Works  Agency. 
Public  Bldgs..  Admin.,  office  of  the 
district  engineer.  838  U.  S.  Apprais- 
er's Bldg.,  San  Francisco,  Calif.,  for 
furnishing  and  installing  safety  con- 
trols and  thermostat  at  the  U.  S. 
Post    Office  at    Auburn.    Calif. 

Specifications   obtainable   from   the 
above  office 
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5/29/47 

gll   Storage  Tanks    (Replace) 
Ids   Wanted 

CALEXICO,  Calif.,  Imperial  Co.— 
Until  June  11,  2  P.  M..  bids  will  be 
received  by  the  Federal  Works  Ag- 
ency. Public  Bldgs..  Admin.,  office 
of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.,  gan  Francisco, 
Calif.,  for  replacing  oil  storage 
tanks  at  the  U.  S.  Border  Station,  at 
Calexlco,    Calif. 


FRESNO,  Cullf..  Fresno  County.  - 
Until  June  11,  8  P.  M.,  bids  will  be 
re»'«Mved  by  the  Central  Union  High 
School,  W.  H.  Splllers.  principal,  Rt. 
9,  Box  454,  Frt««ni>.  for'  removing 
of  buildings  T-1027  and  T-1028  from 
Hammar  Field  Air  Base  to  a  desig- 
nated location  on  the  Central  Union 
High  School  grounds,  McKinley  and 
Di   '  n    avenues.    Bids    are    to    be 

u(  lied     by     bldilers     bond     or 

fntiiicu    check. 


Official  Proposals 


NOTICE    TO    CONTRACTORS 


Subject  to  conditions  prescribed  by 
the  undersigned,  sealed  bids  are  In- 
vited for  the  construction  of  approx- 
imately 1.950  feet  of  underground 
electric  ducts  and  manholes  In  the 
vicinity  of  Agricultural  HaU  on  the 
Berkeley  campus  of  the  University 
of  California.  Bids  will  be  received 
until  2:00  P.  M.,  June  10,  1947.  Plans, 
specifications  and  information  will 
be  available  at  the  cashier's  office, 
103  Administration  Building,  Univer- 
sity of  California,  Berkeley,  Califor- 
nia. A  deposit  of  ten  ($10.00)  dol- 
lar.s  is  required  for  each  set  of  plans 
and  specifications  isued.  Right  to 
reject  any  and  all  bids  la  reserved, 
gignt'd : 
THE   REGENTS   OF  THE 

UNIVERSITY  OF  CALIFORNIA 

(May   28.   29,  June  2,  3, 
4,    5,    6,    9,    10,    11,    1947) 

FIRST  PUBLISHED  TODAY 


and    grade    separation    structures   to 
be  constructed. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  'general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Skilled  Labor 
Asphalt  plant  dr>-erman  or 

fireman   $1.60 

Asphalt  plant  mixer  operator...  1.66 
Asphalt  spreading  machine 

operator    „ _.  1.96 

Carpenter  _ _«- — _ 1.75 

Cement  finisher 1.875 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  ...», —  1.00 

Derrick  operator 2.10 

Electrician  1.876 

Mechanical    tamper    and    fin- 
isher   operator    (concrete    or 

asphalt)    l.»5 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  - 2.26 

Painter  (brush)  1.75 

Painter  (spray)  — — 1-80 

Pile  driver  man  1.86 


Highway    Improvements— Fresno 
County 
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44 


44 


6/29/47 

Repairs  To    Elevators'^ 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  2.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Federal  Works  Agency 
Public  Bldgs.  Admin.,  office  of  the 
distinct  engineer.  938  U.  S.  Apprais- 
er's Bldg.,  San  Francisco,  Calif.,  for 
general  repairs  to  elevators  at  the 
U.  8.  Veterans  Administration  Of- 
fice Bldg..  in  S(t.n  Fnuicisco. 

Specifications  obtainable  from  the 
above  office. 


6/29/47  44 

Moving  and*Reaseembllng  Building 
Bids  Wanted 

FRESNO,  Calif.,  Fresno  Co.— UnUl 
June  2,  8  P.  M.,  bids  will  be  received 
by  the  Board  of  Trustees  of  Fresno 
Colony  School  District  Fred  Schmidt 
clerk.  Route  5,  Box  187,  Fresno,  Calif., 
for  moving  building  No.  T-1025  from 
Hammer  Field  to  school  at  Fig  and 
Jenson  Aves.,  Fresno.  One  bid  Is  de- 
sired on  cost  of  moving  and  one  bid 
on  cost  of  moving  and  reassembling 
on  foundation  at  school  grounds. 
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6/29/47 

Move  Building 

Bids  Wanted 

FRESNO,  Calif.,  Fresno  Co.— -Until 
June  2,  8  P.  M.,  bids  will  bo  recotrod 
by  the  Washington  Colony  Bdiool 
District.  Roy  Calder.  clerk.  Routs  6, 
Box  758.  Fresno,  Calif.,  for  moving 
building  No.  T-888  from  Hammer 
Field  to  school  grounds  at  Slaston, 
on  block  sast  of  Elm,  on  Lincoln  Ava 


5/29/47 

Move    Building — Bids  Wanted 

FRESNO,  Calif.,  Fresno  Co.— Until 
May  29,  7  P  .M.,  bids  wiU  be  received 
by  the  Madison  Elementary  School 
District,  Elner  Nelson,  clerk,  Route  8, 
Box  268.  Fresno.  Calif.,  for  moving  of 
building  T-1110  from  Hammer  Field 
Army  Air  Base  to  a  designated  loca- 
tion on  Madison  Elementary  School 
grounds. 

Specifications  obtainable  from  the 
clerk  of  the  school  board. 


B/29/47 

Glass    A    Glazing 

Bids   Wanted 

TUCSON,  AriB.—Until  June  11.  2 
F.  M.,  bids  will  be  received  by  the 
Federal  Works  Agency,  Public  Bldgs. 
Admin.,  office  of  the  district  engi- 
neer, 838  U.  S.  Appraiser's  Build'n", 
San  Francisco.  Calif.,  for  glass  and 
glazing  for  the  U.  S.  Post  OfJ'.LC 
and   Courthouse  at  Tucson,  Ariz. 

Specifications  obtainable  from  the 
above  office 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 
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5/29/47 

Moving   Buildings— Bids  Wanted 

FRESNO.  Calif..  Fresno  Co.— Until 
June  3.  8  P.  M..  bids  will  be  received 
by  the  West  Park  Grammar  School, 
Rodney  Jenson,  clerk,  comer  Valen- 
tine and  North  Ave.,  Fresno,  Calif., 
for  the  moving  of  two  buildings, 
T-319  and  T.1028,  from  Hammer  Field 
Army  Air  Base  to  designated  loca- 
tions on  the  school  grounds. 

Further  information  is  obtainable 
from  the  clerk.  Route  7.  Box  71, 
Fresno,  Calif. 


5/29/47  *4 

Moving     Bldg —Bids     Wanted 

SAN  JOSE,  Calif.,  ganta  Clara  Co. 
—Until  June  4,  5  P.  M.,  bids  will  be 
received  by  the  Alum  Rock  Union 
School,  Dr.  Horace  Cureton,  clerk. 
Alum  Rock  Union  School.  San  Joso. 
for  the  dismantling  and  clearing  of 
certain  buildings  located  at  Camp 
Parks,  Shoemaker  and  the  removal 
of  same  to  the  Alum  Rock  Union 
School,    San   Jose. 

Additional  information  obtainable 
from  the  office  of  the  School,  170 
North    White   Road.    San   J^o.se.   Cnlif. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  June  2S,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  jnade,  as 
follows: 

Fresno  County,  between  400  feet 
south  of  Fresno  City  limits  and  San 
Benito  Avenue  at  Broadway  In  Fresno 
(VI-Fre-4-B,Fre),  about  one  and  two- 
tenths  (1.2)  miles  In  length  to  be 
graded,  paved  with  Portland  cement 
concrete  pavement  and  plant-mixed 
surfacing    on     cement     treated     base 


(Continued  on  Page  16) 
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6/29/47 

Move    Bldgs. — Bids   Wanted 
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6/29/47 

MstsHal  Contracts   Awarded 
Agricultural  Building  Cost  88,640 

SANTA  ROSA,  Calif.,  Sonoma  Co.  So- 
noma County  Fair  Grounds. 
Owner — County    of    Sonoma,    W.     H. 

Nagle,    county    clerk.    Courthouse, 

Santa  Rosa,  Calif. 
Architect— J.  Clarence  Felclano.  4010 

Montecito  Ave.,  Santa  Rosa.  Calif. 
Contractor«— Leon  N.  Koch,  4015  Men- 

teoito  Ave.,  Santa  Rosa,  Clif. 
Quonset     Huts— Kraftile    Co..     Alva- 

rado-Nlles  Rd..  Niles.  Calif. 
Hardware-nJ.  B.   Rice  Co..  Box   106, 

Santa  Rosa,  Calif. 
Lumber  —  Mead-Clark     Lumber    Co., 

3rd  and  Railroad  Ave.,  aSnta  Rosa. 

CaUf. 


6/29/47  44 

Elevator — Low  snd  Only   Bidders 

RICHMOND.  Calif..  Contra  Costa 
Co.— Chas.  E  Walt.  666  Mission  3t., 
San  Francisco,  CJalif ,  at  $9287  sub- 
mitted low  bid  May  2?  to  the  Public 
Bldgs  Admin..  838  U.  S.  Appraiser's 
Bldg  .  office  of  the  district  engineer, 
San  Francisco,  Calif.,  for  furnishing 
and  installing  elevator  complete  with 
shaft  at  the  USPO,  Richmond,  Calif. 

Other  bidders  were: 

Adam  Arras  Sc  Son,  San  Francisco, 
Calif.,  $10,736. 

Wellnitz  A  DeNarde,  San  Francisco 
Calif.,  $14,303. 
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6/29/47 

Tiling — Bids  Wsntsd 

COALINGA.  Oalif..  Fresno  Co.— 
Until  June  4.  1  P.  M.,  bids  will  bo 
received  by  the  Coalinga  Union  High 


FOR     SALE 

Compressors  -  Pmnps 
Pnoiimalic  Tools 
Rock  Drills 

.  .  .  CompMe  Renfo/  Servlcm  .  .  • 

THE  BIX  COMPANY  •  IMG. 
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How  many 

jobs 
equal  $30 


During  the  course  of  ofir 
year  many  subscribers  to  the 
"Builder"  profit  by  hdving 
additional  copies  delivered 
to  various  Departments  and 
Branches  throughout  the 
State. 

For  an  extra  ^30  per  year 
(or  ^3  per  month)  they  as- 
sure themselves  each  office, 
department,  or  branch  is 
getting  timely,  spcdfic  tips 
on  construction  news  —  and 
getting  them  fast  and  first 
hand.  The  well-rounded 
editorial  coverage  of  the 
"Builder'*  is  must  reading 
for  well  informed 
contractors. 

For  an  additional  subscrip- 
tion   phone:   MArket   7110 
or  write 

Ssbtcrfpf/os  Dsparfsissf 

DAILY  PACIFIC  BUILDER 

Riacea  Asms  -  P.  O  loi  3373 

Saa  PtmcIscs  If,  Calif. 


Even  a  Child 
Can  Open  Thent! 

[strand-steel  overhead -type; 


GARAGE 


iio 


ORS 


Yb 


.ES,  these  new  Strand-Steel 
Overhead  garage  doors  are  so 
•imple  CO  operate  that  a  mere 
child  can  handle  them.  At  a 
finger's  command  these  mod- 
em overhead  doors  open  and 
rise  gracefully  and  smoothly... 
lowering  with  like  precision. 
Although  constructed  of  steel 
for  strength  and  endurance, 
Strand-Steel  Overhead-Type  doors  are  perfectly  balanced  to 
permit  easy  opening  and  closing.  Ready  now  for  immediate 
installation,  these  garage  doors  are  always  out  of  the  way, 
protecting  your  car  from  fender  knocks  so  often  received 
from  swinging  doors.  For  additional  information  regarding 
the  Strand -Steel  Overhead  garage  door,  call  your  local 
P.  C  A.  office  or  mail  the  coupon  below. 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  MAY  29.  1947 


(Continued  from  Pace  IB) 

number   1.875 

Reinforcing  Bteel  woiiier  , 1.76 

Roller  operator l.gB 

Structural  steel  worker 3.00 

Tractor  driver  _. 1.90 


Truck   driver    (18   cubic  yarda 

water  level  capacity  or  more)  1.7126 
Truck   driver    (14   cubic   yarda 

and  less  than  18  cubic  yards 

water  level  capacity)  1.B87B 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water  level  capacity)  1.620 

Intermediate  Grade   Labor 

Concrete  vibrator  operator 1.S70 

Headerboard  man  UK) 

Jackhammer  operator 1.S7B 

Oil  distributor  bootman 1.376 

Oiler,  power  shovels  or  cranee-  1-60 
Truck    driver    (4  cubic    yarda 

and  less  than  8  cubic  yarda 

water  level  capacity)  1.887B 

Truck  driver  (less  than  4  cubic 

yarda  water  level  capacity)  „  1.26 
Unekllled   Labor 

Flagman  ~ 1-18 

Laborer  — 1-15 

Poeitlona  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
fl.375  per  hour. 

The  minimum  wage  paid  to  b1\  In- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  leaa 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  fpr  which  rates  are  not 
shown  above  shall  be  not  leas  than 
11.15  per  hour. 

Overtime — One  and  one-half  (1^) 
times  the  above  rates. 

Sundays    and    holidays  —  One    and 


Asphalt  spreading  machine 

Operator     1-96 

Flagman   (Placer  County)  115 

Flagman.  (Yolo  County)  1.26 

Laborer   (Placer  County)  .„ 1.15 

Laborer    (Yolo    County)    — ., —  1.25 

Motor  grader  operator » 2.10 

Oil   distributor  bootman   1.275 

Oiler  power  shovels  or  cranes  .  1.50 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  .  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel   type  controls    (over  1 

cubic  yard)  _...  2.25 

Roller  operator ..  1.95 

Tractor  driver  1.95 

Truck    driver    (18   cubic  yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity) 1.525 

Truck  driver  (4  cubic  yards 
and   less   than  8  cubic  yards 

water    level    oapacity) 1.3375 

Truck  driver  Oess  than  4  cu- 
bic yards  water  level  capa- 
city)      1.25 

Any  classification  omitted 

herein  not  less  than 1.15 

Overtime  —  one  and   one-half    (1^^) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  dVi)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, FHibllc  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  of- 


one-half  (1^)  times  the  above  rates.  . ,.  ^     .   ..  ^    .  =   .  ^  ^  ,  ^ 

The  attention  of  bidders  Is  directed  -  fi^*"'**^^   efrTr/n..?^"*'  ^''"" 
to    the    fact    that    the    work    herein  '  ^'^actors    in    San    Francisco. 
proposed  to  be  done  will  be  financed  I,  .^o    b^d    will    be    considered    unless 
f-    \I.v„i-.    «-    In    T^o,^   -oritv.    TToHoT^i    't    'i*    made    on    a    blank    form    fur- 
)^«7^^   i^.l   *>Jf~fj2  -11   of  t^'«»«hed   by   the  State  Highway   Engl- 

'"^ffn.?;?f  viif  Ji  !t?f»f«  i,i^«  InA  '>««'•  »"d  »«  made  in  accordance  with 
appHcable  Federal  statutes   rules^and  ^j^^    provisions    of    the    Proposal    Re- 

"Si^'*"°t".?„H^i  ^fP^iin/r^  1-  t^J*  q"'^^">«"ts  and  Conditions  set  forth 
«,^^,*"^f"°f^»„^Vli^J^i?!^:  lender  gectlon  2  of  the  Standard 
Ucularly    directed    to    the    Provisions    specifications.    Each  bidder  must  be 

?L  ^!S"«S  ^^^^i*"'*.,  ^SLm^^H^J-  "Sensed  and  also  prequallfied  as  re- 
^®''  ^  the  Standard  Specif icationa  ^j^^^  ^^  ,^^  (See^said  Propo.sal 
regarding  the  use  of  domestic  mate-  -^^  ^^^^^^^^^  ^^^  Conditions.) 
rials:  and  a^so  to  the  provisions  of  .  ^he  Department  of  l^ubllc  Works 
Section  8.  articles  (a)  and  (b).  of  the  i  ^^^^..^^^  t^e  right  to  reject  any  or 
Standard     Specifications,      regarding   ^„  ^^j^^  *  . 

subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  ,and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  officea  of  the  District  i 
Engineers  at  L<08  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  la  situated,  and  at  the  office 
of  the  Aaaociated  (Teneral  Contrac- 
tora  In  San  Francisco. 

No   bid    win    be   considered   unless'  STATE   OF  CALIFORNIA 

It  is  made  on  a  blank  form  furnished    DEPARTMENT  of  PUBLIC  WORKS 


DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway   Engineer 
Datp'd:  May  29.  1947. 

(Dally  Pacific  Builder) 
(May  29,  June  6.  13,  1947) 


FIRST  PUBUSHRD  TODAY 


Highway     Improvements 
Nevada,    Placer,    El    Dorado   Counties 


blc  yarda  water  level  capa- 
city)  1.26 

Any  claaalfication  omitted 

herein  not  less  than 1.16 

Overtime  —  one  and   one- half    (1^) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1^>  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, fublic  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors  in    San   Fmncisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  IS  made  In  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  S«ctlon  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCXJY 
State  Highway  Engineer 
Dated:  May  29,  1947. 

(Dally  Pacific  Builder) 
(May  29,  June  6,  13,  1947) 


tractora  in  San  Frandaoa 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State' Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Bach  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditlona.) 

The  Department  of  Public  Woiica 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  May  29,  1947. 

(Dally  Pacific  BuUder) 
(May  29,  June  6-18,  1M7) 


FIRST  PUBLISHED  TODAY 

^lighway  Improvement*— Alameda 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 


DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed    proposals    will    be    received 


Each  bidder  must  be  licensed  and  **  the  office  of  the  State  Highway 
also  prequallfied  as  required  by  law.  •  Engineer,  Room  373,  Public  Works 
(See  said  Proposal  Requirements  and  Building,  Sacramento,  California,  un- 
Condltlons.)  |  *'•  2   o'clock  p.   m.   on    June  25,   1947, 

The  Department  of  Public  Works  at  which  time  they  will  be  publicly 
reserves  the  right  to  reject  any  or  opened  and  read  in  the  Assembly 
all  bids.  I  Hoom  of  said  building,  for  repairing 

DEPARTMENT  of  PUBLIC  WORKS    State    Highway    in    accordance    with 


DIVISION  OF  HIOHWATS 
O.  T.  McCOY, 
State  Highway  Engineer. 
Dated  May  29,  1947. 

(Daily  Pacific  Builder) 
(May  29,  June  6-13,  1947) 

-      - 

FIRST  PUBLISHED  TODAY 


Highway    Improvements 
Placer   and    Yolo   Counties 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  gtate  Highwav 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  June  25.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
.special  reference  is  made,  as  follows : 

Placer  and  Yolo  Counties,  at  Sher- 
idan, on  the  Yolo  Causeway  and 
through  Loomla  (I  II  -  Pla,Yol  -  3,6.17- 
B,B,A),  a  net  distance  of  about  three 
and  aix-tenths  (3.6)  miles  to  be  re- 
surfaced with   plant-mixed  surfacing. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provislona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt    plant   dryerman    or 

fireman   |1.60 

Asphalt  plant  mixer  operator.  1.85 


FOR   SALE 

TIMBERS,  wallboftrdii,  plambinx 
pipe,  millwork.  and  other  build- 
ing materials.  SALE  PRICES. 
Large  atocka  of  "hard  to   get" 

Wlr«,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
Third  St VA  lencia  4977 


the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 
Nevada,  Placer  and  El  Dorado 
Counties  at  various  locations  In  Dis- 
trict III,  a  net  distance  of  about 
forty  •  two  and  four  -  tenths  (42.4) 
miles,   seal  coat   to   be  applied. 

Bids    are    required    for    the    entire 
work    described    herein. 

In  accordance  \^ith  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt    plant   dryerman    or 

fireman   «..._... $1.60 

Flagman   .„ 1.15 

Laborer  1.15 

Oil  distributor  bootman  1.276 

Oiler  power  shovels  or  cranes..  1.50 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  .  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  2.25 

Roller  operator  1.95 

Tractor  driver  1.95 

Truck    driver    (18   cubic   yards 

water  level  capacity  or  more)  1.7125 
TAick    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.5875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water    level    capacity)  1.523 

Truck    driver    (4    cubic    yards 
and    lens   than   8  cubic   yards 

water    level    capacity). 1.3375 

Truck  driver   (leas  than   4  cu- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  ZS,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  Specifications  therefor,  to 
wJhich  special  reference  is  made,  aa 
follows : 

Alameda  County,  In  the  City  of 
Oakland,  at  the  San  Franclsoo-Oak- 
land  Bay  Bridge  Toll  Plaxa  (IV-Ala- 
5-Oak),  about  six-tenths  (0.6)  mile 
In  length,  dredger  sand  fill  to  be 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provislona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  I>ublic  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Carpenter  11.75 

Cement  finisher 1.876 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.80 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  '. I.90 

Flagman   1.25 

Jackhammer  operator  1.875 

Laborer  „ „ 1,25 

Oiler,  power  shoveia  or  cranea..  1.80 

Motor  grader  operator 2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type   controls    (up   to 

including  one  cubic  yard) 2.26 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard) ,  2.86 

Reinforcing  steel  worker 1.76 

Roller  operator  -- , 1.96 

Tractor  driver  1.06 

Truck    driver    (8    cubic    yarda 

water  level  capacity  or  Q)ore)  1.876 
Truck    driver    (6   cubic    yarda 
and  less  than  8  cubic  yarda 

water  level  capacity)  1.50 

Truck  driver  (4  cubic  yarda 
and  leas  than  6  cubic  yards 

water  level  capacity)  1.4075 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.2825 

Bargeman  1.30 

Leverman  1.90 

Fireman  and  oiler 1.80 

Deckmate  IJSO 

Deckhand  1.S0 

Watch  engineer  1.06 

Any  classification  omitted 

herein  not  less  than  1.28 

Overtime  —  One    and    one-half    (1%) 

times  the  above  ratea. 
Sundaya  and  holidaya — One  and  one- 
half  (1^)  tlmea  the  above  ratea. 
Plana  may  be  aeen,  and  forma  of 
proposal,  bonds,  contract,  and  apecl- 
ficationa  may  be  obtained  at  the 
office  of  the  State  Highway  Bngl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  can  be 
seen  at  the  offices  of  the  Dlatrlct 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  altuated,  and  at  the 
office  of  the  Associated  General  Con- 


TV.Q^ 


Citnt   Grip   Dtirt   Dowelt 


Douhlr    Grip   Spik*$ 

TtmbT  Connecforf  oiidf  Teoft 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4914  CaliforaU  St-  Saa  Ptancittm 
SKrlia*  7972 


1191    So.   Bfoadirav,    Lou   AngcU 
PlMfMcl   8269 


FIRST  PUBLISHED  TODAY 

Tehama,  Plumaa  and  Laaeen  C«untlaa 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposala  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Worka 
Building,  Scramento,  California,  un- 
til 2  o'clock  p.m.  on  June  25,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Asaembly 
Room  of  aald  building,  for  repairing 
State  Highway  In  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 
Tehama,  Plumas  and  Lassen  Coun- 
ties, between  South  Boundary  of  Las- 
sen National  Park  and  Weetwood  (II- 
Teh,  Plu,  Las-83,  29-VaHous),  a  dis- 
tance of  about  twenty-nine  and  nine- 
tenths  (29.9)  miles,  seal  coat  to  be 
applied. 

Bids   are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provlalona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worka  has 
ascertained  the  general  prevailing  rate 
I  of  wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 
Classification  Rate  per  Hour 

Asphalt  plant  dryerman  or 

fireman   _„ |i.60 

Flagman 1,15 

Laborer  1^15 

Motor  grader  operator 2.10 

Oil  distributor  bootman 1.275 

Oiler,  power  shovels  or  cranes..  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type     controls     (over 

one  cubic  yard) 2.25 

Roller  operator  1.96 

Tractor  driver  1.96 

[Truck    driver    (18  cubic  yaida 
I     water  level  capacity  or  m6re)  1.7126 
Truck  driver    (14   cubic   yarda 
and  less  than  18  cubic  yarda 

water  level  capacity)  1.6875 

Truck    driver    (8   cublo    yarda 
and  less  than  14  cubic  yarda 

water  level  capacity)  1J}25 

Truck    driver    (4    cubic    yarda 
and  less  than  8  cubic  yarda 

water  level  capacity)  1.8875 

Truck  driver  (leaa  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  classification  omitted 

herein  not  less  than 1.15 

Overtime  — One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (IH)  times  the  above  ratea. 
Plana  may  be  aeen,  and  forma  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Aasociated  General  Contrac- 
tors in  San  Francisco. 

No  bid  will  be  considered  unleaa 
it  is  made  on  a  blank  form  fumlahed 
by  the  State  Highway  Engineer  and 
la  made  in  accordance  with  the  pro- 
vlalona of  the  Proposal  Requirements 
and  Conditlona  aet  forth  tinder  Sec- 


jtlon  2  of  the  Standard  Bpeclflcatlona. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requlnmenta  and 
Conditions.) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWAYS 
O.  T.  McCOY. 
State  Highway  Engineer. 
Dated  May  29,  1947. 

(Dally  Pacific  Builder) 
(May  29,  June  6-13,  1947) 

FIRST  FJBUSHED  TODAY 

Highway  Improvement*— Shaata  and 
Slaklyou  Countlea 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposala  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  25,  1947,  at 
which  time  they  will  be  pubUcly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  aa  follows: 
Shasta  and  Siskiyou  Countlea,  be- 
tween Junction  Route  3  and  DIddy 
Hill  and  between  JunotlMi  Route  S 
and  5  milee  north  ( 1 1 -Sha,Sls-2S-72- 
A^),  a  distance  of  about  twenty-two 
and  one-tenth  (22.1)  milee,  aeal  ooat 
to  be  applied. 

Bids    are    required    for  the   entire 
work  described  herein. 

In  accordance  with  the  provislona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worka  haa 
aiscertalned  the  general  prevailing 
rate  of  wages  applicable  to  the  vrotk 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Asphalt  ^lant  dryerman  or 

fireman |l.eO 

Flagman   U6 

Laborer  1,16 

Motor  grader  operator. 2.10 

Oil  distributor  bootman 1.276 

Oiler,  power  shovels  or  cranea.  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard) 2J26 

Roller  operator 1.96 

Tractor  driver  1,96 

Truck   driver    (18  cubic   yarda 

water  level  capacity  or  more)  1.7136 
Truck  driver    (14   cubic   yarda 
and  less  than  18  cubic  yarda 

water  level  capax:lty)  1.6876 

Truck    driver    (8    cubic    yards 

(Continued  on  Page  18,  Sec.  3) 


MASTER 

Gas  or  Electric  Tampers 

■ockill 
ToNiiiiag  Earik 


Cloy  oad  Skole 

• 

CwHia^AsphaUoBd 
■loekfep  ^ 

Tamping  ond  Rnlthtng  Aiphalt  Potcket 
for  Pavemenh,  Street|,  etc 

ELECTRIC  HOISTS  •  CRANES 
MONORAILS  •  COPifVEYORS 

ROBERT  M.  TAYLOR  CO. 

73S  Treat  Ave.,  San  FrancUco  10 
Phone:    Mission  0787 


O'NEILL   LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  Canfomia  Street  -  San  Francisco  •  GArfield  9110 


1999   Bvaa*  Ava. 
Saa  Francfaco.  Calif. 
l>lho««;GArfial<i9110 


.   .  .   YARDS    AT  .  .  . 

799   County   Road 

San   Carlot,   Calii. 

Phone:   Saa   Carlo*  204 1-M 


907   Bonanca    Road 

Laa  V«ta«,   Nevada 

Phone:   Laa  Vaga*    1544 


'For  a  Square  Deal  Call  O'NeilV 


NOW  In  Stock 

Rock  Wool  Batts 

FOR  IMMEDIATE  DELIVERY  OR 
FUTURE  COMMITMENT 


L. 


Call  TWinoaks  6206 
H.   CLAWSON   CO. 


INSULATORS  FOR  THE  PACinC  COAST 
219  PACIFIC  RUILDING  OAKLAND.  CALIF. 


fill  439»fe  pacific  Jluil 


WEST 
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International  Lighting 
Exposition  Rule  Book 
Entry  Forms  Available 

CHICAGO.   —  The   official   rule 
book  and  entranCs  guide  for  the 
planned  lighting  merit  award  com- 
petition of  the  Second  Internation- 
al Lighting  Exposition  and  Confer- 
*ence  is  now  ready  for  distribution. 
The   booklet    contains    12    pages 
of  rules  and  suggestions  for  pre- 
paring entries.    Covered  are  such 
subjects  as  minimum  data  requir- 
ed, type  of  photographs  or  light- 
ing   layouts,    what    to    include    in 
reporting    industrial     lighting     in- 
stallations, type  of  information  de- 
sirable for  inclusion  in  commercial 
lighting  applications,  and  data  per- 
tinent to  street  lighting  and  flood- 
lighting jobs.    Copies  may  be  ob- 
tained from  any  of  the  more  than 
80    lighting    equipment    manufac- 
turers exhibiting  at  the  exposition 
ir    by    writing    the    Merit    Award 
Committee,   326   W.    Madison    St., 
Chicago. 

While  the  merit  awards  and.  12 
Gold  Seal  $100  Awards  are  open 
only  to  electrical  contractors,  elec- 
trical wholesalers,  architects,  util- 
ity lighting  and  power  men  and 
CMlsnlting  engineers,  the  merit 
a^)l«rd  committee  is  urging  all  in- 
dustrial, commercial  and  school 
executives  to  encourage  the  sub- 
mission of  their  installations. 
August  31  is  Deadline 
In  addition  to  the  rules  and  sug- 
gestions, the  official  rule  booklet 
contains  the  official  entry  blank 
which  must  be  filled  out  before  an 
official  registration  number  can  be 
•  issued  and  the  ehtry  received.  All 
entries  must  bear  this  registration 
number  and  be  postmarked  not 
later  than  midnight,  August  31, 
1947,  to  be  eligible  for  merit  award 
certificates. 

# 

APPROVE  PORTLAND 
MULTI-UNIT  RENTAL 
APARTMENT  BUILDING 

'  PORTLAND.  —  Approval  of  a 
23-unit  rental  housing  project  for 
World  War  II  veterans  and  their 
families  in  Roseburg  was  an- 
nounced today  by  State  Director 
Folger  Johnson  at  the  Portland 
office  of  the  federal  housing  ad- 
ministration. 

The  project  will  be  built  by  Vis- 
ta Homes  Corporation  of  Rose- 
burg, at  Winchester  Street  and 
West  Third  Avenue.  John  D.  Todd 
of  Roseburg,  is  heading  the  build- 
ing corporation.  It  will  be  financed 
by  the  First  National  Bank  of 
Portland  with  a  mortgage  of  $197,- 
900  to  be  insured  by  FHA  under 
Title  VI  of  the  National  Housing 
Act.  The  project  will  consist  of 
IH  story  row  houses  providing  20 
units  of  4^/i  rooms  and  3  units  of 
5Vi  rooms. 

# 

OKAY  VET  APARTMENTS 

IN  LOS  ANGELES  AREA 


Did  You  Know  That 


Fifty  prominent  San  Francisco  businessmen  will  represent  this 
city  at  the  National  Sales  Executives  Conference  June  2-4  in  Los 
Angeles,  it  was  revealed  today  by  O,  R.  Doerr.  general  sales  manager 
of  The  Pacific  Gas  &  Electric  Company  and  president  of  the  San 
Francisco  Sales  Managers  Association. 

oOo 

McGrath  Steel  Company  announces  the  removal  of  their  office  and 
plant  to  6666  Hollis  St.,  Emeryville,  Calif.  Telephone  is  Piedmont  7262. 

oOo 

Haydite  Products  Compandy  and  McNear  Brick  Company  have 
moved  offices  from  425  Rialto  Building  to  Room  414  Lick  Building, 
163  Sutter  Street.  Telephone  numbers  for  the  compknies  are  EXbrook 
8816-8867. 

cOo  . 

Summer  courses  preparing  for  sUte  examinations  in  insurance  and 
real  estate  are  beginning  at  Golden  Gate  College  on  Monday  and 
Tuesday  evenings,  June  2  and  3,  Nagel  T.  Miner,  Director,  announced 
today.  The  general  insurance  course,  taught  by  profes.sional  insurance 
men,  will  meet  twice  weekly  on  Mondays  and  Thursdays  for  32 
sessions.  The  real  estate  course,  Uught  will  meet  on  Tuesday  and 
Friday  evenings  for  14  sessions. 

oOo  , 

A.  L.  Nelson,  of  A.  L.  Nelson  &  Company,  west  coast  manufac- 
turers of  radio  transformers,  today  announced  the  purchase  of  his 
comSny  by  the  Nelson  Electric  Corporation,  a  newly-formed  Cahforma 
corporation  of  Santa  Monica. 

H  C  (Pat)  Maginn,  executive  vice  president  of  Calaveras  Cement 
r-omnanv  became  a  "cover  boy",  reaching  that  apex  m  this  month  s 
SFCUy^ounty  Record.  A  feature  story  details  Pat's  rise  in  the 
industry  and  his  experience  as  grand  jury  foreman. 

OOO  T»fll- 

Union  Lumber  Company  has  announced  appointment  of  William 
R  M«rr?r  a^  vice  nresident  and  general  sales  manager.  Morris,  for- 
merly' manager^'of  ^t!;i  company's  eastern  offices,  has  now  been  trans- 
ferred  to  San  Francisco. 


Copper  Support  Is 
Asked  to  Bolster 
Small  ^KTest  Mines 

WASHINGTON.  —  Clarence  O. 

Mittendorf,   director   of    the    office 

of  premium  price  plan,  announced 

that   $366,000,000   was   paid  under 

-     -  the  PPP  to  lead,  copper  and  zinc 

ton — private    induitry    »o«fC««  pj.y^jy^.grs  from  February,  1942,  to 

in  particular — today  were  read-   March,  1947 


Capital  Speculates 
As  Non-Residential 
Biulding  Top  Ascends 

WASHINGTON.  —  Some 
binlding  quarter*  in  Washing 


lers  Basic  Ii^edient  in 
ical  Tile  Made  in  Washii^oD 


Approval  of  a  12-unit  rental 
housing  project  in  the  Ik)s  An- 
geles area  for  World  War  II  vet- 
erans and  their  families  was  an- 
nounced today  by  District  Director 
John  E,  McGovem  of  the  federal 
housing   administration. 

Vernon  H.  Sauble.  Earl  F.  Sau- 
ble  and  Harold  L.  Bobier  will  build 
two-story  apartments  at  the  cor- 
ner of  Dicken.*!  and  Kester  Streets, 
Sherman  Oaks,  northwest  Los 
AJigeles.  The  project  will  be  fin- 
an^d  by  the  Lincoln  National 
Life  Insurance  Company  with  a 
mortgage  of  $87,500  to  be  insured 
by  FHA  under  Title  VI  of  the  Na- 
tional Housing  Act.  The  apart- 
ments will  provide  twelve  units 
of  four  and  one-half  rooms. 

PAINT  SALES  TOTALS 
SHOW  RAPID  INCREASE 

WASHINGTON.  —March  sales 
value  of  paint,  varnish,  lacquer 
and  filler  rose  sharply  ovpr  Feb- 
ruary, the  Department  of  Com- 
merce announced  today.  March 
sales  by  some  680  makers  who 
represent  about  90  per  cent  of  the 
industry,  were  $91,769,816.  while 
Februarv  sales  were  $81,631,777. 
In  March,  1946,  the  total  was  $64,- 
696,964. 

As  reported  by  580  establish- 
ments 1947  trade  sales  figures 
were  $49,330,448  in  March,  and 
$43,345,071  in  February'.  In  March 
1946,  the  trade  .«sales  were  $37,339.- 
412. 

Industrial  paint  sales  rose  about 
$11  mflHon  in  the  one-year  period. 


ng  tremendous  significance  into 

the  latest  release  of  the  office  of 
the  housing  expediter  showing  non- 
residential construction  approvals 
running  as  high  as  $56  million  plus 
in  field  offices  for  the  latest  week 

COV6I*6(i 

Add  to  this  more  than  $8  million 
worth  of  projects  approved  by  the 
facilities  review  committee  m 
Washington  and  the  total  sanc- 
tioned figure  for  the  week  ending 
May  15— that  is,  the  entire  approv- 
al activity  of  all  OHE  offices,  both 
Washington  and  field  —  approxi- 
mates $65,500,000.  This  is  not  too 
far  from  the  $75  million  per  week 
that  has  been  rumored  persist- 
ently as  the  new  ceiling  under  a 
policy  change  to  be  announced  by 
Expediter  Creedon's  office. 

The  weekly  average  of  construc- 
tion volume  approved  between  Jan. 
10  and  May  15  now  stands  in  ex- 
cess of  $50  million;  denials  for  the 
same  period  average  out  slightly 
more  than  $25  million  worth. 

The  OHE  announcement  follows; 

"The  facilities  review  commit- 
tee of  the  office  of  the  housing  ex- 
pediter in  Washington  during  the 
week  ended  May  15  approved  117 
non-housing  construction  projects 
amounting  to  $8,343,927  and  de- 
nied 194  applications  totaling  07,- 
266,790.  OHE  field  offices  during 
the  same  period  authorized  2,.357 
projects  in  the  amount  of  $56,068,- 
065  and  denied  634  applications 
involving  $14,299,3.33. 

"From  January  10  through  May 
15,  non-housing  construction  ap- 
proved amounted  to  $916,235,000, 
a  weekly  average  of  $50,902,000. 
Denial.^  for  the  same  18-week  pe- 
riod totaled  $452,2' »'.». 000,  a  week- 
ly average  of  $25,128,000. 

"Total  approvals  from  March  26 
1946 — the  date  when  the  construc- 
tion authorization  order  (VHP-1) 
became  effective — through  May  15 
of  this  year  numbered  107,259  in 
the  amount  of  $3,426,081.  while 
66.589  applications  involving  $2,- 
343,5.38  were  denied." 

# 

STEEL  TONNAGE  SHOWS 
SLIGHT  DROP  IN  APRIL 

NEW  YORK.  —  Estimated  total 
tonnage  for  the  entire  steel  indus- 
try in  April  was  143,101  tons,  a 
drop  from  March's  149,634  tons, 
but  over  the  rate  for  January  and 
February,  1947. 

Shipments  for  April  were  138,- 
982  tons.  March  shipments  were 
137,799  tons.  Estimated  total  book- 
ings for  the  first  four  months  of 
1947  amounted  to  523,689  tons,  or 
an  increase  of  19  per  cent  over  the 
same  months  in  the  averaged  five 
pre-war  years  1936-40.        , 


He  stated  that  of  the  total 
amount  of  lead  and  zinc  produced 
in  the  United  States  in  March, 
1947,  about  52  per  cent  of  the  lead 
and  73  per  cent  of  the  zinc  were 
produced  in  mines  operating  under 
the  plan.  More  than  five  per  cent 
of  the  copper  produced  in  United 
States  mines  in  March  received 
subsidies  under  the  plan,  he  said. 

It  was  revealed  that  the  aver- 
age premiums  paid  in  January,  this 
year,  to  lead  and  zinc  producers 
amounted  to  16  cents  per  pound  for 
lead  and  2.8  cents  per  pound  for 
zinc. 

Western  producers  of  copper 
have  been  receiving  a  subsidy  of 
5.1  cents  per  pound  (during  Mar.) 
for  their  output  while  copper  pro- 
ducers in  other  parts  of  the  coun- 
try received  an  average  subsidy 
of  3.14  cents  per  pound  in  that 
month. 

The  relatively  low  figure  of  be- 
tween five  and  10  per  cent  for  sub- 
sidized copper  output  comes  about 
because  three  firms  in  the  United 
States  produce  80  per  cent  of  the 
supply — Kennicott,  Anaconda  and 
Phelps-Dodge.  The  balance  comes 
largely  from  small  mines  that  were 
developed  during  the  war. 

One  of  the  reas^ons  for  contin'^ 
uing  the  PPP  on  copper  is  that 
once  these  smaller  mines  are  closed 
down  for  a  long  period,  they  can- 
not be  reopened  because  of  the 
damage   from   cave-ins. 

Therefore  it  is  essential  that 
these  marginal  mines  be  kept  open, 
at  least  as  long  as  the  copper 
shortage  is  holding  housing  items 
oflT  the  market. 


PUBLISH  AED  RATES 

The  fourth  edition  of  the  Asso- 
ciated Equipment  Distributors 
"Compilation  of  Rental  Rates  for 
Construction  Equipment"  is  now 
off  the  press,  according  to  an  an- 
nouncement issued  by  the  Asso- 
ciation's executive  office  in  Wash- 
ington. 

Copies  are  obtainable  from  the 
AED  executive  office,  1928  Eye  St. 
N.W.,  Washington.  D.  C,  at  $3.00 
each.  Checks  in  payment  must  ac- 
company the  order. 


BRICK 


OUTPUT 


RISES 


WASHINGTON.  — Production  of 
both  brick  and  tile  increased  dur- 
ing April  over  March  by  the  sub- 
stantial margin  of  14  per  cent. 

The  Structural  Clay  Products 
Institute  announced  that  manufac- 
turers turned  out  388,400.000  brick 
during  April,  a  14  per  cent  boost 
over  the  March  output.  Also,  it 
represented  a  five  per  cent  increase 
oyer  April  of  1946. 


TACOMA. — DoukUs  fir,  grown  on  the  240,00(Kacre 
Simpson  tree  farm  and  other  timber  holdings  in  the  rain  belt  of 
the  Olympic  mountains  of  Washington,  is  the  basic  material  of 
the  newly-developed   Simpson  acoustical  tile.   Processed,   tfM 

Douglas  Hr  has  a  long  fiber  which  results  in  an  acousticsd  tile  of 
unusually  high  efficiency  and  strength. 

The  acoustical  tile— -one  of  the  outstanding  postwar  prod- 
ucts to  come  out  of  the  Pacific^ 
northwest,  — was  developed  by  the 
Simpson  research  laboratory,  and 
is  being  manufactured  in  a  new 
and  modern  plant  just  completed 
in  April.  Entire  production  is  al- 
located to  Simpson  applicators  in 
the  eleven  far  western  states. 

Douglas  fir  wood  is  carefully 
sorted  and  all  bark  or  rot  is  re- 
moved before  chipping.  Simpson 
Logging  Company  is  the  only  com- 
pany now  using  all  Douglas  fir  in 
the  manufacture  of  acoustical  tile. 
The  new  Simpson  Acoustical 
Tile  has  a  high  sound-absorption 
value  due  to  the  Douglas  fir  fibers 
and  clean,  drilled  perforations  of 
which  there  are  484  to  the  12  inch 
x  12  inch  unit.  The  tile  is  bevelled 
and  the  bevel  is  finished  in  the 
same  oyster  white  as  the  surface. 
It  is  made  in  two  sizes,  12  inch  x 
12  ich  and  12  inch  x  24  inch,  and 
in  thicknesses  of  Mi  inch,  5/8  inch 
and  7/8  inch.  The  clean-drilled  per- 
forations permit  repeated  paint- 
ing of  the  surface  without  clog- 
ging or  filling  the  perforations  or 
impairing  acoustical  efficiency. 
Special  processes  are  used  during 
manufacture  to  renter  the  acous- 
tical tile  resistant  to  termite  and 
fungus  infestation. 

Tests  by  Riverbank  Laboratory 
show  that  the  sound  absorption  of 
Simpson  acoustical  tile  is  equal 
to  or  better  than  that  of  similar 
perforated  acoustical  tile. 

The  new  acoustical  tile  offers 
exceptional  advantages  in  effec- 
tive sound  control  and  acoustical 
correction  in  a  wide  variety  of 
rooms  such  as  offices,  clubs, 
schools,  auditoriums,  public  rooms, 
stores,  hospitals,  factories,  church- 
es, theatres,  banks,  bedrooms, 
dens,  and  in  many  other  types  of 
rooms. 

"Te.sts  show  that  Simpson  ac 
oustical  tile  is  an  improved  per- 
forated acoustical  material  of  high 
efficiency,"  stated  R.  E.  Seeley, 
vice-president  in  charge  of  sales 
for  the  Simpson  Logging  Com- 
pany. 

"Engineers  know  that  perforat- 
ed tile  contains  its  acoustical  val- 
ue primarily  from  the  perfora- 
tions, and  so  we  have  installed  the 
most  modern  tile  drilling  machine 
in  use  today.  The  machine  drills  a 
clean,  round  perforation,  without 
leaving  stray  fibers  on  cither  the 
walls  of  the  perforations  or  on  the 
edges.  Because  of  these  features 
plus  the  finished  bevels,  we  believe 
Simpson  is  presenting  the  finest 
acoustical  tile  on  the  market," 
continued    Seeley. 

These  new  developments  are  a 
part  of  the  Simpson  Company's 
expansion  program  in  the  build- 
ing material  field.  Ud  t«)  the  pres- 
ent time,  production  has  been  con- 
fined to  lumber  from  two  saw- 
mills, plywood  from  two  plants, 
and  doors  and  millwork  from  onr 
of  the  largest  plants  in  the  in- 
dustry. 

The  wood  fiber  division  plant  Is 
under  the  management  of  C.  J. 
Macke,  a  vice-president  of  the 
Simpson  Logging  Company.  R.  E. 
.Seeley,  vice-president  in  charge  of 
sales,  has  supervision  over  the 
sales  of  all  company  products.  A. 
L.  Crozier.  who  has  been  with  th*- 
company  for  a  number  of  years, 
most  of  which  have  been  as  sast- 
em  district  representative  with 
offices  in  New  York  City,  has  been 
transferred  to  the  main  sales  of- 
fice in  Seattle  as  sales  manager  of 
the  wood  fiber  division.  Sales  en- 
gineer and  technical  adviser  If 
Paul  D.  Close,  nationally  known 
authority  on  insulation  and  tech- 
nical writer  on  the  subject.  Close 
joined  the  Simpson  organization 
after  nerving  seven  years  as  tfch- 
nical  secretary  of  the  Insulation 
Board  Institute,  Chicago,.  The 
sales  division  of  the  Simpson  Log- 
ging Companv  is  located  at  1010 
White  Building,  Seattle. 

Simpson  acoustical  tile  will  bo 
distributed  in  the  eleven  western 
states  by  the  following  applica- 
tors: Allied  Construction  and  Spe- 
cialty Co.,  Inc.,  I>oR  Angeles:  An- 
geles Industries,  Los  Angeles;  Ari- 
zona Sash,  Door  and  Glass  Co., 
Tucson;  Consolidated  Roofing  and 
Supply  Co.,  Phoenix;  Cnntinental 
Lumber  Co.,  Boise;  Elliott  Bay 
Lumber  Co.,  Seattle  and  Everett; 
Exchange  Lumber  and  Manufac- 
turing Co.,  Spokane:  Frost  Hard- 
wood Lumber  .Co.,  >San  Diego; 
Lumber  Dealers,  Inc.,  Denver  and 
Pueblo.  Colorado,  and  Billinrs. 
Montana;  Rose  City  Floor  and  In- 
sulating Co.,  Portland:  Utah  Lum- 
ber Company.  Salt  I^ake  City:  Van 
Arsdale- Harris  Co.,  San  Fran- 
I  Cisco. 


Spring  Building 
Contracts  Decline 
In  Eastern  States 

NEW  YORK — Construction  con- 
tracts awarded  in  the  37  states 
east  of  the  Rocky  Mountains  in 
April  dropped  18  per  cent  below 
the  volume  reported  for  April  of 
last  year,  F.  W.  Dodge  Corpora- 
tion reported  today. 

Sharp  declines  in  residential 
investment  commitments  were 
shown  in  the  April  contracts.  Thir- 
ty-two thousand  dwelling  units  are 
to  be  provided  under  the  April 
residential  «ontracts  as  compared 
with  61,000  called  for  in  contracts 
let  during  April  of  last  year,  aad 
35,000  in  March  of  this  year. 

Nonresidential  contract  volume 
in  April  totaled  $184,317,000,  and 
represented  a  decline  of  four  per 
cent  from  March's  total  and  22 
per  cent  from  that  of  April  of  last 

y**"^-  .   .     .    M 

The  downward  trend  in  April 
was  checked  by  an  increased  vol- 
ume of  heavy  engineering  works. 
The  total  for  this  type  of  construc- 
tion was  $161 ,353,(X)0  against 
$121,971,000  in  March,  and  $128,- 
139,000  in  April  of  last  year. 

20,000  Contractors 
Ask  License  Renewal 

SACRAMENTO.  —  Eugene  E. 
2^is8,  registrar  of  contractors,  an- 
nounced Thursday  that  20,000  re- 
Inewal  applications  and  fees  have 
'been  received  from  contractors 
over  the  state.  The  first  new  li- 
censes were  mailed  out  last  Mon- 
day. 

Since  renewal  applications  were 
mailed  out,  Zeiss  said,  they  have 
been  coming  back  at  a  rate  from 
600  to  1,000  per  day,  with  the  peak 

yeriod  expected  about  the  end  of 
une.  The  actual  deadline  requires 
that  the  renewal  application  be 
postmarked  June  30.  After  that 
date,  there  is  a  100  per  cent  pen- 
alty. 

"Aside  from  address  changes, 
we  have  a  nominal  amount  of  sus- 

gense— about  600  items",  said 
eisB.  "They  constitute  principal- 
ly changes  in  personnel  from  one 
status  to  another,  such  as  addi- 
tions to  and  deletions  from  co- 
parinerships.  This  number  also  in- 
cludes thirty-five  personel  checks, 
which  were  unsigned." 

STEEL,  RESINS  AND 
PIG  IRON  SHORTAGE 
HOLD  BACK  WIRING 

Production  of  electric  wiring  de- 
vices suitable  for  residential  use 
rose  in  March,  according  to  manu- 
facturers* reports  received  by  the 
office  of  the  housintr  expediter. 

First  -  quarter  output  surpassed 
the  previous  all-time  neak  reached 
in  1041,  but  OHE  officials  sUted 
that  production  of  critical  electrical 
wiring  devices  had  not  yet  reached 
the  quarterly  level  necessary  to 
meet   essential   requirements. 

Manufacturers  attribute  their 
failure  to  reach  earlier  estimates 
of  production  to  shortages  of  raw 
materials,  particularly  steel,  phen- 
olic resin  molding  compounds,  and 
pig  iron  and  components  such  as 
screws  and  porcelain  bodies. 

vetToans  increase 

Thr  number  of  veterans  apply- 
ing for  government  guaranteed 
home  loans  under  the  G.  I.  Bill 
rose  sharply  in  April  following  a 
steady  drop  since  last  fall.  Vet- 
erans    Administration     announced 

today. 

A  26  per  cent  Inrrease  wss  re- 
flected in  VA's  figures  for  April, 
which  show  nearly  61,000  home 
loan  applications  received,  against 
41,000  in   March. 

■     # 

LUMBERMEN  MEET 


CHICAGO.— The  first  meeting 
of  the  American  Lumber  Congress 
in  26  years  will  be  held  here  June 
16-18  following  completion  of  ar- 
rangements by  the  National  Lum- 
ber Manufacturers'  Association, 

More  than  1.000  representatives 
of  all  phases  of  the  lumber  indus- 
try are  expected  to  attend. 


-«.«  MWMr*«w 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  MAY  29.  1947 


THURSDAY.  MAY  29.  1947 


DAlCy    PACIFIC    BUILDER 


Official  Proposals 

(Continued   from   Paga   IS,   Sec.   2) 

•ad  less  than  14  cubic  yards 

water  level  capacity)  1.B26 

Truck   driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.8375 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.25 
Any  classification  omitted 

herein  not  less  than l.lB 

Overtime  — One    and    one-half    (1^) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (IH)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Bngl- 
n*«r,  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Bnglneers  at  Lios  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors In  San  Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Propositi  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
an  bids. 

DEPARTMENT  of  PUBLJC  WORKS 
DIVISION  OP  HIOHWATS 
O,  T.  McCOT, 
State  Highway  Engineer. 
Dated  May  29.  1947. 

(Dally  Pacific  Builder) 
(May  29,  June  6-18.  1947) 

Addition*  to  Present  8ohooi,  Mt. 
Shasta  Elementary  School,  Mt. 
Shasta.  Consisting  of  a  Kinder- 
garten, Four  Classrooms,  Cafe- 
teria and  Kitchen  and  Connecting 
Corridors 


ADVERTISEMENT  FOR  BIDS 


Sealed  bids  will  be  received  and 
pubUcly  opened  at  7:80  P.  M.  on 
Thuraday,  June  12th,  1947,  at  the  of- 
fice of  the  District  Superintendent 
of  the  Mt  Shasta  Union  Elementary 
School  District  at  the  Mt  Shasta 
Blementary  School,  Mt  Shasta,  Cali- 
fornia. The  bids  will  be  for  additions 
to  the  present  school,  consisting  of  a 
kindergarten,  four  classrooms,  cafe- 
teria and  kitchen  and  connecting  cor- 
rldora 

Plans  and  Specifications  may  be 
obtained  at  the  office  of  Howard  R. 
Porrln,  Architect  1121  Main  Street. 
Klamath  Fails,  Oregon,  upon  depoeft 
of  $26.00,  which  deposit  will  be  re- 
funded to  the  bidder  upon  return  of 
the  Plans  and  Specifications  to  the 
Architect  Plans  and  Specifications 
may  be  exmtned  at  the  office  of  the 
District  Superintendent  at  Mt  Shasta 
and  at  the  Builders'  Exchange,  660 
Mission  St,  San  Francisco,  Calif omia 

As  a  condition  precedent  to  re- 
ceived Official  I'roposal  Forms,  the 
bidder  must  have  filled  out  a  Bid- 
der's Pre-qualificatlon  Questionnaire 
and  delivered  the  same  to  the  Archi- 
tect seven  days  prior  to  the  opening 
of  blda 

The  successful  bidder  will  be  re- 
quired to  furnish  a  Surety  Company 
Bond  in  full  amount  of  the  contract 
price.  He  shall  be  required  to  carry 
'Public  Liability  Insurance  as  speci- 
fied. 

A  bidder's  bond  or  certified  check 
in  an  amount  equal  to  6%  of  the 
lump  sum  bid  must  accompany  the 
bid  as  a  guarantee  for  the  execution 
of  the  contract 

The  Board  of  Trustees  of  Mt 
Shasta  Union  Elementary  School  Dis- 
trict Mt  Shasta,  California,  reserve 
the  right  to  reject  any  or  all  bids 
Mid  to  waive  any  informalitiee. 
M.  A  BRUSH, 

Superintendent 
(Daily  Pacific  Builder) 
(May  27-29,  June  5,  1947) 

CamaHlle  Stat*  HeeplUI 
Ventura,  Calif 


celved  at  the  office  of  the  Division  of 
Architecture.  PubUc  Works  Build- 
ing. 12th  and  "N"  Streets,  Sacramen- 
to, California,  up  to  8:30  P.  M-  Tues- 
day, Jun*  10.  1947,  said  bids  there- 
after on  said  day  to  be  publicly  op- 
ened and  read  for  three  separate 
projects,  as  hereinafter  listed,  at  the 
Camarillo  SUte  Hospital  Near  Cam- 
arlUo,  Ventura  County,  California,  aJl 
in  accordance  with  plans  and  speci- 
fications therefor. 

The  projects  referred  to  are  as  fol- 
lows: 

1.  Attendants  Quarters,  Units  4  and 
6. 

2.  Four  Physlclaaa  Residences  and 
garagea 

3.  Temporary    Steel    Buildings. 

Project  No.  1,  Attendants  Quarters, 
are  2  story  reinforced  Concrete,  tile 
roofs,  steel  sash.  Mechanical  Work 
and  services  are  included.  Combined 
total  floor  area  approximately  18300 
square  feet 

Alternate  bids  for  the  addition  of  a 
small  frame  and  stucco  Recreation 
Building  of  approximately  2720  square 
feet  also  for  open  shelter  garages, 
of  wood  frame  and  stucco,  composi- 
tion roofing  and  road  paving  to 
house  116  cars,  are  requirnl  in  con- 
nection with  project  No.   1. 

Project  No.  2.  Four  Physicians 
Residences  and  garages  are  one  story 
frame  and  stucco,  approximately  1500 
square  feet  each.  Mechanical  work 
and  services  included. 

An  alternate  for  omitting  one  resi- 
dence is  required  for  Project  No.  2. 

Project  No.  3  ,Temporary  Steel 
Buildings  consist  of  erecting  7  pre- 
fabricated steel  buildings  from  ma- 
terials on  hand  and  adding  partitions, 
mechanical  work,  services  and  pav- 
ing. 

Separate  bids  only  will  be  enter- 
tained for  each  project. 

Authority  Notice  approval  for  thla 
construction  is  authorized  by  FPHA 
under  Serial  Nos.  16-FP-33-5B,  VI-355, 
VI  212,  and  VI  315-C088. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Ventura  County 

Hourly  Rate 

Asbestos  Worker*  |2.00 


herein  not  leas  than 1.86 

Overtime — One    and    one-half    times 

the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.6 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of  se- 
curing plans,  specifications,  and  pro- 
posal forms  for  the  purpose  of  pre- 
paring and  submitting  a  proposal  for 
this  work  noay  do  so  subject  to  cer- 
tain conditions  hereinafter  stated  by 
requesting  same  in  writing  from  the 
Division  of  Architecture,  Public 
Works  Building,  Sacramento.  A  de- 
posit of  825.00  will  be  required  to 
guarantee  safe  return  of  plans  and 
specifications. 

No  bid  will  be  considered  iwless  it 
Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Speoifipations. 
Each  bidder  must  be  licensed  and 
also  prequallfied  a^  required  by  law. 
(See  said  proposal  Requirements  and 
Conditions.) 

The  Department  of  PubUc  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty in  any  bid  received. 

No   bidder   may   withdraw   his  bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITBCrrURB 
ANSON  BOYD 
State  Architect 

(Dally  Pacific  Builder) 
(May  16,  23,  29,  June  6) 


yard)    _. 


3.10 


Highway    Improvement*— Yolo    Co. 


Bricklayers 

Carpenters  

Cement  Finisher* 
Electric  Worker* 
Olaziera 


2.00 
1.90 
1.976 
1.875 

1.25 

Iron  Workers  Architectural  1.776 

Iron  Workers  Reinforcing  Steel  1.976 

Iron  Workers  Structural  1.90 

Laborers  Building 1,86 

Lathers     1.76 

Masons  Tenders L876 

Mixer       (concrete)       Operator, 

Skip  Type    1.776 

Mixer  (concrete)  Operator, 

Paving  or  Mobile 2.0O 

Plasterers    1.76 

Plasterers  Tender* 1.625 

Plumbers    _»_ 2.00 

Roofers    ..._ ___.  1,75 

Sheet   Metal  Worker*  2.00 

Steam  Fitters 2.00 

Tile  Setter ...  1.80 

Tile  Setters  Helper  1.25 

Universal  Equipment  Operator 
I      (Shovels,      Draglines,      Der- 
rick.<<.  Derrick   Barge,   Clam- 
shell   or  Crane)    2.10 

Tractor    Driver 1.90 

Truck  driver  over  16  cu.  yda 

water    level    capacity    1.775 

Truck  Driver  12  to  16  cu.  yda 

I     water    level    capacity    1.676 

Truck  driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

12   cubic   yards) 1.60 

Truck    Driver    (4    cubic   yards 
and     less     than     8     cu.     yds. 

water  level  capacity)  1.46 

Tnick   Driver  (less   than  4   cu. 

yds.  water  level  capacity) L425 

Any   classification   omitted 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


•TATE    OF    CALIFORNIA 

OBPATITMENT  of  PUBLIC  WORKS 

DIVISION     OF    ARCHITECTURE 


NOTICE  TO   CONTRACTORS 


SKALBD  PROPOSALS  will  be  re- 


ACME 
EQIIPMENT  CO. 

Bmginegn  *   Manufatturert 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    -    HOISTS 
STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  •  Pulleys  -  Belts 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 
Son  Frandbco  7 

Phone  EXbrook  1960 
EXbrook   1732 


NOTICE   TO   CoTtTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engrlneer,  Room  873,  Public  Works 
Building,  Sacramento,  California,  im- 
til  2  o'clock  P.  M.,  on  June  11,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Yolo  County,  between  1.9  mile* 
north  of  Solano  County  line  and  1.6 
miles  south  of  Woodland  and  between 
0.3  mlla  and  319  mile*  north  of 
Woodland  (lll-Yol-7,  87-A  A),  a  net 
length  of  about  four  and  nine-tenths 
(4.9)  miles  to  be  repaired  with  plant- 
mixed  surfacing  and  Imported  borrow 
to  be  placed  on  shouldera 

Bids    are   required   for   the   entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

Asphalt    plant  dryerman    or 

fireman    4L60 

Asphalt      plant      mixer     oper 

ator    1.66 

Asphalt  spreading  machine  op- 
erator   „ L96 

Flagman     __________»_».__^  L26  , 

Laborer 1.26 

Motor  grader  operator 2.10 

Oil    distributor    bootman    .1.276 

Oiler  power  shovels  or  cranes  1.60 
Operator    of    power    shovel    or 
other  excavating  equipment, 
shovel  type  controls   (up  to 
and      including      one     cubic 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one    cubic    yard)    __________  XX 

Roller    operator 1.96 

Tractor   driver 1.90 

Truck  driver  (18  cubic  yazda 
water      level      capacity     or 

more     1.7126 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.6876 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1JS26 

Truck  driver  (4  cubic  yarda 
and  less  than  8  cubic  yarda 

water  level   capacity) 1.8870 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  cajMi- 

►    city) rao 

Any-  classification    omitted 

herein  not  less  than  1.25 

Overtime — one    and     one-half     (1%) 

times  the  above  rate*. 
Sundays  and  holidays — one  and  one- 
half  (IH)  times  the  above  ratea 
Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  ■i>eci- 
flcatlons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  EJnj^eer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  aeen  at 
the  offices  of  the  District  Ehiglneers 
at  Los  Angeles  and  Ban  Francisco, 
at  the  office  of  the  District  Shiiglneer 
of  the  district  in  which  the  work  is 
situated,  and  at  the  office  of  the  As- 
sociated Greneral  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  imlesa  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Bach  bidder  must  be  licen- 
sed and  also  prequallfied  as  required 
by  law.  (See  said  Proposal  Require- 
ments and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  blda. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCoy, 
State  Highway  Engineer 
Dated  May  16,  1947 

(DaUy  Pacific  Builder) 
(May  16,  23.  29,  1947) 


of  Architectute,  PubUc  Work*  Build- 
ing, 12th  and  "N"  btreets,  Sacramen- 
to, California  up  to  3:30  P.  M.,  Tues- 
day, June  3,  1947,  said  bids  ther«.. 
after  on  said  day  to  be  publicly  op- 
ened and  read  for  the  erectlt-n  and 
completion  of  the  Word  for  Infirm 
Men,  Norwalk  State  Hospital,  Nor- 
walk,  California,  m  accordance  with 
plana   and   specifications    therefor. 

The  Ward  for  Infirm  Men  conaiats 
of  a  one  i>tory  reinforced  confp«te 
building  having  a  combined  floor 
area  of  approximately  12,000  square 
feet  with  hollow  tile  partltiors  and 
clay  tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained fur  the  following  segregated 
parts  of  the  work 

1.  General  Work. 

2.  Heathig   uid  Ventilating  Wortc 
8.    Plumtlng  Work. 

4.    Electrical   Wotk. 

Alternate  bids  'vtUl  be  required  for 
the  omission   of  certain  work. 

Authority  Notice:  .Approval  torth^ 
construction  is  authorised  under 
C.  P.  A.  order  VH.P.-1  Serial  8-1- 
200a 

Prevailing  Wage  Scale:  In  accord- 
ance MTith  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 


(Continued  on  Page   19) 


Erection  and  Comoletlon  of  the  ward 

for    Infirm    Men,    Norwalk    State 

HospltsI,    Norwalk,    Calif. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 

NOTICE    TO  CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  Office  of  the  Division 


\  1. 1  Ml  \  r  \ 


PUTTYLESS  GLAZING 


U.S.Pat.2I/lS19 

SKYLIGHTS  — SAWTOOTH  * 
SIDEWALL  SASH— PATIO  ROOM 
«RIIN  HOUSES 


Far    •■riwisft,     oc    iiglinwing 
covariag   •   compUt*   tammUhMoa,   iaclad- 
ing  »h*mt  niMal  rMiuiMBMati  ... 

CALL...  IXMOOK  lltS 

Bxcltuhr*  Diatribvtori   lor 
NotdMni  CaUfonds 

McKuBs  Mefol  Prodacts  Co. 

2M  T*bana  St..  Sob  Frmcltco.  > 


I 


CONTRACTORS... 


PORTABLE  Swing   Saw. 
TILTING  TOP 

Equipped  with  6  h.  p.  G«» 
or  Electric  Motor 

16"  Blade,  5"  Cut 
IMMEDIATE  DEUVBRY 


ACME  SAW  and  GRINDING   WORKS 

964  Bryant  Street,  San  Francisco,  California  HEmlock  2084 


RIGID  FRAME  STEEL  BUILDINGS  now  avallabU  out  of  sto^  for  immediate  delivery 
...  40'  0"  —  50'  0"  —  60'  0"  —  70'  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulers. 


MANUFACTURERS  OF: 
Fabricated  Structtiral  Steel  •  Steel  Bu3d- 
ings  •  Bridges  •  Barges  •  Dredges  * 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  •  Truck 
Tanks  *  Road  Machinery. 


The  latest  develop- 
ment in  modern  steel 
bnildings.a. 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


OAKLAND.  CALIFORNIA 


(Contlnuad  from  Pa^f*  18) 

in«Dt  of  Public  Wcrka  has  ascertain - 
•d  tha  general  prevailing  rata  of 
WagM  applicable  to  the  work  to  be 
doua  to   be  aa   follows: 

Hourly  Rate 

AaibmtoB   Worksra 42.00 

2.00 

1.90 

l.»75 

2,00 

l.«2 

Iron  Workers  Architectural  .....  1.775 
Iron  Workers  Relnfoixlng  Steel  LV16 

Iron  Works  Structural L90 

Laborers     Building    1.S5 

LAthars    ..„ ■■■,,..  ,   2.00 


Oarpanters    

Cament  Finishers 
■laetrlc  Woikors 
Olaaler    


Masons   Tenders    

Mixer      fconerete) 

Skip    Type   

Mixer      (concrete) 

Plivlng  or  Mobile  .. 
Painters    (trua^)    „.,... 

Plasterers    — 

Plasterers  Tenders  .... 

Plumbers    

Roofers    .. 

Sheet  Metal  Workers 

Steam   Fitters  _ 

Tils   Setter  


1.878 

Operator, 

1,778 

Operator, 

2.00 

IM 

M  ZOO 

1.70 

, 2.00 

1.75 

1.75 

2.00 

1.80 


Tile  Betters  Helper  1.25 

Universal    Equipment    Operator 
(Shovels,  Draglines.  Derricks, 
Denick  Barge.   Clamsliell,   or 

Crane)     _ „ 2.10 

Tractor    Driver 1.90 

Truck   Driver  over   16   cu.   yds. 

water  level  capacity  1.775 

Truck  Driver  12  to  16  cu.  yds. 

water  levei  capacity  1.575 

Truck  Driver  (8  cu-  yds.  water 
level   capacity   and   less   than 

12  cubic  yards)   1.50 

Truck  Driver  (4  cu.  yds.  and 
less  than  8  cu.  yds.  water  lev- 
el   capacity) ,  _   1.45 

Truck   Driver    (less   than   4   cu. 

yds.  water  level  capacity)   ....  1.42-5 
Any  clasnification  umltted  here- 
in not  less  than  1.35 

Overtime  —  One  and  one-half 
times  the  nbove  rates. 
Apprentices  may  be  employed  pro- 
vMlcd  they  are  properly  Indentured 
to  ihe  Contractor  in  full  compliance 
wlti:  the  provinlons  of  bection  1777.5 
of  the  Labor  Cede. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
ef  the  Division  of  Architecture,  Put- 
Uo  Works  Building,  Sacramento,  and 
Room  80S  State  Office  Building,  Los 
Aagtlas,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Ebcchange  Of 
flees. 

Contractors  who  are  desirous  of 
securing  plans,  specifications,  and 
proposal  forms  fcr  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  work  mky  do  so  subject  tr. 
certain  conditions  hereinafter  stated 
by  requesting  same  *n  writing  from 
the  Division  of  ArchHecture,  PubUc 
Works  Bulldmg,  Sacramento.  A  do- 
poait  of  I2S.00  will  be  required  to 
guarantee  pafe  return  of  place  and 
specifications. 

No  bid  will  be  considered  unless  it 
la  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
la  ma<le  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Se-c- 
tlon  1  of  the  Standard  Bpecifica- 
lons.  S^ch  bidder  must  be  licensed 
and  also  prequallfied  as  required  by 
law.  (See  said  proposal  Require- 
ments and   Conditions.) 

The  Department  of  l*ublic  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty In  any  bid  received. 

No  bidder  may  withdraw   his   bid 
for  a  period  of  thirty  (30)  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMKNl'  of  PUBLIC  WORKS 
DIVISION   OF   ARCHITECTURE 
ANSON    BOYD 
STATE  ARCHITECT 

(Dally   Pacific    Builder) 
(May  9.  16,  23,<  29) 

Mentsrsy  County  Pffslffsr    Big    8ur 
SUts  Park 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 


NOTICE   TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  E:ngineer. 
Room  401,  Public  Works  Building. 
Sacramento,    California,    until    2    o'- 


elook  P.  M.,  on  Wsdnesday,  June  4, 
1047,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Asssmb- 
ly  Room  of  said  building,  for  con- 
struction in  accordance  with  the  spe- 
cifications therefor,  to  which  sp^-ial 
reference  is  made,  as  follows: 

Construoting  Improvements  In 
Pffelffer  Big  Sur  Stats  Park,  Mon- 
tsrsy  County. 

Bids  are  required  for  the  entire 
work  described  herein. 

State    Engineer's     Estlmsts 
Item  1    3,315  Cubic  yards  excavation. 
Item    2    38    Cubic    yarda   Class    "A" 

Portland  cement  concreta 
Item    3    365   Cubic   yards   Class    "C" 

Portland  cement  concreta 
Item  4    6,450  pounds  reinforcing  steel. 
Item   5    1.6  MF.B.M.   Redwood   lum- 
ber,   dense    select    all -heart 
structural   grade. 
Item   6    1.4  MF.B.M  Redwood   lum- 
ber,   select    all-heart    struc- 
tural  grade. 
Item    7    4,125    Pounds    miscellaneoxis 

iron   and    metal 
Item   8    120  Lineal   feet   pipe  hand- 

ralL 
Item  9    2  B<ach,  18-inch  headgates. 
Item  10  1  each,  24-inch  headgates. 
Item   11  93  Lineal   feet   18-lnch  cor- 
rugated  metal   pipe. 
Item  12  25  Lineal  feet  24-lnch  corru- 
gated metal  pipe; 
Item  18  101   Lineal   feet   metal   bin- 
type   retaining   wall. 
Item  14  483  Cubic  yards  heavy  stone 

riprap. 
Item  15  4  Cubic  yards  rubble  ma- 
sonry. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not,  expressly  or  by  implica- 
tion, agree  that  the  actual  amount 
of  work  will  correspond  therewith, 
but  reserves  the  right  to  increase  or 
decrease  the  amoimt  of  any  class 
or  portion  of  the  work  or  to  omit 
portions  of  the  work  aa  may  be  deem- 
ed necessary  or  expedient  by  the 
Engineer. 

All  bids  will  be  compared  on  the 
I  basis  of  the  State  Engineer's  esti- 
jmate  of  the  quantities  of  work  to 
>i>e  done. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classifloatlon  Rats  Per  Hour 

Cari)enter  11.75 

Cement  finisher 1.875 

Concrete  mixer  operator  (up  to 

one  cubic  yard)  ..., 1.80 

Com:rete  mixer  operator  (over 

one  cubic  yard)    1.90 

Concrete  vibrator  operator  1.375 

Driller  (Jackhammer) 1.875 

Flagman 1.15 

I  Laborer 1.15 

toiler  power  shovels  or  cranes  IJBO 

Operator    of    power    shovel    or 

other   excavating   equipment, 

shovel    type   controls    (up   to 

and      including     one      cubic 

yard)    „ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
ehovel     type    controls    (over 

one  cubic  yard)   .™ 2.25 

Pile  driver  holstman  or  op- 
erator     2.10 

Pile  driver  man 1.86 

Reinforcing   steel  worker 1.75 

Roller,  operator     ,     ,  .  1.96 

Tractor   driver   1,95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more) 1.7125 

Truck  driver  (14  cublo  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.6871 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level   capacity) 1.626 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1,8875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)     1.25 

Any   classification    omitted 

herein  not   less  than  1.16 

Overtime — one    and     one-half     (IH) 

times  the  above  ratea 
Sundays  and  holidays — one  and  one- 
half  (1*4)  times  the  above  ratea 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  of- 
fice   of   the    State  Ekiglneer,    Public 
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BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(AU  Si^es  in  Stock) 
CoMplsfs  Factory  Ssrvlea— Qslcksr  Dsllvsry 


REINFORCING   STEEL 

Complets  S«rvlc«  obcI  ErsctioR 


W.  S.  WETENHALL  CO. 

17th  aad  Wifconsli  StresH 

San  FraBcbce  10,  Collfonila 

PhsBS  HEmlock  1480 


Works  Building,  Sacramento,  CUifor- 
nla,  and  they  may  be  seen  at  the  of- 
fice of  the  State  Engineer,  803  Cali- 
fornia State  Building.  Los  Angeles, 
at  the  offices  of  the  District  Super- 
intendent, Division  of  Beaches  and 
Parks,  Monterey,  and  at  the  offices 
of  the  Associated  (general  Contrac- 
tors in  San  Francisco  and  Los  An- 
geles. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fumlshsd 
by  the  State  Engineer  and  is  made 
in  accordance  with  the  provisions  of 
the  Phroposal  Requirements  and  Con- 
ditions set  forth  under  Section  3  of 
the  Standard  Specifications  of  the 
Division  of  Highways  dated  April, 
1945.  E^ach  bidder  must  be  licensed 
and  also  prequallfied  as  required  by 
law  (See  said  Proposal  Requirements 
and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 

EDWARD    HYATT, 

State   EiUglneer 
Dated  May  16,   1947 

(Daily  Pacific  BuUder) 
(May  16,  23,  29,  1»47) 


one  cublo   yard) 


2.85 


HIghMray    Imprevsmsnts    Alamsda 
County  on   Eastshor*  Frsaway 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO   CONTRACTORS 


Sealed  proposals  will  be  reoehred 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clocit  P.  M.  on  June  11.  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  constructing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  aa  follows : 
Alameda  County,  on  Eastshore 
Freeway,  between  one  mile  north  of 
South  City  Limits  of  Oakland  and 
three-tenths  mile  south  of  High 
Street  in  Oakland  (IV-Ala-60-Oak), 
akMut  two  and  three-tenths  (2.3) 
miles  to  be  graded. 

Bids  are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled   Labor 

Carpenter  11.75 

Cement   finisher 1.875 

Concrete  mixer  operator   (less 

thsm  one  cubic  yard  capacity)  1.60 
Concrete   mixer  operator    (one 
cubic  yard  capacity  or  more 

and    paving   type)    1.90 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     Including     one     cublo 

yard) 2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 


BODE 

GRAVEL 

CO. 

BODEMIX 
CONCRETE 


New,  Modern 

Batching  Facilities 

and 

Dispatcher's  Office  at 

388  ALABAMA  ST. 

Insuring  Continued 
Quality  Service  of 
Bodemix  Concrete 


Headquarters  Remain  at 

235  ALABAMA  ST. 

SAME  PHONE: 

UNderhill   5321 


Reinforcing  steel   worker. 1.78 

Roller     operator 1.95 

Tractor  driver ,_„  1.05 

Truck    driver    (8    cubic   yards 
water      level      capacity      or 

more)     _  1.876 

Truck    driver    (6  cubic    yards 
and  less  than  8  cublo  yards 

watsr  level  capacity) 1.6O 

Truck    driver    (4    cubic    yards 
and  less  than  6  cublo  yards 

water   level  capacity) 1.4075 

Dredger  Fill  Work 

Bargeman    uo 

Leverman  -. -  ,  1.90 

Fireman  and  oiler UO 

Deckmato    1,80 

Deckhand 3U80 

Watch  engineer 1,66 

Intermediate  Qrads  Labor 

Jackhammer  operator  1.875 

Oiler  power  shovels  or  cranes  1.60 
Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)  _„ 1.2825 


Flagman 
Laborer 


^Unskilled    Labor 


Positions  not  listed  above  will  be  al- 
located in  accordance  with  the  defi- 
nitions which  appeat-  in  the  special 
provisions,  as  interpreted  In  the  Ui^t 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  wh'ch  rates  are 
not  shown  above,  shall  be  not  less 
than  11.60  per  hour. 

The  minimum  wage  paid  to  aH  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  11.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.26  per  hour. 

Overtime — one  and  one-half  (IH) 
times  the  above  ratea. 

Sundays  and  holidays — one  and  one 
half  dV^)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules  and 
regulations  will  apply  to  such  work. 


The  attention  of  bidders  Is  particu- 
larly directed  to  the  provisions  oi 
SecUon  7,  arUols  (a),  subartlcls  (6), 
of  the  Standard  Specifications  r«« 
gardtng  the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  S,  articles  (a)  and  (b),  of  ths 
Standard  Specifications,  regardlag 
subcontracting  and  assignment  of  ths 
contract,  respectively. 

Plans  may  be  seen  ,and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works  Bulldjng,  tJacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Engineer 
of  the  district  in  which  the  work  la 
situated,  and  at  the  office  of  the  As- 
sociated General  Contractors  in  Saa 
Franclsca 

No  bid  win  be  considered  unless  It 
Is  made  on  a  blank  form  fumishad 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Seo- 
tion  2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  Hiiid  Proposal  Requirements  and 
Conditions). 


(Continued   on   Page   20) 


MACHINE  SHOP 
Fully  Equipped 
Good  Machinists 

Have  you  work  to  ••nd  oal 

or  products  to  manufacbar*? 

I  CAN  SAVE  YOU  MONEY 

LET  US  TALK  IT  OVER 

WRITE 

F.  T.  Lee 

445  Minna  St.  San  FrandMO 


MIXERS 

Deliver 

MORE    LOW-COST 
BATCHES  PER  DAY 


3V2.S  END  DISCHARGE  TILTING  MIXER 


The  Rex  31/2-S  mixer  het 
everything  you  want  in  a 
fiHer — mixes  morfar  as  well 
as  concrete.  Easy  fo  tow  an6 
spot;  ideal  for  house  con- 
tractor or  scattered  form 
work.  Pressed  steel  drum 
bowl,  air-cooled  motor,  19" 
drum  opening,  replaceable 
ring  gear,  Timken  equipped 
spindle  and  pinion  and  shaft 
bearings,  roller  chain  drive. 


REX  n-S  MIXER 


Check  ihese  outtfsnding  featursft 
Improved  Sllp-Stresm  Shimmy  Skip 
3  Way  Miiing  Action 

One  Men  H!lch — Belenced  Towing 

Wide  Wheel  Treed— Low  Confer 
of  Gravity 

Syphon -Type  Wafer  System  — If 
Gal.  Capacity 

Adjustable  Axle   Jacks  for  Stabi- 
lized Mixing. 

Timken  Equipped  Drum  RoHers 

Choice  of  Power 

Controls  Grouped  for  Convenisaes 

All  Mechanism  Easily  Accessible. 


See  our  complete  stock  of  Rex  concrete  and  mortar  mixers 

built  to  meet  your  den^nds  for  getting  greater  production  at 

lower  cost.    Stop  in  tomorrow. 


FRESNO 


Branches: 
RENO  SACRAMENTO 


vtf^fe^ 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUSStT      STREET  .  OAKLAND    3    CAIIFOPMA 
SWEETWOOD    8877 


I 


I 


NMMClMta 


■**••. 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  MAY  29.  1947 


THURSDAY.  MAY  29.  1947 


DAILY     PACIFIC     BUILDER 
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Tb«  Department  of  Public  Work* 
reeervee  the  rij^ht  to  reject  any  or 
all  blda 

Dia>ARTl£ENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
a.  T.  Sf cCoy, 
State  Hlj^way  S<ngineer 
Dated  May  16.  1M7 

(DaUy  P&clflo  BuUder) 
(May  16.  23,  29,  1947) 

Highway    Improvement* 

Santa  Crux  County 

■    t  ' 

tTATE    OF   CALIFORNIA 

DEPAflTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Bnglneer,  Room  873,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  F.  M.,  on  June  11,  1M7, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  constnic- 
tlng  Highway  In  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made  as  follows: 

Santa  Cruz  County,  on  Green  Val- 
ley Read,  between  Freedom  and  Hoi- 
Chan  Road  (IV-SCr.1146),  about  five 
tenths  (0.5)  mile  In  length,  to  be 
graded  and  surfaced  with  plant-mix- 
ed surfacing  on  crusher  run  bate  and 
a  reinforced  concrete  bridge  to  be 
oenstruoted. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woilc 
to  be  done  to  be  as  follows : 
Ciassifloatlon  Rate  Per  Hour 

Skilled    Labor 
Aaphalt  plant  dryerman  or 

fireman    4^.90 

Aaphalt   plant   mixer  operator  1.60 
Asphalt  spreading  machine  op- 
erator      l.Ml 

Carpenter 1,75 

Cement  finisher 1.87S 

Ccmcrete   mixer  operator    (one 

cubic  yard  capacity  or  leas)  1.00 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity)  1.90 

Motor  grader  operator 2.10 

Operator    of    power    shovel    or 
other  excavating  equipment, 
shovel  type  controls   (up  to 
and      Including      one      cubic 

yard)    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment. 
■hovel  type  controls  (over 
one  cubic  yard)  „._...______  2.28 

Pile  driver  man  ^ 1,86 

Reinforcing  Bteel  worker _ 1.75 

Roller    operator US 

Tractor  driver l.»6 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more) 1.7126 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)   1.587S 

Truck  driver  (8  cubic  yards 
and  less  than  li  cubic  jrards 

water  level  capacity) 1.B2B 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1,876 

Jackhammer   operator  _ - 1.876 

Oil    distributor    bootman    1.276 

OUer  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards         )__ 

water  level  capacity) LSSTS 

Truck  driver  (leas  than  4  cu- 
bic yards  water  level  capa- 
city)    1,36 


Flagman 
LAborer 


Unskilled   Labor 


LIB 
1.16 


Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provletons,  as  interpreted  In  the  Ught 
of  this  classification. 

The  miiilmum  wage  paid  to  all 
sMIled  labor  for  which  rates  are  not 
•hown  above  shall  be  not  less  than 
ILS75  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  81.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,16   per  hour. 

Overtime — one  and  one-half  (l^) 
times  the  above  rates. 

Sundays  and  holidays— one  and 
one-half  (1%)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  ap- 
plicable Federal  statutes,  rules  and 
regulations  will  apply  to  such  work. 

The  attenUon  of  bidders  is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of    the    Standard    Specifications    re- 


garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Hteglneer. 
Public   Works   Building,   Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  EInglneers 
at  Los  Angeles  and  San  Francisco,  at 
the   office  of   the   District   Engineer 
of  the  District  in  which  the  work  Is 
situated,  at  the  office  of  the  Associ- 
ated   Oeneral     Contractors     in     San 
Francisco,  and  at  the  office  of  the 
County  Engineer  or  County  Surveyor 
at  the  county  seat  of  the  county  in 
which  the  work  is  to  be  performed. 
No  bid  '^11  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  uzlder  Sec- 
tion 2  of  the  Standard  Specifications. 
Each    bidder    must   be    licensed   and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.   T,   McCJOT, 
State  Highway  Engineer 
Dated  May  16.  1947 

(Daily  Pacific  BuUder) 
(May  16,  23,  29,  1947) 


Highway   Improvements 
Alameda  County  In  Oakland 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Sundays  and  holidays — one  and  one- 
half  (1%)  times  the  above  rates. 
I  Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  tl^s  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  district  in  which  the  work  is 
situated,  and  at  the  office  of  the 
Associated  General  Contractors  In 
San    Francisco. 

No  bid  win  be  considered  tinless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  B^nglneer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclflcationa 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bidR. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.   McCOY, 
State  Highway  Engineer 
Dated  May  16^  1947 

(DaUy  Pacific  Builder) 
(May  16.  23,  29.  1947) 

Highway    Improvemonts 
Sacramento  Co. 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  11,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Alameda  County,  in  Oakland,  be- 
tween Toll  Plaza  and  Distribution 
Structure  (IV  •  Ala  -  5  •  Oak),  about 
nine-tenths  (0.9)  mile  In  length,  ad- 
dltiona.1  traffic  lanes  to  be  construc- 
ted of  crusher  run  bate  and  asphalt 
concrete  and  a  timber  trestle  to  be 
constructed. 

Bids  are  required  for  tho  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  han 
a.9certatned  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Ciassifloatlon  Rats  Per  Hour 

Asphalt  plant  dryerman  or 

fireman     -_ .  81.60 

Asphalt    plant    mixer   operator  1.65 
Asphalt  spreading  machine  op- 
erator     1,96 

Carpenter  1.76 

Cement  finisher 1.876 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    1.90 

Concrete    vibrator    operator 1.375 

Flagman   1.2.1 

Jackhammer    operator   ,.„.>_>.  1.876 

Laborer  ..._ _ — :„_~~— _  1,26 

Motor    grader    operator — 2.10 

Oil  distributor  bootman 1.276 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up    to 

and      including     one     cubic 

yard)    2.25 

Operator,  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)    2.85 

Pile  driver  hoistman  or 

operator    ~...  2.10 

Pile  driver  man US 

Reinforcing  steel  worker LT5 

Roller    operator IM 

Tractor    driver    —  1.96 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     _ 1.875 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water    leyel    capacity)    1.50 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water  level   capacity)    1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)      _ 1.2825 

Any    classification    omitted 

herein    not    less    than 1.25 

Overtime — one    and     one-half    (IH) 
times  the  above  rates. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  378,  Public  Works 
Building,  Sacramento,  California,  \m- 
tll  2  o'clock  P.  M.,  on  June  11,  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting Highway  in  accordance  with  the 
Specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Sacramento  County,  on  MaroonI 
Avenue,  between  Howe  Avenue  and 
Fair  Oaks  Boulevard  (lll-Sao-929), 
about  four  and  seven-tenths  (4.7) 
miles  In  length  to  bo  gnulod  and 
crusher  run  base  constructed,  and 
plant-mixed  surfacing,  armor  ooat 
and  penetration  oil  treatment  to  be 
applied. 

Bids  are  required  for  the  entire 
work    described   herein. 

In  accordance  with  the  provlslon.s 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  Per  Hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman     8^60 

Asphalt   plant    mixer   operator  1,65 
Asphalt  spreading  machine  op- 
erator     1.96 

Carpenter 1.76 

Cement  finisher 1,875 

Concrete  mixer  operator  (one 
cubic      yard      capacity      or 

less)    1.60 

Concrete  mixer  operator  (over 
one  cubic  yaird  capacity  and 

paving  type) 1,90 

Motor    grader    operator    2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     Including      one     cubic 

yard)    2.10 

Operator   of   power  shovel    or 


RIGGERS  •  ERECTORS 

MACHINERY    MOVERS 

20-TON    CAPACITY    TRUCK    CRANES 

NINETY    FEET    OF    BOOM 

RENTALS  CONTRACTORS 


other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)  2,25 

Reinforcing  steel  worker 1,75 

Roller  operator  - —  1,95 

Tractor    driver    1.96 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7126 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level   capacity)   1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.525 

lntermedla.te   Grade    Labor 

Concrete  vibrator  operator 1,875 

Jackhammer  operator 1.875 

Oil  distributor  bootman 1,275 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)    IM 

Unskilled  Labor 


Flagman 
Laborer  . 


1JI5 
1,25 


Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  psdd  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
81.375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  81-26  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

Overtime— one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and  reg- 
ulations will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (0). 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als ;  and  also  to  the  provisions  of 
Section  8,  article  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In 
which   the  work  Is  situated,   at  tho 


office  of  the  Associated  Gsnsral  Cob« 
tractors  in  San  Francisco,  and  at 
the  office  of  the  County  Elnglneor  or 
County  Surveyor  at  the  county  seat 
of  the  county  in  which  the  woilc  Is 
to  be  performed. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  fumlshod 
by  the  State  Highway  Slngineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requiremsnts 
and  Conditions  set  forth  under  Soo- 
tion  2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  rb  required  by 
law.  (See  said  Proposal  Reqolro- 
ments  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCoy, 
State  Highway  Engineer 
(Daily  Pacific  BuUder) 
Dated  May  16,  1947 

(May  16,  23,  29,  1947) 


(Continued  from  Page  20) 


Yolo  County  Stevens  Bridgo 

STATE     OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Engineer. 
Room  401,  Public  Works  Building, 
Sacramento,  California,  until  2  o'- 
clock P.  M.,  on  Wednesday,  Juno  4 
1947,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Assemb- 
ly Room  of  said  building,  for  con- 
struction in  accordance  with  tho 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  of  i>ortions 
of  a  County  Road  as  follows: 

Yolo  County,  Stevens  Bridge  across 
Cache  Creek  five  (5)  miles  west  of 
Woodland  to  be  repaired  by  con- 
structing reinforced  concrete  girder 
spans  to  the  remaining  portion  of 
the    old    bridge. 

Bids  are  required  for  tho  ontlro 
work   described   herein. 


(Continued  on  Page  21) 


PIPE 


PIPE  -  VALVES  -  FITTINGS 
Facilities  for  pipe  bending 

and  manifolds 
Writs  for  Prioos 

Pacific  Pipe  Co. 

160  Spear  St^  San  Frapcisco 


BURKE     FORM     CLAMPS 


tr^ 


SNAP  TIES  STEEL  ACCESSORIES 

EXPANSION  JOINT  '     COLUMN  CLAMPS 
SLIP  FORM  JACKS  SOFFJT  HANGERS 

All  Types  of  Concrete  Construction  Specialties 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


W.     J.     BURKE     &     CO..     INC. 


780  Bryant  Street 


San  Francisco 


Phone  GArficld  8768 


CONDICK    CO. 


1901    FIFTH    STREET 


PtRKELLY 


THornwall  9655 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-ft„  105-f  t.,  210-f  t,  315-f  t.,  420-ft. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  etc. 
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SALES     •     RENTALS     • 


SERVICE 

Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  S-2190 
3254  EAST  SHORE  HIGHWAY 


5-2191 


RICHMOND 


iSB: 


Mate  Engineer's  Est! mat* 
Item   1.    160   cubic    yards    removing 

concrete 
Item  2.    100  Cubic  yard*  channel  ex- 
cavation. 
Item  8.    400   Cubic  yard*    structUM 

excavation. 
Item    4.     4»5   Cubic   yards    Clas.s    'A" 

Portland  cement  concrete. 
Item  5.    455  lineal  feet  concrete  rail- 
ing. 
Item   0.    2,750  Pounds    miscellaneous 

iron  and  steel.' 
Item  7.    2,650  Lineal  feet  furnishing 

steel   piling. 
Item  8.    53  Each,  driving  steel  piles. 
Item  9.    7  S^ach,  steel  pile  splices. 
Item    10.  120     Cubic     yards     riprap 

(broken  concrete). 
Item    11.  100,400    Pounds    furnishing 

bar    reinforcing   steeL 
Item  12.  100,400  Pounds   placing  bar 

reinforcing  steel. 
Item  18.  Jacking  operations. 
Item  14.  Miscellaneous  items  of 
work. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids,  and 
the  Department  of  Public  Works 
does  not,  expressly  or  by  Implication, 
agree  that  the  actual  amount  of  work 
will  correspond  therewith,  but  re- 
serves the  right  to  increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work  or  to  omit  por- 
tions of  the  work  as  may  be  deemed 
necessary  or  expedient  by  the  Ehigi- 
neer. 

All  bids  will  be  compared  on  the 
basis  of  the  State  Engineer's  esti- 
mate of  the  quantities  of  work  to  be 
done. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascert«^ed  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claeslfloatlon  Rat*  Per  Hour 

Carpenter  11.76 

Cement  finisher  1.876 

Concrete    mixer    operator    (up 

to  one  cubic  yard)  1.60 

Concrete  mixer  operator   (over 

one  cubic  yard)   1-90 

Concrete  vibrator  operator  1.875 

Driller     (Jackhammer)    1.875 

Flagman     1.26 

Laborer  —  1.25 

Oiler  power  shovels  or  cranes  1.50 

Operator   of   power   shovel    or 

other  excavating  equipment, 

shovel    type  controls    (up  to 

and      Including     one     cubic 

yard)    - ~ - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)    2.25 

Pile  driver  hoistman  or  op- 
erator    2  10 

Pile   driver  man.„ 1.86 

Reinforcing  steel   worker— 1.75 

Roller  operator -. —  1.95 

Tractor  driver  .T. 1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)   1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)    — 1.5875 

Truck  driver  (8  cubic  yards 
and  leas  than  14  cubic  yards 

water  level   capacity)   1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity) 1.3376 

Truck  driver  (less  than  4  cu- 
bio  yards  water  level  capa- 
city)    1-25 

Any  classification  omitted 

herein    not    lees    than 1.25 

Overtime — one    and    one-half     (1%) 
times  the  above  rates.  — 

Sundays  and  holidays — one  and  one- 
half  (1%)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  SUte  Engineer,  Public 
Works  Building,  Sacramento,  Cali- 
fornia, and  they  may  be  seen  at  the 
office  of  the  State  Engineer,  803  Cali- 
fornia State  Building,  Los  Angeles, 
at  the  offices  of  the  District  Engi- 
neers, Division  of  Highways,  at  San 
Francisco,  and  Marysvllle,  and  at 
the  offices  of  the  Associated  Oeneral 
Contractors  in  San  Francisco  and 
Los  Angelee. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished  by 
the  State  Engineer  and  is  made  in 
accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  imder  Section  2  of 
the  Standard  Specifications  of  the 
Division  of  Highways  dated  April, 
1946.    Each   bidder   must   be   licensed 


and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Requirements 
and   Conditions). 

The  Department  of  Public  Woilu 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
EDWARD  HYATT, 
State   Engineer. 
Dated  May   16.   1947 

(DaUy  Pacific  BuUder) 
(May  16,  23.  29.  1947) 

Highway    Impreventents 
Mendocino    Co.    across    Noyo    River 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  \in- 
tll  2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembiy 
Room  of  said  building,  for  construc- 
ting State  Highway  In  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  across  Noyo 
River  about  one  mile  south  of  Fort 
Bragg  (l-Men-56-E),  the  superstruc- 
ture for  a   bridge  to   be   constructed. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hap 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Clasdiflcatlon  Rate  per  hour 

Skilled    Labor  ' 

Carpenter  _ $1.75 

Cement   finisher  1.S76 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    _.. .—  1-90 

Derrick    operator  2.10 

Opersftor  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Includl.ig  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  t 

cubic  yard)  2.25 

Painter     (brush)     -.  1375 

Painter    (spray) 1-66 

Pile  driver  man   186 

Reinforcing  steel  worker 175 

Structural    steel    worker    2.00 

Tractor  driver  1-95 

Truck    driver    (18    cubic    yards 

water  level  capacity  or  more  •  1.7125 
Truck    driVer    (14   cubic    yards 
and  l^ss  than  18  cubic  yards 

water    level    capacity*. 1.5875 

Truck    driver    (8    cubl.:    yards 
and  less  than  14  cub!c  yanlj 

water   level   capacity)    1.525 

IntermeHlate   Grade    Labor 

Concrete  vibrator  operator  1.375 

OUer  power  shoveis   or  crnnes  l.CO 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yard.s 

water    level    capacity) 1.3375 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)..  1.25 
Unskilled    Labor 

Flagman  — . 115 

Laborer     _ ~ 1-15 

Positions  rot  listed  above  will  be 
allocated  In  accordance  witji  t!if 
definitions  which  appear  in  the  spec- 
ial provision.'!,  as  interpreted  In  tht 
light  of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1,375  per  hour. 

The  mmimum  wage  paid  to  all  In- 
termediate labor,  for  which  ra+cs 
are  not  shewn  above  .^hall  be  no< 
loss  thsn   $1.15   per  hour. 

The  minimum  \^age  paid  to  all  un- 
skilled labor  for  which  rates  nre  nol 
shown   above  shal'  be  not   less  than 
Jl.l.'S  per  hour. 
Overtime — one   and   one   .   half    (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1*4 »  limes  the  above  rates. 
The    attention     of    bidders     is    Hi 
reeled    to    the    fact    that    the    work 
herein    proposed    to   be    done    will    tc 
financed    In    whole    or    in    part    wHS 
Fetleral  funds  and  that   therefore  al' 
of    the    applicable    Federal    statute 
rules,   and    regulations   will   apply    to 
such   work 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a).  siiharticN 
(6),   Of    the    Standard    Specifications 
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regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b>,  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  aeslgnmer.t 
of   the  contract,   respectively. 

Plana  may  be  s»en,  and  forms  of 
proposal,  bonds,  contract,  and  spect  ■ 
fications  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Butlduig,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angules  and  San  Fran- 
cisco at  the  office  of  the  District 
Engineer  of  the  District  in  whicl^the 
work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors  in   San   FYancisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirt^- 
ments  and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
fluired  by  law.  (See  said  Propo?(^I 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPA-RTMENT  of  F^JBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated  May  23,1947 

(Daily   Pacific   Buildc:/ 
(May  23,  29,  June  6th.  1947) 


Highway    Improvements 
Stanislaus  County 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    or    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  i?tate  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Stanislaus  County,  at  Wildcat 
Creek,  about  ten  miles  easterly  of 
Oakdale  (X-Sta-13-B),  about  four- 
tenths  (0.4)  mile  in  length  to  be 
graded,  surfaced  with  gravel,  bitu- 
minous surface  treatment  applied 
and  a  double  168  in.  field  assembled 
plate  culvert  to  be  furnished  and 
Installed. 

Bids  are  required  for  the  entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Pxiblic  Works  has 


ascertained     the    general    prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     1160 

Carpenter    ..._ 1.75 

Flagman     . .—.,.- 1.15 

Jacifhnmmer    operator    1.875 

Laborer     1.15 

Motor  grader  operator — .  2^0 

OH  distributor  bootman 1.JT6 

Oiler,  power  shovels  or  cranea..  1.80 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  jrard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controla     (over 

one  cubic  yard) 2.26 

Pile  driver  man   1.86 

Roller  operator 1.58 

Tractor  driver 1.95 

Truck    driver    (18  cubic   yards 

water  level  capacity   or  more)  1.7126 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  tlian  14  cubic  yards 

water  levjl  capacity)    -.  1.525 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic  yards 

water    level    capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)   1.25 

Any   classification   omitted 

herein    not   less  than   1.15 

Overtime     one    and     one-half     dVi) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (I'i)  times  the  above  rates 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  apecl- 
flcatlons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  In  which 
the  work  Is  situated,  and  at  the  of- 


fice of  the  Associated  General  Con- 
tractors  In   San   Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speotfiea- 
tions.  Ekich  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
O  .T.   McCoy, 
State    Highway    Engineer 
Dated  May  23,   1947 

(Dally  Pacific  Builder) 
(May  23,  29,  June  6th,  1947) 


Highway    improvements 
Mendocino  Co.   at    Kibbesillah   Creek 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  878,  Public  Works 
Building,  Sacramento,  California,  tm- 
til  2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows:  ...   .^ 

Mendocino  County,  at  Kibbesillah 
Creek  (l-Men-56-F),  11.6  miles  north 
of  l-ort  fctragg,  about  five-tenths 
(0.5)  mile  In  length  to  be  graded, 
surfaced  with  road-mixed  surfacing 
on  Imported  base  material,  and  a 
seal  coat  to  be  applied. 

(Continued    on    Page   22) 


National  Expansion  Joint  Co. 

MoaHfaefwrar  and  O/sfrlbiifer 
FIIER  BOARD  — MLT.SIOED  ASPHALT  AND 
RIDWOOD   EXPANSION  JOINT   FILLERS 

Dftfrlbufer  ' 

MARVEL-KOTE — Cencrata  Caring  Compound 
SEALZ — Expontien  Joint  Saaiing  CempoHnd 

Cempfloc  wfffc  Fadarol  Spacificatlens  SS-F-336 

FOR     CONCRETE     CONSTRUCTION 

333  Sevanth  Straat         Undarlilli  7172         Son  Francisco  3,  Calif. 


WAen  IVeVe  Working  in  Close  Quarters 

TRAXCAVATE" 


We 


says  Mr.  J.  E.  Nelson  of  the  firm  of  Johnson  8C  Nelson, 
Marin  County  Contractors.  "Our  IT4  TRAXCAVA- 
TOR  is  the  ONLY  RIG  for  close-in  work  around  founda- 
tions and  concrete  forms,  and  that's  only  one  of  the  many 
jobs  it  does  for  us.    It's  one  machine  that  keeps  busy." 


TRAXCAVATE  for  PROFIT 

All  over  the  country  contractors  are  calling 
the  Traxcavator  "the  busiest  machine  on 
the  job,"  and  here's  why:  They  use  it  for 
land-clearing  and  for  leveling;  they  use  it 
for  excavating  and  for  truck  loading;  they 
use  it  for  backfilling  and  for  cleanup  work. 
From  the  time  the  job  is  started  'til  the 
earthworlc  is  completed  the  Traxcavator  is 
busy.  That  spells  profit  for  the  contractor 
because  the  profitable  machine  is  the  one 
that  keeps  busy.    That's  why  we  say 

TRAXCAVATE  for  PROFIT 


PETERSON  TRACTOR  &  EQUIPMENT  CO. 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  MAY  29.  1947 


(Continued  from  Fa^*  21) 

Bld«   ar«    required    for   the    «ntlr« 
work  described  herein. 

!■  accordance  with  the  provlaiona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  tha  work 
to  be  done  to  be  a«  follow* : 
Clasaifloatlon  Rata  par  hour 

Asphalt     plant    dryerman     or 

flrenjan  11.80 

Asphalt  plant  mixer  operator    1.6S 
Asphalt      spreading      machine 

operator i.»B 

Carpenter    :._ 1.75 

Cement  finisher  1.975 

Concrete   mixer  operator   (one 

cubic  yard   capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    lype)     ..._ 1.90 

Concrete  vibrator  operator  1.S7S 

Flagman     1.15 

Jackhammer  operator 1J76 

Laborer    „ 1.15 

Motor    g^rader    operator    2.10 

Oil  distributor  bootman 1.275 

Oiler  power  shcvels  or  cranes  l.SO 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel   type  controls    (up   to 

and     Including     ore      cubic 

yard)     _ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls,     (over 

one    cubic    yard>    2.2R 

Reinforcing  steel  worker 1.76 

Roller    operator    1.9!^ 

Tractor    driver    .._ „ 1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5873 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.52o 

Truck  drlvpi  (4  cubic  yards 
and  less  U\an  8  cubic  yards 

water    level    rapacity)    1.33/5 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)   1.25 

Any  classification  omitted 

herein  not  less  than  1.15 

Overtime — one  and   one  -  half   (l»/i) 

times  the  above  rates. 
Sundays  and  holicays — one  and  onc- 
half  (1^)  times  the  above  rates. 
Plans  may  be  aeen,  and  forma  of 
proposal,  bonds,  contract,  and  speei- 
ficatlons  may  be  obtained  at  the 
office  of  the  State  Highway  SiUgt- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  nltuated,  and  at 
the  office  of  the  Associated  Oeneral 
Contractors    in    San    Francisco. 

No  bid  will  be  coiisiderrd  unless 
It  Is  made  on  a  blank  form  fumlahed 
by  the  State  Highway  Engineer  and 
Is  made  tn  accordance  with  the  pro- 
visions ot  the  Proposal  RiHiuire- 
ments  and  Conditions  set  fortli  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li  y\ 
censed  and  also  prequallfied  as  re- 
quired by  law.  (See  said  ProposAl 
Requirements    and    Conditions). 

The  Department  of  I»ubllc  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY. 
State  Highway   Englre^r 
Dated  May  23.  1947 

(Dally    F^aclflc    Builder; 
(May  23,   29,  June  6th.   1947) 

Highway    Improvements 
Alameda    County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


In  accordance  with  the  provisions 
of  Section  1770  of  the  LAbor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  genenil  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 

Carpenter    - — 11.75 

Cement   finisher 1.878 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)    „ 1.90 

Derrick    operator    2.10 

Electrician     „ 1.875 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including     one      cubic 

yard)      2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.35 

Painter     (brush) 1.75 

Painter    (spray)    ._ 1.75 

F*lle   driver   man 1.8€ 

Reinforcing    steel    worker    1.75 

Roller    operator    1.95 

Structural  steel  worker  2.00 

Tractor    driver    _ ..„ 1.95 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     1.875 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)     1.50 

Intermediate   Grade    Labor 
Concrete    vibrator   operator    ....  1.3?.') 

Jackhammer     operator     1.375 

Oiler   power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yards 
and   less  than  6  cubic  yards 

water  level  capacity) 1.407^ 

Truck   driver   (less  than   4  cu. 

yds.  water  level  capacity)....:.  1.2825 
Any  classification  omitted 

Unskilled    Labor 

Flagman     1.25 

Laborer     1.25 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  .spe- 
cial provisions  as  interpreted  In  the 
light   of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  no', 
shown  above  shall  be  not  less  than 
11.375  per  hour 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  ratos 
are  not  shown  above  shall  be  not  less 
than   $1.25  per  hour. 

The  minimum  wage  paid  to  a,l' 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  le.ss 
than   11.25   per   hour. 

Overtime — one  snd  one-half^  (1>4) 
times   the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1>4)  times  the  above  raits. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  he  financed 
In  whole  or  in  pan ,  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rule.s, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  Is  parti- 
cularly directed  to  the  provLsionp  of 
Section  7,  article  (a),  subartlcle  (C), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  ol 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plan^  may  be  seen,  and  forms  ol 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Hlphway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, Csllfcrnia,  and  they  may  be 
Hocn  at  the  offices  of  the  District 
Engineers  at  I>os  Angeled  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  A.ssociated  Oeneral  Con- 
tractors  in    San   Franci.sco. 

No  bid  will  bo  considered  unieH.s 
It  is  made  on  a  h'ank  form  fumlsn- 


ed  by  the  State  Highway  Englnrer  I  the  work  la  situated,  and  at  the 
and  is  made  In  accoixlanco  with  the  office  of  the  Associated  General 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un 
der  Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  licen- 
sed and  alao  prequallfied  as  required 
by  law.  (See  said  Proposal  Require- 
ments and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF   HIGHWAYS 

O.    T.   McCoy 
•        State     Highway    Engineer. 
Dated  May  23,  1947 

(Dally  Pacl''j  Builder) 
(May  23,  29,  June  6th,   1947) 


Highway    Imprevementa 
iatn    Benito   County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  S73,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  18,  1947,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  constructing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  fol- 
lows: 

Alameda  County,  over  East  Shore 
Freeway  at  29th  Avenue  In  the  City 
of  Oakland  (IV-Ala-60-Oak).  a  re- 
inforcwd  concrete  a/itf  structural 
Aeel  overerotsing   to   be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  873,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  <the  Assembly 
Room  of  .said  building  for  repairing 
State  Highway  in  accordance  witli 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  fol- 
lows : 

San  Benito  County,  between  Route 
2  and  San  Juan  Bautista  (V  -  SBt- 
22-C),  about  two  and  two-tenths 
(2.2)  miles  in  length  to  be  repaired 
by  placing  Imported  borrow  over 
the  existing  roadbed  and  applying 
bituminous  surface  treatment  there- 
to. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor-  Code, 
the  Department  of  Public  Works  hai> 
ascertained  the  genera!  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  $1.80 

Flagman     .. „. 1.15 

Laborer     ...^ 1.15 

Motor  grader  npeiutor  .'...  2.10 

Oil   distributor  bootman 1.275 

Oiler  power  shovels  or  cranes  1.50 

Operator    of    power   shovel    or 

other   excavating   equipment, 

shovel   type   controls    (up   to 

and      including      one      cubic 

yard) 2.1C 

Operator  of  power  bhovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic  yard)   2.25 

Roller  operator  1.95 

Tractor  driver ' „ 1.3C 

Truck  driver  OS  cubicVyards 
water      level      capacity      or 

more) _ 1.7125 

Truck  driver  (14  cubic  yards 
and  leiFB  than  18  cubic  yards 

watfr    level    citpaclty)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)  1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.3375 

Truck  driver  (less  than  4  cubic 

yards    water    level    capacity)  1.25 
Any   clasElficatlon    omitted 

herein    not    less    than 1.15 

Overtime — one   and   one   .   half    li%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1%)  times  the  above  rates 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Slacramento, 
Califomia,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  Ban  Fran- 
cisco, at  the  office  of  the  District 
Engineer    of    the    District    in    which 


Contractors   in    San    Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements   and    Conditions). 

The  Department  of  Public  Works 
reser\-es  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKfc, 
DIVISION   OF   HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated  May  23,  1947 

(Dally  Pacific  Builder) 
(May  23,  29,  June  6th,  1947) 


Highway     Improvement    Trinity    Co. 

8TATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universol  Pacific  Co. 

SIXTH  end  HOOPER  STS. 

SAN  FRANaSCO 

UNderUU  3144 


IMMEDIATE   DELIVERY 


SKILSAW  Radial  Arms  equipped  with 

#825  Skilsaws  ^355.00 

6"  MALC  Portable  Electric  Saws ...^ ^ 54.95 

STERLING  Portable  Electric  Saw* 124.50 

DELTA  14"  and  17"  Drill  Presses. 
YAGER  Wood  Thickness  Planers. 

8"  TIMBERLINE  Tilt  Arbor  Saws  with  20"  x  32" 
top  and  1  HP  Motor. 

MALL  Chain  Saws — Gas  Engine  .  .  .  Electric  . .  .  Air. 

MALL  Concrete  Vibrators — Gas  Engine  .  .  .  Electric  .  .  .  Air. 

SWING  Cut-Off  Saws  ...  1  and  5  HP. 

Portable  Paint  Spray  Compressors  and  Guns. 

Va  HP.  IIOV.,  1  ph.,  ball-bearing  Motors. |(51.50 

"If  ir»  a  f erfobfe  Tool  ...  We  Hove  If" 

DELTA  EQUIPMENT  AGENCY 

SALES     •     RENTAL     •     SERVICE 
2312  Iroodwoy  OAKLAND  Tolopheiw  TEmplobar  4t7t 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  constiuc- 
Ing  Highway  in  accordance  with  the 
Specifications  therefor^  to  which 
special  reference  is  made,  as  follows : 

Trinity  County,  between  Route  20 
In  Weavervllle  and  Brown's  Moun- 
tain (M-rri-iw»),  about  six  and 
three-tenths  (6.3)  miles  in  length  to 
be  graded  and  surfaced  with  crusher 
run  base  and  at  East  Weaver  Crsek 
(ll-Tri-20-A),  about  two-tenths  (0.2) 
mile  in  length  to  be  graded  and  sur- 
faced with  roadmixed  surfacing  on 
crusher  run  base  and  a  reinforced 
concrete  box  culvert  to  be  construc- 
ted. 

Bids  are  required  for  the  entire 
worlc    described    herein. 

In  accordancti  with  the  provisions 
of  Section  1770  of  the  LAbor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  tht 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman   _ _...|1.«0 

Asphalt  plant  mixer  operator.  1.S5 
Asphalt  spreading  machine 

operator l.»5 

Carpenter 1.78 

Cement  finisher  .*.....  1.878 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)     1.60 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity  and 

paving   type)    _ 1.90 

Motor  grader  operator 2.10 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel   type  controls    (up   to 

and  including  1  cubic  yard)..  2.10 
Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel  type  controls   (over  1 

cubic  yard)   „ 2.23 

Pile    driver    man    „ 1.86 

Reinforcing   steel   worker   „ 1.75 

Roller  operator  1.95 

Tractor  driver 1.96 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.71i!6 
Truck    driver    (14    cubic    yards 

and  less  than  18  cubic  yards 


water   level    capacity) 1.0871 

Truck    diiver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water   level   capacity)    L928 

Intermediate   Grade   Labor 

Concrete  vibrator  operator l.t7S 

Jackhammer     operator Ulk 

Oil  distributor  bootman 1,27» 

Oiler  power  shovels  or  cranee..  1.8u 
Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  leve:  capacity) „  1.837S 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity).  IM 
Unskilled   L4ibor 

Flagman    LIS 

Laborer ., l.lB 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  tho  defl- 
nltlona  which  appear  In  the  special 
provisions,  as  interpreted  in  tho 
light   of  this   classification. 

Tho  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.879   per   hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  Which  rates 
are  not  shown  above  shall  be  not  leaa 

The    minimum    wage    paid    to    all 
than  11.18  per  hour, 
unskilled  labor,  for  which  rates  aro 
not   shown    at>ove   shall   be   not   leoa 
than  11.18  per  hour. 
Overtime  —  One    and    ono>half   {1%} 

times  the  above  rates. 
Sundays  and  holidays— One  and  osm« 

half  (1*4)  times  tho  abo^o  imtM, 

The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
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DAILY     PACIFIC    BUILDER 
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!UC1RICI«NS 

'.'NC'    ^'2  0 


S^    .«J 


designing 


supplying 
instaUlng 

Somo  of  Caltferala's  iaost 
powor  oad  lightlsf  laffaila* 
floss  have  boos  nods  by  I. 
H.  &  G.  Gar  focllitios  aad 
oxporloac*  «rs  of  yoar 
■•rvleo. 


ETS-HOKIN 
&  GALVAN 


computes  N 
•very  construction  picture 

These  Erbco  services  aro  at  your  command. 

I.  Capable  engineering  help,  es-  3.  Complete  parts  service  to  keep 

timating,  plant  layout  tervicc.  your  equipment  runnimt. 

-%    K  ^    £  tj                     .  .  Fifty-six  ol  the  finest  lines  of 

Z.  tut   held   service   with   every  construction    equipment — from 

piece  of  Erbco  equipment.  gad  to  grader. 
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in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

Tho  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7.  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articlf-s  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  tho  contract,  respectively. 

Plans  may  be  r>een,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Elnginecr, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Ihigi 
neers  at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Elnglneer  of  the  District  in  whlcn 
the  work  is  situated,  at  the  office 
of  the  Associated  General  Contrac- 
tors in  San  Francisco,  and  at  thu 
office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
seat  of  the  county  in  which  the 
work  la  to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Ehigineer  and 
is  made  in  accordance  -^^vith  the  pro- 
visions of  the  Proposal  Require- 
ments and  Oonifltionb  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. E<ach  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements   and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  anv  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated  May  23,  1947 

(Daily    Pacific    Builder) 
(May  23.   29.   June   6th.   1947) 


Highway    Improvements 
Nevada    County 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  9tate  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Nevada  County,  between  East 
Broad  Street  In  Nevada  City  and  2 
mllse  northwesterly  (lll-N*v-2S-Nev 
C,  A),  about  one  and  nine-tenths 
(U)  miles  In  length  to  be  oonstruc- 
ted  with  a  bituminous  surface  treat- 
ment en  imported   borrow. 

Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Claesifioation  Rate  per  hour 

Asphalt  plant  dryerman  or 

f iremau  |1.«0 

Carpenter    1.75 

Cement  finisher  — —  1.875 

Concrete    mixer  operator    (one 

cubic  yard  capacity  or  less)  1.80 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)    1.90 

Concrete  'vibrator  op-rator 1.375 

Flagman     1.15 

Jackhammer  operator l.S7fl 

LAbortr    1.15 

Motor    grader    operator    2.10 

Oil   distributor   bootman    1.275 

Oiler   power   shovels  or  cranes  1.50 

Operator   of    power    shovel    or 

other  excavating  equipment, 

sho\el   type   controls    (up  to 

and      including      ore      cubic 

yard)     _ 2.10 

Operator  cf  pu^er  thovel  or 
ether  excavating  equipment. 
Shovel    type    controls,    (over 

one  cubic  yard)   2.26 

Reinforcing  steel   worker   175 

Roller  operator  1.96 

Tractor    driver    1-95 

Truck  driver  (IS  cubic  yards 
water      level      capacity      or 

more)     -- 1.7i;(;5 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water   level   capacity)    „.  1.5876 


Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yajrds 

water  level  capacity)   ...„ 1.523 

Truck  driver  '4  cubic  yards 
and  les3  than  8  cubic  yards 

water  level  capacity)     ...» 1.837f 

Truck  diiver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)      ™ 1.23 

Any   classification    omitted 

herein    not    less    than    1.16 

Overtime— one    and     one-half     (1^) 

times  the  abtive  rates. 
Sundays  and  holidays — one  and  one- 
half  (IVj)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the- of- 
fice of  the  State  Highway  Ehiglneer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  tho  Associated  General  Con- 
tractors in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  . 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.    T.    McCOY 
State  Highway  Engineer. 
Dated  May  23,  1947 

(Daily  Pacific  Builder) 
(May  23,   29,  June  6th,   1947) 


Highway    Improvements 
Fresno  County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TC   CONTRACTORS 


GRAVITY  ROLLER 
CONVEYORS 

We  have  available  new  Lyon  bsll 
bearing  roller  conveyors  with  sd- 
justabie  supporting  trestles.  Balance 
roller  rotate  on  full  length  iteel 
■hafts  fitted  with  ball  bearings.  Con- 
veyor frame  ts  s  wddsd  truss  giv- 
ing  firm  support.  We  will  be  glad 
to  supply  full  informatioo  on  con- 
veyors or  other  products  msnufac- 
tured  by  Lyon  Products  Co. 

SQUIRES    & 
MARSHALL 

Dlstrib«*ert 

72S  SICOND  STtEET 

SAN  mANCISCO 

r»l.  SUfHr  9917 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
wi&  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Fresno  County,  across  Helm  snd 
Colony  Canals,  betwesn  2  and  6 
miles  north  of  FIrebaugh  (Vl-Fre- 
41 -M),  two  reinforced  concrete  slab 
bridges  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  he  as  follows : 
Classification  Rate  per   hour 

Asphalt  plant  dryerman  or 

fireman fl.eo 

Asphalt     plant     mixer     oper- 
ator      - 1.66 

Asphalt     spreading     machine 

operator 1.95 

Carpenter    1.75 

Cement    finisher    1.875 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving    type)     1.90 

Concrete  vibrator  operator  1.375 

Flagman     1.15 

Jackhammer     operator     ...-._.  1.875 

Laborer     _ 1.15 

Motor  grader   operator  2.1>> 

Oiler  power  shovels   or  cranes  1.50 
Operator   of    power    shovel    or 

other   excavating   equipment. 

shovel   type   controls    (up  to 


and      including     one     cubic 

yard)     „.  .  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic   yard)    2.25 

Pile  driver  holstman  or  oper* 

ator    ., 2,10 

Pile  driver  man 1.88 

Reinforcing  steel  worker  1.75 

Roller  operator  ..____..____  I.t6 

Tractor  driver  : .  1.98 

Truck  driver  18  cubic  yards 
water      level      capacity      or 

more)     _ 1.7125 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity) 1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity)    1.525 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic  yards 

water   level    capacity)    1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)        1.25 

Any    classification    omitted 

herein  not  less  than  1.15 

Overtime    one     and     one-half     (l'j> 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (l>/i)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
PuWllc  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
EJngineer  of  the  district  In  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors   in    San    Francisco. 

No  bid  will  be  considered  unle.ss 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licen.sed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKfJ 
DIVISION  OF  HIGHWAYS 
O.    T.    McCOY 
State    Highway    Englneor 
Dated  May  23,   1947 

(Dally    Pacific    Builder) 
(May  23,   29,  June  6th,   1947) 


fireman     „ |1.60 

Asphalt    plant    mixer   operator  1.9b 

Asphalt      spreading      machine 
operator     ...._ _._.  1.95 

Carpenter 1.75 

Cement   finisher   1.875 

Concrete   mi)Eer  ooerator   (one 

cubic  yard   capacity  or  less)  1.W 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  aud 

paving    type)     1.90 

Concrete  vibrator  operator  1.375 

Flagman  „ _„ 1.16 

Jackhammer    operator    1.376 

.laborer  .  UU 

Motor    grader   cperatcr    2.10 

Oil    distributor   bootman    1.275 

Oiler  power  shovels  or  cranes  1.53 

Operator    of    powrr    shovrl    or 

other  excavating  equipment, 

shovel    type   controls    (up   to 

and      Ihcluding      one      cubic 

yard)     _ „ 2.10 

Operator  6f  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls,     (over 

one    cubic    yard)    2.25 

Reinforcing   stoci    worker    „ 1.75 

Roller    operator    1.95 

Tractor    driver 1,96 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     _...  1.7123 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.5675 

Truck  driver  *8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    ..    1.525 

Truck  driver  (4  'luhic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.3373 

Truck  driver  (lesi  than  4  cu- 
bic yards  water  level  capa- 
city)  „ 1.26 

Any  tiapsificatlon  omitted 

herein  not  less  than 1.15 

Overtime — one    and    ono  •  half     (1%) 

times  the  above  rates. 
Sundays  anJ  holidayd — one  and  ono- 
haif  (1^)  times  the  above  rates 
Plans  may  be  seen,  and  forms  of 
proposal,  butids,  ccnti-act,  and  spccl- 
ficattons  may  b«>  obtained  at  the  of- 
fice of  the  Stfi'i-  Highvny  Engineer, 
r'ubllc  Works  TitiUdlr.g,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  B:ng^- 
neers  at  Los  Angelos  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  whirh 
the  work  is  situalcd,  and  at  the  of 
flee  of  the  Associated  Oeneral  Con- 
tractors   in    San    Francisco. 

No    bid    will    hv    considered    unless 


it  is  made  on  a  blank  form  fumi;ihcd 
by  the  State  Highway  Engineer  aiid 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Raqulre- 
ments  and  Conditions  set  forth  uu 
der  Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequallfied  aft  re- 
quired by  law.  (See  said  Proposa. 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids.  - 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY, 
State  Highway   Engineer 
Dated  May  23,  1947 

(Daily    FUcific    Builder* 
(May  23,  29,  June  6th,   1947) 


Highway    Improvements 

San   Mateo  Co.  In  the  City  of  South 

San  Franolsoe 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

San  Mateo  County,  the  superstruc- 
tures for  two  overhead  crossings  ov- 
er the  tracks  of  ths  Southern  Pa- 
cific Company,  (Main  Line  and  Belt 
Line),  In  the  City  of  South  San 
Francisco  (IV-S.  M-68-SSF),  to  be 
constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 

Carpenter     _ |1.76 

Cement   finisher   _ 1.876 

Concrete   mixer  operator    (ono 

(Continued   on    F'ttge    24) 


Highway    Imorovements 
Lassen   County 


STATE    OF  CALIFORNIA  t 

DEPARTMENT  of  PUBLIC  WORK6 
DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  receivec 
at  the  office  of  the  State  Highway  i 
Engineer,  Room  A73,  Public  Workp  , 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m..  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Rocm  of  said  building,  for  construc- 
ting State  Hlghvay  In  accordance 
with  tho  Specifications  therefor,  to 
which  special  reference  is  made,  a.> 
follows : 

Lassen  County,  at  Baxter  Creek, 
about  2  miles  north  of  Janesville 
ll-Las-M-C,  about  one  and  one- 
tenth  (1.1)  miles  In  length  to  be 
graded  and  surfaced  with  road-mix- 
ed surfacing  on  cement  treated  sub- 
grade. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provlslotis 
of  Section  1770  of  the  Labor  Code 
the  Departrrent  of  Public  Works  hur. 
ascertained  the  general  prevallini; 
rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt   plant   dryerman   or 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timli«i  Co.         GordB«r-D*Bv«r  Co.         Morlow  Pumps 

Fofair  Bcoring  Co.  Now  Doporfuro  Bearing  Co. 

Hyatt  Booring  Co.  Atlas  Brooio  Co. 

Rochottor  Ropos         Mollory  Logging  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

•ryoat  lat.  tfk  ft  IMl  St*. 

Pkaaa  HI«Uck  S47B 


OAKLAND 
12S5  S«s  Pablo  Avo. 
Pkaaa  HUsiboldf  US4 


SCOOPMOBILE 


LOADER 

CONCRETE  HOIST 
FORK  LIFT 
CRANE 


ALL 

IN 

ONE 


S 
C 
0 

0 

p 


HOVEL  ACTION  BUCKET  LOADS 
80  YARDS  PER  HOUR 


ONCRETE  HOPPER  RAISES  AND  POURS 
V4  YARDS  OF  WET  MIX  UP  TO  21   PERT 

VERHEAD  FORK  LOADING  OR  STACKING 
OF  BRICK.  LUMBER  AND  PALLETS 

NE  MAN  CHANGES  ATTACHMENTS 
IN  10  MINUTES 


OWER  STEERING  GIVES  EFFORTLESS 
POSITIVE  SHOCKLESS  CONTROL 


Used  By 

LEADING  CONTRACTORS  .  .  .  STATE, 
COUNTY  AND  CITY  DEPARTMENTS.  THE 
EXCLUSIVE  "SCOOP'*  ANSWERS  MANY 
MAI  ERIAL  PROBLEMS. 

FAST  AND  MONEY  SAVING 

For  further  information  call 

RHODES  &  JAMIESON 

333  -  23rd  Avo.        OAKLAND.  CALIF.  KEIlog  3.S225 

HOISTING  EQUIPMENT  SOLD  AND  RENTED 
MIXERMOBILE    -    TOWERMOBfLE    •    BUGGYMOBIU 


I 
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(Continued   from   Page  23) 

cubic  yard   capacity   or   leaa)  1  CO 
Concrete  mixer  operator  (over 
one   cubic   yard    capacity    or 

paving   type)    — - 1-90 

Derrick  operator 2.10 

Klectrlclan     ; 2.00 

Operator  of  power  shovel  or 
other  excavating  equipment, 
Bhovel  type  controls  (up  to 
and     Including     one      cubic 

yard) 2.25 

Operator  of  powor  shovel  or 
other  excavating  equipment, 
shovel    type    coutruls     (over 

one  cubic  yard) —  2.38 

Painter    (brush)    1.75 

Painter    (spray)    _  1.75 

File    driver    man    „ „  1.86 

Reinforcing   steel    worker   —  1.75 

^ructural    steel    worker    2.00 

Tractor  driver 1.95 

TnicH  driver  (8  cubic  yards 
■water      level      capacity      or 

more)     „.  1.875 

Truck  driver  (8  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)     1.60 

Intermediate   Grade    Labor 

Concrete  vibrator  operator  1.375 

Oiler  power  shovels  or  cranes  1.60 
Tnick    oriver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water    level    capacity) 1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  'yvater  level  capa- 
city)       1.2825 

UnsklllMl    Labor 

Flagman     „ 1.25 

Laborer    1.25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in 
the    light     of    this     classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    $1,375   per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than   $1.25  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

Overtime — one  and  one-half  (1^^) 
times    the   above    rates. 

Sundays  and  holidays  —  one  and 
one-half  (1^^)  times  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6),* 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b), 
of  the  Standard  Specifications,  re- 
garding subcontracting  and  assign- 
ment  of    the   contract,    respectively. 

Plans  rnay  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  8p«- 
dflcatlons  zry&y  be  obtamed  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Z^uilding,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  LjOs  Ar.geles  and  San 
Francisco,  at  t}»o  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  work  is  situated,  and  at 
the  office  of  the, Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnish - 
•d  by  the  State  Highway  Engineer, 
and  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKii 
DIVISION   OF   HIGHWAYS 
G     r.    McCOY 
State    Highway    Engineer 
Dated  May  23,   1947 

(Dall>    F-aclflc    Builder, 
(May  23.  29,  June  6th.  1947) 

Highway    Improvemsrtt 
San    Mateo  Co.   on   Canada    Road 


Road,  between  2.5  miles  north  of 
Woodslde  and  Ralston  Avenus  (IV- 
S.M-1048),  about  four  and  sevan- 
tenths  (4.7)  miles  In  length,  to  be 
graded  and  surfaced  with  crusher 
run  base  and  armor  coat  appHod 
thereto. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  tbe  jirovlsions 
of  Section  1770  of  the  I^bor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  jreneral  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 
Asphalt   plant  dryerman  or 

fireman     |1.60 

Carpenter     „ 1.75 

Cement  finisher  _.  1.87G 

Concrete   mixer   operator  ^one 

cubic  yard  capacity  or  less)..  1.6C 
Concrete  mixer  operator  tover 
one  cubic  yard  capacity  and 

paving  type) 1.W 

Motor   grader  operator  2.10 

Operator    of    power    shovel    or 

other  e.xcavating   equipment, 

.shovel    typo    controls    (up    to 

and      including     one      cubic 

yard)    2.25 

Operator  of  power  shovel  or 
other  fcxcuvating  equipment, 
shovel    type    contiols     (over 

one    ciiblc    yard)    2.3-5 

Reinforcing    steel    worker    1.75 

Roller    operator    1.9'! 

Tractor    driver    1.93 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more) 1.873 

Truck  diiver  (6  cubic  yards 
and  lefis  than  S  cubic  yards 

water  level  capacity) 1.50 

Intermediate   Grade    Labor 
Concrete    vibrator    operator    ....  1.375 

JYickhammer    operator     1.375 

Oil    distributor    bootman    1.275 

Oiler  power  shovels   or  cranes  1.60 
Truck    driver    (4    cubic    yaids 
and  lefs  than  A  cubic  yard^ 

w.ater   level   capacity)   1.407;'> 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)        1.2&25 

Unskilled    Labor 

Flagman     1.25 

Laborer     1.2.'> 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provision.s,  as  Interpreted  in 
the     light     of    this     classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    $1,375   per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rate.s 
are  not  shown  above  shall  be  not 
less  than   $1.25  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.25  per  hour. 

Overtime — one  and  one-half  (1%) 
times    the    above    rates. 

Sundays  and  holidays  —  one  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  )#reln 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  ai^ply  to  such 
work. 

The  attention  of  bidders  Is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6). 
of  the  Standard  ^eclflcatlons  re- 
garding the  use  of  domestic  materi- 
als :  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  gpecificatlons,  re- 
garding stibcontractlng  and  assign- 
ment of  the  contract,  respectively. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  end  speci- 
fications may  be  oota'ned  at  the  of- 
fice of  the  State  Highway  Engineer, 
F'ublic  Works  Building.  Sacramento 
Califoniia,  and  thoy  may  be  seen 
at  Ihe  offices  of  the  District  Er.gl- 
neers  at  Los  Argcles  and  San  Fran- 
cisco, at  tho  office  of  Ihn  Distrl'^l 
Engineer  of  tho  district  in  »vhiel. 
the  work  is  situated,  at  the  of- 
fice of  the  Associated  General  -Con- 
tractors in  San  Francisco,  and  at 
the  office  of  the  County  Engineer  or 
County  Surveyor  at  the  county  seat 
of  the  county  in  which  the  work  is 
to    bo   pel  formed. 


'  No  bid  wUl  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accoidance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
r«ser\'es  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 

G.   T.   McCoy, 

•State   Highway   Engineer 
Dated  May  23,   1947 

(Dally  Pacific  Builder) 
(May  23.   29,  June  6th,   1947) 


Highway    Improvements 
Modoc  County 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  propo.««al8  will  be  recelveci 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m..  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  .«ald  building,  for  construc- 
Ing  Highway  In  accordance  with  the 
Specifications  therefor,  to  which 
special  reference  Is  made  as  follows: 

San     Mateo     County,     on     Canada 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTIOK 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 
.  Oakland  7,  Calif. 
PorfabU  Welding  Servic* 
GLsncourt  6828 


Sealed  proposals  will  be  received 
at  the  office  oH  the  State  Highway 
Engineer,  Room  S73,  Public  Works 
Building,  S.acrajner.to,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18;  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  construc- 
ting highway  in  accordance  with 
the  specifications  therefor,  to  wHlcn 
special  rcfetenco  is  made,  as  follows : 
Modoc  County,  across  South  Fork 
of  Pit  River,  at  Likely  (ll-Mod-73- 
C),  a  reinforced  concrete  bridge  to 
be  constructed. 

Bids    are    required    for    the    entlrs 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  '1770  of  the  Labor  Code, 
the  Department  of  F*ubllc  Works  has 
ascertained  the  general  prevalhng 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

t^arpenler $1.75 

Cement   fini.s'ier 1.875 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.80 
Concrete  mlxar  operator  (over 
one  cubic  yard  rapacity  and 

paving    type)     _ 1.90^ 

Concrete  vihrator  operator  1.375 

Flagman     „...  1.15 

Jackhammcr    operator    1.375 

Laborer     1.15 

Motor  grader  operator 2.10 

Oiler   power   shovels   or   cranes  l.CO 

Operator    of    power   shovel    or 

other   cxc&vatlng  equipment. 

shovel    type    controls    (up   to 

and      including      one      cubic 

yard)      _...  2.1G 

Operator  of  power  shovel  or 
<<ther  exca\Btlng  equipment, 
shovel    type    controls     (over 

one  cubic   yard)    2.25 

Pile  driver  man   1.86 

Ilelnforcing    steel    worker 1.75 

Roller    oper.-itor    „ 1.95 

Tractor    driver   1.93 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.7125 
Truck   driver   (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity) UlSTB 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacltv) 1.B26 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacKy)  _...  1.8376 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)-  1.25 
Any  classification  omitted 

herein    not    less    than    1.1b 

Overtime — oiie     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half    (1'/^)    limes   the  above  rates. 
Piano  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci 
f  leaf  Ions  may  he  obtained  at  the  of- 
fice of  th«  State  Highway  Engineer. 
Public   Works   Bui'.dlng.   Siacramento. 
California,    and    they    may    be    seen 
at   th»  offices  of   the   District  Engi 
neers  nt  Los  Angoles  ard  San  Fran- 
cisco,   at   the    office    of    the    District 
Engineer    of    the    District    in    M-hich 
the    work    is    situated,    and    at    tlis 
office     of     the     Associated     General 
Cor  tractors    In    San   Francisco. 

No    bid    will    be    considered    unless 


it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Seotion  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  proposal 
Requirements    and    Conditionti  ) 

The  Department  of  Public  Woriu 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWAYS 

O.  T.  McCOY 

State  Highway  Engineer. 
Dated  May  23,  1947 

(Daily  Porific   Buildcn 
(May  23,   20,  June  6th,  1947) 


Highway    Improvements    Stanislaus 
County 


STATE  OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  1200 
North  Center  Street,  Stockton,  Cali- 
fornia, until  2:00  o'clock  P.M.  on 
June  3,  1947,  at  which  time  and  place 
they  will  be  publicly  opened  and  read, 
for  perfonnlng  work  as  follows: 

STANISLAUS  COUNTY  In  the  city 
of  CERES  on  Fourth  Street  (X-Sta-4- 
CER),  furnishing  and  Installing  In- 
tersection Illumination  and  traffic 
actuated  signal  system  and  con- 
struoting  traffic  Islands. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  ut  the  above  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  in  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Stajidard  Specifications. 
Each  bid  must  be  accompanied  by  a 
proposal  guaranty  in  accordance  with 
the  requirements  of  article  (f )  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  herein- 
after stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  Increase  or  decreauie  the 
amount  of  any  class  or  portion  of 
the  work,  as  may  be  deemed  by  the 
Engineer  to  be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 


ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rata  par  hour 

Asphalt  plant  dryennan  or 
fireman  |L<M> 

Carpenter 1.T6 

Cement  finisher  1.876 

Concrete  mixer  operator  (one 
cubic  yard  capacity  or  less)..  1.60 

Concrete  vibrator  operator  1.875 

Electrician 1.87S 

Flagman IM 

Laborer  ■_...■ LIB 

Oiler,  power  shovel  or  cranes 1.60 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard) 2M 

Truck  driver  (18  cubic  yards 
water  level  capacity  or  more)  1.7128 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  level  capacity  or  more)  1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water  level  capacity  or  more)  1.528^ 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 
water  level  capacity  or  more)  1.3375 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity) —  1.25 

Any  classification  omitted 
herein  not  less  than L16 

Overtime — One    and    one-half     dH) 
times  the  above  rates. 

Sundays  and  holidays — One  and  one- 
half  dVi)  times  the  above  rates. 
State  Highway  Engineer's  Estimate 

Item  1.     65  cubic  yards  local  borrow. 

Item  2.    32  tons  plant  mix  surfacing. 

Item  3.  40  cubic  yards  portland  ee- 
ment  concrete  (curbs). 

Item  4.     18  each  ruby  reflectors. 

Item  5.  Full  traffic  actuated  signal 
system  and  intersection  illu- 
mination. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
By  PAUL  O.  HARDINQ, 
District  Engineer,  District  3L 

Dated :  May  28.  1947. 

(Daily  Pacific  Builder) 
(May  23-29,  1947) 


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .  .  Any  Place 
Home  field  20  minutes 
from   downtown   S.   F. 

S.  F.  BAY  AIRPORT 

One   Mile   East  of   Ssn   Rafael 

on  Richmond-San  Rafael  Ferry 

Highway. 

Phone:  San  Rafael  4748 


_-.   '^-T 


Quick  to  get! 
Quick  to  erect! 

and 

Engineered  for 
frmanence! 


The  ORIGINAL  Pre-sealeillnsulateil  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

FmU 
Particidars 


Trade  Mark  Reg. 


JKatent  omoa 


DURANT  INSULATED  PIPE  COMPANY 


RDNNYMiDE   ST. 


PAlO   ALTO    CAL 


Oltfrlbsfe^  ty 

NEIL  H.  PETERSON  COMPANY 

11 2f  POLSOM  STREIT  SAN  FRANCISCO  1.  CALIP. 

fftaaa  UIMariiill  tOSO 


Washington,  Orefon  and  Territory 

of  Alaska: 

■.  H.  LANQDON  COMPANY 

72  Vine   Street 
Seattle  1,  Washington 


Phane  KLIIett 


ngtor 
OfiSO 


Southern  Callfornlat 
ENGLISH  A  LAUER,   Ina. 

Loe  Angeles  11,  Calif. 

Phone   Richmond   CSIt 
1978  South  Los  Angelee  St., 


»!r%"»»v 


'r/»  .    .  - 


Be  safe  with  Soule,  the  carefully  engineered,  architecturally  good  look- 
ing, all-steel  utility  building.  Complete  and  ready  to  erect  to  the  last 
bolt.  Any  crew  can  quickly  erect  from  part  numbered  plans.  Be  sure  the 
Soule'-way  . . .  you'll  want  to  add  to  it  some  day. 

FIHemOOF      •     WiATHEHrHOOF     •     KODENT    fKOOP 
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Prompt  Delivery —jA/'/'wfw// 
promptly  made  from  our  Los 
Angeles  plant.  Order  direct  or 
throu/^h  your  local  contractor. 

Size  40-feet  by  lOO-feet— 

Full  4,000  square  feel  of' space 
free  from  interior  columns.  14- 


foot  head  clearance  at  tapes;  per- 
tical  sideualls;  12-foot  ky  14- 
foot  doors.  Designed  to  meet  Mtti- 
form  building  codes. 

Coy/erlng -Heavy-duty  PLAS- 

TEEL  time-proof  roof  and  side- 
walls  which  defy  even  sea  air! 


xw 


Send  coupon 
today  for 
plans   and 
prices  .  •  • 


^OS  -ANGELES  T"'^  -^^e 
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'ontraa. 


,200  M„J 


your 


♦«»_ 


SOUlC  STEEL  BUILDINGS 

SAN     PIANCItCO     •     lOS     ANOCIIS     •     POITtANft 


RECEIVED 

JUN  2     1947 

ALLOCATION     DIVISION 


COMP/.  fTf 

AND       6   N   G   I    I 

NfWS     SfPVtCf 


fill  ^^ilu  Pacuic  guilder 
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PLANS  and 
Speculations 


The  senate  over  the  weekend 
passed  a  bill  authorizing  San 
Francisco  to  purchase  a  new  site 
for  the  Farmers'  Free  Market  by 
instituting  eminment  domain  pro- 
ceedings. It  will  be  returned  to 
the  assembly  for  approval  of  minor 
amendments. 

oOo 

Inspection  of  the  Monticello  daA 
site  on  Putah  Creek  has  started  as 
initial  step  in  the  rec  bureau's  re- 
(^ort  on  the  Yolo-Solano  water  con- 
servation project. 
oOo 

Over  the  weekend  Assemblymen 
Butters,  Brawley  and  Erwin  were 
scheduled  to  ask  a  $3  million  ap- 
propriation for  capital  outlays  of 
the  state  fish  and  game  commis- 
sion. 

oOo 

Bakersfield  supervisors  have  au- 
thorized jjurchase  of  the  site  of 
Wasco  Airport  from  Kern  County 
for  112,000.  - 

oOo  • 

In  Bakersfield,  Robert  Graham 
has  been  named  resident  engineer 
for  the  new  Stockdale  Bridge.  It's 
cost  is  estimated  at  ^8,700,  and 
completion  is  to  be  in  aboqt  six 
months. 

OQO 

The  San  Francisco  supervisors' 
Judiciary  committee  is  paving  the 
way  for  a  110  million  bond  issue 
for  urban  redevelopment. 

The  California  assembly  voted 
41  to  22  to  designate  as  a  primary 
state  highway  a  trans-state  route 
leading  from  the  Las  Vegas,  Nev., 
area  30iD  miles  west  to  San  Luis 
Obispo. 

oOo 

City  councils  of  Tulare,  Porter- 
vUIe,  Visalia,  Delano,  Dinuba  and 
other  San  Joaquin  Valley  cities 
will  make  a  study  of  data  obtained 
in  a  survey  of  parking  meter  in- 
stallations in  various  California 
cities. 

oOo 

The  war  assets  administration 
will  dispose  of  a  $21  million  oil 
refinery  operated  by  Standard  of 
California  at  Richmond  by  sealed 
bid  by  June  20,  as  well  as  a  $5.8 
million  magnesium  factory  former- 
ly operated  by  Permanente  Metals 
at  Manteca. 


Deletion  of  Kersten 
Amendment  Probable, 
Representative  Says 


mm 


STRANGE  BEDFELLOWS 


f  A  R  tf  I 


p  B  o  n  II  r  r 


Bai  906  Applies  Only 
To  Few  Sub-Trades; 
1930  Held  Up  Week 

SACRAMENTO.— A  bill  to  al- 
low cities  and  counties  to  require 
certain  kinds  of  contractors  to  pas.s 
an  examination  before  being  grant- 
c»d  a  license  was  on  the  assembly 
floor  Thursday  after  receiving  com- 
mittee approval. 

The  measure,  S.  B.  906,  authored 
by  Senator  Harold  J.  Powers  (r., 
l^gleville),  was  amended  before 
being  given  a  6-2  approving  vote 
by  the  municipal  and  county  gov- 
ernment  committee. 

It  probably  will  come  up  for 
floor  debate  early  next  week. 

In  its  original  form  the  bill 
would  have  required  all  kinds  of 
contractors  to  submit  to  the  local 
regulations.  Amendments  adopted 
by  the /committee  limit  the  restric- 
tions to  electrical,  plumbing,  re- 
frigeration and  elevator  contrac- 
tors. 

IJowever,  representatives  of  the 
Associated  General  Contractors 
.said  they  will  continue  to  oppose 
the  bill. 

Meanwhile,  action  on  A.  B.  1930, 
a  bill  by  Assemblyman  Ernest 
Debs  of  Los  Angeles  to  set  up  a 
state  board  of  civil  and  profes- 
sional engineering  for  the  regula- 
tion of  all  engineers  in  the  state, 
was  delayed  for  one  week  by  the 
assembly  committee  on  govern- 
mental efficiency  and  economy. 


WASHINGTON.  —  There 
Mfas  more  news  for  constructioai 
men   to    cheer    about   commg 

down  from  Capitol  Hill  today. 
A  top  conferee  on  the  labor 

bill  said  he  now  is  "convinced  the 
Kersten  amendment  will  not  stay 
in  when  the  bill  is  given  final  con- 
gressional consideration. 

The  Kersten  amendment  was 
described  by  the  construction  in- 
dustry last  week  as  the  most  har- 
rassmg  portion  of  the  labor  legis- 
lation as  far  as  employing  con- 
tractors are  concerned. 

Apprenticeship  Threat 
The  house  conferee,  whose  name 
cannot  be  used,  said  he  understood 
the  senate  was  determined  not  to 
let  the  amendment  go  through. 

This  is  particularly  cheering 
news  to  sub-contractors  who  have 
been  worried  about  the  effects 
such  provisions  would  have*  on 
their  bargaining  activities. 

Only  two  phases  of  the  bill  re- 
main to  worry  the  sub-trades  if 
the  Kersten  proposal  is  wiped  out. 
These  are: 

1 — the  closed  shop  ban,  and 
2 — the  wording  on  apprenticea. 
The  Naticuai  Electrical  Contrac- 
tors Association  holds  that  the 
closed  shop  restriction  threatens 
to  destroy  the  work  of  many  years 
that  has  gone  into  building  up 
good  will  between  employer  and 
employe.  The  closed  shop  now 
acts  as  an  assurance  that  employ- 
ers will  not  fight  the  union,  NECA 
said.  The  removal  of  this  assur- 
ance to  labor  will  create  confusion 
in  the  industry  and  reduce  the  pro- 
ductivity of  labor,  the  contractors 
hold. 

The  bill's  wording  on  aprpentice 
membership  is  one  of  the  more 
confusing  portions  of  the  measure. 
Various  interpretations  have  been 
placed  upon  these  passages.  Some 
say  apprentices  can  pay  dues  to 
a  union  but  not  hold  membership 
therein;  others  say  payment  of 
dues  does  constitute  membership 
for  the  apprentices  and  none  seems 
to  be  able  to  understand  whether 
or  not  this  or  that  constitutes  an 
unfair  labor  practice. 

One  iterpretation  in  high  busi- 
ness circles  is  this: 

May  Cause  Friction 
If  the  stipulation  is  permitted 
to  pass  as  now  included  in  the 
labor  bill,  the  union  no  longer  will 
have  control  over  the  apprentice; 
this  authority  will  pass  to  the  em- 
ployer. This  might*  cause  the  un- 
ion to  "go  underground"  with  ac- 
tivities in  connection  with  its  ap- 
prenticeship programs.  'This  prob- 
ably would  not  be  healthy  for  in- 
dustry or  labor  because  of  the  ne- 
cessity of  maintaining  a  delicate 
balance  in  the  number  of  appren- 
tices, journeymen  and  contractors. 
The  sub-contractors  do  not  like 
to  see  an  overabundance  of  appren- 
tices at  any  time.  This,,  they  feel, 
has  a  tendency  to  force  many  more 
journeymen  to  pull  out  of  the  so- 
called  labor  ranks  and  become  con- 
tractors themselves.  Thus,  the  em- 
ployer field  could  easily  be  over- 
crowded if  the  balance  once  is  up- 
set. 

Greatly  Reviked 
Hpre  are  the  mechanics  on  the 
labor  bill  before  it  went  to  confer- 
ence: When  the  house-pa.-^sed 
measure  went  over  to  the  senate, 
virtually  all  the  original  bill  was 
stricken  out  as  the  final  draft  was 
prepared  for  conference.  The  150- 
page  report,  as  it  stood  when  the 
legislation  went  to  the  conferees, 
shows  practically  the  entire  house 
bill  strick«>n  and  the  senate  ver- 
sion substituted.  This  alone  would 
indicate  the  size  of  the  job  facing 
the  conference  mombers. 

It    is    doubtful    a    finished    con- 
ference  report   ran   be   turned  out 


With  all  due  despect  to  the  high 
otRce  he  occupies  by  accident  of 
death,  Harry  S.  Truman  is  a  po- 
litical  enigma. 

it   ir   it 

His  journeyman  political  train- 
ing was  with,  in  and  under  as  cor- 
rupt a  crowd  as  ever  gained  ad- 
mission to  a  penitentiary  -  -  yet 
Harry  Truman  came  through  with 
his  integrity  and  sense  of  truth  un- 
touched. It  doesn't  add  up,  but  it 
is  so. 

ft    it    it 

(Several  score  of  those  political 
high  binders  have  received  Presi- 
dential pardons  from  Messrs. 
Roosevelt  and  Truman,  yet  today 
others  are  looking  at  the  "enter 
here"  sign  over  the  gate  of  the 
Big  House.) 

it    it    it 

In  the  last  election  Truman  in- 
terested himself  in  a  congressional 
candidate  from  Kansas  City.  His 
jockey  won  the  primary  only  to  be 
taken  by  a  republican  in  the  finals. 

it    it    it 

The  Justice  Department,  FBI 
and  Grand  Jury  have  just  gotten 
around  to  investigating  that  elec- 
tion and  word  was  passed  that  in- 
dictments were  being  written,  nam- 
ing another  group  of  prospective 
"Federal   Guests". 

tr    if    ft 

Before  anytliing  else  could  hap- 
pen some  enterprising  persons 
cracked    the    vaults    in    the    court- 


Industry  Can  Build  $6,000-$7,000  Home  by 
Spring;  Return  to  Prewar  Cost  Impossible' 

WASHINGTON.— Edward  W.  Carr.  president  of  the  Na- 
tion Association  of  Home  Builders,  predicted  before  a  preM 
conference  here  this  week  that  the  price  of  new  homes  never 
will  return  to  pre-war  levels. 

In  answer  to  a  question  on  home  costs,  Carr  said  the  in*; 
dustry  should  be  able  to  build  a  $6,000  to  $7,000  home  by 
next  spring,  even  if  costs  stay  as  high  as  they  are  today.  A  stead- 
ier flow  of  materials  and  use  of'^ 
new    materials   plus    mass  produc- 


records 

it  it  ir 
That  is  practical  politics — 
if  you  steal  an  election, 
make  it  good  by  also  steal- 
ing the  records. 


tion  would  enable  the  builders  to 
do  this,  he  said. 

Such  homes  still  would  be  double 
the  1942  cost,  he  said.  The  price 
of  homes  always  will  remain  high- 
er than  these  price  .standards  of 
pre-war  time,  he  maintained. 

Carr  based  his  statements  on  the 
belief  that  the  materials  situation 
will  remain  every  bit  as  good  as 
it  is  now  or  improve  by  next 
spring.  "We  can  produce  the  $6,- 
000  to  $7,000  houses  if  we  get  a 
steady  flow  of  materials,"  he  added, 
"and  it  looks  like  we  will  get  it." 
Buyers'  Strike  I  nlikely 

Then  he  explained  that  among 
the  factors  holding  housing  costs 
sky  high  since  the  war  have  been 
scarcities  in  the  metal  lines.  "Some 
of  these  items  we  need  they  haven't 
even  been  manufacturing.  This  in- 
cludes one  type  of  low  cost  fur- 
nace. Another  example  of  the  in- 
terrupted flow  of  materials  is  ply- 
wood. All  of  that  has  been  going 
to  prefabrication." 

Tnese  factors  have  kept  con- 
tractors— thousands  of  them — from 
starting     houses.     But     the     home 


Electrical  Contractors 
Flatly  Oppose  Labor 
Law  As  interfering' 

WASHINGTON  — SpeaWng  over 
a  nationswide  radio  network,  Robt. 
W.  McCliesney,  president  of  the 
National  Electrical  Contractors  As- 
sociation,  this  week  stated  plainly 
the  sub  -  contractors'  position  on 
pending  labor  legislation.  The  gist 
of  his  brief  remarks  can  be  sum- 
med up  in  one  phi;ase — they  don't 
like  it. 

After  reviewing  the  unruflTled 
and  serene  expt^rieuces  that  NECA 
has  had  with  luiion  workers  for 
nearly  fifty  years,  McChesney,  who 
in  private  life  heads  liarry  Alex- 
ander, Inc.,  New  \oi'k  City,  said: 

"Where  for  the  past  27  years  the 
Council  (on  Industrial  Relations 
for  the  Electrical  Coniractiug  In- 
dustry) procedure  Ims  been  fol- 
lowed, there  has  not  been  a  strike 
or  work  disruption   and  its  exist- 


^     _^„     „.^     ....... v^  ,  oce  has  made  for  a  condition  in 

house,  stealing  the  bullet  boxes  and   builders  see  encouragement  in  these  I  the    industry    that  Jias    prevented 
'"'■'"■''°  conditions:  any  major  or  indualfywide  disrup- 


OHE  WAR  SURPLUS 
CERTinCATES  VAUD 
UNTIL  JUNE  30TH 


WASHINGTON.  — Housing  Ex- 
pediter certificates  for  surplus  ma- 
terial and  equipment  which  would 
expire  between  May  1  and  June 
80,  inclusive,  are  automatically 
extended  through  June  30,  the  of- 
fice of  the  housing  expediter  an- 
nounced today. 

The  cfirtificates,  issued  to  quali- 
fied persons  seeking  surphis  e  jtiip- 
ment  or  materials  from  war  assets 
administration  for  use  in  the  hous- 
ing program,  have  been  valid  for 
60  days,  or  could  be  renewed  for 
60  additional  days. 

1  — 

ARCHITECTURAL  CLUB 
TO  HEAR  F.  T.  KEBELY 


Ferdinand  T.  Kebely,  widely- 
known  industrial  designer  and  plas- 
tics engineer,  will  address  the 
Architectural  Club  at  its  meeting 
in  the  Builders'  Exchange  on  Wed- 
nesday, June  4. 

Speaking  on  "Pla.stiCR",  he  will 
stres.s  possible  uses  of  plartic.^ 
materials  by  architects  and  will 
show  samples  of  work  he  has  done. 

CONTINUES  RESEARCH 

WASHINGTON.— The  office  of 
technical  services  of  the  Depart- 
ment of  Commerce  today  told  the 
Dodge  newspapers  that  it  consid- 
ered "very  remote"  any  possibility 
that  outstanding  contracts  on 
which  work  already  has  Btarte<I 
will  have  to  be  cancelled  because 
of  no  funds. 

it . 

BIG  TIMBER  LOSS 

CHICAGO.— Enoegh  timber  for 
200,000  five-room  hou.ses  was  de- 
stroyed by  fire  last  year,  Alvin 
Dodd,  president  of  the  American 
Management  Association,  told  the 


I  fifty-first  annual  meeting  of  the 
National  Fire  Protection  Associa- 
tion. 


1 — Brick  and  lumber  inventories 
are  piling  up.  Finally,  some  buy- 
er resistance  now  is  possible  on 
the  builders'  part. 

2 — Firm  prices  are  being  listed, 

3 — Escalator  clauses  are  disap- 
pearing. 

4 — "There  is  competition  once 
again  in  a  limited  number  of  steel 
items. 

5 — Last  week,  for  the  first  time, 
the  BLS  cost  index  on  building 
materials  dropped  from  its  high 
peak. 

6 — The  two-year  peace  with  la- 
bor in  the  steel  industry  is  the 
most  encouraging  indicator  in  the 
whole  suppiv  picture. 

The  NAHB  president  minimized 
the  effect  on  cost  that  might  result 
from  a  shortening  of  the  comple- 
tion time  for  homes.  Sonfe  econo- 
mies will  result,  he  said,  but  it 
must  be  remembered  that  building 
materials  constitute  45  per  cent  of 
home  construction  costs  and  any 
savings  in  material  prices,  while  ft 
helps,  cannot  result  in  a  20  per 
cent  reduction  in  final  price  as  some 
economists  predict. 

Carr  said  he  lielioved  that  a 
shortened  completion  time  would 
not  lower  the  end  cost  of  a  >10,- 
000  home  more  than  I?.*)  to  $100. 

In  the  opinion  of  the  home  build- 
ers, the  talk  of  a  nationwide  buy- 
ers' strike  on  new  housing  has 
been  grossly  exaggerated.  Except 
for  a  situation  in  I,ong  Island,  N. 
Y.,  which  actually  deserves  the 
use  of  these  terms,  there  i.s  no  buy- 
ers' strike  anywhere  in  the  nation, 
the  industry  men   maintain. 

The  slowdown  in  suburban  New 
York  they  attribute  to  a  Veterans' 
Administration  warning  that  buv- 
♦»r8  wait  until  prices  d  e  r  c  e  n  d  . 
Frank  W.  Cortrirht,  exect't'vp  viV-* 
president  of  NAHB.  said  th.tt  103 
American  cities  were  canvassed  on 
buyer  resintance  and  only  Long  Is- 
land showed  indications  of  a  real 
buyers'  strike. 

'VA  Si»oils  Sales' 
While  starts  are  not  nn  hifrh  as 
earlier  predictions,  C-ortrifrht  fe^ls 
the  industrv  has  dnne  well  in  the 
face  of  shortage  handicnpi?.  Ho 
pointed  to  BI«S  estimates  that 
starts  are  running  between  50,000 
and  60,000  units  a  moTith  with  com- 
pletions set  at  62,000  for  each  of 
the  two  months.  Mav  and  April. 
Th*  annual  figure  of  720,000  units 
nermitted  b"  this  pace  w>uld  be 
far   shoit   of  the    morr»  optimistic 

(CoBtlnued  on  Page  f) 


tion. 

In  other  words,  we  have  lived 
in  peace  and  developed  and  pros- 
pered. The  high  state  of  modem 
electrical  installation  development 
attests  to  the  public  l>enefit  of  this 
fortunate  evolution.     ,     . 

Protests  interference 

"You  cannot  expect  to  have  a 
responsible  union  unless  you  giv« 
it  the  means  of  achievintjf  respon- 
sibility. That  is,  the  union  must 
have  a  measure  ol  secuiity.  The 
closed  shop  contract  in  efl'ect  be- 
tween labor  and  management  in 
our  industry  assures  the  union  of 
security  and  gives  it  a  guarantee 
that  the  employer  is  not  interested 
in  fighting  the  union.  'Thus  the 
union  can  concentrate  on  helping 
improve  production — the  only  road 
to  greater  benefits  for  labor,  man- 
agenu-nt  and  the  public,  alike. 

"We  therefore,  protest  and  op- 
pose any  attempt  at  government 
interference  with  the  right  to  deal 
intelligently  and  cooperatively  with 
workers  and  their  unions  that  have 
demonstrated  down  through  the 
years  a  praiseworthy  sense  of  re- 
sponsibility, foresight  in  the  pub- 
lic interest,  high  standards  of 
workmanship  and  an  overall  basic 
fairness  in  their  relations  with  tia. 
If  labor  legislation  i.".  needed.  It 
certainly  it  not  in  the  direction  of 
upsetting  stalf  ity  achieved  by  cit- 
izens who  by  careful  thought,  hard 
work  and  heroic  persistence  caroi:d 
out  a  workable  industral  relation- 
ship without  the  help  of,  and  in- 
deed, sometimes  in  spite  of  gover- 
mental  interference, 
"As  employers  we  feel,  too,  that 

(Continued  oa  Pag*  t) 


DEMONSTRATIONS  OF 
TOOLS,  APPARATUS 
FEATURED  BY  SEA 


Demonstrations  of  new  tools  and 
apparatus  will  be  featured  when 
the  Structural  Engineers'  Associa- 
tion of  Northern  California  holds 
its  monthly  dinner  meeting  "Tues- 
day  at  the  Engineers'  Club. 

Tools  to  be  riiown  include  the 
Tempo  tool,  which  shoots  stud 
bolts  into  concrete,  stone,  or  met- 
al; the  Powder  Power  "Tool,  also 
used  for  shooting  in  connections; 
the  Cherry  Self-spanding  Rivets, 
which  require  no  buckenip:  and 
Nelson  Stud  Welding  apparatus. 

Several  committees  will  deliver 
their  reports.  , 
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Montgomery  St,  San  Franclaoo, 
Calif. 

Plana  by  Capital  Co.,  U  J.  Handy, 
architect,  1  Powell  St.  San  Fran- 
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CPA   App'oval   Granted — Contract 

AwarJed— Work  Will  Start  About 

Jur.e  2 
Warehouse  Coet  $39,000 

GRIDLEY,  Calil,  Butte  County. 
Owner— Llbby.    McNeU    ft    Ubby,    60 

California  St.,  San  Francisco,  Calif. 
Plans  by  owner. 

Wood  frame,  corrugated  metal  roof 
and  sldinip. 

Contractoi^-Cahill  Conetruotion  Co., 
206  Sansome  St.,  San  Francisco, 
Calif. 


16/2/47 
I  CPA  Approval  Granted 
i  Owner  Will  Ask   Bids  About  June  15 
Electric  Shop  Cost  $18,000 

SAN  RAFAELs  Calif.,  Marin  County. 

Third  and  Cijoa  8U. 
Owner— O.   G.  Duer,  F.   O.   Box  663, 

San  Rafael,  Calif. 
Architect— Not  selected. 
Reinforced  concrete  walls  and  floor, 
wood  trusa  and  composition  roof. 


9-10— EDUCATIONAL 
BUILDINGS 


6/2/47  •     0 

Low  and  Only  Biddere 

High   School   Claearoom   Building 

ANTIOCH.  Calif,.  Contra  Costa  Co. 
Live  Oak  High  ScbooL 

Owner  —  Antloch  -  Live  Oak  Unified 
School  District,  Henry  Spless,  su- 
perintendent of  schools,  1000  D  St, 
Antloch,  Calif. 


Architect.,  and  Engineer  —  Franklin, 
Kump  ft  Falk,  9  Main  St,  San  Fran- 
cisco, Calif. 
Reinforced  concrete,  2-8tory,  radiant 

heating;  includes  8  claasrooma. 
Low    Bidder — Carl    N.   Swenson    Cou, 
P.  O.  Box  558,  San  Jose,  Calif.,  $189.- 
500;    (1)    add    for   glazing    covereid 
corridors,  $4700. 

Other  bids  submitted  May  28  were: 
Pacific  Coast  Builders,  San  Fran- 
cisco, CaUf.,  $145,900;  (1>  $3500. 

Swinerton   &  Walberg.   San   Fran- 
cisco, Calif..  $146,190;   (1)  $8800. 

J.  A  Bryant,  Vallejo,  Calif.,  $169,- 
790;   (1)  $3500. 

Peter  Sartorio,  San  Francisco,  Calif., 
$174,245;    (1)   $4647. 


SUB  ■  BIDS  WANTED 


General  oentraetora  deelring  eub  bide  on  any  Job  are  Invited  to  make  known 
tneir  requlremente   In  this   column.    There   is   no   charge  for  this   service 


CPA  PERMITS  GRANTED 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  Ollbert 
R.  ITnelss,  district  director,  1375  Mar- 
ket Street,  has  announced  the  fnt- 
lowtitg  permits  granted  for  construc- 
tion of  commercial  and  Industrial 
bullrings  in  the  San  Francisco  area. 

May  27,  1947 

CA»fNET  SHOP,  $4,500;  2404  Elm 
Atc;  owner,  Edw  F  Martin,  2106 
Chsrry,  Fresno.* 

GROCERY.  ?1,100:  2520  Qrovp,  Oak- 
land; owner,  Edna  Conley,  633 
Syoamore,    Oakland. 

HBST  ROOMS,  $4,603;  200  Br..<ih.  5an 
Francisco ;  owner,  standard  Oil  of 
Calif.    225    Buah.    San    Francisco. 

BTNLAROE  CENTRAL  OFFICE,  $2,- 
500;  528  18th  St,  Merc^'d ;  owner, 
PmUIo  Tel  &  Tel,  140  Nev/  Mort- 
gomery.  San   Francisco. 

VNLARGE  TEL  OFFICE.  $4,000; 
S8T  17th  St.  Oakland;  owner,  Pa- 
elflo  Tel  A  Tel,  140  Ne-w  Mntg  jni- 
erjr,  San   Francisco. 

CA.TffOLIC  CHURCH  COMMUNI- 
Tl  HAlXs  $11,000;  Towt  at  Bell 
Ha  von,  Salinas ;  owner.  Michael  J 
Buckley.  Catholic  Parish,  of  K 
SallnaR.    East    Salinas. 

HBUBPHONE  BUSTNESF  OFFICE. 
$S,(>00;  701  Bdwv,  Chlco ;  ownrr. 
Pacific  Tel  ft  Tel  140  New  Mont- 
gomery,   San    Francisco.    Calif. 

TEACHERS'    REST    ROOMS,    $r..025 
San  Miguel  School.  San  Frpncleco: 
owner,    City   &   90.    of    San    Fran- 
claoo, 260  Cltv'Hall.  5an  Francisco. 

tJAB'lNET    SHOP,    fire    loss,    S4.000: 
668    Golden    Gate,    San    Friinclsco 
owner.    8    Langsam,    204  S    MarV"' 
San  Francisco. 


Building  Section 


County  Jail  Addn.,  Orovllie;    Bids  Due   Jam  6.  2  00  P.  M. 
B.  *  R.  Conatr.  Co.,  110  Market  St.,   Son  Francisco   (DOuglas   7516) 
MacDonald.  Young  A  Nelson,  127  Montgomery  St..  S.  F.   (SUtter  6236) 
Lawrence  Constr.  Co.,  3020  V  St..  Sacramento   (Sacto.   6-3835) 
U  O.  Shalz.  853  Arbutus,  Koute  1,  Box  142,  Chlco  (Chlco  1088  or  lliilO) 
Wiuiam  Horstmeyer  Co.,  23  Mars  St.,  San   Francisco   (MArket  7239) 


School,  Inverness:    Bids  due  June  3.  8:0C  P.  M 
wm.  Mclntoah  *  Sen.  740  8t6h  Ave.,  ban  Frunclsco   (SKyllne  9908) 
Litchfield  Constr.  Co.,  721  Frarclscn  Blvd.  San  Rafael  tSan  Rafael  4107) 
J.  D,  O'Connor  Constr.  Co.,  Inc.,  891  Sutter  St,  San  FrancKco   (DO  3961 
Marin  Corporation,   P.   O.   Box  417,   Sausallto    (Sausalito  1360) 


Brisbane  Elementary  School  Addn.,  Brisbane;   Bids  due  June  3,  8   P.  M. 
Wm.  Mcintosh  &  Son.  740  36th  Ava,  San  Francisco    (SKyline  W03) 
Huber  Constr.   Co.,  5098  Mission    St..   Daly  City    (JUniper  v-0417) 
Haas    &    Peterson.    26   O'Farrell    St.,    San    Francisco    (YUkon    6-2351) 
Carrico  &  Gautler,  865  Ocean  Ave.,  San  J<'ranci8co   (JUnlper  4-8081) 


Marine  Firemen'e  Memorial  Office  Bidg.,  8.  F.;  Bids  due  June  10.  2  P.  M. 
Erbentraut  ft  Summers,  600  Pennsylvania  St..  San  Francisco  (AT  2420) 
t:.  S.  McKlttrlck  Co..  610  16tli   St.,  Oakland    (TWln  Oaks  5070) 
Haas  ft  Rothchlld.  326  Merchants  Exchange  ±*ldg..  S.   F.   (JUXbrook  1205) 
Central  California  Constr.  Co.,   inc.,  116  Brie  St.,   S.   F.    (HEmlock   7926) 
Peter  Sartorio,  262  Clementina  St..  San  l-Tancisco   (GArfleld   8317) 
Barrett  ft  Hllp,   918  Harrison   St.,   San   J'rancisco    (DOuglas   0700) 
Parker,  Steffens  ft  Pearce,  135  South  Park,  S.  F.    (EXbrook  6639) 
Klvln   C.   i«tendell,  2778  Market  St..   San  l-Yanclsco    (HEmlock  5352) 


150th  Avenue  School  Addn..  San   Lorenzo;    Bids  due  June  9,  8:00  P.  M. 
Mark  Bristol.   1973  Oakcrest  Drive.   Oakland    (KjB.liogg  2-0093) 
Williams   ft  Burrows.   10   California   Dr..   Burlingame    (Burl.    4-1790) 
VVilils   F.   Lynn.   104O  Folger  Ave..    Berkeley    (iierkeley   <KM4) 
KIder  &  Owens,   2907  Frultvale  Ave..  Oakland    (ANdover  6066) 
Central  California  Constr.   Co.,   116  Erie  St.,   S.    F.    (HEmlock  7926) 


Ashland  School   Addn.,  San    Lorenzo;    Bids  due  June  9,   8:00   P.   M. 
liYank   A   Payne  ft  Son,   8  Overhlll   Koad,   Orlnda    (Orinda   2076) 
Wtlliams   ft  Burrows,   10   California  Dr.,   Burlmgame    (Burl.   4-1796) 
WJIlls   F.   Lynn.   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
Holder  ft  Owens.  2907  Frultvale  Ave.,  Oakland    (AXMdover  5066) 
Central  California  Constr.  Co.,  Inc.,  116  Erie  St.,  S.  F.   (HEmlock  7926) 
Wendt  Constr.   Co.,   1333   Sixth    St.,   Berkeley    (LAndscape   5-8426) 
Robert   L    Wilson,   427   Bryant    St.,   San   Francisco    (YUkon    6-2710) 


1.S— COMMERCIAL  BLDGS. 


Ownar  Taking  Bide— Due  June  10, 
ItW  P.  M. 

ftemadel  Office  Building; 
Spec  ft.F.-4704,   Job  11-J-1B0 

«TOCKTON,  Calif.,  San  Joaquin  Co. 
MoXeegan  Bldg.,  812-822  E.  Weber 
At*. 

Ownar— 17.  S.  Veterans'  Administra- 
tion, branch  office,  180  New  Mont- 
gomery St..  San  Francisco  5.  Calif. 

The  work  will  Include  movable  panel 
partitions,  cabinet  work,  carpentry, 
painting,  glastng,  X-ray  construc- 
tion, plumbing  and  electrical  work 
and  such  other  work  as  shown  on 
drawings  or  noted  In  specifications. 
Plans  and  specifications  obtainable 

from  the  Construction  Division,  Vet- 

•rana*  Administration,  180  New  Mont- 
gomery  St..  San  Francisco;  no  de- 

yoalt  required. 

e/a/4T  1 

Cantmct  Awarded 

Bank  Building  Coet  $100,000 

SAN  JOSE.  Calif.,   SanU  Clara  Co. 

lOn-1087  The  Alameda. 
Ownar~-Bank   of    America    National 
*    Savings  Association,    300 


Paseo  Grande  8ohool  Addn.,  San   Lorenzo;  .Bids  due  June  9,  8:00  P.  M. 
l<rank    A.    Payne   ft   Son,   8  Overhlll    Koad,    (Jrlnda    (Orinda    2076) 
Williams   ft  Burrows,    10  California  Dr.,   Burllngame    (Burl.   4-1796) 
Willis   F.   Lynn,   1040  Folger  Ave.,    Berkeley    (toerkeley  6044) 
is^lder  ft  Owens.   2907  Frultvale  Ave..  Oakland    (ANdover  5066) 
Wendt  Constr.   Co.,  1333   Sixth  bt.,  Berkeley    (LAndscape   5-8426) 
Robert  L   Wilson,   427   Bryant   St.,   San   Francisco    (YUkon    6-2710) 
Central  CaUfomla  Constr.   Co.,  116  Urle  St..  S.   F.    (HEmlock  7926) 

ian  Lorenzo  Elementary  Sohool  Addn.,  «>an  Lorenzo;  Bids  due  June  9,  8  HM 
Krank    A   Payne   ft   Son.    8   Overhlll    Hoad,    Orinda    (Orinda   2070) 
Williams  ft  Burrows,   10  California  Dr..   Burllngame    (Burl.   4-1796) 
Willis  F.  Lynn,  1040  Folger  Ave..   Berkeley   (Berkeley  6044) 
iDlder  &  Owens,  2907  Frultvale  Ave..  Oakland    (ANdover  0066) 
Wendt  Constr.   Co.,   1333   Sixth   St.,   Berkeley    (LAndscape   5-8426) 
Kooert   L   Wilson,   427   Bryant   St.,   San   Francisco    (YUkon    6-2710) 


6/2/47  •     9 

Low  and  Only  Biddere 

Grammar  School 

ANTKXJH,   Calif.,  Contra  Costa  Co. 

Fltzuren  ElemMttary  School  on  12- 

acre  site  north  of  Fitzuren  Rd. 
Owner — Antloch  -  Live   Oak    Unified 

School   District,  Henry   Spless,  au- 

perintendent  of  schools,  1500  D  St, 

Antloch,  Calif. 
Architect  and   Engineer  —  Franklin, 

Kump  ft  Faik.  9  Main  St,  San  Fran- 
cisco, Calif. 

Following  are  complete  baae  bids 
and  alternate  proposals  submitted 
May  28: 

Pacific  Coast  Builders,  2530  18th 
St,  San  Francisco,  Calif,  $114,350  base 
bid;  (1)  add  for  classroom  wing  No. 
2,  $106,400;  (2)  add  for  kindergarten, 
shelter,  storage,  fence  and  paving, 
$3186;  (8)  add  for  gard^ier's  storage, 
bicycle  rack,  etc.,  $7956;  (4)  add  for 
asphalt  concrete  pavement  in  play 
area,  $4000. 

Wallace  D.  Harkins,  406  Sutter  St, 
San  Francisco,  Calif.,  $111,900  baae 
bid;  (1)  $106,9001  (2)  $4600;  (3)  $9900; 
(4)  $4500. 

Carl  M.  Swenson,  P.  O.  Box  5B8.  San 
Jose,  Calif.,  $116,194  base  bid;  (1) 
$109,900;  (2)  $4500;  (3)  $12,250;  (4) 
$4100. 

Swinerton  ft  Walberg,  225  Bush  St, 
San  F'rancisco,  Calif.,  $111,892  base 
bid;  (1)  $109,025;  (2)  $5879;  (3)  $13,- 
900;  (4)  $9500. 

Peter  Sartorio,  262  Clementina  St, 
San  Francisco,  Calif.,  $125,869  base 
bid;  (1)  $117,526;  (2)  $4036;  (3)  $10,- 
169;   (4)  $4710. 


e/2/47  •       9 

Low  and   Only   Bidder* 

Cost  $12,997.00 

SAN  FRANCISCO,  Calif.  Columbus 

School.    West    side    12th    Ave.,    bet 

Kirkham  and  Lawton   Sts. 
Owner   —   City   and    County    of    San 

Francisco.    Dept.    of  Public   Works. 

Room    282.    City    Hall,    San    Fi-an- 

clsco,   Calif. 
City  Architect— Dodge  A.  Rledy,  Rm. 

265,  City  Hall   .San  Francisco.  Cal. 
Low     Bidder— William     Mcintosh     & 

Son,  740  36th   Ave..  San   Francisco, 

Calif.,    $12,997. 

Other    bidders    May   28th.  were: 

William   Martin   ft  Son,   San   Fran- 
cisco,  Calif.,   $14,697. 

Adam  Arras  &  Son.  San  Francisco, 
Calif.,  $14,780. 

Wellnitz    ft    DeNarde.    Pan     Fran- 
cisco.   Calif..    $15,783. 

Elvin  Stendell.  Stan  Francisco,  Cal. 
$19,736. 


Surntet  lichooi   Addn.,   San    Lorenzo:    Bids  due   June  9,   8:00   P.   M. 
i-rank   A.    Payne  ft   Son,   8  Overhlll    Koad.    Orinda    (Orinda    2076) 
Williams   ft   Burrows.   10  California  Dr..   iluriingame    (Burl.   4-1796) 
Willis   >'.    Lynn,   1040  Folger  Ave.,    Berkeley    (Berkeley   8044) 
holder  ft  Owens,  2907  Frultvale  Ave..  Oakland    (ANdover  5066) 
Wendt  Constr.   Co.,   1333   Sixth   bL,   Berkeley    (LAndscape   5-8426) 
Kobert   L    Wilson,   427  Bryant   St.,   San   Francisco    (YUkon    6-2710) 

^bp    and~Muslc"Buliding,   Ban    Benito    High    bcnoot,    Hoilister;    Bids    due 
June  2,  B:00  P.   M. 
B.  ft  K.  Constr.  Co.,  110  Market  St,  San  ^Tanclsco   (DOuglas  7512) 


ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 


i 


us  on  all  District  jobs.  We 
bmf  Warrants  or  Boncls  on  1911 
or  1913  Act  Districts. 

Telephi^  GArBeld  8000 

HANNAFORD  &  TALBOT 

sit  Califeraia  St. 
SAN  FRANCISCO.  CALIP. 


Weet  Polnr~f»ower  House,   Electra   Diversion   Dam,   Etc.,  Amador  County; 
Bids  due  June  11,  2:00  P.   M. 
Utah  Constr.  Co.,  Ill  New  Montgomery  St.,  S.  F.   (OArfleld  6743) 
Haas  ft  Kothchild,  326  Merchants  Exchange  Bldg..  8.   F.    (fiDCbrook  1205) 
MacDonald.  Young  ft  Nelson,   127  Montgomer>'  St,  S.   F.    (SUtter  8296) 


6/2/47  9 

Low     and     Only     Bidders— Contracts 
Awarded 

School  (improvements  and 
Alterations) 

FALLON,    Nev.,    Churchill    County. 

Owner  —  Churchill   County   Consoli- 
dated  "B"  District.  A.  B.  Andrews, 


president,  Oats  Parks  School,  Fal- 
lon,  Nev. 

Architect  and  Engineer — Blanchard, 
Maher  ft  Lockard.  232  W.  1st  St.. 
Reno.   Nev. 

Contractor  (West  End  8i%:ool)  — 
Wendell  Nelson,  Fallon,  f^evada. 
$76,823. 

Contractor — Oats     Park     School     Re- 
model)— Paul    Prudler,    Fallon,    Ne- 
vada, $10,881. 
Only    other    bid    submitted    May   20 

by  Wendell   Nelson   at   $12,020.90  for 

remodeling    Oats    Park    School. 


10 

■  >. 


6/2/47 

Contract  Awarded 

Remodel  Armory  ft  Hospital  Bttffffe. 
(Govt   Surplus)  Cost  $400,000 

BERKELEY.  Calif.,  Alameda  County 
l^nlverslty     of    Califoi-nia    campus. 

Owner— Board  of  Regents.  Univer- 
sity of  California.  Berkeley,  Calif. 

Contractor  —  Robert  McCarthy  Co., 
1060  Kirkham  St.,  San  Francisco, 
Calif. 


6/2/47  •  9 

Owner  Taking    Bide.— Dune   June  16, 
8  P.  M.— School  Buildings 


FUEL    SAVINGS 
'«  DOLLARS! 


Maiestie  "IUSTEB'^~ 
CIBCUIATOR  UNIT 

Save  on  fuel  costs  by  increasing  the 
heating  efficiency  of  your  fireplace 
with  a  Majestic  "Master"  Circulator 
Unit  Exclusive  "Radiant  Blades" 
direct  all  the  heat  into  the  room 
through  grille  openings.  Easily  in- 
stalled. A  complete,  all-steet  cor- 
rectly designed  fireplace  unit  with 
built-lh  damper  and  other  special 
features.  For  year-after-year.  low- 
cost  home  heating,  get  the  Maiestie 
"Master."  Ask  for  details! 

A  Ma'fstic  Product  mm^mimt 

•  ALL-STIil 
CONSTRUCTION 

•  RADIANT  HADES 
FOR  MORE    HEAT 

•  AIL-OVER  NEAT 
CIRCULATION 

•  FITS  ANY  TYPE 
OF  AUNTCL 


BARTLETT  &  CARTER 
SALES  CO. 

Builders'  Hardware  and 
Building   Speclaltiee 

12  Geary  St.,  San  Francisco  8 
Phone  TU  xedo  0170 


Church-Center,  Arlington   Ave.,  Berkeley;    Bids  due  June  3,   5:00   P.   M. 
K.  T.  Letter  Sons.  811  37th  St,  Oakland   (MUmt»oldt  1726) 


uarraoKs,  Mess  Hall  and  Allied  Utilities,   1  wo  Rock  Station;   Bids  due  June 
10,  2:00  P.   M. 
lurbentraut  &  Bummers,  696  Pennsylvania   St,   S.   F.    (ATwater  2420) 
M.  &  K.   Corp..  200  Financial  Center  Bldg.,   S.   F.    (EXbrook  7624) 
Marin  Corp..  F.  O.  Box   417,   Sausalito    (Sausalito  1360) 
Williams  A   Burrows,   10   California   Dr.,    Burllngame    (Burl.    4-1796) 
Kobert  McCarthy  Co.,  1080  Kirkham  St.  San  Francisco  (OVerland  4050) 


Auto-  Sales  A  Service  Bldg.  (Addn.)   Burllngame;   Bids  due  June  6,  4:30  P.M. 
Stolte,    Inc.,   Alden    and   Avon   Streets,   Belmont    (Belmont   2361) 
Carrico  &  Qautler.  368  Ocean   Ave.,   San    ^Yanclsco    (JUnlper  4-8081) 
Williams  A  Burrows,   10  California   Dr.,    Burllngame    (Burl.   4-1796) 
De  Luca  A  Son,  1745  Filbert  St.  San  Francisco   (ORdway  8600) 

,Vetenans~Hoap4tal,    Fresno;    8pecr~1821;    Bids  due   June  26,  2  P.  M. 
MacDonald.  Young  A  Nelson,  127   Montgomery  St,   S.   F.    (SUtter  8296) 
Jas.  I.  Barnes  Constr.  Co.,  Russ  Bldg,  San  Francisco   (EXbrook  8632) 
ltot>ert   McCarthy  Co.,   1050  Kirkham   St,  San   Francisco    (OVerland   4080 
Peter  Klewlt  Sons  Co..  442  Post   St,   San  Francisco    (EXbrook   5736) 
Ujrnentraut  A  t?ummer8,  896  Pennsylvania  St..  San  Francisco   (AT  2420) 


Alter  junior  High  Gymnasium,  Petaiuma;    Due   June  9,  8:00   P.   M. 
Marin  Corp..  F.  O.  Box  417,  Sausalito   (Sausalito  1360) 


Hepairs   and    Alter,    Administration    Bldg.    ,San    Frandsoo    Hospital;    Due 
June  11.  8:30  P.  M. 
Klvln  C.   fftendell,  2778  Market   St.,   San    fl-anclsco    (HEmlock  6352) 
Wm.    Mcintosh   A   Sons.   740  S6th    Ave..    San   Francisco    (SKyllne  9908) 

'Alter,  and  Add nsT'to^Mothers'    House;    Bids  due  June  10,  2   P.   M. 

wm.   Mcintosh   A   Sons,   740  86th   Ave.,    San    Francisco    (SKyllne  9903) 


PLANS  ON  FILE 


The  roliowing   Met  of   plans  and   epeclflcatlona  for  construction 

projects  are  new  available  for  Inspeotlcn  at  the  office  of  DAILY 

PACIFIC   BUILDER,  468  Tenth   Street,   San    Franoleoe 


Work 

Conn  Creek  Pipe  Line 


Location 

Napa 


Bid  Opening  Date 
6-16 


Associated  Wood  Products  Co. 


"^H  Wood  We  7W^" 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


The  ORIGINAL  Pre-seaietl  Insulafed  Pipe 


For   Maintenance-Tree  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

PmU 
ParticaUrs 


Trade  Marft  Rag.  U.  &  Patent  Offioe 


DURANT,  INSULATED  PIPE  COMI>ANY 

im  ,    RUNNt'lluDt'tr    •••■  PALO    MTO    CAL 


Pltfrlkefe^  ty 

NEIL  H.  PETERSON  COMPANY 

IT 29  POLSOM  STRUT  SAN  FRANCISCO  3.  CALIF. 

Mooe  UNderklll  80SO 


Waehlngten,  Orefon  and  Territory 

of  Alaekat 

■.  H.  LANOOON  COMPANY 

71  Vine  ttreat  ^ 

Seattle  1,  Waehlngten 

piwiM  KLiiott  ono 


Southern   California! 
ENGLISH  A  LAUER,   Inc. 

Lee  Anflolee  11,  Calif. 

Phone    RIohmend   CS1S 

1976  South  Los  Aneelee  SL. 


NKAA    LOS    GAT09.     Calif..    Santa 

Clara  County. 
Owner — Cambrian  Slexnentary  School 

District 
Architect — C%as.   E.    Butner,    986  The 

Alameda,  San   Jose,  CaUf. 
Includes  three  clasarooma,  lavatories 

and  administration  offlcea 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  915.00. 

Following  contractors  have  taken 
out  plans: 

O.  R.  Andc#son,  398  Menker  Ave., 
San  Jose,  CaUf. 

Cjroo.  J.  Lauer,  875  Minnesota  Ave., 
San  Jose,  Calif. 
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Owner  Taking   Bide— Due  June  26,  8 
P.   M. 

Claearoom   Building  Cost,  680,000 

SAN  MATEO.  Calif.,  San  Mateo  Co. 
LAurel  Creek  Elementary  School. 

Owner — San  Mateo  City  School  Dis- 
trict,  San   Mateo,   Calif. 

Architects    and    Engineers — Franklin, 
Kump  &  Falk,  9  Main   Street,   San 
Francisco,  Calif. 
Plans  and  specifications  obtainable 

from  the  office  of  the  architect  upon 

deposit  of  |2aOO. 

6/3/47  •  9 

Owner  Taking    Bids— Due   June  16,  8 

P.   M. 
Claearoom    Building  Cent   ,$45,000 

CLAYTON,   CaUf.,   Contra   Costa  Co. 

Clayton  Valley  School. 
Owner — Clayton     Valley    EHementary 

School    Dlatrl,ct.    Clayton.    CaUf. 
Architects    and*  Engineers—  Franklin. 

Kump  &  Falk,  9  Main  Street,   San 

Francisco,  CaUf. 

Plana  and  specifications  obtainable 
from  the  office  of  the  architect  upon 
deposit  of   $25.00. 

6/2/47  9 

No  Bide  Received  May  12-4JnoerUin 
When  Owner  Will  Ask  N«w  Bids 

School    Buildings    (Convert    Four 
Bulldinga) 

HANFORD,  CaUf.,  Kings  County. 

Owner — Hanford  Elementary  School 
District,  J.  T.  Armstrong,  clerk, 
WIlBon  Blementary  School,  Han- 
ford. CaUf. 

Architect  —  Frank  Wynkoop, ,'  Stoner 
Bldg.,  Bakersfleld,  Calif. 

Necessary  carpentry  and  other  alter- 
ations to  convert  fooir  army  surplus 
buildings  located  at  WUson,  Jeffer- 
son, Hamilton  and  Ldneoln  schools. 

11—  HOSPITALS 

6/2/47  •     U 

Owner  Taking  Bids — Due  June  11, 
2:30  P.  M. 

Hospital   Administration   Building 
(Alter) 

SAN  FRANCISCO,  CaUf.,  San  Fran- 
cisco Hospital. 

Owner — City  and  County  of  San  Fran- 
ciaco.  Department  of  Public  Worics, 
Room  282  City  Hall,  San  Francisco, 

.-  CaUf. 

City  Architect — Dodge  A  Rledy,  Rm. 
266,  City  Hall,  San  Franclsoo,  Calif. 

Repairs   and   alterations    to   the  ad- 
ministration building  at  hospitaL 
Plans  'and  specifications  obtainable 

from  the  office  of  the  city  architect 

upon  deposit  of  $0. 

12.1S— INDUSTRIAL 
BUILDINGS 


Architects — David  H.  Horn  and  Mar- 
shall D.  Mortland,  Rowell  Building, 
Fresno.   Calif. 

Low    Bidder   —    Larsen-Ratto    Con- 
stniction    Co.,    1901    Hedges,    Fres- 
no. Calif. 
Three  low  bids  received  May  22nd 

were: 

Larsen-Ratto  Const  Co.,  1901  Hedges 

Fresno  .$69,477.00:  (Alt  A)  612,300.00. 
Taylor  Wheeler   Commercial,    Inc., 

Fresno,  $76,000.00:  (Alt  Ak  $13,500.00. 
FraJiceschl  Const.  Co.,  Fresno,  Cal. 

$88,885.00:   (Alt  A)  $13,400.00. 


20-21— SOCIAL  A  RECREA- 
TIONAL BLDGS. 

6/2/47  20 

Contract   Awarded — Water  Cooling 
Towers  Cost    $5r.8.13 

SAN  MATEO  CO.,  Calif.,  Log  Cabin 
Ranch  for  Boys. 

Owner  —  City  and  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall,  San  Fran- 
cisco, CaUf. 

City  Architect — ^Dodge  A.  Rledy,  Rm. 
2«55,   City   Hall.   San   Francisco.  Cal. 

Contractor^-Shirar- Young  Refriger- 
ation Corp.,  1450  Van  Ness  Ave., 
Sa/1    Francisco,   Calif.,   $538.13. 


carpentry  and  Joinery,  roofing, 
painting,  plumbing,  heating,  pav- 
ing, and  seeding. 

Si^lflcations  No.  18S70  and  other 
bidding  information  may  be  obtain- 
ed on  application  to  the  Bureau  o!" 
Yard.s  and  Docks.  Navy  Department, 
Washington  2'5.  D.  C.  or  to  the 
Public  Works  Officer.  Mare  Island, 
Naval  Shipyard.  Vallejo,  California. 
Deposit  of  check, -or  postal  mo«ry 
order  for  $10.00.  payable  to  Chief 
of  Bureau  of  Yards  and  Docks,  is 
required  as  securi^'  'o>*  ■*'^  return 
of  each  set  of  bidding  data  . 


Engineering  Section 


6/2/47  2D 

Contract     Awarded — Foundations     In 
Masonic   Hall  Cost  $33,000 

YOLO   Calif..   Yolo   County.    First    St. 

opposite    Borach's    store. 
Owner— Yolo    Lodge    No.    81,    F.    and 
A.  M.,  Clvde  F.  Havrlen,  secretary. 
Architect— C.    N.    Franklin.    1739    9th 

avenue,    Sacramento,    CaUf. 
Reinforced    concrete.    S-ntories,   .?6.x72 
includes  banquet  room,  social  haM. 
kitchen,  heating  and  air  condition- 
ing,   cloakroom,    utility    room    and 
lodge   room. 
Contractor  —  Bingham  Construction 
Company,   6329   Eastern    Ave.,   Sac-  [• 
ramento,  CaJIf. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


31 


22-26— RESIDENTIAL 
BUILDINGS 


6/2/47  13 

Plans  in  Pregrees  Construction  Will 
Not  Start  for  Some  Time 

Motor  Factory  Cost  $1,000^000 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
57-acre  site  on  Monterey  Rd.  west 
of  Highway  101. 

Owner  —  (^neral  Electric  Co.,  285 
Montgomery  St.,  San  Francisco, 
Calif.,  John  Hood,  manager  of  own- 
er's apparatus  department.  Tribune 
Bldg.,  Oakland,  Calif.  (Oakland  in- 
cludes San  Jose  operations). 

Consulting  Engineer — Leland  8.  Ros- 
ener,  233  Sansome  St.,  San  Fran- 
cisco, Calif. 

Structural  steel  frame  and  corrugated 
asbestos  exterior,  two  one-story 
buildings  to  comprise  over  100,(X)0 
square  feet. 

Contractor — Not   let. 


6/2/47  •  22 

Owner  Taking  Bids — Due  June  20. 
11    A.  M. 

Relocate    Quarters — Noy    14522, 
Spec.    18S7Q 

PORT  CHICAGO.  Calif..  Contra  Cos- 
ta County.  Naval  Magrazine  (Inland 
Area) 

Owner — Public  Work.s  Officer.  Mare 
Island  Naval  Shipyard,  Vallejo, 
CaUf 

(1)  the  moving  of  7  frame,  five- 
room,  one  story  quarters.  34  ft. 
0  In.  X  54  ft.  6  In.  in  plan  dimen- 
sions, from  the  Naval  C.  B.  Train- 
ing &  Distribution  Center,  Shoe- 
maker, California  to  the  Naval 
Magazine  (Inland  Area),  Port  Chi- 
cago, California;  (2)  the  construc- 
tion of  new  coricrote  fout.'Iat^ons 
for  the  quarters;  (8>  the  providing 
of  necessary  scrvicos  ird  -onn'-'c- 
tlons  for  the  quarters;  (4)  the  pro- 
viding of  mlscplIaneriKS  rrpair.-i 
and  alterations  to  quarters;  ^5) 
the  con.struction  of  alrtew.Tlks. 
curbing,  roads  and  fences:  (6»  'he 
providing  of  drainage,  c^radlng  and 
lawn  seeding.  The  v.-ork  involved 
includes  moving  the  quarters, 
earthwork,     concrete     construction. 


6/2/47 

Low   and   Only   Bidders 

Fire  Protection  and  Domestic  Water 
Supply;  Spec.  20,173 

SAN  MATEO  COUNTY.  Calif.  Log 
Cabin  Ranch,  near  Redwood  City. 
CaUf.       - 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Engineer  — Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Low  Bidder— Martin  Murphy  *  Rob- 
ert   B.    McNalr.    3745    Rhoda    Ave., 
Oakland.     CaUf..     Sch.     A,     $42,498: 
Sch.  B,  $38,698. 
The  work  Involves: 

(1)  fire  protection  pipelines; 

(2)  domestic   water    supply  pumping 
system ; 

(3)  domestic    water    supply    gravity 
system ; 

(4)  electrical  Work. 
Schedule  B  Is  Identical  to  Schedule 

K,  omitting  item  3. 
Complete  bids  May  28  were: 
Martin  Murnhv  &  Robert  B.  Mc- 
Nalr. Oakland.  Sch.  A.  (1)  $21,350; 
(2>  $1M48;  (3)  $3M)0;  (4)  f??00; 
total  $42,498:  Schedule  B.  (1)  W.- 
350;  (2)  $15,148;  (3)  no  bid;  (4i  $2,- 
200;   total  $38.69a 

Herman  Lawson  Co..  San  Fran- 
cisco. Schedule  A.  (1»  $26,587;  (2) 
$10,230;  (3)  $4900:  <4)  $2640:  total 
Schedule  B.  (!>  $26,687;  (2) 
(31    no   bid;    (4)    $2640:    total 


6/2/47  32 

Centraot  Awarded 

Incinerator;     Spec.     18243;     NOy 
14166  Cost     $^6,500 

ICARB  ISLAND,  CaJlf.,  Solano  Co. 
Naval   Hospital. 

Ownei^-Publlc  Works  Officer,  Mare 
Island  Naval  Shlp<yard,  Valiejo, 
Calif 

Plans   by  owner. 

Brick  and  steel  Incinerator  and  an 
enclosing  90x30-ft.  ittinforced  con- 
crete building  with  inclncratoi- 
having  a  guarantee<l  capacity  uf 
not  less  than  2000  lb.*;,  per  hour  oi 
refuse  varying  from  practically  all 
rubbish  to  a  mixturu  of  garbage 
and  rubbish  In  proportion  by 
weight  of  65  per  cent  garbage  anil 
35   per  cent    rubbish. 

Contractor — Kaas  A  Rothschild.  326 
Merchants'  Exchange  Bidg.,  San 
Francisco,   Calif. 


SI 


6/2/47 

Contract  Awarded 

Pumping   Plant  Cost  $129,561 

SACRAMENTO  COUNTY,  CaUf. 

Owner — Sanitation  District  No.  1,  c/o 
E.  A.  Falrbaim,  county  engineer. 
Courthouse,  Sacramento,  Calif. 

Consulting  Sanitary  E«nglneer — Harry 
N.  Jenks,  345  Madrono  Ave.,  Palo 
Alto,  CaUf. 

Contractor— Central  California  Con- 
struction Co.,  Ina,  700  J  8L,  Sac- 
ramento, Calif. 


81 


$44,357 

$10,230 
$39,457 


32 


6/2/47 

Low    and    Only    Bidders 

Sewage    Treatment    Plant    Addns. 

Cost  $99i.rr 

PHOENIX.   Art*..  Maricopa   Cour.ty. 

Owner— City  of  Phoenix,  City  CVerk. 
Citv    Kali.    Phoenix,    Ariz. 

Engineers  —  Headman,  Ferguson  4 
CaroUo.  3308  N.  3rd  St.,  Phoenix, 
Ariz. 

Low  Bidder— Fisher  Contracting  Co.. 
Box  4035,   516  South  7th   St..  Phoe- 
nix,   Ariz.,    $901,152. 
Other  bids  submitted  May  23  were: 
Arizona    Sand   and    Rock,    Phoenix, 

$1,164,276. 
Vinson    Contracting   To.,   ard    Wnr- 

rlson-Knudsen  Co.,    (Joint  venturers) 

$1,347,000. 


6/2/47 

Contract  Awarded 

Standpipe  Extension  Cost  I19J97 

SAN  FRANCISCO,  Cilif.  San  Fran- 
cisco Hospital,  Potrero  Ave.  and 
22nd  St. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
CaUf. 

City  Architect — Dodge  \  Riedy,  Rm. 
266  City  Hall,  San  Francisco,  CaUf. 

Extension  of  existing  dry  stemdplpes 
to  property  lines. 

Contractoi^— Herman  Lawson  Co^  465 
Tehama    St.,   San    Franclsoo,   Calif. 


33 — 


BRIDGES 


6/2/47  33 

Bridge  Cost  $83,325 

KERN  COUNTY,  CaUf.  Across  the 
Kern  River,  about  six  miles  south- 
west of  Bakersfield. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — O.  T.  Mc- 
Coy, PubUc  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete  slab  bridge. 

Contractor— O.  B.  Pierson,  621  Flower 
St.,   Bellflower,  Calif. 
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TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date                       Project                                                    Noted  In  Issue 

6-  2 —                  — Parochial  School  (8  Rooms)  and  Convent,  Ifadera  5-16 

6-  2—  7:30  P.M.— School  Addn.              Round   Mountain  5-22 

«.  2—  «rOOP.M.— Rhrp-MiL-Jlr    Bldp-     HolUster  5-22 

6-  2—  7:30  P.M.— Move  and  Alter  Sohool  5-21 

6-  2—  8 :00  P.M.— Ftrehouse  Na  1      Bayshore  6-21 
6-  2—10 :60  AM.— Move  and  Convert  Buildings  and  Utilities,  Lindsay  6-20 

6-  2— 11:00  AM.— Hangar                         Eureka  5-28 


6/2/47 

Low  and   Only   Bidders 

Bridges,    Grading    and    Surfacing 

Cost  61,210,040 

KERN  COUNTY,  CaUf.  Between  Bak- 
ersfleld and  Snow  Road. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  CaUf. 

State  Highway  Engineer— O.  T.  ICo- 
Coy,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  3.6  miles  grading,  paving  with 
Portland  cement  concrete  and  with 
asphalt  concrete  and  plant-mix  sur- 
facing on  Portland  cement  concrete 
base  and  on  crusher  run  base  and 
constructing  four  reinforced  con- 
crete bridges  and  two  steel  girder 
bridges. 
Low  Bidder— Griffth   Co..   1060  South 


Broadway,      Los     Angeles.     Calif., 

$1,210,040. 
Work  involves: 

(1)  21G   cu.   yds.   remove  cone.; 

(2)  2,60C    cu.     yds.    remove     pave- 
ment ; 

(3)  clear  and   grubb: 

(4)  1S0.100    cu     yds.    rdwy.    excav., 
(5>  2,9(X)   cu.    yd.s.    struct,    excav.; 

(6)  4,250    cu.     yds.     struct,     excav. 
bridges ; 

(7)  l.TO  <u.  'yds.  ditch  and  channel 
excav. ; 

(8)  106,000   sq    yls.    Compact   orig 
inal  giound; 

(9)  l,?.'^   iin,   ft.   tri.nch   excav.  for 
I'Oflent   barrier; 

(10)  67,000  ctx.   yda   import  borrow, 
type  A : 

(11)  122.000  cu.  yds.   Import  borrow 
tvpe  B; 

n2)  :v7L'0.C-)0  .ita.  yds.  overhaul; 

(13)  9.000    tq.    yds.    prepare    slopes, 
slope  erosion   pratectlon; 

(14)  18000  sq.   yds.   prepare  cleuis  C 
nnd   Class  D   stibgrade; 

(15)  develop  water  surpply  and  fur- 
nish water  oqulp.; 

(Ifi)   17..^00   M.    gals,   apply  water; 

(17)  190    tia.    Ilmsh    rdwy.; 

(IS)  C.OOG  tons   crusher  lun   base; 

(19)  61,000  sq.    yds.   mix   and   com- 
put  cement  treated  aubgrad". 

(20)  2,450  b))ls.  pert,  cement  cement 
treated    subgrade; 

(21)  15,000     tortS     mm.     a^g.     plant 
mix   surface ; 

(22)  75   tona    llq.    a-iph.    SC-2    prim* 
coat ; 

(2^)  625   trn«     Iff.    asph.    SC-4    plan* 

mix  surfuco; 
(24)  130  tons   llq.   asph.    SC-6  plant 

mix    surface ; 


Summerhell 

Roof  Stf iictiiifS 


Whsii  pfaaalBf 
year  aew 
bsildlng  for 
today's  ■••dt, 

Call  .  .  . 
SUMMItBIU 


1746  Th:rt.^nnth  <5frcot 

T  W  i  r    r.       \     .      •  A  ,'  y 
*'  f  '  f  r  r  p  r  '   .  «'     I  "^  9   I  ') 


Gamerston  &  Grttn 
Lumber  Co. 

IV*o/e*e/s  esd  Jotkla§  TmHk 

LUMIIR  -  TIMtIRS  ■  TIES  •  HI 

REDWOOD  PONDEROSA 

SUOAR  PINE 

San  Franclteo— 1800  Army  Sfr««t 
ATwafar  fJOO 

Oaklaad— 2001   Uvlagtfoa  Stroof 
KE//ef  4-fM4 


■'i\ 


ENGINEERING  PROJECTS 


14-17— PUBLIC   BUILDINGS 


t^2/Vt  •  15 

Low  and   Only    Bidders 

riser.  Stucco  Work,  Conduit,  V/lrln»j, 
Etc.  Cost,  $4489 

YUMA,   AriT...    U.    R.    Cu.stomp   Hounc. 

Owner— Federal  Work.s  Agency.  F'ub- 
Uc  Bulldinga  Admlnlstrat'on,  of- 
fice of  the  district  engineer.  838  U. 
».  Appraiser's  Bid,?.,  San  Frin- 
dsco.  Calif. 

Plans  by  owner. 

New  concrete  floor,  stucco  work,  con- 
duit,  wiring,   etc. 

Low     Bidder— R     A.     Newman,     Mc- 
Mlnnvllle,   Oregon.   $4.R«9 
Other  bid   .•jubmltled   May  29   was : 
Itobertson    Constr.    Co.,    Oak    Paik. 

III.  $7,900. 

18.19— RELIGIOUS  BLDGS. 
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8/2/47 

Low    Bidders 

Mausoleum   Addition  Cost  $60,477 

FRESNO.     Calif..     Fresno     County. 

Owner— Chapel  of  the  Light,  mauso- 
leum and  columbarl'im.  W.  Bel- 
mont Ave.,  Fresno,  Calif. 


FOR    SALE 

TIMBERS,  wallboards,  plarabinx 
pip*,  millwork,  and  other  hulld- 
ing  miitprial!!.  SALE  PRICES. 
Large  sto<-ks  of  "hard  to  get" 
itCBis. 

Wire,  write,  or  'phone 
CLBVELAND   WRECKING  CO. 
28M  Third  St   —  VA  Imda  4977 


6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
fl- 
6- 
6- 
6- 
6- 
6- 


t 


— 10 -00  A.M. — Rl   Camlno  Trestle     Sacramento  Cour.ty 
: — 12:001£.    — Dredging  and  FilUng,  San  Mateo  County 

2 —  7:.10  P.M.— S:tre"t     Inn.  Oarprtn   Citv,  Nev. 

2—  8:00  P.M. — Sanitary   Sewer   Lanes.  Merced 

2—  9 :00  A.M.— Pile  Bulkhead  Everett,  Wash. 

2—  8 :00  P.M.— Grading  Richmond 

2—10 :00  A.M.— Earthwork  and  Structures.  Altus  Project.  Oklahoma 

2— 10:00  A.M.— Converting  Buildings  and  UtlUtles.  Lindsay 


PhimaH  County 
Richmond 
Palo  Alto 
Yuma,    Ariz. 
Redwood  Citv 


2—10 :00  A.M.— Bridup 

2—  8:00  P.M.— Grading 

2—  3:00  P.M.— Electric    Lines 

2—  1 :00  P.M.— Elec.  Dlstr.  .Sys 

2— 11   no  A.M.InstslI    W^ater   Main 

2—  8:00  P.M.— Intercepting  Sewer,  Etc.,  Sunnyslde,  Wash. 

2—  2 :00  P.M.— Seal  Coat,  Nevada.  Placer.  El  Dorado  Counties 

2 —  — Surfacing  Coalings 

2—  —Street  Repair  Yuba  City 

2 — 10:00  A.M. — Manhole  and  Access  Tunnel,  Sacramento 


5-12 
S-14 
5-12 
6-Sl 
8-30 
8-20 
5-29 
8-20 
.^-22 

••5-22 
.■5-22 
5-22 
5-22 
5-2T 
5-27 
8-27 
8-27 
B-S7 


GRADE  <'A"  BARNS 

Built  By  Metropolitan  Construction 
Company's  Engineers 

Built  of  RIGID  STEEL  FRAMES 

Economical^  Lasting,  Sanitary 

M£TROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.  DOuglai  0371 

SAN  FRANCISCO,  CALIF. 


UNIFORM    M    DEPENDABLE 


6- 
6- 

6- 
6- 
6- 
6- 
6- 
•- 

•- 
6- 
6- 
6- 


SUPPLIES  AND  EQUIPMENT 


2—  2:00P.M.— Induction   Motor      Cohimbia  Bnsin  Project. 

2—  2 :00  P.M.— Precise  Prism  Level.  San  Francisco 

2—  7  30  P.M.— Chlorinators,    Valvos.  Etc.  Napa 

2— 3:00  P.M.— Shop  Tools  San  Francisco 

2—  3 :00  P.M.— Comb.    Tacker   and  Stapler  San  Franclnco 

2  —  8:00  P.M.— Motor  Trucks         Stockton 

2—  9:00  A.M.— Radio    Equip.  Berkeley 

2—  2:00  P.M.— Motor  Control  Equipment,  Buffalo  Rapids  Project, 

Montana 
%—  » :00  P.M.— Trolley  Coaches      San  Francisco 
2—  3  :00  P.M.— Sound  Projectors     .San  Francisco 
2—  2 :00  P.M.— Paint  Spray  Outfit.  Redding 
2—  2  K)0  P.M.— Deformed  Bars 


Central  Valley  Project 


SUB-CONTRACT  INFORMATION 


6-  2—  2  KK>  P.M.— Painting  Albany 

6-  2 —  8 :00  P.M. — New   Gymnasium   Roof,  San  Francisco 


iRUjin  pninTs 

•  '  o    1.  »i  h  o  '    I  •      ■/'"■?.»-      I  '       ' 
'  o     P  r  .-.  f  e  -•  ;  I  o  I ,  '1  (    9    <  ■    ,  ' 
H'q  h     S  »  'I  I    ''  n  r'[\ 

ipujin  pnrnr  roftiFi^nv 

';':  ^  /"  (Mi, or.  .,U     ri-rVol  ,^  ,- 
1  Phone:  BErkcley  3410 


There  is  no 

fubstituffe 

for  good 


•  •• 


rii> 

FHamflMu 


» "^rji/ccp  •■^ 


PACIFIC  PRODUCTS 

f  PLASTEH 
\    CRAFT 

*■    <ON{TIIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


COASrWIDEtSERVICE 


fOPTlAfjP 
,,  SIAtTrit 


I! 


..-^^ — k 
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DAILY    PACIFIC      BUILDER 


(26^  136   tons   asph.    emulaion    paint. 

binder,    curing    seal    and    veal 

coat; 
(M)  1,600  tons  asph.  cone; 

(27)  1,550  lin.  ft.  a»ph.  cone.  ralitcJ 
bard; 

(28)  8,425  cu.  yds.  port.  c«m.  cone, 
base; 

(28)  14,000  cu.  ydn.  port  .ccm.  cone, 
paveiiiint ; 

(W)  10,000  each  pave,  tie  bolt  as- 
semblies ; 

(SI)  816  Un.  ft.  timber  bridge  rail- 
to*  I 

(82)  4,364  cu.  yds.  class  A  port 
cem.    cone,    ntnicts. ; 

(33)  640,000   lbs.    furnish    bar    reinf. 

(34)  640.000  Iba  place  bar  reinf. 
steel ; 

(85)  100  lin    ft.  rubber  water  stop; 

(86)  1,02^,400  lbs.  furnish  struct, 
rteel; 

(87)  1.028,400  lbs.  erect  struct,   sterl 

(88)  1,476    lin.    ft     steel    railing; 

(89)  1,800   lin.   ft.   furnish   steel   pil 
tng; 

(40)  4each  stoel  pilee  splices; 

(41)  2,400  Ito.  ft  furnish  treat  doutf 
fir   piles; 

(42)  96   each    drive    piles; 

(48)  83C  cu.  yds.  port  cem.  com 
curbs  and  gutters: 

(44)  200  each  curb  dowels; 

(45)  130  each  right  of  way  monu- 
ments; 

(46)  2.750  lin.  ft.  metal  plate  guard 
railing; 

(47)  280  each  cuivert  n.arkers  ard 
guide  posts; 

(48)  80  each  movo  and  reset  culvert 
markers  und  guide  posts; 

(49)  1.9    miles   new    property    ieiice; 
,  (60)  2.0    miles    re.Tove    and    recon- 
struct exist  propel ty.  fences; 

(61)  426  lin.  ft  32  in.  reinf.  cone, 
pipe ; 

(62)  93  lin.  ft  18  in.  reinf.  cone, 
pipe; 

(53)  563  lin.  ft  24  in.  reinf  cono 
pipe; 

(54)  416  lin.  ft  8  in.  CMP  16  gage; 

(56)  154  lin.  ft    18  in    CMF  16  gage; 
(66)  690  lin    ft.  24  in.  CMP  14  gkge ; 

(57)  32C  Un.  ft  30  in.  CMP  I4  gage ; 

(58)  48  lin.  ft.  36  In.  CMP  12  gage ; 

(59)  8  each  field  Joints  for  siphons; 

(60)  42  lin.  ft.  8  in.  porf.  M  P  un- 
drains,    14    gage ; 

(61)  4  cu.  i^ds.  filter  mtl.; 

(62)  40  lin  ft  24  1:..  perf  M  P  14 
gage; 

(68)  35  cu.  yds.  rock  backfill  mtl. 
sumps; 

(64)  6  each  cast  iron  frames  and 
covers ; 

(65)  1,160  Un.  ft  C  M  rodent  bar- 
rier ; 

(66)  12  each  spillway  assomblieB; 

(67)  382  Un.  ft  8  In.  CMP  down- 
drains,  IG  gvge, 

(68)  101  lin.  .<"..  lalvago  exist  pipe 
culveils; 

(69)  240  Un.  ft  .salvage  exist  8  in. 
spiilwily    MSsemMy    doAvndralna 

\70)  28  lin  ft  relay  satvnged  C  M 
pipe ; 

(71)  240  Un.  ft  relay  catvage  8  U. 
CMP   downdrai"8; 

(72)  11  each  salvage  exist  spillway 
assemblies ; 

(73)  11  rach  install  salvaged  spill- 
way  as8<3mbUea; 

(74)  85  each  red  reflectors; 

(76)  40  each  expansive  anchor  bolt.s 

(76)  2,200  sq.  yds.  waterproofing 
track  hpan; 

(77)  84  Un.  ft  4  in.  galv.  Iron  pip." 
underdraui ; 

(78)  1,940  lin  ft.  furnish  timber 
piUng  Rhoofly  trestle: 

(79)  66  each  drive  piles  Shoofly 
trestle: 

(80)  19,000  lbs.  cr«ct  rteel  beamF, 
Shoofly   trestle ; 

(81)  82  M.  ft  L.  m.  lor.  and  timber. 
Shoofly   trestle; 

(82)  misc.  Items; 

(83)  SO     each  center  line  monuments ; 

(84)  10  each  access  opening  mark- 
ers; 

(85)  1  wicta.  morvo  and  reset  pa'm 
tre«*; 

Water  Supply   and  Sprinkler  System 
(86t  200    Un.    ft.   drill    water  well; 

(87)  SO  lin.  ft.  perf.  well  casing; 

(88)  pump  house; 

(89)  water   pump   and    assembly: 

(90)  1,086  lin.  ft.  4  in.  galv.  steel 
pipe,   fcupply   lines ; 

(91)  1,708  Un.  ft  3  in.  galv.  steel 
pipe,   supply   Unes; 

(92)  2,898  Un.  ft  2^  in.  galv.  Hteel 
pipe,  supply   lines ; 

(93)  1.680  lin.  ft  2  in.  galv.  nteel 
pipe,   supply  lines; 


\  I  I    M  I  \  E  \ 


PUTTYLESS  GLAZING 


(94)  183    Un.    ft    Ih*    ^-    «alv.   sled 

pipe,   supply   lines, 
(96)  200    Un.    ft.    1%    in.    galv.    steel 

pipe,  supply   lines ; 

(96)  921    Ito.    ft    1    to.    galv.    "t**! 
pipe,  supply  linec; 

(97)  407    lin.    ft.     ?4    in.    galv.    steel 
pipe,  supply   lines; 

(98)  62   each    control    assemblies; 

(99)  1,014  un.  ft.   1%   in.  galv.  steel 
pipe    nozzle    Unes ; 

(100)  8,697    Un.    ft    1    in.    galv    steel 
pipe    nozzle    Unes ; 

(101)  4.911    Un.    ft    %    in.   galv.    steel 
pipe  nozzle  Unes; 

(102)  46  each  sprinkler  connections; 
Landscaping 

(103)  26  each   plants  No.   1; 

(104)  470  each  plants  No.  2; 

(105)  16  each  plants  No.  3; 

(106)  33    each    plants   No.   4; 

(107)  1,620  each  plants  No.  5; 

(108)  1,750  each  placing  plants  No  .6; 

(109)  50,000  each  placing   planU   No. 

7; 

(110)  8,780    each    placing    plants    No. 

8; 

(111)  5,000   each   plants   No.    9; 

(112)  20,000   each    placing   plants    No. 
10; 

(113)  88    each    plants    No.    11; 

(114)  37,900  sq.  yds.   grass; 

(115)  2    tons    commercial    fertilizer; 

(116)  10  tons  straw; 

(117)  preparatory   underground    traf- 
fic  signal   work. 

The  State  will  famish  steel  beams 
for  the  Shoofly  trestle,  brass  plates 
for  center  line  monuments,  8p:ln'> 
lers  and  plants  Nos.  Y.  7,  8,  an  I  10. 

Total  bids  May  28  were: 

(A)  Griffth    Co.,    11,210,040.00. 

(B)  Morrison      and      Knudsen,      San 
Francisco,     fl, 334,4 18.00. 

Unit  prices  will  be  given  soon. 


Se—  PARKS,  AIRPOfllTS  & 
PLAYGROUNDS 


6/2/47  *  ^  _    W 

Ownar  Taking  Blda—Ou*  Amm  11, 

•  P.  M. 
Playground  mprovamanta 
SAN  BRUNO,  CaUf.,   San    Ibiteo  Co. 

Bdgemont  Elementary  SSdiooL 
Owner — Edgemont  Elementary  School 
District,    Declma    M.    AUen,    clerk, 
San  Bruno,  Calif. 
Architect— Masten*  ft  Hard,  626  Pow- 
ell St,  San  Francisco,  Calif. 
Includes  asphalt  yard  surfacing  and 
rock  base    course,    redwood    curbs, 
planting     boxes,      steps,      concrete 
curbs,    tile    drains,    yard    sprinkler 
system,  hose  blbba,  wire  mesh  fenc- 
ing,   backstop    and    miecellaneous 
y^rA  work. 

Specifications  obtainable  from  the 
office  of  the  architect  or  from  the 
office  of  the  district  cleilc  Each  bid 
must  be  accompanied  by  a,  certified 
cheek  payable  to  the  district  for  10% 
of  the  amount  of  the  bid. 


RECORDED 
NOTICES 


-DAMS,  RESERVOIRS  & 
DREDGING 


6/2/47  86 

City  Engineer  Taking   Bid*— Oua 

June  9,  9  A.  M. 
Tennis  Court  ( Raoonstruot) 
BERKELEY,  CaUf.,  Alameda  County. 

Codorlces  Park. 
Owner — CMty  of  Berkeley,  Huth  Kemp, 

city    clerk.    City    Hall,     Berkeley, 

Calif. 
City  Engineer— Harry  Qoodrldge,  Ctiy 

Hall,  Berkeley,  Calif. 
Reconstruct  tennis  court  Ko.  4  «t600 

square  feet). 

Specifications  obtatoable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  |5,  refimdable. 


6/2/47  •    84 

Dredging;   Sarfal  CM-a03-47«88 

BODEGA  HARBOR,  CaUf.,  Sonoma 
County. 

Owner — San  Francisco  District  Corps 
of  Engineers,  War  Department,  74 
New  Montgomery  St,  San  Fran- 
cisco, CaUf. 

Plans  by  owner. 

Includes  179,320  cu.  yds.  dredging  and 
disposing  of  material. 
Speclflcatlona  obtainable  from  the 

above  office. 


8/2/47  M 

Owner  Taking  Bids— Due  June  18, 
10  A.  M. 

Hogohute  Dam 

MESA  CX>UNTY,  Colorado.  Kannah 
Creek,  a  tributary  of  the  Gunnison 
Rlveri  approximately  36  miles 
southeast  of  Grand  Junction. 

Owners— City  of  Grand  Junction,  city 
clerk.  Grand  Junction,  Colo. 

HSngtoeer— R.  J.  Tipton  ft  Associates, 
Inc.,  602  Insurance  Bldg.,  Danver, 
Colo. 

Combination  earth  and  rock  flU  struc- 
ture. 
Specifications    obtainable  from  the 

office  of  the  city  clerk  upon  deposit 

of  825. 


U.  8.  Pm.  21/1)19 

SKYLIOHTS  —  SAWTOOTH 

SIDEWALL  SASH~#ATIO  ROOFS 

•tllN  HOUSES 

P«r  Mtimat**,  or  •nvin*«rinc  dMicn* 
•wmIm  ■  cmnplat*  InMallattoa.  Iacl«4- 
lag  abcat  Masal  NqnlrcinMits  .  .  . 


CALL..  .  IXIROOK  11  tS 

BacliMh>«  DiatHhotor*   Im 
NofthMV  dllfonita 

McKmb*  M*fol  Products  Co. 

144  TalMMM  St^  Sm  Proacltea.  3 


40—     STREETS  AND 
HIGHWAYS 


6/2/47  •     40 

Owner  Taking  Bids — Due  Jun«  18^ 

2:30  P.  M. 
St.  Francis  Circle  Channelization 
SAN  FRANCISCO,  CaUf. 
Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
CaUf. 
City    Engineer — Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
120  days  completion  time.  Unit  quan- 
tities win  be  given  soon. 
Specifications   obtainable  from   the 
office  of  the  city  engineer  upon  de- 
posit of  |10,  refundable. 


35—     DOCKS,  PIERS  & 
HARBORS 


85 


6/2/47 

Contract  Awarded 

Drydocking  and  Overhauling  Dredge 
Kingman;   Serial    04-203-47-7S 

Cost  902,694.70 

SAN  FRANCISCO.  C?alif. 

(yiKmer — San  Francisco  District  Corps 
of  Engineers,  War  Department.  74 
Ne\f  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Drydocking  and  overhauling  govern- 
ment-owned seagoing  hopper  dredge 
Kingman. 

Contractoiv— Bethlehem  Steal  C«.,aOth 
and  Illinois  Sts.,  San  Franoisoo, 
Calif. 


6/2/47  40 

Contract  Awarded 

Grading  and  Paving  Coat  $1,327,527.90 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  Hollywood  parkway  be- 
tween Vlneland  Ave.  and  Barham 
Blvd. 

Owner — State  of  California,  Division 
of  Highways,  Public  Worics  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, f^iblic  Worka  Bldgr-.  Sacra- 
mento, Calif. 

About  1.8  miles  grading  and  paving 
with  Portland  cement  concrete  and 
asphaltlc  concrete  and  construct 
grade  separation  structure. 

Contractor— Peter  Klewit  Sons  Co., 
442  Post  St.,  San  Franoisoo,  Calif., 
and  346  Kleways  Ave.,  Arcadia, 
Calif. 


TIE  ROD 
CLEVISES 


No.  2Vt  -  3  -  3Va  -  4 

AVAILABLE  FROM  STOCK 
Subftct  to  Prior  Sate 

Sold  as  Blank  or  Complete, 

Drilled,  Tapped  and  with 

Pins,  auembled 


Phonet 

LAndscape  9-2642 

Richmond  1505 

Pon-Poclf/c 
Mefo/  Producfs,  Inc. 

RICHMOND.  CALIFORNIA 


BUILDING  PERMITS 

Applications 

SAN    FRANCISCO 

ALTER  dwelling,  |1500;  2174  26th 
Ave;  owner,  Mr  Lehre,  premises; 
contractor,    Joe    Higglns,    Inc. 

ALTER  store,  flOOO;  2490  San  Bruno 
Ave;  owner,  John  Perez,  129  Gl- 
rard  St;  contractor,  Alfred  De- 
Bendetti. 

ALTER  rooming  house,  |3000;  _1510 
Union  St;  owner,  J  Duccesihi,  c/o 
cntr;   contractor,  Elmo  De  Martini. 

ALTER  dwelling,  J2500;  2730  Brod- 
eflck  St;  owner,  D  Lombardl,  2730 
Broderick  St;  contractor,  Wm  F 
Lee,   Inc. 

ALTER  flat,  $1000;  1122  Guerrero; 
owner  and  contractor,  Samuel  Pos- 
tilj    ^premises. 

ALTER  dwelling,  $1000;  2570  14th 
Ave;  owner,  Jos  Flaherty,  prem; 
contractor,  G  J   Elklngton. 

ALTER  store,  $800;  2084  Hayes  St; 
owner  and  contractor,  Becker,  2084 
Hayes  St. 

ALTER  dwelling,  $5000;  2566  Val- 
lejo  St ;  owner,  C  Dreif  ua,  prem ; 
contractor,  F  S  Marshall. 

ALTER  store  and  church.  $.3000;  NE 
O'Farrell  and  Webster  Sts;  own- 
er, Rev  King,  prem;  contractor.  J 
A    Gordon. 

ALTER  theatre.  $3000;  1069  Market; 
owner,  Robt  L  Lippert,  premises; 
contractor,  Central  Calif  Constr  Co 

ALTER  office,  $800;  35  Polk  Street; 
owner.  Pacific  Telecoln  Co,  prem; 
contractor,  B  S  Mclntvre.  Oakland. 

ALTER  printing  plant,  $7000 ;  428  3rd 
St;  owner,  Pacific  Fire  Rating  Bu- 
reau. 465  CaUfomta  St:  contractor. 
Empire  Con.str  Co,  Ltd. 

ALTER  commercial  bidp,  .T2000;  2695 
San  Bruno  Ave;  owner,  H  Green - 
borg.  prem ;  contractor,  Alfred  P 
Fisher. 

ALTER  dwelling,  $2000:  2201  Ninth 
Ave;  owner,  Dr  Wm  Duggan.  2201 
9th  Ave;  contractor.  H  Papen- 
hausen. 

ALTER  auto  sales,  $5800;  503  Van 
Ness  Ave;  owner,  American  Adv 
Co,  prem ;  contractor,  Moore  Dry 
Dock    Co,    Oakland. 

ALTER  store,  $800 :  1700  Grant  Ave ; 
owner,  Frank  FiUotto,  15  Cadell 
Place ;    contractor,    Leo   Dal    Bon. 

ALTER  fur  sales  and  processing 
shop,  $750;  475  Halght  St;  owner 
and    contractor,   Beetz   Brothers  Co, 


MONDAY,  JUNE  2.  1947 


Inc.  premises. 

ALTER  apts,  $1200;  1076  Goklen  Oat* 
Ave;  owner,  Harry  Levison,  3046 
Jackson  St ;  contractor,  S  and  Q 
Constr  Co. 

ALTER  apts.  $3000;  2466  Francisco 
St ;  owner,  Howard  Eldridge,  prem ; 
contractor.  Central  Home  Bldrs. 

ALTER  calculating  machine  co,  $5,- 
000;  44  2d  St;  owner,  S  Von  Helde- 
ken,  prem ;  contractor,  McGahey  A 
Olson. 

ALTER  store,  office  and  flats,  $1.- 
000;  695  Portero  Ave;  owner,  John 
Kostouros,  prem ;  contractor,  Fran- 
cis Klnlson. 

ALTER  store,  $1500;  966  Mission  St; 
owner,  Mrs  French,  c/o  cntr;  con- 
tractor, Chas  O  JVmes. 


BUILDING  PERMITS 


MONDAY.  JUNE  2.  1947 


DAILY     PACIFIC     BUILDER 


PACE  5 


Granted 


SAN    FRANCISCO 
$500  or  Over 


1-STORY  FRAME  DWELLING,  $7.- 
000;  E  Une  Arch  138  ft  S  Garfield; 
owner  and  contractor,  Valris  & 
Valarls,   405  Montgomery   St. 

ALTERATIONS,  $580;  738  Grant 
Ave;  owner.  World  Publishing  Co; 


SHAW 
BOX 

(Heavy  Duty) 

LOAD 

LIFTER 

ELECTRIC 

HOIST 

CAPACITIBS 
U  to  20  Too 


Shaw-Box  Electric  Cranes 

Jib  Cranes  -  "A"  Frames 

Hand  Operated  Cranes 

Manufiteturerf — Dutribulors 

ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Francisco,  Calif. 

Phone  Delaware  74S7 


THE  BROOKMAN  COMPANY 


PLYWOOD 

All  thicknesses 
and  sizes 


Now  Has  Available 

HARDWOOD 
FLOORING 

25/32  end  and  center 
matched  oak 


THE     BROOKMAN     CO 

2833  3rd  St.,  San  Francisco 


^OORS 

Screen,  panel 
and  French 

INC. 

AT  water  9644 


L 


THE  BROOKMAN  COMPANY Jnc. 

Announces 

The  Formation  of  Our  New 

CONSTRUCTION  SPECIALTIES  DIVISION 

under  the  management  of 

H.  A.  Minton,  Jr. 

Northern  California  Distributors  For 

Dalmo  Automatic  Sash  Hardware — Installed 
Dalmo  Casement  and  Transom  Hardware — Installed 
Sanymetal  Toilet  Partitions — Installed 

STEEL  and  ALUMINUM  SASH 
Steel  Rolling  Doors 

Your  Request  For  Quotations  Welcomed 


THE    BROOKMAN    CO..    Inc. 

2833  Third  Street.  Son  Francisco 

Pftone  >l7wofer  9644 


DAILY 
PAC    FIC   BUILDER 

OBatabUahed  In  1880) 

Publleh^d  avery  morning,  except 

•aCurdaya,  Sunday*   and    Lagai 

Holldaya  by 

F.  W.  Dodga  Corporation 

466  Tanth  61,  San   Francisco  S 

Tslaphona  MArfcat  7110 

O.  E.  MoQavran,  Manager  -  Editor 
J.  E.  Odgars,  Advertising  Manager 

Subscription   Rataa: 

tS0>OO  per  year 

(Payabia  In  Advanca) 

Single  Copy  15  Centa 

Advertising  Rates  on  Request 

Pdntad  by 
SUrk-Rath  Printing  «#^ 

A  Publishing  Co. 

CBntered  as  Sacond  Class  Mattar. 
July  25.  1807.  at  the  post  office  In 
flan  Francisco.  Calif.,  under  the 
Act  of  ICarcta  8,  1887.) 

Copyright  1848  by 
F.  W.  Dodge  Corporation 


prem;    contractor,     Morris    J    Lee, 
113    Waverly    Place. 

INSTALL  PARTITIONS.  $650;  26^*9 
Mission  St;  owner,  West  Coast 
Linoleum  Co,  prem;  contractor.  K 
Beal  Store  Equip  Co.,  3275  San 
Bruno  Ave. 

ALTERATIONS,  $2500;  417  Mont- 
gomery gt;  owner,  Mass.  Bonding 
Co,  prem ;  contractor,  Moore  & 
Roberts  Builders,  693  Mission  St. 

SAN  FRANCISCO 

"      - 

DWELLING  (1-story,  frame),  $8000; 
NE  comer  Paris  and  France;  own- 
er and  builder,  O  Fantozsl,  101 
France  Ave. 

ALTERATIONS,  $2250;  3042  Baker 
St;  owner,  Mrs  A  Monaco,  prem; 
contractor,  McGahey  &  Olson,  501 
Douglass  St. 

ALTERATIONS,  $8000;  1164  Market 
St;  owner,  California  Metal  Trades 

Association,  prem;  contractor,  F  S 
Marshal),  909  Ashbury  St. 

ALTERATIONS,  $1475;  4052  1st  St; 
owner,  Mrs  L  W  Wickershelmer, 
prem;  contractor,  McGahey  &  Ol- 
son, 501  Douglass  St. 

ALTERATIONS,  $600;  280  Plxley  St; 
owner,  M  V  Malcl,  prem;  contrac- 
tor, O  J  Polidoro,  1380  Green  St 

ALTERATIONS,  $3000;  1054  Market 
St;  owner,  BAM  Foods,  Inc,  177 
Post  St;  contractor.  Mills  Construc- 
tion  Co,  premises. 

ALTERATIONS  and  RAT-PROOF- 
ING, $3500;  1338  Filbert  St;  owner, 
Marian  Hartwell,  prem ;  contractor, 

Clyde  Construction  Co,  1944  Union  St. 

RETAINING  WALL,  $1000 ;  Pine  and 
Qulncy  Sts;  owner,  S  E  Onorato, 
220  Bush  St;  contractor,  Phoenlx- 
Slmpton  Co,  520  6th  St 

ADD  ROOMS,  $3000;  15  Stratford  Dr; 
owner,  George  P  Gross,  prem;  con- 
tractor, George  O  Bendon,  2195  32nd 
Ave. 

ALTERATIONS,  $560;  72  Embarca- 
dero;  owner,  Joe  Kwan,  988  Jack- 
son St;  contractor,  Larry  P  Lee, 
1104   Stockton   St 

DWELLING  (l^-story,  frame). 
$8000;  W  line  of  Capitol  St  176  ft 
N  of  Holloway;  owner  said  builder, 
Howard  Sundberg,  178  Halston  St 

RBIMODBL,  $500;  1495  Mission  St; 
owner  aind  builder,  W  C  Thompson, 
1401   Illinois  St. 

ENLARGE  GARAGE,  $850;  60  San 
Buenaventura     Way;     owner,     Dr 


HOME*OFFICE 
STORE  •  WAREHOUSE 


lything  from  a  garden  wall 
to  a  cx>nimerdal  building  can 
be  built  with 

PUMAUTE 

BUILDING  BLOCKS 

flight,  strong,  beautiful.  Made 
of  genuine  rock  pumice  from 
the  lava  beds  of  Ml  Shasta. 

Comstmcted  on  tbe  modular 
tyttem  (mulfiples  of  4  inches) 


Write  for  full  information, 

or  call 

WISTERN  PUMISTONE 

PRODUCTS  CO. 

U»ai  -Son  Corfas,  CaBf. 
San  Carlat  n09f>  P.O.  Sax  840 


Waltar  Beokb,  prem;  contractor.  H 
Papenhausen,  32  West  Portal  Ave. 

DWELLINGS  (1-story,  frame)  (4), 
$8850  each;  W  line  37th  Ave  226, 
250,  275,  300  S  Moraga  St;  owner 
and  builder,  Claude  T  Lindsay  Co. 
Inc,  824  Taraval  St 

DWELLINGS  (1-story,  frame)  (2), 
$8650  each;  B  line  81st  Ave  50,  75 
N  Vicente;  owner  and  builder, 
Claude  T  Lindsay,  Inc,  824  TaravaL 

DWELLINGS  (l-story,  frame)  (4). 
$8000  each;  W  line  45th  Ave  226. 
250,  275,  300  S  Lawton;  owner  and 
builder,  Claude  T  Lindsay  Co,  Inc. 
824  Taraval  St 

DWELLING  (1-story,  frame).  $8000; 
E  line  46th  Ave  100  S  Lawton ;  own- 
er and  builder,  Calude  T  Lindsay 
Co,  Inc,  824  Taraval  St 

GARAGE,  $1000;  W  44th  Ave  216  S 
Ansa;  owner  and  builder,  Ole  Bni- 
f  lat.  645  44th  Ave. 


OAKLAND 


WRECK  bldg,  $1000:  443  24th  St; 
owner  and  wrecker,  R  A  Conyes 
Co,   2345   Broadway. 

ALTER  and  repairs,  $500;  285  Lester 
Ave;  owner,  L  Grove,  prem;  con- 
tractor,  W   Degan,   6256  Melville. 

DWELLING,  1-story  6-room,  $8000; 
7907  Greenly  Drive ;  owner  and 
builder,  Wm  Thomas,  7917  Earl  St 

ALTER  dwelling^  $1000;  995-7  36th 
St;  owner,  Came  Young  premises; 
contractor,  Chas  C  Terrell,  1219 
lith   St 

DWELLING,  1-story  5-room,  $8000; 
5624  Thomhill  Dr;  owner  and  con- 
tractor, Wm  McKay,  3861  Adeline 
St.  Bmervvllle. 

DWELLING,  l-story  7-room,  $10,000 
1441-3  E  32nd  St;  owner  and  con- 
tractor, B  C  Taylor,  2818  Telegraph 
Ave,  Berkeley. 

ALTERATIONS,  $990:  2517  E  21st 
St;  owner,  Raymond  Post,  prem; 
cotractor,  Evertlte  Roofing  Corp, 
2161    Dwight   Way,    Berkeley. 

ALTERATIONS,  $1200;  4901  E  12th 
gt;  owner.  Pacific  Rubber  Co,  4901 
E  12th  St;  contractor.  Barrett  and 
Hllp,  918  Harrison  St  San  Fran- 
cisco. 

DWELLING,    l-story    5-room.    $8100; 


337  Modoc  Ave;  owner.  George 
Stuckert,  900  Prospect  Ave;  con- 
tractor, Melvin  C  i^haw,  3821  Park 
Blvd. 
DWELLING,  l-story  2- room, \ $6850; 
2439  75th  Ave;  owner  and  b^iilder, 
Jamed  Ness,  2736  Oliver  Ave. 


SANTA    CLARA   COUNTY 


PRIVATE  GARAGE.  $2000;  Redding 
Road,  off  SJ-LG  Road:  owner  and 
contractor,  R  N  Johnson,  880  Sun- 
ol,  San  Jose 

ADDITION,  $1500;  Rt  1,  Box  450, 
Los  Gatos- Saratoga;  owner,  E 
Velo.  Rte  1.  Box  450,  Los  Gato.s ; 
(ontractor,   A   Bargiehr. 

1-FAMILY  DWELLING.  $8000;  Ver- 
ano  Drive.  Lot  42,  Los  Altos;  own- 
er and  contractor,  R  J"ohnson,  801 
Mlddlefield.    Palo    Alto. 

1-FAMILY  DWELLING,  $6000;  n/w 
San  Leandro  &  Terrabella ;  own- 
er and  contractor,  William  Grocm, 
P  O  Box  547,   Redwond  Citv. 

1-FAMILY  DWELLING,  56o6o :  Giles 
Way,  Lot  15,  Campbell:  owner  nnd 
contractor,  J  W  Fiercet,  :;76  Ko 
Central    Ave,    Campbell. 

1-FAMILY  DWELLING,  $3000:  G'.lca 
Way,  Campbell ;  owner  and  con- 
tractor, R  Kuykendall,  93  Harrison 
Ave,  Campbell. 

1  -  FAMILY  DWELLING,  $9000  00; 
Carleton  Manor,  Pamela  Dr,  Sara- 
toga; owner  and  contractor.  11 
Waite,  1972  The  Alameda,  San 
Jose. 

1  -    FAMILY    DWELLING.    $500^.01 
Ridgevista   Avenue,    Lot    10;   o-   •  i  r 
and    contractor,    D    W    Berg,    H*o 
5,  Box  257.   Rldn-i^vlPta     5?an   Jorr. 

2  one-FAMILY  DWELLINGS,  $6,^00 
each,  $13,000;  Lyle.  Lnne  &  Cn-cy 
Road.  Lot  B;  owner  md  con^rrvc- 
tor,  I  Brotzman,  1189  Crescent  Dr, 
San    Jose. 

1  -  FAMILY  DWELLING.  $14,000; 
Saratoga  Hills :  owner,  Rear  Ad- 
miral Crisp,  Saratoga  Calif;  con- 
tractor, H  WaJte. 

1  -  FAMILY  DWELLING,  $6  300; 
Bradley  Avenue,  Lot  170;  owner, 
H  Conway;  contractor,  W  Furt- 
wangler. 

1     -     FAMILY     DWELLING.     $6,000; 


Lucretia  Avenue;  owner  and  con- 
tractor, L  M  Bruns,  Rte  4.  Box 
58,  San  Jose. 


NORTH    SACRAMENTO 


DWELLING.  $8000;  248  CantaUer  St; 
owner  and  builder.  L  A  Taylor. 


SACRAMENTO 


REMODEL  BASEMENT  (into  two 
apartments),  $3000;  1630  24th  St; 
owner  and  builder,  C  E  Zahn.  1414 
17th  St 

BUILDING  (small  office),  $8900;  2824 
S  St ;  owner,  Capra  &  Buckman ; 
builder,  Joseph  Binet,  5510  11th  Ave. 

ADDITION  (to  garage),  $460;  3000 
10th  Ave;  owner  and  builder.  J  C 
Wilder,   premises. 

ADDITION  (to  dwelling),  $800;  2820 
T  St ;  owner,  C  Futur,  prem ;  build- 
er, M  F  Terra.  2315  9th  Ave. 

ADDITION  TO  PERMIT,  $500;  2620 
T  St;  owner,  C  Futur,  prem;  build- 
er, M  F  Terra,  2316  »th  Ave. 

REPAIRS  TO  HOTEL,  $360;  6th  and 
Capitol  Ave;  oyner,  Main  Hotel, 
premises ;  builder,  R  J  Conklln,  2610 
P  St 

REMODEL  DWELLING,  $4000;  2318 
I  St;  owner,  Billy  Leslie,  prem; 
builder,  Joe  W  Harris,  2004  L  St 

DWELLING  (5-room),  $5000;  2816 
iSrd   St;    owner  and   builder,   W  B 


Phillips,  2817  4th  Ava. 
ADDITION   (to  dwelling).   |300;   1848 

4th     Ave;     ownerand     builder,    T 

Markowits,  premlsaa. 
ADDITION  (to  building),  $4000;  2001 

L  St ;  owner,  James  B  Doyle,  prem  i 

builder,    Joe  W  Harris,   2004   L  St 
ADDITION    (to  dwelling).   f6«0:  8048 

44th    St;    owner   and   buUdar.   23  J 

Rlchter,   premises. 


SACRAMENTO  COUNTY 


GARAGE,  $1000;  Lots  48  and  47.  Mead 
Tract;  owner  and  builder.  Fred 
Stlckel.  1626  Went  worth  Ave. 

DWELLING  (4-room),  $1800;  Lot  480. 
Block  20,  Citrus  Heists;  owner 
and  builder,  J  L  Branchcomb,  Route 
1,  Box  150A,  Folsom. 

DWELLING  (4-room).  $1600;  Lots  8. 
Block  2,  Del  Paso  HelghU;  owner 
and  builder.  Joseph  Puliz,  general 
delivery,  Del  Paso  Heights. 

DWELI.ING  (4-room),  $3000;  Lot  68. 
Gardena  Park  No  2;  owner  and 
builder,  B  Esthergoody,  P  -  Box 
2104. 

DWELLINGS  (3-room)  (5),  $2400 
each;  ptn  Section  15,  Township  8. 
Alder  Creek;  owner  and  builder, 
Steve  Zelanick.  Box  66,  Folsom. 

DWELLING  (8-room),  $6000;  Lot  30, 
El  Paraiso;  owner  and  builder, 
Ralph  Bradley,  Route  4.  Box  3496. 

^DDITION      (to     slaughter     house), 


•        ♦*  '        *  ■  •*»>*4f*„ 
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GEORGE  M.  PHILPOTT  CO. 

■ryant  bet.  9th  and  lOtb  Sts..  S.  F. 


COMPRESSORS 

PUMPS 
CONCRITE  IREAKERS 

RENTAL   SERVICE 

Drill  StMl    •    Qadf    •    V-Ralts 

Wira  Ropa  aad  Fittings 

■all  ft  Roliar  iaarlagt 

SAN  FRANCISCO 

HEmleck  S47S 
OAKLAND 

HUmboldt  1A56 


ANNOUNCING  THE  NEW  TREATED 

C.  P.  FORM  CLAMP 


After  y«ors  of  extended  research 
the  C.  P.  Concrete  Equipment  Company 
have  developed  a  treatment  which  hat 
been  applied  to  the  C.  P.  Form  Clomp 
Assembly,  which  provides  the  following 
advantages: 

1— Will  not  rust. 
2 — Concrete  will  not  adhere. 
3— -Easily  removed  from  concrete. 
4^No  clean-up  expense. 

Imitfdlafe  Delivery  Available  out  of 
Oakland  and  Los  >ln9e/es  sf ociir 


C.  P.  STANDARD  CLAIMP  ASSEMBLY 
Potent  No.  2.164.592 


-  .*^^^^4^^^^^<MiMV»^MMMM 


STUD  ROD 


NUT  WASHER 


C.  P.  CONCRETE  EQUIPMENT  CO. 


1385  W.  Utb  St. 

6218  South  Wilton  Ploco 


Phone  TEmplebor  1405 
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DAILY     PACIFIC     BUILDER 


MONDAY,  JUNE  2,  1947 


! 


980M:  Lot  3102,  Florin  School  Dla- 
tiict;  owner  and  builder,  Jim  Kan- 
•lOC,  P  O  Box  3360. 

DWELLING  (3-rooin),  <2B00;  Ijot  Q, 
Pvker  Avenue  Tract;  owner  and 
buildar,  Warren  W  Ilshon,  1830 
Broadway. 

WARBHOUSC  (concrete  and  steel), 
|10,060 ;  Lot  21,  Block  F,  North  Sac- 
ramento Subdivision  No  2;  owner, 
Lee  Shapiro.  Route  7,  Box  1078; 
builder,  Warren  Dunbar. 

BERKELEY 


builder,    M   J   Strang.    5403   Oarvin 

Ave,  Richmond 
RESIDENCE.   2   -    FAMILY,   »14.000: 

282    234     No    14th    St;     owner    and 

builder.    A   G   Phillips.   Jr. 
BUSINESS    BUILDING.    $18,000    94« 

Wniow   owner.  Calvary  Commuri- 

tv    Church;    builder.    Geo    Bell.    142 

P    l»th    St. 


SAN    JOSE 


ADDITION,   flOOO;    2628   Chilton    Str 

owner   and    bulder,    H    L    Morton, 

premises. 
STOREROOM,  $520;  2838  Sacramento 

St;   owner  and   builder,   W  Brady, 

premlaes. 

SAN  JOSE 

BUSINESS  BUILDING,  $15,000;  2049 
Lincoln  Ave;  owner,  P  Beneventj; 
builder,  S  E  Barth,  1801  McDanlel 
St. 

BUSINESS  BUILDING.  $96,000;  1021 
1027  The  Alameda ;  own^ r,  IJault 
Of  America;  builder,  M  &  K  Cor- 
poration, 200  Financial  Center 
BldK-.    San    Francisco. 

ALTER  BUSINESS  BLDG,  '$68.030 ; 
64  W  Santa  Clara  St ;  owner.  Nuc- 
leus Bldg  &  Loan ;  builder,  Carl 
N  Swenson  Co.  P  O  Box  658. 

ALTER  1  -  FAMILY  RESIDENCK. 
16,000;  25  So  2l8t  St;  o^ner.  F 
Quadro;    builder,  S  E  Barth. 

ALTER  2  -  FAMILY  RESIDENCE. 
$2,100;  1110  Lincoln;  owner.  Ern- 
est Renzel,  JY;  builder,  Anderson 
Bros. 

1-FAMILY  RESIDENCE,  $6000;  lOK, 
Hervey  Lane;  owner  and  builder, 
Anton*  Meckler. 

1-FAMILY  RESIDENCE,  $8700;  170 
So  Morrison ;  ownei  and  builder, 
A  P  Souza. 

1-FAMILY  RESIDENCE,  $7000;  1472 
Burrell  Court;  owner,  M  Shoup; 
builder,  W  E  Dunn. 

ALTER  1  -  FAMILY  RESIDENCE. 
$500;  1194  Crescent  Dr;  owner.  V 
Traina;  builder,  M  Le  Roy  Hlatt, 
101    Wabash    Ave. 

BUSINESS  BUILDING,  $7000;  575 
Hamline;  owner  and  builder,' E  S 
Flllce. 

ALTER   1    -    FAMILY   RESIDENC!?!. 

$900;  298  So  17th  fat;  owner.  Mqs 
Conrad  Jensen ;  contractor,  Bert  F 
Ward    A    Son.    1245   Lincoln    Ave. 

1  -  FAMILY  RESIDENCE.  $12,500: 
1070  Westwood  Dr;  owner  and 
builder,   Ormal   Dixld. 

ALTER  OFFICE  BLDG,  $1000;  l.st 
A  San  Antonlu;  owner,  Twchy 
Bldg;  builder,  T  H  Herschbach, 
219  Twohy  Bldg. 

1-FAMILY  RESIDENCE,  $7300;  3"2 
No   10th  St;   owner.  B  F  McGulre; 


1-FAMILY  RESIDENCE.  .««?  000  •  34^ 
No  IBfh  St;  owner  and  builder, 
.1  C  Hluhtower. 

ALTER  BUSINESS  BI^DG  .$500;  81 
Almaden;  owner  and  bnVder,  A 
Williamson. 

1-FAMTLY  RJ^SirvF'^TCB,  $5000:  533 
Hamline:    owner.    Lor«n    B    Gray: 

builder.    G»»mel    Inc. 

ALTER  INDUSTRIAL  BLDG.  .•^''00  • 
ftOO  Lenzen  Ave;  owner,  W  A 
Grube  *  Co  builder,  E  A  Hath- 
awav    Co,   1275   Glen    EyHe   Ave. 

1-FAMILY  RESIDENCE.  $8000:  330 
Polhemus ;  owner.  Geo  McGrsw; 
builder.  O  W  Todd.  1305  Frcmon'. 
Ave. 

ALTER   1    -    FAMILY  REFTDETsCr:. 

$100;  1282  Shasta;  owner.  W  Sand- 
ers; builder,  c'  V  Brown,  Rt  1, 
Box  1173.  Santa  Clara. 

ALTER  BUSINESS  BLDG,  "^500; 
187  So  Slat  St;  owner.  Blanch 
Hanna:    builder.    Cleave    Norman. 

BUILD  PERGODA.  $500;  1127  Fair- 
view;  owner,  H  W  Callahan; 
builder.  W  M  Caldwel.  1241  Hed- 
dlng    St. 

ALTER  BUSINESS  BLDG..  SS^IOO : 
77  No  4th  St:  ov.-ner,  E  V/ill;amK ; 
builder,  M  W  Reese,  1262  Mlnncco- 
tft   Ave  ' 

ALTER  i  -  FAMILY  REDDEN 'rE, 
$1,500;  1448  Martin;  owner-  and 
builder,  Carl  A  Maaffrlo. 

1-FAMILY  RESIDENCE,  $9450;  1310 
Prevost ;  owner,  Nick  Bellontairr; 
builder.  Robt  A  Fletcher. 


SAN    MATEO 


ALTERATION  to  DWELLING,  JRl.- 
100;  132  No  Delaware  St.  San  Ma- 
teo ;  owner  and  builder,  Manuel 
F'ardal,  prem. 

PRIVATE  GARAGE.  .$925;  1403 
Bradley  Ave.  San  Mateo;  owner 
and   builder.   I  L  Walker,   prem. 

ALTER  DWELLING.  $1700:  113  No 
Claremont  St,  San  Mateo;  owner. 
Lulu  E  Martin,  pren;  buildoi. 
American  Conet  Co,  48  Hoff  lit, 
S'an    Francisco. 

MOVE  &.  ALTER  OFFICE,  $2100; 
Bay  Meadows  Airport ;  owner.  Bay 
Meadow's  Aviation  Corp,  B-x  Oil. 
San  Mateo;  builder,  Robert  Iv  Lane- 
Palo  Alto ;  plans  by  Joseph  A 
Stein,    San    Franci.ico. 

DWELLING,  $10,000;  Lot  1,  D1jc".c 
3,     Mfywood ;     owner,     Bernard     R 


SUBSTRUCTURE,  SACRAMENTO  COUNTY 


Low    and   Only    Bidder* 

Substructur*  Cost    $237.2?9.80 

SACRAMENTO  CO.,  Calif.  Across 
Three  Mile  Slouph  about  4.3  miles 
south   of   Rio  Vista. 

Owner— tStnte   of  California,  DIvIsIoaI 
of  Highways,  Public  Work^  Bldg , 
Sacramento,  Calif. 

State  Highway  Engineer— G,  T  Mc- 
Coy, Public  Works  Eldg.,  Sacra- 
mento, Calif. 

Rcinrorcea  concrete  sub-^tructure  for 
bridge. 

Low    Bidder — Johnson    Western    Co., 
Box     416,     Alameda,     Calif.,     $237.- 
229.80  . 
Work    Involves: 

(1)  3  c.y.   remove  concrete; 

(2)  8  sta.  clear  and  grufob; 

(3)  56  c.y.  rdwy.  excav  ; 

(4)  1,800  c.y.   struc.   excav..  type  A; 
(6)  fiOO  c.v.  do.  typo  B; 

(6)  1,30C     sy.     compact     origlnnl 
ground ; 

(7)  2,600    c.y.    Import    borrow; 

(8»  develop  water   supply  and   fur- 
nish water  equipment ; 
(9)  88  M.   gals,  apply  water; 
(10;  6  sta.   flnlFh   rdw^r  ; 

(11)  3    tons    llq.    asph.    SC-2    prim*' 
coat ; 

(12)  19  tons  llq.  asph.  RC-2  bit  surf 
treatment; 

(A> 
(1) $-''000 


(13 >  1.5O0  sq.  vis.  inepaiu,  mix  anJ 
shap«-    surf     bit     surf,    treat. ; 

(14)  22  M.  ft  BM  treated  Donglaii 
fir   timber; 

•  15)  5  2  MO  ft.   BM  untreated  do; 

(16)  1,010  c.y.  Clcss  A  portland  ce- 
ment cone    struc. ; 

(17>  1,120  cy.  do,  footln,?  block; 

(18)  4,500   lbs.    misc.    rteel : 

(19)  7.S88  l.f  furnish  untreated  tim- 
ber piling; 

(20)  6,610   If    furnish    treated    do; 

(21)  422  each   drlv(»  timber  piles: 

(22)  100   l.f.    laminated    guard    raiU'^e 

(23)  123.000  Iba  furnish  bar  roinf 
steel : 

'24)   123,C0O  lbs    place  do; 
'25)  electrical  work:         / 
(26)  engineer's  office 
Total    bids    Mav    23   v^'cre : 

(A)  Johnson    Western    Ci..,    Alaincdn, 
Calif.,   $237.229.C0. 

(B)  Duncanson     Harrclson    Co.,    3a "^ 
Francisco,    $246,660.00. 

(C)  H.      F.      Lauritzen.      Pittsburgh, 
$249,352.65. 

(D)  Healy    Tlbhetta    Const    Co.,    San 
Francisco,    $286,035.40. 

(El   Ben  C.  Gerwick  Inc.,  San  Fran- 
cisco.  $331,904.00. 

(F)   Butte  Con.st.  Co.,  San  Francisco, 
$3.32,70678. 
Unit  prices   follow: 


(2)..., 

(8)... 

(4)... 

(8)..-. 

(«)... 

(7)... 

(8)... 

(»>... 
(10)  . 
(ID... 
(12)... 
(1»)..., 
(14).... 
(15)..., 
(16).... 
(17). ._ 
(18).... 
(19)   .. 
(20) 
(21) 
(22  > 
(23) 
(24) 
(26) 


.•••('•««*^*  ■•«••■  ••^•j 


350.00 

L.-^O 

37.00 

4.00 

.30 

1  00 

500.00 

3.00 

60  00 

30  00 

,      20.00 

2.00 

.3.'<0.00 

300.00 

64.00 

32.00 

.50 

.60 

1.15 

64  00 

5.00 

^  .06 

.02 

1000  00 


(28) 2,50000 


(B) 

$30.00 

35.00 

r.oo 

40.00 

12.50 

.20 

.50 

2.V).00 

2.00 

.HO.OO 

4.100 

12.00 

.25 

400.00 

300  00 

60.00 

38.00 

.10 

1.00 

1.00 

50.00 

3.00 

.08 

.03 

!  10)  W 

8000.00 


(C) 

$.30.00 

30  00 

.80 

6.60 

11.00 

.11 

.80 

150.00 

1  75 

15  00 

35.00 

25.00 

.50 

330.00 

190,00 

115  00 

45.00 

.30 

.68 

1.30 

80.00 

4.00 

.06 

.0225 

7.50.00 

4500.00 


(D) 

$15.00 

60  00 

3.00 

20  00 

8.00 

.28 

90 

7500.00 

2.00 

30.00 

50  00 

.30f)0 

.W 

400  00 

200  00 

HO  00 

(!0.0<) 

.15 

.80 

1.H0 

100.00 

5.00 

.07 

.04 

3000  00 

1.500.00 


(E) 
$20  00 
50J)0 
l.W) 

rvoo 

1O00 

/»«) 

1  00 

800  00 

3.«» 

20  00 

30.00 

:>o.oo 

.30 

400.00 

.300  00 

75.00 

100  00 

1.00 

.75 

.40 

76.00 

3.00 

.08 

•04 

2800  00 

1322  00 


(F) 

$6.00 

242.00 

2.40 

?i.00 

680 

13 

1.80 

1200  00 

2.fto 

•18.00 

25  0(^ 

.30.00 

.lf» 

?fi0  00 

.•?2.''i  W 

10':'..'-.0 

90  00 

.of, 

1..3(i 
l.Sf. 

71.50 

2.26 

.00 

.04 

(Wlfi.OO 

isir.oo 


PECAN  INDUSTRIAL  FLOORING 

KILN  DRIED  -  T  &  G  -  SQUARE  ENDS 

Thicknew  1,^"  Net 

Mixed  Net  Widths  4V4"  -  J^^"  -  6V4"  -  7V4" 
I.«ngth.s  -  4  Feet  to  16  Feet 

SAMPLES  and  PRICES  ON  REQUEST     * 

GORDON.MacBEATH  HARDWOOD  CO. 

2S46  San  Pablo  Av*.  BERKELEY  2.  CALIF 

Phone  .  .  .  BErkeUy  5865 


1 


Giles,  105  Barneson  Ave,  &an  Mf- 
teo;  builder,  Conway  &  CulUgan, 
San  Mateo ;  plans  by  Ski  Jansen, 
San   Mateo.' 

DWELLING.  $7000:  Lot  9,  Block  2, 
CoIIeKe  Park  No  2;  owner  and 
builder,  Conway  A  CuUlgan,  37th 
&   h;i  Camiiio  Real.   San   Mateo. 

DWELLING,  $14,000;  Lot  26,  San 
Muteo  Terrace  No  5;  owner,  O 
Nouini.  1218  Nadina  St,  Uan  Lla- 
t^o;  builder,  J  G  Caldwell,  515 
Clark   Drive,   San   Mateo. 

DWELLJNG,  $8000;  Lot  8,  Block  2. 
Blossom  Heath  Manor;  owner, 
Louis  T  Samuels,  21  Sutter  St., 
San  Francisco;  builder,  Hanson 
Bros,  5840  Mission  St,  £an  Fran- 
cisco. 

BURLINGAME 


REPAIRS  to  RESIDENCE,  $1000;  11 
iiurli.!ganie  A%cnue;,  Burlingame; 
owner  Frank  Lee,  prem ;  builder, 
Unite.!  Const  Co,  6653  Mission  St, 
San  Francisco. 


MENLO   PARK 


DWELLINGS.  (5).  $7500  each-  Lo.u 
6  to  10,  Mills  Court,  Menlo  Park; 
owner  and  builder,  P  J  Murphy, 
San    Carlos. 

ADD  to  DWELLING,  $3000;  Block 
5,  Felton  Gables;  ov/ner.  Chas 
Angelo,  C38  Oak  Grove  Ave,  Men- 
lo Park;  builder,  FJeldhelm  & 
Bowman,  1075  El — C:araino  Rekl, 
Menlo  Park. 


ATHERTON 


ADD  &  ALTERATION  to  DWELL- 
ING, $500;  Ptn  Ix)t3  63  &  64,  Pol- 
hemus Tract,  Atherton;  ovvni»r  and 
builder.  Fred  Wllhams,  363  Stock- 
bridee    Ave,    Atherton. 

ADD  &  ALTERATION  to  DWELL- 
ING, $5000;  57  Almendral  Ave, 
Atherton ;  owner  and  builder,  Lou 
B    Mulloy,    prem. 

ALTERATIONS,  $2000;  120  Selby 
Lane,  Atherton ;  owner,  Bert  Ros- 
enblum,  prem:  builder,  Nichols  & 
While,  145  Addison  Av«»,  Palo  Alto. 


Completion  Notices 


MONTEREY   COUNTY 

Recorded  Accepted 

May  26,  1947— Ptn  Lots  2  and  4, 
Block  236,  Forest  Park  Tract  Ad- 
dition No  1.  Charlea  W  White- 
man  to  whom  It  may  concern 

May  20,   1947 

May  26,  1947— Lot  7  and  ptn  Lot  6, 
Block  236,  Forest  Park  Tract  Ad- 
dition No  1.  Walter  L  MlUette  to 
whom  it  may  concern. .May  16,  1947 

May  16,  a947— Lot  90x150  ft  Monte- 
rey City  Lands.  Rlnaldo  E  Mag- 
nelll  to  Stolte,  Inc May  18,  1947 

May  18,  1947— Part  7,  Elton  B  Heb- 
bron  Subdivision,  Salinas.  M  D 
and  Rachel  A  Steams  to  whom 
it  may  concern May  IS,  1947 

May  13,  1947— Lot  25.  Block  18,  Del 
Monte  Park,  Pacific  Grove.  James 
E  Stogner  to  whom  it  may  con- 
cern...-  .May    12,    1947 

May  14,  1947— Ptn  Lots  6,  8  and  10, 
Block  12,  V4sta  Del  Rey  Tract 
Edwin  E  Hawes  to  Megna  &  Wel- 
bom _ May  10,  1947 

May  16.  1947 — Parcel  land  In  Mon- 
teray  City  Lands  Tract  90x120  ft 
beginning  68  ft  from  comer  No 
10.  Alfred  G  Magnelli  Jr  to  Stolte, 
Inc .May  10,  1947 

May  16,  1947— Lot  9,  Block  48.  Del 
Monte  Park,  Pacific  Grove.  Betty 
L  Moore  to  whom  it  may  concern 
„_ May    IB,  1947 

May  19,  1947— Lots  1,  2  and  4,  Block 
2,  Salinas  Industrial  Acrea  Ous- 
taf  F  and  Roselie  B  Anderson  to 
Cliff  Hicks .- May  16,  1947 

May  20,  1947 — 6  acres  in  Rancho 
Canada  de  la  Carpenterla,  near 
Aromas.  H  C  EUingwood  to  L  C 
Bourguignon M&y   14,   1947 

May  21,  1947— Lot  12,  Block  2,  Sun- 
stream  Village.  W  A  Cunning- 
ham to  whom  it  may  concern.... 
„ _ May   21,    1947 

May  21,  1947— Lot  23,  Spencer  Bto- 
borg  Addition.  A  C  Sangster  to 
whom  it  may  concern.  May  17,  1947 

May  22,  1947— LoU  12  and  14,  Block 
7;  Lots  2,  4,  6  and  8,  Block  8; 
Lots  6,  7,  8  and  9,  Block  13,  Glen 
Haven  Park.  Patrick  H  and 
Agnes  L  Haley  to  whom  it  may 
concern May   19,    1947 


May  U.  1947— Being  part  Lrota  1.  S. 
6,  Block  20,  Wither*  AddlUon. 
Charles  G  Stephana  to  whom  It 
may  concern May  12,  1947 

May  19.  1947— Lot  18.  Block  8,  Ord 
Terrace.  Monterey  Land  &  Hot 
Springe  Co  to  Lloyd  O  Stedbam 
Jtoy    17.   1947 

May  22,  1947— Lot  289,  Robles  Del 
Rio  Carmelo,  Subdivision  No  2. 
Oerda  Blackman  to  whom  it  nuiy 
concern May   16,    1947 

May  20,  1947— B  %  of  NW  %  Sec 
24,  Township  20,  S  R  2  E,  being 
a  part  of  10.751  acres.  Jean  Page 
Wharton  to  whom  it  may  concern 
_._ .May  16,  1»47 

May  21,  1947— Lot  21,  Block  8.  Sun- 
stream  Village.  James  A  Barron 

to  whom  it  may  concern 

- J4ay  20,  1947 

May  22,  1947— Lot  5,  Block  4.  01«n 
Haven  Park.  Harry  A  and  Cath- 
erine Ekelln  to  whom  it  may  con- 
cern  - May  21,  1947 

May  22,  1947— Lot  1,  Block  16,  Air- 
port Homes  Tract  No  2.  William 
J  and  Grace  McCallum  to  C  J 
Barron..- „ _...May  21,  1947 

May  13,  1947— Lot  7,  Private  May  of 
Monterey  Bay  Fsirms  Subdivision 
No  1.  Claude  Hardy  and  Harold 
McGaffey  to  whom  it  may  con- 
cern  May   9,    1947 

May  13,  1947 — 0.187  acre,  being  a 
portion  of  Block  358,  Fairway 
Homes  Tract.  Joseph  F  and  Helen 

M  Medany  to  Stolte,  Inc 

„ May  9,  1947 

May  24,  1947— Lot  4,  SW  10  ft  Ldt 
6,  Block  17,  Del  Mont©  Park,  Pa- 
cific Grove.  Jean  Elliott  Booker, 
also  known  as  Jean  E  Booker,  to 
whom  it  may  concem..May  24,  1947 

May  23,  1947— Lot  4,  Block  6,  Glen 
Haven  Park.  J  A  and  Marguerite 
Erickson May  22,  1947 


SANTA  CLARA  COUNTY 


May  2«,   1947—2511-15-19-28-27  48t% 
AVENUE.      Claude    T     Lindaay. 

Inc  to  whom  it  may  concern 

_ May   28.    1947 

ALAMEDA  COUNTY 


Recorded  Accepted 

May  28,  1947—17531  Almond  Rd. 
Hayward.  James  J  Threlkeld  to 
whom  it  may  concem.May  27,  1947 

May  28,  1947—8546  Thermal  St  Oak- 
land. Carl  L  and  Irene  Sand  to 
George  H  Calder May  20,  1947 

May  28.  1947—961  and  958  Caatro 
St,  Albany.  David  and  Rauha 
Keati  to  whom  it  may  concern.. 
Jfay  24.  1947 


Liens  nied 


MONTEREY  COUNTY 


Recorded  Amount 

May  14,  1947— S  %  Lot  8,  N  %  of 
Lot  K>,  Block  W,  Addition  No  1. 
Carmel.  George  Dietl  vs  Adrian 
S  and  Anna  M  Harbolt — 48.916.10 
May  17,  1947— S  %  of  Lot  8  and  N 
H  of  Lot  10,  Block  U,  CarmaL 
George  Dietl  vs  Adrian  S  and 
Anna  M  Harbort  and  Harry  A 
Leonard   43,918.10 


Recorded  Accepted 

May  22  ,1947— Ptn  Lot  66,  Los  Alto 
Country  Club  Properties,  begin- 
ning SW  line  Lot  66,  NW  214.64 
ft,  NE  290.53  ft,  E  on  Lot  66  184.54 
ft    Wendell    W    and    Nancy    M 

Roscoe  to  Ralph   C  Knight 

_ „ _ May   20,   1947 

May  22,  1947— All  of  Lot  9,  Block  1, 
Tract  No  346,  Monastery  Sub- 
division (xardens.  Unit  No  1,  11 
Maps  46  and  47.  Virginia  P  Mitch- 
ell to  Thomas  L  Mitchell  &  Co.... 
J4ay  21,   1947 

May  22,  1947— Lot  18,  Tract  No  287, 
Mablum  Garden,  8  Maps  88.  Al- 
fred J  Flnelli  898  S  3rd  St  San 
Jose,  to  Gilpatrlck  A  Standiah— 
...- May  19,  1947 

SAN    FRANCISCO 


DOORS 

Two  and  Three  Pands 
2  ft.  0 in.  X  6 ft  Sin. 
2  ft  4  in.  X  6  ft  8  in* 
2  ft  6  in.  X  6  ft  8  in. 

Some  Miscdlaneoot 


Grade  A,  $6.50  each 
Grade  C,  $5.75  each 

NEWSOME  &  BECHTEL 

INCORPORATED 
5760  Shellmound  St^  Emeryville 
Calif.     -     Phone  OLympic  !5572 


Recorded  Accepted 

May  28,  1947—1439  UNDERWOOD 
Ave.  James  Stinson  to  whom  it 
may  concern.. May  18,  1947 

May  28,  1947— SW  FRANKLIN  and 
Bush  Sts.  Bank  of  America  extr 
est  A  H  Stein,  deed,  to  Mills  Con- 
struction Company May  26,  1947 

May  28,  1947--4S  HUBBELI..  J"  V 
Moon  Commis.'sary  Co  to  A  M 
Hardy Mav  24,   1947 

May  29.  1947— B  3eth  AVENUE  260 
N    Ortega.     Wm    F    and    Helene 
Wolfinger  to  Rude  A  Lipman 
_ May   23,    1947 


ACME 
EQHIPMERT  CO. 

Engineers   •   Manufacturers 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     -     HOISTS 

STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  -  Pulleys  •  Belts 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 
San  Frandsco  7 

Phone   EXbrook  1960 
EXbrook  1752 


BURKE     FORM     CLAMPS 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT        COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.     J.     BURKE     &     CO..     INC. 


780  Bryant  Street 


San   Francisco 


Phone  GArfield  8768 


IHj]^^^ 


PIONEERS  IN 

PREFABRI- 

CATION 

Laminated  Lumber, 

Beams,  Arches, 

Trusses 

JI^STRVCTIJRES^ 

IMOOSrOBATIft 

220  MontaomAry  fttrMd,  VUKmi  e-M07 
Ban    rranclseo  4,  CalH. 

Saeramwta  Offlca: 
1014  •  Sth  St.,  Phan*  Sac.  StM3 


PIPE  INSULATION 
HoldstHEAt  Inside 

Architects,  Engineers,  Plant  Super- 
intendents all  specify  FIBERGLAS 
Hold-the-Heat  Insulation  for  steam 
and  hot  water  heating  systems,  steam 
and  process  piping  and  equipment. 

Tips  hi  Thermal  Efficiency  because  it  is 

iraMTWIIOHT   VUMINMIOOf  lASTTOUSS 

riRMANINT  LOW  IN  COST 

NOT  NAtMIO  ST  MOISTUM 

Now  mvailaMe  at  your  insulation  supply 
house  or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


OrMfM 

ftumoiAi 

UStS: 

lUCTIICAl  INtUlAnON 

COID  INtUlATION 

COMFOIT  mSUlATKM 

OICOIATIVI  FAItKS 

Fiini  ClOTNS 

DusT-sror  riinis 

SHir  INIULATMN 

SOUND  OIADHMNO 

ROOf  OICK  MSUUnON 

ROOnt'S  NIOf  TARN 


SAN    f  BftNClSCO 

'  39   B'van»    S»'f  r' 
S  O  >  I  ,  .    ',  ?  f  • 


OAKLAND 
Siib    Vd    Strcrt 
TW.oooln   t*'  8 


fRESNO 

C.       Ma»on    build. 


MONDAY.  JUNE  2.  1947 


DAILY     PACIFIC     BUILDER 
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SANTA  CLARA  COUNTY 

Recorded  Amount 

May  23,  1M7— N  San  Carlos  St  NS 
00202  ft  SE  comer  Pl&nk  Tract. 
NW  250  ft.  SW  10  ft,  NW  87  ft, 
SW  72  ft.  Kmest  A  and  Ronald 
W  Hathaway,  <l«>ing  buelness  as 
K  A  Hathlway  Co,  vs  Violet 
Sweet    «S,U3.»4 

May  22,  1947—0.48  acre,  ptn  M76- 
acre  tract  in  Flancho  L.os  Coches; 
also  N  line  San  Carlos  NE  682.12 
ft,  SB  in  Plank  Tract,  Rancho 
LiOB  Coches.  Ernest  A  and  Ronald 
W  Hathaway,  doing  business  as 
E  A  Hathaway  A  Co,  vs  Paul  F 
and  Virginia  E  PolezzL_ |3»&8i 

May  22,  1947— Lot  29,  Amended  Map 
of  J  B  Groham  Subdivision,  4 
Mapa  8  and  9.  Li  E  Garcia  vs 
Ralph  Quesada  Navarro 4546.79 

May  22,  1947— E  Central  Ave  NE 
60  ft  N  line  Tubby  St,  being  aU 
of  Lot  9  and  ptn  Lot  10,  L  A  Sly 
Subdivision.  San  Jose  Wood  Prod- 
ucts Co  vs  J  W  and  Birdie  Pierce 
11,336.64 

May  22,  1947— Lot  8,  Dalma  Tract 
No  3,  6  Maps  16.  Lee  Hughes  vs 
Earl  J  and  Agnes  L  Sharp  ...|36LS8 

May  22,  1947— Lot  36,  Map  of  Ham- 
wood,  N  86.  Lee  Hughes  vs  Slg- 
mund  P  and  Annie  L  Swincky 
— „ 9270.12 

May  22,  1947— Lot  9,  Dalma  Tract 
No  80,  5  Maps  2,  16.  Lee  Hughes 
vs  James  Burton  and  Margaret  L 
Taylor   1339.32 


SAN    FRANCISCO 


Recorded  Amount 

May  29,  1947—79  TURK  ST.  Man- 
ning A  Whitaker  va  K  D  Mc- 
Elroy,   Noel  Sullivan,  T  B  Doyle 

and   O  K  Cuuhing J34.ii2 

May  29,  1947— W  MiSSlON  ST  16^ 
S  24th  St.  Manning  &  Whllaker 
vs  Juhn  Vivian  Anka,  Stephen 
and    Pauline   Kriotovlch 184.81 


Release  of  Liens 


Furnace  Permits 


OAKLAND 


OAKLAND 


MONTEREY  COUNTY 


Recorded  Amount 

May  13, 1947—5.037  acres  along  Tus- 
tin  Rd,  Rancho  Boise  Nueva  y 
Moro  Coja.  O  C  Bement  to  James 
A  and  Wllmerth  A  Bush (258.29 

May  13,  1947—5.037  acres  along  Tus- 
tin  Rd,  Rancho  Bolsa  Nueva  y 
Moro  Cojo.  Talcott  Lumber  Co  to 
James  H  and  Wllmerth  A  Bush 
_ „ 9<U».1S 

May  20,  1947— Lot  1,  Block  6,  Rodeo 
Tract  No  8.  J  A  Srickson  to  Wm 
Bradford  Dickens  Jr  1877.75 

May  23,  1947— Ptn  Lots  34  and  35, 
Locke  Paddon  Addition  to  Slinas. 
Frank  Cabaluna  to  J  T  and  Ruby 
A  Tutt  (part  payment) $800.00 


Release  of  Liens 


10  Marlow  Dr;  owner,  Thoms;  deal- 
er. Golden  Gate;  floor  furnace. 

2246  96th  Ave ;  owner,  Curson  ;  deal- 
er, Aladdin  Heating;  blower  unit. 

10709  Pippin;  owner,  G  A  Walker; 
dealer,  E  J  Hoerst ;  floor  furnace. 

5417  MacArthur;  owner,  Wetherby; 
dealer,  Morrill ;  floor  furnace. 

6832  MacArthur;  owner,  Gilmore; 
dealer,  Harer  Furnace  Co;  central 
furnace. 

3247  E  14th  St;  owner,  J  B  Peter- 
son; dealer,  Harer  Furnace  Co;  cen- 
tral furnace. 

10041  Burr;  owner,  E  Van  Ness; 
dealer,  Harer  Furnace  Co;  floor  fur- 
nace. 

5787  Scarborough;  owner  and  deal- 
er, H  S  Black ;  floor  furnace. 


$6,000  -  $7,000  Home 

(Continued  from  Page  One) 

predictions  that  came  from  gov- 
ernment sources  back  in  the  days 
of  Wilson  W.  Wyatt,  and  since,  but 
the  home  builders  are  satisfied  they 
are  doing  the  best  they  can. 

Housing  Expediter  Creed ^n  told 
NAHB  othcials  last  week  that  in 
any  event  there  would  not  be 
enough  metal  items  for  construc- 
tion of  more  than  800,000  housing 
units  in  1947,  Metal  now  stands 
as  the  Hidi-cest  of  all  products  con- 
tributing   to    home    completion. 

The  alleged  slowing  down  of  on- 
site  labor  is  worrying  the  contrac- 
tors. "Most  of  our  trouble,"  said 
Gar,  "is  coming  from  areas  with 
the  tight  closed  shop".  He  would 
not  name  specific  trades  that  the 
NAHB  feels  guilty  of  restrictive 
practices  but  he  said  the  associa- 
tion could  document  innumerable 
individual   cases. 

One  of  the  association's  most 
nettling  problems  is  with  VA's  sys- 
tem of  appraising  houses  for  sale 
to  GIs. 

•  Cortright  explained  that  VA's 
use  of  professional  appraisers  in- 
stead of  federal  housing  adminis- 
tration appraisers  has  stopped 
many  a  sale  for  the  builders. 
Vet  Sales  Vital 

These  VA  appraisers  do  a  good 
job  of  estimating  on  their  own  fa- 
miliar properties,  Cortright  ad- 
mitted, but  arc  so  often  a  good 
deal  lower  than  FHA  estimators 
who  are  more  familiar  with  build- 
ers' costs  that  the  sales  are  stop- 
ped. It  is  not  unusual,  ho  said, 
to  find  the  two  as  much  as  |1,000 
apart. 

FHA  has  been  evaluating  homes 
for  14  years.  What's  more,  the 
agency  ha.s  its  own  breukdo\/n 
sheet  by  which  it  follows  cost  ad- 
vances by  materials,  trades  and 
work.  Among  50,000  properties 
surveyed  by  NAHB,  50  per  cent  of 
the  returns  stated  that  VA  ap- 
praisers underestimated  the  FHA 
appraisers,  spoiling  Males. 

The  builders'  most  serious  cur- 
rent problem  on  this  subject  lies 
in  the  fact  that  FHA  sets  a  ceil- 
ing on  home  cost,  revises  the  figure 
upward  where,  circumstances  war- 
rant. But  the  builder  must  sell  en 
the  basis  of  a  VA  appraisal  which 
often  doees  not  take  the  revised 
cost  sheet  into  account.  "If  wp 
can't  sell  to  veterans,  we  are  bad 
off",  Cortright  said. 

Stop  With   Dealers 

The  president,  Carr,  told  report- 
ers he  had  never  been  approached 
by  the  executive  branch  on  the 
problem  of  high  costs  in  home  con- 
struction. There  have  been  infor- 
mal talks  with  Creedon,  he  re- 
vealed, but  from  the  facts  at  hand 
it  would  appear  the  campaign  of 
the  White  House,  announced  ar 
seeking  out  the  construction  in- 
dustry in  an  effort  to  bring  cri^tF 
and  prices  down,  has  not  gone  be- 
yond the  materials  dealer  and  man- 
ufacturers. At  least,  this  is  true 
as  far  as  the  President  and  his 
economic  advisors  are  concerned. 


WALL-BED-SERYICE 

NEW 

Ko/fer-Kecess 

Olid 

Jam    Bed* 

ALL  MAKES  REPAIKED 

742  Market  Str««t 

UHm  230-232 

EXbrook  0S40 

Son  Proacitce,  Collf. 


ftANTA  GUAR  A  COUNTY 


Recorded  Amount 

May  22.  1947— Lot  8,  Tract  No  172, 

San  Tomas  Haciendas,  5  Maps  36. 

Martin    A   Webster    to    Clem    C 

Coplen  

May  22,  1947— Lot  8,  Tract  No  172, 

San  Tomas  Haciendas,  5  Maps  35. 

A  Tonelli  to  Clem  C  Coplen    

SAN    FRANCISCO 


Recorded  Amount 

May  28,  1947— E  MISSION  ST  200 
N  25th.    Manning  A  Whitaker  to 

Juan  and  Violet   Perez   

May  28,  1947—39  TURK  STREET. 
Manning  A  Whitaker  to  Lela 
and  Jean  Bluth,  Nicholas  and 
James   Broughton    


2441  Ashby ;  owner,  Vaughn ;  deal- 
er, G  Morrill ;  water  closet ;  wash 
basin;  bath  tub;  sink;  wash  tub; 
Bendix. 

1964  San  Pablo  Ave;  owner,  S  An- 
silmo;   dealer,   Art  Johnson;    Bendix. 

170  Montrose  Rd;  owper,  G  Broune; 
dealer.  Art  Johnson ;  Bendix. 
I     1209  Hearst;   owner,  W   M  David- 
son ;  dealer.  Art  Johnson ;  Bendix 
I     28606      1436    Curtis;     owner.    L    N 
Johnson;  dealer,  Art  Johnson;  Ben- 
'dlx. 

2909  Forest;  owner,  M  S  Galllson; 
dealer.  Art  Johnson;  Bendix. 

2504  Ashby;  owner,  Dr  S  Warren 
Smith ;  dealer.  Art  Johnson ;  Bendix. 

1629  Dwight;  owner,  M  C  Very; 
dealer.  Art  Johnson ;  Bendix. 

161  Hlllcourt  Rd;  owner,  N  B  Way- 
land  ;  dealer.  Art  Johnson ;  Bendix. 

1712  James;  owner,  C  F  Strobeir 
dealer,  Art  Johnson;  Launderall. 

1226  Stannage;  owner,  A  Ania; 
dealer,  W  MacMillan;  water  closet; 
wash  basin;  bath  tub^  sink;  wash 
tub;  drain. 

2017  Dohr  owner,  Moore;  dealer,  M 
J  Schmltt ;  water  closet ;  wash  basin  ; 
shower. 


SURFACING,  ALAMEDA,  CONTRA  COSTA  COUNTIES 


Low  and  Only  Bidders 

Surfacing  Cost.   $158,462.82 

ALAMEDA   and    Contra   Costa.   Cos., 
Calif.    Between  Haywaid  and  Dub 
lln    and   between    Dan\ille    and    3.1 
miles  south. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  5.3  miles  repairing:  portions 
by  placing  plant  mix  surfacing  ov- 
er the  exif-ting  pavement  and  r«- 
pslring  portion  by  placing'  crushes' 
un  base  and  plant  mix  surfacing 
over  the  existing  pavement. 

Low    Bidder-^T.    R. 
Central,   Box   216, 
1158,462.82. 
Work   involves : 
(1^  54   c.y.   remove  concrete 


Armstrong,    400 
El    Cerrito,   Cal., 


(2)  S.400  cy.   r.iwy.   < 

Bxcav. ; 

(3)  520  c.y.   struc.  excav., 

(4)  60  c  v.  ditch  and 

channel  exc.iv.  | 

(at  /.OlO  tons  import 

borrow; 

• 

(6)  develop  water  si 

ipnly  and 

fur- 

nish   water  equipment; 

(7)  870  M.   gals,   nop 

Iv  water; 

(8)  22,666   tons    crusher   run    base;    | 

(9)  260  tons  llq.  asph 

.  SC-S  bit 

surf 

treatment ; 

10)  42,060     n.y.     prepare,     mix. 

and 

9>hape  surf.  bit. 

Burf.  treat.;         ' 

(A> 

(B) 

n> -. 

>475 

111.00 

(2) 

1.60 

.80 

(8» 

4.00 

2.50 

(4) 

2.S0 

1.70 

(5i  ._: ;„.. 

2.85 

l.SO 

<6> -„ 

900.00 

1000.00 

( 7 ) 

2.00 

2.20 

<») -    .. 

2.55 

260 

(9) 

24.00 

20.00 

(10> 

.096 

.14 

(11) _ „ 

32.00 

37.00 

(12t „ ».. _... 

4.f7 

5.00 

(13) 

4.67 

5.00 

(14) ._.„.*_.._...»_ 

32.00 

23.00 

(15)...„ — 

3.46 

7.00 

(16) 

46.00 

57.00 

(17)  ..,^ -...^.... 

.12 

.10 

( 18  \  ..•iM>**M— •«.•••——••■>•■ 

30.00 

2S00 

(191 

2.60 

4.00 

(20).... _ 

5.50 

300 

(21) „- 

2.57 

2.00 

(22)..-.     . 

3.36 

3.00 

(23) 

7.59 

aso 

(24) 

9.72 

12.00 

(11)  86     ton.s     aspli.     cmul.ilon     puli.t 
binder  and  seal  coat; 

(12)  8.080  tons  plant  mix  surf,  d'-nro 
giuded; 

(13)  3.940  tons  do,  open  graded; 

(14)  15    tons    liq.    asph.    SC-1    prime 
coat ; 

(15)  22   tens   rock  dust,  open   gradfd 
plant  mix  surf. ; 

(16)  42  c.y.  Cla'3  A  portland  cement 
concrete  struc. : 

(17)  1.845  lbs    bar  relnf.  8t»»pl : 

(18)  3  c.y.  packed  concrete   riprap: 

(19)  250    l.f    metal   plate   guard   rail- 
ing: 

(20)  2fi  encb   r^ovf>  and   lesot  ctilvert 
markers,  guide  posts  and  slgiib; 

(21)  16  If.    12  in.   CMP.   16  fi:age: 

(22)  12  If.   18-lM.  do; 

(23)  62  If.  36-ln.   CMP  12   Rnge; 

(24)  42  If.   48-lnch  do. 
Total  bids  May  28  were: 

(A)  J.  R.  Armstrong,  El  Cerrito,  Cal., 
Calif.,    $158,462.82. 

(B)  N.  M.  Ball  Sons,  Berkeley,  Calif., 
$158,868.90. 

(C)  W. 'C.    Railing,    Redwood    City, 
Calif.,    $166,166.16 

(D)  Lep   .T.    Immel,    .San   Pablo,  Cal., 
$171,010.30. 

(E)  A.   S.  Jones,   Napa,  Calif.,   $179,- 
830.20. 

(F)  Independent  Constr.  Co.,  Ltd., 
Oakland,  Calif.,  $191,880.20. 

Uhit   pricpB   follow: 

(C)  (D)  (E)  (F) 

$15.00  $12.00  $2000  $10.00 

2.85  1.38  1.10  1.25 

1.75  2.00  2.00  3.00 

1.75  2.40  1.60  3.00 

2.45  2.60  2.80  3.00 

2000.00  700.00  400.00  2500.00 

200  200  2.00  2.50 

2.70  3.00  3.03  3.25 

18  90  25.00  32.00  30.00 

•         .12  .10  .10  .12 

25.00  30.00  33.00  30.0() 

4.50  4.75  5.15  5.30 

455  4.96  5.16  5.30 

21.00  26W)  32.00  30.00 

9.24  15.00  .1.10  3.25 
64.90  35.00  r,(i.00  66.00 

.20  14  Ofl  .1.^ 

30.00  30.00  .1.1X)0  2.'''.00 

4.25  4.00  4  00  20  (K) 
7.00  6.00  500  5.000 
4.15  2.50  4.00  3.00 
5.66  3.00  500  «  4  00 
9.00  7.00  10.00  7.00 

12.00  9.00  12.50  16.00 


1678  7th  St ;  owner, ;  plumber. 

Huff schmldt ;  1  fixture ;  2  water  con- 
nections. 

5925  Ocean  View;  owner,  VIncente; 
plumber,  J  Sorensen;  1  fixture;  1 
water  connection. 

5235  Harbord;  owner,  CJeo  Dynan; 
plumber,  E  J  Hoerst;  32  water  con- 
nections. 

2908  E  18th  St ;  owner,  E  K  Gabrlel- 
son;  plumber,  F  E  Nearhood;  1  fix- 
ture; 2  water  connections. 

1632  Broadway;  owner,  Edwards 
Jewelery;  plumber.  Earl  E  Lawless; 
1  gas  outlet. 

416  8th  St ;  owner,  S  Cortes ;  plumb- 
er, James  H  Smith ;  2  fixtures. 

1116  62nd  St;  owner,  Benglno; 
plumber,  Al  Ferrerla;  3  fixtures. 


Electrical  Permits 


6AN    FRANCISCO 


6746  340  Pine;  owner,  MacDonald 
Prod  Co;  contractor,  Chas  A  Lang- 
lais;  27  outlets;  1  switch. 

6747  989  Market ;  <>\vnor,  C  F  Wle- 
land;  contractor.  Enterprise  Elec 
Wks;  54  outlets;  8  swltehea 

R748  280  (."■r'niMerjIal  St ;  rwnrr.  H 
Norman;  contrac'or,  Entorpri.ie  I  iec 
Wks;   6  outlets;   2   plugs. 

07-J9  r..50  7t!i  St:  owner,  Ilahn  Co; 
contractor,  Buzzell  Elec  Wks ;  mo- 
tors. 

6750  34?  Racnimento:  owner ; 

contractor,    Buzzell   Elect:   8  outlets; 
1    switch. 

6751  821  Lincoln  Way;  owner, 
Toulouse  Laundrj';  contractor.  Buz- 
zell ;    motors. 

6752  2595  Folsom ;  owner,  Haw- 
thorne Fountain :  rontnctor,  W  H 
Kirsten ;   1    plug;  pin   ball. 

6753  503  Clement ;  owner,,  Ber- 
nle's  Fountain;  contractor,  W  H  Klr- 
sten ;    1    plug;    pin    ball. 

6754  158  3rd :  owner,  Orendala- 
jaro;  contractor,  W  H  Klrsten;  1 
plug;    music   box. 

6755  1529  Pnlh ;  owner.  Royal 
Theater;  contractor,  W  H  Klrsten; 
1    outlet;    2    HWitchfn;   candy   case. 

6756  1329  Fillmore;  owner.  Nev 
Fillmore  Thcator;  contractor,  W  H 
Klrsten  ;  1  outlet ;"  2  switches ;  candy 
case. 

6757  2R33  24th  .St;  owner.  Mutul- 
Ich ;  contractor,  Empire  Elec  Co; 
connect  roof  fan ;  5  booth  lltes. 

6758-59  1551  26th ;  owner,  Hesrlln  A 
Nielsen ;  contractor,  Richmond  EU-c 
Co;  8  ontlet.-i;  4  branch  circuits;  8 
plugs;  8  Bwltchc.H;   overhead   service. 

6780  244  California  St;  owner, 
Welch  Bldg;  contractor,  Oils  Elev 
Co;    Install   door   interlocks. 

6761  111    Sutter    St;    owner,    ; 

contractor,  Otis  Elev  Co;  Install  elev 
dispatch  system. 

6762  California  A  Mason;  owTier, 
Mark  Hopkins  Hotel ;  contractor,  .... 
„ ;  install   lite  enunclators. 

6763  3318  Mission;  owner.  Pioneer 
Market:  contractor.  Eureka  Elec  Co; 
motors. 

6764  2222  Bay  St;  ^wner,  New 
Mission  Sheet  Music;  contractor,  J 
K  Herzog  Elec  ;  motors;  special 
oqulpment ;    fan. 


0765  o411  Taraval;  owner.  Ham- 
ill;  contractor.  Century  Elec  Const 
Co;   alterations. 

6766  3415  Taraval;  owner,  Ham- 
ill;    contractor.    Century    Elec    Const 

Co;   alterations. 

6767  153    Tenas    St;    owner ; 

contractor,  Enill  (U>axules ;  survey. 

67G8  1556  Eilt.^  ;  oArncr,  O  Ctefan  ; 
contractor.  Beacon  Elec  Co;  tempor- 
ar>'  saws. 

6769  70  Drumni;  owTicr,  Drumm 
St  Garage;  contractor.  Beacon  Elec 
Co;  1  branch  circuit;  1  plug;  mo- 
tors. 

6770  35  Main ;  owner,  Koret  of 
Calil ;  contractor.  Grand  Elec  Co; 
change   meter   AC  to  DC. 

6771  1612  Pac  St;  owner,  Bothln 
Realty;  contractor.  Grand  Elec  Go; 
reroute  plug  clrcuit.s. 

6772  1662  S9th  Ave;  owner.  Hard- 
er; contractor.  Grand  Elec  Co;  add 
to   rear  of  bldg. 

6773-75     Various    locations;    owner, 

„ ;    contractor.    Apex    Elect   Co; 

3  sign's. 

6776  3015  Pac  St;  owner,  le 
Blanc;  contractor.  Malm  A  Welter; 
2   outlets:    20   plugs;    2   switches. 

6777  1420  Evans;  'o\vner,  San 
Francisco  Tallow  Wks;  contractor. 
Crown    Elect  ■  Co ;    motors.  « 

6778  1020   Taraval;    owner.    Park- 
side     Cleaners;      contractor, 
motors. 

6779  537   Market   St;    owner ; 

contractor,  Frank  Goodman;  3  plugs. 

6780  2770  Mission  St;  owner : 

contractor,    Frank    Gocxlman ;    1  out- 
U  t ;  motora 

6781-2      various    locations;    owner, 

;    contractor,    Spott    Elect   Co; 

2  signs. 


Johns-Monvilie 

CORRUGATED  TRANSITE 

...the  permanent  fireproof 
roofing  and  siding  material 


WESTERN 
ASBESTOS 

COMPANY 

675  fownsmd  St  ,  ion  hauiwio 
Telephone    Htmloil<  ■\hHi 


STEE  LFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Str«*t       DOuglas  5583       Son  Fronclteo 


XE  R  S  E  N  EMCUtllRIHG-COZ 

CONTRACrORf 

SAN  FRANCISCO 
VAloncIo  5005 
LINE 

CONSTRUCTION 


EARTH 
BORING 


NOW  AVAILABLE 

"steel  TRUSS  JOISTS 


linenal  CMIEIOISI  &  MOIOMIl  Co. 


MONORAIL  SYSTEMS  •  CRANES 
ELECTRIC  HCtlSTS 

Our  engineers  with  a  wealth  of 
information  and  experience,  are 
available  in  planning  every  type 
of  installation  in  overhead  handling 
problems. 

Pfco»M  .  .  .  YUkoa  4-2042  ■  4-2043 

DESIGNING     MANUFACTURING     INSTALLATION 

If]  MARRET  STREET.  SAN  FRANCISCO 


PHONE 


STEEL  COMPANY 


1750    ARMY    ST        ^     ^m        ilf  ^  | 

SAN   FRANCISCO  W  MA      •»  i  ■•  ■ 

COASTWISE       SERVICE 


\ 


H 


I 
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DAILY     PACIFIC    BUILDER 


MONDAY.  JUNE  2.  1947 


8783  117  Eddy;  owner,  Ambaauador 
Coffee  Shop;  contractor,  Pac  Klec 
Const  Co;   alterations. 

6784-8  40th  Ave  W  100  f t  N  Ulloa ; 
owner,  Peerick;  contractor,  Ekllauri 
Elec  Co;  13  outlets;  4  branch  c.r- 
cults;  15  plugs;  13  switches;  over- 
head  service. 

6788  1835  43rd  Ave;  owner.  Dod- 
ger; contractor,  B^dlson  Elec  Co;  12 
outlets;  4  branch  circuits;  19  plugs; 
11  sv^ltches. 

6787  2787  Pine;  owner.  ShiraishI ; 
contractor.  Byington  Elec  Co;  re- 
pairs. 

8788  2659  Mission;  owner.  Crlv- 
ello's  Food  Store;  contractor,  Ed.v 
W  Scott  Elec  Co;  1  outlet;   1  switch. 

6789  288  Market;  owner.  Ha  is- 
ford  BIdg:  contractor.  Central  Elec 
Co;  7  outlets;  6  branch  circuits;  6 
plugs. 

6790  Evans  Ave  and  Army  9t; 
owner,  Eaton  &  Smith;  contwietor, 
Severin   Elec  Co;    temporary  power. 

6791  1617  Page;  owner.  Gonzales; 
contractor,  Columbia  Elec  Co;  4  out- 
lets ;    23    plugs. 

6792  2237  Polk;  .  owner.  Laun- 
dry; contractor.  Columbia  Elec  Co; 
2  outlets;  26  plugs. 

6793  195  3rd:  owner.  Mutual  Loan; 
contractor,  Columbia  Elec  Co;  1  out- 
let 1 


6794  3340  Santiago  St :  owner,  ; 

contractor,   Assoc   Elec  &   Mech  Co. 

6795  3450    Santiago;    owner ; 

contractor,    Assoc    Elec   &   Mecb    Co; 
lU   outlets:    10    plugs;    10  switches. 

6796  37th  Avenue;  owner  Lindsay; 
contractor.  Adams  Elec  Co;  tem- 
porary saws. 

6797-8  Moraga  St  4St^  Ave;  own- 
er, Lindsay;  contractor,  Adams  Elec 
Co-     temporary     saws. 

6^99-6805  2375,  2323,  2826  46th  ave ; 
2084,  2087.  2091  30th  Avenue;  2446 
45th  Ave ;  owner,  Lindsay ;  contrac- 
tor, Adams  Elec  Co ;  13  outlets ;  4 
branch  circuits;  15  plugs;  13 
switches ;    overhead    service. 


OAKLAND 


47481  4149  Foothill;  owner,  Fre- 
mont Market ;  contractor.  Manning  & 
Whitaker ;    sign. 

47482  1000  7th  St;  owner.  John's 
Cafe;  contractor.  Manning  &  Whit- 
aker;   sign. 

47483  5932  Foothill;  owner.  Neigh- 
borhood Liquor;  contractor.  Man- 
ning &   Whitaker;    sign. 

47484  530  Adeline;  owner.  West 
Oakland  Bam ;  contractor,  Manning 
&   Whitaker;    sign. 

47485  6120  LaSalle;    owner,   Mont- 


CLASSIFIED  ADWEBTISmC 

Dcadlin*  3  p.  m.  D«r  B«for«  loscrdon. 


Rate* — 30c   line;   25c   lin* 
5  or  more  tnacrtiona. 
(Minimum  order  $2.) 

Phone  MArket  7110 


1—    MISCELLANEOUS 


^^^•bMMNWM 


What  Is  YOUR  Personnel 
Problem? 

WE  Can  Serve  Yoa 

Wattern  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-aelect 
the  right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS   -   Director 

Twenty  Yeart  in  the  Building 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(AcMtcf) 

Formerly  CUritat  fUcnnenl  Bureau 

Tacfaaical  •  Profeeaiooal  •  ComiuerHai 

26  CFARRBLL  ST.  SUITE  902-3 

GArSald  1617-1618 


MEN  AVAILABLE 

ENGINEERS,  C.E.,  M.E ,  and  E.E. 
SUPTS.,    COMMERCIAL  and   IND. 
STJPTS.,   ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT. -MECH. 
DRAFTSMEN.    ALL  TYPES 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN.    Building   Materials 
A   complete   library  of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


— TOWINQ    and    BARGE    WORK— 
Call   Bill   Atthowe,    SU.   5543;    Pier  3 

(tf) 


1—  MISCELLANEOUS 

win  receive  bids  at  WESTERN 
ffUGAR  REFINERY,  Purchasing 
Dept.,  2  Pine  St..  San  Francisco  11, 
Calif. : 

1.  Remove  entire  building,  includ- 
ing wood  floor; 

2.  Remove  columns,  roof  trusses, 
roof  and  siding. 

3.  win  consider  leasing  building 
for  whse.,  owner  or  leasee  to  make 
neceaaary  repair*. 

Located  at  foot  of  23rd  Street, 
San  Francisco.  Sise  89  ft.  wide  by 
860  ft.  long.  27  ft  to  roof  trusses  at 
one  end,  34-ft.  to  roof  tmeses  at  the 
wother  end.  Steel  trussen  and  columns 
constr.  Side  and  end  walls  2-ln.  ce- 
ment plaster  on  Hl-RIb  bolted  to 
pine  girths.  Wood  floors;  sIIIm  on 
Concrete  piers ;  automatic  sprinlilers  ; 
adequate  wiring  in  whse.  through- 
out; 24-in.  troughlng  belt  conveyor 
through  roof  trusses  full  length  of 
building.  (6/3) 

2—  HELP  WANTED 

^■^■^— ^— — »— i^  m,  .         ,  III 

General  Contractor  wants  SECTT, 
STENO.  Permanent  Good  salary. 
Construction  exp.  preferred.  Reply 
Box   827,    c/o   Dally  Pacific   Builder. 

6/4/47 


WANTED 


FOR  SALE 


TO  ALL  CONTRACTORS 
23 H -Gauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  sizes;  Imme- 
diate  denvery:  any  quantity.  Sub- 
stantial savings.  Hill  Corp..  1  Drumm 
St,  San  Francisco  11.  Phope  GA.  S196. 

6/3 


Clair  Liquor;  contractor.  Manning  & 
Whitaker;   sign. 

47486  425  7th  St;  owner,  Port 
Hole;    contractor.    Manning   &   Whit- 

47487  3615  Foothill  Blvd ;  owner. 
Valley  Market;  contractor,  Manning 
&    Whitaker;    sign. 

47488  29  Westminister;  owner.  La 
Rock  Construction  ;  contractor.  Man- 
ning  &    Whitaker;    Atlas    furnace. 

47489  3047  Grove  St;  owner,  Gold- 
en Gate  Drugs;  contractor,  Cren 
Neon  Lite;  sign. 

47490  1159  32nd  St;  owner.  Blue 
Flame  Cafe;   contractor,  Spott;  sign. 

47491  1723  Dulbury ;  owner.  D 
Solalleme ;  contractor,  Crable  Elec ; 
fixtures. 

47492  B'way  A.  MacArthur;  owner, 
Standard  Oil  Co;  contractor,  White 
Elec ;   new   installation. 

47493  2012  Clement  Ave;  owner, 
D  V  McCoy ;  contractor,  Haynes ; 
motors ;    overhead    service. 

47494  Outer  Harbor  Terminal; 
owner.  Port  of  Oak ;  contractor, 
CUf f ord ;    alterations. 

47495  436  Lester;  owner,  Geo 
Bulger;  contractor,  Clifford;  out- 
lets ;    plugs ;    switches. 

47496  3555  Calondrla;  owner,  Mey- 
er &  Wahlenberg;  contractor,  Col- 
lins ;    temporary    saws. 

47497  9885  Burr;  owner,  Kleck- 
ner;  contractor.  Collins;  outlets; 
plugs ;    new    Installation ;    switches. 

47498  9796     Lawler;   owner,   Web- 
ster;    contractor,     Collins;      outlets 
plugs ;   switches. 

47499  5025  Kearney;  owner,  J  R 
Pierce;  contractor,  Johnston;  out- 
lets ;    plugs ;    switches. 

47500  4210  Thompkins;  owner, 
Shaw;  contractor,  Johnston;  tix- 
tures. 

47801  464  Newton ;  owner,  Drya- 
dale;  contractor.  Johnston;  tempor- 
ary   saws. 

47502  285  Lester;  owner.  Benton; 
contractor.    Johnston;    alterations. 

47503  73rd  Ave  &  E  14th  St-  owa- 


Comigated  ALUMINUM  SHEETS 
19  gauge,  036-ln.  45H^6-ln.  Alum- 
inum Products  Co.,  8245  l«th  Str*»«^ 
Phone  UNderhin  2166  or  SUtter  6700 


AVAILABLE     FOK     IMMEDIATE 

DELIVERY,    a    limited    quantity    of 

26   -   gauge   corrugated    ALUMINUM 

iHinDTS.  standard  dlmenalon.  Fhona 

Mx.  Crandall.  SUtter  8S6&  (tf ) 


1  Model  D  HANDI  CRANE,  1 860-cu. 
ft  WORTHINGTON  COMPRESSOR, 
portable.  R  W.  Reade  A  Co.,  ASh- 
berry  1616. 6/B/47 

(^6NtnAcToltg'  IkciiliPMtS'T 


Barber-Greene  Trencher  Modt^l  44C 
reconditioned  In  our  shop.  Excellent 
condition.    Price  at  Oakland.  $8,500. 

Buckeye  201  Trencher.  Good  con- 
dition; digs  22-  to  42-ln.  wide,  22-ft. 
deep.    Price  at  Tracy,  f7,000. 

P.  A  H.  Trencher:  digs  22-  to  42- 
In.  wide.  22-ft  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine is  a  steal  for  anyone  who  has 
use  for  a  large  machine.  Price  at 
Oakland,  |3.500. 

Truck  Crane,  Universal  H-yd.,  30- 
ft.  Iwom,  fairleads.  mounted  on  A  C 
Mack  truck  powered  with  Mercury 
motor.  Condition  fair.  Price  at  Oak- 
land. 14.250. 


BUILDING  MATERIALS 

When  you  start  your  Job,  call  us 
for  quick  service  on  your  hard-to- 
get  materials.  They  will  be  delivered 
when  you  need  them  • 

Let  us  save  you  MONEY,  DE- 
LAYS ARE  EXPENSIVE.  We  make 
YOUR  troubles  OUR  troubles. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    Sutter   St.,   San    rranclsco   9 
P  Respect  4500  or  2800 


7— EQUIPMENT  FOR  RENT 


Ford  TRUCK,  i«4,.ton  12-ft  bed 
LUMBER  ROLLER,  eld*  winches. 
Call  TWlnoaks  8181.  (tf) 


NEW  CATERPILLAR  D-7.  with 
hydraunc  angladozer  and  double 
drum  Le  Toumeau  power  unit  fully 
operated  and  maintained.  Phone  VA- 
lencla  BOOS.  tf 


Crawler  Crane,  Model  700B  I-'  *  H : 
80  -  foot  boom,  fairleads.  Complete 
shovel  attachment  Included.  Needs 
repairs  to  put  In  good  shape.  Price 
at  Oakland.  $6,000. 


MODEL  25  NORTHWEST  BACK- 
HOE  SHOVEL  ROSENBERG  BROS. 
GRADING  CO..  12  Oak  Grove  St, 
San  Francisco.  Phone  DO.  4790. 


Compressor  —  Ingersell-Rand.  160 
cti.  ft.  Single  stage,  mounted  on  18;{3 
1'4-ton  Ford  truck.  Both  compressor 
and  truck  In  good  shape.  I»rioe  at 
Oakland.  $1,200. 

McGUlRE  A   HESTER 

796^    66th   Avenue  TRInidad  7676 

Oakland  I.  Calif. 


9— OmCES,  YARDS,  SPACE 

OFFICE  SPACE.  2056  Maket  St, 
San  Francisco.  Excellent  for  Contrac- 
tors and  Specialty  Men.  Phone  JU. 
4-8728.  6/4/47 


11— BUSINESS  FOR  SALE 


PAINT  CONTRACTING  business, 
est.  26  years:  mc<1prn  eq^ilp. ;  com- 
pressor and  big  truck,  sand  blast, 
large  stock  mnterial.x;  ownrr  retir- 
ing, win  lease  shop:  est  I  mni  or -super- 
intendent will  remain ;  $10,000  plus 
stock.    1609  Irving  St. 


Oppose  Labor  Bill 

(Continued  from  Page  One) 

legislation  outlatving  the  closed 
shop  impairs  the  employers'  right 
of  contract.  If  an  employer  pre- 
fers to  deal  only  with  a  group  of 
men  who  have  sold  him  their  worth 
and  responsibility,  should  he  not 
be  permitted  to  do  so?  To  ban  the 
closed  shop  is  merely  to  restrict 
further  the  employers'  right  to 
bargain  and  to  contract  with  per- 
sons of  his  own  choice. 

"A  law  banning  the  closed  shop 
in  our  industry  might  have  just 
the  opposite  of  the  effect  desired 
by  the  sponsors  of  anti-closed  shop 
legislation  in  the  congress.  Such 
bills,  if  enacted  into  law,  might 
well  create  chaos  in  industrial  re- 
lations." 

Official  Washington  had  an  op- 
portunity to  see  the  NECA  Coun- 
cil on  Industrial  Relations  at  work 
in  a  practical  way  this  week.  Three 
days  of  open  meetings  at  a  local 
!  hotel  laid  bare  the  functions  of 
this  board  which  many  feel  to  be 
an  ideal  approach  to  labor-manage- 
ment differences. 

Verdict  in  24  Hours 

The  members  of  the  council  are 
former  union  busincs.s  managers 
or  contractors.  As  men  with  fun- 
damental experience  in  their  re- 
spective fields  they  understand  the 
problems  that  come  before  them. 
Membership  on  the  Council  is  even- 
ly divided  with  unanimous  con- 
currence given  in  settlement  of 
each  case. 

Grievances  are  submitted  to  tlie 
Council  many  weeks  in  advance  of 
the  quarterly  hearings.  Location 
for  the  sessions  is  determined  by 
the  number  of  complaints  from 
certain  sections  of  the  country. 
The  Council  always  meets  where 
the  preponderance  of  controversy 
lies.  Judgment  of  its  members  y» 
not  baaed  on  the  written  evidence 
alone.  Representatives  of  both 
sides  are  heard  at  the  open  meet- 
ings. Within  24  hours  of  this  pre.s- 
entation,  a  verdict  is  rendered. 
Parties  have  a  limited  time  in 
which  they  must  show  good  faith 
in  abiding  by  the  decision.  If  they 
refuse,  in  the  cases  of  the  unions 
charters  are  revoked.  Wages, 
working  conditions  and  most  gen- 
eral labor  problems  except  juris- 
dictional disputes,  come  before  the 
Council. 

Stress  Cooperalion 

Thi.«:  system  described  as  "vol- 
untary arbitration  arnvpfl  at  by 
collective  bargaining"  by  thosowho 
advocate  its  widespread  adoption 
as  a  suitable  solution  to  mnoh  of 
the  nation's  labor  strife;  democ- 
racy for   indujUry  and   labor. 


er,  Blake  Blarket;  contractor.  Park- 
hurst  ;  outlets ;  alterations ;  plugs ; 
motors ;     switches. 

47604  2042  MacArthur;  owner. 
Oakland  Tog:gery;  contractor,  Paik- 
hurst ;    2    fixture."?. 

47508  2042  MacArthur;  owner. 
Oakland  Toggery;  contractor.  Park- 
hurst;    2    outlets. 

47806  395  Water;  owner.  Oak 
Sea  Poods  Grotto;  contractor.  Man- 
ning &  Whitaker;  sign. 

47507  Payless  Market;  owner, 
Wimpy's  Restaurant;  contractor. 
Manning   &   Whitaker;    sign. 

47508  718  West  St;  owner,  The 
Pitt;  contractor.  Manning  &  Whit- 
aker; sign. 

47509  4202  Telegraph;  owner.  42nd 
St  LJquors;  contractor.  Manning  & 
Whitaker;    sign. 

47510  19th  &  Telegraph;  owner. 
Geo  Brown-Payless  Market;  con- 
tractor.   Manning   &  Whitaker;   sign. 

47511  1533  Peralta;  owner,  Vic- 
tory Club ;  contractor.  Manning  & 
Whitaker;    sign. 

47512  Cypress  S  of  26th;  owner 
and  contractor,  Poster  &  Kloiser;  6 
outlets;  alterations;  6  fixtures;  6 
plugs:    1   switch. 

47513  11th  &.  Webster;  owner. 
Beatty  Waterproofing  Co;  contrac- 
tor. Spott;  outlets;  plugs;  new  In- 
stallation ;    switches. 

47514  941  Chestnut;  Oakland; 
owner.  J  C  Green;  contractor,  Spott; 
alterations. 

47515  Cypress  N  of  28th;  owner 
and  contractor.  Foster  &  Kleiser; 
6  outlets;   alterations;   6  fixtures. 

47516  Telegraph  N  of  48th:  owner 
and  contractor.  Foster  &.  Kleiser;  12 
outlets;  12  fixtures;  new  Installa- 
tion; 1  switch. 

47517  1626  57th  Ave;  owner.  M 
O  Leary;  contractor,  Haynes  Elec; 
new  installation ;  overhead  service. 

47518  3031  Telegraph:  owner.  H  C 
Jensen ;  contractor.  Maynes ;  fix- 
tures. 

47519  9301  E  St;  owner,  M  C  Mad- 
dox;  contractor.  Paramount;  out- 
lets ;     plugs ;     switches. 

47520  911  Alma;  owner.  Younger ; 
contractor.     Paramount;     fixtures. 

47521  1840  94th  Ave;  owner.  Mv- 
ers;  contractor,  R  F  Long;  2  out- 
lets; alterations;  2  plugs;  2  swltche.s. 

47522  764  7th  St;  owner,  E  Carrol; 
contractor,    Densmore ;    switches. 

47523  3470  Havens  St ;  owner,  Wer- 
ner &  Arnold ;  contractor.  Cooper 
Elec    Co:    2    plugs. 

47524  388  Adams  St;  owner  and 
contractor,  J  L.  Brooks;   range. 

47525  132  Franklin;  owner,  Kauf- 
man; contractor.  John  M  Price;  al- 
terations. 


POSITIONS   OPEN 

S-789— STEEL  DETALLBR,  exoer. 
on  shop  details,  reinforcing  steel  xkb- 
ricator,  $300  to  $350  month.  San  Fma- 
cisco. 

S -782— DESIGNER,  pref.  with  de- 
gree in  C.E.  and  exper.  in  mechl.  de- 
sign where  emphasis  has  been  on 
structl.  elements,  $400  month.  Aiao 
an  electrical  designer,  pref.  with 
Ph.D.  degree.  Salary  open.  Northern 
California. 


ENGINEERING  SOCIETIES 
PERSONNEL  SBRVICi.  INC 

(Ag«aey) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P.  4 

•AHM4  f24a 


47526  1157  70th  Ave;  owner.  Mar- 
tin; contractor,  L  R  Wallace  Jr; 
12    plugs. 

47527  7943  Mt  Blvd;  owner,  Blair; 
contractor,  L  R  WaUace  Jr;  2  out- 
lets;   1    plug;    2    switches. 

47528  950  19th  Ave;  owner,  Mr 
Schewnelplennlg ;  contractor.  Ets- 
Hokln   A   Galvan;    fixtures. 


BERKELEY 


Official  Proposal 


NOTICE    TO    CONTRACTORS 


Subject  to  conditions  prescribed  by  (service, 
the  undersigned,  sealed  bids  are  in- 
vited for  the  construction  of  approx- 
imately 1,950  feet  of  underground 
electric  ducts  fuid  manholes  In  the 
vicinity  of  Agricultural  Hall  on  the 
Berkeley  campus  of  the  University 
of  California.  Bids  will  be  received 
until  2:00  P.  M.,  June  10,  1947.  Plans, 
specifications  and  Information  will 
be  available  at  the  cashier's  office, 
103  Administration  Building.  Univer- 
sity of  California,  Berkeley,  Califor- 
nia. A  deposit  of  ten  ($10.00)  dol- 
lars Is  required  for  each  set  of  plans 
and  specifications  Isued.  Right  to 
reject  any  and  all  bids  is  reserved, 
fflgned: 
THE   REGENTS   OF  THE 

UNIVERSITY  OF  CALIFORNIA 

(May  28.  29.  June  2.  3. 
4,   6,    6,   9,    10,   11.    1947) 


68344    1125  High  Ct;  owner, ; 

contractor,  Rochester  Electric ;  2  out- 
lets ;  8  plugs ;  new  service. 

68346  1806  Grizzly  Peak;  owner,  F 
Schneldewlnd ;  contractor.  El  Cerrlto 
Electric;   6  fixtures. 

68346  1374  Delaware  St;  owner,  C 
Martin;  contractor,  El  Cerrito  Elec- 
tric ;  11  outlets ;  12  switches ;  14  plugs ; 
4  circuits. 

68347  1235  MUval;  owner,  Querson; 
contractor.  El  Cerrito  Electric ;  18  fix- 
tures. 

68S48  1418  Bancroft;  owner,  M  M 
McDonald;  contractor.  El  Cerrito 
Electric;  6  outlets;  8  swltchee;  i 
plugs;  3  circuits. 

68349  1175  Griizly  Peak;  owner. 
A  C  Brunsell;  contractor.  En  Cerrito 
Electric;  18  outlets ;  16  BWltchea;  20 
plugs;  4  circuits. 

68350  36  Fairlawn  Dr;  owner,  I> 
Plant;  contractor.  El  Cerrito  Elec- 
tric ;  13  outlets ;  14  swltchea ;  16  plugs ; 
4  circuits. 

68351  718  Potter;  owner,  T  M  CM- 
tle;  contractor,  Spott  Electric;  28 
outlets;  11  switches;  13  plugs;  6  cir- 
cuits. 

68352  2154  University  Ave;  owner, 
Fuller  PsJnt  Co;  contractor,  Spott 
Electric;  1  outlet;  25  fixtures. 

68353  2361  San  Pablo  Aver  owner, 
;  contractor,  Densmore  Elec- 
tric; 4  flxturee. 

68.'(64  1739  4th  St;  owner,  Berke- 
ley Storage  Co;  Contractor,  T  L  Roa- 
enberg;  42  outlets;  0  swltche*;  IT 
plugs;  24   clrculta. 

68355    1342  Bumette ;  owner, t 

contractor,    Clifford     Electric;     ntm 


MACHINE  SHOP 

Fully  Equipped 
Good  Machinists 

Have  you  work  to  acnd  ool 

or  products  to  mannlsctv*? 

I  CAN  SAVE  YOU  MONEY 

LET  US  TALK  fT  OVER 

WRITE 

F.  T.  Lee 

445  Afinna  St.  San  Francuoo 


O'NEILL   LUMBER   CO. 

Distributors  of  West  Coast  Forest  Products, 
16  California  Street  -  San  Francisco  -  GArfield  9110 

...YARDS    AT... 


1995   Evani  Av«. 
San  Frtncitco,  Calif. 
l>*oM«;GAr<i«ld9110 


79)   County   Road 

San  Carlo*,  Calif. 

Ph..ne:   San  Carloi   204 1 -M 


907  Bonanza    Road 

Laa  Vfgaa.   Navada 

Phont:   Lai  Vagaa  1344 


"For  a  Square  Deal  Call  O'Neill' 


PIPE 


PIPE  -  VALVB8  -  FITTINGS 
Faciiitirfl  for  pip«  bending 

and  manifolda 
Write  for  Prioe* 

Pacific  Pipe  COe 

160  Spear  St.  San  Pranciaco 


CABOTS  BRUSH  CLEANER 

New  Uf9  for  Old  Fainf  Brushes 
REMOVES  OLD  PAINT  RIGHT  TO  THE  HEEL 


GUNN   CARLE  &   CO. 


20    K^.^rcr  r     r,  -n. 


UNdcrhili    5480 


San    Francisco 


National  Expansion  Joint  Co. 

Moaefoefarer  o«d  DMrlbator 
nin  BOARD  — KLT-SIDED  ASPHALT  AND 
REDWOOD   IXPANSION  JOINT  PILLIRS 

DItfrlbafor 
MARVEL-KOTi — Ceaerat*  Carlag  Cempeaad 
SSALZ — EipaRBiea  Jeiat  Saoliag  Coatpoaad 

Ceapflat  wtfk  Padaral  Speclfleafloat  SS-P.33* 

FOR     CONCRETE     CONSTRUCTION 

333  Savaath  Straat         Uadarhlll  7172         Saa  ProecUco  3.  Collf. 


RECEIVED 

(JUA  o 

1S47 

AUjOCATION 

DIVISION 

ibhjk^ 
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Acre  Limitation 
Issoe  Draws  Fire 
From  Coi^ressmen 

WaS-IINGTON.  'May  3 1  .— 
Aa  a  aenate  appropriationa  sub- 
committee continued  hearings 
on  the  Interior  Department 
budget  bill  here  this  week.  Sen- 
ator George  W.  Malone  of  Ne- 
vada objecteld  to  the  reclamation 
bureau  plan  to  buy  up  86  defense 
homes  at  Boulder  City,  Nev.  ,for 
employes  at  the  Hoover  dam. 

Defending  the  tenants,  Senator 
Malone  said  the  people  living  in 
those  houses  want  to  and  should 
be  allowed  to  buy  those  homes. 

In  answer  to  a  similar  objection 
from  Senator  Pat  McCarran  of 
Nevada,  Assistant  Reclamation 
Commissioner  Kenneth  Markwell 
earlier  testified  that  $340,000  from 
1947  Hoover  Dam  carry-over  funds 
was  re-programmed  to  purchase 
the  houses  for  employes  now  living 
in  other  towns.  Senator  Malone 
insisted  the  bureau  should  come 
to  congress  for  the  funds  with 
which  to  build  homes  for  these 
workers  instead  of  juggling  its 
own  books  to  get  the  necessary 
funds  from   other  sources. 

Representative  Thor  C.  Tolef- 
son  of  Washington  added  his  voice 
to  the  growing  demand  for  restor- 
ation of  funds  for  wesU^rn  rec- 
lamation projects.  Ho  mad«  par- 
ticular reference  to  grand  Coulee 
and   Bonneville  projects. 

Still  other  senators  and  con- 
gressmen appeared  as  the  subcom- 
mittee finally  wound  up  over  3,- 
000  pages  of  testimony  on  the  In- 
terior Department  appropriations 
which  the  house  cut  by  as  much 
aa  46  per  cent. 

Meanwhile,  Bovd  Stewart,  a  Ma- 
rin county  (Calif.)  rancher,  told 
connrressmen  that  large  California 
land  holdings  would  decrease  in 
value  by  about  50  per  cent  if  the 
160-acre  limit  remained  in  the  In- 
terior bill,  forcing  minute  divi- 
sion of  central  valley  land. 

A  California  official  of  the  Agri- 
culture Department's  production 
and  marketing  administration, 
Stewart  made  his  statement  at  re- 
sumption of  hearings  on  the  bill  to 
govern  acreage  size  on  CVP,  the 
San  Luis  project  in  Colorado  and 
the  Valley  Gravity  project  in  Tex- 
as. He  said  the  limit  would  force 
an  unnatural  pattern  of  land  de- 
velopment on  the  C\TP,  denying 
that  revocation  of  the  limit  on 
CVP  would  boost  land  costs  there. 
He  added  that  there  is  an  "econ- 
omic ceilinar"  on  land  values. 

Acting  Chairman  Zales  N.  Ecton 
of  Montana  agreed  with  Stewart 
in  the  matter  of  land  values,  but 
.said.  "I  still  can't  see  how  thai 
justifies  us  making  an  exception 
on  CVP  giving  reclamation  bene- 
fits from  the  public  treasury  to 
excess  landholders." 

Stewart  answered  with  the  ex- 
planation the  exception  could  be 
justified  on  the  ground  of  genernT 
pubh'c  good  in  view  of  taxes  and 
wages   paid   by   large   landholders. 

WAA  PaiiTt  Stocks 
Offered  for  Sale 

WASHINGTON.— Seven  to  eieht 
million  dollars'  worth  of  surplus, 
government  -  owned  paints,  cl'^ir 
and  pifirmented  lacquern,  enam"!?. 
aircraft  do»>ps  And  '•"lated  »i:*o<"- 
uota  are  being  ofT*»re<l  for  .'^alc  by 
war  assets  administration  at  Tow 
fixed  prices.  These  products  gen- 
erally are  bf>st  suited  for  uw»  as 
production  or  maintenance  finishes 
in  the  industrial  field. 

A  wide  range  of  colors  is  avail- 
able mostly  in  the  earth,  so»  and 
sky  colors  used  by  the  military^ 
in  floss,  sonni -gloss  and  lustreless 
finishes.  Three  paint  products  ?»r" 
generally  packaged  In  larg«  size 
containers— 55  rallon  drums  snd 
fiv-rallon  containers. 

Thwse  pmdnct««  nre  svsilphle  'n 
all  WAA  regional  offices. 


THE  LABOR  BILL? 


The  past  two  years  nave  added 
pounds  until  President  Truman  is 
now  watching  his  diet.  If  the  seat 
of  Mr.  President's  pants  is  larger 
it  means  he  can  sit  on  a  greater 
number  of  hot  spots  at  the  same 
time. 

-^    ii    ir 
The  hottest  spot  for  some  time 
will  be  the  Labor  Bill.    Washing- 
ton  "guessers"   are   making   their 
{>redictions,  and  at  the  same  time 
eaving    themselves    la    jcarefuUy; 
worded  safety  exit. 

•&  f:  ^ 
I  have  no  crystal  ball  nor  can 
I  read  the  stars.  I  merely  listen 
to  the  words,  and  then  watch  the 
action,  of  "The  Boys  in  the  Back 
Room".  It  is  my  considered  opin- 
ion: 

^    ir    -^ 
The   joint   Senate  -  House   Labor 
Bill  will  become  law! 
if    ^    i:( 
Now,  as  I  am  in  the  air,  I  am 
going  to  play  that  bet  across-the- 
board.    This   is  doing  it   the  hard 
way: 

Tir    lir    v'r         ' 

1.  Congress  will  pass  the  joint 
Senate-House  Labor  Bill. 

it    ^    i^ 

2.  President  Truman  will  VE- 
TO the  Labm-  Bill. 

•^  <ji^  ir 

3.  Congress  will  override  the 
Presidential  veto. 

it    ir    ir 

If  I  have  guessed  wrong,  pleaste 
forward  all  first-class  mail  to  Zam- 
boanga — 


Architects,  Home 
Builders  to  Seek 
Cost  Reductions 


WASHINGTON.— The  American 
Institute  of  Architects  and  the  Na- 
tional Association  of  Home  Build- 
ers are  to  collaborate  in  a  joint 
proeram  designed  to  improve  the 
auality  of  low  cost  homes  and  to 
nnd  ways  to  reduce  building  costs, 
Douglas  W.  Orr,  president  of  the 
Institute,  announced  Monday. 
HousinK  Big  Factor 

"The  joint  committee  composed 
of  architects  and  home  builders 
has  been  appointed  to  prepare  a 
suggested  program,"  Orr  said. 
"With  small  house  construction  so 
badly  needed  and  accounting  for 
a  major  portion  of  the  total  build- 
ing in  the  country,  this  collabora- 
tion should  not  only  he  very  suc- 
cessful in  speeding  up  the  con- 
struction of  small  houses  but  could 
have  a  very  beneficial  effect  upon 
the  chaiacter  of  the  structures. 

"We  believe  that  the  small  house 
field  offers  both  an  opportunity 
and  a  challenge  to  the  architectural 
profession.  In  the  past  a  large  pro- 
portion of  our  small  homes  have 
been  built  without  the  s-rv^cs  r,f 
a  trained  architect,  with  a  result- 
ing impairment  of  aesthetic  and 
economic  values  which  is  quite 
apparent  in  many  medium  and 
low -cost    residential    areas. 

"Housing  is  a  far  trreater  fac- 
tor in  determining  the  appearance 
of  a  community  than  the  many 
fewer  larger  huildings.  no  matter 
how  much  architectural  study  is 
devoted   to  the   latter. 

Hold  Joint   Meetings 

"The  collaboration  between  the 
Institute  and  the  National  Asso- 
ciation of  Home  Builders  will  In- 
clude joint  meetings 


Northern  Counties 
To*  Pay  15c  An  Hour 
More  to  Four  Crafts 


With  signing  of  a  contract  with 
operating  engmeers  lata  Mxiiiduy 
afternoon,  four  heavy  construction 
crafts  have  accepted  a  fifteen  cent 
across-the-board  hourly  wage  in- 
crease, William  Coughlin,  labor 
representative  of  the  Northern 
California  chapter  of  Associated 
General  Contractors,  announced  to- 
day. 

Agreements  covering  the  forty- 
six  northern  Caiifornia  counties 
have  been  negotiated  with  the  ce- 
ment finishers,  operating  engineers 
and  laborers.  The  laborers'  con- 
tract is  subject  to  ratification  by 
Washington    headquarters. 

Team.sters  of  Alameda,  Contra 
Costa,  San  Francisco  and  San  Ma- 
teo counties  have  agreed  to  the 
15c  hourly  pay  boost,  but  a  few 
minor  issues  remain  to  be  settled. 

Negotiations  are  still  being  held 
between  the  industry  and  the  car- 
penters, with  the  next  meeting 
scheduled  for  Thursday.    The  car- 

K enters  are  holding  out  for  a  25c 
ourly  wage  increase. 

Scrapping  Permits 
Puts  Building  On 
The  'Honor  System' 

WASHINGTON.  rrrJioiligAWAy 

with  the  federal  housing  adminis- 
tration permit  system  on  new 
homes  will  not  reduc<»  the  eft'ec- 
tiveness  of  the  2,000  .square  foot 
limitation  on  new  housing,  a 
spokesman  for  the  housing  expe- 
diter said  today. 

Compliance  on  Job 
"We  do  not  leel,"  this  OHE  offi- 
cial said,  "that  removal  of  the 
permit  regulation  will  cause  the 
2,000  square  foot  maximum  regu- 
lation to  be  any  less  effective.  Our 
compliance  people  will  still  be  on 
the  job  and  the  checking  of  re- 
ported violations  will  continue.  I 
believe  we  still  will  learn  of  all 
glaring  violations.  It  is  doubtful 
many  contractors  will  start  20- 
room  homes  without  our  learning 
about  it." 

This  explanation  was  given  in 
ans^wer  to  an  inquiry  concerning 
OHE  ability  to  follow  the  home 
building  of  the  nation  without  the 
permit  system  as  a  check.  It  was 
said  that  the  permits  have  not 
comprised  the  principal  source  of 
information  on  th  home  size  any- 
way; that  compliance  people  hsvc 
operated  mainly  on  the  "spot 
check"  basis  and  through  response 
to  compaints  about  constructors 
starting  over-size  houses. 

In  no  event,  however,  has  OHE 
interpretation  of  this  rule  been 
too  strict.  It  is  understood  tiiat 
only  the  outstandingly  obvious  in- 
fringements have  resulted  in  stop 
orders  against  home  builders. 
I'se  'Honor  System' 
In  effect,  yesterday's  announce- 
ment merely  sets  aside  a  paper 
procedure  which  enabled  FHA  of- 
fices to  fill  their  files  with  patwr 
work  which  was  not  too  frequently 
consulted. 

Lifting  the  lid  off  the  permit 
system  continues  still  further  the 
tendency  to  place  the  construction 
industry  on  a  voluntary  basis  with 
regard  to  carrying  out  the  ir.ten- 
tions  contained  in  the  v*>tprans' 
emergency  housing  program. 

NEciTEXEarnvisTO 

HOLD  CHICACO  MEET 


State  Discriminated 
/gainst  in  Hospital 
Constnidion-CVB 


The  California  veterans  board 
today  charged  €hat  the  Veterans 
Administration  is  ignoring  the 
huge  influx  of  veterans  to  Cali- 
fornia in  allocating  funds  for  con- 
struction of  new  veterans  hospitals 
and  other  purposes. 

Branch  12  of  the  Veterans  Ad- 
ministration, with  headquarters  in 
San  Francisco,  has  estimated  the 
present  World  War  II  veteran  pop- 
ulation in  California  at  1,170,000, 
compared  with  about  750,000  who 
entered  the  service  from  this  state. 

The  Washington  headquarters  of 
the  federal  agency,  however,  ac- 
cording to  a  recent  press  release, 
has  scaled  down  the  estimate  pre- 
pared by  its  San  Francisco  branch 
to  890,000. 

This  reduction  is  particularly 
serious,  the  state  board  comment- 
ed in  a  resolution,  "in  view  of  the 
fact  that  budget  estimates  of  the 
Veterans  Administration  for  hos- 
pital construction  and  administra- 
tive costs  are  based  on  the  esti- 
mated veteran  population  of  the 
various  states." 

Members  of  the  board  explained 
a  similar  situation  occurred  fol- 
lowing World  War  I,  in  that  al- 
locati<ins  ware  made  to  Califomii* 
for  many  years  on  the  basis  oi 
160,000  men  who  entered  the  serv- 
ice, while  by  the  early  1930*8  there 
were  more  than  400,000  World 
War  I  veterans  living  in  the  state. 

The  resolution,  directed  to  Gen 
eral  Omar  N.  Bradley,  administra 
tor  of  veterans  affairs  and  to  mem 
bers    of    the     California    congres- 
sionaly  delegation,  asked  that  steps 
be  taken  to  "establish  the  true  vet- 
eran   population    of    California    as 
the    basis    of    allocating    construc- 
tion   and    administrative    funds    so 
that  California  will  not  be  discrim- 
inated  against  because  of  the   in- 
flux of  veterans  to  this  state." 

Membership  of  the  California 
veterans  board,  policy  making 
agency  for  the  administration  of 
state  veterans  benefits,  is  as  fol- 
lows : 

Louis  H.  B  u  r  k  e  ,  Montebello, 
chairman;  D.  J.  Callaghan,  Jr., 
San  Francisco;  Laurence  W.  Carr, 
Redding;  Austin  M.  Healev,  Fres- 
no; Ernest  R.  Orfila,  Los  Angeles; 
Edward  M.  Seacord,  San  Jose; 
Orien  W.  Todd,  Jr.,  San  Diego. 
# 

FIRE  PROTECTION 
ABSENT  IN  HOMES 
CONSTRUCTION— TCA 


Prominent  Engmeer 
Dies  In  Sleep;  Was 
Active  Civic  Leader 

Funeral  services  for  L.  H.  Nish- 
kian,  widely  known  San  Francisco 
structural  engineer,  will  be  held  at 
3  p.  m.,  Wednesday,  from  the  chap- 
el of  N.  Gray  &  Sons,  1645  Divis- 
adero.  He  died  in  his  sleep  early 
Monday  morning. 

Born  in  Constantinople  on  Mar. 
28,  1882,  he  immigrated  to  Call- 
foniia  at  six  years  of  age.  He  was 
graduated  from  the  University  of 
California  in  1906. 

The  engineer  was  active  in  civic 
affairs,  and  authored  the  Nishkian 
or  Bay  Land  Crosaing  plan  for  a 
second  San  Francisco  Bay  span. 
He  did  the  structural  designing  of 
the  Western  Furniture  Mart,  both 


L.  H.  NISHKIAN 


WASHINGTON.— A  ore  -  week 
institute  aimed  at  advnncinpr  the 
knowledge  of  all  ch.nnter  n'S'nag«*rs 
of  the  National  Electrical  Contrac- 
tors Association  if  beinr  planr<vd 
in  Chicago  starting  June  9. 

PurT)osp  of  the  meetings  is  to 
inform  all  chapter  manag'^rs  con- 
cerning organization  policy,  .idmin- 
istration  of  their  offices  in  r*»1stton 
to  national  everti*.  This  is  the  first 
meetinc  of  its  kmd  to  he  foster»»d 
by  NECA. 


NEW  YORK— Lack  of  adequate 
fire  protection  in  many  new  homes 
is  a  dangerous  by-product  of  the 
rush  to  ease  the  housing  shurlaK^ 
according  to  a  report  issued  by  the 
Tile   Council    of  America. 

In  the  headlong  race  to  provide 
low-cost  dwellings  and  convert  oth- 
ers for  rental  housing  somp  build 
ers  are  paying  too  little  attention 
to  fire  safeguards,  the  report  point- 
ed out.  Although  safety  engineer- 
in|^  dictatex  against  it,  some  home 
builders  are  even  specifying  com- 
bustible wall  finishes  for  installa- 
tion in  kitchens,  thus  multiplying 
fire  risks  in  what  usually  is  con- 
sidered the  most  hazardous  room 
in  the  house,  the  report  stated. 


AFTER.DARK  TRAFFIC 
FATALITIES  GREATER 


CLEVELAND.  —  The  chances 
that  a  traffic  accident  will  be  fatal 
are  40  per  cent  greater  after  dark 
than  in  daylight,  according  to 
analysis  of  261,304  accidents  just 
completed  by  the  Street  and  Traf- 
fic Safety  Lighting  Bureau's  office 
of  informational  services. 

The  study,  which  emphasizes  the 
need  of  adequate  light  for  trnffir 
safety,  covers  all  accidents,  both 
urban  and  rural,  occurring  in  14 
states  during  a  12-month  period. 


original  and  presei-.t  phases,  the 
Fox  and  Warfield  Theatres,  and 
the  main  office  of  the  Bank  of 
America  at  California  and  Mont- 
gomery, as  well  as  many  branches 
throughout  the  state. 

His  field  was  wide,  and  it  was 
Nishkian  who  designed  the  recent- 
ly built  new  dock  at  Bethlehem 
shipyards,  the  Permanent*  Cement 
Company's  plant  and  docks,  piers, 
office  buildings,  warehouses,  etc., 
at  the  Kaiser  shipyards. 

Surviving  are  his  widow,  Mra. 
Elsie  S.  Nishkian.  05  St.  Germain, 
and  a  son,  Byron  L.  Nishkian,  143 
Stratford  Drive. 

. # 

JUNE  RENTS  REFLECT 
IMPROVEMENTS  COSTS 

Higher  rentals  to  reflect  in- 
creases in  construction  costs  will 
be  allowed  after  June  1  in  alt  renta 
established  by  area  rent  director* 
in  cases  involving  major  capital 
improvements  to  existing  dwelling 
accommodations  or  the  creation  of 
new  dwelling  units  by  conversion 
of  existing  structures,  the  office  of 
rent  control  of  the  housing  expedi- 
ter's office  announced  today. 

The  allowance  will  be  $5  a  month 
for  each  $1,000  spent.    The   pres- 
ent allowance  is  $4  a  month. 
it — 

RENTALS  SKD> 


WASHINGTON.  -  The  number 
of  homes  for  sale  completed  this 
year  probably  will  equal  the  goal 
set  at  the  beginning  of  the  year, 
but  the  number  of  new  rental  units 
yill  fall  well  below.  Douglas  Whit- 
lock,  chairman  of  the  Building 
Products  Institute,  predicted  Mon- 
day. 
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mtpyright  1M6  by  F.  W.  Dodg* 
Oarpwratlon.  Itopreduotlen  In  whole 
•r  pmrt,  without  writton  pormlo- 
•tan  of  tho  oepyriQht  holdor,  la 
oayrwly  ferblddon. 
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Mitchell  A  Co,  97  K  Sapta  Clara  St, 

San  Jose. 
1  UNIT— Richmond ;  Robert  R  L.ucaa, 

422  Taylor  Ave,  Alameda. 
1  UNIT— Santa  Cru»;W  B  Sampaon, 


Route  3,  Box  4810,  Santa  Cruz. 
1    UNIT — San    Fraodsco;    Oeorire    I 

Adams,  2546  27th   Ave,   San   Fran- 
■  Cisco. 

20    UNITS— Vlsalia ;    Southwest    De- 


SUB  •  BIDS  WANTED 


General  oontraotora  dealring  sub  bids  on  any  Job  are  Invited  to  m&ke  known 
tneir  requirements  In  this   column.    Thsre   Is   no   charge  for  thia   aervice 


— , — il,  Reoraatlenal  Bidga. 20-21 

RaaMantlal    Bulldlnga    22-M 

Tranaportatlen   Bidga. 27 

Mtooallanaoua    Bidga.   28-30 

KNGINEERING  SECTION 

Water  Supply  and  •awaga 

Olapaaai    Plants   ai-S2 

<s 


Dmnsb  Raaarvoira  and 
Dredging 


Oaaka,  Piara  and  Harbora  ~  26 
Parka,  Alrperta  and 

Playgrounda 20 

Rallraads.  Subwaya  and 

Tunnsis 


■laetrio  Lighting  and 
Transmission    Llnaa 
Sawvers    


Mreets  and   Highways   ._ 
•as,  Water  and  Oil  Pipe 
LInee    


County  Jail  Addn.,  Orovllle;   BIda  Due  Jun^  6.  2  00  P.  M. 

a.  St  H.  Constr.  Co.,  110  Market  St,   San   Francisco   (DOuglas  7618) 
MacOonald,  Young  A  Nelson,  127  Montgomery  St..  8.   F.    (SUtter  82««) 
Lawrence  Constr.  Co.,  8020  V  St,  Sacramento    (Sacto.  6-3885) 
U  O.  Sbalz.  858  Arbutus,  Route  1.  Box  142,  ChIco  (Chlco  1088  or  1210) 
William  lAorstmeyer  Co.,  23  Mars  St,  San  Francisco   (MArket  7230) 


School,  Inverness:   Bids  due  June  3,  8:0C  P.  M 
Wm.  Mcintosh  *  Ben,  740  8t6h  Ave.,  ban  Frunclsco   (SKyllne  9908) 
i^ltchfleld  Constr.  Co.,  721  Frat>clscn  Blvd,  San  Itafael  iSan  Rafaa!  4107) 
J.  D.  O'Connor  Coaatr.  Ca,  Inc.,  891  Sutter  St.,  San  Franclico   (DO  896t 
Martn  Corporation,  P.  Q.   Box  417,   Sausallto    (Sausallto   1360) 

°  Wm  "^.^'*n"^??l  *^'"*^'  ^'"'"•'  °'-"fa«"«?   B'"*  due  June  8,  8  P.  M. 
H.?^«^?  « ?*"  ^  ®*"'  "^^^  ^^^  ^^«-  »«»  Francisco   (SKyllne  9003) 
Uuber  Constr.  Co..  6008  Mission  St.  Daly  City   (Jumper  y-04l7) 
Waas   A   Peterson,   26  OFarrell   St..   San   KTanclsco    (YUkon    6-2351) 
Carrlco  A  Gautler,  865  Ocean  Ave..  San  i^Yanclsco    (JUnlper  4-8081) 
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OHE  PERMITS  GRANTED 

SAN  FRANCISCO.— The  Office  of 
Housing  S^Kpedlter.  division  of  non- 
residential construction.  1875  Market 
Bt,  has  announced  the  following  per- 
mits granted  for  construction  of  com- 
mercial and  industrial  buildings  in 
the  San  Francisco  area: 

MAY  28,  1947  (Partial) 
riBLD  HOUSE.  842.000 ;  High  School 

Concord;  owner.  Mt.  Diablo  Union 

High  School.  Concord 
PRINTING  shop.  815.000;  1217  M  St., 

Fresno;   owner.  Wllllains  and  Son. 

premises. 
EMPLOYMENT  bldg.  Calif  Dept  of, 

120.000:   1130  Clay  St.  Napa;   own- 
er. G  C  Schnabel,  643  Franklin  St., 

Napa. 
ADDN    to    school,    cafeteria.    $70,000; 

Rio  Linda ;   owner,  Rio   Linda  Un  - 

ion  School  Dist.  Rio  Linda. 
ADDN    classrooms,   $30,000;    Royal   & 

Sunset.    San    Lorenzo ;    owner.    San 

Lorenzo     School     District.     Box     4, 

San  Lorenzo. 
REPAIR    restaurant.    $7000;    60    6th 

St..    San    Francisco;    owner.    Jamea 

Rodes,  premises. 
REPAIR    fire    loss,    church.    $52,000: 

130   N   Gale   Hill,    Lindsay:    owner. 

First  Methodist  Church,  premises. 
AUTOMOBII^  parts  sales  bldg.,  $92- 

600;  5060  Mission  St.  San  Francisco 

owner.    Cresta    Bros,    6098    Mission 

St..   San    Francisco. 
ALTER  duplex   and   furniture   storp, 

$2000;     8257    Folsom.     Sacramento; 

owner.  Arthur  F  Randall,  prem. 
LABOR      TEMPLE,      $501,000;      2111 

Webster  St,   Oakland:   owner.   La- 
bor Temple  Assn.  of  Alameda  Co.. 

ftremlaaa. 
SERVICE  Station   and   cafe,   $14,000; 

E     11th     and     Mac-Arthur,     Tracy; 

owner,  Christ  Farakes,  400  W  10th. 

Tracy. 

FHA  PERIVOTS  ISSUED 

SAN  FRANCISCO.  Calif.— Federal 
Houaing  Administration.  D.  C.  Mc- 
Oinneaa,  district  director,  816  Mont- 
gomery St,  San  Francisco.  Calif.. 
haa  announced  the  following  list  of 
^rmits  granted  by  the  above  office 
for  the  construction  of  dwelling  or 
rental  units  (other  than  for  owner- 
•oeupancy)  in  the  San  Francisco 
area  for  applicants  as  noted : 

4  UNITS — Oakland;  Klein  A  Gandle. 
SifOl  Orand  Ave,  Oakland. 

•   X7NIT8  — Los    (Satos;     Thomaa    L 


^Jil   r  !"•  •^••"«'^«'  «^"c«  Bldg,  8.  t.;   Bids  due  June  10,  2  P.  M. 

^rt>entraut  A  Summers,  600  Pennsylvania  S-t..  San  Francisco  (AT  2420) 
^.  S.  McKlttrlck  Co..  610  16th  St.  Oakland    ITWin  Oaks, 5070) 
Haas  A  Rothchild.  326  Merchants  Exchange  Hldg..  s.   p.   (KXbrook  1205) 
central   California  Constr.   Co.,  Inc.,  116  Erie   St,   S.  F.    (HEmlock   7926) 
I'eter  Sartorio,  262  Clementina  St,  San  IfYanclsco   (GArfleld   8817) 
Barrett  A  Hllp.   918  Harrison  St.  San  Francisco   (DOuglas  0700) 
Parker,  Steffens  A  Pearce,  135  South  Park,  S.  F.   (EXbrook  6639) 
ii^lvin   C.   t?tendell.  2778  Market  St.  San  Francisco   (HEmlock  5352) 

150th  Avenue  School  Addn.,  San   LofanzO;    Bids  due  June  9    8  00  P    M 

Mark  Bristol    1978  Oakcrest  Drive.  Oai;iand   .CTLogg^-Ua? 

W  l?*?  f  ^""Z^'i^.  ^*"'°™**  ^•■-   ^"'■"nKame    (Burl.   4-1796) 
Willis  F.  Lynn,   1040  Folger  Ave.,   Berkeley   (Berkeley  6044) 
^Ider  A  Owens.   2907  Fruitvale  Ave..  Oakland    (ANdover  6066) 
Central  California  Constr.   Co..   116  Erie   St.  S.    F.    (HEmlock  7926) 

Ashland   School   Addn.,  san    Lorenzo;    Bids  due  June  9,   8:00   P    M. 

*rank  A   Payne  A  Son,  8  Overhlll   Koad,   Orinda    (Orlnda  2076) 
w      *™^   f  Burrows,   10   California  Dr..   Buriingame    (Burl    4-1796) 
Willis  F.   Lynn,   1040  Folger  Ave.,  Berkeley   (Berkeley  6044) 
fi'dPf  A  Owens.  2907  Fruitvale  Ava,  Oakland    (ANdover  5066) 
central  California  Constr.  Co..  Inc..  116  Erie  St..  S.  F  (HEmlock  7926) 
Wendt   Constr.    Co.,   1833   Sixth    !st.,   Berkeley    (LAndsctf^   5-8426) 
Robert  L.   Wilson,  427  Bryant  St,   San  Francisco    (YUktn   6-2710) 

Paseo  Grande  School  Addn., 


W. 


■  *•"   Lorenzo;   Bids  due  June  9,  i:00  P 
J^-rank   A  Payne  A  Son,   8  Overhill   Koad,   Orinda    (Orlnda   2076) 
Wiiltiims  A  Burrows,  10  California  Dr.,   Buriingame    (Burl    4-1796) 
Willis   F.   Lynn,   1040  Folger  Ave..    Berkeley    (JBerkeley   6044) 
iUlder  A  Owens.  2907  Fruitvale  Ave.,  Oakland    (ANdover  0066) 
Wendt  Constr.   Co.,  1333  Sixth  bt.  Uerkeley    (LAndscape  8-8428) 
Kobert  L.   Wi',eon,  427  Bryant  St.,   San  Francisco   (YUkon   6-2710) 
Central  California  Constr.   Co.,  116  Erie  St,  S.   F.    (HEmlock  7926) 

San  Lorenzo  Elementary  School  Addn.,  6an  Lorenzo;  Bids  due  June  9,  8  HM 
l«-rank   A   Payne  A   Son.    8   Overhlll    Koad.   Orinda    (Orinda   2U70) 
Williams  A  Burrows.  10  California  Dr.,   Buriingame    (Burl    i-1796) 
Willis  F.   Lynn.   1040  Folger  Ave.,   Berkeley   (Berkeley  6044) 
Elder  A  Owens.  2907  Fruitvale  Ave..  Oakland    (ANdover  6066) 
Wendt  Constr.   Co.,   1333   Sixth   St,   lierkeley    (LAndscape   5-8426) 
Kooert   L.   Wilson,   427   Bryant   St,   San   Francisco    (YUkon    6-2710) 

Sunset  School   Addn. 


San   Lorenzo:    Bids  due  June  9,  8:00  P.   M. 

A  Son,   8  Overhill    Koad,    Ortnda    (Orinda    2076) 


Gamertton  &  Green 
Lumber  Co. 

}flk9l9%ml9  9m4  Jebblaff  f«r4s 

LUMin  •  TIMIItS  -  TIES  -  Hi 

IIDWOOD  PONDEROSA 

SUeAR  PINE 

Smi  Proaclsco— ItOO  Army  Straat 
AJwnHr  1300 

OoUoiid— 2001   Uvla«atoa  StrMt 
KCIIoff  4'Ht4 


*Tank  A.  PajTie ^^_^^ 

Williams   A  Burrows,   10  California  Dr..    Buriin^meTBurT    4-17»«) 
Willis   F.   Lynn,   1040  Folger  Ave,   Berkeley    (Berkeley   6044) 
Elder  A  Owens,  2907  Fruitvale  Ave..  Oakland    (ANdover  5066) 
Wendt  Constr.   Co.,  1333   Sixth   St..  Berkeley    (LAndscape  5-8428) 
KoDert  L.  Wilson,  427  Bryant  St.,   San  Francisco    (YUkon   6-2710) 


Benito    High    bcnool,    Hollister;    Bids    due 


Shop  and   Music    Building,   San 
June  2,  8:00  P.   M 
a.  A  H.  Constr.  Co.,  110  Market  St,  San  l<Tancisco   (DOuglas  7612) 

west   Point  Power  House,   Eleotra   Diversion   Oam,   Etc.,  Amador  County; 
Bids  due  June  11,  2:00  P.   M. 
Utah  Constr.  Co.,  Ill  New  Montgomery  St,  S.  F.    (OArfield  6748) 
Kaas  A  Kothchlid.  326  Merchants  Exchange  Bldg..  S.   F.   (BlXbrook  1205) 
MacOonald.  Young  A  Nelson.  127  Montgomery  St.  S.  F.    (SUtter  8296) 
Stolte.   inc..  Alden   and   Avon   Streets.   Belmont    (Belmont  2861) 

Church-Center,   Arlington    Ave.,    Berkeley;    Bids   due   June  3,   5:60    P.    M. 

t:.  T.  Leiter  Sons.  811  37th  St.  Oakland   (HUmboldt  1726) 

Barracks.  Mess  Hall  and  Allied  Utllltlee,   1  wo  f^ock  Station;  Aids  due  June 
10,  ;«:00  P.  M. 
Erbentraut  8c  Summers,  696  Pennsylvania  St,  S.  F.   (ATwater  2420) 
M.  A  K.   Corp.,  200  Financial  Center  Bldg.,   S.  F.    (EXbrook  7624) 
Marin  Corp.,  P.  O.  Box  417,   Sausallto    (Sausallto  1380) 
wiiiiaros  A   Burrows,   10  California   Dr.,   Buriingame    (Burl.   4-1796) 
Kobert  McCarthy  Co..  1060  Kirkham  St..  San  Francisco   (OVerland  4060) 
Leo  E'pp.  817  Broderick  St,   San  Francisco    (UNderhlll  0984) 

Auto  Sales'  A  ScrVfce  Bldg.  (Addn.)  Buriingame;   Bids  due  June  6.  4:30  P.M. 
Stolte,   Inc..   Aldea   and   Avon   Streets.   Belmont    (Belmont   2861) 
Carrtco  A  Ciautler.  865  Ocean  Ave..  San   i<Yancisco   (JUnlper  4-8081) 
Williams  A  Burrows,   10  California   Dr.,    Buriingame    (Burl.    4-1796) 
De  Luca  A  Son,  1745  Filbert  St.   San  Francisco    (ORdway  3600) 
Charles    J.    Pedersen.    833    Occidental    Ave..    Buriingame    (Burl.    4-3079) 

Bids  due  June  26,  2  P. 


M. 


Veterans   Hospital,   Fresno;    Spec.   1821;  __    

MacDonald.  Young  A  Nelson.  127  Montgomery  St.   S.   F.    (SUtter  8296) 
Jas.   I.  Barnes  Constr.  Co..  Russ  Bldg.,   San  Francisco    (EXbrook  5532) 
itobert  McCarthy  Co.,   1050  Kirkham   St.,   San   Francisco    (OVerland  4050 
Peter  Kiewlt  Sons  Co.,  442   Post   St.,   San  *>ancl8co    (EXbrook   5736) 
Erbentraut  A  Summers.  606  Pennsylvania  St.  San  Francisco  (AT  2420) 
Stolte,   Inc.,  Alden  and  Avon   Streets,   Belmont    (Belmont  2361) 


Alter  Junioi    High  Gymnasium,   Petsiuma;    Due   June  9,  8:00   P.    M. 
Martn  Corp..  F.   O.  Box  417,   Sausallto    (Sausallto  1360) 

Kepaira   and    Alter..    Administration    Bldg.    ,8an    Francisco    Hospital-    Due 
June  11,  2:30  P.  M. 
Elvln  C.   Stendell,  2778  Market   St.,   San  Francisco    (HEmlock  5352) 
Wm.   Mcintosh  A  Sons.   740  36th   Ave..   Ban   Francisco    (SKyline  9903) 

Bids  due  June 


Alter,  and  Addns.  to  Mothers'   House;    Bids  due  June  10,  2  P. 

Wm.    Mcintosh   A   Sons,   740  36th   Ave.,    San    Francisco    (SKyline   9903) 
Antone   Petersen   A   Sons,    2758   San   Bruno   Ave.,   S.   F    (DEIaware   6121) 

Clayton   valley   Elementary  Sohool,  near  Concord;    Due  June  16,  8  P 
Wm.    Horstmeyer  Co..   23   Mars   Street   San    Francisco    (MArket    " 


_..    __    .    , — „„„,    7239) 

Swlnerton   A  Walberg  Co..   225   Bush    St..   San    Francisco    (OA   2980)    and 
1723    Webster   St..    Oakland    (HIghgate    4322) 

Uttlce    and    STiop    Bldgs.    tor    Pacific    Public    Service   Co..    Pittsburg;    Bidi 
Uue  June  16,  5:00   P.   M. 

Swlnerton   ft   Walberg  Co..   225.  Bush   St..   San   Francisco    (GA   2980)    and 

1723    Webster    St.    Oakland    (HIghgate    4322) 
Restoration   of   Premises,   Lands   End,  ft.   F.;    Bids  <hje  June   19,  2   P.   M. 

Henry  Arian  Construction,  4142  Oeary  Blvd.,  S.   F.    (BAyvlew  3170) 
SevenTh    Day    Adventlst    Church,    Oskland;    Bids    due    June   9  " 

Willis  F.   Lynn,   1040   Folger  Ave.,   Berkeley    (BErkeley   6044) 


PLANS  ON  FILE 


The  following    list  of  plans   and   specifications   for  construction 

projects  are  now  available  for  Inspeotlen  at  the  office  of  DAILY 

PACIFIC    BUILDSn,  4«  Tenth   Street,   ftan    Francisco 


velopment  Corp,  Box  349,  North 
Hollywood. 

1  UNIT— Alameda;  WiUiam  J  Gould 
Sr,  Box  62,  Newark. 

4  UNITS-^-Salinaa;  Jose{^  H  Mc- 
pherson, 913  E  St,  Salinas. 

14  UNITS  — Menlo  Park;  CecU  L 
Smith,  420  Chestnut  St,  San  Carlos. 

4  UNITS—San  Francisco;  J  H  Ca- 
ruso, 3220  Folsom  St,  San  Fran- 
cisco. 

6  UNITS— Fresno ;  Henry  Haas,  743 
S   St,  Fresno  1. 

7  UNITS— Orange  Cove;  F  E  Greer, 
Orange  Cove. 

1  UNIT— Sacramento ;  Thos  A  Scott, 

1010  28th  St,  Sacramento. 
1  UNIT— Monterey ;  E  M  Yantls,  120 

Fountain  Ave,  Pacific  Grove. 
1  UNIT— North  Palo  Alto;   John   W 

Frykman,  291  Willow  Rd,  Palo  Alto. 

1  UNIT— San  Leandro;  Ellsworth  S 
Rusai,  1200  148th  Ave,  San  Lean- 
dro. 

2  UNITS—San  Mateo;  George  Troll- 
man,  1120  El  Camino  Real,  Buriin- 
game. 

7  UNITS— Eureka;  Paul  Williamson, 
510  G  St  Eureka. 

3  UNITS— Sacramento;  C  C  Ruby, 
3350  Freeport  Blvd,  Sacramento. 

1  UNIT— Patterson ;  Henry  C  VancU, 
1031  E  Main  St  Turlock. 

4  UNITS  — Menlo  Park;  Peninsula 
Pacific  Construction  Co,  Box  1070, 
Redwood  City. 

2  UNITS  —  Richmond ;  Myers  Con- 
struction Co,  Inc,  2161  Shattuck, 
Berkeley. 

1  UNIT  — Santa  Cruz;  Richard  P 
Freytag,  Drawer  1040,  Santa  Cruz. 

3  UNITS — Santa  Cruz;  A  C  and  Mil- 
dred Elder,  Box  443,  Santa  Cruz. 


The  market  has  been  incorporated 
with   a   capiUl   of   f404.000. 


6/3/47  5 

Owner  Taking  Bids— Due  June  19, 

8  P.  M. 
Cafeteria  Building 
PORTERVILLE,    Calif.,    Tulare    Co. 

On  the  high  school  site  on  Olive  St. 
Owner — The   PortervUle   Union    High 

School     District,     L     H.     Althouse. 

clerk.   High    School   Bldg.,   Portar- 

ville,  Calif. 
Architect  — W.    D.  Coates,   704  Helm 

Bldg..   Fresno,    Calif. 

Plans  and  specifications  may  be 
obtained  from  the  architect's  office 
upon  deposit  of  825,  refundable. 

Each  bid  must  be  accompanied  by 
certified  check  or  bidder's  bond  In 
amount  of  at  least  10%  of  bid. 


9-10— EDUCATIONAL 
BUILDINGS 


6/8/47  9 

Bond  Election  In  Amount  of  $17,000 
Set  for  June  13 

School  (Improvements  and  Additions) 

LA  GRANGE,  Calif.,  Stanislaus  Co. 

Owner — La  Grande  School  District, 
Mrs.  Shiriey  Ingalls,  Mrs.  Fae  Bres- 
cia, Mrs.  Alma  Levagg^i,  members 
of  governing  board.  La  Grange 
Schoolhouse,  La  Grande,  Calif. 

6/3/47  g 

Bonds  Appqpved    May  27  (h   Amount 

of  $150,000 
Schools  (Additions) 
ROSEVILLE,    Calif.,   Placer  County. 

Woodbridge,    Vernon   and    Atlantic 

Sts.  elementary  schools. 


Building  Section 


1.S— COMMERCIAL  BLDGS. 

6/3/47  4 

CPA  Approval  Granted  in  Amount 
of    $4200.00 

Alter    Business    Office 

TULARE,  Calif.  Tulare  Co.  — L  & 
Tulare    Sts. 

Owner— Pac.  Tel.  A  Tel.  Co.,  140 
New  Montgomery  St.,  San  Fran- 
cisco,   Calif. 


7 
Begin 


Work 

Conn  Creek  Pipe  Una 


Location 
Napa 


Bid  Opening  Data 
8-16 


6/3/47 

Plans    In    Progress — Work    to 
as   Soon    as  Government 
Restriction    and    Material    Supplies 

Permit 

Farmers'    Market 

FRESWO,  Calif..  Fresno  County.  4- 
acre  site  bounded  by  Lulare,  Divis- 

adero    and    U.    Sts. 

Owner  —  Fresno  Farmers'  Market, 
Inc.,  William  B.  Paris,  president; 
J.  E.  O'Neill,  vice-president.  State 
Highway  and  North  St;  G.  C.  Ap- 
pleton,  secretary  -  treasurer.  1301 
Broadway,  and  C.  O.  Kenworth. 
Elmer  L.  Lord.  Tom  Cooper,  and 
Dr.    Harry   C.    Mitchell. 

Plans  by  O.  A.  Bell,  c/o  Master 
Craft  Homes.  Mason  Bldg.,  Fresno 
Calif. 

Pentagonal-shaped  structure  In  the 
center  housing  various  shops  and 
the  administrative  office;  in.slde 
the  structure  will  be  an  open  court 
for  the  display  of  farm  and  garden 
produce;  will  include  dress  shop, 
shoe  store,  children's  wearing  ap- 
parel store,  sporting  goods  store, 
barber  and  beauty  shop,  photogra- 
pher's studio,  drug  store,  meat 
market,     lt>aker>'     and     restaurant. 


PITTSBURGH 

TESTING 
LABORATORY 


Complete  Physical  and 

Chemical  Testing  and 

Inspection 

«51  HOWARD  STREET 

SAN  FRANCISCO 

EXbrook  1747 


WALL-BED-SERVICE 

NEW 

Ro/ler-Reeess 

and 

Jam    Beds 

ALL  MAKES  REPAIRED 

742  Market  Street 

Salt*  230-232 

EXbrook  0540 

Soa  Fraacltce,  Collf. 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

All  Types  of  Concrete  Construction  Specialties 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFHT  HANGERS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  San  Frandsco  Phone  GArfield  8768 


UniformHy 


i 

f  *  ' 

K^yy  A<ro(/i/ei'  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 


XN    r  iiANn  I  ?;  i:ii 


Owner— Roseville  City  Board  of  Edu- 
cation. A  W.   Ray,   superintendent 
or  elementary  schools,  Atlantic  St. 
School,  Roseville,  Calif. 
Architect— Leonard  S.  Starks.  410  Na- 
tive Sons'  Bldg.,  Sacramento,  Calif. 
,J^  ^^^^^^    reported,     together 
with  $30,000  now  earmarked  for  the 
Woodbridge  School,  the  city  will  have 
1180,000    for    contemplated    construc- 
tion If  the  bonds  are  voted. 
The  program  includes: 

(1)  2  claasrooms  at  the  Woodbridee 
School.  140,000; 

(2)  kindergarten  at  the  Woodbridee 
School,  125,000. 

(3)  2  claasrooms  and  kindergarten 
(all  prefabricated)  at  Vernon 
School,  125,000; 

(4)  reUghting  of  the  three  schools, 
180,000; 

(5)  remodeling  of  the  three  school 
cafeterias,  (10,000; 

(6)  new  equipment  for  the  six  new 
classrooms,  $10,000; 

(7)  resurfacing  of  playgrounds  and 
new  equipment,  |10,000; 

(8)  storage  and  mainenance  shop. 
»6,000; 

(9)  site  for  a  new  primary  school, 
13,000; 

(10)  architect's  and  other  fees,  |18,- 
000. 


6/3/47  9 

V^Bond  Election  in  Amount  of  $176,000 
Set  for  June  17 

School  (Improvements  and  Additions) 

INDEPENDENCE.  Calif..  Inyo  Co. 

Owner— Owens  Valley  Unified  School 
District.  Hattie  Schaefer,  S.  L.  Par- 
ratt.  Walter  C.  Riesen.  Robert  J. 
Herron  Jr.,  R.  V.  Phillips,  trustees, 
Owens  Valley  High  School,  Inde- 
pendence, Calif. 


6/3/47  •     « 

Owner  Taking   Bid*— Oua  June  3, 

8  P.  M. — Bidders  Figuring 
Elementary  School  Addition 
BRISBANE.    Calif,    San    Mateo    Co. 

Brisbane  Elementary  SchooL 
Owner — Brisbane  Elementary  School 

District,  Brisbane,  Calif. 
.\jx;hitect— Edwards  A  Wlemeyer,  704 

Market  St.,  San  Francisco,  Calif. 
Frame,    stucco    exterior  waius,    two- 
story,    tile    roof;    includes    library 

and  storeroom. 

Bids  will  be  opened  in  the  Brisbane 
Elementary  SchooL 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $25. 

Following  contractors  have  taken 
out  plans: 

WlUiam  Mcintosh  A  Son,  780  S6th 
Ave.,  San  Francisco,  Calif. 

E.  H.  Peterson,  5691  San  Pablo  Dam 
Rd.,  Richmond,  Calif. 

Pa(  iflc  Coast  Builders.  2530  18th 
St.    San    Francisco.    Calif. 

Wallace  D.  Harkins,  451  Arlington 
Ave..  Berkeley,  Calif. 

Carrico  &  Gautler,  365  Ocean  Ava, 
San  Francisco.  Calif. 

Huber  Construction   Co.,   5998  Mis- 
sion St,  Daly  City,  Calif. 

Cattich  Bros.  A  Stevenson,  Chest- 
nut and  Bayshore,  P.  O.  Box  166,  Red- 
wood City,  Calif, 


Hardware  —  Raemsch  Hardware  Co., 

2333  Pacific  Ava 
Painting— B.    F.-HudelBon,    Route   5, 

Box  1215,  Modlsto. 
Lathing  and  Plastering— Lk  T.  Crla- 

pin,  140C  Michigan  Ava 
Acoustical     Tile     —     Johns-Manvlile 

Sales   Corp.,    116   New    Montgomery 

St..    San    Francisco,    Calif. 

All    of    Stockton    unleaa    otherwise 
noted. 


113 


HOSPITALS 


fl/3/47  9 

Bond   Issue  in  Amount  of  $190,000 
Approved   May  16th 

MERCED,  Calif..  Merced  County.  10- 
acre  site  on  comer  of  Childs  and 
Coffee  Aves. 

Owner  —  Weaver  Union  Elementary 
School  District,  Mrs.  Helen  L.  Fogel, 
{^resident,  board  of  trustees.  Mer- 
ced, Calif. 


6/3/47  9 

Bond    Issue   in    Amount   of  $130,000 

Approved  May  leth 
Elementary   School    (Improvements) 
LIVINGSTON,  Calif.,  Merced  County. 
Owner — Livingston  Union  Elementary 
School  District.  C.  W.  Nobbe.  H.  D. 
Wucher,  O.  E.  Stockman.  Ray  Car- 
son.   Thomas  L.    Fox.   members   of 
governing  board.  Livingston,  Calif. 


6/3/47  9 

Owner  Taking    Bids — Due   June   5, 
3    P.    M. 

Remodel    Shop 

HEALDSBURG,    Calif..    Sonoma   Co. 

Owner  —  Healdsburg  Union  Ele- 
mentary School.  Byron  C.  Gibbs. 
principal,    Healdsburg,    Calif. 

Complete      remodeling      of      manual 
training    shop. 
F'lans  and  specifications  on  file  at 

the  office  of  the  principal. 


6/3/47  0 

Sub-Contracts  Awarded— Work  Wlil 
Start  June  9 

Elementary  School  (Additions) 

Cost  $182,159 

TRACY.  Calif.,  San  Joaquin  County. 
Central  School,  W.  Eaton  and  Park- 
er Aves. 

Owner  —  Tracy  Elementary  School 
Board,  Henry  A.  McCrory,  clerk. 
West  Park  Grammar  School,  W. 
10th  St.,  Tracy.  Calif. 

Architect— B.  C.  Ernst.  561  E.  Hard- 
ing Way,  Stockton,  Calif. 

EJngineer— F.  W.  Keilberg,  320  Mar- 
ket St..  San  Francisco.  Calif. 

Concrete  foundations,  wood  floors, 
wood  framea  nd  brick  veneer,  to 
include  eight  classrooms,  cafeteria, 
kindergarten,  library  and  enlarge- 
ment of  general  offices. 

Contractor — H.  H.  Hennlng.  1751 
Berkeley  Ave.,  Stockton,  Calif. 

Roofing — San  Joaquin  Lumber  Co.,  P. 
O.  Box  71,  Stockton.  Calif. 

Plumbing  and  Heating — Crowley  Co., 
333  S.  Van  Ness  Ave.,  San  Fran- 
cisco, Calif. 

Electric  Wiring— Ets-Hokin  A  Gal- 
van  Co..  233  N  San  Joaquin  St. 

Sheet  Metal- Delta  Sheet  Metals  Co., 
632  S.  El  Dorado  St. 

Glass— L.  R.  Fisher  Glass  Co.,  2837 
E.  Main  St 

Hardwood  Floors  and  Asphalt  Tile — 
McLean  Hardwood  Floors  A  Lino- 
leum. 324  B.  Channel  St. 

Structural  Steel  and  Miscellaneous 
Iron— Valley  Steel  A  Welding  Co., 
935  E.  Scotta  Ave. 

Brick  and  Stone  Work  —  Ray  W. 
Stirm.  1680  W.  Floral  St. 

Mill  Work— Electric  Planing  Mill,  545 
S.  Monroe  St.     , 


6/3/47  11 

Owner    Taking     Bids — Due     June    IS 
Hospital  $15.000-$20,000 

PIOCHE,   Nevada.   Lincoln   county. 

Community  Hospital. 
Owner— Dr.     Q.     E.     Fortier.     Ploche, 

Nevada. 
Plans    by    engineering   dept.    Combi- 
nation   Metals    Reduction    Co.,    Pl- 
oche,  Nevada. 
Rebuild    fire    loss;    cement    block    or 
brick   construction.  ' 


6/3/47  u 

Bonds  Approved   May  27  In  Amount 

of  $6,500,000 
Health  Centers  and  Reoelvlng 

Hospital 
LOS  ANGELES,  Calif..  Los  Angeles 

County. 
Owner— City    of    Los    Angeles,    city 

clerk,  City  Hall.  Los  Angelas,  Calif. 

6/8/47  11 

Bonds  Approved   May  27  in   Amount 

of  $18,300,000 
Jails  and   Police  Buildings 
LOS   ANGELES,  Calif.,   Loa   Angelee 

County. 
Ownei^— City    of    Los    Angeles,    city 

clerk.  City  Hall,  Los  Angeles,  Cillf. 

«  a 

6/3/47  9 

Tax  Rate   Increase  Approved  May  16 
School  (Additions  and  Improvementa) 
BURLINGAME.  Calif.,  San  Mateo  Co. 
Owner- The  Buriingame  Elementary 
School  District  H.  Jay  Bums,  Edith 
Brown,    E.   Eugene   Umiand,    trus- 
tees, Buriingame,  Calif. 
6/3/47  12 


Kearny  SPt..   San   Francisco,  CaJlf. 
Stockhouse — 6-story,  steel  frame  aad 
reinforced    concrete.    85x76    feet    in 
area,  steel   roof  trusHes.  wood   pur- 
lins    and     sheathing     covered      by 
built-up   roof,    two   mezzanines,    in- 
sulated and    refrigerated    from   2nd 
to  5th    floors,    inclusive; 
Brewhouse    Extension — 6-story,    steel 
frame  and  reinforced  concrete, '40.x 
•    76  feet  in  area,  concrete  roof,  three 

floors  insulated  and   refrigerated; 
Cellar    Ebctenalon—1 -story     baaavnent 
structure.  38x76  feet  In  area,    steel 
and  concrete.  Insulated  and  refrig- 
erated. 

The  work  will  also  Include  steel 
bearing  pllea,  miscellaneoim  Iron 
work,  carpentry,  sheet  metal  work, 
masonry,  tile  work,  lath  and  plaster, 
painting,  plumbing,  glass  and  glaz- 
ing, elevators,  refrigeration  and 
ventilation,  air  conditioning,  alum- 
inum fermenters,  brine  system. 
Contractor — Wm.  Simpson  Construc- 
tion Co.,  Architects  Bldg..  816  W 
5th   St,    Los    Angeles,    Calif. 


ell.  City  Hall,  Newport  Beach,  CaL 
Architect— Ralph    C.    Flewelling,    3113 
Los   Fcllz   Blvd.,  Los  Angeles.   Cal. 
Reinforced    brick    and    concrete    steel 
roof,   wood   decking   A|ith   composi- 
tion    roofing,     reinforced     concrete 
floors   piles,   concrete   floors   cover- 
ed   with    asphalt    tile,    steel    sash. 
Jail    equipment,    tile    toilet    floors, 
acoustical     material,     gas     beating 
system;    will   contain    various   city 
offices,   police  station.  Jail  and  car 
shelter. 
Contractor^■<-E.    A.    Kaiser    Co.,    8825 
Olympic    Blvd.,    Beverly    Hills,   Cal. 


1 2- 1 3— INDUSTRIAL 
BUILDINGS 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Data                      Project  Noted  In  Issue 

6-  3—10  K)0  AM.— V ax-  Radio  Range  .Station               Near  Stockton        5-19 

6-  3—  2  K)0  P.M.— Steam  Generating  Units,  Wilmington  5-15 

6-3—8 :30  P.M— Ward  for  Infirm  Men,  Norwalk  5.  7 

6-  3 —  8:00  P.M.— Elementary    School  Addition.  Brisbane  B-18 

6-  3—  8:00  P.M. — School                          Inverness  5.  7 

6-  3—  6:00  P.M — Church   Center         Berkeley  5-26 


6/3/47  13 

Owner  Taking  Bids — Due  June  11, 
10  A.  M.  (bid  opening  date  post- 
poned  from   June   3) 

VHF    Radio    Range    Station; 
Pro.     6-47-545 

NEAR  STOCKTON,  Calif.,  San  Joa- 
quin   County. 

Owner  —  Civil  Aeronautics  Adminis- 
tration, 5651  W.  Manchester  Ave., 
Los    Angeles  .45,   Calif. 

Plans  by  owner. 

Includes  fencing  the  site,  erecting  a 
16x28-ft  sectional  steel  frame 
building  on  concrete  foundations, 
erecting  a  16-ft  steel  tower  with 
35-ft.  diameter  counterpoise  and 
a  12xl2-ft.  antenna  shelter  on  top. 
and  incidental  work.  No  radio 
transmitting  equipment  -wUI  be 
installed. 
Specifications   obtainable   from   the 

above  office;   no  deposit    required. 


6/3/47  •     12 

Low  and  Only  Blddara-^He'ld  Under 

Advisement  for  One  Week 
Warehouse 
OAKLAND.  Calif.,  Alamed%  County 

Peralta  ahd  Helen  Sta. 
Owner— Morwear  Paint  Co.,  M.  Fried- 
man,  president  568  14th,  St,  Oak- 
land, Calif. 
Consulting    Engineer— Oarl    S.    Rep- 
logle,   510    Boulevard    War.    Pied- 
mont, Calif. 
Steel  frame  and  brick,  one-story  and 
mezsanlne,   141x133  feet  to  Include 
cafeteria  and  washroom,  reinforced 
concrete   loading  dock,   81x33   feet; 
second  of  eventual  three  units. 
Low  Bidder— Vezey  Construction  Co., 
3760   Ardley    Ave.,    Oakland,    Calif.. 
$67,763. 

Complete     bids     received     May    89 
were: 

Vezey  Construction    Co.,    Oakland. 
Calif.,  $67,763. 

Wm.    M.   Oreuner,  Berkeley    Calif.. 
$68,750. 

D.     W.     Nicholson,     San     Leandro. 
Calif.,  $70,206. 

California  Builders  Co.,  Inc.,  Oak- 
land, Caflf.,  $71,099. 

Harry   K.    Jensen,   Oakland.  Calif., 
I71.8B& 

Robert    L.  Wilson,    San    Francisco, 
Calif.,  $78,a09. 

14-17— PUBUC  BUILDINGS 

6/3/47  ~  ~       7^ 

Contract    Awarded  Cost,    $248,990 

NEWPORT    BEACH.    Calif.    Orange 

County.     Facing     Central     Avenue 

north    of   32nd    St. 
Owner— Newport    Beach    City    Coun- 


6/3/47  la 

All    Bids   Rejeeted— Uncertain    Whan 

Owner  Will  Ask  New  B4da 
Fire  and  Police  Station 
NORTH  SACRAMENTO,  CaUf.,  8ae> 

ramento  County. 
Owner  — City   of    North   Sacramento^ 
City  Council,  City  Hall,  North  Sac- 
ramento, Calif. 
(A)  new  fire  and  police  station,  (B) 
remodel    recreation   center  to   be 
used  as  temporary  city  hall. 
Continental    Construction    Co.,   1402 
Front  St.,  ^cramento,  at  $38,523.  sub- 
mitted the  previous  low  bid. 


18-19— RELIGIOUS  BLDGS. 


6/3/47  18 

Corrections 

CPA    Approval   Granted — Contract 

Awarded— Kinishing     houndatiens 
Church  Cost   $70,000 

FREFTMO,      Calif..      Fresno      County. 

Church     of    Our    Lady    of    Mount 


Suitimo^'^r^ll 

Roof  Sfri!r«i'»  -s 


y*ar  aaw 
baildlav  Ht 
f*4«y't  M«4s. 


C«ff  .  .  . 
SUMMIMIU 


174A   riirrt.rnlh  Sircct 

El  '  ♦  .• ,  I    t  I  -,  «•     <    ;  •         o 
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6/3/47 

Contract  Awarded 

Brewery    Bldgs.    (3) 

VERNON,    Callf.^  Los    Angeles    Co. 

2080  E.    49th   St 
Owner   —   Acme    Brewing   Company. 

2080  E.  49th  St.  Vernon.  Calif. 
Engineer    —    James    M.    Smith.    251 


WATER  HEATERS 

MANUFACTURID  lY  KEWANIE  lOILIR  CORP. 

FULLY  AUTOMATIC  .  .  .  WITH  OR  WITHOUT 

OIL  BURNERS 

600  gallons  per  hour  •  2)0,000  BTU  per  hoiM- 

A  large  stock  and  attractively  priced. 

THE    BROOKMAN    CO..    INC. 

2i33  Third  Straaf  SAN  FRANCISCO  ATwatar  M44 


ENGINEERING  PROJECTS 


6-  3 —  1:00  P.M. — Street  Improvement.  Oakland  " 

fi-  3—  7:30  P.M.— Sedimentation  &  Aeration   Tank  Lemoore 

6-  3—  «:0.'>—PM.— Storm   Water  Disposal  Svs.  Alameda 

6-  3—10 :00  AM.— Transmission  Line,  Near  Eraser,  Colo. 

6-  3—10 :00  AM.— Water  Pipeline        San  Diego 

6-  3 —  7:30  P.M. — Site   Improvementa   San  Luis  Obispo 

6-  3—10 :00  AM.— Preparation  of  Aggregates  for  Road  Surfacing, 

Columbia  Basin  Project,  Waah. 


SUPPLIES  AND  EQUIPMENT 


9-n 

5-22 

5-22 
ff-90 
6-30 
6-20 

6-  6 


6-  2-  2:00  P.M.— Tranpfonrers,    Et.-..  Columbia  Baf-in  Project  Wash 
6-8 —  1 KK)  P.M. — Stabilised  Base  Mixture,  Oakland 
6-  S —  1 :00  P.M — Concrete  Pipe  Oakland 


4-2<> 
6-27 
6-27 


iRiuin  PRinTf 

ire   I  nb  -i'c         J       0 
to    ^  r o f  f>  ■ '.  I  : .     i  I    ^  • 
High    Stc,  rj-  r  I 

iRUJin  hRin*  'onr     ^^ 

I  Phone:  BErkeley  3-^40 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forming  and  Stamping  of  AU  Kinds  . 
35  GILBERT  STREET  UNderhlll  6733 


Sf 


THE  BROOKMAN  COMPANyjnc. 

Announces 

The  Formation  of  Our  New 

CONSTRUCTION  SPECIALTIES  DIVISION 

under  the  management  of 

H.  A.  Minton,  Jr. 

* 

Northern  California  Distributors  For 
Dalmo  Automatic  Sash  Hardware — Installed 
Dalmo  Casement  and  Transom  Hardware — Installed 
Sanymetal  Toilet  Partitions— Installed 

STEEL  and  ALUMINUM  SASH  ' 

Steel  Rolling  Doors 

Your  Request  For  Quotations  Welcomed 

THE    BROOKMAN    CO..    Inc. 

2833  Third  Street.  San  Francisco 

Phone  ATwater  9644 
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DAILY    PACIFIC    BUILDER 


TUESDAY,  JUNE  3.  1947 


TUESDAY.  JUNE  3.  1947 


DAILY    PACIFIC    BUILDER 


PA 


Carmel.  Inyo  and  Fattl«  SU. 

Owner— Father  J.  R-  deOallarreta. 
St.  Genevleve'B  Church.  1127  Tu- 
lare  St..  Fr«»no. 

Civil  Engineer— Laurence  D.  Viole. 
8220  L*urel  Canyon  Blvd..  No. 
Hollywood.    Calif. 

Contractors  —  Trewhitt,  Shields  m. 
Fisher,  1S01  Pacific  Southwest 
Building,    Fresno,   Calif. 

Correction  in  engineer's  and  con- 
tractor's   names. 


20.21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


20 


6/8/47 

Sub   Contracts    Awarded — Work 

Started  May  15th 
Jr.  Fair  Btdg.  (Rebuild)  _ 

Cost    |28,S0« 

STOCKTON.  Calif..  San  Joaquin   Co. 

Fair  Grounds   . 
Owner— San  J'oaquln  County,  county 

clerk,    Courthouse.   Stocliton,   Calif. 
Private  plans. 

Repair    fire    damage    to     building. 
Cantractor— M.    E.    Shuper,   321    Elks 

Bldg^  Stockton,  Calif. 
Roofing— Sian    Joaquin    Lumber    Co., 

Scotta     Ave.     and     Madison     Sts., 

Stockton,  Calif. 
Plumbing  St  Sheet  Metal— Pahl-Har- 

ry  Co..  427  E.   Channel   St,   Stock- 
ton,  Calif. 
Electric     Wiring— Collins     Electrical 

Co.,    729    E.    Miner   Ave.,    Stockton. 

Calif. 
Structure   —  Timber  Strusture,    1014 

8th   St..   Stockton.  Calif. 
Fencing— Kyle  &.  Co..   348   N.    Harri- 
son St..   Stockton.   Calif. 
Sl^h-*-W.  E.   Zerwich  &  Son.  817  W. 

Fremont    St..    Stockton.    Calif. 
Mill    Work— Union    F'laning   Mill.    735 

S.  Sutter  St.,  Stockton,  Calif. 
Hardware — Jlaem»' a    Hardware    Co.. 

28S8    Pacific   Ave..   Stockton,   Calif. 
Painting- Paul    Nixon,     P.     O.     Box 

481,    Sacramento,    Calif. 
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BRIDGES 


OwnM'  Taking   flld«— Dua  July  2, 

2  P.  M. 
Bridge 
MARIN  COUNTY,  CaJlf.  Across  L*- 

gunitas  Cre^  in  Samuel  P.  T*yior 

State  Paik. 

Owner— «tate  of  California,  Division 
of  Highways,  PubU«  Works  Bldg., 
Sacramento,  Calif.  ^    „    „ 

State  Highway  Bnglneer^-G.  T.  Mc- 
Coy. PubUc  Woriis  Bldg.,  Sacra- 
mento. Calif. 

Structural  steel  beam  sp<in  bridge. 
The  work  Involves: 

(1)  300  cu.   yds,   structural  excava- 
tion; 

(2)  2000  cu.  yds.  Imported  borrow; 
(8)  2%     tons     liquid     asphalt    SC-2 

prime      coat      and      penetration 

treatment ; 
(4)  200  tons  plant  mix  surfacing; 
(6)  240  lln.  ft  timber  bridge  railing; 

(6)  175  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(7)  42,000  lbs.   erect  structural  steel 
beams ;    " 

(8)  3000  lbs.  structural  steel; 

(9)  28,000  lbs.  bar  reinforcing  steel; 
(10)  engineer's  office. 

All  steel  beams  in  connection  with 
Item  7  will  be  furnished  free  of  cost 
to  the  contractor. 

Specifications  obtainable  from  the 
above  office. 


Ownec^-Publlc  Roads  Administration, 
C.  C.  Morris,  division  engineer,  720 
Pbeian  Bldg.,  San  Francisco.  Calif. 

Plans  by  engineering  department  of 
owner. 

Approximately  3.595  miles. 
The  work  Involves: 

(1)  25,000  cu.  yds.  unclassified  exca- 
vation ; 

(2)  740  cu.  yds.  unclassified  excava- 
tion for  structures; 

(3)  20.000  cu.  yds.  unclassified  exca- 
vation for  borrow ;  • 

(4)  21.000  iita.  yds.  overhaul; 

(6)  8400  cu.  yd.  miles  special  over- 
haul of  borrow; 

(6)  2000  M  gallons  watering  r 

(7)  lump  sum,  provide  and  maintain 
water  plant  or  plants : 

(8)  28,800   cu.    yds.   selected    borrow 
base  course; 

(9)  55  cu.  yds.  concrete; 

(10)  3500  lbs.  reinforcing  steel; 

(11)  968  lln.  ft.  corrugated  galvanized 
sheet  metal  culvert  pipe; 

(12)  52  lln.  ft  128-ln.  metal  plate  cul- 
vert; 

(13)  315  lin.  ft  remove,  clean  and 
stockpile  or  relay  salvaged  cul- 
vert pipe; 

(14)  27  each  timber  culvert  markers; 

(15)  3  each  cattle  guards ;' 

(16)  6000  lln.  ft  barbed  wire  fence; 

(17)  force  account  remove  and  reset 
fence. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  |10,  re- 
fundable. 
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22-26— RESIDENTIAL 

BUILDINGS 

6/8/47  26 

Sub  Contracts  Awarded — Excavation 
Started   May  20 

Residences    (7)         -Est.    Cost    $70,000 

EUREKA,   Calif.,    Humboldt   County. 

Owner— A.  C.  Johnson  &  Sons,  25 
Sixth  Street,  Eureka.  Calif  . 

Architect — Newton  Ackerman,  5th  & 
Commercial     Sts.,     Eureka,     Calif. 

Stucco  and  6x8x16  concrete  block. 
Redwood  shingles,  concrete  fluora, 
wall  gas  radiators,  cement  plaster 
interior  finish. 

Owner  will  build. 

Plumbing.  Heating  &  Sheet  Metal- 
John   P.    Ryan,    1901   California   St. 

Electric  Wiring— Humbokit  Electric 
Co.,  412  5th  St. 

Glass— W.  F.  I«\iller  ft  Co.,  526  5th 
Street. 

Brick  and  Stone  Work,  Lathing  & 
Plastering— Roy  Richardson,  1706 
Srd   St 

Lumber— Hammond  Lumber  Co.,  Sa- 
moa. 

Mill    Work    ft    Hardware — George    C. 
Jacobs    Co.,    102    W.    4th    St 
All  of  Eureka,  Calif. 

28-30— MISCELLANEOUS 
BUILDINGS 
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6/8/47  •     28 

Owner  Taking  Bids— Due  June  It, 
2  P.  M. 

Reeteratlen  of  Premlsee;  Job  2746; 
Serial  0i-209-47*8S 

SAN  FRANCISCO.  Calif.  Lands  End. 

Owner — ^War  Department,  Corps  of 
Engineers,  74  New  Montgomery  St, 
San  Francisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Works  Involves   removal   of  govern- 
ment installations,  restoration  of  a 
public  latrine  and  the  closure  of  a 
pedestrian  tunnel. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  owner. 


Ens^ineermg  Section 


6/3/47  ,  ... 

Owner  Taking  Bids— One  July  2, 
2  P.   M. 

Bridges  (2)  and  Grading 

YUBA  COUNTY,  Calif.  On  Ostrom 
Road,  between  Plumas  School  and 
FAS  Route  922, 

Owners— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Worlcs  Bldg.,  Sacra- 
mento. Calif. 

About   1.2    miles   net  length    grading 
and  applying  penetration  treatment 
and  construction  of  two  reinforced 
concrete  slab  bridges. 
The  work  involves: 

(1)  7000  cu.   yds.    roadway   excava- 
tion ; 

(2)  1215  cu.  yds.  structural  excava- 
tion; 

(3)  170  cu.   yds.  ditch   and   channel 
excavation ; 

(4)  3300  cu.    yds.    Imported    borrow, 
type  A; 

(5)  4700  cu.   yds.    Imported    borrow, 
type  B; 

(8)  23,000  cu.  yds.  Imported  borrow, 

type  C ;  ,  ^  * 

(7)  develop   water   supply   and  fur- 
nish water  equipment; 

(8)  580  M  gallons  apply  water; 

(9)  63  sta.  finish  roadway; 

(10)  93  tons  liquid  asphalt  SC-2  pene- 
tration treatment; 

(11)  45  tons  sand  penetration  treat- 
nient ; 

(12)  12  tons  liquid  asphalt  SC-6  seal 
coat; 

(13)  180  tons  screenings  seal  coat; 

(14)  778  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(15)  342   lln.  ft  concrete  railing; 
(18)  200  lbs.  mlscellaneoim  steel; 

(17)  800  lln.  ft  furnish  concrete  piles; 

(18)  20  each  drive  concrete  piles; 

(19)  8  each  monuments; 

(20)  22    each    culvert    markers    and 
guide  posts; 

(21)  33  lln.  ft  12-ln.  reinforced   con- 
crete pipe,  standard  strength ; 

(22)  54  lln.  ft  15-ln.  reinforced  con- 
crete pipe,  standard  strength; 

(28)  38  lln.   ft  18-nl.   reinforced  con- 
crete pipe,  standard  strength; 
(24^  60  lin.  ft.  18-ln.  CMP,  16-gage; 

(25)  111,100  lbs.  furnish  bar  reinforc- 
ing eteel ; 

(26)  111,100  lbs.  place  bar  reinforcing 
steel; 

(27)  4  each  clearance  markers; 

(28)  engineer's  office. 
Specifications  obtainable  from  the 

above  office. 


6/3/47 

Owner  Taking   Bids— Due  July  2, 

2  P.  M. 
Surfacing 

SACRAMENTO  COUNTY.  Calif.  Be- 
tween Sutter  St  In  Folsom  and  3.7  I 

miles  east  of  Folsom. 
Owner— State  of  California,  Division  ! 

of  Highways,  Public  Works  Bldg.,  ! 

Sacramento,  Calif. 
State  Highway  Engineer— G.   T.   Mc-  | 

Coy,    Public    Works    Bldg.,    Sacra-  . 

men  to.  Calif.  I 

About   4.2    miles    placing    plant    mix  j 

surfacing    over   existing    pavement 

and    placing    imported    borrow    on 

shoulders. 

The  work  involves: 

(1)  3600  cu.  yds.  Imported  borrow; 

(2)  develop  water  supply  and  furnish 
water  equipment; 

(3)  105  M  gallons  apply  water; 

(4)  5300  tons  plant  mix  surfacing; 

(5)  10  tons  asphaltic  paint  binder. 
Specifications  obtainable  from   the 

above  office. 


Grading 

CALAVERAS  COUNTY,  Calif.  Be- 
tween State  Highway  Route  65  at 
San  Andreas  and  Mountain  Ranch. 

Owner — State  of  California,  Division 
of  Highways,  Public  Worits  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  8.9  miles  grading  and  applying 
bituminous     surface    treatment     to 
the  central  portion  of  roadbed. 
The  work  Involves : 

(1)  10  cu.  yds.  remove  concrete; 

(2)  488  sta.  clearing  and  grubbing; 
(8)  88,000  cu.  yds.   roadway  excava- 
tion; 

(4)  lOOO  cu.  yds.  structural  excava- 
tion ; 

(5)  4()0  cu.   yds.   ditch   and   channel 
excavation ; 

(6)  36,000  cu.  yds.  imported  borrow; 

(7)  550,000  sta.  yds.  overhaul; 

(8)  develop  water  supply  and   fur- 
nish water  equipment; 

(9)  3000  M  gallons  apply  water; 

(10)  469  sta.  finish  roadway; 

(11)  100  tons  liquid  asphalt  SC-2 
pi:ime  coat ; 

(12)  700  tons  liquid  asphalt  SC-3  or 
SC-4  bituminous  surface  treat- 
ment ; 

(13)  84,000  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
face treatment; 

(14)  50  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(16)  4600  lbs.  bar  reinforcing  steel; 

(16)  134  lin.  ft.  guard  railing; 

(17)  150  each  culvert  markers  and 
guide  posts; 

(16)  754  lln.  ft  12-ln.  CMP,  16-gage; 

(19)  1428  lln.  ft  18-in.  CMP,  16-gage; 

(20)  160  lln.  ft  24-ln.  CMP.  14-gage; 

(21)  12  lln.  ft  48-ln.  CMP.  12-gage; 

(22)  20  each   spillway  assemblies; 

(23)  400  lin.  ft  8-in.  CMPdowndralns. 
16-gage ; 

(24)  810  lln.  ft.  salvage  existing  pipe 
culverts. 

Specifications  obtainable  from  the 
above  office. 


California. — The  following  submitted 
bids  May  22  to  the  U.  S.  Bureau  of 
Reclamation,  Custonos  House,  Denver, 
Colo.,  under  Spec.  1797  for  furnishing 
and  delivering  f  .o.b.  can  at  the  ahip- 
plng  point  or  f.o.b.  cars  at  Conconi, 
Calif.,  petroleum  soil  sterllants  for 
the  Ygnaclo  Canal,  Contra  Costa 
Canal  System,  Central  Valley  Proj- 
ect, California: 

California  Chemical  Spray  Corpb, 
Richmond,  Calif.,  item  1,  81662JS0: 
ship  90  days ;  80,900  lbs. ;  item  2.  f2188 ; 
ship  90  days;  80.900  lbs.;  f.o.b.  Rich- 
mond, Calif.;  terms  net  Equalization 
offered. 

Chapman  Chemical  Co.,  Chicago, 
111.,  11639;  if  in  55-gallon  drums, 
12639;  ship  00  days;  f.o.b.  Richmond, 
Calif.,  or  Denver,  Colo.;'  no  wei^ta 
given ;  terms  net  No  equalizaticm 
given. 

Union  Oil  Co.  of  California,  Lios 
Angeles,  Calif.,  |1650;  ship  20  days; 
7.3  lbs.  per  gallon;  f.o.b.  Olium,  C^alif.; 
terms  net.  No  equalization  offered. 


6/8/47  •    40 

Owner  Taking   Bids — Due  June  5, 
10:30  A.  M. 

Grading 

FRESNO,  Calif.,  Fresno  County.  Mu- 
nicipal Farm,  north  side  of  North 
Ave. 

Owner — City  of  Fresno,  D.  E.  Rough - 
ton,  city  clerk.  City  Hall.  Freenot 
Calif. 

City  Engineer— A.  Segal,  City  Hall, 
Fresno,  Calif. 

Grading  and  leveling  of  approximate- 
ly 56  acres  of  land. 
Specifications   obtainable  from   the 

office  of  the  city  engineer. 
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31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


8/8/47  •  31 

Owner   TsJcIng    Bids — Due    June   18.  8 

P.  M. 
Water   Tank;    Resolution   38 
SAN  MATEO  COUNTY.  Calif.  Rock- 

away  Beacti  No.   1. 
Owner — North    Coast    County    Water 

District.   Patricia  B.   DeNio,   Serty.. 

Sharp  Park  Flrehouse.  3harp  Park 

Calif. 
District    Engineers — Wilscy.    Brough- 

ton   ft   Ix>ngson,    Inc..    1126    Broad- 
way. Burllngame.  Calif. 
50,000  gal.  wood  or  steel  water  tank. 

Specifications    obtainable   from    the 
office  of  the  engineers. 


34_DAMS,  RESERVOIRS  A 
DREDGING 


84 


-Dus  June  17, 


6/3/47 

Owner  Taking  Bid 

2  P.  M. 

Dredging;   Serial  04-20S-47-88 
BODEGA   HARBOR.   Calif.,   Sonoma 

County.  _.  ^  y~. 

Owner — Ban  Francisco  Dlatnct  Corps 
of  Engineers,  War  DepiUlment  74 
New  Montgomery  St,  San  Fran- 
cisco. Calif. 

Plans  by  owner.  ^     ^_.  . 

Includes  179.320  c\i.  yds.  dredging  and 
disposing  of  material. 
Specifications  obtainable  from  the 

above  office 


6/3/47  ,  *0 

Owner  Taking   Bids— Due -^uly  2, 

2  P.  M. 
Seal  Coat 

COLUSA,    GLENN,    PLACER,    SAC- 
RAMENTO,   SUTTER.    YOLO    and 
YUBA  COUNTIES.  Calif. 
Owner — State  of  California,  Division 
of  Highways,  Public  Works   Bldg., 
Sacramento,  Calif. 
I  State  Highway  Engineer— Q.   T.  Mc- 
Coy,   Public   Works    Bldg.,    Sacra- 
mento, Calif- 
Net  distance  of  at>out   41  miles  ap- 
plying  seal   coat   at   various    loca- 
tions in  District  IIL 
The  work  involves: 

(1)  30  tons  liquid  asphalt  RC-5,  lo- 
cation A ; 

(2)  340  tons  screenings,  location  A; 

(3)  30  tons  liquid  asphalt  RC-5,  lo- 
cation B;  .       .,       « 

(4)  365  tons  screenings,   location  B; 
(6)  60  tons  liquid  asphalt  RC-5,  lo- 
cation C;  .        .,-, 

(6)  720  tons  screenings,  location  C; 

(7)  33  tons  liquid  asphalt  RC-6,  lo- 
cation D; 

(8)  400  tons  screenings,  location  D; 

(9)  33  tons  liquid  asphalt  RC-5,  lo- 
cation B;  .       ..       « 

(l^)  410  tons  screenings,  location  E; 

(11)  58  tons  liquid  asphalt  RC-6,  lo- 
cation F;  .       „ 

(12)  685  tona  screenings,  location  F; 

(13)  52  tons  liquid  asphalt  RC-5,  lo- 
cation G;  .        « 

(14)  615  tons  screenings,  locaUon  O; 

(15)  58  tons  Uquld  asphalt  RC-5,  lo- 
cation H;  .       ti 

(16)  735  tons  screenings,  location  H; 

(17)  8  tons   liquid  asphalt  RC-5,  lo- 
cation I; 

(18)  90  tons  screenings,  location  I. 
Specifications   obtainable  from  the 

above  office. 


6/3/47 

Petroleum  Soil  Sterllants 
Low  and  Only   Bidders 
CENTRAL     VALLEY      PROJECT, 


4i~-GAS,  WATER  AND  OIL 
PIPE  LINES 


6/3/47  •  41 

Owner   Taking   Bids — Due   June  11. 

5:30    P.    M. 
Water  Main;  Spec.  LS-383 
AT  A.MEDA,   Calif.,   Alameda   County. 

Webster     Street     between     Pacific 

Avenue  and   Tynan   Street. 
Owner— East    Bay    Municipal    Utility 

District,  Room  406,  512  lOih  Street, 
Oakland.   Calif. 


40—    STREETS  AND 
HIGHWAYS 


6/8/47  '     *0 

Owner  Taking  Bide— Due  June  18, 

2  PM. 
Highway:  ProJ.  Callf.-FO-2N  13-D 
TRINITY     COUNNTY.     Calif.     Tule 
Creek-Butter    Creek.    Trinity    Na- 
tional Forest 


FOOD  PROCESS  PLANTS 

Built  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Yeart  of  experience  in  food  process 
plant  manufacturing 

BUILT   TO   ORDER 

METROPOLITAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.         San  Franci»co        DOuglas  0371 


6/3/47  .    .     „*     *® 

Owner  Taking  Bide— Due  July  2, 

2  P.  M. 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLTWOOi  PANELS 

ALUMINUM 
GARAGE     DOORS 

OBd 

CORRUGATED 
ALUMINUM    SHEETS 

jifftnsoH't 

GREATER  CITY 
LUMBER  CO. 

1994  OAKDALE  AVE. 
Coraar  Raakia  Straaf 

ATwotttr  4180    ''^t 


Brile's  Maids 

To  make  all  wishes  for  a  happy  new 
home  come  true.  For  young  folks  equip- 
ping a  home  for  modern  living,  no  wed- 
ding gifts  prove  more  welcome  than 
the  ever  useful  and  labor-saving  electric 
appliances.  So,  when  you  are  shopping 
for  wedding  gift  ideas  browse  through 
the  attractive  displays  of  such  home  ap- 
pliances as  home  freezers,  lamps,  table 
appliances,  ironers,  washing  machines^ 
toasters,  kitchen  mixers,  clothes  dryers, 
radios,  etc.  If  certain  items  are  not  im- 
mediately available,  place  your  order  for 
future  delivery.  Appliances  are  an  essen- 
tial parr  of  home  furnishings.  They  are 
gifts  that  keep  on  giving  and  you  will 
be  long  remembered  for  your  thought- 
fulness. 


SEE   YOVR  DEALER  OR 

PACIFIC  GAS  AND  ELECTRIC  COMPANY 

*  • 

122W-M7 
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DAILY 
PAC    FIC   BUILDER 

OBatabUahed  In  ISBO) 

Publlehad  every  morning,  except 
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tSOJW  per  year 
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PHnted  by 
•Urk-Rath  Printing  ^^ 
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Act  of  March  8,  1S»7.) 

Copyright  1»46  by 
F.  W.  Dodge  Corporation 


1(1)  10.400  dn.  ft.  excavatltin  and  received  by  the  U.  S.  Bureau  of  Rec- 
tji^^ill  ■  lamatlon.  Bend,  Ore.,  under  Spec  1802 

da)  7700  lln.'  ft.  Install  «-ln.  cast  iron  ]for  furnishing  and  delivering  in  stock- 
plp«.  I  piles  at  a  site  located  IVs  miles  north 

(4b)  2700  lUk  ft.  Install  «-ln.  translte   of   Madras,   Ore.,  approximately  8000 


District  Engineer — John  S.  Longwell 
512  18th  St.,  Oakland,  Calif. 

Includes    installing    approx.    3250    l.f. 
24-in.  welded  steel  water  main  and 
45  l.f.  12-in.  cast  iron  pipe,  together 
with   valves  and  appurtenances. 
Work    involves : 

Schedule    I 

(1)  890  c.y.   trench   excav.  for  21-in. 
diameter  eteel  pipe; 

(2)  15   c.y.    trench-  excav.    for    12-in. 
diameter  steel  pipe ; 

(3)  10  c.y.  excav.  outside  of  trench; 

(4)  1160    If.    installation    of    24-inch 
diameter  steel  pipe; 

(5)  45     l.f.     installation     of     12-inch 
diameter  steel  pipe; 

(6)  150  l.f.   cutting  of  steel   pipe; 
(7»  500   l.f.   welding   of  steel   pipe; 

(8)  55  placing  lining  and  coatng  at 
Joints    ; 

(9)  5  c.y.   concrete   In  anchors; 

(10)  190  lbs.  furnish  and  place  reinf. 
bars :  • 

(11)  3    installing   manholes  on   pipe; 

(12)  3  installing  air  and  vacuum  re- 
lief valves ; 

(13)  2    Installing   204-n.    gate    valves. 
HE; 

(14)  1    Installing    12-ln.    gate    valves, 
flange; 

(15)  3  installing  dresser  couplings; 

(16)  1    installing    6-in.    blowoffs; 

(17)  450  s.y.   repair  of  concrete  aaph. 
pavement ; 

Schedule  II 

(1)  1330  c.y.  trench  excav.  for  24-in. 
diameter  steel   pipe ; 

(2)  6  cy.  excav.  outside  of  tren<  h : 

(3)  2080    If.    installatibn    of    24-inch 
diameter  pipe; 

(4)  8S  l.f.  cutting  of  steel  pipe; 

(5)  500  l.f.  welding  of  steel  pipe; 

(6)  85  placing  lining  and  coating  at 
Joints ; 

(7)  10  cy.   concrete  In  anchors; 

(8)  300  lbs.  furnish  and  place  relnf. 
bars; 

(9>  4   Installing   manholes  on  pipe; 

(10)  1   Installing  air  and  vacuum  re- 
lief   valves ; 

(11)  1    Installing    20-in.    gate    valves, 
HE: 

(12)  1    installing    16-ln.    side    connec- 
tion and  blind  flange: 

(18)  3    in.stalllng  .Dresser  couplings; 

(14)  1    installing   6-inch    blowoffs; 

(15)  740     s.y.     repair     concrete     as- 
phalt   pavement. 

Schedule    II     (Alternate) 

(1)  1445  c.y.  trench  excav.  for  24-in. 
diameter  steel   pipe; 

(2)  5  c.y.  excav.  outside  of  trench; 
(8)  2080    If.    installation  < of    24-Inch 

diameter  pipe; 

(4)  86  l.f.   cutting  of  steel  pipe; 

(5)  560  l.f.  welding  of  steel  pipe: 

(•)  86  placing  lining  and  coating  at 

,      Joints ; 

C7)  10  c.y.   concrete   In  anchors ; 

(8)  300  lbs.  furnish  and  place  reinf. 
bars; 

(9)  4   installing   manholes  on   pipe; 

(10)  1  Installing  air  and  vacuum  re- 
lief   valves : 

(11)  1    Installing    20-in.    gate    valves. 
HE; 

(12)  1    Installing    16-in.    side    connec- 
tion  and  blind   f  lunge  ; 

(13)  3   Installing  Dresser   coupling.s; 

(14)  1   Installing   6-lnch    blowoffs: 

(16)  135    s.y.    repair   of    concrete    as- 
phalt  pavement : 

(16)  15    s.y.    repair    of    oil    macadam 
pavement. 
Specifications  obtainable  from   the 
above  office. 


pip*: 
(5)  10,000  lbs.  install  fittings,  valves,' 

etc; 
(6>  860  lln.  ft.  make  bell  and  spigot 
Joints; 

(7)  300  sq.  ft  pavement; 

(8)  578  each  install  % -in.  screw  taps ; 

(9)  13,750  lin.  ft.  install  %-in.  service 
pipe; 

(10)  estimated    field    inspection    cost 
at  810.75  per  calendar  day ; 

(A)    materials  furnished  and  services 
render  by  San  Francisco  Water 
Department,  819,554. 
Specifications  obtainable  from  the 


tions  of  sand  and  l^.SfW  tons  coarse 
aggregate  for  use  in  the  construction 
of  concrete  structures  on  tha  J>«»- 
chutes  Project,  Oregon.  No  charge 
for  copies  of  the  specifications  to 
prospective  bidders;  to  others,  80.50, 
not  returnable. 
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6/3/47 
Reinforcing   Steel 
Bid*  Wanted 

SAN  FRANCISCO.  Calif.  —  UnUl 
June  :0,  2  P.  M..  bids  will  be  received 
by  the  Public  Roads  Administration, 


L.  _.       ...        «..w   ..  ..oic  ir       «    C-    C-    Morris,    division    engineer,    720 

cashier's  office,  8th  floor.  425  Maaon  '  p^^,^  g,^  g^  Francisco,  Calif., 
St..  San  Francisco.  CaUf . ;  no  deposit  j^^.  ^^^  ^^^  ^^  %-lnch  round  rein- 
required,  forcing  steel  to  be  delivered  at  Hay- 

'fork.  Calif. 

I     Specifications  obtainable  from  the 
'above  office;   no  deposit  required. 

43— MACHINERY  AND 
EQUIPMENT 


6/3/47  •     *1 

Low  and  Only  Bidders 

Water  Mains  (Install) 

REDWOOD  CITY,  Calif.,  San  Mateo 
County. 

Owner— City  of  Redwood  City,  Edgar 
Blom,  city  manager.  City  Hall,  Red- 
wood City,  Calif 


General  Electric  Ca,  Denver,  Colo., 
f.o.b.  Casper.  Sch.  1.  (1)  8106,854,  112.- 
500  lbs.,  103,950  lbs.;  net;  firm;  Sch. 
2.  same  bid  as  Graybar,  46,010  lbs.. 
44.100  lbs.;  Sch.  3  (7)  89430.02.  10,485 
Ibzs. ;  net ;  firm.  Will  equalize. 

Southern  States  Equipment  Corp., 
Hampton.  Oa.,  f.o.b.  Casper.  Sch.  2, 
same  as  Graybar,  98,885  lbs.;  net; 
firm.  Will  equalize. 

Pacific  Electric  Mfg.  Corp.,  San 
Francisco.  Calif.,  f.o.b.  Casper,  Sch.  1, 
(1)  8105.710,  150,000  lbs..  96.635  lbs.; 
Sch.  2.  same  as  Graybar,  98,840  lbs.; 
net;  firm.  Will  equalise. 

Westlnghouse  Electric  Co.,  Denver, 
Colo,  f.o.b.  Casper,  Sch.  1,  (1)  8106.- 
200,  115,000  lbs.,  80,000  lbs.;  Sch.  2, 
same  as  Gravbar.  104,600  lbs.;  Sch.  3 
(7)  118,301.73.  16,560  lbs.;  net;  firm. 
Will  equalize. 

Delta-Star  Electric  Co.,  Chicago, 
111.,  f.o.b.  Casper,  Scb..  2,  same  as 
Graybar.  54,800  lbs.,  44,000  lbs.;  net; 
firm.  Will  equalise. 

A.  B.  Chance  Co.,  San  Francisco, 
Calif.,  f.o.b.  Casper,  Sch.  2,  same  as 
Graybar,  65.000  lbs.,  40.000  lbs.;  net; 
firm.  Will  equalize. 

Electric  Power  Equipment,  Phila- 
delphia. Pa.,  f.o.b.  Casper,  Sch.  2, 
same  as  Graybar,  65,735  lbs.,  40,000 
lbs. ;  net ;  firm.  Will  equalize. 

Railway  &  Industrial  Engineering 
Co.,  Greensburgh,  Pa.,  f.o.b.  Casper, 
Sch.  2,  same  as  Graybar,  65,736  Iba, 
40,000  lbs.;  net;   firm.  Will  equalize. 


fob.  Piqua,  Ohio,  Sch.  9.  fl9 
libs;  1/10. 
I     Hendrie  ft  Bolthoff  Manufv 

Co.,     Denver,    f.o.b.     Odalr,     .. 

86336.80;  14,028  lbs.;  net 


■iig 
I. 


«/8/47  • 

MatsriaU  and   Equipment 
Bids    W9.nted 

.SAN  FRANCISCO,  (5al.— Bl 
be  received  by  the  U.  S.  P*ores 
ice,  447  San.some  St.,  Siin  Fri 
Calif.,  for  furnl;<hlng  mater 
follows: 

June  10,  2  P.  M. 
500   steel   fence    po; 
Calif. 

June  11.  2  P.  M. 
BID  No.   870:   2   chain    saws  f 

ShaMlM.  Calif. 
BID   No.   871 :   3   centrtf.   pump 
fob   Qulncy,  Calif. 
Specifications   obtainable  fro: 
above  office. 


BID    868: 

Qulrny, 


City  Engineer-Cecil  L.  l;0°g8on.  City   %^^^l  „^^^,  '    *» 

Hall,  Redwood  City,  Calif.  \  g,^,  wanted 

Projects  include:  „.*„       MARIN.    NAPA    and     SONOMA 

(1)  2460  lln.  ft.  »°»j»",«-*"-7'»^«f  COUNTIES,  Calif. -Until  June  4,  3 
main  in  Redwood  Villa  Park  andp  j^  ^^^^  ^„j  j^^  received  by  the 
Murray  Tract;  „„»«r 'State    Division    of    Hli^ways,    J.    H. 

(2)  2150  im.  ft.  install  6-in  water  ^k  district  engineer,  2001  Van 
main  in  Edgewood  Rd..  between  ^esrAve..  San  Fraicisco,  Calif.,  for 
Alameda  de. las  Pulgas  and  Cor-    ^^^j^,  ^,  ^^^  ^^  ^^^^  ^^^y  ^^y  ^^ 

*^4}f  ^       .'    ^     T               oieon  aA*v,  extra  heavy  duty  motor  graders,  gas- 
Low  Bidder_U  C    Jensen,  2625  64th  ^„„^  ^^  diesel   engine   lowered,   and  _- --.- 

Ave.,  Oakland,  (1)    8180;    li>    8i.w)  equipped  with  a  heavy  duty  scarifier  May  22  for  furnishing  f.o.b.  shipping 

and  83.                       ,      ^   ,         «  and  a  12-foot  blade  and  a  swing-out  point   or   f.o.b.    Odalr,   Wash.,   at  the 

Other  bids  submitted  June  2  were:  ^gyj^.^,  f^^  approximately   300  hours'  option  of   the    bidder,    14   centrifugal 

Fred  T.  Falrey,  San  Francisco,  (i)  ^^^^    ^^    KTarin     Namt     a«d     Sonoma  tvue  motor-driven  fans  and  four  oro- 
82.44;  (2)  82.36  and  82.35. 

H.    I*    Harp, ,  San    Francisco,     (1) 
82.45;   (2)  82.45  and  82.45. 


6/3/47  •     43 

Fans — Low  and  Only  Bidders 

COLUMBIA  BASIN  PROIBXTT, 
Washington. — The  Bureau  of  Recla- 
mation,  Denver,    Colo.,   received   bids 


use    in    Marin,    Napa    and     Sonoma 

Counties. 

j     Specifications  obtainable  from  the 
'above  office. 


I 


SapplieSy  Equipment 

Sub-Contract 

Information 


43 


6/3/47 

'  Circuit   Breakers,  Etc. 

I  Low  and   Only   Bidders 

MISSOURI     BASIN    PROJECT, 

I  Wyoming.— The  following  submitted 
bids  May  21  to  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1769  for  furnishing  (1)  five  115- 
kv.  power  circuit  breakers ;  (2)  eleven 
161-kv.    disconnecting    switches;     (3) 


42— MISC    SUPPLIES    AND 
MATERIALS 

6/3^47  •  42 

Liquid    Asphalt — Bids   Wanted 

SACRAMENTO.    Calif.,    Sacramen- 
to   County.— Until    June    9.    bids    will 
be  received  by  the  State  Purchasing 
Agent.    Sacramento.    Calif.,    for    fur- 
nishing  liquid   asphalt,   as   follows: 
QUO.    66729;    Req.    112293: 
153  tons   liquid  asphalt  SC-3;   ven- 
dor's  spreading   equipment   3   miles 
east  and   6  miles   west  of   Frink   in 
Imperial  County   Sign   Rte.   111. 
QUO.    66728:     Rea.    112290:     12    tiuck 
and   trailer  loads  of   liquid   asphalt 
SC-3.      vendor's     spreading     equip- 
ment  bet.   Bonds  Corner  and   Holt- 
ville  and   bet.   Mt.   Signul   and   East 
Highline    Canal    SS    Rte.    98. 
QUO.  66730;  Req.   112307: 

£fix  truck  and  trailer  loads  liquid 
asphalt  SC-3.  vendor's  spreading 
equipment  bet.  Rte.  226  and  six 
miles  east  on  US  60-70.  east  of 
Indio. 
QUO.   66731;    Req.    112318: 

22    truck    and    trailer    loads    liquid 
asphalt    SC-3.    vendor's    spreading 
equipment    bet.    Bonsall    and    Pala 
on  Sign   Rte.  SD-195. 
QUO.  66719;  Req.  88819: 

20  tons   liq.  asph.   type  SC-4.  dellv. 
In    one    lot    on    US    Route    66.    six 
miles   east   of   Pfeedles. 
QUO.  66720;  Req.  88320: 

20  tons  llq.  asph.  type  SC-4.  36 
miles  NW  of  San  Bernardino  on 
Wrtghtwood-Blg  Pines  Park  high- 
\v'av. 
QUO.  66727;  Req.  112299: 
3  truck  and  trailer  loads  of  llqi'<d 
asphalt  SC-3;  vendor's  itpread  ag 
equipment  bet.  Seeley  and  Dixie- 
land on   US  80. 
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From 


6/8/47  •     41 

Owner  Taking  Bids— Due  June  10, 
S  P.  M. 

Wster  Mains:  Spec.  463 

SAN  FRANCISCO.  Calif.  Sunset  and 
Parfcslde  districts. 

Owner— City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission, 
Room  287  City  Hall,  San  Francisco, 

caiif. 

Plans  by  engineering  department  of 

owner. 
Laying  6-lnch  cast  Iron  and  8-lnch 

translte  mains. 


6/3/47 

Sand  and  Coarse  Aggregats 

Bid    Opening     Date    Extended 

May  29  to  Juno  6 

DESCHUTES  PROJECT,  Oregon.— 
Until  June  6,   10  A.   M..   bids  will  be 


SHOP  FABRICATION 

FIELD  ERECTION 

for 
Refinery,    Refrigeration    and    all 
types  of  Industrial  Piping,  Elec- 
trical Pipe  Poles.  Portable  Equip- 
ment, Certified  Welders. 

U.  A.  FABRICATORS 

10154  Edes  Ave.  Oakland  3 
Phone  TRinidad  1177 


type  motor-driven  fans  and  four  prO' 
peller  type  same  for  the  Grand  (5ou 
lee     power    plant,     Columbia     Basin 
Project,  Washington;  Spec.  1778. 

The  bids  submitted  were: 

W.  J.  Caldwell  Co.,  f.o.b.  Odalr, 
Sch.  1,  38821.50;  4885  lbs.  2/20;  Sch.  2, 
12764,  3000  lbs.;  Sch.  3.  |2047.50,  3000 
lbs. ;  90  days. 

Clairage  Fans  Co.,  Kalamasxo,  f.o.b. 
Odalr,  Sch.  $6361.80;  18.385  lbs.;  net. 

Crosby  Co..  Washington,  D.  C,  f.o.b. 
Kansas  City,  Mo.,  Sch.  2,  |2096;  3320 
lbs.;  2/10. 

H.    E.   Meckling.  Lo.s   Angeles,  f.o.b. 


6/3/47 

Street  Sweeper 

Contract  Awarded 

MODESTO.  Calif.,  StanlslatM  ' 
Coast  Equipment  Co.,  948  Bryar 
San  Francisco  3,  Calif.,  at  $01 
was  awarded  contract  May  28  b 
City  of  Modesto,  Rex  E.  Oallfus 
clerk,  717  10th  SL,  Modesto,  < 
for  one  mechanical  street  sw. 
unit,  f.o.b.  Mtodesto. 

6/3/47 

Portable  Grandstands 

Contract  Awarded 

NAPA.  Calif.,  Napa  Co.— Ame 
Seating  Co.,  207  S.  Van  Ness  . 
Sun  Francwoo,  Calif.,  at  $4078.77, 
mitted  only  bid  and  awarded  con- 
by  the  Countv  of  Napa,  R  A.  D< 
hide,  clerk.  Courthouse,  Napa,  C 
for  furnishing  one  set  of  pon 
grandstands  containing  715  seats 


13 


n 


33 


6/3/47 

Dump  Truck    Rental 

Low  and  Only  Bidder 

STOCKTON,  Calif.,  San  Joa'  \ 
Co. — The  following  submitted  1  i 
May  26  to  the  State  Division  of  H: 


nine    115-kv.    lightning    arresters    for   Kansas    City,    Mo.,    Sch.    2,    $1868.10; 
Kortes     switchyard,     Missouri    Basin  ,  2320  lbs. ;  net. 

Project,  Wyoming,  as  follows:  Stone    Heating  &   Ventilating   Co., 

Allls-Chalmers   Manufacturing   Co.,  |  Washington.   D.    C,   f.o.b.  Milwaukee, 
Denver,   Colo.,    f.o.b.    Casper,    Sch.    1,    Sch.  1,  $5502;  16,000  Iba;  net;  Sch.  3, 


(1)   $105,876;  120,000  lbs.;   103,060  lbs.; 
net;  firm  bid.  Will  equalize. 

Gravbar  Electric  Co.,  Denver,  Colo., 
f.o.b.  Casper,  Sch.  2,  (3)  $6026.92;  20,- 
075  lbs.,  7600  lbs.;  (4)  $7308.40,  14,726 
lbs.;  (5)  $8019,  13,260  lbs.,  10,800-lbs.: 
'8)  $10,692,  17,675  lbs.,  14,440  lbs.;  to- 
tal. $32,946.32;  net;  firm  bid.  Will 
equalize. 


$2140;  3100  lbs.  j 

Emil  Brown  Co..  Los  Angeles,  f.o.b. 

Chicago,    Sch.     1,    $8387;     17,066    lbs.; 

2/30 ;  Sch.  2,  $3728 ;  4800  lbs. ;  Sch.  3, 

$2612.  t 
American     Blower    Corp.,    Denver, 

f.o.b.   Detroit.   Sch.    1,   $6634.06;   14,040 

lbs. ;  net. 
Maydwell    &  Hartzell   Co.,    Seattle, 


ELECTRICAL  COMMimCATIOIIS 

T«l*phone  and  Signal  Cngln—rt 
Monval  Olid  Dial  Talapkona  Syttam* 
.  Designers  of  Romofo  Confrol  Eqalpmanf 

<® 

Smryica    and  liisfofloflons 
Wo  Will  Sob-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArhet  2017 


Even  a  Child 
Can  Open  Them! 

[STRAND-STEEL  OVERHEAD-TYPE 

GARAGE  DOORS 


.ES,  these  new  Strand -Steel 
Orerfaead  garage  doors  are  so 
simple  to  operate  that  a  mere 
duld  can  handle  them.  At  a 
finger's  command  these  mod> 
em  overhead  doors  open  and 
rise  gracefully  and  smoothly. . . 
lowering  with  like  precision. 
Although  construaed  of  steel 
Ibr  strength  and  endurance, 
Strand- Steel  Orerbeod-Type  doors  are  perfectly  balanced  to 
permit  easy  opening  and  closing.  Ready  now  for  immediate 
installation,  these  garage  doors  are  always  out  of  the  way, 
protecting  your  car  from  fender  knocks  so  often  received 
from  swinging  doors.  For  additional  information  regarding 
the  Strand -Sted  Overhead  garage  door,  call  your  local 
P.  C  A  office  or  mail  the  coupon  below. 


coMTaa  Tw  maiUT  ru  fimi  t 

MN  MANCISCO 

400  AtobM 

OAKLAND 

2400  r>roH» 
Ill9«*«  077* 

ntiSNO 

21S«  O  Urmm 
f%—m  4-90tt 

STOCKTOM     _  _  _  I   ADDIimSl 

»AavW  M70 


•  MAIL   COUPON    NOW!; 

*    Pmdic  Gout  Asaregate*.  Inc.  * 

Ai«b«iBa  Siracf.  Saa  Francixe.  California  | 

abl<sario«pl«M«f«nd  me  complete  inform*-    ^ 
S«rmo4-Sc*el  Over h cad -Tfpe  carage  doori.    i 

I 


Pml 


.STATE- 


Pacific  Coast    ^ 
Aggregates; 


047 


Off  t/te  /ou^ 

ON  TIM 


Loading 

At  Permanent*,  llO-borrel 
trucks  are  loaded  in  two  min- 
utes by  screw  conveyors  and 

gravity-flow  silof 62,000 

socks  per  day  are  processed 
through  the  pockhous*  whero 
sacks  are  fliied  28  to  the  min- 
ute by  automatic  packers. 


Delivery 

By  special  bulk  ot  flat  rack 
trucks,  Pcrmonente  delivers 
on  order  anywhere  \x\  North- 
ern California  less  than  24 
hours  after  it  is  received. 
Close-in  deliveries  completed 
in  four  to  six  hours. 


*     « 


PERMANENTE 

CEMENT 

COMPANY 

MAf^^    SAiis    orfi'  ' 

^        19  2  4    B  R  O  A  D  VV  A  f 

OAKLAND    1  2,  CTLIF 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  JUNE  3,  1947 


I 


way«,  P.  O.  Harding,  district  mgi- 
n—t.  1200  N.  Center  St.,  Stockton, 
Calif.,  for  rental  of  one  to  six  dump 
trucks  of  4-  or  C-cu.  yd.  water  level 
capacity : 
Oeorye    Hronlsh,    Stockton,    Calif., 

(1)  I2.M  power  loading  (plus  driver) ; 

(2)  12.44  hand  loading  (plus  driver)  ; 
(8)  $2.44  other  type  loading  (pluB 
driver). 

l£argaret  Sllva,  Napa,  (1)  18.4678; 
(2)  12.6075;   (8)  $8.1375. 

David  Flath,  Antloch,  (1)  $8.80. 

Jack  E.  Fountain  and  Carl  A.  Cole, 
Stockton,  (1)  $5.75, 


BUILDING  PERMITS 


Granted 


8AN    FRANCISCO 


STUCCO    front.    $»50;    3230    18th    St; 
owner,  Antonio  Vasquez.  premises; 
contractor,     F    G     Vandegriff,     542 
6th    Ave. 
GARAGE,  $500;   196  Sweeney  Street; 
owner   and    contractor,    Marie    Do- 
tal!,   premises. 
DWELLINGS,    three    1-story    frame, 
$7250   each;   N   Roanoke  St   76,   100, 
125   E    Bemis ;    owner   and    builder, 
Gilbert  L  Plov,  391  Monterey  Blvd. 
ERECT     repair     shop.     $40.0(X):      289 
Steuart     St    near    Folaom;    owner. 
United    Engr   Co;    contractor,    Carl 
N   Swenson    Co,   365   Stockton   Ave, 
San    Jose. 
ADD    room,    $1000;     1662    39th    Ave; 
owner,   Mrs   E   Mottram,    premises; 
contractor,      Gerrltt      Harder,      632 
44th   Ave. 
ALTER   kitchen.   $850;    1900   Fell   St; 
owner,    Norwegian   Club,    premises; 
contractor,     Undlin    Store    Fixture 
Co,  584  McAllister  St. 
DWELLING,   2-3tory   frame.   $11,000; 
289  E  Funston ;  owner.  Earl  Rouda, 
690  Market  St;  contractor,  Herbert 
A  Crocker  &  Co,   681   Market   St. 
ALTERATIONS,    $1000;    2244    Vallejo 


SUB-CONTRACT 
INFORMATION 

6/8/47  44 

Sub-Contraote   Awarded — Awaiting 

Notification  to  Proceed 
Indigents  Barracks  Cost  $61/104 

SALINAS,    Calif.,    Monterey   County. 

Monterey  County  Hospital. 
Owner — County    of   Monterey,   Board 
of    Supervisors,    Courthouse,    Mon- 
terey, Calif.,  A.  B.  Jacobsen,  chair- 
man of  the  board. 
Architect  —  Robert    Stanton,    Pebble 

Beach,  Calif. 
Frame  and  stucco  construction. 
Contractor — Stolte,  Inc.,  203  Pine  St., 
Pacific  Grove,  Calif.,  and  8451   San 
Leandro  St.,  Oakland,  Calif. 
Roofing — Monterey   County   Roofing 
Co.,  26  W.  Gabilan  St.,  Salinas,  Calif. 
Plumbing,  Heating  and   Sheet   Metal 
— Anderson-Dougherty-Hargis     Co., 
P.  O.  Box  1411,  Salinas,  Calif. 
Electric   Wiring — Louis    Electric    Co., 

283  E  Allsal  St.,  Salinas,  Calif.  I  '-ow  a"«l  Only  Bidders 

Tile  Work  and  Insulation— C.  L.  Frost    Grading  and  Surfacing 
Co.,  1221  Fremont  St.,  Box  87,  Mon-  ' 
terey,  Calif.        ., 
Glass — Thomas  II.  French,  131  Light- 
house,  Monterey,  Calif. 
Window  Shades — D.  C.  Cummings  Co., 

1828  Highway  I,  Monterey,  Calif. 
Reinforcing  Steel— San  Jose  Steel  Co., 

195  N.  30th  St.,  San  Jose,  Calif. 
Miscellaneous     Iron    Work  —  Engfer 
Iron  Works,  535  W.  San  Carlos,  San 
Jose,  Calif. 
Metal  Partitions— Price  Building  Spe- 
cialties   Co.,    35    Gilbert    St.,    San 
Francisco,  Calif. 
Mill  Work— Work  Lumber  Co.,  David 

and  Lighthouse,  Monterey,  Calif. 
Hardware  —  Marshall-Newell    Supply 
Co.,    Spear    and  Mission    Sts.,    San 
Francisco,  Calif. 
Palntlng-J.    T.    Brown,    12    Harvest 

St,  Salinas,  Calif. 
Lathing    and    Plastering — Bay    Plas- 
tering Co.,  Ist  and  Carpenter  Sts., 
Monterey,  Calif. 


St;  owner,  James  Tripp,  2800  Val- 
lejo St ;  contractor,  M  Deslano,  1022 
Buchanan    St. 

STUCCO  front,  $750;  115  Srd  Ave; 
owner  ,Eli8a  Harris,  premises;  con- 
tractor,   same.    • 

DWELLING,  1-story  frame,  $8500; 
W  Ellsworth  157.6  S  Tompkins; 
owner,  Fred  Barrocco,  678  Vienna 
«?t,  contractor,  David  A  Burton, 
678  Vienna. 

REPAIR  fire  damage,  $3000;  1707 
39th  Ave;  owner,  Louis  Kletter, 
prem;  contractor,  Henry  Doelger 
Builder,   320   Judah    St. 

ADD  room,  $1000;  3048  Sacramento; 
owner  and  builder,  John  Annett, 
premises. 


OAKLAND 


ADDITION.  $12000;  3541  May  Court; 
owner.  Miss  Damuth  and  Mrs  Chase 
premises;  contractor,  Dreyer  and 
Taylor,  625  Liberty  Ave,  El  Cer- 
rito. 

ALTERATIONS,  $2500;  502-8  Pine 
St;  owner,  Chas  Carter,  premises; 
contractor,  Irwin  Johnson  449  Mac- 
Arthur  Blvd   West. 

ALTER,  $3000;  1020  E  8th  St-  own- 
er, W  S  Viera,  1027  E  11th  Street; 
contractor,  H  G  Parsons,  751  Lin- 
coln Ave,  Alameda. 

DWELLING,  1-story  5-room,  $10,000; 
1924  Melvin  Road;  owner,  Frank 
J  Cormier,  prem;  contractor,  Ed- 
ward   F  Grady,   3419    Suter    St. 

DWELLING.    1 -story    6- room.    $9000; 


GRADING  AND  SURFACING,  LOS  ANGELES  COUNNTY 
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SAN    FRANCISCO 

ALTER  service  station;  $2500;  SW 
comer  Lombard  and  Broderick ; 
owner.  Texas  Co.  Hearst  Building; 
contractor,  C  Norman  F'eterson, 
Berkeley. 

ALTER  bank,  $3600;  460  Columbus; 
owner,  American  Trusf  Co,  464 
California  St;  contract^,  Swlner- 
ton  &  Walberg. 

ALTER  dwelling,  $2000;  530  25th 
Ave;  owner,  Mr  and  Mrs  Burton, 
prem ;    contractor,    Oerrlt    Harder. 

ALTER  press  shop,  $1000:  753  Web- 
ster St;  owner,  and  contractor,  M 
Alpers.   1880  Page  St. 

WAREHOUSE.  1 -story  frame.  $19,- 
800;  3E  Cor  Evans  and  Selhy;  own- 
er. Cent  Automotive  Maint.  681 
Market  St;  contractor.  E  J  Lehman. 

DWELLING,  l-story  frame.  $5500: 
W  Florentine  Ave  160  S  Morse: 
owner  and  builder,  G  Carraro  & 
Sons.   700  Felton   St. 

CHURCH.  $21,000;  E  18th  Ave  140  N 
Vicente;  owner,  Roman  Catholic 
Archbishop,  1100  Franklin  Street : 
contractor,  Barrett  A  Hilp.  918 
Harrison  St;  architects.  H  A  Mln- 
ton   and   Wilton    Smith. 

ALTER  hospital,  $10,000:  14th  and 
Noe  Sts;  owner.  Franklin  Hospital 
premises;     contractor.     S    Begge. 

ALTER  flats.  $4980;  16-20  Lexing- 
ton &t ;  owner,  Tony  Gal  legos,  c/o 
cntr;  contractor.  Leonard  Salomon 
1784  Broderick,  St. 

DWELLING,  l-story  frame.  $1200: 
W  Hamilton  100  N  Woolsey ;  own- 
er and  builder.  Tony  Sevordia,  1440 
Shafter. 

DWELLING,  l-story  frame.  $8000: 
E  41st  Ave  250  N  Judah;  owner 
and  builder.  T  E  Mohler.  J"r,  626 
.36th    Ave. 

ALTER  dwelling,  $800,  177  Desmond 
St ;  owner,  Anton  Buck,  premises ; 
contractor.  United  Roofing  A  Sid- 
ing Co. 


Cost  $1,468,30330 

LOS  ANGELES  COUNTY,  Calif.  Be- 
tween Whitaker  Summit,  nine  miles 
north  of  Castiac,  and  Frenchmans 
Flat  at  Plru  Creek. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Bids  opened  in  the  State  Bldg.,  Los 
Angeles,    Calif. 

Low  Biddei^-Wlnston  Bros.  Co.,  411 
W.  5th  St.,  Los  Angeles,  Calif.,  $1,- 
468,303.50. 

Net  length  of  about  3.8  miles  grading 
and  surfacing  with  plant  mix  sur- 
facing on  untreated  rock  base. 
The  work  Involves: 

( 1 )  6025  cu.  yds.  remove  concrete ; 

(2)  199  sta.   clearing  and  grubbing; 

(3)  1,300,000  cu.  yds.  roadway  exca- 
vation ; 

(4)  12,000  cu.  yds.  structure  excava- 
tion ; 

(5)  3000  cu.  yds.  ditch  and  channel 
excavation ; 

(6)  2,400,000  sta.  yds.  overhaul; 

(7)  8000  cu.  yds.  place  selected  rock 
embankment ; 

(8)  15,000  sq.   yds.  compact  original 
ground ; 

(9)  95,000  tons  pervious  material; 

(10)  68,000  cu.  yds.  imported  borrow; 

(11)  develop   water  supply  and   fur- 
nish water  equipment; 

(12)  20.000  M  gallons  apply  water; 

(13)  199  sta.  finish  roadway; 

(14)  56,000  tons  untreated  rock  base; 

(15)  40,500  tons  plant  mix  surfacing; 

(16)  280  tons  asphaltic  emulsion  prime 
coat  and  seal  coat; 

(17)  eoo  tons  screenings  seal  coat; 

(18)  870  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(A) 

(1) 

(2) „_ 


(19)  112.000  lbs.  bar  Reinforcing  steel; 

(20)  200  sq.  yds.  wire  mesh  reinforc- 
ing; 

(21)  10,600  tons  heavy  stone  riprap; 

(22)  115  cu.  yds.  class  A  portland  ce- 
ment concrete  slope  paving; 

(23)  90  each  culvert  markers; 

(24)  270  each  move  and  reset  guide 
posts ; 

(25)  400  lln.  ft.  2-In.  galvanized  Iron 
debris  deflectors; 

(26)  1500  Un.  ft.  14 -In.  wire  rope  debris 
deflectors ; 

(27)  3200  Un.  ft  24-ln.  CMP,  14-gage: 

(28)  30  lln.  ft.  30-in.  CMP,  14-gage; 

(29)  600  lln.  ft.  36-in.  CMP,  12-gage; 

(30)  220  lln.  ft.  86-in.  CMP,  10-gage; 

(31)  300  Un.  ft.  48-in.  CMP,  12-gage; 

(32)  4200  Un.  ft.  12-ln.  perforated 
metal  pipe  underdralns; 

(33)  500  lln.  ft.  6-in.  standard  drain 
tile; 

(34)  50  each  spillway  assembUes; 

(35)  2800  lln.  ft  8-ln.  CMP  down- 
drains,  le-gage; 

(36)  150  lln.  ft  12-in,  CMP  down- 
drains,   16-gage; 

(37)  100  lln.  ft  salvage  existing  pipe 
culverts ; 

(38)  1<)0  lln.  ft  relay  salvaged  CMP 
culverts ; 

(39)  770  Un.  ft  salvage  existing  spill- 
way assembly  downdralns; 

(40)  700  Un.  ft  relay  salvaged  corru- 
gated metal  spillway  assembly 
downdralns ; 

(41)  engineer's  office. 

The    total  bids    submitted    May   22 
were : 

(A)  Winston  Bros.  Co.,  $1,468,303.50. 

(B)  Morrison-Knudsen  Co.,  $1,490,821. 

(C)  Guy  F.  Atkinson  Co..  $1,718,533. 

(D)  Bressl  &  Bevanda  Constructors, 
Inc.,   $1,724,544.50. 

(E)  Peter    Klewit    Sons    Co.,   $2,088,- 


5630   Hamilton   Road ;  owner.   Wer- 
ner   Renfer,    5124    Dover    St;    con- 
tractor,   P    R    Anderson,    66    Palo 
Seco   Court. 
ALTER.    $1900;    1248   Seminary    Ave; 
owner.    Mrs    Pepetane.    prem;    con- 
'tractor.    Steadman    A.    Powell,    3918 
14th    Ave. 
ALTER,    $5000;    899   40th    St;    owner, 
Toscana  Bakery,  prem ;  contractor, 
J   B   Petersen   &  Son,  611  29th   St; 
architect,  R  F  Keefer,  7700  Wesley 
Avenue. 

ALTER  dwelling,  $1000;  1928  13th 
Ave;  owner  and  contractor,  Mrs  P 
Roe,    1930    13th    Ave. 

DWELLING,  l-story  8-room,  $5000; 
2383  E  22nd  St;  owner  and  build- 
er, James  Spencer,  1539  Enclnal 
Ave.   Alameda. 

DWELLING,  l-story  5-room,  $7000; 
4567  Fieldbrook  Road;  owner  and 
builder,  L  H  Lincoln,  4158  Mtn 
Blvd. 

DUPLEX,  2-8tory  10-room.  $10,000; 
3126-27  Park  Blvd;  owner  and  con- 
tractor, O  H  Drysdale,  3731  Bruce. 

DWELLING,  l-story  6-room,  $9000; 
5435  Hilltop  Crescent ;  owner  and 
builder.  Forest  Z  Hutchison,  5122 
Dover  St. 

ADDN,  $2000;  4478  Reinhardt  Dr; 
owner  and  builder,  Jerry  Warner, 
premises. 

DWELLING,  l-story  5-room.  $10,- 
000;  4507  St  Andrews  Road;  owner 
and  contractor,  Ray  Collins,  3927 
Brookdale    Ave. 

ALTER  apts,  $1220;  465  Fairmont; 
owner,  J  R  Johnston,  prem;  con- 
tractor, Mesplay  Constr  Co,  1338 
Grand    Ave. 

ADDN.  $1200;  5635  Trask  St;  owner 
and    builder,    V    FYancone.    prem. 

REPAIR  fire  damage,  $6700;  049 
Chestnut  St ;  owner,  Mr  and  Mrs 
A  Casanorc,  prem ;  contractor,  E  A 
Johnson    &,  Sons,    819    Brockhurst. 

ADDN,  $25,000;  3751  E  14th  Street; 
owner,  Fruitvale  Tbggery.  prem; 
contractor,  J"  B  Petersen  and  Sons, 
511  29th  Ave. 


SAN    CARLOS 


257.75. 
Unit  bids  were: 


(4) 

(6) _. 

(6) 

(7) _..... 

(8) „. 

(9) 

(10) .-. 

(11) „_:_ 

(12) 

(18) 

(14) _. 

(15) 

(16) _. 

(17) ., 

(18) 

(19) 

(20) „ 

(21) 


$  2.50 
60.00 

M 
IM 
2J0 

.OCT 
1^ 

.10* 
1.S6 
1.10 


(B) 

$  2.00 

60.00 

.49 

2.16 

2.16 

.01 

1.87 

.062 
1.55 
1.85 


(C) 

$  4.40 

75.00 

.68 

2.50 

2.00 

.OOS 

1.2s 

.08 

1.70 

1.60 


(D) 

$  2.50 

40.00 

.65 

8.00 

2.00 

.01 

1.00 

.07 

1.75 

1.90 


(B) 

$  2.00 

200.00 

.80 

2.40 

4.70 

.008 

4J0 

.05 

1.60 

2.80 


20,000.00   10,000.00    30,000.00    20,000.00    20,000.00 


(22) 

(28) _ 

(24) „ 

(25) 

(26) 

(27) 

(28) 

(20) 

(80) 

(31) 

(32) 

(33) 

(34) 

(35) 

(86) 

(37)... 
(38)... 
(SO)... 
(40)... 
(41)... 


18.00 
UBO 
4J5 

«J0 

66.00 

JO 

4.25 

38.00 

6^00 

4.00 

.70 

.30 

4.T0 

€00 

&«0 

10.00 

12.00 

2.50 

.50 

30.00 

uo 

8.00 

1.B0 
UK 

M 

.SO 

3,000.00 


1.65 

24.81 
1.56 
3.97 

26.10 
5.85 

67.60 
.112 
.56 
6.10 

43.42 
9.30 
620 
.60 
.06 
4.78 
600 
9.12 

10.60 

12.28 
2.26 
1.55 

33.60 
1.56 
2.28 
1.86 
1.86 
1.86 
1.86 
2.600.00 


1.50 

18.00 
1.60 
4.10 

21.00 
&00 

62.50 

.09 

.00 

8.00 

32.00 
5.00 
3.50 
1.00 
.75 
4.26 
6.60 
7.50 

10.00 

12.00 
2.00 
1.00 

2500 

1.26 

2.00 

2.50 

1.26 

.80 

.76 

2,000.00 


1.76 

20.00 
2.00 
4.75 

25.00 
5.25 

64.00 

.10 

.70 

3.60 

40.00 
4.00 
250 
1  75 
1.00 
4.50 
600 
8.00 

10.50 

1100 
1.80 
1.00 

30.00 
1.60 
2.80 
1.50 
1.76 
.60 
1.00 
3,000.00 


3.00 

6.00 

1.70 

4.10 

60.00 

6.00 

83.00 

.11 

.90 

5.00 

3a76 

6.40 

680 

1.16 

.40 

4.50 

6.26 

8.20 

0.40 

10.80 

2.60 

.90 

82.40 

1.86 

2.60 

1.00 

1.00 

.76 

.76 

2,000.00 


DWELLING.  $9,000;  1437  Oakhurst 
(40  ft  Lot  7.  BIk  31.  White  Oaksi; 
owner  and  builder,  Welch  Con- 
struction   Co.    Cont. 

ALTERATION,  $700;  540  Laurel  (S 
%  Lot  4,  BIk  18,  San  Carlos) ; 
owner.  Master  Plumbers'  Assoc ; 
contractor,   P  O   Lind. 

SERVICE  STATION.  $25,000;  90  El 
Camino  Real  (Lots  1-2-3-4.  BIk 
15.  Garden  Terraces) ;  owner  and 
builder,    George    Nielson. 

DWELLING,  $12,000;  1409  Oakhurst 
(Lot  14,  BIk  31,  White  Oaks) ;  own- 
er Keith  Edwards ;  contractor,  Carl 
Schroeder. 

ADDITION,  $4,000^  (Class  "C")  624 
628  El  Camino  Real  (Lots  40-41, 
BIk  11,  San  Carlos);  owner,  Jean 
Mirande;  contractor.  N  Nseolay- 
aen. 

DWELLING.  $9,000:  1369  Chestnut 
(NW  40  ft  Lot  12,  BIk  13,  Oak 
Park);  owner,  Barney  Green; 
contractor,    Welch    Construction. 

DWELLING,  $13,000;  731  Knoll  Dr; 
(Lot  9,  BIk  10.  Brittan  Acres); 
owner  and  builder.  Louis  DuBois, 
Contractor. 

DWELLING,  $18,000;  685  Cordilleras 
(Lot  10.  BIk  7,  Brittan  Acres); 
owner,  August  CerruttI ;  contrac- 
tor.   Tri-City    Builders. 

DWELLING,  $8,000;  217  Garnet  (40 
ft  Lot  3,  BIk  6.  White  Oaks) :  own- 
er and  builder.  J  O  Le  Furgey, 
Contractor. 

DWELLING,  $8,000  224  Garnet  (30 
ft  Lot .  13.  &  10  ft  Lot  14.  BIk  4. 
White  Oaks);  owner  and  builder, 
J    O    LeFurgey.    Contractor. 


SANTA    CLARA    COUNTY 


GUEST  HOUSE,  $3500;  Alvarado 
Ave,  Los  Altos :  owner,  A  E  Fagan. 
Alvarado  St,  Los  Altos :  contrac- 
tor,   E    Lindholm. 

ADDITION.  $500.  s/w  Paso  Roble.i. 
between  Carmel  and  Mercedes : 
owner  and  builder,  Minter  B  Law- 
son,   premises. 

1-FAMILY  DWELLING.  $7000;  Lu- 
cot  Way  off  Vale-Aquino  Park; 
owner  .E  Tablak;  contractor.  A  G 
Lantz. 

FEED  BUILDING 
essa  Road,  near 
Kaufmann  Meat 
Jo."!e:   builder,  Greshman  Const  Co 

1-FAMILY  DWELLING.  $7000;  Hack 
Avenue,  Lot  ft,  Aquino  Park;  own- 
er Gardner;  contractor,  A  O 
Lantz. 

1-FAMILY  DWELLING,  $5500;  w/s 
No  Third  so  of  Latimer,  Campbell ; 


$15,000;     Berry- 

WPRR ;    owner. 

Company.     San 


owner,  E  A  Hardy,  Grant  St,  San 
Jose;  contractor,  A  G  Lantz. 
1    -    FAMILY   DWELLING,    $7000.00; 
Grove    St,    Lot   28,    Mayview   Sites; 
owner  and  contractor,  Frank  Mar- 
tinez,   Rte   1,   Box   56B1,    Mt  View. 
1     -     FAMILY     DWELLING,     $9000; 
Martens     Ave,     Lot     13.     Bay  wood 
F'ark ;  owner,  Paul  Fret.  Mt  View ; 
contractor,    (iamel,    Inc. 
1-FAMILY   DWELLING,   $8000;    Ra- 
mon    Drive,     Lot     33,     Los     Altos; 
owner,    M    Clark,    Los    Altos;    con- 
tractor,   Gamel.    Inc. 
1-FAMILY   DWELLING,    $7750;    n/w 
cor  San  Benltto  and  Bruce;.  Qwner 
and   contractor.   H   P  Hayes.    14   W 
Main   St,  Los  Gates. 
COMMERCIAL  GARAGE,  $4000;   e/.s 
Monterey    Highway    so    of    Morgan 
Hill ;    owner   and    contractor,    John 
C    Sargent    Box    121,    San    Martin. 
ADDITION,    $4000;    800    Orange.    Los 
Altos ;   owner  and   contractor,   A  D 
Durst,    prem. 
1-FAMILY  DWELLING,  $2500;  San- 
ta Rita,  w  of  Portola;   owner  and 
contractor,  H  G  Perry,  379  Sunny- 
vale  Ave,    Sunnyvale. 
1    -    FAMILY    DWELLING.    $15,000; 
Edith   &  Eleanor,   Los  Altos;  own- 
er,   Howard   Hansen,   Aro   &   Oker- 
man. 
1-FAMILY  DWELLING,  $6000.   Ben- 
venue  Ave.  Lot  5;  owner  and  con- 
tractor. Trice  Construction  Co.  3611 
Midfield    Way.    Redwood    City. 
1-FAMILY    DWELLING.    $4000;    Ar- 
aatradero  Road,   l/os  Altos ;   owner. 
Marshall      L      Biggs;       contractor, 
Remmet   Const  Co. 
ADD   TO    SCHOOIa    $2000;    San    An- 
tonio Road,  I>03  Altos:   owner,  and 
contractor,    John     Carter    Fora. 
PRIVATE  GARAGE,  $500 ;  corn  Cap- 
itol and  "B"  Ave:   owner  and  con- 
tractor,   Robert    Hick,    Rte    5,    Box 
24E.  San  Jose. 
DWELLING,    $7000;    Lot   22,    Pamlar 
Ave,  Dahl  Manor;  owner  and  build- 
er,  F  C  Kunpel,   114   Topeka,   San 
Jose. 
DWELLING.     $5500;     Grove     St     off 
Mayview ;   owner  and  builder,  H  C 
Windham,  2071  Middlefield  Rd,  Palo 
Alto. 
DWELLING,  $5500;   Daves   Ave,   Los 
Gates;  owner  and  builder,  C  Mead- 
er,  2962  Morcom  Ave,  Oakland.  '- 
DWELLING,  $6000;  McReery  St,  be- 
tween Kammerer  and  San  Antonio; 
owner  and   builder,   Theodore  Ellis, 
943  N  7th   St,  San  Jose. 
DWELLNG,    $7000;    NE   Augusta    St 
and    Santa   Cruz   Ave;    owner   and 
builder,  G  W  Monk,  Los  Gates. 
DWELLING,     $6600;     Almaden     Rd; 
owner,  M  Barrett,  Almaden  Rd,  San 
Jose;  builder,  W  O'Nlel. 
DWELLING,     $6500;     Route    1,    Box 
1026,  Almaden  Rd;  owner  and  build- 
er, B  Mauldln,  premises.  . 
DWELLING,  $6000;   Marco  Ave,   San 
Jose ;  owner  and  builder,  P  Mannix, 
307  N  19th  St,  San  Jose. 
ADDITION,    $600;    Route    4.    Box    9, 
Phealan  Ave;  owner  and  builder,  J 
Grosso,    premises. 
ALTERATIONS,  $1500;  Chamlsal  and 
Alta  Vista,   Los   Altos ;    owner  and 
builder,  R  E  Peterson,  P  O  Box  331, 
Los  Altos. 
DWELLING.  $4000;    Holly   Ave.    Los 
Altos ;  owner  and  builder,  J  C  Nel- 
son, Box  66,  Salinas. 
BARBER   SHOP,   $2000;    919   W    San 
Carlos,  San  Jose;  owner  and  build- 


TUESDAY.  JUNE  3.  1947 


SMOOT-HOLMAM 


HArlel  8474 


RrGGERS  •  ERECTORS 

MACHINERY    MOVERS 

20-TON    CAPACITY   TRUCK    CRANES 

NINETY    FEET    OF    BOOM 


RENTALS 


CONTkACTORS 


OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Phw*m  Oiympk  6313 

S420  San   Pablo  Ave^  OAKLAND 

• 

Phone  JUnlpor  4-7tt7 

S7$1  MIoolon.  SAN   FRANCI6QO 

• 

403  Kayos  8t„  SAN  JOSK 

Phono  Ballard  Cltl 


BODE 

GRAVEL 

CO. 

BODEMIX 
CONCRETE 


New,  Modern 

Batching  Facilities 

and 

Dispatcher's  Office  at 

388  ALABAMA  ST. 

Insuring  Continued 

Quality  Service  of 

Bodemix  Concrete 


Headquarters  Remain  at 

235  ALABAMA  ST. 

SAME  PHONE: 
UNderhill  5321 


er,  Joseph  Navarra,  883  Pacific  Ave, 
San  Jose. 


DAILY     PACIFIC    BUILDER 
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SAN    MATEO   COUNTY 


•  ADDITION.  $.S50;  677  3rd  Ave  Red- 
wood City;  ovner  and  builder, 
John    Perratti.    prem 

DWELLING.  $11,000;  LOT  30  Vlsl- 
taclon  Tr.'Vrt;  owner  and  builder 
John  P  Graham.  457  De  Boce  Ave 
San    Francisco. 

DWELLING,  $8300;  Lot  21  Block  9 
Highlands  of  Emerald  Lake;  own- 
er Valeria  lapohinl.  3657  High- 
land St  Redwood  City;  builder, 
day    work. 

DWELLING,  $5500;  Lot  2  BIk  2- 
Ravenswood  Villa;  owner  C  T 
Klsling  510  Weeks  St.  East  Palo 
Alto;    builder,    day   work 

DWELLING,  $0000;  Lots  19-20  BIk 
2*;,  North  Pair  Oaks;  owner.  Joe 
Miller.  642  15th  Ave.  North  Fair 
Oaks;    builder,    day    work 

ADD'L    BEDROOM     to    5    DWELL- 
INGS,  $1000  each;   Dumbarton   Tr- 
owner    and    builder,    Henry    Frund' 
.Jv'i^-.^*^    Carlos   Ave.,    San   Carlos' 

ADDITION,  $500;  Lotl,  BIk  "C" 
Cuesta  La  Honda,  No  4;  owner 
and  builder,  Sibley  gmlth.  Box  7 
La  Honda. 

DWELLING,  $16,550;  Lot  18.  Wood- 
side  Hilla;  owner.  Lowell  L  Hal- 
ne.s,  Box  1632,  Stanford  Univer- 
sity;  builder,   day  work. 

DWELLINGS,  (20),  $163,000;  Friend- 
ly Acres.  Sub  No  1;  owner  and 
builder.  Lacey  &  White,  Box  132 
Redwood    City. 

ADDITION.  $9000^  Hewitt  Ave 
Rockaway  Beach;  owner.  Clear 
Guest,    prem ;    builder,   day  work 


Completion  Notices 


8AN    MATEO  COUNTY 


Recorded 


Completed 


May  27,  1947-LOT  11  &  12.  BLK 
6,  SUNNYBRAE  NO  2.  G  W 
Williams  to  Williams  &  Burrows 

-/ - May    27.     1947 

May  27.  1947-LOT  8.  BLK  2 
TR  560  SUBURBAN  PARK  H 
J  Dunlap   to  whom   it   may  con- 

$f™   „ May    20,    1947 

May  26.   1947— S  80  ft   Lot  3  BIk 
29,  Palo  Alto  Flark.    P  J  Murphy 

to  whom  it  may  concern  

-, ■"•• -• May    2^    1947 

May  27,  1947— POR  LOT  10  &  11. 
GRACELAND  PARK.  Evelyn  A 
Amaral,    et   al    to    Bert    Williams 

„ ■• * May     24.      1947 

May    24.     1947— LOT    18.     BLK     6 
EDGEWOOD    PARK.    Edward    C 
Collins,    et   at    to   whom    it   may 

concern   May   24.    1947 

May  24.  1947— LOT  9,  BLK  4- 
OAKLEIGH  PARK.  Morse  S 
Levy,   Jr   to  Baker  Const   Co   .  . 

„ ■ May    19.     1947 

May  24.  1947— S^  LOT  14.  BLK  29, 
OAK     PARK     SUB.     Ernest     C 

Baker  to  Baker  Const  Co  

„ May    19,    1947 

May  26,  1947— LOT  13.  BLK  1 
MASON  TRACT  No  2.   Phillip  A 

Bums  to  I  E  Fallstrom   

„ May   21,    1847 

May  26,  1947— LOT  28,  BLK  12, 
WHITE  OAKS  Sub  3.  Nelson  M 
Welbanks   to  whom   It   may   con- 


DWELLING,  $10,733;Lor23,BTk"22,lMir--    ^'^     ^^^^  ^""^   ^'    ^"'^ 

Newbridge     Park;  owner  and  build- 

er,    F    V    Carver,     148    Maude    St, 

Sunnyvale 
ADDITION       X400n-      9      T  oi»„-^       a  "'"^    concern  May    28,    m 

w     .       _'    *'""^i     ^     Leland     Ave,    Mav  26    1947 t^^t  itis    91    m.  99 

Memo    Park ;     owner.    G    A    Dun-        -    -   '  "       '  *  ^ 


26,  1947— PORS  LOT  12,  BLK 
4;  505  FRIENDLY  ACRES. 
Leonard  Realty  Co  to  whom  it 
may  concern  May  26,   1947 


can,  prem;  builder,  S  P  Cooley, 
640    Hanover    St,    Pifo    Alto 

ALTERATION.  $1500;  Lot  18,  BIk 
18,  Visitaclon  Sub;  owner  and 
builder.  W  J  Turner.  5432  Mission 
St.    San    Franfisro. 

PRIVATE  GARAGE.  $1000;  Altanta 
St,  Daly  City;  owner.  C  Massonl. 
prem;  builder.  Joe  Ragni,  134 
A.shton    St,    Daly    City    . 

DWELLING.  $5000;  Lot  56.  Chas 
Weeks  Poultry  Colony;  owner  and 
builder,  W  W  Mackall.  1450  Middle- 
field    Road.   Redwood   City 

DWELLING,  $8700;  5th  Ave  &  Fair 
Oaks  St,  Fair  O&ka  Sub  No  1  • 
owner  and  builder,  Joe  Ragni,  134 
Ashton  St.  Dalv  City. 

ADDITION.  $2700;  1232  Edgewood 
Road.  Redwood  City;  owner  and 
builder,    A    Schacherer,   prem. 


BLK  6.  REDWOOD  MANOR 
M  J  King.  Inc  to  whom  it  mav 
concern    May   21,    1947 

May  26,  1947— LOT  23.  BLK  5; 
MEADOW  HEIGHTS.  Claire  E 
Armstrong,  et  ux  to  Custom  Bill 
Homes   May  23.    1947 

May  26.  1947—2.595  ACRES  (mol) 
Old  County  Road.  Sequoia  Manu- 
facturing Co  to  Pacific  Indus- 
tries      May     26,     1947 

May  27.  1947— LOT  20,  BLK  16, 
SUB  1.  BELMONT  Country  Club 
Prop.  Wm  P  Telken.  et  al  to 
SJoberg  &  SJoberg         May  20.   1947 

May  27.  1947— LOT  145.  THE  WIL- 
LOWS. Floyd  Lowe,  et  al  to  Bar- 
rett &  Hllp  May  23.   1947 

May  27.  1947— LOT  13,  14.  15,  16.  & 
17,  BLK  12.  MILLS  PARK.  San 
Bruno.  Richard  Delucchl  to 
Richard   Delucchi  A  Co 


GUEST     HOUSE.     $8200;     680     Ring-  ^av    21      1947 

wood    Ave,   Memo   Park;    owner.   N    Mav '  2?'    mV— T^T     7      m  ^     17 

BURLINGAME    GROVE.    Geo    A 


L    Shrader,    prem;    builder,    Percy 

Da   Mant,   Palo  Alto. 
STORAGE     BLDG.     $5000;     Lot     7-8. 

Dumbarton     Tract ;     owner.     J"     B 

Landerville,   8th   A   Middlefield    Rd. 

Redwood     City;     builder.     Vest     & 

Huggard,     780     El     Camino     Real. 

Red  wood    City. 
DWELLING.    $2000;     Lot     7.     BIk    5, 

Questa     La     Honda;     owner     and 

builder.   Gloria    Grimes. 
ADDITION.    $1000;    596    7th    Ave.    N 

Fair     Oaks;     owner     and     bulkier. 

B   Larson,    prem. 
PRIVATE     GARAGE.     $700-     Lot     5. 

BIk    46;    El    Granada    Sub' No    2-3; 

owner   and    builder.    Rebecca    Aro- 

nov.   El  Granada.   Calif. 
DWELLING.    $4500;    Lot    33-34,    BIk 

505,    Highlands    of    Emerald    Lake; 

owner.  J  O   Nell,  543   Sunset   Way. 

Redwood  City. 
ALTERATION    TO    GARAGE,    $500 

619    15th     Ave.    North     Fair    Oaks; 

ownef    and    builder.    Harold    Marz. 

IM-em. 
ADDITION.       $600;       Esther      Lane. 

Redwood 'City ;    owner.    Fred    Fav- 

ero.  prem :  builder,  day  work. 
RESIDENCES.    (2i    $8000    each;    Lot 

4-5.    BIk    5    L.     Dumbarton     Oaks; 

owner    and    builder.    Ray    Bechtel. 

951   Fourth   Ave,   Redwood   City. 


PALO   ALTO 


RESIDENCE  and  GARAGE,  $9000; 
2615  Ramuna  St;  owner,  CCA 
P  J  Adams;  builder.  Gub  Wollnlch, 
628  Wavcrly  St;  architect.  G  L 
Rosebrook.  1701  San  Leandro  St. 
San   Leandro. 

TYF'K  3.  1  -  STORY  BUSINESS 
BLDG.  $35,000;  643  Emerson  St; 
owner.  Cllft-m  &  E  R  Stonaker. 
225  Hamilton  Ave;  builder.  Nich- 
ols White,  14'»  Adrlison:  architect, 
M  Stedman.  180  University;  engi- 
neers. Hall  Se  Pregnoff,  San  Fran- 
cisco. 

RRf^TDENCE.  Alter.  .11000:  464  Ore- 
gon Ave;  owner.  W  D  Frampton. 
prem. 

REMODEL  BLDG,  $5000;  730  Palo 
Alto  Ave:  owner.  EGAD  Perk- 
Ins.  101  Middlefield.  Redwood  City; 
bulkier,  Louis  Anderson,  Ifonio 
P«rk. 

i:r:.SIDENCE  and  GARAGE.  $8800; 
i'.'»29  Swenson  St:  owner  and  bulld- 
rr,  P  D  nishop,  box  582,  Palo 
Alto;  arrlilterf,  G  L  Rosebrook, 
Kan    leandro. 


Cole    to    whom    it    may    concern 
^B.y    27,     1947 

May  27,  1947— SW  50  ft  LOT  22, 
BLK  6,  TOWN  of  BERESFORD. 
John  Savoca,  et  ux  to  Hays  ifc- 
Lellan     May    21,    1947 

May  27,  1947— NE  80  ft  LOT  24, 
BLK  6.  TOWN  of  BERESFORD. 
Rufus  F  Edmonds  to  Hays  Mc- 
Lellan    May    22.  ,  1947 

May  27.  1947—638  ALHAMBRA 
WAY.  S&n  Mateo.  Wm  A  O'Con- 
nell.  et  ux  to  Ivar  Fahlstrom. 
Jr May    27.    1947 

May  27.  1947— LOT  4.  A  PORS  LOT^ 
1  A  7.  MEZBS  RANCH.  Albert 
A  Cuenln,  et  al  to  J  Henry  De- 
laney May    22.    1947 

May  27.  1947— POR  LOT  3.  BLK  5 
805  FRIENDLY  ACRES.  (3  noU 
completion  filed  on  above).  La- 
cey A  White,  Inc  to  whom  It 
may   concern.   May  24.    1947 

May  27.  1947— FX3R  LOT  2.  BLK  5 : 
505  FRIENDLY  ACRES.  (2 
note  completion  filed  on  above). 
Lacey  A  White.  Inc  to  whom  it 
may  concern   May  24.  1947 

Mav  C7.  1947— LOT  1,  BLK  1; 
DUMBARTON  PARK.  Cavalier 
A  Sifers  Realty  to  Ban  Const 
Co    May    20    ,1947 


May  27,  1947— PQR  LOT  4,  BLK 
6.  WOODACRES  KNOLL.  Earl 
Boatwright.  ot  al  to  Bain  Const 

Co    Mav    19.    1947 

May  27,  1947— POR  LOT  24  A  25. 
SELBY  LANE  ACRES.  Cavalier 
it   Siefers   Realty  to   Bain   Const 

Co  May    21.    1947 

May  28.  1947— LOT  10  A  17.  BLK 
1;  LOT  4  A  14.  BLK  2,  LOT  5. 
BLK  3.  LAUREL  HILLS,  San 
Mateo.  H  H  MacDonald  to  whom 

It  may  concern   ..May  26.   1947 

May  28,  1947— LOT  18  A  19.  BLK 
1.  OAKLEIGH  PARK.  Earl  V 
Bolin    to    SJoberg   A    SJoberg    .. . 

, May    27.     1947 

May  28.  1947— NE  50  ft  LOT  15, 
BLK  6.  TOWN  OF  BERES- 
FORD. Willis  L  Readv.  et  al  to 

Hays    McLellan    May    27.    1947 

May  28.  1947— LOT  2.  BLK  6,  SUB 
1,  BELMONT  Country  jClub 
Prop.  Elvin  R  Caldwell,  et  al  to 
Hardiman  Const  Co  ..May  26,  1947 
May  28,  1947—1755  VALPARAISO 
AVE,  Menio  Park.  E  J"  Mc- 
Laughlin, et  ux  to  whom  it  mav 

concern     May     16,     1947 

May  28,  1947— LOT  17.  BLK  17. 
NEWBRIDGE  PARK.  R  W  Mar- 
shall   to    Bohannon    OrganizafTon 

May     19.    1947 

May  28,  1947— SW  25  ft  LOT  13. 
BLK  25  A  NE  %  LOT  14.  BLK 
25,  MENALTQ  PARK.  R  W 
Marshall  to  Bohannon  Organiza- 
tion     May   21,  1947 

May  28,  1947— LOT  21,  BLK  25. 
MEN  ALTO  PARK,  SW  U,  LOT 
13.  BLK  24  A  NE  1,4  LOT  14, 
BLK  24,  Menalto  Park.  R  W 
Marshall  to  Bohannon  Orga- 
nization  May   23,    1947 

May  28,  1947~{1)  S  60  ft,  LOT 
20.  BLOCK  99.  So  San  Francls- 
CO;  (2)  N  60  ft  LOT  20,  BLK 
99.  So  San  Francisco.  Henry  P 
Carrey    to    whom     it     may     con 

cem     Mav    27.    1947 

May  28.  1947— LOT  103,  THE  WIL- 
LOWS;  Lot  105.  The  Willows. 
John  H  Tllton.  et  ux  to  J  R  Si- 
mon     May    26.    1947 

May  28,  1947— (1)  S  60  ft' LOT  1. 
BLK  U9.  So  SAN  FRANCISCO 
(2)  N  60  f t  LOT  1.  BLK  119.  So 
San    Francisco.    Henry    P  Carrey 

to    whom    It    may    concern    

May    27.     1947 

May  28,  1947— LOT  25  A  26,  BLK 
2.  BELLE  AIR  PARK.  Clar- 
ence J  Becker  to  A  J  Roberts 
May     28,     1947 


and  Moraga  C  A  La  Dleu  to  L 
E  Ntleo  Co June  2.  1947 

June  2.  1947  2.19  MONTANA  ST. 
Edwin  L  and  Bda  B  Ellingson  to 

whom    it    may    concern 

-^ June    2,    1947 

May  26.  1947—558  POST  ST.  Un- 
ion League  Club  to  Elvin  Sten- 
dell       !     Mav    24.    1947 

May  28,  1947— LOTS  41  and  48  BIk 
6357  Sunnydale  Gardens.  R  E 
Sbarboro  and    M   P  Jorgensen   to 

whom   It   may   concern... 

May   27,    1947 


Liens  Filed 


•f^' 


Release  of 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

May  27.  1947  — Lot  64.  Lafayette 
Homeland,  Unit  No  2,  Lafayetta 
Frank   A   Stead   to  Waverloy   N 

Miller,   et  al — -„ 41.168.82 

May  27.  1947— Lots  1  to  15,  Inclusive, 
Diablo  Manor,  Concord.  Western 
Sierra  Lumber  Co  to  Ray  D  Sel- 
fried.   et  al 43,982.45 


SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


Recorded  Amount 
May    28,    1947— LOT    18.     BLK    7; 
EDGEWOOD  F'ARK.    Hartung  A 
Selo  to  Geo  J   McCaffigan.   et  al 
_ j7  "jgj  gg 

May  28.  1947— LOT  13.  BLk'  4; 
SUNSET  HIOHLA>rDS.  San 
Carlos.  W  A  Could  to  Jess  A  Ul- 

,  'oa $354.60 

May  26,  1947— POR  LOT  188  A  N 
74  ft  LOT  188.  Sub  2.  San  Ma- 
teo Park.  E  E  Alveraon  to  Ger- 
ald  E   Boldemann,   et    al    .  ..$2484.39 


CONTRA  COSTA  COUNTY 


MARIN  COUNTY 


Recorded  Accepted 

May    28.    1947— Tlburon.    George    T 

Draper  to  Galther  A  Boe 

May  24,  1947 

May  29,  1947 


SAN    FRANCISCO 


Recorded  Accepted 

May  29,  1947— W  4Srd  AVE  100,  125, 
150    S    Lawton.     Chas    Ingerman 

to  whom  it  may  concern 

May   29.    1947 

May  27.  1947— SW  43rd  AVE  and 
Cabrillo  St.  Sylvia  and  Nathan 
Epstein  to  C  L  Wold  Constr  Co 
Mav    16.    1947 

May    2«.    1947— N    KIRKHAM    32-6 
W  43rd   Ave.    Paul   J   and   Made- 
line J  Pelletler  to  Warda   Bros 
May   27.    1947 

Mav  29.  1947— N  PACHECO  82-8 
and  107-6  E  48th  Ave.    M  J  King 

to   whom   it   may   concern 

May   29,    1947 

May  29.  1947— N  PACHECQ  32-6 
and  82-6  W  47th  Ave.    M  J  King. 

Inc  to  whom  It  may  concern 

May    29.    1947 

May  27.  1947— OUT  OF  COUNTY. 
Strawther  Co,  Inc  to  whom  It 
may  concern May  27.  1947 

May  28.  1947— E  47th  AVE  175.  200 
S    Rivera.    Strawther   Co.   Inc    to 

whom    It    may    concern _. 

May   28,   1947 

June  2.  1947— SE  NINTH  AVENUE 


May  26,  1947— Lot  4,  Luna  Vista, 
near  Walnut  Creek-  Elmer  Miller 
vs  W  T  Darby,  et  al $2,785.20 

May  26.  1947— Lot  29,  Sun  Valley 
Estates,  Walnut  Creek.  Lawrence 
L  Teegarden  vs  Harvey  J  Lo 
Sasso $596.00 

May  28.  1947— Ptn  Lot  2.  Walnut 
Creek  Park,  near  Walnut  Creek. 
Sanders  A  Kuster  vs  William  O 
Platner  Jr.  et  al $228.00 

May  28,  1947— Lot  11.  Block  O.  Or- 
Inda  Oaks.  Orinda.  Sanders  A 
Kuster  vs  Edward  H  Buttler, 
«t  al  _ $639.56 

May  28,  1947— Lot  138,  Dewing  Park, 
near  Walnut  Creek.  Sanders  A 
Kuster  vs  Ralph  L.  Kleeberger. 
et  al  _.$288.00 

May  28.  1947— Lot  138,  Dewing  Parte. 
near  Walnut  Cre«k.  Fred  O 
Wheeler  vs  Ralph  L  Kleeberger, 
et  al  $827.25 


Recorded  Amount 

May  29,  1947— Lot  6,  Block  28.  San 
Mateo  Terrace  No  7.  Arnold  E 
Josephs,  doing  business  as  Jo- 
sephs Bros,  vs  John  J  Kerrigan, 
et  al  4328.22 

May  29,  1947— Lot  6,  Block  8,  San 
Mateo  Terrace  No  7.  Matheny 
Sash  A  Door  Co  vs  John  J  Kerri- 
gan, et  al  $893.34 

May  29,  1947— Lots  9  and  10,  Block 
3,  University  Park.  J  F  Dingman 
vs  Charles  O'Nell,  et  al 1299.18 


Electrical  Permits 


SANTA  CLARA  COUNTY 


Recorded  Amount 

May  26.  1947— Lot  13.  Nott  Subdivi- 
sion, Town  of  Los  Oatos.  H  W 
Holtz.  doing  business  as  Holts 
Plumbing  Co,  vs  John  and  Anna 

^rla    _ -....4207.54 

May  26.  1947— Lot  7,  Mitchell  Tract 


San  Jose  Highway.  Harry  N  Al 
ford  vs  E  J  and  Gladys  P  Amlck 
•— — 41,068.30 


SAN    FRANCISCO 


6806  245  Maloria  Way;  owner. 
Rocco;  contractor.  Mercury  Elec  Co; 
alterations. 


READ  and  USE  the 
Classified  Section 
...CallK/IArliet7110 


FAIRBANKS-MORSI 

A.  C  or  D.  C. 

GENERATING    SETS 

Manual,  Remote  or 
Automatic  Control 

A  CONTRACTOR'S 
NECESSITY 

FAIRBANKS-MORSE  &  CO. 

630  Third  Street 

EXbrook  9899 

SAN  FRANaSCO  7,  CAUF. 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

$9nd  Lhf  For  Quofaflon 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  SAN  FRANCISCO 

=======  JUnlpor  4-6670  i. 


DOORS 

Two  and  Three  Panels 
2  ft.  0  in.  X  6  ft.  8  in. 
2  ft.  4  in.  X  6  ft.  8  in. 
2  ft.  6  in.  X  6  ft  8  in. 

Some  Miscellaneow  Sizes 
Grade  A,  $6.50  each 
Grade  C,  $5.75  each 

NEWSOME  &  BECHTEL 

INCORPORATED 
r>760  Shellmound  St.,  Emeryville 
Calif.     -     Phone  OLympic  51^72 


/u&nt 


eru 


BY    MULLINS 


^  BETTER  KITCHENS 
at  LOWER  COSTS 
for     BUILDERS 


CABINET  SINKS 

WALL  CABINETS 

FLOOR  CABINETS 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNderhill  2727 


Over  AOOO  Tons — ^/Qrlout  S\xe% 

PIPE  and  TUBING 

Sizes  Vt*'  to  40".  lightweight,  standard.  X  haavy 
and  XX  Heovy.  including  Vi",  W\  1".  IV4".  IVa"'. 
and  2"  Black  and  Galvanized.  Odd  shas  our 
specialty.    Big  stock  of  VALVES  AND  FITTINGS. 

IWi.WiQ  ft,  6"  Ughtwight  Pipo 


NEW  STEEL  lUILDINOS  2S'  i  SO' 
PLUMBING  SUffLIES   •    FIRE  HOSi 
FENCE  POSTS    •    CLOTHES  POLES 
STEEL  PLATES.  lARS.    •   OTHER  ITEMS 
WE  RUY.  SILL.  RENT.  iXCHANftl 


Construction,  Mining, 
Industrial     Equipntont 

Air  Compressors.  AC  and  DC  Generators.  Light 
Plants,  Canes.  Shovels.  Draglines.  Pumps.  Pneu- 
matic Tools,  Electric  Tools.  Hand  Tools.  Motors, 
Switches.  Hoists.  Winches.  Kitchen  Equipment. 
Welding  Equipment.  Torches.  Tips.  Rods.  Welding 
Mochines.  Wire  Rope.  Wire  Ropa  Accassorlot. 
Flexible  Shafting.  Hot  Woter  Heaters.  Hl-Speed 
Drills,  Reamers. 

Writ:  Wire  or  Phono 

LAWRENCE  PIPE  CO. 

5030  Long  Beach  Ave.  Phone  KImboll  1234 

Los  Angelas  11.  Collf. 

Yard  No.  2:  Lynwood  Road  It  Alomado  St. 


PAGES 


DAILY    PACIFIC    BUILDER 


TUESDAY.  JUNE  3.  1947 


6807  154  OUigo;  owner,  RosmIU; 
contoictor.  A  J  Fcrrera;  16  out- 
lets; 9  branch  circuita:  24  plugs; 
14   switches. 

6808  131  Florentine;  owner,  Car- 
raro;  contractor,  A  J  Ferrera;  10 
outlets;  3  branch  circultfl ;  10  plugs; 
10  switches. 

6809  137  Florentine;  owner,  Car- 
raro;  contractor,  A  J  Ferrera;  10 
outlets ;  3  branch  circuits ;  10  plugs ; 
10    switcheH. 

6810  148  Florentine;  owner,  Car- 
raro;  contractor,  A  J"  Ferrera;  10 
outlets;  3  branch  circuits;  10  plugs; 
10    switches. 

6811  130  Concord  St;  ^jwner.  Car- 
raro;  contractor,  A  J  Ferrera;  10 
outlets;  3  branch  circuits;  10  plug:!; 
10   switches. 

6812  142  Concord;  owner,  Car- 
raro ;  contractor,  A  J  Ferrera ;  10 
outlets;  3  branch  circuits;  10  plugs; 
10    switches. 

6813-14      various     locations;     own- 


er, contractor,       Neon    Maint 

Corp;    2   signs. 

6816  842  Faxon  Ave;  owner,  Web- 
er; contractor,  Weber-Conroy ;  tem- 
porary   saws. 

6816  2600  Bay  Shore  Blvd;  owner, 
L.  Robertson ;  contractor,  Weber- 
Conroy;   1   plug;   pin    ball  play. 

6817  Ellsworth;  owntr.  Burton; 
contractor,  Richmond  Elec  Co;  tem- 
porary   saws. 

6818  1280  Fulton;  owner,  F'ara- 
tore;  contractor,  Retter  Elec  Co;  24 
outlets;   21    plugs;   21   switches. 

6819  9th  A  Howard;  owner,  Gray- 
bar Elec;  contractor.  L  Roy  Moser; 
alterations. 

6820  3rd  &  Evans  Ave;  owner, 
Wm  Taaffe  &  Co;  contractor,  At- 
la.s  Elec  &  Eng  Co;  70  outlets;  5 
branch   circuits. 

6821  Capitol;  owner,  Sundberg; 
contractor.  Arc  Elec  Co;  tempomry 
saws. 

6822  Harold;    ower,    T    C    Terack ; 


CLASSIFIED  ADWEHTISIWe 

Daadlln*  3  p.  m.  Day  B«for«  InMrdon. 


Rate* — 30c  Un«;   25c  line 
3  or  mor*  iiu«rtionf. 
(Minimum  order  $2.) 

Phone  MArket  7110 


MISCELLANEOUS 


What  Is  YOUR  Pertonnei 
Problem? 

WE  Can  Serve  Yoa 

Western  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  speclflca- 
Uon. 

Western  Personnel  can  save  you 
time  and   expense. 

JOHN  L.  MATHERS   ■  Director 

Twenty  Ycari  in  the  Building 

Industry 

WESTERN   PERSONNEL 

SERVICE 

<AcMcr) 

P»rm*rly  CItUm  PUtemenI  Bureau 
TachnWel  •  ProfMaional  •  Commercial 

26  O'FAKRBLL  ST.  SUITE  902-3 

GArlel^  1<17-1618 


MEN  AVAILABLE 

ENGINEERS,  C.E.,  M.E.,  and  E.E. 
8UPTS.,   COMMERCIAL,  and  IND. 
SUPTS..  ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSilEN,   ALL  TYTTSS 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPT^RS 
SALESMEN,    Building   Malcrluis 
A  complete   library  of   capable   men 
to  choose  from 
CAIX 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


contractor,   Arc  Blec   Co;   temporary 

MMWS. 

6823  1107  Vincent;  owner.  Feiito; 
contractor.  Arc  Elec;  special  equip- 
ment ;    range. 

6824  18S0  -  32  9th  Ave ;  owner, 
Huecher;  contractor.  Arc  Elec  Co; 
16  outlets;   22   plugs;   16  switches. 

6825  60?  29th  Ave;  owner.  Da  vies; 
contractor.  Arc  <*?ec  Co;  16  outlets; 
16  plugs;   12  switches. 

6826  1000  Fulton ;  owner.  E  A 
Comely,  Inc ;  contractor.  Father  O' 
Dowd ;  special  equipment ;  fur  trans- 
former and  clock. 

6827  Golden  Gate  Park ;  owner, 
Steinhardt  Aquarium ;  contractor,  E 
A    Cornelv    Inc;    fur    transformer. 

6828  406  Sutter  St;  owner,  Cald- 
well Banker;  contractor,  E  A  Cor- 
nely    Inc ;    motors. 

6829  3383  Pac  Ave;  owner,  J  O'- 
Connor; contractor,  E  A  Comely 
Inc;   fuf  clock   St  transformer. 

68S0  2665  Franklin  Street;  owner, 
G  Moscone;  contractor,  E  A  Comely 
Inc ;    special    equipment. 

6831  2641  Franklin  St;  owner,  G 
Bislo;  contractor.  E  A  Comely  Inc; 
special    equipment. 

6832  647  Dolores  St;  owner,  T 
Zerls;  contractor,  E  O  Comely  Inc; 
special  equipment. 


Official  Proposal 


NOTICE    TO    CONTRACTORS 


—TOWINQ    and    BARGE    WORK— 

Call   Bill    Atthowe,    SU.   5543:    Pier  3 

<tf) 


1—    MISCELLANEOUS 


win  receive  bids  at  WESTERN 
SUGAR  REFINERY,  Purchasing 
Dept..  2  Pine  St.,  San  Francisco  11, 
Calif. : 

1.  Remove  entire  building,  includ- 
ing wood  floor; 

2.  Remove  columns,  roof  trusses, 
roof  and  siding. 

S.  Will  consider  leasing  building 
for  whsa,  owner  or  leasee  to  make 
necessary  repairs. 

Located  at  foot  of  23rd  Street, 
San  Francisco.  Size  89  ft.  wide  hv 
860  ft.  long,  27  ft.  to  roof  trusses  at 
one  end,  84-ft.  to  roof  trusses  at  the 
Other  end.  Steel  trusses  and  columns 
constr.  Side  and  end  walls  2-in.  ce- 
ment plaster  on  Hi-Rib  bolted  to 
pine  girths.  Wood  flooi.s;  sills  on 
concrete  piers ;  automatic  aprinklera ; 
adequate  wiring  in  \vh8e.  through- 
out; 24-in.  troughing  belt  convoyor 
through  roof  truKses  full  length  of 
building.  (6/3) 

P^t'FlESfiKtA't^fOW  of  /aciorle.-i 
manufacturing  Industrial  and  con- 
struction items  being  Rcu>=rht  by  a 
^oup  of  men  experienced  in  oon- 
traotlng  and  engineerlnp:  fields. 
NORTHERN  CALIFORNIA  terri- 
tories desired.  Box  68,  Daily  Paf^iflc 
Builder.  '        «6/9t 

2—     HELP  WANTF.D 

General  Contractor  wanta  SBCl'Y. 
STH<NO.  Permanent  Good  salary. 
Conatruetlon  exp.  preferred.  Reply 
Box  627,  c/o  Dally  Pacific  Builder. 
—»——__— ^———^        6/4/47 

A — EQUIPMENT  FOR  SALE 


4— EQUIPMENT  FOR  SALE 


DUMP  TRUCKS.  13  International 
Model  K-8,  6-wheel  drive  8-yd.  bodies, 
average  10  M  miles  on  each,  six  at 
S3,250.  seven  at  $3,500.  Will  sell  sing- 
ly or  In  fleet.  Call  McComlsh.  SUtter 
6228.  (6/9) 


Subject  to  conditions  prescribed  by 
the  undersigned,  sealed  bids  are  in- 
vited for  the  construction  of  approx- 
imately 1,960  feet  of  underground 
electric  ducts  and  manholes  in  the 
vicinity  of  Agricultural  Hall  on  the 
Berkeley  campus  of  the  University 
of  California.  Bids  will  be  received 
until  2:00  P.  M..  June  10,  1947.  Plans, 
specifications  and  information  will 
he  available  at  the  cashier's  office, 
103  Administration  Building,  Univer- 
sity of  California,  Berkeley,  Califor- 
nia. A  deposit  of  ten  ($10.00)  dol- 
lars is  required  for  each  set  of  plans 
and  specifications  isued.  Right  to 
reject  any  and  all  bids  is  reserved, 
^gned: 
THE   REGENTS   OF  THE 

UNIVERSITY  OF  CALIFORNIA 

(May  28.  29,  June  2,  3. 
4.    5,    6.    9.    10.   11,    1947) 


68S8  1869-71  Post  St;  owner.  J 
Abenojar;  contractor,  liberty  Elec 
Co;  1  outlet;  4  branch  circuits;  9 
plugs;    8    switches. 

8834  1840  Polk  St;  owner.  Ser- 
vice Dlstrlb  Co;  contractor.  Smith 
Elec  Co;  12  outlets;  34  branch  cir- 
cuits; 2  s^witches;  underground  ser- 
Ice  In ;   overhead   service. 

6835  BIdg  No.  4,  Area  No  4, 
Apparel  City;  owner.  Crown  Mfg; 
contractor,  Eveready  Elec  Serv  Co; 
53  outlets;  5  branch  circuits;* 24 
plugs;    3   switches. 

6836  70  McAllister  gt;  owner. 
President  Theater;  contractor,  M 
Schimetschek ;  temporary  outside 
lights. 


OAKLAND 

U 


L8-383— Welded    Steel    Water   Main 


&— MATERIALS  FOR  SALE 


TO  ALL  CONTRACTORS 
23H-Oauge  CORRUGATED  ALU- 
MINUM SHEETS.  Ail  sizes;  Imme- 
diate delivery;  any  quantity.  Sut>- 
stantlal  savings.  Hill  Corp.,  1  Drumm 
St.,  San  Francisco  11.  Phone  GA,  3196. 

«/2 


Corrugated  ALUMINUM  SHEETS. 
19  gau^e,  OS6-ln.  46Hx96-1n.  Alum- 
inum Product*  Co..  ?t246  16th  Stree* 
Phone  UNderhill  3166  or  SUttsr  6700. 


AVAILABLE     FOR     IMMEDIATF 

DELIVERY,    a    limited    quantity    of 

26   -    gauge   corrugated    ALUMINUM 

«HEETS.  standard  dimension.  Fbona 

At.  CrandalU  SUUer  836&  (tf ) 


1  Model  D  HANDI  CRANE,  1  3nO-cu. 
ft.  WORTH INGTON  COMPRESSOR, 
portable.  R  W.  Reade  k.  Co.,  ASh- 
berry  1616.  6/5/47 


coNTRACTOR.s-  t:qi;ii»ment 

Barber-Greene  Trenchir  Model  44C 
reconditioned  in  our  shop.  Excellent 
condition.    Price   at   Oakland.   $8,500. 

Buckeye  201  Trencher.  Good  con- 
dition; digs  22-  to  42-ln.  wide.  22-ft. 
deep.    Price  at   Tracy,   17.800. 


P.  A  H.  Trencher;  digs  52-  to  42- 
ln.  wide.  22-ft.  def>p.  An  f>ld  machine 
but  ready  to  go  to  work.  Thl»«  ma- 
chine Is  a  steal  for  nnyono  who  has 
use  for  a  larK**  mochlnt-.  Prlcs  st 
Oakland,   13.500. 

Truck  Crane,  Universal  V4-yd.,  8"- 
ft.  boom,  fnlrlend.s,  mounted  on  A  O 
Meek  truck  p<. wired  with  Mero'iry 
motor.  Condition  fair.  Price  kt  OdU- 
land.  14.260. 

Crawler  Crane,  Mo<iel  7(H)B  *'  *•  II : 
60  -  fool  boom.  f/\trlfiiils.  Complete 
shovel  attachnient  Inrluded  Npn<l.s 
r«»p»lrH  to  put  in  good  nhape.  Price 
at  Oakland.  85,000. 

Compressor  —  Ingers«(ll-Rand,  ICO 
cu.  ft.  Single  stage,  mounted  on  IW."* 
IH-ton  Ford  truck.  Both  cumprcsbor 
and  truck  In  good  shape.  Price  at 
Oakland,  »1,200. 

MrOUlRE  it  HE.STER 

796— 66th   Avenue  TRinidad  7670 

Oakland  3.  Calif. 


BUILDING  MATERIALS 

When  you  start  yftur  Job.  call  up 
for  quick  .•♦r\lce  on  your  hard-lo- 
get  mnterials.  Thf  y  will  be  delivered 
when  you  need  them ' 

Let  us  save  you  MONEY:  DI5- 
LAYS  ARE  EXPENSIVE.  We  mako 
YOUrt  trt.ubles  OUR  troub)ea. 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    Sutter   St.,    San    Francisco   9 
PRotpect  4S00  or  2800 

7— EQUIPMENT  FOR  RENT 


NOTICE    TO    CONTRACTpRS 

Sealed  proposals  will  be  received 
at  the  office  of  the  East  Bay  Mu- 
nicipal Utility  District,  Room  205, 
512  Sixteenth  Street,  Oakland,  Cali- 
fornia, until  5:30  P.  M.,  Wednesday, 
June  11,  1947,  and  will  at  that  hour 
be  opened  and  read,  for  installing 
approximately  3250  linear  feet  of  24- 
Inch  welded  steel  water  main  and 
45  linear  feet  of  12-inch  cast  Iron 
pipe  together  with  valves  and  appur- 
tenances in  Webster  Street  between 
F'acific  Avenue  and  Tynan  Street,  In 
Alameda,  Alameda  County,  Califor- 
nia. 

The  general  prevailing  rate  of  per 
diem  wages  in  the  locality  In  which 
the  work  is  to  be  performed,  for  la- 
borers, and  for  each  craft  or  type 
of  workman  and  mechanic  needed  to 
execute  the  contract,  and  the  gen- 
eral prevailing  rate  for  legal  holi- 
day and  overtime  work,  specifically 
set  forth  in  the  plans  and  specifica- 
tions on  file  with -the  Secretary  of 
the  D1.«trlct.  are  referred  to  i^nd  in- 
corporated herein. 

Specifications  No.  LS  3H3  cover- 
ing this  work,  may  be  obtained  at 
Room  406  of  the  Office  of  the  Dis- 
trict. 

DANIEL  READ. 

Secretary. 
Oakland,  California. 
May    29,    1947. 

(Dally  Pacific   Builder) 
(June  8,  1947) 


47529  5th  St  N  of  Camella;  own- 
er. Pacific  Co;  contractor,  Ets  Hok- 
In  &  Galvan ;  temporary  saws. 

47530  4568  E  14th  St;  owner,  Am- 
erican Fix  Store;  contractor,  EtS' 
Hokin  &  Galvan;  11  fixtures. 

47531  3222  Fruitvale  Ave;  bWner, 
R  E  Jorgensen;  contractor,  Haynes; 
fixtures. 

47532  2246  96th  Ave  owlier.  Cur- 
son;  contractor,  Capitol  Elec;  10 
outlets;  12  plugs;  new  Installation; 
10   switches.  ^ 

47533  2007  23rd  Ave;  owner,  ; 

contractor,  Capitol;  sign.         -,    • 

47534  1209  97th  Ave;  owner,  Gar- 
cia; contractor,  Capitol  Elec;  21  fix- 
tures. 

47536  2831  Chestnut;  owner  and 
contractor,  Fred  O  Carls^ ;  outlets; 
plugs ;     switches. 

47536  3555  Dwight  W»y ;  owner 
and  contractor,  S  Holmah;  outlets; 
fixtures;  plugs;  motors  new  Install- 
ations :    switches. 

47537  2617  Church  St;  owner,  D  T 
Croon ;  contractor,  Jones  Elec ;  fix- 
tures. 

47538  2694  Fisher;  owner,  R  L 
Wooldrldge;  contractor,  Jones;  fix- 
tures. 

47539  1629  Telegraph;  owner,  Falk 
Pen  £4iop;  contractor.  Paramount; 
sign. 

47540  8401  Baldwin;  owner,  Wm 
Greuner  Const  Co ;  contractor,  .Para- 
mount; outlets;  plugs;  new  install- 
ations. 

47541  1019  Bd'wy;  owner.  Mills 
Enterprises ;  contractor.  Paramount ; 
plugs. 

47542  1721  Telegraph;  owner,  The 
Palm  Restaurant;  contractor.  Para- 
mount ;    plugs. 

47543  66l2  Shattuck  Ave;  owner, 
Johnson;  contractor,  Parkhurst;  out- 
lets;   plugs;    motors;    switches 

47544  2700    7th     St;    owner,     ; 

contractor,  James  Young;  6  outlets; 
alterations:  2  switches. 

47646     3629    MacArthur;    owner,    .. . 
;    contractor,    Matson    Elec   Eq. 
Co ;  new  installation. 

47546  Mt  Blvd  &  Feldbrook  Rd; 
owner.  L  H  Lincoln;  contractor, 
Johnston ;    temporary    saws. 

47547  1630  53rd  Ave ;  owner,  Dalse; 
contractor    .Johnston ;    fixtures. 

47548  16S9  6Srd  Ave ;  owner,  Daise ; 
contractor,     Johnston ;     fixtures. 

47549  491  Ptom  ;  owner.  Drysdale ; 
contractor,    Johnston ;    fixtures. 

47550  733  Alvarado  Rd;  owner,  A 
R  Capham ;  contractor,  Johnston ; 
outlets ;     plugs ;    switches. 

47651  416  8th  St;  owner,  Curtis; 
contractor,  Joseph  Taloff;  12  fix- 
tures. 

47552  3469  Woodruff;  owner,  G  W 
Goodman  ;  contractor,  H  a  v  e  ns  A 
Wade ;    overhead    service. 

47553  1732  Peralta ;  owner.  Pa- 
cific Rust  Proofing  Co;  contractor, 
T  L  Rosenberg;   plugs;   motors. 

47554  1344  100th  Ave;  owner,  Ray 
Smith  Realty  Co;  contractor,  Ros- 
enberg;   sign. 

47666  6018  San  Pablo;  owner, 
Sprinkler;  contractor,  Rosenberg; 
outlets;  plugs;  new  installation; 
switches ;    sign. 

47556  6018  San  Pablo;  owner. 
Sprinkler;  contractor,  Rosenberg; 
fixtures. 

47567     4901   E  12th   St;  owner,  Pac 


Ford  TRUCK,  l«,«,-ion  12-ft.  bed 
LUMBER  ROLLER,  side  winches. 
Call  TWtnoaks  8181.  (tf) 


NEW  CATERPILLAR  D-7.  with 
hydraulic  angledoser  and  double 
drum  L«  Toumeau  power  unit,  fully 
operated  and  maintained.  Phooe  VA- 
lencla  6005.  tf 


MODEL  25  NORTHWEST  BACTK- 
HOE  SHOVEL.  ROSENBERG  BROS. 
GRADING  CO..  12  Oak  Grove  St. 
San  Francisco.  Phone  DO.  4700. 

»IIoFFICES,  YARDS,  SPACE 

OFFICE  SPACE.  2066  Ma  Icet  St, 
San  Francisco.  Excellent  for  Contrac- 
tors and  Specialty  Men.  Phone  JU. 
4-872a  6/4/47 


11— BUSINESS  FOR  SALE 


PAINT  CONTRACTING  business: 
est.  26  yearn:  mixlern  eqtilp. ;  com- 
pressor and  big  trtick,  sand  blast, 
large  stock  materials :  owner  retir- 
ing, will  lease  shop;  estimator-super- 
intendent will  remain;  flO.OOO  plus 
•took.    1600  Irving  St. 


Use  BASALITE 


Coll  or  wrhm  a  tASAllTf 
Itepreasnfatlve . . . 

CkorletW.OIIiles 

Main  Offica 

T«l«phon«  Napa  2260 
Horolil  A.  Price 

TaUphon*  Campbell  3369 
A.  C.  Lemmel 

TaUphon*  Stockton  3-3439 
1. 1,  iryon 

Talaphona  Marytvili*  3085-R 
Owt  Blembors 

Taiaphon*  Socromanto  6-3976 
PohI  NelMH 

Talaphona  Turlocli  1331 
ThoiNO*  Coryell 

Talaphona  BErkalay  9478-W 
Lee  Kenwortky 

Talaphona  Willitt  309-J 

Walter  ■rewell 

Son  Froncltco  OfRca 

Talaphona  GArfiald  3758 
C.  W.  M»lp9» 

Talaphona  Hanferd  12lf-i 
A.  O.  PeriiiNt 

Talaphona  Concord  8589 


SAFETY  and  ECONOMY 
In  Bvildlngt  off  ALL  TYPES 

^  A  simple  but  adequate  lyctem  for  verticot 
and  horizontal  reinforcing  hat  b«on  designed  by 
our  engineering  staff,  malting  BASALITE  desirable 
for  any  size  building  . . .  and  even  in  areas  which 
df  subjact  to  wind  stresses  and  eorthquake*. 

^  Par  Noma  and  Industry ...  yow  can  depend 
upon  BASALITE  for  safety,  pernKinefKe,  attractive- 
ness and  economy.  BASALITE  is  machine-mfMl^ 
with  clean  sharp  edges,  and  it  steam-cured.  Tklt 
assures  precision  building  units  with  volume  pro* 
duction  for  IMMEDIATE  DELIVERYI 


Othi 


ISAIT  Bulldlea  Predwcf*  iMclado*** 

ROCK,  SAND  and  GRAVEL 

STEEL  TANKS  and  STEEL  PIRC 

READY  MIXED  CONCRETE 

REFRIGERATION  (Walk-in  Bone*) 

RIP-RAP  STONE 

for  Harbor  and  RIvar  Bonk  Protection 

BASALITE 

lf«*»irof«fcr  MASONftr  BUIlOfNO  UMIfS 

lASALT  lOCK  CO.,  INC.,  D«pt.  DP.,  N^o,  CoiifMwte 

Meats  to  Nepe,  Stecktee,  Seeeyveie 
WIST  COAST  PIONIIIS  OP  LIONTWIIOHT  CONCRITI  MASONBT  BUIl»IN«  ONITS 


POSITIONS   OPEN 

S-801— SHOP  MGR,  exper.  eococu- 
tlve,  to  eupervise  elec  motor  repair 
shop  and  sell  new  and  used  motors. 
Salary  open.  East  Bay. 

S-fl(»— PIPING  DRAFTSMAN,  ex- 
perienced on  industrial  work.  Salary 
depends  on  man.  San  Francisco. 


ENGINEIRIN6  SOCIITIIS 

PERSONNEL  SERVICE,  INC. 

(Agaacy) 

N«wteii  D.  Cook.  Mgr. 

87  POST  ST.  S.  p.  4 

•Ariald  9241 


Rubber  Co;    contractor,  T   L.  Rosen- 
berg; new  Installation. 

47558  4901  E  12th  St;  owner,  Pac 
Rubber  Co;  contractor,  T  L  Ros- 
enberg;  fixtures. 

47.'559  840  40th  fft;  owner,  Oak- 
land F'otato  Onion  Co;  contractor, 
T  L,  Rosenberg;  1  outlet;  1  fixture; 
new   Installation ;    1    switch. 

47560  3224  Fruitvale;  owner,  Tony 
Alklno;  contractor,  Clifford;  flxr 
tures. 

47561  1866  Melvin  Rd ;  owner,  John 
Merrow;  contractor,  Clifford;  out- 
lets ;    plugs ;    switches. 

47562  Ft  of  11th  Ave;  owner. 
General  Transfer;  contractor,  Clif- 
ford; outlets;  altei-ations ;  plugs; 
switches. 

47563  E  B  Strand;  owner,  Cabrll- 
lo ;  contractor,  Clifford ;  outlets ; 
plugs;    switches. 

47564  733  E  14th  St;  owner,  Bran- 
don; contractor,  John  N  Price  Co; 
6  outlets;  6  plugs;  new  installation; 
8    switches. 

47665  1236  E  14th  St;  owner,  G  B 
Petersen ;  contractor,  J  N  Price  Co ; 
11  outlets;  alterations;  5  plugs;  new 
Installation ;    5    switches. 

47566  931  77th  Ave;  owner,  Pac 
Mill  &  Fix ;  contractor,  Spott ;  new 
Installation. 

47567  426  A  13th  St;  owner,  A 
DIckman ;  contractor,  Spott  Elec ; 
alterations. 

47568  5907  Foothill  Blvd;  owner. 
Home  Delicatessen  ;  contractor,  Spott 
new   installation;    sign. 

47569  381  26th  St;  owmer.  Oak 
Frame  &  Axle  Shop ;  contractor,  Blec 
Prod    Corp;    new    installation. 

47570  2321  B'way ;  owner,  Carl  L 
Scott;  contractor,  Elec  Prod  Corp; 
new    Installation. 

47571  3906  Grove  S^ ;  owner.  West- 
ern Exterminator  Co;  contractor, 
Elec    Prod   Corp;    new   InataUatlon. 

47672  8718  MacArthur;  owner. 
Stanislaus  Desert  Garden.^ ;  contrac- 
tor. Elec  Prod  Corp;  new  Installa- 
tions. 

47573  6616  San  Pablo;  owner. 
Streamline  Club;  contractor,  Spott 
Elec ;    alterations ;    sign. 


GENERAL  ||  EIECTRIC 

GAS  FURNACE 


Comfortably  Worm 
Qoonly  niter«d 
Quietly  Circulated  Air 
to  Every  Room 
Accurately  Regulated 
By  Convenienf 
Thermostatic  Control 


AVAILABLE     NOW 
IMMEDIATE  DELIVERY 

POR  PURTHER  INPORMATION 

ON 

GENERAL  ELECTRIC 

HEATING  E9UIPMBNT 

Write  or  PItone 

GENERAL 

AIR  CONDITIONING 

&  HEATING  COMPANY 


II 2A  Hewerd  St. 
Sen  Francltco 
MArket  7SI5 


2001  Perelte 

Oeklend 

TWinoekt  4066 
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BRIDGES 


6/3/47  33 

Contract   Awarded 

Repair  Steel   Truss   Members 

Cost   $4,820 
HUMBOLDT    CO.,    Calif. 
Owner— State  of  California,  DIv.,  of 

Highways.  F.  W.  F'anhorat,  Bridge 

Engr.,     Rm.     338,     Public     Worlcs 

BIdg.,    Sacramento,    Calif. 
Plans  by  engrg.  dept.  of  owner. 
Repair   and    haul    steel    truss    mem- 

t>ers   for    future    use    as    a    bridge 

across    Redwood    Creeli    about    30 

miles    east    of   Eureka. 
Contractor    —    Osborne    Engineering 

Co.,    Box    87,    San    Leandro,    Calif. 


Contract  Awarded 

Bridoe  (Widen)  C«st  196,921 

SACRAIOSNTO     COUNTY,    Calif. 

Plperall  bridge  across  slough  about 

«.T   miles    south    of  city    limits   on 

FraBklin  Blvd. 
Ownei^-County  of  Sacramento,  C.  C. 

LoRue,    county    clerk.    Courthouse, 

Sacramento,  Calif. 
County   Engineer  —  E.    A.   Fairbaim, 

Courthouse,  Sacramento,  Calif. 
Centraotoiw.A.  A.  Edmondeen  and  A. 

L.  Miller,  171S  7th  St.,  SaeramMito, 

Caiir. 


33 


6/3/47 

Pile   Driving 

Sub -Contract   Awarded 

SAN  MATEO  CO.,  Calif.— M.  B. 
McGowan  Inc.,  625  Market  St.,  San 
Francisco,  Calif.,  awarded  sub-con- 
tract by  Peter  Sorensen  &  Harry  J. 
Oser,  927  Arguello  St.,  Redwood 
Clly,  Calif.,  for  driving  of  precast 
concrete  piles  and  steel  H-plles  for 
three  bridges  and  2  railroad  over- 
heads on  Bayshore  Freeway,  San 
Mateo  Co.,  for  the  State  of  Califor- 
nia, Div.  of  Highways. 

39-^SEWER3 

6/8/47  89 

Contract  Awarded 

84orm  Water  Sewer         Coet  f4,181.10 
STOCKTON,  Calif.,  San  Joaquin  Co. 

Miner  Ave.  between  A  St.  and  D  St 
Owner— City  of  Stockton,  B.  L.  Tra- 

hem.  city  clerk.  City  Hall,  Sto«lb- 

ton,  Calif. 
City    Engineer— Liyle    Payton,    City 

Hall,  Stockton,  Calif. 
Centraotop— Downer   COb,  no,   306   E. 

Weker  Ave.,  Stockton,  Calif. 


6/3/47  80 

Ceirtract  Awarded 

Sterm  Drainage  System 

Coot,    $61,246.26 

RICHMOND.  Calif..  Contra  Costa  Co. 
Ban  Pablo  Ave.  from  Barrett  Ave. 
to  Biasell   Ave. 

Owner  —  City  of  Richmond,  C.  A. 
Pltchford.  clerk.  City  Hall,  Rich- 
mond, Calif. 

City  Engineer— B.  A.  Hoffman,  City 
Hall.  Richmond.  Calif. 

Centraotor— Lee  J.  Immel,  Box  179, 
San  Pable,  Calif. 


«/l>4T 

Contract  Awarded 

fttoem  Water  Sewer  Pumping 
tUtlen  Com  $3»,9S8 

STOCKTON,  Calif..  San  Joaquin  Co. 
Legion  Parte 

Owner— City  of  Stockton,  B.  I*  Tn^ 
hem,  city  clerk,  City  Hall.  Stock- 
ton, Calif. 

City  Engineer  —  Lyle  Payton.  City 
Hall.   Stockton.    Calif. 

Contraotor->M.  E.  Shuper,  321  Elks' 
BIdg..  Stockton,  Calif. 


STREETS  AND 
HIGHWATS 


6/3/47  40 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO,  Calif..  Sacramento 
Co. — State  Highway  S:Dgineer  O,  T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  now  adver- 
tised for  which  bids  will  be  opened  In 
Sacramento  on  June  18  and  In  Los 
Angeles  on  June  10: 

I-Mmi-66-B  —  Across  Noyo  River: 
Plans.  93.46;  total  cost  plans,  |2.4& 

I-lfen-M-P— At  KIbboslllah  Creek: 
Plans.  91.6t;  raasR  diagram,  30.16; 
cross-seotlons,  32.92;  total  cost  plans, 
mass  diagram  and  cross- sections, 
34.76. 

II-Las-29-C— At  Baxter  Creek: 
Plans,  fl.64;  masA  diagram,  fO.l.'i; 
croas-sectloos.  38.0S:  total  coet  plans, 
mass  diagram  and  cross-sections, 
»4.n. 

n-Mod-78-C— South  Fork  Pit  Riv- 
er at  UUtely:  Plans.  30.92;  cross-sec- 
tions, 30.46;  total  cost  plans  and 
cross -sect  lonf).  |1.38. 

(Il-Trt-10«»),  (H-Trt-20-A)  —  Be- 
tween Route  20  and  Browns  Moun- 
tain and  St  East  Weaver  Create: 
rians.  38.23;  mass  diagram,  30.46; 
cmiin-eectlotis,  fl&.07;  total  cost  plans, 
mass  dlaffam  and  cross -sections, 
$18.76. 

III-Nav-19-NevC.A  —  Between  H. 
Broa4  ^  ^^  t  miles  northwesterly: 
Plana  9tM;  cmas-secUons,  $0.63;  to- 
tal cost  plans  and  cross-sections. 
9LZ<> 


rV-S.M-68-S5F— Over  Southern  Pa- 
cific Railroad  (main  line  and  belt 
line;:  Plan,  $4.77;  total  cost  plans, 
$4.77. 

IV-S.M-1048— On  Canada  Rd.,  be- 
tween 2.5  miles  north  of  Woodslde 
and  Ralston  Ave.:  Plans,  $2.31;  mass 
diagram,  $0.46;  cross-sections,  $10.15; 
total  cost  plans,  mass  diagram  and 
cross-sections,  $12.92. 

rv- Ala -69- Oak  —  Over  Eastshore 
Freeway  at  2»th  Ave.:  Plans,  $1.88; 
total  cost  plans,  $1.38. 

V-SBt-22-C— Between  Route  2  and 
San  Juan  Bautlsta:  no  plans  avail- 
able (location  sheet  in  special  pro- 
visions). 

VI-Fre-41-M  —  Across  Helm  and 
Colony  canals:  Plans,  30.62;  total  cost 
plans,  30.62. 

IX-Mno-109S— Near  Bridgeport  on 
Twin  Lakes  Rd. :  Plans,  32 ;  mass  dia- 
gram, $0.15;  cross-sections,  $3.54;  to- 
total  cost  plans,  mass  diagram  and 
cross-sections,   $is.60. 

X-£ta-lS-B  —  At  Wildcat  Cre^: 
Plans,  $0.62;  mass  diagram.  30l15; 
cross-sections,  $1.69;'  total  cost  i^ans. 
mass  diagram  and  cross-sections, 
$2.46. 

VIT-L.A-161,9-Ada,  Mnro.O  — Traf- 
fic signals:  Plans,  $1.85;  total  cost 
plans,  $1.86. 

VII-L.A-167-L.yn,SOt— Traffic  sig- 
nals: Plans,  $1.69;  total  cost  plans, 
$1.60. 

(Prices  shown  above  include  sales 
tax.) 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 

I  and  should  accompany  the  order  to 
this  office. 
Requests  for  the  above  plsois,  speci- 
fications and  proposal  form  must  be 
'addressed  to  the  office  of  the  State 
Highway  Engineer,  P.  O.  Box  1499, 
Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

A  representative  will  meet  prospec- 
tive bidders  on  projects  for  which 
bids  are  to  be  opened  in  Sacramento 
on   June  18,  ltH7,  as  follows: 

MENDOCINO  COUNTY,  Calif.— A 
representative  of  the  district  office 
will  meet  prospective  bidders  for  the 
proposed  project  in  Mendocino  Coun- 
ty (I-Men-56-F).  at  Kibbeslllah  Creek 
on  Friday,  June  13.  1947.  at  10  A.  M. 

•  «     • 

LASSEN  COUNTY,  Calif.— A  rep- 
resentative of  the  district  office  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Laasfen  County  (II- 
La8-29-C),  at  Baxter  Creek  bridge 
'on  Friday,  June  18,  1947.  between  1 
and  3  P.  M. 

•  •    • 

TRINITY  COUNTY,  Calif.— A  rep- 
resentative of  the  district  office  will 
meet  prospective  bidders  for  the  pro- 
posed project  In  Trinity  County  (II- 
Tri-1089,   II-Tri-20-A),   at  New   York 

1  Hotel    in    Weaverville    on    Thursday. 

I  June  12,  1947,  between  11  A.  M.  and 
3  P.  M. 

•  •     • 

NEVADA  COUNTY,  Calif.— A  rep- 
resentative of  the  district  office  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Nevada  County  (HI- 
Nev-26-NevC,A^,  at  the  Nevada  City 
maintenance  station  on  Tuesday, 
June  10,  1947,  at  10  A.  M. 

•  •     • 

SAN   MATEO   COUNTY.   Calif— A 

representative   of    the    district   office 

and  county  will  meet  prospective  bid- 

Iders  for  the  proposed  project  in  Ban 

'Mateo  County   (IV-S.M-1048).  at  the 

Stone  Circle  junction  of  Canada  and 

.Whipple  Rds.,   Station  183,  on  Tues- 

jday,  June  10.  1947,  at  2  P.  M. 

I*  •  • 
SAN  BENITO  COUNTY,  Calif.- A 
rephesentative  of  the  district  office 
,  will  meet  prospective  bidders  for  the 
proposed  project  In  San  Benito  Coun- 
ty (V-sm-22-C).  at  the  junction  of 
Routes  2  and  22  dn  Thursday,  Jtme 

12,  1947,*  at  10  A.  M. 

•  •     • 

MONO  COUNTY,  Calif.— A  repre- 
sentative of  the  district  office  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Mono  County  (IX- 
Mno-1093),  in  front  of  Courthouse  in 
Bridgeport    on     Thursday,     May    29; 

June  5  and  June  12,  1947,  at  11  A.  M. 

•  •     • 

STANISLAUS  COUNTY.  Calif.— A 
representative  of  the  district  offiee 
will  meet  prospective  bklders  for  the 
proposed  project  tn  Stanislaus  County 
(X-Sta-13-B>.  at  tbe  Wildcat  Creek 
bridge  on  Thursday.  June  12  .1947.  at 
1  P.  M. 

Prospective  bidders  are  urged  to 
'i>-operate  with  the  district  office  and 
county  and  arrange  to  make  their 
field  inspectkm  on  the  above  dates. 


from  the  Tuolumne  River  to  Mo- 
desto to  State  Highway  Na  S9  at 
Crows  Landing. 

Qwnei^— County  of  Stanislaus,  C.  C. 
Bastin,  clerk,  Bbard  of  Supervisors, 
Courthouse,  Modesto,  Calif. 

County  Surveyor — G.  D.  Macomber, 
Courthouse,  Modesto,  Calif. 

Reconstruction  at  designated  sites, 
using  4-ln.  untreated  rock  base  and 
3-inch  plant-mixed  surfacing. 

Contractor— Frank  B.  Marks  A  Sons, 
2D3  Berverdor,  Traoy,  Calif. 


(4)  130  lin.  ft.  24-in.  reinforeea  con- 
crete pipe  in  place; 

(S>  76  lin.   ft.   48-in.   reinforced  con- 
crete pipe  In  place; 

(6)  11,000    sq.    yds.    bituminous    ma- 
cadam pavement 
Specifications  obtainable  from  the 

office    of   the  county   engineer   upon 

deposit  of  $10,  refuQdabla 


40 


6/3/47  40 

West  Main   Road  Reconetmotlen 

STANISLAUS  COUNTY,*CWif.  West 
Main  Road  from  the  Crows  Lsad- 
ine:  Road  to  easterly  city  limits  of 
City  of  Patterson. 

Owner— Coimty  of  Stanislaus.  C.  C. 
Bastin,  clerk.  Board  of  Supervisors. 
Courthouse,  Modesto,  Calif. 

County  Surveyor— G.  D.  Macomber, 
Courthouse,  Modesto,  Calif. 

ReconstrucUcn  of  road  using  2  Inches 
of  untreated  rock  base  with  1% 
inches  plant-mixed  surfacing. 

Contractors-Frank  B.  Marks  A  Sens, 
203  Berverdor  St.,  Tracy,  Calif. 


6/3/47  40 

Owner  Taking  Bid*— Due  June  10. 

2  P.  M. 
Surfacing 
DUCHESNE    COUNTY,   Utah.    S.    R 

No.     121,    between    Roosevelt    and 

Neola. 
Owner— Utah    State    Road    Commis- 
sion, State  Ca  pltol.  Salt  Lake  City. 

Utah.  ' 

Plans  by  engineering  department  of 

owner. 
About  9.980  miles  2-inch  road-mixed 

bituminous  surfaced  road. 

Specifications  obtainable  ft«m  the 
above  office  upon  deposit  of  |3,  re- 
fundable 


6/3/47  40 

Owner  Tsking  Bids— Due  June  10, 

2'4S  P    M 
UTAH  COUNTY,  Utah.  S.  R.  No.  73, 

between  Lehi  and  Fairfield. 
Owner— Utah    State    Road    Commis- 
sion. State  Capitol,  Salt  Lake  City. 
Utah. 
Pljuis  by  engineering  d^Mirtment  of 
owner. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  ^,  re- 
fundable. 


6/3/47  40 

Owner  Taking  Bide— Due  June  10, 
2:30  P.  M. 

DAOO*fT  COUNTY,  Utah.  S.  R.  No 
48,  between  Llnwood  and  Manila. 

Owner— Utah  State  Road  Commis- 
sion, State  Capitol,  Salt  Lake  City. 
Utah. 

Plans  by  engineering  department  of 
owner. 

AtMut  4.536  miles  2-inch   road-mixed 
bituminous  surfaced  road. 
Specifications   obtainable  from   the 

above  office  upon   deposit  of   $2,  re- 

fundabla 


40 


40 


6/3/47 

Contract  Awarded 

Grading  and  Surfacing  Coet  133,320.90 

.SACRAMENTO    COUNTY,    Calif.  Bi 

Camlno  Ave.         , 
Owner — County  of  Sacramento,  C.  C 

LaRue,    county    clerk.    Courthouse, 

Sacnunentn.  Calif. 
County    Engineer  — E.    A.    Falrbaim, 

Courthouse,    Sacramento,    Calif. 
About  14^  mllv  grading,  rruaher  run 

l>ase  and    pl«nt    Pni\    mirfainng'. 
Contractor — Brighton    Sand  A  Qravel 

Co.,  Box  2604,  ftacramante,  Calif. 

6/3/47  40 

Centraol  Awarded 

Crowe  Landing  Read    Reconstruction 

Coet  310%42<Ji 

STANISLAUS  COUNTY.  Calif .  Crows 

Landing  Road  at  de«l0Mtt«d  Mm 


6/3/47 

Contract  Awarded 

Alemany  Blvd.   Improvement; 
S^ec.  20.214 

SAN  FRANCISCO,  Calif.  Alemany 
Blvd.,  Section  A,  from  Mission  St. 
vladxict  easteriy  for  approximately 
3500  feet. 

Owner— City  and  County  of  San  Fran- 
cisco, Departhient  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth. 
CUy  Hall,  8aa  rraadsco.  Calif. 

150  days  completkm  ttana 

Contractor — Charlee  L.  Harney,  873 
Berry  St.,  San  Frsndsoo,  Calif. 


6/3/4T 

Low  and  Only  Bidder 

Highway  Repair  Coet  34106 

KERN  COUNTY,  Calif.  Between  a4 

mile  west  of  Cottonwood  Creek  and 

Cottonwood  Creek. 
Owner— State  of  California.  Division 

of  Highways,  E.   T.   Scott,  district 

engineer,  Office  Bldff.,  comer  Csur- 

ruth    and  Olive   Aves..    Fresno   IS, 

Calif. 
Plans  hy  ^gineering  department  of 

owner. 
About  0.4   mile  scarify  and  rsshi^M 

and  apply  sub-oiling  treatment  to 

the   central    20-ft   portion    of    the 

roadbed. 
Only    Bidder  — James    B.    Anderson, 

Box  101,  Visalia.  Calif.,  |4106. 


6/3/47  40 

Low    Bidders 

Grading,    Bridges.    Etc. 

WASHINGTON. 

Owner  —  SUte  of  Washington.  Clar- 
ence B.  Shaln.  Director  of  High- 
ways. Olympla,  Wash. 

Plans  by  engrg.  dept.  of  owner. 
ProjecU     Include: 

(1)  Clearing,  grubbing,  grading  and 
surfacing  on  12.383  miles  of  P.8.H. 
No.  3.  Dodge  to  Pomeroy  In  Oar- 
field  County.  FAP  Nos  F-97  (2) 
and   F-66  (2). 

J.    D.    Shotwell.    Tacoma.    I343J84 
Low  Bidder  ' 

(2)  clear,  grub,  grade,  surface  and 
construct  two  reinforced  concrete 
girder  bridgea  on  2.2  miles  of  PSH 
No.  3,  Stone  Creek  to  Oregon  state 
line,  Walla  Walla  county.  J.  H. 
Collins.    $1728.11    (award). 


40 


6/3/47 

Contract  Awarded 

Highway;   Project  a4-A-S 

Cost  $637,232.50 

MARION  COUNTY,  Oregon.  North 
Santiam  Highway.  Willamette  Na- 
tional Forest. 

OMmer— Public  Roads  Administration, 
W.  H.  Lynch,  division  engineer,  308 
Broadway-Oak  BIdg..  Portland.  Ore. 

Plans  by  engineering  department  of 
owner. 

Contractor— Kuckenberg  Construction 
Co.,  111(M  NE  Holmaji,  Portland, 
Ore. 


6/3/47  40 

Low   and   Only   Bidders 
Surfacing  Cost   $48,424 

SISKIYOU  COUNTY.  Cal.    Between 

Fort   Jones   and  2.2   miles    east   cf 

Moffett  Creek. 
Ownei^-State  of  California,  Division 
of  Highways,  Public  Works  BIdg. 

Sacramento.  Calif. 
State  Highway  Engineer— O.  T.  Mc 

Coy.    Public   Works   Bldg.,    Sacra- 
mento, Calif. 
About  7.5  miles  repairing  with  plant 
mix    surfacing   and    constructing 
shoulders  of  Imported  borrow  on 
portions  of  the  project. 
Low    Bidder— Sheldon    Oil    Co.,    Main 

St.,   Sulsun.  Calif..   $48,424. 

Woik  Involves: 
(1)  1,900  c.y.   rdwy.  excav. ; 
\2}  7,400  tons   Import   borrow; 

(3)  develop    water    supply    and    fur- 
nish water  equipment; 

(4)  200  M.  gals,  apply  water; 

(5)  72    tons    asph.     emulelon.    prime 
coat  and   seal   coat; 

(6)  350    tons    pave,    asph    plant    mix 

surface ; 

(7)  6.7S0  tons  mln.  agg.  do. 
Total    bids    May    28   were: 

(A)  Sheldon    Oil    Co.,    $48,424.00. 

(B)  Clements      and      Co.,      Hay  ward, 
Calif.,    $69,117.50. 

Unit  prices  were: 

(A)  (B) 

ri>.....'.r..rr».- $      .09        $      2.00 

(3) 1,00  2.00 

(8) : 700.00  1000.00 

(4) 4.70  3.50 

(8) — „„.^^^,.        37.00  40.00 

(6) ;..         21.60  30.00 

(7) 4.10  5.25 


40 
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Contract  Awarded 
Install    Bus    Lifts   and    Psvsmsnt 
Spec.    278  Cost    $28,9(» 

SAN  FRANCISCO,  Calif..  34th  St 
Oarage. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Com- 
mission, Room  287  City  Hall.  San 
Francisco,    Calif. 

Plans    by    owner. 

Contractor— iAdam  Arras  41  Son,  116 
New  Montgomery  St.,  San  Fran- 
cisco,   Calif. 


40 
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Contract  Awaited 

Grading  and  Surfaotng  Cost  t34,40ftB0 

HUMBOLDT  COUNTY,  Calif.  Be- 
tween junction  Route  20  east  of 
Blue  Lake  and  Korbel. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Worics  BIdg.,  Sacra- 
mento, Calif. 

AtKJUt  1.3  mileu  constructing  graded 

roadbed  and  placing  plant  mix  sur- 
facing on   imported   borrow. 

Contractor— Meroer-Fraeer  C«w  fnd 
and  Commercial  Sts.,  Eureka,  Calif. 


6/3/47  60 

Contract   Awarded 

Street   Improvment; 

Spec.  No.  001  Cost  940,3aOJ6 

STOCKTON,  calif.,  Sah  Joaquin  Ca 
Middlefleld  Ava.  San  Jose  St.  Man- 
chester Ave.,  Yosemlte  St  and 
Stockton  St 

Owner — City  of  Stockton,  B.  Lt.  Tni- 
hem,  city  clerk,  City  Hall,  Stock- 
ton, Calif. 

City  Engineer  —  Lyle  Payton,  City 
Hall,  Stockton,  Calif. 

Includes  grading,  combined  concrste 
curbs,  gutters  and  sidewalks,  pav- 
ing with  crusher  run  base  4  inches 
thick  and  asphalt  concrete  wearing 
surface  2  inches  thick. 

Contractor— Louis  BlasottI  A  ten,  40 
W.  CIsy  St.,  Stockton,  Calif. 


40 


40 


40 
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Contrsot  Awsrded 

Franklin  Blvd.  Improvement 

Coet  3iO,BU.SO 
SACRAMENTO     COUNTY.     Calif. 

From  city  limits  to  47th  Ave. 
Owner — County  of  Sacrameato.  C  C. 

LaRuc,    county    clerk.    Courthouse. 

Sacramento,  Calif. 
County   Engineer- E.    A.    Fairbalm. 

Courthouse,  Sacramento,  Calif. 
Centrsctor — A.  Teiehert  41  Sen.   Inc, 

•ox  113A  Sacramento,  Csllf. 


40 
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Contract  Awarded 

Highway;  Project  24- Bt,  Unit  1 

Coet 

MARION  COUNTY.  Oregon.  North 
Santiam  Highway,  Willamette  Na- 
tional Forest. 

Owner— Public  Roads  Administration, 
W.  H.  LynrJi,  division  engineer,  208 
Broadway-Oak  BIdg.,  Portland,  Ore. 

Plana  by  engineering  department  of 
owner. 

Contrsctorw-Kuckenberg  Construction 
Co..  11104  NE.  Holman  St,  Port- 
Isnd.  Ore. 


6/3/47  40 

Owner  Taking  BM»— Due  June  % 

11:30  A.  M. 
Llnwood  Ave.  (Cenetruct) 
NEAR  SANTA  ROSA.  Calif  .  Sonoma 

County.  Between  Bennett  Ava  and 

Aston    Ave. 
Owner — County    of    Sonoma.    Walter 

H.  Nagle,  county  rierk,  Courthouse^ 

Santa  Rosa,  Calif. 
Cmmty  Engineer— Marshall  M.  Wal- 
lace, Courthouse,  Santa  Rosa,  Calif. 

The  work  Involves: 

(1)  4000  cu.  yds.  roadway  excavation; 

(2)  1800  cu.  yds.  Imported  surface f 
(3>  80   lin.   ft   18-ln.  rehifonosd  con- 

crets  plpa  in  place; 


6/3/47 

Lew   snd   Only    Bidders 

Qrsding     snd     Surfsoing 

Cest    $137,641.50 

FRESNO  COUNTY,  Calif.  On  High- 
land Ave.  between  Kings  County 
line  and  Elkhom  Ava 

Owner— State  of  California,  Divlalaa 
of  Highways.  Public  Works  Bids., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Jfo- 
Coy.  Public  Works  Bldg.,  Sacra- 
mento. Cflllf. 

About  3.3  miles  grading  and  surfac- 
ing with  plaat-mlx  surfacing  on 
crusher  run  base. 

Low    Bidder   -Valley    Paving   4k   Con- 
struction    Co.,     Box     1849,     Fresno. 
Calif..  $137,641.80. 
The  work  involves: 

(1)  clearing  and  frubbtng; 

(2)  8000  cu.    yds.   roadway  azeara- 
tion; 

(3)  170  cu.   yda   structure   eoumva- 
Uon; 

(4)  25.000  sq.  yda  compact  original 
ground; 

<5)  33.000  cu.  yds.  imported  borrow; 
(C)  develop   water   supply   and   fur- 
nish water  equipment; 

(7)  3800  M  gallons  apply  watar; 

(8)  177  sta.  finish  roadway  r 

(9)  13,000  tons  crusher  run  base; 
aO)  T300    tons    minimum    aggregate 

plant-mix  surfacing; 

(11)  875   tons   paving  asphalt  plant- 
mix  surfacing; 

(12)  75  tons  liquid  asphalt  8C-3  pflme 
coat  and  penetration  treatmant; 

(13)  19  tons  asphaltic  smulsion  seal 
coat; 

(14)  10  cu.  yda  class  A  portland  ce- 
ment concrete  structuree; 

(15)  78   lin.    ft    24-ln.  concreU    piep. 
standard  strength ; 

(16)  600  lbs.  bar  reinforcing  steeL 
Total   Bids   May  28  were: 

(Ai  Valley    Paving    and    Const    Co. 

Inc..   Fresno,   Calif-.   3137.641.50. 
(B)  Volpa  Bros..  Fresno.  Calif..  $149.- 

823.00. 
(C»  R    M    Price  and  Rex  B.  Sawyer, 
Huntington  Flsrk.  Calif ,  $157,795.00. 
Unit   prices   follow : 

(A)  (B) 

.     $1500.00     $2000.00 
.376 
2M> 
M 
.30 
4500.00 
2.00 
5.80 
4.00 
4.00 
1C30 
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I  Contract  Awarded 
Snewdeit  Aveniie 

I  Coet  ujwrm 

STANISLAUS  COUNTY,  Calif.  Snow- 
den  Ave.  from  Yosemlte  Bhrd. 
(State  Highway  No.  133)  south 
along  the  east  line  of  Sec.  84.  T.  3 
S.,  R.  9  E.,  M.  D.  B.  and  M.,  ap- 
proximately 2640  ft.  to  Modesto  Mu- 
nicipal Airport  on   Snowdsn  Ava 

Owner — County  of  Stanislaus,  C.  C. 
Bastin.  clerk.  Board  of  Supenrlsora, 
Courthouse,  Modesto,  Calif. 

County  Surveyor— O.  D.  Macomber. 
Courthouse,  Modesto.  Calif. 

Construction  of  32-ft.  roadway  of  4- 
in.  u.itreated  rock  base,  3-ln.  plant- 
mixed  surfacing  with  3-ft  oUad 
road-ml.xed  shoulders. 

Contrsctor— M.   J.   Ruddy  A 
J  St.  Modesto,  Calif. 


(1) 

(2)..... 

(3)...-.. 

(4) 

(5) 

(6) 

(7) 

(8> 

(9) 

(16) 

(11) 

(13) 

<13) 

(14) 

(13) 

(16)_-. 


.40 

3.00 

.10 

.94 

1000  00 

l.SO 

800 

4.66 

4.65 

ICOO 


30.00 
MM 

M 


40.00 
80.00 


JO 


(C) 

$5000.00 

.50 

2.00 

.10 

1.00 

3000  00 

1.76 

18.00 

4.00 

4.60 

1700 

18.00 

40.00 

70.00 

0i)0 

.16 
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Centrset  Awsrdsd 

Clesring    Hungry    Horse    Rsserveir 

Site  (Portion);   Spec.  1743 

Cest   •40«,32D 
HUNGRY   HORSE    PRO-TDCT.   Moo- 

Una.  South  fork  of  Flathsad  River. 

approximately    30    miles    northeast 

of  Kallspell,  Mont 
Owner— U.    S.    Bureau    of    Raclama- 

tlon.  Kallspell,  Moixt. 
Plans   hy  owner. 

The  work  involves: 

Schedule  Ne.  1 
Clearing     Hungry     Horse 

site  In  Sections  22,  23.  26,  27.  S3.  T. 

30  N..   R   10  W.    (MPM); 
Clearing    605    acres. 

Schedule  No.  2 
Clearing     Hungry     Horse     Reservoir 

site  In  Sections  2.t  and  86,  T.  30  N. 

R,   10  W.   (MPM)  and   Section  1.  T. 

2«  N.   R   19  W.    (MPM); 
Cl«>arlnf7    660    acres. 
Contractor— J.     J.     Hoese, 

FaJIs.   Mont. 


Reservoir 


CelumMa 
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Low    Bidders 

Grading,    Bridges.    Cta 

OREGON 

Owner      »Uts   of   Orsgon,    Highway 

Commission.    Public    Service    Bldg.. 

Portland,    Ore. 
Plans  by  engrg.  dept.  of  owner. 

Projects    Include: 

LINCOLN  COUNTY— Miner  Creek 
Agate  Beach  Section  of  the  Oregon 
Coast  highway  FAP  No  F-96  (3). 
1.17  miles  of  regradlng  and  4  M  miles 
of  bituminous  mscadam  surfacing: 
also  furtilshing  of  approxImatoTy 
1300  cu.  yds.  crushed  rock  in  stock- 
pll»»»«  Lloyd  Calkins.  Ocean  Lake, 
Orpgnn,    low    at    $152.28860. 

MULTNOMAH  and  WASHING- 
TON COUNTIES  —  Barber  Blvd- 
Boones  Ferry  Rd  .«*ectlon  of  the 
West  Portland  -  Hub»>ar<1  htghwav. 
FAP  No  F-303  (3)  0  89  mile  of  grad- 
ing and  876  miles  of  paving.  Park- 
er-Schram  Co..  Portland,  low  at 
$236,676. 

TIL1..AMOOK  COUNTY— Conatruct 
100-ft  steel  pony  truss  span  on  con- 
crate    piers    with    116    l.L    pile    tree- 

a  over  Tr 


It 

w\ 


tie  appmerh  at  each  mni 


Traak 
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DAILY    PACIFIC     BUILDER 
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* 
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River  on  NeUrts  Secondary  hi|rt>- 
way  near  Tillamook,  Including  Iha 
grading  and  surfacing  of  0.9  mile  of 
nsadway  approachea  thereto.  State 
project.  Alternate  bids  baaed  on  con- 
•tructlon  of  approachee  with  (A) 
concrete  alab  deck  or  (B)  treated 
wood  deck  with  concrete  wearing 
aurface,  requested.  V.  A.  Dare  Con- 
•tructlon  Co..  Portland,  low  at  9100,- 

726. 

WALLOWA  COUNTY— North  Un- 
it. Washington  State  Line  -  Buford 
Creek  Section  of  the  Enterprise - 
Liewlston  highway.  9tate  project.  0.88 
mile  of  grading;  also  extra  work  con- 
sisting of  slide  removal  and  road- 
bed finishing  on  the  adjoining  sec- 
tion. Natt  McDougall  Co.,  Portland, 
low  at  9143,«OS4IO. 

«/«/47  •         « 

Contract    Awarded 
Grading    antf   Surfacing 

Cost   »1.4«8403,50 
LOB  ANGELES  COUNTY,  Calif.  Be- 
tween    Whitaker     Summit,     nine 
miles  north  of  Ca^^ac,  and  French - 
mans  Flat  at  Plru  Creek. 
Qwnei^State  of  California.  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,    Calif. 
SUte  Highway  Engineer— O.  T.  Mc- 
Coy.    Public    Works     Bldg.,     Sacra- 
mento,  Calif. 
Net  length  of  about  3.8  miles  grading 
and  surfacing  with  plant  mix  sur- 
facing on  untreated  rock  base. 
Bids    opened    in    the    State    Bldg., 
Los    Angeles,    Calif. 
Centrsctor — Winston     Bros..     411     W 
5th   St.,    Los   Angeles,' Calif,   .- 


40 
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Contract  Awarded 

Pavement   Widening  Cost   $10^74 

BODEO,    Calif..    Contra    Costa    Co., 

Between  6th   St.   and  4th   St 
Owner— State  of  California,   Division 

of  Highways,  J.  H.  Skeggs,  district 

engineer,  2001  Van  Ness  Ave..  San 

Francisco,    Calif. 
Plans  by  engineering  department  of 

owner. 
About    0.8    nfle    widening'  existing 

pavement   with   asphaltic    concrete 

and     constructing    shoulders    with 

crusher  run  base. 
Contraotor   —    IMorgan    Constr.    Co., 

Box   443,    Pieasanton,  Calif   . 


6/8/47  40 

Owner  Taking  Bids — Due  June  12, 
1:80    P.    M. 

Highway    Improvement 

WASHOE  CO.,  Nev.  From  Junction 
with  U.  S.  399  approx.  4.S  miles 
south  of  Reno  thence  via  Holcomb 
and  Huffaker  Lanes  to  a  Junction 
with  U.  S.  398  approx.  3.5  miles 
south  of  Reno. 

OwnerState  of  Nevada,  Dept.  of 
Highways.  W.  T.  Holcomb.  SUte 
Highway  Engr.  Heroes  Memorial 
Bldg..   Carson   City,   Nev. 

Plans  by  engrg.  dept.  of  owner. 
Approx    4.680   miles.    128    days    com- 
pletion   time. 
'V^rk    Involves: 
10  lump  sum.   signs; 

(3)  7  each  remove  trees : 
(8)  12.406  lln.    ft.   remove   fence; 

(4)  1.166     lln.     ft.     remove     culvert 
pipe; 

(6)  9    each    remove    culverts: 
(6)  8,020  cu.    yds.   roadway   excava- 
tion; 
CI)  848    cu.    yda    drainage    excava- 
tion: 

(8)  21  sta.  V-type  ditches; 

(9)  88.774  cu.   yds.  borrow; 

(10)  196,781    yd    sU.    overhaul; 

(11)  39316  yd.   mile   overhaul; 

(12)  U17  cu.  yds.  structure  excava- 
tion; 

(18)  1.238  cu.  yda  backfill; 
(14)  3.222   M  gala   water; 
<18)  121   hour  power  roller; 

(16)  8,060  ft.   hr.  tamping  roller; 

(17)  21,098    ton    gravel    surface: 

(18)  84   ton  liquid   asphalt.  Type  MC 
,  2  (Seal) ' 

(19)  409  ton  ilquid  asphalt.  Type  SC 
2  or  SC-8   (Roadmix) ; 

(30)  4.68  mile  roadmix;  » 

(21)  486  cu.  yds.  Class  A  concrete; 

(22)  64.140  lbs.  reinforcing  steel; 
(28)  288  lln.  ft.  15  in.  corrugated  met- 
al   pipe ; 

(34)  744  lln.  ft  18  in.  corrugated  met- 
al   pipe; 

(36)  148  lln.  ft.  64  In.  corrugated  met- 
al   pipe ; 

(36)  78  lln.  ft  36  In.  corrugated  met- 
al   pipe ; 

(37)  42  lln.  ft.  80  In.  x  17  In.  corru- 
gated metal  arch  pipe; 

(38)  103  lln.  ft  18  in.  corrugated  met- 
al siphon   pipe; 

(39)  66  lln.  ft  24  in.  corrugated  met- 
al siphon   pipe; 

(80)  188  lin.   ft.   relay  culvert  pipe; 

(81)  400  lbs.   castings. 

(82)  120    each    culvert    markers     ; 
(88)  12,000  lln.   ft.   reconstruot   fence. 
(84)  2  each   14-foot   standard   timber 

(88)  94   each    monuments; 

(86)  force  account,  miscellaneous 
work; 

(87)  84  lin.  ft  8  In.  standard  steel 
plpa. 

Specificjitlons  obtainable  from  the 
above  office:  upon  deposit  of  810 
of  which  $8  is  refundable. 


caat  ot  K^lapeU,  Slathead  County. 
Owner— U.  81  Bureau  of  Reclamation 

Hungry  Horse  Oovermnent  Camp. 

Montana. 
Flans  by  engineering  department   of 

owner. 
Earthwork  and  atnicturea  for  Jf^oo*" 
tlon  of  forest  service  road.  •tatloBi  0 
plus  00  to  station  788  plus  40;  «0 
days'  completion  tlma 
The  work  Involves:  _._».^  _- 

(1)  clearing  106  acres   of   ngntroi- 
way; 

(2)  428,000  cu.  yd*,  excavation,  com- 
mon, for  roadway; 

(3)  82.000  cu.  yds.  excavation,  rock. 
for  roadway; 

(4)  200.000  sta.  cu.  yds.  overtiaul; 

(5)  566  M  gallons  watering; 

(6)  600  roller  hours  of   rolling  em- 
bankments i 

(7)  080   cu.    yds.    excavation,    com- 
mon, for  structures; 

(8)  1100  cu.   yds.    excavation,    rock, 
for  structures; 

(9)  2000  cu.  yds.  backflU; 

(10)  compacting  2000  cu.  yda.  back- 
fUl; 

(11)  680  cu.  yds.  riprap; 

(12)  1280  sq.  yds.  dry-rock  paving; 
(18)  furnishing   and   laying  1760   lln. 

ft.    12-ln.    diameter    corrugated 

metal  pipe; 
(14)  furnishing  and  laying  6S0  lln.  ft. 

24-in.  diameter  corrugated  metal 

pipe; 
(16)  furnishing  and  laying  220  lin.  ft 

S6-ln.  diameter  corrugated  metal 

pipe; 

(16)  furnishing  and  handling  4600 
barrels  cement; 

(17)  836  cu.  yds.  concrete  in  bridges; 

(18)  2686  cu.  yds.  concrete  In  gravity 
tjrpe  retaining  walls ; 

(19)  furnishing  and  placing  61,600  lbs. 
reinforcement  bars   ; 

(20)  furnishing  and  placing  660  lin. 
ft  half-round  corrugated  metal 
spillways  for  12-ln.  diameter 
corrugated  metal  pipe; 

(21)  furnishing  and  placing  303  lin.  ft 
half-round  corru.  metal  spill- 
ways for  24-in.  diameter  corru- 
gated metal  plp«; 

(22)  furnishing  and  erecting  72  M 
b.m.  treated  timber  in  bridges^ 

(23)  furnishing  and  erecting  8  M  b.m. 
untreated   timber  In   bridges; 

(24)  furnishing  and  setting  774  guard 
posts; 

(26)  finishing  734  stations  of  100  feet 
of  roadway. 
Specifications  obtainable  from  the 
above  office ;  no  chargeto  prospective 
bidden ;  to  others,  |2,  not  ref imdable. 


SuppIieSy  Eqiiipmeiit 

Sub-Contract 

Information 


42->MlSC   SUPPLIES   AND 
MATERIALS 
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Sale  of  Scrap  Metal 

SAN  FRANCISCO,  CaUf.  —  UnUl 
June  20.  2  P.  M..  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
imder  sale  No.  418  for  sale  of  scrap 
metal. 


42 


41— <IAS,  WATER  AND  <HL 
PIPE  LINES 
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Transformer — Bids    Wanted 

COLUMBIA  BASIN  PROJECT, 
Wash.— Until  June  16,  2  P.  M..  bids 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse.  Denver, 
Colo.,  under  Spec.  1838,  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Odair, 
Washington,  one  (1)  3,333-kva,  115,- 
000-volt  to  6,000/11,060  wye-volt 
single-phase,  60-cycle,  oil-lmmeraed, 
self-cooled,  outdoor-type  transform- 
er, for  the  Local  Power  Substation, 
Grand  Coulee  Power  Plant.  Colum- 
bia Basin  Project  Washington.  The 
apparatus  will  be  installed  by  the 
(jHOvernment 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  80.76,  not  returnable. 


2  hours  free ;  balance  94  per  hour. 

Sheldon  Oil  Co.,  8288JM>;  2  hours 
free;  balance  84  per  hour.     

Asphalt  Materials  Co.,  |277;  1% 
hours  free;  balance  $4.60  per  hour; 
awarded. 

Road  Oil  Hauling  Service,  1838.90; 
1^  hours  free;  balance  f4.80  per  hour. 
QUO.  64861,  RBQ.  33970: 

6000  gallons  diesel  engine  fuel,  de- 
livered Into  storage  tanks  at  Wood- 
land, Knights  Landing,  Esparto,  Ar- 
buckle,  Williams  and/or  Colusa: 

Tidewater  Associated  Oil  Co.,  f.097 
Woodland;  |.097  Knights  Landing; 
1007  Esparto;  8.0045  Colusa;  8-0946 
Arbuckle;  8.0045  Williams. 

Shell  OH  Co.,  8-0946;  8.0945;  80646; 
8.097;   8-097;  8-097. 

Union  Ice  Co.,  8-0945;  80946;  8-0946; 
80945;  8-097;  8097;  awarded. 

Standard    Oil,   8-0945  8-0945;    8-0046; 
8.097;  8097;  8-097. 
QUO.  64931,  REQ.  23486: 

160  tons  200-300  paving  asidialt, 
delivered  state  storage  tanks,  High- 
way U.  S.  99,  20  miles  north  of  Yreka: 

Close  Building  Supply  Co.,  84360 
total  bid. 

J.  W.  Doudell.  San  Jose,  88480. 

G.  &  N.  Trucking  Co.,  83180.80;  2 
hours  free ;  balance  84  per  hour. 

Sheldon  Oil  Co.,  $3150;  2  hours  free; 
balance  84  per  hour;  awarded. 

Asphalt  Materials  Co.,  83168;  1% 
hours   free;    balance   84-50  per  hour. 

Road  Oil  Hauling  Service,  83420; 
l'^  hours  free;  balance  84.60  per  hour. 

Louis  Biasottl  Sc  Son,  83836. 


6/3/47  41 

L«w  and  Only  BIddor* 

Pipeline  Tunnels  and  StruoturM; 

Spoo.  1913  

PROVO    RIVER     PROJECT,     Utah. 
Salt  Lake  Aqueduct,  Aqueduct  Dl> 
vision. 
Owneiv-U.  S.  Bureau  of  Reclamation, 

Provo,  Utah. 
Plana  by  owner. 

Station  0  plus  30.6  to  station  296  plus 
49.1,  station  1764  plus  66.7  to  staUon 
1876  plus  60,  StaUon  1907  plua  00  to 
station    1993   plus   10,    and    staticm 
2012   plus    40    to    station    2201    plus 
74-6,    and   blowoff   at   station    1743 
plus  90,   and  wasteway  at  station 
174*  plus  66.  The  work  under  sched- 
ule No.   1   is  located   from   8  to  16 
miles  northeast  of  Provo,  Utah,  and 
the  work  under  schedule  No.  2  la 
located  from  8  to  9  miles  southeast 
of  Salt  Lake  City,  Utah;  880  days 
completion  time. 
Low    Bidders-United    Concrete    Pipe 
Corp.,  Box  426,  Baldwin  Park,  Calif., 
(Sch.  1)    82,221,742.60;    (Sch.  2)    $1,- 
620,884  (stipulated  81  per  lln.  ft  re- 
duction  on   manufactured   concrete 
pipe    Items    amount    to    824JS20    on 
Sch.  No.  1  and  837,880  on  Sch.  Na 
2  in  event  of  award  to  them  of  both 
schedules). 

Other  bids  submitted  May  28  were: 
Carl    B.   Wlarren,    Pleasant   Grove, 
Utah,  (Sch.  No.  1)  $2,360,171.66;  (Sch. 
No.  2)  81.700,084.16. 

Utah  Construction  Co.,  Salt  Lake 
City,  Utah,  (Sch.  No.  1)  no  bkl;  (Sch. 
No.  2)  81.«««.»77.60. 

Artukovlch  Bros.,  Hynes,  Calif., 
(Sch.  No.  1)  no  bid;  (Sch.  No.  2)  $1,- 
886,663. 
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6/8/47  «0 

Ownar  Taking   Bid*— Oua  Juna  gT, 
10  A.  M. 

Poreet  Barvlce  Road  (Reloeation) 
•poa.  1M6 

HUNGRY  HORSE  PROJECT,  Mon- 
tana. Approximately  30  miles  north- 


FOR   SALE 

TMBBBS,  walTboarda,  plamMni 
pip*,  nfllwork,  and  other  balld- 
ing  materials.  SALE  PRICES. 
Large  atocka  of  *niard  ta  ffcf* 
itaiu. 

Wire,  writer  or  'phona 

aBVBLAND  WRECKING  CO. 
M  TWrd  St.  —  VA  lenda  4»77 


6/8/47  * 

Water  Distribution  System 

Coat  $16,W0 

SHASTA  CK>UNTY,  Calif.  About  8  to 
10  miles  north  of  Redding  (from 
Shasta  Dam  to  Toyon). 

Owner  —  Shasta  Dam  Area  Public 
Utility  District  Box  1000.  CMitral 
Valley,  Calif..  Bruno  Kloas,  clerk; 
J.  C.  TibbitU.  chairman  of  board 
of  directors:  Stanley  Eloock,  engi- 
neer; Daniel  C  Carlton,  district 
attorney.  Carter  Building,  Redding, 
Calif.,  c/o  Jonathan  C.  Tibbltta, 
Justice  of  the  peace.  Justice  Court 
Central  Valley,  Calif. 

Plans  by  engineering  department  of 
owner. 

Four  months'  completion  tlma 

Centrsctor  —  Cesst  Wide  Plpa  LIna 
Co..  2211  E.  Firestone  Blvd.,  Loo 
Angeles,  Calif. 


6/3/47  42 

Uquld  Asphalt,  Etc. 
Low  and  Only  Bidders 

SACRAMENTO,  Calif..  Sacramento 
Co. — The  following  submitted  bids  to 
the  State  Purchasing  Agent,  Sacra- 
mento, Calif.,  for  liquid  asjdialt,  fuel 
oil,  etc. : 
QUO.  64078.  REQ.  23418: 

22,000  gallons  PS-400  fuel  oil  for 
Buckhom  maintenance  station: 

Rotary  Oil  &  Burner  Co.,  $1392.80, 
total  delivered. 
Shell  Oil  Ca,  $811.80,  f.o.b.  Martlnea. 
Awarded  to  Rotary  Oil  &  Burner. 
QUO.  64077,  REQ.  23416: 

4S0  tons  paving  asphalt,  200-300 
penetration,  delivered  to  Buckhom 
maintenance   station : 

Asphalt   Materials   Co..  $8760  total 
bid;  %  hour  free;  $4.60  per  hour. 
Sheldon  Oil  Co.,  $8664. 
Pacific    Truck    Service,    $9456  r    % 
hour  free ;  $4.60  per  hour. 

Louis  BiasotU  &  Sons,  $0052.80;  2 
hours  free ;  $5  per  hour. 

Road  OH  Hauling  Service,  $10,416; 
%  hour  free ;  $4.80  per  hour. 

C.    &    N.    Trucking    Service,    $8362; 
2  hours  free;  $4  per  hour;  awarded. 
Tidewater  Associated  OU  Co.,  $8640, 
f.o.b.  Avon. 
QUO.  6795.  REQ.  13401: 

132  tons  SC-2  liquid  asidialt,  de- 
,)ivered  between  Burnt  Ranch  and 
Salyer.  U.  S.  Route  299: 

Sheldon  Oil  Co.,  $3062.40  total  bid; 
$5  per  houh 

Louis  Biasottl  ft  Sons,  $2730;  dis- 
count 2  per  cent  SO  days;  awarded. 

John  C.  Spaletta.  $3917.76;  discount 
14  of  1  per  cent  10  days. 

G.  &  N.  Truck  Service,  $3286.8a 
QUO.  64938,  REQ.  23461: 

40  tons  liquid  asphalt,  type  MC-3; 
lao  tons  liquid  asphalt  type  ROMC-3, 
delivered  Into  state  tanks  at  Doug- 
las City  maintenance  station,  U.  8. 
Highway  299: 

Close  Building  Supply  Co.,  $3680; 
total  bid. 

Road    on  Hauling   Service,    $8712; 
IH  hours  free;  $4.60  per  hour  balance. 
J.  C.  Spaletta,  $4003.20;  %  ot  1  per 
cent  10  days. 

G.  &  N.  Trucking  (3o.,  $2960 ;  2  hours 
free;  baalnce  $4  per  hour. 

Sheldon  on  Co.,  $2880;  2  hours  free; 
$4  per  hour;  awarded. 
Asphalt  Materials  Co.,  $3002.40. 
Louis  Biasottl  A  Sons,  $3096. 
QUO.  64936,  REQ.  23448: 

5600  gallons  liquid  asphalt,  type 
MC-3,  delivered  tank  trucks  Into  state 
tanks,  Mt  Shasta  maintenance  sta- 
tion. Highway  U.  S.  99: 

Close  Building  Supply  Co.,  $660  to- 
Ul  bid. 

J.  C.  Spaletta,  $663.96;   %  of  1  per 
cent  10  days. 
J.  P.  Breen,  $440. 

G.  A  N.  Truck  Service,  $440 ;  2  hours 
free;  balance  $4  per  hour. 

Sheldon    Oil   Co.,    $426.66;    2   hours 
free;  balance  $4  per  hour;  awarded. 
Asphalt  Materials  Co.,  $431.20. 
Road  Oil  Hauling  Service,  $632.60. 
Louis  BiasotU  A  Son.  $482.10. 
QUO.  64864,  REQ.  33062: 

21  tons  liquid  asphalt,  grade  SC-2, 
delivered  truck  and  trailer  to  state 
spreadinf^  equipment  on  U.  8.  99W, 
between  Arbuckle  and  three  miles 
north: 

Close  Building  Supply  Co.,  $403.20 
total  bid. 

J.  C.  Spaletta.  $368.89;  discount  ^ 
of  1  per  cent  10  days. 
G.  &  N.  Trucking  Service,  $27A26; 


6/3/47 

Crushed  Rock  or  Gravel 

Bids  Wanted 

REDWOOD  CITY,  Calif.,  San  Ma- 
teo Co.— UnUl  June  9,  10  A.  M.,  bids 
will  be  received  by  the  County  of  San 
Mateo,  E.  B.  Smith,  purchasing  agent 
Courthouse,  Redwood  City,  Calif.,  for 
1000  tons,  more  or  less,  of  %x%-lnch 
crushed  rock  or  graveL 

Specifications  obtainable  from  the 
above  office. 
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6/3/47 

Structural    Steel  ^ 

Bids  Wanted 

DAVIS  DAM  PROJECT.  Aris.- 
Nev.— Until  June  13,  2  P.  M..  biOs 
will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customhouse, 
Denver.  Colo.,  under  Spec.  1831  for 
fumishing  and  delivering  f.ob.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Earp,  California,  miscellaneous 
structural  steel  and  railings,  for  the 
Davis  Dam  facilities  at  the  230-kV 
switchyard.  Parker  Power  Plani. 
Davis  Dam  Project,  Arizona-Nevada. 
The  material  will  be  installed  by  the 
(Jovemment.  * 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others  $0.75.  not  returnable. 
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6/3/47 

Bridge  Raillnga  and  Pests 

Contract  Awarded      

CENTRAL  VALLEY  PROJECJT. 
California.— Fabri  Steel  Co.,  1061  19th 
Ave..  Oakland,  Calif.,  at  $17,860.40. 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation.  Denver,  Cola, 
under  Inv.  No.  B-38,176-A  for  fur- 
nishing one  lot  of  bridge  railings, 
posts  and  all  accessories  for  Delta- 
Mendota  canal  and  Weetley  waste- 
way.  Central  Valley  Project,  C:aU- 
fomla. 


face  of  welded  steel  pipo; 
(8)  936  lln.  ft  InstaU  X-ln,  thick  ce- 
ment mortar  coating  on   outside 
of  welded  steel  pipe. 
Complete  bids  were: 
Armco  Drainage  A  Metal  Products, 
Inc.,    Berkeley,    (1)    $2.68;    (2)    $L06; 
(3)  $1.55;  total,  $6097.76. 

Steel  Tank  A  Pipe  Co.,  Berkeley. 
(1)   $3.18;   (2)  $1.06;   (3)   $L86;   total, 

$5647.75.  ^       ^     ^  ^ 

Berkeley    Steel    Constnictlon  Co, 

Berkeley,     (1)    $8.60;     (2)    $U»;  (8) 

$1.70;  total,  $6306. 

Basalt   Rock  Co.,   luc,   Niqua,  (1) 

$3.74;     (2)     $l.lff;     (3)     $1.71;     total, 

$6464.06. 
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6/3/47 

Rock  and  8«reenlnge 

Bids  Wanted 

BERKELEY,  Calif.,  Alameda  Oa — 
Until  June  9,  9  A.  M.,  bids  will  bo 
received  by  the  City  of  Beriteley. 
Wm.  Hunrick  Jr.,  purchasing  afent 
and  budget  officer.  City  Hall.  Beilce- 
ley.  Calif.,  for  rock  and  screecOnga 
as  follows: 

(1)  50  tons  screenings  Na  1; 

(2)  50  tons  screenings  Na  3; 

(3)  200  tons  macadam  rock; 

(4)  100  tons  concrete  rock; 

(5)  1000  tons  crusher  runf 

(6)  lOOO'tons  quarry  run. 
Specifications   obtainable  from  the 

above  office. 


43 


6/3/47 

Lubricating  Oil— Bids  Wanted 

BERKELEY.  Calif..  Alameda  Co. — 
Until  June  9.  9  A.  M.,  bids  will  be 
received  by  the  City  of  Berkeley, 
Wm.  Hunrick  Jr..  purchasing  afent 
and  budget  officer.  City  HaU,  Berke- 
ley. CaUf.,  for  furnishing  4000  gallons 
lubricating  oil,   SAH-10,  -20,  -80,  -4a 

Specifications  obtainable  from  the 
above  office. 


6/3/47  « 

Traffic  Line  Lacquer 
Bids  Wanted 

BERKELEY,  Calif.,  Alameda  Ca— 
Until  Jime  9,  0  A.  M.,  bids  will  bo 
received  by  the  <3ity  of  Berkeley, 
Wm.  Hunrick  Jr.,  purchasing  agent 
and  budget  officer.  City  Hall,  Beiice- 
ley,  Calif.,  for  fumishing  traffic  line 
lacquer,  including  (1)  760  gallons 
white,  (2)  250  gallons  red,  (3)  20  gal- 
lons yellow  and  (4)  50  gallons  black. 

Specifications  obtainable  from  the 
above  office. 
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6/3/47 

Supplies  and  Equipment 

Bids  Wanted 

SAN  FRANCISCO,  Calif.— Bids  will 
be  received  by  the  U.  S.  Forest  Serv- 
ice, 447  Sansome  St,  San  Francisco 
11,  Calif.,  for  supplies  and  equipment 
as  follows : 

June  9,  2  P.  M. 

Bid  No.  862— Welded  steel  pipe,  fob 
Klamath  and  Orelans,  Calif. 
June  10,  2  P.  M. 

Bid  No.  866 — 610-gallon  water  tanks, 

fob  Stockton  and  Redding,  Calif. 

Bid  No.  867  — Bltumuls  (asphalt 
emulsion). 

Bid  No.  868— Motorized  tiller,  fob 
Susanvllle,  Calif. 

Specifications  obtainable  from  the 
above  office. 


FOR     SALE 

Compressors  •  Pumps 
Pneomolic  Tools 
Rock  Drills 

.  .  .  Compfefe  Renfol  Serv/ce  .  •  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STRIIT  UNdtorWII  WU 
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6/3/47 

Welded  Steel  Pipe.  Eta 

Low  snd  Only  Bidder* 

OAKLAND.  CaUf.,  Alameda  Co.— 
Aj-mco  Drainage  &  Metal  Products, 
Inc.,  7th  and  Parker  Sts.,  Berkeley, 
Calif.,  at  $5097.75,  submitted  low  bid 
May  28  to  the  E^ast  Bay  Municipal 
Utility  District  Room  812,  512  16th 
St,  Oakland,  CaUf.,  under  Spec  1836 
for  fumishing  the  following: 

(1)  1000  lin  .ft  20-ln.  LD.  by  8/16-ln. 
thick  welded  steel  pipe; 

(2)  970  lln.  ft  Install  H->n.  thick  ce- 
ment mortar  lining  on  inside  sur- 


6/3/47 

Switchboard    Extensions 

Contract    Awarded 

CJENTRAL  VALLEY  PROJECTT, 
Calif— General  Electric  Co.,  Denver, 
Colo.,  at  $9271  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Customs  House.  Denver.  Colo.,  under 
Spec.  1750  for  fumishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Redding  .Calif.,  one 
(1)  extension  to  main  control  switch- 
board CS;  one  (1)  extension  to  aux- 
iliary switchboard  CAS  for  Kes- 
wick power  plant.  Central  Valley 
Project.  California.  The  apparatus 
will  be  installed  by  the  government. 


6/8/47  43 

High  Voltage  Insulators 
Low  and  Only  Bidders 

DENVER,  Colo.  —  The  following 
submitted  bids  May  22  to  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Cola, 
for  fumishing  f.o.b.  shipping  point 
or  f.o.b.  Elarp,  Calif.,  or  other  points 
In  southeastern  CaUfomla  and  Ari- 
zona. 173,000  suspension  type  high- 
voltage   insulators;    Inv.   8460-A-2. 

The  bids  submitted  were: 

Hendrie  &  Bolthoff.  Denver,  Cola, 
f.o.b.  Earp.  $2.60;  net 

Victor  Insulator  Co..  Victor,  N.  T., 
fob.  Earp,  $2.60;  472.6(»  lbs.;' net. 

Jeffrey  De  Witt,  f.o.b.  California 
or  Arizona.  $2.6136;   362,800  lbs.;   net 

Ohio  Brass  Co..  f.o.b,  C^alifomla  or 
Arizona,  $2.28;  net 

Lapp  Insulator  Co.,  Leroy,  N.  T.. 
fob.  Earp,  $2.60;  18,800  Iba;  net 

Lock  Insulator  Corp.,  f.o.b.  E«arp, 
$2.60;  net 

General  Electric  Supply  Ca,  Den- 
ver.  Colo.,  f.o.b.  E^rp,  $3,A;'  6S6.000 
lbs.;  net. 
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6/3/47 
Structural  Steel 
Bids   Wanted 

CENTRAL  VALLEY  PROJECT. 
Calif.— Until  June  28.  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Denver,  Colo.,  un- 
der Spec.  1844,  for  fumishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Bethany,  Cali- 
fomla,  all  structural  steel,  siding. 
windows,  doors,  anchor  bolts,  and 
all  other  necessary  materials,  ex- 
cept cranes,  concrete  walls  and 
foiindatlons,    roof    sheathing,    nailing 


ALL  GRADES  and  CONSTRUCTIONSH  Including 
PURPLE  STRAND  (improved  Plow  Staal),  FORM -SET  (Pr«^ 
formed)  and  BETHANiZED  (Eiactroiyticoily  zlnc-coot«d) 

BETHLEHEM    PACIFIC 

COAST    STEEL    CORPORATION 


Son  Frandfoo  So/as  Office;  20th  and  llllnoit  Sts. 
Hww}  MArkat  3200 


strips,  bolt  for  nalUng  strips,  and 
roof  shingles,  for  one  complete  steel 
warehouse  for  the  Tracy  Pumping 
Plant,  Central  Valley  Project.  CaU- 
fomla. The  approximate  over-all  di- 
mensions are  55  feet  2  inches  by  142 
feet  2  inches.  The  Government  will 
construct  the  concrete  foundations 
and   erect  the   building. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $1.00.  not  returnable. 
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6/3/47 

Steel   Pipe  and   Accessories 

Contract   Awarded 

SAN  FRANCISCO.  Calif.— Western 
Pipe  A  Steel  Co.,  200  Bush  St..  San 
Francisco.  Calif.,  at  $5285.13,  award- 
ed contract  by  the  offices  of  Blackie 
it  Wood,  engineer  for  the  Nevada 
Irrigation  District  (Grass  .  Valley, 
Calif.),  844  Market  St,  Stan  Fran- 
cisco 4,  Calif.,  for  fumishing  steel 
pipe  and  accessories  required  for 
the  outlet  works  at  the  Scotta  Flat 
Dam  of  the  Nevada  Irrigation  Dis- 
trict 
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6/3/47 

Steel  Pipe  and   Accessories 

Contract    Awarded 

SAN  FRANCISCO,  Calif.— Westem 
Pipe  St  Steel  Co.,  200  Bush  St.,  San 
Francisco,  Calif.,  at  $53,463.62  award- 
ed contract  by  the  offices  of  Blackie 
&  Wood,  engineers  for  the  Nevada 
Irrigation  District  (Grass  Vallev, 
CaUf.),  544  Market  St.,  San  Francis- 
co 4,  Calif.,  for  furnishing  steel  pipe 
and  accessories  required  for  the  si- 
phons on  the  Combe-Ophir  Canal  of 
the    Nevada    Irrigation    District. 


6/3/47  42 

Fire    Brick — Contract     Awarded 

SAN  FRANCISCO.  Calif.  —  Dee 
Engineering  Co.,  170  Hooper  3t.,  San 
Francisco.  Calif.,  at  (1>  $107.89  ;(2) 
$105.34;  (3)  $105.34;  (4)  124.48;  net 
delivery  5  days  awarded  contract  by 
Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall.  San  Francisco,  Calif., 
under  "bid  No.  3935  for  fumishing 
and  delivering  approximately  9525 
pressed  fire  brick  for  the  Public 
Works    Department. 

43—MACHINERY  AND 
EQUIPMENT 

6/3/47  48 

Safe  of  Steel  Trolley  Poles 

SAN  FRANCISCO.  Calif.  —  UnUl 
June  20.  2  P.  M..  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry. 
270  City  Hall,  San  Franclco,  Calif., 
under  sale  No.  417  for  sale  of  ten 
steel  trolley  poles. 


Model  No.   B;   $1236  each;   120  days' 
delivery ;  discount  2  per  cent  80  days. 


108.  $1300  each;  30  days'  deUvary ;  net  .  Ion    Pumping    Plant ;    three    (3)    69.- 
Brown  -  Bevls    Equipment    Hough    000  -  volt.    200  -  ampere,    single  -  pole. 
—     --     -       -    hook-operated,    outdoor-type    discon- 

necting fuses,  each  with  two  16E- 
ampere  fuse  units,  for  Fallon  Relift 
Pumping  Plant;  Fort  Peck  Project. 
Montana.  The  apparatus  will  be  in- 
stalled   by    the   Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others   $0.50,    not    returnable. 
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6/3/47 

Trucks  and   Automebllee 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  June  0,  3  P.  M.,  bids  wlU 
be  received  by  the  Sacramento  Mu- 
nicipal Utility  District,  James  B.  Mc- 
Caffrey, general  manager  and  chief 
engmeer,  60th  and  R  Sts.,  Sacra- 
mento, Calif.,  for  fumishing  (1)  two 
^-ton  pickup  typetrucks  and  (2)  two 
6-cylinder  coupe  type  automobiles. 

Specifications  obtainable  from  the 
above  office. 
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6/3/47 

Circuit  Breakers,  Eta 

Bids  Wanted 

MINIDOKA  PROJECT,  Idaho.  — 
Until  June  16,  2  P.  M.,  bids  wlU  be 
received  b  ythe  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1836  for  fumishing 
and  delivering  f.o.b.  shipping  point 
and/or  f.o.b.  cars  at  Burley  and  Ru- 
pert Idaho,  three  (3)  34,600-volt  600- 
ampere.  8-pole,  single-thrpw,  outdoor 
type  oil  circuit  breakers  for  Burley 
substation,  two  with  automatic  re- 
closlng  equipment;  three  (3)  34,600- 
voU.  600-ampere,  3-pole.  single-throw, 
outdoor  type  oil  circuit  breakers  for 
Rupert  substation,  two  with  auto- 
matic recloslng  equipment;  three  (3) 
34,500-volt,  600-ampere,  3-pole,  single- 
throw,  manually-gang  operated,  out- 
door type  disconnecting  switches  for 
Burley  substation;  three  (3)  34,500- 
volt,  600-ampere,  3-pole,  single-throw, 
manually-gang  operated,  outdoor  type 
disconnecting  .switches  for  Rupert 
substation;  eighteen  (18)  34,500-volt, 
eOO-ampere,  single-pole,  single-throw, 
hook-operated,  outdoor  type  discon- 
necting switches  for  Burley  substa- 
tion; eighteen  (18)  34,600-volt,  600- 
ampere,  single  -  pole,  single  -  throw, 
hook-operated,  outdoor  type  discon- 
necting switches  for  Rupert  substa- 
tion; six  (6)  7500-volt.  2000-ampere, 
single  -  pole,  single  -  throw,  hook  -  op 
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6/3/47 

Sale   of    Equipment 

SAN  FRANCISCO,  Calif.  —  Until 
June  20,  2  P'.  M..  bids  will  be  receiv- 
ed bv  the  Purchaser  of  Supplies.  M. 
H.  CJerry.  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  Sale  No.  415  for 
sale  of  (1)  one  24  in.  30-volt  double 
head  revolving  beacon  including 
transformer  and  coils,  2,500,000  C.  P.. 
P.  T.  72681.  Serial  4007;  (2)  one 
(3)  one  E.  St  J.  resuscitator,  and  6 
(3)  one  E.  &  J.  Resusciator  and  5 
"E"  size  Jtanks  of  oxygen. 
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6/3/47 

Motor-Control    Equipment 

Contract   Awarded 

YAKIMA  PROJECT,  Wash.— Tha 
Wolfe  &  Mann  Mfg.  Co..  Baltimore 
Md.,  at  $1."5,300  for  Sch.  No.  2  award- 
ed contract  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colorado,  un- 
der Spec.  1701  for  furnishing  and  de- 
livering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Pomona, 
Moxee  City.  Z  1 1 1  a  h,  Sunnyside, 
Grandview,  North  Prosaer  and  Whit- 
stran.  Wash.,  at  the  option  of  the 
bidder,  12  .set.s  of  motor-control 
equipment  for  2300-volt  motors  rang- 
ing In  size  from  200  horse  power 
to  500  horsepower;  four  sets  of  mo- 
tor control  equipment  for  440-voIt 
motors  ranging  In  size  from  100 
horsepower  to  l.TO  horsepower;  for 
installation  In  pumping  plants  for 
pumping  areaH  Nos  1,  2,  3,  4,  5,  6, 
7.  8.  9,  9A,  10,  12.  14,  16  and  17.  Roza 
Division. 


6/3/47 

OH    Purifiers  and   Drying   Ovens 

Low  and  Only  Bidders 
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-   ^    -        ^  ,  _,,  ,.  CErJTRAL,     VALLEY     PROJECT, 

erated,     outdoor    type    disconnecting  California.- The  following   submitted 


the  wasteway,  station  873  plue  77.2, 
Hudson  Canal,  Tucumcari  Project, 
New  Mexico;  three  (3)  15-foot  8-lnch 
by  16-foot  6-lnch  radial  gatea  with 
6-lnch  diameter  rollers,  pta  beaxinga 
and  10-lnch  wall  plates;  three  (S) 
16,000  •  lb.  capacity,  motor  -  operated 
holata  for  radial  gatea  for  the  check, 
station  346  plus  98,  West  Canal.  Co- 
lumbia Basin  Project,  Washington. 
The  apparatus  will  be  InstaUed  by 
the  government  No  charge  for  copies 
of  the  specif Icatlona  t6  prospective 
bidders;  to  others,  $1.60^  not  return- 
able. 


6/8/47  tt 

Transformer— Bide   Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  July  8.  2. P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1848  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  can  at  Odair.  Wash., 
one  (1)  6000/7500-kva.,  18,800-deIta-  to 
3088/6800  grounded  wye  -  volta,  8- 
phase.  60  -  cycle,  non  -  Inflammable, 
liquid-immersed,  forced  air  cooled.  In- 
door typo  transformer  for  the  Grand 
Coulee  power  plant,  Columbia  Basin 
Project.  Washington.  The  apparatus 
win  be  Installed  by  the  government 
No  charge  for  ooplea  of  the  speci- 
fications to  proapeetlve  Mdders;  to 
others.  $0.76.  not  returnable. 
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galkm  capacity,  equipped  wl'.h   lO-fL 
spreader  bar,  preaaura  pump.    '  -. 

Speclfloatlona  ^>taiaable  f  i  v  1 1  tha 
above  office. 


6/3/47  tt 

Water  Tank  Truok  Rental 
Bids  Wanted 

MARIN.  NAPA  and  BOro.VfA: 
COUNTIES,  Calif.— UntU  Jui.«  3,  t 
P.  M..  bids  wUl  be  reeetvad  bv  tha 
State  Division  of  Highways,  '  K. 
Skeggs,  district  engineer,  20-) <  Van 
Ne.s8  Ave.,  San  Franelaoow  Ch'ir .  for 
rental  of  one  or  more  watn  snlc 
trucks  of  not  lees  than  lOOl)  ::.4iioa 
capacity,  equipped  with  a  spi:  Ming 
bar,  for  approximately  200  hon  uno 
in  Marin,  Napa  and  Sonoma  Cm   Mes. 

Specifications  obtainable  fni  '.  the 
above  office^ 


6/3/47 

Steel    Structures — Bids    Wsnted 

COLUMBIA  BASIN  PROJECT. 
Wash— Until  June  20,  2  P.  M.,  bids 
will  be  received  by  the  Bureau  of ' 
Reclamation,  Customhouse.  Denver, 
Colo.,  under  Spec.  1849  for  fumish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Fasco, 
Washington,  steel  structures  for  the 
115-kv  substation  and  the  13.8-kv  j 
switchyard  at  the  Pasco  Pumping 
Plant,  Columbia  Basin  Project, 
Washington.  The  material  will  be  in- 
stalled  by   the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others  $1.00,  not  returnable. 


6/3/47 

Sale  of  School   Bue 

FIVE    POINTS,   Calif.,    Free'-  • 
—Until  June  28,  7 :30  P.  M.,  bif 
be  received  by  the  WesUlde  »•<,* 
District,    A.    O.    Busby,    Clerk 
Points,   CaUf.,   for  sale  of  one 
School   bus  of  48-pupll  capach; 

6/3/47 

Prefabricated    ReeManoea 

Centraot  Awarded 

CBNTRAIj     VALLiBY     PBOJi' 
California. — Green  Lumber  OOh  ' 
rel.  Miss.,  at  (Sch.  2  and  *)  fl- 
awarded  contract  by  the  u.  6 
reau  of  Reclamation,  Cuatoma  H 
Denver.   Colo.,    under  Spea   1T4 
furnishing  and  delivering  by  ti- 
er by  rail,  f.o.b.  can  at  the  ahl, 
point   or  f.o.b.   can   at  Antlooh 
Tracy,  Calif.,  at  the  option   oi 
bidder,  38  two-bedroom  and  U  t> 
bedroom  prefabrioated  or  pceout  i 
denoes   for    the  Antlooh    and   Ti 
govemment    campa.    Central    Vi^ 
Project,    CaUfomla.    The    reald« 
win  be  erected  by  the  govaini . 
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switches  for  Burley  substation ;  one 
(1)  5000- volt  outdoor  unit  substation 
switchgear,  consisting  of  7  cubicle 
sections  for  the  Burley  substation; 
one    (1)  $5ovH)-volt  outdoor  unit  sub 


bids  May  19  to  the  U.  S.  Bureau  of 
Reclamation.  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1785  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the   shipping  point   or   f.o.b.   can  at 
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6/8/47 

Sale  of  Used  School  Deeke 

SAN  FRANCISCO,  CaUf.  —  Until 
June  20,  2  P.  M.,  bids  will  be  received 
bv  Purchaser  of  Supplies  M.  H.  Grerry, 
270  City  Hall.  San  Francisfco.  Calif., 
for  sale  of  320  used  school  desks; 
sale  No.  416. 


station  switchgear,  conslsUng  of  7  „gj^^  callf..  two  oil  purifiers  and 
cubicle  sect  ons  for  the  Rupert  sub-  \^^^  futer-paper  drying  ovens  for  the 
station.  Minidoka  Project  Idaho.  The  Keswick  power  plant.  Central  Valley 
apparatus    wUl   be    Installed    by    the   pj.Qjgj.j     CaUfomla.     The    apparatus 


govemment 

Specifications  obtainable  from  the 
above  office;  no  charge  to  proepec- 
tlve  bidders;  toothers,  $1,  not  re- 
fundable. 
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S6/8/47 

Radio    Equipment 

Bids   Wanted 

ANTIOCH.  Calif.,  Contra  Costa  Co. 
— Until  June  9,  8  P.  M.,  bids  will  be 
received  by  the  City  of  Antioch, 
Margaret  V.  Jones.  City  Clerk.  City 
Hall.  Antioch.  Calif.,  for  fumishing 
radio  system  equipment  for  the 
Police  Dept. 

Specifications  obtainable  from  the 
above    office. 
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6/8/47 
School   Bus 
Bids  Wanted 

SEBASTOPOLl.  Calif..  Sonoma  Co. 
—Until  June  11.  8  P.  M..  bids  wlU  be 
received,  by  Sebastopol  Union  School 
District  E.  O.  Park,  clerk.  Sebastopol 
Union  School.  Sebastopol,  CaUf..  for 
fumishing  one  school  bus  of  50-pas- 
senger  capacity. 

Specifications  obtainable  from  the 
above  office. 


6/3/47 

Circuit  Breakers,  Etc. 

Bids  Wanted 

DAVIS   DAM   PROJECT,   Arlxona- 
Nevada.— Until  June  23,  2  P.  M.,  bids  I  item  2,  $300 ;  no  time ;  350  lbs. ;  f.o.b 
will  be  received  by  the  U^  S.  Bureau  ]  Camden,  N.  J.  Combination  bid,  $10, 


will  bo  installed  by  the  govemment 
National  Acme  Co.,  Cleveland,  Ohio, 
item  1,  $12,300;  ship  180  days;  10,200 
lbs.;  f.o.b.  Cleveland,  Ohio;  item  2, 
$398;  no  time;  700  lbs.  f.o.b.  Cleve- 
land; terms  net;  firm  bid.  No  equal- 
ization offered. 

De  Laval  Separator  Co.,  Chicago, 
111.,  item  1,  $10,440;  ship  270  days; 
9300  lbs. ;  f.o.b.  Poughkeepsle,  N.   Y. ; 


6/3/47 

Hollow  Steel  Metal  Deere 

Contract  Awarded 

CENTRAL  VALLEY  PROJECT. 
CaUfomla. — M.  Reuter  ft  Sons  Co., 
Portland  .Ore.,  at  $3246,  awarded  con- 

1  tract  fay  the  U.  S.  Bureau  of  Rec- 
lamation,   Customs    House,     Denver, 

I  Colo.,  under  Spec  1763  for  furnish- 
ing and  delivering  f.o.b.  can  at  the 
ehipping  point  or  f.o.b.  cars  at  Friant, 
Calif.,  hollow  metal  doors  for  two  (2) 
type  1  rest  houses  and  for  one  (1) 
type  2  rest  house  at  Friant  Dam, 
Central  Valley  Project,  CaUfomla. 
The  doors  will  be  InstaUed  by  the 
government 


6/8/47  .  '' 

Refrigeratore  and  Waahln^  Maehlnse 
Bids  Wanted  ..     „ 

SAN  FRANCISCO,  Caltt.  —  fatll 
June  4,  2  P.  M..  bids  wUl  be  rec«  —d 
by  the  U.  S.  Treasury  Departm  ^  t 
100  McAllister  St.  San  Franoisc  •  t, 
Calif.,  under  Inv.  SF-8968-4T  f or  •  -  • 
trie  refrigeratora  (not  less  than  f  r 
9-cu.  ft.  capacity)  and  waatalng  «  i- 
chnes,  f.o.b.  San  Francisco,  O'Nm  a, 
CaUf.;    Sells,  Arls. 

Specifications  obtainable  from  e 
above  office. 
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740;    terms  net;    firm    bid.   Ekjuallxa- 
tion  offered. 

General  Electric  Co.,  Denver,  Colo., 
item  2,  $407.88;  ship  30  days;  680  lbs. 
Pittsfield,  Mass.;  f.o.b.  destination; 
terms  net ;  firm  bid, 
offered. 


Ekjualization 


of  Reclamation,  Customs  House,  Den 
ver,  Colo.,  under  Spec.  1820  for  fur- 
nishing and  delivering  f.o.b.  can  at 
the  shipping  point  or  f.o.b.  cars  at 
Kingman  (Louise).  Arts.,  at  the  op- 
tion of  bidder,  thirteen  (13  230/196- 
kllovolt  3-pole,  single-throw,  outdoor 
type   oil   circuit   breaken;    eight    (8) 

196-kllovolt   1200-ampere,  3-pole,   se-   e/3/47  43 

lector  type,  manually-gang  operated,  g^^,  gtructu 
outdoor  type  disconnecting  switches  ,  ^^^^  Wanted 
with  manually-gang  operated  ground-  YAKIMA  PROJECT.  Washington. 
Ing  blades;  thirteen  (13)  196-kilovolt  |_untll  June  19,  2  P.  M.,  bids  will  be 
1200  -  ampere,  3  -  pole,  single  -  throw,  [  received  by  the  U.  S.  Bureau  of  Rec- 
manually-gang  operated,  outdoor  type  lamatlon.  Customs  House,  Denver, 
disconnecting  switches,  three  (8)  196-  colo..  under  Spec.  1860  for  fumishing 
kUovolt.  1200-ampere,  3-pole,  single-  ^^^  delivering  f.o.b.  care  at  the  ship- 
throw,  manually-gang  operated,  out-  pj^g,  point  or  f.o.b.  cars  at  Yakima 
door  type  disconnecting  switches  with  —     -       


6/8/47  48 

Gantry  Crane 
Contract  Awarded 

DAVIS  DAM  PROJECT,  Arlsona- 
Nevada. — The  Judson-Padfic-Murphy 
Corp.,  foot  of  Park  Ava,  Emeryville, 
Calif.,  at  $144,826,  awarded  contract 
by  the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  under 
Spec.  1718  for  furnishing  and  deliv- 
ering f.o.b.  can  at  the  shipping  point 
or  f.o.b.  cars  at  Louise,  Ariz.,  one 
gantry  crane  with  a  capacity  of  136 
tons  and  having  auxiliary  trolley  with 
a  capacity  of  26  tons,  for  the  intake 
structure.  Davis  power  plant.  Davia 
I  Dam  Project  Arisona-Nevada.  The 
crane  will  be  erected  and  InstaUed  by 
the  govemment. 


6/2/47  43 

Air  Cempreeeon,   Power  Broome  ,- 
Lew  and  Only  Bidders 

SACRAMENTO.  Calif.,  Sacramento 
Co. — The  following  submitted  bids  to 
the  State  Purchasing  Agent,  Sacra- 
mento, Calif.,  for  fumishing  equip- 
ment aa  follows: 
QUO.  68270.  REQ.  6866: 

Two  portable  air  compressor  units 
(bkls  opened  May  22) : 

Lee  A  Thatro.  Schramm  Model. 
$2306  each;  discount  2  per  cent  SO 
days;  Inunedlate  deUvery. 

LeRol  Machinery  Co.,  Model  lOC-O- 
2-E,  ^48  each^  net;  Immediate  de- 
livery.   

Oolden  State  Equipment  Ca,  Worth- 
ington,  $2696  each;  2  days'  delivery; 

net.  ^       __ 

Brown-Bevls  Equipment  Co.,  TR- 
OK-106,  $2488  each ;  30  days'  deUvery ; 

Smith -Booth-Usher,  Jaeger  No.  106. 
$2475  each ;  1  day  delivery ;  net 

Pneumatic  Machinery  Co..  Gardner- 
Denver.  $2524 ;  20  days'  delivery ;  net 

Westem  Machinery  Co.,  Chicago 
Pneumatic  106- PO,  $2660  each;  10 
days'  delivery;  net  w_,^, 

(5arlinghouse    Bros.,    Davey   Model 
106-VD  Air  Chief,  $2275  each ;  46  days 
delivery ;  net ;  no  award. 
QUO.  63268,  REQ.  6866: 

Two  power  brooms: 

Harron-Rlckard  *  McCone,  Roscoe 
B-7,  $1148  each ;  60  days'  delivery;  net 

Smith-Booth -Usher,    LltUeford   No. 


arcing  boms;  nine  (9)  196-kilovolt 
Insulated,  300/600-  to  1-  and  1-am- 
pere,  60-cycle,  oll-immened,  outdoor 
type  current  transformers;  fifteen 
(15)  single-pole,  thyrite  or  auto-valve, 
outdoor,  station  type  lightning  arrest- 
era  designed  for  suspension  mounting 


and  Sunnyside,  Wash.,  33-kv.  switch 
and  take-off  steel  structures  for  the 
main  line  canal  pumping  plants  In 
each  of  areas  Nos.  1,  2,  3,  4,  5,  6,  7,  8, 
ft,  9A.  10,  12.  14,  15.  16  and  17,  Roza 
Division.  Yakima  Project,  Washing- 
ton. The  material  will  be  Installed  by 
the  govemment  No  charge  for  copies 


48 


and  suitable  for  use  on  230,000-volt  of  the  specifications  to  prospective 
3-phase,  grounded-neutral  circuits  for  bidders ;  to  others,  $1,  not  returnable. 
Davis  switchyard,  Davis  Dam  Proj- 
ect, Arizona  -  Nevada.  The  apparatus 
will  be  installed  by  the  govemment 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidden;  to 
others,  $1,  not  retumabla 


6/3/47  *3 

Electrical  Equipment 
Bids    Wanted 

FT     PECK    PROJECT,    Montana.— 
Until   June  30.  2   P    M  ,   bids  will  be 
received     by     the     U.     Ji     Bureau     of 
Reclamation,     Customhouse.     Denver, 
Colo.,    under  Spec.    1841.   for  fumish- 
ing    and     delivering     f.o.b.     cars     at 
the    shipping    point    or   f.o.b.    cars    at 
Fallon,     Montana,    three     (3»     sln^le- 
pole,    outdoor,    thyrite    or    autovalve. 
station     -     type     lightning    arresters, 
suitable    for  use   on   a   69.000-volt.   3-  ' 
phase,     ungrounded  -  neutral     circuit,  ' 
for  Fallon   Pumping  Plant  ;  three   (3) 
single-pole,   outdoor,   thyrite   or  auto- 
valve.  station -type    lightning   arrest- 
ers,   suitable    for    use   on    69,000-volt. 
3-phftse,    ungrounded-neutral    circuit, 
for    Fsllon     R^llft     Pumping    Plant; 
three    (3)    69,000-volt.    expulsion    pro- 
tector    tubes,     for     Fallon     Pumping 
Plant;    three     (3)    69.000-v()lt,    expul- 
sion  protector   tubcH,   for   Fallon    Re-  1 
lift    Pumping    Plant;    three    (.^»     69.-1 
000  -  volt     200  -  ampere,     single  -  pole, 
hook -operated,    outdoor-type    dlsron-  , 
nectlng    fuses,    each     complete    with  i 
two  15E-ampere  fuse  units,  for  Fal- 


6/3/47  •  43 

Radial  Qatee  and   Heieto 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington— UntU  June  20.  2  P.  M.. 
bids  will  be  received  ^y  the  U.  S.  Bu- 
reau of  Reclamation.  Customs  House, 
Denver.  Colo.,  under  Spec.  1851  for 
furnishing  and  delivering  f.o.b.  can 
at  the  shipping  point  or  f.o.b.  can 
at  Tucumcari,  N.  M..  and  Adco,  Wash., 
one  (1)  7-foot  by  6- foot  radial  gate 
with  6-inch  diameter  rollera,  pin 
bearings,  10-lnch  wall  plates  and 
gate  sill;  one  (1)  8000-lb.  capacity, 
hand-operated   radial   gate   hoist   for 


8/3/47 

Truok   Rental 

Bids  Wanted 

MARIN,  NAPA  and  SONOMA 
COUNTIES,  Calif— Until  June  8,  8 
P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  J.  R. 
Skeggs,  district  engineer,  2001  Van 
Ness  Ave.,  San  Francisco,  Calif.,  for 
rental  of  one  fully  Insulated  bitu- 
minous truck  of  not  lea*  than  1260- 


6/3/47 

Tractor  Rental 

Low  and  Only  Bidden 

SAN  FRANCISCO.  CaUf.— The  f  ♦- 
lowing  submitted  hide  May  28  to  t'  « 
State  Division  of  Hlgliwaya,  J.  T(. 
Skeggs.  district  engineer,  2001  V»n 
Ness  Ava.  San  Franciaoo,  CaUf.,  f  r 
rental  of  one  or  more  tracton  of  it 
laaa  than  80  horsepower,  wltb  one  «>r 
more  cable-operated  carryalls  of  n- 
cu.  yd.  capacity,  for  approximately 
800  hours'  use: 

Lloyd  Redonl,  (X)  faoW;  (2)  H-'): 
(3)    $650. 

Cecil  Moore,  (1)  I&24:  (9)  fl«.ri; 
(3)   $9.50. 

John  Stout,  (1)  18.00;  (2)  |»Jff?  (3> 
$8.60. 

Arthur  B.  SIri,  (1)  %M0;  (2>  fU.?": 
(3)  $7.80. 

Paul  Green,  (1)  |».7»:  (2)  $11.7^ 
(3)  $8.6a 

Charies  L.  Harney,  (1)  H&IO;  {Z\ 
$10.90;   (8)  $10. 

Boy  den  Harlow,  (1)  |».14r  <"• 
$12^4;   (8)   $8.24. 

Trlsdale  St  Paraons  Irregular  blii. 
(1)  $8.60;  (3)  $10;  ($)  $7A)l 
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Pumping     Units  * 

Low  snd  Only   Bidders 

YAKIMA  PROJECT,  Wash.— Fo'- 
lowlng  submitted  bids  May  7  ti 
the  U.  S.  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1770,  for 
fut-nlnhing  and  delivering  fo..b.  cair< 
at  the  shipping  point  or  f.o.b.  cai  -1 
at   Yakima.   Washington,  two  motoi  • 
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STEELFORMS 

STEELTUIE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

tM  HarrlMH  S»r«rt       POMqlo*  5511       Son  FroiicUco 
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BOULEVARD 
Phone  ATwcf<.'(    8  174 


Small  Job 

Portable 
Mixer! 

for  Concrefe  A  Mortar 

Contractors  I 

GENERAL... CEMENT. ..BIIICK  and  STONI 

...TILE...  REMODELING. ..fiere'iffceMfaeriree've 

been  waiting  tori  Th.  ESSICK  *Mod.l  350' MIXER  A  quality  produrtloe-type 
boll  bearing  miK.r  for  coritinuowi,  d.p.ndobl.  i.r»ic.  St..)  c«>n»tru«t»»s,  el.c- 
trically  w.ld.d.  lubricot.d  fof  lift ...  no  gr.a»ing  r.quirod. 

ZVi  c«b«<  feet  capeclty  (on.  wh..l  borrow).  N.w  cempeel  dMign 
•a%Y  fo  hondl.  and  troll.  Two  long  tptrol-dwpl.ii  ribbon  ModM  ond 
two  thiy.ltyp.  blad.»  oitwr.  fo»l  and  thoro  mUing.  Eoiy  to  load  ond 
di»cHorg....citarg.*or  dump»  on  .ith.r  tid*.  It  tove.  t)me...ewH  cesl. 
Il'»  a  now  mi«.f  for  s.w  proAttf 

ISiICK  Model  SSO  Mixer,  with  1%  Kp.  Ge*  Inf  Ine  .  .  $3SS.OO 
CSSICK  Merfel  9S0  Mixer,  with  1M  kp.  llectrU  Meter  $210.00 

ISSICr.  f^-.e^el  aSO  Mixer,  lot*  pewer tlTl-OO 

IMMIDIATI  DIIIVIIYI 

RICKER-WILLIAMS   CO. 

30 J  rOUtTH  »TBIIT.OAHlAN0  7  •  Tltl^NONI  fWIMOAKi  )«#• 
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driven.  horiionUl  -  shaft,  single- 
aUg«.  centrifugal  -  type  pumping 
units,  each  complete  with  pump,  mo- 
tor, flexible  coupling,  base  plate, 
and  all  accessories  required  for  a 
complete  operating  unit,  for  the  Ter- 
race Heights  Pumping  Plant.  Roza 
Division,  Yakima  Project.  Washing- 
ton. The  apparatus  will  be  installed 
by    the   Government. 

Fairbanks  -  Morse  &  Co..  Kan- 
sas City.  Mo.,  1116:  ship  120  days; 
1051  lbs.  and  flOO  lbs.  from  Beloit 
and  185  lbs.  from  Milwaukee ;  f.o.b. ; 
Beloit,  Wise.;  terras  net.  No' equal- 
isation  offered ;   firm   bid. 

Ingersoll  Rand  Co.,  Denver,  |1839: 
ahip  pumps  S'/i  moa.,  motors  in  2nd 
qtr.  of  1948  and  19  wks.  on  starters; 
8800  lbs.;  f.o.b.  Phillipsburg,  N.  J.; 
terms  net.  No  equalizatf>n  offered. 
Firm  bid  on  pumps  and  30%  price 
clause    on    electrical    equipment. 

Water  Engineering  Co.,  Denver, 
12056;  ship  110  days;  pump  and  mo- 
tor 1800  lbs.  each  and  starter  100 
lbs.  each;  pumps  and  motors  f.o.b. 
Qulncy,  III.,  and  starters  at  Los 
AngalM;  terms  net.  No  equalization 
offered.    Firm   bid. 

PWinsylvania  Pump  A  Compres- 
sor Corp.,  Easton,  Pa.;  starter  fo..b. 
Milwaukee,  freight  allowed;  f>ump 
and  motor  f.o.b.  Easton,  $2192,  4400 
lbs.  net.  No  equalization.  Firm  bid. 

M.  T.  Davidson  Co.,  Brooklyn, 
f.o.b.  Brooklyn,  $2548.  3900  lbs.;  net. 
No   equalisation.   I>rice  clause,  20%. 

Allis -Chalmers  Mfg.  Co.,  Denver, 
Colo.,  f.o.b.  Yakima.  12328.  3800  lbs.; 
net.  Will  equalize.  Firm  bid. 

Crane  O'Fallon  Co.,  Denver,  Colo., 
f.o.b.  Yakima,  12334,  1550  lbs.;  nt. 
Will   equalize.   Firm   bid. 

Wm.  J.  Caldwell  Co..  Washington, 
D.  C.  f.o.b.  Yakima,  $3960.  3400  lbs.; 
2%  10  daya  No  equalization.  Price 
clause,   16%. 

Worthington  Pump  A  Machinery 
Corp.,  f.o.b.  Harrison,  $2178,  3940  lbs. 
net  No  equalization.  Firm  bid. 

Morris  Machine  Works,  f.o.b.  Bald- 
wlnsvllle,  N  ,  Y.,  |2852.  2100  lbs. ;  net. 
No  equalization.  Firm  bid  on  pumps ; 
price*  adjusted  to  Westinghouses' 
price  at  time  of  shipment  on  motor. 
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Control    Board — Contract    Awarded 

DAVIS  DAM  PROJECT,  Arlz-Nev 
— Oeneral  Electric  Co..  Denver,  Colo. 
at  (bch.  1)  118,771  awarded  contract 
by  the  U.  S.  Bureau  of  Reclama- 
tion, Customs  House,  Denver,  Colo., 
under  Spec.  1741  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Tucson,  Ariz.. 
one  main  control  board  for  the  Tuc- 
aon  substation,  Davis  Dam  Project, 
Arizona-Nevada.  The  apparatus  will 
be  installed  by  the  government. 


mas  Co.-*Until  June  20,  7  P.  M..  bld« 
will  be  received  by  the  Spanish 
Peak  Elementary  School  District, 
Mrs.  Elno  L<.  Anderson,  clerk,  at 
the  schuuihouse  for  furnishing  and 
Installing  a  heating  plant,  including 
conducting  plpe«.  registers,  and  nec- 
essary equipment  at  the  Spanish 
Peak  School. 


6/3/47  44 

Sub -contract  Awa/>«seo — kxoavating 
for   Foundations    In    Progress 

Seating   of  Sadium 

Contract    Price    $111,333 

VALLEJO,  Calif.,  Solano  County. 
The  Vallejo  Stadium  at  Corbus 
Fiel^. 

Owner — Board  of  Education  of  the 
Vallejo  Unified  School  DlstHct  of 
the  City  of  Vallejo,  Clarence  C. 
F'rice.  president;  uohn  R.  AUtuck- 
er,  secretary,  640  Carolina  St.,  Val- 
lejo.   Calif. 

Architect— Harry  J.  Devine,  1012  J 
St..    Sacramento.    Calif. 

Reinforced   concrete. 

Contractor  —  Recknagel  «.  Yeomans, 
726  Kentucky  St..  Vallejo,  Calif. 

Roofing— Pacific  Roofing  Co.,  2102 
Sonoma    St..    Vallejo,    Calif. 

Plumbing — Alvin  Davis,  138  Virginia 
St..    Vallejo.    Calif. 

Electric  Wiring— Ed  Pierce  Elec  Co., 
711    Marin   St.,  Vallejo.   Calif. 

Steel  Sash — Truscon  Steel  Co.,  604 
Mission  St.,  San  Francisco,  Calif. 

Steel — Bethlehem  Pacific  Steel  Corp, 
20th  and  Illinois  St.,  San  Francis- 
co.  Calif. 

Glass — Modem  Faints  and  Wallpaper 
Co..   481    York    St..   Vallejo.    Calif. 

Painting— A.  C.  Saralva.  431  York 
St..  Vallejo,   Calif. 


Additional    information    obtainable 
from  the  above  office. 


I 
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6/3/47 

Reflnish    School     Furniture — Bide 

Wanted 

PORTERVIL.LE.(  Calif.,  Tulare  Co. 
—Until  June  11,  8  P.  M.,  bids  will  be 
received  by  the  Vincent  Elementary 
School  District,  Mrs.  F.  D.  Wil- 
liams, tjerk,  Vincent  Elementary 
School,  PortervlUe,  for  the  following 
repair    work : 

1.  reflnishlng  tops  of  305  school 
desks  and  making  necessary  repairs 
on  same.  2.  replacing  of  13  school 
deck  backs.  3.  reflnishlng  42  chil- 
dren's chairs.  4.  reflnishlng  black- 
board in  room  1,  6.  reflnishlng  13 
tables.  6.  reflnishlng  4  dralnboarda. 
7.  reflnishlng   8   teachers'    desks. 


44 
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6/3/47 

Sub -Contracts  Awardscf— Weiic 

Starts  in  14  Days 
Shop  Building  (Miscellaneous  Works) 

Cost  (15,777 
TULARE,   Calif.,   Tulare   Co.   Tulare 

Union  High  SchooL 


6/3/47 

Install     Bleachers — Bids    Wanted 

MODESTO,  Calif.,  Stanislaus  Co. 
—Until  June  9,  7:30  P.  M..  bids  will 
be  received  by  the  Modesto  City 
School  District,  E.  D.  Abbott,  sec- 
retary, board  of  education,  Capitol 
School  Building,  14th  St.,  Modesto, 
for  the  Installation  of  folding-type 
bleachers  on  both  sides  of  the  gym- 
nasium   playing   floor. 
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6/3/47 

Repair  Roofs— Bids  Wanted 

TIBURON.  Calif..  Marin  Co.— UnUl 
June  18.  11  A.  M.,  bids  will  be  re- 
ceived by  the  public  works  officer. 
Mare  Island  Naval  Shipyard,  Vallejo. 
Calif.,  under  Spec.  18661,  NOy  14618, 
for  furnishing  of  all  labor,  material 
and  equipment  for  (a)  brush  coating 
the  roofs  of  two  corrugated  steel 
buildings,  one  125  ft.  by  200  ft.  and 
one  110  ft.  by  400  ft.  with  asbestos 
roof  coating;  (b)  reshingling  a  roof 
of  about  4600  sq.  ft.  with  red  cedar 
shingles,  and  (c)  renewing  a  small 
galley  range  flue.  Spec.  No.  18661  and 
other  bidding  information  may  be 
obtained  on  application  to  the  Bureau 
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Plaster  Cornice— Contract  Awarded 
SAN  FRANCISCO,  Calif.— Smith 
&  DaneH,  375  Bayshore  Blvd..,  San 
Pranclsco,  Calif.,  at  |9573.  awarded 
contract  by  the  City  and  County  of 
San  Francisco.  Dept.  of  Public 
Works,  Room  282,  City  Hall,  San 
Francisco,  Calif.,  for  new  plaster 
cornice  at  Lowell  High  School, 
Hayes  St.,  and  Masonic  Ave. 

6/3/47  44 

Painting— Contract   Awarded 

&AN  FRANCISCO,  Calif.  —  Robt. 
G.  Meyer.  2314  46th  Ave.,  San  Fran- 
cisco, at  111,042.  awarded  contract 
by  the  City  and  County  of  San 
Francisco.  Dept.  of  Public  Worka 
Room  282,  City  Hall,  San  Francisco, 
Calif.,  for  painting  at  Commodore, 
Sloat   School. 


6/3/47  44 

Fsncs    Repairs — Contract   Awarded 

SAN  FRANCISCO,  Calif— Anchor 
Post  Fence  Co.,  460  5th  gt.,  San 
Francisco,  Calif.,  at  $87.50,  awarded 
contract  by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282,  City  Hall  ,&an 
Francisco,  Calif.,  for  relining  of  pipe 
rails  and  retle  extending  chain-link 
fence  where  needed,  brace  wire  and 
braces  to  be  adjusted  at  Parkslde 
School. 


44 


Owner  —  Tulare  Union    High    School  '  of  Yards  and  bocks,  Navay  Depart- 
District.  Tulare,  Calif.  ment,  Washington  25,  D.  C,  or  to  the 

Architects   and  Engineers — ^Franklin,  '  public    works    officer.    Mare    Island 


43 


6/8/4T 

Street   Cleaning    Machine 

Bids   Wanted 

MERCED.  Calif..  Merced  Co.— Un- 
til June  16,  8  P.  M.,  bids  will  be  re- 
ceived by  the  City  of  Merced,  J.  J". 
Garibaldi,  City  Clerk,  City  Hall. 
Merced.  Calif.,  for  one  motor-driven 
street   cleaning  machine. 

Specifications  obtainable  from  the 
above  office. 


Kump  Sc  Falk,  9  Main  St.,  San  Fran- 
cisco, Calif. 
Foundation    for   government   prefab- 


Naval  Shipyard.  Vallejo.  Calif 

Deposit  of  check  or  postal   money 
order    for    $10,    payable    to  Chief    of 


ricated  building  and  miscellaneous    Bureau  of  Yards  and  Docks,  is  re 
work  and  materials  for  plumbing,    quired  as  security  for  safe  return  of 

each  set  of  bidding  data. 


electrical   work   and   rolling  doors. 

Contractor — Larsen-Ratto  Ccnstruc- 
tlen  Co.,  1901  Hedges  Ave.,  Frasno, 
Calif. 

Heating— Donald  J.  Dick,  2124  Black- 
stone,  Fresno.  Calif 
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6/3/47 

Aid  Conditioning  Equipment 
Bids  Wanted 
SAN    FRANCISCO.    Calif.  —  Until 
Electric  Wiring  —  Industrial  Electric   June  11,  2:30  P.  M..  bids  will  be  re- 
Co..  H  and  Cedar,  Tulare.  Calif.         celved  by  the  Department  of  Public 
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Tanks— Bids  Wanted 

DAVIS  DAM  PBJOJKCT.  Arizona- 
Nevada.— Until  June  24.  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Cubtomf  House,  Den- 
ver, Colo.,  under  Spec.  1837  for  fur- 
ntsM;4g  and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Earp.  Calif.,  and  Kingman  (Louise), 
Aria,  one  (1)  veriical.  500-gallon. 
welded  plate  steel  oil  storage  tank 
and  one  (1)  horizontal  12,000-gallon 
welded  plate  steel  oil  storage  tank 
for  the  230-kv.  switchyard  at  Parker 
Dam  and  for  the  fixed-wheel  gate 
hoist  at  Davis  power  plant,  Davis 
Dam  Project,  Arizona-Nevada  lite 
tanks  will  t>e  installed  by  the  gov- 
ernment. No  charge  for  copies  of  the 
specifications  to  prospective  bidden; 
to  others,  $a75,  not  returnable. 


Reinforcing    Steel— Kyle    Sc   Co..    346 

O  St,  Fresno,  Calif. 
Concrete— Pacific   Coast   Aggregates, 

85  2nd  St.,  San  Francisco,  Calif. 
Wood  Rolling  Doors — Walter  D.  Bates 

&  Associates,  69  3Mission  St,   San 

Francisco,  Calif. 


6/8/47 

Sub-Contracts   Awarded 

Refrigeration    Plant 

YUBA   CITY.   Calif..   Sutter   County. 

Owner — Yuba  City  Refrigeration  Co., 
Yuba  City.  CaUf. 

Architect— H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco,  Calif. 


Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  furnishing  and 
Installing  air  conditioning  equipment 
in  the  telephone  exchange  room.  City 
Hall,  San  Francisco.  Calif. 

Plans  and  specifications  obtainable 
.from    the    office     of     City    Architect 
Dodge  A.  Rledy  .Room  265,  City  Hall, 
44  I  upon  deposit  of  $5. 


8/3/47 

Cork-Pinning   Spaces — Contract 

Awarded 

SAN  FRANCISCO,  fallf— Ameri- 
can Seating  Co.,  207  So.  Van  Ness 
Ave.,  San  Francisco,  Calif.,  at  $31.- 
231.75,  awarded  contract  by  the  De- 
partment of  Public  Works,  Room 
282,  City  Hall,  San  Francisco,  Calif., 
for  Installation  of  cork  -  pinning 
spaces  for  Polytechnic  High  School. 
West  Portal,  and   McKlnley   Schools. 

6/3/47  *♦ 

Roof    Repairs — Contract    Awarded 

SAN  FRANCISCO,  Calif.— J.  W. 
Bender  Roofin*;  &  Paving  Co.,  1999 
Bryant  St.,  San  Francisco,  Calif., 
at  $8655.  awarded  contract  by  the 
City  and  County  of  San  Francisco. 
Dept.  of  Public  Works,  Room  282, 
City  Hall.  San  Francisco,  Calif.,  fot 
roof  repairs  at  Lowell  High  School. 

6/3/47  *4 

Repair    Rooms — Contract    Awarded 

SAN  FRANCISCO.  Calif-  —  J.  H. 
Mohr,  Inc.,  1685  Kansas  St..  San 
Francisco,  Calif.,  at  $11,450  awarded 
contract  by  the  Federal  Works  Ag- 
ency, Fniblic  Buildings  Administra- 
tion, Washington.  D  C.  for  repairs 
to  Room  329,  380.  331,  332.  333  and 
334  in  the  New  Mint  Bldg.,  San 
Francisco,  Calif  . 


Anderson  -  Haglund.  Inc..  Oakland. 
Calif.,  $4,128. 

Fred  J.  Blarly,  Jr.,  Inc.  San  Fran- 
cisco,  Calif.,  $5,774. 


«4 
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Elevator  Cables,   Etc. 

Low  «nd   Only    Bidders 

FRESNO,  Calif..  Fresno  County,— 
Valley  Electric  Co.  of  Fresno.  Box 
1792,  Fresno,  Calif.,  at  $421  submit- 
ted low  bid  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engineer 
838  U.  S.  Appraiser's  Bldg.  San  Fran- 
cisco, Calif.,  for  new  elevator  cables, 
etc.,  at  the  U.  S.  Post  Office  and 
Courthouse,  Fresno,  Calif. 
Other  bid  submitted  May  28  was: 
Otis  Elevator  Co.,  San  Francisco, 
Calif.,  $1061. 
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6/3/47 

Qas  Haatsr 

Low  and  Only  Bidders 

ROSEVILLE,  Calif.,  Placer  Coun- 
ty.— F  L.  Anderson,  Route  1,  Box 
930,  Sacramento,  Calif.,  at  $236  sub- 
mitted low  bid  to  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg.. 
San  Francisco.  Calif.,  for  furnishing 
and  installing  gas  heater  in  the  U. 
S.  Post  Office  at  Rosevllle,  Calif. 
Other  bid  submitted  May  28  was: 
Service  Heat  &  Power  Co..  Oak- 
land. Calif..  $443. 


44 
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6/3/47 

Gasoline  Storage   System 

Bids  Wanted 

SAN    FRANCISCO,    Calif.  —  Until 

June    11.   1:30   P.    M..    informal    bids 

__  _  I  will   be  received  by  the  Department 

Concrete,  186x126  ft.  cork  insulation,  |  of  Public  Works,  Room  282  City  Hall, 

wood  trusses,  concrete  floors.  San  Francisco,  Calif.,  for  furnishing 

Contractor^MoCoy  A  Butler,  112S  F  and   insUIling  gasoline  storage   sys- 

St..  Marysville.  Calif.  tem  at  Alemany  Emergency  Hospital. 

Plumbing   and    Sheet    Metal— Meyers    San  Francisco,  Calif 


Roofing  Service.  412  1st  St 
Electric  Wiring— Elmer  Miller's  Elec- 
tric Shop,  815  5th  St. 
Grading    and     Concrete — Rice    Bros.. 

8th  and  Yuba  Sts. 
Mill  Work— McCoy  Planing  Mill,  Tee- 
garden  and  Sutter  Sts. 
Painting- A.  Grant,  602  I  St 
Lathing  and  Plastering — A.  W.  Walk- 
er. Onstott  Rd.,  Yuba  City. 
All  of  Marysville  unless  otherwise 
noted. 


Specifications  obtainable  from  R. 
A  .Chlsholm,  590  11th  St,  San  Fran- 
cisco, Calif. 
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6/S/47  48 

Earth  Drill  Rental 
No   Bids  Received 

SAN  FRANCISCO,  Calif.— No  bids 
wars  received  May  27  by  the  State 
Divtskm  of  Highways.  J.  H.  Bkeggs. 
district  engineer.  2001  Van  Ness  Ave., 
San  PVancisco,  Calif.,  for  rental  of 
one  Buda  earth  drill  or  equal,  mount- 
ed on  a  truck,  complete  with  all  drill 
tools  and  equipment  for  approxi- 
mately one  month's  use. 


SUB-CONTRACT 
INFORMATION 


«/8/47  44 

Fleer  Rebuilding 
Contract  Awsrdsd 

BIXNICIA.  Calif.,  Solano  Co.— Par- 
ish Bros.,  Box  6,  Benicla,  Calif.,  at 
$14,669  25.  awarded  contract  by  the 
U.  8.  Engineer's  Office.  Benicla  Ar- 
•snal,  Benicla.  Calif.,  under  bid  No. 
04-15-47-23.  Serial  No.  848.  for  re- 
building of  floor  in  building  No.  78, 
Bentcia  Arsenal. 


e/S/47  44 

Moving  Buildings— Bids  Wantsd 

HANFORD.  Calif..  Kings  Co.— Un- 
til June  6,  8  P.  M.,  bids  will  be  re- 
ceived by  the  board  of  trustees  of 
Dallas  Elementary  School  District. 
Ira  Moore,  clerk.  Dallas  School.  10th 
and  Nevada  Ave.,  Hanford,  Calif.,  for 
moving  building  T-116  from  Ijemoore 
Ftskl  and  buildings  T-llOO  and  T-1093 
from  Hammer  Field,  near  Fresno,  to 
the  school  site  located  at  10th  Ave. 
and  Niles,  Hanford,  Calif. 

B<ach  bid  must  be  accompanied  by 
certified  or  cashier's  check  or  bid 
bond  for  10%  of  bid.  payable  to  the 
clerk  of  the  board. 


6/8/47  44 

tnetall   Heating   Plant— Bids   Wanted 

MEADOW    VAIXEY,    Calif.,    Plu- 


6/S/47  44 

Laboratory  Case  WoHc  Equlpmsnt 

(Furnish  and   Install) 
Low  and  Only  Bidder 

SEATTLE,  Wash— Hamilton  Man- 
ufacturing Co.,  Two  Rivers,  Wis.,  at 
$539,354,  submitted  only  bid  to  the 
Board  of  Regents  of  the  University 
of  Washington,  Herbert  T.  Condon, 
secretary.  Room  1080  Henry  Bldg.. 
Seattle  1,  Wash.,  for  laboratory  case 
work  equipment  for  the  health  sci- 
ences building.  Equipment  includes 
counters,  shelving,  etc. 


6/3/47 

Resurface  Stair  Treads 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  18.  2:80  P.  M..  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  resurfacing  stair 
treads  and  landings  at  Yerba  Buena 
School  (Job  No.  618),  and  resurfacing 
stair  treads  and  landings  at  Paul  Re- 
vere School  (old  building)  (Job  No. 
619. 

Plans  apd  specifications  obtainable 
from  office  of  Citv  Architect  Dodge 
A.  Riedy.  Room  265.  City  Hall,  San 
Francisco.  Calif.,  upon  deposit  of  $5. 


44 


6/3/47 

Linoleum — Contract     Awarded 

OAKLAND.  Calif.,  Alameda  Co.— 
Lorentzen  Co..  2345  Broadway,  Oak- 
land, at  $28,886  awarded  contract  by 
the  Public  Works  Department,  12th 
Naval  District  Room  A -109  Federal 
Office  Bldg..  San  Francisco.  Calif., 
under  Spec.  18466  for  furnishing  and 
installing  linoleum  in  22  buildings  at 
the  U.  S.  Naval  Hospital,  Oakland, 
Calif. 


44 


44 


6/3/47 

Piles     (Furnish    and    Drive) 

Sub-Contracts    Awarded 

PALO  ALTO.  Calif.,  Santa  Clara 
Co.— M.  B.  McOowan  Inc.,  625  Mar- 
ket St.,  San  Francisco,  awarded  sub- 
cbntract  by  Fred  J.  Early  Jr..  Co.. 
360  Pine  St..  San  Francisco,  Calif., 
for  furnishing  and  driving  creosoted 
and  untreated  piles  for  Municipal 
sewage  works  enlargement  for  the 
City  of  Palo  Alto.  Plans  by  City 
Engr.  Fabian  S.  Miller,  City  Hall. 
Palo  Alto  and  Consulting  Sanitary 
Engr.  Harry  N.  Jenks,  345  7^adrono 
Ave.,   Palo  Alto,  Calif. 


6/3/47 

Reflnishlng     Floors — Bids    Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
June  4,  1  :30  P.  M..  informal  bids 
will  be  received  bv  the  Dept.  of 
Public  Works,  Rooni  282,  City  Hall, 
for  rcfinishing  of  gymnasium  floors 
at  the  James  Lick  Jr.  Hi«h   Schoo>. 

Specifications  obtainable  from  R. 
A.    ChlahoUn,   490  11th    St. 


6/3/47  44 

Floor  Covering — Contract  Awarded 

MARE  ISLAND.  Calif.,  Solano  Co. 
—Turner  Resllent  Floors,  Inc..  68 
Rincon  St..  San  Francisco,  Calif.,  at 
$26,575.  awarded  contract  by  the 
Public  Works  Officer.  Mare  Island 
Naval  Shipyard,  Vallejo,  Calif.,  un- 
der NOy  14335,  Spec.  18396  for  re- 
newal of  rubber  tile  floor  covering 
In  building  No.  H-72  at  the  Naval 
Hospital. 


6/3/47 

Operating    Room    Lights 

Low  and  Only   Bidders 

SAN  FRANCISCO,  Calif— Kennedy 
Electric,  6239  Mission  St.,  Daly  City. 
Calif.,  at  $436  submitted  low  bid  to 
rhe  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  new  operating  room  lights  at  the 
San   Francisco  Marine  Hospital. 

Other  bids  submitted  May  28  were : 

Eveready  Electric,  San  Francisco, 
Calif.,  $495. 

Abbott  Electric  Co..  San  Francisco 
Calif..  $548. 

Cimino  Electric  Co.,  San  Francisco, 

Calif.,  $890. 

Severn  Electric  Co.,  San  Francisco, 
Calif.,   $976. 

Malm  &  W^ter  Electric  Co.,  San 
Francisco,   Calif.,   $1083. 

Kuchel  &  Slevers  Electric  Co..  ban 
Francisco.   Calif..   $1100. 

6/3/47  *♦ 

Strengthen  StssI  Tank  Tewsr 
Low  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento  ^ 
Co.— The  following  bids  were  sub- 
mitted May  29  to  the  Sacramento  Dis- 
trict, Corps  of  Engineers,  War  De- 
partment, Wright  Bldg.,  Sacramento, 
Calif.,  under  Spec  1289  for  stwngth- 
enlng  steel  tank  tower  at  Sacramsato 
Air  Depot. 

Bids  were  taken  as  follows: 

(1)  lump    sum,    strsngtheninir    steel 
tower ; 

(2)  lump    sum,    temporary   pressure 
tank. 

WUliam  B.  Wlllett  Co.,  San  Fran- 
cisco, total  bid.  $22,124.80;  (1)  $16,- 
662.30:   (2)  $6472. 

Wllklns  Dryagin  Co..  Sacramento, 
(1)  $20,779.40;  (2)  $4776;  total,  $26.- 
554  40. 

Herrick  Iron  Works.  Oakland.  (1) 
$26,880;   (2)  $4300;  total,  $81,180. 

Independent  Iron  Works,  Oakland, 

(1)  $15,408;    (2)  no  bid;  total,  no  bid. 
Government    estimate,    (1)    $18J0O; 

(2)  $5000:  total.  $23,80a 


44 
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6/3/47 

Moving    BldQ— Bids   Wanted 

ARMONA,  Calif.,  Kings  Co.— Un- 
til June  10.  7  P.  M..  bids  will  br  re- 
ceived by  the  Armona  Union  Ele- 
mentary School  District  in  the  of- 
fice of  the  Armona  school  for  mov- 
ing one  (1)  building  25  ft  x  150  ft. 
formerly  a  hospital  ward  and  de- 
signated as  T-1072.  from  Hammer 
Field.  State  of  California,  to  the 
Armona  Union  Elementary  School 
grounds. 

6/3/47  44 

Rewiring  School — Bids   Wsnted 

PENNOROVE,  Calif..  Sonoma  Co. 
—Until  June  11  bids  will  be  received 
by  the  F'enngrove  School.  Eagle 
School  District,  Sonoma  county,  at 
the  office  of  the  Penngrove  School 
for   rewiring  of  the  school  buildings. 


6/3/47  44 

Replace  Boiler — Bids  Wanted 
FAIRFIELD.  C^llf.,  Solano  County. 
—Until  June  16,  8  F.  M.,  bids  will 
be  received  bv  the  Armyo  Union 
High  School.  H.  D.  Wiser,  principal, 
Fairfield.  Calif.,  for  replacing  exist- 
ing   holler    In    the    School    bidg. 

Plans  and  specifications  obtain- 
able from  the  office  of  engineer 
Clyde  E.  Bentley,  408  Sansome  St  , 
fean  Francisco.  Calif.,  or  from  tho 
office  of  the  principal  upon  deposit 
of   $5.00 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Vistica 

Phone:  San  Mateo  3-48  ?9  or  30286 

Spetiidifint  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

Equipped  to  Handle  Any  Size  Job 
Anywhere  in  No.  California 

70  N.  EL  CAMINO  REAL 
San  Matbo 


6/3/47 

Low  and   Only    Bidders* 

Prefabricated    Steel    Buildings    (2) 

Cost.  $3,235.00 
SAN   FRANCISCO,  Calif.  San   Fran- 
cisco  Hospital. 
Owner — Federal  Works  Agency.  Pub- 
lic    Buildings     Administration,     of- 
fice of  the  district  engineer,  838  U. 
S.     Appraiser's    Bldg.,     San     Fran- 
cisco, Calif. 
Plans   by   owner. 

Low   Bidder — Carrico   A   Gautler.   365 

Ocean    Ave.,   San    Francisco,   $3,235. 

Other  bids  submitted  May  28  were: 

Charles    E.    Walt.    San     Francisco, 

San  Francisco.  $3,487. 

Adam  Arras  A  oSn,  San  Francisco, 
Calif.,   $3,624. 

William   B.  Wlllett  Co.,   San   Fran- 
cisco. Calif.   $3,820. 

Robert    McCarthy    Co.,    San    Fran- 
cisco, Calif..  $3,936 

Rademann  -  Guisto,   San   Francisco, 
Calif.,  $3,995. 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  6PREADBRS 
WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  PociHc  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

ta^darUU  9144 


SNAP  TIES  .  COIL  TIES  -  CYCLONE  DRILLS 

BAR  CHAIRS  -  JOIST  CHAIRS  -  HIGH  CHAIRS 

SLAP  SPACER  .  REED  CLIP  -  RAWL  PLUGS 

PERMAFORM  (Form  Oil)  -  STEEL  BEAM  HANGERS 
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Industry  Looks  for 
Further  Decontrol; 
Oppose  Truman  Plan 

WASHINGTON.  —  Govern- 
ment's ''house  of  cards"  tan- 
struction     control     program 

showed  signs  of  crumbling  to- 
day following  Housing  E.xpe- 
diter  Frank  R.  Creedon's  announce- 
ment of  discontinuance  of  the  per- 
mit system  for  new  homes  and  re- 
laxation of  the  square  footage  and 
single    bathroom    requirement.s.     ' 

Beginning  June  1,  Creedon  said, 
FHA  permits  no  longer  will  be  re- 
quired of  those  building  for  them- 
selves or  veterans.  The  limita- 
tion on  number  of  finished  bath- 
rooms per  home  was  eliminated 
entirely  and  the  square  foot  pro- 
vision will  be  raised  from  1,500  to 
2,000. 

Those  who  already  have  obtained 
permits  for  new  Ijouses  may  adopt 
the  more  liberal  provisions  at 
once,  OHE  said. 

All  other  construction  controls 
are  remaining  in  effect,  Creedon 
explained,  until  conditions  permit 
further  relaxation  or  unless  Con- 
gress directs  they  be  removed. 

OHE  said  the  petTtiit  removal 
now  is  a  logical  step  following 
abandonment  of  the  old  HH  priori 
ity  system  last  December.  In- 
cE«as«>4n  ]»r4»duction  of  iilumtrinr' 
items  enabled  the  office  to  lift  the 
one  bathroom  ban.  The  encourag- 
ing supply  situation  is  expected  to 
continue. 

The  construction  industry  hailed 
the  announcement  as  an  early  in- 
dication that  controls  are  due  for 
a  quick  exit.  While  the  announce,- 
ment  did  not  go  far  enough  to  sun 
most  sections  of  the  industry,  it 
was  viewed  as  the  inital  ."^tcp  in  a 
series  of  government  moves  for 
which  builders  long  have  fought. 

Regarding  P^^pi(if>nt  Truman's 
efforts  to  persuade  congress  to 
combine  all  remaining  activities  of 

(Continued  on  Page  8) 


Fewer  Freight  Cars 
Turned  Out  Despite 
High  Steel  Allocation 

WASiilNGTON— Col.  J.  Monroe 
Johnson,  director  of  the  office  ot 
defense  transportation,  met  with 
the  industry  advisory  committee 
on  distribution  of  steel  for  ireight 
cars  May  2«  to  review  tne  domes- 
tic lieignt  car   building   program. 

The  steel  committee  reported 
that  during  the  month  ol  March 
they  shipped  to  the  railroads  and 
car  builders  more  than  2U2,UUU 
tons  of  steel  and  during  the  month 
of  April  more  than  2U6,UO0  tons 
of  titeel,  of  various  types  required 
for  freight-car  construction. 

The  steel  industry  had  previous- 
ly agreed  to  underwrite  a  sutti- 
cient  amount  of  steel  for  the  pro- 
duction of  7,000  cars  per  month 
and  had  allocated  a  total  of  163,000 
tons  to  start  full  rolling  in  the 
month  of  April,  however,  so  that 
the  program  could  be  initiated  as 
quickly  as  possible  they  Endeavor- 
ed to  step  up  their  deliveries  start- 
ing in  March  with  results  as  stated 
above.  . 

Freight  -  car  production  in  both 
railroad  and  car  building  shops 
during  April  reached  a  total  of 
4,123  cars  per  month,  a, slight  in- 
crease   over   prbvious    months. 

'I'he  reported  production  of  1,797 
domestic  freight  cars  for  the  lirst 
half  of  May  was  a  drop  of  81  cars 
for  the  same  period  in  the  month 
of  April." 

FEDERAL  PROPERTY 
HOLDINGS  STUDIED 

WA.SHINGTaN.  —  The  public 
lands  committee  of  the  house, 
through  one  of  it3  sub-committees, 
is  studying  a  number  of  new  bills 
which  would  require  the  federal 
government  to  reimburse  locali- 
ties for  tax  losses  suffered  on  fed- 
eral property  holdings. 

As  a  usual  thing,  the  govern- 
ment pays  no  local  taxes  on  its 
holdings.  The  first  testimony 
heard  this  week  was  given  by  ex- 
ecutive departments  opposed  to 
the  provisions  of  these  measures. 


FINAL  CODE  HEARING 

Final  hearing  on  the  proposed 
San  Francisco  building  code 
has  been  scheduled  for  Wednes- 
day, June  4,  at  2  p.  m.,  in  the 
supervisArs*  chambers  in  the 
city  hall.  The  meeting  will  be 
for  consideration,  of  the  cod«  ex- 
clusively. It  may  be  the  last 
opportunity  members  of  the  con- 
struction industry  will  have  to 
voice  their  objections  or  recom- 
inendatiuns  on  the  legislation. 

Members  of  the  advisory  com- 
mittee, headed  by  William  H. 
Fopert,  and  members  of  the 
Building  Industry  Conference 
Board  are  among  those  who  will 
present  objections  to  portions 
of  the  code. 

On  Thursday,  June  4,  at  2  p. 
m.,  the  supervisors  will  hold 
another  extra  session  to  iron 
out  alleged  inequities'  contained 
in  the  propoHcd  ^ity  business  li- 
cense tax  ordinance. 


SALT    .    .    .    AND  RYDER 


England  Needs  A  VHP-i,  Politician  Declares; 
Fourteen  Inch  Walls  Are  Used  for  Factories 

By  LORNA  S.   STOCK 

Has  the  commercial  limitation  order  on  the  construction  industry 
been  beneficial  to  postwar  building  progress  in  the   United  States? 

An  Englishman— Councillor  William  Lckert,  of  MiddleHborough, 
Yorkshire— believes  it  has,  and  laments  the  lack  of  a  similar  control 

'"I*think  Vt's  wrong,"  he  said  in  an  interview  this  week.  "We  are 
importing  Belgian  brick,  and   paying   four  pounds  a   ton  subsidy   on 

millions  of  tons.    In  England,  lac  •♦ 


tories  are  being  built  with  fourteen 
Inch  thick  brick  walls  on  steel 
frame  construction. 

"A  maximum  of  1,350  pounds  is 
allowed  for  brick  houses;  however, 
the  materials  shortage  is  forcing 
extensive  use  of  prefabricated 
houses,  which  are  made  of  steel  or 
aluminum,  and  cost  1,150  i 
each,  or  about  $4600  in  An. 
money."  Asked  if  wood  frami- 
houses  were  not  built  in  England, 
he  explained  that  almost  all  the 
houMB  were  of  brick,  and  «lways 
hftd  b66n. 

Eckert  deplored  the  system 
which  allows  unrestricted  construc- 
tion of  commercial  and  indu.strial 
structures,  at  such  a  huge  -and  to 
him,  unneces.sary — cost  in  briik.  In 
his  opinion,  reinforced  concrete  on 
steel  should  be  used. 

Up  until  recently,  he  related,  the 
socialist  government  Ix^licved  in 
"direct  labor",  and  all  construction 
work  was  under  license  by  the  lo- 
cal authorities.  Recently,  some  of 
the  work  has  been  let  out  to  con- 
tractors, and  this  practice  has 
proved  much  more  successful. 

He  firmly  believos  all  ci"- 
tion  but  housing  should  be  s 
in    England    for    a    twelve    month 
period.  That  contention  had  enough 
popular    support    to    win    hirri    an 
election  in  Novemlw^r. 

Import   Laborer.'^ 

I^abor  is  an  enorniou  ■  lad'.r  in 
England's   building    proMem,   Kok- 


ert  continued.  An  attempt  to  place 
war  veterans  as  apprentices 
brought  on  a  "go  slow  "  movement 
in  the  ranks  of  journeymen  brick- 
layers. Where  a  workman  formerly 
laid  seven  or  eight  hundred  bricks, 
the  quota  was  cut  to  six  hundred. 

"And,"  he  said,  "while  thousands 
of  people  are  drawing  the  dole, 
England  has  to  import  lOO.OOU 
PolfS  to  work  in  the  mines.  And 
we  already  have  a  terrible  housing 
shortage. 

"Wages  are  sky  high.  Laborers 
who  formerly  worked  for  two 
pounds*  now  get  four  pnunds,  16 
shillings.  All  wages  in  the  build- 
ing trades  have  followed  thia  pat- 
tern." 

Eckert  found  it  impossible  to 
cmpliasize  enough  the  need  for 
food  in  England,  but  said  his  own 
diet  con.si8ted  largely  of  greens, 
and  lacked  meat,  eggs,  fats  apd 
bread. 

He  said:  "The  workman  com- 
plains that  he  isn't  getting  enough 
to  eat  to  do  his  work.  Coal  al.so 
is  very  short.  Thjs  Btreets  are  dim- 
ly lighted,  and  we  cannot  have  a 
jrfiB  or  ♦Oectric  fire  in  an  office  or 
'in    May    to    the    end    of 

,.  ._  ■■      r." 

Kenis,  he  said,  are  very  low,  and 
are  strictly  controlled  at  a  level 
40  per  cent  above  the  standard  rent 
of  the  period  immediately  b' fore 
World  War  I. 

(CoDtUiue4  on  Pag*  7) 


Regardless  of  how  busy  I  pre- 
tend to  4)e,  I  always  find  time  to 
read  anything  by  David  Warren 
Ryder  of  the  Gerth-Pacific  Adver- 
tising Agency.  Ryder  could  write 
about  post  office  pens  or  a  cold 
boiled  poiled  potato  without  salv, 
eaten  at  midnight — and  make  it 
not  only  factually  accurate  but  in- 
teresting. 

*    tJr    iV 

Just  read  a  booklet  about  Robt. 
E.  Clarke — Marine  Magnetdum, 
salts  and  such  (the  book  has  pic- 
tures yet — -and  what's  wrong  with 
the  little  number  second  from  he 
right?). 

ir   if   If 

Years  ago  I  must  have  crossed 
Clarke's  trail  many  times  out  in 
Manila.  Bet  he  remembers  the  Sil- 
ver Dollar  just  across  the  Puente 
de  Espana,  and  the  Round  Table  in 
the  rear  of  Clark's  on  Calle  Es- 
colta — but  that   is  another  story. 

if   if    ii 

The  booklet  mentioned  leads  into 
limitless  speculations  as  to  the  un- 
told magic  contained  in  sea  water 
(I  now  know  that  Epsom  salts  is 
used  in  making  steel). 

if    if    if 

From  1,000  gallons  of  sea  water 
Clarke  and  his  boys  recover  about 
35  'pounds  of  "gluck",  an  unap- 
petizing looking  mess  containing 
many  things  from  common  table 
salt  to  gold. 

if    if    if 

The  table  salt  or  sodium  chloride 
is  more  valuable  than  the  gold. 
We  have  b«en  living  without  gold 
since  1933— but  how  long  do  you 
think  you.  could  live  without  salt? 

if    if    if 

The  thing  that  impresses  me 
(in  addition  to  the  little  number, 
second  from  the  right)  is  the  un- 
limited supply  of  raw  material 
available  to  Clarke. 

if    if    if 

Figure  it*  out  for  yoiyself :  thr 
Pacific  Ocean  alone  contains  172,- 
745,612 '^2  cubic  miles  of  sea  water 
(if  you  question  my  figures,  go 
make  your  own  measurements). 
For  gallon."?,  multiply  those  cubic 
miles  by  5,280  cuVkkI,  times  7.5-- 
and  Brother,  them  is  some  gallons! 

if    if    if 

But,  about  the  little  number,  sec- 
ond from  the  right — bet  they  didn't 
filter  her  from  s'ea  water — or  did 
they? 

if    if    if 

Of  coarse,  there  was  Aphro- 
dite—but  she  was  a  Monde, 
and  produced  by  the  "foa- 
mentation"   process. 


T-E-W  Public  Housing  Program  Would  Draw 
Architects  and  Contractors  From  Anywhere 

WASHINGTON.— If  the  Taft-Ellendcr-Wagner  hovmng 
bill  should  meet  a  miracle  in  the  eightieth  seuion  and  squeeze 
by  the  republican  opposition,  contractors  will  be  hearing  m  lot 
more  about  the  "post-war  shelf"  of  planned  housing  projects. 

It  is  far  too  early  to  tell  in  number  of  units  exactly  what 
passage  of  this  measure  would  mean  to  each  community.  Clos- 
est approach  comes  from  an  appraisal  of  local  estimates  turned 


in  to  ihe  federal  public  housing 
authority  after  former  President 
Roosevelt's  executive  order  di- 
recting agencies  rendering  finan- 
cial aid  to  local  bodies  to  receive 
applications  for  post-war  housing 
and  file  these  against  future  ap- 
propriation of  funds. 

Isow  it  is  wholly  conceivable 
that  these  dust-gathering  applica- 
tions would  be  dragged  out  and 
reviewed  if  the  Wagner-Ellender- 
Taft  bill  provided  moqey  for  pub- 
lic housing,  so-called,  and  liberal- 
ized financing  arrangements  for 
housing  undertaken  bjf  p  j  i  y  a  t  e 
builders  on  their  own  initiative.  ■ 
Not  Strictly  Local 

Of  c.'Uiau  it  is  impossible  to  as- 
certain yet,  what  quotas  would  be 
assigned  to  any  locality  of  and 
when  the  T-E-W  bill  becomes  law. 
No  one  hs  thought  of  establishing 
share  percentages  in  funds  pro- 
vided. This  is  an  administrative 
feature  that  would  be  worked  out 
after  congress  sonctioned  the  T-E- 
W  proposal,  putting  the  govern- 
ment in  the  business  of  subaidizing 
housing  for  lower  income  groups 
for  many,  many  years  to  come. 

A  few  things  in  connection  with 
this  legislation  can  be  assumed 
with  certainty,  however,  with  F  P 
H  A  verification. 

First,  this  agency  said  the  so- 
called  public  housing  provided  un- 
der this  act,  the  dwellings  to  be 
erected  at  government-instigation, 
can  bo  built  by  contractors  and 
planned  by  architects  from  any- 
where— the  planners  and  builders 
do  not  have  to  be  drawn  from  the 
community  benefiting.  In  this  re- 
spect the  provisions  resemble  tho.se 
under  the  old  U.  S,  Housing  Act, 
FPHA  spokesmen  said. 
•  Liberal  Financing 

Secondly,  that  type  of  housing 
to  benefit  from  liberalized  finan- 
cing will  also  be  constructed  by 
private  home  builders  and  in  this 
instance  they  are  to  be  given  more 
freedom  than  in  erection  of  the 
public  types.  Local  labor  scales 
will  be  paid  and  probably  income 
limits  for  occupants  will  be  speci- 
fied; without  that  the  purpose  of 
the  act  (to  provide  housing  for 
those  families  in  greatest  need) 
would  be  defeated. 

Advocates  say  the  bill  goes 
broadly  into  financial  aids  to  the 
private  construction  indu.stry  with 
a  variety  of  liberalizing  features. 
It  n-vises  the  FHA  00  per  cent 
mortgage  guarantee,  provides  yield 
insurance  in  an  effort  to  entice  big 
money  into  the  rental  housing 
firld,  and  a  number  of  other  "aids" 
including  long-term  credit  to  build- 
ers. 

No  Guarantee 

The  country  sver,  S.  866  would 
program  1,500,000  housing  units 
pr  year.  Of  these,  1,260,000  would 
be  non-farm  and  the  balance  farm 
units.  The  T-E-W  legislation  does 
not  guarantee  this  number  but  sets 
it  as  a  goal.  Its  success  would  be 
measured  in  the  zeal  that  home 
builders  displayed  in  taking  ad- 
vantage  of  its   various   sections. 

There  Is  little  doubt  of  this 
since  congress  merely  would  have 
provided  certain  sums  with  which 
the  work  could  be  done,  and  fed- 
eral encouragement  in  the  form  of 
huge  subsidies  to  raise  the  eco- 
nomic   bousing  level   of   lower  In- 

«lme  families. 

# 

AT  POUCY  MEET 

CHICAGO.  —  Among  those  at- 
tending the  meeting  of  the  board 
of  governors  of  the  National  As- 
sociation of  Real  Estate  Boards 
here  recently  were  Lucille  A.  Swi- 
tal,  Clendale.  and  Wlllard  L.  John- 
son, ,San   Francisco. 


Carl  Gellert  New 
President  of  San 
Frucisco  Builders 

Carl  Gellert,  of  the  Standard 
Building  Co.,  has  been  named  to 
the  presidency  of  the  Associated 
Home  Builders  of  San  Francisco. 
He  succeeds  J.  C.  Johnson. 

Others  elected  to  office  for  the 
term  ending  June  1,  1948,  include 
Earl  Popovich,  vice  president;    H. 

C.  "Josh"  Billings,  Jr.,  secretary; 
and  Oliver  Rousseau,  treasurer. 

Newly  elected  members  of  the 
board  of  directors  include  Albert 
Bernhardt,    Ellis    Stoneson,    Chris 

D.  McKeon,  J.  C.  Johnson,  H.  C. 
Billings,  Jr.,  Andrew  Berwick,  Geo. 
Belcher,  Henry  Doelger,  Paul  Ford, 
Carl  Gellert,  David  D.  Bohannon, 
Boyd  C.  Lindsay,  Gilbert  Plov,  Earl 
Popovich,  Oliver  Rousseau  and  Eu- 
gene Vlgnati. 

The  association  will  honor  J.  C. 
Johnson,  junior  past  president,  at 
a  dinner  dance  to  be  held  in  the 
Gold  Room  of  the  Fairmont  Hotel 
on  June  28. 

' "^"i — 7%» —  ■ 

Senator  Buck  Cites 
Record  of  Creedon 

WASHINGTON. —  Housing   Ex- 

Rediter  Frank  R.  Creedon,  though 
e  still  has  no  funds  appropriated 
for  operation  of  his  office  during 
fiscal  1947,  was  paid  a  very  high 
tribute  on  the  senate  floor  the  oth- 
er day  when  Senator  Buck  pro- 
posed him  for  the  position  of  rent 
control  liquidater. 

Senator  Buck,  who  authored  the 
rent    extension    bill    on   which    the 
senate  spent  all  its  time  Thursday, 
said  the  government  was  fortunate 
in  having  in  its  service  a  man  of 
the  experience  and  ability  of  Cree- 
don. ,    _       ,     , 
The  senator  reviewed  Creedon  s 
back  ground  and  cited  the  expen- 
ter's  testimony  before  Buck's  sub- 
committee  of  the   senate  banking 
and  currency   committee.    At  that 
ime  Creedon  said  he  was  convinced 
he  had  done  more  for  construction 
during   the    first    48   hours   of    his 
tenure  of  office  than  he  would  be 
able  to  accomplish  during  the  rest 
of  his  term  as  expediter.    He  had 
reference   to   his   simplification    of 
government  controls  over  building. 
Senator  Buck  told  his  colleagues 
he  believed  Creedon  would  take  ac- 
tion to  eliminate  rent  controls  rap- 

The  housing  shortage  itself  i» 
the  cause  of  rent  control,  the  sen- 
ator reasoned,  but  if  rent  control 
doesn't  |»ermit  an  increase  in  con- 
struction of  more  rental  housing, 
it  is  useless. 

T-E-W  BILL  'DEAD 
DUCK'  THIS  SESSION 

WASHINGTON— A  daily  round- 
up of  congressional  action  on 
housing,  published  by  the  office  of 
the  general  counsel  of  the  national 
housing  agency,  last  week  sum- 
marized Capitol  Hill  reaction  to 
the   President's  economic   report. 

It  quotes  Representative  Holl- 
field   of  California,  on    housing: 

"Although  the  Wagner-Ellender- 
Taft  bill  was  reported  favorably 
out  of  committee  by  a  slim  ma- 
jority in  the  other  body,  it  is  ru- 
mored that  it  will  be  ignored  by 
the  appropriate  committee  in  the 
house  (banking  and  currenrv).  It 
can  be  ronsidermd  as  a  dead  duck 
n  this  session." 
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200;  Adjacent  to  3947,  E  14th,  Oak- 
land owner,  William  Reramer,  et 
at  3947  E  14th,  Oakland. 

REPAIR    3     STORE    FRONTS,    12,- 
725;     110    114    118    Columbua,     San 
Francisco ;   owner,   Adrien  ^P  Dom- 
erkue,  112  Columbus  Ave. 
Mav  2ft    1047 

ADDITIONAL,  CLASSROOMS,  9260,- 
000;  West  Park  School,  Tracy; 
own<  r    .Tracy    Elementary     School 


Board,  West  Park  School,  Tracy. 

GROCERY  &  FRUIT  STAND,  »!.- 
500;  owner,  S  D  H^m,  867  Nevada. 
Sa.n   Jose. 

MACHINERY  SUPPLIES,  914.435; 
9th  &  I  Sts,  Areata;  owner,  Kram- 
er Auto  Supply  Co,  201  4th,  Eureka. 

SHOE  STORE,  |9,700 ;  61  S  1st  St, 
gan  Jose;  ovvner,  Edison  Calif 
Stores.  Inc,  825  Market  San  Fran- 
cisco. 


SUB  ■  BIDS  WANTED 


/ 


General  eontraotora  dealring  aub-blds  on  any  Job  ar*  Invited  to  msko  known 
their  roqulramant*   In  thia   column.    Thara  Is   no   ohargo  for  this   oTvioo 

Cou nty  Jal rAddn^  Orovll lanBids  Duo  Jun«  6.  2  00  P.  M. 
U.  Sc  R.  Conatr.  Co.,  110  Market  St.,  San  Francisco   (Douglas  7516) 
Lawrence  Constr.  Co.,  9020  V  St.,  Sacramento   (Sacto.  6-3836) 
U  O.  Sbalz,  853  Arbutus,  Route  1,  Box  142,  Chlco  (Chico  1088  or  1210) 
wiuiam  Morstmeyer  Co.,  23  Mars  St,,  San  Francisco   (MArket  7239) 


■laitHe  Lighting  and 
Tranemitalon    LInaa 
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39 
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Marine  Firemen's  Memorial  Office  Bidg.,  8.  F,;    Bids  due  June  10,  2  P.  M. 
Erbentraut  &  Summers,  600  Pennsylvania  St.,  San  STanctsco  (AT  2420) 
Hi.  S.  McKlttrlck  Co..  610  18th  St..  Oakland    (TWin  Oaks  6070) 
Haas  A  Rothchtld,  826  Merchants  Exchange  mag.,  S.  F.  (KXbrook  1206) 
Central  California  Constr.  Co.,  Inc.,  116  Erie  St.,  S.  F.   (HEmlock  7926) 
Peter  Sartorlo,  262  Clementina  St,  San  ^Tanclsco   (GArfleld   8317) 
Barrett  &  Hilp,  018  Harrison  St.,  San  Francisco   (DOuglas  0700) 
Parker,  Steffcns  &  Pearce,  136  South  Park,  S.  F.   (EXbrook  6630) 
ifilvtn  C.  Wendell,  2778  Market  St.,  San  Francisco   (HEmlock  6^) 

Tsoth 


Avenue  School  Addn.,  San   LorenzO;    Bids  due  June  9,  8:00  P.  M. 

Mark  Bristol.   1»73  Oakcrest  Drive.   Oakland    <Kii.iiogg  2-0083) 
Williams  &  Burrows,   10   California   Dr.,   Burimgame    (Burl.   4-1796) 
WUUs   F.   Lynn,   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
Klder  &  Owens,  2907  Frultvale  Ave.,  Oakland    (ANdover  6066) 
Central   California  Constr.   Co.,   116  Krle   St.,  S.   F.    (HEmlock  7926) 


OHE  PERMITS  GRANTED 

SAN  FRANCISCO.— The  Office  of 
Housing  Expediter,  division  of  non- 
realdential  construction,  1875  Market 
St.,  has  announced  the  following  per- 
mita  granted  for  construction  of  com- 
mercial and  indtistrlaJ  buildings  in 
the  San  Francisco  area: 

May    28.    1947 
CONSTRUCTION    CO,    OFFICE.    $3,- 
100;   owner.   Condlck   Co..   1901   6th, 
Berkeley. 
3     STORE     BLDGS.     918,000      ,Chula 
Vista  Ave,  Burlingame,  owner,  Mrs 
Fred   Helniger.  et  al  1332   Sanchez, 
Burlingame. 
HARDWARE    STORE    to    completo. 
9600;    owner,    Bennett   M   ReynoId.H, 
et  al  14222  K  14th.  San  Leandro. 
TO    COMPLETE,    Restaurant,    $750; 
Lot  7,  Block  28,  Clovls;  owner,  Jim 
Slrlmarco  Sr,  F  O  Box  386,  Clovls. 

RUG  CLEANING  PLANT,  evicted, 
910,000;  Clifford  St  &  Park  Ave, 
San  Jose;  owner,  San  Jose  Rug 
Cleaners.    61   So  4th.   San   Jose. 

FOOD  WAREHOUSE,  and  Office, 
925,000;  E  12th  &  22nd,  Oakland: 
owner,  Jewel  Tea  Co.  Inc.  6012 
College.    Oakland. 

CABINET  SHOP  and  Furniture  Re- 
pairs, 97.000;  Davis  Highway; 
owner.  William  pKacf.uck.  4ll6Vi 
10th,   Sacramento. 

BAKERY,  evicted,  922.000  641  E  14th 
St,    San    Leandro;    owner,    William 
H   Kerry   A   Alexander  P    1200    E 
14th,   Sian    leandro. 

MANUFACTURING   EYE  GLASSES 

■   98,000-     1225     Broadway,     Oakland: 
•      owner.  Dr  R  M  Layne,  1225  Bnmd- 
way.  Oakland. 

TO  COMPLETE.  Motorcycle  Shop. 
9666;  owner,  William  Roy  Likins. 
4032    Belmont,     Fresno. 

REPAIR  FIRE  DAMAGES  to  Ser- 
vice Station,  94.060;  Main  &  South, 
Yreka;  owner.  General  Petruleum 
Corp,  108  W  2nd.  Los  Angeles. 

CLOTHING  STORE.  98.860:  S  Mur- 
phy Ave:  owner,  Christopher  San- 
Uella.    185   Waverly,    Sunnyvale. 

REPAIR  GARAGE,  97000;  Lots  In 
Blk  873,  Vallejo;  owner.  Mullen 
Motor  Co,    1116  Sonoma,   Vallcjo. 

LOADING  SHED.  $6,000;  owner.  D 
Ohlrardelli  Co,  900  N  Point,  San 
Francisco. 

RETAIL  FURNITURE  STORE, 
evicted,  96,500;  Main  Street,  Wll- 
IIU;  owner,  John  B  Ardans.  210 
E  Standley,   Uklah. 

CHURCH  BLDG.  to  complete.  $2,200: 
owner,     Rev     W     F'aul     CrevlHton, 

n    Cherry  A  Haskell,  Grldlcy. 

ADDITION  to  FOOD  MARKET,  $6.- 
800;  Highway  No  9,  Ben  Lom- 
ond; owner,  John  J  Ryan,  Box  123, 
Bon    Lomond. 

AUTO   SALES    BLDG,    evicted,    927,- 


ASSESSMENT  DISTRICTS 
lONDS     •     WARRANTS 

Saa  oe  on  all  District  jobs.  Wa 
b«y  Warrants  or  Bonds  on  1911 
ar  1915  Act  District*. 

Telephone  GArfield  8000 

HANNAFORD  &  TALBOT 

119  Collforala  St. 
SAN  FRANCISCO.  CALlV 


Ashland   School   Addn.,   San    Lorenzo;    Bids   due   June  9,   8:00   P.    M. 
i>Yank  A.  Payne  ft  Son,  8  Overhlll   Koad.   Orlnda    (Orlnda   2076) 
Williams  &  Burrows,   10  California  Dr.,  Burimgame    (Burl.  4-1706) 
Willis   F.   Lynn,   1040  Folger  Ave.,    Berkeley    (Berkeley   6044) 
KIrlir  &  Owens,   2907  Fruitvaio  Ave.,  Oakland    (ANdover  8066) 
Central  California  Constr.  Co^  Inc.,  116  Erie  St.,  S.  F.  (HEmlock  7026) 
Wendt  Constr.   Co.,  1333   Sixth   St.,   Berkeley    (LAndscape  5-8426) 
Robert  L.    Wilson,   427   Bryant   St.,   San   Francisco    (YUkon    6-2710) 


Paseo  Grande  School  Addn.,  San  Lorenzo;   Bids  due  June  9,  9:00  P.  M. 
l-rank   A.   Pa>'ne  &   Son.   8   Overhlll    Koad,   Orlnda    (Orlnda   2076) 
wntiams  &  Burrows,   10   California  Dr.,   Burlingame    (Burl.   4-1796) 
Willis   F.   Lynn,   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
UJlder  &  Owens.  2907  Frultvale  Ave..  Oakland    (ANdovel-  8066) 
Wendt  Constr.  Co.,  1333   Sixth   bL,  Berkeley    (LAndscape   6-8426) 
Robert   L   Wilson.   427   Bryant   St.,   San   Francisco    (YUkon    6-2710) 
central  California  Constr.  Co.,  116  Ji^rte  St..  8.   F.    (HEmlock  7926) 

SarTCorenz^  Elementary  School  Addn,  dan  Lorenzo;  Bids  duo  June  9,  8  PM 
Frank   A.   Payne  A  Son,   8  Overhlll    Road,   Orlnda    (Orlnda   2070) 
Williams  &  Burrows,  10  California  Dr..  Burlingame    (Burl.   4-1796) 
Willis   F.   Lynn,   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
tJlder  &  Owens,  2907  Frultvale  Ave.,  Oakland    (ANdover  8066) 
Wendt  Constr.   Co.,   1333   Sixth   St.,   Berkeley    (LAndscape   6-8426) 
Kooert  L.   Wilson,  427   Bryant   St.,   San   Francisco    (YUkon    6-2710) 


Sunset  School    Addn.,  San    Lorenzo;    Bids  due  June  9,  9:00   P.   M. 
*rank   A.  Payne  &  Son,   8  Overhlll    Koad,   Orlnda    (Orlnda  2076) • 
Williams   ft  Burrows,   10   California  Dr..   Burlingame    (Burl.   4-1706) 
Willis   F.   Lynn,   1040  Folger  Ave..   Berkeley    (Berkeley   8044) 
KIder  ft  Owens.  2907  Frultvale  Ave.,  Oakland   (ANdover  6066) 
Wendt  Constr.   Co.,  1333   Sixth   bt.,   Berkeley    (LAndscape   6-8428) 
Robert   L    Wilson,   427   Bryant   St..    San   Francisco    (YUkon    6-2710) 

West  Polnt~~Power  House,   Electra   Diversion    Uam,    Etc.,   Amador  County; 
Bids  due  June  11,  2:00  P.   M. 
Utah  Constr.  Co.,  Ill  New  Montgomery  St.,  S.  F.   (GArfield  6743) 
Haas  ft  Kothchlld,  326  Merchants  Exchange  Bldg..  S.  F.   (EXbrook  1206) 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St.,  S.   F.    (SUtter  8206) 
btolte.  Inc..  8451  San  Leandro  Street.  Oakland   (TRlnidad  1064) 
M.  ft  K.  Corp.,  200  Financial   Center  Bldg.,  S.   F.    (EXbrook   1208) 
Cunningham    Constr.    Co.,    Yosemlte    Ave.,   Oakdale    (Oakdale    3833) 
H.    H.    Larsen   Co.,  64  South    Kark,   San    JYancteco   (EXbrook   3190) 


ADDITION     TO     MEt)ICAL     BLDG, 
$10,000;     owner,     Horace    A    Wald, 
M  D.  456  Grand.  So  San  Francisco. 
HARDWARE     STORE     ft     CREAM- 
ERY.   $15.000 ;    Lincoln    ft    Malone. 
San    Jose;    owner,    Paul    Beneven- 
lo,    2052    Lincoln.    San    Jose. 
INSURANCE     ft      REAL     ESTATE 
OFFICE,  $1,050;   owner,  Jim  ft  Cal 
Critchfield,    318    San    Pablo,    Rich- 
mond. 
WHOLESALE  AUTO  ft  PARTS,  $15, 
275-  701  Bryant  St,  San  Francisco; 
owner,     Studebaker     F'aclfic     Corp, 
1156  Van   Ness   San    Francisco. 
CHURCH  OFFICE,   eviction,  $45,000; 
owner.  RC  Bishop  Diocese  of  Sac- 
ramento,   1025   11th,    Sacramento. 
CITY    HALL,    JAIL,    ETC,    to    com- 
plete,  $3,000;   3rd  ft   Santa   Fe   Sts, 
Riverbank;  owner.  CittzenM'   Build- 
ing    Committee,     Chester     Snyder, 
Riverbank. 
CITY     REPAIR     GARAGE,     $25,000; 
Corp  Yard   No   6,   13th,   Richmond; 
owner.     City     of     Richmond.     City 
Hall,  Richmond. 
REPAIR  GARAGE,  $3,000;  1^   miles 
W    PlacervlUe,    Hlway    60;    owner. 
W  E  Curtis,  Rtl,  Box  UO  K,  Plac- 
ervlUe. 

ADDITION    TO    HOSPITAL,    $1,759; 
owner.     Alum     Rock     Sanatorium, 
Rair  Ranch,  Rd,  Santa  Clara. 
REPAIR    GARAGE,     $1,460;     Brown 
Rd,    ft    Hlway    17,    Warm    Springs; 
owner,  (     Howard     Schlosser,     RFD 
Box    43A.    Irvlngton. 
FOOD  STORAGE  ROOM,  $2,750;  1012 
High    St,    Auburn;    owner,    Purlly 
Stores     Ltd,     PO     Box     2309,     San 
Francisco. 
FOOD  STORAGE  ROOM,  $2,760;  216 
&    Mill    St,    Grass    Valley;    owner. 
Purity   Stores,   Ltd,   P  O   Box  2309, 
San    Francisco. 
WAREHOUSE    ADDITION,    $75,000; 
14th    &   Wood    Sts,    Oakland;    own- 
er,  Walkup  Company,   646  Folsom, 
San   Francisco. 
LUBRICATION    ROOM    for    Service 
Station.     $2,379;      6300     Telegraph, 
Oakland;    owner.    Jack    E    Moeller, 
2491    Ellsworth,   Berkeley. 
OFFICES,   $4,200;    13th  ft   Broadway, 
Oakland ;    owner,    James    M    Stev- 
ens,   1225    Broadway,    Oakland. 
TO  COMPLETE,  Dental  Equip.  Mfg, 
$900;  848.  60th.  Oakland;  owner,  G 
Hartzell    ft    Son,    1425    Alice,    Oak- 
land. 

GARAGE  FOR  SCHOOL  BUSES, 
$12,000;  Arcade  School,  Sacramen- 
to; owner.  Arcade  Elementary 
School  Dist,  Rt  7,  Box  3685,  Sacra- 
mento. 

June  2,  1947 
BRANCH    Bank,    $100,900;    31    South 
School    St.,    Lodl;    owner.    Capital 
Co.,  1   Powell  St.,  San  Francisco. 
GROCERY    Store,    $90,000;    2nd    and 
Garden     Sts.     Portervllle;     owner. 
Bramwell   Constr  Co..  6356  College 
Ave.,  Oakland. 
REPAIR    Shop,    plumbing   and    elec- 
trical.   $3120;    El    Circolo.    Patter- 
son ;  owner.  R  Barletta.  P.  O.   Box 
96-B,  Patterson. 
DRESS    Shop,    $5500;    1930-82   Broad- 
way, Oakland ;  owner,  Roselyn  and 
Gartner,  821  Market  St.,  6an  Fran- 
cisco. 
CHURCH    salvage,    warehouse.    $22,- 
500;  Florida  Ave.,  Richmond;  own- 
er,    Parr    Richmond     Terminal,     1 
Drumm  St..  San  Francisco. 


Island  Naval  Shipyard. 
Owner— Public  Worka   Officer,  Mara 
Island     Naval     Shipyard,     VaUeJo, 

Calif. 

The  work  involves: 
(a)  the  removal  and  diaposal  of 
steel  and  brick  cell  blocks,  gratinga, 
wooden  partlUons.  steel  pipes  and 
heaters,  and  the  removal  and  storing 
of  galley  and  other  equipment;  (b) 
providing  and  Installing  of  three  palra 
of  wooden  doors  and  frames,  threa 
<light8  of  stairs  and  concrete  paving; 
(c)  furnishing  and  instalUng  an  au- 
tomatic sprinkler  system;  (d)  raia- 
Ing  the  height  of  light  fixtures  and 
increasing  lighting  in  some  a»aa. 
SpeclficaUon  No.  18669,  NOy  1461^ 
and  other  bidding  information  may 
be  obtained  on  application  to  the  Bu- 
reau of  Yards  and  Doclu,  Navy  De- 
partment, Washington  26,  D.  C  or  to 
the  public  works  officer,  Mare  Island 
Naval  Shipyard,  Vallejo,  Calif.  De- 
posit of  check  or  postal  money  order 
for  $10,  payable  to  Chief  of  Bureau 
of  Yards  and  Docks,  is  required  aa 
security  for  safe  return  of  each  aet 
of  bidding  data. 


uarracKi,  Mess  Hall  and  Allied  Utilities,   iwo  Rock  Station;  Bids  due  June 
10,  2:00  P.   M. 
l!;rb«ntraut  ft  Summers,  806  Pennsylvania  St..   S.  F.    (ATwater  2420) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,   S.  F.    (ElXbrook  7624) 
Marin  Corp.,  F.  O.  Box  417,   Sausalito    (Sausallto  1360) 
WiiliRms  ft   Burrows,   10  California   Dr.,    Burlingame    (Burl.    4-1796) 
Robert  McCarthy  Co.,  1050  Klrkham  St.,  San  Francisco  (OVerland  4060) 
Leo  Epp.  817  Broderlck  St.,  San  Fr^nc^ico    (UNderhill   0984) 

All  to  S  a  I'es  ft  Service  Bldg.  (Addn.)  Burlingame;   Bids  due  June  6,  4:30  P.M. 
Stoito.    Inc.,   Alden   and   Avon   Streets.   Belmont    (Belmont   2361) 
Carrico  ft  Oautier,  365  Ocean   Ave.,   San   l-Yancisco    (JUniper  4-8081) 
Williams  ft   Burrows,   10  Callforala   Dr..   Burlingame    (Burl.    4-1796) 
De  Luca  ft  Son,  1746  Filbert  St..  San  Francisco   (ORdway  8900) 
Charles    J.    Pedersen.    333    Occidental    Ave..    Burlingame    (Burl.    4-3079) 

.Vcterana~HoBpital.    Fresno;    Spec.   1821;    Bids  due  June  26,  2  P.   M. 
MacUonald,  Young  ft  Nelson,  127  Montgomery  St..  S.  F.    (SUtter  8296) 
Jas.   1.   Barnes  Constr.  Co.,  Russ  Bldg..   Sah  Francisco   (EXbrook  6532) 
sKobert    McCarthy  Co..   1050  Klrkham  St.,  San   Francisco    (OVerland   4080 
Peter  KlcwU  Sons  Co.,  442  Post  St.,   San  Francisco    (EXbrook   5736) 
i!:rbentraut  ft  Summers,  696  Pennsylvania  St.,  San   Francisco   (AT  2490)* 
Stolte,  Inc.,  8461  San  Leandro  Street,  Oakland   (TRlnidad   1064 1 
M.   ft   K.   Corp.,   200  Financial   Center   Bldg..  S.    F.    (EXbrook    1205 > 
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Plane  In  PpoflPeaa    Contraot  A% 

Commerolal  Develoimient 

Coat  Over  $2,000,000 
SOUTH   GATE,    Calif.,   Los   Angelea 

County.  Tweedy  Blvd.  at  State  St 
Owner — Syndicate  represented  by  L. 

M.  Woadward,  3217  Tweedy  Blvd., 

South  (Jftte,  Calif. 
Architect— Selected  but  not  annotmced 
Brick   masonry,  part   two-story,   as- 

phaltlc  paridng  area- 
Contractor — Joshua  H.  Marka  Co.,  816 

W.  &th  St.,  Los  Angelea,  Calif. 


6/4/47  •     8 

CPA  Approval  Granted— Contraot 

Awarded— Work  Will  Start  June  IB 
Warehouae  Coat  f1S,790 

SACRAMENTO,    Calif.,     Sacramento 
County. 


Building  Section 


1.8— COMMERCIAL  BLDGS. 


6/4/47  •     8 

Owner  Taking  Bide— Due  June  20, 

11   A.  M. 
Convert    BulldlMgs  84  and   M-A    Into 

Storage    Space    for    Paint    and    Oil 
VALLEJO,    Calif.,    Solano  Co.    Mato 


Alter  junior  High  Gymnasium,  Ketaiuma;    Due  June  9,  8:00   P.   M 
Marin  Corp.,  F.  O.  Box  417,  Sausalito   (Sausalito  1300) 


FOR   SALE 

TIMBERS,  waltboardii,  plambinv 

filpe,  minwork,  and  other  build- 
ng  materials.  SALE  PRICES. 
Large  stocks  of  "hard  to   get" 

ItCMS. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
3800  Third  St.  —  VA  lends  4977 


Kepairs   and    Alter.,    Administration    Bldg.    ,8an    Francisco    Hospital;    Hue 
June  11,  2:30  P.  M. 
Elvin   C.   i«tendell,  2778  Market   St.,   San   Francisco    (HEmlock  5352) 
Wm.    Mcintosh   ft   Sons,    740  36th    Ave.,   San   Francisco    (SKyllne  0903) 
Adam  Arras  ft  Son,  116  New  Montgomery  gt.,  8.   F.    (GArfield  83811 


iRUjin  pninTs 

•         L    J  L  'J  •    '      ■  ■     ,  .     J  ' 

'"■'  of..'   ,  oi'Ti;  r-    ' 

Hir-r-     'ifc.rdu'-d', 

loPifr  \^n[iM  com     i  ^ 

i  phone:  RErkeley  2'\C0 


Alter,  and   Addns.  to   Mothers'   House;    Bids  due  June  10,  2  P.   M. 

Wm.    Mcintosh   ft   Sons,   740  36th   Ave.,   San    Francisco    (SKyllne  9903) 
Antone  I'etersen   ft   Sons,   2758   San   Bruno   Ave.,   S.   F.    (DKlaware   6121) 

Clayton   Valley   Elementary  Sohoel,  near  Concord;    Due  June  16,  8  P.   M. 
Wm.    Horstmeyer   Co.,    23    Mars   Street,   San    Francisco    (MArket    7239) 
ywlnerton   ft  Walberg  Co.,   225    Buah    3t..   San   Francisco    (GA   2980)    and 
1723    Webster   St..   Oakland    (HIghgate    4322) 
i'ayne    Constr.    Co.,    876   Harrison    St.,    San    Francisco    (SUttet*  2581) 


Ottice   and    Shop    BIdgs.   for   Pacific    Public   Service  Co.,    Pittsburg;    Bids 
Uue  June  16,   5:00   P.    M. 
Swinerton   ft  Walberg  Co.,   225    Bu.sh   J?t..   San   Francisco    (GA   2980)    and 
1723   Webster   St,  Oakland    (HIghgate   4322) 


wrw. 


Heetoration  of  Premlsee,   Lands   End,  ft.   F.;   Bids  due  June  19,  2 

Henry   Arlan   Construction,   4142   Geary  Blvd.,   S.    F.    (BAyvlew   3170) 
Seventh    Uay~Adve n ti st~Church,    Oakland;    Bids    due    June   9 

Willis  F.  Lynn,  1040  Folger  Ave.,  Berkeley   (BBrkeley  6044) 

JShnjiforrell   A   Co.,    Meat    Packing    Plant;    Bids    Due   June   24 

hjrbentraut   ft    Summers,   600   Pennsylvania    St.,    S.    F.    (ATwater   2420) 
UeBoom    Paint    Factory,    22nd    and    Mississippi    Sts^    San    Francisco;     BWs 
due  April  18 

Krbentraiit   ft    Summers,   600    Pennsylvania   St.,    S.    F.    (ATwater   2420) 


-!  Mvl  m  iih  sill  11  i  H  mJlMH" 
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THOMAS  F  DUFFY 


HOPKINS 


TILE  CONTRACTORS 
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PLANS  ON  FILE 


The  fallowing   list  of  plane  and  apeolfloatlene  for  oonstruotlen 

prejeots  are  now  available  for  Inspeetlcn  at  the  office  of  DAILY 

PACiriC    BUILOfcH,   468   Tenth    Btrset.    San    Franoleoo 


Work 

Conn  Creek  Pipa  Una 


Location 
Napa 


•Id  Opening  Data 
6-16 


Sbswar  Dssrs 

Tab 

Ia«lesar«s 

Medlclsa  Coblsatt 


INSTALLATIONS  OF 
EVikY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

^Nl  How  Chemp  But  How  Good* 

233  MINNA  STREET 

Phone 

YU  k«m  6-148» 


Ownei^-George  C.  Foes,  et  al.  800  R 

8t,  Sacramento.  Calif. 
Concrete  warehouse. 
Contractor  —  Campbell    Conatruotion 

Co.,  800  R  St.,  Saoramanto,  Calif. 


6/4/47  •     2 

Completing  Plans— Contraot  Awarded 
Salee  Building  Coat  tS1,000 

OAKLAND,  Calif.,   Alameda  County. 

Comer  San    Pablo   and   Milton   St. 
Owner — Delta  Equipment  Co. 
Architect — Howard   Bdwin    Sweeting, 

566  Commercial  St.,  San  Francisco, 

Calif. 
Concrete  block,  one-story  (50x100  ft.). 
Contractor — Harold  Camping  Co.,  566 

Commerolal     St.,     San     Franelaoo, 

CaUf. 


6/V47  •         4 

Owner    Taking    Bids — Due    June    16, 

&■  P.  M. 
Office  ft  Shop  Bldg. 
PITTSBURG,     Calif.,     Contra,    Costa 

Coimty. 
Owner — Pacific    Public    Service    Co.. 

615  Railroad  Ave.,  Pittsburg,  Calif. 
Architect — Lynn     L.     Duckering,     27 

Front  St.,  Santa  Cruz.  Calif. 


6/4/47  •  2 

Owner  Taking   Bids.— Due  June  9, 

8  P.  M.— (Bidder*  Figuring) 
Garage   Addition 
RICHMOND,  Calif.,  Contra  Coata  Co. 

City  Corporation    Yard  No.   6,   13th 

Street. 
Owner  —  Citfr  of    Richmond,    C.   A. 

Pitchford,    clerk,    City    Hall,    Rich- 
mond, Calif. 
City  Engineer — E.   A.    Hoffman,  City 

Hall,  Richmond,  CaJlf  . 
Addition  to  municipal  garage. 

Plans  and  specifications  available 
from  the  office  of  the  city  engineer 
upon  deposit  of  $5.00. 

Following  contractors  have  taken 
out  plans : 

Mlra  Vista  Builders,  I2th  and  Ohio 
Streets,  Richmond. 

Harry  Sherratt,  1231  13th  Avenue. 
Oakland,  Calif. 

Carl  Overaa  ft  Co.,  520  16th  Street, 
Richmond,  Calif. 

Empire  Constr.  Co.,  344  Harriett 
St.,    San    Francisco,   CaUf. 

B.  H.  Peterson  ft  Son,  5601  San 
Pablo  Dam  Road,  Richmond,  Calif. 

Elmer  J.  Freethy.  1432  Kearney 
St.,  El  Cerrito.  Calif. 

R.  *F.  Johnson  ft  Son,  2036  San 
Pablo  Ave.,  El  Cerrito,   Calif. 

Haa«  ft  Peterson.  26  O'Farrell  St., 
San  Francisco,  Calif. 

9-10— EDUCATIONAL 
BUILDINGS 

6/4/47  •     9 

Contract   Awarded — Work    Start* 

June  5— CPA  Approval  Granted 
Elementary  School  Coet  $40,000 

KICYES,  Calif.,  Stanislaus  County. 
Owner  —  Keyes     Elementary    School, 

Keyes,  Calif. 
Architect — Russell  O.  DeL&ppe,  Clare- 

mont  Hotel,  Berkeley,  Calif. 
Frame  and  stucco  building. 
Contractor^-Charlee  E.  Mowray,  1398 

Newhall   St.,  San   Joee,  Calif. 


6/4/47  •     10 

Low  and  Only  Bidder*— Contract 
.  Awarded 
Shop  and  Music  Building 

Contract  Price  $80,518 
HOLX.ISTER,    Clif.,    San    Benito    Co. 

San    Benito    County    High    School 

and  Junior  College  site. 
Owner  —  San     Benito    County     High 

School  and  Junior  College  District, 

A.  S.  Cakebread,  secretary,  San 
Benito  High  School  and  Junior  Col- 
lesre.  Holllster,  Calif. 

Architect  —  Ernest  J.  Kump  Co.,  9 
Main  St.,  San  Francisco  5.  Calif. 

Music  building,  steel  frame,  stucco 
exterior  (90x100).  one-story,  to  con- 
tain band  and  choral  rooms,  each 
40  sq.  ft. ;  music  library,  instrument 
room,  instructors'  offices,  nine  in- 
dividual practice  rooms  and  en- 
semble room   (18x22  ft). 

Shop  building  (180x50  ft),  to  con- 
tain auto  and  metal  shop  (44x64 
ft),  wood  shop  (44x56  ft),  class- 
room (24x82  ft),  drafting  room 
(22x32  ft),  spray  booth,  finishing 
room  and  project  storage  room.  A 
12-ft.  corridor  wll  Iconnect  the  two 
buildings. 

Contractor — B.  ft  R.  Conetructlon  Co., 
110  Market  St.,  San  Francisco,  Calif. 
Contract    awarded    on    base   bid   of 

$87,791  and  $1722. 
Complete  bids  were: 

B.  ft  R.  Construction  Co.,  San  Fran- 
cisco, (1)  $84,727;  (2)  $87,791;  (8)  $56,- 
684:  (4)  $57,000;  (5)  $21,897;  (6)  $22,- 
560;  (7)  $1147;  (8)  $1268;  (9)  $1722. 

Pacific  Builders.  San  Francisco,  (1) 
$88,949:  (2)  $92,289.30;  (3)  $52,434:  (4) 
$58,907.09:  (5)  $24,513:  (6)  $25,260.59; 
(7)  ^72.99:  (8)  $997:  (9)  $1643.57. 

Pacific  Coast  Builders,  San  Fran- 
cisco, (1)  $91,675;  (2)  $94,675;  (8)  $56,- 
580;  (4)  $56380:  (5)  $22,075;  (6)  $22,- 
725;  (7)  $1060;  (8)  $1180;  (9)  $1800. 


WE  SPRAY 
WATERPROOF  PAINT 

AlamlauM  Spray  for  ladastrlal 
Roofs  oad  SIdawaiU 
Hydrozo  waterproof  paint  sprayed 
on  brick,  concrete,  tile,  stucco, 
stone  masonry.  Hydrozo  prevents 
curling  and  cracking  of  wood  shin> 
^es.  All  colors,  including  clear, 
available. 

C.  E.  &  S.  Company 

2342  •r«a«  Sfr^t 
■•rlwMy  PkoM  If  3204 
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HOSPITALS 


6/4/47  •     U 

Owner  Taking  Bid*— Due  Jun^f 

Hospital   (100  Bade) 

MILES  CITY,  Montana. 

Owner — U.  S.  Veterans'  Administra- 
tion, c/o  War  Department,  Corps 
of  Engineers,  Fort  Peck  District, 
Mont 


11 


6/4/47  • 

Low   and   Only   Bidders 

Ward  for  Infirm   Men 

NORWALK,   Calif.,   Los   Angeles   Co. 

Norwalk  State  Hospital. 
Owner — State  of  California,   Division 

of  Architecture,  Public  Works  Bldg. 

Sacramento,  Calif. 
State  Architect — Anson  Boyd,  Public 

Works  Bldg.,  Sacramento,  Calif. 
Reinforced  concrete,  one-story,  com- 
bined   floor  area    of   approx.    12,000 

sq.   ft.   with   hollow   tile   pariitlons 

and  clay  tile  roof  covering  . 
Alternate  bids  will  be  asked  for  the 

omission  of  certain  work. 

Complete  bids  submitted  June  3, 
were: 

General    Work 

V.  O.  Brunzell  Co.,  Box  432.  Gar- 
dena,  Calif..  (1)  base  bid,  $175,950; 
(2)  alt.  deduct  for  omitting  tile  roof 
and  substituting  composition  roof, 
$4800;  (3)  alt  deduct  for  omitting 
steam  line  conduit  including  pit,  $560. 

Robert  E.  McKee.  4700  San  Fer- 
nando Road,  West,  Los  Angeles,  Cal., 
(1)   $177,31)0;    (2)  $5900:    (3>   $1600. 

Griffith  Co.,  Los  Angeles,  Calif., 
(1)  $193,400;  (2)  deduct  $6300;  (3)  de- 
duct $1100. 

Heating   and   Ventilating 

E.  R.  Jordan,  1001  NO.  Isabel  St., 
Glendale,  (1)  base  bid,  $18,442:  (2) 
alt.  deduct  for  omitting  steam  serv- 
ices to  outside  of  bldg.,  $442. 

S.  Glen  Hickman  Co.,  Los  Angelfs, 
CaUf.,    (1)   $20,536;    (2)    $857. 
Electric   Work 

Fielding  Electric  Co.,  2145  W  Jef- 
ferson Blvd.,  Los  Angeles,  (1)  base 
bid,  $6863:  (2)  alt  deduct  for  omit- 
ting ele<^trical  service  to  outside  of 
bldg.,  $1861. 

Plumbing    Work 

S.  Glen  Hickman  Co.,  Los  Angeles. 
Calif.,  (1)  base  bid,  $23,038:  (2)  alt. 
deduct  for  omitting  plumbing  serv- 
ices  to  bldg.,   $3135. 


12-1 3— INDUSTRIAL 
BUILDINGS 


6/4/47  •     12 

CPA  Approval  Granted — Owner  Tak- 
ing Lump  Sum  Bide  Trom  General 
Contractors — Due  June  Mth 

Meat  Packing  Plant  Cost  $40a000 

OAKLAND.  Calif.,  Alameda  County. 
Jackson  St.,  betwen  2nd  and  3rd 
Sta. 

Own«r— John  MorreU  ft  Co.,  364  2nd 
St.,  Oakland,  Calif.;  main  office. 
Ottumwa,  Wapello  County,  Iowa. 

Architects  —  Henschien,  Everds  ft 
Crombie,  59  E.  Van  Buren  St,  Chi- 
cago, III. 

Brick  and  reinforced  concrete,  part 
basement  and  part  second  floor,  L- 
shaped,  100x175x200  ft;  plumbing 
and  water  supply,  boiler  and  heat- 
ing installation,  electric  power  and 
light  installation;  includes  freight 
elevators,  cold  storage  rooms,  re- 
frigeration equipment,  smokerooms, 
incinerator  and  steel  rolling  doors. 
Plans  and  specifications  obtainable 

from    the    office    of    the    architects 

upon  deposit  of  $50. 


6/4/47  •     la 

Owner  Taking   Bids — Duo  June  18 

Factory   Building 

SAN  FRANCISCO,  Calif.  22nd  and 
Mississippi  Sts. 

Owner— De  Boom  Paint  Co..  1000  Bry- 
ant St.,  San  BYancisco,  CaUf. 

Architect  —  Hertzka  ft  Knowles,  85 
Post  St,   San   Francisco,  Calif. 


6/4/47  •  12 

Correction — Low  and  Only   Bidders — 
Held    Under  Advisement   for   one 
Week — Warehouse 

OAKLAND.  Calif..  Alameda  County. 
Peralta  and  Helen  Streets. 

Owner— Mofwear  F*alnt  Co.,  M.  Fried- 
man, president,  568  14th  St.,  Oak- 
land, Calif. 

Consulting  Engr— Carl  S.  Replogle, 
510  Boulevard  Way.  Piedmont,  Cal. 

Steel  frame  and  brick,  one-story  and 
mezzanine.  141x133  feet  to  include 
cafeteria  and  washroom,  reinforced 
concrete  loading  dock,  61x33  feet; 
second  of  eventual  three  units. 

Low  Bidder— Wm.  M.  Greuner,  2727 
Parker  St,  Berkeley,  Calif.,  $68,- 
750.00. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date 
8-4— 
6-4—2 
6-4—2 
6-4—7 
6-4—2 
6-  4—10 
6-4—8 
6-  4  — 


IKWP.M.- 
:00  P.M.- 
:30P.M- 

ItOOP.M- 
:00  A.M.- 

trOOPJkC- 
2:0OP.M 


Project  Noted  In  Issue 

-Store  Building  Palo  Alto  5-26 

-Painting   and   Repairs,  Monteaano,  Waah.  4-  8 

-Painting.   Lock   Boxes  and  Repairs,  Redding  B-18 

-.Jr.   High   Sch.    (Unit  3)  El  Centro  5-  8 

-Pair ting.  Etc.  CmtraMa  Wash.  4-  9 

-Veterans'    Hospital  (Superstructure),  Buffalo,  N.  Y.  5-27 
-Painting   and    Repairs,  Spokane,  Wash.  4-  t 

—  P.    O.    Repairs        Re<iding  6-12 


ENGINEERING  PROJECTS 


6-  4 —  S  :00  P.M. — Grading  and  Surfkcing,  T^l  Dorado  County  5-  • 

«-  4 —  2:00  P.M. — Surfacing  Humboldt  County  8-  » 
6-  4 —  2 :30  P.M. — Fitzgerald  Avenue  Sewer  Extension,  San  Francisco  5-20 
6-  4 —  2:00  P.M. — Grading  and  Surfacing.  Santa  Crux  and  San  Mateo 

Counties  6-  » 

6-  4 —  2:80  P.M. — Presidio  Avenue  Widening,  San  Ftanclsco  5-10 
6-  4 — 10 :00  A.M.— Dikes  and  Water  Tank.  Hungry  Horse  Project, 

Montana  5-19 

6-  4 —  SKWP.M. — Stevens  Bridge  (Repair),  Yolo  County  5-14 

6-  4 —  2K)0P.M. — Park  Improvements,  Monterey  County  5-14 

6-  4 —  2 :00  P.M.— Repair  Bridge          Mendocino  County  6-  6 

6-  4 —  2:00  P.M. — Traffic  Signal   Systems,  El  Cerrito  and  Richmond  5-  ? 

6-  4 —  2:00F'.M.— Grade   ft   SHirf.          San  Luis  Obispo  Co.  «-  8 

5-  4 —  2:00  P.M. — Overcrosslng            Oakland  5-  • 

6-  4—  2:00  P.M.— Widen  Bridge  Trinity  County  5-  « 
6-  4 —  2 -00  P.M.— Drlvovay  ^>ten.     Havwnrd  5-12 


Complete  bids  received  May  29 
were: 

Wm.  M.  Greuner.  2727  Parker  St, 
Berkeley,    Calif.,    $68,750. 

Vesey  Constr.  Co.,  Oakland.  Calif.. 
$69,763. 

D.  W.  Nicholson,  San  Le&ndro, 
Calif..  $70,206. 

California  Builders  Co.,  Inc.,  Oak- 
land,  Calif..    $71,009. 

Harry  K.  Jensen,  Oakland.  CaUf.. 
$71,608. 

Robert  L.  Wilson,  Slan  Francisco, 
Calif.,  $78,809. 

Correction  in  low  bidder. 


SUPPLIES  AND  EQUIPMENT 


6- 
6- 
6- 
6- 


4— 


3:00 

2:00 
2:00 
2:00 
8:00 


P.M. — Motor  Grader  Rental,  Marin,  Napa  and  Sonoma 

Counties  6-  8 

P.M. — Refrigerators,  Washing  Machines,  San  Francisco  6-  3 
P.M — Transformers.  Etc,  ColnmMn  Basin  Project.  Wa*h.  4-29 
P.M.— Oil  Burner  and  Heater,  Red  Bluff  5-  9 

P.M.— Filtration  Plant  Materials,  Martinez  5-18 


SUB-CONTRACT  INFORMATION 


6-  4 —  1:30  P.>K — Refinishing  Floors  San  Francisco  6-  8 

6-  4—  2:00  P.M.— Painting  Kelso.  Wash.  4-U 

6-  4—  2 :00  P.M^-Palnting  Fresno  4-11 

6-  4—  2 :00  P.M.— Metal  Roof.  Eta      Hoqulam.  Waah.  4-11 

6-  4 —  2K)0PJf. — Driveway  Extension.  Hayward  4-2B 

6-  4—  2.00P.M.— Cil    Burner.    Etc.     Red    Bluff  4-29 

6-  4—  2 rOOP' M— Painting  Fresno  5-12 

6-  4 —  — Wrecking  or  Removing  House.  Berkeley  5-18 

6-  4 —  2:80  P.M. — Paint  Schools  San  Francisco  5-27 

6-  4—  8.80PJC.— Paint  Bridge  Metal  Work,  San  Francisco  5-27 

6-  4 —  2:80PJiL — Roofing  San  ¥*ranciaco  5-19 

6-  4 —  2:80P.1C. — Interior  Painting    San  Francisco  5-19 

6-  4 —  2  ;00  P.M.— Water  Heater  Boiler,  San  Francisco  5-19 

6-  4 —  2 :86  P.M.— Interior  Painting    San  Francisco  6-20 
6-  4 — 10KN>A.M. — Asphalt  Tile  Floor  Covering  (Install).  Parker  Dam 

Project,  Arizona-California      5-20 


PALACE  HARDWARE  CO. 

Announces  ffte 

CORTRACT  HARDWARE  OIVISIOR 

and 

RRiLDIRG  SPECIALTIES  DIVISIOH 

IS  NOW  LOCATED  AT 

17  BLUXOME  STREET         SAN  FRANCISCO  7 

SUHer  6060 

■vildvrt*  Hardware  •  Contractors*  Supplies 

Overhead  Garoge  D0or  Hardware 

■erry  Aluminttm  Garoqe  Doors 
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Sub   Contracts  Awarded  On    Plumbing 
A    Heating    Worit — Owner    Will 
Take  Sub-Contract   Bids  On 
Electrical    Woric    Soon    at    the 
Richmond   Office 

Factory     Building 

RICHMOND,  Calif.,  Contra  Costa  Co. 
Northeast  side  of  Prlchard  St., 
adjacent  to  present  plant. 

Owner — American  Radiator  &  Stand- 
ard Sanitary  Corp.,  Pittsburgh,  Pa. 
Local  branch,  Crltcher  and  Es- 
sex,   Richmond,   Calif. 

Architect— Prack  &  Prack,  119  Fed- 
eral St.,  NE.,  Pittsburgh,  Pa.,  and 
360  Crenshaw   St.,   Torrance.   Calif. 

Steel  frame,  reinforced  concrete,  2- 
story,  monitor  roof,  2(X),000  sq.  ft. 
for  manufacture  of  brass. 

General  ContractotN— Empire  Constr. 
Co.,  Ltd.,  344  Harriet  Street,  San 
Francisco,  Calif. 

Plumbing  &  Heating  Contractors— 
Macnson'H,  151-161  Tehama  St..  San 
Francisco.    Calif. 


Sach  bid  must  be  accompanied  by 
certified  check  in  amount  of  not  laaa 
than  10%  of  bid. 


18.19^RELIG!OUS  BLDGS. 


6/4/47  1» 

Contract  Awarded 

Church  Coet  U*»AQO 

SAN  DIEGO.  Calif.,  San  Diego  Co. 
Owner— Sacred  Heart  Church.  Father 

Owen  Hannon,  paator,  Marborough 

and  Orange  Sta.,  San  Diego,  Calif. 
Architect  —  Frank    Hope,    Bank    of 

America  Bldg.,  San  Diego,  Calif. 
Reinforce   dconcrete    walls,    concrete 

arches,     concrete     terraazo     walls, 

concrete  and  tile  roof. 
Contractor — Nielsen  ConstruoClon  Co« 

8127    Jefferson    Blvd.,  'San    DlegOt 

Calif. 


If 


6/4/47  • 

Owner  Talcing   Bids — Due  June  9 

Church 

OAKLAND,   Calif.,   Alameda   Cofnty. 

Grand  Avenue  bet.  Lee  and  Lenox. 
Owner     —    Seventh     Day     Adventist 

Chijrch 
Arch.— John     B.     Anthony.     428    ISth 

St.    Oakland,    Calif. 
Engineer— J     Y     Long     Co.,     Eastoa 

Bldg..  428   13th   St..  Oakland.   Calif. 


20-21-^OCIAL  &  RECREA- 
TIONAL BLDGS. 


12 


6/4/47  • 

Contract   Awarded 

Meat  Rendering  Plant     Coat.  8200.000 

SAN  JOSE,  Calif.,  Santa  Clara  Co 
Berryessa    Road. 

Owaer — Kaufman  Meat  Co.,  Berry- 
essa  Road,   San   Jose,  Calif. 

Engineer— Myron  C.  Gould,  Associ- 
ates, 149  New  Montgomery  St.,  San 
Francisco,   Calif. 

Modem  feeding  facilities  and  new 
reduction  works,  pre-cast  concrete, 
as  first  two  units  in  a  million  dol- 
lar expansion  program  to  be  spread 
over  a  3-yfur  period. 

Contractor — Gresham  Constr.  Co.,  344 
S.   Francis,  Sunnyvale,  Calif. 


I4.17--PUBUC  BUILDINGS 

6/4/47  •     14 

Owner  Taking  Bid*— Due  June  10, 
4  P.  M.  I 

Amphitheater 

OAKLAND,  Calif.,  Alameda  County. 
Mosswood  Park  and  Playground. 

Owner — Board  of  Playground  Direc- 
tors of  the  City  of  Oakland,  Robert 
W.  Crawford,  secretary,  Room  &16, 
City  Hall,  Oakland,  Calif. 

Reinforced  concrete  construction. 
Plans  and  specifications  obtainable 

from  the  above  office. 


6/4/47  •     21 

Work  Started — Foundatlona  Poured 
SANTA  CRUZ,  Calif.,  Santa  Crux  Co. 
Owner— F.  D.  McPherson,  26  Church 

St.,  ,Santa  Crus,  Calif. 
Architect  — C.    J.    Ryland,    Box    847, 

Monterey,  Calif. 


Summor^  f  II 

Roof  Struct  51 1 «  ^ 


Wbea  pleaalMfi 
year  aaw 
balidlMf  for 
t«4«y's  MM^*. 

Calf  .  .  * 
SUMMIUIU 


1746  Thirtornth  Slr<u  t 
Oaklanti,  Californi.. 

T  W  i  '.o  ,.  ?>  <      10. 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFHT  HANGERS        REINFORCED  PAPER 


All  Types  of  Concrete  Construction  Specitdtiet 

W.    J.    BURKE    &    CO.,    IN-C. 


780  Bryant  Street 


San  Francisco 


Phone  GArfield  876S 


Over  4000  Tons — Various  Shot 

PIPE  and  TUBING 

Sins  Vi"  to  40".  lightweight,  standard.  X  baovy 
and  XX  Heavv.  including  Va".  'A".  1".  I'A".  IVa*', 
and  2"  Black  and  Galvanized.  Odd  sizes  our 
specialty.    Big  stocli  of  VALVES  AND  FimNGS. 

300,000  Ft.  6"  Ughfwighf  P/po 


NEW  STEEL  lUILDINGS  2S'  x  BO* 
PLUMBING  SUPPLIES    •    FIRE  HOSE 
PENCE  POSTS   •   CLOTHES  POLES 
STEEL  PLATES,  BARS.   •    OTHER  ITEMS 
WE  BUY.  SELL.  RENT,  EXCHANGE 


Construction^  Mining^ 
Industrial     Equipntont 

Air  Compressors.  AC  and  DC  Generators,  Light 
Plants,  Cranes,  Shovels.  Draglines.  Pumps,  Pneu- 
matic Tools.  Electric  Tools,  Hand  Tools,  Motors, 
Switches,  ttoists.  Winches.  Kitchen  Equlpn^ent, 
Welding  Equipment.  Torches,  Tips,  Rods,  Welding 
IMachines.  Wire  Rope.  Wire  Rope  Accessories, 
Flexible  Shafting.  Hot  Water  Heaters.  Hl-Speed 
Drills,  Reamers. 

Writ;  Wlr»  or  Phone 

LAWRENCE  PIPE  CO. 

5030  Long  Beach  Ave.  Phone  KImboll  1234 

Los  Angeles  11.  Calif. 

Yard  No.  2:  Lynwood  Rood  &  Alameda  Sf. 
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WEDNESDAY,  JUNE  4.  1947 


Frame  and  Etucco,  baaalt  block  walla 

for  studio.  ' 

Contractor— Kermlt    J.    MeOranahan, 

Rout*  4,  Box  724,  Santa  Cruz,  Calif. 

«/4/47  •       20 

Owner  Taking   Bide— Due  June  9, 
8  P.  M.   (Biddere   Figuring) 

Junior    High    Qymnaeium    (Alter) 

Coet  »50,000 
PKTALUMA,   Calif.,    Sonoma  County 
«     Junior     High     School,     Ba«Bet     St., 
between  Broa4way  and  Fair  St. 

Owner  —  Board  of  Education,  of 
Petaluma  City  High  School  Dlb- 
trict,  Hall  Weston,  secretary,  High 
School  Bldg.,  Fair  St.,  Petaluma, 
Calif   . 

Architect — Robert  Stanton,  Pebble 
Beach,    Calif. 

Alterations  of  the*  ground  floor  area 
of  existing  gymna.sium  building. 
Plans  and  specifications  obtain- 
able from  the  office  of  the  secre- 
tary upon  deposit  of  $26,  refundable. 
Elach  bid  must  be  accompanied  by 

certified    or    cashier's    checit    or    bid 

bond  payable  to  the  Board  of  Eklu- 

cation,    Petaluma    City    High    School 

District,    Petaluma,  Calif. 

The     following     contractors     have 

taken   out  plans: 

Vogenson    Construction  Co.,   515   H 

St,  Petaluma,  Calif. 
John  H.  Frahm,  225  Kentucky  St., 

PetaluRui,   Calif. 

C.     S.     Phillips,     838    Keokuk     St., 

Petaluma.    Calif. 

Marin  Corp.,  P.  O.  Box  417,  Sausa- 

lito.   Calif. 

6/4/47  ,    '       20 

OEH   Approval   Granted   in   Amount 
of   $591,000 

Labor  Tempie 

OAKLAND,  Calif.,  Alameda  County. 
23rd  and  Valderos  Streets. 

Owner — Labor  'Temple     Association 
of  Alameda  County,   2111   Webster 
'         St,   Oakland,  Calif. 

Archltecta— W.  G.  Corlett  and  Ar- 
thur W.  Anderson,  Bank  of  Am- 
erica   Bldg.,    Oakland,    C&lif. 

Concrete,  four  stories,  to  include 
■teel  trusses. 

22-26 — RESIDENTIAL 
BUILDINGS 

6/4/47  23 

Owner  Taking  Bld^— Due  June  25, 

2  P.  M. 
Married  Officers'  Quarters,  Eto. 
INYOKERN,  Calif.,  Kern  Co.  Naval 

Ordnance  Test  Station. 
Owner  —  Officer  in  charge  of  con- 
struction. Naval  Ordnance  Test 
Station,  Inyokem,  Calif. 
Constructlonof  six  (6)  two-bedroom 
type  duplex  buildings,  eight  (8)  ga- 
rages, designated  as  MOQ  buildings; 
fifty-five  (55)  one-,  two-  and  three- 
bsdroom  type  duplex  buildings,  desig- 
nated as  MBMQ  buildings;  electrical 
distribution  system,  street  lighting 
and  fire  alarm  system  extensions; 
sanitary  sev/er  lines,  water  distribu- 
tion system  and  steam  distribution 
system  extensions;  roads,  parking 
areas  and  walks.  Tltemate  bids  will 
be  received  for  prefabricated  or  cast 
in  place  lightweight  concrete  build- 
ings in  lieu  of  the  quarters  shown  on 
the  plans. 

Drawings  accompahylng  Specifica- 
tion No.  18288  and  other  bidding  data 
may  be  had  on  application  to  the 
officer  In  charge  of  construction,  Na- 
val Ordnance  Test  Station,  Inyokem, 
Calif.,  as  of  June  2,  1947. 

Deposit  of  check  or  postal  money 
order  for  $50.  payable  to  the  Chief 
of  the  Bureau  of  Yards  and  Docks, 
is  required  for  the  safe  return  of  each 
set  of  bidding  data. 


from   theabove  office  of  the  owner. 

Following  contractors  have  been 
furnished  with  plans: 

Payne  Construction  Co.,  398  6th  St, 
San  Francisco,  Calif.  ^^     ^ 

Robert  Wilson,  427  Bryant  St,  San 
Francisco,  Calif.  _  , 

Whalen  Bros.,  2942  23rd  St,  Oak- 
land, Calif.  .,-.  „ 

B.  A  R.  Construction  Co..  110  Mar- 
ket St,  San  Francisco,  Calif. 

W.  C.  Thompson,  2801  3rd  St,  San 
Francisco,  Calif. 

Shapiro  &  Sage,  6221  Panama  Ave., 
Richmond,  Calif.  ^^    „ 

DeLuca  &  Son,  1746  Filbert  St,  ^an 
Francisco,  Calif. 

W.  C.  Akard,  226  Cervantes  Blvd., 
San  Francisco,  Calif. 

Mattock  Construction  Co.,  212  Clara 
St,  San  FranciBCO,  Calif 


^RoBenbe"^  Bros."omdlng    Co.,    12       tVactor.  B  F  Dean    3515  MiHslon. 
KOBeiiueiB    **»"«>.     _^ o >-,_u#      a  t  Tixrin     cinon-    TV   Ohurch    Street 


Oak  Grove  St,  San  Francisco,  Calif. 

Peter  Sorensen,  927  Arguello,  Red- 
wood City,  Calif. 

Charles  L.  Harney,  676  Berry  St, 
San  Francisco,  Calif. 

Charles  Wait,  666  Mission  St.,  San 
Francisco,  Calif. 

A.  M.  Hardy,  736  Clementina  St, 
&an  Francisco.  Calif. 

William  Mcintosh  &  Son,  730  36th 
Ave.,  San  Francisco,  Calif. 

Daley  Bros.  &  Son,  Box  127,  Bel- 
mont, Calif.  _       .,  .„ 

Henry  Arian  Construction  Co.,  4i4^ 
(leary  Blvd.,  San  Francisco,  Calif. 


ItaJ  Co.  1  r-towell  St 

ALTER.  $910  Shotwell  St;  owner 
and  contractor,  Arlelgh  Forbes, 
premises. 

SIGN,  electric.  $500;  SB  Cor  Post 
and  Powell  Sts;  owner.  Sir  Fran- 
cis Drake  Hotel;  contractor.  Elec 
Prod  Corp,  910  Harrison  St. 

DWELLING.  1 -story  frame.  $9000; 
243  S  Noriega  St  E  26th  Avenue; 
'  owner  and  builder.  Milton  Lent. 
5441    California    St. 

ALTER,  $5000;  333  Montgomery  St; 
owner,  Pacific  National  Baq^.  333 
MontKomery  St;  contractor.  Oliver 
Roiis.soau    Co.    725   Tehama    St 

ADD  GARAGE  and  remodel  front. 
$500;  29  Tucker  Ave;  owner,  Geo 
Rountree.   prem;   contractor,    same. 

ALTER,  $2000 r  1621  Waller  Street; 
owner.   Ann    Llndberg.   prem;    con- 


ALTER.  $1000;   W  Church   Street  30 

S   Jersey    St;    owner.    K   Thomson. 

1180    Key    Ave;    contractor,    Adam 

Arras,    660   Mission    St. 
REMODEL    store    front.    $1000:    2490 

ftin    Bryno    Ave;    owner,    John    C 

Perez,    129    Girard    St;    contractor. 

Alfred  DeBenedettI,  18  Santa  Ysa- 

bel    Ave. 


HILL8BOROUQH 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO 


ALTER  flwelling.  $500;  1533  Ninth 
Ave;  owner.  A  W  Franklin,  prem; 
contractor,    Myron    A   Johnson. 

PIPE  SHOP.  1-story  Class  A.  $5000; 


DWELLTNNO,  $20,000;  1604  Black 
Mountain  Road;  owner,  James  L 
Schooler.  4269  24th  St.  San  Fran- 
cisco: builder.  Harold  Neal,  4269 
24th  St,  San  Francisco. 

DEMOLISH  (residence),  $1000;  2101 
Forest  View  Rd ;  owner.  Ben  Wax, 
prem;  demolisher,  Pedinsula  Scrap 
Iron  &  Metal  Co,  335  Cuardo,  Mlll- 
brae. 

DWELLING,  $20,000;  Lot  103,  Up- 
lands. Hillsborough ;'  owner,  J  M 
Friedman,  28  Parker  Ave,  San 
Francisco;  builder,  Perry  Lubman, 
5401  Mission  St  San  Franciaco. 

DWELI^ING,  $30,000;  Dbt  19,  Hills- 
borough Knolls ;  owner  and  builder, 
Leadley  Sc  Leadley,  231  2nd  Ave, 
San  Mateo. 

ALTERATIONS,  $9000;  372  Roblar 
Ave;  owner,  Edgar  M  Meakln, 
prem;  builder,  Allan  Mclntyre  A 
Son,  446  Highland  Ave.  San  Mateo. 

ADDITION,  IS640 ;  2300  Ralston  Ave ; 
owner,  A  E  Roth,  prem;  builder. 
Wells  P  Goodenough.  Palo  Alto 


Iw^ells  F  Grooaenougn.  t-aio  aiio. 
BATH    HOUSE.    $5000;    1864    Flori- 
,..,  ^    ,, .       bunda  Ave;  owner.  Charles  S  How- 


contractor,  Stone  &  Webster  Engrg 
Corp. 

ELEC  SHOP*,  1-story  Slass  A,  $5000; 
N  Evans  I  Ave  4  S  Jennings;  own- 
er. P  G  &  E  Co.  956  Evans  Ave; 
contractor,  Stone  &  Webster  Engrg 
Corp. 

ALTER  flats.  $750;  735-7  15th  Ave; 
owner  and  contractor,  F  Carll- 
varis.  738   17th   Ave. 

ALTER  market.  $2500;  W  Cor  30th 
and  Mission  Sts;  owner.  Grlggl  & 
Moore,  prem;  contractor,  Morcsl 
&  DeLucchl. 


ard  Jr,  prem;  builder,  Oscar  L 
Cavanaugh  &  Son,  S18  B  St,  San 
Mateo. 

CAR  PORT.  $800 :  607  W  Santa  Ines ; 
owner  and  builder,  Carl  L  Hoag, 
premises. 

DWELLING,  $26,000;  1827  Eliawood 
Court;  owner,  H  L  Landon,  1524 
Floribunda  Ave,  Burllngame ;  build- 
er, Charles  Hammer,  1524  Flori- 
bunda Ave,  Burllngame. 


1208  Coallnga;  owner,  C  R  Fisher, 
c/o  531    San   Pablo,   Albany;   build- 
er.   T   G   Anthony,    531    San    Pablo. 
Albany. 
GARAGE.  3-ROOM  APT.  above.  $2,- 
200;    815   26th;    owner   and    builder. 
Leo   Satchw.sl.    1629   Garvin. 
STORE    BLDG.    $6000;    649    So    52nd; 
owner.    C    W    Lee.    c/o    RFD    1041, 
Richmond;    builder.    C    F    Kayser, 
RFD     1041.     Richmond. 
5-ROOM    STUCCO  COTTAGE.    $«?000; 
2811  San   Luis;  owner  and   builder. 
Monroe     McGlU.     681     Vintage     St. 
Richmond. 
6-ROOM   RUSTIC   COTTAGE.   $7000; 
5027  Garvin;   owner.  Wm   D  Gibbs. 
c/o    2824    San    Pablo.    San    Pablo; 
builder.    Advanced   Bldrs,   2824    San 
Pablo.    San    F^blo. 
ATTACHED    pARAGE     &     LAUN- 
DRY,  bedroom  &  bath   add.   $381)0; 
939  32nd;  owner.  Joe  Slndiclch.  939 
32nd;     builder.     Sharp     &     Nieder- 
myer.  2361   Garvin. 
OFFICE     BUILDING,     $40,000:     2105 
Macdonald :    owner.    Pacific    Tel    & 
Tel.    2105    Macdonald;    builder,    El- 
mer   J    Freethy,    1432    Kearney    St, 
El    Cerrito. 
MANUFACTURING    BLDG.    $25,000; 
2534    Florida;     owner,    Parr    Rich- 
mond   Terminal.    Foot    of    10th    St; 
builder.  W   C  Tait  Co.   461   Market 
St.    San   Francisco. 
5-ROOM  STUCCO  COTTAGE.  $7500; 
1420  Haye.s ;    owner,   Robert   Luoa.s, 
c/o  1540  25th   St;   builder.  M  T  U'- 
Ren,   IfyW  25th   St. 
5-ROOM/RlTSTIC    COTTAGE.   .$5500: 
2,361    McBryde :   ow  ner  artd    builder, 
Joseph    J    Smith.    2728    Panhandle. 
5-nOOM  STUCCO   COTTAGE,  $6'SO0: 
2201    San   Mateo:   owner  and   build- 
er. J  R  Armstron.  2201   San   Matpo. 
SOFT    drink:    BOTTLING    PLANT. 
$9500;   518  South  11th;   owners  and 
builders,  J  H  Winger  &  J  D  Burns. 
1620  4th  Ave,  Sacramento. 
5-ROOM   RUSTIC   COTTAGE.   $7000; 
2821  San  Luis;  owner.  Ray  D  Nich- 
ols,   1335  Panhandle   Blvd ;   builder. 
Pearl   J  McJimsey.  1335  Panhandle 
Blvd. 
MASONRY  STORE  BLDG,  $9600:   38 
Washington :     owner    and     b'l'l'ler. 
Stanley  C  Wunderllch,  410  W  Rich- 
mond  Ave. 
STORE*  &     5-ROOM     RESIDENCE. 
$8000;    1429   Filbert    St;    owner  and 
builder.   Jewel  Wilson.   1624   6th    St. 
STUCCO    DUPLEX.    3-room.s,    $7500; 
3401    McBryde;    owner    and    build- 
er. L  E  McCausland.  3415  MfBrvd^. 
MA.«ONRY     GARAGE     &     OFFICE, 
$10,000;  12  18th;  owner  and  builder, 
Basil   Spurr,   2.S6  So  15th   . 
MASONRY     STORE     ROOM,     $2000; 
12    18th:    owner   and    builder,    Basil 
Spurr.   256   So   15th. 
6-ROOM   RUSTIC   COTTAGE,   $7500; 
1094  24th ;  owner  and  builder,  Ger- 
ald  Anderson,   2817   Nevin   Ave. 


CITY    OF    SACRAMENTO 


OARAGE.    $750;    4640    B    St;    owner 

and    builder.    A    Aiken. 
3-ROOM     DWELLING.     $2600;     1817 

52nd    .St ;    owner   and    builder.   C   A 

Dnodv,    IWS?    SlBt    St 
6-ROOM     DWELLING,     $6680;     1818 

.52nd   bt ;    owner  and    builder,   H   G 

Swanson,    Rte    1.   Box   222. 
SALES    BLDG,    $3000;    1330    Alham- 

bra    Blvd;    owner,    Harmon    Rowe; 

architect,   Herbert   Goodiiastor,  Ml- 

tau    Bldp,    Sacramento. 
LATH  HOUSE  FOR  NURSERY,  $2.- 

000;    1330    Alhambra    Blvd;    owner 

and    builder.    Harmon    Rowe. 
TEN    6-ROOM    DWELLINGS    $6,000 

each;    4740   and    4730    Brand    Way; 

148   and   142    Falon    Way;    143,    137. 

131,  121,  117,  111  Coloma  Way;  own- 
er  and    builder,    R    H    Sutter.    1732 

3rd  Ave. 
REMODEL  DWELLING,  $3000;   3208 

12th 'Ave;  owner  and  builder,  A  W 

McDanlel. 
REMODEL    DWELLING,    $800;    3141 

Donner   Way;    owner   and    builder. 

C    Tripodi,    107    24th    St. 
DUPLEX,    $7000;    613    615    20th    St; 

owner  and  builder,   Bruno  Salo. 


' DOORS 

Two  and  Three  Paneb 
2  ft.  0  in.  X  6  ft.  8  in. 
2  ft.  4  in.  X  6  ft  8  in. 
2  ft.  6  in.  X  6  ft  8  in. 
Some  Miscellaneous  Sizes 
Grade  A,  $6.50  each 
Grade  C,  $5.75  each 

NEWSOME  &  BECHTEL 

INCORPORATED 
5760  Shellmound  St.,  Emeryville 
Calif.     -     Phone  OLympic  5572 


BERKELEY 


BONDLITE 

The  Penetrating  and  Bonding 

OIL    PAINT 

•  Covers  day-old  plaster 

•  Paints  safely  over  calcimines 

•  Hides  old  water  stains 

•  Applicable  over  wall  paper 

•  Dries  in  one  hour 

•  Excellent  coverage — low  in  cost 

PACIFIC   MILL   &   MINE 
SUPPLY  CO..  Inc. 

526  Folsom  Street,   San  Franciico 
.     DOOglas  5921 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


28^&-4MISCELLANEOUS 
BUILDINGS 


4/6/47  •  .  ^28 

Ownar  Taking    Bida— Dua  June  24. 
3  p    M.— Convenience  Station  Addn. 

SAN    FRANCISCO,    Calif.     Hunting- 
ton Park. 

Owner — Park  CommlsBlon  of  the  City 
City  and  County  of  San  FranclBCo. 
Gerald  J  I^lnares,  secretary.  Mc- 
Laren Lodge,  Golden  Gate  Park. 
San  Francisco,  Calif. 
Speclflcatlonn    obtainable   from   the 

Above   office. 


-Due  June  IS, 


28 


6/4/47 

Owner  Taking  Bid 
2  P.   M. 

RMtoratlon  of  Preml««»;   Job  2746; 
SMial   04-203-47-83 

SAN  FRANCISCO.  Calif.  Landa  End. 

Own«r— War  Department,  Corpe  of 
Engineers.  74  New  Montgomery  St, 
San  Francisco.  Calif. 

Plans  by  engineering  department  of 
owner. 

Work  Involves  removal  of  govern- 
ment Installations,  restoration  of  a 
public  latrine  and  the  closure  of  a 
pedestrian  tunneL  .     . ,    i 

Plans  and  specifications  obtainable  I 


DWELLINGS,     two     l-story     frame, 
$8850    each;    N    Noriega    95,    120    E 
38th    Ave ;  "  owner    and    builder,    C 
T  Lindsay.  824  Taraval  St. 
REMODEL  store,   $800:    1345  Mlx.<<lon 
St;   owner,   Herbst   Bros.   l.*525  Ml.s- 
slon  St :  contractor,  G  P  W  Jensen 
A    Sons,    Inc.   320    Market    Street. 
SIGN.  $9.50;   SW  Cor  Powell  and  C- 
Farrell    Sts;    owner.   Yoaemite    Bev 
Co.    prem;    contractor,    Elec    Prod 
Corp,  010  Harrison  St. 
INSTALL    offices    In    garage,    $4000; 
150    First    St;    owner,    Barrett    Ga- 
rage«,   Inc,   prem :   contractor,   Bar- 
rett &  Hllp.  918  Harrison  St. 
SIGN.  $600;   1560  Fillmore  St;  owner, 
Anglo    California     National     Bank, 
prem;    contractor.    Electrical    Prod 
Corp.  910  Harrison  St. 
REMODEL  and  alteratlon.s,  $500;  910 
Shotwell    St;    owner    and    contraa- 
tor.  Arlelgh  C  Forbes,  premises. 
SIGN.    neon.    $985;    500    Clement    St; 
owner,    Scarfart.    prem;    contractor, 
Bnimfleld    Elec    Sign    Co,    965   Fol- 
8(>m   Street. 
PARTITIONS.  $945;  148  Natoma  gt ; 
owner,    Pacific    Tel    &    Tel    Co.    140 
.  New    Montgomery    St ;    contractor, 
N    H    Si»>erg  &   Son,   Oakland. 
DWELLINGS,    eight    l-»tory    frame, 
$K500   each;   N   Sloat    Blvd   275,  300. 
400.    325.    S-V).   .175.    425.    450    W   87th 
Ave;    owner,   Guh    Moeller  &   Sons, 
6260  Geary  Blvd ;  contractor,  Arne- 
sen    Con»tr   Co,    1700   4«th    Ave. 
REMODEL   bank,   $15,000;    433   Cort- 
land   Ave :    owner.   Bank   of   Amer- 
ica,   300    Montgomer>'    St;    contrac- 
tor. Capital  Co,  1   Powell  St. 
ALTER    bank.    $2000;    550    Montgom- 
ery   St ;    owner.    Bank    of    America, 
300    Montgomery;    contractor,   Cap- 


AUTO   SALES,   $600;   2517   Shattuck; 
owner,  Miley  Ho\iae,  prem;  builder, 
Frank  A  Stead,  I960  Addison. 
ALTERATIONS,    $1600;    1714   Blake; 
owner,    Victoria    Harris,    premises; 
builder,  J  Thomas  Young,  763  Crag- 
mont. 
ALTERATIONS,    $700;    811    Carlton; 
owner,  H  C  Macauly  Foundry,  811 
Carlton;    builder.    George   S    Tandy 
A  Son.  1213  20th  St,  Richmond. 
ALTERATIONS.     $800;     2724     Dohr; 
owner,  N  Rebell,  premises;  builder, 
Reece  &  Pete.  3421  Hannah  St.  Oak- 
•  land. 

ALTERATIONS,    $1500;    1729   Grove; 
owner  and  builder,  Lena  E  Thurs- 
ton, 23.%6  Hllgard. 
DWELIJNG     (6-room).    $11,040;     173 
Falrlawn    Dr;    owner  and    builder, 
J  P  Williamson.  1200  Swens  Rd. 
GARAGE.  $800;  173  Falrlawn;  owner 
and   builder.  J   P  Wllllamaon,   1200 
Swens  Rd. 
DWELLING    (6-room),    $16,000;    1859 
Thousand  Oaks ;  owner,  Louis  Cella, 
691  Ensenada;  builder,  W  J  Krans, 
6042  Broadway  Terrace.  Oakland. 
DWELLING    (8-room),    $15,000;    1888 
Thousand   Oaks;   owner,  Joseph    P 
Russo,    966    Evelyn    Ave.    Albany; 
bulkier,  W  J  Krana,  6042  Broadway 
Terrace,  Oakland. 


STEEL  FIREPLACE  UNITS 

BENNETT  "WARMAIRE"     FIREPLACES 
PERFECT  FORMS  FOR  FIREPLACE  MASONRY 

EFFICIENT  UTILIZERS  OF  FUEL 
ADAPTABLE  FOR  ALL  FIREPLACE  DESIGNS 
. . .  Also  . . . 
BENNETT  '  FLEXSCREEN"  SPARK  CURTAINS 


GUNN  CARLE  &  CO. 

20   Potrero   Ave.  UNderhill   5480  San   Francisco 


RICHMOND 


5-ROOM  PTUCCO  COTTAGE,  $6000; 
1215  Coallnga:  owner,  C  R  Fish- 
er, c/o  531  San  Pablo.  Albany; 
builder,  T  G  Anthony.  531  San 
Pablo,     Albany. 

6-nOOM    RUSTIC   COTTAGE.    $6500; 


WATER  HEATERS 

MANUFACTURED  BY  KEWANEE  lOILER  CORP. 

FULLY  AUTOMATIC  .  .  .  WITH  OR  WITHOUT 
OIL  BURNERS 

600  gallons  per  hour  •   250,000  BTU  per  hour 
A  large  stock  and  attractively  priced. 

THE    BROOKMAN    CO.,    INC. 

2833  Third  StrMt  SAN  FRANCISCO  ATwatar  9M4 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 

HEAVY  DUTY  SWINGING  SCAFFOLDS 

WEDGE  NOTCH  COLUMN  CLAMPS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  S»r««t        DOuglos  S582        San  Fronclsco 

INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Horrlson  Str»«t        DOuqIas  5582        San  Francisco 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


STRUCTURES.^ 

IMtOBroaATBD 

220  ■••tt.-.nr  Wmt.  YUkiMi  •-•«« 

•*■   FrM*iW«  4.  C«1H. 

mer«MMit«  ©•••! 

1014  -  ath  St..  ^OD*  Sao.  StMs 


IPII 


M*IWMm»ll 


"lEilEDIIAIiDWUl 


PRODUCIO   BY 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTRUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 

SAN  FRANCISCO        tMMi  CTUilfXC  CCDIfirC         PORTIAND 


LOS  ANGILIS 


COASTWIDE  SERVICE 


SIATTll 
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F  WiUlams,  11«  B  39th  Ave,  San 
Mateo. 
DWELLJNG,  J580O;  Lot  103,  Shore 
View  Tract;  owner,  B  M  Mason, 
premises;  builder,  H  Shapiro,  381 
Franklin  St,  San  Mateo. 


Completion  Notices 


ALAMEDA   COUNTY 


3-ROOM  DWELLJNG,  $2500;  3832 
12th  Ave;  owner  and  builder,  Ray 
.Warren. 

DUfLEX,  $14,000;  2549  14th  St;  own- 
er and  builder,  G  J  Harlan,  Box 
755,    Sacramento. 

OFFICE  BLDG,  $1000;  1805  K  St; 
owner,  PhelpH ;  bui'lders.  Gavel  and 
Flanders. 

OAKLAND 

ALTER,  $500;  1524  57th  Avenue; 
owner  and  builder.  M  P  Hansen. 

GARAGE,  $500;  2600  56th  Ave;  |)wn 
er,  M  Burtue'chelli,  prem ;  buiflor, 
Chas  Ungaretti  &  Son,  1727  Foot- 
hill  Blvd. 

ALTER    AND    REPAIR,    $900;    2208 
Webster   St ;   owner,   Fred^E  Reed, 
Trustee,    493    Merritt    Ave;    builder, 
C  H  Thrams,  1100  6th  Ave. 

ALTERATION,  $500;  421  Perkin8*Bt; 
owner.  Doctor  Lily  Z  Harris,  1614 
Broadway;  builder,  Person  Constr 
Co,    1078   Ardmore    Ave. 

ADDITION,  $1000;  1219  92nd  Ave; 
owner  and  builder,  R  C  Malgradi. 

ALTERATION,  $500;  1025  Ardmore 
Ave;  owner,  Dr  W  C  Helfrich, 
prem;  builder,  Scdtt-Buttner,  534 
20th    St. 

REPAIRS,  $1000;  1502  Jackson  St; 
owner.  John  Williamson.  P  O  Box 
202  Santa  Barbara;  builder,  J  V 
Amell,  2217   Parker  St. 

ELECTRIC  SIGN,  $500;  3851  East 
14th  St;  owner.  Transport  Motor 
Co,  prem;  builder.  Electric  Prod 
Corp,  950  30th  St;  also  another 
electric  .sign.  $250. 

ADDITION.  $900;  6546  Masonic  Ave; 
owner  and  builder,  N  H  MacDon- 
ald,   3020   Harrison,    St. 


Recorded  Completed 

May  29,  1947—15539  2nd  St,  San 
Lorenzo,  Calif.  Wallace  C  Cor- 
ner to  E  D  Soward  Mav  27,  1947 
Mav  29,  1947—20700  WESTERN 
BLVD,  Hayward,  Calif.  Arnold 
C  &  Clara  B  Norman  to  whom  it 

may  concern   May  23,   1947 

May  29,  1947—1011  83rd  Ave,  1237 
80th  Ave.  1192  60th  Ave,  6214 
Maldon  St,  1232  88th  Ave.  1137 
Seminarv  Ave  &  10008  Voltaire 
Ave,  Oakland,  Calif.  Alameda 
Homes  Co  to  whom  it  may  con- 
cern    May  27,  1917 

May  29,  1947—1  each  Lot,  LOTS  4. 
5  &  6.  TRACT  745.  Oakland, 
Calif.  Leslie  C  Dawe  to  whom  it 

may    concern    May   29.    1947 

May  29,  1947— LOTS  9  &  10,  BLK 
R,  Map  Iveywood,  Oakland,  Cal. 
Louis    Amico    to    whom    it    may 

concern    .' May   29.   1947 

June  2,  1947— LOTS  1  &  2,  BLK 
8,  Map  High  St  Terrace.  Oak- 
land, Calif.  Fredrick  J  &  Ver- 
dele    Green    to    P    Royal    Haul- 

man    May   22,    1947 

June  2,  1947— LOTS  1  &  2.  BLK 
12.  Map  North  Cragmont,  Berk- 
eley.   Calif.    Herman    R    &    Vin- 

nie"  R  Hewelcke May   26.    1947 

June  2,  1947—2058  81st  Ave,  Oak- 
land, Calif.  Jess  A  Keoseyan  & 
Lerov    N    Minks    to    Charles    E 

Reischach May    26,    1947 

June  2.  1947— LOT  22,  BLK  2.  Tract 
779.  Eden  Twp.  Alameda  County, 
Calif.     Beverly     J     Campbell     to 

Subdivisions    Inc May   28.    1947 

May      31,      1947— LOT      427,      MAP 

Berkeley    View    Terrace,    Berke- 

,     ley,    Calif     Frederic    F    &    Ruth 

Schneidewtnd     to    Willis     Foster 

May    29.     1947 

May   29.   1947-491    491    A,   B,   C.   D. 
E,    &    F,    Stowe    Ave,    Oakland. 
Calif.  George  H  &  Lulu  B  Drys- 
dale   to   whom   it   may   concern 

May    28.     1947 

May  29.   1947—2307  99th  Ave.  Oak- 
land,   Calif.    Bostrom    &    Loverro 

to  whom  it  may  concern  

May    29.    1947 

,  1947—3093  BROADWAY.  Oak- 
land. W  A  Connell  to  H  J  Chris- 
ten.sen  Company  and  W  E  Lyon.s 
Const    Co May    24,    1947 


Richmond     City     Center,     Rich- 
mond.   Maude    Woods    to    Oscar 

Holland     May     22,     1947 

May  27,  1947- LOT  8.  LA  BONITA 
Tract,  near  Coiipord.  Winfred  L 
Hermansen    to  °  Gibb   &   Clymo 

May    23.    IWTT 

[May  27,  1947— LOT  39  A  FOR  LOT 
38,  BLK  35,  North  Berkeley  Ter- 
race. El  Cerrito.  Western  Homes 
Development   Co  to  Leonard   Vcr 

Mehr    Mav    23.    19C7 

Mav  27.  1947— POR  LOT  19.  MOR- 
AGA  GLOHIETTA,  Unit  No  1. 
near  Lafayi-tit'.  Jay  N  Bailey  to 
whom  it  may  concern  Mav  22,  19J'.7 
May  27,  1947— LOT  5.  BLK  3, 
Greene  Subdvn.  Antlooh.  Don  L 
Robinson,  et  al  to  Brock  &  Uoli- 

in.son    Mav    20,191? 

May  28.  1947--LOT  7,  BLK  5. 
Schaplro's  Central  Tract,  Rich- 
mond. Advanced  Builders*  Cor- 
poration to  whom  it  may  con- 
cern    May  23.  194T 

May  28,  1947— LOTS  24  *  25,  BLK 
25,  East  Richmond  Boulevard 
Tract,  Richmond.  J  M  Walker  to 
whom  it  ihay  concern.  May  23,  194T 
May  28,  1947-POR  LOT  17.  BLK 
1.  PRINGLE  ADDITION,  Wal- 
nut Creek.  Anthony  Zanco  to 
whom  it  mav  concern  Mav  20,  1947 
May  28,  1947— LOTS  36  &  37,  BLK 
42,  RICHMOND  ANNEX,  Rich- 
mond. Martin   M  Griffin   to  H  R 

Heston    May    15,    1917 

May  28.  1947— POR  LOT  39,  SANS 
CRAINTE,  Unit  No  2,  near  Wal- 
nut Creek.  Mae  bchofi^Md  to  Jo- 
seph   Brown May   27,    1917 

May  28.  1947— POR  LOT  2,  HIGH- 
WAY JUNCTION  Subdvn.  Con- 
cord. Manuel  J  .  Lucas  to  whom 
it  may   concern    May  22.  1947 


May  13,  1047 — Lot  10,  Swanston  Palxns 
No  3.  Max  A  Northern  to  Markwart 
Co. 

May  16,  1947— Lot  110,  Arden  Park 
Vlata.  Marvin  Q  Schwelgert  to  R 
Schweigert 

May  16,  1047— Lot  47,  Howell  Clark 
Tract.  J  R  Smith  to  W  E  Frye. 

May  16.  1047— Two  pieces  of  property 
on  ptn  Lot  10,  City  Acres  Addition 
No  1.  Walter  Jennings  to  whom  It 
may  concern. 

Mav  16.  1047 — On  B  St,  between  2nd 
and  3rd  Sts.  Edwin  F  Mays  to  whom 
it  may  concern. 

May  16,  1947— Ptn  Lot  52,  Rio  Linda 
Subdivision  No  2.  Edward  Schrelndl 
to  whom  It  may  concern.  And  an- 
other filed  for  same  property. 

May  16,  1947 — Two  pieces  of  property 
on  Lot.s  18  and  17.  Pool  Tract.  Ed- 
ward L  Pool  to  whom  It  may  con- 
cern. 

May  17.  1947- Lot  0,  Wright  ft  Klm- 
brough  Tract  No  39.  John  Irving 
WoodaVd  to  O  N/Halset. 

May  17,  1947~Lot  23,  Schmlts  Tract 
James  R  Shelton  to  Gordon  Soder- 
man. 

May  17,  1947— Lots  9,  16,  18,  22  and  4, 
Lynch  &  Hagel  Subdivision.  Jack 
W  Lynch  and  Michael  T  Hagel  to 
whom  It  may  concern. 

May  17,  1947— West  2,  Lot  204,  City 
Farms  No  4.  Frank  A  Bennett  and 
Dean  F  Hedman  to  whom  It  may 
concern. 

May  17,  1947--Ptn  Lot  132.  Carmlchael 
Colonj".  James  W  James  to  whom 
It  may  concern. 

May  17,  1947— West  1/3  Lot  16,  City 
Farms  No  2.  B  G  Aubery  Jr  and 
Jack  McDonald  Jr  to  whom  It  may 
concern. 

May   17.   1947— Ptn   Lots   248  and  247, 


SAN    FRANCISCO 


Recorded  Accepted 

June  3,  1947~E  PRENTISS  25,  50. 
75  N  Ogden.  Hugo  J  and  Astrid 
A  Bergstropfi  and  Elvln  and  Ve- 
ronica  Larvick  to  whom   it   nay 

concern May    28,    1947 

June  3,  1947— East  GREAT  HIGH- 
WAY 1.50  N  Ortega;  W  48th  Ave 
150  N  Ortega;  E  44th  Ave  ]i;5  K 
Lincoln  Way.  Arthur  and  Ma- 
deline Slavlenskl  to  whom  it  may 
concern June    2",    1917 


BURLINGAME 


STORE  BUILDING,  $8000;  Lot  21, 
Block  1.  Easton  Addition  No  1; 
owner,  J  P  Gunzelmann,  1320  Pa- 
loma  Ave,  Burllngame;  builder,  W 
O  Nicolaldes  &  Son,  1005  CaUfomla 
Dr,   Burllngame. 


SACRAMENTO  COUNTY 


Swanston  Park  Unit  No  L  CSharl** 
G  Patmon  Jr  to  Wm  Pry*, 

May  17,  1047— Lot  302,  Bellvlew  Vil- 
lage Unit  No  3.  Jei-old  O  M**h*k 
to  Robert  Jerauld. 

May  17. 1047— Lot  6.  Block  M,  Am*iid- 
ed  West  Del  Paso  Heights.  B«n- 
jamln  Schack  to  whom  It  may  oott- 
cern. 

May  19,  1047-FTN  LOT  372.  City 
Farms  Sub  No  4.  John  W  Lew- 
Is  to  whom  it  mav  concern 

May  19.  1947— PTN  LOT  0  BLK  38 
North  Sacramento  Subdlv  No  8. 
Stephen  G  Elliott  tow  hom  It 
may  concern    

May  19.  1047— LOT  57,  Rlversld* 
Village.  Leland  B  Arts  to  Ous- 
taf    Blomberg    

May  19.  1047— PTN  LOT  47,  City 
Farms.  Johanna  Hubs  to  whom 
it   may   concern    - 

May  19,  1047— PTN  LOT  4  O  H 
Dawson  Sub  No  1.  Adam  Jai- 
wlnskl  to  whom  It  may  concern.. . 


Gamerston  &  Green 
Lumber  Co. 

Wfcofesof*  and  Jebbfag  Ymrdt 

LUMBER  •  TIMIERS  •  TIES  -  PIR 

REDWOOD  PONDRROSA 

SUGAR  PINE 

Saa  Prancltee— 1  tOO  Army  %fr—i 
4Twof*r  1300 

Oakiand~2001   UvlagitoB  Str««t 
KEtlog  4-lt>4 


CONTRA    COSTA    COUNTY 


SAN   MATEO 


DUPLEX,  $12,750;  614  0th  Ave;  own- 
er and  builder.  J  B  Oswald,  527 
Carmel  Circle.  San  Mateo. 

DWELLING,  $7000;  Lot  12.  Block  28. 
San  Mateo  Terrace;  owner  and 
builder,  Hardlman  Construction  Co, 
San  Mateo.  ^  ^    ^ 

ALTERATIONS,  $800;  732  10th  Ave; 
owner,  F  Kelly.  P^em ;  builder  J 
Harris,     315     Ranlelgh     Rd,     Hllls- 

BUILDING  (storage),  $1000:  1915  S 
El  Camlno  Real;  owner,  Franzettlo 
Cleaners,  premises;  builder.  Harry 
Klme,  717  Oregon  St.  San  Mateo. 

DWELLING.  $7000;  215  N  El  Dorado 
St-  owner.  Milton  Roberts,  prem; 
builder.  O  C  Moroney,  1437  Drake 
Ave,  Burllngame. 

ALTERATIONS,  $900;  114  N  El  Ca- 
mlno Real;  owner  and  builder, 
Frank    L   O'Brien,  premises. 

GARAGE,  $1200;  1017  Wh  Ave;  ovm- 
er  and  builder.  Ward  Tucker,  816 
4th  Ave,  San  Mateo. 

DWELLING.  $12,000;  604  Alameda  de 
las    Pulgas;  owner   and    builder,   i^ 


Recorded  Completed 

May  26.  1947— PORTION  of  the 
RANCHO  LAS  JUNTAS,  near 
Walnut  Creek.  M  B  -eppsjen  to 
W  E   Douglas   May   21,    1947 

Mav  26,  1947— LOT  11.  LAFAY- 
ETTE HOMELAND.  Unit  No  2. 
near    Lafayette.    Wilbur   H    Sora- 

crton  to  Wallacp  Webb  

May    22,    1947 

Mav  26.  1047— POR  LOTS  8  &  9. 
BLOCK  36.  BOULEVARD  GAR- 
DENS. El  Cerrito.  Scott  W  Bonds 

to  whom  it  may  concern 

May   21,   1947 

May  26.  1047— POR  LOT  3.  Map  of 
the  Hook  Estate.  Subdivision  No 
1,  near  Walnut  Creek.  Raymond 
L  Warner  to  whom  It  may  con- 
t-ern  ...May  20.   1947 

May     27,     1947     LOT     35,     BLK     1. 


Recorded 

Mav  13,  1947— Lot  47.  Ea»st  Sacramento 

Terrace.  Louis  L  Barnhart  to  Jtfmes  \ 

Janscn.  | 

May  15,  1047— Lot  8.  Block  8,  Del  Paso  , 

Heights.  J  M  Graham   to  whom  it  j 

may  concern. 
May  15,  1947— Lot  24,  Swanston  Palms 

Unit  No  3.  ronald  L  Abramson  to 

Charles  F  Unger. 
May  15,  1947— Lot  5,  Bast  Sacramento 

Terrace.  Ross  A  Little  to  Markwart 

Co. 


Universal  CRANEHOIST  &  MONORAri  Co. 


LARGE 

STOCKS 

ON 

HAND 


)verhi:ad 
Ihanioling 

Ieouipment 


MONORAIL  SYSTEMS  •  CRANES 
ELECTRIC  HOISTS 

Our  engineer*  with  a  wecith  of 
information  and  experience,  are 
available  in  pl'"*'**"f  *»'">  *7P* 
of  installation  in  overhead  handling 
problems. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  l>€nding 

and  manifolds 

Writ*  f*r   Prio** 

Pacific  Pipe  Co* 

160  Spear  St.,  San  Franciaco 


Phone*  .  .  .  YUkon  6-20&2  •  &-2063 

DESIGNING     MANUFACTURING     INSTALLATION 

S93  MARKET  STREET,  SAN  FRANCISCO 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(All  Sites  in  Stock) 
Complot*  Factory  S*rvlc*-Pulck.r  D*Uv*ry 


REINFORCING   STEEL 

Complete  Service  and  Erection 


PROMPT   DELIVERY— ORDER   NOW! 

^nestra 

INDUSTRIAL  STEEL  DOORS 


NOW  AV4//4rT, 


Fenestfti  Industrial  Steel  Doors  ait  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


W.  S.  WETENHALL  CO. 

17th  and  Wisconsin  Streets 

San  Francisco  10.  California 

Phone  HEmlock  1480 


yys 


bH    bEB 


(Right)  Typical  SingU  Swing 
Door  •  Woll  Dotignvd, 
Sturdy  *  long-laiting 

STOCK  TYPES  .  .  .  Sizes  range  from  2'8"  to 
100"  width  and  6'8"  to  8'0"  height— provid- 
ing variety  for  many  needs.  For  dimension! 
by  types   illustrated,   send   for   our   catalog. 


DETROIT  J^  EEL     PRODUCTS 


Pocific  Coast  Plant 
13!0  SiotyThlrd  St  ,  Emccyvlll* 
Oakland  8,  California   ' 
fhvn%:  Olympfc  Itt* 


(^^y&ff^oHy 


Locol  Sal*«  Offico 
235  Mentgomvry  St.,  tiMt  Sldg. 
San  FrandKO  4,  California 
Phono:   DOugla* 


Y-^'-''-*  -^--'  -  '•  -t-'-^  h...  .^. 


:<V  &  jir 


^ 


IJ." 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  JUNE  4.  1947 


Way  20.  1M7— PTN  NE  ^4  Sec  20- 
g-5  (two  pinoes  of  property).  Geo 
Mosagna  to  whom  It  may  con- 
cern  

May  20.  1947— PTN  LOT  10  Blk  18, 

Fair  Oaks   City.     Toil    G    Narra- 

more  to  whom   it  may  concern.  .. 

May  20.  1947— LOT  146.  Hazeiwood 

Sub.    Premier  Land  &  Invest  Co 

Inc  to  Craftbilt  Homes,  Inc 

May  20,  1947— LOT  35,  Coyle  Sub. 
R  J   DoIIiver  and   Christ    Bitter- 

mstfi  to  whom  it  may  concern 

ICay  20,  1947— NK  COR  Sacramen- 
to Blvd  and  33rd  St.  A  M  Perry 
and   L  D  Morgan   to  Continental 

Constr    Company    

May  ao.  1947— FTN  LOT  81.  Oak- 
dale    Sub.      Craig    H     Hisaw     to 

whom  it   may   concern .*.... 

May  21,  1947— LOT  98.  College  Man- 
or Tract  Unit  No  1.  Harry  H 
Wrinkle  to  whom  it  may  concern 
lifay  21,  1947— LOT  33.  East  Sacra- 
mento Terrace.  Marlon  J  Brack- 
en   to   Jensen    Constr   Co 

May  21.  1947— LOT  2  Marsino  Tct. 

Wm  H  Wood  to  Markwart  Co 

May  21,  1947— PTN  BLK  26,  East 
Dei  Paso  Heights  Addn  No  *!. 
Richard  C  Swanson  and  L  G 
Nisbet  to  Raymond  L  Harris 
May  22,  1947— PTN  LOT  90,  Anid 
Plat  of  Ellwood.  Edward  Car- 
ter to  whom  it  may  concern 

May  22,  1947— LOTS  48  and  49. 
Thelma  Tract.    Richard  Ronne  to 

whom  it  may  concern 

May  22.  1947— S  BROADWAY  adj 
to  Sacramento  River.    Associated 

Oil  Co  to  Earl  H  Markwart 

May  22,  1947— LOT  30,  Ellwood  Tct. 
Dwayne  E  Ribordy  to  Markwart 

Company 

May  22.  1947— PTN  LOT  5  and  Ixit 
6.  9IIen  &  Leitch  Tcta.    Yow  Tim 

Ing   to    Charles    Guth 

May  22.  1947— LOT  16  .East  Sacra- 
mento "Perrace.  Elmer  R  Smith 
to  Gavel  &  Flanders  Constr  Co ... 

8ANTA  CLARA  COUIMTY 


May  26.  104T— Lot  35,  Tract  S42. 
Old  Mission  Park ;  12  Maps.  1  to  7. 
Richmond  Lowell  Co  and  Joseph 

T  Conow  to  Joseph  T  Conow 

...„ „...May  23.   1947 

May  26,  1947— Lot  46.  Tract  342, 
Old  Mission  Park ;  12  Maps,  1  to  7. 
Richmond  Lowell  Co,  Inc,  and 
Joeph  T  Conow  to  Joseph  T 
Conow May  23,  1947 

May  26,  1947—1  t  40,  Tract  342. 
Old  Mission  ParK ;  12  Maps,  1  to  7. 
Richmond  Lowell  Co,  Inc,  and 
Joseph  T  Conow  to  Joseph  T 
Conow .- May  23,  1947 

May  26.  1947— Lot  36,  Tract  342, 
Old  Mi.<i8lon  Park ;  12  Maps,  1  to  7. 
Richmond  Lowell  Co,  Inc,  and 
Joseph  T  Conow  to  Joseph  T 
Conow May  23,  1947 

May  26,  1947— Lot  39,  38,  37  and  45, 
Tract  No  342,  Old  Mission  Park; 
12  Maps,  1  to  7.  Richmond  Lowell 
Co,  Inc,  and  Joseph  T  Conow  to 
Joseph  T  Conow „...May  19,  1947 

May  26,  1947— LoU  12,  13.  14.  15  and 
16,    Block    4,  Sunnyvale  Gardens 


Tract  No  S81.  Tho  Wilder  Co.  lU 
Sunnyvale  Ave,  to  self-May  22,  1947 


SAN     MATEO     COUNTY 

I.  -  --- 

Recorded  Completed 

May  28.  1947— LOT  20.  BLK  6, 
WOODSIDB  C^ENS  No  1.  Lor- 
etta  E  Nllson,  et  al  to  whom  It 
may  concern  May  27,  1947 

May  28,  1947— LOT  12,  BLK  2.  Tr 
560  SUBURBAN  PARK.  H  J 
Dunlap,  et  ux  to  whom  it  may 
concern    May   21.   1947 

May  28,  1947— LOT  3,  BLK  2. 
MENLO      HEIGHTS.      Ray      M 

Burge  to   Bain   Const   Co  

May   20,   1947 

May  28,  1947— SW  10  ft  LOT  24  tt 

NB    30.39    ft.     Lot    25,     BLK    21. 

WH^TE   OAKS   No   3.    Gordon   C 

Hess,  et  ux  to  J  W  Krlstjanson... 

May    28.    1947 

May  28.  1947— NB»4  LOT  2.  BLK  8 
TOWN  OF  BERESFORD.  Don- 
ald G  Hallock,  et  uy  to  Hay^r 
McLellan JMay  20,   1947 


GIBRALTAR  DAM  ADDITIONS,  SANTA  BARBARA  CO. 

(11)  4200  cu.   yds.   concrete  In  south 
thrust  block; 


Recorded  Accepted 

May  26,  1947— Lot  15,  Tract  200, 
Bland    Tract,    7   Maps,    26.    A    P 

Klassen  to  self May  23,  1047 

May  26,  1947— Lot  14,  Tract  200, 
Bland    Tract,    7    Maps.    26.    C    P 

Klassen  to  self May  20,  1947 

May  26,  1947— Center  line  of  Fruit- 
vale  Ave  distant  339.92  ft  from 
SW  comer  land  to  Archlow  NE 
277.93  ft,  NW  165  ft,  SW  276.92  ft, 
8E  on  Fruitvale  165  ft  to  point  of 
beginning.  Jack  M  and  Elaine  C 
Johnson  to  Dick  Taylor  Construc- 
tion Co May  21,  1947 

May  26.  1947— Ptn  Lot  2.  Block  59, 
University  Grounds,  NW  Asbury 
St  and  SW  Spring  St.  on  Spring 
St  75  ft,  thence  parallel  Asbury 
150  ft  X  NE  150  ft  to  point  of  be- 
ginning. Donald  Mignano,  1061 
Liberty  St.  Santa  Clara,  to  Earl 

W  Heple May  20,   1947 

May  26.  1947— Lot  20,  Tract  No  301. 
Arden  Homesites,  10  Maps,  24. 
Charles  D  Eisner  to  K  Nishura.... 

.'. May   23,   1947 

May  26,  1947— N  Park"  Ave  120  ft 
W  from  land  to  Gormley,  W  on 
Park  82.80  ft  by  206  ft  to  point  of 
beginning.  City  of  San  Jose.  Joe 
and  Constance  M  Sancera  to 
whom  it  may  concem..May  17,  1947 
May  26,  1947— Lot  13,  Tract  133,  El 
Salcedo-Worswlck,  Unit  No  6; 
4-1-40.  4  Maps,  38.  E  C  Falrchlld 

Jr  to  Thomas  H  Herschbach 

- Jkfay  23,    1947 

May  26,  1947— All  of  Lot  2  and  the 
W  10  ft  front  and  rear  measure- 
ments Lot  3,  Block  3,  Herschbach 
Subdivision  of  Cherry  Court  U/42. 
W  W  Breeden,  1342  Mildred  Aye, 

San  Jose,  to  E  Nommcnsen 

- May  26.    1947 

May  26,  1947— Lot  6  of  McGaughey 
Tract,  X  Maps.  11.  Allen  Honn, 
also  known  as  Aleln  L  Honn,  to 

Bridges  Construction  Co  

May  28.    1947 

Mky  26,  1947— Lot  5,  Tract  88&  Ber^ 
Zweigle,  103  N  33rd  St.  San  Jose, 

to  whom  it  may  concern 

May   21,   1947 

May  26,  1947— All  of  Lot  13  and  N 
^  front  and  rear  measurements 
of  Lot  14,  Block  4,  Ruckers  Addi- 
tion, Town  of  Campbell.  Hugh  C 
and    Hazel    L    Nelson,    Ceunpbell, 

to  whom  it  may  concern 

May  22,   1947 

May  »?6.  1947 — SE  line  of  Ferras 
Ave  at  SW  comer  land  to  Pullch, 
SE  mid  100  ft  parallel  Ferris  NE 
98.10  ft,  SB  108  ft,  SW  98  ft.  Wil- 
lard  A  Murray,  146  New  York 
Ave.  Los  Oatos.  to  self  May  23,  1947 
May  26,  1947— Lot  6,  Tract  No  131, 
Kammerer  Tract,  Unit  No  1;  3- 
11-40,  4  Maps.  32.  Lee  Fuller,  160 

Scharff  Ave,  San  Jose,  to  self 

May   23.   1947 

May  28,  1947— Lots  16.  26  and  26. 
Tract  306,  Maro  Subdivision;  10 
Maps.    32.    C   J    Maro,   4707  Aluta 

Rock  Ave,  San  Jose,  to  self 

_ May   23.    1947 

May  2«.  1947— Lot  34,  Tract  No  342, 
Old  Mission  Park ;  12  Maps,  1  to  7. 
Richmond  Lowell  Co,  Inc,  and 
Joseph  T  Conow  to  Joseph  T 
Conow May  23,  1947 


Bids    Rejected     (Unit    Prices) 

Gibraltar  Dam  Additions  and  Appur- 
tenant Structures 

SANTA  BARBARA  COUNTY,  Calif. 
Gibraltar  Dam  on  Santa  Ynez  Riv- 
er, 8  miles  north  of  Santa  Barbara, 

Owner — Citv  of  Santa  Barbara,  Faye 
Canfleld,  city  clerk.  City  Hall,  San- 
ta Barbara,  Calif. 

Engineer— Leeds,  Hill  &  Jewett,  1000 
Edison  Bldg.,  601  W.  5th  St.,  Los 
Angeles,  Calif. 

Includes  adding  15  ft.  to  the  height 
of  the  existing  concrete  arch  dam, 
the  enlargement  of  the  thrust  block 
at  the  southerly  end  of  the  dam, 
the  addition  of  a  thrust  block  at 
the  north  end  of  the  dam,  con- 
struction of  a  new  spillway,  weir, 
a  gravity  section  at  the  left  end 
of  the  spillway  and  the  Installatloh 
of  three  radial  gates,  52x21  ft.  in 
size,  together  with  operating  me- 
chanisms and  appurtenant  facili- 
ties. A  total  of  about  15.200  cu.  yds. 
of  concrete,  325,000  lbs.  of  struc- 
tural steel  and  142,000  lbs.  of  rein- 
forcing steel  and  dowels  will  be  In- 
volved In  the  work. 
The  work  involves:    / 

(1)  lump  sum,  $10,00(6,  access  road 
construction  and  maintenance; 

(2)  lump  sum,  $20,000,  camp  con- 
struction  and  maintenance; 

(3)  lump  sum,  clearing  of  site  and 
stripping  of  left  abutment; 

(4)  lump  sum,  cutting,  chipping, 
sandblasting  and  removing  ex- 
isting concrete; 

(5)  1200  cu.  yds.  excavation  of  over- 
burden, rock  and  concrete; 

(6)  800  lin.  ft.  drilling  at  unit  price 
of  $3  per  lin.  ft.  plus  lump  sum 
for  drilling  holes  (exclusive  of 
dowel  and  anchor  bar  holes)  for 
pressure  grouting  In  rock  and 
concrete,  and  furnishing  and  in- 
stalling grout  pipe  and  fittings; 

(7)  800  sacks  cement  used  in  pres- 
sure grouting  at  unit  price  of 
$2.50  per  sack  of  cement  so  used, 
plus  the  lump  sum  for  pressure 
grouting  (exclusive  of  grouting 
of  dowels) ; 

(8)  1300  lin.  ft.  drilling  dowel  holes 
in  rock  or  concrete  greater  than 
10  ft  In  depth; 

(9)  1900  Iln.  ft.  drilling  anchor  bar 
holes  in  rock  or  concrete  less 
than  10  ft.  In  depth ; 

aO)  29,000  lbs.  furnishing,   installing 


(12)  2650  cu.  yds.  concrete  In  spill- 
way piers,  parapet  walls  and 
outlet  towers 

(13)  8350  cu.  yds.  all  concrete  not 
included  in  items  (11)  and   (12) ; 

(14)  113,000  lbs.  furnishing,  fabricat- 
ing and  placing  reinforcing  steel, 
Including  gate  hinge  anchor 
bars; 

(15)  lump  sum,  salvaging,  furnishing 
and  installing  handrail; 

(16)  826,000  lbs.  furnishing,  fabricat- 
ing and  installing  structural 
steel  spillway  gates,  footbridge, 
trash  racks,  floor  plates  and 
grating,  and  recorder  house  sup- 


port; 
(17)  500  sacks  cement  used  in  gunit        ^^  ^^^ 

Ing   at   unit    price   of    I3-W>  P«f   May  29r  1^7—1^^32,"  liiock  i*Sun 


May  29,  1947— LOT  8.  BLK  39. 
CROCKER  EST.  Sub  2.  Wm 
Pozanac,  et  ux  to  David  A  Bur- 
ton  Jipril    30.    1947 

May  29,  1947—967,  973  &  985  Bruns- 
wick St,  Daly  City.  Nelson  & 
Berwick  to  whom  it  may  con- 
cern     May    28,    1947 

May  29,  1947— NW  40  ft  LOT  11. 
BLK  11,  OAK  PARK.  A  W  Wal- 
do to  wiiom  it  may  concern 

May    25.    1947 

May  29.  1947—  LOT  42  &  43.  BLK 
1.     OAKLEIGH     PARK.    Gordon 

Gardner  to  Baker  Const  Co 

May    28.    1947 

May  29,  1947— NW^  LOT  3,  RED- 
WOOD HEIGHTS  Quarter  Acres 
near  Redwood  City.  Robt  G  Dal- 
ian, et  ux  to  whom  it  may  con- 
cern     May   29.    1947 

May  29.  1947— POR  LOT  1.  BLR 
5,  605  FRIENDLY  ACRES.  (2 
completions  on  above)  Lacey  &. 
White,  Inc,  to  whom  it  may  con- 
cern     May   26,    1947 

May  31.  1947— LOT  11,  POR  LOT 
"A",  BELL  TRACT.  H  H  Mac- 
Donald  to  whom  It  may  con- 
cern     May    29,    1947 

May  31,  1947— LOT  9.  BLK  44; 
REDWOOD  HIGHLANDS.  Har- 
ry Glass  to  Andre  &.  Thorsen  .... 
„ May    31,    1947 

May  31,  1947— LOT  17  &.  18.  BLK 
22.  BELLE  AIR  PARK.  Kwlk- 
Way  Homes  to  Irving  Caster... 
Mav    29     1947 

May  29,  1947— Lots  16  to  30,  Inclu- 
sive, Block  4,  Shore  View  Tract 
Newbridge  Parit  Realty  Co  to 
Belle  Haven  Realty  Co.May  28,  1947 

May  29,  1947— Lot  6,  Block  26,  Vista 
Grande.  Sterling  Building  Co  to 
self _ May  27,  1947 

May  29,  1947— Lot  8.  Block  12,  Oak 
Knoll  Manor.  Mary  Maclooco  to 
Nino  Maciocco May  29,  1947 

May  29,  1947— NW  %  Lot  5,  Block 
7,  Oak  Park.  A  L  Yeckley  to  Jules 
Le  Furgey May  26,  1947 


May  29,  1947— NB  ^  Lot  3.  Block  8, 
Town  of  Beresford.  Frank  B 
Wells,  et  ux,  to  Hays  McLellan — 

„May  26.  1947 

May  29.  i»47— Lot  15.  Block  4;  Lots 
9  and  15.  Block  5,  Belmont  Park. 
Economy  Builders  to  Stolte,  Inc... 
..-...__ May  29.  1947 


Liens  Filed 


SACRAMENTO  COUNTY 


Recorded  ''Sj?l°,'i"* 

May  17,  1947— FTN  LOT  9.  BLJC 
28.  North  Sacramento  Subd  No 
8;  Building  Supply  Co  vs  Step- 
hen  G  Elliott  for  material      .$28.55 

May  19.  1947— LOTS  8  and  9  In 
BLK  31.  East  Del  Paso  Heights. 
Sears  Roebuck  &.  Co  vs  Robert  S 
Shelton.    balance    due    $132.80 

May  20,  1947— North  40  ft  of^Lot 
8,  P  Q  Sts.  16th  and  17th  Sts, 
The  Ellis  Co  vs  Clyde  M  Johan- 
nsen  and  Edith  E,  his  wife,  ma- 
terial and  labor  balance  due  $95.50 

May  21.  1947— PTN  LOT  1.  W  &  X 
Sts,  205th  and  21st  Sts.Lansberg 
Lbr  Co  vs  Capital  Bldrs  and 
•Hiomas  Plnon.  material  in  amt 
of     _ »1".97 

May  21,  1947— PTN  of  Lot  38,  Car- 
mlchael  Colony.  E  L  Oliver  dba 
Septic  Tank  Specialists  vs  James 
L  Phelan,  material  and  labor 
balance     $375.00 

May    21.    1947— Ptn     Lot    38.    Car-     - 

michael    Colony.    E   L  Ollverflled 

second   line   vs   James   L   Phelan, 

for    work   and    material    amount 

$375.00 

May  21,  1947— LOT  68  &  69.  Card- 
well     Colony,     refrigeration     ac- 


sacks  of  cement  so  used,  plus 
lump  sum  for  furnishing  and 
placing  gunite; 

(18)  lump  sum,  furnishing  and  In- 
stalling porous  concrete  tile  and 
connecting  drains  and  other  con- 
crete pipe; 

(19)  lump  sum,  furnishing  and  in- 
stalling gate  seals  and  seal 
plates  ,and  the  mechanical  as- 
sembly for  operation  of  the  spill- 
way gates  and  for  testing  the 
completed   gates    and    operating 

.  assemblies; 

(20)  lump  sum.  salvaging,  furnishing 
and  installing  pipe,  valves  and 
fittings  in  reservoir  outlet  struc- 
ture and  removal  and  recon- 
struction of  water  stage  re- 
corder structure  and  reinstalla- 
tion of  facilities  therein; 

(21)  lump  sum,  furnishing  and  in- 
stalling flashboards  and  cleanup 
of  site  of  work. 

Plans  and  specifications  obtainable 
from  office  of  the  engineers  or  from 
the  city  clerk.  Santa  Barbara,  Calif., 
upon  deposit  of  $16. 

Bid.s  submitted  May  15  (all  re- 
jected) were: 

(A)  A.    Telchert    &    Son,    Box    1133. 
Sacramento,    Calif.,    $848,420. 

(B)  Macco    Corp.,    Clearwater.    $898.- 
160. 

(C)  Sapp    Construction    Co.,    Beverly 
Hills,  $890..229. 

(D)  L.    E.    Dixon    Co..    $906,473. 

(E>  MacDonald   &   Kruse   *   Hensier. 

$964,660. 
(F)  Robert  B    McKee.  $1,122,828.50. 


set    Highlands.    W    A    C^uld    to 
Gould  Construction  Co.-May  29.  1947 

May  29,  1947— Lot  6,  Block  6,  Mead- 
ow Heights.  Arthur  Peyton,  et  al,   . 
to  Custom  Bllt  Homes..May  29,  1947 

May  29,  1947— Lot  6,  Bock  4,  Friend- 
ly Acres.  Clifford  Thoresen  to 
whom  it  may  concem....May  21,  1947 

May  29.  1947— Lot  10,  Block  B,  Fair 
Oaks  Teres.  Wm  Ramsey,  et  al, 

to  whom  it  may  concern 

May  28,  1947 

May  29,  1947— Ptn  oLt  10,  Block  2, 
Woodland  Place.  Elmer  D  Cole  to 
whom  it  may  concem....May  29,  1947 


S  '     •     T  .->  -J  V  i  ■ 


MECHANICAL  CONTRACTORi 
SHCC**»or»  to 

A  -  D  -  H  Co. 


SALINAS 

P.  O.  iex  1411 

Phon*  3924 


CARMIL 

P.  O.  tex  197S 

Phone  370 


ajid   grouting   anchor   bars    and 

dowels  In  rock  or  concrete;  Unit  prices  follow; 


WALL-BED-SERVICE 

NEIV 

Jlplfer-Recess 

ond 

Jom    %^d% 

ALL  MAKES  REPAIRED 

742  Market  Street 

Suite  230-232 
EXbroek  0S40 

Sob  FraRcUco.  Calif. 


(A) 

(B) 

(C) 

(D> 

(E) 

(F> 

(11. 

.tlO.OOO.OO 

$10,000.00 

$10,000.00 

$10.00C.OO 

$10,000.00 

$10,000.00 

(2i 

20  000.00 

20.000.00 

20,000.00 

20.000.00 

20.000.00 

20,000.00 

t.i' 

7.POO.O0 

4.350.00 

2.'5.0(K).00 

2.000.00 

2.000.00 

4.606.00 

(41         . 

13.000.00 

20,000.00 

23.000.00 

32,000.00 

100,000.00 

25.100.00 

(5V 

9.00 

5.30 

9.00 

15.00 

6.00 

8.25 

(C^ 

2.900.00 

3;200.00 

8.400.00 

5.000.00 

•  2,960.00 

6.875.00 

( 7  1 

3.000.00 

2,800.00 

7.000.00 

4.000.00 

3.000.00 

6,050.00 

( *< ) 

.SOO 

6.00 

10.00 

4.00 

7.50 

5.50 

tO) 

2.00 

2.00 

5.00 

2.50 

2.00 

3  10 

(10> 

.16 

.20 

.36 

.12 

.26 

.15 

(11) 

i7.00 
52.00 

82.00 
51.00 

30.27 
.•52.39 

36.50 
51.00 

36.00 
54.00 

44.30 

(12>  ...^ ... 

62.80 

(13) 

34.00 

32.00 

32.69 

37.50 

3*0, 

45.75 

(H> „- 

.11 

.10 

.15 

.12 

.15 

(ir)L 

2.roo.oo 

3,700.00 

5,000.00 

2.550.00 

4,(KK).00 

5,215.00 

(16> 

.30 

.41 

.2943              .275 

•91,000.00 

.387 

(;7>  

4.7.'SO.O(» 

4.7.50.00 

.«i.750.00 

3.000.00 

3.000.00 

5.845.00 

(18> 

8,000.00 

5.B0O.O0 

5.000.00 

4.000.00 

4.500.00 

20.010.00 

(19> 

90.000.00 

1 13.000  (K) 

89.010.00 

84,283.00 

85.000.00 

110,785.00 

(20>  

2000.00 

1.100.00 

5.300.00 

1.800.00 

2.000.00 

2.740.00 

(21) -. 

2.000.00 

4.700.00 

2.000.00 

1.900.00 

3.000.00 

3.095.00 

•Lump 

piim. 

BOILERS  .  .  .  High  Pressure  &  Heating 

NEW   ond    REBUILT 

AW  Sizes  ond  Types  of  %\^9\  Tanks 

150  Hp.  BoUcr  Preferred  Utility  make.  125  lb.  W.  P.  comp.  with  No.  8 
Ray  burner,  steam  pump,  injctr.,  feed  water  cont.,  low  water  cut  off, 
induced  fan  with  induced  pull  thru  fan  and  motor. 

OCEAN   SHORE    IRON   WORKS 

5S0  Elgbtfi  StrMt  PhoM  UNdcrhlll  4310  San  Franeiseo 


^■■■■■»»»^»»»»»»»w»« 


Consumers  Rook  &  Cement  Co. 

AL.  POPKIN,  General  Manager 


575  Berry  Street 


Phone  MArket  3121 


O'NEILIi  LUMBER   CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San   Francisco  -  GArfield  9110 


l«95   Evt^ni   Aw*. 
San   Fr«nci«<o,  CalH. 
|>/i,»ic(GArfi*ld9110 


...YARDS    AT... 
75"!    County    Road 
Snn   Curio*.   Calif. 

/Vionr:   SaS  Carlo*  204 1-M 


^07  Bonanza   Road 

Laa  Vftaa,    Nevada 

Phone:   Lat  V«sa*   1344 


'For  a  Square  Deal  Call  O'NeiW 


We  Af  Reody  fo  %9r^9  Tour  k9qu\r9m9nH 

for 

READVMIXED  CONCRETE 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS   •    HOISTING  EQUIPMENT   •   SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SEjtVICE. 

Atlas  Elevator  Co. 


417  SIXTH  ST. 


SAN  FRANCISCO  3 


Pbon*  EXbrook1f40 


SAVE 


•TIME 

•  WORK  ^ 

•  MATERIAL 

•  ACCIDENTS   ?-^ 


•.;.>  X^y^li 


^<t 


aii^ 


MANUFACTURED  lY 

BEATTY-SAFWAY 
SCAFFOLD  INC. 


SHel 
SCAFFOLD  ¥ 


4IS  BRYANT  STREET,  SAN  FRANCISCO 

VUhoN   «.t0a90 

««l  a7tli  STRIBT,  OAKLAND 

TWiitMhi  10M 


SOLD      OR      RENTED 


WEDNESDAY.  JUNE  4,  1947 


DAILY    PACIFIC    BUILDER 


PACE? 


cording   to   contract.    F'aul   Suiter 
V8   Clive  Van    iiom    balance  due    , 

„ $621.00 

May  ai,  1947— PTN  LOT  IW,  Cit- 
rua  Heights,  No  9,  Walter  R 
Klntzley  vh  Klwood  W  Caatle  for 
mtl   and    labor   amount   due   $530.00 

ALAMEDA   COUNTY 

Recorded  Amount 

May  £9.  1947— LOT  45,  MAP  HAR- 
RINGTON Seminary  Ave  Tract, 
Oakland,  Calif.  Anderson  Elec- 
tric vs  Ethel  M   Parker  $364.79 

June  2,  1947  8787  PROCTOR 
ROAD,  Castro  Valley,  Hayward, 
Calif.  Donald  T  Groom  vs  Law- 
rence   A    Ward    $1,«42.00 

May  29,  1947—18  Dwellings  on 
Lots  3  to  16  incl,  Blk  A  &  L.otB 
1  to  4  incl  Blk  B.  Tract  761  Efen 
Twp  Alameda  County,  Calif.  Ev- 
,an  D  Soward  vs  Becker,  For- 
man  &  Becker,  Leroy  &  Alice 
Schaffer,  Gordon  &  Marianne 
Brusstar,  Jimmie  &  Leona  L*)w- 
ery.  Merle  D  &  June  R  Morse, 
DeWayne  T  &  Eva  Williams, 
Joseph  L<  &  Angelina  Buckley, 
William  F  Burns.  Edwin  F  & 
Mary  George,  Joseph  B  For- 
man,  Mary  A  &  Chester  A  Green 
Jr,  Merdith  K  &  Lota  L  Amass, 
Alfred  Botelho,  Emmett  H  &  Ar- 
alee  Charlton,  Edward  J  &  Ver- 
na  D   Banley,   Cletus    L  &  Pearl 

English  Building 

(Continued  from  Page  One) 


H  btausing.  Reginald  G  A  Bar- 
bara J  Bronner,  John  W  *  Glad- 
ys   L.    Williams    $8,388.00 


6ACRAMENTO  COUNTY 


Amount 

Cyclone  Fence  Divisicm  of  Americaji 

Steel    A   WJLre    Co    v»    Harry  V 

Sucher  for  materials  furnished  at 

6001  EUutem  Ave   (balance  due) 

f«ei.Qa 

Walter  M  Dunpby  vs  Matt  Fugina, 
Thomas  Yasbek  on  Lot  5,  Block 
37,  North  Sacramento  Subdivision 
No  8,  for  material  and  labor.  $806.39 


Non-Responsibility 


ALAMEDA  COUNTY 


May  29,  1947— PORTION  LOT  1, 
BLK  1,  Map  Subdivision  NE 
Portion  SATHER  TRACT,  Oak- 
land Calif.  Fred  Anderson  & 
Clarence  Blackman  to  whom  it 
may    concern    


1020  9th  St ;  owner,  J  E  Fox ;  deal- 
er. Gene  Strumer;  Bendix. 

2SS4  McKlnley;  owner,  Geo  Eric- 
son;  dealer.  Gene  Sturmer;  Bendix. 

1409  Delaware  St;  owner,  Frank 
Gentazo;  dealer,  H  S  Salisbury;  wa- 
ter closet ;  wash  basin ;  sink. 

2140  Byron;  owner  and  dealer,  Geo 
W  Jacobs;  wash  basin;  sinks. 

1419  Summit  Rd ;  owner,  F  T  Keb- 
ely;  dealer,  Scott  Co;  water  closet; 
wash  basin;  bath  tub;  sink. 

2633     Benvenue;     owner,     Franklin 

Dekin;  dealer,  Carl  Martin;  water 
closet;  wash  basin;  bath  tub;  sinks. 


Electrical  Permits 


SAN    FRANCISCO 


Release  of  liens 


ALAMEDA  COUNTY 


Wood  is  a  particularly  scarce 
building  material  in  England.  The 
Scandinavian  countries  have  ton\j 
of  timber  that  they  would  gladly 
trade  for  coal,  which  they  need 
badly.  However,  England  hasn't 
enough  coal  to  supply  her  domestic 
needs. 

Le  Tourneau  Building 

^ome  U.  S.  Army  surplus  motor 
cars  and  trucks  located  overseas 
are  coming  to  England,  EcHert 
said.  They  are  sold  at  auction  and 
bring  huge  prices.  The  construc- 
tion equipment  scarcity  will  be 
solved  in  his  (the  Middlesborough) 
area,  he  said,  when  the  Le  Tour- 
neau factory  being  built  about 
four  miles  from  that  city,  is  com- 
pleted and  put  into  operation. 
Meantime,  the  particular  shortage 
is  just  one  of  many. 

Is  Housing  Official 

The  gentleman  from  Middles- 
borough  serves  on  several  govern- 
ment housing  committees,  and  has 
been  closely  associated  with  the 
problems  of  rebuilding  for  Eng- 
land's people  and  its  industries. 
One  of  his  especial  interests  in 
the  construction  field  is  water- 
works. 

Eckert  occupied  the  seat  of  hon- 
or at  Monday's  board  of  super- 
visors meeting.  He  spoke  briefly, 
contrasting  conditions  in  England 
with  those  in  the  United  States. 


Recorded  Amount 

May  28,  1947—4106  PORTER  ST, 
Oakland,  Calif.  Ambrose  Bros  vs 
Arthur  J,    Irene    M,    James   R   &' 

Adele    M    McChesney    $411.50 

June  2.  1947— PORTION  LOT  18, 
Map  Wyman's  Subdivision  of 
Park  Place,  Oakland,  Calif.  S 
Ralph  Pierce  vs  Omer  A  A  Lor- 
raine   E    Nye    $2752.68 

Plumbing  Permits 


OAKLAND 


Plumber  and  owner,  G  McGuffey; 
5  fixtures;  3  gas;  9  j^-ater;  6421 
Heath  e  ridge. 

Plumber.  H  E  Brand;  owner,  Koch 

5  water;   4204    Piedmont.  .«,*-,  ^. 
Plumber,    Durant,    owner,    Pac^^r  ^porary 

6  Tel  Co;  1  fixture;  2  water;  11th  &   ^ 
Jefferson. 

F'lumber.  J  H  Edwards;  owner, 
A  H  Rhalves,  6  fixtures;  3  gas;  10 
water;   6623   Outlook. 

Plumber,  J  H  Edwards;  owner, 
A  H  Rhalves,  5  fixtures;  3  gas;  10 
water;    6639   Outloook. 

Plumber,  R  A  Roeber;  owner,  A 
Hovanitz;  5  fixtures;  3  gas;  12 
water;   2608  Oliver. 

Plumber,  R  A  Roeber;  owner,  ; 

17  fixtures;  12  gas;  18  water;  2518 
20    26t%  Ave. 

Plumber.  E  A  King;  owner,  A 
Horn;  5  fixtures;  2  gas;  T>  water; 
234    MacArthur. 

PFumber,  Suenderman ;  owner,  Joe 
Stem,    3    fixtures;    5601    Leona. 


6865  3508    Mission ;    owner 

contractor,    Bedford    Elec;    sign  "cir- 
cuit. 

6866  15  - 19  L«ese ;  owner.  Bank 
Realty ;  contractor,  Bedford  Elec ; 
replace  old  service. 

6867  101  Powell ;  owner.  Stein ; 
contractor,  Bedford  Elec ;  sign  cir- 
cuit. 

6868  87  Leland  Ave;  owner,  Leo- 
netti;  contractor,  O  J"  Ferrera;  14 
outlets;  8  branch  circuits;  8  plugs; 
4  switches. 

6869  1970  23rd^Ave:  owner,  Schu- 
mate;  contractor  .^Century  Elec  Const 
Co ;  2  outlets ;  3  plugs ;  2  switches. 

6870  111  Balboa ;  owner,  Frund ; 
contractor.  Century  Elec  Const  Co; 
alterations. 

6871  230  California:  owner,  Ros- 
enberg Bros;  contractor.  Century 
Elec  Const  Co ;  meter  board. 

6872  31    Grandvlew;    owner,    Cen-. 

tury  Elec  Const  Co;  contractor,  ; 

1-5    plugs. 

6873  65    Potomac;    owner,    ; 

contractor.  Century  Elect  Con;  over- 
head service ;  special  equipment ; 
range. 

6874  2352  Larkln  ;  owner.  Goblen  ; 
contractor.  Lynch  Elect  Co;  3  out- 
Jets;    2    plugs;    1    switch. 

6875  1095  Hyde  St;  owner.  Res- 
taurant; contractor,  Geo  Brayer;  ov- 
erhead  service;   sign   outlet. 

6876  E  200  ft  S  of  Mkt ;  owner,  PG 
&  E;  contractor,  Geo  F  Brayer;  tem- 


rationti ;    owner.    Robert    Dollar   Bklg 
A  Others;   contractor.  Otis   Eltv  Co, 


OAKLAND 


Gal- 


BERKELEY 


2303    9th    St;    owner,    Zuckerbrat; 
dealer.  Gene  Sturdier;  LaunderalL 


STORM  SEWER,  STOCKTON,  CAUF. 


Low  and  Only   Blciders 

Storm    Sewer  Cost,   $38,841 

STOCKTON,  Calif.,  San  Joaquin  Ca 

Kensington  Way  from  Smith  Lane 

to  Alpine  Ave. 
Owner — City  of  Stockton,  B.  L.  Tra- 

hem,  city  clerk.  City  Hall,  Stock- 
ton, Calif. 
Cflty    Btoglneer  —  Lyle   Payton,    City 

Hall,  Stockton,  Calif. 
Low   Bidder— McGulre  &   Hester,   796 

66th    Ave..    Oakland,    Calif.,    $38,841. 

The  work  Involves: 

(1)  1198  lin.  ft  72-in.  diameter  stand- 
ard strength  reinforced  concrete 
culvert  pipe; 

(2)  84  lin.  ft.  60-in.  diameter  stand- 
ard strength  reinforced  concrete 
culvert  pipe; 

(3)  50  lin.  ft.  30-ln.  diameter  stand- 
ard strength  reinforced  concrete 
culvert  pipe; 

(4)  SO  lin.  ft.  8-in.  vitrified  clay 
pipe; 

(5)  8  lin.  ft.  12-ln.  standard  strength 
concrete  pipe; 

(•)  10  lin.  ft  16-ln.  standard  strength 
reinforced  concrete  culvert  pipe; 

(7)  12  lin.  ft  18-in.  4000-D.V.W.  con- 
crete sewer  pipe; 

(8)  8  each  special  brick  manholes 
with  frames  and  covers; 

(9)  1  each  special  concrete  manhole 


with  frame  and  cover; 

(10)  2  each  existing  manhole*  to  be 
reitaoved ; 

(11)  29  each  pipe  ends  to  be  plugged 
with  cement; 

(12)  1  each  existing  4-ln.  concrete 
bulkhead  to  be  remorved  and 
pipe  end  to  be  prepared  for  con- 
nection to  proposed   72-ln.   pipe; 

(13)  1  each  4-in.  concrete  bulkhead 
to  be  placed  at  end  of  60-ln. 
pipe: 

(14)  2  each  connection  of  numholea 
to  72-in.  pipe  with  12-ln.  and 
18-in.  pipe; 

(15)  14  connections  of  existing  catch- 
basin  lateral  to  72-in.  pipe  with 
8-in.  pipe. 

Total  bids  submitted  May  26  were: 
(A)  McOulre  &.  Hester.  Oakland,  Cal. 

$38,841. 
(Bt     Downer    Co.,     Stockton,     Calif., 

$42.^83.86. 

(C)  M.J.B.  Constr.  Co.,  Stockton,  Cal. 
$43,262.80. 

(D)  R.   Ooold  &  Son,   Stockton,  Cal.. 
$43,727.59. 

(E>    Stockton    Constr.    Co.,    Stockton, 

Calif.,   $45.98ai0. 
(F)    Louis   Biasottl   A   Son,   Stockton, 

Cnlif.,   $46,295.89. 


6877  10  Adler  St;  owner.  Supreme 
Elect  Shop;  contractor.  Supreme 
Elect   Co;   survey. 

6878  950  Grant  Ave;  owner,  Kuo 
Wah;  contractor.  Supreme  Elect  Co; 
survey. 

6879  -  92  various  locations  and 
owners;  contractor.  Electric  Product 
Corp ;    signs. 

6893-4  Various  locations  and  own- 
ers; contractor,  Brumfleld  Elec  Co^ 
signs. 

6895  1253  Vicente;   owner, 
contractor,   E  A  Koenig;   survey. 

6896  2266  22nd  Ave;  owner.  E  Koe- 
nig; contractor,  E  A  Koenig;  spe- 
cial equipment;    range. 

6897  -  8  195  Bella  Vista  W;ay ;  187 
Bella  Vista  Way;  owner.  Theo  Mey- 
er; contractor.  E  A  Koenig;  14  out- 
lets; 4  branch  circuits;  14  plugs;  13 
switches. 

6899  499  Los  Palmos;  owner.  Theo 
Meyer;  conti-actor,  E  A  Koenig;  14 
outlets;  4  branch  circuits;  18  plugs ;^ 
15   switches.  . 

6837  -  54  2218-22.  23,  19,  15,  11,  07, 
01.  42nd  Ave-  2721  Taraval,  2401.  07, 
11,  15,  19,  23.  27.  31,  35,  37th  Ave; 
owner.  Pac  Coast  Const;  contractor. 
B  J  Dohertv ;  9  outlets ;  4  branch 
circuits;  13  plugs;  7  switches;  over- 
head  service. 

6856  1164  Market;  owner,  Calif 
Metal  Trades;  contractor,  Beacon 
Elec;  7  outlets;  7  plugs;  18  switch- 
es. 

6856  3428  Mission;  owner.  Laun- 
derette; contractor.  Beacon  Elec;  4 
outlets;'  1  branch  circuit;  1  plug;  2 
switches;    underground   service. 

6857  300  Front;  owner.  Modern 
LItho  A  Print;  contractor.  Marelco 
Inc;   motors. 

6658  1722  Taraval ;  owner.  Excels 
Laundry;  contractor.  Quality  Elec: 
motors;    overhead    service. 

6869  785  Lombard;  owner,  Par- 
dlnl;  contractor.  Mercury  Etc  ;  mo- 
tors. 

6860-64     86  2nd  St;  owner.  Fulaps; 
contractor.     Wonderllte     Neon     I'rod 
Co;    sign, 
elevator. 

6861     115  Battery  gt  and  various  lo- 


47574  880  27th  St  :  owne r.  Pro- 
gres.sive  Plating  Wk.s;  contractor, 
Conrad  Elec;  motors.  • 

47575  177  Tenth  St;  owner.  Stand- 
ard Saw  Wks;  contractor,  Conrad 
Elec:  outlets:  plugs:  motors;  new 
Installatlon-s ;  switches.  .^ 

47676  851  40th  St;  owner.  Math- 
ews Printing  Co:  ci'ntractor.  Pacific 
Elec    Moti)r    Co ;    plugsi :    motors. 

47577  9826  Thermal  St;  owner, 
and  contractor,  Pac  Elec  Motor  Co; 
alterations. 

47578  70  6th ;  owner.  Sun  Elec  Co ; 
contractor.   Sun  Elec;   alterations. 

47579  2701  Fruitvale;  owner.  Black 
&  White  Liquor;  contractor.  Sun 
Elec:  outlets;  fixtures,  plugs;  mo- 
tors ;    switches. 

47680  Mountain  Blvd  &  LaSallc 
St;  owner,  Roeber  Plumt>lng;  con- 
tractor, J  F  Grosso :   alterations. 

47581     6725  E  I4th  St;  owner,  . 
contractor.     Scott  -  Buttner;     altera- 
tions. 

47682  1505  7th  St;  ownet  Clover 
I..eaf  Restaurajxt;  contractor.  Dene- 
more  ;    outlets. 

47583  1868  -  1810^  Dowllng;  own- 
er, O  W  Johnson ;  contractor.  F'ara- 
mount:  outlets;  plugs;  new  in.stalla- 
tlons ;    Bwitchc?    . 

47584  2532  Telegraph;  owner.  Cof- 
fee Cup;  contractor,  Paramount; 
outlet.s;   alterations;  swltc'f  s. 

47585  3407  E  14th  St ;  owner.  Food 
Vale  Market;  contractor.  Johnston: 
alterations. 

47586  4221  E  lt4h  St;  owner.  Clan- 
cy &  Neglcy ;  contractor,  Johnston  ; 
fixtures. 

47587  2603-05  Prentiss  PI;  own- 
er. Martinson  A  Cook;  contractor. 
Johnston ;    fixtures. 

'47588  4321  Ret  tig;  owner.  L  Smith; 
contractor,  Johnston;  outlets;  plugs; 
switches. 

47580  3816  8  T,  Blvd:  owner,  Pro- 
fessional Automotive  Service;  con- 
tractor, Broadrp  .r  Elec:  '4  outlets; 
alterations;    11   plugs;  2   switches. 

47590  305  AdpKne;  owner,  Martins 
Truck;  contratlor,  Broadmoor;  22 
fixtures. 

47591  6112  I^Salle  Ave;  owner. 
Leekins;  contractor,  Oliver  Kyle; 
7   fixtures. 

47592  1856  Woodhaven  Way:  own- 
er, Morrison :  contractor,  Oliver  A. 
Kyle:  alterations. 

47593  44.'50  E  14thSt :  owner.Cap- 
ital  Co;  contractor.  Ets-Hokin  & 
Galvan  ;    alterntlona. 

47594  4568  E  I'tth  St;  owner.  lAmr 
erlcan  Store  Flxtu:--;  contractor,  EtA 
Hokin    &  Galvln;    fixtures. 

47.'S95  4819  K  a4th  8t :  owner.  Vlnce 
Dlviila;  contractor.  Ets  Hokin  & 
Galvan;    ijutlets ;    ut-w    installations. 

47596'  5686  TeW^iaph  Ave;  owner, 
Mitchell;  contractor,  Hts  Hokin  & 
Galvan;    fixture."*. 

47697  1960  Rose  Crost  Dr:  ownor. 
W  Ij  Montgomery;  '•ontraclor.  Ets 
Hokin   A  Galvan;   now  Installutions. 

47598     6630   E    14th   St;    owner.   Tex 
as  Co;  contractor.  Ets  Hukin  A  Gal- 
van ;    alterations, 
as  Co;  contractor,  Etn-Hokln  A  Gal- 


Co;    contractor,    Ets    Hokin    A 
van ;   fixtures. 

47600  3529  E  12th  St;  owner.  R 
.W   Dehigidice;   contractor,    Bts-Hok- 

In   A   Galvan ;   alterations. 

47601  1720  San  Pablo;  owner.  At- 
wood  Shoe  Store;  contractor,  Spott ; 
new   installations. 

47002  I9th  A  Harrison;  owner. 
Special  Site  Sign  Co;  contractor, 
Spott;    alterations. 

47«03  23rd  &  B'way;  owner.  Kais- 
er Engineering;  contractor,  Spott; 
alterations. 

47604  360  Woodmlnister  Rd:  own- 
er, Morgan  J  Doyle;  contractor, 
Spott;      overhead   service. 

47605  15  Grand  Ave;  owner,  Sll- 
verbell  Radio;  contractor,  Qen'l  Neon 
Lite;    alterations;  aign. 

47006  2116  n'way ;  owner,  Pirate's 
Cace;  contractor.  General  Neon  Lite 
Co;  alterations  and  sign. 

47607  Franklin  S  of  14th  St;  own- 
er, Financial  Center  Bldg;  contrac- 
tor,  Cal  Elec;  6  fixtures. 

47608  527  Kenmore  St ;  owner.  A 
R  Thomas;  contractor.  Red  Top  Elec 
Co ;    overhead    service. 

47609  1483  Webster  St;  ownwr. 
City  Tirt*  Service;  contractor,  Red 
Top  Elec ;  motors. 

47610  1018  Washington  St;  owner. 
J  R  Leonhardt;  contractor.  Electrical 
Products  Corp ;  new  installation. 

47611  3851  E  14th  St;  owner,  Trans- 
port Motor  Co;  contractor.  Electrical 
Products  Corp;  new  installation. 

47612  13th  and  Clay  Sts;  owner, 
Jack  Furniture  Co;  contractor,  T  L 
Rosenberg;  alterations. 

47611  10th  and  Fallon  Sts;  owner, 
Western  Scenic  Studios;  contractor, 
T  L  Rosenberg;  new  Installation. 

47614  Foot  of  6th  Ave ;  owner.  City 
of  Oakland;  contractor  C  A  Langlais; 
4  outlel.«i:  4  plugs;  new  installation. 

47615  1107-09  Norwood  Ave;  owner, 
A  R  Lapham  Co;  contractor,  Bayliss 
Ughtmg  Fixture  Co;  27  fixtures. 

47616  5302  Telegraph  Ave;  owner, 
Little;  contractor.  Paramount  Elec- 
tric :  .ilterattons. 

47617  3033  Telegraph  Ave;  oWBCTt 


Unit  prices  follow: 


(A) 
(1) „ $28.50 


(2) 

(3) 

(4) 

(5) 

(6) , 

(7) .„ 

(8) - J. 

(9) -...:_, 

(10) 

(11).. 
(12)... 
(13)... 
(14).. 
(15). 


.._.' 


29  00 

15.00 

3.00 

5.00 

6.00 

10.00 

220.00 

900.00 

60  00 

8.00 

80.00 

100.00 

4.roo 

30.00 


<B> 

5.'?0.72 

28.95 

7.80 

3.40 

5.40 

7.15 

13.66 

260.00 

1040.00 

260.00 

19.50 

143.00 

143.00 

156.00 

32.60 


(C) 

$31.00 

28.70 

5.50 

8.50 

4.00 

5.00 

flOO 

MO.OO 

1260.00 

100.00 

i.yoo 

100.00 

100.00 

.50  00 

25.00 


(D) 

$30.61 

25.68 

6.18 

2.66 

5.46 

6.05 

6.65 

1056.25 

2062..V) 

21.88 

2.60 

31.28 

1.5.6,1 

18.75 

9.38 


(E) 

f14  45 

30.00 

15.00 

5.00 

8.00 

5.00 

10.00 

250.00 

1000  00 

60  00 

5.00 

100.00 

100  00 

50.00 

10.00 


ACME 
EQUIPMENT  CO. 

EngineerM   *  Manufdclurert 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    -    HOISTS 

STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  -  Pulley*  ■  Belts 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  Francisco  7 

Phone   EXbrook  1960 
eXbrook  1792 


METROPOLITAN  CONSTRUCTION  CO. 

PIPE  LINE  CONSTRUCTION 

PROCESS  PIPING 

MACHINERY  8C  EQUIPMENT  INSTALLATION 


111    NEW  MONTGOMERY 

DOUGLAS  0371 


SAN  PRANCISCO 


m 


(F) 

S34.09 

29.31 

8.00 

6.00 

4.78 

6.38  1 

800  , 

476.33 

1250.00 

47.00 

6.50 

60  00 

60.00 

30.00 

30.00 


THE  BROOKMAN   COMPANY 


PLYWOOD 

All  thicknesses 
and  sizes 


Now  Has  Available 

HARDWOOD    * 
FLOORING 

25/32  end  and  center 
matched  oak 


DOORS 

Screen,  panel 
and  French 


THE     BROOKMAN     CO..     INC. 


2833  3rd  St.,  San  Francisco 


ATwatcr  9644 


A  I.  I     M    I    \  I  .\ 


PUTTYLESS  GLAZING 


BAXCO 

PRtSSURE   TREATED   LUMBER-  POLES     PILING 


U.  f.  PM.2t/l)19 

SKYLIGHTS  —  SAWTOOTH 

SIDIWALL  SASH— PATIO  ROOFS 

GRUN  HOUSES 

Pof  umimmtm,  ••  —g lanrfnt  d«ai«ni 
rv¥*rmt  ■  cx>inpl*««  InatBilAtton.  inrlaii- 
ing  ah**!  RMlat  r*4|iiir«m*aM  .  .  . 

CAU  .  .  .  niROOK  lit! 

N«Mbw*  CdliaraU 

McKuM  M«tal  ProdMcts  Co. 


S.  S.    A     M     fiAXHf-     on 
loadinfjC/(   joi'Tf  t.u  '\ 
Lumber    and    ''r«")\0»'  'i 


lion   Ninth    Av      ' 


:aL. 


2M 


St.,  S««  Pr«a«lftc«.  3 


tllf.Baxters 


5.i.l    MONTGOMfRr    SfRlfT       '..AN    fUANCISCO    4     'Al 
lOS    ANGIUS  •   lONG    Bf  ACH      AlAMft)A      CAIMOPfji- 


ri^i 


■J1»E 


) 


Ir     I 


PACES 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  JUNE  4,  1947 


IC  Collins;  contractor,  Paramount 
Electric;  outlets;  plugs;  switches; 
motors. 

47618  6336  Thomas  Ave;  owner,  L 
Overton;  contractor,  Abbett  Elec- 
tric; 2  outlets;  alterations;  3  fix- 
tures; 3  switcbes. 

47619  1262  8l8t  Ave;  owner,  S  Or- 
teg;a;  contractor,  Haynes  Electric; 
outlets;  plugs;  switches,-'  new  In- 
stallation. 

47620  &241  Lakeshore  Ave;  "owner, 
Confudous  Restaurant;  contractor. 
White  roectrlc;  fixtures. 

47621  3226  Fniltvale  Ave;  owner, 
R  Pemston ;  contractor,  H  J  Brooks ; 
8  fixtures 

47622  1272  86th  Ave;  owner.  Per- 
fection Paint  Factory;  contractor, 
California  Electric;  alterations;  mo- 
tors. 

47623  8  Rydal  Court;  owner,  J  M 
Barnes;  contractor,  Clifford  Electric; 
fixtures. 


47624  8  Rydal  Court;  owner,  J  M 
Barnes;  contractor,  Clifford  Electric; 
outlets;  plugs;  switches. 

47625  5^:31  Buena  Vlata;  owner, 
Fred  Chopin;  contractor,  Clifford 
Electric;   fixtures. 

47626  5831  Buena  Vista;  owner, 
FVed  •Chopin;  contractor,  Clifford 
Electric;   outlets;  plugs;  switches. 

47627  2279  E  14th  St;  owner,  H 
Lun  Lee;  contractor.  Ace  Electric 
Sign  Co ;  sign.  "■ 

4762£  2515  80th  Ave;  owner,  Jen- 
nie Bertonlll;  contratcor,  Rine  Elec- 
tric ;  nlteratlons ;  new  installation. 

47629  9886  Burr;  owner,  Klinker: 
contractor,  Collins  Electric;  tempo- 
rary saws. 

47630  8800  B  St;  owner,  E  C  Cull; 
contractor.  Manning  &  Whltaker;  2 
pluKs;  4  switches. 

47631  2763  35th  Ave;  owner  and 
contmctor,    B    N   Launtzen;    outlets; 


CLASSIFIED  ADWERTISme 

DcadUa*  3  p.  m.  Day  B«for«  Iii««rtion. 


Rate* — 30c  line;   23c  line 
J  or  more  in«crtion«. 
(Minimum  order  ^2.) 

Phone  MArket  7110 


alten^lons;  fixtures;  plugs;  motors; 

new  Installation;  switches. 
;     47632      2697    El   Barrancal ;    owner, 
'c    R    Hills;    contractor.    Paramount 

Klectrlc;   outlets;    plugs;    switches. 

47633  341  Vernon;  owner,  R  O 
Shoeniake ;  contractor  Preston  Jones ; 
6  fixtures. 

47634  C36  36th  St;  owner,  C  Young; 
contractor,  Isaac  Wilson;   fixtures. 

176S5  036  36th  St;  owner,  C  Young; 
contractor,  Isaac  Wilson;  outlets;  al- 
terations;   plugs. 

47636  2300  Willow;  owner,  Ray- 
mond Concrete  &  Pile  Co;  contractor, 
Spfjtt;  2  outlets;  5  plugs;  2  switches. 

47637  2300  Willow;  owner,  Ray- 
mond Concrete  &  Pile  Co ;  contractor, 
Spott  Electric;  2  fixtures. 

17638  862  Lydla  St;  owner,  Wil- 
liams; contractor,  Payne  &  Burke; 
outlets ;  alterations ;  plugs. 

47630  1021  6th  Ave ;  owner,  Thrams ; 

contractor,    Fred     Schmlts;     outlets; 

i  plugs ;   motors ;    swftches. 

!     47640      1078  Ardmore    Ave;    owner, 

E  Person ,  contractor,  Fred  Schmlts ; 

j outlets;  plugs;  switches. 


68366  1003  Pardeo  St;  owner,  R  W 
Gould;  contractor.  Red  Top  Electric; 
11  fixtures. 

68367  2328  Roosevelt ;  owner, ; 

contractor.  Red  Top  BUectric;  1  out- 
let; 6  switches;  1  fixture;  4  plugs; 
new  service;  3  circuits  range. 

68368  1443  Stannage;  owner,  Dr  R 
J  Tompkins;  contraiptor.  Red  Top 
Electric;  change  service;  rectifier. 

68369  680  Hilldale;  owner,  Mc- 
CuUough;  contractor,  Timmons  &. 
Berk ;  2  outlets ;  2  switches ;  2  plugs. 

68370  2614  Milvla;  owner  and  con- 
tractor, A  H  lAranln ;  1  fixture. 

68371  2942  Domingo;  owner,  E  J 
Phalr;  contractor,^  Noble  Electric;  4 
fixtures. 


3  Electrical  transformers,  complete 
as    specified. 

Contract  documents  may  be  ex- 
amined at  the  Office  of  the  City 
Engineer,  706  Estudillo  Street,  Mar- 
tinez, California,  and  may  be  ob- 
tained by  buna-fide  bidders  from  the 
City  Engineer  without  charge.  Prints 
of  the  plans,  is  desired,  may  be  ob- 
tained from  the  City  Engineer  on 
the  payment  of  f0.50  per  sheet, 
which   is  not   refundable. 

Bidders    may    bid    on    any    or    all 

items   and    award.s    will    be    made,    if 

made  at  all,  on  each  item  separatelv. 

(Dally  Pacific  Builder  i 

(May  28.   June  4.   11,   1947) 


Further  Relaxation 

(Continued  from  Column  One) 


1^    MISCELLANEOUS 


What  b  YOUR  Personnel 
Problem? 

WE  Can  Serve  Yoa 

Western  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and   expense. 

JOHN  L.  MATHERS   .   Director 

Twenty  Years  in  the  BuUdini 

Industry 

WESTERN   PERSONNEL 
SERVICE 


Form^rf 


(Agancr) 
'  CUri<al  PUcemtnl  Bureeu 


rmm*rly  CUrt<*l  PUctmtnt  Bureeu 
Tfhwtml  -  ProfcMlonal  -  Commercial 

2<  CVFARRBLL  ST.  SUITE  9<tt-3 

GAcfiald  I617-1618 


MEN  AVAILABLE 

ENCSINEERS.  C.E..   M.E .  and  E.E.   , 
SUPTS.,   COMMERCIAL  and  IND. 
SUPTS.,  ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTS-MEN,   ALL  TYFTSS 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMF:N 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN.    Bulldlnp   Materials 
A   complete    library   of    capable    mer 
to  choose  from 
CAIX, 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  la  desigmed  for  the 
Building  Industry 


—TOWING    and    BARGE    WORK— 
Call    BUI    Atthowe,    .SU.   554.^;    Pier   3 

(tf) 


housing   in    government,   the    con- 
struction men  took  a  dubious  look 
at  this  plan  for  reorganization  and 
.„„,,      ^,^    TT    I.     ^    ^  indicated  they  all  would  turn 

47641      6100    Harbord    Dr;     owner,    thumbs  down  as  they  did  on  a  sim- 

liar  plan  lost  year, 


Maurer;    contractor,    Fred    Schmlts; 
outlets ;  switches. 

47642  3614  Woodruff  St;  owner, 
Stickel;  contractor,  Melrose  Electric; 
G  fixtures. 

47643  1273  76th  Ave;  owner,  Rod- 
riques ;  contractor,  Melrose  Electric ; 
alterations. 

47644  1809  89th  Ave;  owner,  Swan- 
holder;  contractor,  L  R  Wallace  Jr; 
overhead  eervlce. 

47645  6380  Telegraph  Ave;  owner, 
McLaughlin ;  contractor,  L  R  Wallace 
Jr;  overhead  service. 

47646  6380  Telegraph  Ave;  owner, 
McLaughlin;  contractor,  L  R  Wallace 
Jr*,  8  fixtures. 


BERKELEY 


1—    MISCELLANEOUS 


REPRESENTATION  of  factories 
manufacturing  industrial  and  con- 
struction Items  being  sought  by  a 
group  of  men  experienced  in  con- 
tracting and  engineering  fields. 
NORTHERN  CALIFORNIA  terrl- 
tories  desired.  Box  63.  Dally  Pacific 
Builder.  (6/9) 


2—     HELP  WANTED 

G«neral  Contractor  wants  SKCTY, 
STENO.  Permanent  Good  salary. 
Construction  exp.  preferred.  Reply 
Box    627,    c/o   Daily   Pacific    Builder. 

• /_ 6/4/47 

"  DRAFTSMAN,  experienced  in  or- 
namental and  misc.  bronze  work  de- 
tailing for  local  manufacturing  plant. 
Reply  stating  experience,  age  and 
salary  expected.  Box  64,  c/o  Dally 
Pacific  Builder. 6/10 

4— EQUIPMENT  FOR  SALE 

1  Model  D  HANDI  CRANE.  1  850-CU. 
ft  WORTHINGTON  COMPRESSOR, 
portable.  R  W.  Reade  A  Co.,  ASh- 
berry  1616.  6/5/47 


6— MATERIALS  FOR  SALE 

AVAILABLE     DXfH     IMMEDIATE 

DELIVERY,    a    limited    quanUty    of 

26   -    gauge  corrugated    ALUMINUM 

SHEETS,  standard  dimension.  Pboue 

St.  Crandall.  SUtter  8266.  (tf ) 


CONTRACTORS*    EQUIPMENT 

Barber-Greene  Trencher  Mortel  41C 
reconditioned  In  our  shop.  Excellent 
condition.    Price  at  Oakland,  $8,500. 

Buckeye  201  Trencher.  Good  con- 
dition; digs  22-  to  42-in  wide,  22-ft 
deep.    Price  at  Tracy.  $7,500. 

P.  *  H.  Trencher;  digs  ':2-  to  42- 
tn.  wide,  22-ft  deep.  An  old  machine 
but  ready  to  go  to  work.  This  ma- 
chine Is  a  steal  for  anyone  who  ha." 
use  for  a  large  machine.  Price  at 
Oakland.   $3,500. 

Truck  Crane,  Universal  »^-yiJ.,  ?.Q- 
ft  boom,  falrleads.  mounted  on  A  C 
Mack  truck  powered  with  Mercury 
motor.  Condition  fair.  Price  at  Oak- 
land. $4,260. 

Crawler  Crane.  Model  700B  1  •  &  11 ; 
60  -  foot  boom,  falrleads.  Complete 
shovel  attachment  Included.  Needf 
repairs  to  put  in  good  shape.  Price 
at  Oakland.  $5,000. 

Compressor  —  Ingersoll-Rand.  IGO 
cu.  ft.  Single  stage,  moimted  on  ^9'^'i 
l>4-ton  Ford  truck.  Both  compressor 
and  truck  In  good  shape.  Price  at 
Oakland,  $1,200 

McGUlRE  &  HESTER 

7t6— 66th   Avenue  TRInldad  767» 

Oakl^ind   .1.   Calif. 

JHJRBSON  ^TRACTOR  DOU  nil3 
DRUM  HOIST,  RUBBER  TIRES. 
Phone  YUkon   6-2812.  6/6 


STEEL 


PHEETS,  IH  gauge;  hot  rolled, 
smooth  finish,  20  ga.  cold  rolled, 
deep  drawing  quality,  fabri- 
rated  to  vour  rcquiirmenf.s. 
PLATES,  3/16  flnd  heavier; 
structu^l  and  bar  8ize  augles, 
dianneln.  flnis,  rounds,  beams. 
Xvailable  ?t  San  Francisco  Ware- 
house base  price.  F.O.B.  carrier, 
Oakland 

INDEPKNIIFIT  IRON 

WORKS,  Inc. 

8th  and  Pine  Sts..  Oakland.  Cal. 
Phone:    TEmplebar  0160 


68356  2010  3rd  St;  owner,  Joseph 
McFarland;  contractor,  Clifford  Elec- 
tric; 8  outlets;  4  switches;  3  plugs; 
4  circuits. 

68357  1419  Summit  Rd;  owner,  R 
Forbes;  contractor,  Clifford  Electric; 
temporary  seinrice. 

68358  64  Oakvale;  owner,  J  C  Mc- 
Colough ;  contractor  Paramount  Elec- 
tric; 4  fixtures;  8  plugs;  heater. 

68359  249  Fairlawn ;  owner,  E  H 
Collins ;  contractor,  Johnson  Electric ; 
10  fixtures. 

68360  2070-72  Addison  St;  owner, 
Reese;  contractor,  Ets-Hokln  &  Gal- 
van;  91  outlets;  1  switch;  33  plugs; 
26  circuits. 

68361  1530  Euclid;  owner  and  con- 
tactor. Paul  L  Morton;  1  outlet;  2 
switches;  1  circuit. 

68362  2035  Addison  St ;  owner,  B  J 
"Williamson;  contractor.  College  Ave 
Eldfctric;  40  fixtures. 

68363  2905  Benvenue;  owner.  Young; 
contractor,  (College  Ave  SUectric;  8 
phigs ;  new  service ;  1  circuit. 

68364  1306  Grizzly  Peak;  owner,  F 
Schneldewind ;  contractor.  El  Cerrito 
Electric;  10  outlets;  10  switches;  18 
plugs;  4  circuits;  range. 

68365  950  Parker;  owner,  Universal 
Window  Co;  contractor.  Red  Top 
Electric ;  2  motors. 


The  board  of  directors  of  the 
National  Association  of  Home 
Builders,  meeting  in  Washington 
this  week,  announced  today  that 
they  would  resist  any  effort  like 
that  of  last  year  to  perpetuate  war- 
time housing  controls  as  proposed 
in  plan  No.  3. 

NAHB  gave  these  reasons: 

1 — Becau.se  bureaucratic  regula- 
tion and  direction  of  housing  dur- 
ing the  last  five  years  has  serious- 
ly hindered  and  not  assisted  the 
building  of  homes. 

2 — The  several  constituent  agen- 
cies— ^"particularly  the  FHA  and 
the  NLBA  —  cannot  function  to 
maximum  efficiency  under  the  con- 
trol of  a  single  housing  czar. 

3 — The  economy  and  the  federal 
budget  require  less  government 
expenditure  at  this  time,  and  not 
more. 

The  construction  industry  gen- 
erally was  expected  to  take  this 
attitude. 


POSITIONS   OPEN 


PLYWOOD 

Mahogany,  Birch,  Fir 
Any  Size  and  Grade 

Three  Week*'  Delivery 

Lumber 

Any  Size,  Kind  and  Grade 

Call  Us  for  Special  Buys 

ASSOCIATED 
CONTRACTORS'  SERVICE 

II '>l    Sutter    St.,    San    Krancisco    '.' 
PRoMpoct  4.'>00  or  2R00 

7— EQUIPMENT  FOR  RENT 


S-794— STRUCTL.  DESIGNER  ex- 
perienced on  steel  and  concrete  bldgs., 
for  work  on  the  board.  f350-(450  mo. 
San  Francisco. 

S-804— CIVIL.  ENGR,  with  exper. 
in  irrigation  and  drainage  construc- 
tion, maintenance  and  operation,  for 
largo  water  district.  f4200  year  to 
start.  Texas. 

ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(A9«Bcy) 
Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  P.  4 

GAr«cld  9248 


Official  Proposals 


NOTICE    TO    CONTRACTORS 


Subject  to  conditions  prescribed  by 
the  undersigned,  sealed  bids  are  in- 
vited for  the  construction  of  approx- 
imately 1,950  feet  of  underground 
electric  ducts  and  manholes  in  the 
vicinity  of  Agricultural  Hall  on  the 
Berkeley  campus  of  the  UnivR-sity 
of  California.  Bids  will  be  received 
until  2:00  P.  M.,  Juns  10,  1947.  Plans, 
specifications  and  information  wHl 
be  available  at  the  cashier's  office, 
103  Administration  Building,  Univer- 
sity of  California,  Berkeley,  Califor- 
nia. A  deposit  of  ten  ($10.00)  dol- 
lars Is  required  for  each  set  of  pl{ui.<« 
and  specifications  Isued.  Right  to 
reject  any  and  all  bids  is  reserved. 
Signed: 
THE   REGENTS   OF  THE 

UNIVERSITY  OP  CALIFORNIA 
(May  28,   29.  June  2.  3, 
4,    5.    6,    9.    10.    11,  1947) 


Construction     of     Project    California 
F.D.    2N13-D,    Tule    Creek-Butter 
Creek,  Trinity    National   Fore«t 


FEDERAL,  WORKS  AGENCY, 
PUBLJC  ROADS  ADMINISTRA-  ■ 
TION,  San  Francisco,  California, 
June  2,  1947.  Sealed  bids  will  be  re- 
ceived at  the  office  of  the  Public 
Roads  Administration,  720  Phelaii 
Building,  San  Francisco,  California, 
until  2:00  p.m.  oh  June  19,  1947,  and 
then  publicly  opened  for  furnishing 
the  materials  and  performing  the 
work  for  constructing  Project  Cali- 
fornia F.D.  2N13-D,  Tule  Creek-But- 
ter Creek,  Trinity  National  Forest, 
Trinity  County,  California.  The  length 
of  the  project  is  3.595  miles  and  the 
principal  Items  of  work  are  approxi- 
mately as  follows:  25,000  cu.  yds.. un- 
classified excavation ;  740  cu.  yds. 
unclassified  excavation  for  struc- 
tures ;  20,600  cu.  yds.  unclassified  ex- 
cavation for  borrow;  21,000  sta.  yds. 
overhaul ;  8,400  cu.  yd.  ml.  special 
overhaul  of  borrow;  2,(XM)  M  gals, 
watering;  Lump  sum  providing  and 
maintaining  water  plant  or  plants; 
28,600  cu.  yds.  selected  borrow  base 
course ;  55  cu.  yds.  concrete ;  3,500  lbs. 
reinforcing  steel ;  968  lin.  ft.  C.G.S.M. 
culvert  pipe;  52  lin.  ft.  120  inch  metal 
plate  culvert;  315  Hn.  ft.  removing, 
cleaning  and  stockpiling  or  relaying 
salvaged  culvert  pipe ;  27  timber  cul- 
vert markers;  3  cattle  guards;  5,000 
lin.  ft  barbed  wire  fence;  Force  ac- 
count remove  and  reset  fence.  The 
minimum  wage  paid  labor  employed 
on  this  project  shall  be  in  accordance 
with  the  classified  labor  rates  set 
forth  in  the  Special  Provisions.  Plans 
and  specifications  may  be  axamlned 
by  prospective  bidders  at  the  Public 
Roads  Administration  offices,  723 
Phelan  Building,  San  Francisco,  and 
515  Forum  Building,  Sacramento,  and 
at  Associated  Gei\eral  Contractors' 
offices,  785  Market  Street,  San  Fran- 
cisco: 707  Architects'  Building,  Los 
Angeles,  and  Hotel  Golden,  Reno, 
j  Where  copies  of  plans  and  specif  Ica- 
I  tlons  are  requested  a  deposit  of  JIO 
j  will  be  required  to  Insure  their  re- 
,  turn.  If  these  are  not  returned  within 
15  days  after  opening  of  bids  the  de- 
posit will  be  forfeited  to  the  Govern- 
ment. Checks  should  be  certified  and 
made  payable  to  the  Treasurer  of  the 
United  States.  Plans,  specifications 
and  proposals  may  be  obtained  at  the 
office  of  the  Public  Roads  Admin- 
istration, 720  Phelan  Building.  San 
Francisco  2,  California.  CHAS.  C. 
MORRIS,  Division  Engineer. 

(Dally  Pacific  Builder) 
(June  4,  1947) 


INVITATION    FOR     BIDS 
ELECTRICAL     EQUIPMENT 
AND    A.W.W.A.   GATE   VALVES 
CITY    OF    MARTINEZ 
Sealed     proposals     for     furniahlftg 
certain    items   of    equipment   for    the 
Martinez    Filter    Plant,   addressed    to 
the   Citv   Clerk,   will    be   received    by. 
the   City  Clerk,   City   Hall,   Martinez, 
California,   until  8:00   P.   M.  June   18. 
1947,  at  which  time  they  will  be  pub- 
licly  opened   and   read. 

■The   materials   on   which    proposals 
are   desired   are    the    following: 
33  Gate  Valves,   18  Inch   to  4  inch. 
1     Electrical    Switchboard,    complete 
as  specified. 


F<>r<l     TRrcK.     l«i,-fon     12-ft.     bet 
LUMPER    noU.EfC     side     wlnche.-*.  t 
Call    TWinnnkH    «1.«<l  (tf» 

NEW  CATERPILLAR  D-7,  wltft 
hydraulic  anf^ledozer  and  double 
drum  L©  Tourneau  power  unit,  fully 
operated  and  maintained.  Phone  VA- 
lencla  6005.  tf 


DUMP  TRITCKR.  13  International 
Model  K-8,  6- wheel  drive  8-yd.  bcullrs. 
average  10  M  mUe«  on  each,  six  nt 
S3.250.  seven  at  $.1,500.  Will  sell  sing- 
ly or  in  fleet.  Call  McComish,  SUtter 
6228.  f«'9> 

6— MATERIALS  FOR  SALE 


TO  ALL  CONTRACTORS 
23H -Gauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  sizes;  Imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  Hiil  Corp.,  1  Dnimm 
St.,  San  Francisco  11.  Phone  GA.  S19«. 

(6/16) 


MODEL  25  NORTHWEST  BACK- 
HOE  FHOVBU  ROSENBERG  BROS. 
GRADING  CO.,  12  Oak  Grove  St. 
San  Francisco.  Phone  DO.  4790. 

9— OFnCESYARPS,  SPACE 

OFFICE  SPACE,  2056  Ma  !cet  St, 
San  Francisco.  Excellent  for  Contrac- 
tors and  Specialty  Men.  Phone  JU. 
4-8728. 6/4/47 

11--BUSINESS  FOR  SALE~^ 

PATNT   r(JNTH.\CTlN(r    bU8lnefi8;i 
e.st.    nft    years;    miiderTi    equip.;    com-; 
prrssor    and    hig    truck,    sand    blast,  ' 
lnr>;e    5<(ork    materialp;    owner    retir- 
ing, will  lease  shop:  estimator-super- 
Inlemlt'iit    will    remain;    $10,000    plus 


HORN 

-    fHODUCT 


Beauty  and  Durability 

of  Tile  at 

Cement  floor  prices 

•  write  for  descriptive  circular 


BODE 

GRAVEL 

CO. 

BODEMIX 
CONCRETE 


A.C.HORN  COMPANY,  Inc 


F0R6ALE  OR  RENT 
INTERNATIONAL  T.D,   18  TRAC- 
TOR.   11-ff.    6-ln.    AnRi    •       -     10-12 
yd.  Scraper.  Phone  Jim  <  Rich- 

mond 7088  davs.  2573  evcjiUiKM  or  be- 
fore 8  a.  m.  Write  to  3  S.  23rd  St. 
Richmond.  Call/.  C/IO 


ESTABLISHED   1    " 


w     ',  NN 


Manufacturers  of  Materials  Frn  HimM  'ir  Miii  tt-  ,r   f  \  ( 


New,  Modern 

Batching  Facilities 

and 

Dispatcher's  Office  at 

388  ALABAMA  ST. 

Insuring  Continued 

Quality  Service  of 

Bodemix  Concrete 


Headquarters  Remain  at 

235  ALABAMA  ST. 

SAME  PHONE: 
UNdcrhill   5321 


R  W.DODGE 


COMPlf/t      h  U  I  i   n  I  H  G 


AND       fur. 
N  1   W  S 


V    f   £ 


CORPORATION 


miy  Pacific  l^uil^er 
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Commercial  Construction  Control  Is  Primary 
Issue,  With  Senate  Passage  of  Rent  Measure 


WASHINGTON.— With  the  m  n- 
ate  passing  its  own  rent  control 
and  construction  control  elimina- 
tion bill,  conferees  now  are  faced 
with  ironing  out  minor  differences 
between  this  (the  Buck  bill)  and 
the  Wolcott  measure  which  pasHed 
the  house  weeks  ago. 

Most  important  deviation  that 
the  conferees  must  resolve — so  far 
as  construction  interests  are  con- 
cerned— is  that  dealing  with  VHP- 
1,  the  restricting  order  on  non- 
housing  construction  that  has 
haunted  builders  since  March  26, 
1946.  But  even  heie  the  two 
bodies  are  not  far  apart. 

Both  have  voted  to  end  most  of 
the  remaining  controls  on  con- 
struction. The  senate,  like  the 
house,  decided  to  wipe  uot  con- 
trols over  housing  and  end  rent 
controls  on  new  construction,  new- 
ly-rented dwellings  and  hotel  ac- 
commodations. 

But  unlike  the  house,  which 
would  completely  abrogate  the 
Patman  Housing  Act,  the  senate 
version  seeks  to  retain  federal  con- 
trol over  amusement  and  commer- 
cial construction.  This  course,  pri- 
vate industry  feels,  is  only  a  half- 
measure  in  releasing  builders  from 
the  hampering  grrp  of  government 
regulations.  If  adopted  in  confer- 
ence and  passed  by  the  White 
House,  OHE  (retained  to  admin- 
ister rent  control  to  its  death) 
would  be  empowered  to  prohibit 
the  starting  ot  so-called  deferrable 
amusement  and  commercial  struc- 
tures. 

Some  observers  feel  that  in  such 
an  ervent  the  duties  of  OHE  with 
respect  to  denials  would  fall  off 
to  near  nothing  as  far  as  dollar 
volume  is  concerned.  They  say 
that  by  far  the  heaviest  share  of 
the  approximately  two  and  one- 
haJf  billion  dollar  backlog  of  al- 
rMuiy  deferred  jobs  represents 
heavy  industrial,  institutional  and 
similar  work.  Also,  a  fine  line  of 
interpretation  would  develop  be- 
tween the  designations  "commer- 
cial" and  "industrial  and  institu- 
tional". It  is  not  feared  that  the 
"amusement"  provision  would  lead 
to  80  much  confusion  since  the 
projects  in  that  category  are  more 
nearly  defined:  bowling  allyes,  race 
tracks,  night  clubs,  etc. 

The  conference  also  will  have 
to  determine  whether  or  not  the 
office  of  housing  expediter  is  re- 
tained. The  Wolcott  bill  would 
have  destroyed  it  in  favor  of  a  per- 
manent government  agency  to  ad- 
mini.ster  rent  controls. 

Still  another  breach  facing  con- 
ferees lies  in  the  handling  of  build- 
ing materials  allocations.  The  Wol- 
cott measure  on  the  house  side 
would  wipe  the  slate  clean  as  far 
as  anv  allocation  controls  are  con- 
cerned. But  the  senate,  on  an 
smendment  offered  by  William  F. 
Knowland  of  California,  reverqed 
the  house  decision,  permitting  OHE 
to  keen  this  authority. 

Other  important  nmerdm^rts 
adopted  hv  the  r.e.nate  Monday  af- 
ternoon included: 

1 — Proposal  bv  Senator  John  I,. 
McClellan.  Avk.'«nKas.  exempting 
county  fairs  and  agricultural  ex- 
hibits from   anv   construction   ban. 

2 — Proposal  by  Senator  Harry 
Cain,  Washinerton,  assuring  veter- 
ans their  rights  under  the  old 
Patman   Housing  Act. 

.?— Proposal  by  Senator  Guv  Gor- 
don. Oregon,  to  make  |2.'>  million 
available  for  building  access  roads 
to  stardinj'  timber  on  government 
lands.  (This  amount  irchul»s  $15 
million  originally  allocated  for  ac- 
cess roads  now  s'atpd  to  be  re- 
turned to  the  U.  S.  Treapory  nn- 
uaed,  plus  an  additional  |10  mil- 
lion. 

The  Buck  bill  was  passed  on  a 
voice  vote,  amendments  and  all. 
indicating  no  narrow  margin  of 
opinion  in  it*  adontion.  It  extends 
until  next  March  31  nationwide 
ren*  rontro'  tinder  the  housing  ex- 
pedHer's  office. 

The  two  houses  were  mueh  far- 
ther apart  on  rent  provision?  th.in 
thev  were  on  construction  controls. 


Committee  Forwards 
Metal  Subsidy  BiU 
To  Floor  of  House 


WASHINGTON Ore  hun- 

gry  mills  that  furnish  the  ma- 
terial for  copper,   brass,   lead 

and  zinc  construction  items  will 
be  assured  of  continuing  sup- 
plies if  congress  passes  H.  R.  2455, 
which  the  rules  committee  report- 
ed out  on  voice  vote  Friday. 

Clear  sailing  through  both  houses 
and  across  the  President's  desk  is 
predicted  for  this  measure  which 
will  authorize  use  of  $80  million 
of  Reconstruction  Finance  Corpora- 
tion funds  each  year  for  a  five  year 
period  for  conservation  payments 
on  these  scarce  metals.  i 

Whatever  funds  might  be  left 
over  from  the  payments  on  cop- 
per, lead  and  zinc  will  be  used  for 
other  strategic  metals  which  need 
incentives    to    hold   up    production. 

Russell  of  Nevada  fostered  the 
measure. 

In  etfect,  on  passage  it  -will  con- 
tinue the  premium  price  payipent 
plan  which  was  instituted  during 
tlie  war  to  keep  the  supply  of  cop- 
per, lead,  zinc  and  a  few  other 
necessary  metals  coming  from  the 
marginal  western  mines  that  would 
have  closed  without  the  bolstering 
influence  of  government  subsidies. 

Pr  e  V  i  o  u  s  authorizations  have 
called  for  $100  million  a  year  for 
this  purpose  but  only  about  $80 
million  has  been  used,  so  the 
amount  wa.s  reduced  in  H.  R.  2455. 

The  wartime  premium  price  pay- 
ment plan  expires  June  30,  1947. 

If  the  marginal  western  metal 
producers  were  forced  to  close  be- 
cause of  large  eastern  competi- 
tion, they  could  not  go  back  into 
production  again  because  of  the 
mine  caveins  and  other  natural 
phenomena  that  would  close  off 
that  source  of  supply  permanent- 
ly, say  the  experts. 

The  rules  committee  granted 
three  hours  of  debate  on  the  bill 
in  the  house — probably  next  week. 
A  heavy  calendar  is  expected  to 
crowd  the  bill  kff  the  docket  this 
week. 

This  method  of  assuring  a  con- 
tinuing flow  of  the  vital  metals  is 
one  more  link  in  the  production 
chain  which  eventually  spells  ma- 
terial for  housing  and  commercial 
and  industrial  construction. 
# 

12  S.  F.  ARCHrrECTS 
DESIGN  MEMORIAL;  LOS 
ANGELES  MAN  A  JUDGE 


ST.  LOUIS.  —  Twelve  entrants 
from  San  Francisco  are  among 
more  than  500  from  all  parts  of 
the  nation  who  will  compete  in  the 
$125,000  architectural  contest  to 
secure  a  design  for  a  $30  million 
federal  memorial  on  the  .St,  Louis 
riverfront.  The  memorial  will  com- 
memorate Thomas  Jefferson  and 
pioneers  of  the  western  expansion 
of  the  United  States. 

The  list  of  competitors,  increas- 
ing daily,  now  includes  the  follow- 
ing from  San  Francisco:  Germane 
A.  Milono,  Leonard  S,  Mosias, 
Robert  Nordin,  Henry  V.  Chescoe, 
William  W.  Wolf,  Lloyd  Gartner, 
William  Mooser,  Jr.,  Frederck  W. 
Whittlesey.  Fritz  Kruger,  Virginia 
Kruger,  Henry  A.  Srhubart.  Jr., 
and  Wm.  F.  Gunnison. 

One  of  seven  prominent  archi- 
tects serving  as  judges  i.s  Richard 
J.  Neutra,  Los  Angeles,  rhairman 
of  the  California  state  planning 
board. 


Republicans  Question 
President's  Housii^ 
Reorganization  Plan 

WASHINGTON— The  Pres- 
ident's plan  to  reorganize  the 
government's  housing  functions 
under  one  administrative  head 
—  1 947  style — ^met  with  a  cool 
reception  when  it  was  delivered  to 
Capitol   Hill  this  week. 

Congressional  resistance  to  the 
idea  of  overhauling  the  federal 
housing  program  with  an  eye  to 
consolidating  hscal  activities  un- 
der one  all-powerful  administra- 
tive head  was  more  than  faintly 
reminiscent  of  similar  conditions 
in  1946. 

*Too  Centralized' 

When  the  President  messaged 
the  congress  then  with  a  like  pro- 
posal for  throwing  the  variously 
distributed  housing  functions  into 
one  basket.  Senator  Taft  of  Ohio, 
speaking  for  republican  policy  'in 
general,  said  he  feared  any  plan 
to  place  so  much  authority  in  one 
administrative  official. 

Not  using  the  same  words,  Taft 
today  was  on  record  as  opposing 
Presidential  Reorganization  Plan 
Number  3  for   1947. 

Chairman  of  the  senate's  GOP 
policy  committee,  Taft  said  he  was 
"not  too  friendly"  to  the  housing 
plan.  Referring  to  last  year's  ad- 
ministration attempt  to  put  thru 
a  similar  readjustment,  Taft  said 
he  still  is  opposed  to  giving  any 
overall  housing  administrator  "too 
much  power". 

His  specific  objections  are  level- 
ed at  transfer  of  powers  of  the 
federal  home  loan  administrator 
and  federal  works  administrator  to 
the  top  housing  oflicial.  He  pre- 
dicts the  senate  will  reject  the 
White   House   reorganization  plan. 

The  American  Legion  announced 
it  was  mailing  its  own  policy  state- 
ment to  all  senators  and  represent- 
atives regarding  the  President's 
plan  for  housing.  This  letter  will 
carry  copies  of  the  resolutions 
adopted  by  the  national  executive 
committee  of  the  Legion  which 
speak  volumes  in  citing  veteran 
opinion. 

Would  Use  FWA 

The  Legion  stands  for  a  Federal 
Home  Loan  Bank  and  federal  hous- 
ing administration  .set  up  as  sep- 
arate permanent  agencies.  Fur- 
their,  it  recommends  abolishing 
the  federal  public  housing  author- 
ity as  .sooti  as  that  temporary 
agency  has  finishel  up  its  tempor- 
ary housing  projects.  The  Ivcgion 
would  vest  remaining  fiscal  func- 
tions of  FPHA  in  the  federal  worTcs 
agency;  this  is  precisely  what  a 
a  recently-reported  house  bill  pro- 
vides. 


CIVIL  ENGINEERING 
EXAMS  TAKE  IN  FIVE 
MINOR  CLASSmCATIONS 

SACRAMENTO. —  The  Califor- 
nia state  personnel  board  an- 
nounced Tuesday  that  there  will 
be  no  further  examinations  in  the 
classes  of  junior  highway  junior 
bridge,  junior  physical  testing  and 
junior    hydraulic    engineer.-*. 

Persons  interested  in  employ- 
ment in  these  fields  should  take 
an  examination  for  junior  civil  en- 
gineer to  be  given  July  26,  offi- 
cials said.  Final  filing  date  is  July 
5. 

College  graduation  with  major 
work  in  civil  engineering,  or  it^ 
equivalent,  and  two  years'  profes- 
sional experience  is  required.  Sal- 
ary range  is  $260  through  $310. 

An  examination  for  junior  me- 
chanical engineering  draftsmen 
($250-$310)  will  be  held  on  July' 
19.  Its  final  filing  date  is  June  2S. 
College  gradtiation  or  its  equiva- 
lent, with  major  work  in  mechan- 
ical engineering,  and  two  years' 
professional  experience  are  pr**- 
requisites. 


Hearing  for  Retaining 
Buildmg  Controk  On 
Friday,  In  Committee 

WASHINGTON.— Hearings  will 
begin  Friday,  June  6,  before  the 
house  judiciary  committee  on  Con- 
gressman Mischner's  bill  (ii.  R. 
3647)  which  is  the  legal  form  of 
most  of  President  Truman's  re- 
quest for  a  one-year  extension  of 
controls  over  use  and  export  of 
scarce  materials. 

Specifically,  the  President  has 
asked  that  congress  extend  the 
power  to  allocate  tin  and  tin  prod- 
ucts. In  his  message  to  congress 
last  week,  Mr.  Truman  also  re- 
quested continued  authority  to  is- 
sue export  priorities  for  key  in- 
dustrial items  needed  to  increase 
the  production  abroad  of  products 
urgently  needed  in  the  United 
States  "as  a  matter  of  self  inter- 
est", in  cases  certified  by  the  Sec- 
retary of  State  to  be  of  high  public 
importance  and  essential  to  carry- 
ing out  foreign  policy. 

A  good  example  of  the  latter — 
the  key  industrial  item  provision — 
is  machine  tool  or  anv  similar  in- 
dustry product.  As  the  President 
pointed  out  in  his  message  to  con- 
gress on  the  subject,  conceivably  a 
large  construction  project  abroad 
cotud  be  held  up  or  prevented  by 
the  absence  of  the  right  part  at 
the  right  time. 

If  Mischner's  bill  becomes  laAr, 
it  will  provide  the  U.  S.  govern- 
ment with  the  authority  to  deliver 


Verbal  Spanking 
Given  Builders  by 
Expediter  Creedon 

WASHINGTON.  —  Dole, 
gates  to  the  home  buildera* 
semi-annual  meeting  here  last 
week  returned  home  smarting 
under  a  verbal  spanking  ad- 
ministered by  the  hoasing  expe- 
diter who  talked  off-the-record  in 
one  of  the  many  closed  sessions  of 
the  National  Association  of  Home 
Builders  convention. 

Representing  some  12,000  build- 
ers tnroughout  the  country,  those 
men  who  attended  the  Washington 
meeting  heard  Expediter  Frank  R. 
Creedon  say  he  believed  the  gov- 
ernment had  gone  as  far  as  it 
could  in  helping  the  housing  con- 
tractors. 

The  obvious  reference  was  to 
VHP-1  which  Creedon  feels  has 
channeled  limitless  quantities  of 
buildinfr  materials  into  houses  that 
otherwise .  could  not  have  been 
built.  The  backlog  of  commercial, 
industrial  and  institutional  con- 
struction jammed  up  by  this  one 
government  control  now  amounts 
to  three  and  one-half  billion  dol- 
lars, the  builders  learned  from 
Creedon. 

Up  Productivity 

The  OHE  executive  ur^ed  N  A 
H  B  members  to  build  their  houses 
now  while  VHP-1  is  still  on  the 
books  for  his  field  offices  antici- 
pate   that    this    backlog    of    non- 


iiienb  witii  me  auiiiunvy  lo  oeiiver     H«»i.«r     liioi,     miid     i/ovniu);     i>»      uwii- 
that   tool    to   the   proper   place   at  I  housing  work  will  burst  forth  like 
the  proper  time.  |  water  through  a  hole  in  the  dike 
# 

'300,000  Journeymen 
And  Foremen  Needed 
In  Building  Trades' 


WASHINGTON.  —  Three  hun- 
dred thousand  more  skilled  work- 
ers and  foremen  are  needed  in  the 
construction  trades  than  were  em- 
ployed last  summer. 

This  estimate  was  voiced  by  Gino 
J.  Simi,  district  director  of  ap- 
prenticeship, before  the  4178t  con- 
vention of  the  Maryland  State  and 
District  Federation  of  Labor  in 
Baltimore. 

Seeking  a  larger  training  pro- 
gram, Simi  said: 

"We  are  all  talking  about  com- 
bating communism.  What  more  ef- 
fective weapon  can  you  use  than 
apprenticeship? 

"You  who  have  skilled  trades  at 
your  fingertips  can  look  forward 
to  a  life  of  honest  work  and  good 
wages.  You  laugh  at  communism 
and  its  illusions." 

Meantime,  Srcretary  of  Labor 
Lewis  B.  Schwclifnbach  announced 
the  appointment  of  John  Green, 
piTsident  of  the  industrial  union 
of  marine  and  shipbuilding  work- 
ers of  America,  CIO,  to  the  fedei  il 
committee    on    apprenticeship. 

The  federal  committee  is  the 
national  policy  -  making  body  for 
apprenticeship  and  for  the  appren- 
tice-training service  of  the  Labor 
Department,  composed  of  nn  equal 
number  of  representatives  of  man- 
agement and  labor.    , 

Another  membe;  of  the  board 
is  C.  J.  Haggerty,  secretary -treas- 
urer of  the  California  Federation 
of   Labor,   San    Francisco. 

MAY  HAS  11  %  GAIN 

WASHINGTON— New  construc- 
tion put  in  place  in  Mav  1947  to- 
taled $942  million,  a  gain  of  11.1 
per  cent  #vpr  April,  the  Construc- 
tion Division,  Department  of  Com- 
merce, announced  today. 

The  May  figure  represented 
slightly  less  than  a  normal  sea- 
sonal rise  from  April,  but  was  a 
f:ain  of  15.4  per  cent  over  May 
946.     • 


as  soon  as  VHP-1  is  lifted. 

He  made  it  plain  that  he  is  dis- 
appointed with  the  private  indus- 
try showing  so  far  this  year — an 
estimated  200,000  privately-finan- 
ced starts  against  205,000  in  the 
same  period  last  year.  This  is  the 
record,  he  pointed  out,  in  the  face 
of  a  cleared  track  for  home  con- 
struction. "This  year  you  have  a 
clear  track  without  government 
red  lights  in  your  path,"  Creedon 
said. 

In  his  opinion,  there  are  no  re- 
maining controls  which  are  hin- 
dering the  building  of  homes  for 
the  mass  market. 

Creedon's  recommendations  to 
the  NAHB  delegates  included  a 
cautioning  note.  Costs  must  be  re- 
duced, he  warned,  and  greater 
value  given  or  the  public's  wrath 
will   be  felt  in  strong   measure. 

Creedon  passed  right  back  to  the 
builders  their  complaint  about  the 
lessened  productivity  of  labor. 
This  is  not  government's  province, 
he  said,  but  something  the  con- 
tractors will  have  to  work  out  for 
themselves. 

Codes  Local  Isiiuf 

He  was  quoted  as  saying: 

"Labor  costs  should  be  no  high- 
er this  year  than  last.  I  knovr 
wage  rates  have  gone  up,  but  so 
has  productivity.  And  productivity 
can  go  further.  But  that  is  not 
government's  job.  That  is  your 
job. 

"Code  restrictions  add  to  costs, 
but  this  is  not  a  federal  problem 
unless  you  want  to  go  down  the 
road  to  federal  controls.  Codes 
are  a  local  problem  which  must  be 
solved  at  local  levels." 

FAN,  UNIT  HEATER 
ORDERS  DECREASING 


WASHINGTON.— The  value  of 
shipments  of  fans,  blowers,  unit 
heaters,  and  accessory  equipment 
during  the  first  ouarter  of  1947 
amounted  to  $24  million,  accord'ng 
to  the  bureau  of  the  census.  The 
value  of  orders  booked  during  this 
quarter  total'»d  $22.4  mMlion.  n 
decrease  of  13  per  cent  from  the 
$25.8  million  retwrted  for  the  last 
quarter  of  1946. 

Manufacturers  reporting  for  this 
survey  renresent  more  than  90  oer 
rent  of  thp  indnsfrv.  For  the  first 
qufirlT  of  1947,  78  companies  re- 
port.ed  data  on  shipments  or  or- 
ders booked. 
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aanaral  oontractora  desiring  sub  bids  on  any  Job  are  Invited  to  "?^^« J;"*;;^" 
thslir   reau.rem.nt.  In   this   column.    Thera   is   no   charge   for  this   aorvioo 

bounty  JafTAck^nTOrovl  lie  rBlds~Due   J'"'''  «•  2  00  ''•"J- 

W.  4k  R.  Constr.  Co.,  110  Market   St..   Sun   FiancUco    <DOuglaB   761«) 
Lawrence  Constr.  Co.,  8020  V  St..  Sacramento   (Sacto    «-3»o> 
U  a.  fc^halz.  853  Arbutus.  Uoute  1.  Box  X«.  Chlco  /^^*^'7„1»««  °%^fj"* 
William  Moratmeyer  Co..  23  Mkra   St..   San.FranclBCO    (MArket  7288) 

Marine  Firemen's  Memorial  Offfco  BIdg..  S.  F.;   Bids  due  June  I©.  2  P-  "j*- 
Erbentraut  A  Summers.  600  Pennsylvania  S^-,  San  Francisco  (AT  2420) 
t;.  a.  McKittrlck  Co..  610  lem  si..  Oakland   Cl-Wm  Oaks  6070) 
Haas  ft  Kothchlld.  326  Merchants  Exchange  ^"f  8-  ^J ' /^j^^^^^^  S 
central  California  Constr.  Co..  Inc..  116  Erie  St..  S.  P.   (Hemlock  7926) 
Peter  Sartorlo.  2«2  Clementina  St..  San  *TanclBco   (OArf leld JW17 ) 
Barrett  Sc  Hiln,  918  Harrison  St..  San   Francisco   (DOuglas  0700) 
Pllrker.  Steffens  &  Pearce.  135  South  Park.  S.  F.   <^JJ^~°^^  ««!?>. 
hilvln  C.  Stendell.  2778  Market  St..  San  *Yanclsco   (Iffimlock  6882) 
Mldstate  Constr.  Co.,  427  Bryant  St..  San  Francisco  (YUkon  6-2811) 

150th  Avenue  School  Addn.,  San  Lorenxo;   Bids  due  June  9.  8:00  P.  M. 
Mark  Bristol.  1978  Oakcrest  Urive,  Oakland   (KHiiiogg  2-0093) 
Williams  St  Burrows,  10  California  Dr..   Burimgame    (Burl.  4-1796) 
Willis  F.  Lynn,  1040  Folger  Ave..   Berkeley   (Berkeley  6044) 
Wider  &  Owens,  2907   Frultvale   Ave..  Oakland    (AWdover  6066) 

*  central  CallfomU  Constr.  Co..  116  iCrle  St.,  S.   F.    (HEmlock  7926) 
narry   K.   Jensen,   4024  MacArthur   Blvd.,   Oakland    (KKllogg   2-4021) 
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OHE  PERMITS  GRANTED 

SAN  FRANCISCO.— Tho  Office  of 
Rousing  Bhcpedfter,  division  of  non- 
residential construction,  1375  Market 
St.,  haa  announced  the  following  per- 
mits granted  for  construction  of  com- 
morcial  and  industrial  buildings  In 
tho  San  Francisco  area: 

JUNE  3,  1947  (Portion) 
COMPLErrBJ    drlve-ln    fountain,    |4.- 
200;   W  ItOh  St,   Pittsburg;   owner, 
Angelo  J  Alalmo,  84  W  6th  Street. 
Pittsburg. 
ADDN    to    telephone    bldg.,    $24,000; 
Poplar  near  Chadboume.  MiUbrae : 
owner.   Pacific   Tel   &   Tel  Co.   140 
New    Montgomery    St.,    San    Fran- 
cisco. 
SHOP  and  apt.,  $8260;  Belmont;  own- 
er,   Raymond    W.    Murad.    1004    Kl 
Camlno  Real,  San  Carlos. 
CLA5?SROOMS  and  adln.  bldg..  $360,- 
000;  Broadway  School,  San  Pablo, 
owner,    San    Pablo   School    District, 
1871    21«t.    San    Pablo. 
GROCERY    Store,    $4660:    1423    Cut- 
ting Blvd,  Richmond;   owner.   B  M 
Shapero,  411   15th  St.,  Oakland. 
SHEET  Metal   Shop,  $8000:  726  Plu- 
mas,   Yuba    City;    owner.    Norman 
Helsem,   725  Walnut,   Yuba  City. 
REBUILD      service      station.      $2000; 
S16R  Russell,  Hayward ;  owner,  Mrs 
Pauline  Tourchett^,   premlsos. 
GYM  &  music  room,  $46,000;   Brans- 
comb     Road,     Laytonvllle;     owner. 
WUIits    Union    High     School    Dlst, 
Main  St,  WlUits. 
ADDN     to     medical     offices,     $9'00; 
Ocean     View     and     Soquel,     Santa 
Cruz;     owner,    Walter    R    Bctten- 
court,  221  Soquel,  Santa  Cruz. 
CONTRACTORS    Shop    and    Office, 
$6600;    S2nd    and    Magnolia,    Oak- 
land;' owner,    R    S    Sllverberg.    763 
Larch   St.,   San  Francisco. 
BOYS    CLUB,   $68,000;    E   8th    Street, 
Pittsburg;    owner.    Boys'    Club    of 
Pittsburg. 
RADIO    Broadcasting    Station,    $14,- 
000;     hi     mile     north     of     Vallejo ; 
owner,    Calif.    -   Nev.    Broadcaatlng 
Co.,   KOLO,  Box   2186.   Reno,   Nev. 
COMPLETE    Service    Station,    $1014; 
1961   S  El   Dorado,  Stockton :  own- 
er, 9  F  Poulsen,  1961  S  El  Dorado, 
Stockton. 


Ashland   Sohool    Addn.,   San    Lorenzo;    Bids   dus   June  9,   8:00   P.    M. 
Krank   A.  i-ayne  &  Son,  8  Overhill   Koad,   Orlnda    (Ortnda  2076) 
Williams   ft   Burrows,   10   California  Dr.,   Burllngame    (Burl.   4-1796) 
Willis   F.   Lynn,   1040  Folger  Ave.,    Berkeley    (Berkeley  6044) 
Klder  &.  Owens.  2907  Frultvale  Ave.,  Oakland   (AWdover  8066) 
Central  California  Constr.  Co..  Inc.,  116  Erie  St..  S.  F.   (HEmlock  7926) 
Wendt  Constr.   Co.,  1333   Sixth   St.,   Berkeley    (LAndscapo   6-8426) 
Kobert   L.    Wilson,   427   Bryant   St..    San   Francisco    (YUkon    6-2710) 
warry   K.   Jensen.   4024   MacArthur   Blvd..   Oakland    (KEHogg   2-4021) 


(Continued  from   Column   1) 
■  ■ "         • 

er    Harbor. 
Owner— Goneral  Petroleum  Co.,  Out- 
er Harbor,   Oakland,   Calif. 
Plana  by  owner. 

6/6/47  ^,    2 

Owner  Taking    Bids— Due  June  17, 

1    P.    M. 
Service  Station,  Etc. 
OAKLAND,  Calif..  Alameda  Co.  City 

Corporation   Yard  No.   1. 
Owner— City  of  Oakland,  Chas.  Don, 

City    Clerk,     City .  Hall,     Oakland, 
-  Calif. 
City     Engr.— Walter     N.     Frickstad, 

City   Hall,    Oakland,    Calif. 
Service  station    and   steam    cleaning 

station. 

Specifications  obtainable  from  the 
above  office. 

6/6/47  ^,     * 

Owner  Taking  BIdo  Duo  June  17, 

1    P  M 
Shop  Bldg.  4  Piling 
OAKLAND,  Calif.,  Alameda  Co.  City 

Corporation   Yard   No.    1. 
Owner— City  of  Oakland,  Chas.  Don, 

City    Clerk.    City    Hall,    Oakland, 

Calif. 
City    Engr.— Walter    Frickstad,    City 

Hall,    Oakland,    Calif. 

Specifications  obtainable  from  Che 
above  office. 


n»l>h  Co.,  140  New  Montgomory 
St.,  San  Francisco,  Calif.,  L.  T.  Mar- 
shall, district  manager,  central  of- 
fice building,  Richmond,  Calif. 

Plans  by  engineering  department  of 
owner. 

Reinforced  concrete  2-story  and  base- 
ment wing  addition  (98x104  ft.)  to 
present  building  to  contain  dial 
central  office  apparatus. 

Contractor — Elmer  J.  Freethy,  14W 
Kearney  St.,  El  Cerrito,  Calif. 

6/5/47  ^    \ 

CPA  Approval  Granted  In  Amount  of 
$100,900 

Branch  Bank 
LODI,  Calif.,  San  Joaquin  County. 
81  S.  School  St 

Owner — Bank  of  America,  National 
Trust  &  Savings  Association,  800 
Montgomery  St.,  San  Francisco, 
Calif.  _     ^ 

Plans  by  Capltai  Co.,  R.  J.  Hendy, 
architect,  1  PoweU  St,  San  Fran- 
cisco, Calif. 


Paseo  Grande  School  Addn.,  San   Lorenzo;   Bids  due  June  9,  8:00  P.  M. 
If-rank   A.   Payne  &  Son,   8  Overhill   Koad,   Ortnda    (Ortnda  2076) 
wnitams  &   Burrows.    10   California  Dr.,   Burtlngame    (Burl.    4-1796) 
Wliiis   F.   Lynn.   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
JiJlder  &  Owens,  2907   Frultvale   Ave.,  Oakland    (AJNdover  ao««) 
Wendt   constr.   Co.,  1833  Sixth   bt,   Berkeley    (LAndscape  8-8428) 
Kobert  L.   Wilson,   427   Bryant   St,    San   Francisco    (YUkon    6-2710) 
central   California  Constr.   Co.,   116  ICrte   St,  S.   F    <HEmlock  7926) 
aarry   K.   Jensen,   4024  MacArthur   Blvd.,   Oakland    (KEllogg   2-4021) 


ran  Lorenzo  ElemenUry  School  Addn.,  6an  Lorenzo;  Bids  due  June  9,  •  PM 
i.ranK   A.   Payne   &   Son.    8  Overhill    Koad.   Orlnda    (Orlnda    2076) 
Williams   ft  Burrows.   10  California  Dr..    BurllnBame    (Burl    4-1796) 
WUlls   F.   Lynn.   1040  Folger  Ave..   Berkeley    (Berkeley   8044> 
Klder  &  Owens.  2907  Frultvale  Ave..  Oakland    (ANdover  M68) 
wendt   constr.   Co..   1333   Sixth   St..   Berkeley    ^.^^"^"P^P*   ^^'i^lf  *„, 
Kooert   U   Wilson,   427   Bryant   St.,   San   ^^'^f\^'''>JJ^^\^-^J]^' 
Harry   K.   Jensen,   4024  MacArthur   Blvd.,   Oakland    (KEllogg   2-40,^1) 

gunset   School   Addn.,   San    Lorenzo;    Bids  due  June   9,   8:00   P.   M. 
l«rank    A.   i'ayne  &   Son,    8  Overhill    Koad.    Orlnda    (Ortnda    2076) 
Williams   ft   Burrows,   10  California  Dr.,   Burtmgame    (Burt.   4-1798) 
WUlls   F.   Lynn,   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
JUlder  ft  Owens,  2907  Frultvale  Ave.,  Oakland    (AWdover  8066) 
Wendt  Constr.   Co.,  1833   Sixth   St,  Berkeley    (LAndscape   6-8426) 
Kobert   Ll   Wilson,  427   Bryant   St.,   San   Francisco    (YUkon    6-2710) 
Harry   K.   Jensen,   4024  MacArthur   Blvd..   Oakland    (KEllogg   2-4021) 


West  Point  Power  House,   Electra  Diversion   Uam,  Etc.,  Amador  County; 

Bids  due  June  11,  2:00  P.   M.  ^»_,.  ...   -.,..-» 

Utah  Constr.  Co.,  Ill  New  Montgomery  St,  S.  F.    (GArfleld   VJ*a) 
H^ai,  A  Kothchlld,  326  Merchants  Kxchange  Bldg.,  S.   F.    (KXbrook   1206) 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St,   S.   F.    (SUtter  8296) 
stolte.  Inc.,  8461  San  Leandro  Street,  Oakland   (TRinldad  1064) 
M    ft  K  Corp..  200  Financial   Center  Bldg..  S.   F.    (EXbrook   1206) 
Cunningham    Constr.    Co..    Yosemlte    Ave.,    Oakdale    (Oakdale    3^) 
H.   H.    Larsen   Co..   64  South   l->irk.   San   Francisco   (KXbrook   3190). 

uarraoka.  Mess  Hall  and  Allied  Utilities,   i  wo  Rock  Station;  Bids  duo  June 
10,  X:00  P.   M. 

JUrbentraut  ft  Summers.  696  Pennsylvania   St.   6.   F.    (ATwater  2420) 
M.  ft  K.  Corp..  200  Financial  Center  Bldg..   &  F.    (EXbrook   7624) 
Martn  Corp.,  F.  O.  Box  417,  SausalUo   (Sausallto  1860) 
Williams  ft    Burrows.   10  California   Dr.,   Burllngame    (Burt.    4-1796) 
V Kobert  McCarthy  Co.,  1050  Klrkhara  St,  San  Francisco  (OVerland  4080) 
Leo  Bpp,  317  Broderick  St,   San   FrancThco    (UNderhlll   0984) 

AutTSalee  4  Service  BidT.~(Addn.)  Burtlngame;   Bids  due  June  6,  4:30  P.M. 
stolte.    Inc.,   Alden   and   Avon    Streets,   Belmont    (Belmont   2361) 
Carnco  ft  Gautier,  365  Ocean   Ave,   San   i-'ranclsco    (JUnlper  4-8081) 
Williams  ft   Burrows.   10   California   Dr.,   Burllngame    (Burl.    4-1796) 
De  Luca  ft  Son,  1745  Filbert  St.,   San  Francisco    (ORdway  3600) 
Charles   J.    Pedersen.   888  Occidental    Ave..   Burtlngame    (Burt.    4-8079) 


9-10— EDUCATIONAL 
BUILDINGS 


s 


6/5/47 
Fire  Lose 

LOOMIS,  Calif.,  Placer  Co.— Fire 
recently  destroyed  the  Pacific  Fruit 
Exchange  warehouse.  Cheater  Hall, 
Superintendent,  Loomis,  Calif.,  with 
loss  estimated  at  $200,000. 


6/6/47  •     4 

Owner  Taking  Bid^— Duo  Juno  16^ 

5  P.  M. — Bidders  Figuring 
Office  and  Shop  Building 
PIl'TSBURG,  CaOlf .,  Contra  Costa  Co. 

Columbia  and  Ohio  Sts. 
Owner— Pacific    Public    Service    Co., 

615  Railroad  Ave.,  Pittsburg,  Calif. 
Architect  —  Lynn    L.    Duckertng,    27 

Front  St,  Santa  Cruz,  Calif. 
Frame  and  stucco,    one-story    (80x44 

feet). 

Following    contractors    have   been 
furnished  with  plans: 

Swlnerton  ft  Walberg,  225  Bush  St, 
San  Francisco,  Calif. 

P.  A.  Marcelll,  771  E.  12th  St,  Pitta- 
burg,  Calif. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland,  Calif. 

C.  F.  Parker,  1644  Monterey  Blvd., 
San  Francisco,  Calif. 

Slino  Construction  Co.,   102  School 
St,  Pittsburg,  Calif. 

6/5/47  4 

Contract  Awarded— CPA  Approval 

Granted  in  Amount  of  $610,000 
Central  Office   Building   (Wing 

Addition) 
RICHMOND,  Calif..  Contra  Costa  Co. 

2106  Macdonald  Ave.  at  21st  St 
Owner  —  Pacific    Telephone   ft  Tele- 


6/6/47  * 

Contemplated — Bond     Issue    In 

Amount    of    $400,000    Approved 

May  24 
New   High  School  and  Gymnasium 

Cost  $400,000 
SPARKS,    Nev.,    Washoe    County. 
Owner— Sparks    Board   of   Education, 

Proctor     Hug,     superintendent     of 

schools,    Sparks,    Nev. 


Gomerston  &  Green 
Lumber  Co. 

Wtofosalo  amd  Jobblag  Yard* 

LUMBER  •  TIMBERS  -  TIES  •  FIR 

REDWOOD  PONDEROSA 

SUaAR  PINi 

* 

Soa  Proaeltco — 1 800  Army  StrMf 
ilTwofer  1300 

Ooklaad — 2001   Livlngstoa  Str**t 
KE/feg  4-1  $94 


Roy  M.  Scott 

HMdng  and  Ventilating  EqaipBcnt 

Bollora  -  High  and  Low  Praaouro 

Steam  Trapo  •  Valve*  •  Strainer* 

Fan*   •    Blower*   •    Heating    and 

Cooling  Colla 

Phone  MArket  2921 

"T*ll  Ua  Your  Problems" 

82S   Tenth   Street,    San   Frandaco 


iRuiin  pninTs 

are    Laboratory   Con  troll  td 
to    Professional    Paint  its' 
High   Standards 

iRuiin  PRini  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
[  Phone:  BErkeley  3440 


*,pUJ_inPQin, 


Building  Section 


Veterans    MoVpiUI,    Fresno;    Spec.   1821;    Bids  due  June  26,  2  P.   M. 
MacOonalo,   Young  &  Nelson,  127   Montgomery  St,  S.   F.    (SUtter  8296) 
Jas.  L   Barnes  Constr.  Co.,  Russ   Bldg.,   San  l«*rancl8Co    (KXbrook   5M2) 
Itobert   McCarthy  Co.,   1060  Klrkham   St.,   San   iYanclsco    (OVerland   4050 
Feter  Klewlt  Sons  Co.,  442\Fost  St,  San  Francisco   (EXbrook  8736) 
Hirbentraut  *  irummers,  6B6  i'ennsylvanla  St,  San  Francisco   (AT  2420) 
Stolte.  Inc..  8451  San  Leandro  Street  Oakland   (TRinldad  1064) 
M.  A  K.  Corp..  200  Financial   Center  Bldg..  S.   F.    (^KXbrook    1208) 


Alter  junior  High  Gymnasium,   Hetaluma;    Uua   June  •,  6:00   P.    M. 
Martn  Corp.,   K  O.  Box  417,   Sausallto    (Sausallto  1360) 


l.S-^OMMERaAL  BLDGS. 


6/5/47  3 

Fire  Loss 

LOOMIS.  Calif.,  Placer  Co.— Fire 
recently  destroyed  the  Pacific  Fruit 
Kxchange  warehouse.  Harold  Stnib- 
ble,  Mgr..  Lnomls,  with  los*  esti- 
mated at  $100,000. 


«/8/47  7 

Fire  Lose 

SAN  FRANCISCO.  Calif.- -Fire  re- 
cently destroyed  Vlctor>  Market 
(Victor  J.  Carrara,  owner  3700  Scott 
St.,  San  Francisco.  Calif.,)  at  2.^21 
Chestnut  St.,  San  Francisco,  Calif . 
with  loss  estimated  at  I7S.O0O. 


6/5/47  3 

Plans  In    Progress — Owner   Will    Ask 

Bid*    At    Later    Date 
Oil    Storage    Facilitiee       Cost    |6S,000 
OAKLAND,  Calif..  Alameda  Co.  Out- 

(Continued  on  Column  Four) 


FOR   SALE 

TIMBERS,  wallboarda.  plambtnx 
pipe,  millwork,  and  other  band- 
ing materials.  SALE  PRICES. 
Large  atoclu  of  "hard  (o  gel" 
Iteaa. 

Wire,  writp,  or  *phone 
CLEVELAND  WRECKING  CO. 
2800  Tliird  St.  —  YA  lencia  4977 


Hepalrs  and    Alter.,    Administration    Bldg.    ,8an    Prancisoo    Hospital;    Due 
June  11,  2:30  P.  M. 
ii:ivln  C.   i^tendell,   2778  Market   St.,   San   Francisco    (UKmlock  5352) 
wm.   Mcintosh   &  Sons,   740  36th   Ave.,   San   Francisco    (SKyline  9903) 
Adam  Arras  A  Son,  116  New  Montgomery  Pt.,  S.   F.    (GArfleld   8381) 

Alter,  and  Addns.  to  Mothers'  House,  S.  F.;   Bids  due  Juns  10,  2:00  P.  M. 
Wm.    Mcintosh   &    Sons,   740  36th   Ave.,    San    Francisco    (SKyline  9903) 
Antone   Petersen   &   Sons,   2768   San    Bruno   Ave.,   S.    F.    (DElawatc    6121) 
C.  L  Wold  Constr.  Co.,  4412  li\iltun  St.,  San  Francisco   (SKyline  4362) 

CiaytorPvalley   Elementary  Sohooi,  near  Concord;    Due  June  16r8~P~M. 
Wm.    Horstmeyer   Co..   23    Mars    Street.    San    Francisco    (MArket    7239) 
Swlnerton   *   Walberg  Co..   226    Bush   «.,   .San    Francisco    (OA   2980)    and 
1723    Webster    St,   Oakland    (HIghgatc    4322) 

>*ayne    Constr.    Co.,    876   Harrison    St,    San    Francisco    (SUtter    2581) 
Anderson-Haglund,   Inc.,  219 — 41st  St,  Oakland   (OLympIc  9103) 

Otti«r~and"  "shop'  Bidgs.   fer~Vaoifio    Public    Service  Co.,    Pittsburgh    Bids 
Uue   June   16,   5:00    P.    M. 
Swlnerton   &   Walberg  Co.,   225   Bush   S>t.,   San    Francisco    (OA   2080)    and 
1728   Webster   St,   Oakland    (HIghgate   4322) 

RestoratTon'pf  "Premiseer Lands" End,   &    (-.;    Bids  dus   June   ^9,  2   P.   M. 
tlenry   Artan   Construction,   4142   t^eary   Blvd..   S.    F.    (BAyvlew   8170 > 


ELECTRICAL  COMMONICATIONS 

T»f«pfcon«  and  SIgaof  Engln—rt 

MohboI  ond  Dial  Talaphon9  Sytf«int 

D«tfgii«rt  of  llBfnofe  Confrol  equlpmrniif 

/  Sorvico   and  Installafloat 
W«  Will  Sub-CoBtroct  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArkot  2017 


Seventh   Day   Adventlst  Church,   Oakland;    Bids   due   June  9 
Willis  F.   Lynn,   1040  Folger  Ave.,  Berkeley   (BErkeley   6044) 


John   Morrell  41  Co..   A^eat   Packing   Plant.  Oakland;    Bids  due  June  24 
wrbentraut  ft    Summers.   600   Pennsylvania    St..    S.    F.    (ATwater   2420 » 
Willis    F.    Lynn,    1040    Folger    Ave.,    Berkeley    (BKrkeley    6044) 

UeBoom    Paint   Faotoryr^^d  ~and~^TrBisslppi    Sts^   San    Francisco;    Bids 
due  Juns  It 
Krbentraut   A    Summers.   600    Pennsylvania    St,    S.    F.    (ATwater    2420) 

L>ctta-Menaotir~rntake' Q* na i~iind    •  ra^y    Pumping    Plant ;~~B»de   dus~Tune 
10,  1U:00  A.   M. 
M.  ft  K.   Corp.  200  Financial   Center  Bldg..   S.   F.    (B^Cbrook   7624) 

Ivit.  tthasti  bchool  Add..  Mt  Shasta.  SisMyolTCe^Blds  due  June  12, 7:S)  pm 
iC.  W.  Barnum.  230  Florence  Ave..  Uunsmulr.  Calif.    (Dunsmuir  1016) 

i-aurel  CrMlT Elementary  school,  8arriHaIeo;""Sids~due  June" ^»  P.I*, 
iluber   Constr.    Co.,   5998  Mission    St..   Daly   City    (JUnlper   7-0417) 


Uniformiiy 


K..y^  A^roc/uei  of 


PACIFIC  PORTLAND  CEMENT  COMPANY 
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6/6/47  •    • 

Low  and   Only  Bidder*— Held   Under 

Advisement  Until    Frtday,  June  • 
Elementai'y    School    Addition 

Ceet  |7,6M 
BRISBANB.    Calif.,    San    Mateo    Co. 

Brisbsjie  Elementary  SchooL 
Owner — Brisl>ane   EHementary  School 

District,  Natalie  M:  Cipman,  super- 
intendent, Brisbane,  Calif. 
Architect — Eldwards  ft  Wlemeyer,  704 

Market  St,  San  Francisco,  Calif. 
Frame,    stucco    exterior    walls,    two- 
story,    tile    roof;     includes    library 

and  storeroom. 
.Low  Bidder — Carrico  ft   Gautier,  868 

Ocean   Ave.,   Sajti  Francisco,  Caiif-. 

|76»flL 

Complete    bids   submitted    June    8 
were: 

Carrico  ft  Gautier,  866  Ocetin  Ave., 
San  Francisco,  Calif.,  <76B6. 

Pacific  Coast  Builders,  San   Fran- 
cisco, Calif.,   $7820. 

William  Mcintosh  ft  Son,  Saa  Fran- 
cisco, Calif.,  $8390. 

Huber  Construction  Co.,  Saa  Fran- 
cisco, Calif.,  18467.50.. 

IL    H.  Peterson,    Richmond.    Calif., 
112,270. 


•    9 

Referred  to 


6/6/47 

Low   and   Only    Bidde 

District  Attorney 
Sehool 

INVERNESS,    Calif.,    Marin    County. 
Owner  —  Inverness     School     District, 
George  H.  Moorhead,  clerk,  Inver- 
ness  Schoolhouse,   Inverness,   Calif. 
Architect  —  William      Clement     Am- 
brose,   Room    801,    251   Kearny   St, 
San  Ft  an  Cisco,  Calif. 
Wood  frame,  two  cl^srooms,  1-story. 
Plans  and  specifications  obtainable 
upon  dei>oslt  of  $25  (refundable)  from 
the  above  office  of  the  architect  and 
from  the  clerk  of  the  district  or  may 
be  examined  at  the  office  of  county 
superintendent    of    schools    of    Marin 
County,  Courthouse,  San  Rafael,  Calif. 
Each  bid  must  be  accompanied  by 
a  certified  or  cashier's   check  In  the 
amount   of   10%   of  the  bid,  payable 
to  George  H.  Moodhead,  clerk  of  the 
district 

Low  Bidder — Vanzln  Construction  Co., 
P.  O.  Box  191,  Kentfleld,  Calif.,  $44,- 
832. 

Other  bids  received  June  8  were: 
Litchfield     Construction     Co.,     San 
Rafael,  Calif.,  $45,480. 

J.    D.    O'Connor    Construction    Co., 
San  Francisco,  Calif.,  $49,749. 

Marin  Corp.,  Sausallto,  Calif..  $52,- 
432.74. 


Rockport  Roa^  about  52  miles  north 
of  Willlts  with  loss  estimated  at 
$60,000. 


6/5/47  •     13 

Architect  Taking  Bid*  From  S*laet*d 
List  of  Contractor*^Due  Jun*  18, 
12  Noon 

Factory  Building 

SAN  FRANCISCO,  Calif.  22nd  and 
Mlaalaaippi  Sts. 

Owner — ^De  Boom  Paint  Ca,  1000  Bry- 
ant St,  San  Francisco,  Calif. 

Architect  —  Hertxka  ft  Knowles,  86 
Post  St,  San  Francisco,  Calif. 

Half  concrete  and  corrugated  metal, 
one-story  and  meszanine,  overall 
dimensions  80x136;  concrete  floora, 
composition   roof,    radiant  heat 


tor,  264  Arlington  At*.,  Berkeley, 
Calif. 

Architect— Ratcllff.  Haymond  A  Rat- 
cliff.  2337  Shattuck  Ava,  Berkeley. 
Calif. 

Reinforced  concrete,  two-story,  In- 
cludes chapel  seating  S(X>.  parlor 
seating  145,  office,  ladies'  room, 
kitchen,  etc. 

20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


6/5/47  •     9 

CPA  Approval  Granted  In  Amount  of 
$230,00(X— Owner  Will  Ask  Bids  Soon 

Intermediate  School 

NORTH  SACRAMENTO,  Calif.,  Sac- 
ramento County. 

Owner  —  North  Sacramento  School 
District    North   Sacramento,   Calif. 

Architect — George  C  Sellon.  Califor- 
nia   State   Life  Bldg..    Sacramento. 

Calif. 
Frame  and  stucco,  composition  roof; 
includes  18  classrooms. 

12-13— INDUSTRIAL 
BUILDINGS 

6/5/47  12 

rire   Loss 

BAYSIDE,  Calif..  Humboldt  Co.— 
Fire  recently  destroyed  the  Charles 
Svmes  Lumber  Mill  in  Bayslde.  Cal., 
with    loss   estimated   at   $50,000. 


12 


6/5/47 
Fire   Loss 

MENDOCINO  CO..  Calif.— Fire  re- 
cently destroy^  the  Page  &  Gates 
Lumber  Mill  located  a  short  distance 
west    of    the    Redwood    Highway    on 


6/5/47  12 

Owner  Taking  Bld»— Due  Jun*  18, 

2  P.  M. 
Rehabilitate  Cold  Storage  Building; 

NOy  14370,  Spec.  14832 
OAKLAND,  Calif.,  Alameda  County. 

Naval  Supply  Depot 
Owner  —  Public    Works    Department, 

12th    Naval   District    Room    A-109, 

Federal  Office  Bldg.,  Civic  Center, 

San  Francisco,  Calif. 

Rehabilitation  of  cold  storage  build- 
ing No.  113,  involving  repairs  to  the 
damaged  insulation  inside  of  all  re- 
frigerator rooms,  refaclng  the  Inte- 
rior of  all  refrigeration  rooms  with 
asphalt  planking,  painting,  glazed  tile 
units,  insulation  of  brine  and  am- 
monia supply  and  return  mains,  in- 
stallation of  drainage  system  and 
emergency  lights,  and  the  addition  of 
leanto  on  west  end  of  engine  room, 
complete  and  ready  for  use,  at  the 
U.  S.  Naval  Supply  Depot,  Oakland, 
Calif.,  as  indicated  on  drawings  listed 
In  Section  1-08  of  Specification  No. 
18432.  Plans  and  specification  No. 
18432  and  other  bidding  information 
may  be  obtained  on  application  to 
Public  Works  Department,  Design 
Division.  Room  A-119,  Faderal  Office 
Bldg.,  Civic  Center,  San  Francisco, 
Calif.  Deposit  of  check  or  postal 
money  order  for  $10,  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  Is  required  as  security  for  the 
safe  return  of  each  set  of  bidding 
data. 


6/5/47  21 

Contract    Awarded— Building    Permit 

Granted 
Theater 
SACRAMENTO,     Calif.,     Sacramento 

County.  1011  K  St 
Owner — Empress  "Theater  Company. 
Architect — Otto   A.    Delchmann,   1026 

Market  St..  San  Franclaco,  Calif. 
Two-story  and  basement   (15x90  ft). 
Contractor  —  Campbell    Construction 

Co.,  800  R  St.,  Sacramento,  Caiif. 


6/5/47  •     20 

Owner  Taking  Bid^-Du*  Dat*  to  B* 
Announced  Soon 

Veterans'  Memorial   BuiMing 

(Remodel)  Cost  |4«,Q0O 

GRASS  VALLEY,  Calif.,  Nevada  Co. 

Owner — Nevada  County  Board  of  Su- 
pervisors, R  N.  McCormack,  county 
clerk.  Courthouse,  Nevada  Clty,- 
Calif. 

Architect — George  C.  Sellon,  Califor- 
nia Stato  Life  Bldg.,  Sacramento, 
Calif. 

Remodel    building   to  provide    public 
offices  and  the  installation  of  four 
bowling  alleys. 
Plans  and  specifications  obtainable 

from  the  office  of  the  architect  upon 

deposit  of  $25. 


Wade  C.  Harvey,  225S  Ouemevlll* 
Rd..  Santa  Roea,  Calif. 

Charlea   H.    Hood,   618   Silva   Ava. 
Santa  Rosa,  Calif. 

Hugh    B.  Codding,  705  Hoen    Ava, 
Santa  Rosa,  Calif. 

Marin  Corp.,  P.  O.  Box  417.  Sausa- 
llto. Calif. 

Rademann   Bulsto,   40  Rlngold   St, 
San  Francisco,  Calif. 

Leo    Epp,    Inc..    817   Broderick   St, 
San  Francisco,  Calif. 

Williams  ft  Burrows,  10  California 
Dr.,  Burllngame,  Calif. 

Moore  ft   Roberta.   683  Mission  St, 
San  Francisco,  Calif. 

Grant    L.    Miner,    33   Enclna   Ave., 
Palo  Alto,  Calif. 


28.30— MISCELLANEOUS 
BUILDINGS 


22.2&— RESIDENTIAL 
BUILDINGS 


18-19— RELIGIOUS  BLDGS. 


6/5/47  •     19 

Owner  Taking  Bids — Due  June  9, 

5  P.  M. — Bidders  Figuring 
Church 
OAKLAND,  Calif.,  Alameda  County. 

Grand  Ave.  between  Lee  and  Lenox. 
Owner  —   Seventh     Day     Adventlst 

Church. 
Architect— John  B.  Anthony,  428  18th 

St,  Oakland,  Calif. 
Engineer- J.    Y.    Long   Co.,    Easton 

Bldg..  428  13th  St,  Oakland,  Calif. 
Reinforced  concrete  and  frame  (lOOx 

140  feet),  seating  1000. 

Following    contractors    have    been 
furnished  with   plans: 

Moore   ft   Roberts,    693   Mission    St, 
San  Francisco,  Calif. 

W.  Vernon  Bernard,  5815  Leona  St, 
Oakland,  Calif. 

Elmer  J.  Freethy,  1432  Kearney.  El 
Cerrito,  Calif. 

Willis    F.    Lynn,    lO^O   Folger   Ava, 
Berkeley.  Calif. 

Haas  ft  Rothschild,  326  Merchants' 
Exchange  Bldg.,  San  Francisco,  Calif. 


6/5/47  •     19 

Bids  Received  June  3— Being  Held 

Under  Advisement  a  F*w  Day* 
Church  Center 
BERKELEY,  Calif.,  Alameda  County. 

Arlington  Ave.  Commtmlty  Center, 

Arlington  Ave.  and  Rincon  Rd. 
Owner  —  Arlington    Ava    Community 

Church,  Rev.  Herbert  Dimock,  pas- 


PLANS  ON  FILE 


The  following   list  of  plans  and  specifications  for  oonstruotlon 

project*  ar*  now  avaliabl*  for  Inspactlcn  at  th*  offlo*  of  DAILY 

PACIFIC   BUILOeR,  46B  Tenth   Straat,   Ban    Franelse* 


Work 

Conn  Creek   Pipe   Line 


Location 

Napa 


Bid  Opening  Date 


TODAY'S  m  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project  •  Noted  In  Issue 

6-  5 —  3:00  P.M.— Remodel  Shop  Healdsburg  6-  S 

6-  5—  2 :00  P.M.— F.    O.    Reoairs  Uklah  5  12 

6-  6—  2 :00  P.M.— Painting  and  Miseellaneous  Repairs.  Uklah  6-18 

6-  5 —  8:00  P.M.— Alter,    ft   Addn.    to  Element    School  Broderick       5-22 


ENGINEERING  PROJECTS 


6-  5 —  2:00U.M — Intercepting  Sewer  Portland.  Ore. 

6-  6—  2 :00  P.M.— Dredging  Richmond 

6-  6 —  2:00  P.M. — Sewage  Pumping  Stations  (2).  Portland.  Ore. 

6-  5  —  2  00  P  M —Traffic    Sig     Systems  Ontario 

6-  6—  2:00  P.M. — Dredging  Molate  Point.  Richmond 

g.  5 — 10:.W  A. M— Grading  Freeno 


6-29 
6-29 
6-J7 

6-12 
6-20 
6-  8 

2:00P.M.~Relnforcement   Bars,  Columbia  Basin  Project,  Wash.  5-29 


6- 

6-  5 —  2:00  P.M. — Reinforcement  Bars.  Coulee  City.  Wash. 


6-29 


SUPPLIES  AND  EQUIPMENT 


'6-5 — 10:00  A.M. — Ferrous    and    Non -Ferrous  Scrap.  Emeryrille  6-27 

6-  6 —  4:00P.M— Stake  Body  Truck,  Oakland  6-27 

f.  5_  2:00  P.M. — Generator    Protective  E3quip»nent,  ShGRhone  Project. 

Wyoming  4-29 


GRADE  "A"  BARNS 

ButU  By  Metropolitan  Construction 
Company's  Engineers 

Built  of  RIGID  STEEL  FRAMES 

Economical,  Lasting,  Sanitary 

METROPOLITAN  CONSTRUCTION  CO. 

1 1 1  New  Montgomery  St.  DOu^as  0371 

SAN  FRANCISCO,  CALIF. 


6/5/47  •     22 

Owner   Taking    BIdsDue    Juns    10, 

2  P.  M.— Bidders   Figuring 
Barracks,  Mess  Hall,  Etc. 
TWO    ROCK    STATION,    Calif.,    So- 
noma   County;    Serial    No.    04-203- 

27-80.  Job  No.  2794 
Owner — ^War  Department,  U.  S.  Army 

Engineers,  74  New  Montgomery  St, 

San  Francisco,  Calif. 
Plans  by  owner. 
Includes    barracks,    mess    halls    and 

allied  utilities. 

Plana  and  specifications  obtainable 
from  the  above  office. 

Following    contractors    have    been 
furnished  with  plans: 

Daley     Bros.,     Box    127,     Belmont, 
Calif. 

Peter    Sorensen,    927    Arguello    St, 
Redwood  City,  Calif. 

B.  &  R.  Construction  Co.,  110  Mar- 
ket St,  San  Francisco,  Calif. 

Whalln  Bros.,  2942  23rd  Ave.,  Oak- 
land,  Calif. 

A.   M   Hardy,   736  Clementina   St, 
San  Francisco,  Calif. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

Robert    McCarthy   Co.,    1060    Klrk- 
ham St.,  San  Francisco,  Calif. 

Erbentraut  Sc  Summers,  696  Penn- 
sylvania Ave.,   San  Francisco,   Calif. 

Louis  Benelli,  1360  West  Ave.,  Santa 
Rosa,  Calif. 

L.  Faull,  700  Mendocino  Ava,  Santa 
Rosa,  Calif. 

J.  A.  Bryant,  1815  Capitol  SL,  Val- 
lejo, Calif. 

C.  W.   Hansen,   1301   Sonoma  Ave., 
Santa  Rosa,  Calif. 


6/5/47  •        28 

Owner   Taking    Bids — Due    Juns    10, 

2    P.     M.     (Bidders     Figuring) 
Alterations  and  Additions  to     Mothers' 

House 
SAN     FRANCISCO,     Calif.     Fleish- 

hackcr    Piayfiekl. 
Owner  —    Park    Commission    of    the 

City  and  County  of  San  Francisco,. 

Gerald    J.    Linkres,    secretary.    Mv- 

Laren    Lodge.    Golden    Gate'  Park. 

Fell   and   Stanyan   St.-^..    San    Fran- 
cisco,  Calif. 
Pian.s  by  ov.aer. 
Alterations    and    addltlon.s    to    Moth- 

er.s'   House. 

Specliications  obtainable  from  the 
above  office  upon  deposit  of  $6.  re- 
fundable. 

Each  bid  must  be  accompanied  by 
a  certified  check  of  not  less  tlian 
10  per  cent  of  the  proposal. 

The  following  contractors  have 
taken  out  plans : 

Wm.  Mcintosh  &  Son,  740  36th  Ave, 
San    Francisco,    Calif. 

Weilnitz  &  D.nai-de,  814  6th  St, 
San    Franclaco.  Calif. 

Antone  F'etereen  &  Son.  2768  Sa.n 
Bruno    Ave.,    San    Francisco,    Calif. 

C.  I..  V.'old  Construction  Co.,  4412 
Fulton    St.,    San    FranclHCO,    Calif. 


Engineering  Section 


(Owner — City   of   Lovelock.    Mayor  J. 

R   Gill.  City  Hall.   Ix>velock,   Nev. 
Consulting    Engineers— Kaiser    HJrigi- 
neera.    Inc.,    1924    Broadway,    Oak- 
land, Calif. 
Work  Involves: 

(1)  1,000,000-gallon  surface  reservoir, 

reinf.  concrete; 

(2)  3:^00  ft  10-in.  steei  pipe  line; 

(3)  booster  station  for  pumping  wa- 
ter; 

(4)  2    pressure    reducing    stations; 

(5)  one  meter  house  and  equipnAut; 

(6)  cast  iron  distribution  sys.  within 
the  city,  including  pipe,  mains, 
v.alves,    and    fittings. 

Phina  and  specifications  are  on 
file  for  examination  at  the  office 
of  the  engineers  and  at  the  office 
of  the  secretary- manager  of  General 
Contractors  Association  of  Nevada. 
Golden  Hotel,  Reno,  Nov..  and  at  the 
City  Hall,  Lovelock,  Nev.,  and  may 
be  obtained  from  the  office  of  the 
ungliu-vrs    upon    deposit    of    $20.00. 


31-32 — WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


6/5/47  31 

Owner  Taking   Bide — Duo  June  30,  10 

A.    M.— Waterworks 
LOVF.LOCK,   Nev.    Pershing  County. 


6/5/47  •     Sa 

Bond    Issue   In    Amount  of   $2,400,000 
Approved  June  3 

Sewage   Disposal   System 

CONTRA  COSTA  COUNTY,  Calif. 
400  feet  north  of  Arnold  Highway, 
un  west  bank  of  Walnut  Creek,  to 
service  area  in  and  adjacent  to  the 
cities  of  Walnut  Creek.  Saranap, 
Lafayette,  Moraga.  Orlnda,  Alamo 
and  Danville. 
Owner  —  Central  Contra  Coata  Sani- 
tary District  Lawson  H.  Weill, 
president;  G.  S.  Cutle,  secretary; 
Mrs.  Winifred  Brokke.  clerk.  Vet- 


Summerbcll 

Roof  StriJctiiros 


WkM   pl«IIBiB« 

year  aaw 
kalldiM  for 
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1746  Thirfrrnfh  Stioot 

OakHnd,  California 
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BURKE     FORM     CLAMPS 


■^ 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINT  COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOI  flT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrete  Construction  SpecUdtits 

W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  Street  San  Frandsco  Phone  GArfidd  8768 


THE  BROOKMAN  COMPANYJnc. 

Announces 

The  Formation  of  Our  New 

CONSTRUCTION  SPECIALTIES  DIVISION 

under  the  management  of 

H.  A.  Minton,  Jr. 

Northern  California  Distributors  For 
Dalmo  Automatic  Sash  Hardware — Installed 
Dalmo  Casement  and  Transom  Hardware — Installed 
Sanymetal  Toilet  Partitions — Installed 

STEEL  and  ALUMINUM  SASH 
Steel  Rolling  Doors 

Your  Request  For  Quotations  Welcomed 


THE    BROOKMAN    CO..    Inc. 

2833  Third  Street,  Son  Francisco 

Phone  AT  wafer  9644 
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DAILY    PACIFIC    BUILDER 


i      * 


!■ 


•ruis'  Memoriai  BuUding.  WAlnut 
Craek.  Calif.  ^     ^   „ 

District  BtaglneefT— Clyde  C  Kennedy. 
Room  S04  AtlaB  Bldg.,  604  Mlsaion 
St.  San  FrancUco,  CaUl. 

Includes  a  sewage  treatment  plant, 
c*  j^ral  trunk  sewer  lines  and  prin- 
elpai  secondary  trunk  sewer  lines. 

t/6/47  •  n 

Low  and  Only  Bidders 

atorm«Watsr  Disposal  System 

Cost  I5S.5M 

AT.AinBr>A,  Calif.,  Alameda  County. 
Westerly  side  of  Webster  St.  north 
of  Tynan  Ave.  to  San  Antonio  B>- 
tuary. 

Owner^-Clty  of  Alameda.  J.  P.  ClailK. 
city  clerk.  City  HaU,  Alameda,  Calif. 

City  Elngineer  —  Carl  Proerer,  City 
Hall.  Alameda,  Calif. 

Includes  InstalUng  approximately  1700 
lln.  ft  vitrified  clay  culvert  pipe 
from  15-in.  to  24-in.  in  size,  ap- 
proximately 800  ft  12-ln.  V.CJP.  for 
street  crossings,  and  a  storm  water 
pumping  plant  approximately  75  ft 
souUi  of  the  estuary. 

Low  Biddep— Robert  B.  McNair,  8746 
PJioda  Ave..  Oakland,  Calif..  »58,J»4. 
Worit  involves: 

Pumping  St^^tton 

(1)  180  c.y.  excavation; 

(2)  800  l.f.  piling  cast  in  place; 
(8)  15  tons  crushed  rock; 

(4)  lump  sum,   relnf.  concrete; 

(5)  lump  sum,  pipes  and  fittings; 

(6)  lump    sum,    pumps,    motors   and 
appurtenances ; 

(7)  lump  sum,  miscellaneous  work; 

(8)  lump   sum,    painting; 

Storm   Sewer 
(»)  900  l.f.  24-ln.  vlt.  clay  pipe  ex- 
tra <  strength ; 

(10)  170  l.f.  21-lnch  do  with  concrete 
cr&dlG  * 

(11)  35  l.f.  '21-in.  vlt  clay  pipe  extra 
strength ; 

(12)  530  l.f.   18-lnch  do; 

(13)  80  l.f.  18-ln.  vlt  clay  pipe  extra 
strength    with    concrete    cradle; 

(14)  210  l.f.  16-in.  vlt  clay  pipe  extra 
strength; 

(15)  208   l.f.    12-lnch  do; 

(16)  800  l.f.  12-ln.  vlt  clay  pipe  extra 
strength    with    concrete    cradle; 

(17)  1  type  C  manhole; 

(18)  2  type  D  manholes; 

(19)  7    each    standard    manholes; 

(20)  lump  sum,   outfall   structure ; 

(21)  9   each   type   1   catchbasins; 

(22)  4  each  adjust  catchbasins; 

(23)  8  each  adjust  square  manholes; 

(24)  1    each    adjust    square    manhole 
(lower) ; 

(26)  1  each  adjust  manhole  cover; 

(26)  5    each    remove    catchbasins; 

(27)  60  l.f.  Portland   cement  concrete 
curb  and   gutter; 

(28)  280    af.    8-in.     portland    cement 
sidewalk ; 

(29)  100    c.y.    Class    C    portland    ce- 
ment concrete  street  ^>ase; 

(SO)  70  tons   type  B  asph.   concrete. 
Total  bids  submitted  June  3  were: 

(A)  Robert  B.  McNair,  Oakland,  |58.- 
B94. 

(B)  Stolte,  Inc.,  Oakland.  $67,093. 

(C)  McOulre  &  Heater.  Oakland.  $89,- 
810. 

Unit  prices  will  be  given  shortly. 
Bids  taken  under  advisement  until 
June  17. 


(D)  Guy  F.  AtlRnnon  Co.,  South  San 
Francisco,   Calif..    1498.889.56. 

(E)  Carles  L.  Harney.  San  FrancUco 
Calif.,  $495,785.40. 

(F)  Carrlco  &  Guutier.  San  Fran- 
cisco,   Calif.,    $496,772. 

(0)  Parish  Bros,  and  Lou  Jones 
Constr.  Co..  Benicla,  Calif..  $506.- 
785.82. 

(H)  S.  -.  Amoroso  Constr.  Co.,  San 
Francisco.    Calif..    $609348. 

(1)  Fredrlckson    &    Watson    Constr. 
Co.,  Oakland,  Calif.,  $62ft,«57.30. 
Unit  prices  will  be  given  soon. 


Pacific  Ship  Repair,   Inc..  Pier  27, 
South  San  Francisco.  Calif 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


8$ 


6/6/47 

Low  and  Only  Bidders 

Stevens  Bridge  (Repair)  Cost  $65,^1 

YOLO  COUNTY.  Calif.  Across  Cache 
Creek,  five  mUea  west  of  Wood- 
land. .^.   .  . 

Owner— State  of  California,  Division 
of  Water  Resources,  401  Public 
Works  Bldg.,  Sacramento,  Calif. 

State  Engineer— Edward  Hyatt  Pub- 
lic Works  Bldg.,  Sacramento.  Calif. 

Repair  bridge  by  constructing  rein- 
forced concfBte  girder  spans  to  re- 
maining portion  of  the  old  bridge. 

Low  Bidder— Chittenden  &  Chitten- 
den. Box  246,  Auburn,  Calif.,  $65,881. 
Total  bids  June  4  were: 


33— 


BRIDGES 


8/6/47  •    88 

Low  and  Only  Bidder* 
Widen  Bridge  Cost  $16,236 

TRINITY     COUNTY.     Calif.     Across 

Redding    Creek,    about    two    miles 

west  of  Douglas  City. 
Owner— State  of  California,  Division 

of  Highways,  Public  Works  Bldg., 

Sacramento.  Calif. 
State  Highway  Engineer— O.  T.  Mo- 
Coy,    Public   Works    Bldg..    Bacra- 

msnto,  Calif. 
Wld«»  existing  timber  trestle  bridge. 
Low     Bidder  —  C.     C.     OUdersleeve. 

ICarysville.  Calif..  $16,286. 

Total  bids  June  4  were: 

(A)  C.     C.     Glldersleeve,    Uarysville. 
$16,286. 

(B)  E.  O.  Peiham,  Los  Angeles.  $19,- 
679.90. 

(C)  8.   C.   Giles   Co.,   Stockton.   $20.- 
960.60. 

(D)  James  H.  McFarland,  San  Fran- 
cisco, $23,748.20. 

(B)  O'Connor  Bros.,  Red  Bluff,  $26,- 
$820. 
Unit  prices  will  be  givmi  soon. 


86 


6/5/47 

Low  and  Only  Biddsrs 

Park  Improvements        Cost  $43,402.12 

MONTEREY  COUNTY,  Calif.  Pfeif- 
fer  Big  Sur  State  Park. 

Owner— State  of  California,  Division 
of  Water  Resources,  Room  401  Pub- 
lic Works  Bldg.,  Sacramento,  Calif. 

State  Engineer— Edward  Hyatt  Pub- 
lic Works  Bldg.,  Sacramento,  Calif. 

Low  Bidder— Tyson  ft    Waiters    Co.. 
1201   10th  Ave..  Sacramento,  Calif.. 
$43,402.12. 
Total  bids  June  4  were: 

(A)  Tyson    &   Watters    Co.,    Sacra- 
mento. $43,402.12. 

(B)  Granite  Construction   Co.,   Wat- 
sonvlUe,  $41,260.30. 

(C)  Stolte,  Inc.,  Oakland,  $49,904. 

(D)  Alexander  B.  Madonna,  San  Luis 
Obispo,  $106,217.50. 

Unit  prices  will  be  given  soon. 


(A)  Chittenden    h.    Chittenden.    Au-    Grading 


6/5/i7 

Contract  Awarded 


bum,  Calif.,  $66,831. 
(B)  Underground     Construction 
Oakland,  Calif.,  $82,446. 
Unit  prices  will  be  given  soon. 


Co.. 


88 


6/5/47 

Low  and  Only  Bidders ^  ,^ _..  .. 

Repair  Bridge  Cost  $38,531.40 

MENDOCINO  COUNTY,  Calif.  Across 
Rattlesnake  Creek,  about  89  miles 
north  of  WllUts.  _,_^_^ 

Owner- State  of  California,  Division 
of  Highways,  Public  Wlorks  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  lie- 
Coy,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Repair  existing  timber  bridge. 

Low  Bidder  — E.  G.  Perham,  1128 
Steams  Dr.,  Los  Angeles.  $39,531.40. 
Total  bids  June  4  were : 

(A)  B.  G.  Perham.  Los  Angeles.  $39.- 
631.40. 

(B)  A-   Soda  &  Son,   Oakland,    $40,- 

899.84. 

(C)  T.     Flebusch    Construction     Co., 
Ukiah.  $48,856.40. 

Unit  prices  will  be  given  soon. 

p  '   " 

6/5/47  88 

Low    Bidders 

Transmltslon   Line;   Spec.  1787 

COLUMBIA  B  A  S  J  N  PROJECT 
Wash.  Approx.  7  miles  north  of 
Fiasco,    Wash. 

Owner— U.  S.  Bureau  of  Reclama- 
tion.  Coulee  Dam,   Wash. 

Plans   by    owner. 

13.8  kllovolt  transmission  line  from 
Pasco  substation  to  Pasco  pump- 
ing plant  Including  13.8-kllovolt 
8-phase,  single-circuit,  60-cycle, 
single-wood-pole,  transmission  line 
approximately  13.7  miles  long,  In- 
cluding taps,  to  each  of  six  pump- 
ing plants  and  to  a  demonstration 
farm  well.  The  transmission  line 
will  be  connected  to  the  116/13.8- 
kllovolt  Pasco  Substation  of  the 
Bureau  of  Reclamation. 
U)W    bids    submitted    June    2    as 

follows:  ,^^^     . 

Donald   W.    Close,    2707    "^h    ^ve.. 

aw.  Seattle,  Wash    (Sch.   1)    $91,792; 

(2)    $107,663.  .       ,„     . 

Agutter   Elec.    Co.,    Seattle,   Wash.. 

(2)    $74,422.  ^      ,   _ 

(Sch.  1  la  aluminum  conductor, 
Sch.  2  copper ;  No  bids  submitted  un- 
der Sch.  3,  copperwela  copper.  If 
contract  is  awarded,  it  will  be  un- 
der one  of  the  two  schedules,  not 
both. ) 


36 

Cost    $1104 
RICHMOND.  Calif.,  Contra  Costa  Co. 

Playground  area,  Block  212,  WaO's 

Second  Addition. 
Owner  —  tlty   of   Richmond.    C.    A. 

Pltchford.    city    clerk.    City    Hall, 

Richmond.  Calif. 
City  Engineer— E.   A.   Hoffman.  City 

Hall.    Richmond,    Calif. 
Contractor— Lee    J.    Immel,    Box    175, 

San  Pablo.  Calif. 

Complete    bids    submitted    June    2 

W6r6  ', 

Lee  J.  Immel,  San  fablo,  $0.96; 
total  $1104. 

O.  C.  Jones  &  Sons,  Berkeley,  Calif, 
$2.40 ;     total     $2760. 

J.  Henry  Harris.  Berkeley.  Calif., 
$2.65;    total.   $3047.50. 


(2).  5.25  2.00  6.00 

(3) 4.00  3.&d  5.80 

(4) 10.00  17.00  10.00 

(6) 1.60  1.20  8.50 

(6) 1.25  1.00  3.00 

(7) 3.50  5.00  6.00 

(8) 5.60  5.30  8.00 

(9)  25.00  30.00  40.00 

(10) 100.00  110.00  100.00 

(11) 750.00  1500.00  4500.00 

(12) 3075.00  9000.00  19500.00 

(13) 6.00  7.00  aoo 

(14) ft6a  7.60  5.00 

(16) 8.00  8.80  8.00 

(16) 10.00  9.20  9.00 

(17) .80  .60  1.00 

(18)' .60  .80  .50 

(19) 10.00  10.20  15.00 

(20) 5000.00  5000.00  6000.00 

(21) 250.00  1252.75  4500.00 


TRANSMISSION  LINES 
38— ELECTRIC   LIGHTING 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


37 


6/5/47 

Low  and  Only  Bidders 
Stockton •4th  St.  Connection} 

Municipal  Railway  Contract  No.  270 
.Coat  $41,Qeft^ 
SIAN    F-RANCISCO. 

and    4th   St 
Owner  —    City   and 

Francisco,    Public 


Calif.    Stockton 

Cotmty   of   San 
Utilities    Com- 


35—     DOCKS,  PIERS  Sc 
HARBORS 
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6/8/47  • 

Low   and    Only    Bidders 
Ovarcrossing  Cost.   $468,346 

pAKLAND.  Calif.,   Alameda   County. 

Over  Sast  iSiore   Freeway  at  23rd 

Avenue. 
Owner— State  of  California,  Division 

of  Highways,   Public  Works   Bldg.. 

Sacramento.  Calif. 
State  Highway   EnRr— G.  T.   McCoy. 

Public    Works    Bldg.,    Sacramento. 
Low    Bidder— A.    Soda    A    Son.    5231 

Grove  St..  Oakland.  Calif..  $468,346. 

Total  bids  June  4  were: 

(A)  A.  Soda  *  Son.  Oakland.  Calif.. 
$468,846. 

(B)  Stolte.  Inc.,  and  Duncanson-Har- 
relson  Co..  Sen  Francisco.  Calif.. 
$409,089.30. 

(C)  Clinton  Constr.  Co.,  San  Fran- 
elaoo.  Calif..   $482,682.10. 


35 


Owner  Taking  Bids— Duo  Juno  6, 

2  p.  M.— (Bidders  Figuring) 
Drydocking  and  Overhauling     Rooert 

Gray";   Serial   No.  04-203-47-86 
SAN     FRANCISCt),     Calif.      (3ovcm- 

ment-owned    survey    boat. 
Owner— San  Francisco  District  Corp.s 

of  Engineers.   War  Department.  74 

New    Montgomery    St..    San    Fran. 

Cisco.  Calif. 
Plans  by  owner. 

Bids  will   be  taken  as  follows. 

(1)  repairs  to  hull; 

(2)  repairs  to  machinery; 

(3)  allowBJice  for  scrap. 
Specifications  obtainable  from  the 

above   office.    , 

Following  contractors  have  been 
furnished  with  plans. 

General  Engrg.  A  Drydock  Com- 
pany, 1100  Sansome  St,  San  Fran- 
cisco, <3allf. 

Moore  Drydock  Co..  foot  of  Ade- 
line St,  Oakland,  Calif. 

United  Engrg.  Co.,  Ltd.,  foot  of 
Main  St,  Alameda.  Calif. 

Bethlehem  ?teel  Co..  20th  and  Il- 
linois Sts..  San  Francisco,  Calif. 

Pacific  Coast  Engrg.  Co..  Drawer 
B,  Alameda,  Calif. 

Graham  Ship  Repair  Co.,  foot  of 
Washington    St..    Oakland.    Calif. 

Columbia  Machine  Works.  Fler  20, 
Sao  Franclaco,  Calif. 


nilsclon,  287   Cltv  Hail.  San  Fran- 

cisoo,  Calif. 
Plans  by  owner. 
Low    Bidder  — Saton    ft    Smith,    715 

Ocean  Ave.,  San   Fraaeisco,   Calif.. 

$41,026.60. 

Work    Involves : 

(1)  12,000  Bq.  ft  remove  pavement: 

(2)  1100  ft     remove  track; 

(8)  400  yds.  excavate  below  pave- 
ment ; 

(4)  20  yds.  excavation  and  b.ackflil 
pipe    trenches; 

(.5)  150  J't.  construct  6  in  vitrified 
clav  pipe  surface  drains; 

(6)  850"  ft  construct  6  in.  vitrified 
clay  pipe   »«ubdralns. ; 

(7)  460  cu.  yds.  fumlth  crushed 
rock    ballast 

(8)900    ft.  .cf-nstruct    plain    track; 

(»)  50   each   weld   rail  Joints; 
(10)  2.4  M.B.M.   furnish   switch   ties; 
Ul)  lump   sum.   install   branch-off; 

(12)  lump  sumi.  Install  crossings; 

(13)  25  each  furnish  and  install  4/0 
copper  bonds ; 

(14)  40  each  furnish  and  install  4/0 
by  86  in.  copper  bonds 

<15)  6  each  furnish  and  install  4/0 
by  76  in.  copper  bonds; 

(16)  4  each  fuml»h  and  iri>tall  4/0 
by  88  In.  copper  bonds; 

(17)  2000  lln.  ft  furnish  and  install 
4/0  copper  bonding  wire-. 

(18)  12.000  fq.  ft  construct  asphal- 
tlc  pavement  on  concrete  base; 

(19)  100  net  tons  conftruct  asphaltlc 
conform    pavement ; 

(20)  lump  sum,  allowance  of  $6000 
adjust  property  of  other  utili- 
ties ; 

(21)  lump  sum.  traffic  routing  work. 
ToUl  bids  May  20  were: 

(A)  Baton  Jk  Smith,  San  Francisco, 
$41,025.50. 

(B)  Charles  L  Harney,  San  Fran- 
cisco, $44,685.86. 

(C)  A.  D.  Schader.  San  Franciaco, 
$69,974. 

Unit  prices  follow: 

(A)  (B>  (C> 

(1) $.00  $.50  $30 


6/6/47  •     88 

Low  and   Only   Bidders 

Traffic  Signal  Systems  Cost  $69,640.90 

EL  CERRITO  and  RK3HMOND.  CaL, 
Contra  Costa  County.  San  Pablo 
Ave.,  between  Stockton  and  Mc- 
Bryde  Aves. 

Owner — State  of  California,  Division 
of  Highways,  PubUc  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

Furnish  and  Install  traffic  signal  sys- 
tems at  ten  Intersections. 

Low  Bidder — Severin  Electric  Co..  249 
Natoma  St.,   San  Francisco,   Calif,, 
$59,649.90. 
Total  bids  June  4  were: 

(A)  Severin   Electric  Co.,  San  Fran- 
cisco, $59,649.90. 

(B)  Abbett   Electric  Co.,   San   Fran- 
cisco, $72,067.25. 

Unit  prices  will  be  given  soon. 

6/5/47  38 

Low    and    Only    Bidders 

Traffic  Signal   System,   Etc. 

Cost,    $13,584.50 

CERES,  Calif.  Stanislaus  Co.  Fourth 
Street. 

Owner — State  of  California,  Division 
of  Highways.  Paul  O.  Harding,  dis- 
trict engineer.  1200  N.  Center  St., 
Stockton,  Calif. 

Plans  by  Engrg.  Dept.  of  Owner. 

Includes  furnishing  and  Installing  In- 
tersection illumination  and  traffic 
actuated  signal  system  and  con- 
structing   traffic    Islands. 

Low  Bidder — L  H.  Leonardi  Electric 
Constr.    Co.,    717    Francisco    Blvd., 
San   Rafael.   Calif.,  $13,584.50. 
R  (joold  A  Son,  Stockton,  at  $13,- 

999.09  submitted  only  other  bid  June 

3. 


THURSDAY.  JUNE  5.  1947 


Plans    by    owner. 

Overhead   elect ricaT^CtHButlonTyB^ 

tem,    street    lighting    system,    and 

electrical  substation. 
Low  Bidder— New bery  Electric  Corp. 

of  America,  2146  E.  Washington  St 

Phoenix,   Ariz.,   $97,951.61. 

Work  Involves: 

(1)  lump   sum.  31.5  kv  transmission 
line; 

(2)  lump  sum,  electric  substation; 
(8)  lump  sum,  overhead  power  lines; 
(4)  27  each  street  light  unit; 

(6)  13,000   l.f.   No.   8,   1-conductor,   7,- 
600  volt,  metallic  armored  cable; 
(6)  480   l.f.  4-ln.   duct  non-encased. 
Total  bids  submitted  June  2  were: 

(A)  Newbery  Electric   Corp.   of  Ari- 
zona,  Phoenix,   $57,951.61. 

(B)  Schurr   A   Findlay   Electric   Co., 
$122,498.89. 

(C)  Drury  Electric   Co.,  $122,674.64. 

(D)  Sierra    Electric    Co.    and    J.    L 
Wilson.  $126,142.16. 

(E)  H.  B.  Nicholson,  $127,307. 

(F)  Tri-Clties  Electric  Corp.,  Ocean- 
side,   $184,769.63. 

(G)  J.    A    -.    Constr.    Co.,    Phoenix, 
$139,867. 

(H)   Petersen  Engrg.  Co.,  San  Fran- 
cisco, $160,318.45. 
(I)    Govt,    estimate.    $104,808.90. 
Unit  prices  follow : 

(1)  (2)  (8) 

(A) $15,366.00  $15,378.00  $49,210.00 

(B) 17,986.30   14.179.49   72.163.25 

(C) 19,252.75   14.259.45   64.129.39 

(D) 26,112.70   13,605.01   63.487.00 

(E) 34,020.00   12,699.00   62,424.00 
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6/5/47  • 

Low  and   Only   Bidder* 

Electric    Distribution    System; 

Serial    47-54  Cost   $57,951.61 

YUMA,   Arts.     Yuma   Test    Station. 

Owner — Los  Angeles  Distrtct  Corps 
of  Engrineers,  War  Department  761 
S.  Flgucroa  St.,  Los  Angeles,  Calif. 


USED    TIMBER 

250,000   ft    7   X   8   —    30   ft. 

Bridge  Ties 
250,000  ft.  7   X    17   —   30  ft. 

Bridge  Stringers 

50,000  ft.   12  X  12  —  30  ft 
100,000  tin.  ft.  Piling 

Other  Mite.  Sii^i 

Joseph  D.  Bollinger  &  Co. 

1905  Cypress  Street 
Oakland,  Calif. 
TWinoaks  6177 


^£UERSEN 


rfomz 


CONTEACTORS 

SAN  FRANCISCO 
VAIencIo  5005 
LINE 

CONSTRUCTION 


/ 


EARTH 

BORING 


r 


National  Expansion  Joint  Co. 

Mfl««faefar*r  ciarf  Dhfrlbator 

nilR  lOARD  — PILT.SIDID  ASPHALT  AND 

RIDWOOD   IXPANSION  JOINT  PILLIRS 

DMHbttor 

„      MARVIL'KOTi— Conervf*  C«ria«  Cempeaad 

SIAIX— txpoMioa  Jelaf  S«oIIb«  Cenpeaad 

Cpmplht  wfH  f^dvrol  Sp«cMcatie«t  SS-P-336 

FOR    CONCRETE    CONSTRUCTION 


333  S«VMtli  Str«««         UadM^iH  7172 


3.  C«lif. 


Now  in  S^ck 

LONG  JOISTS 
and  TIMBERS 

PLYWOOB  PANELS 

ALUMINUM 
GARAGE     DOORS 

CORRUGATED 
ALUMINUM    SHEETS 


Jf FFER  so  N'S 

eREATER  CITY 
LUMBER  CO. 


1994  OAKDALE  AVE. 

CorB«r  Raakla  Sfr««t 

ATwoter  4180 


FULLER 

SHOWER 

DOORS 


l/te  UU 
§fOu  0041  au4^! 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  roils  the  door 
shut.  Heavy  concealed  cast  corner  braces  %\sz  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJ-PFULLCR  6-  CO- 


901  MiMion  Slw«< 
159  Tenth  S(r««l 


San  Frendico      • 
Oakland        • 
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Owner  Taking    Bids — Due  June  17,  8 

P.  M. — Cuiverts   (Construct) 
ALAMEDA,     Calif.,     Alameda     Co. 
Owner — City  of  Alameda,  J.  P.  Clark, 

City  Clerk,  City  Hall,  Alameda.  Cal. 
City  Enfrr. — Carl   Froerer,   City  Hall, 

Alameda,   Calif. 
Construct  culverts  during  fiscal  year 

Work   Involves: 

(1)  260   l.f.    30-in.    standard    culvert, 
street  section ; 

(2)  450    l.f.    30-in.    standard    culvert, 
sidewalk  section ; 

(3)  110    If.    36-in.    standard    culvert, 
street  section ; 

(4)  190  l.f.   36-in.    standard    culvert, 
sidewalk  section ; 

(5)  200    s.f.    Portland    cement    con- 
crete curb; 

(6)  BOO    s.f.    Portland    cement    con- 
crete gutter; 

(7)  2000    s.f.    Portland    cement    con- 
crete  sidewalk  3-in.   thick ; 

(8)  500   s.f.    do,   4-in.   thick; 

(9)  500  s.f.  do,   6-ln.   thick; 

(10)  800  l.f.  salvage  and  remove  ex- 
isting  culvert; 

(11)  15   tons   aspfi.    concrete   pave.; 

(12)  90  c.y.   concrete   pavement  l>ase. 
Specifications   obtainable  from   the 

office   of   the  city   engineer. 
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Low  and  Only  Bidders 

Fitzgerald  Ave.  Sewer  Extension 

Cost  t%969.50 

Fitzgerald  Ave.  Sewer  Extension 

SAN  FRANCISCO,  Calif.  Easterly 
from  Griffith  St 

Owner— City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Frandaco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Low    Bidder  — Eaton    &    Smith,    715 
Ocean   Ave.,   San  Francisco,   Calif., 
$2966.50. 
The  work  Involves: 

(1)  92  Un.  ft  18-ln.  vitrified  clay  pip* 
sewer  encased  In  reinforced  con- 
crete; 

(2)  58  lln.  ft  15-ln.  vitrified  clay  pip* 
sewer; 

(8)  67  lln.  ft  10-ln.  vitrified  clay  pip* 
sewer ; 

(4)  2  each  manholes: 

(5)  2  cu.  yds.  concrete  piers; 

(6)  SH  tons  rock  fllL 
Complete  bids  June  4  were: 
Eaton  &  Smith,  (1)  $17;  (2)  $9;  (3) 

$6;    (4)    $240;    (6)  $50;    (6)    $5;    total, 
$2968.80. 

E.  J.  Treacy,  San  Francisco,  Calif., 
(1)  $27.50;  (2)  $14;  (3)  $9.25;  (4)  $250; 
(5)  $80;   (6)  $10;  total,  $4471.75. 

40—     STREETS  AND 
HIGHWAYS 


6/5/47  *0 

Lew  and  Only  Bidders— Aragon  Ter- 
race   St.    Imp.;    Res.   46-26 

Cost.  $44,476.87 
SAN  MATEO.  Calif..  San  Mateo  Co. 
Hobart  Ave..  Woodland  Dr.,  Mac- 
Arthur  Ave.,  Bameson  Ave.  from 
westerly  boundary  of  Aragon  Ter- 
race Subdivision  to  Park  Blvd., 
and  the  ew.iterly  18  feet  of  Park 
Blvd.    from   southerly   boundary   of 


Aragon  Terrace  to  Hobart  Avenue. 

Owner — City  of  San  Mateo,  Wm.  J. 
O'Farreil,  City  Clerk.  Arthur  Sul- 
livan, City  Engineer,  City  Hall. 
San  Mateo,  Calif. 

Consulting  Bngra — WUsey,  Brough- 
ton  &.  Longson,  Inc.,  1120  Broad- 
way, Burllngame,  Calif. 

Includes  grading,  paving,  curbs,  gut- 
ters, sidewalks,  sanitary  sewers, 
lateral  sewers,  catchbasins,  etc. 

Low   Bidder — L.  C.   Smith.   First  and 
Railroad,    San    Mateo,    Calif.,    $44,- 
476.87. 
Work  involves: 

(1)  15,000  c.y.  grading,  all  classes  of 
material,  including  removal  of 
trees,  etc. ; 

(2)  122,000  s.f.  fine  grading.  Includ- 
ing preparation  of  subgrade  for 
pavement,  curb,  gutter  and  side- 
walk ;  e 

(3)  80,000  s.f.  6-in.  crusher  run  base 
pavement,  with  2-ln.  asph.  conc.<< 
wearing  surface  in  place,  com- 
plete ; 

(4)  4,900  Lf.  type  A  curb,  3-ft  gut- 
ter with  3-in.  crusher  run  base 
in  place,  complete; 

(8)  348  l.f.  type  A  curb,  6-ft  gut- 
ter with  3-in.  crusher  run  base 
in  place,  complete; 

(6)  22,780  s.f.  cone,  sidewalk  4-in. 
thick  with  3-inch  crusher  run 
base  in  place,  complete; 

(7)  10  each  brick  manholes,  cap- 
ped with  cast  iron  frame  and 
covers.   In   place,   complete; 

(8)  2  each  brick  drop  manholes, 
capped  with  iron  frame  and 
cover,  in  place,  complete; 

(9)  2,400  l.f.  vitrified  clay  pipe  sew- 
er with  sulphur  silicon  joints, 
and  including  6x4  wye  branches, 
m  place,  complete; 

(10>  2,000  l.f.  4-in.  vlt  clay  pipe  sew- 
er lateral  with  sulphur  silicon 
Joints,   In    place,    complete; 

(11)  2  each  concrete  catchbasins, 
with  cast  iron  throats  and  cov- 
ers, in  place,  complete; 

(12)  25  l.f.  12-ln.  cone,  pipe  storm 
sewer,    in    place,   complete; 

(13)  8  each  electrolier  stand.,  corn- 
plete  with  concrete  base  and 
glassware ; 

(14)  2,228  l.f.  1-inch  electrolier  con- 
duit In   place,   complete ; 

(18)  260  l.f.  1^-in.  electrolier  con- 
duit  in   place,   complete; 

(16)  2,748  l.f.  single  conductor  cable. 
In    place,    complete ; 

(17)  30  l.f.  concrete  valley  gutter 
with  3-in.  crusher  run  base,  in 
place,   complete ; 

(18)  600  l.f.  2x6-in.  redwood  header, 
in   place,  complete; 

(19)  6  each  street  signs,  in  place, 
complete. 

(Note:  Contractor  to  pay  City  of 
San  Mateo  $20  per  street  sign.  City 
will  in  turn  purchase  and  erect  same, 
relieving  contractor  of  responsibil- 
ity.) 

Total  bids  submitted  June  2  were: 
(A)    L.    C.    Smith,   San    Mateo,  Calif., 

$44,476.87. 
(Bi    Peter   Sorensen,    Redwood    City, 

Calif.,    $58,871.28. 
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,6/8/47 
Low  and  Only  Bidder* 
Street  Improvement        Cost  $28,0$7.38 
OAKLAND.   Calif.,   Alameda  County. 

Porton     of    College    Ava,     between 

Broadway  and  Berkeley  city  line. 
Owner — City  of  Oakland,  Chas.  Don, 

city  clerk.  City  Hall.,  Oakland,  Calif. 
City  Engineer  —  Walter  N.  Frickstad, 

Cltv  Hall,  Oakland,  Calif. 
Low   Bidder— J.  H.  Fltzmaurice,  2887 

Hannah    St,   Oakland,   Calif..   $28,- 

037.88. 

The  work  involve*: 

(1)  88,920  sq.  ft  portland  cement  con- 
crete foundations  (8.06  sacks  per 
cu.  yd.); 

(2)  19,800  sq.  ft.  portland  cement  con- 
crete foundations  (6.0  sacks  per 
cu.  yd.) ; 

(3)  20  lin.  ft  6-in.  perforated  corru- 
gated iron  pipe  drain  with  rock 
backfill. 

Complete  bids  submitted  June  3 
were : 

J.  H.  Fltzmaurice,  Oakland,  (1) 
$0.2678;  (2)  $0.2878;  (8)  $4;  total,  $28,- 
037.38. 

B.    Miles    Thomas,  San    Francisco, 

(1)  $0.80;    (2)    $0,825;    (3)    $3;    total, 
$81,873.80. 

Ransome  Co.,  Emeryville,  (1)  $0,305; 

(2)  $0,338;  (8)  $9;  total,  $S2,S0ai0. 
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Unit  prices  were: 

(At 


(1).. 
(2».. 
(8>„ 
(4)... 
(5).. 
(6).. 
(7).. 


$.35 
.015 
.1367 

1.65 

2.85 

.26 

135.00 


(8) 140.00 

(9) 1.375 

(10)... 1.20 

(ll) 180.00 


(12) 

(18) 

(14) 

(15) 

(16) *.... 

(17) 

(18) 

(19) 

Bids    held 
June  16. 


2.28 

,  192.80 

.68 

.83 
.145 
2.80 
.275 
22.80 
under   adv 


(B) 
1.65 
.015 
.20 
1.84 
4.05 
.28 
160.00 
186.00 
2.00 
1.25 
175.00 
3.80 
210.00 
.78 
1.00 
.18 
3.78 
.38 
28.00 
isement    until 


U  N  I  S  T  R  U  T 

CONTINUOUS  CONCRETE 
INSERTS 

Investigate  UNISTRUT  in- 
setts  from  3"  to  20'  in  length. 
Continuous  slot  permits  com- 
plete adjustment  and  flexibility. 
For  support  of  pipe*  conduit 
and  ducts. 

Let  us  supply  you  with 
information  and  advantages. 

UNISTRUT    SERVICE 
COMPANY 

725  Second  Street 

SAN  FRANCISCO  7 

Phone:  SU.  9037 


Solve  waterproofing  problems 


NYDROie 


(£0 


THIS    INSURfD,   POSiIIVE    WAY 


NYMIOXO  t^  wond*r  waf9rproofing  efTec- 

Hvely  tcab  out  dompneii,  seepage,  decoy, 

rot.  Easy  to  brush 

mosonfy,  wood 

letsl  Mix  to  moke  wolerproof  point.  Mokes 

bosemenh  dry  and  livobte.  Gel  HYDROZO  now. 

A^nr  mwM  ot  ovnni  •  notnim*  uu  tnrf  it 


>M. 


spray  on  concrste,  brick, 
I,  canvas,  olhsr  moterioli.  Color* 


TRACY    SUPPLY    CO. 

p.  C.  EDWARDS 

■■il^r*  iicli«w9« 

1*30  Webster  Street,  Oskland  Phone  GLencourt  7400 


6/8/47 

Low  and  Only  Bidders 

Presidio  Avenue  Widening; 
Spec  20,238 

SAN  FRANCISCO,  Calif.  Post  St  to 
California  St 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Sixty  days  completion  time. 

Low  Bidder — Charles  L.  Harney,  San 
Francisco,  Calif..  $24,326. 
The  work  Involves: 

(1)  440  cu.  yds.  pavement  excava- 
tion; 

(2)  2700  cu.  yds.  grading  (excava- 
tion) ; 

(3)  1140  lln.  ft  unarmored  concrete 
curb; 

(4)  8  lin.  ft  resetting  stone  curb; 
(8)  7900  sq.  ft  8-in.  concrete  pave- 
ment ; 

(6)  8400  sq.  ft  asphalt  on  concrete 
pavement  (2-In.-6-ln.) ; 

(7)  4100  sq.  ft  asphalt  on  concrete 
pavement  (2-ln.-7^-ln.)  in  track 
area; 

(8)  11,000  sq.  ft.  2-cour8e  concrete 
sidewalk ; 

(9)  108  tons  asphaltlc  concrete  con- 
form pavement; 

(10)  4  each  catchbasins; 

(11)  1  manhole; 

(12)  81    lln.    ft    18-ln.   vitrified    clay 
pipe  sewer; 

(13)  178   lln.   ft   10-ln.   vitrified   clay 


pipe  culvert; 
(14)  1  each  relocate  traffic  sign. 

Complete  blda  submitted  June  4 
were: 

Charles  L.  Harney.  San  Francisco, 
Calif..  (1)  $8;  (2)  |1.01;  (3)  fl.06;  (4) 
J0.70;  (8)  $0.82;  (6)  |0.80;  (7)  |0.80; 
(8»  10.32;  (9)  |7;  (10)  1368;  (11)  $240; 

(12)  II;    (IS)    18.30;    (14)    |7;    total. 
$24,326. 

Eaton  A  Smith,  San  Francisco,  (1) 
16;  (2)  $1.80;  (8)  $1.10;  (4)  $1;  (5) 
$0.48;  (6)  $a46;  (7)  $0.46;  (8)  $0.34; 
(9)  $10;  (10)  $235;   (11)  $380  (12)  $8; 

(13)  $8;  (14)  $28;  no  total. 
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6/8/47  • 

Low  and  Only  Bidders 

Grading    and    Surf.       Cost,    $72,319.80 

EL.  DORADO  COUNTY.  Calif.  Be- 
tween Georgetown  and  U.  S.  Ran- 
ger Station. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engr.— G.  T.  McCoy, 
Public    Works   Bldg..   Sacramento. 

About  3.6  miles  grading  and  sur- 
facing with  imported  base  material 
and  penetration  treatment  and  ap- 
plying seal  coat. 

Low   Bidder — Miles   and    Bailey,   Box 
11^    Madera,    Calif..    $72,319.80. 
Total  bids  submitted  June  4  were: 

(A)  Miles  &  Bailev,  Madera,  Calif., 
$72,319.80. 

(B)  Dlx-Syl  Constr.  Co..  Inc.,  Bak- 
ersfield.  Calif.,  $78,241.80. 

(C)  H.  &  D,  flonatr.  Co.,  San  An- 
seimo,  Calif.,  $82,289. 

(D)  F.  E.  Young,  Berkeley.  Calif.. 
$82,505. 

(E>  Arthur  B.  Sirl,  Santa  Rosa,  Cal., 
$83,313. 

(F»  Louis  Biasotti  A  Sons,  Inc., 
Stockton,   Calif.,   $96,495.60. 

(G)  Chittenden  &  Chittenden,  Au- 
burn, Calif.,  $108,483.50. 

(H»   Claude  C.  Wood  Co.,  Lodi,  Cal.. 
$109,512.50. 
Unit  prices  will  be  given  soon. 
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6/5/47  • 

Low  and   Only   Bidders 

Surfs.cing,   Etc.  Cost,  $30,644 

HUMBOLDT  COUNTY,  Calif.  Bet. 
Jordan  Creek  and  South  Scotia 
Bridge. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

gtate  Highway  Engr.  -G.  T.  McCoy, 
Public    Works    Bldg.,    Sacramento. 

About  1.2  miles  construct  cement 
treated  ba.se  on  a  portion  and  plac- 
ing plant  mix  surfacing  and  seal 
coat  on  cement  treated  base  and 
existing  surfacing. 

Only    Bidder— Clements    A    Co.,    Box 
277,    Hayward,    Calif..    $30,644. 
UniU  prices  submitted  June  4,  will 

be    given    soon. 


6/5/47  <0 

Owner  Probably  Will  Aak  Bkto 

June  10th 
Widen  Tenth  ftt  C««t  $30,000 

PITTSBURG.  Calif.,  Contra  Costa  Co. 

From   Black  Diamond  St  to  west 

city  limits. 
Owne«>— City  of  Pittsburg,  Mayor  Vin- 
cent A.  Davl.  City  Hall.  PltUburg. 

Calif. 
City   Engineer  — B.    L.   O'Hatm,   City 

Hall,  Pittsburg,  Calif. 
Includes  12  feet   of   paving  on   Mieh 

side,  take  out  trees  and  plant  new 

trees. 
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«/5/47 

Low  and  Only  Bidders 

Grading  and   Surfacing 

Cost  $60».729.4« 

SANTA  CRUZ  and  SAN  MATEO 
COUNTIES,  Calif.  Between  Wad- 
dell  Croek  and  Finney  Creek. 

Ownei^-State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

SUte  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Worka  Bldg.,  Sacra- 
mento, Calif. 

About  1.4  miles  grading  and  surfac- 
ing with  plant  mix  surfacing  on 
crusher  run  base. 

Low    Bidder  — Baton    St    Smith,    T15 
Ocean  Ave.,  San    Francisco.  Calif.. 
$808,728.46. 
Total  bids  June  4  wore : 

(A)  Eaton  A   Smith,   San   Fnmcisoo. 
$808,728.46w 

(B)  Morrison-Knudsen  Co.,  Inc.,  Ban 
Francisco,  $511,914. 

(C)  A.   Teichert  A  Son,  Inc.,  Sacra- 
mento, $843,848.90. 

(D)  N.  M.  Ball  Sons.  Berkeley,  $556.- 
431.98. 

(E)  H.  Earl  Parker,  Inc.,  MarysTiUe. 
$873,293.18. 

(F)  L.   A.   A  R.   8.  Crowe,   Las  An- 
geles, $874,788. 

(G)  Frederickson    A    Kaslef.    Sacra- 
mento, $882,749.70. 

(H)  George  Pollock  Co.,  Sacramento, 
$897,403. 

(I)   Guy  F.  Atkinson  Co.,  San  Fran- 
cisco, $644,346.60. 

(J)    Charles    L.    Harney,    Ina,    Baa 
Francisco,  $648,887.28. 

(K)    Fredrlckson     A     Watson     Con- 
struction Co.,  Oakland,  $671,978.30. 

(L)  Fredrlckson     Bros.,     Emeryville, 
$671,958.20. 
Unit  prices  will  be  given  soon. 

6/8/47  •     40 

Low  and  Only  Bidders 
Grading  and  Surfacing 

Cost  |72Ma6 
SAN  LUIS  OBISPO  COUNTY.  Calif. 

Between     San     Luis     Obispo     and 

Cuesta  Grade. 
Ownei^-State  of  California,  Division 

of  Highways.   Public  Works  Bldg.. 

.Sacramento,  Calif. 
State  Highway  Engineer— O.  T.  Mc- 


SANTTARY  SEWER  LINES.  MERCED.  CAUF. 


Low  and  Only  Bidders 

Sanitary  Sewer  Lines  Cost  $216,2SS>17 

MERCED,     Calif.,     Merced     County. 

East  Merced. 
Owner — City   of    Merced,   J.   E.   Frits, 

mayor.  City  Hall,  Merced,  Calif. 
City   B:nglneer— G.    E.    WInton,    City 

Hall,  Merced,  Calif. 
Low  Bidder — John   Pestana,   990  73rd 
Ave.,  Oakland,  Calif..  $216,258.17. 
The  work  Involves: 
(1)  8663  lin.  ft  16-ln. 
7520  lln.  ft  12-ln. 
4820  lin.  ft  10-ln. 
59.900  lin.  ft.  8-ln. 


Jacked 
Jacked 


(2) 
(3) 
(4) 


concrete 
concrete 
concrete 
concrete 


pipe; 
pipe; 
pipe; 
pipe; 
(A) 
(1) $22,437.17 


(5)  187    lln.    ft    16-Ui.     pipe 
under  highway; 

(6)  60     Un.    ft     12-ln.     pipe 
upder  highway; 

(7)  1  special  manhole; 

(8)  34  each  single  drop  manhole; 

(9)  4  each  double  drop  manholes; 

(10)  214  each  regular  manholes; 

(11)  20,250  ft.    pavement  remove  and 
replace. 

Total  bids  submitted  June  3  were: 

(A)  John    Pestana,    Oakland,    Calif., 
$216,258.17. 

(B)  Manuel    Smith,    Oakland,    Calif., 


$218,638.91. 

(C)  M.  Miller  Co 
$223,293.18. 

(D)  Artukovtch   Bros., 
$224,202. 

(E)  A.    J.    Peters   A   Son,    San   Jose, 
Calif,  $282,618.20. 

(F)  Bebek    A    Brkich,     Los 
Calif.,   $272,890.60. 

(G)  Wucetich  Construction  Co 
Beach.  Calif.,  $378,928.05. 

(H)  Martin     Construction    Co.,     Ino,t 
Los  Angeles,  Calif.,  $379,422.85. 


Los  Angeles,  Calif., 

Hynos,  Calif., 

Ian 

Angeles, 
Long 


Total  of  unit  prices  were : 


(2) 

(3)- 

(4)... 

(8).. 

(6)- 

(7)... 

(8)... 

<0). 
(10)... 
(ID... 


18,874.40 

10,507.60 

109,018.00 

6,280.00 

2,400.00 

1,000.00 

8,882.00 

792.00 

31.672.00 

7,686.00 


(B) 

$23,996.81 

18.649.60 

11,819.80 

104,828.00 

3.925.00 

1,470.00 

1.000.00 

6.800.00 

900.00 

37,480.00 

8.100.00 


(C) 

$26,422.18 

20,680.00 

12,291.00 

122,798.00 

6.280.00 

2,100.00 

200.00 

6,390.00 

800.00 

35,31000 

10,125.00 


(D) 

$47,646.50 

18.800.00 

9,640.00 

97,038.00 

3,140.00 

1,2(X).00 

800.00 

8.960.00 

800.00 

32,100  00 

7,087  50 


(B) 

$29,454.20 

21.086.00 

11.516.00 

123.796.00 

4.710.00 

2,040.00 

660.00 

61800.00 

880.00 

38.820.00 

14.178.00 


(F) 

$30,820.50 

24,440.00 

14,460.00 

158,740.00 

3,140.00 

1,300.00 

1.000.00 

5,440.00 

700.00 

02.100.00 

32.100.00 


(G) 

$20,031.06 

23,688.00 

14,219.00 

152,748.00 

6,280.00 

2,400.00 

700.00 

8,100.00 

640,00 

29,960.00 

14,175.00 


(H) 

$$7,684.08 

37,073.00 

13.6Sa.00 

146.166.00 

2,874.80 

024.00 

300.00 

6,80a00 

1,000.00 

36,880.00 

8.100.00 


i*«H 
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NOW 
AVAILABLE 

Residential  Steel 
Casement  Windows 

The  Soul^  Residential  Steel  Cstcmenr.  largest 
selling  western  made  cucment.is  again  avail- 
able for  prompt  deliver)'.  Inside  fitted  steei 
frame  screens  plus  under- screen  operators 
and  bronze  finish  locking  handles  enhance 
the  convenience  and  beauty  of  any  dwelling. 
Write  or  Phone  for  Catalog  No.  100,  today. 

Soule 

STEEL  COMPANY 

SAN  FRANCISCO  •  LOS  ANOillS  •  rORTlAND 
1750  Army  ttrssf,  Smn  FrascUce 
Pkens  VAUncis  4141 


FAtiRiCATOk^      Of      STEEI       BUILDING      PRODUCTS      SINCE      1911 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  JUNE  5.  1947 
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Coy,  Public  WotkM  BlAg.,  S&cm- 
mento,  Calif. 
About  2.7  miles  grading,  placing  aa- 
phalt  concrete  pavement  on  crusher 
run  base  and  placing  plant  mix 
surfacing   on   shoulders   and  other 

areaa. 
Low  Bidder— Frederlckson  &  Kasler, 
212    13th    at,     Sacramento,   CaUf., 
|728,56e 
Total  bids  June  4  were : 

(A)  Frederlckson    &    Kasler,    Sacra- 
mento, $728.5(ML 

(B)  Dlnunltt    ie    Taylor    and    K.    B. 
Nicholas,  Lioa  Angeles,  5767,646.76. 

(C)  Granite   Construction   Co.,   Wat- 
oonvUle,  $784,4frr. 

(D)  A.  Telchert  A  Son,  Inc.,  Sacra- 
mento. {702.954. 

Unit  prices  will  be  given  soon. 

6/5/47  40 

Owner  Taking   Bids — Due  June  17,  8 

P.   M.— Pavement    Repair 
ALAMEDA,     Caiif..     Alameda     Co. 
Owner — City  o£  Alameda,  J.  P.  Clark, 

City  Clerk,  City  Hall.  Alameda,  Cal. 
City   Engr.— Carl  Froerer,  City  Hall, 

Alameda,   Calif. 
Repair  of   asphaltlc   and    bltuminoua 

pavements  for  fiscal  year. 

Work   involves: 

(1)  200  tons  a.sph.  concrete  in  ordera 
of  25  tons  or  less; 

(2)  3000  tons  do  In  orders  of  25  tons 
or  more; 

(3)  30  tons  a-sphaltlc  emulsion. 
Specifications   obtainable  from   the 

office   of   the   city   engineer. 


Supplies,  Equipment 

Sub-Contract 

Information 
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MATERIALS 
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6/5/47 

Fiscal   Year  Supplies 

Bids    Wanted 

OAKLAI^ID.  Calif.,  Alameda  Co.— 
Until  June  10,  1  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland, 
Chas  .M.  Don,  City  Clerk.  City  Hall. 
Oakland,  Calif.,  for  furnishing  broom 
re-fill  material,  crusher  run  base  ' 
coarse  material,  drain  stone,  second 
grade  rock  and  quarry  waste,  dry  • 
concrete  mix,  dry  developing  paper,  | 
photocopy  paper,  portland  cement, 
ready  mixed  portland  cement  con- 
crete, repair  of  asphalt  and  bitumi- 
nous pavement,  sand,  stabilized  ba.ne 
mixture,  standard  automotive  stor- 
age batteries  and  white  traffic  line 
lacquer  to  the  City  of  Oakland  dur- 
ing  the   fiscal   year   1947-1948. 

Specifications   obtainable   from   the 
above  office. 


000  lbs.  steel  track  spikes. 
June  12 

Sch.  8648—62.2  M  f  t  b.  m.  DougUa 
fir  and  southern  yellow  pine  timbers, 
13  X  16  Ins.  X  16  ft  long,  for  lock 
fenders. 

Sch.  868«— 24,000  ft  plow  steel  wire 
rope;  10,000  ft  galvanized  steel  wire 
rope;  8000  ft.  plow  steel  tiller  wire 
rope,  and  18,000  lbs.  galvanhced  soft 
steel  wire: 

June  16 

Sch.  8638—12,000  lbs.  galvanized  flat 
Iron  or  steel :  1100  lbs.  cold  rolled  steel 
bars ;  4500  lbs.  bar  tool  steel,  carbon ; 
drill  rods,  carbon  tool  steel;  1000  lbs. 
sheet  copper;  4000  lbs.  do;  1300  lbs. 
copper;  2200  lbs.  sheet  brass;  3900  lbs. 
brass  rod;  200  lbs.  do;  1500  lbs.  sheet 
aluminum;  6000  lbs.  rolled  plate  zinc; 
100  ft.  seamless  steel  tubing;  4400  ft 
copper  tubing;  2400  ft  copper  tubing; 
760  ft.  brass  voice  tubing;  400  lbs. 
common  nails ;  100  lbs.  boat  nails ;  14,- 
000  lbs.  steel-wire  nails;  4000  lbs. 
roofing  nails;  600  lbs.  copper-wire 
slating  nails,  and  500  lbs.  tin-lead 
bar  solder. 

Sch.  8641— Cast  Iron  soil  pipe  fit- 
tings; 60  hubs,  100  reducers,  60  T- 
branches;  200  Y-branches;  20  do; 
galvanized  malleable  iron  pipe  fit- 
tings; 200  couplings;  400  elbows;  800 
pipe  elbows;  1000  ft  2-in.  cast  Iron 
soil  pipe;  1000  ft  %-in.  brass  pipe; 
100  globe  valves ;  400  gate  valves ;  30 
check  valves ;  1600  ft  pneumatic  hose 
with  couplings;  2200  ft  water  hose 
with  couplings;  24  tackle  blocks;  3 
cargo  hoisting  tackle  blocks ;  10  drop- 
forged  cargo  blocks;  2800  galvanized 
or  cadmium  plated  steel  clamps  for 
hose;  100  watercloset  seats  and  600 
lbs.  tarred  temp  ratline. 

Sch.  8645—36,000  ft  plow  steel  wire 
rope ;  8  ball  bearings  and  4000  tinned- 
plate  cans  i»rith  friction  cover,  1- 
gallon. 

6/5/47  *2 

Lumber— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  9,  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  7019  for  furnishing  and 
delivering  lumber  for  various  city 
departments  for  the  term  June  16, 
1947,  to  September  30,  1947. 

Specifications  obtainable  from  the 
above  office. 


100  tons  liquid  asphalt  type  MC-3. 
material  to  be  delivered  and  spread 
as  seal  coat  on  Death  Valley  road 
bet.  Baker  and  Kern  county  line. 

QUO.  66712;  ReqO.  88312: 

40  tons  liquid  asphalt  type  MC-3, 
vendors  spreading  equipment  bet. 
Field  and  summit  on  US  Route  91, 
Barstow   to    Las   Vegas   Road. 

QUO.  66713;  Req.  88313: 
60  tons  liqpuld  asphalt  type  MCf-3, 
vendors  spreading  equipment  var- 
ious locations  bet.  Kern  county  line 
and  Dixie  RR  crossing,  10  inlles 
west   of   Barstow. 

QUO.    66716:    Req.    88315: 

16  tons  liquid  asphalt  type  MC-3, 
vendors  spreading  equipment  on 
Highland  Ave.  east  city  limits  of 
San  Bernardino  to  Boulder  Ave. 

QUO.   66716;    Req.   88316: 

220  tons  liquid  asphalt  type  MC-3, 
vendors  spreading  equipment,  nine 
locations  vicinity  of  San  Bernar- 
dino. 

QUO.  66717 ;  Req.  88317 : 

80  tons  liquid  asphalt  type  SC-3, 
delivered  and  spread  on  Palms-to- 
Pines  Highway,  40  miles  east  of 
Hemet 


42 
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6/5/47 

A»t>e*to»  Cement  Pipe 

Bids  Wanted 

EUREKA,  CaUf.,  Humboldt  Co.— 
Until  June  9.  8  P.  M.,  bids  will  be 
received  by  the  office  of  the  directors 
of  the  9th  Agricultural  District  Fair 
Association,  Ralph  H.  Barnes,  secre- 
tarj',  R,F.D.  Box  227,  Redwood  Acres, 
Eureka,  Calif.,  for  furnishing  6-inch 
and  8-lnch  asbestos  cement  pipe. 

Specifications  obtainable  from  the 
above  office. 


42 


6/6/47 

Supplies  and  Materials 

Bids  Wanted 

PANAMA  CANAU  Canal  Zone.— 
Bids  will  be  received  by  the  General 
Purchasing  Officer,  The  Psuiama 
Canal,  Washington  25,  D.  C,  for  mis- 
cellaneous supplies  and  materials  as 
follows  i 

June  9 

Sch.  8637—2  power  feeder  distribu- 
tion panelboards;  4  power  feeder  dis- 
tribution panelboards;  1  branch  cir- 
cuit type  panelboard ;  2  capacitor 
analyzers;  1  indicating  traceometer; 
2  vacuum  tube  voltmeters ;  2  electric 
lighting  fixtures;  18  do;  1000  railway 
signal  bonds ;  1  portable  telephone ;  1 
meat-'lshbone  and  poultry  cutter, 
iloor  mounted,  electric;  1  meat  chop- 
ping machine,  motor  driven ;  1  meat 
slicing  machine,  motor  driven ;  66  gro. 
yds.  electrical  insulation,  tape;  150 
lbs.  do,  cord;  860  rolls  mica-glass 
tape;  10  sq.  yds.  mica-glass  sheets, 
and  9  unction  conduit  fittings. 
June  10 

Sch.  8684 — 282  lead -acid  type  stor- 
age batteries:  60  radio  dry  batteries; 
600  dry  cells;  123  radio  capacitors; 
GOO  safely  hand  lamps,  portable,  with 
guard;  8000  ft  bare  copper  antenna 
wire;  100  non -watertight  buzzers;  20 
rubber  blankents,  45x72  Ins.;  300  H- 
Ib.   rolls  rubber  insulating  tape. 

Sch.    8636 — 84   steel    windows    with 
hardware  and  accessries;  1230  pieces 
actinic    glass    and    1000    lbs.    glazing 
compound  for  steel  windows. 
June  11 

Sch.  8642—166,000  ft.  manlla  rope. 

Sch  8644—12  safety  treads  of  bronze 
ga"ie;  6  pairs  spring  hinges;  2  dead- 
locks; 8  kick  plates;  4  push  bars;  1 
gasoline  pump,  motor  driven,  and  60,- 


6/5/47 

Liquid  Asphalt  Etc. 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  June  6  bids  will  be  re- 
ceived by  State  Purchasing  Agent, 
Sacramento,  Calif.,  for  liquid  asphalt, 
etc.,  as  follows: 
QUO.  66657,  REQ.  33965 : 

29    tons   asphaltlc    emulsion,   pene- 
tration type;  10  tons  delivered  Atte 
City-B'.ggs    Rd.    and    19   tons  Glenn- 
Hamilton  City  Rd. 
QUO.  66659,  REQ.  33957: 

50   tons    asphaltlc    emulsion,   pene- 
tration type,  delivered   state   spread- 
ing  equipment    Calplne    and    Sierra- 
Plumas  County  Line  Rd. 
QUO.  66640,  REQ.  33982: 

223  tons  liquid  asphalt,  grade  SC-2 
or  SC-8;  138  tons  on  road  between 
Placervllle  and  Georgeto^-n;  85  tons 
on  Auburn -Georgetown  Rd. 

6/5/47  *2 

Concrete  Irrlflation  Pipe,  Fittings, 

Etc. 
Bids  Wanted 

LODI.  Calif.,  San  Joaquin  Co.— Un- 
til June  11,  5  P.  M.,  bids  will  be  re- 
ceived by  the  City  of  Lodi,  J.  F. 
Blakely,  cltv  clerk.  City  Hall,  Lodi, 
Calif.,  for  furnishing  concrete  irriga- 
tion pipe,  fittings,  etc.,  for  use  In  the 
city  sewage  disposal  works. 

More  details  will  be  given  soon. 

Specifications  obtainable  from  the 
above  office. 


6/5/47 

White  Traffic   Line    Paint 

Contraxt    Awarded 

SACRAMENTO  Calif.,  Sacramento 
Co. — Capitol  Paint  Co.,  120  E.  El 
Camino,  Norih  Sacramento,  Calif., 
at  $1940  awarded  contract  by  the 
City  of  Sacramento,  H.  G.  Den- 
ton, citly  clerk,  City  Hall,  Sacra- 
mento, Calif.,  for  1000  gallons  white 
traffic    line    paint 

43— MACHINERY  AND 
EQUIPMENT 

6/5/47  43 

Structural  Steel 

Low  and  Only  Bidders 

COLORADO-BIO  THOMPSON 
PROJECT,  Colorado.- The  following 
submitted  bids  May  29  to  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1338  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Oranby,  Colo., 
miscellaneous  struclural  steel  from 
the  Granby  pumping  plant,  Colorado- 
Big  Thompson  Ph-oject,  California. 
The  n:aterial  will  be  installed  by  the 
government: 
Independent  Iron  Works,  Oakland, 

i Calif.,    $1390;    ship   45  and   75    days; 
5200  lbs.  and  7200  lbs.  Oakland;  f.o.b. 

! Oakland;  terms  net  No  equalization 

: offered. 

Fabri  Steel  Co.,  Oakland,  Calif., 
$1653.55;    ship   4   days;    4640  lbs.   and 

'  5546    lbs.    Oakland ;    f.o.b.    Oakland ; 
terms  net.  No  equalization  offered. 

I     George  T.  Gerhardt  Co.,  San  Fran- 
cisco, Calif..  17110;   ship  all  material 

I  except  bed  plates  45  days ;  bed  plates 

1 75  days;  4000   lbs.    and    500    lbs.    San 
Francisco;   terms    %    of  1%   20  days. 

I  No  equalization  offered.      , 


6/5/47  •     48 

Motor  Grader  Rental 
Bide  Wanted 

AMADOR  COUNTY,  Calif  —  Until 
June  9,  10:90  A.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, P.  O.  Harding,  district  engineer, 
1200  N.  Center  St.,  StocJcton,  Calif., 
for  rental  of  one  to  three  extra- 
heavy  pneumatic-tired  diesel  motor 
gradijrs,  tandem  drive,  equipped  with 
mechanically  controlled  scarified  and 
12 -foot  blade,  for  use  in  Amador  Co. 

Specifications  obtainable  from  the 
above  office. 


SUB-CONTRACT 
INFORMATION 


6/5/47  44 

Interior  and    Exterior  Painting 

SAN  FRANCISCO,  Calif.  —  Until 
JiSne  18,  2:30  P.  M.,  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Room  232,  City  Hall,  San 
Francisco,  Calif.,  for  Interior  paint- 
ing. Yerba  Buena  School,  Webster 
and  Greenwich  Sts. ;  Job  No.  615. 

Painting  of  Paul  Revere  School, 
Folaom  St  and  Tompkins  Ave. ;  Job 
No.  616. 

Interior  painting,  Marshall  School, 
Capp  and  15th  Sts.;  J"ob  No.  617. 

Plans  and  specifications  obtainable 
from    the    office    of    City    Arcbit'-" 
Dodge  A.  Rledy,  Room  265,  City  Hall, 
upon   deposit  of  $5.00. 


44 


6/5/47  • 

Install    New    Boiler— Bids   Wanted 

gAN  FRANCISCO.  Calif.  —  Until 
June  l<r  10  A.  M..  bids  will  be  receiv- 
ed by  the  Park  Commission  of  the 
-City  and  County  of  San  Francisco, 
'Gerald  J.  Linares,  secretary,  Mc- 
Laren Lodge,  Golden  Gate  Patk, 
Fell  and  Stanyan  Streets,  San  Fran- 
cisco, for  the  Installation  of  a  new 
boiler  in  the  McLaren  Lodge,  Golden 
Gate  State  Park. 

Specifications   obtainable   from    the 
above    office    . 


for  the  installation  of  a  heating 
system  in  the  directors  residence  at 
the  Zoological  Gardens,  San  Fran- 
cisco. 


44 


6/5/47  • 

install    Heating    A    Ventilating 

System — Bids    Wanted 

SAN  FRANCISCO,  —  Until  June 
10.  10  A.  M.,  bids  will  be  receiv- 
ed by  the  Park  Commission  of  the 
City  and  County  of  San  Francisco, 
Gerald  J.  Linares,  secretary,  Mc- 
Laren Lodge,  Golden  Gate  Park, 
Fell  and  Stanyan  Sts.,  San  Francisco, 
for  the  installation  of  a  heating 
and  ventilating  system  in  the  aviary 
at  the  San  Francisco  Zoological 
Gardens. 

SpeclflcationH  obtainable  from  the 
above  office. 


6/5/47  •  44 

Install     Heating     System — Bids 

Wanted 

gAN  FRANCISCO,  Calif.  —  Until 
June  10,  10  A.  M..  bids  will  be  receiv- 
ed by  the  Park  Commission  of  the 
City  and  County  of  San  Francisco. 
Gerald  J".  Linares,  secretary.  Mc- 
Laren Lodge,  Golden  Gate  Park, 
Fell  and  Stanyan  Sts.,  San  Francisco. 


6/5/47  •     44 

Clean  and  Paint  Bridge  Metalwork 
Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif.  — D.  B. 
Burgess  Co.,  2198  Oakdale  Ave.,  San 
Francisco,  Calif.  ,at  (A)  $15,113,  (B) 
$10,300,  (C)  $4813,  (D)  $5415.  (E) 
$3400,  submitted  only  regular  bid  on 
June  4  to  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  under  Spec.  20,247 
for  (A)  cleaning  and  painting  all 
metalwork.  Third  St  bridge,  Channel 
and  Fourth  Sts.;  (B)  cleaning  and 
painting  all  metalwork.  Third  St 
bridge;  (C)  cleaning  and  painting  all 
metalwork.  Fourth  St  bridge;  (D) 
cleaning  and  painting  all  metalwork 
below  deck  level  on  Third  St  bridge 
and  (E)  cleaning  and  painting  all 
metalwork  below  deck  level  on  Fourth 
St  bridge. 


DOORS 

Two  and  Three  Panels 
2ft.0in.  x6fL8in. 
2  ft  4  in.  X  6  ft.  8  in. 
2  ft.  6  in.  X  6  ft.  8  in. 

Some  Miscellaneous  Sizes 

Grade  A,  $6.50  each 
Grade  C,  $5.75  each 

NEWSOM  &  BECHTEL 

INCORPORATED 
5760  Shellmound  St.,  Emeryville 
Calif.     -     Phone  OLympic  5.572 


SCOOPMOBILE 


42 


WALL-BED-SERYICE 

NEW 

Ro//er-ftecess 

and 

Jam    Beds 

ALL  MAKES  REPAIRED 

742  Market  Street 

Suit*  230-232 

EXbrook  0540 

Son  Francisco.  Colif. 


6/5/47 

Liquid  Atplialt— Bidt  Wanted 

SACRAMENTO,  Calif..  Sacramen- 
to Co.— Until  unp  10,  bids  will  be  re- 
ceived by  State  PurchaslnR  Agent. 
Sacramento,  Calif  .  for  liquid  asphalt 
a»  f  ollenvn : 

QUO.    66706.    Req.   88306: 
.T6   tons    liquid    asphalt    type    RC-3, 
material    spread    as    st-al    coat    on 
Route    66,    21    miles    east    of    Bar- 
stow. 
QUO.  66707.  R«»'i    88307: 

120  tons  liquid  asphalt  type  MC-S. 
delivered     three     locations    vicinity 
of  Needles  and  Lucerne  Dist.  VIII. 
QUO.  66708;   Ileq.  88308: 

126  tons   liquid  asphalt   type  MC-3. 
delivered   and   spread    as  seal    coat 
US    Route   66   bet.    Victorvllle    and 
QUO.   66711;   Roq.  88S11: 
14  mile.s  east  of   Barstow. 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO,    Ltd. 

(  ,1   (  M.'  I     I       <    I   i  I     >■>         M 

DOUGLAS     FIR 
PONDEROSA      P/Nt 


GENERAL  ^  ELECTRIC 

GAS  FURNACE 


Coinfoftobiy  \Vcinn 
Qeonly  Filtered 
Quietly  Grcutated  Air 
to  Every  Room 
Accurately  Regulated 
By  Convenient 
Thermostatic  Control 


LOADER 

CONCRETE  HOIST 
FORK  LIFT 
CRANE 


ALL 

IN 

ONE 


S 


HOVEL  ACTION  BUCKET  LOADS 
80  YARDS  PER  HOUR 


R  f  D  WO  O  D 
LUMBER 
SHfNGLfS     . 


C  t"  D  A  R 

J  I  M  B  t  R  S 

^     S  H  4  K  E  5 


367    BAYSHORE 

BOULEVARD 
Phone  ATwoff'r  8174 


AVAILABLE     NOW 
IMMEDIATE  DELIVERY 

FOR  FURTHER  INFORMATION 

ON 

QENERAL  ELECTRIC 

HEATING  EQUIPMENT 

Write  or  Phone 

GENERAL 

AIR  CONDITIONING 

&  HEATING  COMPANY 


1 1 26  Howard  St. 
Sen  FrancUco 
MArket  7515 


2001  P«ti4te 

OakUy 
TWinoekt  4066 


CONCRETE  HOPPER  RAISES  AND  POURS 
V4  YARDS  OF  WET  MIX  UP  TO  21   FEET 


0 
0 

r 


VERHEAD  FORK  LOADING  OR  STACKING 
OF  BRICK.  LUMBER  AND  PALLETS 

NE  MAN  CHANGES  ATTACHMENTS 
IN  10  MINUTES 


|OWER  STEERING  GIVES  EFFORTLESS 
POSITIVE  SHOCKLESS  CONTROL 


Used  By 

LEADING  CONTRACTORS  .  .  .  STATE, 
COUNTY  AND  CITY  DEPARTMENTS.  THE 
EXCLUSr/E  "SCOOP"  ANSWERS  MANY 
MATERIAL  PROBLEMS. 

FAST  AND  MONEY  SAVING 

« 

For  further  information  call 

RHODES  &  JAMIESON 

333  -  23rd  Av«.        OAKLAND.  CALIF.  KEIlog  3-5225 

HOIST/NG  EQUIPMENT  SOLD   AND   RENTED 
MIXERMOBILE    •    TOWERMOfifLE    •    BUGGYMOB/LE 


THURSDAY.  JUNES.  1947 


DAILY    PACIFIC    BUILDER 


PACE  7 


RECORDED 
NOTICES 


BUILDING  PERMITS 


Applications 


SAN    FRANCISCO 


ican    Pipe   Co;    5  f»x;    8  water;    787 
85th  Ave. 

number,  J  A  Fazio;  owner,  S  Par- 
son; 10  fix;  3  gas;  17  water;  1087 
Ard'more. 


SAN   JOSE 


ALTER  dwellinfj,  JtlOOO;  222  Cortland 
Ave;  owner,  R  Martinez,  premises; 
contractor,  H  T  Cromwell. 
WAREHOUSE,  1 -story  Class  C,  $9,- 
758 ;  S  Mariposa  125  W  Mississippi ; 
owner,  Mayfair  Invest  Co,  c/n  con- 
tractor; contractor,  Mariposa  Con- 
struction   Co. 

ALTER  apts,  $2000;  1026  Ellis  St; 
owner,  Hattie  May,  prem ;  contrac- 
tor, W  R  Josey. 

ALTER  dwelling.  |1180;  675  5th  Ave; 
owner,  G  Vldah,  prem ;  contractor, 
Fred  S  Hall. 

DWELLING,  l-story  frame,  »6000; 
S  Randolph  75  E  Vernon ;  owner 
and  builder,  Albert  Bernhardt, 
1186  Chestnut  St« 

ALTER  dwelling,  |3000;  188  Yerba 
Buena  Ave;  owner,  Henry  Prince, 
prem ;    contractor,   R  H  Kimball. 

ALTER  hotel  and  shops,  $15,000;  Ma- 
son and  California  Sts ;  owner,  L 
Walsworth,  c/o  architect;  contrac- 
tor, not  let ;  architect,  Leonard 
Mosias. 

ALTER  printing  shop,  $3500;  851 
Howard  St;  owner,  Alex  Dulfer 
Printing  Co,  prem :  contractor,  Bar- 
rett &  Hllp.  918  Hanison  Street; 
plans  by  John  H  Devltt. 

ALTER  dwelling.  $1000;  279  Madrid 
St ;  owner  and  contractor,  M  Pe- 
goraro,  premises. 

ALTER  dwelling,  $6000;  .34  ProHidlo 
Terrace;  owner,  E  and  Blanca 
Rleder,  Palace  Hotel ;  contractor. 
Tavlor  &  Goerifike. 

ALTER  dwelling,  $1100;  29  Tucker 
Ave ;  owner.  Geo  Rountree,  prem ; 
contractor.   Fred   S  Hall. 

ALTER  dwelling.  $1122;  430  Green; 
owner,  D  Timario.  243  Mississippi; 
contractor,  Fred  S  Hall. 

DWELLING,  l-story  frame,  $6500; 
S  Peru  100  E  Vienna;  owner  and 
builder,  E  R  Kenvon,  105  Vienna. 

ALTER  dwelling,  $2500;  326  Foote; 
owner,  Jos  Fox,  prem;  contractor, 
Albert   Elkinpton. 


ALTER  dwelling,  $2800;  1914  Em- 
ory; owner.  C  Starboard;  contrac- 
tor, I  M  Coldren,  829  Fell  St,  San 
Francisco. 

ALTER  business  bldg,  $900;  502  S 
First  St;  owner,  Robinson's  Furni- 
ture; contractor,  O  E  Anderson,  398 
Menker  Ave. 

ALTER  dwelling,  $1200;  727  East  St 
John;  owner,  Mrs  L  Specth;  con- 
tractor, C  C  Petersen,  465  N  4th  St 

ALTER  dwelling.  $1400 ;  235  Balbach  ; 
owner  and  contractor,  J  Rodriguez 


Arden  P&ric  Subdivlaion  No  2;^  own- 
er and  builder,  Jamea  B  Kl«pp«r, 
S248  10th  Ave. 

DWELLINGS  (6-room)  (2).  |«600 
each ;  Lots  660  and  670,  Arden  Parii 
Subdivision  No  2;  owner  and  build- 
er, James  B  Klepper,  S248  10th  Ava. 

DWELLING  (6-room).  $10,000;  Lot 
720,  Arden  Park  Viata  No  4;  own- 
er and  builder,  R  Scwelgert,  8723 
47th  St 

DWELLING  (2-room).  $1000;  Lot  33, 
Block  1,  Arcade ;  owner  and  builder, 
W  J  MllUcan.  Route  4.  Box  S15S. 

DWELLING  (4-room).  $1800;  Lots  8, 
9.  10,  Citrus  Heights  Park;'  owner 
and  builder,  E  E  Earp.  Route  2, 
Box  1907. 

DWELLINNO  (8-room),  $1700;  Lot 
11,  Sutter  Heights;  owner  and 
builder,  Gilbert  F  Van  Zant,  8947 
Roosevelt  Court. 


ton,    pi«m;    builder.    Oils    Stillwell, 
745    Cvpress    St. 
ALTERATION.  $935;   2310  82nd  Ave; 
owner,  William  Rt-go,  prem;  build- 
er. Crown  Roof  Co,  2336  Market  St. 


SACRAMENTO 


DWELLING,    $7700;    1555    East    San 
Fernando;  owner  and  builder,  Wm  'DWELLING  (6-room),  $7000;  Lot  862, 


O    Fiscus. 
DWELIJNG. 
owner  and 


$12,500 ;     1228     Cottle ; 
builder,    Robt   H   Dlas. 


Arden  Park  Vista;  owner  and 
builder,  E  A  Anaelmo,  4817  Ven- 
tura Ave. 


ALTER  dwelling,  $687;  596  Hedding;  [DWELLING  (5-room),  |2500;  ptn  Lot 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 

ADD  rooms.  $2000;  1155  Monterey 
Blvd ;  owner  and  contractor,  P  N 
Leech,  premises. 

DWELLING.  2-8tory  frame.  $17,000; 
6245  3rd  St;  owner,  J  S  Ramos. 
1280  Holllster  Ave;  contractor  Bar- 
sottl  &   Bernardlnl,    1173  Hollister. 

ALTER.  $700-  657  Howard  St:  own- 
er. Walter  W  Crlbbliis,  Rialto  Bldg 
contractor,  Elmo  DeMartlnl,  948 
Broadwav. 

CHANGE  FRONT.  $900:  SS.'S  gutter 
St;  owner,  T  Harris,  H  Florence, 
premises. 

ALTER?  $1500:  90  Monterey  Blvd; 
owner.  Ollle  Robeertn,  prem;  con- 
tractor. Donnelly  Roofing  Co.  652 
Fulton    St  • 

HARDWOOD  Floors.  $900;  1380  24th 
Ave:  owner  and  contractor.  Homer 
G   Rcddick.  910   Irving   St. 

ADDN  and  Alter,  $3000:  1510  Union 
St :  own«^.  Jos  Duccepihik  and  Emil 
Alonfredini,  prem:  contractor,  El- 
mo De  Martini.  948  Broadway. 

INSTALL  fireplace  $2500;  2730  Brod- 
erlck  St;  owner.  David  Lombard, 
prem :  contractor.  Wm  F  Lee,  Inc, 
2441    Folsom   St 

ADDN,  $3000:  N  Holloway  100  W 
Mlramar;  owner  and  contractor, 
F  W   Tattenham.  TO   Manor  Drive. 

OFFICE  PaKition.s,  $5000;  44  Second 
St;  owner,  S  Von  Heldeken,  prem; 
contractor.  McGahey  Sc  Olson.  501 
Douglass  ?t. 


owner  and  contractor.   Kellv   Bros. 

ALTER  dwelling,  $3000;  710  Fuller; 
owner  and  contractor,  C  D  Huett. 

ALTER  dwelling,  $700;  371  Wash- 
ington: owner  and  contractor,  S 
Vullo. 

BUSINESS  Bldg,  $5000 ;  68  S  4th  St ; 
owner,  P  Farnesa;  contractor,  V 
Rotondo,  716  N  5th  St. 

DWELLING,  $6500;  156  S  34th  St; 
owner  and  builder,  Thos  L  Mit- 
chell Co. 

ALTER  dwelling,  $625;  907  Locust; 
owner,  A  A  Serranl;  contractor.  B 
Juarez,  334  Grant   St 

DWELLING.  $5500;  640  N  18th  St; 
owner  and  builder,  Orec  Dl  Gio- 
vanni. 

DWELLING.  $3276;  545  S  11th  St; 
owner  and  builder.  E  P  Martin. 

DWELLING.  $14,000;  1185  Coolldge; 
owner  and  builder,  N  J  Nielson, 
1524  Iris  St. 

DWELLING,  multi-family,  $7000;  326 
S  6th  St;  owner  and  builder,  Stella 
F   Watts. 

DWELLING.  $6500;  746  N  16th  St; 
owner.  Tony  Rornano ;  contractor. 
Arnold    M    Te.ia,    909    Myrtle    St 

ALTER  busine.ss  bldg,  $1800:  91  N 
First  St ;  owner,  K  E  Swanson ; 
contractor,  Al  Bolei,   154   Vine   St. 

ACCESSORY  Bldg.  $650;  418  North 
2nd  St;  owner  and  builder,  Grant 
Adams. 

BUSINESS  bldg.  $72,000:  862  Ala- 
meda; owner,  F  V  Fletcher;  con- 
tractor. Lew  Jones  Con.str  Co,  965 
Terra  Bella  Ave. 

BUSINESS  bldg,  $7000;  890  New- 
hall  St;  owner.  DAV:  contrp-ctor. 
Lew  Jones  Constr  Co,  965  Terra 
Bella  Ave. 

ALTER  business  bldg.  $850:  1080  E 
Santa  Clara;  ownr,  J  Vicarl ;  con- 
tractor, L  RWillard.  587  Leiand 

ALTER  dwelling,  $1500;  402  N  11th 
St;  owner  and  contractor.  Jim 
Henry. 

ALTER  business  bldg.  $11,975;  17  E 
Santa  Clara;  owner.  H  C  Jones; 
contractor,  Bert  P  Ward  and  Son, 
1245  Lincoln  Ave. 


OAKLAND 


Plumber.  H  Sheridan :  owner, 
Cooke;  5  f Ix ;  3  gas;  11  water;  5119 
Bond. 

Plumber.  J  A  Freita.i;  owner.  : 

2  fix;  3  water    2346  23rd  Ave. 

Plumber,  J  A.  Freltas;  owner,  Ar- 
rucho;   3  fix :  6  water;   1719  6th   St. 

Plumber,  C  Goody:  owner.  Mont- 
gomery: 2  fix:  3213  Dakota. 

Plumber,  gorenson  :  owner,  Robart ; 
1    gas:  Sn03  Clarcmont. 

Plumber.  J  Tancredy;  owner.  H 
S  renson;  11  fix:  3  gas;  28  water; 
.">:.  JM  Hill  Top  Crescent 

Plumber.  J  Tancredy:  ov^-ner.  Port 
of  Oakland  :  3  f ix ;  10  water ;  foot  of 
5th  Ave. 

Plumber,  O  Zeis:  owner.  Anderson 
4    fix;    8   wBtfr:    5336   Thomas. 

Plumber.    Marsony ;    owner.    Amer- 


78,  Del  Paso  Park  Vista  No  1 ;  own 
er  and  builder,  Walter  E  Gray,  Rte 
7.  Box  3907. 

DWELLINGS  (7-room),  $4000;  Lot 
255,  Drangevale  Colony;  owner  and 
builder,  Thomas  N  Patchen,  Route 
1,  Box  350,  Fair  Oaks. 

DWELLINGS  (4- room)  (4).  $4000 
each;  Lots  11,  12,  IS  and  9,  Pool 
Tract,    Del    Paso    Heights;    owner 


SIDING  (dwelling),  $1770;  2515  P  St; 

owner,    M   F   Waite.    1700    41st    St; 

builder,  B  D  McClure: 
SIDING     (dwelling),    $690;    3841     1st 

Ave;  owner,  R  Lagomarslno,  prem; 

builder,  B  D  McClure. 
DWELLING   (5-room),  $5000;   6636  C 

St ;  owner  and  builder,  R  G  Ratliff, 

1013  16th  St 
DWELLING     (5-room),     $4200;     1682 

Santa  Ynex  Way ;  owner  and  build- 
er, A  Cartoscelll,  1561  35th  St 
REMODEL  DWELLING.  $1000;  1108% 

G  St ;  owner  and  builder,  H  O  Hall. 

premises. 
DUPLEX.    $16,000;    3166    Land    Park 

Dr;    owner  and   builder,  Wm   Mur- 

cell,  2015  23rd  St 
TRIPLEX.  $5000 ;  1306%  Q  St ;  owner 

and  builder,  W  C  Payton. 
ADD    TO    DWELLING,    $1600;    1012 

80th   St;   owner  and   builder,  E   H 

Johnson,  premises. 
ADD  TO  DWELLING,  $1000;  4841  D 

St;    owner    and    builder,    E    L   EI- 

drldge,  premises. 
REPAIR   DWELLING,    $1000;    518  S 

St;  owner.  Pablo  Lopez,  premises; 

builder.  J  F  Reynolds  Co. 


and    builder.   Edward   L  Pool,   1889   REMODEL   DWELLING,    $900;    4019 


Grand  Ave.  Del  Paso  Heights. 

DWELLING  (5-room).  $25Q0;  Lot  10, 
Block  26.  Del  Paso  Heighta;  owner 
and  builder,  Robert  E  Evans,  P  O 
Box  1147.  Del  Paso  Heighta. 

DWELLING  (3-room),  $3000;  ptn  Lot 
4,  Swanston  Acres;  owner  and 
builder,  R  J  Terlau,  2261  Fair  Oaks. 


McKlnley  Blvd;  owner  and  builder, 
John  Pearl,  premises. 

DWELLING  (4-room),  $4000;  2126 
23rd  St ;  owner  and  builder,  V  Dan- 
iels. 1830  16th  St. 

ADD  TO  DWELLING,  $700;  8731 
43rd  St:  owner  and  builder,  T  A 
McDonald,   premises, 


DWELLING  (3-room),  $1000;  ptn  Lot    BUILDING,    $1750;    1511    Broadway; 

4,  Oakvale;  owner  and  builder,  Geo  I     owner  and  builder,  Hayden  Evans, 

I  Banks,  609  Broadway.  premises. 

DWELLING  (3-room),  $1500;  ptn  Lot    BUILDING,     $1500;     1018    Alhambra 


19,    Vlneland   Tract   No    19;    owner 

and  builder.  Oris  S  Jones,  Route  1, 

Box  955,  Rio  Linda. 
DWELLING    (4-room).   $2500;   Lot  2. 

Carmlchael    Colony    No    2;    owner 

and  builder,  Kenneth  Chestnut,  Rte 

6.  Box  5261. 
DWELLING     (5-room).    $2500;     Lots 

163  and   164,  Elverta  Tract;   owner 


Blvd;  owner  and  builder,  Roy 
Boyce  premises. 

DWELLING.  $1000;  1119  9th  St;  own- 
er and  builder.  F  Henry,  premises. 

GARAGE.  $720:  1012  B  St;  owner 
and  builder,  E  Jackson,  premises. 

ADD  TO  DWELLING.  $600;  720  27th 
St;  owner  and  builder,  W  M  An- 
derson, premises. 


and  builder,  Charles  Houck.  Route    OFFICE  BUILDNG.  $900 ;  1812  L  St ; 


6,  Box  6261. 
BUILDING  (nursery).  $2400;  Lot  108. 

Carmlchael     Colony;      owner     and 

builder,  S  O  Halght.  Route  5.  Box 

6052. 
DWELLING   (4-room),   $2000;   Lot  9, 

Edward    Coyle   Subdivision;    owner 

and    builder,    Wesley    Clark,    2841 

19th  Ave. 

OAKLAND 


NORTH    SACRAMENTO 


REMODEL  DWELLING,  $1000;  SIS 
Plaza  Ave ;  owner  and  builder,  John 
P  Anable.   premises. 

REMODEL  DWELLING.  $1500;  129 
10th  St.  North  Sacramento;  owner 
and  builder,  Wm  Peretti,  premises. 


SACRAMENTO  COUNTY 


DWELLING  (1-room).  $1600;  Lot  16, 

Citrus     HelghU    Addition     No     16; 

owner   and    builder,    H    H    Hlckox, 

1123  8th   St 
STORE    BUILDING,    $1500;    Lot    25, 

Block  36.  Del  Paso  Heights;  owner 

and  builder,  Bra<ce  Davis,  8830  Rose 

St.  Del  Paso  HeighU. 
DWELLING     (6-room),     $2000;     ptn 

Tract  199.  Citrus  Heights  Addition 

No  9 ;  owner  and  builder.  A  L  Fry. 

Route  1.  Box  763.  Roseville. 
DWELLING  (3-room).  $4976;  Lot  14, 

Twin  Oaks;  owner.  Geo  D  Thorn- 
ton. Route  1.  Box  211-E,  Roseville; 

builder.  Cecil  R  Dougherty,  Route  1, 

Box  277.  Roseville. 
DWELLING  (5-room),  $5000;  ptn  Sec 

33-10-16,     Leslie     Miles     Property; 

owner  and   builder,   Harry   B   Mlll- 

house.    Route    1,    Box   666-A,    IHalr 

Oaks. 
DWELLING  (5-room).  $8000;  ptn  Lot 

6.  Block  9.  Robia  Acres;  owner  and 

builder.    C  C   Major.   Route   1,    Box 

noil.  Del' Paso  Heights. 
DWELLING    (3-room).  $4000;    Lot   7, 

Del  Mar  Tract;  owner  and  builder, 

Bruce  A  Palone,  Route  1.  Box  488, 

Del   Paso   Heights. 
DWELLING  (5-room).  $2000;  ptn  Lot 

3.  Block  F.  North  Sacramento  No  2 ; 

owner  and  builder.  E:arl  C  Ramsay. 

225  S  10th  St,  North  Sacramento. 
DWELLING      (6-room),     $1500;     ptn 

Tract     9529.     Bonnlemead     Tract; 

owner  and   builder,  Wm   F  Herxog, 

2740  29tli  Ave. 
DWELLING    (4-room),    $2000;    E    % 

Lot  23,  Stebblns  Tract :  owner  and 

builder.  Andrew  Tort,  4017  68th  St 
DWELLINGS      (5-room)      (4).     $6000 

each;    Lots    669,    668,    668   and    667, 


DUPLEX,  l-story  lO-room,  $11,800; 
1975-77  Courtland  Ave ;  owner,  Ray 
Gordon,  1519  Alice  St;  contractor, 
Charles  Orr.  8026  Maple  Ave. 

ALTER,  $1000:  8800  B  St;  owner  and 
contract(#,  Emmett  C  Cull,  1256 
Bast  12th  St 

DWELLING,  l-story  6-room.  $5500; 
9300  C  St:  owner,  Mario  Fassio, 
9404  C  St :  contractor.  Pass  and 
Fassio,  1218  98th  Ave. 

DWELLING,  l-story  5-room.  $6600: 
9306  C  St;  owner  and  builder,  Ma- 
rio Fa&slo,  9404  C  gt;  garage.  $300 
Bame   addreHs, 

ADDITION  A  ALTEPLATION.  $5000; 
1942  10th  Ave;  owner,  H  G  Abbott, 
prem;  builder,  Aalbu  4c  Son.  920 
Carleton    Street,    Berkeley. 

DWELLING,  l-story  4-room.  $10,000; 
5068  Kearney  5t ;  owner,  J  O  Roy, 
Orinda ;  builder,  O  W  Johnson, 
1918  Hoover  Ave.  also  garnge  .$300. 

ADDITION.  $1500;  10242  Edes  Ave: 
owner  and  builder.  Thorklld  F 
Skvtte,    1226  73rd    Ave. 

FIRE  REPAIRS.  2260:  941  Chestnut 
St/  owner.  John  Greene,  prem : 
bulkier,  W  F  Wllloughby,  1422  13th 
Ave. 

FIRE  Repairs,  $700;  6293  Mountain 
Blvd:  owner.  Fred  Leldecker,  7550 
Sunkist  Drive;  builder,  W  A  Rose, 
478  25th    St. 

FIRE  REPAIRS.  $6000:  4700  E  14th 
Pt/  owner,  Burke  &  Schoening, 
c/o  Van  Bokkelen-Cole  Co:  build- 
er Van  Bokkelen-Cole  Co,  956  22nd 
Street. 

ALTER  HOUSE  MOVED,  $1775;  1198 
60th  Ave:  owner,  Mrs  Murdoc. 
2820  East  8th  St;  builder.  Stead- 
man  &   F'owell,  3918  14th  Ave. 

DWELLING,  l-story  5-room.  $6600; 
7428  Hlllmot  Dr;  owner  and  bulld- 
OT,  Henry  *J  Hollenkamp,  6286 
Gtbhs   Dr,   Alameda. 

ALTER  TO  APTS,  $3000:  2429-31-33 
Adeline   St;    owner,   Sylvester   Hel- 


owner  and  builder,  M  B  Cummins, 
1724  K  St,  premises. 

BUILDING  (2-story  and  basement, 
15x90  ft).  $35,000;  1011  K  St;  owner. 
Empress  Theater  Co;  builder, 
Campbell  Construction  Co;  archi- 
tect, O  A  Delchman. 

REMODEL  DWELLING.  $600;  1012 
7th  St;  owner  and  builder,  L  No- 
vack,  premises. 

SANTA  CLARA   COUNTY 

DWELLING,  $7000;  Carlyn  Avenue, 
Campbell;  owner  and  builder.  K 
R  HUdreth,  Rte  2,  Box  703.  Qul- 
toro,  Campbell. 

DWELLING,  $10,000;  Lot  11.  Solano. 
Los  Altos:  owner  and  builder.  Ola 
J  Jones.  648  35th  Ave,  San  Fran- 
cisco. 

GARAGE,  private,  $600:  4381  Hyland 
Ave;  owner  and  builder.  George 
Balser,  premises. 

DWELLING.  $5000;  I»t  3,  El  golyo 
Tract,  El  Solyo ;  owner  and  build- 
er, D  F  Kline,  1585  Santa  Maria, 
San   Jose. 

DWELLING.  $6000;  52.'53  Summit  St: 
owner  and  bulkier,  H  H  Badgeley. 
334    Lincoln    Ave.,   Palo   Alto. 

DWELLINGS.  12  1-family,  $6250  ea; 
Lots  64  to  67  incl.  af\d  Lots  108  to 
116  Ind.  Tract  408.  Camino  Alta; 
owner  and  builder.  Rlchmond-I^)w- 
ell  Co.,  Lexington  St.  San  Jo.«ie. 

DWELLING,  $6000;  Ix)t  8.  McCreery 
Avenue ;  owner  and  builder,  L  D 
Feather,  1798  San  Antonio  Avenue. 
San  Jose. 


DWELLING.  $7000;  Lot  8.  Leonellu 
Ave  off  Emeraon;  owner  and  con- 
tractor, H  G  Rot  Inson,  Route  2. 
Box  237,  Mtn  View. 

ADDITION.  .'i^.-'OOO:  V-  t'uinmlt  Couil ; 
owner  and  builder,  E  WUhelm,  72 
Sunset  Court,  San  Jose. 

UVVKl-LINO.  $7000;  Walnwrlght  Dr, 
Dowing  Homesiten;  owneT  and 
builder,  J'  Hughes.  Walnwrlght  Dr. 
Campbell. 


Liens  Filed 


MACHINE  SHOP 

Fully  Equipped 
Good  Machinists 

Have  you  work  to  tend  out 

or  products  to  manufacture  7 

I  CAN  SAVE  YOU  MONEY 

LET  US  TALK  IT  OVER 

WR  ITE 

F.  T.  Lee 

445  Minna  St.  San  Frandsco 


F  O  R     S  A  L  E 

Compressors  -  Pumps 
PneumoHc  Tools 
Rock  Drills 

.  .  .  Complefe  Rental  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UH«l»rlilll  BOM 


PALACE  HARDWARE  CO. 


Announces  the 


CONTRACT  HARDWARE   DIVISION 

Olid 

BUILDING  SPECIALTIES  DIVISION 

IS  NOW  LOCATED  AT 

17  BLUXOME  STREET         SAN  FRANCISCO  7 

SUtt«r  6060 

luifders'  Hardware  •  Contractors'  Suppltet 

Ovoriieod  Garoge  Door  Hordwaro 

lorry  Aluminum  Gorogo  Doors 


8ANTA  CLARA  COUNTY 

Recorded  Amount 

May  27,  1M7— Lot  1.  Block  1,  Map 
of  Canyon  View  Terrace,  11-19-27 
in  Book  W,  pages  22  and  23.  L.  E 
Garcia  vs  John  E  Nunnemaker 
and  Doris  Nunnen  „_.|WS.l2 


SAN    FRANCISCO 


Recorded  Amount 

May  29.  1947— E  29th  AVE  175  N 
Anza  N  28  X  E  120.  Myron  A 
Johnson  vs   Mega*  and  John   D 

Panos     I3.84C  1 1 


ALAMEDA  COUNTY 


Recorded  Amount 

June  3.  1947—2535  PIEDMONT  Ave 
Berkeley.  C  A  Bettilyon  va  Mar- 
ion B  Satterwkite  and  Phco 
Construction    Co    :...|7W.O0 

June  3.  1947—104600  SILVA  ROAD 
fian  I^jrenzo.  W  P  Puller  &  Co 
vs  Washington  Nursery  Co,  Ma- 
rie and  Emily  Sequelra  Giavici 
and  Elmer  A  Hauge   $l,2C7.ti9 

June  3,  1947-2315  SEVENTH  8T, 
Berkeley.  Arthur  A  Moui-e  v* 
James  P  and  L«na  A  Marshall.... 
$350.00 

1947—1612   ACTON    Street. 

Berkeley.  Josephs  Bros  vs  Chas 
H  and  Shirley  L  Adams $167.08 


Non-Responsibility 


SAN    FRANCISCO 


June  3,  1947-428-38  THIRD  Ave. 
Mltchel  L.  Mltchel  as  to  Im- 
provements   on    property. 


ALAMEDA  COUNTY 


June  4,  1947—1028  E  EIGHTH  ST. 
Oakland.  Wm  Heard  as  to  im- 
provements on  property. 


Release  of  Liens 


ALAMEDA  COUNTY 


Recorded  Amount 

J\ine    4.    1947—1375    LAKE    CHABOT 
Rd,   San    Lcandro.    Josephs   Bros 
to   Antone  and   Margaret    ShI*** 

$144.87 

June  2.  1947—1813  CEDAR  Street. 
Berkeley.  Harcr  Furnace  and 
Supply  Co  to  Wendell  M  Farlss, 
Wm  B  and  Olive  N  Evans     $109.00 


DODE 

GRAVEL 

CO. 

BODEMIX 
CONCRETE 


New,  Modern 

Batching  Facilitiet 

and 

Dispatcher's  Office  at 

388  ALABAMA  ST. 

Insuring  Continued 

Quality  Service  of 

Bodemix  Concrete 


Headquarters  Remain  at 

235  ALABAMA  ST. 

SAME  PHONE: 
UNdcrhill  5321 


-  ■'li  r  !■  -Ti'imn 


S>3; 


PAGES 


DAILY     PACIFIC    BUILDER 


Electrical  PermiU 

SAN    FRANCISCO 

WOO  2489  Mission;  owner.  Mission 
Lab:  contractor,  Casey  Elect  Co-  4 
plugs :    motors. 

6»01  896  Mission;  owner,  Marvian 
Co;  contractor,  Casey  Elect  Co-  2 
outlets;  1  plug'.  ' 

6002  898  Van  Ness  Ave,  S;  owner. 
Service  Station ;  contractor,  Frank  P 
Goodman ;  reconnect  gas  pumps 

eOOa   1515   19th    Ave :    owner, 
contractor.     Prank     P    Qoodman-     2 
outlets. 

6904   454   Niagara   gt;    owner,    . 
contractor,   Frank   F  Goodman:  mo- 
tors. 

8905   2140  Folsom    St;    owner,   ; 

contractor.    Frank   F  Goodman;   mo- 
toni. 

«B06  2235  Fillmore  St;  owner 

contractor.   Fmnk   F  Goodman. 

«907  3102  24th  St;  owner,  Bullard; 
contractor,  Frank  J  Kllmm  Co;  1 
branch  circuit;  1  plug ;  pin  ball  mach. 

6908  1061  Buchanan  St;  owner, 
Alllen's  Groc;  contractor.  Wonder- 
lite   Neon    Prod  •   sign. 

6009  834  S  Van  Ness;  owner.  Mel- 
ba   Meat   FYod ;   motor*. 

6910     1870   44th   Ave;    owner,    

contractor,    Frank    Espe    Brown;     2 
outlets;  2  plugs;  1  switch. 

6011  2078  48th;  owner.  Strawther 
Bros;  contractor,  Adams  Elec  Co;  10 
outlets;  4  branch  circuits;  14  plugs; 
12   switches. 

6912  2070  48th;  owner.  Strawther 
Bros;  contractor,  Adams  Elect  Co; 
10  outlets;  4  branch  circuits;  14 
plugs;   12  switches 

6013  -  16  1763-59-55-51-48th  Ave; 
owner,    MacArthur;    contractor,    Ad- 
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ams  Elect  Co;   10  outlets;   4  branch 
circuits;   14  plugs;  10  switches. 

6917  750  Foerester  St;  owner, 
Michelsen ;  contractor.  Eureka  Elect 
Co ;   2  outlets ;    6  plugs ;   2   switches. 

6918  70  McAllister;  owner,  Presi- 
dent Theatre;  contractor,  M  Schim- 
etschek;    temporary    outside    light. 

6010  />69  Market  St  r  owner, 
Guild  Theatre;  contractor,  M  Schim- 
etschek;   temporary  outside  light. 

6920  117  Eddy  St;  owner,  Harry 
A  Davis;  contractor,  M  Schim<%'- 
schek ;  temporary  outside  light. 

6021  1279  Gilman ;  owner,  Hawley ; 
contractor,  Richmond  Electric  Co;  4 
outlets ;  2  branch  circuits ;  4  plugs ; 
4  switches;  overhead  service. 

6922  1707  39th;  owner,  Doelger; 
contractor,  Richmond  Elect  Co;  1 
outlet;  1  plug;  repair  fire  damage. 

6023  140  Pacheco  St ;  owner, 
Rude  &  X-<lppm&n ;  contractor,  Assoc 
Elec  ic  Mech  Co ;  14  outlets ;  16  plugs ; 
14  Bwltclies. 

6924  819  Ellis;  owner,  J  Kernel- 
field;  contractor,  Liberty  Elect  Co; 
motors. 

6925  NW  cor  Allison  &  Hanover; 
owner,  Pac  Coast  Const  Co;  tem" 
porary  saws. 

6036  E  300  ft  S  Shields;  owner. 
Pac  Coast  Const  Co;  temporary 
saws. 

6927  449  Bansome  St;  owner,  Hal- 
uska;  contractor,  Buzzell  Elect  Wks; 
12  outlets ;  2  plugs ;  motors ;  1  switch  ; 

6028-9      various     locations;    owner, 

;    contractor,    Wonderllte    Neon 

Prod   Co;    signs. 

6030  1462  Market  St;  owner.  Of- 
fenback;  contractor,  Byington  Elect 
Co;   temporary  fire  repairs. 

6931  531  Octavla  gt;  owner,  Gra- 
ce's    Grotto;     contractor,     pCennedy 


CLASSIFIED  ABVEBTISIWG  ■?;Sl^"Sr 


Dcsdlia*  3  p.  m.  Day  B«for«   In««rdoB. 


Phone  MArket  7110 


Elect  Co;  14  outlets;  8  plugs;  mo- 
tors. 

6032  340  Fell:  owner,  L  Swan; 
contractor.  Manning  &  Whitaker;  al- 
terations. 

6033  1900  Fell  St;  owner.  Nor- 
wegrtan  Club;  contractor.  Manning  A 
Whitaker;    alterations. 

6934  322  Mason  St;  owner,  Yurlin ; 
contractor,  Mahoney  Elect  Co;  8 
outlets;  6  plugs;  motors;  1  switch; 
overhead    service. 

6085       2785     24th     St;     owner. "; 

contractor.  John  Phills;  4  plugs;  2 
switches. 

6036    Cor  3rd  &  Newhall  Sts;  own- 

:    contractor,    H    C    Wilson;    2 

outlets. 

6937  700  Niagara    Ave;    owner,    .  . 

;  contractor,  H  C  Wilson  Elec; 

change   service. 

6938  26th  Ave;  owner,  Heyman ; 
contractor,  H  C  Wilson ;  temporary 
saws. 

6939  31st  Ave ;  owner,  Heyman ; 
contractor,  H  C  Wilson ;  temporary 
saws. 

6040-1  ^Znd  Ave  and  Ulloa ;  owner. 
Standard  Bldr;  contractor,  O  C  Wil- 
son ;  special  equipment ;  edger  and 
Sander. 

6942  1850  Mission  St;  owner, 
Kaemper    Barrett;    contractor.    Malm 


Official  Proposals 


NOTICE    TO   CONTRACTORS 


1—    MISCELLANEOUS 


What  Is  YOUR  Peroonnel 
ProU«n7 

WE  Can  Serve  Yoa 

Western  Personnel  can  assist  you 
In  finding  needed  personnel. 

WjBstcrn   Personnel  will  pre-8o!ect 
*        the  right  man   for   that  J«b. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS   ■   Director 

Twtniy  Yemri  in  lh«  Buildini 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(AgcDcy) 

tcrmurhf  CUritml  Plst»m«nl  Burtsu 

T»cfanic»l  -  ProfMaJonal  -  CommcrctaJ 

2«  O'FARRELL  ST.  SUITE  902-3 

GAtUU  1617-ltfI8  . 


MEN  AVAILABLE 

ENGINEERS,  C.E.,  M.E..  and  E.E. 
SUPTS..   COMMERCIAL  and  IND. 
SUPTS.,   ROAD  and  GRADING 
SUPTS..  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS—STRUCT.  -MECH. 
DRAFTSMEN,   ALL  TYPES 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN.    Building   Materials 
A   complete   library  of   capable   mer 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


— TOWINQ    and    BARGE    WORK— 
Call  Bill  Atthowe,   SU.   534o;   I'ier  3 

(tf) 


1—    MISCELLANEOUS 


REPRESENTATION  of  factories 
manufacturing  industrial  and'  con- 
struction items  being  sought  by  a 
group  of  men  experienced  in  con- 
tracting and  engineering  fields. 
NORTHERN  CALIFORNIA  terri- 
tories desired.  Box  63,  Daily  Pacific 
Biitlder.  (6/9) 

2—     HELP  WANTED 

DRAFTSMAN,  experienced  in  or- 
namental and  misc.  bronse  work  de- 
tailing for  local  manufacturing  plant. 
Reply  stating  experience,  age  and 
•alary  expected.  Box  64,  c/o  Daily 
Pacific  Builder. 6/10 

DRAFTSMAN  WANTED.  Thor- 
oughly  familiar  with  road  work,  cross 
sectioning,  mass  diagrams  and  earth 
work  computations.  Work  located  at 
Redding,  Calif.  Barrett  &  Hilp,  918 
Harrlaon  St..  San  Francisco.  6/11 

4— EQUIPMENT  FOR^SALE 


1  Model  D  HANDI  CRANE,  1  8fS0-cu. 
ft.  WORTHINGTON  COMPRESSOR, 
portable.  R  W.  Reade  St  Co.,  ASb- 
berry  1616.  6/5/47 


FORDSON  TRACTOR,  DOUBLE 
DRUM  HOIST.  RUBBER  TIRES. 
Phone  YUkon   6-2812.  6/6 


6— MATERIALS  FOR  SALE 


Subject  to  conditions  prescribed  by 
the  undersigned,  sealed  bids  are  In- 
vited for  the  construction  of  approx- 
imately 1,950  feet  of  underground 
electric  ducts  and  manholes  in  the 
vicinity  of  Agricultural  Hall  on  the 
Berkeley  campus  of  the  University 
of  California.  Bids  will  be  received 
until  2:00  P.  M.,  June  10,  1947.  Plans, 
specifications  and  information  will 
be  available  at  the  cashier's  office, 
103  Administration  Building,  Univer- 
sity of  California,  Berkeley,  Califor- 
nia. A  deposit  of  ten  ($10.00)  dol- 
lars is  required  for  each  set  of  plans 
and  specifications  isued.  Right  to 
reject  any  and  all  bids  Is  reserved. 
Signed: 
THE   REGENTS   OF  THE 

UNIVERSITY  OF  CALIFORNIA 

(May  28,   29,  June  2.  3. 
4,    5,    6.    9.    10.    11.    1947) 


&  Welter;    16  outlets;    18  plug*. 

6943  824  Laguna;  owner,  Blount; 
contractor.  Malm  A  Welter;  2  out- 
lets. 

6944  597  Turk  St;  owner,  Jones; 
contractor,  Malm  &  Welter;  5  plugs; 
motors;    1   switch. 

6946  2101  Van  Ness;  owner,  9t 
Brigins;  contractor.  Malm  &  Welter; 
40  outlets;  2  plugs;   16  switches. 

6946  3703  Mission  St;  owner,  Goe- 
bel;  contractor.  Kennedy  Elect  Co; 
3    plugs ;    motors. 

6947  1329  Pine  St,  Apt  10;  owner, 
Kettleman ;  contractor.  Liberty  Elec 
Co ;    survey. 

6948  Civic  Auditorium;  owner 

;    contractor,    Hokmueller;    tem- 
porary stage  auditorium  lights. 

6949  428  3rd  St;  owner,  Bd  of  Fire 
Underwriters;  contractor,  Ets-Hokin 
&  Galvan;  65  outlets;  12  branch  cir- 
cuits;   10  plugs;    motors;   5  switches. 

6960  1054  Market  St;  owner.  Rest; 
contractor,  Ets-Hokln  &  Galvan;  10 
outlets;  9  branch  circuits;  9  plugs; 
3    switches. 

6951  747  Natoma  St;  owner,  Mc- 
Pherson;  contractor,  Ets-Hokin  & 
Galvan ;    motors. 

6952  456  McAllister;  owner,  Soc 
of  Calif  Pioneers;  contractor,  At- 
las Elev  Co;  1  outlet;  motors;  1 
switch ;    special   equipment ;    elevator. 

6953  1499  Post  St;  owner.  Blums; 
contractor.  Atlas  Elev  Co;  1  outlet; 
1    switch;    special    equipment;    el«v, 


POSITIONS   OPEN 

S-775  — STRUCTL.  DRASTTSMAN. 
pref.  young  grad.  with  acme  expw. 
on  the  board.  Oppor.  to  advance.  San 
Francisco. 

S-78*— STEEL  DBTAILKR,  expar. 
on  shop  details,  reinforcing  steel  fab- 
ricator. $300  to  1350  month.  San  Fran- 
Cisco. 

S-810  — CIVIL  ENGHO.  DRAFTS- 
MAN, exper.  on  contours  and  pro- 
files. Salary  open.  Elast  Bay. 


EN»INEERIN«  SOCIETIIS 
PERSONNEL  SERVICE.  INC. 

fAfcacy) 
Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

GAHI«ld  f24t 


OAKLAND 


Additions  to  Preaent  School.  Mt- 
ShaaU  Elementary  School,  Mt. 
Shasta,  Consltting  of  a  Klndar- 
garten.  Four  Clasarooms,  Cafa- 
tenia  and  KItchan  and  Connaotlng 
Corridors 


ADVERTISEMENT  FOR  BIDS 


STEEL 


SHEETS,  18  ^uge;  hot  rolled, 
smooth  finish,  20  f^a.  cold  rolled, 
deep  drawing  quality,  fabri- 
cated to  your  requirements. 
PLATES,  3/16  and  heavier; 
structural  and  bar  ttize  angieii, 
channels,  flats,  rounds,  beams. 
Available  at  8an  Francisco  Ware- 
house base  price,  F.O.B.  carrier, 
Oakland 

INDEPENDENT  IRON 
»       WORKS,  Inc. 

8th  and  Pine  Sts.,  Oakland,  C'al. 
Phone:    TEmplebar  0160 


DUMP  TRUCKS.  13  International 
Model  K-8.  »-wheel  drive  8-yd.  bodies, 
average  10  M  miles  on  each,  six  at 
S3,250,  seven  at  $3,500.  Will  sell  sing- 
ly or  in  fleet.  Call  McComish,  SUtter 
S2M. (6/8) 

6— MATERIALS  FOR  SALE 


TO  ALL  CONTRACTORS 
23 H -Gauge  CORRUOATKD  ALU- 
MINUM SHEETS.  All  sises;  Imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Dnimm 
SL,  San  PVancisco  11.  Phone  GA.  81MI 

(fl/16) 

^T^'SSuUSLB  Bxnt  IMMJEDIATF 
DBLIVERT.  a  limited  quanUty  of 
2H  -  gauge  corrugated  ALUMIIfUM 
iHSBTS,  standard  dimension.  Phone 
Ir.  CTrandall.  SUtter  82(M  (tf  > 


Corrugated  ALUMINUM  SHEETS. 
10  gauge.  .036-in.  46Vix96-in.  Alu- 
minum Products  Co.,  8245  16th  Street 
Phone  UNderhill  2166  or  SUtter  6700. 


5t  E  ElTSM  BETS 
No.   24 -Ga.,  24x182   Inches,  painted. 
Can  also  be  corrugated.  Call  JUnlper 
6-0362.  S/11 


PLYWOOD 

Mahogany,  Birch,  Fir 
Any  Size  and  Gn^e 

Three  Wedu'  Delivery 

Lumber 

Any  Size,  Kind  and  Grade 

CaU  Us  for  Special  Boys 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    Sutter   St.,   San    Francisco   9 
PRospect  4.'.00  or  2800 

7--EQU1PMENT  FOR  RENT 

Ford    TRUCK.    lv%-ton    12-ft.    bed  i 
LUMBER     ROLLER,     side     winches 
Call    TWMnonU*"    R1S1  (tf 

NEW  CATERPILLAR  D-7.  Witn 
hydraulic  angledoxer  and  doubU- 
drum  Le  Toumeau  power  unit,  fully 
operated  and  maintained.  Phone  VA- 
lencia  5005. tf 

MODEL  25  NORTHWEST  BACK- 
HOE  SHOVEL.  ROSENBERG  BROS. 
GRADING  CO..  12  Oak  Grove  St, 
San  Francisco.  Phone  DO.  4790. 


Sealed  bids  will  be  received  and 
publicly  opened  at  7:80  P.  IC  on 
Thursday,  June  12th,  1»47,  at  the  of- 
fice of  the  District  Sunerintendent 
of  the  ML  Shasta  Union  Elementary 
School  District  at  the  ML  Shasta 
Elementary  School,  ML  Shasta.  Cali- 
fornia. The  bids  will  be  for  additions 
to  the  present  school,  consisting  of  a 
kindergarten,  four  classrooms,  cafe- 
teria and  kitchen  and  connecting  cor- 
ridors. 

Plans  and  Specifications  may  be 
obtained  at  the  office  of  Howard  R. 
Perrin,  ArchltecL  1121  Main  Street, 
Klamath  Falls,  Oregon,  upon  deposit 
of  $25.00.  which  deposit  will  be  re- 
funded to  the  bidder  upon  return  of 
the  Plans  and  Specifications  to  tha 
ArchltecL  Plans  and  Specifications 
may  be  exmined  at  the  office  of  the 
District  Superintendent  at  ML  Shasta 
and  at  the  Builders'  Exchange,  666 
Mission  SL,  San  Francisco,  Caluomla. 

As  a  condition  pnscedsDt  to  re- 
ceived Official  Proposal  Forms,  ths 
bidder  must  have  filled  out  a  Bid- 
der's Pre-quallflcation  Questionnalrs 
and  delivered  the  same  to  the  Archi- 
tect seven  days  prior  to  the  opening 
of  bida 

The  successful  bidder  will  be  re- 
quired to  furnish  a  Suretv  Company 
Bond  in  full  amount  of  the  contract 
price.  He  shall  be  required  to  carry 
Public  Liability  Insurance  as  speci- 
fied. 

A  bidder's  bond  or  certified  check 
m  an  amount  equal  to  6%  of  the 
lump  sum  bid  must  accompany  the 
bid  as  a  guarantee  for  the  execution 
of  the  contracL 

The     Board    of    Trustees     of     ML 
Shasta  Union  Elementary  School  r>ls- 
tricL  ML  Shasta,  California,  reserve 
the   right  to  reject  any  or  all   bids 
and  to  waive  any  Informalities. 
M.  A.  BRUSH. 
.     SuperlntendenL 
(Daily  Pacific  Builder) 
(May  27-29.  June  6.  1947) 


47647  Franklin  St;  owner.  Tele- 
phone Exchange  Bldg;  contractor,  E 
Wider  (Eggers;  alterations;  63 
fixtures. 

47648  2140  23rd  Ave;  owner,  Lee; 
contractor,  Fluoro  Elec  Co;. 

47649  848  80th  St;  owner,  J  Floyd 
Perry;  contractor,  Fluoro  Elec  Co; 
15   fixtures. 

47650  1132  E  12th  St;  owner ; 

contractor,   Fluoro  Elec;   2  fixtures. 

47651  2406  Ransome ; '  owner,  Far- 
rer;  contractor,  Collins;  new  instal- 
lation. 

47652  N  Armour  Dr  E  of  Thorn- 
hill;  owner,  E  M  McCoy;  contractor, 
Haynes;  outlets;  plugs;  new  instal- 
lation ;    switches. 

47653  3474  Birdsall  Ave;  owner.  E 
F  Grady ;  contractor,  Jas  Anderson ; 
outlets;  plugs;  new  installation; 
switches. 

47654  10th  &  Telegraph;  owner, 
Mike  &.  Hugo  Payles.s  Market;  con- 
tractor.  Paramount;    fixtures. 

47655  341  Vermont;  owner,  Dr  Lee; 
contractor.    Paramount;    fixtures. 

47656  5828  Telegraph ;  owner.  Ship- 
mates' Restaurant ;  contractor.  Par- 
amount Elec;  alterations;  new  in- 
stallation. 

47857  5828  Telegraph  ;  owner,  8h*- 
mates'  Restaurant ;  contractor.  Par- 
amount ;    fixtures. 

47658  3033  Telegraph;  owner,  Col- 
lins; contractor.  Paramount;  fix- 
tures 

47669  19th  A  Telegraph;  owner, 
Payless  Market,  Mike  &  Hugo;  con- 
tractor.   Paramount;    alterations. 

47660  2007  23rd  Ave;  owner,  Art 
Uhl ;    contractor.    Capitol    Elec ;    sign. 

47661  9519  Burr  St;  owner.  Keo- 
seyan  A  Minks ;  contrActor.  Capitol ; 
10  outlets;  14  plugs;  new  installa- 
tion;   11    switches. 

47862  1283  7th  St;  owner.  Blue 
Heaven  Cafe;  contractor,  Densmore; 
sl^rn. 

47663  5545  Balboa;  owner,  Cardi- 
nal Construction;  contractor,  Clif- 
ford ;    outlets  ;    plugs ;    switches. 

47664  5545  Balboa :  owner.  Cardi- 
nal Construction ;  contractor.  Clif- 
ford :     temporary    saws. 

47665  2755  74th  Ave;  owner,  C  H 
McCasIln  ;  contractor.  Clifford  ;  out- 
lets;    plugs;    switches. 

47666  3139  Middleton ;  owner.  R  K 
Smith;   contractor.  Clifford;   fixtures. 

47667  3139  Middleton:  owner,  R  K 
Smith  ;  contractor,  Clifford  ;  outlets ; 
plugH ;    switches. 

47668  S116  Lakeshore;  'owner, 
(ftalnton  Studio;  contractor.  Clifford; 
outlets;   alterations;   plugs;  nwitches. 

47669  3990  39th  Ave;  owner.  Heln- 
bockle;  contractor,  Clifford;  altera- 
tions. 


47670  812  Union  St;  owner,  Wm 
Ross;  contractor,  Kent  Kibbe;  9  fix- 
tures. 

47671  3210  Grand  Ave;  owner. 
Winston;  contractor,  Clifford;  al- 
terations. 

47672  702  South  Elmhurst;  owner, 
John  E  Thomas;  contractor,  Clif- 
ford ;   outlets ;   plugs  ;    switches. 

47673  5917  Cftinnlng  St;  oVner, 
Thomas;  contractor,  Clifford;  out- 
lets;   plugs;   switches. 

47674  3448  Foothill;  owner,  B  H 
Jones;  contractor,  Eugene  Cowart; 
2  outlets;  alterations;  new  installa- 
tions;  overhead  service. 

47675  660  59th  St;  owner.  Van 
Bokkelen  Coll;  contractor,  Roberts 
Lgtg  Fix;  35  outlets;  16  plugs;  6 
switches. 

47676  1255  8th  St;  owner,  But- 
ler's Tennis  Cleaners;  contractor, 
Spott;  new  installation. 

47677  2383  E  22nd  St;  owner,  J 
Spencer;  contractor,  Capital;  2 
plugs ;    temporary  saws. 

47678  1042  Alvarado  Rd;  owner, 
Hans  Dobkowitz;  contractor,  Capi- 
tol; 10  fixtures. 

47679  1015  Clay;  owner,  Bercon- 
ich  Cigar  Co;  contractor,  Spott;  8 
fixtures. 

47680  1019  Clay  St;  owner,  Ber- 
onich  Cigar  Co;  contractor,  Spott; 
switches. 

47681  477  13th  St;  owner,  A  F 
Mattock  Co;  contractor,  Spott;  new 
installations. 

47682  832  Barbara  Rd ;  owner,  Par- 
melee;  contractor.  Havens  &  Weuie; 
5    plugs. 

47883  169  Marlow;  owner,  Buck- 
ley; contractor,  Jas  Anderson;  fix- 
tures. 

47684  5760  Cotton  Blvd:  owner. 
Montclair  Const  Co;  contractor, 
Johnston  Electric ;  outlets ;  plugs ; 
swltchea 

47685  3505  Custer;  owner,  Drys- 
dale;  contractor,  Johnston  Elec; 
temporary   saws. 


BERKELEY 


68372  1226  Stannage;  owner  and 
contractor,  A  Anis;  6  outlets;  6  fix- 
tures ;   1   switch ;  8  plugs ;   2  circuits. 

68873  1805  Carlton ;  owner.  J  Dan- 
iel; contractor,  I  Wilson;  2  switches; 
4  fixtures;  2  plugs;  2  circuita 

68374     3034  Acton;  owner,  »; 

contractor,  I  Wilson;  new  senrlca. 


HIGHWAY 
EARTH    BORING 

MACHINE 
R*Bt  •  L«as«  •  Coitroct 

Muiiit  &  Whitaker 

Electrical  Contractors 

37S  9th  St.  -  Saa  Froncltco  3 
MEmloek  «148 


DUmBlUniTERS 


ELEVRTORS 


12— FOR  SALE  OR  RENT 


INTERNATIONAL  T.D.  18  TRAC- 
TOR. 11-ft.  6-in.  Angledoser,  10-12 
yd.  Scraper.  Phone  Jim  Chilcote  Rich- 
mond 7088  days.  2678  evenings  or  be- 
fore 8  am.  Write  to  8  S.  2Srd  SL. 
Richmond.  Calif.  6/10 


W  I  N  D  O  V.      S  C  R  E  EN  S 


ARCHITECTS  .  .  . 

You  can  again  specify 

ROLL-AWAY 

Window  Screens 

THE  PEHPECT  SCItEEN 
FOR  EVERY  TYPE  OF 
WINDOW  .  .  . 

•  Kesps  intsets  OHt .  .  . 

•  Keeps  curtoint  in  .  .  . 

•  Rolls  out  of  sight 
when  window  it  clesod. 

Roll-Away  Screens  can  be 
btiilt  in  or  installed  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 
way. 

Literature,  Details  and 

Rame  of  Nearest  Dealer 

on  request. 

RUDIGER-LANG  CO. 

Ssccstsers  H  ROLL-AWAY  WINDOW  SCRIIN  COMPANY 

Mais  OAes  esrf  Faefary:  IIRKILIY.  CALIP^  tth  ft  Corifaa  S«rMtt 

fftess  THorawoU  0340 
Manufacturers  o£  the  POPULAR  Roll- A  way  SCREEN    •    Since  1923 


RECEIVED  I 

Jl'N  6     1347 

AlLOCATfC.N     Dfvie;oN 


C   O    M   P   [     t    T   f       p    !'    f    ■     n    >    SI    i^; 

AND       t    N    G        >£»-.%& 

N  t  W  S      S  f   S   'V   !  C  f 


M  Mnik  Pacific  ^guilder 

coRPORATio!   LARGEST    CONSTRUCTION    DAILY    IN    THE     WEST 
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Peniiisula  BoOders 
Lash  Out  at  Sheet 
Metal  'Grey  Mart' 


SAN  MATEO.— The  San  Mateo 
County  Sheet  Metal  and  Heating 
Contractors  Association  has  init- 
iated a  campaign  against  the  so- 
called  "grey  market"  prices  in 
sheet  steel. 

The  sheet  metal  contractors  de- 
nounced the  practice  of  some  build- 
ing material  manufacturers  who 
permit  their  products  to  fall  into 
the  hands  of  the  "black  -  market" 
speculative  broker. 

"Concerted  action  on  the  part  of 
every  segment  of  the  building  in- 
dustry is  needed  if  present  hous- 
ing costs  are  to  be  reduced  to  a 
level  which  will  induce  the  mar- 
ginal buyer  to,  again,  become  a 
home-purchaser."  This  is  the  opin- 
ion that  was  expressed  by  flerman 
Nelson,  manager  of  the  Peninsula 
Builders'   Exchange. 

Nelson  related  that  some  Pe- 
ninsula contractors  had  been 
charged  20c  a  pound  for  sheet 
metal  by  a  Los  Angeles  organiza- 
tion. He  said  that  eight  cents  was 
a  normal  price,  and  ten  cents  a 
fairly  reasonable  price  at  the  pres- 
ent time. 

"The  home-buyer  and  the  entire 
building  industry  is  being  victim- 
ized by  the  lust  for  a  qucik  profit," 
Nelson  said,  "and  the  action  of 
the  sheet  metal  men,  if  /dopted 
throughout  the  industry,  will  spell 
a  quick  end  to  such  dubious  meth- 
ods of  merchandising. 

"Regularly  established  material 
dealers,  with  heavy  investment  in 
plant  and  equipment  serve  a  very 
necessary  function  in  the  building 
industry  picture. 

"However,  these  legitimate  busi- 
nessel  are  too  often  by-passed  for 
the  more  lush  prdflts  to  be  gained 
through  the  'itinerant'  brokers." 

President  Edward  Maloney  of 
the  Peninsula  Sheet  Metal  Asso- 
ciation,  stated   that: 

"It  is  the  policy  of  our  associa- 
tion to  patronize  those  manufac- 
turers who  continue  to  use  the 
services  of  established  business 
houses  in  the  distribution  of  their 

fjroducts  and   who  avoid  channel- 
ing ma/iufacturers  to  scarce  ma- 
terial profiteers." 

# 

STATE'S  NON-FEDERAL 

PUBUC  WORKS  TOTAL 

$37,873,000  IN  1947 


SECTION  ONE 


SAN  FRANCISCO.  FRIDAY.  JUNE  6.  1947 


F.  W.   Dodge  CoraorkUM 


Code 


REDSKINS,  AND  RED  FACES 

It  fs  well  that  not  everyone  reads 
the  Portland  "Oregonian".  The  is- 
sue of  May  18  would  have  made 
too  many  people  mad  at  one  time — 
or  would  have  caused  us  to  ques- 
tion our  moral  decency. 

^    if    -^ 

Re-election  economy  budget  cut 
has  dosed  the  Chemawa  Indian 
Boarding  School,  the  Northwest's 
only  non-reservation  Indian  board- 
ing school  where  Indian  children 
are  cared  for  from  first  grade 
through.  High  School. 

it    ^   -ir 

This  school  cares  for  Indian 
children  regardless  of  tribe,  nation 
or  confederacy — whether  an  Aleut 
of  Alaska  or  a  Seminole  of  Flor- 
ida. 

if    it    ii 

A  picture  of  sixth-graders  shows 
twenty  odd  Americans,  neatly  and 
cleanly  dressed,  bright-eyed  and 
intelligent.  It  presents  a  chal- 
lenge: would  the  first  twenty  mill- 
run  so-called  "Americans"  offer  the 
same  citizenship  potential? 

ir    it    it 

These  sixth  graders  are  presided 
over  by  Miss  Winona  Sunrise,  a 
slim,  trim  and  attractive  black- 
haired  daughter  of  the  Comanche 
tribe.  Harry  S.  Truman,  President 
of  the  United  Sutea,  was  burn  on 
land  forcibly  taken  from  Miss  Sun- 
rise's ancestors.' 

ir  ir  ir 
You  can't  forget  that  more  than 
100  of  these  students  are  orphans. 
They  are  year-round  borders — they 
have  no  other  homes — there  is  no- 
where to  go  during  vacation.  These 
orphans  live  at  the  school  until 
old  enough  to  make  their  living  in 
the  land  stolen  from  their  fore- 
fathers. 

ir    ir    ir 

We  are  spending  money  by  the 
hundreds  of  millions,  12,000  miles 
away,  to  prevent  minorities  from 
being  pushed  around  by  stronger 
groups. 

ir    ii   ir 

Think  a  moment— did  the 
American  Indian  ever  invite 
ns  to  invade  these  shores? 


San  Francisco  board  of  Mipervitors  voted  to  incorporate  Article  23,  the  Yvry  controversial 
lateral  force  section,  into  the  proposed  San  Francisco  binlding  code,  late  Wednesday.  The  de- 
cision came  after  pro  and  con  testimony  was  heard  for  more  than  four  hows  at  a  spedal  session 
on  the  code.   The  vote  was  5-4. 

The  Vensano  section  makes  mandatory  stronger  lateral  constraaction  on  midti-stoiy  buld- 
mgs  than  is  required  by  state  law.  Engineers  who  opposed  iU  adoption  declared  that  the  new 
requirement  in  the  code  will  rule  out  construction  of  such  buildings  as  the  Mark  Hopldns,  the 
Russ  Building  and  the  Telephone  Building,  as  economically  impractical. 

Vensanos  plan,  aa  finally  adopted  by  the  supervisors,  calls  for  lateral  strengthening  on 
the  top  floor  equal  to  eight  per  cent  of  the  weight  of  the  entire  building  and  its  occupant  load. 
This  would  be  lowered  to  four  per  cent  on  the  bottom  floor  for  buildings  of  twenty-seven  or 
more  stories.  ♦"       '   ■  — ■ ♦ — . 

The  state  requires  strengthening 
equal  to  two  per  cent  of  the  total 
weight,  top  and  bottom. 
'  A  letter  from  the  Building  In- 
dustry Conference  Board  urging 
modification  of  certain  "excessive 
and  ill-considered"  portions  of  the 
code,  especially  its  earthquake  pro- 
visions, was  read  into  the  record  at 
the  beginning  of  the  hearing. 
BICE  Opposed 

In  presenting  the  case  for  strict 
earthquake  regulations.  Works  Di- 
rector Harry  Vensano  reviewed  the 
history  of  earthquakes  in  San 
Francisco,  and  asserted  that  had 
the  quake  of  1906  occurred  at  6 
p.  m.,  instead  of  5  a.  m.,  at  least 
30,000  persons  would  have  been 
killed. 

"Today  you  gentlemen  of  the 
board  are  going  to  settle  on  the 
possibility  of  saving  lives — -maybe 
tens  of  thousands,"  he  pointed  out. 

Vensar.o   related   that   when   the 


AGC  Joins  Groups 
Urging  Continuation 
Of  Facilities  Bureau 


WASHINGTON.— The  As- 
sociated General  Contractors 
of  America  announced  today 
that  it  was  lending  its  unquali- 
fied support  to  the  legislative 
attempt  to  continue  the  bureau  of 
community  facilities  as  the  govern- 
ment's advance  planning  agency. 

The  contractors  were  careful  to 
include  in  their  statement  of  pol- 
icy, based  on  action  at  the  recent 
spring  board  meeting  in  Seattle, 
a  recniaiHndatien  that  all  work  so 


code  was  first  drawn  up,  no  lateral  J  PJ*""^!.'*'!?    f;!^'""!!^    •<'^f"'=«/^ 
force  provisions  were  included,  but    '«*"?>«    executed     by    contract, 


WASHINGTON.  —  California's 
total  non-federal  public  worUs  to- 
Uled  $37,873,000  <luring  thr  first 
quarter  of  1947,  FWA  announced 
today.  Some  76  non-residential  in- 
stitutional buildings,  (hospital,  so- 
cial and  penal)  were  put  under  con- 
struction at  a  cost  of  $8,868,000. 

Utilities  construction  totaled  $2,- 
819,000,  and  involved  seventeen 
projects.  Expenditure  on  139  high- 
ways was  $10,629,000;  and  on  two 
airports.  $3,724,000.  Forty-one  sew- 
er projects  were  undertaken,  cost- 
ing $2,950,000.  Waten\ork8  claim- 
ed $6,789,000  and  involved  twenty- 
four  projects. 

The  data,  released  by  the  federal 
woks  agency,  was  compiled  from 
reports  published  in  the  Daily  Pa- 
cific Builder  and  several  engineer- 
ing magazines. 

EL  CENTRO  SITE  IS 
RECOMMENDED  FOR 
TESTING  PROJECT 


SEVEN  RENTAL  JOBS 
WIN  FHA  APPROVAL  IN 
LOS  ANGELES  AREA 


WASHINGTON.  —  Representa- 
tive Harry  Sheppard,  of  Califor- 
nia, revealed  today  that  a  joint 
armed  services  committee  has  rec- 
ommended location  of  a  lon^;-range 
guided  missile  testing  project  near 
El  Centro,  Calif. 

The  congressman  said  he  receiv- 
ed his  information  from  Admiral 
D.  C.  Ramsey,  vice-chief  of  naval 
operations  and  a  member  of  the 
joint  research  and  development 
board.  Ramsey  was  quoted  as  say- 
ing a  site  survey  was  made  at  the 
direction  of  the  board. 


LOS  ANGELES.  —  Approval  of 
seven  rental  housing  projects  for 
World  War  II  veterans  in  the  Los 
Angeles  area,  six  in  North  Holly- 
wood and  one  in  Long  Beach,  was 
announced  Friday  by  the  FHA  dis- 
trict oflfice  here. 

The  Long  Beach  project  will  be 
built  by  Ben  F.  and  Cora  Marron 
and  will  be  known  by  the  name 
of  Mary  Murray  Apartments.  It 
will  be  financed  by  Investors  Syn- 
dicate, Huntington  Park,  with  a 
mortgage  of  $114,900  to  be  insured 
bv  FHA  under  Title  VI  of  the 
National  Housing  Act.  It  will  con- 
sist of  two-story  apartments  lo- 
cated at  Wardlow  and  Gaviota 
Streets,  Long  Beach,  and  will  pro- 
vide 20  units  of  S'/i  rooms  and  one 
unit  of  five  rooms. 

The  North  Hollywood  projects 
will  b*  built  by  Meyer- Nash  Cor- 
poration of  Burbank.  They  will  be 
financed  by  the  Coast  Federal  Sav- 
ings and  Loan  Association  of  Los 
Angeles  with  mortgages  totaling 
$351,800  to  be  insured  by  FHA 
under  Title  VI.  All  consist  of  two- 
story  apartments  located  at  or  near 
the  intersection  of  Cahuenga  Blvd. 
and  Oxnard  Street.  In  all,  they 
will  provide  56  units  of  4 '4  rooms. 
The  development  will  be  known  as 
Cahuenga  Gardens. 


the  opinions  of  members  of  the 
S/;ructural  Engineers  Association 
of  Northern  California  was  solic- 
ited. He  contenas  that  the  present 
form  of  Article  23  embodies  the 
average  of  all  opinions  of  all  en- 
gineers in  San  Francisco. 

Henry  C.  Collins,  architect,  rep- 
resented the  Building  Industry 
Conference  Board.  He  stated  that 
the  BICB  did  not  oppose  inclusion 
of  earthquake  provisions  in  the 
code,  but  urged  the  supervisors 
not  to  increase  the  "alreadv  exces- 
sively high  cost  of  building"  by 
adopting  the  legislation  proposed 
by  the  departmeat  of  works.  Col- 
lins stated  that  pre.sent  provisions 
of  Article  23  are  opposed  by  near- 
ly all  the  structural  engineers  of 
San  Francisco,  and  that  resulting 
cost  increases  would  be  "prohib- 
itive". 

Cites  6%  Increase 

Structural  Engineer  H.  J,  Brun- 
nier  estimated  tnat  the  structural 
cost  of  tall  buildings  in  San  Fran- 
cisco "would-  be  preltj  close  to 
double"  under  the  provit.it  iib  urged 
by  the  DPW. 

Harold  Engle,  structural  engi- 
neer for  the  Board  of  Fire  Under- 
writers of  the  Pacific,  labeled  the 
arguments  presented  by  the  op- 
position as  largely  personal  opin- 
ion, lashing  out  at  Brunnier's  cost 
estimate  as  "nebulous  in  the  ex- 
treme". He  cited  two  cases  to 
prove  his  point. 

One  was  the  Southern  California 
Gas  Company  building,  150  feet 
tall,  designed  for  a  lateral  force 
of  ten  per  cent  of  gravity.  Engle 
stated  the  total  increase  in  cost 
was  approximately  6  per  cent  over 
what  a  normal  building  of  that 
time  would  have  been.  "  And,  he 
added,  had  that  building  been  done 
today,  the  total  increase  would 
have  been  considerably  leas,  since 
it  was  a  pioneer  building  experi- 
ment. 

Challenge  Estimate 

R.  S.  Chew,  a  member  of  the 
Structural  Engineers  Association 
who  opposed  the  report  of  the 
citizens'  advisory  committee,  spoke 
emphasiziig  th««  need  .«  i  strict 
earthquake  requirements. 

Professor  Lydik  S.  Jacobsen, 
Stanford  University  seismologist, 
also  challenged  the  statement  of 
Engineer  Brunnier  that  frame 
costs  of  tall  buildings  would  be 
upped  100  per  cent  under  the  pres- 
ent draft  of  Article  23. 

"The    cost    increase    for    earth - 


Heralds  Return  to 
Competition  As  Key 
To  Cost  Reduction 

CORONADO.— The  general  in- 
crease in  efficiency  that  will  return 
with  cohnpetitive  conditions  and 
not  the  miracle  homes  or  govern- 
ment decrees  will  be  the  major 
factor  in  stabilizing  building  costs 
David  D.  Bohannon.  past  presi- 
dent of  the  National  Association 
uf  Home  Builders,  told  the  mem- 
bers of  the  California  Real  Estate 
Association  today  in  addressing 
the  annual  meeting  here. 

Bohannon,  who  is  also  regional 
vice-president  of  the  National  As- 
sociation of  Real  Estate  Boards, 
called  attention  to  each  of  the 
various    factors    that    enter    into 


tl'^'iL^^!,^""^"'^^^^  being  awarded    building  costs  in  making  the  p»- 
tq    the    lowest    responsible    bidder    diction   that   building  costs  w?uld 


after  due  advertisements." 
Decry  Curtailment 

Issuance  of  the  policy  declara- 
tion places  the  AGC  on  record  as 
favoring  continuing  appropriations 
for  advance  planning  and  "orderly 
economical  construction"  of  high- 
ways, flood  control  projects,  riv- 
ers and  harbors,  reclamation  jobs, 
soil  conservation  and  rural  elec- 
trification undertakings,  as  well  sls 
"similar  public  works". 

Taking  up  first  a  general  ex- 
planation of  AGC  feeling  with  re- 
spect to  government  handling  of 
public  works  construction,  the 
statement  develops  the  contrac- 
tors' viewpoint  on  financing  and  t^elast  war 
purpose  of  orderly  planning  in  ad- 1      Qne    of    the 


vance  of  constructon.    It  reads 

"Future  development  of  com- 
munities and  of  the  nation  can  be 
retarded  by  ovtr-drastic  curtail- 
ment of  yublic  works  construc- 
tion. The  position  of  our  associa- 
tion has  been,  and  still  is,  that 
public  works  construction  projects 
should  be  undertaken  only  to  fill 
a  definite  need  for  the  physical 
improvement.  To  attempt  to  cur- 
tail public  works  construction  be- 
low that  point  will  be  detrimental 
to  proper  development  of  commun- 
ities and  the  national  economy." 
'Policy  Is  Costly' 
The  AGC  policy  statement  also 
attacks  the  principle  of  laying  by 
planned  public  works  for  a  period 
of  unemployment.  Such  a  course 
increases  costs,  it  said,  in  refer- 
ence to  federal -instigated  jobs. 
# 

$35  MILUON  FOR 
COMPLETING  TEMPS 


be  stabilized  at  a  level  substan- 
tially higher  than  pre-war  and 
not  much  under  today's  prices. 

He  attributed  this  primarily  to 
the  general  shrinkage  in  the  pur- 
chasing power  of  the  dollar  re- 
sulting from  war-time  suspension 
of  production  of  civilian  goods  and 
generally  increasing  purchasing 
power,  and  narticularly  to  govern- 
ment inflationary  policies  rising 
out  of  financing  the  war. 

History  is  repeating  itself,  Bo- 
hannon stated,  and  the  fact  is  that 
building  costs  today,  high  as  they 
are,  have  risen  less  proportionate- 
ly over  pre-war  levels  than  after 

factors  not  often 
considered  that  makes  today's 
prices  seem  excessive,  he  pointed 
out,  is  the  functional  value  that 
has  been  added  to  the  modern 
home.  "Today's  home  is  a  highly 
engineered  product"  designed  for 
easier  housekeeping,  lower  depre- 
ciation arfd  greater  comfort  and 
convenience  than  the  old  type 
home.  Government  restrictions  on 
the  size  of  the  house  that  can  be 
built  have  obviously  tended  to  em- 
phasize the  quality  and  functional 
value  of  materials  and  equipment 
that  goes  into  it." 

In  closinsf.  he  ^oMnd»»d  an  opti- 
mistic note  for  th;:  building  indus- 
try as  competitive  conditions  be- 
gin to  return,  predicting  that  the 
final  splurge  that  followed  the  end 
of  price  control  is  about  spent. 


(Continued  on  Pag*  9) 


WASHINGTON.— The  first  of  a 
large  number  of  housing  bills  in 
Congress  has  been  signed  by  the 
President — S.  854,  the  measure  pro- 
viding for  completion  of  tempor- 
ary re-use  housing. 

This  bill  authorizes  expenditure 
of  $36  million  for  bringing  the 
veterans'  temporary  re-use  hous- 
ing program  to  completion. 

MORGANS  AT  WILLAMETT 

PORTLAND.— Arthur  Morgans, 
auditor  of  the  West  Coast  Lum- 
bermen's Association,  has  resigned 
and  after  June  1  will  be  chief  au- 
ditor for  the  Willamette  Valley 
Lumber  Company  and  associated 
companies.  As  chief  auditor,  he 
will  have  charge  of  offices  at  Cor- 
Tsllis.  Portland,  Dallas,  Foster, 
and  Snow  Peak,  Oregon. 


9,720  HOMES  GO  UP 
IN  BRITAIN  IN  APRIL 


WASHINGTON.  —  The  British 
ministry  of  health  has  announced 
that  9,720  permanent  new  homes 
were  completed  in  Britain  during 
April.  This  compares  with  6,719 
in  March  and  4,4.32  in  February. 

Progress  is  slower  in  the  con- 
struction of  temporary  housing 
units.  Britain  produced  4.947  of 
these  in  April  compared  with  2,266 
in  Maich  and  2.401  in  February. 

Due  to  lack  of  matorinls  caused 
largely  by  lack  of  shipping  poten- 
tial, England  is  making  slow  prog- 
ress toward  housing  its  bombed  out 
populace. 

Hundreds  of  thousands  reported- 
ly were  left  homelpss  when  enemy 
air  raids  concentrated  on  the  is- 
lands' heavy  induRtrial  centers. 

A  good  share  of  England's  build- 
ing materials  must  be  shipped  In 
from  foreign  sources. 
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General  contractors  d«'«lrlng  tub  bldi  on  any  Job  ars  Invited  to  m»ke  known 
their   requirfmants   In  this   column.    Thsfe  Is   no   charge   for  thie   servtce 

bounty^^ian~Addli7"Orovrire;   Bids  Dus  Jun*  6.  2  00  P.  M. 
U.  ft  R.  Constr.  Co.,  110  Market  St.,  San   Franclaco   (DOuglas  7616) 
Lawrence  Constr.  Co.,  3020  V  St.,  Sacramento    (Sacto.   6-3835) 
U  G.  J?halz,  853  *i-butn8,  Kouto  1,  Hex  1«,  Chico  (Chlco  1088  or  1210) 
William  Horstmeyer  Co..  23  Mar*  dt..  San  Franclaco   (MArket  7239) 


Marine  Firemen's  Memorial  Office  BIdg.,  8.  F.;   Bids  due  June  10,  2  P.  M. 
JCrbentraut  ft  Summers.  600  Pennsylvania  {?t..  San  Francisco  (AT  2420) 
K.  S.   McKlttrick  Co.,  610  16tli  St..  Oakland    (TWln  Oaks  6070) 
Haas  ft  Kothchlld,  826  Merchants  Exchange  tUdg.,  S.  F.  (HJXbrook  1205) 
central  California  Con.'itr.   Co..   Inc..  116  Erie   St.,   S.  F.    (HEmlock   7926) 
Peter  Sartorlo,  262  Clementina  St.,  S|an  Ufanclsco    (OArtleld   »ai7) 
Barrett  ft  Hllp,   918  Harrison   St..   San   Francisco    (DOuglas   0700) 
i'arker,  Steffens  ft  Pearce,  185  South  Park.  S.  P.   (EXbrook  6639) 
Elvln  S.  Stendell.  2278  Market  St.,  San  Francisco  (HEmlock  6352) 

T^h  Avenue  School  Addn.,~8an   Lorenzo;    Bids  due  June  9,  8:00  P.  M. 
Mark  tinstol,  1978  Oakcrest  Drive.  Oakland   (KJi^liogg  2-0093) 
WUItama  ft  Burrows,   10  California  Dr.,  Burlingame    (Burl.  4-1796) 
Willis  F.  Lynn,  1040  Folger  Ave..   Berkeley   (Berkeley  6044) 
Elder  ft  OwAns.  2907  Frultvale  Ave..  Oakland    (ANdover  8066) 
Central  California  Constr.  Co..  116  Erie  SL,  S. "  F.    (HEmlock  7926) 
Harry   K.   Jensen,   4024   MacArthur   Blvd..   Oakland    (KEUogg   2-4021) 


Ashland  School   Addn^  San    Lorenzo;    Bids  due  June  9,  8:00   P.    M. 
Frank   A.   Payne  ft   Son,   8  Overhlll    Koad.    Orlnda    (Orlnda   2076) 
Williams   ft  Burrows,   IJ   California   Dr..    Burlingame    (Burl.   4-1706) 
Willis   F.   Lynn.   1040  Folger  Ave..   Berkeley    (Berkeley  6044) 
Elder  ft  Owens,  2907  Frultvale  Ave..  Oakland   tANdover  8066) 
Central  California  Constr.  Co.,  Inc.,  116  Erie  St.  S.  F.  (HEmlock  7926) 
Wendt  Constr.  Co.,  1833  Sixth   bt.,   Berkeley    (LAndscape   5-8426) 
Kobert   L.    Wilson.   427   Bryant   St..   San   Francisco    (TUkon    6-2710) 
Harry   K.   Jensen,   4024   MacArthur   Blvd..   Oakland    (KEllogg   2-4021) 


OHE  PERMITS  GRANTED 

SAN  FRANCISCO.— The  Office  of 
Housing  E:xpedlter,  division  of  non- 
residential construction,  187B  Market 
St.,  has  announced  the  following  per- 
mits granted  for  construction  of  com- 
mercial and  industrial  buildings  In 
tha  San  Francisco  area: 

June  3.   1947 
S(HOE   STORE.   $2,178;    owner.   Mr  E 

HCassldv.   121  W  7th  Hanford. 
OFFTCK   BLDG.   J79,."?00.   400   Mission 
San  Francisco ;  owner,  Real  Estate 
Associates,  604  Mission,  San  Fran- 
cisco, Calif. 
ELECTRICAI^   SHOP.    W.400;    Lot   2. 
Blk     2.     Sub     5.     Salinas;     owner, 
Charles  T  Burke,   1433  Wlren.   Sa- 
linas. 
TRUCK  SERVICE.  330,000:    Atlantic 
ft   Almond.   RosevlUe ;   owner,   Car- 
botlno    ft    Macarlo,    527    Rlveralde. 
Rosevllle. 
FARM  MACHINERY   STORE,   evic- 
tion, 1166,000;  Hlway  24.  Woodland  ; 
owner,   Ray   D   Henderson    Co,   433 
2nd,  Woodland. 
OFPICrE  SPACE,  36,200;  owner.  Ala- 
meda Co  Master  Plumbers  Assoc. 
538    24th,    Oakland. 
WHOLESALE      CARPET?,       $2.550 ; 
owner.    Alexander    Smith    ft    Sons 
Carpet  Co.  1355  Market  San  Fran- 
dsco,  Calif. 
OPTOMETRIST    ft    BOOK     STORE. 
$11,175;   owner.  Dr  Eugene  Lalsne' 
721    Market.    San    Francisco. 
FOOD   MARKET,    $18,000;   Lots   1,   2, 
8.  4,   Blk  3,  Sequoia  Tract;   owner, 
Sam   Palladino,  154.  Belmont,  Red- 
wood  Cily. 
JEWELRY     ffTORE.     Wiring     con- 
demned,  $8,026;    owner,   A   Hirsh   & 
Bon.  Inc.   19  S  1st   San   Jose. 
TO      COMPLETE       ADDITION       to 
Grocery    Store.    $400;    41st    Ave    ft 
Capltola,  Santa  Cruz;  owner,  Un«- 
sl   ft   Legge.   Rt   2.   Box   400.    Santr. 
Cruz. 
WAREHOUSE     FOR    HARDWARE 
$4,800;  3rd  So  of  Revere,  San  Fmn- 
dsco:     owner,     R     Barsotti.     1649 
Newhalt,  San  Franclnco. 
UPHOLSTERING  SHOP.  $4,155;  Lot 
8.    Blk    6,    Sub    1.    Truckle;    ovrer. 
Jim  A  Baugh.   1107  Tehama.  Rod- 
dlnff, 
FCX>D    PROCESSING    PLANT.    $9.- 
aOO;    owner.    A    M    Grube    Co.    900 
Len'zen.    San    Jose. 
ALTERATIONS  TO  O/TICE   3pace. 
$6000;   630  Market.   San   Francisco; 
owner,    Crocker    Estate,    660    Mar- 
ket,   f>an    Francisco. 
SANITARY      CONVENIENCES      at 
mayfleld.  $7,000;  H  F  Playfield  at 
45th,    San    Francisco;    owner.    City 
ft  Co  of  San  Francisco  Park  Com, 
McLaren    Lodge,    San    Francisco. 
FIRE  EXITS  from  HOJ*nTAL,  $12.- 
000;  14th  ft  Noe  St,  San  Francisco; 
owner,  The  Franklin   Hnnpltal,  333 
Montgomery,    San    Francisco. 
PAINT  WAREHOUSE.  $60,200     own- 
er,   Morwear   Paint   Co,   2836   Han- 
nah. Oakland. 

JUNE  4,  1947 
SHOE    Store.    $7500;    160    Clcavlind. 
Auburn ;  owner.  J.  Gordon  Mackay. 
164  Cleavland,  Auburn. 
COMPLETE   Dress   Shop.   $1500;    899 


Kaseo  Grande  School  Addn.,  San   Lorenzo;   Bids  due  June  9,  8:00  P.  M. 
i»Tank   A,    Payne  ft   Son,   8  Overhlll    Hoad,    Orlnda    (Orlnda   2076) 
Williams   ft   Burrows,   10   California  Dr.,   Burllngame    (Burl.   4-1796) 
Willis  F.  Lynn,   1040  Folger  Ave.,   Berkeley   (Berkeley  6044) 
Elder  ft  Owens,  2907   Frultvale  Ave..  Oakland    (ANdover  50«e> 
Wendt   Constr.   Co.,   1333   Sixth    St.,   Berkeley    (LAndecape   5-8426) 
Kobert   L.   Wilson,   427   Bryant   St,   San   Francisco    (YUkon    6-2710) 
Central  California  Constr.   Co.,   116  Erie   St..   S.   F.    (HEmlock  7926) 
Harry   K.   Jensen,   4024   MacArthur   Blvd..   Oakland    (KEllogg   2-4021) 

San  Lorenzo  Elementary  School  Addn.,  6an  Lorenzo;  Bids  due  June  9,  8  HM 
i-rank   A,   Payne   &   Son,   8   Overhlll    Koad.    Orlnda    (Orlnda   2076) 
Williams  ft  Burrows,  10  California  Dr..   Burllngame    (Burl.   4-1796) 
Willis   F.   Lynn.   1040  Folger  Ave..    Berkeley    (Berkeley   6044) 
Holder  ft  Owens,   2907  Frultvale   Ave.,  Oakland    (ANdover  8066) 
Wendt   Constr.   Co.,   1833   Sixth   St.,    Berkeley    (LAndscape   6-8426) 
Kooert   L,   Wilson,   427   Bryant   St..   San   Francisco    (YUkon    6-2710) 
Harry  K.   Jensen.   4024  MacArthur   Blvd.,   Oakland    (KEllogg   2-4021) 

Sunset   School   AHdn.,   San    Lorenzo;    Bids  due  June  9.   8:00   P.   M. 
i«Tank   A.   Payne   &   Son,   8  Overhlll    Koad,    Orlnda    (Orlnda   2076) 
Williams   ft  Burrows,   10   California  Dr.    Burllngame    (Burl,   i-1796) 
Willis   F.   Lynn,   1040  Folger  Ave.,    Berkeley    (Berkeley   6044) 
Elder  ft  Owens.  2907  Frultvale  Ave.,  Oakland   (ANdover  8066) 
Wendt  Constr.  Co.,  1333   Sixth   St..   Berkeley    (LAndscape   5-8426) 
Kobert   L   Wilson.   427   Bryant   St.,   San    Francisco    (YUkon    6-2710) 
Harry   K,   Jensen,   4024  MacArthur   Blvd..   Oaklsuid    (KEllogg   2-4021) 

West   Hoint   Power   House.    Electra   Diversion    Uam,    Etc.,   Amador  County; 
Bida  due  June  11,  2:00  P.   M. 
Utah  Constr.  Co.,  Ill  New  Montgomery  St..  S.  F.    (GArfleld   6743) 
Haaa  ft  Kothchlld,  326  Merchanu  Exchange  Bldg.,  S.   F.    (EXbrook  1205) 
MacUonald,  Young  ft  Nelson.  127  Montgomery  St,  S.   F.    (SUtter  8296) 
Htolte.  Inc..  8451  San  Leandro  Street,  Oakland   (TRinldad  1064) 
M.  ft  K.   Corp..  200  Financial  Center  Bldg..  S.   F.    (EXbrook   1205) 
Cunningham   Constr.    Co.,    Yosemlte   Ave.,   Oakdale    (Oakdale    3833) 
H.  H.   Lan-viu   Co.,  64  South   J-lark,  San   l-Yanclsco   (EXbrook   3190). 


SUB  •  BIDS  WANTED 

Mt.  Shasta  School  Add.,  ML  Shasta,  Siaklyou  Co.;   Bida  due  June  12,  7:30  pm 
E.   W.  Barnum.  230  Florence  Ave..   Dunsmulr,  Calif.    (Dunsmulr   1016) 

Laurel  Creek  Elementary~bchool,  San  Ma;teo;   Bids  due  June  26,  8  P.  M. 
Huber  Constr.   Co.,  5998  Mission   SL,  Daly   City    (JUnlper  7-0417) 
Peter   Sartorlo,   262   Clementina   St.,   San    I^Yanclsco    (GArfleld    8317) 


Oarage  Addition,   Richmond;    Du«   June   9:00,   8   P.    M. 
Empire  Constr.  Co.,  344  Harriet  St.,  San  Francisco   (HEmlock  3400) 


Naval   Heserve  Armory,  Fresno;   Bids  due  June  11,  2:00  P.  M^ 
Mldstate  Constr.  Co.,  427  Bryant  St.,  San  Francisco   (YUkon  6-2811) 


PLANS  ON  FILE 


The  following   list  of  plans  and   specifications  for  construction 

projsets  are  now  available  for  Inspectlcn  at  the  office  of  DAILY 

PACIFIC   BUILDER,  465  Tenth   Street,   San    Franolsoe 


Work 

Conn  Creek  Pipe  Line 


Location 
Napa 


Bid  Opening  Date 
6-16 


(Continued  from  Column  1) 


uarracks.  Mess  Hall  and  Allisd  Utiiitlss,   i  wo  Rock  Station;   Bids  due  June 
10,  2:00  P.   M. 
Erbentraut  ft  Summers,  696  Pennsylvania  St.,  S.  F.   (ATwater  2420) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,   S.   F.    (EXbrook   7624) 
Marin  Corp.,  P.   O.  Box  417.   Sausallto    (Sausallto  1360) 
Williams  ft   Burrows,   10  California   Dr..    Burllngame    (Burl.    4-1796) 
Kobert  McCarthy  Co..  1050  Klrkham  St..  San  Francisco  (OVerland  4050) 
Leo  Epp.  317  Broderlclt  St.,   San  FrancTsco    (UNderhill  0984) 
Moore  &  Roberts.  603  Mission  St.,   San    Francisco    (GArfleld   8579) 


Auto  Salee  ft  Service  Bldg.  (Addn.)  Burlmgame;   Bida  due  June  6,  4:30  P.M. 
Htolte.   Inc.,  Alden   and  Avon   Streets.  Belmont    (Belmont   2361) 
(Jarnco  ft  (Jautler.  365  Ocean  Ave..  San  Francisco   (JUnlper  4-8081) 
Williams  ft   Burrows.   10  Callforrla   Dr..    Burllngame    (Burl.   4-1796) 
De   Luca  ft  Son.   1745  I-'llbert  St..   San  Francisco   (ORdway  380©) 
Charles    J,    Pedersen.    333    Occidental    Ave.,    BurUngame    (Burl.    4-3079) 


8.  Ist  St,  San  Jose;  owner.  Jack 
Fischer,  88  E.  San  Fernando,  San 
Jose. 

RETAIL  Store,  $3400 ;  137  Santa  Cruz 
Los  Gates ;  owner.  Thos.  H.  Carey, 
255  University  Ave.,  Los  Gatos. 

ELECTRICAL  contractor's  shop.  $8.- 
000;  6th  near  East  11th,  Oakland; 
owner.  Parkhurst  Electric  Co..  6432 
Pinehaven,  Oakland. 

FLIGHT  training  office  fof  GI's, 
$1440;  Lawrence  and  Bayshore, 
Sunnyvale ;  owner,  Santa  Clara 
Valley  Airport,  P.  O.  Box  282, 
Sunnyvale. 

AIRPORT  Hangar.  $9060;  Lawrence 
and  Baryshore.  Sunnyvale;  own- 
er, Santa  Clara  Valley  Airport, 
P.   O.   Box  282.   Sunnyvale. 

MEDICAL  -  Dental  Bldg..  $15,000; 
Lot  23.  Orlnda  Village;  owner.  L. 
H.  Woolsey.  85  Orlnda  Highway, 
Orlnda. 

TRUCK  service  garage.  $52,000;  110 
South  Bridge  St.,  Vlsalla:  owner, 
Claude  Allred  GMC  Tnyik  Agcy.. 
Main  and  Bridge.  Vlsalla. 

FURNITURE  Store,  $80,000;  1005 
Broadway,  Fresno ;  owner.  C.  Am- 
brose, 408  Patterson  Bldg..  Fresno, 

ICE  CREAM  mfg.  plant.  $2725;  8rd 
and  Swift,  Orland ;  owner.  Orland 
Ice   Cream   Co.,    premises. 

LEAD  PRODUCTS  mfg.  plant.  $1.- 
000;  158  SO.  Linden.  San  Fran- 
cisco; owner.  Atlas  Lead  Co.,  158 
S.  Linden.   San   Francisco. 

EQUIPMENT  rental,  $6000;  Mt.  Di- 
ablo Blvd..  Lafayette;  owner.  CJeo. 
Lavey.  Route  1.  Box  680.  Lafayette. 

LUMBER  Dry  Kiln  Bldg..  $40,000; 
East  Shore  and  Huntington  Ave., 
Richmond ;  owner,  Anchor  Bay 
Lumber  Co.,  premises. 

TELEPHONE  office,  $2500;  3014 
Chapman,  Oakland ;  owner.  Pa- 
cific Tel.  ft  Tel.  Co..  140  New 
Montgomery  St..  San  Francisco. 

GARAGE  ofr  telephone  equip.,  $5,- 
000;  11  W  Channel  Street.  Stock- 
ton; owner.  Pacific  Tel.  ft  Tel.  Co., 
140  New  Montgomery  Street,  B<tn 
Tranclsco. 

WOOD  Products  mfg.  plant.  $5000; 
bet.  Highway  40  and  SPRR  .Rock- 
lln;  owner,  Stoddard  Lumber  Co., 
P.  O.  Box  489.  Auburn. 


Building  Section 


1  .^.^OMMERCIAL  BLDGS. 


(Continued  on  Column  Four) 

ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 

Sw  us  on  all  District  jobs.  We 
lMf7  Warr^ints  or  Bonds  on  1911 
or  1919  Act  Districts. 

Telephone  GArfield  8000 

HANNAFORD  &  TALBOT 

119  Cellfemla  S*. 
SAN  FRANCISCO.  CALIP. 


ysterana    Hoap4tal,    Fresno;    Spec.   1821;    Bida  due  June  26,  2  P.   M. 
MacDonald.  Young  ft  Nelson.   127  Montgomery  St.  S.  F.    (SUtter  8296) 
Jas.  I.   Barnes  Constr.  Co.  Huss  Bldg.,   San  B^ranclsco   (EXbrook  5632) 
itobert   McCarthy  Co.,   1050  Klrkham  St.,   San   Francisco    (OVerland   4050 
Peter  Klewlt   Sons  Co.,  442   Post   St.,  San  Francisco    (EXbrook   5736) 
Erbentraut  ft  Summers,  696  Pennsylvania  St.,  San  Francisco   (AT  2420) 
Stoite.  Inc..  8451  San  Leandro  Street.  Oakland  (TRinldad  1064) 
M.  ft  K.   Corp..  200  Financial   Center  Bldg.,  S.   F.    (EXbrook   1205) 

Alter  junior' HlgfTaymnsaTum,   Hetaluma;    Due   June  9,  8:00   P.    M. 
Marin  Corp.,  P'.  O.  Box  417,   Sausallto    (Sausallto  1360) 


6/6/47  2 

Low   ajid    Only    Bidders 
Hangar 

EUREKA.   Calif..   Humboldt   County. 
Humboldt   County  Airport. 


Owner — Humboldt  County  Board  of 
Supervisors.  Fred  J.  Moore,  Jr., 
Clerk.  Court];iouse,  Eureka. 

Construction   of   either  a  w^ood,   pre- 
fabricated steel,  or  concrete  block 
multiple  ten-unit  hangar. 
Complete    bids    submitted    June    2 

were: 

A.  C.  Johnson  &  Sons,  RFD  1,  Box 

117.    Eureka    $12,995     (pre-fabricated 
steel)    $13,995   (concrete). 
Carl  Guettle*  2333  H  St.,  Eureka. 

$14,400    (concrete). 
No  bids  for  fireproofed  wood  were 

received. 


6/6/47  •  8 

Working   Drawings  In   Progress- 
Owner  Will  Ask   Bida  Soon 

Warehouse,  Office  and  Display  Hoom 

Coat  $3S,000 

SACRAMENTO,  Calif.,  Sacramento 
County.  23rd  and  S  Sts. 

Owner — H.  O.  Adanos  (H.  O.  Adams 
Tile  Co.),  911  26th  St.,  Sacramento, 
Calif. 

Architect  —  Herbert  E.  Goodpastor, 
Mitau  Bldg.,  Sacramento,  Calif. 

Brick  wlls,  concrete  floor,  composi- 
tion roof. 

GASOLINE  ond  DIESEL 

GENERATORS 


MASTER   PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Watts  to  150  Kilowatts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St..  Cor.  Natoma  St. 
Phone:    MArket  1651 


Kepairs   and    Altsr.,    Administration    Bldg.    ,8an    Francisco    Hospital;    Due 
June  11,  2:30  P.  M. 
Elvln  S.  Stendell.  2278  Market   St..  San   Francisco   (HEmlock   5352) 
Wm.   Mcintosh   &   Sons.   740  S6lh    Ave.,   San    Francisco    (SKyllne  9903) 
Adam  Arras  &  Son.  116  New  Montgomery   St.,  S.   F.    (GArfleld   8381) 
Peter   Sartorlo,   262    Clementina    St.,    San    i'Tanclsco    (GArfleld    8317) 

Alter,  and  Addna.  to  Mothers'  Houae,  8.  F.;   Bida  due  June  10,  2:00  P.  M. 
Wm.    Mcintosh  &   Sons,   740  36th   Ave,    San    Francisco    (SKyllne  9903> 
Antone   Petersen   ft   Sons.   2758   San    Bruno   Ave.,   S.    F.    (DElaware   6121) 
C.  U.  Wold  Constr.  Co.,  4412  Kulton   St..  San  Francisco    (SKyllne  4362) 

Clayton  valley  Elementary  Sohool.  near  Concord;   Due  June  16,  t  P.  M. 
Wm.    Horstmeyer  Co..    23    Mars   Street.    San    Francisco    (MArket    7239) 
Swlnerton   &  Walberg  Co..   2'/5   Bush   ?t..   San   Francl.sco    (GA   2980)    and 
1723    Webster   St.,   Oakland    (HIghgate   4322) 

Payne   Constr.    Co..   876   Harrison    St.,    San    Francisco    (SUtter   2581) 
Anderson -Haglund,   Inc.,  219 — tlst  St.,  Oakland   (OL.ymplc  9103) 
Peter   Sartorlo,    262    Clementina    St.,    San    J<Yanclsco    ((}Arfleld    8317) 

tmToe~and~bhopr BldgsT for^ Pacifio    Public    Service  Co.,    Pittsburg;    Bids 
Uus   Juns  16,   B:00   P.    M. 
Swlnerton   A  Walberg  Co.,   21'5   Bush   9t.,   San   Francisco    (GA   2980)    and 
1723    Webster    St.,    Oakland    (HIghgate    4322) 


Restoration  of   Premises,   Lands   End,  S.   h.;    Bl0s  due  June   19,  2   P.   M. 

Henry   Arlan   Con.<»tructlon.   4142   Geary   Blvd.,   S.    F.    (BAyvlew   S170) 
Seventh   Day   Adven t i st   Church,   Oakland;'  Bids   due    June  9  " 

Willis   F.   L.ynn.   1040   Folger  Ave.,  Berkeley   (BBrkeley   6044) 


John  Morrell  A  Co.,  Meat  Hacking   Plant.  Oakland;    Bids  dus  Juns  24 
Ernentraut  ft   Summers,   600   Pennsylvania   St,    S,    F.    (ATwater  2420) 
Willis   K.    Lynn,    1040   Ftolger  Ave.,   Berkeley    (BErkeley   6044) 
Empire  Constr.  Co.,  844  Harriet  St..  San   Francisco   (HEmlock  3400) 
Haas  ft  Rothchlld.  326  Merchants  Exchange  Bldg..  9.  F.   (EXbrook  1205) 

OeBoom    Paint    Factory,   22nd    and    MisalaaippI    Sts.,   San    Frandsoo;    Bide 
due  June  18 
fcrbentraut   ft    Summers.    600   Pennsylvania   St.,    S.    F.    (ATwater    2420) 
Haas  ft  Rothchlld.  826  Merchants  Exchange  Bldg..  3.   F,    (EXbrook  1205) 

uetta-Menoota    Intake  ciWal   and    Tr&cy    Pumping   Plant;    Bide   due   June 
1U,  1U:U0  A.   M. 
M.  ft  K.  Corp..  200  Financial  Center  Bldg..  S.  F.   (EXbrook  7624) 


iRUJin  pninTs 

are   Laboratory  Controlled 
to    Profesiional   Painters' 
High   Standa  rds 

iRUJin  PRiiiT  compRnv 

4th  &  Adciison  Sts  •  Berkeley  2,  Calif. 
[  Phone:  BErkeley  3440 


iPl^'fll 


''^;^ 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


•  •• 


m 


HAMMrrvM*!* 


"berediiaiiiinaii 


PRODUCID   BV 


PACIFIC  PRODUCTS 

(PLASTER 
V      CRAFT 

-^    (ONSTIIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN  FRANCISCO 
LOS  ANGIUS 


COASTWIDE  SERVICE 


PORTLAND 
SIATTLE 


6/6/47  4 

Working   Drawlnge   In    Progreas — 

Owner*    Will    Ask     Bids     Upon 

Completion  of  Plan* 
Medical  Building  Cost  IM^OOQ 

SACRAMENTO.     Calif..     Sacramento 

County.    I    St    between    26th    and 

27th  Sts. 
Owners — Dr.  Glenn  A.  Pope  ft  Abbo- 

clatea,  c/o  architect. 
Architect  —  Herbert    VL    (Soodpastor, 

Mitau  Bldg.,  Sacramento,  Calif. 
Frame  and  masonry,  one-story,  steel 

sash  and  composition  roof. 


6/6/47  4 

Contract  Awarded 

Office  Building  Cost  $20,000 

AUBURN.  Calif..  Placer  Ca  Title  Co. 

and  office  building. 
Owner — P.  Goss,  c/o  architect 
Architect  —  Herbert    B.    Goodpastor, 

Mitau  Bldg..  Sacramento,  Calif. 
Concrete  block  and   brick,  one-stor, , 

cement  floor. 
Contractor  — G.     S.     Harrington,    186 

Aeolla  Dr.,  Auburn,  Calif. 


6/6/47  •     2 

Owner  Taking  Bid* — Due  June  20, 
8  P.  M. 

School  Bus  Garage 

SACRAMENTO  COUNTY,  Calif. 

Owner  —  Arcade  Elementary  School 
District,  James  R.  Cowan,  superin- 
tendent, Sacramento,  Calif. 

Architect  —  Gordon  Stafford,  Forum 
Bldg..  Sacramento,  Calif. 

Frame    and    plaster,    40x60    ft.,    con- 
crete floors ;  includes  five  stalls. 
Plans  and  specifications  obtainable 

from  the  architect's  office  upon  de- 
posit of  $25. 
Following    contractors   have    taken 

out  plans: 

Lawrence  Construction  Co.,  3020  V 

St..  Sacramento.  Calif. 
Stoite.   Inc..  8451  San  Leandro  St, 

Oakland,  Calif. 

H.  W.   Robertson,  2917   T  St,  Sac- 
ramento, Calif. 
Holdener  Construction  Co.,  2608  R 

St..  Sacramento,  C^llf. 

Bingham     Construction     Co.,     6329 

Eastern  Ave.,  Sacramento,  Calif. 
Continental    Construction    Co.,   1402 

Front  St.,  Sacramento.  Calif. 


Main  St.  San  Francisco.  Ctillf. 
Steel     frame    and     concrete     blocks, 

140   X   32    £t    1    story.    v.ood    joists, 

concrete      foundation*      ft      floors, 

radiant    heating,   composition    root , 

includes    four    classroom*. 

Plans  and  speclficallun  obtainable 
from  the  office  of  the  architect  upon 
de|K>Blt   of  $26.00. 

The  following  contractors  have 
taken  out  plans: 

Payne  Const.  Co..  398  5th  St..  9an 
Francisco,  Calif. 

Swlnerton  ft  Walberg,   225   Bush   St, 
San  Francisco,  Calif. 

Wm.  Horstmeyer  Co.,  IS  Mr.rs  St., 
San  Francisco,  Calif. 

Wendt  Const  Co..  810  f^ge  St., 
Berkeley,    Calif. 

Anderson-Haglund  Inc..  219  41st 
.St.,   Oakland,   Calif. 

6/6/47  » 

Owner  Taking  Bida — Due  June  19, 

7:30  P.  M. 
Alter  School  Admlnlctratlon   Building 
VAL.LEJO,     Calif.,     Solano     County. 

Vallejo    High    School    and    Junior 

College. 
Owner— Vallejo   Unified    School   Dl*- 

trict.  John   R  AUtucker,   secretary, 

640  Carolina  St.,  Vallejo,  Calif. 
Architect— Harry  J.    Devine,   Cronan 

Bldg.,  Sacramento,  Calif. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $20. 

6/6/47  *     » 

Owner  Taking  Bid*— Dua  Juna  17, 

4  P.  M. 
Portable  Unit* 
OAKLAND.  Calif.,   Alameda  County. 

McFeely    School,    6th    and    Peralt* 

Streets. 
Owner — Oalcland  Board  of  Education, 

Administration  Bldg.,  1025  2nd  Ave., 

Oakland,  Calif. 
Includes    eight    portable    imits    and 

one  sanitary  building. 

Plans  and  specifications  obtainable 
from  the  above  office.  ' 


Grohne,  Inc..  Decatur,  HI,  $4334. 
R.   A.   Newman,  McMlnnvlIle,   Ore., 
$4410. 


18.19— REUGIOUS  BLDGS. 


9-10— EDUCATIONAL 

BUILDINGS 

6/6/47  9 

Owner    Taking     Bids — Oue    June    26. 

8    P.    M. — Bidders    Figuring 
Classroom    Building  Cost  $80,000 

SAN  MATEO.  Calif.,  San  Mateo  Co. 
Laurel  Creek  Elementary  School, 
Owner- San  Mateo  City  Elementary 
School  District  Philip  S.  Pope, 
clerk,  in  the  office  of  the  Snpt. 
of  Schools.  120  North  Ellsworth 
St..  San  Mateo,  Calif. 
Architect— Ernest  J  Kump  Co..  9 
Main  Street.  San  Francisco, 'Cel'.f. 
Steel  frame,  concrete  foundatlor)  -*> 
floor.  312x34.4,  tile  roof,  radl.ar.t 
heating,  cement  plr.et.fr  exterior, 
plywood,  fibrewood.  tile,  hard  plan- 
ter Interior;  Includes  8  classroom.s. 
storage  &  mechanical  room,  boy.n  ft 
girls  toilets. 

Plans  and  specifications  obtainable 
from  the  offlcp  of  the  .architect  up- 
on deposit  of  $2Su 

The  following  contractors  have 
taken  out  plans : 

Huber  Construction  Co.,  5998  Mis- 
sion St..  Daly  City,  Calif. 

William  Horstmeyer,  23  Mars  St., 
San    Francisco,   Calif. 


6/6/47  19 

Contract  Awarded 

Church  Cost  $29,000 

SACRAMENTO.    Calif..     Sacramento 

County.  53rd  St  and  5th  Ave. 
Owner — St.  Paul's   Lutheran  Church, 

Rev.  Youngquiat,  pastor. 
Architect  —  Herbert    E.    Goodpastor, 

Mitau  Bldg.,  Sacramento,  Calif. 
Concrete  floors,  shake  roof. 
Contractors— J.  A.  Saunder*,  1045  45th 

St.,  Sacramento,  Calif. 


Woodman,  city  cleric.  City  Hall,  San 

Bruno,  Calif. 
Drive   two   gravel-packed   weH*   and 

furnish  and  install  motors,   pumpa 

and  column  and  furnish  and  Install 

one  booster  pump. 

Specifications  obtainable  from  the 
above  office  of  the  city  engineer. 
fi<ach  bid  must  be  accompanied  by 
certified  check  in  amount  of  10%  of 
the  bid. 


6/6/47  19 

Plan*   Completed — Contract   Awarded 

— CPA  Approval  Granted 
School   Addition  Coat  $25,000 

SAN   FRANCISCO.  Calif.,  18th   Ave.. 

140  feet  north  of  Vicente  St,  Holy 

Name  School. 
Owner — Roman    Catholic   Archbishop 

of  San  Francisco,  1100  Franklin  St, 

San   Francisco,  Calif. 
Architects  —  Henry    A.    Mlnton    and 

Wilton    Smith,    1045    Sansome    St, 

San  Francisco,  Calif. 
Reinforced  concrete. 
Contractor— Barrett  ft  Hilp,  918  Har- 
rison St.,  San  Francisco,  Calif. 

20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 

6/6/47  ao 

Plan*  In   Progre** 

Club   Building   Addition 

RED  BLUFF,  Calif.,  Tehama  County. 
Elks'  Building. 

Owner— BPOE.  Red  Bluff,  Calif. 

Architect  —  Herbert  B.  Goodpastor, 
Mitau  Bldg.,  Sacramento,  Calif. 

Reinforced  concrete,  two-story  addi- 
tion and  remodeling  of  the  preeent 
building. 


(12) 

(13» 

(14) 

(15) 

(16) 

(17) 

(18) — 

(19) 

(20) 

(21) 

(22)...-. 

(23) 

(24) 

(25) 

(26)...-.. 

(27) 

28)  

(29) 

(30) 
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&00 
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<LW 
190.00 
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225.00 

190.00 

226.00 

25.00 

26.00 

100.00 

15.00 

20.00 

2.00 

.30 

12.00 

10.00 


IIJO 

15.70 

&80 

aoo 

11.70 
129.00 
145.00 
246.00 
100.00 
33&00 
100.00 
106.00 
100.00 
50.00 
46.00 
3.00 
.80 
12.00 
10.00 


14.00 
l&OO 
19.00 
&00 
18.00 
170.00 
180.00 
300.00 
400.00 
200.00 
24a00 
40.00 
240.00 
30.00 
140.00 
3.00 
.50 
35.00 
10.00. 


Bids  taken  under  advisement  until 
June  17. 


14-17— PUBUC   BUILDINGS 

6/0/47  ^* 

Contract    Awarded 

Naval    Reserve    Armory;    5pec.    1»Z19 

NOy   14141  Cost   $134,590.00 

COLORADO      SPRINGS.      Colo.,      El 

Paso  County. 
Owner  —  Public  Works  Department 

12th    Naval    District.    Room    A-109, 

Federal  Office  Bldg..  Civic  Center. 

San  Francisco.  Calif. 

Plans   by    owner  -    «   « 

Contractoi^-George  O.   Teats   ft    Son, 

1701      N.     Nevada  Ave.,     Colcrado 

Springs,   Colo. 


1 6/6/47  ,  aO 

Preliminary  Plan*  In   Progre** 
Union  Hall  Cost  $150,000 

SACRAMENTO,  Calif.,  Sacramento 
County.  Stockton  Blvd.  and  Third 
Ave. 
Owner — United  Brotherhood  of  Car- 
penters' and  Joiners'  Union.  Local 
No.  686. 
Architect  —  Herbert    E.    Goodpastor, 

Mitau  Bldg.,  Sacramento,  Calif. 
Reinforced    concrete,    two-story    and 
full  basement 


15 


22-26— RESIDENTIAL 
BUILDINGS 


6/6/47  » 

Contract  Awarded 

Grammar   School  __ 

Contract    Price    J231.W0 

ANTIOCH,  Calif.,  Contra  Costa  Co. 
Fltzurcn  Elementary  Schorl  on  12- 
acre  site  north  of  Fitzuren  Hd. 

Owner  —  Antioch  -  Live  Oak  Unified 
School   District,   Henry   Spless,    su- 
perintendent of  schools,  1500  D  St,  , 
Antioch.    Calif.  I 

Architect  and  Engineer  —  Franklin, 
Kump    ft    Falk,    9    Main    St,    San  ' 

.  Franclaco.   C.-^llf. 

Contractor— Pacific  Coast  Builders, 
2530  18th  St..  San  Francisco,  Calif. 
Contract     awarded     on     baie     bid 

plus  altcrr:iitcs  1.  2  and  3.  i 

6/6/47  ®  ' 

Contract   Awarded 

High   Sohool   Classroom    Building 

Cent    Price   $139,500 

ANTIOCH.   Calif,   Contrn    ^^''^",,f" 

Owner  Antioch -Live  Onk  Unified 
School  District,  Henry  i^^Unr.  r't- 
perlntpndent  of  schools.  1600  D 
St ,   Antioch,  Calif. 

Architect  aiul  Engineer  --  Frt;nl:lln. 
Kump  &  Falk,  9  Main  St.,  San 
Franolsro,    Calif. 

Reinforced  concrete.  2-story,  rail- 
ant  heating;  Includes  fi  class- 
rooms. 

Contractoi^-Carl   N.  8wcn*on  Co..   P. 
O.  Box  556.  San  Jose.  Calif. 
Contract     awarded     on     base     b!<1 

only.  

6/6/47  • 

Plan*   Completed— A\#altlng 

Approval    of    State    Division 

of  Architecture 
School  _        . 

PALERMO,     Calif.,      Butte     County. 

Palermo    Elementary    School. 
Owner— Palermo    Elementary    School 

District  HlWer  Nel.«on.  E.  V.  Had 

dick.  R  V.  Leahy,  members  of  the 

governing   board. 
Architect— Koblirk  ft  PlBher.  726%  K 

St..  Sacramento.  Calif. 
Inrhulp.^     five    classrooms    A     toilet 

additions. 

Owner  Taking  Bids- Due  June  16.  8 
P.    M.— Bidder*    Figuring         .„  _. 

Classroom    Building  Co»t    $15,000 

CLAYTON.  Calif..  Contra  Costa  Co 
Clayton   Valley   School. 

Owner— Clayton  Valley  Elementary 
School    District,    Clayton,   Calif. 

Architects  -Ernest    J.    Kump   Co..    9 


6/6/47 

Preliminary   Plan*  In   Progre** 
Firehouse  Addition 
SACRAMENTO   COUNTY,  Calif. 
Owner  — Hagglnwood    Fire    Dlatrict 

Sacramento  County,  Calif. 
Architect  —  Herbert    E.    (3oodpa*tor. 

Mitau  Bldg.,  Sacramento,  Calif. 
Reinforced   concrete. 

Owner  Taking  Bid*— Due  June  11,  2 

p    M Naval    Reeerve    Armory; 

Spec"  18170;    NOy  14091— Bidder* 

Figuring  ^ 

FRESNO.  Calif.,  Fresno  County. 
Owner  — Public    Works    Department. 

12th    Naval   District    Room    A-1U». 

Federal  Office  Bldg.,  Civic  Center, 

San   Francisco,  Calif. 

The  work  hicludes  the  construc- 
tion of  a  building  consisting  of  three 
(3)  government-furnished  Butler  type 
metal  rigid  frame  buildings  of  vari- 
ous lengths,  connected  to  a  wood 
frame  head  building.  156x20  ft.  with 
all  necessary  earthwork  and  fUl. 
all  necessary  earthwork  and  fill,  dem- 
olition, concrete  constructions,  roads 
and  paving,  structural  steel  work, 
miscellaneous  steel  and  iron  ^ork 
carpentry  and  Joinery  work,  asphalt 
tile  flooring,  roofing  and  sheet  metal 
woric.  glaring,  finish  hardware,  metAl 
studding,  furring  and  lathing,  plaa- 
terimr  metal  windows,  metal-covered 
icS^wTre  fence,  plumbing,  heating 
and  ventilating,  electrical  work  and 
field  painting,  complete  and  ready  for 
use  at  Fresno.  Calif. 

Plans  and  specification  No^  ISIJO 
and  other  bidding  information  may 
be  obtained  on  application  to  Public 
Works  Department  Design  Division, 
Room  A-119.  Federal  Office  Bldg. 
Slvic  Center,  San  ''^c'ff^'  ^^  | 
Deposit  of  check  or  Poatal  money 
ordV^for  $16,  Payable  to  Chief  of , 
Bureau  of  Yards  and  Docks,  i*  re- 
quired a*  security  for  safe  return  of 
each  set  of  bidding  data. 

Following    contactor*    have    taken 

""MacDonald.  Young  ft  Nelson.  Inc.,  , 
127  Montgomery   St,   San   FrancUco.  , 

^*l!.^rsen-Ratto  Construction  Co..  1901 1 
Hedges    Ave..  Fresno,  Calif.  | 

Mldstate  Construction  Co.,  427  Bry- 
ant St     San  Francisco.  Calif. 

Lh.  Hansen  ft  Son,  818  Palm  Ava., 
Fresno,  Calif.      

6/6/47  *     ^* 

Low  ard  Only  Blodar* 

Painting,  Lock  Box**  and  "JJ'JJJ^,, 

REDDING.  Calif..  Shasta  Co.  U.  8. 
Post  Office  Building. 

Owner*-Federal  Works  Agency,  Pub- 
lic Building*  Administration  office 
of  the  district  engineer,  W8  U.  8. 
Appraiser-*    Bldg..    San    Franclaco. 

Calif. 
Plans  by  owner, 
interior  and    exterior   painting,   new 

lock   boxes    and   mlscellaneou*    re- 

Low'sidd^r-Paciflc  Painting  ft  Dec- 
orating Co..  5414  Telegraph  Ara.. 
Oakland,  $4289.  ,  . 

complete    bid.    submitted    June    4 

'^P^clflc  Painting  ft  Deromiing  Co.. 
5414  T«lep»ph   Av*..   Oakland,  $4289. 


6/6/47  26 

Low    and    Only    Bidders 

Cost   $216,693.10 

Convert    Hospital    Buildings    to 
I      Apartments:     Serial     No.    47-52 
'TUCSON.  Art*.  Pima  County.  Davls- 
Monthan   Field. 

Owner — Los  Angeles  District,  Corp*? 
of  Engineers,  War  Department,  7.Si 
S.    Figueroa    St..   Los    Angeles,   Cal. 

Conversion  of  hospital  buildings  to 
apartments,  complete  with  j^a^ 
water,  sewer  and  electric  service 
modifications. 

Low  Bidder— M.  M.  Sundt  Construc- 
tion Co.,  440  S.  Park  Ave.,  Tuc- 
son,   Ariz. 

The   total    bids   May   27   were : 
M.     M.     Sundt     Construction     Co.. 

$216,693.10; 
Government   Estimate  $183,330.75. 


6/6/47  •     32 

Low  and  Only  Bidder*   (Unit  Prices) 

Storm  Water  Disposal  Syatem 

Coat  $58,9M 

ALAMEDA,  Calif.,  Alamada  County. 
Westerly  side  of  Webster  St  north 
of  Tynan  Ave.  to  San  Antonio  Es- 
tuary. 

Owner— City  of  Alameda,  J.  P.  Claric. 
city  clerk.  City  Hall.  Alameda,Callf. 

City  Engineer  —  Carl  BYoerer,  City 
Hall.  Alameda,  Calif. 

Includes  installing  approximately  1700 
lin.   ft   vitrtfjed   clay   culvert  plpa   »,-,._  ,    -, 

from  15-in.  to  24-in.  in  alse.  ap- i  ?^*'^"  _,  ^  ,  „,..  .,,  ,.  „.^  ^ 
proximately  600  ft  12-in.  V.C.P.  for  '-<''*'  *""*  0"'^  ®'*'**''^i""  *.J^'^f?ti 
street  crossings,  and  a  storm  water  ;  ^r^^^^^Sr^^r^  *  **"  '"'  '" 

pumping  plant  approximately  75  ft    " 


33— 


BRIDGES 


26 


6/6/47 

Contract  Awarded 

Conversion  of  Hospital  and  Barrack* 
Buildings  to  Dwelling   UnlU   (246) 

Contract  Price  $519,723 

FRESNO,  Calif.,  Fresno  Co.  Hammer 
Field. 

Owner  —  Housing  Authority  of  the 
County  of  Fresno,  2511  Vasser  Ter- 
race. Fresno,  Calif. 

Architect — Anderson  ft  Simond*,  2800 
Park  Blvd..  Oakland,  Calif. 

Conversion  of  hospital  and  barrack* 
buildings  to  dwelling  units. 

Contractor  —  Mldstate  Construction 
Co.,  1290  Bush  St,  San  Franclaco, 
and  Holland  Bldg.,  Fresno,  Calif. 


Engineering  Section 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


south   of  the  estuary, 
Low  Bidder— Robert  B.  McNair,  3745 
Rhoda  Ave.,  Oakland,  Calif.,  $58,694. 
Work  involves: 

Pumping  Station 
(1)  180  c.y.  excavation; 
•(2)  300  l.f.   piling  cast  in   place; 

(3)  15  tons  crushed  rock; 

(4)  lump  sum,   relnf.  concrete; 

(5)  lump  sum,  pipes  and  fittings; 

(6)  lump    sum,    pumps,    motors   and 
appurtenances ; 

(7)  lump  sum,   miscellaneous  work; 
(fl)   lump   sum.    painting; 

Storm   Sewer 
(9)  900   l.f.   24-ln.   vlt.   clay  pipe   ex- 
tra  strength; 

(10)  170  l.f.  21-lnch  do  with  concrete 
cradle ; 

(11)  35  If.  2l-ln.  vit  clay  pipe  extra 
strength; 

(12)  630   l.f.    18-inch  do; 

(13)  80  If.  IS-in.  vlt.  clay  pipe  extra 
strength    with    concrete    cradle; 

(14)  210  l.f.  15-ln.  vit.  clay  pipe  extra 
strength ; 

(15)  206   l.f.    12-lneh  do; 

U6)  300  l.f.  12-ln.  vit  clay  pipe  extra 
strength    with    concrete    cradle; 
il7)  1  type  C  manhole: 

(18)  2  type  D  manholes; 

(19)  7    each    standard    manholes; 

(20)  lump   sum.   outfall   structure; 

(21)  9   each    type   1   oatchbaslns; 

(22)  4  each  adjust  catchbasina; 

(23)  3  each  adjust  square  manholes; 

(24)  1    each    adjust    square    manhole 
(lower) ; 

(25)  1  each  adjust  manhole  cover; 

(26)  5    each    remove    catchbaslns; 

(27)  50  l.f.  Portland   cement  concrete 
curb  and   gutter; 

(28)  280    s.f.    3-ln.     Portland    cement 
sidewalk; 

(29)  100    c.y.    Class    C    poriland    ce- 
ment concrete  street  base; 

(30)  70  tons  type  B   asph.   concrete. 
Total  bids  submitted  June  3  were: 

(A)  Robert  B.  McNair,  Oakland.  $58.- 
894. 

(B)  Stoite,  Inc.,  Oakland,  $67,098. 

(C)  McGulre  ft  Hester,  Oakland,  $80.- 
810. 

Unit  prices  were: 

(A)  (B) 

$    15.00     $    25.00 


(1).. 
(2).. 
(3).. 
(4).. 


8.00 
5.00 
4,500.00 


(6) 2.000.00 

(6) 8,500.00 

(7) 1.000.00 

(8) 750.00 

(9) 20.00 

(10) 16.00 

(ll) 9.00 


7.00 

4.00 

4,366.00 

1,896.00 

8.200.00 

335.00 

600.00 

28.00 

14.90 

•  11.20 


(C) 

$     40.00 

8.00 

4.00 

4,500.00 

3,200.00  I 

10,000.00  i 

800.00  : 

700.00 

33.00  ! 

23.00  , 

12.00 


Cost  $39,531.40 
MENDOCINO  COUNTY,  Calif.  Acroaa 
Rattlesnake  Creeic,  about  39  mllea 
north  of  WilliU. 
Owner— State  of  California,  Division 
of  Highways,  Public  Work*  Bldg.. 
Sacramento,  Calif. 
State  Highway  Engineer — O.  T.  Mc- 
CJoy,    Public    Works    Bldg.,   Sacra- 
mento, Calif. 
Repair  existing  timber  brl<lg«. 
Low    Bidder  — E.    O.    Perham,     1128 
Steam*  Dr.,  Lo«  Angela*,  $89,581.40. 
Work  involve*: 

(1)  H    r.ach    oprtable    timber    barri- 
cade* ; 
(2»  .S?0   l.f.    temporary   timber   rail- 
ing: 
(3)  8.282  s.f.  remove  bridge  floor; 
(■ii   remove  existing  bridge; 
(3)  83  c.y.  remove  concrete; 

(6)  2,100  c.y.  ftruc.  excav. : 

(7)  11  M.  FBM.  redwood  timber; 

(8)  190    c.y     Class    A    portland    ce- 
ment concrete; 

(9)  8,480  sf.  place  sheet  m*tal; 
(V))  pnlntlng    tJmher    railing; 
(11)  31,000  lbs.  bar  relnf.  steel; 

Sheet  metal  will  be  furnished  free 
of  cost  to  the  contractor. 
Total  bids  June  4  were: 

(A)  E.  G.  Perham.  Lo«  Angelo*.  $89,- 
531.40. 

(B)  A.    Soda   ft   Son.    Oakland,    $40,- 
£99.84. 

(C)  T.     Flebusch    Construction     Co., 
Uklah.  $48,8S5.4a 

Unit  prices  were: 


Summerbell 

Roof  Structures 


Wb*a  pla«Rl»9 
y«ar  Raw 
balMlag  for 
t«4«y't  aaods. 

Call  .  .  . 
SUMMIUILL 


i'4f»    I'.:   ♦  .».»  fh  Sfrrrt 
i3:ilcl-     fi,  r  ,::f  „r  H 


WALLBOARD  HEADQUARTERS 


6/6/47  •     81 

Owner  Taking   Bid*— Du*  Jun*  11, 

8  P.  M. 
W*ll* 
SAN   BRUNO.  Calif.,  San  Mateo  Co. 

Vicinity  of  Maple  Ave.  welL 
Owner — City  of  San  Bruno,  Ralph  El. 


HARDWOOD  PLYWOOD 

3-PLY  AND  5.PLY 

Variety  Species  and  Grades 

Variety  Sizes  and  Thicknesses 


OAK  •  WALNUT  •   MAPLE 
PRIMA  VERA  •   BIRCH   •   MAHOGANY 


Thickness 
3/4",   13/16' 


Widths 

Up  to  and 
including  12' 


Lengths 

Up  to  and 
including  8' 


U  tlf  Mrfy' 


T^tUtoinlonnyow 
_  -  «„ter  Cooler*  we  "y"*- 

J^^  NOW  ••  demand 
your  o^*^^"^w  and  m«^y 
"*"^wiU  WoJc-dtow.it. 

'^Crh:L  early  deUvenr  by 
,  caU  TOOAY. 


W  5-ply  CUPBOARD  DOOR  STOCK 

COUNTER  FRONTS  in  Sizes  72",  84",  96",  120",  132",  and 
144"  widths.  28",  36",  42",  48"  lengths. 

PLACI  YOUR  ORD^S  NOWl 


SPfCir  MflKlllfllS  COflP. 


OiRccs  0»4  W«r«lba*sas 


SAN  FRANCISCO 
2600  Harrison  St. 
7*l*p*oM*  VA.  7174 


OAKLAND 
3330  E.  12tli  Sf. 

r*/*p*ea«  AN.  4100 


DISTRIBUTORS  MODERN  COMPOSITION  BLDG.  MATERIALS 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  JUNE  6.  1947 


(1)-.-. 
(t).._. 
(t) — 
(«) — 

(8) 

(•) 

(T) 

(•) 

(»).. 

(10). — 
(11) 


(A) 

I  86.00 

3.60 

.40 

1500.00 

16J0O 

4.00 

875.00 

«0i00 

.096 

887.00 

.11 


(B) 

I  76.00 

6.00 

.40 

14,663.84 

10.00 

2.00 

300.00 

60.00 

.06 

oOO.OO 

.OB 


(C) 

I  87.90 

4.40 

.32 

2780.00 

2S.00 

8.70 

442.00 

47.00 

.17 

072.00 

.11 


83 

(Unit  Prio«a) 

Cost  810,286 

Calif.    A£roM 

two    mllM 


6/6/47  • 

Low  and  Only  BIdde 
Wld«nBrid«« 
TRINITT    COUNTY, 

R«ddln£r   Cr«ek,    about 

west  of  Douglaa  City. 
Owner— State  of  California.  Dlvlalon 

of  Hl^rhways,  Public  Works  Bldg., 

Sacramento,  Calif. 
State  Highway  Bngineer— O.  T.  Mc- 
Coy,   Public   Works   Bldg.,    Sacza- 

mento,  Oallf. 
Widen  exlRting  timber  trestle  bridge. 
Low     Bidder  —  C.    C.    Oildersleeve, 

IfarysviUe.  Calif.,  116.236. 

Woric  Involves: 

(1)  remove  portions  of  exist,  bridge 

(2)  76  cv.  struc.  excav. ; 

(8)  62  2/10  M  FBM.  treated  Doug- 
las  fir  timber; 

(4)  0  M.  FBM.  untreated  do; 

(6)  324  l.f.  place  salvaged  timber 
railing; 

(6)  16  M.  VBM.  placing  salvaged 
timber  etringers; 

(7)  127  c.y.  Oasj  A  portland  ce- 
ment concrete; 

(8>  18,500   lbs.    bax-   relnf.   steel; 

(8)  4,500   s.f.   plare   shtet   metal; 

(10)  engineer's    office; 

(11)  8C   l.f.    metfil    plate   guard   rail- 
ing. 

I'he  State  will  furnish  sheet  metal 
free  of  cost  to  the  contractor. 
Total  bids  June  4  were: 

(A)  C.     C.    Oildersleeve,    Marysville, 
816,236. 

(B)  E.  a.  Pertiam,  Los  Angeles,  |18,- 
679.00. 

(C)  S.   C.   Giles   Co.,   Stockton,   |20.- 
960.50. 

(D)  James  H.  McFarland,  San  Fran- 
cisco. 828,74&20. 

(B)  O'Connor  Bros..  Red  Bluff,  |26.- 
8820. 
Unit  prices  were: 
(A)  (B) 

81200.00  $2400.00 


(1) 
(2) 
(3) 
(4) 
(6) 
(8) 
(7) 
(8) 
(9) 
<1Q) 
(11) 


12.00 

225.00 

200.00 

2.00 

40.00 

50.00 

.12 

.06 

403.00 

4.00 


(I); $5000.00 

(8)_ 800.00 

(6) 5.00 

(7) OaOfr 

(9) 20 

(11) 25.00 


12.50 

337.00 

255.00 

1.50 

72.00 

50.00 

.12 

.10 

1000.00 

3.75 

(E) 


(C) 
$4100.00 
15.55 
291.06 
182.49 
1.04 
76.81 
45.68 
.098 
.281 
1477.00 
6.35 


(D) 

$4182.00 

30.00 

310.00 

285.00 

2.30 

48.00 

50.00 

.13 

.10 

1391.00 

0.00 


(2) $10.00 


(4). 

(6). 

(8). 

(10) 


290.00 

100.00 

.12 

500.00 


34— DAMS»  RESERVOIRS  A. 
DREDGING 

6/6/47  '     8* 

Low  and  Only  Bidder* 
Dredging;  Serial  04-208-47-87 

*  Cost  824,916.63 

MOLATB   POINT.    Richmond,   Calif., 

Contra  Costa  County.  U.  S.  Naval 

Fuel  Annex. 
Owner— San  Francisco  District  Corps 

of  Engineers,  War  Department.   74 

New    Montgomery    BK,    San    Fran- 
cisco, Calif.  ,^ 
Includes  59,500  cu.  yds.  dredging  and 

depositing  material. 
Low  Bidder— Olympian  Dredging  Co., 

526     Market     St.,     San     FranfilBCO, 

Calif..   $24,915.63   complete 

Other  bids  June  6  were: 

Olympian  Dredging  Co.,  San  Fran- 
cisco, Calif.,  $0.41876;  total.  824,915.68. 

Healy  -  Tlbbltts  Construction  Co., 
San  Francisco,  $0,424;  total,  $25,228. 

Johnson  -  Western  Co..  Alameda, 
Calif.,  $0,497;  total,  $29,571.60. 

San  Francisco  Bridge  Co.,  San 
FrancUco,  Calif.,  $0,689;  total,  $82.- 
007.50. 


DOCKS,  PIERS  & 
HARBORS 


6/6/47  •     86 

Owner  Taking  Bids — Due  June  13,  2 
P.  M.  (Time  Extended  from  June  6) 

Drydocking  and  Overhauling  "Robert 
Gray";    Serial  04-203-47-86 

SAN  FRANCISCO,  Calif.  <3ovem- 
ment -owned  survey  boat. 

Owner — San  Francisco  District  Corps, 
of  Engineers,  War  Department,  74 
New  Montgomery  St.,  San  Fran- 
cisco. Calif. 

Plans  by  owner. 
Bidders  figuring  were  given  June  6. 


TRANSMISSION  UNES 
3ft— ELECTRIC   LIGHTING 


8/6/47  •     88 

Low  and  Only  Bidders   (Unit  Prices) 
Traffic  Signal  Systems  Coat  860.649J0 
EL  CERRITO  and  RICHMOND,  CaL, 
Contra    Costa    County.    San    Pablo 
Ave.,    between   Stockton    and    Mc- 
Bryde  Aves. 
Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sswjramento,  Calif. 
State  Highway  Engineer— Q.  T.  Mc- 
Coy,   Public   Works   Bldg.,    Sacra- 
mento, Calif. 
Furnish  and  install  traffic  signal  sys- 
tems at  ten  intersections. 
Low  Btdder^-Severin  Electric  Co.,  249 
Natoma  St.,  San  EYanclsco,   Calif., 
859,649.90. 
'     The  work  Involves' 
(1)  l(>u  lin.  ft.  remove  and  disposed 
of  raised  bars; 
173  tons  sand  cushion; 
1550  Un.  ft  raised  bars; 
42  cu.  yds.  class  B  portland  ce- 


ment concrete  curba^ 

(5)  970  each  curb  dowels; 

(6)  106    cu.    yds.   class    B    portland 
cement  concrete  sldwallu; 

(7)  2680  lbs.  bar  reinforcing  steel; 

(8)  2  each  adjust  manholes  to  grader 

(9)  traffic  signal   system    at   inter- 
section Routes  14  and  69; 

(10)  traffic  signal  system  at  inter- 
section San  Pablo  Ave.  and  Cut- 
ting Blvd. ; 

(11)  traific  signal  system  at  inter- 
section San  Pablo  Ave.  and  Wall 
Ave.; 

(12)  traffic  signal  system  at  inter- 
section San  Pablo  Ave.  and  liac- 
donald  Ave.; 

(13)  traffic  signal  system  at  inter- 
section San  Pablo  Ave.  and  Blar- 
rett  Ave.; 

(14)  traffic  signal  system  at  Inter- 
section San  Pablo  Ave.  and 
Roosevelt  Ave. ; 

(15)  traffic  signal  system  at  Inter- 
section San  Pablo  Ave.  and  Clin- 
ton Ave. ; 

(16)  traffic  signal  system  at  Inter- 
section San  Pablo  Ave.  and  <3ar- 
vln  Ava; 

(17)  traffic  signal  system  at  inter- 
section San  Pablo  Ave.  and  Mc- 
Bryde  Ave.; 

(18)  traffic  signal  system  at  inter- 
section San  Pablo  Av&  SAd 
Sockton  Ava 

Total  bids  June  4  were : 


(A)  Severin  Electric  Co., 

San  Fran- 

Cisco,  $59,649.90. 

(B)  Abbett   Electric  Co.. 

San  FraA- 

Cisco.  $72,067.25. 

Unit  prices  were: 

(A) 

(B) 

( 1 ) ... 

1      .60 

$       .60 

(2) „ 

4.10 

7.00 

(3) — 

1.26 

1.50 

(4) 

127.00 

108.00 

(5)...- - — . 

1.30 

1.00 

34.00 

40.00 

(7) 

.17 

.075 

(8) 

40.00 

87.00 

(9) 

4450.00 

4023.00 

(10) -—    ..     .. 

6463.00 

11339.00 

(11) - .- 

4626.00 

7277.00 

(12)       _    

5409.00 
2820.00 

8668.60 

(13) 

3238.00 

(14) .. 

4300.00 

4383.00 

(15) -.    — . 

4300.00 

4936.00 

(16) 

4524.00 

49G>.00 

(17)... 

4800.00 

5394.00 

(18) 

660^00 

3784.00 

(2) 
(3) 
(4) 


GRADING  AND  SURFACING,  EL  DORADO  COUNTY 


Low  and  Only  Bidders  (Unit  Prices) 

Grading    and    Surf.       Cost.   $72,319.80 

EL  DORADO  COUNTY.  Cahf.  Be- 
tween Georgetown  and  U.  S.  Ran- 
ger Station. 

Owner— State  of  California.  Divi.vilon 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engr.-- G.  T.  McCoy, 
Public   Works    Bldg..    Sacramento. 

About  8.6  miles  grading  and  sur- 
facing with  Imnoried  base  material 
and  penetratio.i  treatment  and  ap- 
plying seal  coat. 

Low   Bidder— Miles   and    Ballev.   Box 
1109    Madera,    Calif..    $72,319.50. 
The  work  Involves: 

(1)  clearing  and  grubbing  r 

(2)  30,000  cu.  yds.  roadway 
tlon; 

600   cu.    yds.    structure 
tl<»; 

260  cu.   yds.  ditch   and   channel 
eoLcavaton ; 
88,000  sta.  yds.  overliaul ; 

(6)  develop  water   supply   and 
nish  water  equipment; 
760  M  gallons  apply  water; 
188  sta.  finish  roadway: 
18,800    cu.    yda    imported 
material ; 
110    tons     liquid     asphalt 

retration  treatment; 
tons    liquid   asphalt   RORC-6 


(S) 
(4) 
(5) 


(7) 
(8) 
(9) 

(10) 


excava- 


ezcava- 


fur- 


base 
SC-2 


(12) 


ite  seal  coat; 

41  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 
131  each  monuments; 
180  lin.  ft  guard  railing; 
106    each    culvert    markers    and 
guide  posts; 

0.6  mile  remove  and  reconstruct 
existing  property  fences ; 
160  lin.  ft  8-ln.  CMP,  16-gage; 
750  lin.  ft  18-ln.  CMP.  16-gage; 
18  lin.  ft  24-ln.  CMP,  14-gage; 
420  Iln.  ft  salvage  existing  pipe 
culverts ;      ; 

340  lin.  ft  relay  salvaged  CMP; 
2400  lbs.  bar  reinforcing  steel ; 
1  each  frame  and  cover  for  drop 


(13) 

(14) 
(15) 
(16) 

(17) 

(18) 
(19) 
(20) 
(21) 

(22) 
(23) 
(24) 
Total  bids  submitted  June  4 

(A)  Miles   &.   Bailey,    Madera, 
$72,319.50 

(B)  DIx-Svl   Constr.    Co..    Inc 
ersfleld.   Calif..   $78,241.80. 

(C)  H.    A    D.    Constr.    Co.,    San 
selmo.  Calif.,  $82,289. 

(Dt    F     E.    Young.    Berkeley,    Calif 
$82,505 

(E)  Arthur  B.  Slri.  Santa  Rosa, 
883,313 

(F)  Louis     Biasotti     ft     f^ons, 
Stockton.   Calif.,   896.495.60 

(O)    Chittenden    A    Chittenden, 

bum.   Calif..   $10«.483.50 
(H)   Claude  C.  Wood  Co..  Lodl. 
$109,512.50. 
seal  coat; 
340  cu.  yda  disintegrated  gran-       Unit  prices  were 

(A)  (B)  (C)  (D)  (E)  (F)  (0>  (H) 

(1) $2000.00  81800.00  83636.00  $1600.00  $2500.00  $3000.00  $2600.00  $3000.00 


6/6/47  •     38 

Owner  Taking  Bids — Due  June  24, 

3  P.  M. 
Street  Lighting  System;  Spec.  52 
SAN    FRANCISCO,    Calif.    Lyon    St 
from  Lombard  St  to  Bayt  St ;  Baker 
St.    from    Lombard    St.    to    Marina 
Blvd.,  and  Lombard  St  from  Lyon 
St  to  Broderick  St 
Owner— City  and  County  of  San  Fran- 
cisco,   Public   Utilities  Commission, 
Room  287  City  Hall,  San  Francisco, 
Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  426  Mason 
St.,  Sem  Francisco,  Calif.,  upon  de- 
posit of  $10,  refundable. 

39 — SEWERS 


•were: 
Calif.. 

Bak- 

An- 


Cal., 
Inc., 
Au- 
Cal., 


6/6/47  'SO 

Owner  Taking   Bide— Due  June  9, 

2  P.  M. 
Culvert 

HUMBOLDT    COUNTY,    Calif.    Gra- 
ham Creek  In  Road  District  No.  8. 
Owner— County  of  Humboldt,  Fred  J. 
Moore  Jr.,  county  clerk.  Courthouse, 
Eureka,  Calif. 
County     Surveyor— Frank    BL    Kelly, 

Courthouse,  Eureka,  Calif. 
Concrete  and  pipe  culvert. 

Specifications  obtainable  from  the 
above  office.  Each  bid  must  be  ac- 
companied by  certified  check  or  cash 
for  5%  of  the  amount  of  the  bid. 


(») 

.46 

.90 

.78 

.69 

.86 

.86 

1.15 

1.26 

(8) 

ajo 

2.60 

2.16 

2.50 

300 

400 

3.00 

6.00 

(4) 

LOO 

1.76 

1.96 

2.00 

2.00 

2.50 

3.00 

5.00 

(5) 

.61 

.02 

.0075        .01 

.01 

.01 

.01 

.01 

(8) 

2600.00 

750.00 

500.00 

800.00 

660.00 

500.00 

500.00 

500.00 

(7) 

L80 

L60 

2.40 

2.26 

2.00 

2.00 

2.60 

1.76 

(8).... 

10.00 

18.00 

11.50 

15.00 

10.00 

12.00 

10.00 

10.00 

(8) 

1.84 

1.60 

1.90 

2.16 

1.76 

2.40 

2.80 

2.40 

(10) 

27.00 

27.60 

27.70 

23.00 

30.00 

23.80 

28.00 

25.00 

(11) 

87^ 

81.90 

32.50 

26.80 

40.00 

27.00 

80.00 

30.00 

(12) 

7.00 

4.00 

5.26 

2.50 

6.00 

&00 

&00 

4.50 

(18) 

OOlOO 

47.60 

66.00 

75.00 

60.00 

70.00 

70.00 

70.00 

(14).... 

4.80 

8.60 

6.60 

6.00 

6.00 

6.00 

6.00 

6.00 

(18) 

2.80 

4.00 

3.69 

3.50 

4.00 

4.60 

&00 

6.00 

(18) 

8.00 

4.00 

6.00 

.5.00 

5.00 

6.00 

6.00 

&00 

(IT) 

1600.00 

600.00 

1000.00 

1200.00 

1320.00 

1200.00 

1000.00 

1200.00 

(18) 

2.00 

2.10 

1.50 

1.35 

2.00 

2.28 

1.90 

2.00 

(lt).„    ... 

&00 

2.66 

2.90 

2.40 

3.60 

3.26 

8.00 

4.00 

(90) 

400 

4.10 

4.00 

3.50 

6.00 

4.35 

4.26 

5.00 

(M) 

1.00 

2.28 

L60 

.50 

t.OO 

1.60 

1.10 

1.50 

(at) 

1.00 
.12 

2.00 
.18 

1.60 
.10 

.76 
.10 

1.60 
.15 

1.60 
.10 

1.00 
.20 

1.80 

(21).-.- 

.16 

(24) 

100.00 

50.00 

74.60 

75.00 

60.00 

85.00 

76.00 

80.00 

6/6/47  •     8« 

Owner  Taking   Bids — Due  June  8, 

2  P.   M. 
Culvert  and  Fill 

HUMBOLDT    COUNTY.   Calif.    Law- 
rence Creek  In  Road  District  No.  3. 
Owner — County  of  Humlwldt,  Fred  J. 
Moore  Jr.,  county  clerk.  Courthouse. 
Eureka.  Calif. 
County    Surveyor  —  Frank    E.    Kelly, 
Courthouse,  Eureka,  Calif. 
Specifications  obtainable  from  the 
above   office.  Each   bid    must  be  ac- 
companied by  certified  check  or  cash 
for  5%  of  the  amount  of  the  bid. 


40—     STREETS  AND 
HIGHWAYS 


O'NEILL   LUMBER   CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GAriield  9110 


1999   Evan*  Ky. 
StOk   FranriiK-o.  Calif. 
MMM<GArfi«l<i9110 


.   .  .   YARDS    AT  .   .   . 
799   Contity  Rond 
San   Owlo*.  Calif. 

Pkomt!   San  Carlo*  2041  M 


907   floniinra    Road 

Laa   V»)(aa,    Nrvada 

rhnnr:   Laa  V«saa   1)44 


'For  a  Square  Deal  Call  ONeilt" 


6/6/47  •  40 

Low   and   Only   Bidders — Dudakella 
Mountain  Road;   Project  Calif.  FD- 
1N11-A  Coat.   8131.830 

TRINITY  COUNTY,  Callf.(,  Trinity 
National  Forest. 

Owner— Puhlir  Roads  Admin.,  C.  C. 
Morris,  dlvl.slon  enRlneer,  720  Phe- 
\fiT\  Building,  San   Francisco.  Calif. 


LIGHTING 

tecMt*^  AccMf  Llgkfiiiq  UiiKs 

ARCHITICTURAL 

THIATRICAL 

PHOTOGRAPHIC 
klmawfmefufd  Locally — Istsiedlafe 

Delivery 
ASSOCIATID  LIGHTING  SERVICI 


418  iryoRt  St. 


Sa«  ProacUee 


liiliidlLBtfllM|||iym.li"[51 


Plans  by  Engrg.  Dept.  of  Owner. 

5.5  miles. 

Low  Bidder — George  Von  Kleinsmid, 

Box   B71,   Bakersfleld,   Calif.,    fl31,- 

880.00. 

Work  involves: 

(1)  34  acres  clearing  and  grubbing; 

(2)  110,000  c.y.  unclass.  excav.; 

(3)  2500  c.y.  do  for  structures; 

(4)  50.000  sta.  yds.  overhaul; 

(5)  80  c.y.  concrete; 

(6)  2800   103.    reinforcing  steel; 

(7>  2500  l.f.  18-ln.  corru.  galv.  sheet 
metal  culvert  pipe; 

(8)  800   l.f.   24-inch  do; 

(9)  200  If.  36- Inch  do; 
(10)  100  l.f.  42-lnch  do; 
(U)  100  If.  48-inch  t              do: 

(12)  00  l.f.  75-ln.  field  assembled  met- 
al plate  culvert; 

(13)  30  l.f.  120-in.  do  (1.5-10-8  or  1.76- 
10-8) : 

(14)  30  l.f.  120-in.  do  (1.5-8-7  or  1.75- 
10-8) ; 

Total  bids  June  5  were: 

(A)  Geo.  Von  Kleinsmid,  Bakersfleld 
Calif.,   8131,830. 

(B)  Harms    Bros.,    Sacramento,   and 
M.   W.   Brown,   Redding.   $141,145. 

(C)  N.  M.  Ball  Sons  .Berkeley,  Calif., 
8145,661. 

(D)  Wstbrook  &   Pope,    Sacramento, 
Calif..  $181,870. 

(E)  E.  B.  Bishop.  Orland,  and  Wlx- 
son   &   Crowe,    Redding,    $199,070. 
Unit  prices  were: 

(A)  (B)              (C) 

(1) $700.00  $800.00  $1200.00 

(2) .66  .65      .59 

(3) 3.00  5.00     4.00 

(4) 01  .02      .02 

(5) 80.00  80.00           70.00 

(6) 10  .15               .12 

(7) 3.00  3.25             3.25 

(8) 4.50  4.25             4.50 

(9) 8.00  9.00             7.50 

(10) 10.00  12.00           11.00 

(11) 12.00  13.00           12.00 

(12) 30.00  30.00           40.00 

(13) 60.00  55.00           65.00 

(14) 65.00  6V00           65.00 

(D)  (E) 

(1) $1500.00     $1400.00 

(2) 86  1.00 

(3) 3.00  4.00 

(4) .02  .02 

(5) 80.00  100.00 

(6) .15  .20 

(7) 3.50  3.50 

(8) 4.00  5.00 

(9) 7.00  8.00 

(10) 8.00  11.00 

(11) 10.00  13.00 

(12) „ 35.00  34.00 

(18) 60.00  50.00 

(14) 65.00  50.00 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


6/6/47  •  41 

Owner  Taking   Btd«-,-Oue  June  24,  3 

P.   M. — Water  Mains;   Spec.  426 
SAN    FRANCISCO,   Calif.     Mlraloma 

Park   Subdivision. 
Owner  —   City   and    County  of    San 
Francisco,  Public  Utilities  Commis- 
sion,   Room    287,    City    Hall,     San 
Francisco,  Calif. 
Plans  by  owner. 

Hiaylng   6-,    8-,   and    12-in.   cast   iron 
mains. 

Work   Involves : 

(1)  3680  If.  excav.  and  backfill  for 
6-   and  8-ln.   trench ; 
(lb)  430   l.f.   excav.   and   backfill   for 

12-inch  trench; 
(4a)  2200    l.f.    install    6-in.    bell    and 

spigot  cast  iron  pipe; 
(4b)  1480  l.f.   Install  8-lnch       do; 
(4c)  430  l.f.  install  12-inch       do; 
(5)  12,000  lbs.  install  fittings,  valves 

etc. ; 
(6a)  820    l.f.    make    bell    and    spigot 

Joints ; 
(8)  152  each  install  %-in.  screw  taps 
(0)  3200  l.f.  install  %-in.  service  pipe 
(10)  estimated     field     inspection     at 

$10.75  per  calendar  day. 
(A)  materials    furnished    and    serv- 
ices rendered  by  the  S.  F.  Water 
Dept.,   $10,441.50. 
Specifications  obtainable  from  the 
cashier'.s  office,  6th  floor,  425  Mason 
St.,  San  Francisco,  Calif.    No  deposit 
required. 


b.  o/47  •     40 

Owner  Taking  Bld»— Due  June  13, 

3  P.  M. 
Repave  Industrial  Area; 

In  v.  Oi-034-47-24 
HAMILTON    FIELD,     Calif.,     Marin 

County. 
Owner — ^War  Department,  purchasing 

and    contracting   officer.    Hcunilton 

Field,  Calif. 
Plans  by  owner. 
Includes  repavlng  the  Industrial  area 

In  Zone  No.  3  with  2-ln.   asphaltic 

concrete  wearing  surface  and  6-in. 

base  course  and  construct  a  6-ln. 

reinforced  concrete  pavement  in  the 

heavy  equipment  yaird  with  a  14-ft. 

wide   concrete  approach  road. 

Specifications  will  be  furnished  on 
request  or  may  be  examined  at  the 
Air  Installation  Office  or  Purchasing 
and  Contracting  Office,  Bldg.  No.  412. 

Hamilton  Field,  Calif.  (San  Rafael 

5800,  Ext.  3116). 


6/6/47  •     41 

Owner  Taking  Bld»— Due  June  18, 

2:30  P.  M. 
Pipelines  (Alterations);  Spec.  20.288 

SAN  FRANCISCO,  Calif.  Napoleon 
St.,  between  Evans  and  Jerrokl 
Aves. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Francisco. 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Alterations  to  auxiliary  water  supply 
system  pipelines;  60  days  comple- 
tion time. 
Th^  work  Involves : 

(1)  lun>p    sum.    raise    pipelines    and 
appurtenances ; 

(2)  1100  iba.  bolts,  nuts,  tlerods  and 
washers ; 

(3)  2235  lbs.  pig  lead; 

(4)  9  cu.  yds.  concrete  work. 
Specifications   obtainable  from   the 

office  of  the  city  engineer  upon  de- 
posit of  $10,  refundabla 


RECORDED 
NOTICES. 

BUILDING  PERMITS 


Applications 


SAN    FRANCISCO 


IXkreeh  4788 


6/6/47  •     40 

Owner  Taking  Bld^— Due  June  13, 

10  A.  M. 
Resurfacing  Perimeter  Road; 

Inv.  04-094-47-23 
HAMILTON     FIELD,     Calif.,     Marin 

County. 
Owner — War  Department,   Army  Air 

Forces,  purchasing  and  contracting 

officer,  HamUton  Field,  Calif. 
Plans  by  owner. 
Includes     scarifying,     relaying     and 

armor   coating   approximately   9500 

Un.  ft.  of  existing  pavement. 

Specifications  will  be  furnished  on 
request  or  may  be  Inspected  at  Air 
Installation  Office  or  Purchasing  and 
Contracting  Office.  Bldg.  No.  412, 
Hamilton  Field.  Calif.  (San  Rafael 
5800.  Ext.  3116). 


ALTER  store  and  apts.  $2700;  3926- 
28-30  Mission  St ;  owner,  Madeline 
Hazley,  251  Kearny  St;  contractor, 
not   let. 

DWELLING.  1 -story  frame,  $6000; 
S  Randolph  50  E  Vernon ;  owner 
and  builder,  Albert  Bernhardt,  1186 
Chestnut   St. 


Gamersfon  &  Green 
Lumber   Co. 

Wftefesafe  osrf  Jobblsg  Yardt 

LUMilR  .  TIMIIRS  •  TilS  •  PIR 

REDWOOD  PONDEROSA 

SUGAR  PINE 

Sm  Praaclsee— 1 800  Araiy  SfrMf 
4Twafer  1100 

Oakland— 2001   Llvlafstoa  Stroof 
Kfl/og  4-?M4 


CONTRACTING  PLUMBERS 

Announcing  the  Opening  of  Sales  Offices  • 
in  San  Francisco  of 

PACIHC  INTERNATIONAL  PIPE  &  STEEICO. 

405  Sansome  Street,  San  Francisco  11,  California 
YUkon  6-1037 

Cost  Iron  Soil  Pipe  •  Cast  Iron  Soil  Ptpo  Fittings 
Drolnoge  Fittings  •  Iron  Costings 


Pacific  International  Pipe  &  Steel  Co.  is  an  independent 

Western  industry  established  to  assure  you  of  prompt 

delivery,  courteous  and  efficient  service . . .  Our  founehhs 

Of  *qvipp«</  wHh  thm  most  mo</am  maduifry  to 

iimtro  uniform  high  quality  proihctt. 


FRIDAY,  JUNE  6.  1947 


DAILY    PACIFIC    BUILDER 


PACE  5 


DAILY 
PACIFIC  BUILDER 

(SaUbllahed  in  1800) 

Publlohad  cvary  morning,  •xoapt 

taturdays,  Sundays  and    Lagal 

Holiday*  by 

F.  W.  Dodga  Corporation 

4»  Tonth  at,  San   Franolsco  3 

Talophon*  MA  rkot  7110 

a.  E.  MoQavran,  Mana««r  •  Editor 
J.  E.  Odgors,  Advortlolng  Managor 

Subooription  Ratoo: 

SSOUX)  por  yoar 

(Payablo  In  Advanoo) 

Single  Copy  15  Cant* 

Advortlslng  Rate*  on  Requeet 

Printed  by 
SUrk- Rath  Printing  ^^^ 

A  Publishing  Co.  ~ 

(Bntered  as  Second  Class  Matter, 
July  25,  1907,  at  the  post  office  in 
Son  FrancUco.  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1947  by 
F.  W.  Dodge  Corporation 


ALTER  apts.  *1000;  1342  Scott  St; 
owner  and  contractor,  Elijah  Ca- 
ptti,    premises. 

ALTER  warehouse.  31000;  32  Otis; 
owner,  W  A  Balllnger,  476  How- 
ard St;  contractor,  Valaris  &  Va- 
laris. 

ALTER  DWELLING,  |800;  962  Le 
Conte  Ave;  owner  and  builder, 
Mario  Luna.   prem. 

ALTER  DWELLING,  3600.00;  2607 
Post  St;  owner.  John  Griffith, 
prem;  builder,  Calif  Bldg  Improv 
Co. 

ALTER  APTS,  3850;  1563  Fulton 
St;  owner  and  builder,  Clyde  Mc- 
Ktnney,  prem. 

ALTER  DWELLING.  3800;  322 
Haight  St;  owner  and  builder,  Wm 
Gillette,   prem. 

ALTER  RESTAURANT.  3600;  140 
Front  St;  owner  and  builder,  Frank 
McEntee.   32   Sears   St. 

ALTER  AUTO  SALES,  3700;  740 
Polk  St;  owner,  Chanslos  &  Lyon 
Co,  prem;  builder,  Wend  Const  Co. 

ALTER  AUTO  I'ARTS.  3800;  541- 
543  Van  Ness  Ave ;  owner,  S  Ca.s- 
per,  prem ;  builder,  Robt  McCar- 
thy  Co. 

SAN  FRANCISCO 

ALTER  DWELLING,  33000 ;  1934  10th 
Ave ;  owner  and  builder  P  Catanich, 
premises;  plans  by  G  A  Berger. 

BUILDING  (l-story,  storage),  31000; 
SE  comer  Brannan  and  Lucerne; 
owner,  Hom-SulUvan  Co,  727  Bran- 
nan  St;  builder,  Sig  Olafsson. 

DWELLING  .(2-8tory,  frame).  313,- 
000;  NW  comer  Palo  Alto  Ave  and 
Twin  Peaks  Blvd ;  owner  and  build- 
er, Walter  Uellguth,  190  Castro  St; 
plans  by  Alemany  Drafting  Servica 

ALTER  DWELLING,  3500;  2866  San 
Jose  Ave ;  owner.  F  Mata  Sr.  prem ; 
builder,  David  Willis. 

DWELLING  (1-Btory,  frame),  35000; 
E  Noe  75  ft  S  18th  St ;  owner.  An- 
chor Realty  Co.  2122  Market  St; 
builder,  Andre  &.  Thorsen. 

ALTER  DWELLING.  3900;  1682  Mc- 
Allister; owner,  W  E  Cranshaw, 
premises ;  builder,  Associated  Con- 
struction Co. 

ALTER  OFFICE.  39000;  225  Bush  St; 
owner.  Standard  Oil  Co  of  Cali- 
fornia, premises;  builder.  Swlnerton 
ft  Walberg. 

DWELLING  (1-story,  frame),  315,- 
000;  N  El  Camino  Del  Mar  120  ft 
E  25th  Ave;  owner.  J  Rosen er,  243 
Vallejo  St;  builder.  Joel  Johnson 
A  Co. 

ALTER  STORE  and  FLATS,  35000; 
6314  Geary  Blvd;  owner.  John  Kln- 
caid,  2634  Balboa  St;  builder,  Gus 
Meyer. 

DWELLING  (l-story,  frame).  31000; 
NE  comer  Colby  and  Olmstead; 
owner  and  builder.  John  Cioinon. 
20  12th  St. 


BUILDING  PERMITS 


Granted 


8AN    FRANCISCO 


DWELLirJrf.  2-story  frame.  $18,000: 
N  Klrkham  St;  73.6  E  Funston 
Ave;  owner  and  contractor,  Henry 
Do««Iger,    820    Jiidah    St. 

DWELLING,  l-story  frame,  $7,000; 
E  43rd  Ave:  75  ft  S  Ulloa  St :  own- 
er Sc  contractor,  MacArth'/r  Bldg 
CMo.  3224  J\idah   9t. 

DWELLINGS,  l-story  frame.  38600; 
(2)  SB  cor  43rd  Ave  A  Ulloa  St; 
A  S  Ulloa  St.  28.9  E  43rd  Ave;  own- 
er and  contractor,  MacArthur  Bldg 
Co.  3224  Judah  St 

ALTERATIONS,  31000;  2241  Sacra- 
mento St;  owner  and  contractor. 
Carter    Harrison    Downing,    prem. 

DWELLING,    l-story    frame,    39000; 

W  side  Apollo  160  ft  3  Thortor ; 
owner,       Antonio       Barblerl.       1767 


Armstrong  Ave;  contractor.  IVig- 
giont  A  Baraotti,  1567  Revere. 
DWELLING.  2-story  frame.  322.000; 
E  38th  Ave;  75  ft  N  Irving;  owner 
and  contractor,  C  L  Wold  Const 
Co.   4412    Fulton    St. 

DWELLINGS,     l-story     frame.     (12) 
38500;   E/15th   Ave;   45.6.  85.5.   126.5. 
166.5.    205.5   346.6,    285.5     325.5.    366.5, 
405.5.    445.5.    485.5;    S/Mount    Lane, 
owner    and    contractor,     Henry     S 
Doelger.  320  Judah  St. 
DWELLINGS,     l-story,     frame     (2). 
38600   each;    NE  and   SE  cor  15th 
Ave  and  Mount  Lane;   ovmer  and 
builder,  Henry  S  Doelger,  330  Judah 
ALTER    FIRE    ESCAPE.    31000;    26- 
7th   St;   owner,   Odd  Fellows   Assn. 
prem:  contractor,  Amke  Iron  Wks, 
780  Brannan   St. 
DWELLING,    l-story    frame,    36960; 
SE   line  of   Idora  Ave  122  ft,   152.5 
NE   Sydney  Way,  owner  and   con- 
tractor, J  V  Campbell.  849  Laguna 
Honda  Blvd. 
DWELLING,    l-story    Frame.    $7900; 
NW  Idora  Ave.  404  ft  NE  Laguna 
Honda   Blvd ;    owner  and   contrac- 
tor.    J    V    Campbell,    849    Laguna 
Honda   Blvd. 
REMODEL    FRONT.    3650;    562    6*/I 
Ave;  owner,  Richard  Morris,  prem; 
contractor,  Fred  S  Hall,  4380  Mi.s- 
slon   St. 
DWELLINGS,     l-story     frame.      (3» 
$7900;   W  40th   Ave;  200  ft.   175  ft, 
275   ft.    S   Judah;    owner  and   con- 
tractor.   Marvel    Home    Bldrs,    2015 
29th  Ave. 
DWELLINGS,     l-story     frame,     (2) 
$7000;  W  46th  Ave;  225  ft  N  Klrk- 
ham &  250  ft  N  Irving;  owner  and 
contractor,     Marvel     Ho^e     Bldrs, 
2015  29th   Ave. 
DWELLING,     l-storv    frame.    $8000; 
W   46th    Ave;    275   ft    N   Klrkham; 
owner      and      contractor,      Mar\'el 
Home    Bldrs.    2016   29th    Ave. 
DWELLING,   'l-story    frame.    $2000; 
32.6  W  42nd   Ave  on   Judah;   o^n- 
er  and   contractor.    R   L   Hutchlns, 
1500    41st    Ave. 
ADD    ROOM.    $1500;    2174    46th    Ave; 
owner.     Lehre.     prem ;     contractor, 
Joe  Higgins  Inc,  209  Theresa  St. 
ALTER   &    ADD   ROOM,   $5000;   2566 
Vallejo    St ;    owner,    Chas    Drelf us 
Jr,    prem ;    contractor,    F    S    Mars- 
hall. 909  Ashburv  St. 
ALTER  THEATRE.  $3000;   1069  Mkt 
St ;  owner.  Robert  I..  Lippert.  prem ; 
contractor.  Central  Calif  Const  Co. 
116  Erie    St. 
ALTERATIONS.     $750;     475     Haight 
St;    owner    and    contractor,    Beetz 
Bros   Co,   475   Haight    St. 
ALTERATIONS,    $800;    35    Polk    5t ; 
owner.    Pac    Telecoin    Co.    prem ; 
contractor.    B    S    Maclntyre.    Oak- 
land. 
ALTER  OFFICE   SPACE.  $7000;   428 
Third   St ;   owner,   Pac  Fire  Rating 
Bureau.    465    Calif    St;    c&ntractor. 
Empire   Const  Co.  344  Harriet   St. 
INSTALL  CONCRETE  ROOF.  52000; 
NE  cor  Balboa  A  Great  Highway; 
owner.     Roller     Enterprise,     prem; 
contractor,  W  C  Tait  Co,  461   Mkt 
Street. 
DWELLING    (l-story.    frame),    $800; 
W  side  Hamilton  100  ft  N  Woolsey; 
owner  and   builder,  Tony  Severdla, 
1440  Shafter  Ave. 
NEON    SIGN.    $600;    156    Powell    St; 
owner.  Middleton-Harper  Book  Co. 
premises;  contractor,  Neon  Mainte- 
nance Corp,  755  Davis  St. 
GENERAL     REPAIRS,     $2000;     lllV 
Geary  St ;  owner  and  builder,  Han^ 
Hauber.   premises.  ' 

ALTER     FOR     BANK    QUARTERS. 
$83,000;      460-466     Columbus     Ave; 
owner.  American  Trust  Co.  464  Cali- 
fornia St;   contractor,  Swlnerton  A 
Walberg,  225  Bush  St;  architect.  D 
D  Stone.  381  Bush  St 
BUILDING     (l-story.    frame).    $600 r 
4314  California  St;  owner  and  build- 
er. A  C  Homer,  premises. 
REMODEL.    $2000;    266    Montgomery 
St;     owner.     Lionel     T     Bameson. 
premises;  contractor,  Oscar  Presco 
A  Sons.  260  Langton  St. 
DWELLING    (l-*tory,    frame),    $11,. 
000   SE    comer  28rd    Ave   and    Mo- 
raga  St;  owner,  Roy  C  Bauer;  con- 
tractor,   A    T  Morris   A   Sons,    5400 
Fulton  St 
REMODEL.     $860;     16SS    Fulton    Str 
owner  and    builder,   Clyde   McKln- 
ney,  premtsee. 
REMODEL  FRONT,   31000;  22  Cort- 
land Ave;  owner  R  Martinez,  prem; 
contractor,    H     T    CroQiwell,     1407 
Funston  Ava 
METAL    SON.    $760;    16«  Powell    St; 
owner.   Middleton-Harper  Book  Oo, 
premises ;  contractor.  Neon  Mainte- 
nance Corp,  756  Davis  St 


OAKLAND 


ADDITION.  $1400;  2.'M4  Ritchie  f*t ; 
owner  and  builder,  E  F  Gibson. 
2644    Ritchie   St 

DWELLING,  l-story  6- room.  $7880; 
9409  Thermal  Ave;  owner,  Mrs  C 
W  Williams;  contractor,  M  A 
Golie,    10245    MacArthur    Blvd. 

ADDITION.  $2000;  2932  E  29th  St; 
owner  and  builder,  Wm  E  Smith, 
premises. 

ALTER,  $3000;  1560  Broailway  St; 
owner.  Pacific  Tel  A  Tel  Co.  1560 
Broadway;  contractor.  Dinwiddle 
Constr  Co,  216  Crocker    Bldg.    San 


BURKE     FORM     CLAMPS 


■^aHHipHaib 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SUP  FORM  JACKS 

AU  Types  of  Concrete  Constrmttion  Specialties 


W.    J.    BURKE    &    CO.,    INC. 

"^RO  Brysnt  Street  S;«n   Franciico  Phone  GArfiefd  8"'<»8 


Francisco;  architects,  H  A  Thom- 
sen  and  A  L  Wilson,  San  Fran- 
cisco. 
DWELLING,  36000,  garage.  $400.  990S 
Birch  St;  owner  and  builder.  Ray 
Nichols.   359   15th    St 

DWELLING,  l-story  4- room.  $5250; 
7766  Outlook  Ave;  owner,  Douglas 
Rleves.  7814  MacArthur  Blvd;  con- 
tractor,  Ray  Nichols,  369  15th  St 

DWELLING,  l-story  5- room,  38500; 
^373  Steele  5t ;  owner,  Frank  Kroll, 
prem;  contractor,  Melvin  N  Hal- 
vlg,  3409  Mtn  Blvd. 

ALTER.  $6000;  5920  Ross  St;  owner. 
Norman  Proffett.  premises:  con- 
tractor. Wendt  Constr  Co,  1333  6th 
St.  Berkeley;  architects.  Reynolds 
A  Chamberlain,  3833  Piedmont  Ave. 

STORE,  one-story  concrete.  $19,000; 
2601  San  Pablo  Ave;  owner,  L  H 
Wamecke,  666  Commercial  Street. 
San  Francisco;  contractor.  Harold 
Camping  Cp.  666  Commercial  St, 
San  Francisco;  architect.  H  B 
Sweeting,  566  Commercial  St.  San 
Francisco. 

ALTER  and  addn,  $12,000;  1502-1502A 
Fruitvale  Ave;  owner.  N  Knowl- 
ton.  3206  E  14th  St;  contractor.  C 
H  Thrams,  1100  6th  Ave;  architect 
R    F   Keefer,    770   Wesley    Avenue. 

ALTERATIONS.  3700;  1940  Broad- 
way; owner,  Mr  DeVorlns,  1966 
Broadway;  bulkier,  Rlsdon  A  Sons 
5977  Majestic  Ave. 

ADDITION,  $750.00;  10426  Voltaire 
Ave;  owner  and  builder.  Walter 
B  Benson,  premises. 

GARAGE.  $840;  727  36th  St;  owner 
and  builder.  Mrs  D  E  Johnson. 

ADDITION,  $900:  5917  Canning; 
ovmer.  Nick  Plombo,  prem;  build- 
er, J  E  Thomas.  981   6l8t   St. 

GARAGE.  $600;  2625  74th  Ave;  own- 
er and    builder,    Hugh    F  Jones. 

ADDITION,  $922;  2820  High  St; 
owner,  and   builder.  J   Jusie.   prem. 

ADDITION.  $500.:  3308  Boston  Ave; 
owner,  John  T  Zueifel,  prem ; 
builder.  S  J  Bowers.  6721  Adeline 
St 

ALTER  AND  ADD.  $700;  6300  San 
Pablo  Ave;  owner  and  builder, 
Don    Bear. 

GARAGE,  $750;  10010  E  14th  St; 
owner  and  builder,  St  Louis  Ber- 
trand  Church. 

ELECTRIC  SIGN,  $760;  3536  Tele- 
graph Ave;  owner.  J  E  Volsinet 
prem:  builder.  Ace  Electric  Sign 
Co,    1219    13th    Ave. 

ELECTRIC  PIGN.  $900;  7301  Mac- 
Arthur;  owner,  F'teyless  Cleaners; 
builder,  American  Neon  Displays. 
1061    19th    Ave. 

ADDITION,  31000;  7216  Hawley  St; 
owner,  Leiand  Drumgold,  prem; 
builder,  A  B  Dawson,  8836  Stewart 
Street 

WAREHOUSE  (l-story,  concrete,  oU) 
$16,000;  Oakland  Municipal  Airport; 
owner  and  builder.  Standard  Oil  Co, 
1212  Broad ;vay. 

ALTERATIONS.  $700;  2006  45th  Ave; 
owner  and  builder,  Nellie  Sturgeon, 
premises. 

ADDITION  (l-story,  steel),  $12,000; 
10700  MacArthur  Blvd;  owner  Peter 
Bilt  Motor  Co,  premises;  builder, 
M  Drinkward,  766  Blenheim  St; 
plans  by  J  Y  Long  Co.  1441  Prank- 
Un  St. 

DWELLING  (2-story.  6-room).  $9400; 
9312  Skyline  Blvd;  owner.  H  Tae- 
hurst.  prem ;  builder,  Oeorge  Worn 
A  Son,  4358  Bridgeview  Dr. 
ALTER  and  REPAIR.  $600;  6001  E 
14th  St;  owner  and  builder.  O  F 
Robinson,  premiooa. 
STORE  (l-story.  2-room),  $8700;  79M- 
96    MacArthur    Blvd;    owner    and 


builder,  Andrew  Brody,  7010  Mac- 
Arthur  Blvd. 

ALTERATIONS.  $1000;  408  2l8t  St; 
owner  and  builder,  Interstate  Utili- 
ties Corp,  408  21at  St. 

DWELLING  (l-story,  6-room).  3I8,- 
000 ;  4238  Laguna  Ave ;  owner  Frank 
Bristol,  3006  Carlson  St;  builder, 
A  R  Lapham  A  Son,  4144  Coolidge 
Ave. 

DWELLING  (l-story.  6-room).  $12.- 
000;  6635  Bastle  Dr;  owner,  Arthur 
H  Bell,  3924  Archmont  Place;  build- 
er, A  R  Lapham  A  Son.  4144  Cool- 
idge Ave. 

ADDITION,  $600;  6226  Merriwood  Dr; 
owner  and  builder,  C  G  Mueller, 
premises. 


SANTA    CLARA    COUNTY 

ALTER  SERVANTS  QUARTERS. 
$1500;  s/s  Latimer  Ave,  nr  San 
Tomas;  owner  and  contractor.  Ola 
Rikert.  Rte  2  .Box  143.  Campbell. 

DWELLING.  1 -family.  33600;  469 
Meridian  Road.  San  Jose;  owner, 
and  contractor.  E  Goodman.  San 
Jose. 

DWELLING.  1 -family.  36000;  No 
Claremont  Rd,  Lot  45;  ownei*  and 
contractor,  L  A  Benton,  435  No 
12th    St.    San   Jose 

DWELLING.  1-famlly.  $7000;  Mc- 
Creery  Avenue ;  owner  and  con- 
tractor. William  Fi80U3  .Box  102. 
Agn%w. 

DWELLING,  1-famlly,  $8000;  Old 
Orchard  Road.  Lot  31,  off  Sunny- 
oaks;  owner  and  contractor.  Walk- 
er Vaughn,  Rte  2.  Box  230.  Camp- 
bell. 

DWELLING.  1-family.  $10,000;  Har- 
old Avenue,  San  Jose;  owner  and 
contractor,  J  Richard,  Rte  2,  Box 
651,  Campbell. 


BERKELEY 


OFFICE,  $3500 ;  13(n  La  Laura ;  own- 
er. Harmon  Bennett,  2132  Allston 
Wlay;  builder.  Dacy  Co.  2148  Center. 

ALTERATIONS.  $500;  5-11  Pano- 
ramic Way;  owner.  M  Stem.  1416 
Wentworth,  Sacramento :  builder, 
W  H  Conner,  1733  Francisco. 

GARAGE,  $1400;  861  Arlington;  own- 
er, Roger  A  Peters,  prem;  builder. 
Charles  Somers  A  Son,  671  23rd  St, 
Oakland. 

ALTERATIONS,  $700;  3140  Sacra- 
mento St ;  owner,  Joseph  Brooks, 
premises ;  builder.  Albert  Arboa- 
fold.  000  16th  St,  Oakland. 


ALAMEDA 


RESIDENCE  (2-story.  6-room),  $8800; 
2836  Otis  Dr;  owner,  Sidney  Traver, 
1404  Park  St;  builder,  J  H  Pickrell 
A  Son.  2264  Santa  Clara  Ave. 


ADD  SECOND  FLOOR,  $4000;  1676A 
Pacific    Ave;    owner    and    builder. 
Marino    BaclgaluppI,    1675    Faclflo 
Ave. 
RBNB}W     (underpinning    and    mud- 
sills). $650;  1634  Chestnut  St;  own- 
er   and    builder,    Ruth     E    BUton, 
promises. 
REROOFING,    $626;     1833    Partt    St; 
owner.  Mrs  G  Poatel.  prem ;  buUdor. 
Camisa     Bros     Roofing    Co,     1901 
Broadway. 
FIHE    REPAIRS.    $1800;    1192    Parte 
St;  o\\^eni.  M  A  and  L  V  Hagen, 
premises;    builder.   Van    Bokkolen- 
Cole  Co,  956  22nd  St.  Oakland  7. 
DWELLING  (2-story,  6-room),  $8500; 
2832  Otis  0r;  owner,  Sidney  Traver, 
1404  Park  St;  builder,  J  H  Pickrell 
A  Son,  2254  Santa  Clara  Ave. 
SUMMER  HOUSE    (and    workroom), 
$700;  2014  Central  Ave;  owner  and 
builder,   E  W  Patterson,   premises. 
ALTER     STORE.     |700;     646     Santa 
Clara  Ave ;  owner  and  builder,  Thos 
Eggan,  premises. 
DWELLING    (2-8tory,  7-room).   $10,- 
000;   3100  Gibbons   Dr;   owner  and 
builder,    Dean    Fasold,    411    Haight 
Ava 


SAN  MATEO  COUNTY 

DWELLING.  38500;  Lot  11.  Block  3, 
Woodacre  Knolls;  owner  and  build- 
er. James  Stark,  862  Hampshire  St, 
San  Ftan  Cisco. 

ADD  TO  DUPLEX,  $1400;  Lots  15 
and  16,  Block  30.  Villa  Tract  Mlll- 
brae ;  owner  and  builder.  J  N  Glang, 
1536  Columbus,  Burltngame. 

DWELLING.  $11,000;  Lots  19  and  20, 
Block  7.  University  Heights;  owner 
and  builder.  F  Coulombe,  1900  Val- 
pariso.  Menlo  Park. 

DWELLING,  $6000;  Lots  23  and  34. 
Block  8,  Dumbarton  Tract;  owner 
and  builder,  T  O  Peterson,  Route  2, 
Box  421,  Los  Gatos. 

DWELLING,  37700;  Lot  14,  Block  16, 
Woodland  Place;  owner  and  build- 
er, FE  Vaughn,  761  Washington 
er,    F   E   Vaughn,    751    Washington 

DWELLING.  $6000:  %  Lot  23.  Faber 
Subdivision;  owner  and  builder, 
Fred  S  Hiatt,  979  Beach  St,  Red- 
wood City. 

BUILDING  (commercial),  P400;  ptn 
Lot  2.  Block  5.  Palo  Alto  Park; 
owner  and  builder.  West  Bay  Con- 
struction Co,  037  Bryant  St,  Palo 
Alto. 

DWELLING.  $8000;  Lots  82  and  33. 
Block  8.  Cuesta  La  Honda;  owner 
and  builder,  H  L  Retd.  94  Santa 
Monica  Way,  San  Francisco. 

ADD  TO  DWELLING.  $600;  312  Up- 
ton St.  Redwood  City;  owner  and 
builder,  John  Argas.  premises. 

DWELLING.  $12,000;  Lot  9.  Block  26, 


WATER  HEATERS 

MANUFACTURID  lY  KEWANEI  lOILIR  CORP. 

FULLY  AUTOMATIC  .  .  .  WiTH  OR  WITHOUT 
OIL  BURNERS 

600  gallons  per  hour  •   250,000  BTU  per  hour 
A  large  stock  and  attractively  priced. 

THE    BROOKMAN    CO..    \HC. 

2t33  Third  Street  SAN  FRANCISCO  ATwotor  9444 


THE  BROOKMAN  COMPANYJnc. 

A  nnounces 

The  Fomiation  of  Our  New 

CONSTRUCTION  SPECIALTIES  DIVISION 

under  the  management  of 

H.  A.  Minton,  Jr. 

Northern  California  Distributors  For 

Dalmo  Automatic  Sash  Hardware — Installed 
Dalmo  Casement  and  Transom  Hardware — Installed 
Sanymetal  Toilet  Partitions — Installed 

STEEL  and  ALUMINUM  SASH 
Steel  Rolling  Doors 

Your  Request  For  Quotations  Welcomed 


THE    BROOKMAN    CO..    Inc. 

2833  Third  Str«*t.  Son  Francisco 

Phone  ATwafT  9644 


PACE  6 


DAILY     PACIFIC     BUILDER 


FRIDAY.  JUNE  6.  !947 


I 


Mlllbr&e  Villa  Tract;  owner  and 
builder,  Valentine  Koolkeo,  IfiG  Kl- 
der  Ave,  MlUbrae. 

OARAGE,  91000 :  L^te  8,  9,  11.  13, 
Block  8,  Cuesta  La  Honda  No  8; 
owner  and  builder,  Frank  Portman, 
845  Bayshlre,  San  Fmndaeo. 

ADD  TO  DWELLING,  fl768;  W  Dur- 
ham Ave,  Redwood  City ;  owner  and 
builder,  Brendsen  &.  Pearson,  prem. 

DWELLING,  $12,000;  Palomar  Park; 
owner  and    builder,   Paul    Whaley, 


Quake  Provisions 

(Continued  from  Page  One) 


quake  safeguards  ranges  from  a 
few  per  cent  up  to  five  per  cent," 
Professor  Jacobsen  asserted.  He 
pictured  the  code  as  not  ideal,  and 
stressed  the  fact  that  many  con- 
cessions had  been  made. 

"What  has  been  left  out  of  that 
code  is  a  great  deal,"  he  told  the 
supervisors.  "What  has  been  left 
in  is  very  little." 

Among  those  urging  that  the 
recommendations  of  the  citizens' 
advisory  committee  be  adopted  in- 
stead of  the  DPW-backed  regula- 
tions, was  John  Blume,  structural 
engineer. 

Chief  Administrative  Officer 
Thomas  A.  Brooks,  representing 
the  administrative  branch  of  city 
government,  backed  up  the  depart- 
ment of  works  in  a  statement  of 
policy  before  the  final  vote  was 
taken. 

At  the  conclusion  of  the  hear- 
ing, Supervisor  Marvin  E.  Lewis 
moved  that  the  report  of  the  cit- 
izens' advisory  committee,  lieaded 
by  William  H.  Popert,  paid  repre- 
sentative of  the  American  Insti- 
tute of  Steel  Construction  and  ex- 
ecutive-secretary of  the  Structural 
Engineers  Association  of  Northern 
California,  be  adopted  in  its  en- 
tirety. The  motion  was  refused  by 
a  5-4  vote. 

Lewis  thenr  attempted  to  block 
a  motion  that  the  department  of 
works  draft  be  incorporated  into 
the  code. 

Said  Lewis:  "This  is  one  of  the 
most  important  matters  that  will 
ever  come  before  this,  or  any  ol^her 
board  of  super»'isors.  It  is  vital 
legislation,  and  I  ask  that  consid- 
eration be  held  over  until  a  full 
board  is  present." 

Overriding  the  recjuest  for  post- 
ponement. Supervisor  Edward 
Mancuso  movod  incorporation  of 
Article  23,  wilh  c  minor  revision 
modifying  regulations  for  build- 
ings more  than  27  stories  high, 
into  the  code. 

This  motion  carried,  5-4.  En- 
dorsino'  it  were  Supervisors  Col- 
man.  MacPhee,  Mancuso,  J.  Joseph 
Sullivan,  and  George  Christopher. 

Nay  votes  were  cast  by  Dan  Gal- 
lagher, president  of  the  board;  Pat 
McMurruy,  Dewey  Mead  and  Mar- 
vin E.  Lew^R.  Two  supervisors — 
John  J.  Sullivan  and  Fred  Meyer — 
were  not  present. 

It  would  be  a  mater  of  no  great 
surprise  r.hou'd  a  motion  t^  re- 
scind this  action  be  introduced  p.i 
next  Monday's  meeting  since  there 
was  not  a  full  board  present.  Such 
a  motion  v/ould  require  only  a  raa- 
joritv  vote,  whereas  an  amend- 
ment once  the  code  is  passed  would 
require  six  of  the  eleven  super- 
visorial votes. 

At  any  rate,  rr»1iable  sources  in 
the  opposition  said  lateral  forcrf; 
is  "far  from  a  dead  issue**.  Should 
the  Wednesday  vote  bo  re  .cinded 
next  Monday,  it  is  extremely  like- 
ly that  a  move  will  be  mad.'  to 
exclude  all  of  Article  23  from  the 
proposed  code  on  its  final  pa.s»age, 
holding  it  up  for  further  intensive 
study. 

If  no  attempt  is  made  to  rescind 
action  and  the  code  is  passed  with 
its  earthquake  provi.«;ion."-  left  in. 
it  is  very  likely  that  further  hear- 
ings on  amendinB:  Article  23  will 
be  started  immediately  after  pass- 
age. This  disclosure  came  from  a 
prominent  citv  hall  leader  late 
'Thursday.  This  would  be  on  the 
instigation  of  the  Structural  En- 
gineers' Association. 

The  Associated  Home  Builders 
of  San  Francisco  asked  revision  <;f 
a  provision  limiting  to  SI, 000  the 
coverage  of  a  surety  bond  to  guar- 
antee that  city  streets  are  return- 
ed to  their  original  condition  after 
complefion  of  construct'or.  proj- 
ects. By  a  unanimous  vote,  the 
supervisors  raised  th»^  lid  to  $2,000. 
A  cash  deposit  of  $.10  on  each  lot 
may  also  be  made. 


288  Oliver,  Redwood  City. 

DWELLING.  »6000;  1  Cedar  Ave. 
Menlo  Park;  owner  and  builder.  E 
Dold,  premise*.  ^    .    ^  .. 

ADD  TO  DWELLING,  $3000;  Lot  16. 
Block  12,  San  Pedro  Terrace:  own- 
er and  builder,  R  J  Green,  M  Reddy 
St.  San  rranclBca 

ALTERATIONS,  $2000;  823  Glenlock 
Way.  Redwood  City;  owner  and 
builder,  Peter  Van  der  Ender.  prem. 

ADD  TO  DWELLING.  |3000;  420 
laurel  Ave.  North  Palo  Alto;  own- 
er and  builder.  R  L  Brinton.  prem. 

DWELLING.  $2000;  Pescadero  Rd. 
Pescadero  School  District;  owner 
and  builder,  Chester  Kreias.  Box  86, 
La  Honda. 

DWELLING,  $12,000;  .86-acre,  Wood- 
acre  Knolls;  owner  and  builder, 
Alex  Forio,  3501  Jennings  St,  Ban 
Francisco. 


Completion  Notices 


SACRAMENTO  COUNTY 


Recorded 

May  23,  1947— Ptn  Lot  16.  Colonial 
Acres  No  2.  Nick  D  Suno  to  whom 
it  may  concern. 
May  23.  1»47— Lot  124.  Sierra  Oaks 
Vist  Unit  No  6.  Wlter  B  Tralnor 
Jr  to  J  H  Lammerding.  • 

May   23,    1947— Ptn    Lot  67,    Schultae 
Tract  Leonard  W,  Bond  to  Mark- 
wart  Co. 
May    23,    1947— Lot    63,    EJast    Sacra- 
mento Terrace.  Henry  B  Berger  to 
Jansen  Construction  Co. 
May  23,  1947— Lot  35,  fcllwood  Tract 
Albert  W  Johnson  to  Markwart  Co. 
May  23,  1947— Ptn  Lot  13,  C&rmlchael 
Colony.  Ralph  C  Sturgeon  to  whom 
It  may  concern. 
May  23,   1947— Lot  2,    Block   12,   Flair 
Oaks.  William   F  Hood  to   Arthur 
Odman. 
May  23,  1947— Lot  117,  Glenn  Orchard 
Subdivision  No  2.  John  CecchettinI 
to  whom  it  may  concern. 
May  23,   1947 — Property  on  Lots  169, 
14.  12  and  37.  Hazelwood  Subdivi- 
sion. Premier  Land  &  Development 
Co  to  Craftbilt  Homes,  Inc. 
May  24.   1947— Ptn   Block  I.  Haggin- 
wood  Subdivision  No  5.  Hilliard  H 
Ransdell  to  whom  it  may  concern. 
May    24,    1947— Lot    4.    Morris    Tract 
Robert   S  Morris   to  whom  it  may 
concern. 
May  24,  1947— Lot  83.  Block  N,  Gold 
Tract.  A  C  Turpen  to  W  B  Turpen. 
May  24,  1947— Lot  220,  Block  11,  Co- 
lonial Heights.  Edward  A  Anselmo 
to  whom  it   may  concern. 
May  26,  1947— Lot  2,  Block  D,  Addi- 
tion No  4,  North  Sacramento.  C  C 
Volk  to  B  L  Schutt 
May  26,  1947— Lot  32,  Camellia  Heights 
Ira  L  London  to  whom  it  may  con- 
cern. 
May  26.  1947— Lots  66  and  66,  Coun- 
.try  Club  Estates  No  2,  Peter  Palm- 
er to  whom  it  may  concern. 
May  28,  1947— Lot  4,  Lindberg-Frant- 
son  Tract.  Herman  Rldder  to  whom 
it  may   concern. 
May  26,  1947 — Two  pieces  of  property 
on  Lots  13  and  23,  Buckman  Court 
Harry  J   Buckman   Jr  to  whom  it 
may  concern. 
May  27,  1947— Ptn  Lot  16,  SuttervUl* 
Heights  Tract.  Robert  D  Livingston 
to  J  H  Barden. 
May  27.  1947 — Lot  14,  Coloma  Terrace, 
Unit  No  4.  Joseph  L  Dinet  to  whom 
It  may  concern. 
May  27.  1947— Ptn  Lot  164,  Orangevale 
Colony.     Margery     M     Blggard     to 
whom  it  may  concern. 
May  28,   1947— Lots  10,   11,   12,   18.    14, 
15.  16.  17  and  18,  Vernon  Tract  Ad- 
dition  No  1.   Richard  J  Vernon  to 
Wlllard  A  Houser. 
May  28.  1947— Lot  6.  Block  T  and  U 
Sts,    2nd    and    3rd    Sts.    George    C 
Clark  to  United  Construction  Co. 
May    28,    1947— Ptn  Lot    10.   Block    B. 
Hagglnwood    No   5.    Glen    W  Keith 
to  whom  it  may  concern. 
My  28,  1947— Lot  46,  East  Sacramento 
Terrace.  Marion  M  MoGrlff  to  Jan- 
sen Construction  Co. 
Mav  28,  1947— Houses  on  Lots  833  and 
33».    Wright     St    Klmbrough    Park 
Vista  No.  3.  Earl  R  Kelley  to  whom 
It  may  concern. 


May  27.  1947— Lot  11,  Tract  No  887, 
situated  In  the  Pala  Rancho.  12- 
16-46,  12  of  Maps,  page  24.  Jo- 
seph M  and  Myrtle  M  Gagliardl, 
11  S  2nd  St,  San  Jose,  to  Gag- 
liardl Bros May  21,  1947 

May  27,  1947— All  of  Lots  12,  13  and 
14,  Tract  832,  Lansford  Tract 
7-2-46  in  Book  11  of  Maps,  i>age  4. 
George  S  Kocher,  1740  Park  Ave. 
San  Jose,  to  whom  It  may  con- 
cern  :..May  28,  1947 

May  27,  1947— Lot  9,  Tract  887,  situ- 
ated In  the  Pala  Ranch.  12-16-46, 
in  Book  12  of  Maps,  page  24.  Jo- 
seph M  and  Myrtle  M  Gagliardl, 
11  S  2nd  St,  Sam  Jose,  to  Oag- 
lardl  Bros— -May  21,  1947 

Ma  y27,  1947— All  of  Lot  19  In  Block 
29,  Map  No  2,  of  the  Town  of 
Los  Gatos,  7-6-08,  In  M  of  Maps, 
pages  23  to  26.  John  Henry  and 
Webster  St,  Palo  Alto,  to  John 
Henry  Ewings .May  22,  1947 

My  27,  1947 — NE  comer  OaJi  and 
Komina  Sts,  Saratoga.  Saratoga 
Upion  Elementary  School  District 
to  O  E  Anderson May  16,  1947 

May  27,  1947— Lot  29,  Tract  19,  May- 
view  Homesites,  12-7-81,  Y  of 
Mays,  pages  46  and  47.  Gilbert  W 
and  June  V  WilUams.  3619  Grove 
Ave,  Palo  AJto,  to  whom  it  may 

concern May  26,  1947 

May  27,  1947— SE  Reed  St  with  SW 
Almaden  Ave,  SE  on  Almaden 
Ave  61  ft  leaving  last  line  and 
running  SW  parallel  Reed  10<.50 
ft,  NW  parallel  Almaden  Ave  61 
ft  to  Reed  NE  on  last  line  107.60 
ft  to  point  of  beginning.  City  of 
San  Jose.  Fotog  Film  Service,  a 
copartnership,  to  M  W  Winingar 

_. May  19.  1947 

May  27.  1947— Lot  20.  Tract  164. 
Cambrian  Momingside,  a  portion 
of  the  Ware  Tract  1-20-41,  in  6 
of  Maps,  pages  32  and  33.  F  A 
Coombs    (owner   of  the   owners), 

KIden   Dr.   Campbell,   to  self... _ 

May  28,  1947 

May  27,  1947 — SE  line  of  San  Jose- 
Los  Gatos  Rd  distant  NE  369.04 
ft  from  S  line  of  land  to  Famham 
on  road  NE  100  ft,  leaving  road 
SE  190  ft,  thence  parallel  road 
SW  100  ft.  thence  NW  190  ft  to 
point  of  beginning,  being  a  por- 
ton  of  said  12.50-acre  tract  in  NB 
14  of  Section  2T8SR1WM. 
D.M.,  containing  0.437  acre.  John 
J  Quiring,  one  of  the  owners,  Rte 
1,    Box    188A,    Campbell,    to    T  F 

Wiebe May  27.  1947 

May  27,  1947— Lot  4,  Block  20,  Map 
of  2nd  subdivision  of  the  Len- 
drum  Tract  5-14-1888,  In  C  of 
Maps,  page  80.  Frank  James  Pa- 
tanla,  one  of  the  owners,  427^ 
Vine  St,  San  Jose,  to  Frank  James 

Patanla May  27,  1947 

May  27.  1947 — Lots  6  and  6,  Tract 
No  341,  Eastview  Park.  7-22-46.  in 
Book  11  of  Maps,  page  23.  Y 
Archibald,   c/o  76  N  1st  St    San 

Jose,  to  The  Rucker  Co 

May  26,  1947 

May  27.  1947— Lot  14,  Map  of  Chase 
Park  Ave  Lots  in  the  Los  Coches 
Rancho,  adjacent  to  the  City  of 
San  Jose,  10-28-09.  in  Book  M  of 
Maps,  page  81.  Minnie  Sims  and 
Leonard  A  Sims,  1615  Matrin  Ave, 

San  Jose,  to  selves May  20,  1947 

May  28.  1947— LOT  10,  Tract  387 
situated  in  the  Pala  Rancho  12 
16  46  12  Maps  24.  Joseph  M  Gag- 
liardl &  Myrtle  M,  his  wife,  to 
Gagliardl    Bros  Mav    21.    1947 

May  28,  1947— LOT  30,  Tract  No 
274,  ROSE  MANOR,  a  PTN  of 
Sect  1477  SR  1  W  3-18-46  8  Maps 
37.  Alfred  M  Pinkert,  single  & 
Alfred  F*  Pinkert  to  whom  it  may 

concern    4 _ May    28.    1947 

May  28,  1947— HAM  AVE  &  known 
a.s  Tx>t  12  in  Tract  315  in  Ear- 
ham  subdivision.  John  Kochever 
1371  Davis  St  San  Jose  to  J'nhn 

Kochever    May    1,    1947 

May  28,  1947— Portion  of  Lots  405 
Blk  2R  2  South  Map  of  VILLA 
LANDS  at  Mtn  View.  E  R  Schat- 


fner  Sc  Sadla,  his  wife,  Dana  St, 
Mtn  View  to  whom  it  may  con- 
cern     May  22,    1947 

May  28.  1947— Ptn  Lot  E  Subdiv  of 

the  KNAPP  TRACT.  No  2,  Maps 

26.   Mark   Tuban   St   Francis   E 

Tuban,  his  wife,  to  whom  it  may 

concern    May    23,    1947 

May  28,  1947— Lot  18,  Map  of 
ROSED  ALE,  5-21-28,  X  Maps  4. 
Elsie  M  Boggs.  44  Dale  Drive. 
San  Jose  to  whom  It  may  con- 
cern     May    27.    1947 

May  28.  1947— Lot  10.  Blk  1.  TRACT 
346.  Monastery  Gardens  Unltl.  11 
Maps.  46  &  47.  Virginia  P  Mit- 
chell  to  Thos  L  Mitchell    

May    27,    1947 

May  28,  1947— Lot  31,  Tract  252. 
CLAREMONT  VILLAGE,  1-14- 
46.  Book  8  Maps  16.  Jack  L 
Brand  to  Felmar  Construction 
Co   May   28.   1947 

May  28.  1947—  SE  CARMELITA 
DRIVE,  SW  59  ft  from  point  of 
intersection  of  said  lots  13  &  14 
SW  59  ft  &  NW  123.67  ft;  part 
lot  14,  Tract  254  Baywood  Tract 
8  maps  19.  Irene  Grace  Shary 
380     Castro     St,     Mtn     View,     to 

Shary's  Veterans  Homes   

„ May  27,   1947 


MARIN  COUNTY 


Recorded  Accepted 

June  3.  1947— Near  Mill  Valley.  Je- 
rome C  Amundsen  to  whom  it 
may  concern May  29.  1947 

June  3.  1947 — Los  Alondros.  J  G 
Leibert  to  Uebert  &  Caletti  (2).... 
_ May  28,  1947 

June  2,  1947 — San  Rafael  North 
Bay  Builders  to  whom  It  may 
concern _...May  29.  1947 


ALAMEDA  COUNTY 


Recorded     *  •        Accepted 

June  3,  1947—2025-31-35  FRANK- 
LIN St,  Oakland.  R  H  Cross  to 
H  J  Christensen  Co  and  W  E 
Lyons  Constr  Co May  26,  1947 

June  3,  1947—2020  BROADWAY, 
Oakland.  R  H  and  Ralph  H  Cross 
Jr,  Francis  Cross,  Margaret  C 
Laugenour,  Eugenia  C  Obrecht 
to  H  J  Christensen  Co  and  W  E 
Lyons  Constr  Co May  29,  1947 

June  3.  1947— LOTS  12  and  13  Blk 
D.  Tract  721,  Eden '  Twp.  Dale 
E  Patterson  to  whom  it  may 
concern June    2,    1947 

June  3,  1947—4210  TOMPKINS  ST, 
Oakland.  Elza  Bennett  to  Mel- 
vin  Shaw June  3,  1947 

June  3,  1947— 40th  AVENUE  and 
San  Leandro  Blvd,  Oakland.  Gall 
Furniture  Mfg  Co  to  Harry  K 
Jensen June    3.    1947 

June  3.  1947— PTN  LOTS  18  and  19 
map  Edwards  Tract,  Oakland. 
Geo  L  aAd  Ann  Wyman  to  Kirk- 
man  St  Hanna June  3,  1947 

June  3.  1947— LOTS  7  and  8  Blk  1, 
Tract  744.  Eden  Twp.  F  W  Val- 
ley and  W  G  Lincoln  to  Valley 
&  Lincoln  &  Co May  28.  1947 

June  3.  1947—2130  102nd  AVENUE, 
Oakland.  Shirley  Ferreira  to  C 
R  TLsher Mav  21,  1947 

June  3.  1947—14600  SILVA  Road. 
San  Leandro.  Washington  Nurs- 
ery Co  to  Hauge  Constr  Co  and 
Claren  Constr  Co Mav  28.  1947 

June  3.  1947— PTN  LOTS  8  and  9 
Blk  67,  Southern  Addn,  Liver- 
more.  Dale  W  Anderson  to  whom 
It  may  concern May  31,   1947 

June  3,  1947—10823  Mai  ARTHUR 
Blvd,    Oakland.     Chris    Thim    to 

whom  it  may  concern 

June    2,    1947 

June  3.  1947— LOTS  11  and  12  Blk 
1.  Tract  739.  Eden  Twp.  Ashland 
Homes,  Inc  to  whom  it  may  con- 
cern  June    2,    1947 

June  8.  1947— LOT  396  Blk  4.  map 
Mlllsmont   Oakland.     Wm   K   Ca- 
hill   to  Kirkman  St  Hanna 
May  28,    1947 

June  3,  1947— PTN  LOT  6  Blk  3.5. 
map  ppty  in  vicinity  Encinal 
Sta,  Alameda.  Alma  and  Peter 
Sieber  to  whom  it  may  concern.. 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

May  27,  1947— Ptn  Lot  3,  Block  7, 
Subdivision  of  Block  7,  University 
Park.  SW  Emerson  100  ft  NW 
Homer,  NW  100  x  105  ft  to  point 
of  beginning.  City  of  Palo  Alto. 
George  8  Pd'lleforrt,  774  Emerson 
St,  to  Remmat  Construction  Co.... 

X May  22,  1947 

May  27,  1947— Ptn  l^ts  10  and  11. 
Mills  Subdivision  of  Block  IS.  be- 
ginning at  a  point  on  the  NE 
line  of  Emerson  St  100  ft  NW 
line  of  University  Ave,  then  NW 
along  said  line  of  Emerson  St 
50  ft,  thence  at  right  angles  NB 
100.08  ft  thence  at  right  angles 
SE  50  ft  thence  at  right  angles 
SW  100.03  ft  to  point  of  begin- 
ning. L  E  and  Mary  L  Nathan- 
son  to  Wells  P  Ooodenough 

„ _.May  26,  1947 


Sisalkraft  Reinforced 
Building  Paper 

FOR  CURING  AND  PROTICTING  CONCRiTI 
SHEATHING  AND  COVERING  MATERIAL 

Tough  —  Woferproofj—  Windproof^ 


GUNN  CARLE  &  CO. 


20   Potrero  Ave. 


UNderhill    5480 


San    rrai.cKro 


^£i'^Mi*t^  INSULATION 

A  lightweight,  high  •efficiency  insula- 
tion—"Tops"  for  Display  Cases,  Deep- 
Frecxe  Cabinets,  Portable  Containers: 

•  V»Y  LOW  CONDINSATION  fACTOR 

•  MRMANENT-riRISAPI 

•  VIRMIN  PROOF 

•  UNNARMiD  RY  MOISTURI 

•  lAtlLY  CUT  AND  INSTALIID 

Available  NOV  at  your 
Insulation  Supply  Dealer ,  ..or  call 


OTHIR 

FIRffROlAS 

USfS: 

lUCTRICAl  INSIAATION 

NIAT  INSUIATION 

COMFORT  INSUIATION 

DfCOKATIVt  rAIRICS 

niTIR  ClOTHS 

DUST-STOP  niHRS 

SNIP  INSUIATION 

SOUND  DEADININfi 

ROOT  DiCK  INSUUTWN 

ROOPIR'S  «K>P  YARN 


WESTERN  FIBERGLAS 

SUPPLY,  LTD. 

D>$T»l8UTO«S       •      fNGfNIfRS 

.      CONTRACTOeS 

SAN    FRANCISCO                        OAKLAND 
•)9   Bryonl    Strrrt                         526    3rd    S»rr»» 
SUitrr    SVA7                                 TW.noakt  J4,H 

f  Rf  SNO 
iOi    Moion    Su'ldini 

I    In....      .,      '•''■>      ' 

J^ne   2,    1947 

June  3.  1947— LOTS  9  and  10  Blk 
1,  Tract  744,  Kden  Twp.  F  W 
Valley  and  W  G  Lincoln  to  Val- 
ley St   Lincoln  St   Ck>mpany.- 

May  27,  1947 

June  8.  1947— LOTS  11  and  12  Blk 
1,  Tract  744,  Eden  Twp.  F  W 
Valley  and  W  G  Lincoln  to  Val- 
ley St   Lincoln  St   Company 

May  26,   1947 

Recorded  Completed 

June  3,  1947—1162  139th  Ave.  SAN 
LEANDRO,  Calif.  Gladys  L  & 
John  W  Willams  Sr  to  Becker. 
Forman  &  Becker  June  2,  1947 

June  3,  1947—1186  139th  Ave,  SAN 
LEANDRO,  Calif.  Cletus  L  Stau- 
sing     St     Pearl     H     Stausing     to 

Becker,  Forman  &  Becker 

J^ine    2,    1947 

June  3,  1947—1224  139th  Ave,  SAN 
LEANDRO,  Calif.  Meredith  K 
Amass  &  Lota  L  Amass  to  Beck- 
er, Forman  &  Becker  ...June  2,  1947 

June  3,  1947— LOT  23,  BLK  2,  Tract 
779,  EDEN  TWP,  Alameda  Coun- 
ty, Calif.  Delmer  D  Pierce  tq 
Subdivisions  Inc May  29,  1947 

June  2,  1947—2772  TALBOT  AVE, 
Oakland,  Calif.  Ray  D  &  Edna  B 
Nichols  to  whom  it  may  con- 
cern     June    2,    1947 

June  4.  1947— PORTION  S'^  of 
the  NW  »4  Sec  35.  T  29.  R  2  E, 
M  D  B  &  M.  Munay  Twp,  Liv- 
ermore,    Calif.    Earl    R    Farshler 

to  whom   it  may  concern    

June     1,     1947 

June  4,  1947—451  BERRY  AVE. 
Hayward.  Calif.  Emery  M  &  Ed- 
na F  Olson  to  whom  It  may  con- 
cern     June    3,    1947 

June  4  ,1947— LOT  24,  BLK  2.  Tract 
779,  Eden  Twp,  Alameda  County, 
Calif.  Claude  W  Smith  to  Sub- 
divisions   Inc June    2,    1947 

J\ine  4,  1947— LOT  7,  BLK  3,  Tract 
779,  Eden  Twp,  Alameda  Coun- 
ty, Calif.  Kathleen  M  Zlzer  to 
Subdivisions    Inc June    2,    1947 

June  4,  1947— LOT  3,  BLK  3,  Tract 
779,  Eden  Twp.  Alameda  Coun- 
ty, Calif.  Frank  P  Paniagua  to 
Subdivisions    Inc June    2,    1947 

June  4,  1947—160  FAIRLAWN  DR. 
Berkeley,  Calif.  John  D  &  Shir- 
ley W  Dozier  to  Howard  Pulliam 
June    2,    1947 

June  4,  1947— LOT  34,  MAP  MEEK 
Boulevard.  Tract  Eden  Twp,  Ala- 
meda   County,    Calif.    A    F    Han 
son    to    whom    it    may   concern. . 
May,  28,    1947 

June  4.  1947— PORTION  LOT  9. 
BLK  H,  Map  Fairview  Heights, 
Oakland,  Calif.  Olaf  Johnson  to 
whom  it   mav  ooncom  Mav  28,  1947 

JHine  4.  1947— LOTS  182,  TRACT 
514,  Oakland.  Calif.  Paul  &  Bet- 
ty Hunter  to  J   R  Hunter  

May    27,    1947 

June  4.  1947— LOTS  11  St  12,  BLK 
3.  MAP  PLAT.  Cerrlto  Hill,  Al- 
bany, Calif.   Paul  8t  Nalml  Lahtl 

to  whom  it  may  concern 

May    27.    1947 

June  8,  1947—2721-23  E  23rd  St, 
Oakland.  Calif.  George  P  & 
Hazel  E  Zarcone  to  E  T  Lelter 
Sons    June   3,    1947 


FRIDAY.  JUNE  6.  1947 


DAILY    PACIFIC    BOILDER 
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8AN    FRANCISCO 


Recorded  Accepted 

June  3,  1947—245.  249,  23.'>.  2!i7.  28;., 
269,  275  BRIDGEVIEW  DRIVE. 
Frank  and  Lena  Carraro  to  Car- 
raro  St  Sons June  3,  1947 

May  27,  1947— W  EIGHTH  AVE  170 
S  KIrkham.  Audrey  D  Harris  to 
Turner  St  Prall Mav  22,   1947 

June    4,    1947— W    31sl   AVE   250    S 


EndlTThis! 


With 
This! 


Majestic   •. 

ONDEBGBOUND 
Garboge  Beceiver 

Animals  otnd  ins*cta  ore  kept  oai  of 
your  garbage  when  it's  stored  for 
collection  in  this  Maiestic  Under- 
ground Garbage  ReceiTor.  Snug- 
fitting,  (oot-oporotod  lid  seals  odors 
inside.  Watertight  inner  can  lifts  out 
easily. '  Contents  unaffected  by  hoot. 
or  cold.  Rugged,  all-steel  construc- 
tion. Top  and  body  guar- 
anteed 10  years.  The 
clean,  modem  succos- 
sor  to  messy  old-style 
garbage  cons.  So*  it 
ot    our    store    today  I 


.\    Moiesfir'  Produc! 


BARTLETT  &  CARTER 
SALES  CO. 

Bulldere'  Hardware  and 
Building    Specialties 

12  Ceao'  Street,  San  Francixo  g 
Phone  TUxedo  0170 


Ulloa.    August  llallgren  to  whom 
it   may    conctru June  2,   1947 

Recorded  Accepted 

Juno  4,  1947— S  Lake  87.6  B  19th 
Xv«,  Henrietta  and  J  Lloyd  Con- 
rich  to  J  H  Netherton..June  3.  1947 

June  3,  1947— W  12th  Ave  126  ft  8 
Kirkham  St.  Heyman  Homes  to 
whom  it  may  concem....June  3,  1947 

June  3,  1947— NE  Donner  75  ft  and 
98  ft  NW  Phelps.  Herman  and 
Rosallna  De  Plero June  3,  1947 

June  4,  1947— W  37th  Ave  450  ft  3 
Moraga  St  Norbert  J  and  Ellen 

Isaak  to  Rude  St   Llpman 

- June  2,  1947 

June^  5,  1947— N  Fulton  107  ft  6  in 
W  46th  Ave.  Boyd  Dudley  III  to 
J  H  Netherton „..June  5,  1947 


Lumber  Co  vs  Beatrice  Slielbe.... 
1940.62 


Buildmg  Contracts 


SAN    FRANCISCO 


ALTER  bldg  for  printing  plant,  117- 

125  Valencia  Street. 
Owner — Henry    F   Budde,    Inc. 
Contractor — Antone  I'elerson  &  Sons, 

2758  San  Bruno  Avenue. 

Filed,  Mav   16,  1947.    Dater, 

TOTAL  COST,   $66,370.00 


Liens  Filed 


SANTA  CLARA  COUNTY 


Recorded  ,        Amount 

May  28,  1947— Lot  1,  Blk  CANYON 

VIEW   Tract,  W   Maps   22  St  23. 

W    E     Mason     Inc     vs     John     E 

Nunnemaker  St  Doris  R  Nunne- 

maker     1332.50 

May  28,  1947— Lots  6  &  7  of  the 
DRISCOLL  SUBDN,  of  B  9'Cook 
St  Branham  Addition.  Anthony 
Folizzi  vs  Stanford  J  Smith  & 
Ennerle  Smith,  h  &  w  $392.80 

MARIN  COUNTY 

Recorded  Amount 

June  2,  1947— S«m  Anselmo.  Fairfax 


Famace  PermiU 


OAKLAND 


5955  Mazuela  Dr;  owner,  Henry 
Dabellon ;  dealer,  Emerick ;  central 
heat. 

9018  Cherry;  owner,  D  E  Hensley; 
dealer,  A  E  Hess;  (2)  floor. 

1245  80th  Ave ;  owner,  J~ohn  Agui- 
ar;  dealer.   Atlas  Heating;   floor. 

6600  Outlook ;  owner,  Ole  Moen ; 
dealer.   Atlas;   floor. 

1427  102  owner,  O  W  Johnson ; 
dealer.    Atlas    Htg;    floor. 

5862  Estates;  owner,  Sueberg; 
dealer,    Atlas  Htg;. central   heat. 

5441  E  14th;  owner.  General  Elec; 
dealer.  General  American  Con  Co; 
floor. 

5571  Fremont ;  owner,  John  Banks ; 
dealer,  A  E  Hesa ;   floor. 

1130    86th     Ave;     owner,    Alameda 


Homes;  dealer,  A^s  Htg  St  Vent 
Co;    floor  furnace. 

10803  Pearmaln;  owner,  Alameda 
Homes;  dealer,  AtUs  Htg  Sl  Vent 
Co;    floor  furnace. 

8734  D  Street;  owner,  Alameda 
Homes;  dealer.  Atlas  Htg  St  Vent 
Co;    floor  furnace. 

1043  104th  Avfe;  owner,  Alameda 
Homes;  dealer.  Atlas  Htg  St  Vent 
Co;   floor  furnace. 

10809  Peurmain ;  owner,  Alameda 
Homes;  dealer.  Atlas  Htg  St  Vent 
Co;   floor  furnace. 

1621  53rd  Ave;  owner,  Leslie  Dawe 
dealer,  Aavarks  Htg;  central  fur- 
nace. 

1625  53rd  Ave;  owner,  Leslie  Dawe 
dealer,    Aavarks    Htg;    central    fur- 

1633  53ixl  Ave;  owner,  Leslie  Dawe 
dealer,   Aavarks  Htg;   floor  furnace. 

1639-40-24-20;  1630-48-45  53rd  Ave; 
owner,  Leslie  Dawe;  dealer,  Aavarks 
Htg;  floor  furnaces. 

8728  A  St ;  ov^rner,  Alameda  Homes ; 
dealer.  Atlas  Htg  St  Vent  Co;  floor 
furnace. 


Plumbing  PermiU 


OAKLAND 


Plumber,  Durant;  owner,  Pepltone; 
2  fixtures;  3  gas;  4  water;  1248 
Seminary. 

Plumber,  Fred  Smith ;  owner,  W 
Lonarda ;  6  fixtures ;  3  gas ;  11  wa- 
ter; 8628  Olive  St. 

Plumber,  H  Buckman;  owner, 
Larson;    2    water;    5232    Lockley. 


GRADING  AND  SURFACING,  SANTA  CRUZ  AND  SAN  MATEO  COS. 


Low  and  Only  Bidden — (Unit  Prices) 
Grading  and  Surfacing 

Cost  $506,72S^«« 
SANTA    CRUZ    and    SAN    MATEO 
COUNTIES,   Calif.   Between   Wad- 
dell  Creek  and  Finney  Creek. 
Ovrner — State  of  California,  Division 
of  Highways,  Public  Works  Bldf., 
Sacramento,  Calif. 
State  Highway  Engineeiv-G.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
About  1.4  miles  grading  and  surfac- 
ing with    plant    mix   surfacing   on 
crusher  run  base. 
Low    Bidder  — Eaton    &    Smith,    715 
Ocean  Ave.,  Seoi   Francisco,  Calif., 
$505,725.46. 
The  work  involves : 
(1)  75  sta.  clearing  and  grubbing; 
1,100,000  cu.  yds.  roadway  exca- 
vation ; 
1100  cu. 
tlon; 
8000  cu. 
excavation ; 
800,000  sta.  yds. 
7500  cu   yds.  place  sleeted 
material ; 

develop   water  supply  and  fur- 
water  equipment; 
3200  M  gallons  apply  water; 
75  sta.  finish  roadway; 
4300  tons  crusher  run  bfluie; 
27  tons  asphaltlc  emulsion  seal 
coat; 

(A)        (B) 
(1) _ _ $68.00     $50.00 


(2) 

(3) 

(4) 

(6) 
(6) 

(T) 

(8) 

(9) 

(10) 

(11) 


yds.  structure  excava- 

yda  ditch  and  channel 

overhaul ; 

back- 


(12) 
(13) 

(14) 


(15) 

(16) 

(17) 
(18) 

(19) 

(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 
(27) 

(28) 
(29) 

(30) 

(31) 

(32) 


<23) 

(24) 

(25) 

(26>. 
<27)..-_ 

(28) 

(29) 

(30).._., 

(31) 

(32  )„.... 

(33) 

(34). 

(.35) 

(36 1 

(37> 

(38) 

(.".9> 

(401 


.30 

.235 

2.31 

2.S0 

.75 

1.50 

.0034       .01 

.07 

1.00 

9180.00 

3000.00 

.85 

2.00 

25.00 

30.00 

3.67 

5.00 

27.00 

35.00 

4.87 

7.00 

27  00 

27.00 

.23 

.20 

.81 

1.50 

27.00 

22.00 

7.00 

8.00 

50.00 

73.00 

102.00 

120.00 

30.00 

15.00 

31.00 

31.00 

400 

5.00 

4.00 

7.00 

7.15 

7.00 

440 

5.00 

5.78 

6.00 

;40 

3.00 

544.00 

1300.00 

221 

3.00 

3M 

4.00 

6.73 

8.00 

12.90 

12.00 

2.S1 

.3.00 

29  00 

30.00 

2.04 

2.00 

5.44 

15.00 

1.02 

1.00 

10.80 

16.00 

\M 

1.00 

.094 

7       .10 

(S3) 
(34) 
(85) 

(C) 
$35.00 
.28 
2.50 
1.00 
.005 
.85 
1000.00 
1.70 
12.00 
3.00 
50.00 
7.00 
25.00 
.10 
.80 
30.00 
8.00 
60.00 
100.00 
30.00 
50.00 
900 
6  50 
5.00 
5.00 
5.00 
3.00 
1000.00 
4  00 
4.50 
900 
14.00 
2.50 
."50  00 
200 
20.00 
60 
10.00 
1.00 
.10 


230  tons  screenings  seal  coat; 
90  tons  liquid  asphalt  SC-2  bitu- 
minous surface  treatment; 
16,000  sq.   yds.  prepar,  mix  and 
shape    surface    bituminous    sur- 
face treatment; 

700  cu.  yds.  sand  blending  ma- 
terial; 

20  tons  liquid  asphalt  SC-1  prime 
coat; 

3250  tons  plant-mixed  surface: 
350    cu.    yds.    class    A   portlasd 
cement  concrete  structures; 

1  lot  frame  and  grates,  type  B, 
Inlet; 

3  each  redwood  covers; 
100  cu.  yda  rubble  masonry; 
4050  tons  light  stone  riprap; 
13,600  tons  heavy  stone  riprap; 

15  each  monuments; 

8  each  culvert  markers; 
28  each  guide  posts; 

31  each  move  and  reset  eodstlng 

guide  posts; 

0.16  mile  new  property  fences; 

9  lin.   ft.  12 -in.   reinforced   con- 
crete pipe,  standard  strength; 
27  lln.  ft.   18-ln.  reinforced  con- 
crete pipe,  standard  strength;* 
56  lln.  ft  30-ln.  reinforced  con- 
crete pipe,  standard  strength ; 
132  lin.  ft.  42-ln.  reinforced  con- 
crete pipe,  standard  strength; 

16  lln.   ft.   12-in.  CMP,   16-gage; 

2  each  spillway  assemblies; 
70  lln.  ft  8-in.  CMP  downdralns, 


(Dl 

$60.00 

.34 

3.00 

1.50 

.005 

.20 

1000.00 

1.50 

5.00 

3.00 

27.00 
7.00 

23.00 

.16 

1.00 

24.00 
7.00 

70.00 

90.00 

12.00 

32.00 
8.00 
3.00 
5.00 
4.30 
4.30 
2.50 
1500.00 
2.20 
3.35 
695 

11.60 
2.00 

30.00 
2.40 
7.50 
1.00 

20.00 

1.25 

.10 


(El 

$30.00 

.349 

1.40 

.70 

.008 

.45 

1550.00 

.95 

12.00 

2.36 

23.50 

5.00 

20.00 

12 

l..V> 

23.25 

6.50 

53.50 

95.00 

38.75 

27.00 

6.66 

5.65 

9.30 

465 

4.65 

4.65 

1400.00 

1.90 

2.26 

5.75 

10.75 

2.00 

38.76 

2.00 

23.25 

1.00 

16.50 

1.00 

.01 


(F) 

$60.00 

.28 

4.00 

2.00 

.01 

.40 

2000.00 

2.00 

20.00 

3.00 

40.00 

6.00 

30.00 

.10 

1.50 

40.00 

8.00 

70.00 

300.00 

100.00 

40  00 

7.00 

8.00 

7.00 

6.00 

6.00 

6.00 

2000.00 

6.00 

6.00 

8.00 

12.00 

2.50 

30.00 

2.60 

1000 

1.00 

15.00 

1.00 

.12 


(G) 

$90.00 

.36 

1.60 

.90 

.015 

.50 

4000.00 

1.20 

25.00 

2.30 

18.00 

4.60 

17.00 

.10 

.80 

20.00 

5.50 

45.00 

40.00 

8.00 

25.00 

^oo 

5.00 
6.00 
5.00 
5.00 

4.C0 

lO'^O.O') 

300 

3.50 

6.60 

11.50 

2..V) 

16."0 

1.30 

4.00 

.40 

4.00 

.40 


16-gage ; 

(36)  2  each  salvage  spillway  assem- 
blies ; 

(37)  24  lin.  ft.  salvage  existing  spill- 
way assembly  downdralns; 

(38)  2  each  Install  salvaged  spillway 
assemblies ; 

(39)  24  lin.  ft.  relay  CM  spillway 
assembly  downdralns. 

(40)  32,000  lbs.  bar  reinforcing  steeL 
Total  bids  June  4  were : 

(A)  Eaton  &  Smith,  San  Francisco, 
$505,725.46. 

(B)  Morrison -Knudsen  Co.,  Inc.,  San 
Francisco,  $511,914. 

(C)  A.  Telchert  &  Son,  Inc.,  Sacra- 
mento, $543,545.90. 

(D)  N.  M.  Ball  Sons,  Berkeley,  $566,- 
431.95. 

(E)  H.  Earl  Parker,  Inc.,  Marysville, 
$673,293.15. 

(F)  L.  A.  &  R.  8.  Crowe,  Los  An- 
geles, $574,788. 

(G)  Frederlckson  St  Easier,  Sacra- 
mento, $582,749.70. 

(H)  George  Pollock  Co.,  Sacramento, 
$597,403. 

(I)  Guy  F.  Atkinson  Co.,  San  Fran- 
cisco, $644,846.50. 

(J)  Charles  L.  Harney,  Inc.,  Ban 
Francisco,  $648,887.25. 

(K)  Frerickson  Bros.,  Emeryville, 
$671,958.20. 

(L)  Fredrlckson  and  Watson  Con- 
struction Co.,  Oakland,  $671,978.20. 
Unit  prices  follow : 

(H)  (I)  (J)  (K)  (L) 

$100.00  $70.00  $6000  $60.00  $150.00 

.29  .38  41  .38  .35 

2.60  3.00  3.20  4.00  3.50 

1.50  1.76  2.00  4.00  190 

.02  .005    .0076   .006  .006 

.60  .90  .72  .86  .37 

3600.00  3500.00  3500.00  2300.00  2300.00 

3.00  1.60  2.00  1.75  1.75 

1000  20.00  20.00  17.50  20.00 

3.00  3.00  3.30  2.90  375 

40.00  30.00  28.00  36  00  27.00 

4.50  5.00  6.60  5.75  7.26 

20.00  25.00  26.00  29.00  27.00 

.12  .15  .27  .28  .20 

1.50  1.20*      1.26  .66  1.00 

25.00  28.00  24.00  30.00  27.00 

10.00  7.50  7.20  6.80  8.30 

75.00  63.00  57.00  68.00  66.00 

200.00  10000  96.00  9000  90.00 

30.00  20.  (K)  16.00  6.00  23.00 

50.00  35(»0  18.00  2900  60.00 

7.60  5.75  4.20  5.20  7  17 

•IJBO  6.00  4.25  890  8.23 

6.00  6.00  7.50  10.00  6.00 

6.00  6.00  7.25  6.00  6.00 

6.00  6.00  6.75  7  30  6.00 

6.00  3.00  7.25  7.60  5.00 

1000.00  2800.00  1650.00  1750.00  2000.00 

2  00  4  00  190  2.00  3.10 

300  5.00  3.00  2.70  3.58 

6.00  7.00  6.50  6.60  7  30 

8.00  14.00  12.30  11.50  16.40 

2.00  3.00  2.36  2.45  2.80 

50  00  30  00  .•^.^oo  2».oo  3:?oo 

2.00  2.00  1.90  1.75  2.40 

25.00  20.00  18.00  1260  17.50 

1.00  1.60  1.15  1.25  120 

25.00  15.00  21.00  15.00  12.00 

1.00  1.50  .90  1.75  1.20 

.10  .11  .10  .11  .10 


Plumber.  Suenderman;  owner,  C 
Edeling;  5  fixtures;  S  gas;  10  water; 
2216  89th   Avenue. 

Plumber,  J  A  Faslo;  owner,  P 
Armstrong;  7  fixtures;  1  gas;  9  wa- 
ter; 9790  MacArthur. 

Plumber.  G  N  Murry ;  owner.  Jes- 
sie  Cooley ;    2    gas ;    334    Lewis. 

Plumber,  C  L  Goody;  owner,  Mont- 
gomery; 2  water;  3212  Dakota. 

Plumber,  HufBchmUlt ;  o'.vrer,  ; 

1   gas;  418  8th   St. 

Plumber.  Bruoe;  owner.  Nicholas 
Vaslas;  2  fixtures;  0  gas;  S  water; 
3901    Lyman. 

Plumber,  H  Weber;  owner.  J  So- 
gan;  3  fixtures;  0  gas;  6  water;  962 
18th. 

Plumber,  O  H  Hanson;  owner,  Geo 
Bulger;  16  fixtures;  5  gas;  33  water: 
436    Lester. 

Plumber,  O  H  Hanson ;  owner,  J 
M  Walker;  6  fixtures;  S  gas;  13 
water;  1949  83rd  Ave. 

Plumber,  J  L  Tancready;  owner, 
Irwin  Devore ;  8  fixtures ;  0  gas ;  18 
water;    367    11th    St. 

Plumber,  Frinzil ;  owner,  Foodvale 
Market;  2  fixtures;  0  gas;  4  water; 
3401   E  14th. 

Plumber.  M  F  Avilla;  owner,  Dr 
A  M   RoberUon,  DC;. 

Plumber,  J  A  Freltas ;  owner,  L 
Gallino ;  8  gas ;  329  105th  Ave. 

Plumber,  M  F  Avilla ;  owner,  Geo 
Jemo;  6  fixtures;  0  gas;  10  water; 
8917     MacArthur. 

Plumber,  Tom  Donaldson ;  owner, 
Douglas;    17    water;    1006    McKinley. 

Plumber,  Neal  St  Son ;  owner,  Stev- 
ens; 1  fixture;  6  gas;  0  water;  1225 
Bd'wy. 

Plumber,  M  J  Cetlnlch ;  owner,  Mc 
Innis;   1   fixture;    1225   14th  St 

Plumber,  H  Salisbury:  owner,  Bl- 
vlre;  7  fixtures;  2  gas;  6  water;  1127 
8th  Ave. 

Plumber,  R  A  Roeber;  owner,  J  R 
Fierce;  12  fixtures;  3  gas;  28  water; 
5025  Kearney. 

Plumber,  R  Roeber;  owner,  Kron- 
Iger;   3  gas;   218  Sheridan. 

Plumber,  H  Jensen;  owner,  Dick- 
et;  5  fixtures;  2  gas;  10  water;  9790 
Olive. 

Plumber,  Wm  Souza;  owner,  Hay- 
nes;  1  fixture;  1  water;  4101  E  12st 
Street 

Plumber,  Wm  Sbuza;  owner,  Knol- 
ten;  1  fixture;  1502  Fruitvale  Ave. 

Plumber,  Wm  Souza;  owner,  Ras- 
musson ;  4  fixtures ;  901  S7th  Ave. 

Plumber,  E  J"  Hoerst;  owner.  Cal- 
vary' Temple;  6  fixtures;  6  water; 
6118   E    14th    St. 

Plumber,  E  J  Hoerst;  owner,  N 
Laval;   2  fixtures;   2607  Truman. 

Plumber,  R  A  Kyer,  owner,  L 
Fowler;  3  fixtures;  4  water;  2729  Va- 
leclto    Place. 

Flumber,  O  Hanson;  owner,  G 
B<ilger:  16  fixtures;  5  gas;  33  wa- 
ter;   436    Lester. 

Plumber.  O  Hanson;  owner,  J 
Walker;    6    fixtures;    3    gas;    13   wa- 


ter;   1949   83rd    Ave. 

Plumber,  J  Tancready ;  owner,  I 
De  Vore  8  fixtures;  18  water;  867 
nth  St 

Plumber,  Finzel ;  owner,  Foodvale 
Market;  2  fixtures;  4  water;  3401  B 
14th    St 

Plumber.  M  Avilla;  owner,  Dr  Rob- 
ertson; 4  fixtures;  7  water:  2712 
Seminary. 

Plumber,  J  A  Freltas;  owner,  L 
Gallino;  8  water;  329  lOSth  Ava 

Plumber,  M  Avilla;  owner,  Geo 
Jemo;  6  fixtures;  10  water;  8917 
MacArthur. 

Plumber.  T  Donalson ;  owner. 
Dougla»;    17   water;    1006  McKinley. 

Plumber.  Ed  Nottl;  owner,  Stev- 
ens; 1  fixtuid;  6  water;  1225  Broad- 
way. 

Plumber,  M  Cetlnlch;  owner.  Mc- 
Innis;    1   fixture;    1225   14th    St 


BERKELEY 


2832  9th  St;  owner,  N  Peterson; 
dealer,  J  A  Faiio;  wash  bsisln. 

2931  Piedmont:  owner,  A  D  Ray- 
mond;  dealer,  L«  J  Krous*;:  wash 
basin ;  bath  tub. 

1215  Walnut  St;  owner,  Scbott; 
dealer,  H  P  Murphy ;  water  closat 

1619  Josephine:  owner,  Caseoa; 
dealer,  H  P  Murphy;  wash  tub. 

1324  Burnett;  owner,  Bell  Packing; 
dealer,  H  P  Murphy;  water  closet; 
bath  tub;  sink;  wash  tub. 

1410  Grant ;  owner,  A  Dillon ;  daalor, 
H  P  Murphy ;  water  closet ;  bath  tub ; 
sink ;   wash  tub. 

1171  Sterling;  owner,  W  McMillan; 
dealer,  Wallace  MacMlUan;  4  water 
closets;  2  wash  basins;  bath  fub; 
sink ;  wash  tub. 

2801  6th  St;  owner,  WeSco  Water- 
prints;  dealer,  Hugo  Taylor;  6  drains; 
sump. 

1628  Visalia  St;  owner,  B  Morger- 
man;  dealer,  Wallace  McMillan;  2 
water  closets;  2  wash  basins;  bath 
tub ;  sink ;  wash  tub. 


Electrical  PermiU 


8AN    FRANCISCO 


69.'54  -  66  various  locations;  own- 
er, ;   contractor,   ;   8   signs. 

6957  827  Hyde;  owner.  Cook's  Un- 
ion ;  contractor,  O'Keeff e  Fan  Man ; 
motors. 

6968  246  11th;  owner.  Standard 
Brands  Inc;  contractor,  O'Keeffe, 
Fan  Man  ;  motors. 

69.^9  264  9th  St;  owner.  Miles; 
contractor,  O'Keeffe,  Fan  Man ;  mo- 
tors. 

6960  655  Clay;  owner,  Laddlck; 
contractor,  O'Keeffe.  Fan  Man ;  met- 
er switch  and  loops. 

6961  700  Stanyan  St;  owner.  Stad- 
ium Hotel;  contractor,  J  K  Herzog; 
motors. 


IVfiare  can  you  profit  by  using 
one  of  these  NEW,  IMPROVED 

QIIONSETS 


OVERCROSSING,  OAKLAND,  CALIF. 


Bidders  (Unit  Pricss) 

Cost,   $468.^46 

Alameda  Couuty. 

Freeway  at  23rd 


Low  and  Only 
Ovcrcrossing 
OAKLAND,   Calif.. 
Over  ii^aet  Shore 
Avenue. 

Owner— State  of  California.  Divislou 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 
Slate  Highway  Engr.-- G.  T.  McCoy, 
Public    Works    Bldg.,    Bacramento. 
I»w    Bidder- A.    Soda    &    Son,    5231 
Grove  St.,  Oakland.  Calif ,  $468,846. 
Work   Involves : 
(1>  1.500  c.y.  ftruc.   excav. ; 
(2)  925  c.y    itruc.   backfill; 
(8)  2.916  cv    Cln*«   A   Portland   ce- 
ment  concrete; 

(A) 
.     $    2.00 
1.00 
35.00 
.10 
.034 
2.00 
50.00 
.00 
■OS 
&00 
30.00 
6600.00 
.      4492.84 


(4) 
(S» 
(6i 
(7) 
48) 

(9) 
(10> 
(11) 

(1?> 


eteol; 


relnf. 


2,024.000  lbs.  furnish  stru 
2.024. OOC   "its.  erect  do; 
13.088  If.   furr.ish  cone,  pilt'ig; 
4'.iC  each  drive  piles: 
5(H,000    lbs     furnish     bar 
steel : 

504.(00   lbs.  place  do; 
3,002  If.  steel  railing; 
17    each    portable   timber   baril- 
cades ; 
-.     lightlnp   cquipmeTit; 
(IS)  engineer's  office. 
Total  bids  June  4  were: 

(A)  A.   Soda  St  Son,  Oakland 
$468,346. 

(B)  Stolte.  Inc..  and  Duncanson-Har- 
relson    Co.,    ?an    Francisco,    Calif.. 


Calif., 


$469,089.30. 

(C)  Clinton  Constr.  Co..  San  Fran- 
cisco,   Cal».,    $482,682.10. 

(D)  Guv  F.  AtlTiri^n  Co..  South  San 
Francisco.   Calif.,    $493,639..'». 

(E)  Carles  L  Harney.  San  Francisco 
Calif.,  $495.786  40. 

(F)  Carrico  Sc  Gautler,  San  Fran- 
cisco,   Calif.,    $496,772. 

(G)  Parish  Bros,  and  Lou  Jones 
Constr.  Co.,  Benicia.  Calif,,  $.506,- 
786.82. 

(H>  8.  J*.  Amoroso  Constr.  Co.,  San 
Francisco.    Calif..    $509,343. 

(1»    Fredrlckson    St    Watson    Constr. 
Co..  Oakland.  Calif.,  $525,857.80. 
Unit  prices  were: 


Thm  LoW'Cost 
Solution  for 

PERMANENT 
BUILDINGS 
with  2S7u§osl 

VQuONSETS"  are  the  most  rugged,  durable,  low-cost  solution 
to  your  building  problem.  Framed  and  sheathed  with  steel  to 
give  you  a  permanent  return  on  your  building  investnient,  fhe 
"Quonset"  is  fire-resiswnt,  weatherproof,  rot  and  vcrmin-prodf, 
and  fills  a  steadily  increasing  demand  for  low-cost,  all-purpose 
structures.  These  sturdy  "Quonscts"  arc  easily  crtcicd  ...  the 
Strand-steel  framing  system  permitting  the 
simple  addition  of  sections  or  the  de- 
mounting of  the  building  for 
re-ereaing  cl-iewhcrc.  What- 
ever the  need,  the  "Quonact" 
is  the  quick,  economical  way 
to  obuin  more  buildmg  space. 


\ 


(1) 

(1) 

(8) -..—. 

(4) 

(8) 

(6) 

(7) 

(8) 

(») 

(10) 

(H) 

(12). 

(IS). 


(B) 

$     3.50 

3.60 

40.00 

.0934 

.02 

2.20 

40.00 

.06 

.02 

6.50 

60.00 

6700.00 

4000  00 


(C) 
$     3.64 
1.10 
43.00 
.104 
.016 
2.15 
SLOO 


.017 
6.70 
80.00 
7100.00 

ssoo.oo 


(D) 

$     240 

2.00 

4«^ 

.00 

.03 

2.10 

•1.00 

.05 

JOS 

7.00 

85.00 

8000.00 

2000  00 


(S) 
$    4.60 
2.00 
87.00 
.11 
.02 
2.85 
84.00 
.066 
.083 
7.10 
35.00 
7800.00 
2600.00 


(F) 
$    2.80 
2.00 
41.00 
.10 
.030 
2.25 
32.00 
.066 
.02 
7.00 
23.00 
7060.00 
2070.00 


(Q) 
$    1.66 
2.76 
48.25 
.108 
jOS» 
2.15 
30.80 
.068 
.022 
6.71 
86.00 
8734.00 
2200.00 


(H) 
$     8.60 
1.50 
46.00 
.OM 
OtT 
2.80 
82.30 
.068 
.038 
7.15 
85.00 
9000.00 
3600.00 


(I) 

$    6.00 

5.00 

54.00 

.06 

.04 

210 

42.00 

.06 

.034 

&76 

60.00 

6800.00 

8400.00 


CONTaa  TNI  NIAIIST  fCA  OTFKI 

tAN  MANCISCO 

400  Alobomo  Str««t 

Klendik*  2  1616 
OAKIANO 

2400  f«roUo  Str*«f 

HI  901*  0770 
MKKILIT 

90a  Oilman  S>r*«i 

lAndKOp*  5-4277 
iMStYVIUI 

459S  Morton  Street 

riodmont  1334 

DAIY  CITY 

2293  Jwnlparo  Svrro  Stvd. 
DC  lowor*  343* 
8AN  JOtI 

790  Stecklert  Av»nu« 
KAIIord  M70 


I 


•  MAIL   COUPON    NOW!  • 

■  Pacific  COMI  Asftresau-*.  Isc.  J 
g  400  Alabtm*  Sir««f,  &an  Fr*nciH.rt,  f  «!irt>rnia  g 

'  Wichoui  ubliKAlioii  H«'*)*  *^n<^  "■' ■'""i'*"  ! 

I  tnfomi4iion  about '(^ontci"  buil4«e(t.  g 

:  i 

•  NAME  5 

I  • 

•  ADDRESS , .  5 

■  ■ 

•  CITY STATF • 


Pacific  Coast 

Aggregates,  Inc 


PACE  6 


DAILY    PACIFIC    BUILDER 


FRIDAY.  JUNE  6.  1947 


ll 


1578  Po«t:   owner.   Iwa«aki; 
contractor.  Chaa  Ylck;  motoni. 

60eS  19tb  St  Eucalyptus;  owner. 
Col  City  Preaby  Church;  contractor, 
Cent  Elect   Co;   temporary  saws 

6M4     1823  Sutter  St;  owner,   '. 

contractor,  G  Q  Elect  Co;  2  outlets; 
1   awitch :  fire   repair. 

«066  2801  23rd  St;  owner,  Perro; 
contractor,  Q  O  Elect  Co;  fire  re- 
pairs. 

fl»«6    86  Maynard  St :  owner,  

contractor,   G   Q  Elect   Co;    fire    re- 
pairs. 

e»67  »66  Market  St;  owner,  St 
Francis  Theatre;  contractor,  M 
Schimetschek ;  temporary  outside 
light. 

9M»     467    6th    Ave;    owner,    

contractor.     Veteran^     iFIoor     SerV; 
special   equipment ;    sander. 

0060  470  Arch  St;  owner,  Valaris 
&  Valaris;  contractor.  Cent  Elect 
Const  Co;   temporary  saws. 

6970  2023  29th  Ave;  owner.  Ram- 
bo;  contractor.  Cent  Elect  Const  Co; 

1  plug. 

•971  2604  Srd  St;  owner,  Mills 
Const :  contractor,  Cent  Elect  Const ; 
alterations. 

6972  601    2nd    Ave;    owner,    ; 

contractor.    Cent    Elect    Const    Co; 

2  plugs ;    motors. 

6973  1435  Fillmore;  owner,  Shlrar 
Young;  contractor,  Cent  Elect  Const 
Co;  6  outlets;  motors. 

6974  6  LeRoy  Place;  owner.  Har- 
dy; contractor,  Malm  -  Welter;  1 
outlet ;   1   plug. 

6975  1098  Jackson;  owner,  Mutual 
Groc;     contractor,     Malm- Welter;     3 


outlets;  1  plug. 

6976  762  Fulton  St ;  ouTier,  Acme 
Brewery ;  contractor,  Weber  -  Con- 
roy;    temporary  filling   machine. 

6977  &W  cor  Lombard-Broderlck; 
owner,  Texaco  Oil  Co;  contractor, 
Weber-Conroy ;  12  outlets;  3  pluys; 
overhead   service. 

6978  Civic  Auditorium;  owner, 
Rotarians;  contractor,  Weber-Con- 
roy; hook  up  phone  booths. 

6979  1755  O'Farrell;  owner.  Cren- 
Ishaw;  contractor,  Bylngton  Electric; 

1  branch  circuit ;   motors. 

9980  2226  Clay;  owner,  Minettl; 
contractor,  Bylngton  Elect;  1  plug; 
correct  faults. 

6981      2235    I^guna :    owner.    Apt; 

contractor,    Bylngton    Elect;    motors. 

...6082..    1614    Geary;    owner,    Brown; 

contractor,    Bylngton   Elect ;    motors. 

6983  SCO  O'Farrel;  ovner.  Film 
Row ;  contractor,  M  Schimetschek ; 
alterations. 

6984  1255  California  &t;  owner, 
Red  Cross;  contractor.  M  Scnimet- 
schek ;   alteration."?. 

6985  3266  Buchanan ;  owner,  Fred 
&  Jim;  contractor,  M  Schimetpchek ; 
alterations. 

6986  663    Bush    St;    owner,    

contractor,    Scott    Sign    Service    Co; 
sign. 

6987  835  Market  St;  owner.  Em- 
porium- contractor,  Chas  A  Lang- 
lals;  wiring  permit  month  June. 

6988  2731  •  37th  Ave ;  owner,  Ze- 
linski;  contractor,  J  K  Herzog;  3 
outlets;    2    plugs. 

6989  1410    15th    ^t ;    owner,    John- 


son;   contractor,   C^ey  Elect   Co;   4 
outlets;  4  plugs. 

0900  Market  St;  owner,  W  Coast 
Adve  Co;  contractor,  Spott  Elect 
Co;  sign. 

6091  4TI8I  Biryant;  owner,  Sun 
Adv  Co;  contractor.  Decker  Elect 
Const  Co;  4  outlets;  8  plugs;  6 
switches.  ^ 

6002  166  King;  owner,  Haslett 
Warehouse  Co;  contractor,  Decker 
Elect  Const  Co;   motors. 

6093  199  Ocean  Ave;  owner,  Wil- 
son Dry  Clean ;  contractor,  Ken- 
nedy   Elect    Co;    Install    meter. 

6004      706    Polk    St;    owner,     ; 

contractor,   O   G  Elect   Co;    fire   re- 
pairs. 


OAKLAND 


CUSSIFIEB  ADVEBTISING 

DMiUias  3  p.  u.  Day  Bafor*  laMrdon. 


Raici — 30c   lina;    25c  line 
5  or  inor«  inaaitiona. 
(Minimum  ordar  $2.) 

Phone  MArket  7110 


47686  3460  Woodruff;  owner,  L.  R 
Goodman  ;  contractor,  Goodman  •  al- 
terations;  fixtures.  ' 

47687  1607  63rd  Ave;  owner,  Clyc^^e 
Church;  contractor,  C  A  Langlais; 
fixtures. 

47688  3861  E  14th  St;  owner,  Tran- 
port  Motors;  contractor,  C  A  LAng- 
lais;   sign.' 

47680  841  Paloma  Avenue;  owner, 
Thrams;  contractor,  Fred  Schmits ; 
alterations. 

47890  1669  Jackson;  owner.  Hotel 
Lakehurst;  contractor,  Scott-Butt- 
ner;    25   fixtures. 

47691  1100  Underbill  Rd ;  owner, 
Lee  Dunham;  contractor,  'Scott  - 
Buttner;  alterations. 

47692  288  28th  St;  ovrner.  Mo- 
hawk Pet  Corp;  contractor,  Scott - 
Buttner;    outlets;    motors    switches. 

47603  106  35  Pippin  St;  owner.  C 
S  Spainhower;  contractor,  Para- 
mount ;    temporary    saws. 


1—    MISCELLANEOUS 


What  Is  YOUR  Pflrsonnd 
Problem? 

WE  Cim  Serve  Yoo 

Western  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS   -   Director 

Twenty  Yemn  i»  the  BuUdmg 

Induttwy 

WISTERN  PERSONNEL 
SERVICE 

(Aaaacy) 

Porm^tf  CUrital  Hsfmtnl  Burtim 

Tadmical  -  ProfaaaioaaJ  -  Commarcial 

2«  O'FAABELL  ST.  SUTFB  »02.» 

GAfiaU  IS17-1C18 


MEN  AVAILABLE 

ENGINEERS,  C.E..  ME ,  and  B.E. 
SUPTS..   COMMERCIAL  and  IND. 
SUPTS..  ROAD  and  GRADING 
SUPTS.,  CARl'ENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFl'SMEN,   ALL  TYPES 
bURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,  TIMEKEEPERS 
SALESMEN.    Building   Materials 
A   complete   library  of   capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY   is  designed  for  tlie 
Building  Industry 


— TOWINQ    and    BARQE    WORK— 
Call  Bill  Atthowe,   SU.   o543;   Pier  S 

(tl) 


I-—    MISCELLANEOUS 


REPRESENTATION  of  factories 
manufacturing  Industrial  and  con- 
struction Items  being  sought  by  a 
group  of  men  experienced  in  con- 
tracting and  engineering  fields. 
NORTHERN  CALIFORNIA  terrl- 
tories  desired.  Box  63,  Dally  Pacific 
Builder.  (g/g) 

2—     HELP  WANTED 


DRAFTSMAN,  experienced  In  or- 
namental and  misc.  bronze  work  de- 
tailing for  local  manufacturing  plant 
Beply  stating  experience,  age  and 
salary  expected.  Box  64,  c/o  Daily 
Pacific  Builder.  s/io 


DRAFTSMAN  WANTED.  Thor- 
oughly familiar  with  road  work,  cross 
sectioning,  mass  diagrams  and  earth 
work  computationa  Wtork  located  at 
Redding,  Calif.  Barrett  A  Hilp,  918 
Harrison  St.,  San  Francisco.  6/11 

4— EQUIPMENT  FOR  SALE 


1  Model  D  HANDI  CRANE,  1 880-cu. 
ft.  WORTHINGTON  COMPRKSSOR. 
portable.  R  W.  Read*  ft  Co.,  ASh- 
berry  1616. 6/6/47 

FORDSON  TRACTOR.  DOUBLE 
DRUM  HOIST,  RUBBER  TIRES 
Phone  YUkon  6-2812.  6/6 


6— MATERIALS  FOR  SALE 


&TE.EI.  SHEETft 
No.  24-Ga.,  24x132   inches,  painted. 
Can  also  be  cerrugated.  Call  JUnlper 
6-0362.  6/11 


STEEL 


SHEETS,  18  gauge;  hot  rolled, 
Hmouth  finish,  20  ga.  cold  rolled, 
deep  drawing  quality,  fabri- 
cated to  your  requiremcntK. 
PLATES,  3/16  and  heavier; 
structural  and  bar  nize  anglen, 
channels,  flatn,  roundn,  beamA. 
Available  «.t  8sn  Francisco  Ware- 
house base  price,  F.Q.B.  carrier, 
Oakland 

INDEPENDENT  IRON 
WORKS.  Inc. 

8th  and  Pine  Sts.,  Oakland.  Cal. 
Phone:    TEmplebar  OMO 


DUMP  TRUCKS.  18  International 
Model  K-8.  6-wheel  drive  «-yd.  bodies. 
average  10  M  miles  on  each,  six  at 
S3,280,  sfven  at  $3,600.  Will  sell  sing- 
ly or  In  fleet.   Call  McComlsh,  SUtter 

(C/9) 


e^MATERL\LS  FOR  SALE 

TO  ALL  CONTRACTORS 
23^ -Gauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  m\Mm»;  imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Drumm 
8t,  San  Prandsco  11.  Phone  OA.  S196. 
(6/lfl> 

AVAILABLK     VOH     IMMSDIATV 

DBLIVERT.    a    limited    quantity    of 

M  -gauge  oomigated   ALUMINUM 

«HEJCTS,  standard  dimension.  Phone 

At.  Crandall.  SUtter  ia«&  (If) 

Corrugated  ALUMINUM  SHEETS. 
19  gauge,  .086-in.  4ftHx96-in.  Alu- 
minum Products  Co..  824S  16th  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 


PLYWOOD 

Mahogany,  Birch,  Fur 
Any  Sise  and  Grade 

Three  Weeks'  Ddivery 

Lumber 

Any  Sm^  Kind  and  Grade 

Can  U«  for  Special  Boy* 
OAK   FLOORING 

ASSOCIATED 
CONTRACTORS*  SERVICE 

1151    Sutter   St.,   San    Francisco  9 
PRosppct  4.^00  or  2800 

7— EQUIPMENT  FOR  RENT 


Ford  TRUCK,  i^-ton  12-ft.  bed 
LirMBER  ROLLER,  side  winches 
Call   TWlnoaks   Rl«l  (tf) 


NKW  (.^AVBttMLLAft  P-T,  wltb 
hjrdraullc  angledoser  and  double 
drum  La  Toumeau  power  unit,  fully 
operated  and  maintained.  Phone  VA- 
lencia  B006. tf 

MODEL  25  NORTHWIDST  BACK^ 

HOE  SHOVEL  ROSENBIOU}  BROS. 

(GRADING    CO.,    12    Oak    Orore    St, 

•San  Francisco.  Phone  DO.  4790. 

12~FOR  SALE  OR  RENT 


IMMEDIATE  DKLIVERY:  a/16-ln. 
Plyscord  10c  ft ;  4x12  to  16  Fir  Plank- 
ing. 167.50  MBM.  Complete  stock  of 
Redwood.  LUMBER  TERMINAL 
CO.,  2000  Evans  Ave. ;  VAIencIa  4100. 

(6/12) 


INTERNATIONAL  T.D.  1«  TRAC- 
TOR, ll-ft  6-ln.  Angledoser.  10-12 
yd.  Scraper.  Phone  Jim  Chllcote  Rich- 
mond 70SA  daya  2878  evenings  or  be- 
fore 8  a.  m.  Write  to  3  S.  23rd  St. 
Richmond,  Oallf.  «/10 


Offidal  Proposal 

NOTICE    TO   CONTRACTORS 


Subject  to  conditions  prescribed  by 
the  undersigned,  sealed  bids  are  in- 
vited for  the  construction  of  approx- 
imately 1,950  feet  of  underground 
electric  ducts  and  manholes  in  the 
vicinity  of  Agricultural  Hall  on  the 
Berkeley  campus  of  the  University 
of  California.  Bids  will  be  received 
until  2:00  P.  M.,  June  10,  1947.  Plans, 
specifications  and  Information  will 
t>e  available  at  the  cashier's  office, 
103  Administration  Building,  Univer- 
sity of  California,  Berkeley,  Califor- 
nia. A  deposit  of  ten  (|10.00)  dol- 
lars is  required  for  each  set  of  plans 
and  specifications  isued.  Right  to 
reject  any  and  all  bids  is  reserved, 
^gned: 
THE   REGENTS   OF  THE 

UNIVERSITY  OF  CALIFORNIA 

(May  28,  29,  June  2,  3. 
4,    5,    6.    9.    10,    11,    1947) 


470M  11600  ('oothiil  Blvd;  owner, 
C  Andrews;  contractor.  Paramount; 
new    Installation. 

47695  540  Alcatraz  Ave;  owner, 
Ratcltffe;  contractor,  Cal  Elec-  4 
outlets;  9  plugs;  4  switches. 

47696  899  40;  owner,  Toscana  Bak- 
ery; contractor,  T  L  Rosenberg;  al- 
terations. 

47697  4236  Gilbert  St ;  owner.  Rose ; 
contractor,  T  L  RosenbeJ-g;  outleta; 
alterations;    plugs;   switches. 

47698  6338  B'way  Terrace;  owner, 
Tard;  contractor,  T  L  Rosenberg; 
alterations ;    overhead    service 

47699  2927  Market  St ;  owner.  Mar- 
tin Gymnasium ;  contractor,  T  L 
Rosenberg;    outlets. 

47700  730  Market  St;  owner,  Mkt 
Laundry  Co;  contractor,  T  L  Ros- 
enberg;   motors 

47701  860  52nd  Ave;  owner,  Clo- 
rax  Chemical  Co;  contractor,  T  L 
Rosenberg;    motors. 

47702  4901  E  12th  St;  owner,  Pac 
Rubber  Co;  contractor,  T  L  Ros- 
enberg;   motors. 

47703  6611  Shattuck  Ave-  owner, 
Harold  Grant  Pudleiner  ir;  con- 
tractor. College  Ave  Elec;  altera- 
tions. 

47704  5801  Rosal  St;  owner,  G  F 
Warren ;  contractor.  College  Ave 
Elec ;    alterations. 

47705  3422  Fruitvale  Ave;  owner, 
Golden  State  Theatr  Circuit;  con- 
tractor, Matson  JBlc  Equip  Co ;  plugs ; 
motors. 

47706  ,1528  Trestlfe  Glen  Ave; 
owner,  M  Friedman  ;  contractor,  Max- 
well Hdw  Co;  28  fixtures. 

47707  6623  Outlook;  owner,  Rahles 
contractor,  Johnston  Elec;  tempor- 
ary   saws. 

47708  1648  53rd  Ave;  owner,  L 
Daise;  contractor,  Johnston  Elec; 
fixtures. 

47709  1645  53rd  Ave;  owner,  L 
Daise;  contractor,  Johnston;  fix- 
tures. 

47710  3907  Huntington;  owner,  S 
J  Dowling;  contractor,  Johnston 
Elec;   outlets;   plugs;   switches. 

47711  3247  E  14th  St;  owner,  J-  B 
Peterson ;  contractor,  Harer  Furnace 
&  Supply  Co;  new  installation. 

47712  6332  MacArthur;  owner,  Gil- 
more,  contractor,  Harer  Furnace  & 
Supply  Co;  new  installation. 

47713  2656  E  27th  S*;  owner,  Paul 
Hunter;  contractor,  Harer;  new  in- 
stallation. 

47714  3821  B'way;  owner,  Peabody 
Motors;  contractor,  Americaii  Neon 
Displays;   sign. 

47715  3858  Grove  St ;  owner,  Grove 
St  Fuel  A  Ice  Co;  contractor,  Amer 
Neon  Displays ;  sign. 

47716  7301  MacArthur  Blvd;  own- 
er, Payless  Cleaners;  contractor, 
Amer    Neon    Displays-    sign. 

47717  412  12th  St;  owner,  De 
,Laver  News  Agency;  contractor. 
.Amer  Neon   Displays ;   sign 

47718  162  Grand  Ave";  owner, 
Eastman  Tag  &   Label  Co;   contrac- 


POSITIONS   OPiN 

8-782— DESIGNER,  with  decree  tn 
C.E.  and  exper.  in  mechL  deaign 
where  emphasis  has  been  on  stnictL 
elements.  f400  month.  Also  an  elec- 
trical designer,  pref.  with  Ph.D.  de- 
gree. Salary  open.  North.  California. 
S -801— SHOP  MGR,  exper.  oxecuUve, 
to  supervise  elec.  motor  repair  shop 
and  sell  new  and  used  motors.  Salary 
open.  East  Bay. 

S- 77+— CONTAINER  ENGR..  30-46 
years,  with  exper.  designing  shipping 
crates  and  cases.  Requires  sales  per- 
sMiality.  1400  month  to  start.  San 
Francisco. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

fAgMicy) 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

GAHM4  fl4l 


tor,   Amer  Neon   Displays;   sign. 

47719  4221  E  14th  St;  owner,  Clan- 
cey's  Color  College;  contractor,  Am- 
erican Neon ;  sign  . 

477720  1403  Foothill;  owner,  Gold- 
iron  &  Peeples;  contractor,  Amer 
Neon    Disp;    sign. 

47721  22  &  B'way;  owner  B'way 
Bowl;  contractor,  Amer  Neon  Disp; 
Sign  . 

47722  1674  7th  St;  owner.  Sav-A- 
Lot  Market;  contractor,  Marelco  Inc 
alterations. 

47723  3536  Telegraph;  owner,  J  E 
VoLsinet;  contractor,  Ace  Elec  Sign; 
sign. 

47724  5518  Telegraph ;  owner, 
George  Klght ;  contractor,  Aoe  Elec 
Sign   Co;   sign. 

47725  9407  MacArthur;  owner.  D 
Astone;  contractor.  Ace  Elec  S^lgn ; 
sign. 

47726  8415  E  14th  St;  owner*  B 
Severin ;  contractor.  Ace  Elec  Sign ; 
sign. 

BERKELEY 

68375  2072  Addison  St;  owner,  R 
Roelse;  contractor.  Nelson  Neon  Co; 
1  sign. 

68876  1409  Delaware;  owner,  Frank 
Centaxo ;  contractor,  St  Francis  Elec- 
tric; 3  outlets;  3  switches;  3  fixtures; 
3  plugs ;  1  circuit 

68377  2236  San  Pablo  Ave;  owner, 
Harry  Backstun  Jr;  contractor.  Bea- 
con Neon  Service;  1  sign;  8  trans- 
formers. 

68378  2236  San  Pablo  Ave:  owner, 
Harry  Backstun  Jr;  contractor,  Bea- 
con Neon  Service;  1  sign;  8  trans- 
formers. 

68379  23  Parnassus  Ct;  owner,  R 
Cuppo ;  contractor,  Dacy  Construction 
Co;  temfKirary  service. 


QUfCfC     DflfVfJiy     FROM     STOCK     PA^IS 


. . .  occupy  minimum  area . . .  sisas  from  4-  to 
8-ioot  diameters.  Weldad  steal  construction 
with  haavy  pip*  columns  and  railings  assura 
adaquata  strength,  while  non-skid  checkered 
Btaal  traads  provide  safety.  ARISTON  Spiral 
STAIRS  are  easily  aractad  in  new  oi  existing 
buildings  byyour  woikaaan  or  our  machan- 
ics.  Write  or  phone  for  oomplata  information. 


Michel  &  Pfeffer  Iron  Works,  Inc. 

KINNITH  OPIS,  Manager  V/*c.  aad  Oraammolal  DiriMioa  » 

Tenth  and  Harrison  Streets,  San  Francisco  3,  California 
Talaphona  MAzkat  8966 


0m\i^  Pacific  IHuilder 

S>iiH>iuTK>S    LARGEST    CONSTRUCTION    DAILY    IN    TH§    WiST 


SECTION    TWO 


FRIDAY.  JUNE  6.  1947 


PAGE  9 


New  Home  Electrical  Marvel 


A  house  designed  for  modem 
living  is  the  new  home  of  Mr. 
and  Mrs.  Richard  Walberg,  16 
Spruce  Street,  San  Francisco.  Be- 
cause of  well-planned  li|;hting  and 
full  use  of  electrical  convenienci^s, 
it  is  an  outstanding  example  of 
the  functional  home  built  for  ut- 
most comfort  and  utility. 

Besides  providing  for  the  desir- 
ed electincal  installations,  Archi- 
tects J.  Francis  Ward  and  John  S. 
Bolles   encountered    an    interesting 

f)roblem  presented  by  an  L-shaped 
ot.  The  lot  slopes  steeply  to  Pa- 
cific Avenue,  overlooking  the  San 
Francisco  Presidio,  with  a  front- 
age of  45  feet  and  a  depth  of  100 
feet.  At  the  top  is  the  arm  of  the 
"L",  on  a  strip  12  by  80  feet  ex- 
tending to  Spruce  Street.  There 
was  a  height  limitation  on  the  loof 
line  of  36  feet  above  Pacific  Ave- 
nue. 

213  Electrical  Outlets 

The  architects'  solution  was  a 
house  designed  on  three  levels, 
with  the  entrance  at  the  top  of 
the  lot,  approached  by  a  stone- 
walled drive  from  Spruce  Street, 
and  the  service  entrance  at  the 
bottom  on  Pacific  Avenue. 

On  the  top  level  are  the  living 
room,  den,  guest  room,  dining 
room,  kitchen,  dinette,  laundry  and 
garage.  A  short  flight  of  8tain> 
leads  down  to  the  master  bed- 
room with  adjacent  dressing  room 
and  bath,  the  bedroom  of  the  own- 
ers* young  son  Richard,  with  con- 
necting bath,  and  an<  bpen-air 
patio.  The  maid's  bedroom  and 
bath  has  entrance  from  the  service 
stairway. 

The  utility  room  on  the  lowest 
level  has  provision  for  a  workshop 
with  power  tools  and  the  son's 
electric  train  in  addition  to  the 
furnace  and  other  equipment. 

Ideally  wired,  ancl  constructed 
in  every  detail  with  thoroughness 
arid  care,  the  Walberg  house  will 
still  be  modern  many  years  hence, 
a  credit  to  its  builders  and  a  source 
of  pride  to  its  owners.  To  say  t»ar 
it  has  no  fewer  than  213  electricaJ 
outlets  and  plug  receptacles,  .serv- 
ed by  46  circuits,  gives  an  idea  of 
how  thoroughly  the  house  has  been 
design^ed  for  electrical  living,  not 
only  now  but  for  the  future. 
Includes  Intercom 

Electrical  conveniences,  person- 
ally selected  by  Mrs.  Walberg, 
contribute  to  ease  of  living  every- 
where in  the  house.  Mr.  Walberg, 
of  the  construction  firm  of  Swiner- 
ton  and  Walberg,  was  the  builder. 
The  wiring  design  was  laid  out 
by  Harold  A.  Wright,  consulting 
engineer  engaged  by  Architects 
Ward^and  Bolles.  and  the  installa- 
tion was  by  Victor  Lemoge. 

The  first  evidence  of  the  Wal- 
berg's  planning  is  automatic  op- 
eration of  the  garage  door,  con- 
trolled by  a  magnetic  signal  at 
the  touch  of  a  button  on  the  dash- 
board as  the  car  enters  the  drive- 
way. The  magnet  that  closes  the 
circuit  is  sunk  in  the  concrete 
driveway. 

Many  steps  are  .saved  by  voice 


intercommunication  equipment 
wirea  throughout  the  houaa.  Mas- 
ter stations,  wnich  permit  initia- 
uon  ui  calls,  are  located  in  the 
Kitchen,  living  room,  den,  master 
oeuruum,  son  s  bedroom,  and  uas«- 
raent  workroon^  Auxiliary  sta- 
tions are  located  at  the  Irunt  door, 
in  the  guest  room,  and  in  the  sar- 
vant's  bedroom.  Conversations 
with  the  latter  three  stations  must 
be  initiated  at  one  of  the  master 
stations.  The  equipment  consists 
of  near  grilled  speakers  set  flush 
in  the  wall  and  selector  switches 
in  panels  labeled  with  the  names 
of  the  stations. 

L  lira- Violet  Heat 

The  heating'  is  by  automatic  hut 
water  boiler  with  convectors  in 
the  rooms  partially  recessed.  The 
gas-fired  boiler  is  electrically  con- 
trolled and  required  a  .special  cir- 
cuit. The  son's  bedroom  has  an  in- 
direct heating  ^system  with  fan, 
the  air  being  warmed  by  passage 
over  hot  water  coils,  and  conduit 
and  a  switch  were  provided  for  fu- 
ture installation  of  a  Westing- 
houMe  Precipitron.  This  will  re- 
move dust  from  the  air  by  elec- 
tronic precipitation  before  the  air 
is  circulated  to  the  room. 

Another  measure  for  cleanliness 
and  health  is  the  installation  in 
the  bedrooms  of  germicidal  lamps 
producing  ultra  -  violet  radiation. 
There  are  mounted  above  eye  level 
inside  shields  that  prevent  ex- 
posure of  the  occupants  to  the  di- 
rect rays. 

Five  Telephones 

For  quick  warmth  on  chilly 
mornings,  ultra-violet  sun  laniM 
are  installed  flush  in  the  ceiling  of 
three  bathrooms,  over  the  wash 
basin  in  two  and  over  the  tub  in 
the   other. 

The  kitchen  's  a  model  of  con- 
venience. Designed  for  ample 
working    space,    it    has   long    food 

Preparation  counters  lighted  both 
y  fluorescent  lamps  concealed  be- 
neath the  cabinets  and  by  panels 
of  glass  blocks  in  the  wall  to  ad- 
mit daylight.  Additional  light  on 
the  work  cents  is  provided  by  spot- 
lights recessed  in  the  ceiling.  In- 
stalled under  the  cabinets  is  plug- 
in  strip  for  unlimited  use  of  small 
electrical  appliances.  Between  the 
kitchen  and  dining  room  is  a  but- 
ler's pantry  with  auxiliary  sink 
and  additional  work  counters  pro- 
vided with  convenience  outlets.  An 
outlet  near  the  ceiling  wa.s  pro- 
vided for  an  electric  clock. 

The  main  sink  is  equipped  with 
a  General  Electric  garbage  DIs- 
posall.  The  range  is  vented  and 
theiv  is  a  fan  driven  by  a  quarter 
horsepower  motor  for  removing 
fumes.  A  one  inch  conduit  with 
thr«e  No.  6  wires  was  laid  for  the 
electric  ran^e.  A  kitchen  desk  is 
equipped  with  a  telephone.  Alto- 
gether there  are  five  telephone 
outlets,  the  others  being  in  the 
guest  room,  master  bedroom,  son'p 
bedroom,  and  at  a  wall  desk  in  the 
socoad  floor  hallway: 

Off  the  kitchen  is  the  laun- 
dry, in  which  the  automatic  wa.sh- 


ing  machine  will  later  ba  matclied 
by  an  elsctric  drier.  Opening  from 
the  laundry  is  a  large  built-in 
home  freescr  witii  wide  storage 
shvives  and   full-length  doors. 

Not  the  leaiti  of  the  electrical 
features  of  the  Walberg  home  is 
the  lighting,  which  was  desigoed 
to  contribute  to  the  room's  spac- 
iousness, accent  their  baauty,  and 
provide  adequate  levols  of  illumi- 
nation for  all  saeing  tasks. 

White  fluorescent  lamps  in  flush 
trotfen  with  wide  spread  Holo- 
phane  lenses  have  been  employed 
throughout,  supplemented  by  nu- 
men)us  inset  pinholf  spotlights. 
In  the  master  budro«>ni,  tipot lights 
on  either  sKle  of  the  bed  cast 
beams  at  an  angle  for  comfort- 
able reading  in  bed.  Similar  read- 
ing lights  are  installed  over  the 
bed  and  over  m  couch  ip  ihe  son's 
room.  The  full  wall  inirmr  of  the 
dressing  room  is  lighted  on  three 
sides  by  white  fluorescent  lamps 
in  coves.  The  shower  stall  lignt 
is  enclosed  in  a  waterproof  glob*;. 
Switchsa  aUst 

Pin-hole  spotlights  are  used  at 
each  end  of  the  fluorescent  until 
over  the  dining  table  to  accent 
the  table  setting.  Th«re  is  a  spot- 
light to  light  the  music  on  the 
grand  piano  in  the  living  room, 
and  another  over  the  card  table  la 
the  den.  A  built-in  bar  in  the  den 
is  equipped  with  fluorescent  light- 
ing, hot  water,  and  a  remotely 
controlled   refrigerator. 

All  closet  lights  are  opt-rated  by 
door  switches.  There  are  numerous 
three  and  four-way  switches.  All 
wall  switches  are  of  the  mercury 
type,  which  are  silent  and  can 
never  wear  out.  A  drop  of  mercury 
rolls  into  place  to  make  electrical 
contact  when  the  lights  are  switch- 
ed on.  When  lights  are  off,  the 
switch  plates  are  visible  in  the 
dark,  lighted  by  small  neon  glow 
lamps.  At  the  front  door  is  a  key- 
hole light.  Th*  driveway  is  lighted 
by  incandescent  lamps  set  into  the 
stone  wall,  and  the  house  number 
in  the  end  of  the  wall  is  lighted. 
Prerludew  Ohfiolearence 

One  of  the  giH>d  features  of  the 
wiring  is  the  use  of  Class  1  circuit 
breakers  in  place  of  fuses.  There 
are  three  panels,  the  main  one  in 
the  batiement  having  8  circuits 
and  those  on  the  first  and  second 
floors  12  and  26  respectively.  The 
distribution  circuit  tn  No.  12  or 
larger,  carried  in  flexible  steel 
conduit  and  metallic  tubing.  Ilie 
main  feed  is  underground  and  con- 
hists  of  .3  comiuctor  No.  4/0  wire 
insulated  with  varnished  cambric 
and  .sheathe<l  in  lead.  This  excep- 
tionally heavy  feed  provides  ca- 
pacity for  future  additional  elec- 
trical appliances  and  lighting.  The 
house  has  12*.'  outlets,  84  plug  re- 
ceptacles, and  U4  switches. 

With  such  wiring  and  with  the 
eareful  attention  given  to  all  the 
other  details  of  the  house,  it  is 
certain  not  to  become  electrically 
"outgrown"  in  any  near  future,  as 
is  the  fate  of  too  many  houses 
now  being  buit. 


ASPHALT  ROOFING  IS 
AT  ALL-TIME  RECORD 


WASHINGTON.  —  Shipments  of 
asphalt  roofing  established  an  all- 
time  high  of  six  million  squares  in 
April,  according  to  preliminary 
figures  released  today  by  the  bu- 
reau of  the  census.  Shipments  in 
April  were  almost  900  thousand 
squares  more  than  in  the  corre- 
sponding month  of  last  year,  750 

thousand  squares  greater  than 
March  .shipments,  and  200  thou- 
sand squares  above  shipments  in 
January,  1947,  the  previous  peak. 
Shipments  of  asphalt  sidings  in 
April  amounted  to  463  thousand 
squares,  a  slight  increase  over 
March  but  an  18  per  cent  gain 
over  shipments  in  tne  correspond- 
ing month  of  last  year.  Shipments 
of  saturated  felt  rose  slightly 
above  the  MaVch  level;  30,277  tons 
were  8hipt)ed  in  April  compared 
with  28,408  tons  in  March,  a  gain 
of  7  per  cent. 

1 

INSURED  $10  BILUON 

WASHINGTON.  —  The  federal 
housing  administration  has  now  in- 
sured more  than  $10  billion  of  loans 
under  various  phases  of  its  pro- 
gram, it  was  announced  today  by 
Raymond  M.  Foley,  FHA  commis- 
sioner. More  than  half  of  this 
amount  has  been  repaid  or  amor- 
tized, he  said. 


TEC  Labs  Develop 
New,  Better  Uses 
For  Wood  Products 

WASHINGTON.— Research  fa- 
cilities for  the  lumber  and  wood 
using  industries  and  other  indus- 
trial u^rs  of  wood  are  described 
in  a  new  publication  released  todsy 
by  the  Timber  Engineering  Com- 
pany, an  affiliate  of  the  National 
Lumber   Manufacturers  Assn. 

Investigations  in  TEC's  wood 
products  development  laboratory 
include  such  developments  as  lam- 
inated industrial  parts,  quick  set- 
ting room  temperature  adhesives, 
cigarette  bum-proof  and  alcohol- 
proof  furniture  tops. 

The  company's  chemistry  labo- 
ratory deals  in  wof>d  chemistry, 
incluaing  problems  pertaining  to 
pulp,  nla.stics,  wood  sugar,  lignin 
and  otner  wood  derivaties. 

Special  attention  is  given  to 
utilising  wood  waste.  Present  in- 
vestigations on  hardwood  waste 
show  a  wide  range  of  promising 
new  commercial  products,  accord- 
ing to  Carl  A.  Rishell,  director  of 
research. 

# 

A  petition  is  being  circulated 
in  Baat  Ely  to  determine  if  a  sew- 
er systam  is  favored  in  that  area. 


CREEDON  ESTIMATES 
HOME  BUILDING  AT 
A  MILLION  IN  *47 


WASHINGTON. —At    l«Mi    1,- 

000,0(N)  dwelling  units  of  all  types, 
of  which  al>out  7f>0,tK)0  will  be  new 
permanent  homes,  will  be  com- 
pleted this  year  if  controls  on  res- 
idential construction  are  continued 
for  a  few  more  months.  Housing 
Expediter  Frank  R.  Creedon  said 
Friday.  It  will  be  Um  best  year 
on  housing  completions  since  the 
middle  twenties,  he  added. 

"This  is  the  first  time  itaw*  I 
was  appointed  housing  siptillsi 
last  December  that  I  have  been 
willing  to  make  a  statement  as  to 
the   number  of   houses  that   I   ex- 

Sect  to  be  built  this  year,"  Cree- 
on  said.  "As  an  engineer.  I  have 
been  interested  in  facts,  not  guess- 
es. I  now  have  sufficient  facts  In* 
fore  me  to  base  an  estimate — not 
a  prediction  —  on  the  number  of 
houses  that  will  be  made  ready  for 
occupancy  in  U>47." 

# 

EXPAND  MEMBERSHIP 


WASHINGTON.— The  commun- 
ity builders  council  of  the  Urban 
Land  Institute,  previously  limited 
to  twenty  f>ur  of  the  outsUinding 
land  developers  in  the  countrv,  is 
optatoff  its  membership  to  all  those 
responsibly  engaged  in  land  de- 
velopment, flgwid  Mott,  execu- 
tive director  of  the  Institute,  an- 
nounced today. 


Use  of  Underground  Cav 
\ltal  Industries  Gets  Enj| 

WASHINGTON.— "Protective  Cob 
are  expected  to  crop  up  increatiingly  i 
and  engineers. 

They  describe  a  new  science  in  < 
gtouad  caverns  for  locating  essential 
Attention  has  been  turned  on  the 
of  mines  ordered  by  the  U.  S.  Army 
corps  of  engineers  and  a  private  ♦ 
e-igineer,  Guy  B.  Panero  of  New 
York  City. 

Head  of  the  Guy  B.  Panero  en- 
gineering firm,  the  New  lorkef 
h«s  been  retained  to  complete  a 
$150,000  survey  of  the  man-made 
ciiverns. 

Review  Past  Plans 

Panero  has  emphasized  three 
new  approaches  to  architectural 
proMems  brought  about  by  the  de- 
c:£ion  to  study  underground  plant 
sites.  These  will  prove  essential 
in  any  completed  plans,  he  said: 

I — Wider  use  of  new  materials. 

2 — Use  of  new  methods  of  con- 
struction. 

:i — Use  of  a  new  structural  ap- 
proach to  construction. 

He  adds  this  note  of  warning: 
a.iy  past  plans  held  over  from  pre- 
war days,  that  any  individual  in- 
djstrialist  might  now  consider, 
s'lould  be  re-studied  carefully  to 
take  advantage  of  specialized 
knowledge  gaineid  by  the  advanced 
eigiTief*ring  studies. 

Previous  surveys  on  the  avail- 
ability of  mines  for  the  location  of 
e.sseiitial  plants  have  provtHl  the 
n»:ed  for  additional  investigations 
io  this  field,  Panero  said.  All  vital 
ij<dustries  are  being  given  coii- 
s 'deration  as  the  new  studies  move 
f'Tward,  he  explained.  Several  ad- 
d.tionul  consultants  have  befen 
placed  on  his  staff  to  assist  in  the 
work.  Complete  analysis  of  ail 
technical  problems  involved  is  plan- 
ned. 

This  "protective  engineering''  (n- 
"protective  c  onstruction"  as  the 
army  designates  it,  marks  a  new 
beginning,  an  important  phase  of 
engineering  work  wnich  will  have 
to  be  recognized  and  taken  up  by 
industry,  Panero  declared. 

His  background  fits  him  for  such 
i.n  undertaking.  He  has  studied 
a  id  reported  to  American  officiate 
o  I  underground  installation  of  fa<'- 
toi-ies  in  Sweden,  Germany  aiid 
F  ranee.  Some  of  these  were  v\ 
operation  as  early  as  1938. 

According  to  Lieut.  Gen.  R.  A, 
V»  heeler,  chief  of  engineers,  tuc 
** protective  construction"  program 
i..  t>eing  undertaken  to  develop  in- 
formation for  potential  protection 
of  essential  war  plants  against 
a'^rial  raids  such  as  wrecked  en- 
e  ny  industry  in  the  last  war.  The 
o  erall  program,  he  added,  will  en- 
tuil  investigations  in  both  this 
country  and  Europe,  and  will  in- 
clude cost,  as  well  as  technical 
<lita  on  existing  foreign  ur\/ier- 
g~^und  installations,  insofar  as 
\y  acticable. 

Natural  Caves  Out 

Considerations  in  this  country 
\v  11  be  directed  toward  existing 
n  ines,  such  as  gypsum,  copper, 
le  id,  zinc,  limestone,  marble,  salt, 
Bi  ndstone  and,  to  a  lesser  degree, 
oiher  typie  mines  scattered  over 
II.  If  the  48  states. 

While  military  secrecy  precludes 
detailed  announcement  of  results 
0^  surveys  made  to  date,  the  army 
d  i  say  that  the  availability  of 
ai  veral  hundred  million  square  feet 
o:  usable  underground  sites  in  e%- 
isting  mines  cAn  be  revealed. 

"The  cuir-snt  investigations," 
at  my  ad'!»«!  "will  be  to  determine 
tie  feasibility  and  cost  Af'con- 
.Mructing  and  operating  plants  and 
HI  irage  depots  in  this  type  of  un- 
d-  rground  site.  To  be  considered. 
u  mine  has  to  have  in  excess  of 
.'{'  ,000  squa>-  feet  of  usable  floor 
S)^ce,  a  t'tjf  height  of  not  less 
than  eight  feet,  and  u  reasonably 
le  'el  floor. 

"Natural  caves  are  not  being 
a  nsidered  at  this  time  as  they  arc, 
ir  general,  i-^latively  small,  irreg 
o'ar  in  ch.-.racter,  and  at  a  con- 
si  lerable  distance  from  suitable 
tr  insportation.  Because  a  major- 
it  •  were  formed  through  erosion 
h\  water  and  have  high  humidity, 
th»y  are  difficult  to  modify  for 
pi  mt  use." 

Make   Industrial   Study 

The  army's  statement  continues: 

'The  second'  type  of  site  to  be 
c«  nsidered  under  the  current  in- 
viKtigation  is  the  underground 
chamber  purposely  excavated  to 
suit  the  requirements  of  the  plant 
oj  storage  facilities  involved.  Thi!< 
tjpe  of  site  calls  for  an  invcsti- 
g:  tion  of  -Mflogical  formations 
b«'8t  adapte.1  to  this  purpo-e. 

"The  current,  over-all  program 
•t tails  the  potential  futu'^'  u«e  of 
at  y  new  construction  and  (onstruo- 
i(  n  methmls  that  may  be  dovelop«i: 
b>  the  corps  of  engineers  It  also 
ei  tails  an  above-ground  ar-'  on- 
d«  rgmund  compari«!>".n  n[  the  co»f, 
iTii.xtrurtion  and  operation  of  a 
domical  procf^'sing  plar.i,  Irv.i.- 
iniclarge  tanks  and  appurtenari'-r.. 
the  generation  of  large  amountJ*  of 
h'-st  and  noxious  gases,  and  hft  - 
lr»r  certain  eJCtlof-ive  haxards. 

The  same  '  m'  of  investlgati.tn 
all  be  followed  in  regard  t»  pr«}- 
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New  Home  Electrical  Marvel 


A  house  designed  for  modem 
living  is  the  new  home  of  Mr. 
and  Mrs.  Richard  Walberg,  16 
Spruce  Street,  San  Francisco.  Be- 
cause of  well-planned  lighting  and 
full  use  of  electrical  conveniences, 
it  is  an  outstanding  example  of 
the  functional  home  built  for  ut- 
most comfort  and  utility. 

Besides  providing  for  the  desir- 
ed electrical  installations,  Archi- 
tects J.  Francid  Ward  and  John  S. 
Bolles  encountered  an  interesting 
problem  presented  by  an  L-shaped 
lot.  The  lot  slopes  steeply  to  Pa- 
cific Avenue,  overlooking  the  San 
Francisco  Presidio,  with  a  front- 
age of  45  feet  and  a  depth  of.  100 
feet.  At  the  top  is  the  arm  of  the 
"L",  on  a  strip  12  by  80  feet  ex- 
tending to  Spruce  Street.  There 
was  a  height  limitation  on  the  roof 
line  of  35  feet  above  Pacific  Ave- 
nue. 

213  Electrical  Outlets 

The  architects'  solution  was  a 
house  designed  on  three  levels, 
with  the  entrance  at  the  top  of 
the  lot,  approached  by  a  stone- 
walled drive  from  Spruce  Street, 
and  the  service  entrance  at  the 
bottom  on  Pacific  Avenue. 

On  the  top  level  are  the  living 
room,  den,  guest  room,  dining 
room,  kitchen,  dinette,  laundry  and 
garage.  A  short  flight  of  stairs 
leads  down  to  the  master  bed- 
room with  adjacent  dressing  room 
and  bath,  the  bedroom  of  the  own- 
ers' young  son  Richard,  with  con- 
necting bath,  aTvl  an|-  ^pen-air 
Satio.  The  maid's  bedroom  and 
ath  has' entrance  from  the  service 
stairway. 

The  utility  room  on  the  lowest 
level  has  provision  for  a  workshop 
with  power  tools  and  the  son's 
electric  train  in  addition  to  the 
furnace  and  other  equipment. 

Ideally  wired,  and  constructed 
in  every  detail  with  thoroughness 
and  care,  the  Walberg  house  will 
still  be  modern  many  years  hence, 
a  credit  to  its  builders  and  a  source 
of  pride  to  its  owners.  To  say  t»ar 
it  has  no  fewer  than  213  eiectrica* 
outlets  and  plug  receptacles,  serv- 
ed by  46  circuits,  gives  an  idea  of 
how  thoroughly  the  house  has  been 
designed  for  electrical  living,  not 
only  now  but  for  the  future. 
Includes  Intercom 

Electrical  conveniences,  person- 
ally selected  by  Mrs.  Walberg, 
contribute  to  ease  of  living  every- 
where in  the  house.  Mr.  Walberg, 
of  the  construction  firm  of  Swiner- 
ton  and  Walberg,  was  the  builder. 
The  wiring  design  was  laid  out 
by  Harold  A.  Wright,  consulting 
engineer  engaged  by  Architects 
Ward^and  Bolles.  and  the  installa- 
tion was  by  Victor  Lemoge. 

The  first  evidence  of  the  Wal- 
berg's  planning  is  automatic  op- 
eration of  the  garage  door,  con- 
trolled by  a  magnetic  signal  at 
the  touch  of  a  button  on  the  dash- 
board as  the  car  enters  the  drive- 
way. The  magnet  that  closes  the 
circuit  is  sunk  in  the  concrete 
driveway. 

Many  steps  are  saved  by  voice 


iiiiercommunicatiou  equipment 
wirea  throughout  the  house.  Mas- 
ter stations.  Which  permit  imtia- 
uon  oz  calls,  are  located  in  the 
Kitchen,  living  room,  den,  master 
oeuroom,  son's  bedroom,  and  uasc- 
ment  workroom^  Auxiliary  sta- 
tions are  located  at  the  front  door, 
in  the  guest  room,  and  in  the  ser- 
vant's bedroom.  Conversations 
with  the  latter  three  stations  must 
be  initiated  at  one  of  the  master 
stations.  The  equipment  consists 
of  near  grilled  speakers  set  iiush 
in  the  wail  and  selector  switches 
m  panels  labeled  with  the  names 
of  the  stations. 

Lltra- Violet  Heat 

The  heating'  is  by  automatic  hot 
water  boiler  with  convectors  In 
the  rooms  partially  recessed.  The 
gas-fired  boiler  is  electrically  con- 
trolled and  required  a  .special  cir- 
cuit. The  son's  bedroom  has  an  in- 
direct heating  system  with  fan, 
the  air  being  warmed  by  passage 
over  hot  water  coils,  and  conduit 
and  a  switch  were  provided  for  fu- 
ture installation  of  a  Westing- 
house  Precipitron.  This  will  re- 
move dust  from  the  air  by  elec- 
tronic precipitation  before  the  air 
is  circulated  to  the  room. 

Another  measure  for  cleanliness 
and  health  is  the  installation  in 
the  bedrooms  of  germicidal  lamps 
producing  ultra  -  violet  radiation. 
There  are  mounted  above  eye  level 
inside  shields  that  prevent  ex- 
posure of  the  occupants  to  the  di- 
rect rays. 

Five  Telephones 

For  quick  warmth  on  chilly 
mornings,  ultra-violet  sun  lamp^ 
are  installed  flush  in  the  ceiling  of 
three  bathrooms,  over  the  wash 
basin  in  two  and  over  the  tub  in 
the   other. 

The  kitchen  is  a  model  of  con- 
venience. Desigfned  for  ample 
working    space,   it    has    long   food 

Preparation  counters  lighted  both 
y  fluorescent  lamps  concealed  be- 
neath the  cabinets  and  by  panels 
of  glass  blocks  in  the  wall  to  ad- 
mit daylight.  Additional  light  on 
the  work  cents  is  provided  by  spot- 
lights recessed  in  the  ceiling.  In- 
stalled under  the  cabinets  is  plug- 
in  strip  for  unlimited  use  of  small 
electrical  appliances.  Between  the^ 
kitchen  and  dining  room  is  a  but-' 
ler's  pantry  with  auxiliary  sink 
and  additional  work  counters  pro- 
vided with  convenience  outlets.  An 
outlet  near  the  ceiling  was  pro- 
vided for  an  electric  clock. 

The  main  sink  is  equipped  with 
a  General  Electric  garbage  Dis- 
posal!. The  range  is  vented  and 
there  is  a  fan  driven  by  a  quarter 
horsepower  motor  for  removing 
fumes.  A  one  inch  conduit  with 
three  No.  6  wires  was  laid  for  the 
electric  range.  A  kitchen  desk  is 
equipped  with  a  telephone.  Alto- 
gether there  are  five  telephone 
outlets,  the  others  being  in  the 
guest  room,  master  bedroom,  .son's 
bedroom,  and  at  a  wall  desk  in  the 
secoid  floor  hallway: 

Off  the  kitchen  i.s  the  laun- 
dry, in  which  the  automatic  wash- 


ing machine  will  later  be  matched 
by  an  electric  drier.  Opening  from 
the  laundry  is  a  large  built-in 
home  freezer  with  wide  storage 
shelves  and  full-length  doors. 

Not  the  least  of  the  electrical 
features  of  the  Walberg  home  is 
the  lighting,  which  was  designed 
to  contribute  to  the  room's  spac- 
iousness, accent  their  beauty,  and 
provide  adequate  levels  of  illumi- 
nation for  all  seeing  tasks. 

White  fluorescent  lamps  in  flush 
troflfers  with  wide  spread  Holo- 
phane  lenses  have  been  employed 
throughout,  supplemented  by  nu- 
merous inset  pinhole  spotlights. 
In  the  master  bedroom,  spotlights 
on  either  side  of  the  bed  cast 
beams  at  an  angle  for  comfort- 
able reading  in  bed.  Similar  read- 
ing lights  are  installed  over  the 
bed  and  over  tt  couch  i/i  Ihe  son's 
room.  The  full  wiiU  mirror  of  the 
dressing  room  is  lighted  on  three 
sides  by  white  fluorescent  lamps 
in  coves.  The  shower  stall  light 
is  enclosed  in  a  waterproof  globe. 

Switches  Silent 

Pin-hole  spotlights  are  used  at 
each  end  of  the  fluorescent  until 
over  the  dining  table  to  accent 
the  table  setting.  There  is  a  spot- 
light to  light  the  music  on  the 
grand  piano  in  the  living  room, 
and  another  over  the  card  table  In 
the  den.  A  built-in  bar  in  the  den 
is  equipped  with  fluorescent  light- 
ing, hot  water,  and  a  remotely 
controlled  refrigerator. 

All  closet  lights  are  operated  by 
door  switches.  There  are  numerous 
three  and  four-wav  switches.  All 
wall  switches  are  of  the  mercury 
type,  which  are  silent  and  can 
never  wear  out.  A  drop  of  mercury 
rolls  into  place  to  make  electrical 
contact  when  the  lights  are  switch- 
ed on.  When  lights  are  off,  the 
switch  plates  are  visible  in  the 
dark,  lighted  by  small  neon  glow 
lamps.  At  the  front  door  is  a  key- 
hole light.  The  driveway  is  lighted 
by  incandescent  lamps  set  into  the 
stone  wail,  and  the  house  number 
in  the  end  of  the  wall  is  lighted. 
F'recludos  Obsolescence 

One  of  the  good  features  of  the 
wiring  is  the  use  of  Class  1  circuit 
breakers  in  place  of  fuses  There 
are  three  panels,  the  main  one  in 
the  basement  having  8  circuits 
and  those  on  the  first  and  second 
floors  12  and  26  respectively.  The 
distribution  circuit  is  No.  12  or 
larger,  carried  in  flexible  steel 
conduit  an(}  metallic  tubing.  iTie 
main  feed  is  underground  and  con- 
sists of  3  conductor  No.  4/0  wire 
insulated  with  varnished  cambric 
and  sheathed  in  lead.  This  excep- 
tionally heavy  feed  provides  ca- 
pacity for  future  additional  elec- 
trical appliances  and  lighting.  The 
house  has  129  outlets,  84  plug  re- 
ceptacles, and  94  switches. 

With  such  wiring  and  with  the 
careful  attention  given  to  all  the 
other  details  of  the  house,  it  is 
certain  not  to  become  electrically 
"outgrown"  in  any  near  future,  as 
is  the  fate  of  too  many  houses 
now  being  buit. 


ASPHALT  ROOFING  IS 
AT  ALL-TIME  RECORD 


WASHINGTON.  — Shipments  of 
asphalt  roofing  established  an  all- 
time  high  of  six  million  squares  in 
April,  according  to  preliminary 
figures  released  today  by  the  bu- 
reau of  the  census.  Shipments  in 
April  were  almost  900  thousand 
squares  more  than  in  the  corre- 
sponding month  of  last  year,  760 
thousand  squares  greater  than 
March  shipments,  and  200  thou- 
sand squares  above  shipments  in 
January,  1947,  the  previous  peak. 
Shipments  of  asphalt  sidings  in 
April  amounted  to  463  thousand 
squares,  a  slight  increase  over 
March  but  an  18  per  cent  gain 
over  shipments  in  the  correspond- 
ing month  of  last  year.  Shipmens 
of  saturated  felt  rose  slightly 
,  above  the  MaVch  level;  30,277  tons 
were  shipt>ed  in  April  compared 
with  28,408  tons  in  March,  a  gain 
of  7  per  cent. 

# 

INSURED  $10  BILLION 

WASHINGTON.  —  The  federal 
housing  administration  has  now  in- 
'sured  more  than  $10  billion  of  loans 
under  various  phases  of  its  pro- 
gram, it  was  announced  today  by 
Raymond  M.  Foley.  FHA  commis- 
sioner. More  than  half  of  this 
amount  has  been  repaid  or  amor- 
tised, he  said: 


TEC  Labs  Develop 
New,  Better  Uses 
For  Wood  Products 

WASHINGTON.  — Research  fa- 
cilities for  the  lumber  and  wood 
using  industries  and  other  indus- 
trial users  of  wood  are  described 
in  a  new  publication  released  today 
by  the  Timber  Engineering  Com- 
pany, an  affiliate  of  the  National 
Lumber    Manufacturers   Assn. 

Investigations  in  TEC's  wood 
products  development  laboratory 
include  such  developments  as  lam- 
inated industrial  parts,  quick  set- 
ting room  temperature  adhesives, 
cigarette  burn-proof  and  alcohol- 
proof  furniture  tops. 

The  company's  chemistry  labo- 
ratory deals  in  wood  chemistry, 
including  problems  pertaining  to 
pulp,  plastics,  wood  sugar,  lignin 
and  other  wood  derivaties. 

Special  attention  is  given  to 
utilizing  wood  waste.  Present  in- 
vestigations on  hardwood  waste 
show  a  wide  range  of  promising 
new  commercial  products,  accord- 
ing to  Carl  A.  Rishell,  director  of 
research. 

# 

A  petition  is  being  circulated 
in  East  Ely  to  determine  if  a  sew- 
er system  is  favored  in  that  area. 


CREEDON  ESTIMATES 
HOME  BUILDING  AT 
A  MILUON  IN  '47 


WASHINGTON.  —  At  least  1,- 
000,000  dwelling  units  of  all  types, 
of  which  about  760,000  will  be  new 
permanent  homes,  will  be  com- 
pleted this  year  if  controls  on  res- 
idential construction  are  continued 
for  a  few  more  months.  Housing 
Expediter  Frank  R.  Creedon  said 
Friday.  It  will  be  the  best  year 
on  housing  completions  since  the 
middle  twenties,  he  added. 

"This  is  the  first  time  since  I 
was  appointed  housing  expediter 
last  December  that  I  have  been 
willing  to  make  a  .statement  as  to 
the  number  of  houses  that  I  ex- 
pect to  be  built  this  year,"  Cree- 
don said.  "As  an  engineer,  I  have 
been  interested  in  facts,  not  guess- 
es, I  now  have  sufficient  facts  be- 
fore me  to  base  an  estimate — not 
a  prediction  —  on  the  number  of 
houses  that  will  be  made  ready  for 
occupancy  in  1947." 

it 

EXPAND  MEMBERSHIP 


WASHINGTON.— The  commun- 
ity builders  council  of  the  Urban 
Land  Institute,  previously  limited 
to  twenty-four  of  the  outstanding 
land  developers  in  the  country,  is 
opening  its  membership  to  all  those 
responsibly  engaged  in  land  de- 
velopment, Seward  Mott,  execu- 
tive director  of  the  Institute,  an- 
nounced today. 


Use  of  Underground  Caverns  for  Locatmg 
Vital  Industries  Gets  Engineers  Attention 

WASHINGTON.— "Protective  Construction"  are  two  worda  which 
are  expected  to  crop  up  increasingly  in  the  vocabularies  of  architects 
and  engineers. 

They  describe  a  new  science  in  engineering — the  use  of  under- 
ground caverns   for   locating   essential   industries. 

Attention  has  been  turned  on  the  new  work  by  an  investigation 
of  mines  ordered  by  the  U.  S.   Army   and  to  be  undertaken  by  the 
corps   of  engineers  and  a  private  ♦ 
engineer,  Guy  B.  Panero   of  New 
York  City. 

Head  of  the  Guy  B-  Panero  en- 
gineering firm,  the  New  iorker 
has  been  retained  to  complete  a 
$150,000  survey  of  the  man-made 
caverns. 

Review  Past  Plans 

Panero  has  emphasised  three 
new  approaches  to  architectural 
problems  brought  about  by  the  de- 
cision to  study  underground  plant 
sites.  These  will  prove  essential 
in  any  completed  plans,  he  said: 

1 — Wider  use  of  new  materials. 

2 — Use  of  new  methods  of  con- 
struction. 

3 — Use  of  a  new  structural  ap- 
proach to  construction. 

He  adds  this  note  of  warning: 
any  past  plans  held  over  from  pre- 
war days,  that  any  individual  in- 
dustrialist might  now  consider, 
should  be  re-studied  carefully  to 
take  advantage  of  specialized 
knowledge  gained  by  the  advanced 
engineering  studies. 

Previous  surveys  on  the  avail- 
ability of  mines  for  the  location  of 
essential  plants  have  proved  the 
need  for  additional  investigations 
in  this  fieldj  Panero  said.  All  vital 
industries  are  being  given  con- 
sid<?ration  as  the  new  studies  move 
forward,  he  explained.  Several  ad- 
ditional  consultants  have  been 
placed  on  his  staff  to  assist  in  the 
work.  Complete  analysis  of  all 
technical  problems  involved  is  plan- 
ned. 

This  "protective  engineering''  or 
"protective  c  onstruction"  as  the 
army  designates  it,  marks  a  new 
beginning,  an  important  phase  of 
engineering  work  which  will  have 
to  be  recognized  and  taken  up  by 
industry,  Panero  declared. 

His  background  fits  him  for  such 
an  undertaking.  He  has  studied 
and  reported  to  American  officials 
on  underground  installation  of  fac- 
tories in  Sweden,  Germany  and 
France.  Some  of  these  were  in 
operation  as  early  as  1938. 

According  to  Lieut.  Gen.  R.  A. 
Wheeler,  chief  of  engineers,  the 
"protective  construction"  program 
is  being  undertaken  to  develop  in- 
formation for  potential  protection 
of  essential  war  plants  against 
aerial  raids  such  as  wrecked  en- 
emy industry  in  the  last  war.  The 
overall  program,  he  added,  will  en- 
tail investigations  in  both  this 
country  and  Europe,  and  will  in- 
clude cost,  as  well  as  technical 
data  on  existing  foreign  ur\fier- 
ground  installations,  insofar  as 
practicable. 

Natural  Caves  Out 

Considerations  in  this  country 
will  be  directed  toward  existing 
mines,  such  as  gypsum,  copper, 
lead,  zinc,  limestone,  marble,  salt, 
sandstone  and,  to  a  lesser  degree, 
other  type  mines  scattered  over 
half  the  48  states. 

While  military  secrecy  precludes 
detailed  announcement  of  results 
of  surveys  made  to  date,  the  army 
did  say  that  the  availability  of 
several  hundred  million  square  feet 
of  usable  underground  sites  in  ex- 
isting mines  can  be  revealed. 

"The  current  investigations," 
army  added,  "will  be  to  determine 
the  feasibility  and  cost  Af 'con- 
structing and  operating  plants  and 
storage  depots  in  this  type  of  un- 
dergi-ound  site.  To  be  considered, 
a  mine  has  to  have  in  excess  of 
30,000  square  feet  of  usable  floor 
space,  a  roof  height  of  not  less 
than  eight  feet,  and  a  reasonably 
level  floor. 

"Natural  caves  are  not  being 
considered  at  this  time  as  they  are, 
in  general,  relatively  small,  irreg- 
ular in  character,  and  at  a  con- 
siderable distance  from  suitable 
transportation.  Because  a  major- 
ity were  formed  through  erosion 
by  water  and  have  high  humidity, 
they  are  difficult  to  modify  for 
plant  use." 

Make  Industrial   Study 

Th«  army's  statement  continues: 

"The  second  type  of  site  to  be 
considered  under  the  current  in- 
vestigation is  the  underground 
chamber  purposely  excavated  to 
suit  the  requirements  of  the  plant 
or  storage  facilitie."  involved.  This 
type  of  site  calls  for  an  investi- 
gation of  geological  formations 
best  adapted  to  this  purpose. 

"The  current,  over-all  program 
entails  the  potential  future  use  of 
any  new  construction  and  construc- 
ion  methods  that  may  be  developed 
by  the  corps  of  engineers.  It  also 
entails  an  above-ground  and  un- 
derground comparison  of  the  cost, 
construction  and  operation  of  a 
chemical  processing  plant,  involv- 
inglarge  tanks  and  appurtenances, 
the  generation  of  large  amounts  of 
heat  and  noxious  gases,  and  hav- 
ing certain  explosive  hazards. 

"The  same  line  of  investigations 
will  be  followed  in  regard  to  pre- 


Jap  Establishment 
Of  Underground 
Plants  Was  Rapid 

DAYTON,  Ohio.— Studies  made 
by  analysts  at  army  air  forces 
headquarters  in  Washington  and 
at  air  material  command  head- 
quarters at  Wright  Field,  Ohio, 
have  disclosed  that  the  Japanese 
achieved  some  remarkable  results 
in  their  resort  to  underground 
manufacturing  of  aircraft  and 
component  parts  to  escape  Arner-  • 
ican  bombs. 

The  analysis  of  foreign  manu- 
facturing experience  is  a  part  of 
the  current  army  air  forces  indus- 
trial preparedness  planning  pro- 
gram. 

The  Japs  started  dispersal  of 
the  Nakajima  Aircraft  Plant  No. 
3  of  the  Ota  Works  in  1946  due  to 
the  destruction  caused  by  B-29's 
of  the  20th  Air  Force.  The  major 
portions  of  the  dispersal  sites  were 
existing  stone  quarries  in  the  Oya 
area. 

The  Otome  plant  for  fabrication 
of  sheet  metal  parts  was  put  into 
an  underground  installation  con- 
sistiqg  of  12  parallel  tunnels  driv- 
en through  a  hill  so  as  to  be  open 
at  both  ends.  In  general,  this 
plant  was  similar  to  the  German  0 
plan  for  the  horizontal  type  plant. 

Stone  quarries  in  close  proxini- 
ity  to  each  other  and  varying  in 
size  from  a  few  thousand  square 
feet  to  98,000  square  feet  were 
utilized  by  the  Japs.  Entrance 
was  gained  by  means  of  vertical 
shafts  and  inclined  ramps  appar- 
ently depending  upon  the  topog- 
raphy of  the  locale.  One  outstand- 
ing feature  of  this  group  of  un- 
derground sites  was  the  utilization 
of  existing  tunnels  connecting  the 
various  plants  to  form  a  network 
of  underground  installations.  The 
actual  floor  space  used  in  19  plants 
was  196,342  square  feet,  and  ad- 
ditional space  was  proposed  to 
bring  this  area  to  647,584  square 
feet. 

This  network  of  plants  was  en- 
gaged' in  the  manufacture  and  as- 
sembjv  of  airframe  and  engine 
components.  However,  the  Japs 
experienced  an  excessive  amount 
of  corrosion  of  machine  tools  and 
machine  parts  due  to  the  high  hu- 
midity of  -the  quarries.  This  con- 
dition was  due  to  the  lack  of  air 
conditioning  with  the  exception  of 
crude  fan  installations. 

AMC  officials  were  astonished  to 
find  the  short  period  between  the 
beginning  of  construction  and  the 
date  when  production  commenced. 
In  this  particular  undertaking:, 
construction  facilities  began  m 
January  and  aircraft  components 
were  produced  in  February,  a  per- 
iod of  only  one  month.  Production 
was  pretty  well  advanced  by  April, 
and  more  machine  tools  were  being 
installed  until  the  end  of  the  war. 

In  an  underground  engine  plant, 
the  actual  production  rate  was  24 
Ha-45  engines  per  day  while  the 
scheduled  rate  was  300  per  day. 
However,  large  stock  piles  of  cast- 
ings, forgings,  machined  parts  and 
sub-assemblies  indicated  that  the 
actual  rate  would  soon  be  acceler- 
ated. 

The  Japs  included  rail  transpor- 
tation and  some  utility  provisions 
within  the  plants  that  were  ^i- 
dently  independent  of  outside 
sources. 

# 

TELL  INNOVATIONS 

WASHINGTON.— New  products 
for  use  in  construction  are  fea- 
tured in  the  May  issue  of  Con- 
struction Industry  Report,  which 
is  prepared  by  the  construction 
division  of  the  Commerce  Depart- 
ment. Copies  may  be  obtained  up- 
on written  request  to  the  Depart- 
ment of  Commerce,  Washington 
25,   D.  C. 


cision  manufacturing  plants  re- 
quiring exact  temperature  and  hu- 
midity control.  The  physiological 
effect  on  workers  also  will  be 
studied. 

Long  Range  Plan 

"In  addition  to  his  <Jwn  highly 
trained  staff  and  the  full  resuorces 
of  the  office  of  the  chief  engineers, 
Panero  will  have  access  to  design, 
construction  costs,  and  operating 
experience  records  of  several  ma- 
jor firms  engaged  in  plant  design, 
cnnstrjurtion  and  operation  during 
World  War  II. 

"The  studies  are  a  part  of  a 
long-ran,i^e  program  and  are  being 
develoneid  under  the  policy  dir*«- 
tion  of  the  army-navy  munitions 
board." 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

«/6/47  81 

C«ntraet  Aw«nl«d 

Wat*r  Storag*  Tank  Cett  Ma;2S0 

YUBA  CITY,  Calif.,  SutUr  County. 
Ownar  —  City  of  Tuba  City,  Anita 

Owen,  dty  cleiic,  City  Hall,  Yuba 

City,  Calif. 
City    Ehiglneer  —  Qeorge   R««d,    City 

Hall.  Yuba  City,  Calif. 
160,000-gallon  watar  storage  tank. 
Contraotor— Plttaburgh>DM    Melnea 

•taal  Co.,  Rlalto  BIdg.,  San  Fran- 

eiaoe,  Calif. 

6/6/47  82 

Prallmlnary  Plana  In  Progtmm 
••wag*  Treatmant  Plant 

Enlargemeni  Coat  175,000 

lOEESDLXlY,  Calif..  Freano  County. 
Owner— City  of  Reedley,  dty  clerk, 

City  Hall,  Reedley,  Calif. 
Xnglneer  —  Qulnton   Bnglneem,   IML, 

816   S.  Flgueroa   St,   Los  Angeles^ 

Calif. 


33— 


BRIDGES 


Remove  existing  old  concrete  girder 
bridge  en  concrete  piers. 
The  work  Involves: 

(1)  nmore  existing  concrete  bldger 

(2)  44  lln.  ft  laminated  guard  railing. 
Spoclficatlons   obUlnable  from  the 

above  office. 


83 


6/6/47  83 

Owner  Taking  Bids—Due  June  2S, 
11   A.   M. 

Qlrder   Bridge 

8ANTA  MARIA  RIVBR,  Arlrona. 
Across  the  Santa  Maria  River  on 
the  Wlckenburg-Klngman  High- 
way approx.  40  miles  northwest  of 
Wlekenburg. 

Owner  —  Arizona  State  Highway 
Commission,  17th  Ave.  and  ^ack- 
son    St,    Flioenix,    Arts.  '" 

Plans  by  sngrg.  dept  of  owner. 

7    -    span    continuous   girder   bridge 
%     (steel    girder    or    alternate,    con- 
crete box  girder). 
E^clficatlons  obtainable  from  the 

abo\'e  office  upon  payment  of  |6.S0. 

6/6/47  33 

Owner  Taking  Bld»— Due  Juna  ia» 

11  A.  M. 
Bridge  (Removal) 
BAKERSFTELJ),  Calif.,  Kam  Co.  Oak 

Street 
Owner— State  of  California,  Division 

of  Highways,  B.  T.  Scott,  dlatriot 

engineer,  Freano,  Calif. 
Plans  by  engineering  department  of 


owner. 


6/6/47 

Low  and  Only   Bidders 

Bridges,    Grading    and    Surfacing 

"  Coat  $1,210,040 

KERN  COUNTY.  Calif.  Between  Bak- 
ersfleld  and  Snow  Road. 

Owner— State  of  California,  Dirlalon 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

Bute  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  3.6  miles  grading,  paving  with 
Portland  cement  concrete  and  wltJi 
asphalt  concrete  and  plant-mix  sur- 
facing on  Portland  cement  concrete 
base  and  on  crusher  run  base  and 
eonstructing  four  reinforced  con- 
crete bridges  and  two  steel  girder 
bridges. 

Low  Bidder— Oriffth  Co..  1060  South 
Broadway.     Los     Angeles,     Calif.. 
$1,210,040. 
Work  Involves: 

(1)  21C   cu.   yds.    remove  cone; 

(2)  2,600    cu.     yds.    remove    pave- 
ment; 

(3)  clear   and   grubb: 

(4)  180,600    cu    yds.    rdwy.    excav., 
(8)  2.900    cu.    Y<i«-    8truct.    excav.; 

(6)  4,250    cu.    yds.     struct,     excav. 
bridges ; 

(7)  150  cu.  yds.  ditch  and  channel 
excav. ; 

(8)  106.000   sq    yds.    compact   orlg 
inal  ground; 

(9)  1,160  iin.  ft.   trench   excav.  for 
rodent  barrier; 

(10)  67.000  cu.   yds.  import  borrow, 
typo  A; 

(11)  122.000  cu.  yds.  Import  borrow 
type  B; 

(12)  2,720,000  sta.  yds.  overhaul; 

(13)  9,000    tq.    yds.    prepare    slopes, 
slope  erosion  protection ; 

(14)  18,000  sq.  yds.  prepare  claas  C 
and  Class  D  subgrade; 

(15)  develop  water  supply  and  fur- 
nish water  equip.; 

(16)  17..W0  M.   gala,  apply  water; 

(17)  190    tta.    llnish    rdwy.; 

(18)  G.OOO  tons   crusher  lun   base; 

(19)  61.000    sq.    yds.    mix    and    com- 
pact cement  treated   subgrado, 

(20)  2,450  bbls.  port,  cement  cement 
treated    subgrade; 

(21)  18,000    to'.s     min. 
rr.ix    surface ; 

(22)  75   tons    liq.    asph. 
coat; 

(23)  625   tens   Mq.    asph 
mix  surface; 

(24)  130  tons   Uq.   asph.   SC-6  plant 


agg. 


plant 
SC-2   primt) 
SC-4   plant 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 


Noted  In  issu* 
6-  4 


Bid  Opening  Date  Project 

6-  •-  —Hospital  (100  Beds).  Miles  City,  Mont 

e-  »-  8  K»  P.M.— County  Jail  AddlUon.  Oroville 

•-  6—  2:00P.M— Post  Office  Repair",  Tooele,  Utah 

•-  •—  —School  Buildings      Yuma.  Arl^ 

g.  7_  «K)OP.M— Move  and  Re-erect  Building.  Sanger 

6-  7— Before  Noon— School  (Remodel*.  ■'^H^"^. 

6-  »— 10:00  AM— Storage  Room  San  Francisco  , 

6-  %—  8 rOOP.M— School  Additions   (B).  San  Loronso 

t-  »—  »K»P.M— Shelters.  Fences,  Etc  San  Ysldro 

6-  9—  8:00  P.M.— Alter  Jr.    High   (jym  Petaluma 

6-  9— 8:00  P.M.— Garage    Addn.  Richmond 

6-  »— 6.00P.M.— Church  Oakland 

6-10—  2:00  P.M. ^Alter.   A   Addn     to  Mothers'  House.  San  Francisco 

6-10-  8:80P.M— HospiUl  Attendants'  Quarters.  Camarlllo 

6-10-10 :00A.M— Administration,  Dormitory  and  Kitchen  Building. 

Los  Angeles  County 
6-10-  2:00  P.M.— Office   Bldar.  San    KranciHco 

•-X0—  a  :00  P.M.— Barracks,  Etc.         Two  Rock.  Sonoma  Coimty 
6-10- 1:80P.M.— Remodel  Office  Building.  Stockton        „     ,     ,    ^_.      _  „ 
6-10— 10 K)OA.M.— Oarage  and  Fire  Station,  Davis  Dam  Project.  Aria.  5-29 
6-11—  aK)OP.M.— PalnUng  and  Repai".  Bingham  Canyon,  Utah  4-lB 

6-11—  a  KWP.M.— Painting  and  Mlace"a°eou»  Repairs,  Walla  Walla, 
I        *m    t     i«:    t^,     "t«tp   d|W(rriBiWl|        Washington 
••11— 10 :00  AM— VHP  Radio  Range  Station,  Los  Angeles 
6-11—  a  K)0  P.M— Painting  and  Repa'rs,  Tulare 
••11—  a  :00  P.M.— Naval  Reserve    Armory.  Fresno 
•-11—  a  :OOP.M— Painting  and  Repair".  Porterville 
•-U—  a:0OP.M— Storaga  Room  No.  5(Remodel).  Yuba  City 
•-11—  a  K)0  P.M— Pacific  Oaa  A  Electric  Powerhouse,  Etc.,  Amador 

County  6-26 

•-la—  a  :00  P.M— Junior  High  School  Building,  Van  Nuys 
•-t»—  7 :80P.M— School  Addition       Mount  Shast* 
6-12— 8  K)0  P.M.— Jail  Dlnuba 

•46—  —Hospital  Ploche,  Nev. 

•-!•-  3:00  P.M— Painting  and  Repairs.  Vernal.  Utah 
•-16—  6:00  P.M— Office  and  Shop  Building.  Pittsburg  ,, 
•-l^— 8:00  P.M— Classroom    BuUdlng.  Clayton 
•-1«—  4 :00  P.M— Flrahouae  Sacramento 

6-16— 5:00  F-.M.— Office.    Shop   Bldg.       Pittsburg 
•-17—  1  K)0  P.M.— Shop   Bldg.    A   Piling  Oakland  - 

•-17—  1 :00  P.M.— Service  Station        Oakland 

•-17- 2:00  P.M.— Paint   and   Repair  P.  O.  Berkeley 

•-17—  2 :00  P.M.— Paint  and    Repair  P.  O.  SanU  Monica 

g.lg-_  8  K)0  P.M— School  Buiklings     Near  Los  Gatos 
•-18—  7 :80  P.M-<nassroom    Addition,  Bangor 
•-Ig—  —Factory  Building    San  FTancisco 

6-18— 12:00  N.    —Factory   Bldg.  San  Francisco 

e-lg— 2 :00  P.M.— Rehab.  Cold   Storage  Bldg         Oakland 
•-10—  2 :00  P.M— Restoration  of  Premises,  San  Francisco  Presidio 
•-10—  8:00  P.M— Cafeteria  Building,  Porterville 
•-aO— 11:00 A.M— Relocate    Quarters,  Port  Chicago 


4-a8 

C-26 
•-  6 

6-ai 

6-14 
6.19 

6-19 

5-22 
6-28 
6-  5 
6-  5 
6-11 

6-ao 

6-16 
6-27 
6-  2 


4-38 
6-  3 
6-19 

s-ao 

6-19 
6-19 


6-19 
6-27 
5-22 
«-  8 

«-!• 
•-  4 
6-  2 
5-29 

6-  6 
6-  6 
6-  5 
5-22 
5-22 
6-  2 
6-29 
6-  4 
6-  5 
6-  5 
6-  S 
O"  8 
6-  2 


2 :80  P.M— Alter   Hospital   Administration  Bldg..  San  Francisco  6-  2 


«-a»— 8:00  P.M— School  AddlUons     Redding 

6-34—  —Meat  Packing  Plant,  Oakland 

0-34—  8:00  P.M— Convenience  Station  Addition,  San  Francisco 

•-36—  a. -00 P.M— Married  Officers'  Quarters,  Inyokem 

•-36 —  a  :00  P.M— Veterans'  Hospital,  Fresno 

6-30—  8  KX)  P.M— Classroom     Building.  San  Mateo 

7-  O—  SK)0  P.M— Veterans'   Memorial  School  Building.  Reno,  Nev. 

7-1*—  6:00  P.M— City  Jail  Re»o.  Nev. 


6-29 
•-  4 
•-  4 

6-  4 
6-18 
•-  2 

e-ao 

5-16 


Cement  Gun  Construction  Company 

GUNTTE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


mix    surface ; 

(25)  '125  toni  aspn.  emulsion  paint 
binder,  curing  seal  and  seal 
coat; 

(26)  1.600  irma  .is)mi.  cone; 

(27)  1.550  lln.  ft  asph.  cone  raise  J 
bars; 

(28)  3,425  cu.  yds.  port.  cem.  cone, 
base; 

(29)  14,000. cu.  yds.  port  .ccm.  cone, 
pavement ; 

OO)  10,000  each  pave,  tie  bolt  as- 
semblies - 

(31)  .316  lln.  ft.  timber  bridge  raU- 
ing; 

(32)  4,364  cu.  yds.  claes  A  port. 
cem.    cone,    structs. ; 

(33)  040,000  lbs.  furnish  bar  rein/ 
steel ; 

(34)  640,000  lbs.  place  bar  relnf. 
steel ; 

(35)  160  lln    ft.  rubber  water  stop; 

(36)  1.02|3,400     lbs.     furnish     struct. 
'          rteel ; 

(87)  1.028.400  lbs.   erect  struct,   steel 

(38)  1,476    Iin.    ft     steel    railing; 

(39)  1.800  lln.  ft  furnish  steel  pil- 
ing: 

(40)  4each  steel  pilee  splices; 

(41)  2,400  lln.  ft  furnish  treat  doug 
fir  piles; 

(42)  96   each    drive    piles; 

(43)  830  cu.  yds.  port  cem.  conv 
curbs  and  gutters; 

(44)  200   each   curb  dowels; 

(45)  130  each  right  of  way  monu- 
ments ; 

(46)  2.750  Iin.  ft  metal  plate  guard 
railing ; 

(47)  230  each  culvert  markers  and 
guide  posts; 

(48)  80  each  movo  and  reset  culvert 
markers  und  guide  posts; 

(49)  1.9   miles    new    property   fence; 

(50)  2.0  miles  remove  and  recon- 
struct exist  propeity  fences; 

(51)  426   lln.    ft    32   In.    reinf.    cone. 

pipe; 

(52)  93  lln.  ft  18  in.  relnf.  eooc. 
pipe; 

(53)  563  lln.  ft  24  In.  relnf  cone 
pipe; 

(54)  416  lln.  ft  8  In.  CMP  16  gage; 

(55)  154  Iin.  ft    18  in    CMP  16  gage; 

(56)  690  tin.  ft  24  In.  CMP  14  gage: 

(57)  120  lln.  ft  30  In.  CMP  I4  gage ; 

(58)  48  lln.  ft  86  In.  CMP  12  gage; 

(59)  3  each  field  joints  for  siphons; 

(60)  42  lln.  ft.  8  in.  perf.  M  P  un- 
dralns,    14    gage ; 

(61)  4  cu.  yds.  filter  mtl.; 

(62)  40  lln  ft  24  In.  perf  M  P  14 
gage; 

(63)  35  cu.  yds.  rock  backfill  mtl. 
sumps; 

(64)  6  each  cast  iron  frames  and 
covers  * 

(65)  1,150  lln.  ft  C  M  rodent  bar- 
rier; 

(06)  12  each  spillway  assemblies; 

(67)  832  lln.  ft  8  In.  CMP  down- 
drains,  16  gage; 

(68)  101  lln.  ft.  salvage  exist  pipe 
culverts ; 

(69)  240  lln.  ft.  salvage  exist  8  in. 
spillway   assembly   downdralns 

(70)  28  iin.  ft  relay  salvaged  C  M 
pipe; 

(71)  240  lln.  ft  relay  calvage  8  li. 
CMP  downdralns; 

(72)  11  each  salvage  exist  spillway 
assemblies ; 

(73)  11  rach  install  salvaged  spill- 
way   assemblies ; 

(74)  85  each  red   reflectors; 

(75)  40  each  expansive  anchor  bolts 

(76)  2,200  sq.  yds.  waterproofing 
track  span; 

(77)  34  lln.  ft  4  in.  galv.  Iron  pip* 
underdratn ; 

(78)  1,940  lln  ft  furnish  timber 
piling  Shoofly  trestle: 

(79)  66  each  drive  piles  Shoofly 
trestle; 

(80)  19.000  lbs.  erect  r-teel  beams, 
Shoofly  trestle; 

(81)  32  M.  ft  b.  m.  Ibr.  and  timber. 
Shoofly  trestle; 

(82)  misc.  items; 

(R3>  .10     each  center  line  monuments; 

(84)  10  each  access  opening  mark- 
ers; 

(85)  1  each,  move  and  reset  palm 
trees ; 

Water  Supply   and   Sprinkler  System 

(86)  200   Iin.    ft    drill   water  well; 

(87)  50  iin.  ft  perf.  well  easing; 

(88)  pump  house; 

(89)  water,  pump    and    assembly; 
(00)  1.036    lln.    ft.    4    in.    galv.    steel 

pipe,  bupply  lines; 
(91)  1,703    iin.    ft    3    in.    galv.    steel 

pipe,  supply  lines; 
(02)  2,393   lln.   ft   2H    In.   galv.    steel 

pipe,  supply   lines; 

(93)  1,680  lln.  ft  2  in.  galv.  steel 
pipe,  supply  lines ; 

(94)  183  lln.  ft  1%  in.  galv.  steel 
pipe,   supply   lines; 

(95)  200  lln.  ft.  IM  in.  galv.  steel 
pipe,   supply   lines; 

(96)  921    lln.    ft    1    In.    galv.    steal 


pipe,  supply  llnoa; 

(97)  407    iin.    ft.     %    in.    galv.    steel 
pipe,  supply   lines; 

(98)  62   each    control   assemblies; 

(99)  1.014   lln.   ft   1^    in.   galv.   steel 
pipe    nozzle   lines; 

(100)  6,697    Iin.    ft    1    In.    galv    steel 
pipe    nozzle    lines ; 

(101)  4.911    lln.   ft    %,   In.   galv.    steel 
pipe  nozzle  lines; 

(102)  46   each   sprinkler   connections; 
Landecaping 

(103)  26  each  plants  No.  1; 

(104)  470  each  plants  No.  2; 

(105)  16  each  plants  No.   8: 

(106)  33    each    plants   No.   4; 

(107)  1.620  each  plants  No.  5; 

(108)  1,750  each  placing  plants  No  .6; 

(109)  50.000   each   placing    plants    No. 
7; 

(110)  8.750    each    placing   plants    No. 
8; 

(111)  5.000  each  plants   No.   9; 

(112)  20.000  each   placing  plants   No. 
10; 

(113)  83    each    plants    No.    11; 

(114)  87,900  sq.  yds.  grass; 

(115)  2     tons    commercial    fertilizer; 

(116)  10  tons  straw; 

(117)  preparatory   underground    traf- 
fic  signal   work. 

The  State  wili  furnish  steel  beams 
for  the  Shoofly  trestle,  brass  plates 
for  center  line  monuments,  sprink- 
lers and  plants  Nos.  Y.  7.  8.  and  10. 

Total  bids  May  28  were: 

(A)  Griffth    Co.,    $1,210,040.00. 

(B)  Morrison     and      Itnudsen,      San 

Francisco,     fl,334,418.00. 


Unit  prices  follow: 
A  (A) 

(1) J6.00 

(2) ■     8.16 

(3) 6,800.00 


(B) 
$10.00 
3.00 
15,000.00 
•     .40 
Z25 
3.00 
2.00 
.05 
3.50 
.65 
.60 
.005 
.15 
.10 
8.400.00 
1.50 
50.00 
3.00 
.38 
4.00 
4.00 
19.00 
15.00 
l&OO 
35.00 
6.00 
1.00 
14.00 
14.60 
.85 
4.00 
54.00 
.06 
.03 
2.75 
.11 
.04 
8.00 
2.50 
15.06 
2.25 
96.00 
38.00 
1.00 
8.00 
4.00 
8.00 
6.00 
1,500.00 
1,200.00 
2.75 
4.00 
5.50 
1.40 
2.80 
4.25 
5.30 
8.00 
25.00 
1.75 
5.00 
4.50 
5.00 
50.00 
1.75 
35.00 
1.80 
1.00 
1.00 
1.00 
1.50 
12.00 
12.00 
8.00 
1.00 
9.00 
4.00 
.54 
30.00 
.03 
125.00 


(82) 1,800.00 

(83) 6.00 

(84) 12.00 

(85) 120.00 

(86) 8.00 

(87) .60 

(88) 800.00 

(89) S,400.00 

(90) —  2.60 

(91).- 2.00 

(92) 1.00 

(93) 1.40 

(94) 1.00 

<05) 06 

(96) iO 

(97) 75 

(98) ~-        20.00 

(99) 80 

(100). 70 

(101) 66 

(102) 12.00 

(103).™ 15.00 

(104) 1.00 

(105) 6.00 

(106) 100 

(107) 1.00 

(108) .06 

(109) 04 

(110)... 04 

(111)...- 10 

(112)-.- 04 

(113)...- 6.00 

(114) 25 

(115) _...      130.00 

(116) 100.00 

(117) _  1.500.00 


7,500.00 

10.00 

10.00 

300.00 

14.00 

3.50 

2,000.00 

7.000.00 

3.85 

2.25 

1.75 

1.15 

.96 

.75 

.60 

.45 

23.00 

.70 

.00 

.45 

8.00 

18.50 

1.55 

6.46 

lJt5 

1.8S 

.066 

.03 

.03 

.83 

.036 

2.50 

.15 

90.00 

40.00 

2,000.00 

83 
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6/6/47 

Low  and  Only  Bidders 

Bridaes  (3)   Grading  and  Surfacing 

Cost.   $489,334.20 

AMADOR  COXJNTir,  Calif.  Vicinity 
of  Jackson. 

Owner— State  of  California.  Divlslor 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  2.3  miles  grading  and  sur- 
facing with  plant  mix  surfacing 
and  constructing  three  reinforced 
concrete   bridges. 

Low   Bidder— Fredrickson  Bros..  1250 
65th    gt,    Emeryville.    Calif..    $489.- 
334.20. 
Work   involves: 

(1)  remove   existmg  br:dge8; 

(2)  345    c.y.    remove    concrete; 
(8)  121  sta.  clear  and  grubb; 

(4)  108.000  c.y.   rdwy.   excav.; 

(5)  4,180  c.y.   ttruc.    excav.; 

(6)  1.470  cy    ditch  and  chaanel  ex- 
cavation ; 

compact    original 


(7)  31.100    s.y. 
ground; 

(8)  27.300    c.y. 

(9)  725.000  eta 


Import   borrow; 
yds.  overhaul; 

(10)  develop  water  supply  and  fur- 
nish water  equipment; 

(11)  5.900  M.  gals,   apply  water; 

(12)  121  sta    finish  rdwy.; 

(18)  12.250  tons  untreated  rock  base; 

(14)  85    tons    liq.    aapli.    SC-2    prime 
coat  and  pene.  treatment; 

(15)  98  c.y.  sand  prime  coat; 

(16)  20  tons  asph.  emul.  paint  bind- 
er and  seal  coat; 

(17)  6,010  tens   mln:   agg.   plant   mix 
surface : 

(18)  305  tons  pave    asph.,  plant  mix 
surface ; 

(19)  2.585  c.y.   Class  A  portland   ce- 
ment cone,   struc; 

(20)  80  l.f.  rubber  waterstops; 

(21)  1,270  cy.   riprap; 

(22)  37    cy.    portland    cement 
curbs  and  gutters; 

(23)  SO    c.y.    Portland    cement 
sidewalks ; 

^(2*)>*0  each  monument.«t; 
(ZSyiOO  If.  lam.  guard  lalling; 

(26)  45  each  culvert  markers; 

(27)  2.10   miles   new   property   fence, 
type  A; 

(28)  0.10  mile  do.  type  B; 

(29)  0.70  mile  do.  type  C; 


cone. 


cone. 


Plkme  GArfield  7663    -    24  Cdtfomia  Street,  San  Francisco 


PALACE  HARDWARE  CO. 

Announces  fhe 

CONTRACT  HARDWARE  DIVISION 

and 

BOILDIN6  SPECIALTIES  DIVISION 

IS  NOW  LOCATED  AT  -   ' 

17  BLUXOME  STREET         SAN  FRANCISCO  7 

SUtt«r  6060 

luifders*  Hardwor*  •  Contractors*  Suppllot 

Ovorhoad  Garage  Door  Hardwaro 

Borry  Aluminum  Goroge  Doors 


COMPRESSORS 

AIR  TOOLS 

CONCRETE  MIXERS 

HOISTS 

DERRICKS 

PILE  DRIVERS 

PUMPS 

New  &  Rebuilt 


Coff   COAST   finf 

COAST 

EQUIPMENT 
COMPANY 

f48  Iryaat  St.      MArfc«t  B740 


■"y^i^i^ 


;  •  ';;rriir'r'-'^l'riTTi^)|"iiinVrt|JMniisitfrj):Mii^ 
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«/«/47  40 

Contract  Awaj^ed 

Seal  Coat  Roads:  Bid  No.  04-15-47-21 ; 
8«rtal    No.  341  Cott   $10,423.25 

BENICIA.  Calif.,  Solano  Co.  Benlcia 
Arsenal    . 

Owner— U.  S.  Ensrlneer's  Office,  Be- 
nlcia Arsenal.  Benlcia,  Calif. 

Plans   by    owner. 

Contractor — Parish  Brothers,  Box  6, 
Benlcia,  Calif. 


40 


«/«/47 

Contract   Awa.rded 

Resurfacing;     Bid    No.    041-5-47-20: 
Serial    No.    342  Cost    f10.649.50 

BENICIA.  Calif..  Solano  Co.  Area 
west  of  building  No.  73,  Benlcia 
Arsenal. 

Owner — U.  S.  Engineer's  Office,  Be- 
nlcia,   Arsenal,    Benlcia,    Calif. 

Plans  by  owner. 

Contractor — Parish  Bros.,  Box  6,  Be- 
nlcia,   Calif. 


ing  runways,  taxiwuys,  etc. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10  pay- 
able to  the  Chief  of  the  Bureau  of 
Yards   &   Docks. 


SoppUes,  Equipment 

Sob-Contract 

Information 


40 


6/6/47 

Contract  Awarded 

Repave    Road    "D";    Bid  No.  04-015- 
47-22;   Serial    No.  194  Cost  $13,877.95 

BENICIA,  Calif.,   Solano  Co. 

Owner— U.   S.  Engineer's   Office,   Be- 
nlcia Arsenal,  Benlcia,  Calif. 

Plans  by  owner.* 

Cdntractor — Parish  Bros.,  Box  6,   Be- 

'  nicia,    Calif. 


40 


e/6/47 

Contract  Awarded 

Road   Repairs   Inv.  04-142-47-34 

Cost    $53,882 
FT.     SCOTT,     FT.     BAKER    &     FT. 

FUNSTON,  San  Francisco,  Calif. 
Owner — Post    Engineer,     Presidio    of 

San  Francisco,  Calif. 
Plans   by    owner. 
Contractor — Lowrie  Paving   Co.,    Inc., 

1540  16th  St.,  San   Francisco,  Calif. 

Eaton  &  Smith,  San  Francisco, 
Calif.,  at  $64,703  submitted  only  oth- 
er bid. 


42-~MISC    SUPPLIES    AND 
MATERIALS 


6/6/47  40 

Contract  Awarded— Work  to  Start  at 
Once — 

Street    Improvement       Cost,  $7,268.45 

ANTIOCH.  Calif.,  Contra  Costa  Co. 
Tenth  Street  between  L,  and  O  Sts. 

Owner — City  of  Antloch,  M.  V.  Jones 
city  clerk.  City  Hall,  Antloch,  Cal. 

Engineer— John  S.  Bates,  3134  Eton 
Avenue,  Berkeley,  Calif. 

Includes  street  excavating,  filling 
and  grading,  providing  and  placing 
to  a  depth  of  12-in.  imported  bor- 
row as  foundation  material  and 
crusher  run  base  to  a  depth  of  6- 
In.  and  surfacing  a  24-ft.  wide  strip 
with  armor  coat  surface,  and  appli- 
cation of  penetration  oil  treatment 
to  7-ft.  shoulders  constructed  as 
part  of  the  work  on  either  side  of 

the  paved  street,  and  grading  and 
paving  necessary  to  Join  together 
O  Street  with   lOth   Street. 

Contractor — Oliver  De  Silva,  848  Lau- 
rel,  Alajneda,  Calif. 


6/6/47  40 

Owner  Taking  Bids — Due  June  16,  11 
A.  M. 

8«al  Coating  of  Runways; 
Spec.    18587 

OCEANSIDE,  Calif.,  San  Diego  Co. 
Camp    Joseph    H.    Pendleton. 

Owner— U.  S.  Navy,  11th  Naval  Dlst., 
Public  gWorks  Dept.,  San  Diego, 
Calif.     ' 

Plans  by  owner. 

Removing  vegetation  from  approx. 
44,000  sq.  yds.  of 'runway  and  taxi- 
ways  shoulders,  shaping,  watering, 
rol^ng  and  applying  an  oil  pene- 
tration treatment  to  shoulders, 
seal  coating  365,000  sq.  yds.  exlst- 


6/6/47  42 

Paving    Mixtures— Low   and    Only 

Bidder 

ALAMEDA,  Calif.,  Alameda  Co.— 
Heafey-Moore  Co.,  344  High  St., 
Alameda,  Calif.,  at  $3.65  per  ton 
submitted  only  bid  June  3,  to  the 
City  of  Alameda,  J.  P.  Clark.  City 
Clerk,  City  Hall,  Alameda.  Calif.,  for 
furnishing  medium  curing  plant- 
mixed   surfacing  paving  mixtures. 

6/6/47  """""  42 

Quarry  Waste  &   Earthfill 
Low  and  Only  Bidder 

ALAMEDA,  Calif.,  Alameda  Co.— 
Heafey-Moore  Co.,  344  High  St.,  Ala- 
meda, Calif.,  at  (1)  $0.95;  (2)  $0.85; 
submitted  only  bid  June  3  to  tRe 
City  of  Alameda,  J.  P.  Clark,  City 
Clerk,  City  Hall,  Alameda,  Calif.,  for 
furnishing  quarry  waste  and  earth- 
fill  for  the  fiscal  year  July  1,  1947 
to  June  30,  1948. 

6/6/47  42 

Crusher    Run    Base 
Low  and  Only  Bidder 

ALAMEDA,  Calif.,  Alameda  Co.— 
Heafey-Moore  Co.,  344  High  St.,  Ala- 
meda, Calif.,  at  $1.60  submitted  only 
bid  June  3  to  the  City  of  Alameda, 
J.  P.  Clark,  City  Clerk,  City  Hall, 
Alameda,  Calif.,  for  furnishing  crush- 
er run  base  for  fiscal  year  July 
1,  1947  to  June  30.  1948. 


for  furnishing  emulsified  paving  as- 
phalt for  the  fiscal  year. 


42 


6/6/4T 

Asphaltio    Paving    Mixtures 

Low  and  Only   Bidders 

OAKLAND.  Calif..  Alameda  Co.— 
Heafey-Moore  Co.,  344  High  Street, 
Oakland,  Calif.,  at  $3.60  submitted 
low  bid  J\jne  3  to  the  City  of  Oak- 
land, Chaa.  Don,  City  Clerk,  City 
Hall,  Oakland,  Calif.,  for  furnishing 
medium-curing  asphaltlc  pa\ing  mix- 
tures. 

Independent  Constr.  Co.  at  $3.90 
submitted  only  other  bid. 
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6/6/47 

Mineral  Aggregates 

Low  and  Only  Bidder 

OAKLAND.  Calif..  Alameda  Co.— 
Heafev-Moore  Co.,  344  High  Street, 
Oakland.  Callf^  at  (1)  $1.60:  (2)  $160 
(3)  $1.60;  (4)  $1.85  submitted  only 
bid  June  8  to  the  City  of  Oakland, 
Cha.s.  Don,  City  Clerk,  City  Hall, 
Oakland,  Calif.,  for  furnishing  pene- 
tration type  mineral  aggregates  for 
the  fiscal  year  1947-1048. 

6/6/47  *2 

Stabilizer   Base    Material 
Low  and  Only   Bidder 

OAKLAND,  Calif..  Alameda  Co.— 
Heafey-Moore  Co.,  344  High  Street, 
Oakland,  Calif.,  at  $2.95  submitted 
onlv  bid  June  3  to  the  City  of  Oak- 
land, Chas.  Don,  City  Clerk,  City 
Hall,  Oakland.  Calif.,  for  furnishing 
stabilized  base  mixture  for  the  fiscal 
year. 


Wm.  Hunrlck  Jr.,  Pxirt^hasing  Ag- 
ent and  Budget  Officer,  City  Hall. 
Berkeley,  Calif.,  for  furnishing  weld- 
ed  steel   pipe   as   follows: 

(1)  800  lln   ft  8  In.  welded  steel  pipe. 

(2)  760  lln.  ft.   10  in.  do; 

(3)  1200   lln.  ft.   12  In.  do; 
(4>  600  lln.  ft.  16  In.  do. 

Speclflcntlons   obtainable  from   the 
above  office. 


43--MACHINERY  AND 
EQUIPMENT 
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6/6/47 

Cast   Iron    Pipe  &   Fittings 

Bids  Wanted 

SAN  LEANDRO,  Calif.,  Alameda 
Co.— Until  July  7,  8  P.  M.,  bids  will 
be  received  by  the  City  of  San  Lean- 
dro,  H.  H.  Burbank,  City  Clerk, 
City  Hall,  San  Leandro,  Calif.,  for 
furnishing  (1)  736  lln.  ft.  cast  Iron 
pipe  and   (2)  two  1/16  bends. 

Specifications  obtainable  from  of- 
fice of  the  City  Clerk,;  no  deposit 
required. 

6/8/47  42 

Sand  A  Coarse  Aggregate 
Contraxt    Awarded 

MIRAGE  FLATS  PROJECT,  Ne- 
braska—U  R  Olson  Co.,  Oerlng, 
Nebr.,  at  $11,01920  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation, Hcmingford,  Nebr.,  under 
Spec.  1726  for  furnishing  and  deliv- 
ering approximately  1186  tons  of 
coarse  aggregate  for  use  in  the  con- 
struction of  concrete  structures  on 
the  Mirage  Flats   Project,   Nebraska. 

6/6/47  42 

Emulsified    Paving   Asphalt 
Low  and  Only  Bidder 

OAKLAND,  Calif.,  Alameda  Co.— 
American  Bitumuls  Co.,  200  Bush  St., 
San  Francisco,  at  (1)  fO.00589375; 
(2)  $0.00538125;  (3)  $0.00691876;  (4) 
$0.0064625  submitted  only  bid  June 
3  to  the  City  of  Oakland,  Chas.  Don, 
City  Clerk,  City  Hall,  Oakland,  Calif., 


6/6/47  *2 

Gasoline — Low   and    Only    Bidders 

ALAMEDA.  Calif.,  Alameda  Co- 
Following  submitted  bids  June  ?  to 
the  Cltv  of  Alameda.  J.  P.  Clark, 
city  clerk.  City  Hall.  Alameda,  Calif., 
for  furnishing  non  -  premium  and 
ethvl  gasoline  for  fiscal  year  July 
1,  1947,  to  June  SO,  1947: 

General  Petroleum  Co.,  (1)  $0.13; 
(2)    $0.15. 

Signal  Oil  Co..  (1)  10.12:   (2)  $0.13.1. 

Union  Oil  Co.,   (1)  $0.18;  (2)   $0,168. 

Standard  Oil  Co.,  (1)  $0.1224;  (2) 
$0,134. 

Associated  Oil  Co.,  (1)  $0,124;  (2) 
$0,139. 


6/6/47  43 

Transformer— Bids    Wanted 

CENTRAL  VALLEY  PROJECT. 
—Until  June  16.  2  P.  M..  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  "  Denver,  Colo.,  under 
Spec.  1846,  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coram  and 
Redding,  CalifomLa,  nine  (9)  196,000- 
volt-lnsulated,  800-  to  1-  and  1-am- 
pere,  outdoor-type  current  trans- 
formers with  double  secondary  wind- 
ings, for  Shasta  switchyard;  three 
(3)  196,000-volt  Insulated,  600-  to  1- 
and  1-ampere,  outdoor-type  current 
transformers  with  double  secondary 
windings,  for  Keswick  switchyard; 
six  (6)  196,000-volt-lnsutated,  150-  to 
1  -  ampere,  outdoor  -  type  current 
transformers,  for  Keswick  switch- 
yard; three  (3)  196.000-volt-ln8ul- 
ated,  500  to  1-,  1-,  and  1-ampero, 
outdoor-typo  current  transformers 
with  triple  secondary  windings,  for 
Shasta  switchyard;  three  (3)  196,- 
OOO-volt-lnsulated,  500-  to  1-,  1-,  and 
1  -  ampere,  outdoor  -  type  current 
transformers  with  triple  secondary 
windings,  for  Keswick  switchyard ; 
nine  (9)  115,000-volt-lnsulated,  200- 
to  1-  and  1-ampere,  outdoor-typo 
current  transformers  with  double 
secondary  windings,  for  Keswick 
switchyard :  Central  Valley  Project, 
California.  The  appartus  will  be  in- 
stalled by  the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $0.50.  not   returnable. 


with  arcing  horns,  one  each  for 
Ygnacio  Canal  and  Clayton  Canul 
Pumping  Plants;  alx  (6)  e9.000-volt. 
200-ampere,  slncle-pole,  hook-oper- 
ated, outdoor,  expulsion- type  discon- 
necting fuses,  and  two  hook  sticks 
(three  fuses  and  one  hook  stick  each 
for  Tgnaclo  Canal  and  Clayton  Ca- 
nal Pumping  Plants);  Central  Val- 
ley Project.  California.  The  appara- 
tus will  be  Installed  by  the  Qovem- 
ment 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $0.50,   not    returnable. 
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6/6/47 

Structural  Steel   Materials 

COLUMBIA  Basin  Project.  Wash. 
—Until  June  17,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec  1840  for  furnishing  and  deliv- 
ering fob  cars  at  the  shipping  point 
or  fob  cars  at  F^sco,  Wash.,  struc- 
tural steel  framework,  roof  and  side- 
wall  panels,  and  other  materials  for 
a  steel  pumping  plant  building  for 
Pasco  pumping  plant,  Columbia  Ba- 
sin Project,  Wash.  The  materials  wlU 
be    erected    by    the    government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $1.25,  not   returnable. 


6/6/47  48 

Disconnecting  Switohef 
Bids  Wanted 

FORT  l^ECK  PROJECT,  Mcmtaaa. 
—Until  June  20,  2  P.  M.,  bkls  will  b« 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1842  'for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Circle,  MonL,  two  (2) 
115,000-volt,  600-ampere,  8-pole,  sin- 
gle-throw, raanually-gang  operated, 
hortsontul-upright  pole-top  mounting, 
outdoor  type  disconnecting  switches 
for  the  Circle  substation,  116-kv.  Fort 
Peck-Olendlve  transmission  line,  Fort 
Peck  Project,  Montana.  The  appa- 
ratus will  be  Installed  by  the  gov- 
ernment. No  charge  for  copies  of  the 
specifications  to  prospective  bidders; 
to  others,  $0.75,  not  returnable. 
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6/6/47 

Motor  Grader — Bids   Wanted 

SAN  FRANCI.«CO,  Calif.  —  Until 
June  16,  3  P.  M..  bids  will  be  receiv- 
ed by  the  FXirchaser  of  Supplies  M. 
H.  Oerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  Inv.  3965  for  fur- 
nishing and  delivering  one  all-wheel 
drive    all -wheel    steer   motor    grader. 

Speclflcatlpns  obtainable  from  {he 
above   office. 


48 
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6/6/47 

Asphaltlc   Concrete   Type   C 

Bids    Wanted 

BERKELEY,  Calif.,  Alameda  Co. 
—Until  June  16,  9  A.  M.,  bids  will  be 
received  by  the  City  of  Berkeley. 
Wm.  Hunrick,  Jr.,  Purchasing  Ag- 
ent, and  Budget  Officer,  City  Hall, 
Berkeley,  Calif.,  for  furnishing  1600 
tons  asphaltlc  concrete  type  C  de- 
livered to  loh  or  dumped  In  City  of 
Berkeley's   trucks  at   bidder's  plant. 

Specifications  obtainable  from  the 
above   office. 


BID  OPENING  SCHEDULE 


SUB-CONTRACT  INFORMATION 


Bid  Opening  Date 


Oakland 

Susan vlUe 

Oakland 

Armona 

.San   Francisco 

Los  Angeles 


Project 

6-  6—  8 :00  P.M.— Moving  Buildings    Hanford 

fl-  9_  2:00  P.M.— Fhelter  F*nre.s.    Etc.  San  Ysldro 

6-  9— 10:00  A.M.— Painting    (Balboa    F'ark  Nursery).  San  Francisco 

6-  9— 10:00  A-ML— Chain-Link  Fencing,  San  Francisco 

6-  9—10:00  A.M.— Fencing  San  Francisco 

6-  9—  7 :30  P.M.— Install  Bleachers     Modesto 

6-  9 —  — Church 

6-  9—  1 :00  P.M.— Erect  Fences 

6-10—  4 :00  P.M.— Amphitheater 

6-10—  7 :00  P.M.— Moving  Building 

6-10—  2:00  P.M.— PainthiR 

e- 10—  2 :00  P.M.— Interior  Painting 

6-10—  2 :00  P.M.— Heating,  Boilers,  Etc.,  Grass  Valley 

6.10_10:0<)  A.M.— Install  Heat.   Sy.s.   San    Francisco 

6-10— 10:00  A.M.— Install  New  Boiler         San    Francisco 

g.lO— 10:00  AM.     Install    Heat.    &   Vent.    Sy.s.  San   Francisco 

6- It— 8 KW P.M.— Painting  Portland,  Ore. 

6-11—  -Rewiring  School       Penngrove 

6-11—  1:30  P.M.— Gas   Storage   System,  .San  Francisco 

6-11—  2:30  P.M.— Air  Conditioning  Equipment,  San  Francisco 

6-11—  8:00  P.M.— Reflnlsh    School    Furniture,  PortervlUe 

6-11—  2 :00  P.M.— Replace  Cooling  Coil,  San  Francisco 

6-12—  2:00P.M.— Lighting  Fixture*,  San  Francisco 

6-12—  2 :00  P.M.— Replace  Plumbing  Moffett  FMeld  ^ 

6.16—  8 :00  P.M.— Replace  Boiler  Fairfield 

6-l»— 11:00 A.M— Repair  Roofs  Tiburon 

6-18—  2 :30  P.ML— Resurface  StAlr  Treads.  San  Francisco 

6-19—  2  00  P.M.— Oas  Burning  Equipment,  Water  H^ter,  Etc., 

Douglas,  Ariz. 
8-19—  2 :00  P.M.— Boiler,   Water   Piping,  Etc.,  Douglas,  Arix. 
6-20— 7 :00  P.M.— Install    Heating   Plant,  Meadow  Valley 
6-20— 11:00  A.M.— Convert  Buildings  Vallejo 


Noted  In  Issue 


6-  8 
4-29 
5-14 
5-14 
5-14 
6-  8 
6-  4 
5-29 
6-  4 
6-  8 
5-16 
8-20 
6-20 
6-  5 
6-  5 
6-  5 
4-11 
«-  8 
6-  8 
6-  3 
6-  8 
8-27 
6-  3 
8-27 
6-  8 
6-  3 
«.  3 

B-27 
6-27 
6-  8 
6-  4 


6/6/47  ^     ^ 

Asphaltlc   Concrete   Mix,  Type    B 
Bids   Wanted 

BERKELEY,  Calif.,  Alameda  Co. 
—Until  June  16,  9  A.  M.,  bids  will  be 
received  by  the  City  of  Berkeley. 
Wm.  Hunrick  Jr.,  Purchasing  Ag- 
ent and  Budget  Officer,  City  Hall, 
Berkeley,  Calif.,  for  burnishing  800 
tons  asphaltlc  concrete  mix,  type  B 
delivered  to  Job  in  bidder's  trucks 
or  delivered  at  bidder's  plant. 

Specifications  obtainable  from  the 
above   office.    • 


6/6/47  • 

Disconnecting   Switches,    Etc 
Bids  Wanted 

CENTRAL  VALLEY  PROJECT. 
Calif.— Until  June  13,  2  P.  M.,  bids 
will  be  received  by  the  U  .S.  Bureau 
of  Reclamation,  Customhouse,  Den- 
ver, Colo.,  under  Spec.  1882,  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Concord,  California,  two  (2)  69.000- 
volt,  600  -  ampere,  3  -  pole,  single- 
throw,  manually -gang-operated,  out- 
door-type    disconnecting     switches 


Cab 


6/6/47 

Truck    Chassis   A 

No   Bids   Roslved 

OAKLAND,  Calif.,  Alameda  Co.— 
No  bids  were  received  June  3  by  the 
City  of  Oakland,  Chas.  Don  city 
clerk.  City  Hall,  Oakland,  Calif.,  for 
furnishing  one  2-ton  motorized  truck 
chassis  and  cab  for  the  electrical 
department. 

6/6/47  48 

Water  Tank   Truck    Rental 
Low  and  Only   Bidders 

MARIN,  NAPA  and  SONOMA 
COS..  x;allf.  —  Following  submitted 
bids  June  3  to  State  Division  of  High- 
ways, J.  H.  Skeggs,  district  engi- 
neef,  2001  Van  Ness  Ave.,  San  Fran- 
cisco,   Calif.,    for    rental    of    one    or 


8TEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 

HEAVY  DUTY  SWINGING  SCAFFOLDS 

WEDGE  NOTCH  COLUMN  CLAMFS 

STEELFORM  CONTRACTING  CO. 

666  Horrlson  Str««t       DOuglos  5582       San  Francisco 

INDUSTRIAt    FLOORS 

HEAVY  DUTY  •  DUSTLESS  -  NON  ABSORIENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Street        DOugias  5582        San  Francisco 
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6/6/47 

Welded  Steel   Pipe 

Bids    Wanted 

BERKELEY.  Calif..  Alameda  Co. 
—Until  June  16.  9  A.  M..  bids  will  be 
received    by    the    City    of    Berkeley. 


Johns-Manvf//e 

BLOWN  ROCK  WOOL 

for 

HOME  and  BUILDING 

CONSTRUCTION 

• 
PACIFIC  INSULATION  CO. 

2906   Mitsion  St..   Son   PraHcisce 
»•••:  ATw«f«r  2«J2 

U1S  El  CamlRO  Real.  San  Mateo 
Pkeso  S.  H.  S-01t2 


DOORS 

Two  mnd  Threo  Paneb 

2  ft  0  in.  X  6  ft  8  in. 

2  ft.  4  in.  X  6  ft.  8  in. 

2  ft  6  in.  X  6  ft  8  in. 

Some  Miscellaneoas  Sizee 

Grade  A,  $e.50  each 

Grade  C,  $5.75  each 

NEWSOM  &  BECHTEL 

INCORPORATED 
5760  Shellmound  St.,  Emeryville 
Calif.     -     Phone  OLympic  5572 


FORM     CLAMPS 

SNAP     TIES 

SCREED     SUPPORTS 

C.  P.  CONCRETE  EQUIPMENT  CO. 

1385  W.  16th  Sf.    •    OAKLAND.  CALIF. 

Phont  TEmplebor  1405 


Over  4000  Tons— -VorJous  Sliet 

PIPE  and  TUBING 


SiMS    Vt*' 


(  Vt*'  to  40".  lightweight,  standard.  X  heavy 
and  XX  Heavy,  including  Va".  W,  1",  TA".  IVa''. 
and  2"  Black  and  Galvanlied.  Odd  the*  our 
specialty.    Big  stock  of  VALVES  AND  FITTINGS. 

300.000  Ff,  6"  Ughfwigbt  Plp» 


NIW  STIIL  lUILDINOS  2S'  i  50' 
PLUMtING  SUPPLIES   •   PIRI  HOSI 
FINCE  POSTS   •   CLOTHES  POLES 
STEEL  PLATES.  EARS,   •   OTHER  ITEMS 
WE  iUY.  SELL.  RENT.  EXCHANGE 


Const  ruction.  Mining^ 
Industrial     Equipment 

Air  Compressors.  AC  and  DC  Generators.  Light 
Plants.  Cranes,  Shovels.  Draglines.  Pumps.  Pneu- 
matic Tools,  Electric  Tools.  Hand  Tools.  Motors. 
Switches.  Hoists.  Winches.  Kitchen  Equipment. 
Welding  Equipment.  Torches.  Tips.  Rods.  Welding 
Machines.  Wire  Rope.  Wire  Rope  Accessories. 
Flexible  Shafting.  Hot  Water  Heaters.  Hi-Speed 
Drills.  Reamers. 

Write.  Wire  or  Phone 

LAWRENCE  PIPE  CO. 

5030  Long  Beach  Ave.  Phone  Kimball  1234 

Lot  Angeles  11.  Calif. 

Yard  No.  2:  Lynwood  Road  &  Alameda  St. 


PACE  16 


DAILY     PACIFIC     BUILDER 


FRIDAY.  JUNE  6.  1947 


more  water  tank  truckn  of  not  \eH» 
than  1000-gallon  capacity,  equipped 
with  a  aprlnkllng  bar,  for  approxi- 
mately 200  hourtt'  use  In  Marin,  Na- 
pa, and  Sonoma  Count ie«. 

Bobo'H  Garage,  f3.47&. 

Arthur  B.  Slri,  |8.»S. 


•13 


«/«/47 

Truck    Rental 

No  BIdt  Received 

MARIN,  NAPA,  and  SONOMA 
COUNTIES,  Calif —No  bidit  were 
received  J^ine  3  by  the  State  Divi- 
sion of  Highways,  J.  H.  Skegga,  dis- 
trict engineer,  2001  Van  Ness  Ave., 
San  Franciaco,  Calif.,  for  rental  of 
one  fully  Insulated  bituminous  truck 
of  not  less  than  1250-ga)lon  capacity, 
equipped  with  10-ft.  spreader  bar, 
preHHure    pump,    etc. 

6/6/4T  43 

Equipment — Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
June  IS,  i  P.  M.,  bids  will  be  receiv- 
•d  by  the  U.  S.  Forest  Service.  447 
Sansome  St.,  ^'an  Francisco,  Calif., 
for  equipment  as  follows:  " 

Bid   No.  872:  rangettes,  whifp  enam- 
el,   f.o.b.    Quincy    and    Mt.    Shasta, 
Calif. 
Bid  No.  873:  torch,  type  B-6  and  bu- 
tane gas  tank  f.o.b.  Sonora,  Calif. 
Bid     pto.     874:  metaJ     toijlet     «tools 
f.o.b.  Yreka,  Calif. 
Specifications  obtainable  from  the 
above   office. 
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6/«/47 

Storage  Type    Batteries 

Bids   Wanted 

SAN  FP^NCISCO,  Calif.  —  Until 
June  12,  2  P.  M.,  bids  will  be  receiv- 
ed by  the  U.  S.  Treasury  Dept.  100 
McAllister  St.,  San  Francisco,  2, 
Calif.,  under  Inv.  8F-3969-47,  for 
storage  type  batteries  f.o.b.  Parker 
Dam    (Earp),  Calif. 

Specifications  obtainable  from  the 
above  office. 


total  of   item  3.  124,059.85. 

Water  Works  Supply  Co.  (M.  A  H. 
Valve  A  Fitting  Co.),  <3a)  11302.70; 
total.  $8176.20;  (3b)  1784.60;  total. 
>3922.S0:  (3c >  $370.65;  total.  $3706.50; 
(3d)  $142.55;  total,  $5702;  (3e)  $43.10; 
toUl.  $1293;  (3f)  $29.75;  total,  51785; 
total  of  item  3,  $24,685.20. 

Mueller  Co.,  (3a>  $1274.11;  total, 
$7C44.6a;  (3b)  $733.51;  total,  $3667.56; 
(So  $346.55;  total.  $3466.50;  (3d) 
$133.28;  total,  $5331.20;  (3e)  $40.29; 
total.  $1208.70;  (3f)  $27.84;  total, 
$1670.40,  total  of  Item  3.  $22,988.01. 

Rensselaer  Valve  Co.,  (3a)  $1432.66 ; 
lotal,  $8595.90;  (3b)  $844.30;  total, 
$4221.50;  (3c)  $389.40;  total.  $3894; 
(3d)  $164.45;  toUI,  $6178;  (3e)  $47.40; 
total,  $1422;  (3f)  $30.06;  total.  $1803; 
total  of  Item  3,  $26,114.40;  (4a)  $22; 
total,  $1320;  (6a)  $47.75;  total,  $625.26; 
(5b)  $119.50;  total,  $1314.50  flanged; 
(6)  $119.60;  toUl,  $1314.50  for  4-in. 
flanged. 

Crane  Co..  (3a)  $3885.55;  total.  $13.- 
713.30;  (3b)  $716.92;  total,  $3584.60; 
(3c)  $341.61;  total,  $3416.10;  (3d) 
$131.38;  toUl,  $5255.20;  (3e)  $39.69; 
total.  $1190.70;  (3f)  $26.13;  total, 
$1507.80 ;  total  of  Item  3,  $28,667.70. 

A.  P.  Smith  Co.,  (3a)  $1473.15;  total, 
$8838.90;  (3b)  $881.70;  total,  $4408.60; 
(3c)  $384;  total.  $3840;  (8d)  $152.40; 
total,  $6006;  (3e)  $46.30;  total,  $1889; 
(3f)  $28.90;  total,  $1734;  total  of  item 
S,  $26,306.40. 


June  12 

QUO.   67319;   Req.  6913 >4 : 

One  tractor  and  trailbuilder,  de- 
livered asBembled  and  ready  for 
service,    fob    San    Bernardino. 

QUO.    67321 ;    Req.    3795  Vi  : 

One  tractor  and  trailbuilder  outfit 
delivered  and  assembled  and  ready 
for  service,  fob  San  Diego. 

QUO    67320;  Req.  10407 »/i  : 

One  tractor  and  trailbuilder. 
Uvered  assembled  and  ready 
service,   fob   Bishop. 

QUO.   67318;    Req.    17624  >4: 

One  tractor  and  trailbuilder, 
llvered  a.ssembled  and  ready 
service,    fob    North    Hollywood. 

QUO.    67316;    Req.   28066^1 : 
One    tractor    and    trailbuilder,    de- 
livered   assembled    and    ready    for 
service,  fob  Eureka. 

QUO.  67317;   Req.   1019  H : 

One  tractor  and  trailbuilder,  de- 
livered assembled  and  ready  for 
service,  fob  San  Luis  Obispo. 


de- 
fer 


de- 
fer 


6/6/47  41 

New  Oil  Burning  Equipment — Low 

Only    Bidders 

REDLANDft.  Calif..  San  Bernar- 
dino County. — Ray  Oil  Burner  Co., 
Los  Angeles,  Calif.,  at  $1,090,  sub- 
mitted low  bid  June  4  to  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  838  U.  S.  Apprais- 
er's Building,  ^n  Ftancisco,  Calif., 
for  furnishing  and  installing  new  oil- 
burning  equipment  in  the  U.  S.  Post 
Office   at   Redlands,    Calif. 

Only    other  bidder  was: 

Service,  Heat  A  Power  Co..  636  21.st, 
Oakland^  Calif.,  at  $1,098.00. 


Service  Heat  &  Power  Co.,  636  21st, 
Oakland.  Calif.,  at  $642.00  submitted 
low  bid  June  4  to  the  Federal  Worka 
Agency.  Public  Bldgs.  Administra- 
tion. 838  U.  S  .Appraisers'  Bldg..  San 
Francisco,  for  furnishing  and  instal- 
ling automatic  gas  burner  in  the  U. 
S.    Post   Office  at   Salinas. 

Only  other  bid  was : 

Don   Early,    Inc..   Salinas.   $1,587.00. 


44 


SUB-CONTRACT 
INFORMATION 


43 


6/6/47  43 

Accordion  Doors — Contract  Awarded 
CENTRAL  VALLEY  PROJECT, 
Calif.  —  Seattle  Bronze  Co.,  Seattle, 
Wash.,  at  $34,000  awarded  contract 
by  the  U.  S.  Bureau  of  Reclamation, 
Customs  House,  Denver,  Colo.,  un- 
der Spec.  1707  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coram,  Calif., 
one  .  aluminum  accordion  door  for 
service  bay  "d"  line;  one  aluminum 
accordion  door  for  control  b^  "1" 
line,  and  one  aluminum  sash  wrodow 
for  "31"  line  in  Shasta  power  plant, 
Central  Valley  Project,  California. 
The  materials  will  be  installed  by 
the   government. 


6/6/47 

Truck    Rental — Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  12,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Treasury  Department, 
100  McAllister  St,  Room  1501,  San 
Francisco  2,  Calif.,  under  Inv.  No. 
SF- 3984-47  for  rental  of  4 -ton  pickup 
truck. 


43 


6/6/47 

Gantry  Crane  I 

Bid    Opening     Date    Extended    From  ] 

June  9  to  June  16,  2  P.  M. 

CENTilAL  VALLEY  PROJECT, 
California.— Until  June  16.  2  P.  M.. 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House; 
Qenver.  Colo.,  under  Spec.  1800  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Tracy,  Calif.,  one  gantry  crane  having 
a  main  hoist  capacity  of  100  tons  and 
an  auxiliary  hoist  capacity  of  20 
tons  (changed  from  15  t6ns),  for  the 
Tracy  pumping  plant,  Central  Valley 
Project,  California.  The  crane  will 
be  erected  and  installed  by  the  gov- 
ernment. No  charge  for  copies  of  the 
specification  sto  prospective  bidders; 
to  others.  $2.25,  not  returnable. 


43 


6/6/47 

Miso.  Structural   Steel 

Bids  Wanted 

COLUMBIA  Basin  Project,  Wash. 
—Until  June  19,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1843  for  furnishing  and  deliver- 
ing fob  cars  at  the  shipping  point  or 
fob  cars  at  Odair,  Wash.,  miscel- 
laneous structural  steel,  railings, 
gratings,  and  floor  plates  for  Grand 
Coulee  right  power  plant,  Columbia 
Basin  Project,  Wash.  The  materials 
will  be  Installed  by  the  government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others,  $0.75,  aot  returnable. 


43 
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6/6/47 

Chlorinators,  Valve*.  Etc 

Low  and  Only   Bidder* 

NAPA.  Calif.,  Napa  Co.— The  fol- 
lowing submitted  bids  June  2  to  the 
City  of  Napa.  Charles  Martin,  city 
clerk.  City  Hall,  Napa.  Calif.,  for  I 
furnishing  Conn  Creek  Project  pli>e-  I 


6/6/47 

Discharge  Valve  Control  System 

Bids  Wanted 

COLORADO-BIG  THOMPSON 
PROJECT,  Colorado.— Until  June  27. 
2  P.  M.,  bids  win  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House.  Denver,  Colo.,  under 
Spec.  No.  1847  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Granby,  Colo., 
one  discharge  valve  control  system 
consisting  of  three  valve  control 
mechanisms,  two  hydraulic  pumping 
units  with  sump  tanks  enclosed  In  a 
cabinet,  two  pressure  tanks,  acces- 
sories and  Instruments  for  Oranby 
pumping  plant.  Colorado-Big  Thomp- 
son Project.  Colorado.  The  apparatus 
will  be  installed  by  the  government. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $0.75,  not  returnable. 


6/6/47  44 

Plumbing  Work— New  Bids  Wanted 
MOFFETT  FIELD,  Calif.,  Santa 
Clara  Co.— Until  June  12,  2  P.  M.. 
bids  will  be  received  by  the  Public 
Works  Dept..  12th  Naval  Dlst.,  Room 
A-109,  Federal  Office  Building,  Civic 
Center,  San  Francisco,  Calif.,  under 
NOy  14357,  Spec.  18419,  for  the  re- 
placement of  defective  plumbing  in 
B.O.Q.  Annex  Bldg.  No.  48,  Naval 
Air  Station,  Moffett  Field,  Calif. 
The  work  includes  the  replacing  of 
all  hot  and  coW  water  piping,  fau- 
cets, valves  and  fittings  in  the  ex- 
isting   plumbing    system. 

Plans  and  specifications  obtain- 
able from  the  Public  Works  Dept., 
Design  Division,  Room  A-119.  Fed- 
eral Office  Building,  Civic  Center, 
San  Francisco,  Calif.  Deposit  of 
check  or  po.stal  money  order  for  $10, 
payable  to  Chief  of  Bureau  of  Yards 
&  Docks,  is  required  as  security  for 
safe  return  of  each  set  of  bidding 
data. 

The  following  contractors  have 
taken  out  plans: 

Herman  Lawson  Co.,  465  Tehama 
St.,  San  Francisco. 

A  J.  Peters  &  Son,  410  N  10th  &t, 
San   Jose,  Calif. 

Jerry  Doyle,  P.  O.  Box  74,  gan 
Leandro.  Calif. 

Herman  Lawson  Co..  San  Fran- 
cisco, Calif.,  at  $18,997  submitted 
only  bid  May  7  which  was   rejected. 

6/6/47  44 

New   Automatic  Gas   Burner — Low 

and  Only  Bidders 

SAN  RAFAEL,  Calif.,  Marin  Co.— 
Service  Heat  and  Power  Co.,  636  2l8t 
Op.kland,  at  $498.00  submitted  low 
bid  June  4  to  the  Federal  Works 
Agency,  Public  Buildings  Administra- 
tion, 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco.  Calif.,  for  furnishing  and 
installing  new  automatic  gas  burner 
in  the  U.  S.  Post  Office  at  San  Ra- 
fael. 

Complete  bids  submitted  were: 

Service  Heat  &  Power  Co.,  Oak- 
land.  $498.00. 

Shields  Co..  San  Rafael.  $499.00. 

A.   Harper,   San   Francisco,   $551.00 

McPhall  Fuel  Co.,  San  Rafael.  $575. 

North  Bay  Elec.  Wks,  San  Ra- 
fael, $636.35. 

Marin  Heating  &  Plumbing  Co., 
San  Anselmo,  $637.00. 


6/6/47  44 

Water    i-leater    Boiler — Low    apd 
Only  Bidders 

SAN  FRANCISCO,  Calif.,  — E.  A. 
Comely,  Inc.,  1277  Howard  St.,  San 
Francisco,  at  $2,226.00  submitted  low 
bid  June  4  to  the  Federal  Works 
Agency,  F^lbllc  Bldgs.  Admin.,  office 
of  the  district  en|ineer,  938  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  new  water  heater  boiler, 
etc.,  for  San  Francisco  Post  Office, 
Rlncon   Annex. 

Complete  bids  were: 

E.  A.  Comely,  Inc.,  1277  Howard 
St.,   San  Francisco,   $2,226.00. 

Service  Heat  &  Power  Co.,  Oak- 
land,   $1,936.00. 

Herman  Lawson,  San  Francisco, 
$2  499.00 

Frank  J.  KUmm,  San  Francisco, 
$1,876.00. 


6/6/47 

New  Gas  Burner — Low  and 

Only    Bidders 

PACIFIC  GROVE,  Calif.  Monte- 
rey Co.— A.  Harper,  140  8th  St.,  San 
Francisco,  Calif.,  at  $426.00  submit- 
ted low  bid  June  4  to  the  Federal 
Works  Agency,  Public  Buildings 
Administration,  838  U.  S.  Appraisers 
Bldg.,  San  Francisco,  for  fumlshltig 
and  Installing  new  gas  burner  in 
the  U.  S.  Post  Office  at  Pacific 
Grove. 

Other  bids  submitted  were: 

Service    Heat   &   Power  Co..   Oak- 
land,  $487.00.  ...  ,^,  ^ 

Don   Early,    Inc..   Salinas,   $1,681.00. 


6/6/47 
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6/6/47 

Electrical   Equipment 
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Bids  Wanted 
COLUMBIA       BASIN       PROJECT, 

follows : 


(1) 


automatic 
/ 


prea- 


<S) 


8    chlorinators, 
sure  feed  type 

1  Venturl  meter  assembled  com- 
plete for  Installation  (a>  as  s 
unIL  or  (b)  a  meter  consisting  of 
Insert  tubes  and  nozzles.  Meter 
of  either  type  to  be  equipped 
with  registering.  Integrating  re- 
cording device; 

(3)  gate  valves  flanged,  faced,  drill- 
er with  double  disc  non- rising 
stem,  including 

(a)  6  30-Inch; 

(b)  5  24-inch; 

(c)  10  18-lnch: 

(d)  40  12-Inch; 

(e)  30    6-jnch; 

(f)  60    4-lnQh: 

(4)  60  air  relief  valves  (a)  1-Inch  or 
(b)   2-Inch; 

(5)  11  vacuum  valves  (a)  2-in.  or 
(b)  4-Inch; 

(6)  Alt.,  11  air  valves  and  vacuum 
valve   combination. 

Plans  by  consulting  engineer  Au- 
gust Kempkey,  Balboa  Bldg.,  San 
Francisco.  Calif. 

Simplex  Valve  Co.  (2a)  $3796;  (2b) 
$2180;  (4a)  $28;  total.  $1880;  (4b)  $28; 
toUl,  $18S0:  (5b)  $96;  total.  $1056;  (6) 
$116;  total.  $1276  for  4-ln.  flanged. 

Water  Works  Supply  Co.  (Crispin 
valves),  (4*)  $33-80;  toUl,  $2028;  (4b) 
$48;  toUI.  $2680;  (5a)  $40;  toUl,  $440; 
(Sb)  $106;  total,  $1166;  (6)  $145;  toUl, 
$1696  for  4-ln.  flanged;  $80;  total, 
$880  for  2-in.  screw. 

Water  Works  Supply  Co.  (Iowa 
Valvo  Co.)  (1)  $10,266.22;  (Sa)  $1346.36; 
total,  $8072.10;  (Sb)  $803.76;  total. 
$4018.75;  (3c)  $350.45;  total.  $3504.60; 
(3d)  $189.06;  total.  $5562;  (8e)  $42.66; 
total.  $1279.60;  (8f)  $27.06 ;  total.  $1628 ; 


bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation.  Denver,  Colo., 
under  Spec.  1839  for  furnishing  and 
delivering  f  o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odatr,  Wash., 
two  (2»  dry-type  neutral-grounding 
reactors,  each  with  rated  Insulation 
class  of  8.68-kv.  and  impedance  of 
approximately  0.14  ohms,  for  use  In 
the  neutral  of  a  6900-volt,  3-phase, 
eO-cycle.  12.500-kva.  generator,  two 
(2)  Indoor  type,  single-throw  power 
circuit  breakers,  rated  at  not  less 
than  7500  volts,  600  amperes,  ea«h 
for  operation  In  the  neutral  of  a  89,- 
000-volt,  8-phase,  80-cycle,  12,600-kva. 
generator,  for  the  station  service 
units.  Grand  Coulee  power  plant,  Co- 
lumbia Basin  Project,  Washington. 
The  apparatus  will  be  Installed  by 
the  government  No  charge  for  copies 
of  the  specifications  to  prospective 
bidders;  to  others,  $0.76,  not  return- 
able. 


6/6/47  ** 

Sub    Cotracts    Awarded— Framing 

Underway 
Residence  Cost  $10,800 

SAN  FRANCISCO,  Calif.,  On  Pacific 

St.,  between  Powell  and  Mason  Sts. 
Owners    —    Mr.    and    Mrs.    Yep,    c/o 

architect. 
Architect    —Francis    Lai    Chlnn,    622 

Washington  Street,  San  Francisco, 

Calif. 
Frame    and     stucco,    one-story    and 

basement,  includes  garage. 
Contractor— Bert     Construction     Co., 

346    Irvington    St.,    San    Francisco, 

Calif. 
Roofing— J.    W     Bender    Roofing    & 

Paving    Co.,    1999    Bryant    St, 
Plumbing— Scott  Co.,  243  Minna  St. 
Electric    Wiring— Richmond    Electric 

Co.,    1245    20th    Ave    . 
Heating  &  Sheet  Metal— Atlas  Heat- 
ing  and   Ventilating  Co.,    Ltd,    557 

4th   St. 
Tile  Work— Duffy  Tile  Co.,  253  Min- 
na St. 
Glass — Center  Mirror  and  Glass  Co.. 

507  Brannan   St. 
Window     Shades  —  Economy     Shade 

Co.,  535   Sutter  St 

Hardwood    Floors— Western    Hard- 
wood Floors  Co.,  425  Bosworth  St. 
Grading— Rosenberg     Bros.,     12    Oak 

Grove. 
Foundations    &    Concrete    —    Golden 

West  Concrete  Co.,  3  Boyce  St. 
Lumber— Gamerston    &   Green    Lum- 
ber Co.,   1800  Army   St 
Mill  Work— J.  A.  Hart  Mill  A   Lum- 
ber Co.,  Jerrold  &  Napoleon  Sts. 
Hardware   —   Center  Hardware   Co., 

4th  St  Brannan   Sts. 
Painting— Albert    D'laep,    884    Temp- 

leton  ave,  Daly  City,  Calif. 
Linoleum    —    Allied    Floors    Co.,    60 

Hawthorne    3% 

All    of    San    Francisco,    Calif.,    un- 
less otherwise  noted. 


New   Oil    Burning    Equipment— Low 

and  Only  Bidder     . 

IlEDDING,  Calif.,  Shasta  Co.  -- 
Service  Heat  &  Power  Co.,  636  21st.. 
Oakland,  Calif.,  at  $1,045  submitted 
low  bid  June  4  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraisers'  BuUd- 
Ing,  San  Francisco,  for  furnishing 
and  Installing  new  oil  burning  equip- 
ment In  the  U.  S.  Post  Office  at  Red- 
ding, Calif. 

6/6/47  „.     ^  ** 

Glazing  and  Painting— Bids  Wanted 
SAN  FRANCISCO,  Calif.  —  Until 
June  24.  2  P.  M.,  bids  will  be  received 
by  the  Park  Commission  of  the  City 
and  County  of  San  Francisco,  Gerald 
J  Linares,  secretary,  McLaren  Lodge, 
Golden  Gate  Park,  Fell  and  Stanyan 
Sts.,  San  Francisco,  Calif.,  for  glazing 
and  painting  of  the  conservatory  In 
Golden  Gate  Park,  San  Francisco, 
Cailf. 

(Continued  on  Page  17) 
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And 


6/6/47 

Driveway     Extension — Low 
Only   Bidders 

HAYWARD.  Calif.,  Alameda  Co- 
Charles  E.  Wait  666  Mission  St.  San 
Francisco,  Calif.,  at  $1,887.00  sub- 
mitted low  bid  June  4  to  Federal 
Works  Agency.  Public  Buildings 
Adminstration,  office  of  the  district 
, engineer.  838  U.  8.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  extension 
to  the  driveway  at  the  U.  S.  Post 
Office.    Hayward.    Calif. 


Low  and 


6/6/47 

Automatic   Gas   Burner 

Only   Bidders 

SALINAS.    Calif..    Monterey 


44 


Co.— 


Acoustical  Tile 


(IICUICIANS 
SINCl    19?0 


EXbrocv  un 
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6/6/47 

TrsiCters   and    Trsilbullders 

Bids   Wanted 

SACRAMENTO,  Calif..  Sacramen- 
to County.— Bids  will  be  received  by 
the  State  Purchasing  Agent,  Sacra- 
mento, Calif.,  for  furnishing  tractors 
and  trailbullders  as  follows: 


designing 


FOR    SALE 

TIMBERS,  wallboardi,  plnmbinf 

{tipe,  mfllwork,  and  other  build- 
ng  matarials.  SALE  PRICES. 
Larte  stoclu  of  "hard  to  get** 
Itena. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
MOO  Third  St.  —  TA  lenda  4977 


WE  SPRAY 
WATERPROOF  PAINT 

AlMmiNNin  Spray  for  ladMttrlal 
Roofs  oad  SIdowallt 
Hydroto  waterproof  paint  sprayed 
on  brick,  concrete,  tile,  stucco, 
■tone  masonry.  Hydroio  prevents 
curling  and  cracking  of  wood  shin- 
gles. All  colors,  induding  clear, 
svsilable. 

C.  E.  &  S.  Company 

2342  araat  Street 
■erkeley  Pkeee  11  3206 


supplying 
installing 

Seme  of  Coliferalo's  Heest 
power  oed  llgMIng  iestallo- 
tloas  hove  been  made  by  E. 
H.  &  G.  Our  facilities  aed 
experieace  are  ot  year 
service. 


ETS-HOKIN 
&  GALVAN 


ABSORBS  NOISE  LIKE 
A  BLOTTER  ABSORBS  INK 

Why  suflFcr  from  clatter  and  grat- 
ing noises  that  cause  jangled 
nerves?  Pir-Tcx  your  office, 
school  auditorium,  studio  or 
other  place  where  control  of 
sound  is  essential.  Fir-Tex 
Acoustical  Tile  gives  you  insula- 
tion, sound  absorption  atid  in* 
terior  finish  at  the  cost  of  insula* 
tiod  alone.  See  us  for  suggestions 
ftod  estimates,; 


CRAMER  CO. 

345  VERMONT  STREET 
MARKET  0411 


BT   llVIXIltfl 


BETTER 
KITCHENS 


LOWER 
COST 


FOR 


BUILDERS 


NORTHERN  CALIFORNIA 
DISTRIBUTOR 

«  PIONEER 
APPLIANCE 

COMPANY 

1355  Markat  *  San  Francisco 
UNdarhill  2727 


Vl¥(LOOO0C 


•t. 


f III  4^mlt|  ^pacific  IHuilber 

L^tJ    LAkGiST    CONSTRUCTION    DAILY    IN    THi    WiST 
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Engineering  Section 


(Continued   from   IPage   16) 


37>-     RAILROADS,  SUB- 
WAYS&  TUNNELS 

«/5/47  37 

Contract  Awarded 

8toekton-4th  St.  Connection; 

Municipal  Railway  Contract  No.  270 
Coat  $41,0eS.5O 

SAN  FRANCISCO,  Calif.  Stockton 
and  4th  Sts. 

Owner— City  and  County  of  San  Fran- 
cisco, Public  Utilities  ComraiBsion. 
287  City  Hall,  San  Francisco,  Calif. 

Plans  by  owner. 

Contractor  —  Eaton  &  Smith,  715 
Ocean    Ave.,   San    Francisco,   Calif. 

38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

6/5/47  38 

Low  and  Only  Bidders 

Traffic  Signal  Systems  Cost  $20,762.66 

LOS  ANGELES  COUNTY,  Calif. 
Whlttier  Blvd.,  between  Goodrich 
Blvd.  and  Concourse  Ave. 

Owner.State  of  California,  Division 
of  Highways,  Public  Woriu  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Worlca  Bldg.,  Sacra- 
mento, Calif. 

Furnish    and    install    traffic    signal 
systems  at  eight  intersections. 
Bids  opened  in  the  State  Bldg.,  Los 

Angeles,  Calif. 

Low    Bidder— Electric   &    Machinery 
Service,   Inc.,   4403  Firestone   Blvd., 
South  Gate,  Calif.,  $20,762.68. 
The  worit  Involves: 

(1)  furnish  and  install  fixed  time 
signals  at  intersection  of  Whlt- 
tier BlVd.  and  Goodrich  Ave., 
Hoefner  Ave.,  Gerhart  Ave.,  Leon- 
ard Ave.,  Findlay  Ave.,  Saybrook 
Ave.  and  Garfield  Ave.; 

(2)  furnish  and  install  fixed  time 
signals  at  intersection  of  Whlt- 
tier Blvd.  and  Concourse  Ave. 

Bids  submitted  May  28  were: 

Electric  &  Machinery,  Inc.,  (1)  |18.- 
044.66;   (2)  |2178;  total,  $20,762.66. 

Bconolite  Corp.,  (1)  |26,«78;  (2) 
$3000;  total,  $30,668. 

C.  D.  DraucherCo.,  (1)  $30,425;  (2) 
$4060;  total,  $36,375. 
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6/5/47 

Low  and  Only   Bidders 

Traffic  Signal  Systems      Cost  $52,170 

LOS  ANGELES  COUNTY,  Calif.  Gar- 
vej'  Ave.  between  San  Gabriel  Blvd. 
and  Mountain  View  Road. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
na«nto,  Calif. 

PHimish  and  Install  traffic  signal  sys- 
tem at    13    intersections    and    con- 
struct traffic  signal  systems  at  two 
Intersections. 
Bids  opened  In  the  State  Bldg.,  Los 

Angeles,  Calif. 

Low  Bidder — C.  D.  Draucher  Co.,  2700 
San    Fernando    Rd..    Los    Angeles, 
Calif..  $52,170. 
Bconolite  Corp.,  Los  Angeles,  Calif., 

at   $53,485,   submitted    only   other   bid 

May  20. 
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6/5/47 

Contract  Awarded 

PowM*  Circuit   Poles         Cost  $3,663.25 

SAN  MATEO  COUNTY.  Calif.  San 
Francisco  Airport. 

Ovmer — City  enxd  County  of  San  Fran- 
cisco, Public  Utilltlea  Commission, 
287  City  Hall,  San  Francisco,  Cailf. 

Plans  by  owner. 

Contractor  —  Petersen  Engineering 
Co.,  4120  26th  St.,  San  Francisco. 
Calif. 


(4)  12    lio.    ft.    30-in.    Tltrlflod   Iron- 
stone sewer  pipe; 

(5)  4   concrete   manholes   with   O.    L 
rings  and  covera. 

Si>ecifications  obtainable  from  the 
above  office. 


SO 


6/5/47  I 

Contract    Awarded 

CulvMt  Coat  tlMJW 

OAi<LAND,  Cillf.,  Alameda  County. 

Harrlsrn   &t  and   29th  St. 
Ownei^— City  of  Oakland,  Chas.  Don, 
City    Cicrit,     City     Hall,     Oaklanu, 
Calif. 
City  Engineer  —  Walter  Frlckstad. 

City    Hall,    Oakland,    Calif. 
Reinforced    concrete    box    culvert. 
Contractor  —  Eriokson  -  Phillips  and 
Weinberg,    3341    Telegraph    Avenue, 

Oakland,  Calif.  ^ 

Work    involves:  »..   -T 
(1)  280    lin.    ft    6-ft.   t>y   l4-ft    6-in. 
reinf.    concrete    box    culvert    on 
tiiTiber   platform ; 
(2>  Oil   lln.   ft.    6-fL   by   H-ft.   6-in. 
reinforced     concrete     box     cul- 
vert; 
(3)  4000     '"n.     ft     wooden     bearing 

piles ; 
(4>  15      lln.      ft.     48      in.      standard 
strength  rlnforced  concreta  plpa 
conduit ; 

(5)  136    Im.    ft.    36   In.    do; 

(6)  76   lln.   ft.  27   In.   do; 
(7>  5  lln.  ft.  24  In.  do; 

(8)  in  lln.  ft,  15  In.  plain  concrete 

pipe  conduit; 
(fi)  61   lln.   ft  12  In.   do; 

(10)  708    lln.    ft    8   In.    vitrified    clay 
pipe   sewer; 

(11)  105  lin  ft  earth  channel; 

(12)  1    ."ewer   and    manhole    and    re- 
crnstruction ; 

(IS)  1    12-in.    cast    Iron    pipe  sewer 
crossing ; 

(14)  3  each  relnf.  concrete  manhole." 
with  .special  frames  and  covers, 

(15)  1    brick    and    concrete    manhole 
with  st&ndard  top; 

(16)  IC    each     brick    manholes    with 
ptandard    top; 

(17)  2  each  storm  water  Inlets  witli 
M   in.   cpenlng; 

(18)  130   cu.    yds.    brick   or    concrete 
walls ; 

(1ft)  6    each    Y-branches; 

(20)  1    lamphole; 

(21)  40    cu.    yds.    riprap    v/alls    and 
slope  pavement. 

Total  blda  May  27  were: 

(A)  Erickson  -  Phillips    &    Welsberg, 
Oakland,  $185,900. 

(B)  Martin    Murphy    and    Robert   B. 
McNair,  Oakland,  $188,520.67. 

(C)  McGuire     &     Hester,     Oakland, 
$192,321. 

(D)  Dan    Caputo,    San    Joae,    |10^- 
774.60. 

Unit  prices  follow : 

(A»  (B)  (C)  (D) 

(1)   $175.00  $208.37  $240.00  $175.00 

(2).   126.00   120.87   116.00   140.00 

(3)     136     1.35     1.35     2.00 

(4».        28.00         38.00         35.00         30.00 

(5).        14.00         15.50         IS.OO         34.00 

(6)..        11.00         16.50         10.00         15.00 

(7).        11.00         13.50  7.00         12.00 

(8)  9.00  8.00  5.00  9.00 

(9).  9.00  3.00  4.00  7.50 

(lOt.  4  50  2.75  3  00  1.75 

(11).        21.00         18.50         15.00         20.00 

(12)         300.00       411.00       500.00       400.00 

(13).      200.00.    300.00       370.00       300.00 

(14)  375.00       300.00       380.00       250.00 

(15)  250.00       300.00       300.00       350.00 

(16)  200.00       145.00       150.00       200.00 

(17)  200.00       240.00       300.00       125.00 

(18)  3.00  4.00  4.00  2.00 

(19)  6.00  2.50  2.00         15.00 

(20)  125.00         30.00         30.00         66.00 
(21).        25.00         20.00         20.00         10.00 


6/5/47  38 

No  Bid*  Received — Recommended 
That  Board  of  Public  Works  Do 
Work  at    Its   Estimate  of  $1&,187J0 

Electric  Lines;   Spec.  47-4 

PALO  ALTO,  Calif.,  Santa  Clara  Co. 
Crescent  Park  No.  4,  Colorado  Park 
Nos.  1  and  2  and  Newell  Park  sub- 
divisions. 

Owner— City  of  Palo  Alto,  Winifred 
Kidd,  city  clerk.  City  Hall.  Palo 
Alto,  Calif. 

City  Engineer— Fabian  S.  Miller,  City 
Hall.  Palo  Alto,  Calif. 


39^-^EWERS 


6//47  39 

Owner  Taking   Bids— Due  June  27, 

5  P.  M. 
Trunk    Line  Sewer 
SACRAMENTO.     Calif.,     Sacramento 

County.  Along  proposed  41st  Sf..  and 

Meister  Way. 
Owner — City    of    Sacramento,    H.    G. 

Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif- 
City  Engineer— Fred  Klaus,  City  Hall, 

Sacramento,  Calif. 

The  work   involves: 

(1)  688  lin.  ft  42-in.  diameter  rein- 
forced concrete  culvert  pipe, 
standard   strength ; 

(2)  1148  lin.  ft.  45-ln.  diameter  rein- 
forced concrete  culvert  pipe, 
standard  strength ; 

(3)  6  lln.  ft.  5-in.  diameter  reinforced 
concrete  culvert  p*pe,  standard 
strength ; 


6/5/47  30 

Owner   Taking    Bids — Due  June   16,   8 

p.   M. — Culvert;    Res.  46-27B 
SAN   MATEO,  Calif  ,   San  Mateo  Co. 

Crossing   of   laurel    Creek    by   Ha- 

rlenca  Street. 
Owner— City   of    San    Mateo.    Wm.    J. 

O'Farrell.  city  clerk.  City  Hall,  San 

Mateo.  Calif. 
City    Engineer— Arthur    B.     Sullivan, 

City  Hall,  San   Mateo,  Calif. 
Concrete    box    culvert    with    sldewalls 

and    neres.sar>'    fill    to    bring    road 

lo  grade. 

Unit  quantities  will  be  given  soon. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit  of  110,   refundable. 


6/5/47  39 

Bond    Issue   in    Amount   of   $10,000,000 

Approved  May  27 
Interceptor  Sewers 
I.O.S   ANGELES.   Calif,   Los   Angeles 

County. 
Owner— City     of     I.,ob     Angeles,     city 

clerk,   City   Hall,   Los   Angeles.   Cal. 


6/5/47  39 

Owner   Taking    Bids — Due   June   24, 

2  p.  M. —  Irrigation  System 
SAN  FRANCISCO,  Calif     Dolores  St. 

Center  Sti^iH 
Owner — Park  Commission  of  the  City 

City  and  County  of  San  Francisco, 

Gerald    J.    Linares,    secretary.    Mr- 

I.Aren     Lodge,    Golden    Gate    Park, 

.San   Francisco,  Calif. 

Specifioatlons   obtainable    from   the 
above    office. 


40—    STREETS  AND 
HIGHWAYS 


6/5/47  40 

Owner  Taking  Bido^Duo  June  16, 

•  P.  M. 
8tre#t  Improvement;  Ree.  46-2B 
SAN  MATEO,   Calif.,   San  Mateo  Co. 
Flores   St.,  between    28th    Ave.   and 
the  northwest  boundary  of  Anthony 
Subdivision,  Edison  8t.  between  the 


northwest  boundary  of  Ban  Mateo 
Terrace  Na  4  and  Lot  1  of  C.  W. 
Diehl  Subdivision,  and  the  south- 
east half  of  B<dison  St  opposite  Lot 
as  of  Anthony  Subdivision,  and  24th 
Ave.  between  Hacienda  St  and 
Alameda  de  las  Pulgas. 

Owner— City  of  San  Mateo,  William 
J.  O'Farrell,  city  clerk ;  Arthur  Sul- 
livan, city  engineer.  City  Hall,  San 
Mateo.  Calif. 

Consulting  Engineer — ^W.  D.  Soule, 
318  B  St,  San  Mateo,  Calif. 

Includes  grading  crusher  run  water- 
bound  rock  macadam  baae  pave- 
ment with  asphalt  concrete  wear- 
ing surface,  portland  cement  con- 
crete curbs,  gutters,  sidewalks  and 
electrolllers,  sanitary  ^ttrwr  house 
laterals. 

Unit  quantities  will  be  given  soon. 
Specifications  obtainable  from  the 

office  of  the  city  engineer  upon  de- 

jposlt  of  $10,  refundable. 


40 


6/5/47 

Low  and  Qnly  Bidders 

Converting  Buildings  and  Utilities; 
Spec.  ia26  Coot  $168,087.40 

LINDSAY,  Calif.,  Tulare  C.    Govern- 
ment Camp,  Central  Valley  ProJ. 

Owner — U.  S.  A>ureau  of  Reclamation 
Frlant  Calif. 

Plans  by  owner. 

Includes  dismantling,  moving  and 
con^'-rtlng  bl^ga  and  constructing 
roads,  walks,  and  water  distribu- 
tion and  sewerage  systems  for 
Government  Camp,  Lindsay.  150 
calendar  days  completion  time. 
Buildings  are  to  be  moved  from  the 

Fresno     County     Fairgrounds     near 

Fresno,  Calif. 

Low  Pidder — Paul  Spencer  Construc- 
tion  Ca,  832  W.  5th  St.,   Los  An- 
geles, Calif.,  $168,087.40. 
Work  involves : 

Schedule  No.  1 
Salvaging    buildings    and    restoring 

sites:  grading  building  site;  dismant- 
ling, moving  and  converting  barracks 

and  constructing  roads  and  walks. 

(1)  salvaging  building  T-1015  and 
hauling  and  storing  materials, 
lump  sum; 

(2)  salvaging  east  wing  of  building 
T-lOlO  and  hauling  and  storing 
materials,  lump  sum; 

(3)  salvaging  north  wing  of  Bldg. 
T-1030  and  hauling  and  storing 
materials,  lump  sum; 

(4)  salvaging  heater  rooms  and  la- 
trines of  Bldgs.  T-1011,  T-102, 
T-1014,  and  T-1016,  and  hauling 
and  storing  materials,  lump  sum 

(5)  restoring  sites  of  Bldgs.  T-lOlO, 
T-lOn.  T-1012,  T-1014,  T-1015. 
T-1016  and  T-1030,  lump  sum; 

(6)  grading  camp  site  at  Lindsay, 
lump   pum; 

(7)  80  c.y.   concrete  In  foundations; 

(8)  moving  and  converting  barracks 
into  15  duplex  residences  ,lump 
sum; 

(9)  moving  and  converting  south 
wing  of  Bldg.  T-1030,  lump  sum ; 

(10)  placing  6,200  l.f.  timber  curb 
boards ; 

(11)  constructing  8,310  s.y.  of  bitum- 
inous surface  roads,  streets  and 
parking  areas;       ^ 

(12)  constructing  800  s.y.  of  bitum- 
inous surface  sidewalks. 

Schedule  No.  2 
Water-   distribution    and    sewerage 
systems  and  drainage. 

(13)  excavating  and  backfilling  2.640 
l.f.  of  water  pipe  trenches,  not 
more  than  4  ft  deep; 

(14)  excavating  and  backfilling  1,040 
l.f.  of  sewer  pipe  trenches,  not 
more  than  4  feet  deep; 

(15)  excavating  and  backfilling  450 
I.f.  of  sewer  pipe  trenches, ,  over 
4  ft.  deep  and  not  more  than  6 
ft  deep; 

(16)  excavating  and  backfilling  320 
l.f.  of  sewer  pipe  trenches,  over 
6  ft  deep; 

(17)  furnishing  and  laying  1,250  l.f. 
of  6-ln.  diam.  vlt  clay  sewer 
pipe  and  fittings ; 

(18)  furnishing  and  laying  550  l.f.  of 
8-lnch  do; 

(19)  constructing  two  sewer  man- 
holes ; 

(20)  converting  existing  manhole  to 
drop  manhole,  lump  sum; 

(21)  furnishing  and  laying  630  l.f. 
of  6-ln.  dlam.  pipe  for  water 
main; 

(22)  furnishing  and  laying  375  l.f. 
of  2-ln.  dlam.  galv.  steel  service 
piping: 

(23)  furnishing  and  laying  720  l.f. 
of  1-tnch  do; 

(24)  furnishing  and  laying  920  If.  ft. 
of  "Ji-lnch  do; 

(25)  furnishing  and  installing  15  %- 
inch   hose   bibbs ; 

(26)  furnishing  and  Installing  18  %- 
Inch  curb  stop  and  service  box 
assemblies ; 

(27)  fumlshlnff  and  InsUlllng  4  2- 
Inch  gate  valve  and  vitrified 
clay   valve  box   assemblies; 

(28)  furnishing  and  installing  2  6- 
Inch  do; 

(29)  furnishing  and  Installing  1  6- 
inch  gate  valve  and  cast  Iron 
valve  box  assembly; 

(30)  Installing  two  fire  hydrants; 

(31)  constnictlng  124  l.f.  of  43-  x  27- 
Inch   twi   pips  arch  culverts; 

(32)  connecting  two  existing  arch 
drains  to  48-  x  27-ln.  twrin  arch 
culvert. 

Total  bids  June  2  were: 

(A)  Paul  Spencer  Construction  Co., 
(1)  $158,408.61;  (2)  $15,488.88;  to- 
tal, $168,087.40. 

(B)  KofVick  Bros.,  Fresno,  (1)  no  bid; 
O)   $11,675. 

Unit  bids  were: 

(A)  (B) 

(1) _ $  2,310.14  $ 

(2) 1,401.08  


(9) 

(4)...-. 

(5). 

(J) 

(♦)- 

(8). 

(0) 

(10). 

(11) 

(12) 

(^8) 

(14) 

(15) 

(16) 

(17) 

(18) 

(10) 

(30) 

(21) 

(22) 

(23) >. 

(24) 

125). 

(26) 

(27). — 
(28). — 
(20), — 

(80) 

(81). — 
(82) 


71  La 

S,TtU» 


1UM.TC 

JO 

IM 

l.tt 

.48 

.60 

i.ai 
«.« 

1.M 

2.00 

24S.00 

121.00 

aj6 
ua 

.01 

.Tt 

S.OS 

&47 

^31.78 

78.66 

86.10 

ie».6a 

31.70 
'  242.00 


„--| 


IV.  C  Mendenhall,  SprinfyUla,  XTtah. 
L.    T.    Johnson    Construction    Co., 
Oidon.   Utah,  $67U1S.10. 
Olof  Nelson   Constructlun  Co.,  Lo- 
gan. Utah.  |8M;108.80. 
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6/8/47  40 

Owner  Taking  Bids — Due  June  24  — 

Paving  Coet  $29,000 

ALAMEDA  COUNTY,  Calif.  Redwood 
Regional  Park  and  Lake  Temeacal 
Regional  Park. 

Owner— Blast  Bay  Regional  Park  Dis- 
trict, Richard  E.  Walpole,  manager. 
Lake  Temescal,  Oakland  (OLymplc 
1155). 

Plans  by  owner. 

Includes  1.5  miles  from  Redwood  Can- 
yon to  main  entrance  and  throtigh- 
out  the  Skyline  Gate  area  In  Red- 
wood Regional  Park  and  0.5  mile 
Calif.,  Sacramento  County. 

6/5/47  — —  40 

Contract  Awarded 

Grading  and  Paving  Cost  $8,347.20 

SACRAMENTO,  Calif..  Sacramento 
Broadway  at  Lake  Temeacal  Re- 
gional Park. 

Owner — Sacramento  Municipal  Utility 
District,  James  E.  McCaffrey,  gen- 
eral manager  and  chief  engineer, 
roadway  at  Broadway  Terrace  en- 
trance and  main  entrance  at  6500 
County.  Operational  yards,  50th  and 
R  Sts. 

Plans  by  engineering  department  of 
owner. 
Specifications  obtainable  aoon  from 

the  above  office. 


6/5/47  40 

Owner  Taking   Bids — Due  June  16,  8 
P.   1^.— Street    Imp.;    Res.   No.  46-23 
SAN   MATEO.  Calif.,   San  Mateo  Co. 
Glenwood    Heights    (26th    Ave.    and 
Sequoia   Ave.    from    Dolores    Lane; 
Mason  Lane  and  westerly  one-half 
to    100  feet   northwesterly   of   26th 
Avenue). 
Owner— City  of   San   Mateo.   Wm.   J. 
O'Farrell.    city    clerk,    Arthur    Sul- 
livan, city  engineer.  City  Hall,  San 
Mateo,  Calif. 
Consulting    Engineer— W.    D.    Soule, 

318  B  Street,  San  Mateo,  Calif. 
Includes  grading,  paving,  curbs,  gut- 
ters,   sidewalks,    sanitary    sewers, 
storm  drains,  electroliers,   conduits 
and  cables. 

Unit  quantities  will  be  given  soon. 
Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 

6/5/47  40 

Contract   Awarded — Street    Imp.; 

Resolution   No.  57$        Cost,  $1496.68 
NAPA.     Calif.,    Napa    County.      Ma- 

drona   Street    from    Oesford    Street 

to  Hartson   Street. 
Owner— City  of  Napa,  Chas.  E.  Mar- 
tin, CTerk.   City  Hall,    Napa.   Calif. 
City    Engineer— H.    A.    Harrold,    City 

Hall,  Napa,  Calif. 
Includes  cement  concrete  curbs   and 

gutters,  paving  street  with  asphalt 

macadam  pavement  37  ft.  4  inches 

wide. 
Contractor — Basalt    Reck    Co..    Inc., 

000  tth  St..  Napa,  Calif. 

Bids   received  June  2  were: 
Basalt  Rock  Co.,  Inc.,  Napa.   $1406.68 

Sllnsen  Constr.  Co.,  Napa 1733.12 

Farrer  ft  Talbott  Napa  1768.06 


6/5/47  40 

Owner  Taking  Bids — Due  June  11, 

10  A.  M. 
Grading  A  Paving 
LOS   ANGELES,  Calif.,   Los   Angeles 

County.  Daly  St  between  Pasadena 

Ave.  and  No.  Main  St. 
Owner— Los   Angeles    City    Board    of 

Public   Works,    158   City    Hall.  ,Los 

Angeles,  Calif.  • 

Plans   by  engrg.  dept.   of  owner. 

Specifications  obtainable  from   the 
above  office. 
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6/5/47 

Contract  Awarded 

Curbe  and  Sidewalks;  Ree.  580 

Coet  $S,M6J0 
NAPA,  Calif..  Napa  County.  Adrian 
..Street 

Owner— City    of    Napa,    Charles    B. 
I  Martin,  city  cleili,  C\ty  Hall.  Napa, 

Calif. 
City   Engineer— H.    A.   Harrold,'  City 

Hall,  Napa.  Calif. 
Cement   concrete   curbs   and    guttera 

and    paving    street    with     asphalt 

macadam  pavement  37  ft.  4  Inches 

wide  between  gutters. 
Contractor— Patrick    JInke   Co.,    2461 

Laurel  St.  Napa,  Calif. 

6/5/47  40 

Low  and  Only  Bidder* 

Grading  and  Surfacing  Coet  $302,563.20 

IRON  and  KANE  COUNTIES,  Utah. 
ZIon-Bryce  Canyon  National  Parka 
approach  road,  Sec.  C2  and  Sec. 
C8,  portion,  Dixie  National  Forest. 

Ov.-ner — Public  Roads  Administration, 
B.  W.  Matteaon,  division  engineer. 
Federal  Bldg.,  Ogden,  Utah. 

Plans  by  enguieering  department  of 
owner. 

About  11.488  miles. 

Low  Bidde— A.  O.  Thorn,  Springrllle, 
Utah,  $802,568.20. 

Other  bids  submitted  May  28  were: 
Reynolds  Construction  Co.,  SpHng- 

vllle.  Utah,  $47U00,10. 


6/4/47  40 

Owner  Taking  BIde—Oue  June  18, 

3:30  P.  M.   (Unit  Quantltlee) 
St.  Franola  Circle  ChanneMsatlen; 

Spec.  80,187 
SAN  FRANCISCO,  Calif. 
Owner— City  and  County  of  San  Fran* 

Cisco,  Department  of  Public  Works, 

Room  382  City  Hall.  San  Francisco, 

Calif. 
City    Engineer  —  Ralph     Wadsworth. 

City  Hall,  San  Francisco,  Cattf. 
120  days  completion  time. 

The  work  involves: 

(1)  770   lln.   ft   unarmored  concrete 
curb; 

(2)  256  lln.  ft.  concrete  coping; 

(8)  40  lln  .ft.  concrete  track  coping; 

(4)  3000  sq.  ft.  SV^-ln.  concrete  pave- 
ment; 

(5)  lump  sum,  traffic  signs; 

(6)  SO  lln.  ft.  raised  pavement  bara; 

(7)  46  each  curb  reflectors; 

(8)  lump  sum,   miscellaneous  work; 
(0)  1400  lln.    ft.   sandblasting  exist- 
ing traffic  lines; 

(10)  lump  sum,  electrical  work. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundable. 


41— GAS,  WATER  AND  OIL 
iVE  LINES 


6/5/47  41  • 

Bid    Rejected— Pipeline    (install) 
DAVIS,  Calif.,  Yolo  County. 
Owner — City  of  Davis,  Flora  Y.  Mc- 
Donald. City  Clerk,  City  Hall,  Da- 
vis, Calif. 
Plans  by  Engrg.  Dept.  of  Owner. 
Includes   installation  of  approx.  4600 
ft.  6-  and  8-in.  cast  iron  pipe,  to- 
gether   with    fittings,    valves,    Mir 
hydrants    and    service    connections 
for  purpose  of  extending  the  mu- 
nicipally owned   water  distribution 
system. 

Pipe,  fittings,  valves,  hydrants  and 
Jointing    material    will    be    furnished      . 
by  the  city. 

•  M.  R  Carpenter,  907  Front  Sftreet, 
Sacramento,  Calif.,  at  $15,710.07  sub- 
mitted only  bid  June  2. 

6/5/47  41 

Contract  Awarded 

Water  Mains  (Install);  Spec.  460 

Coat  |7,»48.7S 

SAN  FRANCISCX),  Calif.  14th  Ave. 
and  Fanning  Way. 

OwnT-  -Cltv  and  County  of  San  Ftan- 
cls'  ..  Public  Utilities  Commlaalon, 
Room  287  C^ty  Hall,  San  Franciaeo, 
Calif. 

Plana  by  owner. 

Lay  6-ln.  tranalte  and  2-ln.  and  8-in. 
cast  Iron  mains. 

Contraotor^-San  Franoleoo  Water  Da- 
partment,  486  Maaon  St.,  San  Fran- 
ciaeo, Calif. 


41 


6/5/47 

Contract  Awarded 

Utilities  for  Officers'  Quartara; 
Spec.  1284  Caat  flUOro 

SACRAMENTO  SIGNAL  D«POT. 
4th  and  J  Sts.,  Sacramento,  Calif. 

Owner — Sacramento  District  Corps  of 
Engineers,  War  Department,  Wright 
Bldg.,  Sacramento,  Calif. 

Plans  by  owner. 

Centraotor— M.  A  K.  Corp..  200  Finan- 
cial Center  Bldg.,  San  Franclaoo. 
Calif. 


41 


6/5/47 

Contract  Awarded 

Water  Mains  (install) 

RBDWOOD  CTT.  Calif..  San  Mateo 
County. 

Owner— City  of  Redwood  City.  Edgar 
Blom,  city  manager.  City  Ball,  Red- 
wood City,  CaUf. 

City  EInglneer— Cecil  L  .Longaon,  City 
Hall,  Redwood  City.  Calif. 
Projects  include ; 

(1)  2460  lln.  ft  Inatall  6-iB.  water 
main  In  Redwood  Villa  Parte  and 
Murray  Tract; 

(2)  2150  lln.  ft  Install  6-ln.  water 
mall)  in  E^gewood  Rd..  between 
Alameda  de  laa  Pulgaa  and  Cor- 
dllleraa  Rd. 

Contraotor^-L.  C.  Jeneen,  2525  84th 
Ave..  Oakland.  (1)  $1JH|  (2)  $1J8 
and  $8l 


41 


6/5/47 

Contract  Awarded 

Lawn  Seeding  and  Sprinkler  Syatem; 

Spec  12S4  Coat  $171,816.80 

FAIRFIELD  -  8UISUN    ARMT    AIR 

FISLD.  Calif.,  Solano  County. 
Owner — Sacramento  District  Corps  of 

Engineers,  War  Depariment  Wright 

Bldg.,   Sacramento,   Calif. 
Plans  l>y  owner. 
Contraetor>— M.  4  K.  Corp^  200  ^Inan- 

oial    Center    Bldg.,    San    Franclace, 

Calif. 


Supplies^ 

Sab-Contract 
Information 


42— MISC.    SUPPLIES    AND 
MATERIALS 

6/5/47  48 

Cast  Iron  Pipe— Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  June  11.  6:80  P.  M.,  bids  will  be 
received  by  the  East  Bay  Municipal 
Utility  District.  Room  312,  612  16th 
St.,  Oakland  4,  Calif.,  under  Pro.  1888 
for  furnishing  class  150  bell  and 
spigot  cast  iron  pipe,  16-Inch  Inter- 
nal diameter,  of  following  lengths: 

(1)  57  piece  16-ft.  6-In.  long  with  bell 
and  spigot; 

(2)  1    piece  12-ft.1ong  with  bell  end 
only ; 

(8)  1    piece     18-ft     6-in.     long    wRh 
aplfot  only: 


,v_. 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  JUNE  6.  1947 


FRIDAY.  JUNE  6.  1947 


DAILY    PACIFIC    BUILDER 


PACE  19 


(i)  1  piece  5-ft  10-in.  lon^r,  no  bell  or  .  Western  Machinery.  Chicago  Pneu- 
■pigot ;  I  matlc  No.  42,  |2S2 ;  8  days ;  net. 

(B)  1  iilece  6-ft.  long,  no  bell  or  I  Industrial  Ekjulpment  Co.,  Oardner- 
■pigot;  'Denver  S-6S,  $260;  1  day;  dlacount  S 

(t)  1  piece  4-ft.  10-ln   long,   no  bell   pec  cent 


or  spigot. 
Specifications  obtainable  from  the 
above  offlMk 


«/5/47 

Relnferoement  Bare 
Bide  Wanted 
COLUMBIA      BAfilN 


43 


PROJBCT, 


Edward  R.  Bacon  Ca,  IPT-76,  |260 ; 
1  day  delivery;  discount  8  per  cent. 

Clementine  Co.,  Sullivan  Model  L- 
J57,  1225.60;  Immediate  delivery;  no 
discount. 

Coast  Equipment  Co.,  Worthlngton 
S-S,  |24d;  2  days;  net 

Joy     Manufacturing    Co.,    BulUvan 


Washington.— Until  June  11,  2  P.  M.,    LB-57,  |260;  1  day  delivery;  no  dla- 
bids  will  be  received  by  the  U.  B.  Bu-  'count. 

reau  of  Reclamation.  Denver,  Colo.,  I  Buran  Equipment  Cn.,  Bullivan  L- 
under  Inv.  G-38.821-A-1  for  reinforce-  57,  1242.50;  1  week  delivery;  discotint 
ment  bars,  f.ab.  shipping  point  and/  .  1  per  cent 

or  Odalr,  Wash.  Bay    Cities    Equipment    .IngersoII- 

Speclflcatlons  obtainable  from  the   Rand  S-SO,  $260;  2  days'  delivery;  dls- 


above  offlca. 
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6/8/47 

Deuglaa  Fir  Lumbar,  Eto. 

Bide  Wanted 

CHJNTRAL.     VAULET     PROJECT, 
California.— Until  June  17,    3  P.    M., 


count  5  per  cent. 


48 


«/5/47 

Trolley  Coaehes 

Low  and  Only  Bidder* 

SAN  PRANCISCO.  Calif.— The  fol 
lowing  submitted  bids  June  2  to  Pur 


blda  win  be  received  by  the  U.  8.  Bu-  |  chaser  of  Supplies  M.  H.  Oerry,  27a 
reau  of  Reclamation,  Denver,  Colo.,  City  Hall,  San  Francisco,  Calif.,  under 
under  Inv.  E-83,24ft-A-8  for  furnish-  bid  No.  3921  for  furnishing  and  de- 
tog  creosote-treated  Douglas  fir  lum-  livering  20  trolley  coaches  with  op- 
b«r,  redwood  or  Port  Orford  cedar,  tlon  to  purchase  10  additional  trolley 
f.o.b.  shipping  point  and/or  Bethany,   coaches: 

Calif.  I     Marmon  -  Herrington    Co.,    $19,054 

Specifications  obtainable  from  the   each  for  20  coaches;  18,758  each  for 


above  office. 
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10  additional ;  net  cash ;  365  days'  de 
livery. 

J.  T.  Jenkins  Co.,  |20,105  each  for 
20  coaches;  $20,106  each  for  10  addl- 


e/5/47 • 

Chlerlne--Contraot  Awarded 

MODESTO,  Calif.,  Stanislatis  Co.—  tional;  net;  366  days'  delivery. 
Dow  Chemical  Co.,  310  Sansome  St.,  . 

San  Francisco,  Calif.,  at  80.425  per  lb.,    6/5/47 


awarded  contract  May  28  by  the  City 
of  Modesto,  Rex  E.  Gallf  us,  city  clerk. 
City  Hall,  Modesto,  Calif.,  for  sup- 
plying chlorine  in  one-ton  containers. 
The  amotihta  will  be  taken  In  ona  to 
five  tons. 

43~.MACIIINERY  AND 
EQUIPMENT 

e/8/47  48 

Traetora,  Eto. 

Low  and  Only  BIddera 

SACRAMENTO,  Calif.,  Sacramento! 
Co.— The  following  submitted  bids  to    $172.50   each;  2% 


48 


Shop  Tools 

Low  and  Only  Bidder* 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing submitted  bids  June  2  to  Pur- 
chaser of  Supplies  M.  H.  Oerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der bid  No.  3946  for  furnishing  and 
delivering  22  electric  edge  tool  grind- 
ers, bench  type,  and  five  handsaw 
blade  butt  welders  for  the  School 
Department: 

C.  F.  BulottI  Machinery  Co.,  (1)  no 
jbld;  (2)  $172.50  each;  alternate,  $169; 
2%  30  days;  delivery  60  daya 

Peter  H.   Nelson,    (1)    no  bid;    (2) 
80   days ;    delivery 


heaviest  part;  angliiaar,  pi€t  me- 
chanic, $41;  f.o.b.  Ba«t  Pittaburgh 
and  Sharon,  Pa.;  tarma  nat;  firm 
bid.  No  equalisation  offered. 

Allls-Chalmers  Manufacturing  Co.. 
Denver,  Colo.,  $715,000;  ship  920  days; 
070  days;  1,020,000  Iba,  150,000  lbs.; 
engineer,  $60;  mechanic,  $25;  f.o.b. 
Milwaukee,  Wis.;  term*  net;  firm 
bid.  No  equalization  offered. 


6/3/47  44 

Remodeling  Veterans  Administration 
Offioes— Contract  Awarded 
LONG  BEACH,  Calif.,  Loa  Angeles 
County.— Earl  Van  Atta,  107  W.  Main 
St.,  Puente,  at  $7,200  awarded  con- 
tract by  the  Federal  Works  Agency, 
Public  Buildings  Administration,  for 
remodeling  Veterans  Administration 
Offices  in  the  U.  S.  Post  Office 
Building,  Los  Angeles,  Calif. 


44 


6/6/47 

Termite  Control 

Low  and   Only   Bidder 

AL.TA  'lULE,  Calif.,  Calaveras -Co. 
— Termit*  Control  Co.,  561  E.  Hard- 
ing Way.  Stockton.  Calif.,  at  $411 
submitted  only  bid  May  26  to  the 
State  Div.  of  Highways,  P.  O  Hard- 
ing, Dlat  Engr.,  1200  No.  Center  St., 
Stockton,  Calif.,  for  termite  control 
work  to  be  done  at  Superintendent's 
cottage  and  office  at  Div.  of  High- 
ways Maintenance  Station,  Alta- 
^ville,  Calif. 


44 


the  State  Purchasing  Agent,  Sacra-  .by  fall,  1947. 

manto,  Calif.,  for  equipment  aa  fol- I     C.  W.  Marwtulni.  (d  ?«?i.45  :  30  davs' 
Iowa:  delivery;   (2)   $172.80;   delivery  on   or 

QUO.  64574.  REQ.  27956:  |  oefore  fall.  1947;  net  30  days;  2%  10th 

One    H-cu.    yd.    capacity   gaa-pow-  iprox. 
ered     truck    shovel,    complete,    f.o.b.  I     Machine  Bales  Co.,  (1)  $82;  delivery 
Eureka,  via  freight  P.P.  |10  weeks;   (2)  $165,  welder  with  ped- 

Spears-Wells   Machinery,   Michigan    estal;   $180  welder  without  pedestal;' 
Model  TMD7-16.  $13,563;  freight  $910;  ,2%  lOlh  prox;  4  weeks'  daUvery. 
total,    $14,478;    f.o.b.    Benton    Harbor; 


6/6/47 

Repairs  to  Elevator— Low  and 

Only    Bidder 

SAN  FRANCISCO,  Calif.  —  Otis 
Elevator  Co.,  No.  1  Beach  St.,  San 
Franpisco.  at  $22,775.00  submitted 
only  bid  June  2  to  the  Federal  Works 
Agency,  Public  Bldgs.,  Admin.,  of- 
fice of  the  district  engineer,  838  U. 
S.  Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  general  repairs  to  eleva- 
tors at  the  U.  S.  Veterans  Adminis- 
tration Office  Bldg.  in  San  Francisco. 
Cisco. 


44 


September   delivery;    discount  6   per 
cent  10  days. 

Bay  Cities  Shovel,  Inc.,  Bay  City 
Model  15-740,  $14,375;  delivery  100 
days ;  discount  2  per  cent  30  days 


6/5/47 

Dump   Truipk    Rental 

Low  and  Only  Bidders 

PLUMAS.     LASSEN    & 
COS..    Calif.     —Following 
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TEHAMA 
submitted 
Coast  Equipment  Co.,  Lioraln  Model  bids  May  27  to  the  State  Division  of 
TL,-46,  $16,186;  45  days  delivery;  net  ■  Highways.  F.  W.  Haselwood,  district 
QUO.  64578,  REQ.  17666:  I  engineer.  1657  Riverside  Dr,  Redding, 

Two  pneumatlc-tlred.  gas-powered  Calif.,  for  one  to  five  dump  trucks, 
wheel  ti^ctors  with  electric  lighting  .  4-,  6-  or  6-cu.  yd.  capacity,  for  ap- 
and  atartlng  and  with  H-ou.  yd.  ;  proximately  20  days'  une  in  Plumas, 
front     end     loaders     Installed,     f.ab.  j  Lassen   and   Tehama  Counties. 

Kcnnoth  D.  Wilson,  Chester,  3-6  cu. 
yd..   $4.76   power  loading. 

John     Schmackenberg.     SuRanvllIe, 
1-5    cu.    yd.    $4.25    power    loading,    $4 


North  Hollywood,  via  own  power. 

Smith  -  Booth  -  Usher.  International 
Model  1-6  tractor,  $2470  each;  Hough 
loader.  $1500  each;  total,  $7940;  45 
days  deUvary;  dlaoount  3  par  cent  80   bunker  loading. 


daya 

Industrial  Equipment  Co.,  Mlnn- 
Mollne  Model  UTI  and  12,  Reeaa 
loader,  $4620.90  each;  Immediate  de- 
livery; alternate.  RTI  Minn  tractor 
Model  12  and  Reeae  H-cu.  yd.  loader, 
$8375.04  each;  80  daya  dehvery;  no 
discount 


Robert  M.  Rice,  Reno,  Nov.,  2-5  cu. 
yd.  $4.25  power  loading,  $4.25  bunker 
loading. 
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6/5/47 

Motor  Grader  Rental  i 

Low  and  Only  Bidder*  - 
I  STOCKTON,  Calif.,  San  Joaquin 
Brown-Bavls  Equipment  Co.,  Case  Co.— P.  J.  Moore,  Box  604,  North  Sac- 
Model  LI  with  Hough  loader,  $4000  ramento,  Calif.,  at  $7.10  per  hour,  sub- 
each;  alx  montha'  delivery;  diacoimt  fitted  low  bid  June  2  to  the  SUta 
3  per  eent  80  daya  DlvlHionof  Highwaya,  P.  O.  Harding. 

QUO.  84078,  REQ.  19073:  district  engineer,   1200  N.  Center  St. 

One  400-gallon  single  axle  asphalt  Stockton,  Calif.,  for  rental  of  one 
beating  kettle;  alternate,  one  400-  w'tni  -  heavy,  pneumatic  -  tired  dlesel 
gallon  single  axle  asphalt  kettle,  ex-  motor  grader,  tandem  drive,  equipped 
capt  without  Inaulatlon  on  tank,  f.o.b.  ^^^  mechanically  controlled  scarifier 
B^eraroento.  ^'^^  12-foot  blade,  for  use  in  Solano, 

Edward    F.    Hale, 


6/5/47 

Contract  Awarded 

Install  Car  Recorder  Poia  Bexae 

SAN  FRANCISCO.  Calif .  — Peter- 
sen Engineering  Co.,  4126  26th  St, 
San  Francisco,  Calif.,  at  $8070,  was 
awarded  contract  by  the  City  and 
County  of  San  Francisco,  Public 
Utilities  Commission,  Room  287  City 
Hall,  San  Francisco,  Calif.,  under 
Spec.  270  for  Installing  car  recorder 
pole  boxes. 


Brtdgca,  6M  OberUn  St,  FKlo  Altou 
Calif. 

Special  Window  Hardware  and  Op- 
erators— ^The  Bnxdonan  Cow,  Inc., 
2801  8rd  St.  San  Fraadaco,  Calif. 

Electrical  Work — ^togman's  Electric 
Service.  838  Woodaide  Rd..  Red- 
wood City.  Calif. 

Tile  Work- Fox  TUe  Co.,  8347  BL  14th 
St.  Oakland.  Oalif. 

Plumbing  —  Harry  I^ee  Plumbtog  * 
Heating  Co..  145  Rollins  Rd..  Bur- 
lingame,  Calif. 

Heating  Work— Longacre  A  Paul,  401 
40th  St,  Oakland.  Calif. 

Blackboard.  Tackboarda,  Blaaela  and 
Bulletin  Boards  —  Munthe  Equip- 
ment Co.,  7  Front  St,  San  Fran- 
cisco  O&Ii/ 

Toilet  SUlls^Parker  Building  Spe- 
cialties, Inc.,  1068  Howard  St,  San 
Francisco,  Calif. 

Painting— A  Quandt  A  Son,  874  Guer- 
rero St.  San  Francisco,  Calif. 

Roofing— R  L.  Reavea  Roofing  Co.. 
721  El  Camino  Real.  Palo  Alto. 
Calif. 

Reinforcing  Steel  Work  (tocluding 
welded  mesh) — San  Jose  Steel  CO., 
195  N.  30th  St.,  San  Jose,  Calif. 

Structural  Steel  Work  and  Miacel- 
laneous  and  Ornamental  Iron  in- 
cluding all  carpentry  iron) — Soule 
Steel  Co..  1750  Army  St.  San  Fran- 
cisco. Calif. 


Official  Proposals 

FIRST  PUBLISHED  TODAY 


Highway    Impnovament — Colusa. 

Glenn,     Plaoer,    Saeramento.    Sutter, 

Vole   and  Yuba  Ceuntia* 


STATE    OF    CALIFORNIA 

DEPARTMENT  ef  PUBLIC  WORKS 

DIVISION  or   HIQH^AYS 

NOTICE   TO   CONTRACTORS 
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6/5/47 

Install    Electric    Feeder    Service- 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  24,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Park  Commission  of 
the  City  and  County  of  San  Fran- 
cisco, Calif.,  Gerald  J*.  Linares,  secre- 
tary. McLaren  Lodge,  Golden  Gate 
Park.  San  Francisco,  Calif.,  for  in- 
stallation of  an  electric  feeder  serv- 
ice to  the  nursery  in  Golden  Gate 
Park. 

Specifications  obtainable  from  the 
above   office 
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6/5/47 

Install  Chain    Link    Fence— 

Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
June  24,  2  P.  M.,  bids  will  be  re- 
ceived by  the*  Park  Commission  of 
the  City  and  County  of  San  Fran- 
cisco. Calif.,  Gerald  J.  Linares,  secre- 
tary. McLaren  Lodge.  Golden  Gate 
Park.  San  Francisco,  Calif.,  for  in- 
Dlvlsionof  Highways,  P.  O.  Harding.  '  ntallation    of    a    chain    link    fence   at 

Fleishhacker  Park. 

Specifications   obtainable   from   the 


above   office. 


6/5/47 
Install  Bell 
Standard    Steel   N*P*<  Sacramento  and   San  Joaquin  .  Low  and  Only  Bidder* 


44 


Works  Model  8J400.  $1666;  alternate.  ,  Co"n"«« 
$1480;    30  days   delivery;    discount   3       Sheldon   Oil   Co..   Sulsun,  Calif.,  at 
per  cent  80  daya.  $8.60  per  hour,  submitted  only  other 

Edward    R.    Baoon,    LJttleford    101.   bid. 

$1751.35;  no  bid  on  alternate;  80  daya  '  ' 

delivery;  nat  lOth.  ,«/5/47  »        43 

Standard  Machinery.  Roaco  RMT-400.  |  Transformers,  Etc 


$1694;  no  bid  on  alternate:  80  daya' 
delivery ;  diacount  3  per  cent  80  daya. 
Waatam  Traction.  South  Buid  Bl- 
tumlnoua  Maintenance  M-2,  $1689.40; 
delivery  80-46  daya;  alt,  $1480.40;  80- 


Bid  Opening  Date  Extended  From 

June  4  to  June  12 

COLUMBIA  BASIN  PROJECT. 
Waahlngton.— Until  June  12,  2  P.  M., 
bids  will  be  received  b  ytbe  U.  S.  Bu- 


80  daya 

QUO.  64576.  REQ.  379S8: 
Ona  power  broom  mounted  on  pneu- 
ttic-tired  4-wheel  trailer  and  driven 


46  days'  delivery ;  discount  3  per  cent   >"••"  o'  Reclamation,  Customs  Rouse. 

Denver,  Colo.,  under  Spea  1794  for 
furnishing  and  delivering  f.o.b.  ship- 
ping and/or  Pasco.  Wash.,  transform- 

era.     lightning     arresters,     switching 

by  a  4-cylindar  gaa  engine  of  not  leas  '  «qulpni«nt  and  motor  switchgear  for 
than  16-h.p..  Hough  Universal  Model  rellft  pumping  plants,  Pasco  lateral 
E  or  equal.  One  only  extra  broom  for  system,  Columbia  Basin  Project, 
above,  f.o.b.  Eureka,  via  freight  PP.      i  Washington. 

Spaara-Wells  Machinery  Co.,  $1276;       No    charge   to   prospective   bidders 
broom  core  filler,  $148:  80  daya;  net;  j 'or    specif  Icationa ;    to    others.    $1.25, 
15  daya'  delivery  extra  olaanera.  $16;   not  refundable, 
for  Intake  stack  add  $80.  I 

Edward   R.    Bacon    Co.,    UtUeford, '  «/8/<7 


LOS  ALAMITOS.  Calif.,  San  Diego 
Co. — Mechanical  Contractors,  Inc..  687 
Ceres  Ave.,  Los  Angeles.  Calif.,  at 
$28,607,  submitted  low  bid  May  39  un- 
der Spec.  18466  for  the  Installation  of 
8ub.<tl.stance  bullfling  boiler  and  ap- 
purtenancea  at  the  Naval  Air  Station, 
San  Diego,  Calif. 

The  complete  bids  were: 

Mechanical  Contractors,  Inc.  (1) 
$23,697;  (2)  $1049;  (8)  $2682;  (4)  $937. 

Sterling  Ca.  Los  Angelaa.  (1)  $84,- 
COO;  (2)  $800;  (8)  $1600;  (4)  $80a 

OFCCO  Construction  Co.,  Loa  An- 
geles. (1)  $37,160;  (3)  $170;  (8)  $3066; 
(4)  $2186. 


Sealed  proposals  will  be  received 
at  the  office  of  the  SUte  Highway 
Engineer.  Room  878.  Public  Wortca 
Building,  Sacramento.  Oalifomia,  un- 
til 2  o'clock  P.  M.,  on  July  2,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Speclficationa  therefor,  to  which 
apecipJ  reference  ia  made,  aa  f ollowa : 
Colusa,  Glenn,  Plaoer.  Sacramento, 
Sutter,  Yolo  and  Yuba  Counties  at 
various  locations  In  District  III,  a 
net  distance  of  at>eut  forty-one 
(41.0)  miles,  seal  coat  to  be  applied. 
Blda  are  required  for  the  atitlra 
work  described  herein. 

In  accordance  with  the  provlaiona 
of  Section  1770  of  the  Labor  Code, 
the  Depcurtment  of  Public  Worka  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  aa  f ollowa: 
Claaaifloatlen  Rate  Par  Hour 

Asphalt    plant  dryennan  or 

fireman , ■,,,,- fl,60 

Flagman  (Colusa,  Glenn.  Pla- 
cer. Sutter  and  Yuba  Coun- 
ties)      :....„ 1.16 

Flagman       (Sacramento      and 

Yolo   Countiea)    1.26 

Laborer  (Coluaa.  Glenn,  Pla- 
der,  Sutter  and  Yuba  Coun- 
ties)    .- 1.15 

Xiaborer  (Sacramento  and  Yolo 

Countiea)     _ _-....  1.25 

Oiler    distributor   bootman    1.276 

Oilar  power  ahovela  or  cranea  1410 
Ope'  ....  -    of    power    shovel    qr 
otner  <.Tcavatlng   equipment 
shovel  t>jpe  controls  (up  to 
and      Including     one     eubio 

yard) 3^0 

Operator  of  power  shovel  or 
other  excavating  aquipmant, 
ahovel    type    controla     (over 

one   cubic   yard)    IM 

Roller    operator    1.86 

Tractor  driver   UB 

Truck  driver  (18  cubio  yarda 
water  level  capacity  or 
more 1.7138 


Truck  driver  (14  cubic  yarla 
and  leaa  than  18  cubic  yaida 

water    level    oapadty) L6876 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yarda 

water  level  capacity)  1.886 

Truck  driver  (4  cubic  yarda 
and  leaa  than  8  cubic  yarda 

water  level  capacity)   U875 

Truck  driver  (less  than  4  cu- 
bic yarda  water  level  capa- 
city)   l-» 

Any   elaasification   omitted 

herein   not   less   than   1.15 

Overtime — one    and     one-half     (IH) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1%)  times  the  above  ratea. 
Plans  may  be  seen,  and  forma  of 
propoaal.  bonds,  contract,  and  specl- 
ficationa may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Ehiglneera 
at  Loa  Angeles  and  San  Frandaeo. 
at  the  office  of  the  Dlatrlct  Engineer 
of  the  District  in  which  the  work  is 
situated,  and  at  the  office  of  the  Aa- 
aociated  General  Contractors  In  San 
Franclacc 

No  bid  will  be  eonaiderad  unleaa  It 
la  made  on  a  blank  form  furnished 
by  the  State  Hi^way  Engineer  and 
ia  made  in  accordance  with  the  pro- 
vlaiona of  the  Proposal  Reqtilre- 
menta  and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Specl- 
ficationa Each  bidder  must  be  licen- 
sed and  also  prequalified  aa  required 
by  law.  (See  said  Propoaal  Require- 
ments and  Conditions). 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  blda. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCoy, 
SUte  Highway  Engineer 
Dated  June  6,  1947. 

(DaUy  Pacific  Builder) 
(June   6-18-20,   1947) 


FIRST  FJBUSHED  TODAY 


Highway   Improvamanta 
Sacramento  County 


STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 


NOTICE   TO   CONTRACTOR* 


Sealed    proposals   will    be   received 

at  the  office  of  the  State  Highway 

Engineer,    Room   878.   Public   Worka 

Building,  Sacramento,  California,  un- 

(Continued  on   Page  19) 
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$1367.60;    broom,    $146;    80  daya   net;    Synchronous   Condensers 
1MI,  I  Low  and  Only  Bidders 

C(;aat  Equipment  Ca,  Grace  MB-  CENTRAL  VALLEY  PROJECT. 
101.  $1146;  broom.  $100;  30  daya'  de-  ,  Calif omla.-The  following  submitted 
livery-  net  *>ids  May  29  to  the  U.  S.  Bureau  of 

Burin  Equipment  Co.,  Hough  Model  ,  Reclamation.    Customs    House,    Den- 


B,  $1870.50:  broom,  $116.50;  90  daya* 
delivery ;  discount  1  per  cant  10  daya. 
Standard   Machinery  Co.,  Rosco  B-7. 


ver.  Colo.,  under  Spec  1880  for  fur- 
nishing and  delivering  f.o.b.  cara  at 
the  ahlpplng  point   or  f.o.b.  cara   at 


glllJV;  broom.  $120; "30  day""  delivery.'  ?J'j^y'..^'lf-..^J*'°^<?L,^'?2?J^' 
discount  8  per  cent  30  daya  *"  '    '        ~  "      " 

QUO.  64677.  REQ.  379^: 

Five  heavy  weight  dry-type  Jack- 
hammer  rock  drills  with  chucka  for 
%-ln.  hollow  hexagon  drill  ateel  and 
fitted  with  steel  rifle  bar  nut  Weighta 
not  less  than  66  lbs.;  f.o.b.  Eureka 
via  freight  PP. 

Gardner- Denver,  S-66-D,  $360  each; 
7  days  delivery;  no  discount 


18.800-volt,  3-phase.  60-cycl^  hydro- 
gen ccoled,  outdoor  type  synchronous 
condensers  and  two  (2)  starting  auto- 
transformers  for  Delta  substation, 
Central  Valley  Project,  California: 

(^neral  Electric  Corp..  Denver, 
Colo.,  $802,000;  ship  880  and  940  daya; 
960,000  lbs.  Schenectady,  N.  Y.;  84,000 
lbs.  Pittsfield.  Mass.;  166,000  Iba.  la 
heaviest  part;  f.o.b.  Schenectady;  en 


George  M.  Phllpot  Gardner-Denver  gineer  $4075;    mechanic,    $36;    teraas 


S86-D,  $260i  1  day  delivery;  discount 
6  per  cent  10  days. 

Rmc  Co..  Cleveland  Model  H-111. 
|360  each ;'  14  days ;  net. 

iBferaoU-Rand  Co..  Modal  No.  S-60. 
9869;  1  day;  no  discount 


net;  firm  bid.  No  equalisation  offered. 
Waatlnghouse  Electric  Corp..  East 
Pittaburgh,  Pa..  $711,000;  ship  flrat 
condenstrr  870  daya ;  second  condenaer 
080  d&ys :  967,000  Iba.  Eaat  Pittsbur|^ ; 
68,800   lbs.    Sharon,  Pa.;   171.000  Iba. 
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Sub-Contraote  Awarded'— Feundatlena 
In,  Framing  Under  Way 

School  BMg.  (Unit  1         Cost  8ia6,7»l 

REDWOOD  CITY.  Calif.  .San  Matao 
County.  William  H.  Taft  Grammar 
School,  Friendly  Acres  on  Bay  Rd.. 
between  8th  and  10th  Aves. 

Owner  —  Redwood  City  Elementary 
School  District.  Andrew  Spinas,  su- 
perintendent of  achoola.  Redwood 
City,  calif. 

Architect — Arthur  D.  Jaftaaen,  Auatin 
Ave.  and  Patricia  Dr.,  Atharton, 
Calif. 

StructunU  ateel  and  wood  frame,  1- 
story,  with  concrete  and  aaphalta 
tile  floors;  Includes  6  clasarooma, 
kindergarten  and  teachers'  room, 
toilet  facllitiea,   encloaed  corridora. 

Contractor — Ruaaell  A.  Cullan.  lno„ 
478  Jackson  St.  San  Franolaeo,  Cal. 

Asphalt  Tile  Floors  and  Ulnoloum 
Counter  and  Case  Tops  —  Allied 
Floors  Co.,  109  Shipley  St,  Ban 
Francisco  S,  Calif. 

Sheet  Metal  Work — Allsberry  Plumb- 
ing, Heating  *  Sheet  Metal  Co.. 
2079  Unlveralty  Ave..  Palo  Alto, 
Calif. 

Excavating,  Grading  —  J.  O.  Archi- 
bald, 929  Shasta  St.  Redwood  City, 
Calif. 

Venetian  Blinda — A  IL  BraaeU  Ca. 
73  Otia  St.  San  Frandaeo,  Calif. 

Plaatartng    and    Tatthtng  — Floyd   T. 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BBLTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKISG  DISTRIBUTORS  FOR: 

TimkBR  Co.         GordM«r-D«BV*r  Co.         Morlow  Pumps 

Pofnir  ••arlRg  Co.  N«w  D^parfvr*  B«arlng  Co. 

Hyott  ••aring  Co.  AMot  BroRM  Co. 

Rochoffor  Ropos         Mollory  LogglBg  Equip.  Co. 


GEORGE  M.  PHILPOTT  CO. 


SAN  FRANCISCO 

■ryaa*  Bet.  fth  ft  1«H  Sta. 

Pk*M  Hlanlecli  1471 


OAKLAND 
32SB  Soa  Pablo  Ave. 
HUaboldf  US4 


'M 


T^k 


(Continued  from  Page  18) 

til  8  o'clock  P.  M.,  en  July  2,  1947. 
at  which  time  they  will  be  pubttd^ 
opanad  and  read  in  the  Aaaambly 
Room  of  said  building,  for  repair- 
ing State  Highway  'in  accordiance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Sacramento  Count/.v^etween  Sut- 
ter Street  In  Folsom  and  8.7  miles 
eaat  of  Folsom  (lll-Sao-ll-Fol.  A), 
about  four  and  two-tentha  (4.2) 
milea  in  length,  plant-mixed  aur- 
faolng  to  be  placed  ovar  existing 
pavement  an  Imported  borrow  to  be 
placed   on  ahoulders. 

Blda   are   required   for   the   entlie 
■work  daacribed  herein. 

In  accordance  with  the  provlaiona 
of  Section  1770  of  the  L«bor  Code, 
the  Department  of  Public  Worka  haa 
ascertained  the  general  prevailing 
rate  of  wagea  applicable  to  the  woilc 
to  be  done  to  be  aa  f  ollowa : 
Claaalfloatlon  Rate  Per  Hour 

Asphalt  plant  dryarman  or 

fireman  fi  99 
Asphalt   plant  mixer  operator  1.6B 
AaidukJt  apreadmg  machine  op- 
erator     1.95 

Flagman ,  „  U5 

Laborer    ________».«^  l^S 

Motor  grader  operator silO 

Oil   distributor   l>ootman  ,  i,87ff 

Oiler  power  shovels  or  cranea  1.00 
Operator    of    power    shovel    or 
other  excavating  equipment, 
shovel  type  controls   (up  to 
and      including     one      cubic 

yard) 8.10 

Operator  of  power  ahovel  or 
other  excavating  equipment 
ahovel    tyi>e    controls    (over 

one  cubic  yard)  SJ6 

Roller     nftttr^tni'^  U5 

Tractor  driver  „«  1.8B 

Truck  driver  (18  cubic  yavte 
water      level      capad^      or 

more)     _  1.TUB 

Truck  driver  (14  cubic  yarda 
and  leaa  than  18  cubic  yarda 

water  level  capacity)   1JS87B 

Truck  driver  (8  cubic  yards 
and  leaa  than  14  cubic  yards 

water  level  capacity)  USX 

Truck    driver    (4    cubio   yarda 

and  less  than  8  cubic  yard*       

water  level  capacity)  1.8875 

Truck  driver  (leaa  than  4  cu- 
bic yarda  water  level  capa- 
city)    IM 

Any  claaaiflcation  omitted 

herein    not   less    than 1.25 

Overtime — one    and    one-half     (IH) 
times   the  above   ratea.  — 

Stmdays  and  holidays— one  and  one- 
half  (1^)  times  the  above  ratea. 
Plana  may  be  aeen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Bbgmeer. 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  aeen  at 
the  offices  of  the  District  Bnglneers 
at  IjOs  Angeles  and  San  Francisco,  at 
the  office  of  the  Dlatrlct  BSnglneer 
of  the  district  in  which  the  work  is 
situated,  and  at  the  office  of  the 
Associated  General  Contractors  in 
San   Francisco. 

No  bid  will  be  considered  unlasa  It 
la  made  on  a  blank  form  /umlshed 
by  the  State  Highway  Blngineer  and 
la  made  in  accordance  with  the  pro- 
visions of  the  Propoaal  Requiremants 
and  Condltlona  aet  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  aa  required  by  law. 
(See  aaid  Propoaal  Requlrementa  and 
Condltlona) 

The  Department  of  Public  Worka 
reaervea  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIOHWATB 
G.  T.   MoCOT. 
State  Highway  Engineer 
Dated   June  6,   1947. 

(Dally  Pacific  Builder) 
(June   6-18-20,    1947) 


FIRST  PUBLISHED  TODAY 


Highway    Imprevamenta 
,  Calaveraa   County 

STATE    OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
5  DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


ahovel  type  controla   (up  to 
and     Inelxiding     one     cubic 

yard)    _.  2.10 

Operator  of  power  shovel  or 
other  excavatmg  equipment, 
ahovel    tj'pe    controla     (over 

one   cubic    yard) 2.25 

Reinforcing  ateel  worker  1.75 

Roller  operator  1.93 

Tractor   driver   1.95 

Truck  driver   (18  cubic  yarda 

water  level  capacity  or  mure  ^  1.7125 
Truck   driver   (14  cubic   yards 
and  less  than  18  cubic  >'ards 

'<^ater   level    capacity)    1.587.1 

Truck  driver  (8  cubic  yards 
and  leea  than  14  cubic  yarde 

water  level  capacity)    1.525 

Intermediate  Grade   Labor 

Concrete  vibrator  operator  1.875 

Jackhatamar    operator    _...._  1.875 

Oil   distributor   l>ootntan   1.275 

Oiler  power  shovela  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  thau  8  cubic  yards 

water  level  capacity)   _ 1.S37& 

Truck  driver  (less  than  4  cu- 
bic yarda  water  level  capa- 
city)      - 1.25 

Unakllled  Labor 

Flagman    , .»» 1.15 

Laborer    l.lo 

Positiona  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  as  interpreted  In  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  laoor  for  whi<^  rates  are  net 
ahown  above  ahall  be  not  leaa  thon 
81.375  per  hour. 

The  minimum  wage  paid  to  all 
intermedlato  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than  $1 15  per  hour. 

The  minlLouni  wage  paid  to  ail 
unskihed  labor  for  which  rates  are 
not  shown  above  shall  be  not  lees 
than  11.15  per  hour. 

Overtime — one  and  one-half  (1%» 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (1H>  times  the  above  rates. 
The  attention  of  blddera  la  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  l>e  Joue  wiU  be  flnanc<v< 
in  whole  or  in  part  vdth  Federal 
funds  and  that  therefore  all  of  tlie 
applicable  Federal  ttatutes,  rulea, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  la  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Ptandard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions'  of 
Section  8,  articles  (a)  and  (b),  of  tho 
Standard  Specific  aliens,  tlegardin^ 
subcontracting  and  aiisignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
prcpoi.aJ,  bonds,  contract,  and  sp^ci- 
ficationa  may  be  obtained  at  the  of 
flee  of  the  State  Hignway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  «it 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  Sun  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  district  in  which  the  work  is 
rdtuated,  at  the  office  of  the  Associ- 
ated General  Contractors  in  Sn.n 
PYan  Cisco,  and  at  the  office  of  the 
County  Engineer  or  County  Sur- 
veyor at  the  county  seat  of  the 
county  In  which  the  work  is  to  be 
performed. 

The  cross -sections  and  mass  dia- 
gram for  the  proposed  work  will  be 
available  for  inspection  by  prospec- 
tive bidders  at  the  office  of  the 
FVoject  Engineer,  Court  House,  San 
Andreas. 

No  bid  will  bo  considered  unleaa  it 
la  made  on  a  blank  form  furnished 
by  tht>  State  Highway  Engineer  and 
la  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Eltandard  Specifications. 
Bach  bidder  must  be  licensed  and 
also  prequalified  as  xoquired  by  law. 
(See  aald  Proposal  Requlrementa  and 
Condltlona) 

The  Department  of  Public  Works 
reaervea  the  right  to  reject  any  ot 
all  blda 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWATS 
O.    T.    McCOY 
State    Highway    Engineer 
Dated   June  8,  1947. 

(Dally    Pacific   Builder) 
(June  6-13-20.    1947) 


TMilod  proposals  will  be  received 
at  the  office  of  the  State  Highway 
TSnglneer,  Room  373.  Public  Works 
Buildlni?,  Sacrarcento,  California,  un- 
til 2  o'clock  P.  M.,  on  July  2.  1947, 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  ootistruc- 
ting  Highway  In  accordance  wltJi 
the  Specifications  therefor,  to  whl«i 
special  reference  Is  made  as  follows: 

Cslaveras  County,  between  8ts.te 
■HIghwsy  Route  65  at  San  Andreas 
and  Mountain  Ranch  (X-Cal-952), 
about  eight  and  nine-tenths  (8.9) 
miles  In  ler^th  to  be  grsded  and  bi- 
tuminous surface  treatment  to  be 
applied  to  the  central  portion  of  the 
^reedbed. 

5     Bids    are    required    for    the    entire 

Vork    described    herein. 

''     In  accordance  with   the  provistons 

'  of   Section    1770  01'    tho   Labor   Code, 

the  Department  of  Public  Works  has 

ascertained    the    general    prevailing 

rate  of  wages  applicable  to  the  work 

to  be  done  to  be  aa  f ollowa: 

Classification  Rate  par  hour 

Skilled    Labor 
Asphalt    dryerman    or 

fireman     .~— . — _._.~_ J^IM 

Carpenter    — —  1.78 

Cement  finisher  „ 1.875 

Concrete   mixer   operator   (ona 

cubic  yard  capacity  or  less)  l.(JO 
Concrete  mixer  opemtor  (over 
.    one  cubic  yard  capacity  and 

*   paving    type)    l.W 

Motor  grader  operator  —  2.10 

Operator   of   power   Uiovei    or 

ether  excavating  equipment. 


FIRST  PUBLISHED  TODAY 


Highway   Imprevamanta 
Marin   County 


•TATE    OF    CALIFORNIA 

DEPARTMENT  ef  PUBLIC  WORKS 

DIVISION   OF    HIOHWAVS 


orator    

Carpenter    

Cement  finiaher 


1.96 

1.75 

urn 

Concrete   mixer   operator    (ooe 

cubic  yard  capacity  or  laaa)  1.80 
Concrete  mixer  operator  (over 
one  cubio  yanl  capacity  and 

paving  type)   1.80 

Concrete    vibrator    operator —  1.375 

Derrick    operator  __^.- 8.10 

Flagman IJMi 

Laborer  .,,•1,1  —  1.86 

Motor   grader  operator 2.10 

Oil  distributor  bootman  UTtti 

Oiler  power  shovels  or  cranes  1.60 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (.up    to 

and      including     one     cubio 

yard) »J5 

Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel    type    controla    (over 

one  cubic  yard)    8.85 

Painter     (brush)     1.75 

Reinforcing  steel  worker 1.76 

Roller    operator 1.96 

Structural   steel    worker  2.00 

Tractor   driver 1.95 

Truck  driver  (8  cubio  yards 
water      level     capacity     or 

more) 1-875 

Truck  driver  (8  cubio  yarda 
and  leaa  than  8  cubio  yards 

water    level    capacity)    1.50 

Truck  driver  (4  cubic  yarda 
and  leaa  than  6  cubic  yarda 

water  level  capacity)    1.4075 

Truck  driver  (leaa  than  4  cu- 
bic yarda  water  level  capa- 
city)      1.2825 

Any   claaaiflcation   omitted 

herein    not    less    than _ 1.25 

Overtime — one     and     one-half    dH) 

times  the  above  ratea 
Sundaya  and  holidays — one  and  one- 
half  (IH)  times  the  above  rates. 

Plans  may  be  seen,  and  fortns  of 
propoaal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Worlu  Building,  Sacranaento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Eteglneera 
at  Loa  Angelea  and  San  Frandaeo. 
at  the  office  of  the  Diatrict  Engmeer 
of  the  diatrict  in  which  the  work  ia 
situated,  and  at  the  office  of  the 
Aaaoclated  General  Contractora  In 
San   Francisco. 

No  bid  will  be  considered  unless  it 
la  made  on  a  blsjik  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Propoaal  Requlrementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  muat  be  llcenaed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions. ) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF  HIGHWAYS 
O.  T.   McCOY, 
State  Highway  Engineer 
Dated   June  6,   1947. 

(Daily  Pacific  BuUder) 
(June   6-13-20.   1947) 


NOTICE  TO  CONTRACTORS 


Sealed  propoaala  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  878.  Public  Worka 
Building.  Sacramento.  California,  un- 
til 2  o'clock  P.  M..  on  July  2.  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Aaaembly 
Room  of  aald  building,  for  construc- 
ting State  Highway  In  accordance 
with  the  Spedficationa  therefor,  to 
which  apedaJ  raferanoe'  is  mada^  as 
follows : 

Msrin  county  across  Lagunltas 
Creek  in  Samuel  P.  Taylor  State 
Park  (IV-Mm-8tate  Park),  a  atruo- 
tural  steel  beam  span  bridge  to  be 
oonstruoted   . 

Bids  are  required  for  the  «Dtlre 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
aacertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claaaifloatlen  Rate  Per  Hour 

Asphalt  plfljit  dryennan  or 

fireman  ■ |1.60 

Aaphalt   plant   mixer   operator  LSS 
Asphalt  spreading  machme  op- 


Carpenter    -. 

Cement  finisher  


1.T8 

1.878 
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HIghwsy    Improvemanta 
Yuba  County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed  propoaals  will  be  received 
at  the  office  of  tha  State  Highway 
Blnglneer,  Room  378.  Public  Worka 
Building,  Sacramento,  California,  un« 
til  2  o'clock  P.  M..  on  July  2.  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Aaaambly 
Room  of  aald  building,  for  conatruc- 
ting  Hlehway  in  accordance  with  the 
Specifl&tlons  therefor,  to  which  spe- 
cial reference  is  made,  aa  f ollowa: 

Yuba  County,  on  Ostrom  Road  be- 
tween Plumas  School  and-  FAS 
Route  922  (1 1 1 -Yub-921),  about  one 
and  two-tentha  (1.2)  miles  in  net 
length  to  De  graded,  penetrs.tlon 
treatment  to  be  applied  and  two  re- 
inforced concrete  slab  bridges  to 
be    constructed. 

Bids  are  required  for  the  entire 
work    described   herein. 

In  acroniar'-o  with  the  nrovl«ions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worka  haa 
aacertained  the  gaoaral  prevailing 
rate  of  wagea  applicable  to  the  work 
to  be  done  to  be  aa  followa: 
Classification  Rate  Per  Hour 

Skilled   Labor 
Aaphalt  plant  dryerman  or 

fireman        ,  .    ,    A fl.60 


BUJLDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 

WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Univertal  Pacific  Co. 

SIXTH  t»d  HOOPER  STS. 

SA^I  FRANOSCO 

UNdarliiU  3144 


Cuncrote  mlxer^  operator  (one 
cubic      yard  *  Cf^Mieity      or 

leaa)    1.8O 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  1.90 

Motor    grader    operator 8.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
ahovel  type  controla  (up  to 
and     Including      one     oubio 

yard) XlO 

Operator   of   power   ahovel    or 

'  other  excavating  equipment, 

ahovel    type    controls    (over 

one  cubic  yard) 3.86 

Pile  driver  hotatman  or  oper- 
ator     _ i.10 

Pile  driver  man 1.88 

Reinforcing  stool  worker  — _  1.78 

Roller  operator ■'  1.96 

Tractor    driver 1.98 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     .., ,.  1.7186 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level   capacity)   1.6878 

Truck  driver  (8  cubic  yards 
and  lees  than  14  cubio  yarda 

water    level    capacity)    X636 

Intermediate   Grade    Labor 

Concrete  vibrator  operator 1.876 

Jackhammer  operator 1.875 

Oil  distributor  bootman 1.276 

Oiler  power  ahovela  or  cranea  1.60 
Truck    driver    (4    cubio   yarda 
and  leea  than  8  cubio  yarda 

water  level  capacity)    L8876 

Truck  driver  (leaa  than  4  cu- 
bic yards  water  level  capa- 
city)    IM 

Unskilled  Labor 

Flagman    _.. .,.,.^....>_.._„„..  1.16 

Laborer     _....  1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  li|^t 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  ratea  are  not 
shown  above,  ahall  be  not  laaa  than 
11.375  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  ratea  are 
not  ahown  above,  ahall  be  not  leaa 
than  8115  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above,  shall  be  not  leaa  than 
$1.15    per   hour. 

Overtime — one  and  one-half  (IH) 
times  the  above   rates. 

Sundays  and  holidays — one  and 
one-half  (IH)  times  the  ab^ve  rataa 
The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  \n 
whole  or  in  part  with  Federal  funds 
and  that  thei««fore  all  of  the  aopllc- 
able  Federal  statutes,  rules,  and  reg* 
ulati9ns  will  apply  to  such  work. 

The  attention  of  bidders  la  partlou- 
larly  directed  to  the  provlaiona  of 
Section  7,  w.rllclo  (at,  piil«art  icie  (6), 
Of  the  Standard  Specifications  re- 
garding the  uae  of  domeatlc  materi- 
als :  and  also  to  the  provlaiona  of 
S<Ttlon  8.  artlelpii  (at  and  (b),  of 
the  Standard  Speclficationa.  regard- 
ing aubcontracting  and  assignment 
of  the  contract,  respectively. 

Plana  may  be  aeen,  and  forma  of 
propoaal.  bonda.  contract,  and  ape- 
clfications  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
aeen  at  the  offlcea  of  the  Diatrict 
Engineers  at  Los  Angelea  and  Ban 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  diatrict  in 
which  the  work  is  situated,  at  the 
office  of  the  Aaaociatad  Oenaral  Con- 
tracto|:v    in    Ban    Frandaeo.   and    at 


tha  office  of  the  County       ^ ^. 

County  Surveyor  at  the  oouaty  ea«t 
of  the  county  In  whieh  the  w«k  Is 
to  be  performed. 

No  bid  win  be  oonsldersd  wOaat  It 
la  made  on  a  blank  fom  fomlihed 
by  tha  SUta  Highway  Boftaiasr  Mid 
ia  made  in  acoordsBoe  wltS  the  pvp- 
vlsions  of  the  Proposftl  KequlrM 
and  Conditions  aet  forth  under 
Uoa  2  of  tha  Standard  ftaeettHsl 
Bach  bidder  muat  be  uiogQMd  ... 
Also  prequalified  as  required  by 
law.  (See  aald  Proposal  lUavli*- 
ments  and  Conditions). 

The  Department  of  PubUo  WWfui 
reserves  tha  right  to  raJeot  say  or 
all  blda 

DEPARTMENT  of  PUBLIC  WORK! 
DIVISION  OF  RIOBWATB 

Ok  T.  MoOoy, 

State  Highway  BngiBasr 
(DaUy  PadfloBttUdar) 
Dated  June  fll  1947. 

(June   0-18-80.   1047) 


Highway    Imprevamanta 

San   Matao  Co.  in  tha  City  of  South 

San  l^ranoisao 


STATE    OF    CALIFORNIA 

OEPARTMKNT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHireCTURE 


NOTICE   TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  9tata  Hi^way 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m..  on  June  18,  1847, 
at  which  time  they  will  be  publicly 
opened  and  read  In  tha  Assembly 
Room  of  said  •building,  for  construc- 
ting State  Highway  in  accordance 
-with  the  speclfleutfona  therefor,  to 
which  special  reference  la  made,  aa 
followa : 

San  Matao  County,  tha  auparstrue- 
tures  for  two  overhead  crsaalnga  ev- 
er the  tracks  of  tha  Southern  Pa- 
>olflo  Company,  (Main  Line  and  Bait 
Line),  in  the  City  ef  South  San 
Francisco  (IV-8.  M-68-SSF),  to  be 
■oonstruoted. 

Bids  are  required  for  tha  entire 
work   described    herein. 

In  accordance  with  the  provlaiona 
of  Section  1770  of  the  Labor  Code, 
thv  Department  of  Public  Worka  haa 
asrortalned  the  general  prevailing 
rate  uf  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rata  par  hour 

Skilled    Labor 
Carpenter    - 81.t6 

(Continued   on   Page   20) 
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(Continued  from  Pag*  !•) 

C«inent  ftntaher  - 1-875 

Concrete   mixer   operator    (one 

cubic  yard  capacity   or   leaa)  1.60 
Concrete  mixer  operator  (over 
one   cubic   yard   capacity   or 

paving   type)    ........ IW 

Derrick  operator 2.10 

mectrtdan    2.00 

Operator  of  power  rhovel  or 
other  excavatlni;  equipment, 
•hovel  type  controls  (up  to 
and      Including     one      cubic 

yard)    2.26 

Operator  of  power  ahovel  or 
other  «xeavatlnsr  equipment, 
•hovel    type    contruls    (over 


one  cubic  yard) 


SJ6 


Painter    (brush)     — 1.76 


Painter    (apray)    2-.»_~ 1.76 

Pile   driver   man    '. l.M 

Reinforcing   eteel    worker   176 

Structural    ateel    worker   2.00 

Tractor  driver IW 

Truck  driver  (8  cubic  yarde 
water     level     capacity     or 

more)     1-876 

Truck  driver  (6  cubic  yard^ 
and  leas  than  8  cubic  yards 

water    level    capacity)    1-50 

Intermediate  Grade   Labor 

Concrete  vibrator  operator  1375 

Oiler  power  shoveU  or  cranes  1.60 
Truck    orlver    (4    cubic   yards 
and  less  than  6  cubic  yards 

water    level    capacity)    1.4076 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)       1-2825 

Unskilled    Labor 

flagman    1>^ 

Laborer     ....— ~i.. 1-26 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  interpreted  in 
the    light    of    this    classification. 

The  minimum  wage  paid  to  all 
■killed  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   11.876  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  ratea 
are  not  shown  above  shall  be  not 
less  than   |1.2S  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.26  per  hour. 

Overtime — one  and  one-half  (1%) 
times    the   above    rates. 

Sundays 'and  holidays  —  one  and 
one-half  (1%)  times  the  ^ibove  rates. 
The  attention  of  bidders  Is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
In  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  partL- 
cularly  directed  to  the  provisions  of 
Bectlon  7,  article  (a),  subartlcle  (6), 
of  the  Standard  ^eclfications  re- 
garding the  use  of  domestic  materi- 
ale;  and  also  to  the  provtalons  of 
Section  8,  articles  (a)  and  (b), 
of  the  Standard  6pecificatlons,  re- 
garding subcontracting  and  assign- 
ment,  of   the   contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  ap*- 
ciflcations  may  be  obtained  at  the 
office  of  the  EUte  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Bnglneers  at  Los  Angeles  and  Ban 
Francisco,  at  Uio  office  of  the  Dis- 
trict Engineer  of  the  district  in 
which  the  \foTk  la  situated,  and  at 
the  office  of  the  Associated  (General 
Contractors  in  San  Fi-anclsco. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnish- 
ed *y  the  State  Highway  Engineer, 
and  Is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Condl{lona  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. E^ach  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
•  Requirementu   and    Conditions.) 

The  Department  of  Public  Works 
reeenree  the  right  to  reject  any  or 
all   bida. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O     r.    McCOY 
State    Highway    Bnginner 
Dated  May  28.  1M7 

(Dally    Pacific    Builder. 
(May^S.   29.   June  Ctb.    1B47) 


Carpenter    l-''^ 

Cement  finisher  ..._..^ - 1-87C 

Concrete  mixer  operator   (one 

cubic  yard  capafilty  or  leas),    l.ec 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)   \^ 

Motor  grader  operator  ^-iw 

Operator    of    power    shovel    or 

other  excavating  equipment, 

.shovel    lypo    controls    (up    to 

and     Including     one     cubic 

yarti)    - — "•    -V 2.26 

Ooerator  of  power  shovel  or 
Ovher  fexcavetlng  equipment, 
shovel    type    controls    (over 

one   cubic  yard)    2.» 

Reinforcing  steel   worker  -.  1-70 

Roller   operator l-JJ 

Tractor   driver    ...- — --  l-*' 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more) l-**' 

Truck  driver  (6  cubic  yards 
and  less  thsn  8  cubic  yorda 

water  level  capacity)    1.50 

Intermediate  Grade   Labor 
Concrete  vibrator   operator  ....  1.375 

J^ackhammer    operator     -  1J76 

on    distributor    bootman    1.278 

Oiler  power  ahovela  or  cranea  1.80 
Truck    driver    (4    cubic    yaids 
and  less  than  6  cubic  yards 

water  level  capacity)   — 1.4075 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)       1-2G25 

Unekllled   Labor 

Flagman     — .— .•,^_ — ~.". ^-25 

Laborer    _ - 1-25 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  In  the  spe- 
cial provisions,  .  as  Interpreted  In 
the    light     of    this     classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   11.375  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not 
less  than  $1.25  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  11.25  per  hour. 

Overtime — one  and  one-half  (1%) 
times   the   above   rates. 

Sundays  and  holidays  —  one  and 
one-half  (IH)  times  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  Ksreln 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  ai>ply  to  such 
work. 

The  attention  of  bidders  is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  epeclflcatlons  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  re- 
garding subcontracting  and  assign- 
ment  of    the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  oota.'ned  at  the  of- 
fice of  the  State  Highway  Bngteeer, 
Public  Workn  Building,  Sacramento. 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Argeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  In  which 
the  work  Is  situated,  at  the  of- 
fice of  the  Associated  General  Con- 
tractors In  San  Francisco,  and  at 
the  oiflce  of  the  County  Engineer  or 
(bounty  Surveyor  at  the  county  seat 
of  the  county  In  which  the  work  is 
to   be  performed. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  funilsrsed 
by  the  State  Highway  Engineer  and 
Is  made  In  accoidance  with  the  pre- 
visions of  the  PropoMJ  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions Each  bidder  must  be  licensed 
and  also  prequalifled  as  required  by 


law.     (See     said     Proposal     Requlre- 
menU  and  Conditions.) 

The  Department   of    Public   Works 
reserves    the   right   to   reject   any   or 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.   McCoy, 
State   Highway   Engineer 

Dated  May  23,  1M7 

(Dally  Pacific  Bjllderi 
(May  28,  2»,  June  6th,   1JM7) 


Hiehway    Improvements 
Modoo  County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


by  the  SUte  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  propos-ai 
Requirements    and    Conditions) 

The  Department  of  Public  Work* 
reservee  the  right  to  reject  any  or 

all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated  May  23,  1IM7 

(Dally  Pacific  Bulldcn 
(May  23,  29,  June  6th,  1047) 


NOTICE    TO    CONTRACTORS 


Highway     Improvement    Trinity    Co. 


Sealed  proposals  will  be  received 
at  the  office  o;  the  State  Highway 
Engineer,  Room  S78,  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building  for  construc- 
ting highway  In  accordance  with 
the  specifications  therefor,  to  whlcn 
special  refeience  is  made,  as  follows: 
Modoc  County,  across  South  Fork 
of  Pit  River,  at  Likely  (ll-Mod-7S- 
C),  a  reinforced  concrete  bridge  to 
be  constructed. 

Bids    are    required    for»  the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wage*  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Clacslfioation  Rate  per  hour 

Carpenter    - $1.75 

Cement  fmlsher  1.875 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     ~  LW 

Concrete  vibrator  operator  —  1.375 

Flagman     - 1-1* 

Jackhammer   operator 1-875 

Laborer     - —  l-l'^ 

Motor  gra4er  operator       _ 210 

Oiler  power   shovels   or   cranes  1.50 

Operator    of   power   shovel    or 

other  excavating  equipment. 

shovel   type   controls    (up  to 

and     Including     one     cubic 

yard)     - - - •■  2.10 

Operator  of  power  shovel  or 
(<ther  exca%atlng  equipment, 
shovel    type    controls     (over 

one  cubic  yard)    2.25 

Pile  driver  man  1-86 

Reinforcing    steel    worker    —  1.75 

Roller    operator    .. !••* 

Tractor    driver   1-OT 

Truck  driver   (18  cubic  yard* 

water  level  capacity  or  more)  1.7128 
Truck   driver    (14   cubic  yarda 
and  less  than  18  cubic  yards 

water  level  capacity)  1.8878 

Truck    driver    (8   cubic    yards 
and  less  than  14  cubic  yarda 

water  level  capacity) 1JB8 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yarda 

water  level  capacity)  1.8376 

Truck  driver  (les^  than  4  ouMo 

yards  water  level  capaeity)..  1.28 
Any  classification  omitted 

herein    not   less    than    . — 1.15 

Overtime — one    and     one-half     (IH) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half' (1'^)    times   the  above   rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci 
flcatlons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public   Works   Building,   Sacramento, 
California,    and    they    may    be    seen 
at  the  offices  of  the  District  Engi 
•rieers  at  Los  Ang-jles  and  San  Fran- 
cisco,  at   the   office    of   the    District 
Engineer    of    the    District    in    which 
the    work    Is    situated,    and    at    the 
office     of     the     Asaoclated     General 
Cor  tractors   In   San   Frar.clsco. 

No   bid    will    be    considered    unlesu 
It  is  made  on  a  blank  form  furnished 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  lecelved 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Bulkllng.  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
Ing  Highway  in  accordance  with  the 
Specifications  therefor,  to  which 
special  reference  la  made,  as  follows: 

Trinity  County,  between  Route  20 
In  Weavepvllle  and  Brown's  Moun- 
tain (ll-rrl-iw»),  about  six  apd 
three-tenths  (6.3)  miles  in  length  to 
be  graded  and  surfaced  with  crusher 
run  base  and  at  East  Weaver  Creek 
(ll-Tri-20-A),  about  two-tenths  (0.2) 
mile  In  length  to  be  graded  and  sar- 
faced  with  roadmlxed  surfacing  on 
crusher  run  base  and  a  reinforced 
concrete  box  culvert  to  be  construc- 
ted. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained    the    general    prevailing 
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rate  of  wagee  applicable  to  tha 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman   — ♦C'ii 

Asphalt  plant  mixer  operator.  l.«B 
Asphalt  spreading  naacblne 

operator    *'*J 

Carpenter     1-^ 

Cement  finisher  ..... i^Wlo 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  leas)     1.80 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    J^ 

Motor  grader  operator -  a.iu 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel  typo  controls  (up  to 
and  Including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel  type  controls   (over  1 

cubic  yard)   • 2^ 

Pile    driver   man    . — i-*** 

Reinforcing   steel    worker   l.TB 

Roller  operator  J^ 

Tractor  driver  - •--  l'**> 

Truck  driver   (18   cubic  yards 

water  level  capacity  or  more)  1.71^ 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yard* 

water   level    capacity) 1.887B 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards        • 

water  level  capacity)    Loao 

Intermediate   Grade   Labor 

Concrete  vibrator  operator  1.375 

Jackhammer     operator     _ -   Lara 

Oil   distributor   bootman:. -  1.Z7& 

Oiler  power  shovels  or  cranes..  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) .■■■   1.S37S 

Truck  driver  (lees  than  4  cubic 
yards  water  levej  capacity)..  1.28 
Unskilled   Labor 

Flagman     J-l^ 

Laborer  ..- - • •-- .,,   k- 

Positions  not  listed  above  wlU  be 
allocated  in  accordance  with  the  defl- 
nltlons  which  appear  in  the  ■peclal 
provisions,  as  Interpreted  in  the 
light  of  this  classification. 
The    minimum    wage    paid    to    all 

(Continued  on  Page  21) 
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DAILY    PACIFIC     BUILDER 
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(Continued  from  Page  30) 


Hoists  and  Winches 

For  Your  Jobs 


.    COFFING  HOISTS 

Models  F-G,  F-T-G.  Z-G  end  W-G  in  rtoet. 
From  I '/a  toe  to  IS  ton  capacity.  Tlieie 
famous  "Safety  Pull"  hoisti  csnnof  dip  or 
drop  loed.  Special  stops  prevent  hsndle  front 
spinning   in   esse   operator's   hend   slips  off. 


Highway    ImprovemerU 
San   Mateo  Co.  on   Canada   Road 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO  CONTRACTORS 

Sealed  proposals  will  be  recelvert 
at  the  office  of  the  SUte  Highway 
Engineer.  Room  37S.  labile  Works 
Building.  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1»47, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
Ing  Highway  in  accordance  ^t"  *"* 
Specifications  therefor,  to  which 
siMcial  reference  Is  made  as  follows: 

tin  Msteo  County,  on  Canaxla 
Read,  between  «.5  miles  north  of 
Weodslde  and  Ralston  Avenue  (IV- 
S.M-104S),  about  four  and  ••^•"■ 
tenths  (4.7)  miles  In  length,  to  be 
ararfed  and  surfaced  with  crusher 
run     bsse     and     armor    coat     appH-d 

Bids  are  required  for  the  enUrc 
work   described   herein. 

In  nccordorce  with  the  provisions 
of  Section  1770  of  the  l^»>"r  ^^V***- 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
"u  of  wage-  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claeolflcatlon  ^««t«  Ptr  hour 

Skilled    Lsbor 
Aflphalt  plant  dryerman  or 

flr««nan    ~.~. ■ •*'" 


SiAVE  MONEY 

By  Rmnfing  From 

WEMCO 

e 

HEADQUARTERS  for  rentals  of  •ontractors' 
equipment  serviced  from  San  Francisco  and 
Sacramento.  ^       **    /• 

Can  us  for  rental  for  new  compressors  and  full 
line  of  allied  tools. 

Authoriied  distributor  for  Ralph  B.  Carter 
centrifugal  pumps. 

WESTERN  MACHINERY  CO. 

760  Folsom  St.  San  Francisco  7,  CaUf.  Phone:  EXbrook  4167 

500  No.  16th  Street      Secrwnento  2,  Calif.      Phone:  Sacramento  2 1 008 


COFFING  ELECTRIC  HOIST 

Mug  in  eny  AC  or  DC  outlet.  Hesvy  duty  niotor 
.  .  .  ball  bearing,  high  starting  torque,  single  or 
three  phase.  Top  and  bottom  hooks  treated  to 
stand  300 V,  over  rated  capacity.  Fool-proof  safety 
limit  switch.   SA*/,  mechanically  efficient. 


,} 


BRADEN-TULSA  WINCHES 


Famous  original  oil  field  winches.  Models  from  6000  lb.  to 
100,000  lb.  line  pull.  Timken  bearings,  oil  cooled  safety  brakes, 
minimum  weight.  Complete  end  ready  for  installation.  2  and 
I  P.T.O. 

Model  M6- 1 5»— 12,000  lb.  line  pull.  ,  ' 

Model  Ml 2- 1  SB— 25,000  lb  rating. 

See  our  complete  stock  of  hoists  and  winches  tor  ^vmry 
Indatfrlal  and  construction  u»:  Stop  In  tomorrow. 


FRESNO 


RENO 


SACRAMENTO 


..^fitvks^ 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911    RUSSET     STREET  •  OAKLAND   3.  CALIFORNIA 
SWEETWOOD  8877 


•killed  labor  for  which  rates  are  not 
atiown  above  shall  be  not  lees  than 
$1,875   per   hour. 

The  minimum  wage  paid  to  all 
intermediate  labor  for  which  rates 
are  not  shown  above  shall  be  not  less 
The  minimum  w%ge  paid  to  all 
than  S1.1S  per  hour, 
unskilled  labor,  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.16  per  hour. 
Overtime  — One    and    one-half   (IH) 

times  the  above  rates. 
Sundays  and  holidays — One  and  oao- 
half  dVi)  times  the  above  rates. 
The  attention  of  bidders  is  direct- 
ed to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
fiwds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
woriL 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  alfio  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Speclficatlona,  regrard- 
ing  subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  to  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engl 
neera  at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  whlcn 
the  work  is  situated,  at  the  office 
of  the  Associated  General  Contrac- 
tors in  Sar.  Francisco,  and  at  tho 
office  of  the  County  Engineer 
or  County  Surveyor  at  the  county 
•eat  of  the  county  in  which  the 
woric  is  to  be  performed. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
!•  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  ConJltionii  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed r»nd  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  anv  oi 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKb 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer 
Dated  May  23,  1047 

(Dally    Pacific   Builder) 
(May   23.  "29.  June  6th,   1M7) 


Any  classification  omitted 

herein  not  less  than _ i  15 

Overtime — one    and    one  -  Italf    (IH' 

times  the  above  ratea 
Sundays  and  holidays — one  and  one- 
half  (1^)  times  the  above  rates 
Plans  may  be  seer,  and  forms  of 
proposal,  bonds,  ccnti-act.  and  speci- 
fications may  b©  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Bulldlr.g.  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angelos  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  whth 
the  work  Is  sltualod,  and  at  the  of 
flee  of  the  Associated  General  Con- 
tractors  in   San   Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un 
der  Section  2  of  the  Standard  Sp'^c- 
flcatlons.  Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Propoua. 
Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCOY. 
State  Highway   Engineer 
Dated  May  23,  1M7 

(Daily    Pacific    Builder  i 
(May  23,  2«,  June  6th,  1947) 


Highway    Improvements 
Fresno  County 


STATE    OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Highway    Imorovements 
Lassen   County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  receivef. 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Workr 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
tlnir  State  Highway  In  accoidance 
with  the  Specifications  therwfor,  to 
which  special  reference  is  made,  ao 
follows : 

Lassen  County,  at  Baxter  Creek, 
about  2  mllee  north  of  Janesvllle 
ll-Las-29-C,  about  one  and  one- 
tenth  (1.1)  miles  In  length  to  be 
graded  and  surfaced  with  road-mix- 
ed surfacing  on  oement  treated  sub- 
grade. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  th^  provisions 
of  Section  1770  of  the  Labor  Code 
the  Department  of  Public  Works  hn-s 
ascertained  the  general  prevallint; 
rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follovs: 
Classiflcatton  Rate  per  hour 

Asphalt   plant   dryerman    or 

fireman     ll-*> 

Asphalt    plant   mixer   operator  1.6t' 
Asphalt     spreading     machine 

operator     l-*^ 

Carpenter    1;5 

Cement  finisher  _ — 1.875 

Concrete   mixer  operator    (oae 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity  and 

paving    type) 1-W 

Concrete  vibrator  operator  1.375 

»T»gman  .„ -• - --•  \l^ 

Jackhammer    operator     Ia.ts 

________M_~*~— — •  l,io 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows: 

Fresno  C^nty,  across  Helm  and 
Colony  Canals,  between  2  and  6 
miles  north  of  FIrebaugh  (Vl-Fre- 
41 -M),  two  reinforced  concrete  slab 
bridges  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevklllng 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     $1.C0 

Asphalt     plant     mixer     oper- 
ator     - l-*5 

Asphalt      spreading      machine 

,  operator     IM 

Carpenter    - ~— 1-T5 

Cement    finisher    ._ ~ 1-875 

Concrete    mixer    operator    (one 

cubic  yard   capacity  or  less)  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     1-90 

Concrete  vibrator  operator  1.375 

Flagman     _ — 1-15 

Jackhammer     operator    1.375 

Laborer     _ -« 1-15 

Motor  grader  operator  2.1>> 

Oiler  power  shovels  or  cranes  1.50 

Operator   of    power   shovel    or 

other  excavating  equipment. 

shovel    type   controls    (up   to 

and      including      one      cubic 

yard)      2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one    cubic    yard)    2.25 

Pile  driver  holstrean  or  oper- 
ator     _ 2.10 

Pile  driver  man  l-W 


Reinforcing  steel  worker  .~< 175 

Roller  operator  ,  .  1.16 

Tractor  driver  i    i.  i..i     U6 

Truck  driver  18  cubic  yardt 
water      level      capacity      or 

more) 1.7126 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity)    1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level   capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  ievel    capacity)    ..— 1.3375 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)       1.25 

Any   claaalfioation    omitted 

herein  not  less  than 1.15 

Overtime     one     and     one-half     (lVi> 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
hMlf  (lV*j)  times  the  above  rates. 
•Plans  may  l^e  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specl- 
ficationa  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  (General  Con- 
tractors   in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engine^  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequallfied  as  required  by 
law.  (See  said  Proposal  Require- 
ments  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.   T.    McCOY 
State    Highway    Engineer 
Dated  May  23,  1947 

(Dally    Riciflc   Builder) 
(M^y   23,  29.  June  6th.   1947) 


one  ■  eubio 


and     Including      

yard)     -  »•» 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 


one  cubic  yard) 
Painter     (brush)     .^.-. — 
Painter    (spray)    — _— ._. 

File    driver   man    — - 

Reinforcing    steel    worker 

Roller    operator     

Structural  steel  worker 
Tractor     driver     


2.S6 
1.75 
1.7« 
1.8e 
1.78 
1.95 
2.00 
.  1.86 


Highway    improvements 
Alameda    County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Truck    driver    (8    cubic    yarda 
water      level      capacity      or 

more)     ~.  . —  1.878 

Truck    driver    («   cubic    yarda 
and  less  than  8  cubic  yarda 

water    level    capacity)     1.M 

Intermediate  Grade   Labor 
Concrete   vlbrktor   operator   ....  1.178 

Jackhammftr     operator     .'  1.875 

Oiler  power  shovels  or  cranes  1.60 
Truck    driver    (4    cubic    yarda 
and  less  than  6  cubic  yarda 

water  level  capacity) 1.4075 

Truck  driver   (less  than  4  cu. 

yds.  water  level  capacity) 1.2825 

Any  classification  omlttad 
Unskilled    Labor 

Flagmsun     ..._ — •- 1-28 

Laborer 128 

I  Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions  as  interpreted  in  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  foi  which  rate*  are  nol 
shown  above  shall  be  not  less  than 
11.375  per  hour 

The  minimum  wage  paid  to  all  ia- 
termodlate  labor  for  which  rates 
are  not  shown  above  shall  be  not  less 
than   11.25   per   hour. 

The  minimum  wage  paid  to  al' 
unskilled  labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than    $1.26   per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  ratea. 

Sundays  and  holidays — one  and 
one-hnlf  (1V4)  times  the  above  ratts. 
The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  hertln 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  parti- 
cularly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (C). 
of    the    Standard    Spoclflcallons    re* 


gardtng  the  u**  of 

ais:   and  also  to  tlM  ffro'vUkamm  tt 
Section  a.  artlelM   <a)  Mi   <%>.  •* 
the  Standard  ap>oiflwirt— . 
ing  subcoBtracUas  Mid   aaa 
of  tho  contract.  flHf««Mv«l7. 

Plana  may  ba  mm,  sai  itRM  of 
proposal.  boBda.  ooatvaet.  9»A  «H- 
dflcaUona  may  ha  oMalMi  •*  »• 

office  of  the  State  W  ' 

near.  Public  Wotka  Bu.-..    ^ 

monto.  California,  and  tbcgr  SH^  h» 
■een  at  the  officer  of  tha  Olstflot 
BnglBeora  at  Lo«  Angalaa  aad  Haa 
Francisco,  at  th«  oHtoa  of  tM  IMb> 
triot  Engineer  of  the  dtatrtot  ta  whteh 
the  work  !•  situated.  aB«2  at  Um  of- 
ftco  of  the  AsMolatcd  OanMal  Coo- 
tractora  in  San  Fraadaoo. 

No  bid  will  b«  ooaaMaiad 

it  !•  made  on  a  blank  form  fi 

•d  by  the  8UU  Highway  »a«<aMr 
and  la  made  In  aoooidaaM  wwh  tha 
provlalona  of  tha  PropoMU  lUfatra- 
menta  and  OondlUoaa  Mt  forth  tm 
der  SKtlon  8  of  th«  Btaiidafd  BmcI- 
fioationa.  Bach  bidder  muat  b«  HMd- 
•ml  and  also  prMiuallflod  aa  raqatowl 
by  law.  (See  m^  Propoaal  Baqalra- 
menta  and  Condition*). 

The  Department  of  Public  Woika 

reaervea  the  right  to  rojwit  aay  or 

all  blda  .„.«..  -^  «»M«.«r>« 

DEFARTMBNT  of  FUSy£?^2P*** 

DIVISION  OF  H10MWAT8 

O.  T.  MoOoy 

SUta    Uigjhway    BnglaMr. 
Dated  May  33,  1»4T 

(Dally  Pacific  BuUdar) 
(May  23,  39,  June  6th,  IMT) 


HlgHway   improv«»»cnla 
Nevada   Cannty 

STATK    OF    CALIFORNIA 

DEPARTMINT  of  FUBUC  WORKS 

DIVISION   OF   HIOHWAV* 


NOTICE    TO    CONTRACTORS 


NOTICK  TO  CONTRACTOWt 

Sealed  propoaala  will  ba  iMilTad 
at  the  office  of  tha  9UX»  HMM^ 
Engineer,  Room  878,  PubUe  Wpk* 
Building,  Sacramento,  Callforaia,  tt>- 
tll  2  o'clock  p.  m.,  on  Juno  11^  1t47, 
at  which  time  they  will  bo  pwbMgly 
opened  and  read  In  the  AMMably 
Room  of  aald  building,  for  ooaiK?ufl- 
ting  State  Highway  In  aoeoidaaec 
with  the  apecifloatfona  tharafar,  to 
which  apecial  refer«nc0  la  made  M 
follows ;  •     . 

Nevada     County,     botwoon      »*»t 


(Contlnuod  on  Pago  M) 


Sealed  proponals  will  be  received 
at  the  office  of  the  State  Hlgh-.vay 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  18,  1947,  at 
which  time  they  will  bo  publicly  op- 
ened and  read  In  the  .Assembly  Room 
of  said  building;  for  constructing 
State  Highway  ih  accordance  with 
the  Specif icatloiiR  therefor,  to  which 
special  reference  is  made,  as  fol- 
lows : 

Alameda  County,  over  East  Shore 
Freeway  at  29th  Avenue  in  the  City 
of  Oakland  (IV-Ala-69-Oak),  a  re- 
mforoed  concrete  ajxt  structural 
steel  overcrosaing   to   be  constructed. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing' 
rate  of  wages  applicable  to  the  woik 
to  be  done  to  be  as  follows : 
CIssslflcatlon  Rate  per  hour 

Skilled    Labor 

Carpenter     |1.75 

Cement    finisher  1.875 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mUer  ojMJrator  (over 

one  3ublc  yard  capacity  and    • 

paving    type)     — l-W) 

Derrick    operator , 2.10 

Electrician     1-875 

Operator   of    power   ahovel    or 

other   excavatlnq;  equipment, 

shovel    typo   controls    tup   to 


The  ORIGINAL  Piosealeil  iisii!.!li 


For  Maintttumct-VrH  S9fvk$  h 
Under  ground  and  Bxpat$d  SU 

Hotwattr  &  R0frigtrim$ 
Piping  Sjsims 


Writtf^ 

PmU 
fgrtiadM 


NEIL  H.  PETERSON  COMPANY 

1 1 2f  POLSOM  STIIIT  SAN  PRANCIiCO  1.  CAUP. 

n^a^  UNtfarlilll  MM 

Waahlngton,  Orafon  and  Torrttary  Southom  Callfamlai 

of  Ala«k«J  ENGLISH  A  LAUBR.  imm. 

B.  M.  LANQOON  COMPANY  ^^  ^„^,,^  „^  ^j„„, 

SeaCtlo  l.'^aahlnftao  **•*•"•  R»«»»»»^  •*• 

Phono  BLIIott  100  Itn  South  Loa  Anflotaa  BU 


Motor    grader    operator  2.10 

Oil    distributor   bootman    1.2t5 

Oiler  power  shovels  or  cranes  1.59 
Operator    of    power    shovel    or 
other  excavatinf:  equipment, 
•hovel    type   controls    (up   to 

and     Including     one     cubic 

yard)     - 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    control*,     (over 

one   cubic   yard)    *-*» 

Ralnforcing  stool    worker  1.75 

Roller    operator    l-*2 

Tractor    driver    i-»^ 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     - ••  •  l-^**'^ 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.587P 

Truck  driver  i8  cubic  yards 
and  less  than  14  cubic  yards 

water    level   capacity)    l-wa 

Truck  driver  '4  cubic  yarda 
and  less  than  8  cubic  yards 

water    level    capacity)    l-»-7rt 

Truck  driver  (less  U:an  4  cu- 
bic yards  water  level  capa- 
•Ity)     . — — -~ — —  *•** 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
...  40'  0"  —  SO'  0"  —  60'  0"  —  70'  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Bufld- 
ings  •  Bridges  •  Barges  •  Dredges  • 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  Miscellaneous  Iron  •  Truck 
Tanks  *  Road  Macrhinery. 


The  latest  develop- 
ment in  modem  iteel 
bnildingi... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


PHONE  TEMFLEBAK  HII 


u 


OAKLAND.  CALIFORNIA 


m 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  JUNE  6.  1947 


(Continued  from  F%g«  21) 

Broad  Street  In  Nevada.  City  and  2 
miles  northweeterly  (lll-Nev-2S-Nev 
C.  A),  about  one  and  nine-tenthe 
(1.9)  miles  In  length  to  be  construc- 
ted with  a  bituminous  surface  treat- 
ment on  Imported  borrow. 

Bids    are    required    for   the    entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worlts  has 
aacertalned  the  g^eneral  prevailing 
rate  of  wagen  applicable  to  the  woric 
to  be  done  to  be  a«  follows: 
Classlflcatfon  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  .. _,„_ fi.ao 

Carpenter    ^^ . 1.75 

Cement   finisher  . 1.878 

Concrete    mixer   operator    (one 

cubic   yard   capacity  or  less)  1.60 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

pavipg   type)    1.90 

Concrete  vibrator  op-rator. 1.378 

Flagman     „*. _.. _ 1.15 

Jackhammer  operator  _ 1.37B 

Labortr 1.18 

Motor    grader   operator    2.10 

Oil  distributor  bootman   1.278 

Oiler  power  shovels  or  cranes  1.80 

Operalop  of.  power   shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up  to 

and      Including     one      cubic 

yard)     __ 2.IO 

Operator  cf  power  chovel  or 
other  f-xcavaling  equipment, 
abovel    type    controJs,    (over 

one  cubic  yard)   _.  2.26 

Beinforcing  steel   worker  ._ 1  75 

Roller  operator  _« 1.05 

Tractor   driver    „. „ 1.86 

Truck  ddver  (18  cubic  yards 
water      level      capacity      or 

more)     „ 1.7i:i5 

Truck  driver  (14.  cubic  yards 
and  less  than  18  cubic  yards         * 

water  level  capacity)   1.5875 

'^ick    driver    (8    cubic    yards^ 
nand  less  than  14  cubic  yards 

water  level  capacity) 1.823 

Truck  driver  (4  cubic  yardb 
and   less  than  8  cubic  yards 

water  level  capacity)     1.8375 

Truck  dtlver  (loss  than  4  cu- 
bic yards  water  level  capa- 

c»ty> _ 1.25 

Any    classification    omitted 

herein    not    less    than 1.15 

Overtime— one     and     one-half     (1H> 

times  the  abttve  rates. 
Sundays  and  holidays — one  and  one- 
half  (1>4)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen 
at  the  offlees  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  In  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors in  Han  Francisco. 

No  bid  will  be  considered  unle^n 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pre- 
visions of  the  Proposal  Itequlrements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Pn)popal  Requirements 
and  Conditions.)  , 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
ail  bids  . 

DBF'ARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.    T.    McCOY 
State  Highway  Engineer. 
Dated  May  23.  1947 

(Daily  Pacific  Bullden 
(May   23,   29.  June  6th,   1947) 

Highway    mprovements 
San    Benito    County 


22-C),  about  two  and  two-tenths 
(2,2)  miles  In  length  to  be  repaired 
by  placing  Imported  borrow  over 
the  existing  roadbed  and  applying 
bituminous  surface  treatment  there- 
to. 

Bids   are    required    for    the    entlro 
woric   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  FVibllc  Works  hab 
ascertained  the  genera!  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  .,«. $1.60 

Flagman     . - ~..-_._.  1.15 

Laborer     ..._ „.«  ...„„. 1.18 

Motor  grader  npeiutor  ^.^„ 2.10 

Oil  distributor  bootman 1.275 

Oiler  power  shovels  orM^ranes  1.80 

Operator    of    power   shovtl    or 

other  excavating  equipment. 

■hovel   type  controls    (up   to 

and      Including      one      cubic 

yard)     „.._ 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
■hovel    type    controls     (over 

one  cubic  yard)  .-^ .—.—...  2.28 

Roller  operator . .„„„....  1.95 

Tractor  driver  ~ ». „  1.X 

Truck  dilver  OS  cubic  yards 
water      level      capacity      or         ', 

more)     — 1.7125 

Truck  driver  (14  cubic  yards 
and  lets  than  18  cubic  yards 

water    level    capacity)    ..._ 1.5878 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level     capacity)  1.525 

Truck  dtivcr  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.8375 

Truck  driver  (less  than  4  cubic 

yards    water    level    capacity)  1.28 
Any  classification   omitted 

herein    not    less    than    1.18 

Overtime— one  and   one   .   half   (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
llalf  (1^)  times  the  above  rates 
Plans  may  t>e  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  he  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento. 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
S<nglncer  of  the  District  In  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  tho  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Public  Workj 
reserxes  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKss 
DIVISION   OF   HIGHWAYS 

O.  T.  Mccovr 
State  Highway  Engineer. 
Dated  May  23.  1947 

(Daily  Pacific  Builder) 
(May   23.  29.  June  6th.   1947) 


STATE    or  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  873.  Public  Wor'm 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18.  1947, 
at  which  time  they  will  be  pub1lc!> 
opened  and  read  in  the  Assembly 
Roctn  of  nald  building  for  repairing 
State  Highway  in  accordance  with 
the  speciflcutlons  therefor,  to  which 
special  reference  is  made,  as  f-^l- 
lows : 

San  Benito  County,  between  Route 
2  and  San  Juan   Bautisia  (V   •  8Bt- 


Highway    Improvements 
Stanislaus  County 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  he  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  873.  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18.  1947. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  Cor  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
whtfch  special  reference  is  made,  as 
follows: 

StanlslsAts  County,  at  Wildcat 
Creek,  about  ten  miles  easterly  of 
Oakdale  (X-Sta-13-B).  about  four- 
tenths  (0.4)  mi'e  In  length  to  be 
graded,  surfaced  with  gravel,  bitu- 
minous surface  treatment  applied 
and  a  double  168  in.  field  assembled 
plate  culvert  to  be  furnished  and 
Installed.  ^ 

Bids  arc  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  P»jblic  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 


BETHLEHEM   PACIFIC 

COAST    STEEL    CORPORATION 


Son  Francisco  %a\9i  Offic9,  20fh  and  Illinois  Sh. 
Phon*,  A^Ark•t  3200 


SIF.EI 


to  be  done   to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     .'■.. ,...., 4I.6O 

Carpenter     .._ ..._ 1.78 

Fla|;naan    I.IB 

JacKhammer   operator 1.878 

Laborer    1.15 

Motor  grader  operator SJO  '^ 

Oil  distributor  bootman  UTB 

Oiler,  power  shovels  or  cranea.  L80 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  S.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
■hovel  type  controls  (ovor 
one  cubic  yard)  .   3M 

Pile  driver  man   1.88 

Roller  operator 1.36 

Tractor  driver  1.98 

Truok   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.Z125 
Truck  driver    (14   cable  yards 
and  less  than  18  cubic  yards 

water  level  capacity)   1.5878 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  l<svdl  capacity)   1.825 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity)    1.3378 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)   1.25 

Any   classiflcatioc   omitted 

herein  not  less  than  1.16 

Overtime     one    and    one-half     (1H> 

times  the  above  rates. 
Sundays  and  holidays— one  and  one- 
half  (IH)  times  the  above  rates 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  In  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors  in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequallfied  as  required  by 
law.  (See  said  Proposal  Require- 
ments  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKL 
DIVISION   OF   HIGHWAYS 
G  .T.  McCoy, 
State    Highway    Engineer 
Dated  May  23,  1947 

(Dally  Pacific  Builder) 
(May  23,   29.  June  6th,   1947) 


Highway    Improvements 
Mendocino    Co.    acrose    Noyo    River 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highwa> 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18.  1947, 
at  which  time  thoy  will  b^  publicly 
opened  and  read  in  the  Assembly 
Rijom  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  across  Noyo 
River  about  one  mile  south  of  Fort 
Bragg  (l-Men-56-E),  the  superstruc- 
ture for  a  bridge  to  be  constructed. 
Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  hap 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 

Carpenter 11.78 

Cement  finisher  1.875 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mixer  operator  (ovei* 
one  cubic  yard  capacity  .and 

paving  type)    _ _ 1.90 

Derrick    operator  i.lO 

Operator  of  power  shovel  or 
other  excavating '  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  XM 

Painter     (brush)     1.S75 

Painter    (spray)    —  1.66 

Pile  driver  man   1.86 

Reinforcing  steel  worker 1.75 

Structural    steel    worker    2.00 

Tractor  driver  1.98 

Truck   driver   (18  cubic   yardR 

water  level  capacity  or  more  •  1.7125 
Truck   driver    (14  cubic    yards 
and  I«>SH  than  18  cubic  yards 

water    level    capacity) 1.5875 

Truck    driver    (8    cubic    yards 
and  less  tlian  14  cubic  yarda 

water   level   capacity)    1.525 

Intermediate   Grade    Labor 

Concrete  vibrator  operator  1.375 

Oiler  power  shovels  or  cranes  1.50 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity) 1.3375 

Truck  driver  (les.^  than  4  cubic 
yards  water  level  capacity)..  1.25 
Unskilled   Labor 
Flagman  ._ _ '. 1.15 


Laborer    1-15 

Positions  cot  listed  above  will  be 
allocated  in  accordance  wltji  the 
definitions  which  appear  in  the  spec- 
ial provisions,  as  interpreted  in  th« 
light   of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  #iall  be  not  less  than 
11.375  per  hour. 

The  mmimum  wage  paid  to  ail  in- 
termediate labor,  for  which  rates 
are  not  shewn  above  .shall  be  not 
less  than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  nre  not 
shown  above  shall  be  not  Jess  than 
$1J15  per  hour. 
Overtime — one  and  one  -  half   (1%) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (IM,)  times  the  above  rates. 
The  attention  of  bidders  la  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutot.-, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  tho  provisions 
of  Section  7,  article  (a),  subaiiicle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section    8.   articles    (a)    and    (b),    of 


(Continued   on   Page  23) 


MASTER  ELECTRIC 
HAMMERS  AND  SPADE 


"Power-Blow"  Electric  Hammer  &  Spade 
and  a  full  line  Hammer  TooU. 

Call  for  free  demonstration. 

Also 

ELECTRIC  HOISTS   •  CRANES 
MONORAILS  •  CONVEYORS 

ROBERT  M.  TAYLOR  CO. 

735  Treat  Ave.,  San  Francisco  10 
Phone:    Mission  0787 


tf 


When  We're  Working  in  C/ose  Quarfert 


We 


TRAXCAYATE 


19 


says  Mr.  J.  E.  Nelson  of  the  firm  of  Johnson  8C  Nelson, 
Marin  County  Contractors.  "Our  IT4  TRAXCAVA- 
TOR  is  the  ONLY  RIG  for  closc-in  work  around  founda- 
tions and  concrete  forms,  and  that*s  only  one  of  the  many 
jobs  it  does  for  us.    It's  one  machine  that  keeps  busy." 


TRAXCAVATE  for  PROFIT 

All  over  the  country  contractors  sre  calling 
the  Traxcavator  "the  busie«t  machine  on 
the  job,"  and  here's  why:  They  use  it  for 
land-clearing  and  for  leveling;  they  use  it 
for  excavating  and  for  truck  loading;  they 
use  it  for  backfilling  and  for  cleanup  work. 
From  the  time  the  job  is  started  'til  the 
earthwork  is  completed  the  Traxcavator  is 
busy.  That  apclla  profit  for  the  contractor 
because  tht  profitable  machine  is  the  on* 
that  keeps  busy.   That's  why  wc  amy 

TRAXCAVATE  for  PROFIT 


PETERSON  TRACTOR  &  EQUIPMENT  CO. 


HAYWARD 
SMTeefweed  5600 

SAN  FRANCISCO 
04ri»lll  fISI 


IRENTWOOD 
•rentwoed  fOS 

HALF  MOON  RAY 
NMi  206? 


FRIDAY.  JUNE  6.  1947 


DAILY     PACIFIC    BUILDER 


PACE  23 


(Continued   from   Page   22  > 

the  Stanrtarrl  yp,-.  tficatlons.  regard- 
ing subcontractuig  and  assignment 
of   the  t(n^iact.   respectively. 

Plana  may  oe  s«.en,  and  forms  of 
proposal,  bondu,  contract,  and  apeci  - 
fications  may  he  obtained  at  the  of- 
fice W  the  StHto  Highway  Engineer, 
Public  Works  BuilUmg.  Sacramento. 
California,  and  tht-y  mty  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Aogcltis  and  San  Priin- 
<'lsco  at  tbc  office  of  the  District 
Engineer  of  the  District  In  which  the 
work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors  In   San   Franciaco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  bl'iiik  form  furnished 
by  the  Stale  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlrf- 
ments  and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spec- 
ifications. Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  Inw.  (See  said  PropoFal 
.  Requirements    and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  FTTBLJC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated  May  23,   1947 

(Dally   Pacific   Builder^ 
(May  23,  29.  June  6th.  1947) 

Highway    Improvements 
Mendocino   Co.    at    Kibbeslllah    Creek 


herein   not   less   thati  - 1.15 

Overtime — one  and  one  .  half   (1^> 

times  the  above  rates. 
Sundaye  and  hollcays — one  and  one- 
half  (1>4)  tlmea  the  above  rates. 
Plans  may  be  seen,  and  forma  of 
proposal  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Bngl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  Dlatrlct 
Engineers  at  Los  Angelea  and  Ban 
Francisco,  at  the  offlca  of  the  Dla- 
trlct Engineer  of  the  Dlatrlot  tn 
which  the  work  ii>  situated,  .ind  at 
the  office  of  the  Associated  Oeneral 
dontractors    in    Sian    Francisco. 

No  bid  will  be  conslderrd  unless 
It  Is  made  on  a  blank  form  fumiahed 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Condltidn.s  si-t  fortli  un- 
der Section  *  of  the  Standard  Speoi- 
flcatioas.  Each  bidder  must  be  II 
censed  and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    Conditions). 

The  Department  of  Put>Ht  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of    PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
Q.  T.  McCOY. 
State  Highway   Engife^r 
Dated  May  23,  1947 

(Daily    Fiiciflc    Builder; 
(May  23,  29,  June  6th,   1947) 
I 


of  the  A— ocifctad  Oeneral  Contrae- 
torb  In  San  Vyaaciaeo. 
No   bid    will    be  considered    unless   Cement   Flnlshera 


Bricklayer* 
, (Carpenters 


STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  18.  1947, 
at  which  timet,  they  will  be  publicly 
opened  and  read  in  the  Aaaembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in,  accordance 
with  the  speciflcatjons  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  at  Kibbeslllah 
Creek  (l-Men-56-F),  11.6  mllee  north 
of  t-ort  Wragg,  about  five-tenths 
(0.S)  mile  in  length  to  be  graded, 
surfaced  with  road-mixed  surfa.clng 
on  imported  base  material,  and  a 
seal  coat  to  be  applied. 

Bids  are  required  for  the  entire 
work  described  herein. 

la  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  oz  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claseiflcatlon  Rate  par  hour 

Asphalt     plant     dryerman     or 

fireman   fl.60 

Asphalt. plant  mixer  operator    1.66 
Asphalt      spreading      machine 

operator    l.WJ 

Carpenter    1.76 

Cemeiit   finisher 1.875 

Concrete   mixer  operator    (one 

cubic  yard   capacity  or  less)  l.flO 
Concrete  mixer  operator  (over 
one  cubic  vard  capacity  and 

paving    type)»    1.9C 

Concrete  vibrator  operator LS7B 

Flagman     _«._..._ 1.15 

Jackhammer  operator  __..,._  1J7B 

Laborer     1.15 

Motor    gr  ider   opcratcV   2.10 

Oil   distributor  bootman 1.276 

Oiler  power  shcvels  or  cranes  1.50 

Operator    of    power    f»hovel    or 

other   excavating    equljiment, 

shovel    type    controls    (up    to 

and      including      ore      cubic 

yard!      .-. 2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
■hovel    type    controls,    (over 

»  one    cubic   yard  »    2.2R 

Reinforcing  steel  worker 1.76 

Roller    operator    _ ~  1.95 

Tractor     driver     _ ~ 1.95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     - 1-712? 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    l.!iS7b 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yatds 

water    level    capacity)    .-   1526 

Truck  d«v»«i  (4  cubic  yaids 
and  less  tiian  8  cubic  yards 

water    level    capacity)    1.33/0 

Truck  driver  (less  than  4  cu- 
bic vards  v»f  ter  level  capa- 
city)      ,,v.: 126 

Any  classification  omitted 


Highway   Improvement*— Shasta  and 
Siskiyou  Countloa 


It  la  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
la  made  in  accordance  with  the  pro- 
visions of  the  Propoeal  Requirementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
E^ch  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requirementa  and 
Conditions.) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PtmiJC  WORKS 
DIVISION  or  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Slnglneer. 
Dated  May  29.  1947. 

(Dally  PaeUlo  Builder) 
(May  »,  June  6-U,  1M7> 


Electric 
Glaalers 


WoVkers    — 


100 
1.90 
1.978 
1.S75 


Camariile  State  Heepltel 
Ventura,  Cal(f 

•TATE    OF    CALirORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF    ARCHITECTURE 


NOTICE  TO  CONTRACTOR* 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  Teceived 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  25,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Shasta  and  Siskiyou  Countlea,  be- 
tween Junction  Route  3  and  DIddy 
Hill  and  between  Junction  Route  3 
and  5  miles  north  (ll-Sha,Sis-28-72- 
A,A),  a  distance  of  about  twenty-two 
and  one-tenth  (22.1)  miles,  seal  coat 
to  be  applied. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour  Buildings    consist   of    erecting  7  pre- 


BBALiED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division  of 
Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacramen- 
to. California,  up  to  3:30  P.  M>  Tuea- 
day,  June  10,  1947,  aald  bids  there- 
after on  said  day  to  be  pubUcIy  op- 
ened and  read  for  three  separate 
projects,  as  hereinafter  listed,-  at  the 
Camarlllo  State  Hospital  Near  Cram- 
arlllo.  Ventura  County,  California,  all 
in  accordance  with  plans  and  speci- 
fications therefor. 

The  projects  referred  to  are  aa  fol- 
lows: 

1.  Attendants  Quarters,  Unite  4  and 
6. 

2.  Four  Physicians   Residencea  and 
garages. 

3.  Temporary    Steel    Buildings. 
Project  No.  1.  Attendante  Quartern, 

are  2  story  reinforced  Concrete,  tile 
roofs,  steel  sash.  Mechanical  Work 
and  services  are  Included.  Combined 
total  floor  area  approximately  18S00 
square  feet. 

Alternate  bids  for  the  addition  of  a 
small  frame  and  stucco  Recreation 
Building  of  approximately  2720  square 
feet  also  for  open  shelter  garages, 
of  wood  frame  and  stucco,  composi- 
tion roofing  and  road  paving  to 
house  116  cars,  are  required  in  con- 
nection  with   project  No.   L 

Project  No.  2.  Four  Physicians 
Residencea  and  garages  are  one  story 
frame  and  stucco,  approximately  1500 
square  feet  each.  Mechanical  work 
and  services   included. 

An  fUtemate  for  omitting  one  resi- 
dence is  required  for  Project  No.  2. 

Project     No.     3     ,Temporary     Steel 


Iron  Workers  Architectural 1.7TS 

Iron  Workers  Reinforcing  Steel  1.975 

Iron  Workers  Structural UtO 

Laborers  Building ...._—  IM 

Lathers     .._ 1.75 

Masons  Tenders  1.S75 

Mixer      (concrete)      Operator. 

Skip  Type  1.778 

Mixer  (concrete)  Operator, 

Paving  or  Mobile S.OD 

Plasterers 1.75 

Plasterers  Tendera _.. 1.628 

Plumbers 2.00 

Roofers ,,    -  1.78 

Sheet  Metal  Workera  .~  2.00 

Steam  Fitters 1.00 

Tile  Setter 3,80 

Tile  Setters  Helper 1.25 

Universal  BJqulpment  Operator 
(Shovels,  Draglines,  Der- 
ricks, Derrick   Barge^  Clam- 

ehell   or  Crane)    2.10 

Tractor    Driver    4.M 

Truck  driver  over  19  cu.  yda. 

water    level    capacity   „ .^...  1.778 

Truck  Driver  12  to  16  cu.  yda. 

water   level    capacity 1.878 

Truck  driver  (8  cu.  yds.  water 
level  capacity  and  leea  than 

12  cubic  yaris)   1.80 

Truck  Driver  (i  cublo  yarda 
and     less    than    8    cu.     yda. 

water  level  capacity)  1.48 

Truck  Driver  (less  than  4  cu. 

yds.  water  level  capacity)   ....1.428 
Any   classification    omitted 

herein  not  less  than  . — — _„.1.86 
Overtime — One    and    one-half    times 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  In  full  compliance 
with  the  provisions  of  Section  1777.6 
of  the  Labor  Code. 

Plans  and  specificatlone  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  80S  State  Office  Building,  L>oa 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Btiilders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of  se- 
curing plans,  specifications,  and  pro- 
posal forms  for  the  purpose  of  pre- 
paring and  submitting  a  proposal  for 
this  work  may  do  so  subject  to  cer- 
tain conditions  hereinafter  steted  by 
requesting  same  in  writing  from  the 
Division  of  Architecture,  Public 
Works  Building,  Sacramento.  A  de- 
posit of  126.00  will  be  required  to 
guarantee  safe  return  of  plana  and 
specificatlona 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlremente 


and  Conditions  set  forth  under  Seo- 
Uon  1  of  the  Standard  Specif loatlona. 
BJach  blddt-r  murit  he  luiit.scd  ami 
also  prequallfied  as  required  by  law. 
(See  said  proposal  Requirementa  and 
Conditions.) 

The  Department  of  Publlo  Wortu 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  Informali- 
ty in  any  bid  received. 

No   bidder   may  withdraw   hie  bid 

for  a  peHod  of  thirty  (80)  days  after 

the  time  set  for  opening  thereof. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITBCTURB 

ANSON  BOYD 

State  Arohiteot 

(Daily  Padflo  BuUder) 
(May  10,  rd,  29,  Jun«)  «t) 

Tehama,  Plumae  and  Laeeen  Countlea 


.41-00 
1.18 


Asphalt  plant  dryerman  or 

fireman 

Flagman       ,,,... , 

Laborer  _—__ 1.18 

Motor  grader  operator 2.10 

Oil  distributor  bootman  —  1.278 

Oiler,  power  shovels  or  cranes-  1.80 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controla     (over 

one  cubic  yard) 2.28 

Roller  operator 1.0B 

Tractor  driver 1.95 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.7125 
Truck  driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1J1875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.826 

Truck    driver    (4   cubic    yarda 
and  less  than  8  cubic  yarda 

water  level  capacity) 1.8876 

Truck  driver  (less  than  4  oubic 

yards  water  level  capacity)-  1.26 
Any  classification  omitted 

herein  not  less  than 1.15 

Overtime  — One    and    one-half    (1^) 

times  the  above  ratea 
Sundays  and  holidays— One  and  one- 
half  n%)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  Stete  Highway  Engi- 
neer, Public  WorkJ^Bulldlng,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  Is  situated,  and  at  the  office 


'%mi 


SNAP  TIES  -  COIL  TIES  -  CYCLONE  DRILLS 

BAR  CHAIRS  -  JOIST  CHAIRS  -  HIGH  CHAIRS 

SLAP  SPACER  -  REED  CLIP  -  RAWL  PLUGS 

PERMAFORM  (Form  Oil)  -  STEEL  BEAM  HANGERS 


Su4ie/Uo^  Gafic/iete  hufifu^ 


32t  SIXTH  STRiET  OAKLAND  7.  CALIF. 

TWinookt  8383 


fabricated   steel   buildings  from   ma 
terials  on  hand  and  adding  partitions, 
mechanical   work,  services  and  pav- 
ing. 

Separate  bids  only  will  be  enter- 
tained for  each  project 

Authority  Notice  approval  for  this 
construction  Is  authorized  by  FPHA 
under  Serial  Nos.  16-FP-33-56,  VI-886, 
VI  212,  and  VI  815-C088. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provlsioiui  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertain- 
ed the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  aa  follows: 

Ventura  County 

Hourly  Rate 
Asbestos  Workers .42.00 


STATE  OF  CALIirORNIA 

DEPARTMENT  of  PUVLIC  WORKS 

DIVISION  OF  HIQHWAVt 


NOTICE  TO  CONTRACTORS 


Sealed  propoaale  will  be  received 
at  the  office  of  the  Stete  Hl|dbway 
Bhigineer,  Room  878,  Public  Wortu 
Bulkllng,  Scramento.  California,  un- 
til 2  o'clock  p.m.  on  June  25,  1147.  at 
which  time  they  will  be  pubuely 
opened  and  *read  In  the  Aaaembly 
Room  of  said  building,  for  repalrlns 
Stete  Highway  in  accordanoc  ^th 
the  Specifications  therefor,  to  which 
special  reference  is  made,  «■  f dllowe : 

Tehama,  Flumae  and  Laeeen  Ceun> 
ties,  between  South  Boundary  ef  Lae- 
een National  Park  and  Weetweod  (II* 
Teh,  Plu,  Las-SS,  29-Varieue),  a  die* 
tanoe  of  about  twenty-nine  and  nine* 
tenthe  (29J)  mllee,  eeal  oeat  te  be 
applied. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlalonaa 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing  rate 

(Continued    on    Page   |J4) 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7.  Calif. 

PertobI*  W«ldln9  Strvlc* 

GL«iieottr«  4828 


FOOD  PROCESS  PLANTS 

BuUi  by 

METROPOLITAN  CONSTRUCTION 
COMPANY'S  ENGINEERS 

Years  of  experience  in  food  process 
plant  manufacturing 

BUILT   TO   ORDER 

METROPOllTAN  CONSTRUCTION  CO. 

Ill  New  Montgomery  St.         San  Francisco        DOuglaa  0371 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-f  t,  105-f  t,  210-f  t.,  315-f  t,  420-f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 

TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  .fc  SALES*     RXN  T^'L  S     •     SER  VICE 

Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190 
3254  EAST  SHORE  HIGHWAT 


5-21  f1 


RICHMOND 


rV-^ 


PAJBLU 


DAILY     PACIFIC     BUILDER 


FRIDAY.  JUNE  6.  1947 


(CoaUniMd  from  Pace  38) 


of  wag««  apjpUcabl*  to  th«  work  to  be 
don*  to  b*  «•  followa: 
CI— Ifl— Mft                    Rat*  par  Hour 
Aaphalt  plant  dryerman  or 
fli— nil 11.80 

m^^^^^^mm     »■■■«■■■  ■«■■■!■  i  ■■■ij^w.—  n* ■■  ■  iy*»<»y 

WUgmmn 1-18 

LAbowr  1.18 


Motor  inrad^r  oparator  „ 
on  distributor  bootmaa 


3.10 
1.278 


OUar,  powar  ahovala  or  oranas 
Oparstor  of  powar  ahoval  or 
othar  axcavatlnf  aquipmant, 
abaval  typa  oootrola  (up  to 
and  Including  ona  cubic  yard)  2.10 
Oparator  of  powar  ahovcl  or 
otiiar  axcavatln^  aquipment, 
ahoral   typa    controla     (over 

ona  cubic  yard)  2.28 

RoUar  opamtor 1.06 

Tmetor  drtvar l-»8 

Trudt  ditrar   (18  cubic  yarda 

w»tarlaf*al  eapaoUy  or  mora)  1.7126 
TnMit  4bnv«r  (14  euMc  yarda 
aad  laaa  than  18  cubic  yarda 

w*tar  laral  capad^) 1.8878 

Truck   dilv«r    (8  ouMo  yarda 
and  laaa  than  14  cubic  yarda 

watar  laval  capacity)  1.828 

Truck   drtrar    (4  cubic  yarda 
and  laai  than  8  cubic  yarda 

wntar  laval  capacity) 1.8S78 

Truok  drlvar  (laaa  than  4  cubic 

yajpdbi  watar  laval  capacity)..  1.26 
Any  oJaaalflcatlon  omltt^ 

haraln  not  laaa  than U* 

Ovartlma  — Ona  and   one-half    (1%) 

tlmaa  tha  abova  rataa. 
Bundaira  and  koUdaya— Ona  and  one- 
haJf  (IH)  tlmaa  tha  abova  rataa. 
Plana  may  ba  aaen,  and  forma  of 
proposal,  bonds,  contract,  and  apad- 
flCAttooa  may  ba  obtalnad  at  tha 
offloa  of  tha  8tata  Highway  Bngl- 
naar,  Public  Worka  BuUdlnc.  Bacra- 
manto,  California,  an4  thay  may  ba 
aaao  at  tha  offloaa  of  tha  DIatrlct 
Baglnaara  at  Loa  Angalaa  and  San 
IVaaoiaeo,  at  tha  offlca  of  tha  DIa- 
trlct Xnglaaar  of  tha  district  In  which 
tha  work  la  sltuatsd,  and  at  tha  offlca 
of  tha  Aaaodatad  Oanaral  Contrac- 
tora  In  Ban  IVanclaco. 

No  bid  wlU  ba  conaldarad  unlaaa 
It  la  mada  on  a  blank  form  f umlahad 
by  tha  Btata  Highway  Bnglnaar  and 
la  mada  In  acoovdaace  with  tha  pro- 
Tlaloaa  of  tha  Proposal  Requlramanta 
and  Condltlona  aat  forth  imdar  Sac- 
tloa  3  of  tha  Standard  Spadflcatlona. 
Xaeh  blddar  must  ba  llcanaad  and 
alao  praquallf  lad  aa  raqulrad  by  law. 
{B—  aald  Proposal  Raqulremants  and 
Ooodltlona.) 

Tha  Oapartmant  of  Public  Worka 
rasarraa  tha  right  to  rejact  any  or 
all  bida. 

DBPAHnUBNT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWATS 
O.  T.  MoCOT, 
Stata  Highway  Bnglnaar. 
Datad  May  »,  1947. 

(DaUy  Padfle  Builder) 
(May  38,  June  «-lS,  1M7) 

Hlgh«way    improvements 
^iaaar  and.  Yolo  Countlea 


and  lesa  than  18  cubic  yards 

water   level    capacity) 1.5676 

Truck  driver  <8  cubic  yards 
and  less  than  14  cubic'yards 

water    level    capacity) .  J.523 

Truck  driver  <4  cubic  yards 
and   lean   than  8  cubic  yards 

water    level    capacity) 1.3375 

Truck  driver  (lesa  than  4  cu- 
bic yards  water  level  capa- 
city)      1.25 

Any  classification  omitted 

herein  not  lees  than 1.15 

Overtime  —  one  and   one-half    (I'i) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (1^)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  Is  situated,  and  at  the  of- 
fice (9t  the  Associated  General  Con- 
tractors   In    San    Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  is  made  In  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  fortli 
under  Section  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequalified  us  Re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  I'ublic  Works 
reserves  the  right  to  reject  any  oi 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer 
Dated:  May  29.  1047. 

(Daily  Pacific  Builder) 
(May  29,  June  6,  13,  1047) 


Deckhand 1-30 

Watch  engineer 1-68 

Any  classification  omitted 

herein  not  less  than  1.28 

Overtime  — One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays — One  and  one- 
half  (1%)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtalnad  at  tha 
office  of  the  State  Highway  Ibgl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  can  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Franclaco.  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  tha 
office  of  the  Associated  (Seneral  Con- 
tractors in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
Q.  T.  McCOY. 
State  Highway  EJnglneer. 
Dated  May  29,  1947. 

(Daily  Pacific  Builder) 
(May  29.  June  6-18,  1947) 


No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  IS  made  In  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  irection  2  of  the  Standard 
Specifications.  E^ch  bidder  roust  be 
licensed  anc[  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  qf  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 

O.  T.  McCOY 

State  Highway  Englqeer 
Dated:  May  29.  1947. 

(Daily  Pacific  Builder) 

(May  10.  June  6.  13,  1947) 


Unaklllad   L.aber 


Flagman 
Laborer 


1.18 
1.18 


Highway  Imprevaments — Alameda 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway   I mprQvamant»— Fresno 
County      g 

STATE   OF  CALIFORNfA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway    Improvements 
Nevada,    Placer,    El    Dorado   Counties 


STATE    OF   CALIFORNIA 

DfePARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


STATS  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  tha  office  of  the  State  Highway 
Bnglnear,  Room  873,  Public  Work^ 
Building,  Sacramento.  California,  un- 
til 3  o'clock  p.  m.  on  June  25.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  apaciflcatlons  therefor,  to  which 
special  reference  Is  made,  as  follows : 

Plaoer  and  Yolo  Counties,  st  Sher- 
Ma«S  on  tha  Yolo  Csuseway  and 
through  Leemis  (II I  -  PIs,Yol  -  3.6,17- 
•,B.A),  a  net  distance  of  about  three 
and  six-tenths  (3.8)  miles  to  be  re- 
surfaced with  plant-mixed  surfacing. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classificstlon  Rate  per  hour 

Asphalt  plant  dryerman  cgr 

fireman  _ $1.80 

Asphalt  plant  mixer  operator..  1.66 
Asphalt  spreading  machine 

Oparator     -  196 

Flagman   (Placer  County)  1.15 

Flagman    (Yolo  County) 1.38 

Laborer   (Placer  County)   1.16 

Laborer    (Yolo    County)    1.36 

Motor  grader  operator 2.10 

Oil  distributor   bootman   1.275 

Oiler  power  shovels  or  cranes .  1.50 
Operator   of    power    shovel    or 

other  excavating   equipment, 

shovel  type   controla    (up   to 

and  Including  1  cubic  yard)..  2.10 
Operator   of    power    shovel    or 

other  excavating   equipment. 

shovel  type  controls   (over  1 

cubic  jrard)  2.25 

Roller  operator  — .- 196 

Tractor  driver  1.96 

Truok   driver    (18   cubic  yards 

watar  level  capacity  or  more)  1.7125 
Truck    driver    (14    cubic    yards 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  25,  1047.  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows : 

Alameda    County,    In 
Oakland,  at  the  San    Franolsco-Oak 
land  Bay  Bridge  Toll  Plaza  (IV-Ala- 
5-Oak).    about    six-tenths    (0.6)    mil* 
In    length,    dredgar   sand    fill    to    ba 
oonstructed.  ■v\o<rman 

Bids   are    required    for   the    entire  ^^J^^ZT 


work  described  herein. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373.  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.  on  June  25.  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Nevada.  Placer  and  El  Dorado 
Counties  at  various  locations  In  Dis- 
trict III,  a  net  distance  of  about 
forty  -  two  and  lour  -  tenths  (42.4) 
miles,   seal   coat   to    be   applied. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
♦  u-  «~i«„  «#' ascertained  the  general  prevailing 
tne  t-ity  or ,  ^^^^  ^^  wages  applicable  to  the  work 
to  be  done  to  be  as  follows; 
Classification  Rate  per  hour 

Asphalt   plant  dryerman  or 

fireman    — $1.80 

_ ...„ 1.15 

Laborer  - -..—..- 115 


Oil   distributor  bootman  v 1.276 


'"» '?f°"»??r  .T*?..^"  ^7'^ler/   Oiler  power_  shovels  or  cranes..  1.50 


of  Section  1770  of  the  Labor  Coda, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  folloMCs: 
Classification  Rata  par  Hour 

Carpenter  |1.76 

Cement  finisher 1.875 

Concrete   mixer   operator  (one 

cubic  yard  capacity  or  less)..  1.60 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  typa) 1.90 

Flagman   _____ ______  U5 

Jackhammer  operator L878 

Laborer  U8 

Oiler,  power  shovers  or  cranes..  1.80 

Motor  grrader  opei^tor  3.10 

Operator  of  power  shovel  or 
other  excavating  equipment.  • 

shovel   type   controls    (up  to 

Including  one  cubic  yard) 2.25 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     typa    controls     (over 

one  cubic  yard) 2.86 

Reinforcing  steel  worker 1.78 

Roller  operator 1.98 

Tractor  driver  ». 1.96 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.875 
Truck    driver    (6   cubic    yards 
and  less  than  8  cubic  yarda 

water  level  capacity)  ._ —  1.50 

Truck  driver  (4  cubic  yards 
and  less  than   8  cubic  yards 

water  level  capacity)  ..._ 1.4076 

Truck  driver  (less  than  4  cubic 
yards  water  level  cap4tclty)_.  1.2825 

Bargeman — .._ 1-80 

Leverman  1-80 

Fireman  and  oilar  — _ i. 1.80 

Dcckmate  — 1-80 


Operator  of  power  shovel  or 
:>ther  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)   2.25 

Roller  operator  1-96 

Tractor  driver  — 1-88 

Truck    driver    (18    cubic   yards 

water  level  capacity  or  more »   1.7125 
Truck    driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.5875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity) 1525 

Truck  driver  (4  cubic  yards 
and    less   than  8  cubic  yards 

water    level    capacity) _ 1.3375 

Tnick  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)      1-25 

Any  classification  omitted 

herein  not  less  than 1.15 

Overtime   —  one  and   one-half    (1V4) 

times  the  above  rates. 
Sundays  and  holidays — one  and  one- 
half  (l^j»  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, F'ubllc  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  .seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors  In    San    Francisco. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  25,  1947,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  constnu:t- 
ing  State  Highway  in  accordwce 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Fresno  County,  between  400  feet 
south  of  Fresno  City  limits  and  San 
Benito  Avenue  at  Broadway  in  Freano 
(VI-Fre-4-B,Fre),  about  ona  and  two- 
tenths  (1.2)  miles  In  length  to  be 
graded,  paved  with  Portland  cement 
concrete. pavement  and  plant-mlxad 
surfacing  on  cement  treated  base 
and  grade  separation  struoturaa  to 
be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haw 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Clasaificatlon  Rata  par  Hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman   — _ __ |1.80 

Asphalt  plant  mixer  operator....  1.86 
Asphalt  spreading  machine 

operator    1.96 

Carpenter  1.76 

Cement  finisher 1.876 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)_  1.80 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type) 1.90 

Derrick  operator —  2.10 

Electrician   1.875 

Mechanical     tamper    and    fin- 
isher  operator    (concrete    or 

asphalt)    1-98 

Motor  grader  operator 2.10 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  jrard)  - 2.26 

Painter  (brush) 1.76 

Painter  (spray) 1.80 

PUe  driver  man 1.86 

Plumber    1.875 

Reinforcing  steel  worker 1.76 

Roller  operator  1.96 

Structural  steel  worker  2.00 

Tractor  driver  L96 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.7125 
Truck  driver    (14    cubic   yarda 
and  less  than  18  cubic  yarda 

water  ^evel  capacity)  L5876 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.825 

Intermadlata  Qrada   Labor 

Concrete  vibrator  operator 1.875 

Headerboard    man   . — 1.80 

Jackhammer  operator 1.875 

Oil  distributor  bookman 1.275 

Oiler,  power  shovels  or  cranes_  1.60 
Truck    driver    (4   cubic    yardi^ 
and  less  than  8  cubic  yarda 

water  level  capacity)  1.8875 

Truck  driver  (lesa  than  4  cubic 
yards  water  level  capacity)..  1.28 


Positions  not  listed  above  wlU  ba 
allocated  in  accordance  wilh  tha  defi- 
nitions which  appear  In  the  spodal 
provisions,  as  interpreted  In  the  light 
of  this  claaslf  Icatloa. 

The  minimum  wage  paid  tb  aU 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
11.375  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  ratea  mX9 
not  shown  above  shall  be  not  laaa 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  leas  than 
$1.15  per  hour. 

Overtime — One  and  one-half  (1^1 
times  the  above  ratea. 

Sundays  and  holidays  —  Ona  and 
one-half  (1%)  times  the  above  ratea. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  aad 
regulations  will  apply  to  such  woric 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
SecUon  8.  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  or 
proposal,  bonds,  contract  .and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building.  Sacra- 
mento. California,  and  they  may  ba 
seen  at  the  Qffices  of  the  District 
Engineers  at  Los  Angeles  and  Ban 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  offlca 
of  the  Associated  General  Ccmtrac- 
tors  in  San  PYancisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Prqposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  sjid 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Worka 
reserves  the   right   to  reject   any   or 

a"  bids.  „^„^« 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWATS 
O.  T.  McCOY, 
State  Highway  Engineer. 
Dated  May  29,  1947. 

(Dally  Pacific  Builder) 
(May  29,  June  6-18, 1947) 
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PUTTYLESS  GLAZING 


U.S.  Pat.  21/1319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— f  ATIO  lOOW 

•RUN  HOUSIS 


For     MdoiatM,     et    >iialw>ifiBg 
covaring    ■   compUt*   laatailatloa.    iaclod- 
faig  abact  oMtal  raqniraaMata  ... 

.^  .. 

CALL...IXlROOK11tS 

BkcIuMv*   Dictributor*   fat 
Noftbarn   CtiHorttim 

McKun*  M«tal  Producff  Co. 

244  Tahomo  St..  Sob  Proaelsea,  I 


PIPE 

PIPB  -  VALVES  -  FITTINGS 

FadUtlM  for  pipe  bending 

muA  Manifolds 

Writa  far  Prioaa 

Pacific  Pipe  Coa 

IM  Spear  St,  Ban  Franclaco 

■f 


CONTRACTORS . . . 


1 


PORTABLE  Swing   Saw. 
TILTING  TOP 

Equipped  with  6  h.  p.  Gas 
or  Electric  Motor 

16"  Blade,  5"  Cut 
IMMEDIATE  DELIVERY 


n 


ACME   SAW   and  GRINDING   WORKS 

964  Bryant  Street,  San  Francbco,  California  HEmlock  2084 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING      " 

•     (AU  Siitt  in  Stock) 
CoMplato  Factory  Sorvleo— palekor  Delivery 


REINFORCING   STEEL 

CompUt*  S«rviM  and  Erection 


W.  S.  WETENHALL  CO. 

17fli  and  Wisconsin  StrccH 

San  Francisco  10,  Coiifornio 

Pkano  HEmlock  1480 


JAILY     PACIFIC     BUILDER 


FRIDAY.  JUNE  6.  1947 


QUO.  en»;   lUq.  WISH: 
On*    irAcior  mmA   irallbulldvr.    Uc- 
llv«rMl    aaaMBblwl    aad    nmdy    tor 
■•rvic*.   r«%  ■■•   BanMnllao. 

quo.  cmi:  ita^  aiWH: 

OMtractor  MMl  tralibulldvr  outfit 
«l«llv«r*4  aatf  ■— wbtod  and  rrady 
f   Mrrvtr*.  fob  Ban  Ot«yo. 

on*  trMtor  Md  trallbulMvr.  de- 
l«v»r««t  ■■■iMbltd  and  rwidy  for 
wr^-lr*",    fob   Bliihop 

V»UO     «7Sia;    fUq.    I7«e4>4: 
On«tmrt«r  9m4    tnitlbulld#r.    de- 
iUarwd    aaaMMbicd    and    r«ady    for 
••rvtc*.    fob  Noitll    Hollywood. 

QUO    CTSU:    Rmi.   mwu: 
Oo»    iracior   and    trallbulldcr.    d«- 
llv»r«d    AMMmblMl    and    rwidy    for 
Mrvto*.  fob  Bur«ka 

QUO.  «7S17.   lUq.    I01«4: 
Ob«    tractor   and    trallbulld«r.    d«> 
ilvarad    aaaomblod    and    raady    for 
•mrvtcm,  fob  San  Lula  Oblapo. 


SUB-CONTRACr 
INFORMATION 


^WmMnaWaHi— Naw  Btd*  Wantad 
,  MonrlBTT  nBLJ>.  Calif..  Banta 
t:lara  Co.— Until  Jun»  12.  2  P.  M.. 
tida  will  ba  rvcclvad  by  th«  Public 
W  irfca  D«M..  mb  Naval  Diat..  Room 
*-IOt.  FyMtaral  OTftca  Building.  Civic 
'aatar.  San  rraactaco.  Calif.,  under 
XOy  liMT.  Bpac.  iMlt.  for  th»  r»- 
plMMnaat  o#  dafaetlva  plumbing  in 
».aQ.  Annax  Bl6g.  No.  41,  Naval 
Air  Station.  Moffatt  Plaid,  Calif. 
Tha  work  IncludM  tha  replacing  of 
»ll  hot  and  ooM  watar  piping,  fau- 
'oin  valvva  and  flttinga  in  tba  ax- 
Uting    plumbing    ayatam. 

Planii  and  apaclflcailona  obtain- 
*^>la  from  the  Public  Wurka  Dapt.. 
D«-iilgn  DivUlon.  Room  A-ll».  Fed- 
eral Office  Building.  CIvtc  Center, 
JhW  Prandaio.  Calif  Dapoalt  of 
Cback  or  poiital  money  ordar  for  910, 
phvable  to  Cblaf  of  Bureau  of  Tardu 
4k  Oorka.  la  required  aa  aaeurtty  for 
aafa  return  of  each  aaC  at  bidding 
data 

The  following  contractora  have 
taken  out   plana: 

Herman  Lawaon  Co.,  4n  Tehama 
81  .  ftan  Prandaco. 

A  J  Petera  4k  Son.  410  N  10th  bt., 
.<<an    Joae.  Calif. 

Jerry  Doyla.  P.  O.  Bo«  74.  9bn 
I^nandro.  Calif. 

Hirman  Lawaon  Co..  San  Fran- 
cUc).  CaUf..  at  Slt.M7  auhmltted 
only  bid  May  7  which  wa«  rOe<^te<]. 

•/•/47  44 

H9^   Autamatia  Oaa   Buenai^— Law 

and  Only  Blddara 

HAN  RAFAJBU  Calif.  Marin  Co.— 
i$4Tvu  e  Heat  and  Power  Co..  «M  31at 
(>ikl«n<l.  at  94M.00  aabmltted  low 
bl<>  June  4  to  the  Vbdaral  Worka 
Agency.  Public  Bulldlnga  Admlnlatra- 
Ilea,  rw  U  H  Appratarr'a  BIdg  .  San 
FranciM<  <i.  i'aUf..  fur  fumlahing  and 
laatalllng  nvw  automatic  gaa  burner 
In  the  U.  B.  Poat  Offlca  at  San  Ra- 
faal. 

Comptata  blda  aubmlttad  ware: 
'     Bervlce   Uaat    A    F'owar   Co..   Oak- 
land.   •4«tkM. 

shieMK  Co..  San  Rafael.  $4M00 

\     Hitrper.   San   Francloro.   fMI  00 

McPhatt  rual  Co..  Saa  Rafael.  $575. 

North  Bay  Blac.  Wka.  San  Ra- 
farl.  IdMJS. 

Marin  Heating  A  Plumbing  Co.. 
San  Anaelmo.  $9700. 


ti%/i7  44 

Driveway    Kmtanalan— Law    And 
Only   aiddara 

li  AY  WARD,  Calif.  Alameda  Co.— 
'hariaa  B,  Wait,  Mt  Mt«iil«>n  Ht..  San 
KritnclMO.  CaHf..  at  fl.Wl7  00  aub- 
intllad  Kiw  bid  June  i  to  Kederal 
MTorka  Agency.  I*ublle  Bulldlnics 
V<lmlnatmttan,  of  lire  of  the  dlntrlct 
•-ngtnaer.  OB  U.  H.  Appralaer'a  BIdg.. 
Nnn  Ftnndaco.  Calif.,  for  extension 
In  the  driveway  at  the  U.  9.  Poat 
Office.    Hayward.    Calif 


SiaCt    1171 


(IlrNi  OO' 


designing 


supplying 
Installing 

Urn*  af  CaNlnmln't  tnMt 
P****'  nan  li^pMtaf  MM?nll9<> 
Hmm  knvn  kaM  mm^o  ky  I. 
N.  *  •.  Oar  «n«MHIn«  and 
•■^•'(•■•«   •rm  «t  yaar 


ETS-HOKIN 
&  GALVAN 


l/C/47  44 

Naw  OH  Bi/pnlng  Kqulpmant— Lew 

Only    BIddara 

RKD LANDS.  Calif..  Ban  Bernar- 
dino County.— Ray  Oil  Burner  Co., 
Loa  Angelaa,  Calif.,  at  fl.OM,  aub- 
milted  low  bid  June  4  to  the  Fed- 
eral Wurka  Agency.  Public  Building* 
AdmlnUtratlon.  828  U.  8.  Apprala- 
er'a Building.  Ain  Fhinciaco,  Calif., 
for  fumlahing  and  installing  new  oll- 
bumlng  equipment  In  the  U.  S.  Poat 
Office   at    RrdlamlH.    Calif. 

Only    other    bidder   was: 

Service,  Heat  A  Power  Co.,  636  21st, 
Oakland!  Calif.,  at  |1,0»8.00. 


</«/47  44 

Watar    Ha»tar   Bailar^-Low   apd 

Only  BIddara 

SAN  FRANCISCO,  Calif.,  — E.  A. 
Comely,  Inc.,  1277  Howard  St.,  San 
Franclaco.  at  12,226.00  submitted  low 
bid  June  4  to  the  Federal  Works 
Agency.  Public  Bldgs.  Admin.,  office 
of  the  district  enflneer.  038  U.  S. 
Appraisei's  BIdg.,  San  Francisco, 
Calif.,  for  new  water  heater  boiler, 
etc.,  for  San  Franclaco  Poat  Office, 
Rlncon   Annex. 

Complete  bids  were : 

B.  A.  Comely.  Inc.,  1277  Howard 
St  .   San    Francisco,   |2,22&00. 

Service  Heat  tt  Power  Co.,  Oak- 
land.   tl.B36.00. 

Herman  Lawaon,  San  Francisco, 
$2,490.00. 

Frank  J.  Kllmm,  San  Francisco, 
11.876.00. 


6/6/47  44 

Sub    Cotracts    Awardad— -rraming 

Underway 
Raaldanoa  Coat  $10,800 

SAN  FRANCISCO.  Calif..  On  Pacific 

St..  tMtween  Powell  and  Maaon  Sta. 
Owners    —    Mr.    and    Mrs.    Tap.    c/o 

Hrchitect. 
Architect    —Francis    Lai    Chlnn,    622 

Washington  Street.  San  Francisco, 

Calif. 
Frame    and    stucco,    one-story    and 

bafiement,   Include.s  garage. 
Contractof^— Bert     Uonatruotlon     Co.. 

246    Irvington    St.,    San    Franclaco, 

Calif. 
Roofing— J.    W.     Bender    Roofing    A 

Paving    Co..    19B0    Bryant    St., 
Plumbing— Scott  Co.,  243  Minna  St. 
Blactrlc    Wiring— Richmond    Electric 

Co.,    1246    20th    Ave    . 
Heating  A  Sheet  Metal— Atlas  Heat- 
ing  and    Ventilating   Co.,    Ltd,    657 

4th    St. 
Tile  Work— Duffy   Tile  Co..  283  Min- 
na St. 
Olaaa — Center  Mirror  and  Glass  Co., 

507  Brannan  St. 
Window     Shades  —  Economy     Shade 

Co.,  535   Sutter  St. 

Hardwood    Floors — Weatem    Hard- 
wood Floora  Co.,  425  Bosworth  St. 
Oradlng— Rosenberg    Broa.,     12     Oak 

Orove. 
Foundatlona    A    Concrete    —    Oolden 

West  Concrete  Co.,  3  Boyce  St. 
Lumber  -Oamerston    A   Green    Lum- 
ber Co..  1800  Army  St. 
Mill   Work— J.   A.  Hart   Mill  A  Lum- 
ber Co..  Jerrold  A  Napoleon  Sis. 
Hardware  —  Center  Hardware   <?b., 

4th  Jt  Brannan   Sts. 
Painting— Albert    D'Isep,    884   Temp- 

laton  ave.  Daly  City.  Calif. 
Linoleum    —    Allied    Floors    Co..    50 

Hawthorne    S^ 

All    of    San   Francisco.   Calif.,    un- 
less  otherwise  noted. 


«/«/47  44 

Autamatio  Oaa   Burner — Low  and 

Only   BIddara 

SALINAS.    Calif..    Monterey    Co.— 


FIR-Tix 

Acoustical  Tile 


AISORBS  NOISI  LIKI 
A  MLOTTiR  ABSORBS  INK 

Why  suffer  from  clatter  and  grat- 
iDg  noises  that  cause  jangled 
nerves?  Fir-Tex  your  office, 
school  auditorium,  studio  or 
Other  place  where  control  of 
sound  is  essential.  Fir-Tex 
Acoiutical  Tile  gives  you  insula- 
tion, sound  absorption  and  in- 
terior 6nish  at  the  cost  of  insula- 
tion alone.  See  us  for  suggestions 
•od  ettimates. 


CRAMER  CO. 

34B  ViRMONT  STRIiT 
MARKiT  0411 


Service  Heat  A  Power  Co.,  686  21at, 
Oakland.  Calif.,  at  $642.00  aubmlttad 
low  bid  June  4  to  the  Federal  Worfca 
Agency.  Public  Bldgs.  Admlnlatra- 
tlon.  838  U.  S  .Appralaers'  BIdg.,  San 
Franclaco.  for  furnishing  and  Inatal- 
llng  automatic  gas  burner  in  the  U. 
S.    Post   Office  at   Salinas. 

Only  other  bid  was: 

Don   Early,   Inc..  Salinas.   $1,587.00. 


6/6/47  M 

New  Oaa  Burnar^Low  and 

Only    BIddara 

PACIFIC  GROVE,  Calif.,  Monte- 
rey Co.— A.  Harper.  140  8th  St.,  San 
Francisco,  Calif.,  at  $426.00  submit- 
ted low  bid  June  4  to  the  Federal 
Worka  Agency,  Public  Buildings 
Administration,  838  U.  S.  Appraisers' 
BIdg.,  San  Franclaco,  for  furnishing 
and  installing  new  gaa  burner  In 
the  U.  S.  Post  bfftce  at  Paciftc 
Grove. 

Other  bids  submitted  were: 

Service  Heat  &  Power  Co.,  Oak- 
land,  $487.00. 

Don   Early,   Inc..   Salinas,   $1,561.00. 


6/6/47  44 

New   Oil    Burning    Equipmant— Low 

and  Only   Bidder     . 

RJEDDING,  Calif.,  Shasta  Co.  — 
Service  Heat  A  Power  Co.,  636  21st„ 
Oakland,  Calif.,  at  $1,045  submitted 
low  bid  June  4  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraisers'  Build- 
ing, San  Francisco,  for  furnishing 
and  installing  new  oil  burning  equip- 
ment in  the  U.  S.  Post  Office  atiled- 
ding,  Calif. 

6/6/47  44 

Glazing  and  Palntlnth— Bida  Wantad 
SAN  FRAITCISCO,  Calif.  —  UnUl 
June  24,  2  P.  M.,  bids  will  be  received 
by  the  Park  Comnilsslon  of  the  City 
and  County  of  San  Francisco,  Gerald 
J.  L.inareB,  secretary,  McLaren  Lodge, 
Golden  Gate  Parte,  Fell  and  Stanyan 
Sta.,  San  Francisco,  Calif.,  for  glazing 
and  painting  of  the  conservatory  in 
Oolden  Gate  Park,  San  Franclaco, 
Caiif. 


(Continued  on  Page  17) 
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PLANS  and 
Speculations 


It  may  be  necessary  to  call  a 
.special  election  to  determine  the 
site  for  contemplated  expansion 
of  the  Live  Oak  union  high  school 
at  Morgan  Hill. 

oOo 

A  new  city  hall,  land  acquisition 
for  a  civic  center,  street  improve- 
ments, two  branch  libraries,  extra 
municipal  shops,  sewer  improve- 
ments, a  new  grroup  of  fire  houses, 
and  street  improvements  are 
among  major  improvements .  in- 
cluded in  a  $10  million  program 
for  San  Jose. 

A  special  committee  of  the  city 
planning  commission  was  chosen 
recently  to  study  possibility  of  a 
new  Palo  Alto  city  hall. 

OQO 

War  assets  administration  an- 
nounced the  high  bidder  on  the 
recreation  building  at  the  Chico 
army  air  field  was  the  Salvation 
Army  of  Oakland  with  an  offer  of 
11500. 

oOo 

A  modern  manufacturing  plant 
in  Bakersfield,  built  in  1945  at  a 
cost  to  the  government  of  $362,168 
is  for  sale  or  lease  by  the  war  as- 
sets administration.  The  p'ant  was 
erected  to  produce  guayule  rubber 
and  includes  six  buildings  on  31  Va 
acres  of  govemroent  owned  Innd. 
Bids  will  be  received  up  to  10  a.  m. 
on  June  30,  at  the  WAA  office  of 
real  property  di8po.sal,  1182  Mar- 
ket Street,  San  Francisco. 
oOo 

Appropriations  sufficiently  large 
to  keep  construction  on  the  Pine 
Flat  Dam  going  through  1947-48 
will  be  the  goal  of  a  delegation  of 
Californfcns  who  plan  to  attend 
senate  hearing.s  on  allocations 
June  9  and  10  in  Washington,  D. 
C.  The  group  is  recommending 
appropriations  totaling  $3  million 
during  1947. 

oOo 

Governor  Earl  Warren  today 
vetoed  S.  B.  30'J,  which  would  have 
permitted  counties  to  use  State 
funds  for  projects  which  Warren 
said  are  of  "purely  local  nature." 
The  measure  would  have  amended 
the  1946  Construction  and  Employ- 
ment Act  giving  cities  and  coun- 
ties $90  million  for  highways  and 
local  projects  in  which  the  state 
has  an  interest. 

oOo 

The  senate  water  resources  com- 
mittee approved  and  .sent  to  the 
finance  committee  today,  the  Crit- 
tenden Bill  to  provide  an  addi- 
tional state  appropriation  of  $24,- 
076,000  to  defray  local  costs  of 
public  agencies  of  California  par- 
ticipating in  federal  flood  control 
projects. 

oOo 

An  "airline  highway"  cutting 
hours  from  the  driving  time  be- 
tween San  Francisco  and  Lo«  An- 
felea  will  be  proposed  to  the  leg- 
islature next  week. 
oOo 

A   new  drive    for  enactment   of 
the    m-cent-a-gallon    increase    in 
the  State  gas  tax  by  the  currer' 
legislature  was   begun   in   the   as 
sembly  today. 

oOo 

The  first  break  in  the  price  of 
foreign  produced  copper  was  re- 
ported today  by  trade  sources  who 
said  the  British  Ministry  of  Sup- 
ply bought  several  thou.sand  ton.'' 
at  a  price  equivalent  to  23*4  cents 
a  pound  at  New  York,  a  drop  of 
V^  cent  a  pound. 

if 

GIVE  STATE  BOARDS 

The  California  board  of  archi- 
tectural examiners  has  schedul*-d 
a  written  examination  to  be  given 
.simultaneously  at  the  University 
of  California  in  Berkeley,  and  the 
University  of  Southern  California 
in  IvOB  Angeles,  June  16-19.  The 
architectural  design  examination, 
is  of  twelve  hours,  and  the  title 
of  the  problem  for  that  examina- 
tion is:  "A  County  Departmental 
Building". 


Lumber  Ordered  for 
Delta-Mendota  Job; 
Cost  Was  $62,647 

SACRAMENTO.  —  Lumber  for 
use  on  the  Delta-Mendota  Canal  of 
the  Central  Valley  Project  in  Cal- 
ifornia has  been  ordered  by  the 
bureau  of  reclamation  in  a  con- 
tract amounting  to  $62,647,  Com- 
missioner of  Reclamation  Michael 
W,  Straus  announced  today.  The 
contract  was  awarded  to  the  Nie- 
dermeyer  -  Martin  Company,  Port- 
land. Shipment  of  the  lumber  must 
begin  in  30  days  and  be  completed 
within  four  months. 

The  lumber  will  be  used  for  per- 
manent bridges,  railings  and  cat- 
tle guards  on  a  section  of  the  Del- 
ta-Mendota Canal  and  on  Westley 
Wasteway,  which  are  under  con- 
struction in  the  vicinity  of  Patter- 
son, Calif. 

Major  construction  now  in  prog- 
ress on  the  Central  Valley  Project 
is  on  the  canal  system.  The  canals 
will  total  more  than  400  miles  in 
length,  and  will  carry  irrigation 
water  to  more  than  2,100,000  acres 
of  land  requiring  a  full  or  supple- 
mental supply. 

The  longest  canal  in  the  system 
is  the  Friant-Kem  Canal,  which 
will  be  156  miles  long.  It  will  ex- 
tend fiom  Friant  Dam,  near  Fres- 
no, to  Bakersfield.  The  Dc'/a-Men- 
dota  Canal,  extending  from  the 
headworks  and  pumping  plant  lo- 
cated about  nine  miels  northwest 
of  Tracy  and  traversing  three 
counties  to  Mcndota  Pool,  will  be 
120  miles  long. 

SPEAKS  ON  COUNTY 
BUILDINGS  TONIGHT 

Michael  i^oodman,  a  member  of 
the  faculty  of  the  University  of 
California  school  of  architecture, 
will  address  the  educational  com- 
mittee of  the  San  Francisco  Archi- 
tectural Club  meeting  at  Builders' 
Exchange,  on  Monday  evening,  at 
7:30  p.  m. 


HIJACKING  OURSELVES 


It  has  been  officially  stated  that 
the  United  States,  with  6  per  cent 
of  the  world's  population,  is  car- 
rying 90  per  cent  of  the  relief 
load  for  the  world. 

ix   -^    ^ 

In  idle  curiousity  1  am  wonder- 
ing just  who  is  carrying  the  other 
10  per  cent — perjiaps  the  Man  in 
the  Moon. 

-^    it    it   ' 

We  pay  a  subsidy  for  producing 
more  potatoes  than  we  can  use — 
and  then  fui'ther  decrease  our 
short  petroleum  supply  by  buying 
kerosene  with  which  to  destroy 
this  surplus. 

We  keep  prices  up  by  paying 
support  subsidies. 

if    ix   ix  * 

We  appropriate  money  running 
into  billions  for  the  purchase  of 
relief  supplies  to  be  given  to  the 
hungry  of  the  world. 

ir    iX    iX 

A  half-dozen  uncoordinated 
agencies,  with  unlitnited  money, 
rush  into  the  market  and,  regard- 
less of  price,  compete  with  each 
other — further  bidding  up  already 
inflated  prices. 

— -^-     it  Tfr   Ttr 

My  Uncle  Arbuckle  used  to  gay: 
"You  can't  lift  yourself  by  your 
own  bbotstraps".    He  was  wro^g — 

tr    it    it 

Brother,  we  are  doing 
exactly  that! 


Increase  in  Sub-Contractor  Items  in  First 
Quarter  of  1947  Reveals  Postwar  Progress 

WASHINGTON. — A  routine  release  from  the  Department 
of  Conamorce  on  wholesalers'  sales,  inventories  and  credits,  to- 
day told  a  heartening  story  concerning  die  movement  of  subi 
contractor  itenu  during  the  first  four  months  of  1 947. 

Comparing  the  first  four  months  of  1947  with  correspond- 
ing months  of  1946,  the  census  bureau  said  dollar  sales  were 
up  more  than  50  per  cent  in  the  following  trades: 

Paints,    full-line   electrical    mer-* 
chandise,    electrical     wiring    sup- 


Home  Builders  Clamp  On  Boycott  in  First 
Concerted  Action  to  Trim  Building  Costs 

Bay  Area  builders  acted  last  week  to  remove  a  parasitic 
growth  born  of  shortages — the  speculative  brolcer — from  the 
building  scene. 

The  newly-formed  Construction  Employers*  Council  reg- 
istered a  sharp  protest  on  price  f.ouging  when  its  members  set 
up  a  strict  boycott  against  building  materials  dealers  whose 
charges  are  substantially  above  the  manufacturer's  list  price. 

This   policy  —  the   most   positive  ♦ "" 

concerted  action  to  be  taken  yet 
by  home  builders  in  meeting  their 
many   postwar  difficulties   —   was 


Milton    Morria 


adopted  by  member  builders  of 
.San  Francisco, 
.San  Mateo,  San- 
ta Clara,  Ala- 
meda, Contra 
Costa,  and  Ma- 
rin Counties, 
despite  the  fact 
that  it  may  take 
longer  to  build 
a  home  until  the 
measure  takes 
eflfect. 

At  its  formal 
organizati  o  n 
meeting  at  the 
Palace  Hotel  on 
Thu  rsday,  the 
Construction  Employers'  Council 
asked  cooperation  of  union  labor 
and  the  established  materials  deal- 
era,  whose  price  increaso.s  have 
been  in  line  with  the  general  trend. 
Dealers  wore  warned  that  they 
cannot  remain  in  business  long  if 
manufacturers  are  permitted  to 
deal  largely  with  the  high-priced 
operators  who  handle  virtually  any 
type  of  building  material.  Union 
leaders  were  told  that  building 
trades  craftsmen  will  be  jobless 
if  the  buyers'  strike  against  in- 
crpa.sed  prices  continues. 

Members  of  the  CEC  further 
pledged  to  eliminate  overtime  work 
on  their  jobs  to  members  of  build- 
ing trades  that  have  established  a 
.six-hour  work  day.  Included  are 
the  plasterers,  lathers,  bricklayers 


and  hod  carriers,  who  all  receive 
double  time  after  the  sixth  hour. 
The  prime  contractors  have  urged 
the  sub-contractors  to  follow  suit. 

Milton  W.  Morris,  executive  sec- 
retary of  the  Council  of  California 
Builders,  assailed  the  speculative 
or  "black  market"  brokers  as  one 
unethical  group  that  is  boosting 
the  cost  of  homes  farther  and  far- 
ther upward. 

"The  illegitimate  operators,  who 
apparently  pyramid  profits  among 
themselves  by  selling  through  two 
or  three  middlemen,  want  $87.50 
per  1000  square  feet  for  sheet  rock 
compared  to  the  wholesale  price 
of  $.32,"  he  said. 

"They  demand  we  pay  from 
$9.11  to  $9.35  per  key  of  nails 
jvhere  the  price  until  recently  was 
not  nearly  $5.  And  their  price  is 
$2.32  per  1000  squart'  feet  of  hard- 
wood flooring,  compared  to  the 
prewar  price  of  $90. 

"If  we  accept  each  of  those 
gouges,  we  have,  without  half  try- 
ing, added  $1000  to  the  cost  of  our 
house  and  our  selling  price." 

In  respon.se,  the  group  voted  not 
to  pay  more  than  $60  per  1000 
square  feet  for  sheetrock,  $fi  a 
keg  for  nails  and  $170  for  hard- 
wood flooring. 

Modernization  o{  local  building 
codes  in  order  that  efficiency  of  ma- 
terials and  methods  may  be  in- 
creased is  another  function  of  the 
Construction  Employer."*'  Council. 
All  Northern  California  builders 
and  sub  -  contractora  are  eligible 
for  membership  in  the  CEC. 


plies  and  construction  materials, 
electrical  appliances,  plumbing  and 
heating  and  lumber. 

The  report  states  that  no  trade 
allied  with  the  construction  indus- 
try has  shown  a  smaller  dollar 
volume  in  sales  this  year  than  last. 
Full  line  electrical  goods  wholesal- 
ers are  reporting  dollar  sales  in- 
creases in  April,  1947,  over  April, 

1946,  of  more  than  100  per  cent. 
Other  trades  that  reported  in- 
creases of  40  per  cent  or  more  for 
the  same  monthly  period  included 
paints,  electrical  wirine  and  con- 
struction, electrical  appliances  and 
lumber. 

The  total  electrical  group,  full- 
line,  wiring  supplies  and  electrical 
construction  materials  distributors, 
appliances  and  specialties,  all 
showed   increased  sales  for  April, 

1947,  over  March,  1947.  The  three 
sub-divisions  of  this  group  were 
up  to  12  per  cent,  nine  per  cent 
and  14  per  cent,  respectively. 

Trends  Irregular 

April  over  March  figures  for  the 
hardware  group  followed  a  sim- 
ilar trend.  General  hardware  was 
up  five  per  cent,  sales  of  indus- 
trial hardware  supplies  rose  four 
per  cent  and  sales  of  plumbing  and 
heating  supplies  rose  six  per  cent, 
according  to  the  wholesalers'  in- 
dex. 

Paint  and  varnish  sales  jumped 
one  per  cent  in  the  same  period, 
and  ay  metals  twu  per  cent. 

Trends  in  inventories  since  April 
30  of  last  year  have  been  irregu- 
lar, the  census  bureau  said.  High- 
est increases,  equalling  100  per 
cent  or  more,  have  been  shown  by 
two  trade)  —  full-line  electrical 
goods  and  lumber.  This  is  figured 
in  dollar  volume  valued  at  cost. 

The  following  dollar  inventory 
percentages,  comparing  April  30, 
1947,  with  April  30,  194U,  wert 
given ; 

Wiring  supplies  and  construc- 
tion materials  up  92  per  cent. 
Electrical    appliances,    up    87 
per  cent. 
Plumbing  and  heating,  up  91 

per  cent. 
April,  1947,  sales  reported  by  66 
firms  in  the  wholesaling  business, 
totaled  $7,268,000.  This  was  67 
per  cent  more  than  April  of  1946, 
and  seven  per  cent  more  than  for 
March,  1947. 

All  Periods  Boom 
For    the    four    months    of    1947 


Equipment  Dealers 
Hdid  Last  Meeting 
Until  Fall  Monday 

The  Construction  Equipment 
Distributors  Association  will  hold 
its  regular  monthly  meeting  at 
6:30  p.  m.,  Monday  evening,  at  the 
St.  Julian  Cafe,  140  Battery  St. 

The  session  is  the  last  meeting 
until  fall,  and  the  evening  will  be 
devoted  to  general  discussion  of 
such  subjects  as  rentals,  credits, 
discounts,  factory  relations,  etc. 

Two  movies  will  be  presented 
through  Pacific  Telephone  ft  Tele- 
grapuh  Company.  The  first,  en- 
titled "The  Echoes  of  War  and 
Peace",  treats  radar  and  sonar  use 
in  underwater  telephone  communi- 
cations. The  second  depicts  the 
difficult!"*  in  bringing  tek^6n« 
communications  into  wild  terri- 
tory of  Wyoming. 

# 

'MUST  IMPRESS  NEED 
FOR  URBAN  PLANNING' 

WASHINGTON.  —  Future  at- 
tempts at  urban  development  will 
lead  to  a  desperate  tug-of-war  be- 
tween those  who  wish  to  maintaiti 
established  property  rights  and 
those  who  would  sacrifice  such 
rights,  wherever  necessary,  to 
create  more  desirable  social  en- 
vironment, Kenneth  C.  Black,  mem- 
ber of  the  board  of  directors  of 
the  American  Institute  of  Archi- 
tects, said  yesterday. 

Black  called  on  the  nation's  arch- 
itects to  help  the  need  for  urban 
planning  on  the  American  people. 

PRESIDENTTS  PLAN 
HEARING  ON  MONDAY 


WASHINGTON.  —  Hearings  on 
the  President's  reorganization  plan 
number  three,  that  dealing  with 
amalgamation  of  all  government 
housing  activities  under  one  per- 
manent head,  was  to  be  held  be- 
fore the  house  committee  on  ex- 
penditures in  the  executive  de- 
partments Monday,  it  was  an- 
nounced today. 

As  was  the  cast  last  year,  the 


,  legislators  will  try  to  confine  the 
through  April,  total  sales  reported  |  hearings  to  one  day's  session. 

by  these  concerns  was  $33,169,000,  I  a- . 

or  71  per  cent  more  than  for  the  i  HEATING  CONTRACTORS 


fl'^st  four  months  of  last  vear. 

Thirty  wholesale  lumber  and 
building  material  firms  showed  "at 
cost"  inventories  of  $3,411,000  on 
April  30,  1947.  The  percentage 
change,  April  over  April,  this  year 
and  last,  was  given  as  plus  138, 
while  the  April  increa.se  over  Mar., 
1947,  was  seven  per  cent. 

The  stock-sales  ratio  for  lum- 
ber and  building  materials  for  Apr. 
1947,  was  83;  for  April,  1946,  57, 
and  for  March.  1947,  84. 

Except  for  a  five  per  cent  d^op 
reported  in  April  sales  over  Marcn 
by  retail  heating  and  plumbing 
equipment  dealers,  the  retail  pic- 
ture also  showed  an  encouraging 
brilliance  in  the  census  figures. 

Here  is  the  retail  picture  for  the 
whole  lumber  -  builaing  -  hardware 
group  for  April.  latest  date  on 
which  compiled  ngures  are  avail- 
able: 

April,  1947  over  April,  1946, 
retail  sale*  op  20  per  cent. 

Flmt  four  months.  1947,  over 
Rrnt  four  months.  1946,  re- 
tail sales  lip  20  p<>r  rent. 

(Continued  on  Pag*  T) 


MEET  IN  CINCINNATI 


CINCINNATI.  —  New  trends  in 
house  heating  equipment,  with 
particular  emphasis  on  economies 
m  installation,  will  be  discussed  at 
the  59th  annual  convention  of  the 
Heating,  Piping  and  Air  Condi- 
tioning Contractors  National  As- 
sociation here,  June  11  to  14.  An 
open  forum  discussion  of  the  lat- 
est developments  in  panel  heating 
will  be  one  of  the  features  of  the 
convention. 

CARPENTERS  TURN 
DOWN  15c  INCREASE 


The  carpenters'  union,  American 
Federation  of  Labor,  has  rejected 
the  15c  hourly  increase  offered  by 
Associated  General  Contractors  of 
Northern  California.  More  than 
100.000  Northern  California  car- 
penters are  represented  by  the 
union. 

There  is  no  immediate  danger  of 
a  strike.  The  union  has  agreed  to 
an  extension  of  the  present  terms 
to  cover  the  negotiation  period. 
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CHE  PERMTTS  GRANTED 

SAN  FRANCISCO.— The  Office  of 
Roualng  Exi>editer,  division  of  non- 
»eald«ntial  conatructlon,  1875  Market 
St.,  has  announced  the  following  per- 
mita  granted  for  conatructlon  of  com- 
mardal  and  Industrial  bulldlnga  In 
tha  San  Francisco  area: 


JUNE  S,  1947  (Partial) 

CLASSROOMS,  $80,000 ;  Fremont 
School,  Salinas;  owner,  Alisal  Un. 
School  Dlat..  1437  Del  Monte,  Sa- 
llnaa. 

INSTALL,  ventilation  in  City  Hall. 
82700;  City  Hall,  San  Francisco; 
owner.  City  and  County  of  S.  F., 
280  C.ty  Hall. 

FOOD  Market,  retail,  810,000;  Route 
1,  Fox  766,  Santa  Clara;  owner, 
Wm  M  Henderson,  Jr,  premises. 

FOOD  processing  equipment,  815.- 
700;  2570  Railroad  Ave.,  Fresno; 
owner.  Commercial  Welding  &  Ma- 
chine   Works,    premises. 

BTORAGK  warehouse,  829,350;  3rd 
and  I  318..  BJureka;  owner.  John  H. 
Crothers,  Room  203,  350  E  Street, 
Eureka. 

ALTER  pipe  company  plant.' 815,000 ; 
FVemont  and  Folsom  Streets,  San 
Francisco;  owner.  Pacific  Pipe  Co, 
premises. 

MENTAL  Hospital.  8360.462;  Modes- 
to General  Hospital,  near  Modesto; 
•owner.  State  of  California,  Public 
Work.s  Bldg.,  Sacramento. 

COMPLETE  restaurant  and  furni- 
ture store.  81000 ;  123  2nd  Ave..  San 
Mateo;  owner.  City  of  Paris,  c/o 
826  Walnut,  Burilngame. 

FOOD  And  cigarette  vending  ma- 
chines, 85100 ;  675  8th  St.,  Oakland : 
owner,    R.    D.    Kerley.    premises. 


Buildmg  Section 


l-S— COMMERCIAL  BLDGS. 


«/»/47  4 

CPA  Approval  Granted  In  Amount  of 

•24,000 
Addition  to  Telephone  Building 
XILLBRAE,    Calif.,    San    Mateo    Co. 

Poplar  near  Chadboume  St. 
Owner — Pacific    Telephone    A    Tele- 
graph   Co.,    140   New    Montgomery 
St,  San  Francisco,  Calif. 


a/©/47  8 

Contract  Awanled 

Warehouse  Addition  Cost  850,000 

SACRAMENTO.     Calif.,     Sacramento 

County.    2Srd    and    R    Sta.,    Sacra- 
mento, Calif. 
Owner — Broddsky  Bros.,  Sacramento, 

Calif. 
Engineer— Ernest  D.   PYancls,  1010  J 

St,  Sacramento,  Calif. 
Addition    to    warehouse    of    concrete 

and    reinforced    steel    construction 

with   composition   roof. 
Contractor — Fred    Kaiser,  1614  L  St^ 

Saoramanto,  Calif. 


(Continu«d  on  Column  Four) 


ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 

Saa  us  on  all  District  jobs.  Wa 
b«y  Warrants  or  Bonds  on  1911 
or  1919  Act  Districts. 

Telephone  GArficId  8000 

HANNAFORD  &  TALBOT 

Bif  Collferala  St. 
SAN  FtANCISCO.  CAUP. 


SUB  -  BIDS  WANTED 


General  oentraotera  dealring  aub  bids  on  any  Job  are  Invited  to  make  known 
theip  raquiramsnts   In  this   column.    There  la   no   charge   for  thia  aarvloa 


Marine  ^^Iremen's  Memorial  Office  Bldg.,  S.  F.;    Bids  due  June  10,  2  P.  M. 
•    Erbentraut  &  Summers,  600  Pennsylvania  St.,  San  Francisco  (AT  ,i*20) 
ti.  S.  McKJttrlck  Co.,  610  16th  St,  Oakland    ITWln  Oaks  6070) 
Haas  St  Rothchlld.  326  Merchants  Exchange  tiiag.,  S.   F.   (KXbrook  1205) 
Central  California  Constr.   Co.,  Inc.,  116  Erie   St.,   S.   F.    (HEmlock   7»26) 
Peter  Sartorlo,  282  Clementina  St.,  San  *Tancl8co   (UArtteld   tan) 
Barrett  &  Hllp,   918  Harrison   St.,   San   Francisco    (DOuglas   O70O) 
Parker,  Steffens  &  Pearce,  135  South  Park,  S.  F.    (EXbrook  663») 
Kivin  S.  Stendell,  2278  Market  St.,  San  Francisco  (HEmlock  5352) 
Wallace  D.   Harklns,   406   Sutter  St.,    San   Uranclsco    (GKaystone   2»56) 


150th  Avenue  School  Addn.,  San   Lorenzo;    Bids  due  June  9,  8:00  P.  M. 
Mark  Bristol,  1973  Oakcrest  Drive,  Oakland    (KJi.Hogg  2-0093) 
Williama  &  Burrows,   10   California   Dr.,    Burilngame    (Burl.   4-1796) 
Willis   F.   Lynn,   1040  Folger  Ave.,    Berkeley    (Berkeley   6044) 
mider  &  Owens,  2907  Frultvale  Ave.,  Oakland   (ANdover  5066) 
Central  California  Constr.  Co.,  116  Erie  St,  S.   F.    (HEmlock  7926) 
Harry  K.   Jennen,   4024   MacArthur   Blvd.,   Oakland    (KEllogg   2-4021) 
Wallace  D.   Harklns,   406   Sutter  St,    San   Francisco    (GRaystone   2956) 


Ashland   School    Addn.,   San    Lorenzo;    Bids   due   June  9,   8:00   P.    M. 
*Yank  A  Payne  St  Son,  8  Overhlll   Koad,   Orlnda    (Orlnda  2076) 
Williams   &  Burrows,   10  California  Dr.,   Burilngame    (Burl.   4-1796) 
WUUs   F.   Lynn,   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
KIder  &  Owens,   2907  Frultvale  Ave.,  Oakland    (AWdover  5066) 
Central  California  Constr.  Co.,  Inc.,  116  Erie  St.,  S.  F.   (HEmlock  7926) 
Wendt  Constr.   Co.,  1333  Sixth  St,  Berkeley    (LAndscape   6-8428) 
Robert  U   WHson,  427  Bryant  St.,   San  Francisco   (YUkon   6-2710) 
Harry   K.   Jensen,   4024   MacArthur   Blvd.,   Oakland    (KEllogg   2-4021) 
Wallace  D.   Harklns,   406   Sutter  St..    San   *Yanclsco    (GRaystone   2956) 


Paseo  Grande  School  Addn.,  San   Lorenzo;    Bids  due  June  9,  8:00  P.  M. 
ii'rank   A.   Payne  &  Son,   8  Overhlll    rtoad,   Orlnda    (Orinda   2076) 
Williams   &  Burrows.   10   California  Dr.,   Burilngame    (Burl.   4-1796) 
Willis  F.   Lynn,   1040  Folger  Ave.,   Berkeley   (Berkeley  6044) 
Elder  &  Owens.  2907  Frultvale  Ave.,  Ot^kland    (ANdover  6066) 
Wendt  Constr.   Co..  1333   Sixth   bt,   Berkeley    (LAndscape   5-8426) 
Robert   L   Wilson.   427   Bryant   St.,    San   Francisco    (YUkon    6-2710) 
Central  California  Constr.   Co.,  116  Erie   St.,  S.   F.    (HEmlock  7926) 
Harry  K.   Jensen,   4024   MacArthur   Blvd.,   Oakland    (KEllogg   2-4021) 
Wallace  D.   Harklns,   406   Sutter   St.,    San   Francisco    (GRaystone   2956) 


SUB  ■  BIDS  WANTED 

Laurel  Creek  Elementary  bchooi,  San  Mateo;   Bida  due  June  26,  8  P.  M. 
Huber  Conatr.   Co..  5998  Mission    St.,  Daly   City    (JUnlper   7-0417) 
Peter  Sartorlo,  262   Clemeatlna  St.   Sam    UYanclsco    (GArfleld    8317) 
Wilfred   H.   May,   Route   I.' Box  140-B,   San   Mateo    (Belmont   1988- J) 

Garage   Addition,    Richmond;    Duo  June  9:00,   8   P.    Mi 
Empire  Conatr.  Co.,  344  Harriet  St..  San  Francisco  (HEmlock  3400) 


Naval   Heserve  Armory,   Fresno;    Bids  due  June  11,  ^^■.00  P.   M. 

Mldstate  Constr.  Co.,  427  Bryant  St,  San   Francisco   (YUkon   6-2811) 
scnooi  BMgs.  (Cambrian  School),  ne^r  Los  Gatos;  Bids  due  June  leTs'PTMT 

West  Bay  Constr.   Co.,   537   Bryant  St.,   P^lo  Alto    (Palo  Alto   2-8209) 


Convenience  Sta.  Addn.,  Huntington  Park,  S.  F.;   Bids  dUe  June  24,  3  P.  M. 
Henry  Arlan  Construction,  4142  Geary   Blvd.,   S.   F.    (BAyview   3170) 


PLANS  ON  FILE 


TiM  rellawtng   Mat  of  plana  and   apeoifloatlona  for  construction 

prejaota  ara  new  available  for  Inapaetlcn  at  the  office  of  DAILY 

PACIFIC   BUILDeR.  468  Tenth   Street,   Ban    Francisco 


Work  Location 

Conn  Creek  Pipe  Line  Napa 

Married  Officers'  Quarters,  Etc.  Inyokem 


Bid  Opening  Data 
6-25-47 


1-8— CGMMEROALBLDGS. 


(Continued   from   Column   1) 


San  Loranzo  Elementary  School  Addn.,  San  Lorenzo;  Bids  due  June  9,  8  PM 
i<Tank   A   Payne  &  Son,   8  Overhlll    lioad,    Orlnda    (Orlnda    207«» 
Williams  &   Burrows.   10   California  Dr.,   Burilngame    (Burl.    4-1796) 
WUUs   F.   Lynn,    1040  Folger  Ave.,   Berkeley    (Berkeley    6044) 
UJlder  &  Owens,  2907  Frultvale  Ave.,  Oakland    (AWdover  5066) 
Wendt  Constr.   Ca,   1333   Sixth   tit.,   Berkeley    (LAndscape   6-8426) 
Kooert   L,   Wilson,   427   Bryant  St.,   San   Francisco    (YUkon    6-2710) 
Harry  K.   Jensen,   4024  MacArthur   Blvd.,   Oakland    (KEllogg   2-4021) 
Wallace  D.   Harklns,   406   Sutter  St.,    San   l-Yancisco    (GKaystone   2956) 


Sunset  School   Addn.,   San    Lorenzo;    Bids  due  June   9,   8:00   P.   M. 
*rank   A   Payne  &  Son,   8  Overhlll    Koad.   Orinda    (Orinda   2076) 
Williams  &  Burrows,   10   California  Dr.,    Burilngame    (Burl.    4-1796) 
WUUs   F.   Lynn.   1040  Folger  Ave.,   Berkeley    (Berkeley   6044) 
Elder  &  Owens,  2907  Frultvale  Ave.,  Oakland    (AWdover  5068) 
Wendt  Constr.  Co.,  1333   Sixth  St,   Berkeley    (LAndscape   6-8426) 
Robert   L   Wilson,   427   Bryant  St.,   San   Francisco    (YUkon    6-2710) 
Harry  K.   Jensen.   4024  MacArthur   Blvd.,   Oakland    (KEllogg   2-4021) 


West   Point   Power  House,    Eleotra    Diversion    Dam,    Etc.,   Amador  County; 
Bids  due  June  11.  2:00   P.   M. 
Utah  Constr.  Co..  Ill  New  Montgomery  St,  S.  F.   (GArfleld  6743) 
Haas  &  Kothchlld,  326  MercMants  Exchange  Bldg..  S.   F.    (EXbrook  1205) 
MacDonald,   Young  &  Nelson,   127  Montgomerj-  St,   S.   F.    (SUtter  8296) 
»tolte.  Inc..  8451  San  Leandro  Street  Oakland   (TRinldad  1064) 
M.  A  K.  Corp..  200  Financial  Center  Bldg.,  S.   F.    (EXbrook   1205) 
Cunningham    Constr.    Co.,    Yoaemite    Ave.,    Oakdale    (Oakdale    3833) 
H.   H.   Larsen   Co.,  64  South    Plark,  San    Francisco    (EXbrook   3190). 


uaj-racKs,  Mess  Hall  and  Allied  Utilities,    i  wo  Rock  Station;   Bida  due  June 
10,  2:00  P.   M. 
ii^rbentraut  &  Summers,  696  Pennsylvania  St,   S.   F.    (ATwater  2420) 
M.  A  K.  Corp..  200  Financial  Center  Bldg..   S.  F.    (EXbrook  7624) 
Marin  Corp.,  P*.  O.  Box  417.   Sausallto    (Sausallto  1360) 
Williams  ft   Burrows.   10  California   Dr.,   Burilngame    (Burl.   4-1796) 
Robert  McCarthy  Co..  1050  Mlrkhara  St.  San  Francisco  (OVerland  4050) 
Leo  Epp,  317  Broderlck  St.  San  Franc7>ico   (UNderhlll   0984) 
Moore  &  Roberts,  603  Mission  St.,   San   Francisco    (GArfleld  8579) 


Veterans    Hospital,    Fresno;    Spec.   1821;    Bids  due  June  26.   2  P.  M. 
MacDonald,  Young  ft  Nelson.  127  Montgomery  St.  S.   F.    (SUtter  8296) 
Jas.   I.  Barnes  Constr  Co.,  Russ  Bldg.,   San   Francisco    (EXbrook   5532 1 
i^ohert  McCarthy  Co.,   1050  KIrkham   St.,   San   t^anclsco    (OVerland   4050 
Peter  Klewlt  Sons  Co.,  442  Post   St.,   San  *'ranclsco    (EXbrook   5736) 
isirbeniraut  &  Summrra.  696  Pennsylvania  St,  San   Francisco   (AT  2420) 
stolte.  Inc..  8451  San  Leandro  Street,  Oakland    (TRinldad  1064) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  S.   F.    (EXbrook   1205) 
liTanceschl  Constr  Co..  P.  O.  Box  528.  Fresno   (Fresno  4-6751) 


Alter  junior  High  Gymnasium,  Ketaioma;    Due   June  9,  8:00   P     M. 
Marin  Corp..  1^'.  O.  Box  417.  Sausallto  (Sausallto  1360) 


Repairs    and    Alter.,    Administration    Bldg.    ,San    Franolsoo    Hospital-     Due 
June  11,  2:30  P.  M. 
Eivln  S.  Stendell,  2278  Market  St..  San  Francisco  (HEmlock  6362) 
wm.   Mcintosh   ft   Sons.   740  36th    Ave..   San    Francisco    (SKyllne   9903) 
Adam  Arras  &  Son,  116  New  Montgomery  St.,  S.   F    (GArfleld   8381) 
Peter  Sartorlo,   262   Clementina   St.   San "  UYanclaco '  (GArfleld    8317) 


Alter,  and  Addns.  to  Mothers'  House.  S.  F.;   Bids'due  June  10.  2:00  P.  M. 
Wm.   Mclntoah   ft   Sons.   740  36th   Ave..    San    Francisco    (SKyllne  9903) 
Antone  Petersen  ft  Sons.  2758  San   Bruno  Ave.,  S.  F.    (DSlaware   6121) 
C.  L  Wold  Constr.  Co.,  4412  Fulton  St..  San  Francisco   (SKyllne  4362) 

Clayton   Valley   Elementary  School,  near  Concord;    Due  June  16,  8  P.   M. 
Wm.    Horstmeyer   Co.,    23    Mars   Street    San    Francisco    (MArkct    7239) 
Swlnerton   ft  Walberg  Co.,   225   Bush   St  .  San   Francisco    (QA   2980)    and 
1723    Webster    St.   Oakland    (Hlghgate    4322) 

Payne    Constr.    Co..    876    Harrison    St,    San    Francisco    (SUtter    2581) 
Anderson-Haglund.  Inc.,  219— 41st  St,  Oakland   (OLymplc  9103) 
Peter   Sartorlo,   262    Clementina    St.,    San    tYanclsco    (GArfleld    8317) 

Otrice   and    Shop    Bidgs.   for   Pacific    Public   Service   Co.,    Pittsburg;    Bids 
Uua  June  16,  5:00   P.   M. 
swlnerton  ft  Walberg  Co..  225  Bush   St..  San  Francisco    (GA  2980)   and 
1723   Webster   St.   Oakland    (Hlghgate   4322) 


6/9/47  t  1 

Contract  Awarded 

Building  Addition  Cost  $21,000 

SACRAMENTO,     Calif..     Sacramento 

County.  2863   35th   St,   Sacramento, 

Calif. 
Owner— Citizens'  Bank,  2863  35th  St, 

Sacramento,  Calif. 
Architect — Harry   J.   Devine,   Cronan 

Bldg.,  Sacramento.  Calif. 
Masonry   ;walls.    bullt-yp   roof,    30x40 

feet. 
Contractor— A.    E.   Erickson    ft    Sons, 

1932  El    Monte  Ave.,   North   Sacra- 
mento, Calif. 


Calif.,  $36,769;   (1)  $560. 

Stolte,  Inc.,  Oakland,  Calif.,  |37,87S; 
(1)  $623. 

DeLucca  ft  Son,  San  Francisco, 
Calif.,  138,783;   (1)   $600. 

Charles  J.  Pederson,  Burilngame, 
Calif.,  $39,968;  (1)  $477. 


6/9/47 
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6/9/47  S 

OEH  Approval  In  Amount  of  $6000— 

Owner  Will  Build 
Warehouse  (Electrical  Appltanoea) 
HAYWARD,  Calif.,  Alameda  County. 
Owner— Edward    F.    Hale   Co.,    22106 

Meekland  St.  Hayward,  Calif. 
Quonaet  hut.      , 
Contractor — Owner  will    build. 


Owner  Taking  Bids — Due  June  17, 
1:30  P.  M. 

Administration    Building   (Alter) 

BAKERSFIELD,  Calif..  Kern  County. 
Veterans'  Administration,  Sub-Re- 
gional Office  Bldg. 

Owner— U.  S.  Veterans'  Administra- 
tion. Branch  Office  12.  180  New 
Montgomery  St,  San  Francisco. 
Calif. 

Work  Involves  removal  and  construc- 
tion of  wood  frame  partitions,  in- 
stallation of  asphalt  tile,  floor  fin- 
ishing, painting,  glazing,  miscel- 
laneous carpentry  work  and  certain 
mechanical  work  (including  the  in- 
stallation of  government-furnished 
equipment),  Including  plumbing, 
heating  and  ventilating  and  elec- 
trical work,  etc. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  owner; 

no  deposit  required. 


e/9/47 
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Low  and  Only  Bidders — Contract  Will 
Be    Awarded    to   Low    Bidder    Soon 

Auto  Sales  and  Service  Building 
(Addition) 

BURLINGAME,  Calif..  San  Mateo 
County.   Ill  California  Dr. 

Owner— Mlnto  Motor  Co..  Ill  Califor- 
nia Dr.,  Burilngame,  Calif. 

Architect  —  Sharpe  ft  Brown,  1319 
Howard  Ave.,  Burilngame,  Calif. 

Steel  frame,  reinforced  concrete,  one- 
story  and  mezzanine  addition  (50x 
70  ft) ;  includes  auto  sales,  parta 
department  offices,  etc.         • 

Low    Bidder— Williams    ft    Burrows 
Inc.,  10  California  Dr.,  Burilngame, 
Calif..  $34,604;   (alt.  1)  add  $608. 
Other  bids  submitted  June  6  w^ere: 
Carrico  ft  Gautier,   San  Francisco, 


DOORS 

Two  and  Three  Pand* 
2fL0ui.z6ft8m. 
2fL4in.  x6ft8ui. 
2  ft.  6  in.  X  6  ft.  8  in. 

Some  Miscellaneous  Sixes 

Grade  A,  $6.50  each 
Grade  C,  $5.75  each 

NEWSOM  &  BECHTEL 

INCORPORATED 
5760  Shellmound  St^  Emeryville 
Calif.     -     Phone  OLympic  5572 


ACME 
EQUIPMENT  CO. 

Engineert   *  Manufacturert 
DESIGNING  ■  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     -     HOISTS 

STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  •  Pulleys  -  Belts 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 
San  FrancLsco  7 

Phone   EXbrook  1560 
EXbrook   1752 


PTT  E  R  S  E  N  EHiaii^ramcicQ: 

CONTRACTORS 

SAN  FRANCISCO 
VAIancIa  500S 
LINE 

CONSTRUCTION 


EARTH 
BORING 


Hestopatlon  of  Premises,  Landa  End,  S.  f-.;  Bids  due  June  IS,  2  P.  M.' 
Kenry  Arlan   Construction,  4142  Geary  Blvd.,  S.   F.    (UAyvlew.  S170) 

beventh    Uay    Adventist    Church,    OaMand;    Ulds    due    June   i      

Willis  F.   L.ynn,   1040  Folger  Ave.,  Berkeley    (BKrkeley   6044) 


Jobn   Morrell  ft  Co.,  Meat   Packing   Plant,  Oakland;    Bids  due  June  24 
HJrbentraut   ft    Summers,   600   Pennsylvania    St.,    S.    F.    (ATwater   2420) 
Willis    F.    Lynn,    1040    Folger   Ave.,   Berkeley    (BErkeley    6044) 
Kmpire  Constr.  Co.,  844  Harriet  St.,  San  Francisco   (HKmlock  3400) 
Haas  ft  Rothchlld.  326  Merchants  Blxchange  Bldg.,  9.  F.   (BXbrook  1208) 
txiuls   C.   Dunn,   799   Monadnock    Bldg..   San    Francisco    (YLHcon   6-1471) 

UeBoom    Paint    Factory,   22nd    and    Mississippi    Sts.,   6an    t^^ranelsco;    Bids 
due  June  18 
Urbentraut  ft   Summers,   600   Pennsylvania   St,   S.    F.    (ATwater   2420) 
Haas  ft  Rothchlld.  .r26  Merchants  Jiixchange  Bldg,.  S^.   F.    (EXbrook   1208) 

L»«lta-Menaota    intake   Canal    and    i  ra^y    Humping    Pllnt;    Bide   due   June 
10,  1U:U0  A.   M. 
M.  ft  K.  Corp..  200  Financial   Center  Bldg..   S.   F.    (EXbrook   7624) 


Mt.  Shasta  School  Add.,  Mt.  Shasta,  Siskiyou  Co.;  Bids  due  Juno  12,  7:30  pm 
JU.  W,  Bamum,  230  Florence  Ave.,  Uunsmuir.  Calif.    (Dunsmuir  1016) 
B.  ft  R.  Conatr.  Co.,  110  Market  St.,  San  Francisco    (DOuglas  7916) 


Uniformliy 


III 

K^yy  A^roc/i/ei  q/^ 


PACIFIC  PORTLAND  CEMENT  COMPANY 


9.10— EDUCATIONAL 
BUILDINGS 

•6/9/47  » 

Bonds  Approved    May  29  in   Amount 
of  $35,000 

School   Buildings   (Alterationa  and 

Additions) 
CONCORD,   CaJlf.,. Contra  Costa  Co. 
Owner — Concord    Elementary    School 

District,     Don     Campbell,      Robert 

Finger,     Rene    Narbares,    trustees, 

Concord,  Calif. 
Includes    two   additional    classrooms, 

cafeteria  and   all-purpose  room  at 

Williams  School    and    purchase    of 

school  site. 


6/9/47  9 

Contract  Awarded 

Coat  f12,M7 

SAN  FRANCISCO,  Calif.  Columbus 
School,  west  side  12th  Ave.,  be- 
tween KIrkham  and  Lawton  Sts. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  HaU,  San  Francisco, 
Calif. 

City  Architect — Dodge  A.  Rledy,  Rm. 
265  City  Hall,  San  Francisco,  Calif. 

Contractor — William  Mcintosh  ft  Son, 
740  36th  Ave.,  San  Francisco,  Calif., 
$12,997. 


6/9/47  9 

Segregated  Contracts  Awarded 

Erect  Quonsets  (4) 

FRESNO,  Calif.,  Freslo  Co.  Fresno 
State  College. 

Owner — State  of  California.  Division 
of  Architecture,  Public  Works  Bldg., 
Sacramento,  Calif. 

Plans  by  owner,  Anson  Boyd,  state 
architect,  Public  Works  Bldg.,  Sac- 
ramento, Calif. 

Mechanical  Work — ^Victor  J.  Cox  Co., 
2820  Tulare  St.,  Fresno,  Calif.,  $880. 

Electric^  Work — Electric  Construc- 
tion Co.,  P.  O.  Box  351,  Fresno, 
Calif.,  $795. 


6/9/47  9 

Architect  Authorized  to  Go  Ahead 
With   Plans 

New  Elementary  School 

EAST  MONTEREY,  Calif.,  Monterey 
County. 

Owner — Monterey  City  School  Dis- 
trict. G.  T.  Goodwill,  superintend- 
ent, Box  1031.  Monterey.  Calif. 

Architect  —  Robert  Stanton,  Pebble 
Beach.  Calif. 

Included  in  recently  approved  bond 
election  for  $800,000. 


ects  of  varying  amounts  included 
in  recently  approved  bood  election 
for  $981,000. 


6/9/47  9 

Plana  Completed— Owner  Will  Call 
for  Bids  Soon  From  Selected  Uat 
of  Contractors 

School  Coat  $250,000 

OAKLAND,  Calif..  Alameda  County. 
Howe  St.  and  Rldgeway  Ave.,  ad- 
joining St.  Leo's  Church  at  Pied- 
mont and  Rldgeway. 

Owner — Roman  Catholic  Archbishop 
of  San  Francisco,  1100  Franklin  St, 
San  Francisco;  Rev.  Owen  Lacey, 
pactor  of  St.  Leo's  Church.    0 

Architect— William  E.  Schlrmer,  1419 
Broadway,  Oakland,  Calif. 

Reinforced    concrete,    two-story,    in- 
^cludes     eight    classrooms,     kinder- 
garten,    library,    clinic,    principal's 
office  and    cafeteria   and   enlarge- 
ment of  existing  auditorium. 


of  Nevada,  chairman's  office.  State 

Highway  Bldg.,  Carson  City,  Nev. 
Architect— E^dward  S.  Parsons.  210  W. 

Second  St,  Reno,  Nev. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architect  upon 
deposit  of  $20,  returnable. 


6/9/47  9 

Architect  Authorized  to  Qo  Ahead 
With   Plans 

School   Addltiona 

MONTEREY,  Calif.,  Monterey  Co. 
Oak  Grove  School. 

Owner — Monterey  City  School  Dis- 
trict, G.  T.  Goodwill,  superintend- 
ent. Box  1031,  Monterey,  Calif. 

Architect  —  Robert  Stanton,  Pebble 
Beach,  Calif. 

Included  in  recently  approved  bond 
election  for  $800,000. 


6/9/47  '  17 

Low  and  Only  Bidders — Contract 

Awarded — County   JaJI    Addition 

Contract   Price,  $146,700.00 
OROVILLE,  Calif..  Butte  County. 
Architect  —  E.  Geoffrey  Bangs.  606 

Market  St,  San  Francisco,   Calif. 
Owner — County    of    Butte,    Board    of 

Supervisors,   Courthouse,    Oroville. 
Contractor — L.  G.  Shalz.  863  Arbutus, 

Route   1.    Box   142.  Chlco.   Calif. 

Other  bids  submitted  June  6  were : 

Lawrence   Conatr.   Co.,  3020   V    St.. 
Sacramento.   Calif.,   $165,608. 

Wm.   Horstmeyer  Co.,  23  Mars  St., 
San    Francisco,    $168,382. 

B.    ft    R.    Constr.    Co..    110    Market 
St..   San   Francisco,   Calif.,  $168,777. 

E.    H.    Peterson    ft   Son,    5681    Dam 
Road,    Richmond,    Calif.,    $174,000. 


to    Go 


9 
Ahead 


6/9/47 

Architect    Authorized 
With  Plans 

Junior  College,  Etc. 

MONTEREY.  Calif..  Monterey  County 

Owner — Monterey  Union  High  School 
Dlsti-lct,  Glen  T.  Goodwill,  superin- 
tendent, Box  1031,  Monterey.  Calif. 

Architect  —  Robert  Stanton.  Pebble 
Beach.  Calif. 

Junior  college  and  several  other  proj- 


6/9/47  » 

OEH  Approval  Granted  in  Amount  of 

$42,000— Owner  Will  Ask  Bids  Dur- 
ing July 
Fieldhouse 
CONCORD,   Calif.,   Contra  Costa  Co. 

Mt.  Diablo  Union  High   School. 
Owner— Mt  Diablo  Union  High  School 

District,   Concord,  Calif. 
ArchitecU— Malcolm  D.  Reynolds  and 

Loy    Chamberlain,     3833    Piedmont 

Ave.,  Oakland,  Calif. 
Bleachers,     fieldhouse,    toilet    rooms, 

maintenance  building. 

6/9/47  » 

Low  and  Only  Bid   Rejected — Project 

Canceled 
Emergency  Classrooms  (2) 
ST.    HELENA,    Calif.,    Napa  County. 

St  Helena  High   School. 
Owner — Board  of  Trustees.  St.  Helena 

Unified     School     District,     Louise 

Cole,  clerk.  St.  Helena  High  ScbooL 
Frame  construction. 

Only  bid  of  Alfred  E.  Augenstein. 
Route  1,  Box  468,  St.  Helena,  June  1 
at  $8300  was  rejected. 


11 


HOSPITALS 


6/9/47  •    11 

Owner   Taking    Bids — Due   July  8, 

2  P.  M. 
Ward   Building 
NEAR  RENO.  Nev.,  Washoe  County. 

Nevada  State  Hospital  for   Mental 

Diseases. 
Owner — State  Planning  Board.   State 


6/9/47  11 

6eR  Approval  Granted  In  Amount  of 

$360,462— Owner  Will   Ask   Bida  Soon 

Mental  Hospital 

MODESTO,  Calif.,  Stanislaus  County. 
Modesto  General  Hospital. 

Owner — State  of  California,  Public 
Works  Bldg.,  Sacramento,  Calif. 

Plans  by  State  Division  of  Architec- 
ture, Anson  Boyd,  state  architect, 
Public  Works  Bldg.,  Sacramento, 
Calif. 

12-13— INDUSTRIAL 
BUILDINGS 

6/9/47  12 

CPA    Approval    Granted — Contract 
Awarded— Work  Started  May  10 

Cleaning  and   Presaing   Plant 

Cost  $10,000 

NORTH  SACRAMENTO.  Calif..  Sac- 
ramento County.   1625  Del  Paso  St. 

Owner — Oscar  A.  Glese.  901  E.  Grove 
St.,  North   Sacramento,  Calif. 

Reinforced  concrete  and  brick. 

Contractor — A.  E.  Erickson  ft  Sons, 
1932  El  Monte  Ave.,  North  Sacra- 
mento, Calif. 


12 


6/9/47 

Owner  Will  Build  and  Award 

Separate  Contracts — Work  Started 

June  3 
Laundry   (Self -Service)  Cost  $9000 

STOCKTON,  Calif.,   San   Joaquin  Co. 

Eighth  and  San  Joaquin  Sts. 
Owner— Charles    E.    Whlttington,   536 

S.  California  St.,   Stockton,  Calif. 
Cement  block,  flat  roof  type. 
Contractor — Owner  will  build. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project 

6-  9 — 10:00  A.M. — Storage  Room  San  Francisco 

6-  9—  8 :00  P.M— School  Additions    (5),  San  Lorenzo 
(I-  9—  2 :00  P.M.— Shelters,  Fencea,  Etc.,  San  Ysldro 
6-  9—  8:00  P.M.— Alter  Jr.    High   Gym  Petaluma 

6-  9—  8 :00  P.M.— Garage    Addn.  Richmond 

6-  9—  5:00  P.M. — Church  Oakland 


Noted  In  Issue 

6-14 
5-19 
S-19 

5-22 
5-28 
6^  5 


ENGINEERING  PROJECTS 


6- 
6- 
6- 
6- 
6- 
6- 
«- 
6- 

6- 
6- 
6- 
6- 
6- 
6- 


9—  2K)0P.M. 
9—  2 :00  P.M. 
9— lrt;00  AM 
9—  2:00  P.M. 
9—  9:00  A.M. 
9— 10:00  A.M. 
9—10:00  AM 
9—10 :00  A.M 


Culvert  Humboldt  County 

— Culvert  and  Fill      Humboldt  County 
.—Water  Treat.   Plant  Phoenix,  Ariz. 

—Hawaii   Belt  Road.  South  HIIo.  T.  H. 
— Reconstruct    Tennis  Court,  Berkeley 
— Water  Supply  Line  (Install).  San  Francisco 


. — Tn»t«ll    Irrie     Pyn 


San    Franri.«(co 


— Rellft  Pumping  Plants.  Columbia  Basin  Project, 

Washington 

9 — 11:30  A.M. — Construct  Unwood  Ave..  Santa  Rosa 
9—  3 :00  P.M.— Road  Surface  Course,  Oakland 
9—  3 :00  P.M.— Street  Improvement  Palo  Alto 
9—  3:00  P.M. — Traffic    Counting    Machines,  San  Francisco 
9—  8 :00  P.M.— Truck  Antloch 

9—  2 :00  P.M.— Transmission    Line  Poles.  Rio  Grande  Project,  N.  M. 


6-  6 
6-  6 
5-12 
S-18 
«-  S 
5-14 
5-16 

s-ao 
«-  s 

5-29 
5-29 
6-29 
5-29 
8-29 


8:00  P.M. 
3:00  P.M. 


SUPPLIES  AND  EQUIPMENT 

— Arc  Welder  San  Francisco 

— Prefabricated  Steel  BIdgs..  Hetchy  Hetchy  Bureau 

— Liquid  Asphalt         Imperial  County 

Bonds  Comer 

East  of  Indlo 

Sgn  Route  SD-195 

Eaist  of  Needles 

Northwest  uf  San  Bernardino 

Between  Seeley  and  Dixieland 


6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 
6- 

e- 

.6- 


S-29 
5-27 
6-  8 

9 —  — Liquid  Asphalt         Bonds  Comer  6-  S 

9 —  —Liquid  Asphalt         East  of  Indio  6-  3 

9 —  — Liquid  Asphalt        Sgn  Route  SD-195  •-  8 

9 —  — Liquid  Aaphalt         Eaist  of  Needles  6-  3 

9 —  — Liquid  Asphalt         Northwest  uf  San  Bernardino  6-  3 

9 —  — Liquid  Asphalt         Between  Seeley  and  Dixieland  6-  S 

9 —  9:00  A.M. — Rock  and  Screening.  Berkeley  6-  8 

9—  9 :00  A.M.— LubrlcaUng  Oil        Berkeley  '  6-3 

9 —  9:00  A.M. — Traffic  Line  LAcquer.  Berkeley  6- 

9 — 10:00  A.M. — Crushed  Rock  or  Gravel.  Redwood  City  6- 

9—  2 :00  P.M.— Welded   Steel  Pipe,  Klamath  and  Orleans  6^  8 

9 —  8:00  P.M. — Trucks  and  Automobiles.  Sscramento  6-  8 

9—  '' too  P.M.— Radio  Equipment    Antloch  6- 

9 —  —2  Power  Feeder  DIstr.  Panelboards  P.  C.  6- 

9 — 10 :30  A.M. — Rental    Motor   Grader  Amador  County  6- 

9 —  8:00,P.M.— Asbes.  Cement  Pipe  Eureka  6- 

9 —  3:00  P.M.— Lumber  San    Francisco  6- 


6/9/47  •     13 

Owner  Taking    Bida— Due   July  8, 

11   A.  M. 
Boiler  House.^Heatlng   Plant  and 

Distribution   System 
NEAR  RENO.  Nov..  Washoe  County. 

Nevada  State   Hospital   for  Mental 

Diseases. 
Owner — State  Planning  Board.   State 

of  Nevada,  chairman's  office.  State 

Highway  Bldg..  Carson  City,  Nev. 
Architect — Blanchard,  Maher  ft  Lock- 

ard,  232  W.  First  St.,  Reno,  Nev. 

Bids  will  be  received  separately  on 
the  following  portions  of  the  work: 
(Prop  1)  boiler  house  and  general 
construction  work;  (Prop.  2)  heating 
plant  and  distribution  system. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect upon  deposit  of  $25  for  the  first 
set  of  plans,  returnable. 


8 
8 


8 

6 
5 
5 
5 


SUB-CONTRACT  INFORMATION 


fl.  9_  2:00  P.M.— .<^helter  Fences.    Etc,                    San  Tsldro  4-29 

6-  9— 10:00A.M. — Painting    (Balboa    F'ark  Ntirsery).  San  Francisco       5-14 

6-  9 — 10:00  A.M — Chain-Link   Fencing.  San  FYancisco  5-14 

«-»— 10:00  A.M.— Fencing                     San  Francisco  6-14 

6-  9—  7 :30  P.M.— Install  Bleachers     Modesto  6-  8 

6-  9—                    — Church                        Oakland  6-  4 

6-  9 —  1:00  P.M — Erect  Fences            Susanville  5-29 


iRiuin  PRinrs 

are   Laborotory  Controlled 
to    Professional   Painters 
High   Standards 

iRUJin  pninr  comPMiiv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
I  Phone:  BErkeley  3440 


6/9/47  •     18 

Owner  Taking    Bids — Due   June  13,   8 

P.  M.  (Bid  Opening  Date  Postponed 

From    June  9) 
Junior  High  Gymnasium  (Alter) 

Coet  150,000 
PETALUMA.  Calif..  Sonoma  County. 

Junior    High     School,    Baaaett    St., 

between  Broadway  and  Fair  St. 
Owner — Board  of  Education  of  Peta- 
luma,   City    High    School    District, 

Hal!  Weston,  secretary.  High  School 

Bldg.,  Fair  St.,  Petaluma,  Calif. 
Architect  —  Robert     Stanton.     Pebble 

Beach,  Calif. 
Alterations  of  the  ground  floor  area 

of  existing  gymnasium  building. 

Plans  and  specifications  obtainable 
from  the  office  of  the  secretary  or 
the  office  of  the  architect  upon  de- 
posit of  $25,  refundable. 

EUch  bid  must  be  accompanied  by 
certified  or  cashier's  check  or  bid 
bond  payable  to  the  Board  of  Educa- 
tion, Petaluma  City  High  School  Dis- 
trict, Petaluma,  Calif. 

Following  contractors  have  taken 
out  plans : 

Vogenson  Construction  CO.,  515  H 
St..   Petaluma.  Calif. 

John  H.  Frahm,  226  Kentucky  St.. 
Petaluma,  Calif. 

C.  S.  Phillips,  338  Keokuk  St.,  Peta- 
luma, Calif. 

Marin  Corp.,  P.  O.  Box  417,  Sausa- 
llto, Calif. 


6/9/4?  •     12 

CPA  Approval  Granted — Owner  Tak- 
ing Lump  Sum  Bids  From   General 


WALL-BED-SERVICE 

NEW 

fto/fer-Recess 

and 

Jam    Bedt 

ALL  MAKES  REPAIRED 

742  Market  Street 

Suit*  230-232 
EXbrook  0S40 

San   Froacisco,  Calif. 


Contractors — Due  June  24 — Bidders 
Figuring 
Meat  Packing  Plant  Cost  »400,000 

OAKLAND,  Calif.,   Alameda   County. 
Jackson   St.,   between  2nd  and  Snd 
Sta. 
Owner — John  Morrell  A  Co.,  364  2nd 
St.,    Oakland,    Calif.;    main    office, 
Ottumwa,  Wapello  County,  Iowa- 
Architects  —  Henscheln,     Everda     & 
Cromble,  59  E.  Van  Buren  St.,  Chi- 
cago, III. 
Brick  and   reinforced    concrete,    part 
basement    and    part    second    floor, 
L-sbaped,  100x175x200  ft. ;  plumbing 
and  water  supply,  boiler  and  heat- 
ing installation,  electric  power  and 
light    installation ;    Includes  freight 
elevators,   cold   storage   rooms,    re- 
frigeration equipment,  smokeroomB, 
incinerator  and  steel  rolling  doons. 
Plans  and  specifications  obtainable 
from  the  office  of  the  architects  on 
deposit  of  ^50. 

Following  contractors  have  taken 
out  plans: 

Empire  Construction  Co.,  344  Har- 
riet  St.,   San  Francisco,  Calif. 

William  M.  Greuner,  2727  Parker 
Ave.,  Berkeley,  Calif. 

Haas  &  Rothschild,  326  Merchants' 
Exchange  Bldg.,  San  Francisco,  Calif. 
Erbentraut  &  Summers,  686  Penn- 
sylvania St.,  San  Francisco,  Calif. 

Willis  F.  Lynn,  1040  Folger  Ave., 
Berkeley,  Calif. 

Louis  C.  Dunn,  799  Monadnock 
Bldg.,  San  Francisco,  Calif. 

Central  California  Construction  Co., 
116  Erie  St.,  San  Francisco,  Calif. 

C.  F.  Parker,  1644  Monterey  Blvd., 
San  Francisco,  Calif. 

Utah  Construction  Co.,  1  Montgom- 
ery St.,  San  Francisco,  Calif. 

Oakland  Construction  Co.,  1061  19th 
Ave.,  Oakland,  Calif. 

Barrett  A  Hllp,  918  Harrison  St, 
San  Francisco,  Calif. 

Parker,  Steffens  &  Pierce,  135  South 
Park,  San  Francisco,  Calif. 

Carrlco  &  Gautier,  365  Ocean  Ave., 
San  Francisco,  Calif. 

MacDonald,    Young    &    Nelson,    127 
Montgomery  St.,  San  Francisco,  Calif. 
Swlnerton  &  Walberg,  225  Buah  St, 
San  Francisco,  Calif. 

H.  J.  Chrlstensen  and  W.  B.  Lyons 
Construction  Co.,  8454  Harlan,  Oak- 
land, Calif. 

Moore  A  Roberts,  693  Mission  St, 
San  Francisco.  Calif. 

Clinton  Construction  Co.,  923  Fol- 
som St.,  San  Francisco,  Calif. 

M.  &  K.  Corp..  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 


6/9/47  12 

Contracts  Awarded 

Cold  Storage  Plant 

OLYMPIA,    Washington. 

Owner— <Port  Commissioners  of  Port 
of  Olympia.  Wendell  McCroskey, 
Secretary.  Admin..  Bldg..  Olympia. 
Wash. 

Architects— J.  H  Wohleb  and  Robt. 
H.  Wolheb.  201  Chambers  Bldg.. 
Olympia.  Wash 

Ilelnn:>rced    concreto. 

8-story.  70xl02-ft.  with  1 -story  ex- 
tension. 

Contractor — b.  b.  Mullen,  9th  W. 
and  Roy  St.,  Seattle,  Wash.,  93t0,- 
606. 

Refrigeration    &    Mechanical    Work 
-W.    E.    Stone   &    Co..    1330    Dear- 
born  St.,   Seattle,  Wash.,   ftO9.2fl0. 

Electrical  Work— Thompson  Electric 
Co.,  Bremerton.  Wash..  |19,379 

14-17— PUBUC   BUILDINGS 

6/9/47  ~     14 

Owner  Taking   Bids — Due  June  10, 

4  p.   M.— Bidders   Figuring 
Amphitheater 


OAKLAND,  Calif.,   Alameda  County. 

Mosawood  Park  and  Playground. 
Owner — Bo*«.rd  of  Playground  Direc- 
tors of  the  City  of  Oakland,  Robert 

W.  Chawford,  secretary,  Room  815, 

City  Hall,  Oakland,  Calif. 
Reinforced  concrete  construction. 

Pldns  an  dspeclflcations  obtalnablo 
from  the  above  office. 

E2ach  bid  must  be  accompanied  by 
certified  check  in  amount  of  not  leas 
than   10%   of  bid. 

Following  cuntractora  have  taken 
out  plana: 

Anderson-Haglund,  Inc..  219  41at 
St.,  Oakland.  Calif. 

John  F.  Tulloch,  3428  Ettie  St.  Oak- 
land, Calif. 

Elder  &  Owens,  2907  Frultvale  Ave., 
Oakland.  Calif. 

Robert  L.  Wilson.  427  Bryant  St, 
San  Fianclsco,  Calif. 

James  F.  Pedgrift.  618  Agar  St, 
Oakland.  Calif. 


6/9/47  15 

Architect  Taking   BIdo— Due  June  16, 

4  p.   M. — To  Be  Opaned   by  Owner 

8  P.   M. — Bidders  Figuring 
Firehouse 
SACRAMENTO,     Calif.,    Sacramento 

County.  12th  and  16th,  N,  B  Sts. 
Owner — •American    River    Fire    Dis- 
trict, Sacramento,  Calif. 
Architect— Clarence   C.    Cuff,   1315   Q 

St.,  Sacramento,  Calif. 

Following   contractors    have   taken 
out  plans : 

Charles  Guth.  1515  27th  St,  Sacra- 
mento. Calif. 

Continental    Construction   Co.,   14C3 
Front  St,  Sacramento,  Calif. 

A.    E.    Erickson    &    Sons,    1932  El 
Monte  Ave.,  North  Sacramento,  Calif. 

Charles    F.    Unger.    2426   7th    Ave.. 
Sacramento,  Calif. 

H.    W.    Robertson,  2917 
ramento,   Calif. 


7  at,  s»c^ 
I      1 
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6/9/47 

Low   and   Only  Bidders     I      ' 

Painting  and   Mlsavllaneoiik  Repairs 

CoAt  UMfM 

UKIAH,  Cblir,  Mendocino  Courty. 
U.  S.  Post  Office  Building. 

Owner — Federal  W(  i'ks  Agency,  Pub- 
lic Buildings  Administration,  offlco 
01'  the  district  engineer,  888  U.  8. 
Appraiser';:  Bldg.,  San  Franclaco, 
Calif. 

Plans  by  owner. 

Low  Bidder— Pacific  Palntlng-A  Dec- 
orating Co.,  5414  Telegraph  ATS., 
Oakland,  Calif..  82497.50. 


Summerbell 

Roof  Structures 


ymr  avw 
b«IMiii«  for 
today's  Mcda. 

C«H  .  .  . 
SUMMIMIU 


1746  Thirtocnih  Street 
Oakland,  California 

T  W  i  11  o  .1  k  s     \  o  /  J 
ENlc-rprisf    109)0 


BURKE     FORM     CLAMPS 


SNAP  TIES 
EXP/VNSION  JOINT 
SLIP  FORM  JACKS 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 


AU  Typet  of  Concrete  Conttruction  Specialtiet 

W.    J.    BURKE    &    CO.,    INC. 


780  Bryant  Street 


San  Francisco 


Phone  GArfield  8768 


CONTRACTING  PLUMBERS 

Announcing  the  Opening  of  Sales  Offices 
in  San  Francisco' of 

PACIFIC  INTERNATIONAL  PIPE  &  STEEL  CO. 

405  Sansomc  Street,  San  Francisco  11,  Gilifornla 
^         YUkon  6-1037 

Cast  Iron  Soil  Pipe  •  Cost  Iron  Soil  Pipe  Fittings 
Drainage  Fittings  •  Iron  Costings 


Pacific  International  Pipe  *:  Steel  Co.  is  an  independent 

Western  industry  established  to  assure  you  of  prompt 

delivery,  courteous  and  efficient  service . . .  Our  foundrht 

arm  •quipp*d  with  thm  most  modmrn  machinry  to 

inturm  uniform  high  qualtty  products. 


I 

[ 
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DAILY    PACIFIC    BUILDER 


MONDAY.  JUNE  9.  1947 


MONDAY.  JUNE  9.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  5 


other  bid*  aubmltted  were: 

R.  A,   Newman.  McMlnnvllle,  Ore.. 

13470. 
Larry's  Painting  St  Decorating  Co., 

Ban  FranclBCO,  ^41. 
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«/»/47 

Sub-ContraoU  Awarded— Work 
Started  June  1 

Preon   Repaire 

Coet,    «SS7,3aO.»1;     Equipment,    $80,700 

CARSON  CITY,  Nev.,  Ormsby  Co. 
Nevada  State  Priaon. 

Owner — State  of  Nevada,  Robert  A. 
AJlen,  chairman,  Nevada  State 
Planning  Board,  Carson  City,  Nev. 

Architect— Edward  S.  Parsons,  210  W. 
Second  St,  Reno,  Nev. 

New  cell  block  (4  stories  high,  pro- 
viding 42  single  cells  each  on  the 
first  two  floors,  28  cells  on  the  third 
floor,  accommodating  up  to  four 
inmates  each;  three  large  dormi- 
tories on  fourth  floor);  remodeling 
and  altering  an  existing  building 
and  constructing  a  new  second  floor 
and  gaa  house  at  the  State  Prison. 

Contractor!— Walker  J.  Boudwln  Con- 
•truction  Co.,  214  Gazette  Building, 
Reno,    Nev. 

Jail  Equipment— Southern  Prison  Co., 
San  Antonio,  Texas. 

Plumbing  and  Heating— Reno  Plumb- 
ing &  Heating  Co.,  301  Keystone  St 

Electric  Wiring— Reno  Electric  Co., 
837  Sierra  St 

Sheet  Metal— Stevens  Heating  &  Sup- 
,  ply  Co.,  225  B.  4th  St. 

Tile  Work— Reno  Tile  &  MarblQ  Co., 
216  W.  Pueblo  St 

Glass— Desert  Glaas  Co.,  310  N.  Park 
Street 

Iron  Grille  Work  —  Macauley  Iron 
Works,  Inc.,  310  N.  Park  St 

Brick,  Stone,  Hollow  Tile— Ward  Co. 

lAimber  and  Mlllwork— Builders  Mill 
*  Fixtures,  Inc.,  311  N.  Park  St 

tftthlng  and  Plastering— Ralph  Tyler 
Company, 
oncrete  — Ready- Mix  Concrete    Co., 
Merrill  at  Truckee  River, 
o£  R«ao,  Ne^  , 


22-26— RESIDENTIAL 
BUILDINGS 


23 


6/0/47 

Owner  Taking  Blds^Due  June  29, 

2  P.  M.— Plans  on   File 
Married   Offlcem'  Quarters,   Etc. 
INYOKERN,  Calif.,  Kern  Co.   Naval 

Ordnance  Test  Station.. 
Owner  —  Of ficer    in    charge    of    con- 
struction.    Naval     Ordnance     Test 

Station,  Inyokem,  Calif. 

Construction  of  six  (6)  two-bed- 
room type  duplex  building,  eight  (8) 
garages,  designated  as  MOQ  build- 
ings; fifty-five  (65)  one-,  two-  and 
three-bedroom  type  duplex  buildings, 
designated  as  MEMQ  buildings;  elec- 
tijcal  distribution  system,  street  light- 
ing and  fire  alarm  system  extensions ; 
sanitary  sewer  lines,  water  distribu- 
tion system  and  steam  distribution 
system  extensions;  roads,  parking 
areas  and  walks.  Alternate  bids  will 
be  received  for  prefabricated  or  cast 
in  place  lightweight  concrete  build- 
ings in  lieu  of  the  quarters  shown  on 
the  plans. 

Drawings  accompanying  Specifica- 
tion No.  18283  and  other  bidding  data 
may  be  had  on  application  to  the 
officer  in  charge  of  construction,  Na- 
val Ordnance  Test  Station,  Inyokem, 
Calif.,  as  of  June  2,  1947. 

Deposit  of  check  or  postal  money 
order  for  |60,  payable  to  the  Chief 
of  the  Bureau  of  Yards  and  Docks, 
is  required  for  the  safe  return  of  each 
set  of  bidding  data. 

A  set  of  plans  and  copy  of  speci- 
fications are  now  on  file  for  exami- 
nation at  the  office  of  DAILY  PA- 
CIFIC BUILDER,  486  Tenth  St.  San 
Francisco,  Calif. 


fl/ol? 

Ovylier 


I 


-Due  June  18, 


10 


\T  Taking  Bl 
2  P.  M. 

Poet  Office  (Alterations) 

SOUTH  PASADENA,  Calif.,  Los  An- 
gelea  County.  U.  S.  Post  Office. 

Owner— Office  of  the  district  engi- 
neer. Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif. 

Work  involves  exterior  painting,  re- 
finishing    wood    floor    and    lobby 
deeka  and  repairing  sidewalls. 
Plans  and  specifications  obtains  Me 

from  the  above  office  of  the  district 

engineer. 


6/0/47  •     17 

OEH  Approval  Granted  in  Amount  of 
$110,000— Owner  Will  Ask  Bide  Soon 
County  Detention  Home    Cost  $80,000 
WOODLAND,     Calif.,     Yolo    County. 

Second  and  Court  Sts. 
Owner— County  of  Yolo,  Board  of 
Supervisors,  T.  D.  Cummins,  chair- 
man :  Alan  R  Berkeley,  supervisor, 
Courthouse,  Woodland,  Calif. 
Architect— W.  D.  Peugh,  333  Mont- 
gomery St,  San  Francisco,  Calif. 

0/0/47  1« 

Owner  Taking  Bide— Due  June  18, 
2  P.  M. 

Poet  Office  (Repaire) 

SANTA  PAULA,   Calif..  Ventura  Co. 

Owner— Office  <rf  the  district  engi- 
neer, Federal  Works  Agency,  Pub- 
lic Buildinga  Administration,  838 
U.  8.  Appraiser's  Bldg.,  San  Fran- 
cisco, Calif. 

Tha  work  involves  interior  and  ex- 
terior  painting   and   miscellaneous 
work. 
Plani  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer. 

20-21 — SOCIAL  A  RECREA- 
TIONAL  BLDGS. 


28 


6/9/47 

Owner  Takng   Bids — Due  June  16, 
10:30  A.    M.    (MST) 

22-Apartment  Building  (Roads,  Elec- 
tric and  Sewer  Faellitiee) 

DENVER,  Colo.  Lowry  Field. 

Owner— U.  S.  Government,  War  De- 
partment District  Engineer's  Of- 
fice, Col.  C:?ralg  Smyser,  district  en- 
gineer, 200  Railway  Exchange  Bldg., 
000  17th  St,  Denver,  Colo. 

Engineer— Private   plans. 

Includes  construction  of  curbs,  gut- 
ters, walks  and  installation  of  out- 
side sewer,  water,  gas  and  elec- 
tric facilities. 


tor,  Box  2511,  Sacramento  10,  Calif., 
and  O.  O.  Boden,  construction  engi- 
nes*, Antloch,  Calif.;  no  charge  to 
prospective  bidders;  to  others,  $2,  not 
refundable. 


6/0/47  •     81 

Owner  Taking  Bld^— Due  June  18, 

5:30  P.  M. 
Water  Tanks;  Spec.  LS-384 
CONTRA  COSTA  COUNTY,  Calif. 
Owner— East    Bay    Municipal    Utility 

District    Room    406,    512    16th    St, 

Oakland,  Calif.  i 

District  Engineer — John  S.  Longwell, 

512  16th  St,  Oakland,  Calif. 

The  work  involves: 

Schedule    I— Erect    Happy    Valley 

Tank,  300,000-Gallon  Capacity, 

Bolted  Steel 

(1)  15  cu.  yds.  excavation  for  tank; 

(2)  20  cu.  yds.  compacted  backfill; 
(8)  6.5  cu.  yds.  reinforced  concrete; 
(4)  lump  sum,  install  pipe,  valves  and 

fittings  for  tank ; 
(6)  lump  sum,  erection   of  tank  and 

appurtenances ; 
(6)  lump  sum,  painting  exterior  and 

interior  of  tank. 
Schedule  1 1— Erect  Encinal  Tank, 
200,000-Gallon  Capacity,  Bolted   Steel 

(1)  100  cu.  yds.  excavation  for  tank; 

(2)  18  cu.  yds.  compacted  backfill; 

(3)  65  cu.  yds.  reinforced  concrete; 

(4)  lump  sum,  Install  pipe,  valves  and 
fittings  for  tank; 

(5)  lump  sum,   erection   of  tank  and 
appurtenances ;' 

(6)  lump  sum,   painting  exterior  and 
interior  of  tank. 

Schedule   III— Erect  Oak   Springs 

Tank,  100,000-Gallon    Capacity, 

Bolted  Steel 

(1)  420  cu.  yds.  excavation  for  tank; 

(2)  12  cu.  yds.  compacted  backfill; 

(3)  6.5  cu.   yds.   reinforced  concrete; 

(4)  lump  sum.  Install  pipe,  valves  and 
fittings  for  tank ; 

(5)  lump  sum,   erection   of  tank  and 
appurtenances ; 

(6)  lump  sum,  painting  exterior  and 
interior  of  tank. 

Awards  will  be  made  on  Sch.  I  and 
II  combined;  Sch.  I,  II  and  III  com- 
bined, and/or  Sch.  I  and  II  or  Sch. 
II  and  IIL 

Specifications  obtainable  from  the 
above   office. 
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6/9/47 
Correction 


26 


Contract  Awarded 

Conversion  of  Hospital  and  Barracks 


6/9/47 

Owner  Taking  Bids — Due  June  9, 

10  A.  M.   (Bidders   Figuring) 
Water  Treatment  Plant 
PHOENIX,    Ariz.,   Maricopa   County. 
Owner— City   of   Phoenix,   city   clerk, 

City  Hall.  Phoenix,  Ariz. 
Engineer— Headman,  Ferguson  &  Ca- 

roUo.  3308  N.  3rd  St,  Phoenix,  Ariz. 

Specifications  obtainable  from   the 


FRE8NO,Calif?FV'rnoCri^;^:?|Phoenix    AT,...    upon    deposit   of   $50. 


Field.  .    ^^ 

Owner— Housing    Authority    of    the 
County  of  Fresno,  2611  Vasser  Ter- 
race, Fresno,  Calif. 
Architect- Anderson  *  Slmonds,  2800 

Park  Blvd.,  Oakland.  Calif. 
Conversion  of  hospital  and  barracks 

buildings  to  dwelling  units. 
Contractor  —  MIdstate     Construction 
Co.,  427  Bryant  St.,  San   Francisco, 
and  Holland  Bidg.,  Freeno,  Calif. 
Correction  in  contractor's  local  ad- 
dress. 


«/»/47  20 

Owner  Taking  Bld»— Due  July  2, 
10  A.   M. 

Vetarane'  Memorial  Building 

(Remodel)  Coat  $46,000 

GRASS  VALLBY,  Calif..  Nevada  Co. 

Owner — Nevada  County  Board  of  Su- 
perrisors,  R  N.  McCormaftk,  county 
clerk.  Courthouse,  Nevada  City, 
Calif. 

Architect — George  C.  Sellon,  Califor- 
nia  State   Life   Bldg.,    Sacramento, 

Oallf. 
Remodel    building   to    provide    public 

offices  and  the  installation  of  four 

bowling  alleys. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architect  upon 
deposit  of  $25. 


B^ 


Engineering  Section 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


refundable. 

Following  contractors  have  taken 
out  plans: 

Chicago  Bridge  &  Iron  Co.,  608  S. 
Hill  St,  Los  Angeles.  Calif. 

Fred  J.  Early  Jr.  Co.,  Inc.,  369  Pine 
St.,  San  Francisco,  and  1151  S.  Broad- 
way, Los  Angeles,  Calif.  ^^ 

Vln.son  Construction  Co.,  2020  W. 
Grant  St,   Phoenix,   Ariz. 

Del  E.  Webb  Construction  Co.,  5101 
San  Fernando  Rd.  West,  Ix)8  Angeles, 
Calif     and  Box  4066,  Phoenix,  Ariz. 

Arizona  Sand  A  Rock  Co.,  P.  O.  Box 
596,  Phoenix.  Ariz. 

Fisher  Contracting  Co.,  P.  O.  Box 
4035,  Phoenix,  Ariz. 

J.  H.  Welsh  &  Son,  613  S.  Central. 
Phoenix,  Ariz. 

P.  M.  Lewis  Construction  Co.,  2946 
W.  Madison,  Phoenix,  Ariz. 


-Due  June  23, 


SI 


Creek,  five  miles  west  of  Wood- 
land. 

Owner— State  of  California,  Division 
of  Water  Resources,  401  Public 
Works   Bldg.,  Sacramento,   Calif. 

State  Engineer— Edward  Hyatt  Pub- 
lic Works  Bidg.,  Sacramento,  Calif. 

Repair  bridge  by  constructing  rein- 
forced concrete  girder  spans  to  re- 
maining portion  of  the  old  bridga 

Low  Bidder— Chittenden  &  Chitten- 
den, Box  246,  Auburn,  Calif.,  $66,831. 
The  work  Involves: 

(1)  160  cu.  yds.  remove  concrete; 

(2)  100  cu.  yds.  channel  excavation^ 

(3)  400  cu.  yds.  structure  excavation ; 

(4)  495    cu.    yds.    class   A   port  land 
cement  concrete; 

(5)  456  lln  .ft  concrete  railing; 

(6)  2760  lbs.  miscellaneous  iron  and 
steel ; 

(7)  2650  lin.  ft  furnish  steel  piling; 

(8)  63  each  drive  steel  piles ; 

(9)  7  each  steel  pile  splices; 

(10)  120  cu.  yds.  ripray  (broken  con- 
crete) ;' 

(11)  100,400  lbs.  furnish  bar  reinforc- 
ing steel; 

(12)  100,400  lbs.  place  bar  reinforcing 
steel ; 

(13)  Jacking  operations; 

(14)  miscellaneous  items  of  work. 
Total  bids  June  4  were: 

(A)  Chittenden    &    Chittenden,    Au- 
burn, Calif.,  $65,831. 

(B)  Underground     Construction    Co., 
Oakland,  Calif.,  $82,446.  ' 

Unit  prices  were 


(A) 

(d; _.... „ „  $  15.00 


(2). 

(3) 

(4) ._. 

(5) 

(6).: 

(7) 

(8) 

(9) 

(10) „. 

(11) 

(12) 

(13) 

(14) 


2.00 

4.00 

61.00 

8.00 

.40 

2.70 

115.00 

30.00 

10.00 

.06 

.08 

1500.00 

1500.00 


(B) 

$  1660 

1.56 

4.76 

83.00 

3.50 

.54 

4.15 

149.00 

47.00 

12.60 

.06 

.04 

1248.00 

1560.00 


34_DAMS,  RESERVOIRS  & 
DREDGING 


6/9/47  •     84 

Low  and  Only  Bidders  * 

Preparation  of  Concrete  Aggregatee; 

Spec.  1817  Coat  $1*1,560 

FRIANT  -  KERN     CANAU     Central 

VaUey    Project    California.    Along 

the  San  Joaquin.Rlver  near  Friant 
Owner— U.  S.  Bureau  of  Reclamation, 

Friant,  Calif. 
180  days  completion  tlma 
Low  Bidder— George  Pollock  Co.,  Box 

903,   Sacramento,  Calif.,  $191,550. 

Other  bids  June  6  were: 

John     M    Ferry,    Glendale,    Calif., 
$201,000.  « 

J.  G.  Shotwell,  Albuquerque,  N.  M., 
$201,000. 

Unit  prices  will  be  given  soon. 

36— PARKS,  AIRPORTS  & 
PLAYGROUNDS 


6/9/47  •     86 

Low  and  Only  Bidders  (Unit  Prices) 
Park  Improvements  Cost  $41,260.30 
MONTEREY  COUNTY,  Calif.  Pfeiff er 

Big  Sur  State  Park. 
Owner — State  of  California,  Division 
of    Water    Resources,    Room    401, 
Public   Works    Bldg.,    Sacramento, 
Calif. 
State  Engineer — Edward  Hyatt,  Pub- 
lic Worlcs  Bldg.,  Sacramento,  Calif. 
Low    Bidder  —  Granite    Construction 
Co.,    Box    900,    WatsonviUe,    Calif., 
$41,260.30. 
The  work  involves : 

(1)  3315  cu.  yds.  excavation; 

(2)  38  cu.  yds.  class  A  Portland  ce- 
ment concrete; 

(3)  365  cu.  yds.  class  C  Portland  ce- 
ment concrete; 

(4)  6450  lbs.  reinforcing  steel; 

(6)  1.6  M  ft.  b.m.  redwood  lumber, 
dense  select  all-heart  structural 
grade ; 

(7)  4125  lbs.  miscellaneous  iron  and 
metal ; 

(8)  120  lin.  ft  pipe  handrail; 

(9)  2  each  18-in.  headgates; 


33— 


BRIDGES 


6/9/47 

Owner  Taking  Bldi 

10  A.  M. 
Pump  Discharge  Pipes  and   Surge 

Tanks;   Spec.  18B6 
CENTRAL    VALLEY     PROJECT, 
California.    Tracy    pumping    plant, 
approximately     nine    miles    north- 
west of  Tracy. 
Owner— U.  S.  Bureau  of  Reclamation, 

Customs  House,  Denver,  Colo. 
Plans  by  engineering  department  of 
owner. 
Includes : 
Furnishing  and  insUIUng  three  (8) 
15-ft  diameter  steel  pump  discharge 
pipes  and  three  (3)  80-ft  diameter 
steel  surge  tanks,  with  all  acces- 
sories. Including  manholes  and  cov- 
ers, stlffener  and  support  rings,  ex- 
pansion Joints,  rocker  and  struc- 
tural steel  supports,  drain  piping 
and  valves,  float  switch,  walkways, 
gratings,  handrails?  ladders  and 
tcHt  plates,  lump  sum ;  500  days 
completion  time. 

Specifications  obtainable  from  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver, Colo. ;  R  L  Boke,  regional  dlrec- 


Oiiversal  CRANEHOIST  &  MONORAIL  Co. 


[overhead 

Ihanolino 

Ieouipment 


MONORAIL  SYSTEMS  •  CRANES 
ELECTRIC  HOISTS 

Our  engineeri  with  a  wealth  of 
information  and  experience,  mre 
available  in  plannhtg  erery  typ* 
of  imtallation  in  overhead  handling 
problemi. 


PkoMt  .  .  .  YUkea  6-2042  -  6-20«3 

DESIGNING     MANUFACTURING     INSTALLATION 

Its  MARKET  STREET.  SAN  FRANCISCO 


6/9/47  W 

Contract  Awarded 

Bridge  Cost  $20,731 

PLUMAS     COUNTY,     Calif.     Across 

Lights  Creek,  Sec  22,  T  26  N,  R  10 

E.  MDM. 
Owner — County  of  Plumas,  John  Don- 

nenwirth.  county  clerk,  Courthouse, 

Quincy,  Calif. 
County  Surveyor— A.  J.  Watson,  Court 

house,  Quincy,  Calif. 
100-foot  steel  pony  truss  bridge. 
Contractor  —  Bos    Construction     Co., 

2515    Willow    St.,    Oakland,    Calif., 

J2a731. 

Other  bids  submitted  June  2  were: 

C  .C.  Steele,  Sacramento.  $22,061. 

C.  C.  Gildersleeve,  Willows.  |23,933. 


6/9/47  •     33 

Low  and  Only  Bidders  (Unit  Prices) 
Stevens  Bridge  (Repair)  Cost  $66331 
YOLO  COUNTY,  Calif.  Acroas  Cache 


S^^^^'^^^^ 


ENGINEERING 

IN 

WOOD 

Laminated  Beams, 
Arches,  Trusses 

ji^fTRVCTURES. 


220  M«nt|«n«rT  StrMt,  YUto*  t-04S7 
tM  FrandM*  4,  Calif. 

aacraMtnta  OSIm: 
laU  -  Mh  St..  Phoit*  8a*.  US4S 


"huift-in  fefepkone 
oatfets  are  inexpensive 


// 


A  plan  that  includes  built-in  tele* 
phone  facilities  is  practical  for 
even  modest  building  budgets. 
Conduit  installed  during  con* 
struction  adds 
little  to  build- 
ing cost... and  enhances  future 
value.  Even  though  only  one 
teleph<)ne  is  needed  immedi- 
ately, others  may  be  added 
later  without   tearing   up  the 

flooring  or  bringing  wire  in 
along  baseboards.  CYour 
clients  will  approve  your 
foresight  in  planning  built- 


in  telephone  outlets. You  are 
welcome  to  call  on  our  Ar- 
chitects' and  Builders'  Serv- 
ice for  any  needed  help 
at  no  cost. 


The  PacHk  Telephone  and  Telegraph  Company 


DASLY 
PACIFIC   BUILDER 

(Slatabllshed  in  1800) 

Published  every  morning,  except 

Saturdays,   Sundaya  and    Legal 

Holidaya  by 

F.  W.  Dodge  Corporation 

446  Tenth   St.,   San    Francisco  3 

Telephone  MArket  7110 

Q.  B.  MoOavran,  Manager  -  Editor 
J.  E.  Odgers,  Advertising  Manager 

Subscription   Rates: 

130.00  per  year 
(Payable  In  Advance) 
Single  Copy  15  Centa 

Advertising  Ratea  on  Requeet 

Printed  by  _ 

Stark-Rath  Printing  ^^^ 

A  Publishing  Co. 

(Entered  as  Second  Class  Matter, 
July  25,  1907,  at  the  post  office  In 
San  Francisco,  Calif.,  under  the 
Act  of  March  3,  1897.) 

Copyright  1947  by 
F.  W.  Dodge  Corporation 


(10)  1  euch  24-ln.  headgate; 

(11)  93  lln.  ft  18-in.  corrugated  metal 
pipe; 

(12)  25  lln.  ft.  24-ln.  corrugated  metal 
pipe; 

(13)  101  iin.  ft  mettfl  bin -type  retain- 
ing wall ; 

(14)  483  cu.  yds.  heavy  stone  riprap; 

(15)  4  cu.  yds.  rubble  masonry. 
Total  bids  June  4  were: 

(A)  Granite    Construction    Co.,     Box 
900,  Watsonvllle,  Calif.,  »41.2e0.30. 

(B)  Granite    Construction   Co.,    Wat- 
sonvllle, 141.260.30. 

(C)  Stolte,  Inc.,  Oakland,  $49,904. 

(D)  Alexander  B.  Madonna,  San  Luis 
Obispo,  $106,217.50. 

Unit  prices  were: 

(A)  (B)  (C)  (D) 

(1)...-  %  5.00  $  4.15  %  5.50  $20.00 
(2).-  55.00  60.00  70.00  100.00 
(8).~      40.00        38.25        35.00        66.00 

(4) 11     .10     .16     .20 

(5)  _  265.00   300.00   275.00   250.00 

(«)™  266.00   300.00   255.00   200.00 

(7)__  .825  .60  .60  .50 

(8)._.        5.00  7.00  3.20  2.00 

(»).„.     50.00         63.00         85.00         40.00 

(10)    -    150.00         80.00       105.00         50.00 

(U)..  3.50  3.00  4.00  3.00 

(12)  4.50  4.00  5.00  4.00 

(18)-..      20.00         25.00         27.00         15.00 

(14)  8.00  6.60         16.50         12.00 

(15)  .      30.00         26.00         20.00         75.00 


39-;^EW£RS 


6/9/47  89 

Owner  Taking    Bids— Due  June  23, 
a  P.  M. 

Sewer  Line 

MBNIX)  PARK,  Calif.,  San  Mateo  Co. 
Santa  Cruz  Ave.,  between  El  Ca- 
mlno  Real  and  University  Dr. 

Owner— Menio  Park  Sanitary  Dis- 
trict, L.  H.  Cook,  secretary,  950 
Crane  St.,  MenIo  Park,  Calif. 

District    Engineer — James    S.    James 
of  James  &  Waters,  civil  engineers, 
178     University     Ave.,     Palo    Alto, 
Calif. 
The  work  involves: 

(1)  1580   lin,   ft    12-in.   vitrified   clay 
pipe: 

(2)  5  each  manholes; 

(3)  25  each  reconnect  existing  house 
laterals; 

(4)  4000  sq  ft  replace  base  pavement 
Specifications   obtainable   from   the 

office  of    the  engineer    upon    deposit 
of  $10,  refundable. 

6/9/47  ^     39 

Contemplated— Included   In    Bond 

Election  in  Amount  of  $739,000  Set 

for  July   22  .«  «^ 

Storm    Sewers  Cost   $35,000 

HAYWARD.   Calif.,    Alameda  County 

Sunset  Blvd.  and  Main   St. 
Owner   —    City    of    Hayward.    C.    W. 

White     city     attorney.     City     Hall. 

Hayward,    Calif. 
City    Engineer — John    Mancinl,    City 

Hall,   Hayward,  Callr. 
Includes    $25,000     for    Sunset     Blvd., 

draining  Castro.   Soto   and    Sunset. 

and    $10,000    for    Main     St.     storm 

sewers. 

6/9/47  * 

Owner  Taking  Bids— Doe  June  11,  4 
P.    M. — Culvert.    Paving,    Etc. 

OAKLAND.  Calif.,  Alameda  County 
Old  Zoo  Parking  Area.  Woodmin- 
ster  Theater.  Joaquin  Miller  Park. 

Owner— Oakand  Board  of  Park  Di- 
rectors, Cyrus  Abbott,  Secretary, 
Room  nil  Cif/  Hall.  Oakland,  Cal 

Plans  by  owner. 

Installing    cr.:icrete    gutter,    concrete 
curb,  vitrified  clay  pipe,  corrugated 
galv    culvert,  one  catchbasin   with 
cast    iron    grate.    2    culvert    Inlets 
and    outlets,    preparing   paved    ap- 
nroRch    roads.    Install    cursher    run 
baaa    over    new    approach    roads, 
crusher  run  base  over  parking  area 
and  seal  coat  wearing  surface. 
Bids  will  be  taken  as  follows: 
(1)  install  62r)   If.  concrete  gutter; 
OA  fhstall    1.3.S5  If    concrete  curb; 
(8)  Install  67  ft.  vitrified  clay  pipe; 


(4)  histall  39  ft.  corru.  galv.  culvert 
t5)  install  one  catchbasin,  complete 
with  cast  iron  grate; 

(6)  install  two  culvert  inlets  and 
outlets ; 

(7)  prepare  10,000  s.f.  existing  paved 
approach  roads  adding  suffi- 
cient base  rock  to  establish  a 
minimum  of   4-inch   cruser   run 

(8>  install    10.000    s.f.    4-in.    crusher 

run  base  for  new  approach  rds. ; 

(9)  install  50,000  s.f.  2-inch  crusher 

run   base   for  parking  area; 
(10)  Install  70,000  s.f.  seal  coat  wear- 
ing surface. 
Specifications  obtainable  from   the 
above  office. 


40 —     STREETS  AND 
HIGHWAYS 

6/fl/47  40 

STATE  OF  CALIFOR^aA 
SPECIAL  NOTICES 

SACRAMENTO,  Calif,  Sacramen- 
to County.— State  Highway  Engineer 
G.  T.  McCoy  announces  cost  of  blue 
prints  now  available  for  work  for 
which  bids  will  be  opened  in  Sac- 
ramento on  June  25  and  in  Lop  An- 
geles on  June  26: 

II-Sha.Si8-28.72-A,A,  about  22.1  ml. 
seal  coat:  No  plans  available  (loca- 
tion sheet  in  special  provisions). 

II-Teh,Plu.La8-83  -  29  -  Var,  bet  S. 
boundary  of  Lassen  National  Park 
and  Westwood :  No  plans  available 
(location  sheet  in  special  provisions). 

II-Nev.Pla,E.D-Var.  about  42.4  mi. 
.seal  coat:  No  plans  available  (loca- 
tion sheet  in  special  provisions). 

III-Pla.Yol-3,6.17-B.B.A,  about  3.6 
miles  to  be  repaired:  No  plans  avail- 
able (location  sheet  in  special  pro- 
visions). 

IV-Ala-5-Oak.  at 'S.  F.-Oak.  Bay 
Bridge  Toll  Plaza:  Plans.  $0.92; 
Cross   Sections.   $2.15;   Total.   $307. 

VI-Fre-4-B,Fre.  .south  of  Fresno 
city  limits  and  San  Benito  Avenue  at 
Broadway:  Plans,  $12.45;  Ma.ss  Dia- 
gram, $6.15;  Cross  Sections.  $8.43; 
Total.  $21.03. 

VII-Ora-2-A.B,  bet.  1  mile  south  of 
Galivan  and  1.4  miles  north  of  EI 
Toro  Road:  No  plans  available  (lo- 
cation  sheet   in    special    provisions). 

VII-L.A-19,26-Pom,  traffic  slgnalK 
In   Pomona:   Flans,  $1.69. 

VII-Ora-60-LgnB,  traffic  signals  in 
Laguna  Beach:   Plans.   $1.23. 

VIII-SBd-43-A.  bet.  0.9  mile  north 
of  San  Bernardino  and  Panorama 
Mtce.  Sta. :  No  plans  available  (lo- 
cation sheet  in  special  provisions). 

VIII-Riv-699.  on  Jurupa  Blvd.  bet. 
Mlra  Loma  and  Sunny  Slope:  Plans 

2.61;  Mass  Diagram.  $0.46;  Cross 
Sections,    $6.77;   Tota«,   $9.84. 

XI-S.D-2,12-AB,ECJ.  traffic  signals 
in  Del  Mar,  Colana  Beach,  Enclnltas. 
Carlsbad  and  El  Cajon :  Plans  ,$123; 
Cross  Sections.  $092 ;   Total.   $2.15. 

XI-Imp-12-C.  across  New  River: 
Plans  $1.08;  Cross  Sections.  $3.23: 
Total.  $4.31.  ^      , 

Xl-Imp  -  201.187  -  ABCABC.  about 
12  mlle.s  to  be  repaired :  No  plans 
available  (location  sheet  in  special 
provisions). 

Prices    shown    above   include    sales 

tax.  ,  J    . 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans, 
specifications  and  proposal  form 
must  be  addres.sed  to  the  office  of 
the  state  highway  engineer.  P.  O. 
Box  1499,  Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

A  representative  will  meet  pros- 
pective bidders  on  projects  for  which 
bids  are  to  be  opened  in  Sacramento 
on  June  25.  1947.  as  follows: 

Sha.sta  and  Siskiyou  Counties.  Cal. 
—Representative  of  the  district  of- 
fice will  meet  prospective  bidders  for 
the  proposed  project  in  Shasta  and 
Siskiyou  Counties.  II-Sha,Sl«-2«.72-A 
A.  at  the  district  office  In  Redding, 
all   day   on   Thursday.  J^jne   19. 

Tehama  County.  Calif.— Represent- 
ative of  the  district  office  will  meet 
prospective  bidders  for  the  proposad 
project  in  Tehama.  Flumas  and  Las- 
sen Counties.  II-Teh.Plu.Las  -  83.29- 
Var.  at  Mineral  Lodge  on  Friday. 
June  20.  at  10  A.  M. 

Nevada  County.  Calif— Represent- 
ative of  the  district  office  will  meet 
prospective  bidders  for  the  propooad 
project  In  Nevada,  Placer  and  El  Do- 
rado Counties,  TTT-Nev.Pln.E  D-Var  , 
at  the  Roseville  Maintenance  Yard 
In  Roseville  on  Tuesday.  June  17.  at 
9:00  A.   M. 

Placer  and  Yolo  Counties.  Calif  — 
Rppresentatlve  of  the  district  office 
will  meet  prospective  bidders  for  the 
proposed  project  In  Placer  and  Yolr) 
Counties.  IIT-Pla,Yol-3.6.17-B.B,A  at 
the  Sacramento  Maintenance  Yard 
on  Thursday.  Juno  19.  at  10  A    M. 

Alameda  County.  Calif.  -.-  Repre- 
sentative of  the  district  office  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Alameda  County. 
IV-Ala-5-Oaw,  at  the  Administration 


Building,  Toll  Plaza.  San  Francisco- 
Oakland  Bay  Bridge  on  Tuesday, 
June  17,  at  2  P.  M. 

Fresno  County,  Calif —Represent- 
ative of  the  district  office  will  meet 
prospective  bidders  for  the  proposed 
project  in  Fresno  County.  VI-Fre-4- 
B.Fre.  at  the  district  office  at  Olive 
and  Carruth  Sts.,  Fresno,  on  Wed- 
nesday. June  18.  at  9  A.  M. 

A  representative  will  meet  pros- 
pective bidders  on  projects  for  which 
bids  are  to  be  opened  in  Los  An- 
geles on   June  26.  as  follows: 

Orange  County.  Calif.— Represent- 
ative of  the  district  office  will  meet 
prospective  bidders  for  the  propo.sed 
project  in  Orange  County.  Vll-Ora- 
2-A-B.  at  Galivan  Overhead  Rail- 
road Crossing  on  FrWay.  June  20.  at 
10  A.  M 

San  Bernardino  County,  Callf.-- 
Representatlve  of  the  district  office 
will  meet  prospective  bidders  for  the 
proposed  project  In  San  Bernardino 
County.  VIII-SBd-43-A.  at  the  dis- 
trict office  in  San  Bernardino  on 
Friday.  June  20.  and  Teusday,  June 
24.  at  10  A.  M. 

Riverside  County,  Calif.  —  Repre- 
sentative of  the  county  surveyor's 
office  will  meet  prospective  bidders 
for  the  proposed  project  in  River- 
side County,  VIII-Riv-609.  at  coun- 
ty's surveyor's  office  on  Friday.  June 
13  and  Tuesday.  Jime  24.  at  10  A.  M. 

San  Diego  County.  Calif.  —  Repre- 
sentative of  the  district  office  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  San  Diego  County. 
XI-S.D-2.12-AB.ECJ  by  appointment 
at  the  district  office. 

Imperial  County.  Cal.-  Represent- 
ative of  the  dl-strlct  office  will  meet 
prospective  bidders  for  the  proposed 
project  in  Imperial  County.  Xl-Imp- 
12-rC.^at  the  El  Centre  Maintenance 
Yard  on   Thursday.  June   19.   10  A.M. 

Imperial  County,  Cal.  Represent- 
ative of  the  district  office  will  meet 
prospective  bidders  for  the  proposed 
project  in  Imperial  County,  Xl-Imp- 
201-187-ABC,ABC  at  El  Centro  Main- 
tenance Yard  on  Thursday,  J"une  19. 
at  2  F'.  M. 

Prospective  bidders  are  urgfd  to 
cooperate  with  the  district  office  and 
arrange  their  field  inspection  on  the 
above  dates. 


6/9/17  •  40 

Owner  Taking   Bids — Due  June   16 

Paving 

PLACER  COUNTY.  Calif.  Between 
Clipper  Gap  and  Colfax. 

Owner — County  of  Placer.  John  A. 
Shields,  county  engineer,  Court- 
house, Auburn,  Calif. 

Plans  by  Engrg.  Dept.  of  Owner. 

10.8   miles   paving  with   a  coating  of 
plant  mix  surfacing  2-in.   in  depth 
and  18-ft   in   width. 
Specifications   obtainable   from  the 

above   office. 


(14)166  tone  liquid  asphalt  SC-2  prime 
coat; 

(15)  8250  tons  minimum  aggregate 
plant-mixed  surfacing; 

(16)  360  tons  liquid  asphalt  SC-5  or 
SC-6  plant-mixed  surfacing: 

(17)  4500  sq.  ft.  place  plant-mixed 
surfacing  slope  drains; 

(18)  300  tons  screenings  seal  coat; 
(10)  55  tons  asphaltic  emulsion  paint 

binder  and  seal  coat; 

(20)  310  lin.  ft  raiaed  bars; 

(21)  6700  tons  asphalt  concrete  level- 
ing couse; 

(22)  6000  tons  asphalt  concrete,  type 
A,  surfacing  course; 

(23)  2700  cu.  yds.  class  A  portland 
cement  concrete  structurea; 

(24)  387.000  lb.s.  bar  reinforcing  steel ; 

(25)  200  lbs.  steel  angles  curb  Inlets; 

(26)  10  each  cast  steel  frames  and 
covers  for  drop  Inlets; 

(27)  900  cu.  yds.  sacked  concrete  rip- 
rap; 

(28)  375  cu.  yds.  class  A  portland 
cement  concrete  curbs  and  gut- 
ters; 

(29)  70  each  monuments; 

(30)  8000  lln.  ft  metal  plate  guard 
railing; 

(31)  S40  lin.   ft  8-in.  CMP,   10-gage; 

(32)  1020  lin.  ft  18-ln.  CMP,  16-gace: 

(33)  40    lin.    ft   24-in.    CMP,  14-gage: 
(84)  40  lin.   ft.  80-ln.  CMP,  14-gage; 

(35)  150  lln.  ft  86-ln.  CMP.  12-gage: 

(36)  70  lin.  ft  salvage  existing  pipe 
culverts:  ^„-, 

(37)  70  lin.  ft  relay  salvaged  CMP 
culverts ; 

(38)  20  each  spillway  assemblies; 

(39)  16  each  pipe  anchors; 

(40)  35  each  access  opening  markers; 

(41)  100  each  culvert  markers  and 
guide  posts; 

(42)  3.5  miles  now  property  fence; 

(43)  15  each  drive  gates; 

(44)  18  each  red  reflectors; 

(45)  81.000  each  mesembryanthemum 
edule  cuttings; 

City  Water  Lines 

(46)  6930   lln.   ft   10-ln.    welded  steel 

pipe :  . 

(47)  760    lln.   ft.    14- in.    welded    steel 

pipe; 

(48)  370  lln.  ft  15-ln.  CMP  conduit, 
16-gage; 

(49)  610  lln.  ft  18-ln.  CMP  conduit, 
16-gage; 

(50)  500  lin.  ft  IH-ln.  galvanized 
steel  pipe; 

(51)  300  cu.  yds.  structural  excava- 
tion conduits. 

Total  bids  June  4  were: 


(A)  Frederickson    &  Kasler,  Sacra- 
mento, $728,566. 

(B)  Dimmltt    As    Taylor    and  K.    B. 
Nicholas,  Los  Angeles,  $757,546.76. 

(C)  Granite   Construction   Co.,   Wat- 
oonville,  $784,497. 

(D)  A.  Telchert  &  Son,  Inc.,  Sacra- 
mento, $792,954. 

Unit  prices  were; 

(A)           (B)  (C)  (D) 

(1)  $  40.00    $11000  $  25.00  $  30.00 

(2)  6.00    2.00  3.00  8.00 

(3)  .65     .60  .65  .66 

(4)  2.60    3.00  8.50  8.00 

(5)  1.50    2.00  2.0O  1.2* 

(6)  1.20    1.65  1.00  1.10 

(7)  2.50    2.25  2.00  2.00 

(8)  .006.   .006  .008  .01 

(9)  .05     .06  .06  ,04 

(10)  1,000.00  5,000.00  11,500.00  13,000  00 

(11)  1.30    1.60  1.75  1.50 

(12)  13.00   15.00  lO.OO  16.00 

(18)  2.50         2.00  3.30  3.80 

(14)  15.00        14.15  20.00  18.00 

(15)  4.60         6.50  5.40  6.00 

(16)  14.00        16.25  16.00  15.00 
n               .20           .10  .SO  .20 

(18             6.60          6.60  6.50  8.00 

(19)  22.00       30.00  40.00  30.00 

20)  1.00          2.00  1.00  1.00 

21)  6.75          6.50  7.00  8.00 

22)  6.75          6.75  7.10  800 

23  51.00        54.00  OaOO  60.00 

24  .095          .085  .10  .08 

25  .30            .60  ♦^  -30 

26)  45.00        75.00  100.00  70.00 

27)  25.00        23.00  20.00  25.00 

(28)  33.00        40.00  45.00  40.00 

(29)  6.00          6.00  5.00  4.50 
30             2.26          2.75  2.50  3.00 

(31)  1.60          1.35  1.50  1.50 

(32)  2,60          2.70  2.80  3.00 

(33)  4.00         4.00  4.20  4.00 


Gamerston  &  Green 
Lumber  Co. 

wholesale  and  JobbJsg  forrfs 

LUMBER  •  TIMBERS  •  TIES  -  PIR 

REDWOOD  PONDEROSA 

SUGAR  PINi 

SoH  PrancUeo— 1 800  Army  Street 
ilTwafer  1300 

Oakland— 2001   Livingttoa  Street 
KEUog  4-1 184 


6/9/47  40 

Low  and  Only  Bidders  (Unit  Prioee) 

Grading  and  Surfacing 

Coet  $728,566 

SAN  LUIS  OBISPO  COUNTY,  Calif. 
Between  San  Luis  Obispo  and 
Cuesta  Grade. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, <^llf. 

About  2.7  miles  grading,  placing  as- 
phalt concrete  pavement  on  crusher 
run  base  and  placing  plant  mix 
surfacing  on  shoulders  and  other 
areas. 

Low  Bidder — Frederickson  &  Kasler, 
212     13th     St.,     Sacramento,    Calif., 
$728,566 
The  work  involves: 

(1)  141   sta.   clearing  and  grubbing; 

(2)  1200  cu.  yds.  remove  concrete; 

(3)  229,000  cu.  yds.  roadway  excava- 
tion; 

(4)  6100  cu.   yds.   structure  excava- 
tion ; 

(3)  600   cu.   yds.  ditch   and   channel 
excavation ; 

(6)  49,000  tons  Imported  borrow; 

(7)  8300  cu.  yds.  imported  top  soil; 

(8)  950,000  sta.  yds.  overhaul ; 

(9)  25.000   sq.   yds.   compact   original 
ground ; 

(10)  develop   water  supply  and   fur- 
nish water  equipment; 

(11)  9200  M  gallons  apply  water; 

(12)  141  sta.  finish  roadway; 

(13)  19,500  tons  crusher  run  base; 


Kimsul 


The  Confrof/ed  /nsufofor 
of  Co/d.  Hetx\  and  Sound 


Dm*  to  Its  "Layer  Upon  Layer"  construction  It  ellml- 

natet  weak  spots  and  guarantees  uniform  high 

insulating  value  throughout. 

Treoted  >lgain<t  fire.  MoUtsre,  Verm/s  and  Inseett 

f conomicof,  Light.  Easy  to  Handle  and  Install 


GUNN   TARLE   &   CO. 


20    Potrcro    Ave. 


JNderhill    b4U0 


Sail    rru.  ..i    co 


Associated  Wood  Products  Co. 


TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


PECAN  INDUSTRIAL  FLOORINfi 


KILN  DRIED  -  T  &  G  -  SQUARE  ENDS 

Thicknesji^ W'  Njrt ^_^^^^  ^^^^^^    ^^^^^^    ^^^^^^    ^^^^^^ 

Lengths -4  Feet  to  16  Feet 
SAMPLES  and  PRICES  ON  REQLJEST 

GORDON-MacBEATH  HARDWOOD  CO. 

2546  Son  Poblo  Av«.  BERKELEY  2.  CALIF. 

Phon«  .  .  .  Bfrkeley  5«65 


A  I.  f    M  I  \  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  21/1919 

SKYLIGHTS  —  SAWTOOTH 

SIDiWALL  SASH— FATIO  ROOFS 

GRIEN  HOUSIS 

For  »itlwf s.  et  i»sbi««rim  4*a<sii« 
cor«Hag  ■  compUt*  iaatallaHon,  laclnd- 
inc  ahaM  naul  r*<]uir*flBant(  .  .  . 

CALL..  .  EXIROOK  lltS 

Es«*lnai«w    DwtriKittnr.    ior 
Nortbam    California 

McKhiic  Metal  Prodacts  Co. 

244  Tehama  St..  Son  Fraecisc*.  I 


COLP>HOLDING 


INSULATION 


Cold  storage  and  locker  plant 
operators  prefer  Fibcrglas 
because  it  reduces  operating 
cost!  per  too  of  refrigeration— 
reduces  initial  plant  cost— re- 
tains  its  efficiency  permanently. 

AvailabU  NOW  at  your 
Inttilation  Supply  House. . .  or  call 


OTNIR 

fIfftOLAS 

Uii%'. 

■UCTtKAl  MtUlATION 

MAT  mSUUTIOM 
COMFORT  INSULATION 
•fCMATIVI  fAIIICS 

mriR  cioTNs 

MiST-STOf  riiTfts 

tHir  INSULATION 

SOUND  DIADfNINe 

Roor  ofCK  iNtuuriON 

ROOff R  S  MOP  TAIN 
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DAILY    PACIFIC     BUILDER 


MONDAY.  JUNE  9.  1947 


(34) 
(W) 
(M) 
(3T) 
(S8) 
(S«) 
(40) 
(41) 


5.00 
7.00 
1.00 
1.00 

ao.oo 

8.00 
6.00 
5.00 


5.00 

10.00 

2.00 

2.00 

25.00 

10.00 

7.50 

6.00 


(42)     1,300.00  1,260.00 


(43) 
(44) 
(46) 
(46) 
f47) 
(48) 
(40) 
(50) 
(51) 


40.00 
2.00 
.04 
5.00 
5.70 
4.00 
4.70 
8.00 
6.50 


60.00 
3.00 
.06 
4.50 
5.30 
6.00 
6.50 
1.75 
3.00 


5.00 
7.00 
1.00 
1.00 

30.00 

10.00 

6.00 

4.00 

1,100.00 

30.00 
3.00 
.06 
4.00 
5.00 
6.00 
4.50 
,    1.50 

.  4.00 


6.50 

8.00 

1.00 

1.00 

25.00 

18.00 

9.00 

4.00 

1,500.00 

30.00 

2.00 

M 

4.00 

5.00 

6.00 

7.00 

3.U0 

5.00 

•     40 


6/9/47  • 

Owner  Taking  Bid«--Oue  Junm  24, 
2  P.  M. 

Stockpiling,  Etc. 

MODOC  COUNTY,  Calif.  About  1% 
miles  northwest  of  Adln  Summit 

Owner— State  of  California,  Division 
of  Highways,  F.  W.  Haselwood, 
dl<trlct  engineer,  Redding,  Calif. 

Plana  by  engineering  department  of 
owner. 

Furnish  and  stockpile  mineral  aggre- 
gate. 
The  work  Involves: 

(1)  700  tons  mineral  aggregate,  2-in. 
maximum; 

(2)  4000  tons  mineral  aggregate,   '/&- 
In.  maximum. 

Specifications  obtainable  from  tJie 
above  office. 

«/»/'*'^  «        .         *.«^ 

Owner  Taking    Bids— Due  June  11,  2 

p.  M. — Bidders  Figuring 
Road  Repairs;  Spec.  18494 
YERBA  BUENA  ISLAND,  San  Fran- 
cisco,  Calif.    U.    S.    Naval   StaUon. 

Treasure  Island.  „  ^,. 

Owner— 12th    Naval    District,    Public 

Works    Department,    Room     A-109, 

Federal  Office  Bldg.,  Civic  Center, 

San  Francisco,  Calif. 
Plans  by  owner. 
Miscellaneous     repairs    over    certain. 

worn   portions   of  roadways. 

Specifications  obtainable  from  the 
Public  Works  Department,  Design 
Division,  Room  A-110,  Federal  Office 
Bldg.,  Civic  Center,  San  Francisco, 
Calif.,  upon  deposit  of  check  or  postal  < 
money  order  for  $10,  payable  to  the 
Chief  of  Bureau  of  Yards  and  Docks, 

Following   contractors   have   taken 
out  plans: 

Charles  L.  Harney,  575  Berry  St., 
San  Francisco,  Calif.  ^^  „    ,    ^ 

Fay   Improvement  Co..  760  Market 
St.,  San  Francisco,  Calif. 

Eaton    &    Smith,  715    Ocean    Ave., 
San  Francisco,  Calif. 
Lee  J.  ImmeU  Box  176,  San  Pablo, 

Calif.  

6/9/47  ^        .  ;^   *0 

Owner  Taking  Bids— Due  Jun«  11, 
2  p.  M.— Bidders  Figuring 

Repaying   Road   Area;   Spec.  18480 

OAKLAND,  Calif.,  Alameda  County. 
Bldg.  No.  310,  Naval  Medical  Sup- 
ply  Depot. 

Owner— 12th  Naval  District,  Public 
Works  Department,  Room  A-109, 
Federal  Office  Bldg.,  Civic  Center, 
San   Francisco,  Calif. 

Plans  ty  owner. 

Repavlng  road  area  surroiindlng 
Bldg.  No.  310,  Including  regrading, 
paving  and  repairs  to  roadway 
areas,  leveling  of  existing  railroad 

tracks.  , ,      ,  ^^ 

Specifications  obtainable  from  the 
Public  Works  Department,  Design 
Division,  Room  A-119.  Federal  Office 
BlUg.,  Civic  Center,  San  Francisco, 
Calif.',  upon  deposit  of  check  or  postal 
money  order  for  $10.  payable  to  the 
Chief  of  Bureau  of  Yards  and  Docks. 

Following  contractors  have  taken 
out  plans:  „ 

A.  D.  Schader,  144  Spear  St.,  San 
Francisco.  Calif. 

Eaton  &  Smith,  715  Ocean  Ave.,  San 
Francisco.  Calif. 

Charles  L.  Harney,  575  Berry  St, 
San  Sranclsco,  Calif. 

Lee  J.  Immel.  Box  175,  San  Pablo, 

Rausome  Co.,  4030  Hollls,  Emery- 
ville, Calif.  ,,     ,    ^ 

F»iy  Improvement  Co..  760  Market 
St,  San  Francisco,  Calif. 

"  •     40 


S«Hal  04-208-47-91 

OAKLAND  ARMY  BASE,  Calif.,  Ala- 
meda County.  Wharf  Area. 

Owner — San  Francisco  Corps  of  En- 
gineers, War  Department,  74  New 
Montgomery  St,  San  Francisco, 
Calif. 

Plans  by  owner. 
Bids  win  be  taken  as  follows: 

(1)  automatic  sprinkler  systems: 

(a)  lump  sum,  in  shed  No.  6; 

(b)  lump  sum.  In  shed  No.  6; 

(c)  lump  sum,  in  shed  No.  6-A; 

(d)  lump  sum,  in  shed  No.  7i 

(e)  lump  sum  in  Bldg.  No.  T-99; 

(f)  lump  sum,  in  Bldg.  No.  T-116; 

(g)  lump  sum,  in  Bldg.  No.  T-120^ 
(h)  lump  sum,  In  Bldg.  No.  166; 

(2)  water  supply  mains  : 

(a)  3000    lln.    ft.    8-ln,  cast    Iron 
pipe,  burled ; 

(b)  420  lln.  ft  8-ln.  cast  iron  pipe, 
suspended ; 

(c)  260  lln.  ft.  6-In.  cast  iron  pipe, 
buried; 

(d)  60  lin.  ft  4-in.  cast  iron  pipe, 
buried; 

(e)  4  each  8- in.  gate  valves  with 
metal  box; 

(f)  3  each  6-in.  gate  valves  with 
metal  box; 

(g)  1   each    6-ln.   gate  valve,   re- 
move and  reset  only; 

(h)  1    each   4-in.    gate   valve  OS 

and  Y  in  concrete  box; 
(1)   2   each   6-in,  gate  valves  OS 

and  Y  in  concrete  box; 
(])    3   each   8-in.   gate  valves  OS 

and  Y  in  concrete  box; 
(k)  8   each  8-in.   gate  valves  OS 

and  Y  in  deck  with  MH  cover; 
(I)    8    each    8-in.    post    indicator 

valve  with  guard  posts; 
(m)  1    each    6-in.   post    indicator 

valve  with  guard  posts; 
(n)  220  lin.   ft   16- In.  CMP  under 

railroaA  track. 
Specifications   obtainable  from  the 
above  office. 


RECORDED 
NOTICES 


BUILDING  PERMITS 


Applications 


SAN    FRANCISCO 


6/9/47  *1 

Owner  Taking  Bids— Due  June  17, 
2  P.   M. 

Extension  of  Fire  Alarm  Systems 
Serial  04-203-47-92 

OAKLAND  ARMY  BASE,  Calif.,  Ala- 
meda County. 

Owner — San  FraJicisco  District  Corps 
of  Engineers,  War  Department  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 

Extension    of    existing    watch    report 
and  fire  alarm  systems  to  include 
automatic  waterflow  alarms  In  the 
following  buildings: 
(1)    transit  shed   No.  5,    (2)    transit 

shed    No.    6;    (3)    classification   shed 

No.  6-A;   (4)  transit  shed  No.  7;   (5) 

building  No.    T-99;    (6)    building   No. 

T-116;    (7)    building    No.    T-120;    (8) 

building  No.  165;  (9)  warehouses  Nos. 

T-802  to  T-808,  inclusive. 

Specifications  obtainable  from  the 

above  office. 


ALTER  flats,  »3000;  N  30th  St  180 
W  Dolores;  owner,  Mrs  M  Caffe- 
ratta,  1779  Dolores  St;  contractor, 
Pearson  &.  Johnson. 

ALTER  office  bldg.  $5000;  620  Mar- 
ket St;  owner,  Crocker  Estate  Co, 
660  Market  St;  contractor,  Dinwid- 
dle Constr  Co. 

ALTER  offices,  $4500 ;  2037  Irving  St ; 
owner,  M  Carella,  190  Borlca  St; 
contractor,  C  A  Frandsen ;  plans 
by  Hellman  &  Pollack. 

ALTER  dwelling,   |3000;   2264   Hyde; 

owner,  Mrs  L  A  Norrls,  prem;  con- 
tractor,   Jacks   &   Irvine. 

ALTER  dwelling,  $1411;  1130  Mar- 
ket St ;  owner,  Theo  Subble,  prem ; 
contractor,   Ira   W  Coburn. 

DWELLINGS,  three  l-story  fr,  $7000 
each ;  S  Gaven  175,  200,  225  W  Mer- 
rill ;  owner  and  builder,  Frank  Fer- 
rando,   5095  Mission   S^. 

ALTER  photo  studio,  $3000;  8002 
Montgomery  St;  owner,  -as  Law- 
rence, 431  Jackson  St ;  contractor, 
Myron  A  Johnson. 


er,  W  E  Benton,  1206  Johnson,  Red- 
wood City. 
STORAGE  BLDG,  $3,000:  1452  Bay- 
shore  Blvd;  owner,  H  Beeger, 
prem;  builder,  B  L  Osborne,  4265 
Jefferson,   Redwood   City. 

BELMONT 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


-Due  June  16 


6/9/47 

Owner  Taking   Bid 

Surfacing 

PLACER  COUNTY.  Calif.  Road  con- 
necting Highway  40  with  back  road 
via  Welmnr. 

Owner — County  of  Placer,  John  A. 
Shields,  county  engineer.  Court- 
house.  Auburn,  Calif. 

Plans  by  engineering  department  of 
owner. 

1.4  miles  surfacing.  16-ft.  width  pav- 
ing. 
Specifications   obtainable  from   the 

above  office. 


fl/9/47  *1 

Owner  Taking  Bids— Due  Juno  17, 
2  P.  M. 

Automatic  Sprinkler  System* 
Serial   No.  04-203-47-90 

OAKLAND  ARMY  BASE,  Calif.,  Ala- 
meda County.  Warehouse  Area. 

Owner— San  Francisco  District  Corps 
of  Engineers.  War  Department  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  owner. 
The  work  Involves : 

(1)  automatic  sprinkler  systems: 

(a)  lump  sum,  in  Bldg.  No,  T-802 ; 

(b)  lump  sum.  In  Bldg.  No.  T-80S; 

(d)  lump  sum.  In  Bldg.  No.  T-804; 
(d>  lump  sum,  in  Bldg.  No.  805; 

(e)  lump  sum  in  Bldg.  No.  806; 

(f)  lump  sum.  In  Bldg.  No.  807; 

(g)  lump  sum.  In  Bldg.  No.  T-808; 

(2)  water  supply: 

(a)  1850  lln.  ft  8-ln.  cast  Iron 
pipe; 

(b)  36  each  valves  boxes  with  8- 
In.  OS  and  Y  valve  and  con- 
nection to  main. 

Alternate  A 
(2c)  substitute    valve   box   with    two 
8-ln.  OS  and  Y  valves  and  two 
connections  to  plain  In  place  of 
two  valve  boxes  containing  one 
8-ln.    OS    and   Y    valve  and    one 
connection  to  main  (Item  2-b). 
Specifications   obtainable  from  the 
above  office. 


INSTALL  metal  sign,  $850;  SW  Cor 
S<"ott  and  Post ;  owner,  Meliiman, 
prem ;  contractor,  Brumfield  Elec 
Sign  Co,  965  Folsom  St. 

DWELLING,  l-story  frame.  $7000; 
N  Sweeney  St  250  W  Merrill;  own- 
er and  builder,  Frank  Ferrando, 
.■^95  Mission  St. 

REF'AIR  fire  damage,  $1200;  1076 
Golden  Gate  Ave;  owner,  Harry 
Levlson,  3045  Jackson  St;  con- 
tractor. S  &  Q  Constr  Co,  15  Sut- 
ter gt. 

REMODEL,  $1000;  1122  Guerrero  St; 
owner  and  contractor,  Samuel  Pos- 
tU,  premises. 

DIVERT  seepage  water  to  sewer. 
$1000;  595  Potrero;  owner.  John 
Kostouros,  prem;  contractor,  Fran- 
cis   Kenlaon,    9    Lexington    St. 

STUCCO  front,  $500;  1533  9th  Ave; 
owner,  A  W  Franklin,  prem ;  con- 
tractor. Myron  A  Johnson,  321 
Foerster  St. 

SIGN,  neon.  $750:  546  Geary  Street; 
owner.  Mariolas,  prem ;  contractor, 
Brumfield  Elec  Sign  Co.,  965  Fol- 
som St 

SIGN,  neon,  $750;  5234  Mission  S^t ; 
owner,  S  F  Glass  Co,  prem;  con- 
tractor, Brumfield  Elec  Sign  Co, 
965   Folsom   St. 


DWELLING,  $12,000;  Por  Lot  Pull- 
man Props,  Belllmont  No  2;  own- 
er and  builder,  R  Bradley,  726  Ala- 
meda,  Belmont. 

DWELLING,  $11,000;  Lot  11.  Blk 
60,  Belmont  Country  Club:  own- 
er and  builder,  R  A  Flnkhelnea, 
2110    Pullman,    Belmont 

DWELLING,  $8,000;  Lot  23.  Blk  54, 
Belle  Monti  Country  Club;  owner 
and  builder,  B  O  Wamhln,  2701 
Ponce  Ave,   Belmont. 

DWELLING,  $8500;  Lot  29-30,  Blk 
28,  BelmontI;  owner  and  builder, 
J  J  Egll.  2800  Ponce  Ave,  Belmont 

DWELLINGS,  (9)  $8,000  each;  var- 
ious locations  Belmont  Park;  own- 
er and  builder,  C  D  Cunningham, 
1   Devonshire  Blvd,   San  Carlos, 


BERKELEY 


SHEET  METAL  Shop,  $3000;  823 
Oilman;  owner  and  builder,  G  P 
Thompson,  811   54th  St,  Oakland. 

GARAGE,  $500;  21  Parnassus;  own- 
er, John  J  Johnson.  2451  Le  Conte ; 
contractor,  Dacy  Co,  2148  Center 
St;  plans  by  Chet  Young. 

DWELLING,  5-room,  $8500;  21  Par- 
nassus; owner,  John  J  Johnson, 
2451  Le  Conte;  contractor,  Dacy 
Constr   Co,    2148   Center   St 

ALTER,  $2000;  811  Carlton;  owner, 
H  C  Macualey  Fdry,  prem ;  con- 
tractor, G  S  Tandy  &  Son,  '^425 
Colusa  Ave,  Richmond. 

ALTER  recreation  hall.  $2500;  811 
Carlton ;  owner,  H  C  Macualey 
Constr  Co,  811  Carlton ;  contrac- 
tor, O  S  Tandy  &  Son,  5425  Colusa, 
Richmond. 


OAKLAND 


REDWOOD  COITY 


41 


4i— GAS,  WATER  AND  OIL 
PIPE  UNES 


6/9/47  41 

Owner  Taking  Bid* — Due  June  17, 

2  P.  M. 
Automatic  Sprinkler  Systems; 


6/9/47 
Contract   Awarded 

Sprinkler    System  Cost   tS2.985.20 

PRESIDIO    OF    SAN    FRANCISCO. 

Calif.   Letterman   General   Hospital 

Owner — Post    Engineer,    Presidio    of 

San    Francisco. 
Inntailatlon    of    automatic    sprinkler 
system.    Serial    No.    04-142-47-38 
Contractor — Grinnell   Co.,   of  the    Pa- 
cific,  601    Brannan    St.,    San    Fran- 
oisoo,    Calif.  ^ 

Other    bids    were:  ' 

Geo.   M.    Robinson  it  Company,   490 
5th    St.,    San    Francisco,    $69,386. 

Hastorf  &   Nettles,   San   Francisco, 
$62,299. 

Rockwood  Sprinkler  Co.,  San  Fran- 
Cisco,  Calif..  $71,325. 

Herman     l.jtwMon    Co..    San    Fran- 
cisco,  Calif.,   $7.^,987. 


DWELLING.  $6000  Vaiota  Park.  Blk 
248;  owner  and  builder,  C  H  Carl- 
son,  1436  Vaiota  Rd,  Redwood  City. 

DWELLINGS,  (5)  $8,000  each;  Var- 
ious locations  In  Oak  Knoll  Man- 
or; owner  and  builder.  David 
Holder,  1719  Whipple,  Redwood 
Cltv. 

DWELLING.  $11,900  Lot  9.  Des  J-ar- 
dln  Park;  owner  and  builder.  Dei- 
mar  B  Fish,-  Taft  St,  Redwood 
City. 

DWELLING.  $8,000;  Lot  2.  Eagle 
Hill  Villa  Tract;  owner  and  build- 
er,   L  T  White.   511    Ave   Del   Oro. 

DWELLING,  $10,000;  Lot  16,  Blk  7. 
New  High  Schot)!  Acres ;  owner,  A 
Simoni.  536  St  Francis,  Redwood 
City;  builder,  R  Allesandrl,  San 
Oftrlos. 

ADDITION,  $500;  1112  Fay  St;  own- 
er and  builder,  W  R  Stevens,  prem. 

STORAGE  BIJXJ.  $600;  127  "D"  St; 
owner  and  iiullder,  W  J  Benton, 
prem. 

DWELLING.  .'.O-OOO;  Lot  7.  Blk  46. 
Redwood  Highlands;  owner  and 
builder.  H  H  Welner,  114  Myrtle. 
Redwood  City. 

DWELLING.  $3500;  Lot  7,  Blk  10: 
New  High  School  Acres:  owner 
and  builder.  F  E  Stofft,  540  Sap- 
phire,   Redwood    City. 

ADDITION,  $500;  207  Poplar;  own- 
er and  builder.  N  H  Hodgson,  prem. 

DWELLING.  $7,000;  Por  Lot  18, 
Blk  18.  E^agle  Hill  Addn ;  owner 
and  builder.  Carl  Wldlner,  567 
Madison.  Redwood  City. 

DWELLING.  $8,000;  Ptn  Lots  10-11. 
Blk  1,  Relse  gub;  owner  and  bulld- 


ADDN.  $500;  1923  62nd  Ave;  owner, 
George  Wright,  premises ;  contrac- 
tor, George  Cantrell,  1509  Union 
St,  Alameda. 

ALTER  and  repair,  $1050;  148  Moss 
Ave ;  owner,  Mrs  T  M  Donnelly, 
756  60th  St;  contractor,  Charles 
Somers  &  Son,  671  23rd  St. 

STORE  and  apts,  2-story.  $23,500; 
2079-85  Mtn  Blvd;  owner,  C  Z 
Blake,  683  Miramar  Ave;  contrac- 
tor, J  D  Andrewson,  485  Stow. 

ADDITION,  $1800;  3614  Balfour  St; 
owner,  Dr  Bebe  Patton,  premises; 
contractor,  Oakland  Constr  Co, 
1051  19th  Ave. 

ALTERATIONS,  $1800;  896  22nd  St; 
owner.  Challenge  Creamery,  prem ; 
contractor,  J  L  Center,  523  23rd  St. 

ADDN,  $1000;  5576  Glenbrook  Dr; 
owner,  R  Hoyt,  premises ;  contrac- 
tor,  Stolte,   Inc,  8451   San   Leandro. 

ALTER,  $5000;  1448  Franklin  St; 
owner.  Operating  Eng  Local,  1448 
Franklin  gt ;  contractor,  Stolte,  Inc 
8451  San  Leandro  St. 

ALTER,  $1000;  10217  Edes  Avenue; 
owner  and  contractor,  Joe  Whit- 
more,  premises. 

DWELLING,  l-story  5-room.  .55540; 
8402  Krause  Ave;  owner  and  con- 
tractor, Daniel  Seher,  2380  73rd 
Avenue. 

ADDN,  $950;  10915  Bancroft  Ave; 
owner,  Mrs  H  Brown,  prem;  con- 
tractor, P  G  WlUlam.s.  2525  East 
28th  St. 

ADDN,  $2000;  4805  Fairfax  Avenue; 
owner  n.nd  builder,  E  T  Manning, 
premis';s. 


Completion  Notices 


GEORGE  M.  PHILPOTT  CO. 

tryoRf  bet.  9»b  and  10th  St»..  S.  F. 


COMPRESSORS 

PUMPS 
CONCRETE  IREAKERS 

RENTAL   SERVICE 

Drill   St*«l    •    Gods    •    V.t«lft 

Wir*  Rep*  Olid  Pitting* 

toil  ft  Roll«r  Morliigs 

SAN  PRANCISCO 

HEmiock  5475 
OAKLAND 

HUmboldt  USA 


WE  SPRAY 
WATERPROOF  PAINT 

AlMmlNMni  Sproy  for  industrial 
Roofs  oad  Sidowoils 
Hydrozo  waterproof  paint  sprayed 
on  bricic,  concrete,  tile,  stucco, 
stone  masonry.  Hydroio  prevents 
curling  and  cracking  of  wood  shin- 
gles. All  colors,  including  clear, 
available. 

C.  E.  &  S.  Compony 

2342  Gront  Stroot 
■•rkoloy  Phono  IE  3204 


SAN      MATEO     COUNTY 

Recorded  Completed 

June  2.  1947- -LOT  7,  BLK  57, 
BELLE  HAVEN  Sub  No  2.  Mar- 
garet   M    Ryerson    to    whom    It 

may    concern    .June    2,    1947 

June     2,     1947— LOT     13,     BLK     44. 


LYON    4    HOAG    Sub,    Burllng- 
ame.  Melvln  O  Bredeson  to  whom 

It       may   concern   May  25,   1947 

June  2.  1947-LOT  1.  BLK  1.  Woos- 
TER,  WHITTON  &  Montgomery 
Sub.    Ernest    D'Amlco    to    wliom 

It   may   concern   May   li,   ^v^i 

June  2.  1947— LOT  23,  BLK  5, 
REDWOOD  MANOR.  M  J  King, 

Inc  to  whom  it  may  <;0""™      -  7 

May  28,   1947 

.-une  3.  1947-l6t  17^  HILLS- 
BOROUGH MANOR.  Geo  L 
Camp,  et  ux  to  W  O  Nicholaldes 

A.  Son  J""«  2,   1947 

Ju*ne^  3,  i947-LOT  8.  BLK  7, 
SWIFT  TRACT,  Belmont.  Ken- 
neth Gould,  et  ux  to  cardinal 
Constructors  .  il^^LrPwM 

June  3.  1947-212  "B"  St,  TOWN 
Of  BADEN,  South  San  Fran- 
cisco.  Daniel  E  Edwin    et  ux  to 

W  P  McCauley  May  28,  lyn 

June  3,  1947-LOT  2,  BLK  14, 
WHITE  OAKS  No  2.  Harry  Ut- 
tlefalr,  et  ux  to  Rene  Johnson 

May    27,    1947 

June  3.  i947~Por  LOT  11.  BLK  8, 
.•505  FRIENDLY  ACRES.  P-ablo 
Esplndola,    et    ux    to    whom    It 

may  concern   June  2,   1947 

June  3.  1947-LOT  1  through  IL 
BLK  4;  Tract  572  PACIFIC 
MAKfOR.  Pacific  Development  to 
Peninsula  Home  Bldrs.  June  2,  1947 
June  3.  1947— LOT  10.  BLK  15,  San 
MATEO  KNOLLS.  Peninsula 
Home    Bldrs,    V)    whom    It    may 

concern    ""une    2,    1947 

June  3,  1947-LOTS  26,  27  and  28, 
BLOCK  26,  BELLE  AIR  PARK, 
San  Bruno.  Harold  H  Price,  et 
ux  to  Irving  Caster  June  2,  1947 
June  3,  1947— LOT  24,  BLK  3, 
NORTH  REDWOOD.  Bay  Cent-, 
er  Sales  Co,  Inc  to  whom  It  may 

concern     Maq     28,     1947 

June  3,  1947— LOT  8,  BLK  20,  BAY- 
WOOD  KNOLLS,  No  3.  Thomas 
J   Martin,   to  T   J   Martin  .. 

June  3,  1947— LOT  4  to  29  incl,  BLK 
4  HOMEVIEW  BELMONT. 
Grand    Homes,    Inc    to   Wm    Sp>- 

vock  June    2.    1947 

June  3.  1947— LOT  23,  BLK  60. 
WHITE  OAKS  No  4.  Anton  M 
Severdla,   et    ux   to   W  A  Worth. 

...June    3,    1947 

June'37i947— NW  Por  LOT  1,  BLK 
4,  WOODACRE  KNOLLS.  Har- 
old E   Brown,  et   ux   to  whom   It 

may  concern  May  20,  1947 

June  3,  1947-LOT  8,  BLK  11. 
WHITE  OAKS,  Sub  3.  Harry  E 
Dyck,    et    ux    to    whom    It    may 

concern     May    30.     1947 

June  3,  1947— LOT  10.  BLK  5, 
BELMONT  PARK.  Economy 
Bldrs  to  Stolte,  Inc  ..  June  2,  1947 
June  3,  1947— E  50  ft,  LOT  5.  Bi-K 
14,  PALO  ALTO  Park.  A  G  Fryk- 
man   to  whom  it   may   concern... 

Mav    27,    1947 

June  4,  1947— LOT29,  30,  31,  Blk 
30.  LOT  9.  BLK  22.  LOT  7. 
BLK  17,  LOT  18.  BLK  26;  Ncw- 
bHdge  Park.  Bay  District  Bldrs, 
Inc    to   whom    It    may    concern  .. 

June    3,    1947 

June  4^  1947— LOT  10.  13,  14.  15. 
16.  17.  BLK  5:  LOT  8  &  20.BLK 
4;  LOT  9  &  10,  BLK  3:  Garden 
Terraces.  Herman  Chrlstensen 
to    whom    It    may    concern    •    ;- 

„ June    3,    1947 

Jun"r4."l947— LOT  141.  THE  WIL- 
LOWS. Floyd  Lowe,  et  al  to  Bar- 
rett  A   Hilp    June   2,    1947 

June  4.  1947— LOT  14.  BLK  5, 
STANFORD  GARDENS.  Floyd 
Lowe,    et    ux    to    Sunllte    Homes, 

Inc        June    2,    1947 

.Tune  4,  1947— LOT  5,  BLK  3.  MEN- 
LO  OAKS.  Daniel  J  Gagllanl, 
et  ux  to  Richard  Delucchl  A  Co.. 

Mav   26,    1947 

June  4.  1947— LOT  10  A  11.  BLK 
27.  VISTA  GRANDE.  Sterling 
Bldg  Co  to  whom  It  may  con- 
cern   'une    2.    1947 

June  4.  1947  —  UNDERGROUND 
CONDUITS  In  San  Bruno  &  So 
San  Francisco.  Pac  Tel  A  Tel  Co 
to   F  R   Archibald  June   2.    1947 

June  4.  1947— LOT  25.  Br>K  300. 
HIGHLANDS  OF  EMERALD 
Lake.   Wallace   A  Allgrove.   et  al 


O'NEILL   LUMBER   CO. 

Distributors  of   West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1999  Bvau  Af. 
San  Franciaco,  Calif, 
fibofia:  OArfiald  9U0 


.   .  .   YARDS    AT   .  .  . 

755   County   Road 

San    Carloi,   Calif. 

Phnnr:    9kn   Carlo*   204 1   M 


507   Bonanza    Ruad 

Lai   Vacaa,    Nrv^da 

Pkune:   Ljs  Vena*    1344 


"For  a  Square  Deal  Call  O'Neiir 


PALACE  HARDWARE  CO. 

Announces  the 

CONTRACT  HARDWARE   DIVISIOH 

and 

BUILDING  SPECIALTIES  DIVISION 

IS  NOW  LOCATED  AT 

17  BLUXOME  STREET         SAN  FRANCISCO  7 

SUHcr  6060 

BHildcrs'  Hordwore  •   Contractors'  Supplies 

Overhead  Garage  Door  Hardware 

Berry  Aluminum  Garage  Doors 


MONDAY.  JUNE  9.  1947 


DAILY     PACIFIC    BUILDER 
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to  whom  it  may  concern  

May  24   ,1947 

June  4,  1947— LOT  31,  BLK  67, 
MILLBRAE  HIGHLANDS.  Al- 
bln  C  Lindgren,  el  al  to  whom  It 
may  concern    June  4,   1947 

June  4,  1947— NE  30  ft  LOT  26, 
BLK  7,  &  NE  15  ft  of  SW  30  fl 
LOT  26,  BLK  8.  Blossom  Heath 
Manor.  John  Riley,  et  ux  to  Wil- 
fred N  May  June  3,  1947 

June  4,  1947— LOT  44,  BLK  1,  560 
SUBURBAN  PARK;  Lot  32,  Blk 
4,    Suburban    Park.    H   J    Dunlap 

to  whom  It  may  concern 

May     28,     1947 

June  2,  1947— LOT  4,  BLK  29 
NEWBRIDGE  PARK  tJo  2.  D 
W  Moses  to  whom  It  may  con- 
cern     May   28.   1947 

June  4.  1947— LOT  13.  BLOCK  46. 
LYON  &  HOAG  Sub.  Ward 
Tucker,  et  al  to  whom  It  may 
concern     May    29,    1947 

June  4,  1947— LOT  7,  BLK  5,  White 
OAKS  TRACT.  Ward  Tucker,  et 
al  to  whom  it  may  concern 

• " June    3,     1947 

June  3.  1947— LOT  23,  BLK  60 
WHITE  OAKS  No  4.  Anton  M 
Severdia,  et  al  to  W  A  Worth..  . 

, • June     3,     1947 

Juoe  3,  1947— LOT  17,  18,  19  &  20. 
BLK  8,  SEQUOIA  "TRACT. 
Chas  L  Schroyer.  et  ux  to  Paul 
Eaton    May    29,    1947 

CONTRA    COSTA    COUNTY 

Recorded  Completed 

May  29,  1947— LOT  Ih,  BLK  "V", 
BERKELEY  WOODS  Addition, 
near  El  Cerrito.  George  T  Hem- 
meter.  to  Associated  Builders... 
May    27,     1947 

May    29,     1947— LOT    217,     SANTA 
RITA   ACRES,    Unit   No   4,   near 
Richmond.    Arthur    Proerer    to 
whom  it  may  concern  May  23,  1947 

May  29,  1947— Lot  33  &  Por  LOTS 
32  &  34,  BLK  26,  Richmond  An- 
nex, Richmond.  John  G  Mclntier 

to  whom  it  may  concern  

May    21,    1947 

May  29,  1947— Por  LOT  11,  BLK 
23,  BOULEVARD  GARDENS, 
El  Cerrito.  Wlnthrop  E  Ferguson 
to   G  D  Gaeta    May   26,    1947 

May  29.  1947— I/)lo  33  &  34,  BLK 
29,  RICHMOND  ANNEX,  Rich- 
mond.  Thomas   Benassi,   et  al   to 

Mira   Vlata    Builders.    Inc    

- May  23.   1947 

May  29,  1947— Por  LOT  122,  SAN 
PABLO  Rancho,  near  Richmond. 

R  E  Tatro  to  Super  Builders 

May    27,     1947 

May    29,    1947— LOT    13,    DIABLO 
VISTA,    Walnut    Creek.    John    S 
Wilkinson  to  James  E  Fuller  . 
May    21,     1947 

May    29,    1947— LOT    25,    MORAGA 
DEL  REY,  Unit  No  1,  near  Orin- 
da.    E    McDRaniels    to    whom    it 
.      may  concern  May  27,  1947 

June  2,  1947— Fior  8/W  »4,  Sec  8, 
Twp  2  N,  R  1  E,  near  Pitts- 
burg. Sal  P  Enea  to  whom  it 
may  concern  May  28,  1947 

June  2,  1947— LOT  43,  &  Por  LOT 
44.  BLK  31,  NORTH  BERKE- 
LEY Terrace,  El  Cerrito.  Wal- 
ter G  Payne  to  whom  it  may 
concern    Mav  24,  1947 

June  2.  1947— LOT  39,  BLK  23, 
NORTH  BERKELEY  Terrace, 
El  Cerrito.  Rowland  E  Meadows 
to   Noble  F  Justice    ...May  29,   1947 

June    2,     1947— LOT     4,     ALMOND 

Supplies  Show  Gain 

(Continued  from  Column  One) 

April,  1947,  over  March,  1947, 
retail  saleM  up  13  per  cent. 

Following    is   the   breakdown    of 
group   divi.sions — all    retail   sales: 
L.umDer-building  materials  dealers: 

April,  1947,  over  April,  1946,  up 
21  per  cent. 

First  four  months,  1947,  over 
first  four  months,  1946,  up  20  per 
cent. 

April,    1947,    over    March,    1947, 
up  13  per  cent. 
Paint,  glass,  wallpaper 

April,  1947,  over  April,  1946,  up 
11  per  cent. 

First  four  months,  1947,  over 
first  four  months,  1946,  up  16  per 
cent. 

April,  1947,  over  March,  1947,  up 
17  per  cent. 

Heating-plumbing  equipment  deal- 
ers: 

April,  1947,  over  April,  1946,  up 
2,3  per  cent. 

First  four  months,  1947,  over 
first  four  months,  1946,  up  35  per 
cent. 

April,  1947,  compared  with  Mar., 
1947,  down  five  per  cent. 
Hardware  stores: 

April.  1947,  over  April,  1946,  up 
16  per  cent. 

First  four  months,  1947,  over 
first  four  months,  1946,  up  16  per 
cent. 

April,  1047,  over  March,  19.47, 
un  14  per  cent. 


PIPE 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 

and  manifolda 

Writ*  fr   Prie** 

Pacific  Pipe  Cp. 

160  Spear  St^  San  Frapcisco 


PARXC,  near  Concord.  Lee  L  Bu- 
walda  to  whom  it  may  concern 
May  26,   1947 


8ANTA  CLARA  COUNTY 


Recorded  Accepted 

J*une  2,  1947— LOTS  104,  105,  113, 
and  118,  Tract  303  Pleasant  Ridge 
Manor.  San  Jose  Bldg  Co,  391 
Sutter  St,  San  Francisco,  to  J  D 
O'Connor May  29.  1947 

June  2,  1947— NE  COR  LOVELL 
and  Crockett  Ave,  Smith  Dist, 
Campbell,  etc.  Henry  H  Unruh, 
Lovell   and   Crockett   Ave,   Smith 

District,    Campbell    to    Self , 

May  26,    1947 

June  2,  1947— LOT  38  Tract  No 
147.  East  Gate  Park  Unit  No  1. 
H  Walters,  17  N  2nd  Street,  San 
Jose,   to  Self May  26.  1947 

June  2,  1947— LOT  2  Tract  383, 
Clark  Ave  Tract.  Carl  S  Vella, 
2159  27th  Ave,  San  Francisco,  to 
whom  it  may  concern.. ..June  2,  1947 

June  2,  1947— LOT  8  Tract  225,  El 
Solyo  Tract.  Douglas  P  Kline, 
1585  Santa  Maria  Ave,  San  Jose, 
to  Self May  28.  1947 

J\ine  2,  1947— PTN  LOT  18  map  of 
the  Boulevard  Tract,  and  right 
of  way.  Lenus  Hedin,  820  Villa 
Ave,  San  Jose,  and  Roy  R  Patch - 
en,  et  ux,  1616  Fine  St,  Napa,  to 
Roy  R  Patchen  and  Lenus  He- 
din    

June  2,  1947— LOT  41  flat  of  the 
Subdiv  of  Thomson  Tract,  San 
Jose.     Theodore     S     Kirkpatrick, 

45  N  Ist  St,  San  Jose,  to  Self 

June    2,    1947 

June  2,  1947— PTN  of  tract  of  land 
designed  as  "John  Franklin"  on 
map  Willow  Glen  Villa  Tract  4. 
Y  Archibald,  76  N  1st  St,  San 
Jose  to  A  G  Lantz Mav  28,  1947 

June  2,  1947— LOT  16  Block  10, 
Evergreen  Park,  Mayfleld,  city 
of  Palo  Alto.  A  G  Frvkman,  291 
Willow  St,  North  Palo  Alto  to 
Self Mav  24,   1947 

June  2,  1947— LOT  4  Tract  258 
Western  Manor.  Richard  E  Ry- 
an,  Route   5   Box   462,    San   Jose, 

to  John   Den  Beeman   &  Son 

j^fi^y  28,    1947 

J^ne  2,  1947— LOTS  14  and  41,  Tct 
No  332  Lansford  Tract.  George 
S  Kocher,  1740  Park  Avenue,  San 

Jose,  to  whom  it  may  concern 

May  27,   1947 

June  2,  1947— LOT  102,  Tract  No 
267  Bablum  Gardens.  Robert  M 
and  Norma  L  Farrand,  Campbell, 
to  B  J  Leider May  29,  1947 

June  2,  1947— LOT  3  Tract  No  387 
Pala  Rancho.  Joseph  M  and 
Myrtle  M  Gagliardi,  to  Gagliardi 
Bros May   27,    1947 

June  2,  1947— LOT  27,  Tract  287, 
Ellen  Acres.  Andre  A  Plrvul, 
720  Normandy  Drive,  to  whom  it 
may  concern June  2,  1947 

June  2,  1947— LOT  2.  Tract  387. 
Pala  Rancho.  Jos  M  and  Myrtle 
M  Gagliardi  to  Gagliardi  Bros  ... 
- May  26,   1947 

June  2,  1947— LOT  25,  Tract  No  258 
Western  Manor.  Robert  W  and 
Lois  E  Gustavson,  444  E  Santa 
Clara  St,  San  Jose,  to  John  Den- 
Beeman   &    Son May   29,   1947 

J^ine  2,  1947  LClr  32,  Narvaez  Rch 
Tract.  Martin  E  and  Beatrice 
G  Walters,  532  Athol  Ave,  Oak- 
land,  to  Claude  E  Jorgensen 

May  29,   1947 

June  2,  1947— FTN  LOT  1"  Blk  8 
N  R  1  W  .town  of  Santa  Clara. 
Geo   R  and   EUsa   A  Casselberry 

to  whom  it  may  concern 

May  29,   1947 

8AN    FRANCISCO 


Recorded  Accepted 

May  18.  1947— SE  18th  STREET  & 
B  Folsom.  Green  Glen  Dairy  to 
Gene  Compton  Corp May  18,  1947 

June  2,  1947— SE  BALBOA  ST  and 
26th  Ave:  E  Balboa  26-1  Eatit 
24th    Ave.     United    Constr   Co   to 

whom  it  may  concern. 

June    2.    1947 

June  6,  1947— 1S5-1S9  NEY  Street. 
EOS  Constr  Co  to  whom  it  may 
concern June  6,  1947 

June  3.  1947— LOTS  44  and  45  Blk 
14,  Crocker  Bay  Shore  Tct.  Fred 
and  Louise  Rader  to  Roy  A  Jones 

Mav  29.   1947 

June  5,  1947  —  LOT  46  Block  14, 
Crocker  Bay  Shore  Tract.  Hollls 
and    Olive    Courtney    to    Roy    A 


Jones May  29.  1947 


ALAMEDA  COUNTY 


Recorded  Accepted 

June  5,  1947— LOT  8  BLOCK  B. 
Tract  721,  Eden  Twp.  Dale  E 
Patterson  to  whom  it  may  con- 
cern  May    28,    1947 

June  5,  1947— LOT  2878,  Piedmont 
Pines,  Oakland.    Harold  E  Bailey 

to    Brass    Hyland   Constr   Co 

May   27.   1947 

June  5,  1947— LOTS  45  and  46  Blk 
10.  Map  No  4,  Regents  Park,  Al- 
bemy.     Helen    L,    James    W    and 

Irene  S  Combs  to  Bert  Dawe 

Mav  29    1947 

June  6.  1947-420  HAMPTON  RD. 
Hayward.  Antone  and  Margaret 
Salel  to  Home  Roofing  &  Mod- 
emlring  Co June  5,  1947 

June  6,  1947— LOTS  7.  9,  12  and  14 
Blk  1,  Tract  771,  Eden  Twp.  C 
H  McEntyre  to  whom  It  may 
concern June  3,  1947 

June  5,  1947— PTN  BLK  258,  map 
Boardman's  of  Oakland  and  vi- 
cinity. Marjorie  J  Steffensen  to 
Owens  A  Hamilton J\ine  5.  1947 

June  5,  1947—838-40-42-44  ADAMS 
St.  Albany.   George  R  McNutt  to 

whom    it   may    concern 

June    4,    1947 

Liens  Filed 


CONTRA    COSTA    COUNTY 


Recorded  Amount 

Mav    29.    1947— LOT    1,    BLK     "H". 

BROADWAY     ADDITION,     San 

Pablo.     Richmond     Plumbing     & 

Heating   Co,    vs   M   C   Jewett.   et 

at     .„ $453.25 

June  2,  1947— LOT  72,  HACIEN- 
DAS Del  ORINDA,  Unit  No  8, 
Orlnda.  Orinda  Construction  vs 
Frank   L  Zorxio,  et  al   1116.62 


SAN  FRANCISCO 


SAN  MATEO  COUNTY 


Recorded  Amount 

June  3,  1947— LOT  11  &  12.  BLK  16. 
2nd  Add'n  to  HUNTINGTON 
PARK.  John  R  Davis  vs  John  L 
Stelner     * $275.00 

J^me  3.  1947— LOT  7  &  8.  BLK  16. 
2nd  Add'n  to  HUNTINGTON 
PARK.  John  R  Davis  vs  Arthur 
A   Guenther.    et   al   $235.00 

June  4.  1947— Por  LOT  18.  BLK  2, 
PARTRIDGE  SUB.  E  J  Pilling 
dba  Palo  Alto  Tile  Co  vs  Cecil 
L    Thaute.    et   al    $176.20 

June  2.  1947— LOT  7,  A  Por  LOT 
6.  AMENDED  MAP,  Arden  Wood 
Atherton.  Wilfred  H  May  vs  Al- 
fa    W     Beam     $6,907.87 


CONTRA    COSTA    COUNTY 


Recorded  Amount 

May  31,  1947— LOT  24,  DIABLO 
VISTA,  Walnut  Creek  James  E 
Fuller  vs  Stephen  K  McGaffev, 
et    al    $2,420.24 

May  31,  1947— LOT  3,  DIABLO 
VISTA,  Walnut  Creek.  James  E 
Fuller  vs  R  C  Oingg,  Jr,  et  al  .. 
$2,000.00 

Mav  29,  1947— LOTS  1  A  2.  BLK 
••II".  BROADWAY  ADDITION": 
San  Pablo.  Richmond  Plumbing 
and  Heating  Co  vs  Alice  A  Jew- 
ett,   et    al    $435.25 

a 

SANTA  CLARA  COUNTY 


Recorded  Amount 

June  2,  1947— LOT  on  SW  line  of 
Senter  St,  starting  105  ft  feE  of 
Bay  St,  city  of  Mtn  View.  Leon- 
ard D  Hazen  vs  Amulfo  A  Mon- 

tano     $197.77 

June  2.  1947— LOT  8,  Tract  No  30 
Dalma  Tract.  L  E  Garcia  vs 
Earl  J  and  Agnes  L  Sharp     $104.80 


ALAMEDA  COUNTY 


Recorded  Amount 
June  5,  1947—1012  E  14th  STREET. 
Oakland.  J'udson  -  Pacific  -  Mur- 
phy Corp  vs  Paul  A  and  Ber- 
nice  M  Craig.  C  F  Murray.  F'ente- 
costal  Tabernacle  &  Globe  Con- 
struction   Company    $1,992.00 

June  5.  1947—1425  BRUSH  Street. 
Oakland.  F  A  Grunert  vs  A  Stef- 
fensen and  Marjorit  J  Steffen- 
sen     $860.00 


Release  of  Liens 


SAN    MATEO    COUNTY 


Recorded  Amount 

June   3.    1947— For  LOT   1.   TOYON 

KNOLLS.    H   V   Cowan 
Jun   4.   1947— Por  LOT   18.   BLK   24. 
OAK    PARK.    Pacific   Mfg  Co  vs 
Alfred   W    Laurie,    et   al    $644.66 


The  ORIGINAL  Pre-seaied  Insulated  Pipe 


Por   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


Trade  Mark  Reg.  U.  8.  intent  Omc« 


OURANf  INSULATED  PIPE  COMPANY 


RUNNYMEDE    ST. 


fALO   ALTO     CAL 


DMrlbaf94  fy 

NEIL  H.  PETERSON  COMPANY 

11  If  FOLSOM  STIEET  SAN  MtANCISCO  S.  CAUP. 

fkos*  UNdarklll  MSO 
Washington,  Orsgen  and  TMTftery  Southern   California t 

..  H.  LaSoSS? COMPANY  «'*«'-••"  ^  •^."J":   '"" 
7a  Vin.  ttrot  ^  ^""•'^  "' ^■^. 

toattio  1,  Waohlngton  Pf»ono    RIohmend   CSIt 

Phano  KLIIott  OtSO  197t  South  Loo  Angoloa  St., 


Recorded  Amount 

May  28,  1947— NW  TAYLOR  ST 
and  Golden  Gate  Ave.  Rodunl- 
Becker  Co  to  Orpheum  Corp.. ..$4410 


ALAMEDA  COUNTY 


Recorded  Amount 
June  5,  1947— LOTS  1  and  2  Block 
2,  Barker  Tract,  Berkeley.  Assq- 
clated  Wood  Products  Co  to  Rus- 
sell C  and  Ethel  M  Patterson  .. 
$294.34 


Non-Responsibility 


SAN    FRANCISCO 


June  6,  1947— W  17th  AVE  404  S 
Kirkham.  Department  of  Vet- 
erana  Affairs  of  the  Stat«  of  Cal- 
ifornia as  to  improvements  on 
property. 


ALAMEDA  COUNTY 


June  5,  1947— LOTS   10  and  11  and 
ptn    Lot  9   Blk   175,   Kellersberger's 
map    of    Oakland.     Herman    and 
Hilda    Schwartz   as    to   Improve- 
ments  on    property. 

June  5,'  1947—2607  CYPRESS  ST. 
Oakland.  Harry  F  Rath  Jen  and 
Hubert  D  Dlllaha,  Harry  F  Rath- 
Jen  Co  as  to  Improvements  on 
property. 

June  6,  1947— LOT  204,  map  Saint 
James  Wood,  Plpdmont  and  Oak- 
land. W  Stuart  and  Elenor  V 
Davis  as  to  Improvements  on 
property. 


Plumbing  Permits 


OAKLAND 


Plumber,  J  A  FbjcIo;  owner,  S 
Parson ;  10  fixtures ;  3  gas ;  17 
water;    1087    Ardmore    Rd. 

(Plumber,  Morrill;  owner,  Chapln : 
6  fixtures;  3  gas;  12  water;  2831 
Buena    Vista. 

Plumber,  Morrill ;  owner,  Geo  Cal- 
der;  17  fixtures-  12  gas;  34  water; 
354    Narwlck. 


Plumber,  Morrill;  owner,  J  W 
Barnes;  8  fixtures;  3  gas;  10  water; 
8  Rydal   Ct. 

Plumber,  Morrill;  owner,  Carrie 
Davis;  5  gas;  1020  Broadway. 

Plumber,  Finzel;  owner,  Alameda 
Homes:  8  fixtures;  6  gas;  ?n  wa- 
ter;   9935   37   A   gt. 

Plumber,  Finzel;  owner,  Alamoda 
Homes;  8  flxture.s;  6  gas;  20  water; 
Alameda   Home.s. 

Plumber,  Finzel ;  owner,  Alameda 
Homes;  8  fixtures;  6  gas;  20  water; 
9915  17  A  St. 

Plumber,  Finzel ;  owner,  Alameda 
Homes;  8  fixturen';  6  gas;  20  water; 
9907  9  A  St. 

Plumber,  Finzel;  owner,  Alameda 
Homes:  8  fixtures;  3  gas;  11  water; 
10400  Voltaire.  f 

Plumber.  Finzel ;  owner,  Alameda 
Homes;  5  fixtures;  3  gas;  11  water; 
976  70th  Ave. 

Plumber,  Flnael ;  owner,  Alameda 
Homes;  5  fixtures;  3  gas;  11  water; 
10406    Voltaire. 

Plumber,  J  Zamarelll;  owner,  Dr 
Guthrldge;  4  fixtures;  0  g»s;  4  wa- 
ter;   1800    10»th    Ave. 

Plumber,  J  Zamarelll;  owner,  N  M 
Freeborn;  8  fixtures;  3  gas;  16  wa- 
ter;   6968    Colton. 

Plumber,  Morrill;  owner,  Lyon; 
7  fixtures:  0  gas;  18  water;  5001 
Grove. 

Plumber.  Wm  Christy;  owner, 
Chas  Ryeschaaet;  5  fixtures;  3  gas; 
12    water;    9615   Burr. 

Plumber.  C  W  Knight;  owner.  Pac 
Broadcasting;  2  fixtures;  0  gas;  2 
water;    6170   Grizzly   Peak. 

Plumber.  R  J  Bonettl ;  owner.  J 
Hazelton:   1   fixture;  329  13th   St. 

Plumber.  Wm  J  Saoza ;  owner. 
Robert  uanet;  2  fixtures;  0  gas:  2 
water;  902   72nd   Ave. 

Plumber,  H  B  Chinn ;  owner,  D 
Tezak:  1  fixture;  0  gas;  1  water; 
228  Rextius. 

Plumber,  H  F  Buckman;  owner,  A 
Cray;  2  fixfures;  0  gas;  6  water; 
6876   Vallejo. 

Plumber.  H  F  Buckman ;  owner,  T  , 
Polus;   1   fixture;   5398  Bryant. 

Plumber.  L  Doell ;  owner,  Wil- 
liams; 7  fixtures;  0  gas;  8  water; 
441    Lee. 

Plumber,  M  F  Avllla:  owner,  A 
ShIUs:  3  fixtures;  0  gas;  5  water; 
1821    MacArthur. 

Plumbor.    Paddy   Bruno;   owner,    F 


a; 


FOR   SALE 

TIMBERS,  wallboards.  plumbinf 
pipe,  raiHwork,  and  other  build- 
ing materials.  SALE  PRICES. 
Large  stoeka  of  "hard  to  get" 
items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2800  Third  St.  —  VA  lencia  4977 


National  Expansion  Joint  Co. 

Maa«#«ef«rer  oacf  DItfrlbiitor 
Plllll  lOARD  —  PILT-SIDED  ASPHALT  AND 
RIOWOOO   EXPANSION   JOINT   PILLIRS 

DMrlbHtor 
MARVIL-KOTI— Ceacrefa  Cariag  Cempeuad 
SEAI.Z— ExpoasioR  Jelaf  Seoliag  CeaipoMad 

Complht  with  Federal  SpeeiAeotioat  SS-F-336 

FOR    CONCRETE     CONSTRUCTION 
333  Sevaatk  Street         Uaderlilll  7172        Soa  Proaeitce  3.  Calif. 


Over  4000  Tons — Various  S/zes 

PIPE  and  TUBING 

Sixes  Vt"  to  40".  lightweight,  stondord.  X  beovy 
oMd  XX  Heavv,  including  W,  V4".  1'*.  IV4*'.  IV2''. 
and  2"  Block  and  Galvonlxed.  Odd  sixei  our 
speciolty.    Big  stock  of  VALVES  AND  FITTINGS. 

300,000  Pf.  6"  L/ghfwefght  P/po 


NEW  STEEL  iUILDINOS  2S'  1  BO' 
PLUMIING  SUPPLIES   •    PIRE  HOSi 
PENCE  POSTS   •   CLOTHES  POLES  ' 
STEEL  PLATES.  EARS,   •   OTHER  ITEMS 
WE  iUY.  SELL.  RENT.  EXCHANaS 


Const  ruction.  Mining, 
Industrial     Equipment 

Air  Compressors,  AC  ond  DC  Generotors.  Light 
Plants.  Cranes.  Shovels,  Draglines.  Pumps,  Pneu- 
matic  Tools.  Electric  Tools.  Hand  Tools,  Motors, 
Switches.  Hoists.  Winches,  Kitchen  Equioment. 
Welding  Equipment,  Torches.  Tips.  Rods,  Welding 
Machines.  Wire  Rope,  Wire  Rope  Accessories, 
Flexible  Shafting,  Hot  Water  Heaters,  Hi-Speed 
Drills,  Reamers. 

Wrtt9,  W/re  or  Phono 

LAWRENCE  PIPE  CO. 

5030  Long  Beach  Ave.  Phone  Kimball  1234 

Los  Angeles  11.  Calif. 

Yord  No.  2:  Lynwood  Road  &  Alameda  St. 


[\\ 


PAGES 


DAILY    PACIFIC    BUILDER 


MONDAY.  JUNE  9,  1947 


Joaeph  ;  3  flxture» ;  4240  Gregory. 

I-'lumber,  E  J  Harst;  owner,  Dr 
Leftwlch;  35  water;  338  Ward, 

Plumber,  E  B  Lawleao;  owner,  R 
Johnston-  9  fixtures;  2  ga.a;  16  wa- 
ter; 4«5  i'airmont. 

Plumber,  Morsony;  owner,  F  M 
Ball  Co;  1  gas;  5788  San  Lieandro. 

Plumber,  J  Li  Taneready ;  owner, 
C  Porep;  4  fixtures;  0  gas;  4  water; 
3334  Harrison. 

Plumber,  FInEel;  ownetf,  M  E 
Collins;  4  fixtures;  2  gas;  10  water; 
3033   Telegraph. 


Furnace  Permits 


OAKLAND 


10751  Pearmain ;  owner,  Alameda 
Homes;  dealer,  Atlas  Htg  &  Vent 
Co;  floor  furnace. 

2517  Church;  owner,  Dietz;  deal- 
er. The  Holland  Co;  floor. 

4116  Gregory;  owner.  Gabriel; 
dealer,   The  Holland   Co;  floor. 

6738  Colton;  owner,  C  B  Johnson; 
dealer,  Harer;  central  heat. 


Electrical  Permits 


8AN    FRANCISCO 

6995  SW  cor  44th  Ave  and  Lincoln 
Way;  owner,  Beloher;  contractor, 
Arc   Elect   Co;    temporary   saws. 

6996  132  Seal  Rock  Dr;  owner, 
Autog ;  contractor.  Arc  Elect  Co ; 
range. 

6997  329    Edinburgh     St;     owner. 


Starelll;   contractor.  Arc  Elect     Co; 
10  outlets;   12  plugs;   10  switches.       , 

6998  4043  Alemdny  Blvd ;  owner, 
Peterson;  contrattur,  Arc  Elect  Co; 
10  outlets;  12  plugs;  10  switches. 

6999  7000  4035  &  4027  Alemany 
Blvd-  owner.  Peterson;  contractor. 
Arc  Elect  Co;  10  outlets;  12  plugs/ 
10   switches. 

7001  323  Staples  Ave;  owner.  Dul- 
berg;  contractor.  Arc  Elect  Co;  10 
outlets:  10  plugs;  10  switches. 

7002  419  Garfield  St;  owner,  T  C 
Frank;  contractor.  Arc  Elect  Co;  8 
outlets;    10  plugs;    9  switches; 

7003  595  Orizaba  St;  owner.  T  C 
Frank;  contractor.  Arc  Elect  Co; 
8  outlets;    10   plugs;    9   switches. 

7004  -  7006  9-16  21  Garfield  St; 
owner,  T  C  Frank;  contractor.  Arc 
Elect  Co;  8  outlets;  10  plugs;  9 
switches. 

7007-  8  various  locations;  owner, 
;  contractor,  Scott  Sign  Ser- 
vice;  2  signs. 

7009  1100. Ortega  St;  owner,  Ran- 
ko;  contractor,  Star  Elect  Co;  rec- 
tify complaint 

7010  155  Retlro  Way;  owner,  Briggs 
contractor,  Star  Elect  Co;  2  outlets; 
7  plugs ;  3  switches. 

7011  109  N  Montgomery;  qfWner, 
Solomon ;  contractor.  Bay  Elect  Co ; 
3  outlets';  2  plugs;  alterations. 

7012  72  Erabarcadero;  ownr,  M 
Kwan  Fang;  contractor.  Liberty 
Elect  Co;   alterations. 

7013  1812  Divlsadero;. owner,  Tak- 
eshita;  contractor.  Liberty  Elect  Co; 
2  outlets;  2  plugs;  motors. 

7014  2330  Mission  St;  owner,  Kahn.s 
Dept  Store;  contractor,  Dowd-Seid 
Elect  Co;  2  outlets. 

7015  963   Harrison    St;  owner,  Cal 


CLASSIFIED  ADWERTISmC 

D«Mllia«  3  p.  m.  Day  B«tor«   loMrtion. 


Ra'M — 30c  Una;   29c  lin« 
i  or  mora  inaardon*. 
(Minimum  ordar  f2.) 

Phone  MArket  7110 


1—    MISCELLANEOUS 


What  U  YOUR  Pertonnd 
Problem? 

WE  Can  Sttrve  Yoa 

Western  Personnel  can  assist  you 
In  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job. 

W««tern  Personnel  will  thorough- 
ly screen  to  your  specifica- 
tion. 

Wsstsrn  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS  .  Director 

Twtuty  Yean  in  the  Building 

Induttry 

WESTERN  PERSONNEL 
SERVICE 

(AaaDcy) 

Formtrly  CUrieml  PUctmtnl  Burtsu 

Tacimlcsl  -  Prolaaalonal  •  Commatcial 

2C  O'FAKRELL  ST.  SUITE  902-3 

GAtfiaid  1617-161S 


MEN  AVAILABLE 

ENGINEERS.  C.E..  M.E.,  and  E.E. 
SUPTS.,   COMMERCIAL  and  IND. 
SUPTS.,  ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSMEN,    ALL   TYPES 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.   TIMEKEEPERS 
SALESMEN.    Building   Materials 
A  complete  library  of   capable  men 
to  choose  fronx 

CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


—TOWINQ    and    BARGE    WORK— 

Call   Bill   Atthcwe,   SU.   0543;   Pier  3 

(tf) 


1—    MISCELLANEOUS 


REPRESENTATION  of  factories 
manufacturing  industrial  and  con- 
struction items  being  sought  by  a 
group  of  men  experienced  in  con- 
tracting and  engineering  fields. 
NORTHERN  CALIFORNIA  terri- 
tories desired.  Box  63,  Daily  Pacific 
Builder.  (6/9) 

2—     HELP  WANTED 


DRAFTSMAN,  experienc«d  In  or- 
namental and  misc.  bronse  work  de- 
ta.iling  for  local  manufacturing  plant 
Reply  stating  experience,  age  and 
salary  expected.  Box  64,  c/o  Daily 
Pacific  Builder.  e/io 

DRAFTSMAN  WANTED.  Thor- 
oughly  familiar  with  road  work,  cross 
sectioning,  mass  diagrams  and  earth 
work  computations.  Work  located  at 
Redding,  Calif.  Barrett  &  Hilp,  918 
Harrison  8*..,  San  Francisco.  6/11 

4— EQUIPMENT  FOR  SALE 

'■  "■■    ■      -.■■'»-  — , 

DUMP  TRUCKS.  13  International 
Model  K-8.  «-wheel  drive  8-yd.  bodies, 
average  10  M  miles  on  each,  six  at 
S8,250,  seven  at  13.500.  Will  sell  sing- 
ly or  In  fleet  Call  McComish,  SUtter 
6228.  <6/9) 


6—MATERIALS  FOR  SALE 


STEEL 


SHEETS.  18  Range;  hot  rolled, 
nmooth  fini.sh,  20  ga.  cold  rolled, 
deep  drawing  quality,  fabri- 
cated to  your  requirements. 
PLATES.  3/16  and  heavier; 
structural  and  bar  size  angles, 
channrln.  flats,  rounds,  beams. 
Available  a.t  San  Francisco  Ware- 
house base  price.  F.O.B.  carrier, 
Oakland 

INDEPENDENT  IRON 
WORKS,  Inc. 

Kth  and  Pine  Sts.,  Oakland.  Cal. 

Phone:    TEmplebar  0160 


fr— MATERIALS  FOR  SALE 

— •~— — — —  ■  - —  -       •  -  -    ■  I 

TO  ALL  CONTRACTORS 
23  Ml -Gauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  sizes;  imme- 
diate delivery;  any  quantity.  Sub- 
stantial savings.  Hill  Corp.,  1  Drumm 
St.,  San  Francisco  11.  Phone  GA.  8196. 
_^___^_____ (6/lfii 

AVAIL.AB1,1L     trjH     IMMEDIATF 

DELIVERY,    a    limited    quantity    of 

26   -    gauge  corruKated    AlilTMINUM 

iHEETS,  Standard  dimension.  Phons 

£r.  Crandall.  SUtter  826<L  (tf ) 


PLYWOOD 

Mahogany,  Birch,  Fir 
Any  Size  and  Grade 

Thre«  Week/  Delirery 

Lumber 

Any  Size,  Kind  and  Grade 

Call  U»  for  Special  Boy* 

OAK  FLOORING 

ASSOCIATED 
CONTRACTORS'  SERVICE 

ll.'.l    Sutter   St.,    San    Francisco   « 
PRospect  4500  or  2800 


POSITIONS   OPEN 

* 

S-103-R— MB^HLu  DESIGNER  with 
at  least  10  years'  exper.  on  product 
design  and  automatic  tooling.  Salary 
open.  East  Bay. 

S -805  — DRAFTSMAN,  exper.  on 
architectural,  electrical,  atructL  or 
topographical  work.  $1.75-12.00  hour. 
Permanent.  San  Francisco. 


Corrugated  AI..UMINUM  SHEETS, 
19  gauge,  .036-ln.  45Hx96-in.  Alu- 
minum Products  Co..  3245  16th  Street. 
Phone  UNderhill  2166  or  SUtter  6700. 


IMMEDIATE  DELJVKRY  :  5/16-in. 
Plysoord  10c  ft ;  4x12  to  16  Fir  Plank- 
ing. 167.50  MBM.  Complete  stock  of 
Redwood.  LUMBER  TERMINAL 
CO..  2000  Evans  Ave. ;  VAlcncla  4100. 
(6/12) 

irOlTsRllYS 

No.  24-Ga..  24x132  inches,  painted. 
Can  aUo  b«  corrugataiL  Call  JUnlper 
«-0852.  «/U 


7— -EQUIPMENT  FOR  RENT 


Ford  THIX'K.  l^-ton  12-ft.  be.l 
LTTMBER  IIOLJ.ER.  side  winches 
Cull    TWInoBks   R1R1  'tf> 

"l^w  <5A«BnPTLLA.R  b-1.  wiin 
hydraulic  angledozer  and  double 
drum  Le  Toumeau  power  unit,  fully 
operated  and  maintained.  Phone  VA- 
lencia  6005.  tf 


MODEL  25  NORTHWEST  BACK- 
HOE  SHOVEL.  ROSENBERG  BROS. 
GRADING  CO.,  12  Oak  Grove  St., 
San  Francisco.  Phone  DO.  4790. 


12— FOR  SALE  OR  RENT 


INTERNATIONAL  T.D.  18  TRAC- 
TOR, 11-ft.  «-in.  Angledozer,  10-12 
yd.  Scraper.  Photl*  Jim  Chllcote  Rich- 
mond 7088  days.  2573  evenings  or  be- 
fore 8  a.  m.  Write  to  S  S.  23rd  St., 
Richmond,  Calif.  «/10 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Ageaey) 
Newton  D.  Cook.  Mgr. 

S7  POST  ST.  S.  p.  4 

GArfield  9248 


Leather     Jobbing     Inc;      contractor, 
Dowd-Seld  Elec  Co;  43 "outlets. 

7016  676  Geary  St ;  owner.  Tavern ; 
contractor,    Dowd-Seid ;    motors. 

7017  2601  03-05  Sacramento  St; 
owner,  Bourgounon ;  contractor. 
Dowd-Seid ;  repair  service  &  meter 
board. 

7018  2149  Steiner  St;  owner,  Bour- 
gounon ;  contractor,  Dowd-Seid ;  re- 
pair service  &  meter  board. 

7019-  649  25th  Ave;  owner,  Mrs  E 
Bowers;  contractor,  Dowd-Seld;  4 
plugs. 

7020  1076-78  G  G  Ave;  owner.  Lev- 
ison;  contractor,  Dowd-Seid;  2  out- 
lets ;  2  switches ;  repair  fire  damage. 

7021  450  Sutter;  owner  , ;  con- 
tractor, Central  Elect  Co;  alter  Rm 
No   550. 

7022  111  Farallones  Street;  owner. 

V ;  contractor.  Edw  R  Guff  in  ;   1 

outlet ;  8  plugs ;  4  switches. 

7023  131  S  Van  Ness;  owner,  Le 
Du  &  Ahonen;  contractor.  Atlas 
Elect  &  Eng  Co ;  2  plugs.  - 

7024  584  Turk  gt ;  owner.  Embas- 
sy Cocktail  Lounge;  contractor.  At- 
las Elect  &  Eng  Co;   range. 

7025  1628  Folsom  St;  owner,  FVo- 
gress  Glass  Co;  contractor,  Martinez 
Elect  Co ;  alterations. 

7026-27    various  locations;  owner,.. 

;  contractor,  Neon  Maint  Corp; 

2  signs. 

7028  2701  Mission  St;  owner.  Bank 
of  Amer;  contractor,  Pac  Elec  & 
Mech  Co;  82  outlets;  24  plugs;  mo- 
tors; 32  switches. 

7029  1940  Broadway;  owner.  Ros- 
ener;  contractor,  Pac  Elect  &  Mech; 
ranges. 

7030  2277  Jerrold  Ave ;  owner,  Lar- 
kin ;  contractor,  Pac  Elect  &  Mech 
Co ;   new   installation    . 

7031  433  Cortland  Ave;  owner, 
Bank  of  America ;  contractor,  Pac 
Elect  &  Mech ;  22  outlets ;  4  plugs ; 
motors ;   7  switches. 

7032  1555  Clement  St;  owner,  Rey- 
man ;  contractor,  Pac  Elect  &  Mech 
Co ;   motors. 

7033  62  W  portal;  owner,  Grund- 
wlck's;  contractor,  Pac  Elect  Const 
Co;  1  outlet;  motors. 

7034  43  Norfolk;,  owner.  Strong 
&  Ryan;  contractor.  Lynch  Elect  Co; 
1  outlet :  2  plugs ;  4  switches ;  over- 
head   service. 

7035  4218  3rd  Ave;  owner.  Flick 
Music  Co;   1  plug;  music  box 

7036  1023  Market  St;  owner : 

contractor,    Frank    J    Goodman ;    20 
outlets;    4  plugs. 

7037  3100  Mission  St;  owner  Serv- 
Sta;  contractor,  Frank' J  Goodman; 
1   outlet. 

7038  501  Monterey  Blvd;  owner, 
;  contractor,  Frank  J  Goodman  ; 

1   outlet. 

7039  1700   23rd   Ave;   owner ; 

contractor.   Frank  J  Goodman ;   tem- 
porary saws. 

7040  901    Clement   St;    owner. ; 

contractor,    F   J    Goodman ;    motors. 

7041-2      various    locations;    owner, 

contractor,     Hallhan     Neon 

Maint  Co;   sign. 

7043  268  Market;  owner.  Monson 
Bro.s;  contractor,  B  C  Van  Emon 
Blev'Co;    motors;    elev. 

7044  -  51  261.  265,  268.  273.  277, 
281,  283.  287  Hahn  St;  owner.  Arc 
Elect  Co ;  contractor.  Jorgenson ;  8 
outlets;    10   plugs;   8  switches. 

7052  E  250  S  Woodside  on  Idora; 
owner,  Campbell;  contractor.  Arc 
Elect   Co;   temporary   saws. 

7053-56     various    locations;    owner, 

;   contractor,   Wonderslte   Neon 

Prod  Co;  4  signs. 

7057  31st  Ave;  owner,  Lindsay; 
contractor,  Adam's  Elect  Co;  tem- 
porary saws. 

7058  Rivera  St ;  owner,  Superior 
BIdrs/  contractor,  Adams  Elect  Co; 
temporary  saws. 

7069  922  Capitol  Ave;  owner,  Calif 
Const  Co;  contractor,  Adams  Elect 
Co;  9  outlets ;_  4  branch  circuits;  9 
plugs ;   10  switches. 

7060  765  Market  St;  owner.  Cafe; 
contractor,  O'Keeffe,  'The  Fan  Man*; 
1  plug;  special  equipment. 

7061  '  17  Noe;  owner,  Nelson;  con- 
tractor, OKeeffe;  replace  rusted 
.service. 

7062  Van  Ness  A  Bush;  owner, 
James  Waters;  contractor,  O'Keeffe 
"The  Fnn   Man";   motors;  blower. 

7063  2779  16th  St;  owner.  Bakery; 
contractor.  Kuchel  -  Sievers  Elect 
Wks ;   motors. 

7064  71     Turk    St;    owner.    Tele- 


MICHANICAL  CONTIACTORS 

A  -  D  .  H  Co. 


SALiNAt 
P.  O.  ■•«  1411 

rken*  sei4 


CARMIL 
r.  O.  aea  If  71 
Ml»n*  S70 


graph     Press;     contractor,     Kuchel- 
Slevers  Elect  Wks-   motors. 


OAKLAND 


47727  10118  6th  Ave;  owner,  R  D 
Densmore ;  contractor,  Densmore ; 
overhead    service. 

477828  5576  Glenbrook;  owner.  R 
Hoyt ;  contractor,  Clifford  ;  outlets ; 
plugs. 

47729  4501  Pampas;  owner;  W 
Warren ;  contractor,  Clifford ;  fix- 
tures. 

47730  4501  Pampas;  owner,  W 
Warren;  contractor,  Clifford;  out- 
lets; plugs;  switches. 

47731  1660  E  14th  St;  owner,  Ort- 
low;  contractor,  C  A  Langlals;  out- 
lets ;   plugs ;    motors  ;    switches. 

47732  3838  E  14th  St;  owner,  C 
Kagee;   contractor,  Grosso;  sign. 

47733  5922  Camden  Ave;  owner, 
Vayssie :  contractor.  Havens  & 
Wade-   6  fixtures. 

47734  11830  Foothill  Blvd;  owner, 
uohn  Engels;  contractor,  Haynes; 
fixtures. 

47735  7879  Michigan;  owner,  L  O 
F'eterson;  contractor,  Haynes;  fix- 
tures. 

47738  1711  65th  Ave;  owner,  J  K 
Markos;  contractor,  Haynes;  fix- 
tures. 

47737  8114  Sunkist;  owner,  M  J 
Marquis;  contractor,  Haynes;  fix- 
tures. 

47738  E  14th  St  W  of  16th  Ave; 
owner,  G  E  Soule;  contractor, 
Haynes ;   outlets ;   plugs. 

47739  '  2207  Tiffin  Rd ;  owner,  Jas 
Ness ;    contractor,    Haynes ;    fixtures. 

47740  6332  34th  MacArthur;  own- 
er, L  W  Burnett;  contractoar,  Hay- 
nes ;  fixtures. 

47741  E  14th  E  of  25th  Ave;  own- 
er and  contractor,  Foster  &  Klelser; 
outlets ;  alterations ;  fixtures ;  switch- 
es. 

47742  E  14th  E  of  Miller;  owner 
and  contractor,  Foster  &  Klelser; 
outlets;  alterations;  fixtures,  and 
switches. 

47743  3256  E  14th  St;  owner,  Por- 
tugese Hall;  contractor,  Matson 
Elec  Equip;  outlets;  fixtures;  plugs; 
new    installation. 

47744  7529  Hlllmont;  owner,  Mell- 
nig;  contractor,  Collins;  fixtures. 

47745  108  23rd  and  MacArthur; 
owner.  Mirror  Mode;  contractor,  Col- 
lins;  fixtures. 

47746  1524  57th  Ave;  owner,  Hou- 
ser;  contractor,  Collins;  outlets;  al- 
terations ;    plugs ;    switches. 


Official  Proposak 


NOTICE    TO   CONTRACTORS 


Subject  to  conditions  prescribed  by 
the  undersigned,  sealed  bids  are  in- 
vited for  the  construction  of  approx- 
imately 1,950  feet  of  underground 
elfectric  ducts  and  manholes  in  the 
vicinity  of  Agricultural  Hall  on  the 
Berkeley  campus  of  the  University 
of  California.  Bids  will  be  received 
until  2:00  P.  M.,  June  10.  1947.  Plans, 
specifications  and  information  will 
be  available  at  the  cashier's  office, 
103  Administration  Building,  Univer- 
sity of  California,  Berkeley,  Califor- 
nia. A  deposit  of  ten  ($10.00)  dol- 
lars is  required  for  each  set  of  plans 
and  specifications  Isued.  Right  to 
reject  any  and  all  bids  is  reserved. 
Signed: 
THE  REGENTS   OF  THE 

UNIVERSITY  OF  CALIFORNIA 

(May  28.   29.  June  2.  3, 
4,    5,    6.    9.    10,    11,    1947) 


L&-3M— Erection  of  Steel  Tanks 


NOTICE  TO  CONTRACTORS 


trict.  are  referred  to  and  incorporated 
herein. 

Specifications  No.  Lfi  384  covering 
this  work  may  be  obtained  upon 
application  at  Room  406  of  the  office 

of  the  District.         

DANnBL  REiAD. 

Secretary. 
Oakland,  California, 
June  5,  1947 

(Dally  Pacific  Builder) 
(June  9.  1947) 


Construction  of  Boiler  House,  Heat- 
ing Plant  and  Distribution  System 
at  the  Nevada  State  Hospital  for 
Mental    Diseases,   near   Reno. 


NOTICE   TO   CONTRACTORS 


(1)  Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  Nevada 
State  Planning  Board,  Carson  City, 
Nevada,  until  11 :00  A.  M.  on  the  8th 
day  of  July,  1947,  for  the  construc- 
tion of  a  Boiler  House,  Heating  Plant 
and  Distribution  System  at  the  NA 
vada  State  Hospital  for  Mental  Di- 
seases, near  Reno,  Washoe  County, 
Nevada.  Such  sealed  proposals  as  are 
received  will  be  publicly  opened  and 
read  in  the  Chairman's  office,  State 
Highway  feullding,  Carson  City,  Ne- 
vada, at  the  above  hour  and  date. 

(2)  FVoposals  are  Invited  separate- 
ly on  the  following  portions  of  the 
work: 

Proposition  I :  Boiler  House  and 
General  Construction  work. 

Proposition  1 1 :  Heating  Plant  and 
Distribution    System. 

(3)  Prevailing  wage  rates  for  the 
Reno  area  shall  be  paid  for  all  class- 
ifications of  labor  as  required  by  the 
laws  of  the  State  of  Nevada. 

(4)  Plans  and  Specifications  may 
be  examinted  at  the  offices  of  the 
Nevada  State  Planning  Board,  Car- 
son City,  Nevada;  the  Associated 
General  Contractors,  CJolden  Hotel, 
Reno,  Nevada;  the  Associated  Gen- 
eral Contractors,  416  ^laron  Build- 
ing, San  Francisco,  California;  and 
may  be  examined  and  obtained  by 
bonlfide  bidders  on  prime  contract 
work  at  the  offices  of  Blan chard, 
Maher  &  Lockard,  Architects  and 
Engineers,  232  West  First  Street, 
Reno.  Nevada.  A  deposit  of  |25.00 
will  be  required  for  the  first  set  of 
plans  and  specifications  issued  to 
a  bonifide  bidder  and  a  deposit  of 
$20.00  for  each  additional  set  of 
plans  and  specifications  issued  to 
such  bidder.  Upon  the  return  of  the 
plans  and  specifications,  in  good  con- 
dition, to  the  office  of  the  Architect* 
and  Engineers,  the  $25.00  deposit 
on  the  first  set  will  be  returned  to 
the  bidder  and  $10.00  for  each  addi- 
tional set  will  be  returned  to  the 
bidder. 

(6)  Contractors  desiring  to  bid  09 
this  work  shall  be  contractors  li- 
censed under  the  Nevada  State  Con- 
tractor's Law.  and  shall  file  with 
the  State  Planning  Board  at  Car- 
son City.  Nevada,  a  complete  state- 
ment of  experience  and  financial 
condition  not  later  than  five  (6) 
days  prior  to  the  date  of  bid  open- 
ing. Reqeusts  for  plans  may  not  be 
made  later  than  two  (2)  days  prior 
to   the  date  of  bid   opening. 

(6)  The  right  is  reserved  to  reject 
any  or  all  proposals  or  to  accept  the 
proposal  or  combination  of  proposals 
which  is  deemed  by  the  State  Plan- 
ning Board  to  be  in  the  best  inter- 
ests of  the  State  of  Nevada. 

W    T.   HOLCOMB,  Chairman 

NEVADA  STATE  PLANNING 

BOARD 

Carson  City,  Nevada 

(Daily  Faciflc  Bulkier) 
(June  9,  16,  23,  30,  1947> 


Sealed  proposals  will  be  received 
at  the  office  of  the  Elast  Bay  Munici- 
pal Utility  District,  612  Sixteenth 
Street,  Oakland,  California,  until  6:30 
P.M.,  Wednesday,  June  18,  1947,  and 
will  at  that  hour  be  opened  and  read. 
for  the  erection  of  one  bolted  steel 
tank  having  a  capacity  of  100,000 
gallons  and  two  bolted  steel  tanks 
having  capacities  of  200.000  gallons 
each.  Erection  sites  are  all  in  Contra 
Costa   County. 

The  general  prevailing  rate  of  per 
diem  wages  in  the  locality  in  which 
the  work  is  to  be  performed,  for 
laborers  and  each  craft  or  type  of 
workman  and  mechanic  needed  to 
execute  the  contract,  and  the  general 
prevailing  rate  for  legal  holiday  and 
m-ertlme  work  specifically  set  forth 
in  the  plans  and  specifications  on 
file   with   the   Secretary  of  the  Dis- 


Immediate  Delirery 

BUDGIT 

ELECTRIC  HOISTS 
CAPACITIES 

H  to  2  Ton 

*ROUND* 

MONORAIL  SYSTEMS 

Cranes   -   Trolleys   -  Winches 
Bridge  Drives    -   Slinks,  Etc. 


Manufacturers— Olsiribulers 

ROUND  CALIF.  CHAIN  CO. 

Bayshore  Highway 

South  San  Francisco,  Calif. 

Phone  Delaware  7487 


TURNBUCKLES 
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FORGED 
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DELIVERY   FROM  STOCK 
•With  or  Without  Stub  Ends 
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PLANS  and 
Speculations 


The  Morton  Air  Academy,  near 
Blythe.  Riverside  County,  includ- 
ing an  adjoining  housing  project, 
will  be  converted  into  an  educa- 
tional dBtablishment  to  relieve  ov- 
ercrowded conditions  in  the  Blythe 
school  area. 

oOo 

Approximately  sixteen  struc- 
tures classified  as  surplus  war 
housing  will  be  offered  for  off-site 
removal  at  the  Gila  River  Reloca- 
tion Center,  Rivera,  Ariz.,  begin- 
ning Thursday,  June  12,  by  the 
bureau  of  land  management,  which 
acts  as  a  disposal  agency  for  the 
war  assets  administration. 
oOo 

Merced  may  hold  a  special  elec- 
tion to  vote  on  a  bond  issue  call- 
ing for  construction  of  an  under- 
Sass  at  both  the  Santa  Fe  and 
outfaem  Pacific  crossings,  reten- 
tion of  parking  meters,  and  switch- 
ing to  a  city  manager  form  of  mu- 
nicipal government. 
oOo 

Rec  bureau  oificials  say  they  ex- 

K:t  to  be  able  to  release  Millerton 
ke  water  fnto  the  first  71  miles 
of  the    156-mile    Friant-Kern    Ca- 
nal by  spring  of  1949. 
oOo 
Work  has  started  on  the  long- 
awaited  $972,000  electrification  plan 
for  the  Trinity  Riv^  vallev.  N««i^ 
ly  500  homes  in   northeast    Hum- 
boldt County  are  to  be  served. 
oOo 
Richard   A.   McGee,   state  direc- 
tor of  corrections,  has  recpmmend- 
ed  that  the  state  .<;elect  a  730-acre 
site  two  miles  south  of  Vacaville, 
for   construction    of   a    $7    million 
prison  medical  institution. 

oOo 
Shasta  Dam  of  the  Central  Val- 
ley Proiect  was  the  federal  recla- 
mation bureau's  third  largest  pow- 
er revenue  producer  last  year  with 
»  yield  of  $3,763,223  from  the  sale 
of  1,500,000,000  kilowatt  hours. 

oOo 
Kern  County  sujiervisors  yes- 
terday adopted  a  resolution  re- 
questing a  $1  million  federal  ap- 
propriation to  begin  work  on  the 
proposed   Isabella  Dam. 

cOo 
Paving  oi  the   entire  length   of 
Buena    Vista    Drive    and    Quinine 
Avenue  was  voiced  at  the   Pinole 
city  council  meeting  this  week. 

oOo 
The  assembly  has  passed  a  bill 
directing  the  state  finance  direc- 
tors to  sell  the  site  and  buildings 
of  the  Freano  State  College  and 
buy  a  new  location. 

oOo 
An  agreement  calling  for  one 
pay  boost  now  and  another  in  Oc- 
tober for  250  electricians  in  Prra- 
no,  Madera.  Kinga  and  Tulare 
Counties  was  announced  ypster- 
day.  T^e  men  will  receive  fl.'.20 
an  hour  as  of  April  1,  1417,  and 
$2.26  after  October  1,  1947. 

oOo 
Northern  California  projects  in- 
cluded in  a  tl  27.800,000  public 
works  program  submitted  to  con- 
gress by  the  navy  were:  Alameda 
Air  Station,  teat  cells  ^or  turbine 
engines;  Ammunition  Depot,  Mare 
Island,  vacuum  system  housing; 
Postgraduate  School,  Monterey; 
Radio  Station,  Skaggs  Island,  So- 
noma, addition  to  operations  build- 
ing; Supply  Annex,  Stockton,  ac- 
quire three  acres. 

-it 


AIA  TO  MEET  FRIDAY 
ON  BERKELEY  CAMPUS 

The  Northern  California  chap- 
ter of  American  Institute  of  Arch- 
itects will  meet  Friday,  June  13,  at 
5:45  p.  m.,  in  the  Faculty  Club  on 
University   of  California   campus. 

Following  a  dinner,  the  AIA  will 
hold  its  annual  meeting  with  stu- 
dents of  the  "Ark",  and  their  ex- 
hibit will  be  shown. 

Presentation  of  the  American 
Institute  of  Architects  medal  and 
other  awards  will  be  made. 


Australian  Company 
Producing  Mortarless 
Brick;  Saves  Labor 

WASHINGTON.— New  technical 
developments  in  the  building  mate- 
rials field  are  being  announced  al- 
most daily,  but  one  of  the  latest, 
with  a  more  practical  turn,  is  a 
"mortarless  brick"  which  originat- 
ed ;*rith  an  Australian  manufac- 
turer. 

Credence  is  lent  to  the  announce- 
ment by  a  review  of  the  new  prod- 
uct by  the  Department  of  Labor. 

Manufacturer  of  this  odd  prod- 
uct is  Hunter  Interlocking  Brick 
Company. 

Known  by  the  trade  name  "Hib- 
co  Block'',  the  unit  measures  12 
by  6  by  6  inches. 

According  to  the  Labor  Depart- 
ment description,  the  block  is  de- 
signed with  a  large  lug  on  the  un- 
derside, a  small  one  on  the  upper 
side,  and  lug  holes  at  each  end. 

A  structure  of  these  bricks  is 
made  by  putting  lugs  into  the  lug 
holes,  and  obvious  procedure  which 
B-mplifies  construction  by  this 
method.  The  lugs  are  said  to  de- 
viate slightly  from  the  perpendic- 
ular .so  that  when  a  section  of  a 
wall  is  completed,  none  but  the 
last  brick  can  be  removed.  This 
makes  it  possible  to  dismantle  an 
entire  structure  witho^it  damaging 
a  single,  brick. 

(This  is  not  unlike  the  principle 
involved  in  block  toys.) 

The  inventor  specifies  .sand  and 
cement  or  mining  slag  for  making 
the  bricks,  but  it  also  is  suggested 
that  if  this  form  can  be  handled 
economically  by  clay  plants,  it 
would  make  a  far  more  perfect 
wall  from  clay  material. 

Labor  says  that  with  this  type 
brick,  20-foot  unsupported  suspen- 
sions are  possible. 

One  of  the  nfost  important  fac- 
tors resulting  from  any  widespread 
adoption  of  this  building  principle, 
would  be  that  of  time-.saving  and 
labor-saving.  It  is  claimed  that  in 
an  eight-hour  day  an  unskilled  la- 
borer can  lay  14,400  of  these  bricks 
giying  800  square  yards  of  wall. 
The  ordinary  rate  is  about  600  con- 
ventional bricks,  making  15  square 
yards.  It  also  is  said  that  if  a 
home  owner  does  his  own  work 
(as  well  he  could  with  such  a  sim- 
ple process),  he  could  reduce  his 
brick  construction  costs  up  to  50 
per  cent  by  using  these  blocks. 

Besides  home  construction,  the 
bricks  are  said  to  be  suitable  for 
such  purposes  as  lining  tunnels, 
irrigation  channels,  building  farm 
silos,  and  a  host  of  other  uses. 


AGC  Joins  In  Move 
To  Force  Materials 
Prices,  Costs  Down 

Giving  new  impetus  to  the  drive 
to  check  the  inflation  in  home  and 
general  building  costs,  the  North- 
em  and  Central  California  chap- 
ters, Associated  General  Contrac- 
tors, Monday  announced  a  program 
to  stop  price  gouging  of  vital  ma- 
terials and  to  maintain  labor  costs 
on  an  even  keel. 

"Our  hundreds  of  members,"  de- 
clared T.  Y.  Johnston,  spokesman 
for  the  contractors  in  the  forty 
northern  California  counties,  have 
undertaken  an  analysis  of  prices 
of  lumber,  steel,  nails,  cement  and 
every  other  material  used  in  con- 
struction. It  is  our  aim  to  keep  the 
ultimate  Icosts  |of  homes,  office 
buildings,  bridges,  freeways  and 
industrial  plants  at  reasonable  fig- 
ures. 

"Simultaneously,  we  have  insist- 
ed that  wage  increases,  where  re- 
quired, shall  be  kept  in  line  with 
the  national  pattern  of  15  cents  an 
hour  for  the  members  of  the  build- 
ing trades  crafts, 

"Over  the  past  several  days  we 
have  signed  contracts  with  the  ce- 
ment finishers,  laborers,  operating 
engineers  and  teamsters  for  a 
$1.20  per  day  increase.  We  are  now 
awaiting  the  acceptance  bv  the 
crpeanters  of  a  slike  offer  of  $1,20 
per  day.  As  soon  as  the  carpen- 
ters concur  we  shall  be  able  to 
submit  bids  and  undertake  hun- 
jfr-^S  of  iniifidris  of  dollars  Worth 
of  construction. 

"The  carpenters  have  insisted  on 
a  $2  per  day  increasf.  We  feel 
that  this  amount  will  impose  heavy 
and  unfair  penalties  on  the  home 
buyer,  busine.ss  and  industry,  since 
they  ultimately  pay  the  bill.  The 
carpenters  of  a  like  offer  of  $1,20 
declined  to  arbitrate  the  issue.  We 
hope  this  problem  will  be  solved 
in  the  next  few  ddys  so  that  th? 
state  of  California  can  proceed  on 
the  most  active  building  program 
in  its  hi.Htory." 

Winfield  H.  Arala,  executive-sec- 
retary of  the  Northern  California 
chapter,  disclosed  Monday  that 
since  the  carpenters'  union  has  re- 
fused arbitration,  and  the  30-dav 
period  of  grace  for  negotiation  has 
expired,  the  old  agreement  "is 
out". 

Whether  or  not  there  would  be  a 
strike   by  the  carpenters  was  not 
known  late  Monday. 
# 


Oregon  Congressman  Urges  Central  Power 
Administration  for  Columbia  and  Tributaries 

WASHINGTON.— Representative  Angell  of  Oregon  this  week 
placed  himself  on  record  as  favoring  amended  legislation  that  would 
exclude  the  entire  Columbia  river  basin  from  War  Department  control 
of  power  generated   at   dams   constructed   by   the  army   engineers. 

At  the  same  time,  he  urged  the  creation  of  one  central  admin- 
istration  to  have  complete  control  of  the  distribution  of  power  from 
present  and  fature  dams  on  the  Columbia  River  and  its  tributaries^ 

In    his     statement    before     the  ♦ 
house  public  lands  committee,  the 


BUILDERS'  EXCHANGE 
GIVES  ITS  UNQUALIFIED 
ENDORSEMENT  TO  21 1 7 


The  California  State  Builders' 
Exchange  recently  gave  unquali- 
fied endorsement  to  A.  B,  2117, 
which  would  permit  private  archi- 
tects to  be  commissioned  to  do 
state  work. 

She  Exchange  represents  state 
organizations  of  master  painters, 
plumbers,  electrical  contractors 
and  sheetmetal  contractors,  the 
California  Council  of  Architects, 
several  chapters  of  the  Associated 
General  Contractors,  and  others. 

In  an  official  resolution,  it  was 
.stated  that  the  recruitment  pro- 
gram now  being  carried  on  by  rep- 
resentatives of  the  state  personnel 
board  and  the  Department  of  Pub- 
lic Works  "...  is  deemed  to 
be  ..ot  in  the  best  interests  of  this 
state  and  opposed  to  recognized 
practices  in  the  construction  in- 
dustry. 

Ernest  Bom,  San  Francisco  arch- 
itect, denounced  the  contemplated 
expansion  of  personnel  in  the«tate 
division  of  archit^ture  as  '^uite 
inconsistent  with  the  development 
of  basic  democratic  principle  of 
having  private  citizens  of  the  conn- 
try  do  the  principal  services  for 
it",  in  a  letter  to  Senator  Gerald 
J,  O'Gara  rec^^ntly. 


ATTEMPT  TO  FORCE 
VA  TO  ACCEPT  WAR 
HOSPITAL  FORESEEN 


WASHINGTON.  —  Storm  clouds 
may  be  approaching  over  the 
forthcoming  attempt  to  force  the 
Veterans  Administration  to  accept 
for  its  own  use  the  Schick  surplus 
.4rmy  hospital  at  Clinton,  Iowa. 

A  congressional  committee  has 
been  investigating  the  Clinton  in- 
stallation which  was  war-born.  Its 
imminent  report  is  said  to  re<'om- 
mend  that  VA  take  over  the  Schick 
buildingn  as  expansion  qf  its  own 
crowded  facilities  around  the  coun- 
try. 

VA  doesn't  want  to  do  this. 

First,  the  agency  fears  such  ac- 
tion would  create  a  precedent,  re- 
quiring similar  actions  in  the  fu- 
ture. 

Second,  and  perhans  more  im- 
portant, VA  believes  the  army  hos- 
pitals are  not  designed  suitably 
for  its  own  operations.  Architec- 
turally, VA  savs,  they  are  not 
readily  adaptable  to  purposes 
which  VA  medical  t/eatment  must 
serve. 


$942  MILLION  RECORD 

WASHTNliTON.  Nrw  ir.nstruc- 
tion  put  in  place  in  May  1947  to- 
taled $942  million,  a  gain  of  11.1 
per  cent  over  April,  the  construc- 
tion division,  Denartment  of  Com- 
merce, announced  today. 

The  May  figure  represented 
slightly  less  than  a  normal  sea- 
sonal rise  from  April  but  was  a 
gain  of  15.4  per  cent  over  May 
1946.  ' 


western  congressman  said  the  bill 
requiring    that    the    War    Depart- 
ment sell   the   power   at  the  dam 
would  lead  to  monopoly, 
'Is  Monopolistic' 
Rep.  Angell  said: 
"The  past  and  present  policy  of 
the   federal    government  is   0   dis- 
pose of  power  in  such  a  manner 
as    to    encourage    its    widespread 
use  and  to  prevent  its  monopoly. 

"The  sale  of  power  at  tne  bus 
bar  (a  power  installation  at  the 
dam)  is  utterly  inconsistent  with 
the  policy  determined  by  congress. 
"Limited  use  and  monopoly  are 
inherent  in  bus  bar  sales.  Only 
the  largest  privately-owned  utili- 
ties and  industrial  customers  can 
afford  to  make  the  heavy  invest- 
ment in  transmission  lines  and  fa- 
cilities which  will  permit  them  to 
connect  their  systems  and  plants 
with  the  dams.'^ 

He  told  the  committeemen  trtat 
bus  bar  sales  rates  should  be  low- 
er than  those  needed  if  transmis- 
sion lines  aj-e  constructed,  but  bus 
bar  sales,  he  claimed,  would  soon 
Eliminate  all  purchasers  but  a  few 
major  jjnvately  owned  utilities  and 
Industrial  con-siimers. 

Fights  Interest  Clause 
"The  government  would  have  no 
opportunity  to  sell  power  else- 
where,'" Angell  .«jaid.  "And  the  few 
monopolists  who  wee  able  to  take 
delivery  of  the  power  at  bus  bar 
would  dictate  the  price  they  would 
pay  for  power.  It  would  be  a  grei- 
vous  mistake,  from  the  standpoint 
of  management,  as  well  as  econ- 
omy, for  the  federal  government 
to  market  power  from  these  proj- 
ects or  attempt  to  do  so  through 
an  independent  system  while,  at 
the  same  time,  it  owned  and  main- 
tained the  Bonneville  network  of 
transmission  facilities  covering  the 
entire  area  that  would  be  served 
by  these  new  projects. 

At  the  same  time,  Renresenta- 
tive  Lemke  (Ind.)  said  he  would 
press  his  fight  against  legislation 
that  would  require  interest  pay- 
ments to  the  Treasury  on  money 
appropriated  for  reclamation  proj- 
ects including  power  units, 

Tho  congressman's  statement 
was  prompted  by  a  public  lands 
subcomniittee  vote  on  the  Rock- 
well bill  which  would  make  the 
interest  payments  mandatory.  At 
present,  an  interest  charge  levied 
against  the  power  appropriations 
is  used  to  help  repay  costs  or  ir- 
rigation  features  of   projects. 

Lemke  was  to  offer  substitute 
legislation  for  the  Rockwell  bill 
and  said  he  was  ready  to  carry  his 
fight  to  the  full  committee  if  nec- 
essary. 

Exempts  Flood  Features 
The  Indian  congressman's  alter- 
native plan  would  provide  for  in- 
terest charges  to  be  divertod  for 
repayment  purposes  as  is  now  the 
case,  unless  congress  should  order 
otherwise  within  sixty  days  after 
a  project  proposal  is  submitted  to 
it.  TTie  substitute  compromise  pro- 
posal also  would  relieve  reclama- 
tion project  water  users  from  re- 
paying money  snent  fnr  recros- 
tional,  flood  control  and  wildlife 
conservation  features  of  a  proj- 
ect. 


June  Is  Spending 
Deadline  for  Ail 
Government  Agencies 

WASHINGTON.  —  This  is  the 
"season"  when  the  various  gov- 
ernment agenies  and  departments 
are  hustling  to  obligate  any  funds 
they  might  have  remaining  in 
their  respective  budgets.  The  idea 
is  to  close  the  fiscal  year  (June  30) 
without  any  balance  of  money  ap- 
propriated from  congress  for  the 
fiscal  year  just  closing. 

Much  of  this  late  expenditure 
is  going  for  a  variety  of  construc- 
tion projects.  Army  and  navy  are 
the  heaviest  spends  in  this  cate- 
gory with  the  wind  up  disburse- 
ments of  each  expected  to  go  well 
into  the  millions  in  their  various 
construction  activities. 

At  this  time  ^f  year — fiscal  year 
— it  is  not  unusual  for  either  of 
the  military  branches  to  announce 
contract  awards  running  into  the 
hundreds  of  thousands  of  dollars 
individually. 

Other  agencies  are  active,  but 
not  on  such  a  grand  scale.  Federal 
works,  for  instance,  winds  up  the 
fiscal  year  with  virtually  all  of  ita 
appropriated  funds  allocated  or 
spent. 

•AFL  CALUNG  FORTH    - 
UNDUE  PRESSURE  ON 
LABOR  LEGISLATION* 


WASHINGTON.  —  Senator  Wm. 
F.  Knowland  of  California,  this 
week  made  public  a  letter  he  said 
was  wrritfen  by  American  Federa- 
tion of  Labor  officials  of  Califor- 
nia in  an  effort  to  influence  him  to 
sustain  a  Presidential  veto  of  the 
labor  bill. 

Read  to  the  senate,  the  letter 
urged  union  members  to  "forward 
to  Senator  Knowland  a  sufficient 
number  of  telegrams,  letters  and 
telephone  calls"  to  gain  his  vote 
against  the  bill. 

President  Truman,  in  a  pre.^s 
conference  earlier  thin  week,  would 
give  no  indication  of  his  action,  de- 
termined or  otherwise,  on  the  labor 
legislation.  "I  must  get  the  bill 
and  analyze  it  first,"  he  said.  "Then 
I  will  act  as  soon  as  I  can."  This 
would  indicate  he  will  not  let  it 
become  law  by  his  ignoring  it. 

FHA  INSURANCE  OKAYED 
FOR  SANTA  MONICA  JOB 


'HOUSING  KEPT  ALIVE 
FOR  ELECTION  ISSUE' 


INDIANAPOLIS  —The  admin- 
istration's legislative  tacticians  are 
pounding  away  desperately  to  keep 
housing  and  rent  control  an  emer- 
gency issue  in  tho  roming  presi- 
dential elections,  Calvin  K.  Snyder, 
secretary  of  the  realtors'  Wash- 
ington committpo  of  the  Nationnl 
Association  of  Resl  Estate  Boards, 
told  the  Indianapolis  Real  Estate 
Board  at  a  luricheon  m#*eting  to- 
day. 


LOS  ANGELES,.— Approval  of 
a  10-unit  rental  housing  project  in 
Santa  Monica  was  announced  to- 
day by  District  Director  John  E. 
McGovem  of  the  Los  Angeles  of- 
fice of  the  federal  housing  admin- 
istration. 

The  Len  Building  and  Realty 
Company  will  build  the  project  in 
Santa  Monica,  south  of  Pice,  and 
east  of  Lincoln  Blvd.  It  will  be 
financed  by  Banker's  Life  Com- 
pany, Bevorly  Hills,  with  a  mort- 
gage of  $04,800  to  be  insured  by 
FHA  under  Title  VI  of  the  Nation- 
al Housing  Act.  All  ten  units  will 
be  4%  rooms. 

* 

EAST  BAY  ARCHTfECrS 
MEET  NEXT  WEDNESDAY 

The  East  Bay  Architects  will 
hold  their  last  dinner  meeting  be- 
fore fall  on  Wednesday,  at  fl:.30 
p.m.,  at  the  Roma  Restaurant,  5036 
Telegraph  Avenue,  in  Oakland. 

The  evening  will  be  spent  in- 
formally. There  will  be  one  guest 
speaker.  Edwin  M.  Wetmore,  safe- 
ty engineer,  formerlv  with  the  Key 
.*=lystem,  who  will  deliver  a  hum- 
orous lecture. 
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E.  11th  and  MacArthur  St«. 
Owner— Christ  Farakea,  400  W.   10th 

St.,  Tracy.  Calif. 

Engineer— S.  M.  McGaw,  426  Lexing- 
ton Ave.,  Stockton,  Calif. 

Brick  construction. 
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Low  and  Only  Bidder*— Juno  4— 

Contract  Awarded 
Store  Building  Cost  121,300 


PALO  ALTO,  Calif.,  Santa  Clara  Co. 
Menalto  St 

Owner  — Ooorge  Wagner,  c/o  archi- 
tect. 

Architect— Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  San  Joao, 
Calif. 

Reinforced  concrete,  four-atory,  ateel 
sash,  plate  glass,  tile  work. 

Contractor— E.  A.  Hathaway  A  Co^ 
1275    Gien    EyHe    Ave.,    San    Joae, 


SUB  -  BIDS  WANTED 


n 


Calif..  12130a 

Other  bidder*  were: 

Heple  Construction  Co.,  San  Jo«e, 
Calif..  |21,»80. 

Nichols  -  White,  Inc.,  Palo  Alto, 
Calif.,  approximately  $26,000. 


Qeneral  oontraotor*  d**lrlng  *ub-bld*  on  any  Job  are  Invited  to  msk*  known 
their  requirement*   In  thi*   column.    Thoro  I*   no   ohargo   for  thi*   *orvlc* 

Kiarin'eF'Irornen's  Memo'rlal~Offlce~Bidg.,  8.  F.;    Bids  due  June  10,  2  P.  MT 
Erl>entraut  &  Summers,  600  Pennsylvania  St..  San  UYanclsco  (AT  2420) 
tsl.  a.  McKlttrtck  Co.,  610  16th   St.,  Oakland    Cl'Win  Oaks  SOTO) 
Haas  ft  Rothchlld.  326  Merchants  Exchange  Widg.,  S.  F.   (EXbrook  1205) 
central  California  Constr.  Co.,  Inc.,  116  Erie   at.,   S.  F.    (HEmlock  7826) 
feier  Sartorlo,  262  Clementina  St..   gian  Kranclsco    (OArfleld   »317) 
Barrett  &  Hllp,  918  Heirrison   St.,  San  Francisco   (DOuglaa  0700) 
Parker,  Steffens  ft  Pearce,  185  South  Park.  S.  F.   (EXbrook  6639) 
Elvln  S.  Btendell,  2278  Market  St.,  San  Francisco  (HEmlock  5352) 
Wallace  D.  Harklna,  406  Sutter  St.,   San  Ufanclsco   (GRaystone  2966) 


West  Point  Power  House,   Electra   Diversion   Oam,   Etc.,  Amador  County; 
Bids  due  June  11,  2:00  P.  M. 
Utah  Constr.  Co.,  Ill  New  Montgomery  St.,  S.  F.   (GArfleld  6743) 
±iaas  ft  Rothchlld,  326  Merchants  Exchange  Bldg.,  S.  F.    (EXbrook  1205) 
MacOonald,  Young  ft  Nelson,  127  Montgomery  St.,   S.  F.    (SUtter  8296) 
btolte.  Inc.,  8451  San  L.eandro  Street,  Oakland  (TRinidad  1064) 
M.  ft  K.  Corp.,  200  Financial   Center  Bldg.,  S.  F.    (EXbrook   1205) 
Cunningham   Constr.    Co.,    Yosemlte   Ave.,   Oakdale    (Oakdale   3833) 
H.   H.    LArsen    Co.,   64   South   Park,   San    Francisco    (EXbrook   3190). 


OHE  PERMITS  GRANTED 

SAN  FRANCISCO.— The  Office  of 
Housing  Expediter,  division  of  non- 
residential construction.  1875  Market 
St.,  has  announced  the  following  per- 
mits granted  for  construction  of  com- 
mercial and  industrial  buildings  In 
the  San  Francisco  area: 

June  5,  1947 
WOMEN'S    APPAREL    SHOP,    evic- 
tion, 19000:   807  E  14th,  San  Lean- 
dro;     owner,     Louis     Herfleld.    596 
E  14th,  San  Leandro. 
NURSING    HOME.    $110,000;    owner, 
Manllnp  Nursing  Home.  Rt  6.  Box 
5164,    Sacximento. 
TO  COMPLETE,  Rental  Library,  $1.- 
150;     owner,     Benjamin     Guiliano, 
16550  E    14th,    San    Leandro. 
REPAIR     &      SERVICE     GARAGE. 
$14,600;     owner.    Lee    C;    Flrestine, 
6300    College,    Oakland. 
UNION  HALL,  $12,000;   Lots  8  ft  9. 
BIk  2,  B  St.  ft  Baldwin,  San  Ma- 
teo;   owner.    Carpenter's   Local   No 
162.   271    Baldwin,    San    Mateo. 
DRY    CLEANERS.    $8,875;    Palm    ft 
Olive,    Frepino;    owner,    Arthur    G 
Brennon.  2S.TO  Parrish,  Burbank. 
ROOMING    HOUSE.     $12,000;     Wood 
Bt,  Sallnan ;  owner,  James  T  Hunt- 
er,  Sr,   440  E  Allsal.   Salinas. 
ALTERATIONS     TO     OFFICE.     $6,- 
60(J;  2nd  &  Wcbater,  Oakland ;  o>*-n- 
er.    Associated    Cooperatives,    Inc. 

815  Lydla,  Oakland.       

ALTERATIONS  TO  OFFICE^  $6,- 
600;  NoHh  Point  ft  Mason.  San 
Francisco;  owner.  Na«h  Motors 
Division.  885  Bryant,  San  Fran- 
daoo.  _ 

MOTEL,    To    Complete.    $8,000;    Co- 
lusa    Motel,     60     Market,     Colusa: 
owner.    Mrs    Ethel    Landerman.    16 
Market.   Colusa. 
REPAIR    SERVICE    STATION.    .$«.- 
600;    owner.    Frank    Barcells.    1410 
Clay,  Santa  Clara. 
WAREHOUSE    for    CANNED    Foo.l, 
$28,500:     181    Lambert,    Palo    Alto; 
owner,  Y  Archibald.  76  W  Ist.  San 
Jose. 
BODY   ft    FENDER   REPAIR   GAR- 
AGE, $5,693;   100  Bl  2l8t,  San  Ma- 
teo;  owner,   John   Rublck,   4   Grat- 
tam.   San   Francisco. 
SERVICE    STATION,    $5,500;    Stock- 
ton ft   Hillside.    Saci-amonto;    own- 
er.   The    Norwalk    Co..    437    S    Hill., 
Lofl    Angeles.  _^ 

ELEMENTARY     SCHOOL.     Rooms. 
$66,000:    Brighton    &    San    Gabriel. 
Albany;    owner.    Board   of   Educa- 
tion. 1009  Santa  Fe.  Albany. 
JlrVENTLE      DETENTION      HOME. 
$110,000:    Woodland;    owner.    Coun- 
ty   of    Yolo,    c/o   W    D    Peugh,    333 
Montgomery.     San     Franclsc<i. 
HAY    BARN.    $6,700;    3'^    miles    No 
I=^tterson.  owner,  J  A  Gaape*^  Gen 
Del.    Paterson. 
GARAGE     ft     SERVICE     STATION, 
$8,654:    Chadboume    ft    El    Camino 
Real.    Mlllbrae;    owner.    Ernest    R 
Jeppcrson.   805  Acacia.   San   Bruno. 


uarracks,  Mess  Halt  and  Allied  Utilities,    1  wo  Rock  Station;   Bids  du*  June 
10,  2:00  P.   M. 
iurbentraut  ft  Summers,  606  Pennsylvania  St.,   S.  F.   (ATwater  2420) 
M.  ft  K.  Corp.,  200   Financial   Center  Bldg.,   9.  F.    (EXbrook  7624) 
Marin  Corp.,  F.  O.  Box  417,   Sausallto    (SausaUto  1360) 
Williams  ft   Burrows.    10  California   Dr..    Burltngame    (Burl.   4-1796) 
Hobert  McCarthy  Co.,  1050  Klrkham  St.,  San  Francisco  (OVerland  4050) 
Leo  Epp,  317  Broderick  St.,  San  FrancTsco   (UNderhill  0984) 
Moore  ft  Roberts,  603  Mission  St.,  San  Francisco   (GArfleld  8579) 

.Veteran*   Hoa|>ital,    Fresno;    Spec.   1821;    Bids   due  June  26,  2  P.   M. 
MacOonald,  Young  ft  Nelson,   127  Montgomery  St.,   S.   F.    (SUtter  8296) 
Jas.  I.  Barnes  Constr.  Co.,  Russ  Bldg.,  San  Francisco   (EXbrook  6632) 
vKobert  McCarthy  Co.,   1050  Klrkham   St.,  San   Francisco    (OVerland   4050 
Peter  Klewit  Son*  Co.,  442  Poet   St.,   San. Francisco    (EXbrook   5736) 
l!;rbentraut  ft  Summers,  606  Pennsylvania  St.,  San  Francisco   (AT  2420) 
atolte.  Inc.,  8451  San  Leandro  Street,  Oakland   (TRinidad  1064) 
M.  ft  K.  Corp.,  200  Financial   Center  Bldg.,  S.  F.    (EXbrook   1205) 
ii'ranceschl  Constr.  Co.,  P.  O.  Box  528,  Fresno   (Fresno  4.-6751) 


Alter  Junior  High  Gymnasium,   Petaluma;    Due  Juno  13,  8:00  P. 
Marin  Corp.,  P.  O.  Box  417,  tiausallto   (Sausallto  1360) 


M. 
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Contract  Awarded—  ...,,«„ 

Hangar  Cost,  $13,995 

EUREKA,   Calif..    Humboldt   County. 

Humboldt  County  Airport. 
Owner— Humboldt   County   Board   of 
Supervisors,    Fred    J.     Moore,    Jr.. 
Clerk,  Courthouse,  Eureka. 
Construction  of  concrete  block  mul- 
tiple, ten-unit  hangar. 
Contractor— A.  C.  Johnson  and  Sons, 
RFD  No.  1,  Box  117,  Eureka,  Calif. 


Plans   Completed— Owner   Will    Ask 

Bids   Soon —  ^_  ^„ 

■Dress   Shop  Coat,  $15,000 

GUSTINE,    Calif..    Merced    Co.     Lot 

13  Block  13. 
Owner  —  Virginia  Crusinberry,  Box 

131.  Gustlne,  Calif. 
Architects— A.  A.  Cantln  and  A.  Mac- 

Kenzie   Cantln,   704   Market   Street, 

Slan  Francisco,  Calif. 
Cement  brick  or  building  tile. 


George     Peterson,     1841     Bancroft 
Ave.,  San  Leandro,  Calif. 

6/10/47  •     *® 

Owner  Taking  Bids— Du*  July  15» 

2  P.  M. 
Laboratory  Furniture 
BERKELEY,  Calif.,  Alameda  County. 

Campus  of  University  of  California. 
Owner— Regents  of  the  University  of 

California,  Berkeley  Campus,  Calif. 
Plans  by  engineering  department  of 

owner. 
Construction  and  installation  of  lab- 
oratory furniture  for  the  chemiatry 

laboratory  building. 

PlaJis  and  specifications  obtainable 
from  the  cashier's  office,  108  Admin- 
istration Bldg..  University  of  Cali- 
fornia, Berkeley,  Calif.,  upon  deposit 
of  $25  per  set. 


•    8 
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Contract  Awarded 

Export  Warehouse  Addition 

Coat  $100,000 

EMERYVILLE,  Calif.,  Alameda  Co. 
Eastshore  Highway  and  Powell  St. 

Owner — Paraffine  Co.,  Inc.,  475  Bran- 
nan  St..  San  Francisco,  Calif. 

Structural  Engineer — Leland  S.  Ros- 
ener,  233  Sansome  St,  San  Fran- 
cisco, Calif. 

Reinforced  concrete,  structural  ateel, 
wood  roof. 

Contractor — Dinwiddle  Construotion 
Co.,  210  Crocker  Bldg.,  San  Fran- 
cisco, Calif. 


Repairs    and    Alter.,    Administration    Bldg.    ,San    Francisco    Hospital-     Due 
June  11,  2:30  P.  M. 
Eivln  S.  Stendell,  2278  Market  St.,  San  Francisco   (HEmlock  5352) 
Wm.   Mcintosh   &   Sons.    740  36th   Ave.,    San   Francisco    (SKyllne  9903) 
Adam  Arras  &  Son,  116  New  Montgomery  St.,  S.   F.    (GArfleld  8381) 
Peter   Sartorlo,   262   Clementina   St,    Ban    Kranclsco    (GArfleld    8317) 


Alter,  and  Addns.  to  Mothers'  House,  S.  F.;   Bids  due  June  10,  2:00  P.  M. — 
Wm.    Mcintosh   ft   Sons,   740  86th  Ave.,    San    Francisco    (SKyllne  9903) 
Antone  Petersen  ft  Sons,  2768  San   Bruno  Ave.,  S.  F.    (DElaware  6121) 
C.  L.  Wold  Constr.  Co.,  4412  Fulton   St,  San  Francisco   (SKyllne  4382) 

Clayton   Valley   Elementary  Sbhool,  near  Concord;    Due  Juno  16,  8  P.   M. 
Wm.    Horstmeyer   Co.,    28    Mars    Street,    San    Francisco    (MArket    7239) 
Swlnerton   ft  Walborg  Co.,   226   Bush   St..   San   Francisco    (GA   2980)    and 
1723    Webster   St.,    Oakland    (HIghgatc    4322) 

Payne   Constr.    Co.,    876   Harrison    St.,    San    Francisco    (SUtter   2581) 
Anderson-Haglund,  Inc.,  219 — 41st  St..  Oakland    (OLymplc   9103) 
Peter   Sartorlo.   262    Clementina   St,    San    Francisco    (GArfleld    8317) 
Wendt   Constr.   Co.,  1333   Sixth   St,    Berkeley    (LAndscape   5-8426) 


Bidi 


Off  10*   and   Shop    Bldg*.   for   Pacific    Public   Service  Co.,    Pittsburg; 
Uu*   Jun*  IS,  5:00   P.    M. 
Swlnerton   ft  Walberg  Co..   225   Bush   {?t.,   San   Francisco    (OA   2980)    and 
1723    Webster   St,    Oakland    (Hlghgate   4322) 


Hestoratlon  of   Premises.   Land*   End,   S.   K.;    Bids  due  Jun*   19,  2   P.   M. 
Henry   Arian   Construction,   4142   Geary  Blvd.,   S.    F.    (BAyvlew   3170) 


John   Morrell  ft  Co.,   Meat   Packing   Plant,  Oakland;    Bide  due   June  24 
tirbcntraut  ft   Summers,   600   Pennsylvania    St,    S.    F.    (ATwater   2420) 
Wiillg    F.    Lynn,    1040   Folger   Ave..   Berkeley    (BErkeley   6044) 
l^mpire  Constr.  Co.,  344  Harriet  St..  San  Francisco   (HEmlock  3400) 
Haas  ft  Rothchlld,  326  Merchants  Kxchange  Bldg.,  9.  F.    (EXbrook  1206) 
Louis   C.   Dunn,  799  Monadnock    Bldg.,   ban   Francisco    (YUkon    6-1471) 

O* Boom    Paint    Factory,   22nd    and    Mississippi    Sts.,    San    Francisco;    Bids 
du*  June  18 
Krbentraut  A    Summers,    600    Pennsylvania   St.,    8.    F.    (ATwater    2420) 
Haas  ft  Rothchlld.  326  Merchants  Kxchange  Bldg.,  9.  F.    (EXbrook  1205) 
Larsen    ft    Larspn.    829    Bryant    fc>t..    fc?an    Francisco    (DOuglas    1120) 

racy    Humping    Plant;    Bid*   du*    Jun* 


6/10/47  « 

Contract  Award*d 

Warehouse  Co*t  $27,900 

SAN  JOSE.  Calif.,  Santa  Clara  Co. 

Owner  —  Efrgo  Food  Products,  Inc. 
(flour  milling),  186  W.  Julian  St, 
San  Jose,  Calif. 

Architect  —  Edward  W.  Kree*,  516 
First  National  Bank  Bldg.,  San 
Jose,  Calif. 

Reinforced  concrete,  one-story  (lOOx 
100  feet). 

Contractol^— Eari  W.  Heple,  404  Del- 
ma*  Ave.,  San  Jo*e,  Calif. 


9-10— EDUCATIONAL 
BUILDINGS 


6/10/47  • 

Elootlon  to  Inorea**  Tax  Rat*  Set  for 
Jun*  12 

School   improvement* 

ARCATA,  Calif.,  Humboldt  County. 

Owner  —  Areata  School  District  of 
Humboldt  County,  Howard  P.  Clark, 
clerk,  Areata  Elementary  School, 
Areata,  Calif. 

To  dismantle  and  construct  three 
claasrooms  on  the  first  floor  where 
the  kitchen  and  lunchroom  are  now 
location.  To  rearrange  the  sewing 
and  manual  training  rooms  for  a 
kitchen  and  lunchroom,  Including 
the  moving  of  kitchen  equipment 
and  the  purchase  of  extra  equip- 
ment / 


6/10/47  • 

Election  to  I  ncrea»o  Tax  Rate  Set  for 
June  20 

School    improvements 

PLEASANT  GROVE.  Calif.,  Sutter 
County. 

Owner— Pleaaant  Grove  Union  Ele- 
mentary School,  Frank  E.  Willard, 
superintendent  of  schools  of  Sutter 
County. 


6/10/47  • 

Bond  Election    in   Amount  of  $29,000 
Set  for  June  20 

School   improvements 

SANTA  CRUZ  COUNTY,  Calif. 
Owner— Corralltos  Union  Elementary 
School  District  of  the  County  of 
Santa  Cruz,  J.  A.  Wyckoff,  O.  B. 
Larsen,  Emll  Vaml,  Fred  Hamlsch. 
Erma  Lee  Frederick,  members  of 
board  of  trustees,  Corralltos  School- 
house,  Santa  Cruz  County,  Calif. 


6/10/47  » 

Low  and  Only  Bidder* 

Elementary   School    (Alteration*  and 

Addition*)  Co*t  $6,066 

BRODE:riCK,    Callf.,    Yolo    County. 

Washington  Elementary  School. 
Owner  —  Washington    Elementary 

School    District    board   of  trustees, 

Broderick,    Calif. 
Work  consists  of  acquisition  of  qnon- 

set  hut  and  constructing  concrete 

floor,  partitions  and  walls. 
Low    Bidder— C.   J.    Hopklnson,    1810 

28th,  Sacramento,  base  bid  $6066; 
(alternate  1).  add  for  steel  fence 
$2761. 

Charles  F.  Unger,  2426  7th  Ave, 
Sacramento.  $6560.  plus  $2966. 

Continental  Construction  Co..  Sac- 
ramento. $6675,  plus  $2892. 

Lawrence  Constru*tlon  Co.,  Sacra- 
mento, $6872.  plus  $a80& 


6/10/47  » 

Bond  Election  in  Amount  of  $35,000 
Set  for  June  30 

School   Building 

TULARE,  Calif.,  Tulare  County. 

Owner— Palo  Verde  Union  School  Dis- 
trict, sout  hof  Tulare,  Including 
Hanby.  Oakland  Colony  and  Elk 
Bayou  schoola 


and 


Building  Section 


1.8 — COMMEROALBLDGS. 


6/10/47  •   2 

OEH  Approval  Granted- Plan*  Com- 
pleted—Owner Will  A»k  Bid*  About 
June  12 
Service  Station  and  Cafe    Coat  $14,000 
TRACY,  Calif..  San  Joaquin  County. 


u«ita-M*ndota    intake  Canal 

10,  1U:00  A.   M. 

M.  ft  K.   Corp.,  200  Financial  Center  Bldg.,  S.  F.   (EXbrook   7624) 
Mt.  Shista  School  Add.7Mt~8hastarSisklyou  Co.;  Bids  due  June  12,  7:30  pm 

E.   W.  Bamum.  230  Florence  Ave..  Dunsmulr,  Callf.    (Dunsmulr  1016) 

B.  ft  R  Constr.   Co.,  110   Market  St.,  Stui   l<Yanclsco    (DOuglas  7516) 
Laur*i~cr««k~feiem'ontary'  tMhobiTsan' Mateo;   Bids  due  June  26,  8  P 


M. 


Hubcr  Constr.   Co.,  5998  Mission   St,  Daly   CUy    (JUnlper   7-0417) 
Peter  Sartorio,   262   Clementina  St,    San    Francisco    (GArfleld   8S17) 
Wilfred  H.   May,   Route  1,   Box   140-B,   San   Mateo    (Belmont   1988-J) 
Wm.  Horstmeyer  Co..  23  Mars   St..  San  Francisco    (MArket   7239) 
Naval   Heserv*  Armory,   Fresno;    Bids  du*  June  11,  2:00  P. 


6/10/47  •     » 

Owner  Takjng  Bide^Due  Jun*  11, 

2  P.  M. 
SAN  LORENZO,  Calif.,  Alameda  Co. 

Paaeo  Grande  SchooL 
Owner  —  County    Superintendent    of 

Schools.  420  Broadway.  Old  County 

Courthouse,  Oakland,  Calif. 
Architect — Dragon,    Schmidts  ft  IlaPd- 

man.   2068  Allston   Way,   Berkeley. 

Callf. 
Frame,   one-story,  Includes  20  cla««- 

rooms. 

Following    contractors    have    been 
furnished  with  plans: 

Elmer  J.  FTeethy,  1432  Kearney  St, 
El  Cerrito.  Calif. 

Willis  F.    Lynn,    1040  Folger  *Ava, 
Berkeley.  Callf. 

Central  California  Coa«tructlon  Co., 
Inc.,  116  Erie  St.,  San  Francisco,  Calif. 

C  .F.  Parker.  1644  Monterey  Blvd., 
San  Francisco.  Calif. 


GEBTERAL  |P  ELECTRIC 

GAS  FURNACE 


"RT 


Mldstate  Constr.  Co.,  427  Bryant  St,  San  l-^anclsco  (YUkon  6-2811) 
be h 00 1  BIdgs.  (Cambrian  School),  near  Los  Gates;  Bid*  due  June  leTiTP.  M. 

West  Bay  Constr.  Co.,  637  Bryant  9t.,  Palo  Alto  (Palo  Alto  2-6209) 
Conv*ni*nce  Sta.  Addn.,  Huntington  Park.  S.  F.;   Bid*  due  Juna  24,  S  P.  M. 

Henry  Arian  Construction.  4142  Geary  Blvd.,  S.  F.  (BAyvlew  3170) 
Classroom  MldgTllzd),  Paseo~Gra nde  Sch.,  San  Lorenzo;   Du*  Jun*  11,  2  PM . 

Willis   F.   Lynn.  1040   Folger  Ave.,   Berkeley    (BErkeley   6044) 


PLANS  ON  FILE 


Th*  following   Hat  of   plan*  *nd   *p«clticatlona  for  construction 

project*  are  now  available  for  inspecticn  at  the  office  of  DAILY 

PACIFIC    BUILUfcH,   469   Tenth    Strpt,    San    Fr*ncl*co 


Work  Location 

Conn   Creek   Pipe   Llnr  Napa 

Married  Officer*'  Quarters,  Etc  Inyokem 


Bid  Opening  Data 
6-16 
6-25-47 
I 


FOR   SALE 

TIMBERS.  w«Ilb«ard».  plnmWnf 
pipe,  rolllwork,  and  other  bniio- 
Inir  materials.  SALE  PRICES. 
Large  atock*  of  "hard  to  Ret" 
items. 

WIr«,  write,  or  'phone 
CLEVE!,AND  WRFCKING  CO. 
2800  Third  St.  —  VA  loncia  4977 


iRUJin  pniiiTs 

art   Labofutory  Controlled 
t6    Proteiiionol   Painters' 
High   Standards 

iRiuin  PRinr  compnnv 

4th  &  Addison  Sts  •  Berkeley  1,  Calif. 
I  Phone:  BErkeley  3440 


ipWini, 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOD  PANELS 

ALUMINUM 

GARAGE     DOORS 

Olid 

CORRUGATED 

ALUMINUM    SHEETS 


ComJFbrtably  Warm 
a*<inly  RItered 
Quietly  Grculated  Air 
to  Every  Room 
Acairofely  Regulated 
By  Convenient 
Thermostatic  Control 


JEFFERSON'S 

GREATER  CITY 
LUMBER  CO. 

1994  OAKDALE  AVE. 

Coraer  RmUa  Street 

ATwotcr  4180 


AVAILABLE     NOW 
IMMEDIATE  DELIVERY 

FOR  FURTHER  INFORMATION 

ON 

OENRRAL  ELECTRIC 

HEATING  EQUIPMENT 

Writ*  or  Phone 

GENERAL 

AIR  CONDITIONING 

&  HEATING  COMPANY 


H26  Howard  St. 
San  Francisco 
MArUt  7BIS 


2001  Paralta 

Oakland 
TWlnoakt  40M 


TUESDAY.  JUNE  10.  1947 


e/io/47  •   » 

Bend  Elaetlon  In  Amount  of  t325,000 
8et  for  Juno  10 

Scttool  Improvements 

KERN  COUNTY,  Call/. 

Owner — Lakeside  Union  School  Dis- 
trict, La*  El  Simon,  Grover  Fugltt, 
CUfford  Zachary,  Fred  Banduccl, 
members  of  governing  board,  LAke- 
side  Union  Schoolhouse,  Route  3, 
Box  642,  Kern  Coimty.  Calif. 


DAILY    PACIFIC    BUILDER 


PAGE  3 


6/10/47  » 

Bond  Election  In  Amount  of  $300,000 
Set  for  June  17 

School  Improvement* 

REBSDLiEY,  Calif.,  Fresno  County. 

Owners— Roedley  Joint  Union  High 
School  District  of  the  Counties  of 
Fresno  and  Tulare,  Reedley,  Calif. 


6/10/47  » 

No  Bide  Received  June  5 

Remodel  Shop 

HUALDSBURGr,    Calif.,    Sonoma    Co. 

Owner  —  Healdsburg  Union  Blemen- 
tary  School,  Byron  C.  Gibbs,  prin- 
cipal, Healdsburg,  Calif. 

Complete  remodeling  of  the  manual 
training  shop. 


8/10/47  » 

Bonds  Approved  In  Amount  of  $190,- 
000    May    16  —  Owner    Considering 
Building   Quonset  Type  Temporary 
Housing  This  Summer 
Elementary    School    (Improvements) 
LIVINGSTON,  Calif.,  Merced  Coimty. 
Owner — Livingston  Union  Elementary 
School  District,  C.  W-  Nobbe,  H.  D. 
Wucher,  O.  E.  Stockmain,  Roy  Car- 
son,  Thomas   L.   Fox,   members  of 
governing  board,   Livingston,  Calif. 
Architect — To  be  selected. 


tt/10/47  9 

Bond  Election  in  Amount  of  9225,000 
Set  for  June  27 

New  Elementary  School 

RODEO,  Calif.,  Contra  Costa  County. 
Ten -acre  site  in  southeast  comer 
of  Bayo  Vista. 

Owner  —  Rodeo  Elementary  School 
District,  John  B.  Vasconcellos,  su- 
perintendent of  schools.  Rodeo,  CaL 

To  include  at  least  12  classrooms  and 
four  administrative  rooms. 


6/10/47  9 

Bonds  Defeated  June  4  in  Amount  of 
$95,000 

School   Improvements 

LOOMIS,  Calif.,  Placer  Co.  Loomls 
Union  Elementary  School 

Owner  —  Loomls  Union  Elementary 
School  District,  Richard  Brown, 
principal,  Loomls,  Calif. 

Install  a  central  heating  system  In 
the  school,  modem  and  adequate 
lighting,  make  repairs,  build  an  ad- 
dition of  four  classrooms  and  pro- 
vide a  modem  cafeteria. 


6/10/47  • 

Bonds  Approved  June  3  in  Amount  of 

$40,000 
School    (Improvements   A   Additions) 
TERRA   BELLA,  Calif.,   Tulare  Co. 
Owner  —  Terra   Bella  Union   School 
Dist.,  C.  H.  Letsinger,  O.  U  Crow, 
L.  K.  Hunsaker,  Rodney  L.  Braly, 
Ronald  S.  Bessey,  Terra  Bella  Un-. 
ion  Schoolhouse.  Terra  Bella.  Cal. 


6/10/47  9 

Bonds  Approved  June  3  in  Amount  of 

$80.000 — School   Addition 
JACKSON,  Calif.,  Amador  County. 
Owner-^ackson    Elementary    School 

District.  Jackson,  Callf. 
Architect— William    Koblik,    726H    K 

Street.   Sacramento.  Calif. 

6/10/47  9 

Owner  Taking  Bids — Due  June  16, 

8  P.   M. — School   Buildings 
NEAR    LOS    OATOS,    Calif.,    Santa 

Clara  County. 
Owner — Cambrian  Elementary  School 

District 
Architect— Chas.  E.   Butner.  986  The 

Alameda,   San  Jose,  Calif. 
Includes  three  classrooms,  lavatories 

and  administration  offices. 

F'lans  and  specifications  obtainable 
from  the  architect's  officeup  on  de- 
posit of  $15.00. 

Following  contractors  have  taken 
out  plans: 

O.  E.  Anderson,  398  Menker  Ave., 
San  Jose,  Calif. 

Geo.  J.  Lauer,  875  Minnesota  Ave.. 
San  Jose,  Callf. 

Carl  N.  Swenson  Co.,  P.  O.  Box  558, 
San  Jose,  Calif. 

West  Bay  Constr.  Co.,  537  Bryant 
St.,  Palo  Alto,  Calif. 


6/10/47  9 

Plans  In  Progress — Owner  Expect*  to 
Ask  Bids  During  August 

School  Cafeteria  Addition  Cost  $70,000 

RIO  LINDA,   Calif.,   Sacramento   Co. 

Owner — ^Rio  Linda  Union  School  Dis- 
trict, Rio  Linda,  CaUf. 

Architect— George  C.  Sellon.  Califor- 
nia State  Life  Bldg.,  Sacramento, 
Calif. 

Frame  and  steel. 


10 


6/10/47 
Low  Bidders 

Electrical    Engineering    Building 
CORVALLIS,  Ore.  Oregon  State  Col- 
lege Campus. 
Owner — Oregon  State  Board  of  High- 
er Education,  Dr.  Charles  D.  Byrne, 
secretary,   Benson  Hotel,  Portland, 
Ore. 
Architect— Jones  &  Marsh,  201  Con- 
cord Bldg.,  Portland.  Ore. 
Reinforced  concrete  with  steel  frame- 
work, 2-  and  part  3-story,  L-shaped, 
and  ground  floor,  215x123  feet. 

General  Work 
E.  E.  Settergren,  Henry  Bldg.,  Port- 
land, Ore.,  $516,000. 

Plumbing  and  Heating 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project  Noted  In  Issue 

6-10—  2:00  P.M. — Alter.   *    >f1dn.    to  Mothers'  House,  San  Francisco      ''-   ' 
6-10—  4 :00  P.M.— Amphitheater  Oakland  6-  9 

6-10—  8:30  P.M. — Hospital  Attendants'  Quarters.  Camarillo  5-13 

6-10 — 10:00  A.M. — ^Administration,  Dormitory  and  Kitchen  Building, 

Los  Angeles  Coimty  6-20 

6-10—  2 :00  P.M.— Office    Bid"  San    Franclf^co  S-i*? 

6-10 —  2:00  P.M. — Barracks,  Etc.  Two  Hock,  Sonoma  County  8-27 

6-10—  1 :30  P.M.— Remodel  Office  Building.  Stockton  6-  2 

6-10 — 10  K)0  A.M. — Garage  and  Fire  Station,  Davis  Dam  Project.  Aria.  8-29 

ENGINEERINGPROJECTS  ~^ 

P.M. — Structural  Steel      Columbia  Basin  Project,  Wash.      5-29 


6-10—  2 :00 
6-10—  2  KM) 
6-10—  2:30 
6-10—  2:45 
6-10—  8:00 
6-10—  2:00 
6-10—  2:00 
6-10—  2:0u 
6-10—10:00 
6-10—10 :00 


Duchesne  County,  Utah 
Daggett  County,  Utah 
Utah  County,  Utah 
San  Francisco 
.San    Francisco 
P.M. — forrpct    Drainage    San  Francisco 
P.M. — Water  Pipe  (Replace).  San  FrancKsco 
A.M. — Grading,   Surfacing  BrtdKcs.  Washington 
A.M. — Columbia  River  Bridge,  Northport,  Wash. 


P.M. — Surfacing 
P.M. — Surfacing 
P.M.— S.  R  No.  78 
P.M.— Water  Mains 
PM— Seal    Coat.    Unit 


6-  8 
6-  3 
«-  8 
6-  8 
."5-16 
5-12 
5-18 
5-27 
5-29 


SUB-CONTRACT  INFORMATION 


6-10 —  —Radio  Equip. 

6-10 —  — 86  Tons  IJq. 

6-10 —  —Asphalt  Seal 

6-10—  —100   tons   Liq. 

6-10 —  — 40    tons    do 

6-10 —  — 60    tons   do 

6-10 —  — 16   tons    do 

6-10 —  — 220  tons  do 

6-10 —  — 80    tons    do 

«.in_  i  :00  P.M.— Fiscal   Year   Sup. 

6-10 —  2:00  P.M. — Reinforcing  Steel 

6-10—  2:00  P.M. — Steel  Fence  Posts 

6-10 —  2:00  P.M. — Gallon   Water  Tanks,  Stockton  and  Redding 

6-10 —  2 :00  P.M.— Bitumuls  San  Francisco 

6-10— 2 :00  P.M.— Motorized  Tiller       Susanville 

H-10 — ■  2.00  I'M. — Hollnw    Metnl    D()(»r«.  Davin  Dam.  Arliona 

(^10 —  — Structural  Steel.  Columbia  Basin  Project,  Wash. 


Panama   Canal 
Asph.       Barstow 
Coat  Victorvllle 

asphalt  Barstow 

Kern  County 

Barstow 

San   Bernardino 

San   Bernardino 

Hemet 

Oakland 

San  Francisco 

Qulncy 


6-  5 
6-  5 
6-  5 
6-  5 
6-  5 
6-  5 
6-  5 
6-  5 
6-  5 
«-  *, 
«-  8 
6-  8 
6-  3 
6-  8 
6-  8 

5-27 


SUB-CONTRACT  INFORMATION 


6-10—  4K)0 
6-10>-  7:00 
6-10—  2:00 
6-10—  2:00 
6-10—  2:00 
6-10—10:00 
6-10—10:00 
6-10—10:00 


P.M.— Amphitheater 
P.M. — Moving  Building 
P.M.— PalntlriK 
P.M.— Interior  Painting 


Oakland 
Armona 
San    Francisco 
Los  Angeles 


P.M.— Heating,  Boilers,  Etc..  Grass  Valley 

A.M.— Install  Heat.   Sys.   San    Francisco 

A.M.— Install   New  Boiler         San    Francisco 

A.M.— Install    Heat.    &   Vent.   Sys.  San   Francisco 


6-  4 
•-  8 

5-20 
6-20 

6-  r, 

6-  5 

6-  5 


SOiy^  WATERPROOFING  PROBLEMS 

THIS   INSURED,   POSITIVE    WAY  ! 


HYOBOZ* 


033 


HOMIf 
tUllSIMCt 


NYDROZO  tha  wonchr  wafTproofing  efFec- 
lively  teals  out  dampneis,  ••opage,  decoy, 
rol.  Easy  to  brush  or  spray  on  concrele,  bricic, 
masonry,  wood,  canvas,  other  materials.  Color- 
tessi  Mix  to  moke  waterproof  paint.  Makes 
basements  dry  and  livable.  Get  HYDROZO  now. 

A^nr  mvva  oi  ovnioi  •  NorNiMO  tui  inrr  n 

TRACY    SUPPLY    CO. 

p.  C.  EDWARDS 
■aildcrt  Ezchaiif* 


1630  Webster  Street.  Oakland 


Phone  OLenocurt  7400 


R  EL  Buchanan  Plumbing  tk  Heat- 
ing Co..  3237  N.  Williams  St.,  Port- 
land, Ore..  178.074. 

ElMtrloai  Work 

Wltxlg  Electric  Co.,  Corvallls,  Or*., 

$60,950. 

Elevator 
Otis  Elevator  Co.,  1  Beach  St,  San 
Francisco,  Calif. 

Crane 
Gamble  -  Hawkins    Co..    1231    NW. 
Hoyt  St,  Portland,  Ore.,  |10,844. 


11—  HOSPITALS 


6/10/47  •  ^\ 

Contract  Avi/arded— Work    Is   Started 

and  Expected  to  Take  7  Months  for 

Completion 
Hospital   (40  beds) 
TRACY,  Calif.,  San  Joaquin  County, 

West  Eaton  Ave.  at  Bessie  Ave. 
Owner — Tracy   Community    Memorial 

Hospital,   George  Clever,   chairman 

of  board  of  directors;  J.  Kingsley 

Chadeavne,    secretary,    Tracy    Inn 

Bldg.,  Tracy,  Calif. 
Architects— Fred  L.  Swartz  and  Wm. 

G.    Hyberg,    Rowell   Bldg,   Fresno, 

Calif. 

Consulting  Engineer — Clyde  E.  Bent- 
ley,  1414  Franklin  Street,  Oakland, 
Calif. 

Strlctural  Engineer— F.  W.  Kellberg, 
320  Market  Street,  San  Francisco, 
Calif. 

Concrete  slab  floor  with  asphalt  tile 
covering  on  concrete  foundation ; 
one  -  story,  brick  veneer  exterior 
walls ;  asbestos  cement  shingle  roof 
covering,  Insulated  walls  and  attic 
area,  heating,  and  cooling  .systems. 

Contractor— S.  C.  Giles  &  Co.,  319 
Elks    Bldg.,   Stockton,  Calif. 

6/10/47  11 

Veterans'   Hospital 

On  Foundations— Low  and  Only  Bid- 
ders on  General  Contract  for  Super- 
structure (Exclusive  of  Structural 
Steel),  Electric  Elevators,  Veterans' 
Hospital  Building  and  Auxiliary 
Structures,  $10,388,664;  Includes  the 
Complete    Project    and     Equipment 

BUFFALO,  N.  Y..  EMe  County.  Grov- 
er Cleveland  Park.  Winspeeo-  and 
Bailey  Aves. 

Owner — U.  S.  Government,  Veterans 
Administration,    Col.    L.    H.    Tripp, 
director  of   construction.   Veterans 
Administration    Bldg.,    Washington 

25,  D.  C.  ^  . 

Owner's  Agent  — U.  S.  Government 
War  Department.  Corps  of  Engi- 
neers, Col.  H.  D.  Vogel,  district 
engineer,  ElHcott  Square  Building, 
Buffalo,  N.  Y. 

Architect  (associated)  —Green  * 
James,  250  Delaware  Ave..  Buffalo. 
N  Y..  and  Eggers  &  Higgins,  25 
Broad  St..  New  York  City. 

Engineer  (structural) —Thomas  H. 
McKaig,  881  Main  St.,  Buffalo,  N.  Y^ 

Engineer  (utilities) —Nussbaumer  & 
Clarke.  Inc.,  327  Franklin  St,  Buf- 
falo,   N.    Y.  «,      TT 

Landscape  Architect— Wm.  K-  Har- 
ries.   Prudential   Building,    Buffalo, 

NY.  „  M. 

Enirineer     (mechanical)  —  Beman    ft 

Candee,    271    Delaware    Ave.,    Buf- 
falo. N.  Y.  ^  ^_.    . 

Complete  description  of  project  in 
previous  deport. 

Low  and  Only  Bidder* 

Grove-Shepherd  Wilson  A  ^ruge. 
Inc.,  247  Park  Ave.,  New  York  Cltv. 

Johnson.  Drake  *  Plper.  nc,  86 
Trinity  Place.  New  York  City. 

Psaty  ft  Fuhrman,  869  Lexington 
Ave..  New  York  City.  ««-,-.». 

Charles  H.  Thompklns  Co..  007  16th 
St    NW..  Washington,  D.  C 

The  above  four  in  Joint  venture, 
Alt  A  general  contract  euperstr\>c- 
ture  (liialn  building),  «cludlng  stnic- 
tural  steel,  electric  elexators.  utility 
wmg.  outside  work,  total,  $14,217,000: 
Alt  B  general  contract  superstruc- 
ture (main  building)  exclusive  struc- 
tural steel,  electric  elevators,  $12,584.- 
So:  utimy  wing.  »l.\8].I«>i,r"'*^« 
wo;k.  $453,060 ;  total  »1*.221;710. 

Flelsher  Engineering  ft  Constnic- 
Uon  Co..  Dun  Bldg..  Buffalo    N.  Y. 

J  C.  BoespHug  Construction  Co., 
907SecuriUes  Bldg..  8«»"le  Wwh. 

S  J.  Grove  ft  Sons  Co..  510  Wesiey 
Temple  Bldg.  Minneapolis.  ICn^ 

J  ^L.     McLaughlin,     Great     Fans, 

*^T^*e  above  four  In  Joint  venture. 

Alt  B,  general  constract  "upf- 
structure  (main  building),  excluding 
a  ScJura/ steel,  electric  e  ej^tojj. 
$18,100,000:  "tlllty  wing.  $l.a80^. 
outside  work.  $444,000;  total,  $14,874.- 

**Siegfried  Construction  Co.  6  N. 
pearl  St..  Buffalo,  N.  Y..  Alt  B, 
utility   wing,   $1,346,887. 

Low  Bidder,  on  Electrical  Work 

Alt     B.    Buffalo   Electric   Co..    Inc.. 

75   W.    Mohawk    St..    Buffalo.    N.    Y.. 

and    Ferguson    Electric    Construction 

Co..  333  ElHcott  St..  Buffalo,  N.  Y.  (In 


joint  venture).  $1,140,570. 

Fischbach    ft    Moore,    Inc.,    226    B. 
41st  St.,  New  Yort'  City.  $l,815.50a 
Low   Bidders  on   Elevators 

Alt  B,  Otis  Elevator  Co.,  775  Main 
St.,  Buffalo,  N.  Y..  $859,022. 

Westinghouse  Electric  Corp.,  Elll- 
cott  Square  Bldg.,  Buffalo,  N.  Y., 
$084,000. 

Government  estimate,  general  con- 
tract superstructure,  main  building 
(excluding  structural  steel,  electrical 
work  and  elevators),  $9,034,293.;  util- 
ity wing,  Alt  A.  $1,060,623;  Alt  B, 
$903,705;  electric  power  and  lighting, 
Alt  A,  $1,253,353;  Alt  B,  $1,189,412; 
outside  work,  Alt.  A,  $437,330 ;  Alt.  B, 
$397,53;  elevators.  Alt  A,  $693,000; 
Alt.  D,  $690,00a 


Structural  Enidneer — Carl  W.  Zollner, 

P.  O.  Box  167,  Ross.  Calif. 
Contractor— Barrett  A  Hilp,  918  Har> 
.  ..risen  St,  San   Franolsoo,  Calif. 


14-17— PUBUC  BUILDINGS 


6/10/47  •  15 

Owner  Taking    Bids — Due  June  17,  1 

P.  M.— Alter  Fire  House 
OAKLAND,   Calif.,  Alameda  County. 

FIrehouse  No.  16.  3441   13th  Ave. 
Owner — City  of  Oakland.  Chas.  Don. 

City  Clerk.  City  Hall.  Oakland,  Cal. 
City  Engineer— Walter  N.   Frlckstad, 

City  Hall,  Oakland,  Calif. 
Structural  alterations. 

Specifications  obtainable  from  the 
above  office   of   the   engineer. 

6/10/47  •  15 

Low  and  Only  Bidders 

Shelters,    Fences,   Etc.         Cost,  $4,191 

SAN  YSIDRO.  Calif,  San  Diego  Co. 
U.  S.  Border  Station. 

Owner- Federal  Works  Agcy..  Pub- 
lic BIdgs.  Admin.,  office  of  the  dLs- 
trict  engineer.  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  Calif.    • 

Low    Bidder— Charles    E.    Walt.    666 
Misaion    St.    San   Francisco,    Calif., 
$4,191. 
Complete    bids    submitted    June    9 

wore: 
Charles    E     Wait    San    Francisco, 

Calif,.   $4,191. 

Paul  R.  Trudell,  San  Diego,  Calif., 

$4,691.35. 

Sterling    Co.,    Los    Angeles,    Calif., 

$6,900. 


20-21— SOCIAL  &  RECREA. 
TIONAL  BLDGS. 

6/10/47  JO 

OEH  Approved  Granted  in  Amount  of 

$591,000— Completing    Plana— Owner 

Will  Ask  Bids  In  About  Two  Weeks 
Labor  Temple 

OAKl^ND,  Calif.,  Alameda  County, 
I      2.1rd  a?id  Valderos  Sts. 
'Owner— Labor  Temple  Association  of 

Alameda  County.  2111  Webster  St., 

Oakland,  Callf. 
Architects— W.  G.  Corlett  and  Arthur 

W.     Anderson.     Bank    of     America 

Bldg..  Oakland.  Callf. 
Concrete,  four-story,  to  Include  atesl 

trusses. 
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6/10/47  • 

Contract   Awarded — 

Preliminary  Work   Under  W8.y 

TURLOCK.  Calif..  Stanislaus  Coun- 
ty.   Turlock  Theater. 

Owner  —  Golden  State  Theater  and 
Realty  Corp..  995  Market  St.,  San 
Francisco,  Calif. 

Plans  hy  owner.  Wm.  David,  archi- 
tect. 

Contractor— Sail h  Bros.,  988  Market 
Street,  San  Francisco,  Calif. 


22-26 — RESIDENTIAL 
BUILDINGS 


18.1»— REUGIOUS  BLDGS. 


18 


6/10/47 

Contract  Awarded 

Church  Center    Contract  Price  $63,133 

BERKELEY,  Calif.,  Alameda  County 
Arlington  Ave.  Community  Center, 
Arlington  Ave.  and  Rlncon  Rd.  | 

Owner  —  Arlington    Ave.    Community 
Church,  Rev.  Herbert  Dlmock,  pas-  j 
tor,    264    Arlington   Ave.,    Berkeley,  i 
Calif.  I 

Architect— Ratcllff,  Haymond  &  Rat- 
cliff,  2337  Shattuck  Ave.,  Berkeley, 
Callf. 

Reinforced  concrete,  two-story,  to 
include  chapel  seating  300,  parlor 
seating  146,  office,  ladies'  room, 
kitchen,  etc.  | 

Contractor — Joe  Vila  A.  Sons  Con- 
struction Co.,  414  Modoo  AvOm  Oak- 
land, Calif.  I 


6/10/47  24 

All  Bids  Received  June  2  Rejected  as 

Too    High— Plans  Will    Be    Revised 

and  Work  Readvortised  Later 
Superintendent's  Cottage 
RENO.  Nov.,  Washoe  County.  Nevada 

State  Hcspltal  for  Mental  DtaeaCM. 
Owner- Nevada  State  Planning  COm- 
Owner  — Nevada    State    Planning 

B'lard.  Carson  City,  Nev. 
Architect— Edward  S.  Parsons,  210 W. 

2n(l  St.,  Reno.  Nev. 

Complete  bids  were: 

Wendell  E.  Nelson,  Fallon,  Nov., 
$20,958;  (alternate)  deduct  for  omit- 
ting boiler  flue,  boiler,  built-in  heater, 
boiler  accessories  and  oil  tank,  $1125. 

Walker  Boudwln  Construction  Co., 
Reno,  Nev.,  $22,206.16;  (alternate)  de- 
duct $1424. 


Summerbell 

Roof  Structures 


6/10/47  18 

Working  Drawings  In  Progress— CPA 

Approval   Granted    for  Concrete 

Frame — Contract  Awarded 
New  Novitiate 

Approximate  Cost  $175,000 
KENTFIELD.  Calif..  Marin  County. 
Owner — Dominican  Fathers,  Province 

o  fthe  Holy  Name,  Bush  and  Stein-  : 

er  Sts.,  San  Francisco,  Calif.  | 

Architect  —  Arnold     Constable,     95S 

Spencer  Ave.,  Sausallto,  Calif.  > 

Reinforced    concrete,    8-story,    128x62 

feet.  Irregular;  Includes  two  wings. 


WImh  plaNnlag 
your  new 
bulldiag  fsr 
today's  aMils. 

Caff  .  .  . 
SUMMIMIU 


1746  Thirteenth  Street 
Oakland,  California 

TWino.iks    3622 
ENlcrpriso    10930 


-^ 


BURKE     FORM     CLAMPS 


tP""""' 


STEEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFHT  HANGERS        REINFORCED  PAPER 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

All  Types  of  Concrete  Comtruction  Specialties 


W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


PITTSBURGH 

TESTING 
LABORATORY 


Complete  Physical  and 

Chemical  Tesdng  and 

Inspection 

6S1  HOWARD  STREET 

SAN  FRANCISCO 

f»r«ek   1747 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


mn<m*m 


B  I  ■  ' 

FlilEREDilAltlWiU 


PRODUCID    BY 


PACIFIC  PRODUCTS 

(PLASTER 
i     CRAFT 

-^    (ONSKUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


'to.'rN^.u?    COASTWIDE  SERVICE 


PORTLAND 
SIATTtf 
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DAILY    PACIFIC    BUILDER 
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TUESDAY.  JUNE  10.  1947 


DAILY     PACIFIC    BUILDER 
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6/10/47  ,.         ,22 

Sub'ContracU    Aw«rd«d — Officers 
Quarter*  and   Utilltlee:   Spec.  1268 

Coet,  $726,739 
NEAR   MERCED.   Calif  ,  Merced  Co. 

Caatle  Army  Air  Field. 
Owner  — Sacramento    District    Corps 
of  Engineers,  War  Dept.,  Col.  Les- 
ter   F.    Rhodes.    District    Engineer, 
Wright  Bldg..    Sacramento,   Calif. 
liana  by  owner. 

Includes  conversion  of  existing  bar- 
raclu    to    officers'    apts.    and   con- 
struction of  officers'  quarters  and 
utlUUes. 
Contractoiv-James  I.  Barnes  Constr. 
Co.,    941    Ruas    Bldg.,    San    Fran- 
cisco, Calif.  „,     ^  .     , 
Electrical    Work  — Collins    Electrical 
Co.,  P.  O.  Box  879.  Stockton,  Calif. 
Glass  and  Glazing— S.   F.  Glass  Co.. 

5234   Mission   St.,  San  Francisco. 
Painting— A.   C.   Sullberg,   2927  New- 
bury   St.,    Berkeley,  Calif. 
Plumbing  and  Heating— Jerry  Doyle, 

P   O    Box  74.  San  Leandro,  Calif. 
Reinforcing   Steel-Ceco   Steel   Prod- 
ucts Corp..  1280  Indiana  Street.  San 
Francisco,  Calif. 
Roofing— Alta    Roofing    Co.,    976   In- 
diana St.,   San  Frfincisco. 
8t«el  Sash— Fretone  Steel  Wks,  1204 

Rusa  Bldg.,  San  Francisco.  Calif. 
Readymlx  Concrete— Merced  Sand  & 

Gravel,    Shaffer  Bridge,    Mefced. 
Mill  Work— H.  B.  Bush  Planing  Mill, 

Fresno,  Calif. 
Insulating  Material-Crane  Co..  301 
Brannan  St,  San  Francisco.  Calif. 
Lumber  &  Plasterin— Yosemite  Bldg. 
Supply  Co.,  16th  and  R  Sts..  Mer- 
ced. Calif.        .^_«_ii^ 


SI 


e/10/47 

Contract  Awarded 

Test  BoHngs;  SpM.  94  Cost 

SAN  MATEO  COUNTY.  Calif.  San 
Francisco  Airport.  .^^ 

Owner— City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission. 
Room  287  City  HaU,  San  Francisco, 
Calif. 

Plans  by  owner.  »j«i*i,« 

Contractor-J.  N.  PItohor,  170  Moltka 
St.,  Daly  City,  CaUf. 


31 
Own'lV  Taking    Bids-Due    June    14, 

2  P     M 
water  Supply  System      Cost  WO0.0O0 
WESTPORT.    Wash.,    Grays    Harbor 

Ownw— Town     of     Westport,     Mayor 

Wm.   Mosher,  Westport,  Wash. 
Consulting    Engr.-Willls    T..  Batch- 
eller.  814  Arctice  Building.  Seattle, 
Wash.  ^         ^  ,^. 

Includes  earth  diversion  dam  with 
sheet  metal  steel  piling  cut-off 
wall,  concrete  sump  and  pump 
house,  furnishing  and  Installing 
pumping  equipment  and  15.000  ft. 
3-phase  12,000-volt  primary  pow- 
er Itn.e 

Specifications  obtainable  from  of- 
fice of  the  Engineer  upon  deposit  of 
|20  of  which  $10  will  be  refunded. 


Cotmty.    U.    S.    Naval    Hospital. 

Owner  —  U.  S.  Navy,  officer  in 
charge  of  construction  U.  &  Naval 
Base.  Terminal  Island  (San  Pedro) 
Calif. 

Plans    by   owner. 

Involves  construction  of  a  steel  tow- 
er and  tank,  water  mains  and  con- 
trols, underground  distribution 
lines,  meters,  valves  and  accessor- 
ies, sand  separator,  pump  house 
and  valve  house. 

Low  Bidder  —  Haddock  Engineers. 
Ltd.  1616  So.  Greenwood  Ave..  Box 
390.  Montebello.  Calif..' (1)  |108,000; 
(2)    $112,500. 

Other  bids  submitted  May  27  were: 
Hoagland-Findlay   Engrg.   Co..   Los 

Angeles.    (I)    $109,482;    (2>    $115,310. 
Pacific   Pipeline  &  Engineers  Ltd., 

El  Cerrito,  (1)  $117,339;  (2)  $123,096. 
OFFCO    Constr.    Co.,    (1)    $119,475; 

(2)    $125,090. 
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Engineering  Section 


31-32— WATER  SUPPLY  & 
.  SEWAGE  DISPOSAL 
PLANTS 


6/10/47  8 

Hearing  of  Engineer's  Report  on 

Advisability    of    Formation    of 

Sanitary   District   Set   for   June  23, 

2  P.  M. 
Sewage  Disposal   System 

Cost  $113,680 
EMPIRE,   Calif.,   Stanislaus   County. 

Yosemite    Highway    about    5    miles 

east    of    Modesto. 
Owner    —  Empire    Sanitary    District 

(Yet  to  be  formed)   c/o  County  of 

Stanislaus    Board    of    Supervisors. 

C.  C.  Eastln,  County  Clerk.  Court- 

jtouse,   Modesto,   Calif. 
Consulting    Engr.— L    .Cedrlc    Maca- 

bee,     156     University     Ave..     Palo 

Alto,  Calif. 
Includes  treatment  plant  and  mains. 

•/10/47  82 

Bond    Issue    in    Amount   of   $2,100,000 

Approved    May    27. 
Incinerators 
LOB  ANOELE&,   Calif.,  Los  Angeles 

County, 
owner— City    of    I-os    Angeles,    city 

clerk.  City  H*J1.  Los  Angeles.  Cal. 


6/10/47 

Contract  Awarded 

Water  Supply  System 

(Rehabilitation);   Spec.  1276 

Cost  $102,670 

TOOELE  ORDNANCE  DEPOT,  near 
Tooele,  Utah,  Tooele  Covmty. 

Ownfer.— Saxjramento  District  Corps 
of  Engineers,  War  Department, 
Wright  Bldg.,  Sacramento,  Calif. 

Plans  by  owner. 

Rehabilitation  of  water  supply  and 
sprinkler  systems. 

Contractor— Viking  Automatic  Sprin- 
kler Co.,  Salt  Lake  City,  Utah. 

6/10/47  31 

Low  and  Only   Bidders 
Elevated    Steel   Water   Tank    and 

Pipelines;     NOy    14159,    Spec.    18237 
LONG   BEACH,    Calif.,    Los    Angeles 


6/10/47  32 

State  Board  of  Public  Health  Permit 

Granted— Final    Plans   In    Progreaa 
Sewage   Plant   Improvements 

Cost  $6S,000 
COLFAX,  Calif.,  Placer  County.  Hill 

southwest  of   city,    about   400   feet 

from  State  Highway  Route  40. 
Owner  —  City    of    Colfax.    Lester    R. 

Starr,  city  clerk.   Box  313.  Colfax, 

Calif. 
Consulting  Sanitary  Engineer— Harry 

N.  Jcnks,  345  Madrono   Ave.,   Palo 

Alto,  Calif. 
Sewage     treatment     plant     Improve- 

nrents  and  enlargements. 


Courthouse,  SanU  Rosa,  CalU. 
Countywlde  survey  prepaaed  by  Wal- 
ter Atwell.  county  sanitation  engi- 
neer .Courthouse,  Santa  Rosa.  CallL. 
and  Charles  K.  Lee.  consulting  en- 
gineer, 88  Sutter  St,  San  Fran- 
cisco, Calif. 

As  previously  reported,  plans  have 
been  prepared  by  Consulting  Engi- 
neers Thomas  &  Whipple,  346  Ma- 
drono Ave..  Palo  Alto,  Calif.,  and 
ConsulUng  Sanitary  Engineer  Harry 
N.  Jenks,  345  Madrono  Ave.,  Palo 
Alto,  Calif.,  for  the  sewage  disposal 
plants  at  Graton.  the  Valley  of  the 
Moon  RocreaUon  District.  ForestvlUe 
and  CotatL 

6/10/47  32 

Contract   Awarded 

Sewage   Treatment    Plant    Addns. 

"  Cost    $988,731.46 

PHOENIX.  Arlr.    Maricopa  County. 
Owner— City  of  Phoenix,  City   Clerk. 

City    Hall.    Phoenix,    Ariz. 
Engineers  —  Headman,  Ferguson   & 

Carollo,    3309    N.    3rd    St.,    Phoenix, 

ArlE.  ^.  ^ 

Contractor — Fisher  Contracting  Co., 
Box  4035,  516  South  7th  St.,  Phoe- 
nix, Ariz. 
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6/10/47  32 

Action   bh   Formation   of  Countywlde 

Sanitation  District  Postponed  Until 

June  23    (Extended    From    May   22) 

Sewage  Disposal  Works  Cost  $2,250,000 

SONOMA    COUNTY,    Calif.    Includes 

[     Santa  Rosa  District  (outside  of  the 

Incorporated    area).   Valley   of   the 

Moon,    Russian    River,    Occidental, 

ForestvlUe,    Graton.    Cotatl,    Fitch 

Mountain,   GeyservlUe  and  Bodega 

Bay. 
Owner  — Sonoma    County   Sanitation 
District    (yet    to    bo  formed),    c/o 
Sonoma   County    Board    of    Super- 
visors, W.  H.  Nagle.  county  clerk, 


6/10/47 

Low  and  Only  Bidder 

Rellft   Pumping    Plants;    Spec.   1814 

Cost,   $68,016.25 

COLUMBIA  BASIN  PROJ.,  Wash. 
NW  of  Pasco,  at  distances  of  from 
9  to  12  miles  from  Pasco. 

Owner— U.  S.  Bureau  of  Reclama- 
tion. Coulee  Dam,  Wash. 

Plans  by  owner. 

Rellft  pumping  plants  for  laterals 
Nos.  1.8.  6-2.  6.7-0.5.  7.8,  7.8A  and 
8.0.  Pasco  lateral  system ;  210  days 
completion  time. 

Only  Bidder— James  Constr.  Co..  Arc- 
tic Bldg..  Seattle.  Wash.  ,$68.01ft25. 


Owner— State  of  California.  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Kngr.—Q.  T.  McCoy, 
Public  Works  Bldg..  Sacramento. 

2Jet  length  of  about  8.5  miles,  includ- 
ing reinf.  concrete  with  slab  span 
bridge  across  Willow  Creek,  widen- 
ing existing  asphalt  concrete  pave- 
ment with  gravel  base  on  a  por- 
tion of  the  project;  grading  the  re- 
mainder of  the  project  and  sur- 
facing entire  project  with  gravel 
base  and  applying  bituminous  sur- 
face treatment  thereto. 
Work  Involves: 

(1)  5  c.y.   remove  concrete; 

(2)  remove  existing    bridge; 

(3)  29.000  cy.  rdwy.  excav.; 

(4)  6  miles  machine  grading; 

(5)  325  c.y.  struc.  excavation ; 

(6)  27.000  sta.  yds.  overhaul ; 

(7>  develop  water  supply  and  fur- 
nish water  equipment; 

(8)  1.560  M.  gals,  apply  water; 

(9)  143  sta.  finish  rdwy.; 

(10)  31,000  c.y.  gravel  base; 

(11)  74    tons    llq.    asph.    SC-2    prime 
coat; 

(12)  500   tons   llq.   asph.    SC-8,   -4,   or 
-8.  bit.  surf,  treatment; 

(13)  102,000    s.y.    prepare,    mix    and 
shape  surf.,   bit  surf,  treat.; 

(14)  57  tons  asph.  emulsion  seal  coat 
and  paint  binder; 

(15)  130  c.y.  Class  A  portland  cement 


33 — 


BRIDGES 


6/10/47  •  .    ,       „  ^ 

Owner   Taking    Bids— Due    July    9,    2 
P.   M.— Bridge.  Grading.  Surfacing 
1  GLENN    COUNTY.   Calif.     Bet.    Wil- 
lows and  Athena. 


Gomerston  &  Green 
Lumber  Co. 

Wftel«ter«  a»d  Johblmg  Yards 

LUMIER  •  TIMIERS  •  TlIS  -  FIR 

REDWOOD  PONOEROSA 

SUGAR  PINE 

Sm  ProBciseo— 1800  Army  Str««t 
ATwmtmr  1300 

Oaklaad — 2001   Uvlngstea  StrMf 
REIfog  4-1 104 


INSTANTANEOUSLY 
PRIVSS  STUOS 
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6/10/47 

Contract  Awarded 

Sanitary    Diversion    Sewer; 

S«>*o.   20,a4»  Cost    $27,863.20 

SAN  FRANCISCO,  Calif.,  From  46ih 
Ave.  and  Lincoln  Way  to  the  Rich- 
mond -  Sunset  sewage  treatment 
plant. 

Owner  —  City  and  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Room  282,  City  Hall.  San  Fran- 
cisco, Calif. 

City   Kngr.— Ralph    Wadswyrth,   City 

Hall.    San    Francisco,    Calif. 
Contractor    —    Eaton    A    Smith,    715 
Ocean    Ave..    San    Francisco,   Calif. 


6/10/47  31 

Preliminary  Plans  In  Progress     Bond 

Issue  In  Amount  of  $23,000,000 

Approved   May  20 
Watsr  Supply  System  (Expansion) 

Cost  $30,000,000 
DENVER,  Colo.  Various  locations. 
Owner — City  and  County  of  Denver, 

water    board,    George    F.    Hughes, 

executive  secretary.  City  &  County 

Bldg.,  Denver,  Colo. 
Engineer  (City)  —  Edward  A.  Smith, 

City  Hall,  Denver,  Colo. 
Includes   expansion    to    city's    entire 

water  system. 


Insulating  Boards 

asbestos-cement  boards 


DRIVES      y 

. . .  with  a  50,000-lb.  wallop.  Anchor 
studs  3  inches  into  concrete ...  NO 
SLOW  DRILLING!...  NO  expan- 
sion shield  required!  More  HOLD- 
ING POWER  . . .  studa  driven  into 
ordinary  concrete  by  "DRIVE-IT" 
withstand  direct  pull  ap  to  4000  lb*. 

PUNCHES!^ 

...a  neat  hole  J<-in.  to  J^-in-  *« 
diameter  through  steel  plate  up  to 
H-in.  in  thicknesc 


hard  boards 


STUDS,   PUNCHES  AND 

RIVETS  Uwd  With 

"DRIVE-IT" 


RIVETS      y 


...steel  plates. 


Trslcel  "OBIVf-ir* 
AppUMtieM  In  ewe  of 
rorttaii4'i  lM«n«  ■• 
Threaded  •»■<&  4rlveM 
lato  «oncitf«  veil. 


STRIKES  25-TON  BLOW- 

BUT  ABSOLUTELY  SAFE 

The  "DRIVE-IT"  POWDER-POWER  TOOL,  which  can- 
not be  used  as  a  gun,  derives  its  force  from  a  small  powder 
charge  encased  in  a  standard  cartridge  which  drives  a  stud, 
rivet  or  punch  with  a  20-ton  blow  through  fi-in-  »*««^  P^*^* 
or  penetrates  concrete  as  much  as  3  inches. 

"DRIVE-IT"  is  a  light  hand  tool  weighing  only  7  pounds 
...  ABSOLUTELY  SAFE!  Unless  pushed  forcibly  against 
work  the  "DRIVE-IT"  will  not  function.  There  is  absolutely 
NO  RECOIL  SHOCK. 

APPLICATION  UNLIMITED! 

"DRIVE-IT"  affords  a  swift,  modern  method  for  anchoring^ 
to  steel  or  concrete  and  brick  masonry. 


tlud^ 


'I 


WESTERN 
ASBESTOS 

COMPANY 

6/S  Tovyns(  nd  Sf  ,  Jon  Fron;'S<i> 
T«'lpphor.r    Hfmiofk  4894 


A  itud.  •*«»•?  «tr»«d«4  •»  pIciN,  drlr«i» 
ifit*  av«M9«  coi»cr«»«  ky  MiJt  Powder. 
Power  Tool  withttondt  a  direct  p«U  in 
•■eeM  of  3000  potindt.  WKeii  driven 
IM»  rtML  wIMwtMd*  •  dirMt  p«ll  •» 
CM«i»t  12,000  poen^i. 


PLUMBING  CONTRACTORS  ...  for  hanging  pipes,  brackets,  punching  holes  in  steel  hanfars, 

straps,  etc. 
SHEET  METAL  CONTRACTORS. . .  for  hanging  vent  and  circulating  pipes  to  concrete  ceUlogs. 
GENERAL  CONTRACTORS ...  for  anchoring  wood  sleepers  to  concrete  floors  or  walli,  for 

fastening  steel  windows  and  door  frames  to  concrete. 
AND  HUNDREDS  OF  OTHER  APPLICATIONS:  . . .  bolting  nuchinery  to  floors,  hanging  signs, 

anchoring  stop  buttons,  tacking  steel  plates,  marine  repeir,  etc. 

WRITI  OR  PHONI  FOR  ILLUSTRATED  FOLDER  AND  DEMONSTRATION 


INDUSTRIAL  SALES  COMPANY 


1040  Larkin  Street 


SAN  FRANCISCO  9.  CAUF. 


PRospect  6241 


DA!:LY 
PACIFIC  BUILDER 

(BetabUehed  In  1800) 

Publlehed  every  morning,  except 

Saturdays,  Sunday*   and    Legal 

Holidays  by 

r.  W.  Dodge  Corporation 

4«  Tenth  81.,  San   Franoisoo  3 

Telephone  MArkat  7110 

O.  e.  MeOavran,  Manager  •  Editor 
J.  e.  Odgere,  Advertising  Manager 

Subecriptlon  Rateei 

tSOUW  per  year 
(Payable  in  Advance) 
Single  Copy  15  Cent* 

Advertising  Rate*  oh  Request 

Printed  by  _ 

SUrk-Rath  Printing  ^^> 

A  Publishing  Co. 

(Sntered  as  Second  Class  Matter, 
July  20,  1907,  at  the  post  office  in 
San  Francisco,  Calif.,  under  the 
Act  of  March  S,  1897.) 

Copyright  1»47  by 
F.  W.  Dodgo  Corporation 


(1)  817  Ua.  ft  S9-ln.  diameter  rein- 
forced concrete  culvert  pipe  sew- 
or.  extra  strength.  In  place; 

(2)  681  Un.  ft.  36-ln.  diameter  rein- 
forced concrete  culvert  pipe  sew- 
er, extra  ■trength,  In  place; 

(3)  4  concrete  manholes  complete  In 
place  with  cast  Iron  curb  and 
cover ; 

(4)  26  lln.  ft.  15-ln.  vitrified  Iron- 
stone aewer  pipe  in  place. 

A.  J.  Hopper  Co.,  Ban  Francisco, 
Calif.,  at  (1)  125.490.40,  (2)  J20,3«1.90, 
(3)  13600,  (4)  1275,  submitted  the  only 
other  bid  June  6. 


•    40 
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cone.  Btruc. ; 

(16)  720  Lf.  furnish  concrete  piling; 

(17)  18  each  drive  piles; 

(18)  119   l.f.   timber  bridge   railing; 

(19)  120  each  guide  posts; 

(20>  0.3  mile  new  property  fence; 

(21)  0.75    mile    remove    and    reconstr 
existing  property  fences; 

(22)  24  l.f.  12-ln.  CMP.  16  gage; 

(23)  242    l.f.    18-lnch  do; 

(24)  30   l.f.    21-lnch  do; 

(25)  58    l.f.   24-ln.    CMP    14   g8ge; 

(26)  12  l.f.  48-ln.  CMP.  12  gage; 

(27)  110     l.f.     salvage     existing     pipe 
culverts ; 

(28)  60  l.f.  relay  do; 

(29)  24,470    lbs.     furnish     bar    relnf. 
steel ; 

(30)  24,470   lbs.   place  do; 

(31)  engineer's  office. 
Specifications  obtainable  from  the 

above  office. 


6/10/47 

Contract  Awarded 

Sanitary  Sewer*  Cort  $37,331.90 

EL.   CERRITO,    Calif.,    Contra  Costa 
County. 

Owner— Stege  Sanitary  District,  6328 
Manila,  El  Cerrito,  Calif. 

Engineer— Ross  L..  Calfee,  322  Arling- 
ton Ave.,  Berkeley,  Calif. 

Contractor  —  Edwin  J.  Tobin,  1000 
Carleton,  Berkeley,  Calif. 
Total  bids  submitted  June  6  were: 
Edwin  J.  Tobin,  Berkeley,  337.331.90. 
McGuire  &  Heater,  Oakland,  $37,645. 
McNalr  &  Murphy,   Oakland,    $49,- 

403.80. 


40—     STREETS  AND 
HIGHWAYS 


PARKS,  AIRPORTS  & 
PLAYGROUNDS 


3d 


6/10/47 

Low  and  Only  Bidders 

Tennis  Court  (Reconstruct) 

Cost  »2,oa5.eo 

BERKELEY,  Calif.,  Alameda  Coimty. 

Codorlces  Park. 
Owner— City  of  Berkeley,  Ruth  Kemp, 

city  clerk,  City  Hall,  Berkeley,  Calif. 
City  Engineer— Harry  Groodrldge,  CJlty 

Hall.  Berkeley,  Calif.  ^^^ 

Reconstruct  tennis  court  No,  i  (6000 

square  feet). 
Low  Bidder— Malott  &  Peterson.  2412 

Harrison  St..  San  Francisco,  C^alif., 

$0,316;  total.  &2085.60. 

Other  bids  June  9  were: 

J.    Henry   Harris.   Berkeley.  Calif., 
$0.35;  total.  $2310. 

J.   H.    Fltxmaurlce,    Oakland,   fO.89; 
total,  $2574. 


6/10/47  •     ^ 

Owner  Taking  Bids— Due  July  9, 
2  P.  M. 

Surfacing 

SISKIYOU  COUNTY,  Calif.  Between 
Thompson  Creek  and  four  miles 
east  of  Seiad. 

Owner— State  of  California,  Division 
of  Hl^ways,  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  11.9  miles  surfacing  with  road 
mix  surfacing. 
The  work  involves: 

(1)  535  tons   liquid   asphalt  MC-4  or 
MC-5  road  mix  surfacing; 

(2)  10,700    tons    minimum    aggregate 
road  mix  surfacing; 

(3)  140,000  sq.  yds.  mix  and  compact 
road  mix  surfacing; 

(4)  120  tons  asphaltlc  emulsion  paint 
binder  and  seal  coat; 

(5)  190   tons   minimum  aggregate   In 
stockpile. 

Specifications  obtainable  from  the 
above  office. 


6/10/47 

Contract  Awarded 

Linwood  Ave.  (Construct)   Coet  $9*79 

NEAR  SANTA  ROSA.  Calif.,  Sononaa 

County.  Between  Bennett"  Ava  and 

Aston  Ava 
Owner— County   of    Sonoma.    Walter 

H.  Nagle,  county  clerk,  Courthou**t 

Santa  Rosa,  Qallf. 
County  Engineer— Marshall  IL  Wal- 
lace. Courthouse.  Santa  Rosa.  CaUf. 
Contractor  —  Arthur    B.     Slri.     1367 

Cleveland  Ave.,  Santa  Rosa.  Calif., 

$9476. 

The  work  involves: 

(1)  4000  cu.  yda  roadway  excavation; 

(2)  1800  cu.  yds.  imported  surface  ? 

(3)  80   lln.   ft   18-in.   reinforced   con- 
crete pipe  In  place; 

(4)  130  lln.  ft.  24-ln.  reinforced  con- 
crete pipe  in  place; 

(5)  76  lln.   ft.   48-ln.   reinforced  con- 
crete pipe  In  placv  . 

(6)  11.000    sq.    yds.    bituminous    ma- 
cadam pavement 

Complete  bids  submitted  Jime  9 
were: 

Arthur  B.  Slrl,  Santa  Rosa,  (1) 
$0.50;  (2)  $2.25;  (3)  $2.50;  (4)  $4;  (B) 
$11;   (6)  $0.17;  total,  $9476. 

E.  A  Forde,  San  Anselmo,  (1)  $0.66; 
(2)  $1.65;  (3)  $4.25;  (5)  $13.66;  (6) 
$0.34:  total,  $11,463. 

John  C.  Spaletta,  Santa  Rosa,  (1) 
$0.75;  (2)  $2.25;  (3)  $3;  (4)  IS;  (6) 
$13.80;  (6)  $0.26;  total,  $llJ38.a0. 

Jensen  h.  Pitts,  San  Rafael.  (1) 
$1.10;  (2)  $3.35;  (8)  $3.25;  (4)  $6.76; 
(5)   $13.65;   (6)    $0.27;  total.  $15,444.90. 


TRANSMISSION  LINES 
3&— ELECTRIC   LIGHTING 

6/10/47  •  38 

Bids   Rejected — Power  Line 

SANTA  CRUZ  COUNTY.  Cal.    Loma 

Pletra  Power  Line. 
Owner— State  of  California.   Division 

of  Architecture.  Public  Wks  Bldg., 

Sacramento,  Calif. 
State    ArchltecUAnaon    Boyd.   Public 

Works  Bldg..  Sacramento,  Calif. 

Sam  Biaset,  1428  Alhambra  Blvd., 
Sacramento,  Calif.,  at  $16,900  submit- 
ted low  bid  June  3. 


39 — SEWERS 


6/10/47  •     89 

Owner  Taking  Bid»— Due  June  24, 

2  P.  M. 
Drainage  System 

SAN  FRANCISCO,  Calif.  Music  Con- 
course drainage  system,  (3olden 
date  Park. 
Owner— Park  Commission  of  the  City 
and  County  of  San  Francisco,  Ger- 
ald Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park,  San  Fran- 
cisco, Calif. 
Plans  bv  owner. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $6,  re- 
fundable. 

6/10/47  •     »» 

Low  and  Only  Bidders 

Trunk  Line  Sewer 

SACRAMENTO.  Calif.  Sacramento 
County.  6l8t  St.  from  2nd  Ave.  to 
S  St  and  along  a  10-ft.  right-of- 
way  from  S  St  to  Southern  Pacific 
Railroad. 

Owner— City  of  Sacramento.  H.  O. 
Denton,  city  cleric,  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  CityHall. 
Sacramento,  Calif. 

Ix)w  Bidder— A.  Teichert  *  Son.  Inc.. 
Box    1138,    Sacramento,    Calif..    <!) 
$12,990.30;    (2)    $7602.10;    (3)    $1600; 
(4)  $175. 
The  work  involves: 


6/10/47  .      «     ** 

Owner  Taking  Bids— Due  July  9, 

2  P.  M. 
Widening  and  Surfacing 
TULARE    COUVTY,    CaUf.    Between 

two    miles    west   of    Woodvllle   and 

Poplar.  ^.  ,  . 

Ownef^State  of  California,  Division 
of  Highways,  Public  Works  BWg., 
Sacramento,  CaUf. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento, Calif. 

About  eight  miles  widening  and  sur- 
facing with  plant  mix  surfacing  on 
imported  borrow  base  and  applying 
bituminous  surface  treatment  to 
shoulders. 
The  work  Involves: 

(1)  7200  cu.  yds.  roadway  excava- 
tion ; 

(2)  15,000  cu.  yds.  Imported  borrow, 
type  A; 

(3)  27.300  cu.  yds.  imported  borrow, 
type  B; 

(4)  develop  water  supply  and  fur- 
nish water  equipment; 

(5)  2400  M  gallons  apply  water ; 

(6)  422  sta.  finish  roadway 

(7)  236  tons  liquid  asphalt  SC-3  or 
SC-4  bituminous  surface  treat- 
ment ; 

(8)  38,000  sq.  yds.  prepare,  mix  and 
shape  surfabe  bituminous  sur- 
face treatment; 

(9>  17,800  tons  minimum  aggregate 
plant  mix  surfacing ; 

(10)  890  tons  paving  asphalt  plant 
mix  surfacing; 

(11)  106  tons  liquid  asphalt  8C-2 
prime  coat ; 

(12)  45  tons  asphaltlc  emulsion  seal 
coat. 

Specifications   obtainable  from  tne 

above  office. 


6/10/47  •  40 

Owner   Taking    Bids — Due    July    9,   2 

P.   M. — Grading   and   Surfacing 
SHASTA    COUNTY.  Calif.    Bet.    Fall 

River  Mills  and  Dana. 
Owner— State  of  California,  Division 

of  Highways,   Public  Works  Bldg., 

Sacramento,  Calif. 
State  Highway  Engr— G.  T.  McCoy, 

Public  Work.s  Bldg.,  Sacramento. 
About    5.5    miles    grading,    surfacing 

with   crusher  run  base  and  apply- 
ing seal  coat  thereto. 

Work  Involves: 
(1(9  acres  clear  and  grubb; 

(2)  63,000  c.y.   rdwy.  excav.; 

(3)  50    c.y.    ditch    and    channel    ex- 
cavation ; 

(4)  560  oy.   struc.  excav.; 

(5t   1,350.000  sta.  ydn.  overhaul; 

(6)  30,000  tons  imported  borrow; 

(7)  2.450  l.f.  shoulder  dikes; 

(8)  develop    water   supply   and   fur- 
nish water  equipment; 

(9 1  4.000  M.  gals,  apply  water; 
(101  288  sta.  finish  rdwy.; 

(11)  15,000  tons  crusher  nm  base; 

(12)  140   tons    liq.    a.Mph.    S?C-2,    prime 
coat; 

(13)  75  tons  llq.  asph.   RORC-5.  seal 
roat ; 

(14)  900  tons   screenings,  seal   coat; 

(15)  91  c.y.  Class  A  portland  cement 
concrete  struc. ;  .  , 

(16)  9,000  lbs.  bar  relnf.  steel; 

(17)  42  each  guide  posts; 
(181  1.5    miles    remove   nnd    reconstr. 

existing  property   fences; 

(19)  60  l.f.  24-ln.  reinf.  cone,  pipe; 

(20)  240  If.   12-in.  CMP,  16  gage; 

(21)  808   If.    18-inch  do; 

(22)  256    If.   24-inch  do; 

(23)  102   If.   30-in.   CMP.   14   gage; 

(24)  4    each    spillway    asstmblle.^: 
(26)  24    If.    8-in.    CMP    down    drain.-., 

16  gage; 

(26)   150  l.f.  salvage  existing  pipe  cul- 
verts. 
Specif icatlon.««   obtainable    from   tlio 

above  office. 


portion  with  orad  mix  surfacing. 
Work  involves; 

(1)  5  c.y.   remove  concrete; 

(2)  223.000   c.y.    rdwy.    excav.; 

(3)  35,000  c.y.  Imported  borrow; 

(4)  1,300  c.y.  struc.  excav.; 

(5)  300  c.y.  ditch  and  channel  excav. 

(6)  12,020.000  sta.  yds.  overhaul; 

(7)  develop   water  supply  and   fur- 
nish water  equipment; 

(8)  2,100  M.  gals,  apply  water; 

(9)  927  sta.  finish  rdwy.; 

(10)  675  c.y.  min.  agg.  road  mix  surf. 

(11)  10,000  s.y.  mix  and  comi)act 
road  mix  surf.;  ^ 

(12)  11  tons  liq.  asph.  SC-2,  prime 
coat ; 

(13)  80  tons  liq.  asph.  RONC-S.  road 
mix  surf,  and  seal  coat ; 

(14)  55  c.y.  sand  seal  coat; 

(15)  65  c.y.  Class  A  portland  cement 
structures ; 

concrete  struc; 

(16)  210  c.y.  Class  B  portland  ce- 
ment cone,  curbs,  gutters  and 
sldewalkif; 

(17)  1.700  lbs    bar  reinf.   steel; 

(18)  100  l.f.  8-in.  CMP  down  drains 
16  gage; 

(19)  114   Lf.   12-in.   CMP.   16  gage; 

(20)  518  l.f.   15-lnch  do; 

(21)  404   If.    18-lnch  do; 

(22)  20   If.  21 -inch  do; 

(23)  274    If.   24-in.    cmp.    14    gage; 
(24 >  66  If.  30-lnch  do; 

(25)  128  If.  36-ln.  CMP,  12  gage; 

(26)  88  If.   42-lnch  do; 

(27)  64   If.  4S-lnch  do; 

(28»  64  l.f.  54-tnch  do;  ^     ,^ 

(29)  300    l.f.    18xll-ln.    CMP   arch,    16 

K*5e;  ... 

(30)  7    each    spillway    assembncs , 
(311   166     l.f.     J.alvr-ge     existing     I'r^' 

'^ulvcrts; 

(32)  56  If.  relay  do; 

(33)  1   each  cone,  pipe  connection; 
(34 »  2  each  cattle  guards. 

SpeolficaMons  obtainable  from  the 
above  office. 


(Continued  in  Second  Section) 


contractor,   Faycosh  &  Faycosh. 

ALTER  dwelling,  $1500;  W  Prentiss 
206  S  Cortland;  owner  and  con- 
tractor,  Rose  Ansinl,  668  Andover. 

DWELLINGS,  two  1 -story  frame, 
$8200  each;  E  32nd  Ave  200.  236  S 
Judah ;  owner  and  builder,  Heglln 
&  Nielsen,  1451  27th  Avenue. 

DWELLING,  2-8tory  frame,  $8500; 
W  Maywood  Drive  47  S  Raven - 
wood  Drive;  owner,  E  and  Mory 
Sch warts,  1155  Bosworth  Street; 
contractor.  United  Constr  Co. 

SERVICE  Station,  $2000;  NB  Comer 
Hyde  and  McAllister  Sts;  owner, 
Frank  Carroll,  Jr..  190  McAllister; 
contractor,    Aetna    Constr   Co. 

ALTER  furniture  mart,  $3000;  1366 
Market  St ;  owner  Alexander  Smith 
&  Sons,  premises;  contractor,  El- 
vin  C  Slendell. 

ALTER  dwelling  and  stores,  $2900; 
5824  Geary  Blvd;  owner,  George  A 
Lee.    prem;    contractor.    Parentl    & 

Thompson.  .,oi^,. 

DWBILLINQS,   two    1-story  fr.   $.800 

each ;  E  42nd  Ave  560  S  Quintara. 

NB    Cor    42nd     Ave    and     Rivera ; 

owner   and    builder,    Superior   Bldg 

Corp,   1426  Noriega   St. 
ALTER   dwelling,   $1000;   22    Hotteck 

St     owner,  Rodrtgo  &  Gutleres,  22 

Rotteck   St:    contractor.   American 

Constr   Co.    •  ....  ^     ^      «. 

ALTER  dwelling.  $800 ;  126  Cuvler  St ; 
owner,    Vlto    Ragone.    prem;    con- 
tractor,  American   Constr  Co. 
ALTER    apts.    $600;    1905    Lyon    S; ; 
owner  and  contractor.  L  Magener, 
37   Levant    istreet. 
ALTER   iron    works,   $3000;    241    Na- 
1      poleon    St;    owner   and   contractor, 
I      Liberty   Machine   &   Pole   Lli.e  Co, 
premises. 
ALTER     showrooms,     5^0,000;      IJO.-) 
Market    St;    owner.    Bigelow    San- 
ford   Carpet  Co.  c/o  cntr;  contrac- 
tor, Jacks  &  Irvine. 
ALTER  flat,  $1000;  260  3>d  Avenue; 
owner,  Miss  Floud,  prem;  contrac- 
tor, Richard   N  Tone. 
ALTER    dwelling.    $1000;    2590    46th 
Ave;  owner  and  contractor.  F  Fri- 
day,  premises. 
ALTER    restaurant    $650;   2533    Mis- 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


On  f/te  /o6- 

ON  TIME 


SAN    FRANCISCO 


6/10/47  •  *•<' 

Owner    Taking    Bids — Due    July    9,    2 

p.  M. — Grading   and   Surfacing 
LASSEN    COI'NTY.    Calif.     Between 

Susanvllle   and    North   side   Willow 

Creek    Valley    and    Joint    Highway 

District  No.  14 
Owner— Stale  of  California.  Division 

of   Highways.   Public  Works   Bldg., 

Sacramento.  Cnllf. 
State   HiKhway   Engr.— O.   T.    McCoy, 

Public  Works  Bldg..  Paciftmento. 
About  17.6  miles  grading,  piflcing  im-. 

IHjrted     borrow     and     Hurfacing     a 


ALTER  dwelling.  $7500;  17-23  Hof f ; 
owner,  F  C  Kroger,  c/o  cntr;  con- 
tractor, Leonai'l  Salomon,  1734 
Broderirk    St.  ^^ 

DWELLINGS,  four  l-stor>'  fr,  $7800 
each;  N  Rivera  70.  93,  120.  145  K 
42nd  Ave:  owner  and  builder,  Su- 
perior Bldg  Corp.  1426  Noriera  P». 

ALTER  ants.  $2000;  040  Jones  Pt ; 
owner,  Ethel  Gould,  prem;  con- 
tract  not    let. 

ALTER  store.  $500;  1642  Bush  St; 
owner,  Julius  Kaplan.  710  44th  Ave; 


FAIRBANKS-MORSE 

A.C  or  D.C. 

GENERATING     SETS 

Manual,  Remote  or 
•  Automatic  Control 

A  CONTRACTOR'^ 
NECESSITY 

FAIRBANKS-MORSE  &  CO. 

6*0  Third  Street 

EXbrook  5895 

SAN  FRANOSCO  7,  CALIF. 


DOORS 


Two  and  Three  Panek 
2  ft.  0  in.  X  6  ft.  8  in- 
2  ft.  4  in.  X  6  ft.  8  in. 
2ft.6in.x6ft.8in. 

Some  MisceUaneout  Sizet 
Grade  A,  $6.50  each 
Grade  C,  $5.75  each 

NEWSOM  &  BECHTEL 

INCORPORATEO 
5760  Shellmound  St.,  Emeryville 
Calif.     -     Phone   OLympic  5572 


^  BY    MULLINS 


Cabinet 
Sinks 

Wall 
Cabinets 

Floor 
Cabinets 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 
%9n6  LM  For  Qvofotloa 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  ^  $AN  FRANCISCO 

s  juniper  4-6470 


For  Any  Job... 

PERMANENTE 

Stan^rd  Portland -BmI  for  gti- 

•rol  ut*. 

Mtodlftod  Pertland-Ho*  low  h«at 
of  hydration.  B««t  for  M«i-MOt«lv. 
iobt. 

Hlgh-lorly  StroiiBfh-For  «p..«*  l« 

conttruction. 

LoW'Hoat  Portland -In  bulk  ooly^ 

for  iiKutiv.  cendruction.  Low  aikoU. 

SwIphoto-R.tUtant-lcilttt  corro. 

tion  from  lulphot.  loltt  in  grovod^ 

wotar. 

PiosHc-For  a  wwifh.rproof  itiKco 

•iit«rior. 

Pronta-Por  oorly  ttrMtglk,  «n#l<k- 
tiripping  of  concr«l«  pip*  ond  othof 
molded  producft. 

Portland  Poxxolaa-Air-«ntralnlno. 
No  afnoratcnc 

Oil  Woll  Comont-For  i.olln«  off 
cotingt.  Thf««  typei,  lor  any  d.ptk. 

■Hck  MI«-$p.<lolly  pfoporod  for 
aiotl  .fflclont  brick  mortor. 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNderhill  2727 


it 


COMPANY 


M  M  N 


f)  r  f  I  f  r 


1924    BROADWAY 
OAKLAND    12     CALIF 


"HE 


■ ^vv>> 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  JUNE  10.  1947 


•ion  St ;  owner,  H  Dicker,  prem ; 
"ontraclor,   M   E   Noble. 

DWKULINGS,  four  1 -story  tr,  JfiOOO 
each;  ti  Loboa  100,  160,  17S  E  Fly- 
mouth,  N  Loboa  150  E  Plymouth; 
owner  and  builder,  T  J  Sullivan. 
Inc.   S4S8  26th    St. 

ALTER  lo/t8.  176,000;  400  Mission; 
owner,  Real  Estate  Associates,  604 
Mission  St;  contratctor,  A  P  Mat- 
tock Co. 


BUILDING  PERMITS 


Granted 


SAN   FRANCISCO 

DWELUNQS  (8-story,  frame)  (2>, 
$30,000  each;  N  Greenwich  IBS,  215 
W  Laavenworth;  owner,  Roval  In- 
vestment Co,  725  Tehama  St;  con- 
tractor, Oliver  Rousseau,  725  Te- 
hama St. 

ADD  ROOM,  $1000;  2028  Great  High- 
way; owner,  Mrs  Morgan,  prem; 
contractor,  Wm  P  Anderson,  1618 
88th  Ave. 

ALTERATIONS,  |600;  1250  Dlvlsa- 
dero  St;  owner  and  builder,  Robert 
J  Goss,  462  Rolph  St. 

SHED  (storage),  |1000;  286  12th  St; 
owner  and  builder,  Geo  F  Brayer, 
166  7th  St. 

GENERAL  REPAIRS,  $500;  1666 
Eddy  St;  owner  and  builder,  L.  S 
Aucoin,  premises. 

DWELLINGS  (1-story,  frame)  (2). 
^8600  each;  NW  Parque  Dr  416.747, 
454.247  N  Geneva  Ave;  owner  and 
builder,  Dahlstrom  &  Falvey,  359 
Byxbee  St;  architect,  Ben  Dobko- 
witz. 

REMODEL  FRONT,  $1500;  2434  Cali- 
fornia St;  owner,  Tom  Yee;  con- 
tractor, R  H  Hansen,  08  Rockaway 
Ave. 

DWELLINGS  (l-story,  frame)  (2). 
$7000  each;  E  27th  Ave  50  and  75 
St  Rivera  St;  owner  and  builder, 
Burke  Construction  Co,  2563  16th 
Ave. 

DWELLING  (1-story,  frame),  $7000; 
W  side  Florentine  Ave  150  S  Morse ; 
owner  and  builder,  G  Carraro  &. 
Sons,  700  Felton  St. 

WAREHOUSE  (concrete  block),  $11, 


Menio   Park. 

DWELLING,  $6000  f  Harriet  Avenue, 
off  Alum  Rock;  owner  and  con- 
tractor, G  H  McCarthy,  426  W  San 
Fernando    St,    fean    Jose. 

DWELLING,  $7000.00;  McGllnsey 
Lane;  owner  and  contractor,  J 
Barnwell,  General  Delivery,  Camp- 
bell. 

DWELLING,  $5060;  Rosewood  Ave- 
nue, Lot  41 :  owner  and  contractor, 
RV  Storer,  2338  Co  41e  Rd.  San 
Jose. 


DALY  CITY 


DWELLINGS  (5-room,  frame)  (4), 
$6600  each ;  Lots  80,  78,  74,  7»,  Block 
A,  Mission  St  Tract;  owner  and 
builder,  A  Nelson,  242  Ocean  Ave, 
San    P^ianclsco. 

DWELLINGS  (5-room,  frame)  (4), 
$5000  each;  Lot  22,  Block  13,  Vista 
Grande  Tract;  Lot  27,  Block  16, 
Hillcrest  Tract;  Lot  8,  Block  14, 
HUlcrest  Tract;  owner  and  builder, 
Sterling  Building  Co,  1609  Ocean 
Ave,  San  Franclsca 


BURLINQAME 


ALTER  WAREHOUSE,  $2000;  Broad- 
way and  Rollins  Rd ;  owner,  Gladys 
Layton,  28  3rd  Ave,  San  Mateo; 
builder,  Cunningham  Construction 
Co,  220  Grinnell,  San  Mateo. 

DWELLING.  $12.000 ;  ptn  Lot  5,  Block 
10,  Burllngame  Park  No  2;  owner, 
R  H  Gateley,  Costa  Rica  Ave,  Bur- 
lingame;  builder,  A  F  Matlock  Co, 
212  Clara  St,  Sam  Francisco. 

WAREHOUSE,  $15,000;  Industrial 
Sub;  owner.  Industrial  Realty  Co, 
Lorton  Ave,  Burlingame;  builder, 
R  A  White,  Occidental  Ave,  Bur- 
lingame. 


SANTA  CLARA  COUNTY 


ALTER  WAREHOUSE,  $2900;  north 
side   Bayshore  near  North;    owner, 
Dr  C  L  McCoy,  868  45th  Ave,  San 
Francisco;   builder,   Fred   Reuter. 
DWELLING,     $8000;    Vlneland,     Los 
Gatos ;  owner  and  builder,  G  A  Ro- 
billard,  30  N  Campbell  Ave,  Camp- 
bell. 
DWELLING,  $7000;  Lot  4,  Santa  Cruz 
Ave,  Los  Gatos ;  owner  and  builder, 
A  Tosa,  261  Benty  Ave,  Los  Gatos. 
758.60;    S    Mariposa   St    125    ft    W    DWELLING,  $5000;  Johnson  Rd.  off 
Misaissippi  St;  owner.  Mayfair  In- |     Blossom    Hill;    owner   and  builder. 


ventment  Co,  c/o  contractor;  con- 
tractor, Mariposa  Construction  Co^ 
1106  Mariposa  St. 

DWELLING  (l-story,  frame).  $1000; 
727  Brannan  St;  owner,  Horn-Sulli- 
van Co,  premises ;  contractor,  Sig 
Olafsson,  30  Circular  Ave. 

ADD   ROOM,   $2500;    326  Foote  Ave; 


Leslie  E  Glaw,  332  Hull  Ave,  San 
Jo.se. 

BUILDING  (storage),  $1000;  Lot  8, 
Ham  Ave;  owner  and  builder,  Jake 
Schultz,  83  Scotia,  San  Francisco. 

BUILDING  (storage),  $1000;  Lot  7, 
Ham  Ave;  owner  and  builder.  A 
Penlse,    1558    Alemany    Blvd.    San 


owner,  Joseph  Fox,  premises;  con-  "     Francisco, 
tractor,    Albert    H  Gekington,    4666    DWELUNG,    $6000;    Lot   19,   Camlno 
Mission  St.  Del     Sol;    owner,     W    Williamson; 

REMODEL     FRONT     and     ALTER.  |     builder.  Fazekas-Spivey 


$2000;   1026  Ellis  St;  owner,  Hattie 

May.  prem ;  contractor,  W  R  Josey, 

142  DeLong  St. 
STUCCO   FRONT,    $800;   238  Precita 

St;  owner,  Barney  A  Meyer,  prem; 

contractor,  H  W  McLean,  4233  24th 

Street. 
ALTERATIONS,  $2000 ;  2201  9th  Ave ; 

owner,  Wm  T  Duggan,  prem;  con- 
tractor,  H    Papenhausen,    32   West 

Portal  Ave. 
ALTE:R  CHURCH,  $3000;  NB  O'Far- 

rell  and   Webster   Sts;  owner.    Rev 

King,    premises ;     contractor,    J    A 

Gordon,  252  Chattanooga  St. 
ADD     ROOM.    $750;     104    Leese    St; 

owner    and    builder.    M    Schneider, 

premises. 
ALTERATIONS.  $800 ;  322  Halght  St ; 

owner    and    builder,    Wm    Gillette, 

premises. 
ADD   RUMPUS   ROOM,  $546.70;    2060 

23rd  Ave;  owner,  A  J  Hart,  prem; 

contractor,    McGaughy   &    Son,    223 

Floumey  St. 
ADD  TWO  ROOMS,  $3000;  41  Prosper 

St;   owner,  J  A  Phillips,  premises; 

contractor.  E  L  Adams.  2546  27th 

Ave. 
FLOOR    (concrete),   $6000;    1160  25th 

St;  owner,  Saico  Iron  Sc  Metals  Co. 

premises;    contractor,  Wm    Bjrme, 

1606>4  Dolores  St 
STUCCO    and    ALTER,    $9000;     2016 

Pacific  Ave;  owner,  Erich  Sachse, 

208  Fair  Oaks  St;  contractor.  Gene 

Compton  Corp,  146  Ellis  St. 

SANTA  CLARA   COUNTY 


DWELLING,  $6000;  Holly  Drive.  Lot 
73;  owner  and  contractor,  H  G 
Wick.  342   Westcourt.    San   Jose. 

DWELLING.  $2000;  Page  St.  Lot 
15:  owner  and  contractor,  W  M 
McKnlght,  362  No  11th  St,  San 
Jose, 

DWELLING,  $6000;  Campbell  Ave. 
Campbell;  owner.  Douglas  Ham- 
ilton, Davl.-?.  Calif;  contractor,  F  L 
Forsvth. 

PRIVATE  GARAGE.  $500;  e/s  San 
Joac-Ij<>»  Gatos  Hoad ;  owner  and 
contractor,  E  Whitney,  830  Bums 
Ccmrt,    San    Jose. 

DWELLING.   $4.'»0;   Oak   Drive,  1,08 

•Gatoa-Almaden ;    ownor    and    con- 

Iractor,  R  Wolf'.  Box  91,  Campbell. 

DWELLING,  $7000.00;  Montebcllo 
Acres.  Anza  J?»rept;  owner  and 
contractor,     O     Busa     ,1267     Mills, 


DWELLING,  $6000;  Wendall  Dr,  San 
Tomas  Hacienda  Tract;  owner  and 
builder,  John  Bergthold,  596  Emory 
St,  San  Jose. 

ALTERATIONS.  $1000;  Bonita  Ave 
off  Highway.  101 ;  owner  and  build- 
er, H  O  Thurston,  general  delivery, 
Sunnyvale. 

DWELLING,  $5000;  Lot  31,  Hope  St, 
off  Monterey  Rd ;  owner  and  build- 
er. Norma  R  Beavers,  Route  4,  Box 
354-A,  San  Jose. 

DWELLING,  $8000;  Lot  15,  Emory  St 
off  Sunnyoaks;  owner  and  builder, 
M  F  Oakley,  632  N  10th  St,  San 
Jose. 

ALTER  and  ADD,  $3500;  Lot  98.  San- 
ta Lucia  Rd ;  owner.  F  E  Beltz.  88 
Morse  St,  San  Francisco;  builder, 
H  F  Marsh. 

SHOP  BUILDING,  $2000;  Santa 
Clari-Alvlso  Rd,  near  Bayshore; 
owner  and  builder,  Frank  H  Pino, 
Route  1,  Box  1976,  Santa  Clara. 

DWELLING.  $6500;  McCollup  Rd. 
Cupertino;  owner  and  builder,  A 
Roblchaud.  P  O  Box  510,  Saratoga. 


1045   Sansome   St.    San    Francisco. 
ADDITION.     $1000;     647     Mariposa: 
owner,  rMs  Bessie  Kopp.   premises 
contractor,  F  A  Younger,  2334  38th 
Avenue. 

SHOP,  l-story  1-room,  $2000;  756 
108th  Ave;  owner,  Carl  Lentencker 
272  W  Broadmoor,  San  Leandro; 
contractor,  A  J  Yerrick,  5263  Col- 
lege Ave. 

DWELI^ING.  l-story  5-room,  $6760; 
7585  Circle  Hill  Drove;  owner  and 
Builder,  Louis  COurtais,  3930  Ed- 
wards Ave. 

DWELLING,  l-story  5-room,  $6680; 
4011  Burkhalter  Ave;  owner  and 
contractor,  Alfred  A  Goodsell,  3607 
Maple   Ave. 

ALTER  and  addn,  $3500:  892  Adams 
owner  and  contractor,  Lewis  Kreps 
392  Adams. 

ALTER  and  addn,  $4500;  6675  Llg- 
get  Drive;  owner,  S  L  Holmgren, 
prem;  contractor,  Herman  Kraus, 
100  Duncan  Way. 

ADDN,  $3800;  634  E  17th  St;  owner 
and  builder,  Alex  Anderson,  634  E 
17th    St. 

DUPLEX,  l-story  9-rm,  $9500;  3311- 
3315  MacArthur  Blvd;  owner  and 
builder,  Al  Murphy,  3716  Redwood 
Road. 

ADDN,  $1500;  1535  67th  Ave;  owner, 
W  Fra.ser.  premises;  contractor,  A 
L   Moen,   1800   94th   Ave. 

ADDN.  $609;  5*65  Kales  Ave;  own- 
er, Bill  Bracken.  338  51st  Street; 
contractor,  C  A  Drelss,  912  69th. 

ALTER  and  addn,  $600;  2733  Oliver 
Ave;  owner  and  contractor,  C  K 
Marlow,  premises. 

CITY    OF    SACRAMENTO 


OAKLAND 


SHOP  and  office,  $6000;  1185  32nd 
St:  owner  and  builder,  S  R  Sil- 
verberg,  753  Larch  St,  San  Fran- 
cisco. 

ADDITION,  $2500:  9766-68-70  Edes: 
owner  and  builder,  -oa  F  Klrksch- 
llng.  3015  Femftlde  Blvd. 

ALTER  and  repair,  $1000:  460  Stow 
Ave;  owner  and  contractor,  Mrs 
E  C  FHillen,  premises. 

DWELLING,  l-story  8-room.  $8600; 
6650  Colton  Blvd;  owner,  Ivan 
Hawkins.  1942  47th  Ave:  contrac- 
tor, Herbert  Hawkinc,  2924  Hllle- 
ga«  Ave,  Berkeley. 

ALTER,  $2400;  1218  70th  Ave;  own- 
er, A  CauvapiM),  i^^T  Avenal ;  con- 
tractor, Steadman  &  Powell,  3918 
14th  Ave. 

DWELLING,  l-story  4-room.  $5400; 
1829  107th  Ave;  owner  and  builder, 
Alameda  Homes  Co.  99.15  A  Street. 

SHOP,  l-story  steel,  $4000:  4425  Lin- 
den ?t :  owner  and  b\i1lder,  R  L 
Ruchanon.  87  Echo  Ave. 
ADDN.  l-story  concrete,  $5Q,n0O; 
1405  Wo<id  St;  owner,  Walkup 
Drayage  &  Warehou.He  Co.  1301 
Wood  St :  contractor,  Barrett  and 
Hllp,  918  Harrison  St.  San  Fran- 
cisco;   plans   by  Ellison   and   King. 


REMODEL  STORE  FRONT,  $500; 
408  J  St;  owner,  Fong  Yee;  build- 
er, C  P  Edwards  Case  Co,  2965 
Del   P^so  Blvd. 

BUILT-IN  ICE  BOX,  $900;  1406  32nd 
St;  owner,  Monte  Verde  Market; 
builders.  C  P  Edwards  Case  Co. 

STORE  FRONT  AND  REMODEL 
INTERIOR,  $2500;  1006  K  St;  own- 
er, Anitas  Shop;  builder,  Lawrence 
Construction  Co;  architect,  E  L 
Abelts,    Los   Angeles. 

ADDITION  TO  SERVICE  STATION, 
$1000;  3700  Sacramento  Blvd;  own- 
er, Mr  Pears;  builder.  Otto  Stein- 
brenner,   1625  8th   Ave. 

DWELLINGS,  eight  6- room  $6000 
each;  5843.  5837,  5831,  5807,  582,%. 
5819,  and  5813,  14th  Ave  and  3810, 
.%8th  gt;  owner,  J  M  Walker,  1090 
Perkins  Way ;  builders.  Walker  and 
Donant.  1090  Perkins  Way. 

ADDITION  TO  DWELLING,  $1000; 
2717  Portola  Way;  owner,  A  J 
Peron. 

DWELLING,  4-room,  $4500;  5375 
10th  Ave;  owner  and  bulldci,  W 
Hanaelman. 

BUILDING  ADDITION.  $21,000:  at 
2863  35th  St:  masonry  walls,  built 
up  roof  30x40  ft:  ov/ner,  Citizens 
Bank;    builders,    A    E    Erlckson    Sc 

Sons.  1932  El  Monte  Ave,  No  Sac- 
ramento; architect,  Harry  «  De- 
vlne,    Cronan    BIdg. 

11 -FAMILY  APT  HOUSE,  $30,000; 
of  frame,  stucco  with  wood  shing- 
led roof  1805  N  St :  owner,  D  Kais- 
er. 162  P  St;  builder,  Fred  Kaiser. 
1614   L   St. 

ADDITION  TO  WAREHOUSE,  $50,- 
000:  of  concrete  and  reinf  steel 
const  with  composition  roof,  23rd 
and  R  Sts:  owner.  Browdsky  Bros; 
builder,  Fred  Kaiser.  1614  "L"  St. 
.'^acramento;  engineer,  Ernest  D 
Francis,   1010  J   St",  Sacramento. 

DWELLING,  3-room.  $1800;  4154  12th 
Ave:   owner  and   builder,  G  Foster. 

REMODEL  DWELLING,  $2000:  for 
apartment.^,  22O0  OH  St;  owner 
and  bunder.  P  Dardi.  2129  P  St. 

REMODEL  DWELLING,  $3000:  for 
apartments ;  1330  E  St ;  owner  and 
builder,    W    M    Burllngame. 

REMODEL  STORE.  $3200;  2836  35th 
St;  owner,  L  Snyder;  builder, 
Frank    Maloney.    1915    S    St. 

DWELLINGS,  5  6-room,  $5000  each  ; 
1538,  1530,  1524.  1518  and  1512,  54th 
St ;  owners.  Bulltwell  Homes  Inc, 
807  J  St;  builder,  P  Scamplnl,  807 
J    St. 


DWELLING,  $6000 ;  Audrey  Ave,  Lot 
10;    owner,    E   D    Lampman,    Rt   2, 

'    Box     627,      Campbell;      contractor, 
Donovan  Construction  Co. 
contractor,    Donovan    Construction. 

DWELLING.  $6000;  Pleasant  Ridge. 
Lot  80 ;  owner  and  contractor,  ■  J 
D  O'Conner  Constr  Co,  891  Sutter 
St,    San    Francisco. 

DWELLING.  $6000;  Pleasant  Ridge. 
Lot  83,  owner  and  contractor,  J 
D  O'Conner  Constr  Co,  391  Sutter 
St,    San    Francisco,    Calif. 

DWELLING,  $6000;  Pleasant  Ridge. 
Lot  86;  owner  and  contractor,  J 
D  O'Conner  Constr  Co,  391  Sutter 
St,    San    Francisco,   Calif. 

DWELLING,  $3000;  396  Porter.  Bur- 
bank;  owner  and  contractor,  Bice- 
hinella.  M  prem. 

DWELLING,  $7000;  Bella  Glenn,  Lot 
26;  owner  and  contractor,  J  L 
Norton,  2301  Richland  Ave,  San 
Jose. 

DWELLING,  $6000;  Radio  Ave,  Lot 
92;  owner  and  contractor,  Gag- 
liardi  Bros,  11  So  2nd  St,  San 
Jose. 

DWELLING,  $6000;  Manor  Drive, 
Lot  73;  owner  aind  contractor, 
Gagliardl  Bros,  11  So  2nd  St,  San 
uose. 


8AN   MATEO 


DWELLING,  $10,000;  Lot  14,  Block 
9,  East  San  Mateo  Tract;  owner 
and  builder,  Ward  Tucker,  816  4th 
Ave,   San  Mateo. 

ALTER  STORE.  $1250;  231  B  St; 
owner,  Mrs  E  Masterson,  300  S 
Delaware  St,  San  Mateo;  builder, 
Harry  P  Kime,  717  Oregon  Ave,  San 
Mateo. 

GARAGE,  $1000;  509  Madera  Ave; 
owner  and  builder,  R  A  Wtite,  133 
Occidental   Ave,   Burllngame. 

DWELLINGS  (2),  $10,600  each;  Dore 
&  Cavanagh  Subdivision;  owner 
and  builder,  J  H  Dore,  1617  El  Ca- 
mino  Real,  Burllngame. 

ALTER  DWELLING,  $1500;  715  N 
Idaho  St;  owner  and  builder,  C  O 
McClenahan,  premises. 

DWELLING.  $10,000;  320  29th  Ave; 
owner.  Jack  Woodson.  133  Occi- 
dental   Ave.    Burlingame;    builder, 


R  A  White,  188  Occident*!  Ave, 
Burlingame. 

DWELLING.  $11,000;  Lot  17,  Block  1. 
Parrott  Park;  owner,  OordOQ  C 
Hess.  Burllngame;  builder,  John  W 
Krlstjanson,  1738  Gum,  San  Mateo. 

DWELLING,  $6800;  I>ot  27,  Block  8, 
Town  of  Beresford;  owner  and 
builder,  B  K  Nelson,  1218  Terminal 
Place,  San   Mateo. 

ALTER  DWELLING,  $500 ;  827  Green- 
wood; owner,  M  Diepenbrook,  701 
Cluster  Way  San  Mateo;  builder, 
Hugo  Hultberg,  20  San  Mateo  Dr, 
San  Mateo. 

RETAINING  WALL.  $985;  Lot  10, 
Block  22,  San  Mateo;  owner.  High- 
land Acme  Dlat  Co,  207  3  Clare- 
mont,  San  Mateo;  builder,  H  H 
Larsen  Co,'  64  South  Park,  San 
Francisco. 
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Completion  Notices 


8ANTA  CLARA  COUNTY 

Recorded  Accepted 

June  3,  1947— LOT  28,  Tract  815, 
Erham  Sub,  San  Jose.  S  D  Ham, 
857  Nevada  Ave,  San  Jose  to  Self 
May  29,  1947 

June  3,  1947— PTN  2.23  acre  tract 
of  land  conveyed  by  Charles  E 
Burkhart  et  ux  to  Carlton  F 
Wood  et  ux  in  Rancho  Rinco- 
nada  de  los  Gatos.  Carlton  F 
Wood.  Route  1.  Box  1229,  Los 
Gatos  to  Self June  2,  1947 

June  3,  1947— LOT  11,  Tract  No  288 
Martha  Subdlv  in  Pala  Rancho, 
Salvatore  A  and  Antonette  L 
Fancltillo,  Marian  Lane,  San  Jose 
to  J  H  Ronk May  29.  1947 

June  3,  1947— LOT  17  and  W  6  ft 
of  Lot  16,  Campbell  SW  Addn  No 
1.  John  R  Lynden,  Route  1  Box 
193,  Campbell,  to  Judkins  &  Son 
„ June    2.    1947 


MARIN    COUNTY 


SANTA,  CLARA   COUNTY 


f 


ELECTRICAL  COMMUmCATiONS 

Telephone  and  Signal  Engineers 

Manual  and  Dial  Telephone  Sysfem$ 

Designers  of  Remofe  Control  Equipment 


^ 


Service    and  Installations 
We  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 


DWELLING,  $6000:  Church  St,  Lot 
8,  Old  Mt  View;  owner,  W  W 
Roonev,  Mt  View ;  contractor,  W 
W     Wolfender. 

DWELLING,  $8,000;  Palm,  Los  Al- 
tos: owner,  J  A  Wohler,  Mt  View; 
contractor,   A   O   Elwln. 

DWELLING,  $6000;  Kenwood  Acres, 
Lot  45;  owner  and  contractor, 
E  A  Garrison,  R  2,  Box  245,  Camp- 
bell. 

DWELLING,  $8000;  Kenwood  Acres, 
T.,ot  25:  owner  and  contractor,  Sam 
Hunter,  2400  FTark   Ave,   San   Jose. 


LUMBER 
DISTRIBUTORS 

of    SAN     FRANCISCO,     Ltd. 

DOUG  I  ^  S     MR 
PONDfROS4      I'  I  N  L 
REDWOOD        CEDAR 
LUMBER  TIMBERS 

SHINGLES     &     SHAKES^ 


367    BAYSHORE 

BOULEVARD 
Phone  ATwofor  8  174 


Recorded  Accepted 

June  6,  1947— KENTFIELD.  David 
E  Scofleld  to  Herbert  A  Crocker 
&  Company June  4.  1947 


HANDBOOK 


RESIDEMTIAL  WlfUIS  DE$I6I 


SItgi*  Faaily  Bwtltlngt 


This  handbook  of  residential  wiring  design 
for  single  family  dwellings  has  been  prepared 
especially  for  the  use  of  architects,  engineers, 
builders,  electrical  contractors  and  lending 
institutions. 

It  is  not  a  handbook  on  how  to  install  wir-  • 
ing  ...  it  is  one  on  how  to  plan  wiring  It  sets 
forth  . . .  room  by  room  .  . .  outlet  and  circuit 
requirements  for  an  efficient,  convenient  and 
useful  home  wiring  system  ...  a  system  which 
will  help  avoid  electrical  obsolescence. 

"  If  you  have  not  received  your  copy  of  this 
free  handbook  ...  or  if  you  wish  additional 
copies  .  .  .  contact  your  local  utility  office  or 
this  Bureau. 


NORTHERN    CALIFORNIA 
ELECTRICAL    BUREAU 

1355  Market  Street 

Son  Francisco  3 


June  4.  1947— FERN  HILL  Tract. 
Ross.  Glenn  A  Vought  to  Her- 
bert A  Crocker  A  Co 

May  28,  1947 

June  6^  1947— SAN  RAFAEL.  Ver- 
non L  Mandler  to  A  T  Morris  & 
Son..„ _ „J\ine  4,  1947 

June  6,  1947— MILL  VALLEY. 
Florence  H  Prichard  to  George 
L  Balmer June  2,  1947 

June  5,  1947— SLEEF-Y  HOLLOW 
Tract.  Clifford  Morrow  to  A  S 
Cole June  4,  1947 

June  5,  1947— SAUSALITO.  Theo- 
dore S  and  Marguerite  Olsen  to 
Marin  Corporation June  4,  1947 

SAN  MATEO  COUNTY 


ALAMEDA  COUNTY 


Mr  and  Mrs  Joe  Gallano .  $3,575.42 


Recorded  Accepted 
June   6,   1947— LOTS   18,   16  and   24 
BIk    6,    Redwood    Manor.      M    J 
King,  Inc  to  whom  it  may  con- 
cern  June  4,  1947 

June  6,  1947— LOT  6  BLK  5,  White 
Oaks    No    5.     Norman    Edwards, 

et  al  to  Ward  Tucker 

June    3,    1947 

rune  6,  1947— LOTS  9.  10  and  11 
Blk  12,  Sunnybrae.  O  W  Wil- 
liams Co  to  Williams  &  Burrows 

June    6,    1947 

June  6,  1947— LOT  10  Blk  65,  East- 
em  Addn  to  SE  %  Lots  1  and  2 
Blk  65,  Redwood  City.  Ray  C 
Murphy  to  whom  it  may  con- 
cern  June    6,    1947 

June  6,  1947— PTN  LOT  8  Blk  8, 
Dumbarton  Acres.  Cattich  Bros 
&  Stevenson  to  whom  it  may 
concern June  6,  1947 

June  6,  1947— LOT  4  Blk  20,  Bay- 
wood  Knolls.  Agnes  K  Flnlay  to 
Irving  Caster June  2,  1947 

June  6,  1947— LOTS  19,  20  and  21 
Blk  3,  Harbor  Addn.  K  V  Stev- 
enson to  whom  it  may  concern 

June    6.    1947 

June  6,  1947— LOTS  28,  29  and  30 
Blk  20,  Schwerin  Addn.  Ture 
BJorkman  to  whom  it  may  con- 
cern  June   5,    1947 

J-une  5,  1947— LOTS  2,  3  and  4  Blk 
2,  White  Oaks.   Francis  Kappeler 

to  whom   it  may  concern 

May   28,   1947 

June  6.  1947— LOTS  9,  10  and  11 
ptn  Blk  9,  Runnymede.  Nelson  D 
Gustin,  et  al  to  Hartung  &  Selo.. 
_ May  30,   1947 

June  B,  1947— LOTS  36  and  37  Blk 
2,  Jefferson  Park.  Jos  F  Do- 
lan  et  ux  to  whom  It  may  con- 
cern  June  2,   1947 

June  5,  1947— LOT  8  Blk  15,  Vista 
Grande.    Joseph    F   Dolan    et   ux 

to  whom   it   may   concern 

„ June   2.    1947 


Recorded  Accepted 

June  9,  1947- PARSONS  AVE.  Cas- 
tro Valley,  Hayward  (3  loca- 
tions).    Admas    and    Carlson    to 

whom    it  may   concern 

June    9,    1947 

June  9,  1947— PTN  LOT  3  Blk  12, 
map  lands  of  Haywards  Park 
Homestead  Union,  Hayward.  Ed- 
ward Chas  Roda  to  Thos  J  Green 
June    4,    1947 

June  9,  1947— PTN  LAND  on  Oak- 
land Point,  Tract  406,  Oakland. 
Martjn  Pirro  to  whom  it  may 
concern June  6,  1947 

June  9,  1947— LOT  14  Blk  2,  Tract 
779,  Eden  Twp.  Harvey  E  Han- 
cocks to  SKibdivisions,  Inc 

June    5,    1947 

June  9,  1947— LOTS  1  to  4  Incl  Blk 
C,  Tract  787,  Eden  Twp.  Roberts 
Homes,  Inc  to  Hobert  Johanson.. 
June    3,    1947 

J^ane  9,  1947— LOTS  4  and  5  Blk  1, 
Tract  744,  Eden  Twp.  F  W  Val- 
ley and  W  G  Lincoln  to  Valley 
A  Lincoln  &  Company...  June  2,  1947 

June  9,  1947— LOTS  3  and  4  Blk  1, 
Tract  744,  Eden  Twp.  F  W  Val- 
ley and  W  G  Lincoln  to  Valley 
A  Lincoln  &  Company.  June  3,  1947 

June  9,  1947— LOTS  1  and  2  Blk  1, 
Tract  744,  Eden  Twp.  F  W  Val- 
ley and  W  G  Lincoln  to  Valley 
A  Lincoln  A  Company.  June  4,  1947 


Release  of  Liens 


SAN   MATEO  COUNTY 


Recorded  Amount 

June  6,  1947— Frank  Menicuccl,  et 
al,  to  Virgil  Worthington,  et  al.. 

JiineX  1947— Lots  9  and  10.  Block 
3,  University  Park.  J  V  Dlngman 
to  whom  it  may  concern 

June  6,  1947  —  Colan  Heating  A 
Sheet  Metal  Co  to  whom  it  may 
concern _ 

June  6,  1947— Benjo  Lumber  Co  to 
whom  it  may  concern — 

June  6,  1947— C  E  Reinhart  to  Vir- 
gil Worthington,  et  al 

June  6.  1947— A  M  Harrison  to  Vir- 
gil Worthington,  et  al — 


Liens  Filed 


SAN  MATEO  COUNTY 


Non-Responsibility 


SAN    FRANCISCO 


June  7.  1947—2732  ARMY  STREET. 
Monroe  A  and  Henry  J"  Bloom 
as  to  improvements  on  property. 


dealer,  Allen  *  Rich;  wattr  cloaet; 
waah  basin. 

1128  Blake;   owner,   ;  dealer. 

Veldman's  Appliance  Co ;  Bendlx. 

23  Parnassus;  owner,  R  Cuppis; 
dealer,  M  J  Schml|^;  water  cloaet; 
wash  basin;  bath  tub;  sink;  wash 
tub. 

335  Vermont ;  owner,  John  D  Rives ; 
dealer,  John  D  Rives;  sprinkler  sys- 
tem. 

1188  Spruce;  owner,  D  Dana;  deal- 
er, Charles  Smith ;  water  cloaet ;  waah 
basin   :bath  tub;  sink;  waah  tub. 

1194  Spruce;  owner,  D  Dana;  deal- 
er, Charles  Smith ;  water  cloaet ;  waah 
basin;  bath  tub;  sink;  waah  tub. 


Fnrnace  Permits 


•  mt^t 


OAKLAND 


Plumbing  Permits 


OAKLAND 


CONTRA  COSTA  COUNTY 


Recorded    •  Accepted 

June  8,   1947— PTN  LOT  8  BLK  B. 
Parkside   and   Racetrack    Subdlv,      I 
Concord.    Gertmde  M  Chesnut  to      | 

Chas  Robinson May  27.  1947 

June  S,  1947— PTN  LOT  5  BLK  2. 
Walnut  Heights,  Walnut  Creek. 
Oscar    W    Van    Cleave    to    Neal 

Miller Mav   26.   1947 

June  3,  1947— LOT  9,  Bradford  Sub 
near  Concord.    Melvem  S  Hogan 

to  whom  It  may  concern 

_ May  30,   1947 

June  3,  1947— LOT  5,  Melvem  Park 
near  Concord.    Melvem  S  Hogan 

to  whom  It  may  concern 

June  2,  1947 

June  3,  1947— PTN  LOT  2,  Hook 
Estate  Sub  No  1,  near  Walnut 
Creek.  Jerome  H  Arends  to  whom 

it  may  concern June  2,  1947 

June  3,  1947— PTN  LOTS  3  and  4, 
Hilldale  Tract,  near  Lafayette. 
Leslie  C  Dawe  to  whom  it  may 

concem Mav   29.    1947 

June  4,  1947— LOTS  3  and  4  Blk 
24,  Andrade  Rose  Tract  No  1,  nr 
Richmond.     Clyde    P    Nichols    to 

whom  It  may  concern 

May  28.   1947 

June  4.  1947— LOTS  5  and  15.  Dl-^ 
ablo  Manor,   near  Concord.    Ray 

D  Selfried  to  Elmer  L  Cupp 

May  29.   1947 

June  4,  1947— LOT  37,  Avon  Hgts, 
near  Concord.  Orville  Beutel,  et 
al  to  Beutel  A  Latter .  May  29.  1947 
June  4,  1947— LOT  232,  Sun  Valley 
Estates,  Walnut  Creek.  Joseph 
M  Harry  to  Kalter  N  Gabriel 

May  27.   1947 

June  4,  1947— LOT  37,  OHnda  Es- 
tates, Orlnda.  James  C  Roos  to 
Carlson  A  Maier  May  31,  1947 

June  4,  1947— PARCEL  In  the  city 
of  El  Cerrlto  (metes  and  bounds 
*de»crlp).    Earl  W  Smith  to  whom 

It  mav  concem June  3,  1947 

June  4,  1947— PTN  IX)T  67.  ptn  of 
Rancho  Laguna  de  los  Palos 
Colorados,  near  Lafayette.  Rich- 
ard E  Letter  to  Chris  Ommund- 

son May  23.  1947 

June  4.  1947  -PTN  RANCHO  I^s 
Juntas,  near  Walnut  Creek.  Har- 
old  T   Winn,   et  al   to   whom   it 

may   concern June   3.   1947 

June  4,  1947— LOT  16.  Diablo  Vis- 
ta, Walnut  Creek.  Hrbert  Car- 
ter to  James  E  Fuller 

May  28.   1947 

Jiine  4,  1947— LOT  23.  Moraga  Gar- 
dens, Unit  No  1.  Orlnda.    Edward 
A  Friedland  to  Orinda  Constr  Co 
May  27.   1947 


Recorded  Amount 

June  5,  1947— Ptn  Lot  19,  Ravens- 
wood  Park.  James  W  Clifford  va 
E  R  Pierce,  et  al $352.93 

June  5,  1947— Lots  8  and  9,  Block 
505,  Emerald  Lake  Highlands. 
Albert  L  Palmtag  va  De  Forest 
E  Sessions,  et  al $2,268.25 

Juno  6,  1947— Lot  6  in  Ptn  1,  Blocks 
5  and  11,  Lomita  Hills.  Jesse  Shay 
vs  A  P  Sanfilippo,  H  C  Jorg^en- 
men,  R  V  Belluomlni,  S  Franco, 
R  Galindau.  V  G  Maxfleld,  R  W 
Geyer,  R  G  Yelkin,  B  W  Davia, 
E  J  Segall,  H  H  Alldls,  G  L  Mar- 
tell,  Hills  Developmnt  Co,  R  H 
Williams,  C  W  Schick,  V  Malln- 
veml,  F  A  Mackry,  W  C  Brewer, 
JE  Olson,  B  M  Haugen,  W  W 
Walker,  J  C  Schilling,  W  L  Mar- 
shall, M  Vogel,  S  S  Myers,  P  H 
Bradbury,  E  J  Leahy,  J  O  Au- 
gustini,  G  M  Kinney,  A  J  Carter, 
W  H  Sumner,  B  C  Harms,  B  F 
Kelly,  K  S  Gillette,  B  Flemmlng, 
W  F  Manahan,  G  D  Gllnn,  M  L 
Fischer,  S  E  Ellis,  A  Jama,  W  E 
Webers,  E  J  Sousa,  Hills  Develop- 
ment Co.  M  A  Rapp,  H  A  Sera-- 
min  $32,406.60 

June  7,  1947 — Ptn  Lot  19,  Ravens- 
wood  Park.  -Rowtt  A  WilUama  va 
E  R  Pierce $971.98 


2011,  E  27th  Ave;  owner,  Parker; 
dealer,  R  Centoni ;  floor  furnace. 

2466  E  20th  St;  owner,  Mrs  R 
Lawton;  dealer.  R  Centoni;  floor 
furnace. 

2007  25th  Ave;  owner,  Mrs  I 
Tevls;  dealer.  R  Centoni;  floor  fur- 
nace. 

OAKLAND 


MARIN  COUNTY 


Recorded                                       Amotint 
June  ....,  1947 — Corte  Madera.  Henry 
Hess  Co  vs  Truman  B  and  Eve- 
lyn Johnson  _ $250.47 

June  6,  1947— Corte  Madera.  D  C 
Little  vs  Truman  B  and  E<velyn 
Johnson  $121.00 


CONTRA  COSTA  COUNTY 


Ftecorded  Amount 
June  3,  1947— Lot  530,  Haciendaa 
Del  Orlnda,  Unit  No  5,  Orlnda, 
American  Sheet  Metal  A  Hooting 
Co  to  Allyn  S  Wool,  et  al.-..$6,598.47 
June  4,  1947— Ptn  Lot  200,  R  N  Bur- 
geaa  Map  No  2.  Walnut  Landa, 
near  Concord.  L  Cedrlc  Macabee 
vs  Maria  Cannon,  et  al $03.26 


SANTA  CLARA  COUNTY 


Recorded  Amount 

June  3,  1947— Lot  4,  Block  20,  Map 

2nd   Sulxllvision   of  the   Lendrum 

Tract,  5-14-88,  in  C  of  Maps,  page 

80.  Economy  Lumber  Co  va  Frank 

James  Patania,  et  ux. $1S1.21 

June  3,  1947— All  of  Lot  9  as  ahown 
upon  that  certain  map  entitled 
Tract  No  30,  Dalma  Tract,  which 
map  was  filed  for  record  9-23-40. 
in  Book  5  of  Maps,  page  18  U  E 
Garcia  vs  James  Burton  and  Mar- 
garet  L  Taylor  416.29 

ALAMEDA  COUNTY 


Plumber,  C  W  Roland :  owner, 
Hanson:  4  fixtures;  0  ga.s ;  8  water; 
1524  57th  Avenue. 

Plumber,  C  W  Roland;  owner, 
Javedes:  3  fixtures;  0  gas ;  6  water; 
6632    Mokelumne. 

Plumber,  H  Lass;  owner,  Mader- 
as;  8  fixtures;  3  gas;  18  water;  6300 
Buena    Ventura. 

Plumber,  Lass ;  owner,  Damuth ; 
3  fixtures;  0  gas;  3  water;  3541  May 
Court. 

Plumber,  J  A  Fazio;   owner,   ; 

1  fixtures;  841   Paloma  . 
Plumber,    F    E    Nearhood ;    owner, 

Maynard;  5  fixtures;  3  gas;  10  wa- 
ter; 7921  Hillmont. 

Plumber,  F  E  Nearhood;  owner, 
Geo  O  Smith;  9  fixtures;  3  gas;  Iti 
water;   7864  Outlook. 

Plumber,  Wm  J  Souza;  owner 
Caaquerio;  9  fixtures;  2  gas;  10  wa- 
ter; 1943  Melvin  Dr. 

Plumber,    Hufschmidt ;    owner, ; 

2  gas;    1032    William. 
Plumber,    Wra    Christy;    owner,    C 

C  Pishel;  8  fixtures;  3  gas;  16  wa- 
ter;   3044    Mlddleton. 

Plumber,   D   Mlnogglo;    owner, ;|9   outlets 

4  fixtures;  0  gaa;  7  water;  316 
Myrtle. 

Plumber,  D  L  Mlnog^io;  owner,  G 
Nourcade;  1  water;  2801  Grove  . 

Plumber,  D  N  Watson ;  owner,  D 
Plather;  10  fixtures;  6  gas;  20 
water;  9230  32  Birch  Ct. 

Plumber,  Paddy  Bruno;  owner,  Al- 
calcrc;  5  fixtures;  3  gas;  9  water; 
2809    Frye. 

Flumber,  Morsony ;  owner,  Frod- 
sham;  3  gas;  1231  33  21st  St. 

691  10th  St;  owner,  Mrs  Budenum; 
plumber,  Ray  Hartston ;  4  fixtures ;  7 
water  connections. 

6600  Davics;  owner,  Hammerberg; 
plumber,  R  A  Roeber;  8  fixtures;  6 
water  connections. 

4118  Barnes;  owner,  A  R  Lapham; 
plumber,  R  A  Roeber;  9  fixtures;  8 
gaa  outlets ;  18  water  connections. 

5050  Dublin ;  owner.  Morgenson ; 
plumber,  R  A  Roeber;  8  fixtures;  8 
gas  outlets;  16  water  connections. 

2103  27th  Ave;  owner,  Heaa  Cohn ; 
plumber,  Durant;  2  flxturea;  4  water 
connections. 

1007  41st  St ;  owner,  ;  plumb- 
er, Hugh  Taylor;  6  gaa  outlets. 

1611  63rd  St;  owner,  Mrs  Willlama; 
plumber,  Neal  A  Son;  2  flxturea;  6 
water  connectlona. 

1225  Broadway;  owner,  Stevens; 
plumber,  Neal  A  Son;  10  water  con- 
nectlcra. 

2127  Park  Blvd:  owner,  Llbaon; 
plumber,  J  A  Rankin;  3  flxturea;  B 
water  connectlona. 

Adeline  St;  owner  W  R  Ry;  plumb- 
er, J  Riddle;  1  fixture. 


5917  Moraga;  owner,  L  C  Bailey; 
dealer.  Bay  Cities  Heating  A  Ven- 
tilating Co;  floor  furnace. 

5915  Moraga;  owner,  LC  Bailey; 
dealer.  Bay  Cities  Heating  A  Ven- 
tilating Co;  floor  furnace. 

6112-14-16-18  Hilton  ;  owner,  O'Nell ; 
dealer,  O  H  Hanaon;  4  floor  fur- 
naces. 

2539  Taylor  St;  owner  ,Abe  Lin- 
coln ;  dealer,  C  A  Mllehan ;  floor  fur- 
nace. 

2119  Foothill;  owner,  Mra  Reese; 
dealer,  Alvln  Heaa;  floor  furnace. 


Electrical  Permits 


SAN     FRANCISCO 


owner.  Pac  Coast  Conat  Co;  con- 
tractor.    B    J     Doherty;     temporary 

ft&W8. 

7083  400  Paul  Ave;  owner,  .  ; 
contractor.  Link  Belt  Co;  motors. 

7084  3219  Rivera;  owner,  Pac 
Coast  Const  Co;  contractor,  B  J  Do- 
herty; 9  outlets;  4  branch  circuits; 
I.;   I  lugs;  9  awltohea. 

.  Tos,^  3225  Kivtra;  owner,  Pac 
Coa.si  Const  Co;  contractor,  B  J  Do- 
herty; 9  outlet^:  4  branch  clrcuit.s; 
13   plugs;   9  switches. 

70h6-7  3231-37  Rivera:  owner,  Pac 
Coast  Const  Co;  con^-actor,  B  J  Do- 
herty; 9  outlets;  4  branch  circuits; 
13    plugs-   9   switches. 

7088-91'  2300,  2206,  2210,  2414  43rd 
owner,  Pac  Coast  Const  Co;  con- 
tractor, B  J  Doherty;  9  outlets;  4 
branch  circuits;  13  plugs;  9  switch- 
es. 

7092-3  2436.  2431  41at  Ave;  own- 
er Pac  Coast  Const  Co;  contractor, 
B '  J  Doherty ;  9  outlets ;  4  branch 
circuits;    13    plugs;    9    switches. 

7094-97  3121,  3127.  3189,  3133  San- 
tlaco;  owner.  Pac  Coast  ConHt  Co; 
contractor.  B  J"  Doherty:  »  »"Vf^«: 
4  branch  circuits;  13  plugs;  9  switch- 

7098-99  1175  Market  St;  owner. 
Crystal  Palace  Market;  contractor. 
Dover  Elect  Co:  5  plugs;   alteration. 

7100  2805  Taraval;  owner.  Gayer 
Cleans:  contractor.  Lynch  Elect  Co; 
1    plug;    1   switch. 

7101  1435  Fillmore;  owner.  Store; 
contractor,    G    G   Elect   Co;    firo    re- 

pairn.  _. 

7102  729  Mission  St;  owner.  Phoe- 
nix Co:  contractor,  O  G  Elect  Co; 
fire  repairs. 

7103  35  Polk  St;  owner,  Mcln- 
tyre;  contractor,  Weber  -  Conroy;  8 
outlets:  6  plugs. 

7104  40  Murray  8t;owner,  Mc 
earthy;  contractor,  Mahoney  Elect 
Co:   l"  outlet;  9  plugs:   1   switch. 

7105  398  Eddv  St;  owner.  Hub- 
bard; contractor.  Mahoney  Elect  Co; 
1  outlet-  1  switch.        ■ 

7106  64  Dore  &t:  ownor,  Blums; 
contractor.  Calif  Elect  Const  Co; 
motors.  .  _   _ 

7107-9      various    locations;    owner, 
■  contractor.  Elect  Prod  Corp; 


sign 


7066  1646  Divlsadero;  owner, 
contractor,  Bedford  Elect  Co; 
circuit. 

7066  3522  Mission  St;  owner.  l.rfi 
Rosa ;  contractor,  Bedford  Elect  Co ; 
6  plugs ;   In   service. 

7067  451  Elmlra;  owner.  United 
Const ;  contractor.  Eureka  Elect  Co ; 
13  outlets:   16  plugs;   11  switches. 

7068  251  2nd  St;  owner.  Brass 
Foundry;  contractor,  L  Moser;  al- 
terations. 

▼069  211  Arleta  St;  owner.  Bald- 
winson ;  contractor,  Strom  A  Smith ; 
13    plugs:    9   switches. 

7070-73  12,  14,  18  Athens  Street ; 
owner  A  Johnson:  contractor,  Strom 
&  Smith;  9  outlets;  10  plugs;  and 
9  switches. 

7074  3028-."»030  Octavia ;  owner, 
Rousseau;  contractor,  Strom  and 
Smith;  23  outlets;  30  plugs;  and  20 
switches. 

7075  453  Grant ;  owner.  Shanghai 
Club:  contractor.  Retter  Elect  Co; 
2    outlets ;    4    switches. 

7076  2191  Market  St;  owner.  Tviln 
Peaks  Poultry  Store;  contractor, 
Rettpr    Elect    Co;    motors. 

7077-80     cor  ffW  Post  A  Scott,  5234 
Mission,    564    Geary    St,    (2) ;    owner, 
:    contractor.    Brumfield    Elect 
Sign;   4   signs. 

7081  1442  Fulton  St;  owner,  A 
Hunter;  contractor.  Lido  Elect  Co;  6 
outlets;  3  plugs:  6  switches. 

7082  E    100    N    Vicente    on    43rd: 


3  signs. 


OAKLAND 

47747  1397  AUman :  owner,  Sem- 
ple;  contractor.  Collins:  outlets;  new 
InHtallatlon:   plugs;    switches. 

47748  5920  Foothill;   owner.  F  ED 
berhardt;    contractor.    Collins;    sign. 

47749  574  Slst  St;   owner.  Handy, 
contractor.    Collins;    outlets: 
tlons.  _ 

47750  2640  Short  St:  owner 
Choppln:  contractor,  Clifford; 
tures, 

47751  5301 


altera- 


Jlm 
flx- 


B'way;  owner.  Huston 


SHOP  FABRICATION 
FIELD  ERECTION 

for 
Refinery,    Refrigeration    and    all 
types  of  Industrial  Piping,  Elec- 
trical Pipe  Poles,  Portable  Equip- 
ment, Certified  Welders. 

U.  A.  FABRICATORS 

10154  Edcs  Ave.  Oakland  3 
Phone  TRinidad  1177 


WALL-BED-SERVICE 

NEW 

fto//er-Recess 

and 

Jam    Bed* 

ALL  MAKES  RIPAIRCD 

742  Market  Street 

Salt*  230-232 

EXbroek  0540 

Son  ProBcicce,  ColH. 


Recorded  Amount 

June  9.  1947— PTN  PLOT  A,  Van 
Hoosear  Tract,  Eden  Twp.  Van- 
den  eBrghe  A  Fletcher  vs  Ed- 
ward    and    Nina    McCormack 

$3,830.52 

June    6,    1947—1112  CHAUSER    ST. 
Berkeley.    Aarvaks   Heating   Ap- 
pliance Co  vs  Wm  Kangas.  Eu- 
gene B  and  Dorothy  J  Peaclo 
1459.00 

June  6.  1947—522  ELSIE  Avenue. 
San    Leandro.    E   R  Edwards   vs 


BERKELEY 


304  Vermont;  owner,  J  R  Walling; 
dealer,  J  R  Walling;  lawn  sprinkler. 

2616   Haste;    owner,    Shaw;    dealer. 

G  G  Broun ;  water  closet ;  waah 
basin;  bath  tub;  sink. 

1417  Grove;  owner,  Lynn;  dealer, 
W  A  Bohan;  wash  basin;  shower. 

2433  Warring:  owner,  Hlldebrand ; 
Tfealer,  W  A  Bohan ;  waah  baain. 

2575  San  Pablo  Ave;  owner,  Tarino 
Market:  dealer,  Sevendermann ;  2 
water  closets;  2  waah  baains;  waah 
tub;  drain. 

1622    Belvedere;    owner _. ' 

dealer,  Al  Ferrerla;  water  cloaet; 
waah  tub. 

1620  Harmon ;   owner.   Earl  Jones ; 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forminji  and  Stamping  of  AH  Kinds 
35  GILBERT  STREET  UNdtrhill  6733 


RIGGERS  •  ERECTORS 


MACHINERY 

20-TON    CAPACITY 
NINETY    FEET 


RENTALS 


MOVERS 
TRUCK    CRANES 
OF    BOOM 

CONTRACTORS 


CONDICK   CO. 


BETHLEHEM   PACIFIC 

COAST    STEEL    CORPORATION 


1901    FIFTH    STREET 

THornwall  9655 


BERKELEY 


San  Francisco  Sales  Office,  20th  and  Illinois  Sts. 
Rhone,  AAArkat  3200 


BETHIFHFM 
STFH 


>*  .  '      -  *'■  ^-.^a  -     >■*-  ■ 


PAGES 


DAILY    PACIFIC    BUILDER 


Homes ;  contractor,  Clfff ord ;  outlets ; 
plugs;   awltchea. 

47782  4700  B  14th  St;  owner.  Van 
Bokkelyn  Cole;  contractor  .Roberts 
Lgtg   Fix;    alterations. 

47758  2300    Mkt    St;    owner,    ; 

contractor.   Fluoro  Elec;   6  fl.-ctures. 

477M  19th  &  Telegraph ;  owner, 
Nelson's  Coffee  Shop;  contractor, 
Densmore;    fixtures. 

47755  9249  Holly  St;  owner,  Clo^ 
ver  S^straan ;  contractor,  Dens- 
more;  alterations. 

47756  215  Washington;  owner.  J 
W  Cheney  Brothers;  contractor.  C  A 
Langlais;  11  outlets;  8  plugs;  new 
Installation ;     overhead     service. 

47757  1823  Franklin ;  owner,  C 
Miller;  contractor,  T  L  Rosenberg; 
3    plugs. 

47768  336  Magnolia;  owner,  Sim- 
plex Mfg  Co;  contractor.  Rosenberg; 
motors. 

47759  16  Harbord:  owner,  H  C 
Jensen;  contractor,  Parkhurst;  out- 
lets ;   alterations ;    plugs ;    switches. 

47760  6111  La  Salle;  owner,  C 
Jenkins;  contractor,  Johnston;  out- 
lets;    plugs;    motors;    switches. 

47761  1966  4l8t  Ave;  owner,  Drys- 
dale ;   contractor,  John.ston  :   fixtures. 

47762  4118  Barnes;  owner.  A  t; 
I.Apham  &  Son ;  contractor,  JJ'olui- 
ston  ;   outlets ;   plugs;  switches. 

47763  2868  Alida;  owner.  A  R 
LApham  and  Son;  contractor,  John- 
ston;   outlets;    plugs;    switches. 

47764  5249  San  I'ablo;  owner, 
LJppmann  Cleaners;  contractor.  Red 
Top  Elec;  2  motors. 


47765  AlBtA  Linden;  owner.  Gen- 
eral Interiors ;  contractor,  Red  Top 
Elec ;    fixtures. 

47766  91  12th  St ;  owner.  L  Finkle ; 
contractor.  So  Berkeley  Blec;  al- 
terations. 

47767  894  WodB  St;  owner,  Lewis; 
contractor,  T  Bushman ;  4  fixtures. 

47768  394  Wood  Tt ;  owner.  Lewis; 
contracto",    i'  Bus'.iman;  4  outlets. 

47769  5509  Shafter;  owner,  Conte; 
contractor,  T  Bushman;  outlets; 
plugs :    switches. 

47770  -  47785  various  locations  and 
owners ;  contractor.  Manning  and 
Whitaker;    beer  signs. 

47786  194  7th  St ;  owner,  Don  Woo ; 
contractor.  Manning  &  Whitaker; 
8  fixtures. 

47787  2820  B'way:  owner,  Pon- 
tlac  Agency  (Eb  Wells)  •  contractor, 
Manning  &  Whitaker;  i  outlets;  1 
plug;   1   switch. 

47788  3224  Llese;  owner,  A  Cas- 
quireo;  contractor.  Haynes;  fixtures. 

47789  519  17th  St;  owner.  Roxle 
Theatre;  contractor,  Spott ;  16  fix- 
tures. 


BERKELEY 


68380  2280  Shattuck  Ave;  owner, 
Borden's;  contractor,  Vincent  Elec- 
tric ;  2  alterations. 

68381  2322  Acton;  owner,  David- 
son ;  contractor,  Moore  Electric ;  7  fix- 
tures. 

68382  1195  Keeler;  owner,  Lloyd 
Abbott;    contractor,    Moore   Electric; 


CLASSIFIED  ADWERTISmG 

DeadliiM  1  p.   m.  Oar  B«{or«   Inscrdon. 


Rstaa — 30c  Un«:   25c  Una 
9  or  mora  inaardona. 
(Minimum  ordar  $2.) 

Phone  MArket  7110 


MISCELLANEOUS 


POSITIONS    OPEN 

S-802— 8ALES  BNGR,  pref.  young 
mechl.  engr.  with  local  references  and 
exper.,  to  sell  pressure  and  tempera- 
ture controls.  Car  required ;  $300  mo. 
plus.  Sfin  Fanclsco. 

S-542-C— JR.  CHEMIST,  or  chem. 
engr.,  for  lab.  work  in  connection 
with  plant  operations,  $236  month 
start.  East  Bay. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(Ag«ney) 

Newton  D.  Cook.  Mgr. 

57  POST  ST.  S.  P   4 

GAHi«ld  9248 


WlMt  Is  YOUR  Penonnal 
Problem? 

WE  Can  Serve  Yoa 

Western  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-sHect 
the   rljrht   man   for   that    Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
Uon. 

Western  Personnel  can  save  you 
time  and   expense. 

JOHN  I.  MATHERS    .   Director 

Twenty  Years  in  the  Building 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(AsaBry) 

Formerly  Citric^  PUtmrntni  Burt^u 

Tachoicsl  •  PfofeMJoBal  -  Comotcrrial 

26  O'PAARBU.  ST.  SUITB  902.J 

GArfiaid  16I7-16IS 


MEN  AVAILABLE 

ENGINFERS,  C.E.,  M.E.,  and  E.E. 
SUPTS.,   COMMERCIAL  and   IND. 
&UPTS.,  ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  PORKMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT. -MECH. 
DRAFTSMEN,   ALL  TYPES 
SURVEYORS,     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN.    Building   Materisls 
A   complete   library   of    capable    men 
to  choose  from 

CALL 

HENRY  HELfilG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


—TOWING    and    BARGE    WORK—        _™__       ,_„.     ., 

Call  Bill   Atthowe,   SU.   5543;   Pier  3   „TZW*      ^^«3     San     Ramon;    owner, 

rtf>    "^'"'"on;  contractor,  Jonee  Electric: 


17  outlets;  15  switches;' 23  plugs*  6 
circuits;  range.  *'    »   .   " 

68383  1712  San  Pablo  Ave;  owner, 
G  Dwan ;  contractor.  Pacific  Elec  « 
^«ch  Co;  65  fixtures;  3  motors. 

68384  1450  San  Pablo  Ave;  owner 
and  contractor,  Jocuzzl  Bros.  Inc- 
new  service.  ' 

ir^^J^^^"^  P»^J°  Av«:  owner. 
PHing  Man  Gee;  contractor,  Scott 
Sign    Service;    1   sign. 

„®^®®    .3p<*  Sacramento  St;   owner, 

JeJ^iceri^^'""*"^*""'   ^^'^^  «•«" 

68387  1212  Bumette;  owner,  Tony 

tric    10  outlets;  8  switches;  11  plugs; 

5  circuits ;  heater.  * 

68388  1171  Sterling;  owner.  W  Mc 
Millan;    contractor.  El   Cerrlto  Blec- 

1? ciiiui^s."*" ''  ^  ''^'^''^^^ '  ^  P'"^ ■' 

68389  1307  Grizzly  Peak;  owner.  J 
G  Sanghland ;  contractor.  El  Cerrlto 
Electric ;  10  fixtures. 

88390  2323  Glen;  owner,  Kingsley; 
contractor.  Havens  &  Wade-  9  fix- 
tures.  ' 

68391  2827  Benvenue;  owner     „ 
contractor.  Havens  &  Wade;  s'pIuct' 
new  service.  *""«». 

68392  1814  San  Pablo  Ave;  owner. 
Berkeley   Woodcraft   Co;    contractor. 

ooo««^  *  ^""^^ '  2  outlets ;  2  switches 

68393  2697  Buena  Vista;  owner,  H 
Mathews;  contractor  Havens*  Wade- 
3  outlets;  3  switches;  3  plugs-  2  cir- 
cuits. ' 

68394  1926  San  Antonio  Ave ;  own- 

fj"'  ^ ;    contractor.   Havens   & 

Wade ;  2  outlets ;  2  switches ;  2  pIusB. 

68395  2826  Hlllegaas;  owner,  HA 
Hyde;  contractor.  Havens  &  Wade- 
9  outlets;  9  switches;  11  plugs;  4  cir- 
cuits. 

68896     2326  Durant ;  owner, 
contractor.  White  Electric;  subfeed.   ' 

68297  2311  Shattuck  Ave;  owner, 
Berkeley  Health  Food  Store;  con- 
tractor. White  Electric;  2  ouUets:  2 
fixtures;  3  plugs. 

68398  409  Vermont ;  owner  and  con- 
tractor,  Adrath   De   Tarr;   4   outlets; 

6  switches ;  4  plugs. 

68399  1883     San     Ramon;    owner. 


electric   ducts   and   manholes   in   the 
vicinity  of  Agricultural  Hall   on  the 
Berkeley    campus    of    the    University 
of  California.    Bids  will  be  received 
until  2:00  P.  M..  June  10.  1947.  Plans, 
specifications    and    information    will 
be   available  at   the  cashier's   office 
103  Administration  Building,  Univer- 
sity of  California,  Berkeley.  Califor- 
nia.    A    deposit   of    ten    (flO.OO)    dol- 
lars is  required  for  each  set  of  plans 
and    specificaUons    Isued.     Right    to 
reject  any  and  all  bids  is  reserved. 
Signed: 
THE   REGENTS   OF  THE 
UNIVERSITY  OF  CALIFORNIA 

(May   28,  29,  Juoe  2,   3, 
4.    5,    6.    9.    10.   11.    1947) 


FIRST  PUBLISHED  TODAY 

Construction   and    Installation   of 
Laboratory  Furniture 

"ADVERTISEMENT   FOR   BIDS 

"Subject  to  the  conditions  pre- 
scribed by  the  undersigned,  sealed 
bids  are  Invited  for  the  construction 
and  installaUon  of  Laboratory  Fur- 
niture for  the  Chemlstr>'  Laboratory 
Building  on  the  Berkeley  Campus, 
University  of  California.  This  project 
has  been  granted  C.P.A.  authoriza- 
tion under  VPH-1.  Plans  and  speci- 
fications will  be  issued  to  intending 
bidders  upon  the  deposit  of  twenty- 
five  (*25)  dollars  per  set  No  bids  wUl 
be  received  after  2:00  P.M.  July  15, 
1947.  Plans,  specifications  and  infor- 
mation will  be  available  starting  June 
10,  1947,  at  the  Cashier's  Office,  lOS 
Administration  Building,  University 
of  California,  Berkeley.  California. 
The  right  to  reject  any  and  all  bids 
Is  reserved. 

"THE  REGENTS  OP  THE  UNIVER- 
SITY   OF  CALIFORNIA." 

(Dally  Pacific  Builder) 

(June  10-11-12-13-16-17-18-19-20-28, 
1947.) 


1—    MISCELLANEOUS 


REPRESENTATION  of  factories 
manufacturing  Industrial  and  con- 
Btructlon  items  )>elng  sought  by  a 
group  of  men  experienced  In  con- 
tracting and  engineering  fields. 
NORTHERN  CALIFORNIA  terri- 
tories desired.  Box  63.  Dally  Pacific 
Builder.    (g/9) 

2—     HELP  WANTED 


6— MATERIALS  FOR  SALE 


STEEL 


DRAFTSMAN,  experienced  in  or- 
namental atnd  misc.  bronze  wqrk  de- 
tailing for  local  manufacturing  plant 
Reply  stating  experience,  age  and 
•alary  expected.  Box  64.  c/o  Daily 
Pacific  Builder. g/ip 

EAST  Bay  whole8ale  plumbing 
supply  house  wants  experienced  price 
and  quotation  clerk.  Good  salary 
and  future.  Reply  P.  o.  Box  ^11,  c/o 
Dally    Pacific    Builder. 

DRAFTSMAN  WANTED.  Thor- 
oughly familiar  with  road  work,  cross 
sectioning,  mass  diagrams  and  earth 
work  computations.  Work  located  at 
Redding,  Calif.  Barrett  A  Hilp,  918 
Harrison  St.,  San  Francisco.  6/11 

3— POSITION  WANTED 

YOUNG  MAN  with  extensive  train- 
ing and  background  In  color  and  de- 
signing, desires  position  with  decora- 
tor, fabric  wholesale  house,  or  arch- 
itects. Reply  Box  610  c/o  Dallv  Pa- ' 
dfjc  Builder.  (6/15) 

4— EQUIPMENT  FOR  SALE 

^^^^^——  -  ^-  ^-.  .      _^     I -Mil— II  _  - 

DUMP  TRUCKS,  13  International 
Model  K-8,  6-whrel  drive  8-yd.  bodies, 
average  10  M  mllpH  on  ea«h.  six  at 
».3,250,  seven  at  $3,500.  Will  sell  sing- 
ly  or  In  fleet  Call  McComlsh.  Sirtter 
622«.  (6/9, 

'     -     ■    ■^^—        —  r       -  -        _  _, 

6--MATERIALS  FOR  SALE 


SHEETS,  18  gauge;  hot  rolled, 
smooth  finish.  20  ga.  cold  rolled, 
deep  drawing  quality,  fabri- 
cated to  your  requirements. 
PLATES,  316  and  heavier; 
structural  and  bar  size  anffles, 
rhannels,  flats,  rounds,  beams. 
Available  a.t  San  Francisco  Ware- 
house base  price,  F.O.B.  carrier, 
Oakland 

INDEPENDENT  IRON 
WORKS,  Inc 

8th  and  Pine  StK..  Oakland.  Cal. 

Phone:    TEmptebar  0160 


TO  ALL  CONTRACTORS 
23 1^ -Gauge  CORRUGATED  ALU- 
MINUM SHEETS.  All  sisea:  Imme- 
diate delivery;  any  quantity.  8ub- 
stantlal  savings.  Hill  Corp.,  1  Dnimm 
St..  San  Francisco  11.  Phone  OA.  81WL 
_ f6£l«) 

AVAiLABijc   ixm   nciucbiATr 

DELIVERY,    a    limited    quantUy    of 

g«  -   gauge  corrugated   ALUMINUM 

iHEETS.  standard  <tlmenfilon.  Phone 

Ir    Crandall.  8Utt#«'-  82''flL  (tf 


Corrugated  ALUMINUM  SHEETS. 
19  gauge,  .036-in.  45>,4x»6-in.  Alu- 
minum Products  Co..  3245  16th  Street 
Phone  UNderhlll  2166  or  SUtter  6700. 


STEEL  SHEETS 
No.   24-Oa.,   24x132    Inches,   painted. 
Can  also  be  corrugated.  Call  JUnlper 


PLYWOOD 

Mahogany,  Birch,  Fir 
Any  Sixe  and  Grade 

Three  Weda'  Ddivery 

Lumber 

Any  Size,  Kind  and  Grade 

Call  Us  for  Special  Boys 
OAK  FLOORING 

ASSOCIATED 
CONTRACTORS'  SERVICE 

ll'»l    Sutler    St.,    San    Francisco   y 
PR<)Hpect  4500  or  2800 

iMMBBIATB  REUVBt^V:  fc/ig-ln. 

Plyscord  10c  ft;  4x12  to  16  Fir  Plank- 
ing. $67.50  MBM.  Complete  stock  of 
Redwood.  LUMBER  TERMINAL 
CO.,  2000  Evans  Ave. ;  VAIencla  4100. 
•  («/12) 

7— EQUIPMENT  FOR  RENT 


Ford  TRUCK,  l^-'on  12-f».  Ijed 
lAJMBER  ROLLER,  side  winches. 
Csll   TWinonks  8181  (tf) 

"•yiHivV  (^JATBkPlLLilR  P-r  witn 
hydraulic  angledoser  and  double 
drum  Le  Toumeau  power  unit,  fully 
operated  and  maintained.  Phone  VA- 
lencla  5006. tf 

MODEL  25  NORTHWEST  BACK- 
HOE  SHOVEL  ROSENBERG  BROS. 
ORADINO  CO..  12  Oak.  Otore  SL. 
San  Francisco.  Phone  DO.  4790. 

12— FOR  SALE  OR  RENT 


INTERNATIONAL  T.D.  18  TRAC- 
TOR, 11-ft.  «-ln.  Angledoxer,  10-12 
yd.  Scraper  Phono  Jim  Chiloote  Rich- 
mond 7088  days.  2573  evenings  or  be- 
fore 8  a.  m.  Write  to  8  S.  2Srd  8L, 
Richmond,  Calif.  |/io 


new  service. 

88400  1619  University  Ave;  owner. 
Auto  Service  Center;  contractor. 
Jones  Electric;  2  outlets;  1  switch; 
1  P'Mg;  2  circuits. 

68401  2635  Benvenue;  owner.  E  M 
Dakin ;  contractor.  College  Ave  Elec- 
tro; 2  outlets;  1  switch;  4  plugs. 

68402  2616    Haste;    owner.    Shaw; 
j contractor,  Chesney  Electric;  81  out- 
lets; 11  switches;  16  plugs;  new  serv- 
ice; 6  circuits. 

68403  2522  College  Ave ;  owner.  Wm 
Singer;  contractor,  Wm  Singer;  5 
fixtures. 

68401     1613  Alcatraa;  owner. ; 

contractor,  Payne  &  Burks;  new 
service. 

88405  2815  Matthews;  woner,  H  K 
Kirk:  contractor,  Payne  Sc  Burks;  9 
outlets;  8  switches;  14  plugs;  3  cir- 
cuits. 

•8406  1609  8Srd  St;  owner.  Art 
Plttman;  contractor,  Payne  A  Burks; 
15  outlets;  12  switches;  27  plugs;  6 
<:lrcults. 

68407  3214  Balse;  owner.  John  R 
Hasklns;  contractor,  Payne  ft  Burka; 
temporary'  service. 


Official  Proposals 

NOTICE    TO    CONTRACTORS 


Subject  to  conditions  pre.<«crtbed  by 
the  undersigned,  sealed  bids  are  In- 
vited for  the  construction  of  approx- 
imately    1,950    feet     of    underground 


OVERHEAD  GARAGE  DOORS 


■  I  ViOINMM 


OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

n«ene  Olympic  A313 

S420   San   Pablo    Ave..   OAKLAND 

• 

Phone   JUnlper  4-7M7 

I7t1  Mission.  SAN    FnANCI&CO 

• 

403   Keyea    St.,   SAN    JOSE 

Phene  Ballard  6161 


FIRST  PUBLISHED  TODAY 

Construction   of   Ward    BIdg    at 
Nevada    State    Hospital    for 
Mental  Diseases,  near  Reno 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
by  the  State  Planning  Board  State 
of  Nevada  at  their  offices,  in  care  of 
the  Chairman,  Carson  City.  Nevada, 
until  2K)0  o'clock  P.  M.  on  the  8th 
day  of  July.  i947.  for  the  construc- 
tion of  Ward  Building,  at  Nevada 
State  Hospital  for  Mental  Diseases 
near  Reno.  Washoe  County,  Nevada. 
Such  sealed  proposals  as  are  re- 
ceived will  be  publicly  opened  and 
read  in  the  Chairman's  office  in  the 
State  Highway  Building,  Carson 
City,  Nevada  at  the  at>ove  hour  and 
date. 

Prevailing  wage  rates  for  the  Reno 
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area  shall  be  paid  for  all  classifica- 
tions  of    labor. 

Plans  and  specifications  may  be 
examined  at  the  office  of  the  State 
Planning  Board.  Carson  City,  Nev- 
ada, the  Associated  General  Con- 
tractors of  America,  216  Pine  Street, 
San  Francisco,  California,  the  As- 
sociated General  Contractors,  Gold- 
en Hotel,  Reno  Nevada,  and  the 
office  of  Edward  S  .Parsons,  Archi- 
tect, 210  West  Second  Street,  Reno, 
Nevada.  Plans,  specifications  and 
proposal  forms  may  be  secured  by 
qualified  bidders  at  the  office  of 
Edward  S.  Parsons,  210  West  Sec- 
ond   Street,    Reno,    Nevada. 

Bidders  will  be  required  to  deposit 
$25.00  for  the  first  set  of  drawings 
and  specifications,  which  amount 
will  be  refimded  upon  return  of  the 
drawings  and  specifications  in  good 
condition  to  the  Architect  not  lat- 
er than  fifteen  days  after  award  of 
contract. 

Additional  copies  may  be  had  at 
the  rate  of  $15.00  per  set.  with  a  re- 
fund of  J5.00  upon  the  return  of  the 
same  in  good  condition  not  later 
than  fifteen  days  after  award  of 
contract. 

Checks  in  payment  of  plan  draw- 
ings and  specifications  shall  be  made 
payable  to  the  Architect. 

Contractors  desiring  to  bid  on  this 
work  shall  be  licensed  under  the 
State  Contractor's  License  Law  and 
shall  file  with  the  State  Planning 
Board  at  Carson  City.  Nevada  a 
complete  statement  of  experience 
and  financial  conditions  not  later 
than  five  days  prior  to  the  date  of 
bid  opening.  Requests  for  plans  and 
proposal  forms  shall  be  received  in 
the  office  of  the  Architect  not  lat- 
er than  two  days  prior  to  date  of 
bid   opening. 

The  right  is  reserved  to  reject  any 
or  all  proposals  or  to  accept  the 
proposal 'deemed  best  for  the  interest 
of  the  State  of  Nevada. 

W.    T.    Holcomb,    Chairman, 

STATE    PLANNING    BOARD, 
Carson    City,    Nevada. 

(Daily   Pacific   Builder) 
(June  10.  17,  24.  July  1.  1947) 


hdnstrial  Isers  -  Equipment  lealers  -  Exporters 

UNIONMELT  WELDING 
MACHINES  AND  PARTS 

*   *  Including  lndu%frial  Vacuum  Cleaner$ 

For  Sale  June  1 3  af  Administration  BIdg.,  Richmond 
Shipyard  No.  2  $252,000  Stock  of  Used  Equipment 

The  phenomenal  "ft.  per  man"  averages  made  by  Unionmelt 
machines  in  wartime  shipbuilding  can  be  profitably  dupli- 
cated wherever  large  scale,  flat  welding  operations  ore 
involved.  Parts  on  sale  can  be  profitably  used  in  the  con- 
struction of  special  welding  or  other  equipment  for  your 
particular  needs.  Industrial  vacuum  cleaners  offered  have 
many  "clean-up  operations"  uses-  Inspect  now,  then  take 
advantage  of  this  sale. 

Inspection  Invited  8:30  A.M.  -  3:30  P.M.  to  Sale  Date 

10  LOTS  combine  Type  S.  Welding  Hesdi  with  smell  lizs  AC  welding 
frantformeri  thsf  require  no  control  box.  Heeds  mfg.  by  Linde  Air 
Products;  transformer*  by  Westinghouse  end  Glenn  Roberts.  $1,115.30 
per  lot. 

9  LOTS  combine  Type  CA  Welding  Heads  with  Intsrmediste  Trans- 
formers. Welding  heeds  have  air  motor  and  reel.  Some  parts  missing 
on  heeds;  ammeters  miuing  en  most  of  transformers,  f  1,151.90  per  lot. 
24  LOTS  comprised  of  Type  "U"  Welding  heads,  heaviest  size  welding 
transformers  and  Control  Panels.  Some  parts  missing  on  most  units. 
Lots  priced  at  $1,741.89. 

19  LOTS  ofFer  Model  09VI0  Linde  Air  Control  Panels  and  type  "U" 
Welding  Heads.  Most  panels  tiT9  without  ammeters,  some  minus  other 
parts.    $885.00  per  lot. 

22  LOTS  contains  Industrial  Vacuum  Cleaners — 200  cu.  ft.  per  min.  1 10 
^,  AC/DC  motors.   $50.00  each. 

27  LOTS  offer  Industrial  Vacuum  Cleaners — 200  cu.  ft.  p»r  min.  Mainly 
Arco  Wand  with  I  HP.,  3  phase.  220/440  V.  AC/DC  motors. 
%\7iM  eeck 

Other  lots  contain  parts,  and  ere  priced  eccerding  to  contents  and 
condition. 

Fixed  Price  Sale 
*  June  13-  10  A.M.-  12  Noon 

Orders  Filled  in  Priority  Sequence 

Competitive  Bid  Sale  on  Remaining  Stocks 

I  P.M.  -  5  P.M.  -  June  13. 

No  Priorities  Recognized. 

All  Sales  Subject  to  WAA  Standard  Conditions  of  Sale.  Payment 
must  accompany  all  offers  to  purchase. 

For  Additional  Information  Contact: 

WAR  ASSETS  ADMIRISTRATION 

Administration  BIdg.,  Richmond  Shipyard  No.  2 
Phone:   LAndscape  6-3530  or  Richmond  4780 

SF-647 


1lW.0O00t 
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power  house  will  be  undertaken  al- 
multaneouely. 

The  transmlasion  line  will  be  lo- 
cated on  the  north  aide  of  the  North 
Umpqua  River  and  will  be  about  47 
tnilee  In  lenfl^tb,  extending  from  the 
power  plant  to  the  existing  125  kv 
aubatation  at  Dixonvllle,  near  Rose- 
burg;  H-frame  type  with  wood  polee. 
12S,000  kv.  with  2SO,000  CM  conduc- 
tor. • 


Engineering  Section 

(Continued  from  First  Section) 


31-32— -WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

6/10/47  82 

Owner  Taking   Bide — Due  July  15, 

8P.M.  (Unit  Quantities) 
Sewage    Treatment    Plant 
TRACY,  Calif.,  San  Joaquin   Co. 
Owner— City    of    Tracy,    Charles    E. 
DePreltae,    City   Clerk,    City   Hall. 
Tracy,  Calif. 
Consulting  Engineer— J'ohn   S.  Bates, 
3134    Eton    Ave.,    Berkeley,    Calif. 
Sewage     treatment     plant     complete 
with  connections  to  existing  treat- 
ment plant. 

Bids  will  be  taken  as  follows: 
(1)  lump  sum,  one  bar  screen,  shred- 
der, detritor  a|d  Parshall  flume 
structure  constructed  complete 
with  all  mechanisms,  accessor- 
iea  and  appurtenances; 
(2)  lump  sum,  one  primary  and  sec- 
ondary clarifler  structure  con- 
structed complete  with  all 
mechanisms,  pumps,  weirs,  rail- 
ings, accessories  ana  appurten- 
ances; 

(8)  lump  sum,  one  filtration  unit 
constructed  complete  with  mech- 
anism, underdrain  system,  fil- 
ter media,  accessories  and  ap- 
purtenances : 

(8)  lump  sum,  one  digester  struc- 
ture constructed  complete  with 
floating  cover,  roofing,  super- 
natant selector  gauge,  sight 
glass  and  sampler,  valve  pit,  ac- 
cessories  and    appurtenances; 

(8)  lump  sum,  ofte  control  build- 
ing    constructed     complete     in- 

.,  eluding  all  materials,  equip- 
ment, accessories  and  appurt- 
enances ; 

(6)  lump  sum,  furnish  and  install 
complete  all  electric  power, 
light  and  control  circuits,  switch 
board,  motor  starting  equip- 
ment, lighting  equipment, 
switches,  receptacles  and  oth- 
er accessories  and  appurtenan- 
ces required  to  complete  the 
electrical  work; 

(7)  lump  sum  for  one  lot  of  plant 
-—      piping    located    in    and    around 

structures  and  plant  site  con- 
alruoied  oewaplete  Including  alK 
piping,  valves,  fittings,  acces- 
sories and  appurtenances  re- 
quired to  complete  the  pipe 
woric  except  for  15  in.,  18  in. 
and  24  in.  vitrified  clay  pipe 
sewer,  standard  manholes  and 
relnf.  concrete  aludge  header; 

(8)  SO  lin.  ft.  16  in.  vitrified  clay 
pipe  sewer  complete ; 

(9)  48S   lin.   ft.   18  in.    do; 

(10)  333    lin.   ft.  24   in.   do;* 

(11)  6  standard  manh  oles  with 
frames,  covers,  dust  pans  and 
rungs  constructed  In  sewers 
complete ; 

(12)  lump  sum,  relnf.  concrete  head- 
er constructed  complete  on  sludge 

lines  of  existing  Imhoff  tank; 

(13)  lump  sum,  one  lot  plant  paint- 
ing; 

(14)  lump  sum,  one  lot  plant  grad- 
ing, including  the  removing, 
stock  piling,  and  placing  of 
top  soil,  cleaning  and  filling  old 
sludge  bed,  grading  of  new 
sludge  beds,  driveway,  walks, 
and  grading  of  plant  area  to 
the    finished    grades ; 

(15)  lump  sum,  paving  of  driveways 
and  walks,  including  furnishing 
and  placing  of  surfacing  and 
header    boards. 

Specifications  obtainable  from  of- 
fice of  the  city  clerk  or  from  the  of- 
fice of  the  consulting  engineer  upon 
deposit  of   |26   refundable. 


6/10/47  33 

Contract     Awarded 

Bridge    (Repair)  Cost   (3,966.53 

CALAVERAS  and  AMADOR  COUN- 
TIES, Calif.  At  Mokelumne  River 
bridge,  about  four  miles  south  of 
Jackson. 

Owner— State  of  California,  Division 
of  Highways,  Paul  O.  Harding,  dis- 
trict engineer,  1200  N.  Center  St., 
Stockton    9,    Calif. 

Plans  by  engineering  department  of 
owner. 

Repair  existing  bridge. 
Four  steel  girders  will  be  furnished 

free   of   cost   to   contractor. 

Contractor — Charles  Scott,  936  La 
Follette,   Stockton,   Calif. 


6/10/47  33 

Bids    Rejected 

Clearwater    Memorial    Bridga 
LEWISTON,    Idaho.    Nez    Perce    Co. 

Across  the  Clearwater  River. 
Owner— Idaho    State    Highway    De- 
partment, James  Reld,  state  high- 
way director,  Boise,  Idaho. 
Plans  by  engineering  department  of 

owner. 
1382.2  ft.  long  steel  and   concrete. 

As  previously  reported,  Paul  Jar- 
vis  Co.,  Inc.,  1070  W.  Ewing  St., 
Seattle,  Wash.,  at  $955,167  submit- 
ted  the  low  bid 


Owner— U.  S.  Bureau  of  Reclama- 
tion, Denver,  Colo. 
Plans  by  engrg.  dept.  of  owner. 
Earthwork  and  structures  for  North 
Unit  Main  Canal,  @ta.  3010  plus 
50  (Willow  Creek  siphon)  to  sta. 
3562  plus  30;  230  days  completion 
time. 

Work  includes  196,000  cu.  yds.  ca- 
nal excav.,  12,000  cu.  yds.  excav  for 
structures,  160,000  lbs.  furnish  and 
place  relnf.  steel.  25.500  lbs.  install 
gates  and  misc.  metal  work,  1.600 
cu.  yds.  concrete. 


39— SEWERS 


83 


6/10/47 

Contract   Awarded 

Bridge  Cost     $7,996.70 

MARIN  COUNTY,  Calif.  Across  La- 

gunitas  Creek  in  Samuel  P.  Taylor 
State    Park. 

Owner — State  of  California,  Division 
of  High*vays,  F.  W.  Panhorst, 
Bridge  Engr.,  Room  338,  Public 
Works   BIdg.,    Sacramento,   Calif. 

Plans  by  Engrg.  Dept.  of  Owner. 

Structural   steel   and    timber   bridge. 

Contractor— C.  M.  Allen,  Box  463, 
Fairfield,  Calif. 


34— DAMS,  RESERVOIRS  & 
DREDGING 

6/10/47  34 

Contemplated — Included   In    Bond 

Election    In    Amount   of   $739,000 

Set   for   July   22 
Reservoir  Cost   $64,000 

HAYWARD,  Calif.,  Alameda  County. 

Southeast    Hayward. 
Owner  —  City   of   Hayward,    C.   W. 

White,    City    Attorney,    City    Hall, 

Hayward,   Calif. 
City  Engr— John  Mancini,  City  Hall, 

Hayward,  Calif. 
1,000,000-gal.    tank    and    other  facili- 
ties. 


6/10/47  34 

Owner  Expects  to  Ask  Bids  About 
June   16 

Boyten    Dam 

MISSOURI  BASIN  PROJECT,  Wyo. 
North  Central  Wyoming.  15  miles 
south    of    Thermopolis. 

Owner— U.  S.  Bureau  of  Reclama- 
tion,   Denver,    Colo. 

Fnans  by  engrg.  dept,  of  owner. 

Earthflll    dam,    concrete    powerplant 
and     appurtenant     works,     reloca- 
tion   of  C.    B.    A  Q.    railroad;    1400 
days    completion   time. 
Work  involves: 
Dam   and   Appurtenant  Works 

(1)  1,150,000  c.y.  excavation,  borrow; 

(2)  1.000.000   c.y.    excavation,   struc- 
tures ; 

(3)  1,600,000  cy.   embankment; 

(4)  50,000  c.y.  concrete; 
>45)  4,700,000  lbs.   relnf.  steel; 

Railroad    Relocation 

(6)  2,000,000    c.y.    excavation,    road- 
way; 

(7)  40,000     cy.     excavation,     struc- 
tures ; 

(8)  140,000   c.y.    excavation,    tunnel; 

(9)  50,000    c.y.    concrete,    tunnel; 
(10)  13  miles,  railroad  track. 


6/10/47  89 

Hearing    of    Protests    Set    for    June 

26,  9   A.   M, 
Sewers;   Res.  176- D 
FRESNO.  Calif..   Fresno   Co.   Black - 
stone  Ave.  tract  No.  1  and  Prince- 
ton   Heights. 

Owner — City  of  Fresno,  D.  E.  Rough- 
ton,  Olty  Clerk,  City  Hall,  Fresno, 
Calif. 
City     Engr.— A.     Segal.     City     Hall. 

Fresno,    Calif. 
Sanitary   Sewers. 

40—       STREETS  AND 
HIGHWAYS 


6/10/47  40 

Plans    in    Progress 

Street   Improvement  Cost  $106,000 

FAIRFIELJ5.    Calif..    Solano   Co. 

Owner— City  of  Fairfield,  Mayor  W. 
W.  Woodard,  City  Hall  Fairfield, 
Calif. 

Engineers — Solano  Engineers  Associ- 
ated. 1806  Capitol  St.,  Vallejo.  Cal. 


40 


34 


34 


6/10/47 

Low    Bidders 

Earthwork    and    Structures — Spec. 
No.    1811)  Cost    $349,416 

ALTUS  PROJECT.  Okla.  Situated 
in   the  vicinity   of  Altus.   Okla. 

Owner— Dept  of  Interior,  Bureau 
of  Reclamation,  Walker  R.  Young 
(Chief  Engineer),  U.  S.  Customs 
House,   Denver,  Colo. 

Construction  of  earthwork  and  struc- 
tures. Ozark  laterals,  1.5  to  3.5, 
and  Altus  laterals  13.2  to  21.0  and 
sublaterals. 

Low   Bidder  —   Stigler  Construction 
Co.,  and  Jack  D;jrrett,  SIgler,  Okla.. 
$349,416. 
Other  low  bids  June  2  were  Stam- 

ey  Constr.   Co.,   Hutchinson,   Kansas, 

$378,680. 
James  A  Phelps   Construction   Co., 

Oklahoma    City.    Okla..    $408,946. 


6/10/47 

Contract  Awarded 

Cherry  Creek  Outlet  Works 

Cost    $1,748,037 

ARAPAHO  COUNTY,  Colo.,  About 
6  miles  southeast  of  Denver  and 
^  mile  upstream  from  the  exist- 
ing Kentwood  Dam  on  Cherry 
Creek. 

Owner- U.  S.  Government,  District 
Engineer's  Office.  Col.  Crai;?  Smy- 
ser.  district  engineer,  200  Railway 
Exchange  BIdg.,  909  17th  St.,  Den- 
ver, Colo. 

Private  plans. 

Includes  concrete  intake  structure,  a 
cut  and  cover  concrete  conduit 
and  concrete  stilling  basin;  400 
days   for  completion. 

Contractor! — Al  Johnson  Construc- 
tion Co..  608  Foshay  Tower.  Minne- 
apolis.  Minn. 


84 
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BRIDGES 


6/10/47  83 

Contract  Awarded 

Ovarhaad  and  UndToreaalngs  and 
Grading  Cost  $877,208160 

SAN  BERNARDINO  OOUNTT.  Calif. 
Between  Ttlwanda  Ave.  And  Mul- 
berry Ave. 

Owner — State  of  California,  Division 
of  Hl^ways,  Public  Works  BIdg.. 
Sacramento.  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Worka  BIdg..  Sacra- 
mento, Calif. 

About  0.9  mile  grading  and  paving 
with  Portland  cement  concrete, 
constructing  a  reinforced  concrete 
overhead  crossing  at  Kaiser  Spur 
and  a  steel  beam  span  undercroas- 
ing  at  Kaiser  Road. 
Bids  opened  in  the  State  BIdg..  Lofl 

Angeles.  Calif. 

Contractor — George  Han,  Box  1t1, 
San   Bernardino,  Calif. 


S3 


6/10/47 

Contract    Awarded 

Bridge  Cost    $194,700 

Ttn^ARE  COUNTY.  Calif.  Across 
Kings  River,  approximately  6.8 
miles  west  of  Dinuba. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  BIdg., 
Sacramento,  Calif. 

SUte  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  BIdg.  Sacra- 
mento. Calif. 

Reinforced   concrete  girder  bridge. 

Contractor — Carl  N.  Sweneon  Com- 
pany,  Inc.,  Box  556,  tan  Jose,  Cal. 


6/10/47 

Contract  Awarded 

CombeOphir    Canal    Cost    $132,997.50 

NEVADA  COUNTY,  Calif.  About 
five    miles    north    of    Auburn. 

Owner — Nevada  Irrigation  District, 
Thomas  Mulcaby,  president;  Eliza- 
beth P.  Frey,  secretary.  Grass 
Valley,   C^allf. 

Engineer— Blackie  A  Wood,  644  Mar- 
ket Street.   San    Francisco.  Calif. 

Complete    by    December    15.    1947. 

Contractor  —  M.  Earl  Parker,  I2th 
and    F   Sts.,    Marysvllle,   Calif. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

6/10/47  86 

Owner  Taking    Bids— Due  June  17, 

2    P.    M.    (Unit    Quantities) 
Paving    and    Floodlighting    System 
SAN    FRANCISCO.     Calif.,     North 
Beach  Playground,  between  Mason 
and  Powell  Sts.,  and  Lombard  and 
Greenwich     Sts. 
Owner  —  Recreation  Commission   of 
the  City  and  County  of  San  Fran- 
cisco, Josephine  D.  Randall,  super- 
intendent. 370  City  Hall,  San  Fran- 
cisco,   Calif. 
Plans  by  owner. 
Work   involves: 

(1)  1476    lin.    ft.    paving; 

(2)  57,051  lin.  fL  spray  asphaltlc 
emulsion  and  lay  asphalt  cover- 
ing, soft   ball  field; 

(3)  2414  lin.  ft.  paint  court  lines; 

(4)  28,516  sq.  ft  repair  surface,  court 
areas  and  apparatus  area  and 
apparatus  area  walk; 

(5)  lump  sum,  misc.  items,  reset  2 
catchbasins,  cover  one  vent.  2 
volleyball,   sockets. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $8  re- 
fundable. 


84 


6/10/47 

Contract  Awarded 

D-S   Canal    Extension    Siphons 

Cost    $18,812 

NEVADA  COUNTY,  Calif.  About  3 
miles  east  of  Grass  Valley. 

Owner — Nevada  Irrigation  District, 
Thomas  Mulcahy,  president;  Eliza- 
beth P.  Frey,  secretary,  Grass  Val- 
ley. Calif. 

Enj^neer— Blackie  A  Wood.  614  Mar- 
ket Street,  San  Francisco,  Calif. 

Includes  two  48-in.  steel  siphons  with 
total  length  of  1195  feet,  together 
with  concrete  inlet  and  outlet  struc- 
turns.  concrete  piers  at  creek 
crossing  and  all  appurienances. 

Contractor — Pacific  Pipeline  A  En- 
gineers, Ltd..  2128  San  Pablo  Ave., 
El  Cerrito,  Calif. 


34 


6/10/47 

Contract  Awarded 

D-8   Canal    Extension    Structures 

Cost    $21,968.75 

NEVADA  CO.,  Calif.,  About  3  milea 
east  of  Oralis  Valley. 

Owner — Nevada  Irrigation  DIstrlot. 
Thomas  Mulcaby,  president.  Elisa- 
beth P.  Frey.  secretary,  Grass 
Valley.  Calif. 

Engineers  —  Blackie  A  Wood,  614 
Market    St.,    San    Francisco,   Calif. 

Contractor—D.  M.  PIburn.  201  Athol 
Ave.  .Oakland,   Calif. 


34 


6/10/47 

Owner    Expects    To    Ask    Bids 

This   Month 
North    Unit   Main   Canal 
DESCHUTES  PROJECT,  Ore.  North 

Central  Oregon  near  Madras. 


37—     RAILROADS,  SUB- 
WAYS A  TUNNELS 


6/10/47 

Low  and  Only   Bidders 

Sidewalks,    Curbs    and   Gutters       • 

ALAMEDA,  Calif.,   Alameda  County. 

Owner  —  City  of  Alameda.  J.  P. 
Clark,  City  Clerk.  City  Hall.  Ala- 
meda,  Calif. 

Plans   by   owner. 

Repair     and/or     construct     portland 
cement    concrete    sidewalk,    curbs 
and  gutters  for  fiscal  year  July  1. 
1947   to   June   80,    1948. 
Bids    were    submitted    June    3    as 

follows : 
M.    O'Keefe.    Alameda,     (1)    $0.28; 

(2)    $0.36;    (3)    $0.40;     (4)    $1.60;     (5) 

$0.40; 
F.  Ferrero,  Alameda  (1)  $0.32;   (2) 

$0.40;   (3)   $0.50;    (4)   $1.80;    (6)   $0.50. 

6/10/47  40 

Hearing  of  Protests  Set  for  June  20, 
8   P.    M. 

Street   Improvement;    Res.  2621 

SACRAMENTO,  Calif.,  Sacramento 
Co.  Broadway  from  westerly  boun- 
dary of  Elmhurst  to  westerly  boun- 
dary  of  51st   St. 

Owner — City  of  Sacramento,  H.  O. 
Denton,  City  Clerk,  City  Hall,  Sac- 
ramento, Calif. 

City  Engr.  —  Fred  Klaus,  City  Hall. 
Sacramento,    Calif. 

Includes  grading,  pipe  sewer,  asphal- 
tlc concrete  pavement  8V4  in.  thick. 

6/10/47  40 

Low  and  Only   Bidders 

Grading,    Bridges,     Etc. 

STATE  OF  WASHINGTON. 

Owner — State  of  Washington,  Clar- 
ence B.  Shain,  director  of  high- 
ways.  Oiympia,   Wash. 

Plans  by  engineering  department  of 
owner. 
FVoJects  Include : 

(1)  Constructing  light  bituminous 
surface  treatment,  modified  bitumi- 
nous macadam  and  non-skid  single 
seal  treatment  on  26.66  miles  of  PSH 
No.  12  (6  sections)  in  Wahkiakum 
and  Pacific  Counties  and  l.OS  miles 
of  SSH  No.  12-B  in  Pacific  County. 
D  A  H  Paving  Co.,  Vancouver  $102.- 

746.60. 

(2)  Grading,  draining,  surfacing 
and  constructing  a  bituminous  sur- 
face treatment  "road  mix"  type  Class 
B  on  4.45  miles  of  SSH  No.  10-A, 
Armstrong  Meadows  to  Dlsautel, 
Section  2  In  Okanogan  County,  FAS 
No.  8-41    (4). 

Low  Bidder— M  B.  Nelson  Construc- 
tion  Co.,   Ephrata,    $148,493.09. 


way ;  state  project.  8.55  miles  grading 
surfacing  and  oUlng;  also  fumiahlnc 
of  approximately  2500  cu.  jrda.  crushed 
rock  in  stockpiles. 

Klamath  County — Lowar  Klamath 
Lake  section  of  the  Lower  Klamath 
Secondary  Highway:  Federal  Aid 
Project  No.  S-Il.  7.01  milea  of  grad- 
ing, surfacing  and  oiling. 

Lane  County — Springfield  Jimetlon- 
Tumaround  section  of  tha  McKanala 
Highway;  state  project  0.1  mile  of 
grading  and  paving. 

Linn  County — Crabtree  Creak-Solo 
■aotlon  of  the  AIl>any-Lyn8  Second- 
ary Highway;  Federal  Aid  Projact 
No.  S-S38  (2).  2.89  mUes  of  grading, 
surfacing  and  oiling;  also  fumlatitog 
of  approximately  1300  cu.  yda.  oC 
crushed  rock  in  stockpile. 

Linn  County — Foster  section  of  tha 

Santiam  Highway;  state  project.  Ql88 
mile  of  bituminous  maoadaan  wldan- 
Ing. 

Washington  County — Construct  rail- 
road grade  separation  structure  on 
the  Sunset  Highway,  about  IH  mile* 
north  of  Orenco;  Federal  Aid  Project 
No.  FG-186  (14).  Fumiah  and  erect  on 
concrete  piers  now  under  construc- 
tion three  83-ft.  steel  I-beam  apana. 

Specifications  obtainable  from  the 
office  of  the  Highway  Commlaaion, 
Room  319  State  Office  BIdg.,  Salem. 
Ore.,  upon  payment  of  |8  for 
set;  not  refxmdable. 


6/10/47  40 

Owner  Taking   Bids— Due  June  25, 

2:80   P.    M. 
Street   Improvement 
SAN  FRANCISCO,  Calif.,  Gaven  St. 

between  Boyleston  A  Merrill  Sta. 
Owner  —  City  and   County   of   San 

Francisco,  Dept.  of  Public  Works, 

Rm.  282,  City  Hall,  San  Francisco. 

Calif 
City    Engr— Ralph    Wadsworth.    City 

Hall.  San  Francisco  .Calif  . 

Work  Involves: 

(1)  8090    sq.    ft.    asphaltlc    concrete 
pavement ; 

(2)  252    Un.    ft.    unarmored    concrete 

curb ; 

(3)  63  lin.  ft.  6  In.  vitrified  clay  pipe 

side   sewer; 

(4)  2  each  water  services,   long; 
(8)  1  each  water  services,  abort. 

Specifications  obtainable  from  of- 
fice of  the  engineer  upon  deposit  of 
$10    refundable. 


40 


6/10/47 

Contract    Awarded 

Surfacing  Cost.  $28,080 

YUBA  COUNTY,  Calif.  Between 
Marysvllle  and  0.4  mile  south  of 
Butte  County  line. 

Owner — State  of  California,  Division 
of  Highways,  Public  Worka  BIdg.. 
Sacramento,   Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  BIdg.,  Sacra- 
mento, Calif. 

About  9.6  miles  repairing  with  plant- 
mix   surfacing. 

Contractor— Rica  Bros.,  606  14th  St., 
Marysvllle,   Calif. 


40 


6/10/47 

Contract    Awarded 

Grading  Cost   $167406.80 

KERN  COUNTY,  Calif..  Between 
Wasco  and  Elmo  Highway. 

Ownei^-State  of  California,  Division 
of  Highways,  Public  Works  BIdg.. 
Sacramento,    Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  BIdg.,  Sacra- 
mento,  Calif. 

About  6.1  miles  grading  and  applying 
bituminous    surface    treatment. 

Contractor — Rand  Construction  Co., 
Bex   1338,    Bakersfleld,  Calif. 


40 


40 


To     Ask     Bids 


87 


6/10/47 

Owner     Expects 

This   Month 
Tunnel 
TOKETEE     FALLS.    Ore.     50    miles 

east   of    Roseburg. 
Owner— California    -    Oregon    Power 
Co.,   John   C.    Boyle,   General   Mgr., 
216  South   Main   St..   Medford.   Ore. 
Plans'  by     Public     Bngrg.     Service 
Corp..     231     LaSalle     St.,     Chicago, 
Illinois. 
5600-ft.     reinforced     concrete     tunnel 
of    12-ft.    diameter    with    concrete 
lining  as   first   unit   df  a   $4,000,000 
8-unlt     power     development     pro- 
gram on  the  North  Umpqua  River 
In    Eastern    Douglas   County. 
The  work  will  further  Involve  the 
construction     of     a     diversion     dam 
with  the  main  earthflll  aection  hav- 
ing   a    350-f(.    crest    and    45-ft    high 
Construction    will    be    of    sand    and 
gravel  with  a  steel  pipe  cutoff,  and 
some    reinforced    roncretfl.    A    ahori 
concrete    gravity    dam    and    concrete 
overflow   spillway  section   with   con- 
crete   lined    channel    leading    to    the 
river    below    the    dam    to    flank    the 
main    section    on    one    bank    will    be 
constructed. 

The  power  house  and  substation 
will  have  a  concrete  foundation  with 
steel  frame  and  brick  superstruc- 
ture, and  will  house  two  vertical  gen- 
erating units,  electric  control  and 
switching  i^uipment;  capacity  40.000 
kv.  An  electric  bay  two  stories  high 
will  house  switchl}oard,  awitching 
gear  and  control  equipment.  Con- 
struction  work   on    the  dam   and   the 


6/10/47 

Hearing    Set  for   June   27, 

10:30  A.   M. 
Street    Improvement;    8peo.  26,619 
SAN  FRANCISCO.  Calif,  portions  of 

48rd  and  44th  Aves.  betw.  Wawona 

St.   and   Sloat   Blvd. 
Owner   —   City   and    County    of    San 

Francisco.   Dept.  of   Public   Works, 

Rm.  282,  City  Hall,  San  Francisco, 

Calif. 
City     Engineer— Ralph     Wadsworth, 

City   Hall,   San   Francisco,   Calif. 
Includes   asphaltlc  concrete   on    rock 

sub    -    base    pavement,    unarmored 

concrete    curb,    6    in.    V.C.P.    side 

sewer   and    water  services. 


6/10/47  40 

Surfacing  Cost  $4i,4a« 

SISKIYOU  COUNTT,  Calf.  Between 

Fort  Jones  and  3J  miles   east   of 

Moffett  Creek. 
Owner— State  of  California,   Division 

of  Highways,   Public  Worka  Bklg.. 

Sacramento,  C^Ilf. 
State  Highway  Bteglneer — O.  T.  Mo> 

Coy,   Public    Worka    BIdg.,    Sacra- 
mento, Calif. 
About  7.S  miles  repairing  with  plant 

mix     surfacing     and     oonatructlng 

shoulders    of    Imported    borrow    on 

portions  of  the  project. 
Contractor^— Sheldon  Oil  Co.,  Main  St.. 

Sulsun,  Calif. 


6/10/47  40 

Owner  Taking  Bld»— Due  June  17, 

•  A.  M. 
Highway  and   Bridge  Improvementa 
STATE    OF   ORBOON 
Owner— State  of  Oregon,  State  High- 
way   Commission,    Publlo    Serrioe 

Bklg.,  Portland,  Ore. 
Plana  by  engineering  department  of 

owner. 

Projects  include: 

Benton  and  Lincoln  Countlea — Alaea 
rock  production  project  on  the  Alaea 
and  Alsea-Deadwood  highways;  state 
project 

Qilllam  County— Hay  Oeek -Condon 
section  of  the  Wasco-Heppoer  High- 


6/10/47 

Low  and  Only  Bidder 

Surfaoing,  Ete.  Cect  $80,844 

HUMBOLDT    COLNTY.    Calif.     Bet. 

Jordan    Creek    and    South    Scotia 

Bridge. 
Owner— State  of  California,  Division 

of  Highways.  Public  Worka  BIdg.. 

Sacramento,  Calif. 
State  Highway  Er.gr-^.  T.  MOCoy. 

Public   Works   Pidg,   Sacramento 
About    1 2    miles    construct    cement 

treated  base  on  a  portion  and  pUM- 

Ing  plant   mix  surfacing  and  seal 

coat   on  cement  treated   baae  and 

existing  surfacing. 
Only  Bidder  —  CHements  ft  Co.,   Box 

277,  Hayward,  Calif.,  |S0,6««. 

Work  involves: 

(I)  develop    water   «u,)p;y   and  fur- 

nish water  equipment; 
(2>  120  M.  gals,  apply  water* 

(3)  12.600  ^.y.  cement  treated  baaa; 

(4)  1,010  bbls.   Portland  coment,  ce- 
ment treated   base; 

(5)  13   tons   asph.   emulsion,  curing 
seal;  ^   , 

(6)  130    tons   sand,    cement    treatel 
baae; 

(7)  6  tons  llq.  asph.  8C-2  prime  coat 

(8)  8  tons  asph.  paint  binder; 

(9)  8,600  tuna  min.  agg..  plant  mix 
surfacing; 

(10)  180  tons  pave.  asph..  plant  mix 
surfacing; 

(II)  19  tons  asph.  emulsion   seal  coat 
(12)  195  lonrt  screenings,  seal  coat. 

Unit  prices  were:  (1)  $600;  (8)  $8^ 
(8)  $0.86;  (4)  H40;  (5)  I20:J«)  M; 
(7)  $86:  (8)  180;  (9)  $4r  (10)  $21;  (11) 
$30;    (12)  $6. 

fl/ 10/47  *0 

Low    Bidder 

Surfacing  Cest  $408,186.86 

DAVIS  COUNTY.  Utah.  U.  8.  No  91 
between  Farmlngton  Junction  and 
Layton. 

Owner— Utah  SUte  Road  Commis- 
sion, State  Capitol,  Salt  Lake  City. 
Utah.  ^      , 

Plans  by  engineering  department  of 
owner,  _  ,        .      ^ 

Approximately  4.241  miles  8-In.  plant- 
mixed    bituminous   surfacing. 

Low  Bidder— Strong  Co.,  Springvllle, 
Utah,  $406,196.26. 

6/10/47  <0 

Low  and  Only  BIddsra  .^  ^. 

Read  C««*  8i'y,881 

CLACKAMAS  COUNTY,  Ore.  Clack- 
amas River  Foreat  Development 
Road.  Project  Ho.  46-8B,  Mt.  Hood 
National  Forest. 


■? 


Attention: 


/Jlt^<L-^rt^ 


PACE  10 


DAILY     PACIFIC     BUILDER 


Owaer  —  Public  Roads  Adminlstra- 
tloa,  W.  H.  Lynch,  division  engi- 
neer, 208  Broadway  -  Oak  BIdg., 
Portland,  Ore. 

Plana  by  engineering  department  of 
owner. 

Low  Bidder— Del  R.  Beebe,  Eugene, 

Ore..    |«7,281. 
Other  bids  submitted  May  28  were : 
McKinnon  Conetr.  Co.,  Sandy,  Ore., 

$104,488. 
Vemie  Jarl.  Gresham.  Ore.,  flOS,- 

658. 
Lee  CoDstr.  Co.,  St.  Helena,  Ore.. 

91MJM4. 


40 


6/10/47 

Contract    Awarded 

Street   Repair  Ceet  $16,400.71 

TUBA  CITY,  Calif.,   Sutter   County. 

Owii«r  —  City  of  Tuba  City,   Anita 

Owner,  city  clerk,  XJity  Hall,  Yuba 

City,    Calif. 
City  aagineer— Geo.  Reed,  City  Hall, 

T«b»  City.  Calif. 
bietuds    reolling,    reshaping,    adding 

gravel,    surfacing  and    resurfacing 

with   gravel  plant  mix  a  number 

of  the  city  atreeta. 
Contractor— Rice   Bros.,  60S  14th  St., 

Maryavllle,  Calif. 


6/10/47  40 

Owner  Taking  Bide — Due  June  IT. 
10  A.    M. 

Grading,  Etc 

WASHINGTON 

Owner — State   of   Washington,   Clar- 
ence  B.    Shaln,    Director  of    High- 
ways,   Olympla,    Wash. 
Plans  by  engrg.   dept.   of   owner. 
Projecta   Include: 

(1)  Grading,  constructing  asphal- 
tic  concrete  pavement,  concrete  ourb 
and  gutter  and  concrete  sidewalk  on 
0.658  mile  of  P.S.H.  No.  1.  Sales 
Road  to  Tacoma  In  Pierce  County; 
r.A.P.   No.   U-171    (16), 

(2)  constructing  beam  guard  rail 
on  1.020  miles  of  P.S.H.  No.  5,  Rim- 
rock  Westerly,  in  Yakima  County,  a 
State  Project,  involving  6,385  linear 
feet  of  beam  guard  rail. 

(8)  constructing  15.7S  miles  of  light 
bituminous  surface  treatment,  and 
32.26  miles  of  non-skid  single  seal 
treatment  on  P.S.H.  No.  8  and  S.S.H. 
Nos.  1-R.  1-8,  and  5-K  in  Clailf, 
Cowlits,  Lewis  and  Skamania  Coun- 
ties. 

(4)  grading  and  constructing  ce- 
ment concrete  pavement  and  asphal- 
tlc  concrete  pavement  on  0.641  miles 
of  P.S.H  No.  18  in  Raymond,  North 
City  Limits  to  Duryea  Street,  Pa- 
cific County,  P.A.P.  No.  :^-187   (0). 

(5)  constructing  bituminous  sur- 
face treatment  "Road  Mix"  Type  on 
Tulaip-Warm  Beach  Marine  Drive, 
7.96  miles,  Snohomish  County  Road 
Project,   F.A.S.   No.   S-166   (1». 

(6)  clearing,  grubbing,  grading  and 
surfacing  the  Ames-Huntley  Road, 
Thurston  County  Road  Projeet,  1.167 
miles,   F.A.S.    No.    S-120    (1), 

(T)  grading,  draining,  surfacing 
and  stockpiling  on  Wahkiakum 
County  Road  Project ;  Welcome 
Slough  Road,  F.A.S.  No.  S-133   (1). 

Vpocifications  obtainable  from  the 
above  office  upon  payment  of  |2.00 
not  refundable. 

41— GAS,  WATER  AND  OIL 
PIPE  LINES 

6/10/47  41 

Contract  Awarded 
H sating  Boiler,  Eto. 

R08BBBRG,  Ore. — Service  Heat  ft 
Power  Co.,  636  21st  St,  Oakland. 
Calif.,  at  14821.  awarded  contract  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  838  U.  8. 
Appraisal's  Building.  San  Francisco, 
Calif.,  for  new  heating  boiler,  etc., 
at  the  U.  8.  Post  Office  Building, 
Roseberg,  Ore. 


6/10/4?----  41 

Contemplated — Included    In    Bond 

Election  In  Amount  of  (739,000  Set 

f6r  July  22 
Pipeline  Cost  1640,000 

HAYWARD.  Calif..  Alameda  County. 
Owner  —   City    of    Hayward,    C.    W. 

White,    city    attorney.    City    Hall, 

Hayward.  Calif. 
City    BSngineer— John    Mancini,    City 

Hall   Hayward.   Calif. 
20  in.  or  24  in.  pipeline  to  the  Hetch 

Hetchy     Aqueduct     near     Mission. 

San  Jose 


41 


6/10/47 

Work   Starting 

PIpolIno  Cost   $12,000,000 

8TATB8  OF  COLORADO  and  KAN- 
SAS. From  Denver,  Colo.,  to  La- 
kin,  Kansas. 

Owner — Colorado  Interstate  Gas  Co., 
c/o  R  W.  HendeCr  Prea.,  Colorado 
Springs,  Colo.  « 

Engr. — Private    plans. 

Includee  approz.  340  miles  of  20-in. 
line.  Pressure  capacity  of  900  lbs. 
to  deliver  120,000^000  cu.  ft.'  gas 
daily.  Incl.  const,  of  booster  sta- 
tions,  etc. 

Engr.  A  Contr.— >rot-d.  Bacon  4L  Da- 
vis Const.  Co..  Monroe,   La. 

COntr.  (Gathering  LIneS) — Midwest 
9Tr\  Constructors   Inc.,  Tulsa,  Okla. 

Contr.  (20-ln.  Mains) — J.  R.  Homer 
Construction   Co^,    Houston,    Texas. 

Contr.  (Boooter  Stations.) — Stearna 
Roger   Mfg.   Co.,   Denver,   CoH). 


6/10/47  41 

Contemplated — Bend  Election  In 
Amount  of  |60,00O  Tentatively 
Set  for  August  5 

Water  Works 

ST.  HELENA.  Calif.,  Napa  Co. 

Owner  —  City  of  St  Helena,  E.  R. 
Palmer,  City  Clerk.  City  Hall.  St 
Helena,    Calif. 

City  Engr.— John  A.  Mitchell,  1735 
Spring  St,  St  Helena.  Calif. 

Includes  installation  of  the  St.  Hel- 
ena -  Rutherford  pipeline  and  ex- 
tension of  laterals  and  mains  with- 
in the  city   limits. 


8/10/47  41 

Owner  Taking    Bids— t>ua  July  2, 
10   A.    M. 

Concrete  Pipe  Line 

8A.N  DIEGO  CO..  Calif.  From  San 
Jacinto  -  San  Vicente  Aqueduct 
about  1  mile  westerly  of  San  Vi- 
cente Reservoir  southerly  'to  a 
point  on  north  shore  of  Sweet- 
water reservoir. 

Owner — San  Diego  County  Water 
Authority,  314  Union  Bldg.,  San 
Diego,    CaUf. 

48  in.,  42  in.,  and  30  in.  pipe. 
Specifications   obtainable    from   the 

above  office  upon  payment  of  $5  not 

refundable. 


14.27;  (2b)  |8.43;  r3B)  |2.47;  (4b)  |800. 

Reliable  Iron  Foundry,  Los  Angeles, 
(4a)   |2»7.«J:    (4b)  8297.28. 

Olympic  Foundry,  Irregular  bid. 
(4b)  $6655.80  total 

Fairbanks -Morse  *  Co.,  (6)  |1868. 

DelAval  Steam  Turbine  Co..  (6) 
$2776.78. 

Builders-Pacific  Inc.,  (6)  12078.70; 
(8)    12162.75. 

A.  C.  Loprest,  (6)  |8980. 

Simplex  Valve  Co.,  (6)  |2O0L 
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6/10/47 

Plpo,  Valves  and  Fittings 

Bids  Wantod 

MODESTO,  Calif..  Stanlslaua  Co.— 
Until  June  11.  7:30  P.  M.,  bids  will  be 
received  by  the  City  of  Modesto,  Rex 
E.  Oallfus,  city  clerk,  717  10th  St, 
Modesto,  Calif.,  for  furnishing  valves, 
fittings  and  cast  Iron  (or  standard 
black  steel  or  standard  galvanized 
steel)  pipe. 

Specifications  obtainable  from  the 
above  office. 
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SnppUes,  Equipment 
Sub-Cpntract 
Information  '  ' 


6/10/47 

Sawer  Pipe— BIda  Wanted 

MODESTO,  Calif.,  Stanislaus  Co.— 
Until  June  11,  7:80  P.  M.,  bids  will 
be  received  by  the  City  of  Modeato, 
Rex  B.  Gallfus,  city  clerk.  City  Hall 
Modesto,  Calif.,  for  (1)  800  ft  80-ln. 
standard  reinforced  concrete  sewer 
pipe;  (2)  1150  ft  24-ln,  standard 
strength  reinforced  concrete  culvert 
pipe;  (3)  150  ft  12-ln.  standard  rein- 
forced concrete  sewer  pipe,  f.o.b.  Mo- 
desto, by  truck  delivery. 

Specifications  obtainable  from  the 
above  offica 


June  17,  2  P.  M. 

Bid  No.  878— Transmission  test  set, 
f.o.b.  Quency,  Calif. 

Bid  No.  880— Heating  system  for 
FeltoQ  House,  Calif. 

Bid  No.  879— Reroof  Felton  Hou8^ 
Calif. 

Juna  tti  a  P.  M. 

Bid  No.  868— Sale  of  used  sedans 
and  station  wagon  located  at  Areadla, 
Calif. 

Bid  No.  864 — Sale  of  used  sedans 
located  at  Stockton  and  San  Fran- 
cisco, Calif. 

Bkl  No.  865 — Sale  of  used  sedans 
and  station  wagon  located  at  Red- 
ding,  Calif. 

Specifications  obtainable  from  the 
above  office. 


TUESDAY.  JUNE  10.  1947 


6/10/47  4a 

Pip*   A    Fitting* 

ST.  HEUENA,  Calif.,  Napa  Co.— 
Basalt  Rock  Co.,  Inc..  fOO  fith  St.. 
Napa,  Calif.,  at  $42,847  awarded  con- 
tract by  the  City  of  8t  Helena,  E. 
R.  Palmer,  City  Clerk.  St.  Helena. 
Calif.,  for  furnishing  20,000  ft  of  12 
in.  steel  pipe  and  fittings  for  the  St. 
Helena  -  Rutherford  Conn  pipelln* 
link.    . 


TUESDAY,  JUNE  10.  1947 


DAILY    PACIFIC    BUILDER 


PACE  1 1 
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42— MISC.    SUPPLIES    AND 
MATERIALS 


41 


6/10/47 

Low  and  Only  Bidders 

Water    Pipe    Line         Cost   9428.188.85 

SAN    DIEGO.    Calif..    San    Diego    Co. 

Commercial  St.  from  Imperial  Ave. 

and  Churchward  3t.   to  HarlwrDr. 
Owner   —   City   of    San    Diego,    City 

Clerk,     Civic    Center,     San     Diego, 

Calif. 
Includes  3700  ft  of  36-.  10.200  ft.  of 

80-  and  8800  ft,  of  24-ln.  reinforced 

concrete     cylinder     pipe,     concrete 

structures    and    misc.    items. 
Low    Bidder    —    American     Pipe    & 

Constr.    Co.,    4686    Firestone    Blvd. 

South   Gate,   Calif.,   8428,1»8.ft5. 

Other  bids  submitted  June  3  were : 

United  Concrete  Pipe  Corp.,  |438.- 
'466.80. 

Bdward  Green.  $464,916.10. 

Carroll  h   Foster,  $458,885.40. 


6/10/47  42 

Pip*  and  Fittings,  Etc.         i 
Low  and  Only  Bidders 

MARTINEZ,    Calif..    Contra    CosU 
Co.— The    following     submittud     Wds 
June  4  to  the  City  of  Marttnex,  Ray- 
mond   B.    Johnson,    city    clerk.    City 
Hall,   Martinez,  Calif.,  for  furnishing 
materials  and  equipment  for  the  Mar- 
tines  filter  plant  as  follows: 
(la) 4100  lin.  ft  16-ln.  class  ISO  cast 
iron  pipe; 
site  pipe; 
(lb)  4100  lin.  ft  16-in.  class  150  tran- 

slte  pipe; 
(2a)  3160  lin.  ft  14-in.  clasa  150  cast 

Iron  pipe; 
(2b)  8150  lin.  ft  14-in.  class  100  tran- 

site  pipe; 
(3a)  1000  lin.  ft  13-in.  class  100  cast 

iron  pipe; 
(Sb)  1000  lin.  ft  la-in.  class  100  tran- 
sits pipe; 
(4a)  21.88  tons  class  D  cast  iron  fit- 
tings for  cast  iron  pipe; 
(4b)  24.06  tons  class  D  cast  iron   fit- 
tings for  use  with  class  150  tran- 
stte  pipe; 

(5)  3  1400-ganon  per  minute  high- 
lift  electric  motor  driven  horl- 
zonal  centrifugal  pumping  units, 
complete  with  motors; 

(6)  one  Venturl  meter  and  recorder, 
totalizer  Indicator  panel  and  ap- 
purtenances; 

(7)  112  lin.  ft  34-ln.  clasa  100  cast 
Iron  pipe; 

(8)  96  lin.  ft  18-in.  claM  100  cast 
iron  pipa 

Bidders  may  bid  on  any  or  all  itoma 
and  awards  will  be  made  on  each 
item  separately. 

Plans  by  City  Engineer  Frank 
Sarles.  706  Estudillo  St,  Martinez, 
Calif. 

U.  8.  Pipe  &  Foundry  Co.,  (la) 
$668;  (2a)  $4.60;  (la)  $8.64;  (4a)  $270; 
(7)   $10.68:    (8)   $&8& 

Johns-Manvllle    Sales    Corp.,    (lb) 


j^^ssnz!>s. 


SMOOt-nOLMAH 


MArket  8474 


6/10/47  42 

Asphalt— Low  and  Only  BIddar* 

SACRAMENTO,  Calif.,  Sacramento 
Co. — The  following  submitted  bids 
JHjne  3  to  State  Purchasing  Agent, 
Sacramento,  Calif.,  for  supplies  as 
follows : 
QUO.  65604,  RBQ.  79158: 

20  tons  joint  filling  asphalt  in  100- 
Ib.  carton;  5  tons  delivered  to  Big 
Sycamore  maintenance  station ;  6  tons 
to  Salabaaas  maintenance  station;  5 
tons  to  LoB  Flores  maintenance  sta- 
tion ;  5  tons  to  Torrance  maintenance 
station : 

Tarr  &  McComb  Oil  Co.,  Los  An- 
geles, $28  per  ton  delivered  all  points. 
QUO.  65836,  REQ.  79160: 

60  tons  SC-3  liquid  asphalt,  deliv- 
ered and  spread  vicinity  of  Palmdale 
and  Camp  No.  37: 

Douglas  Oil  Co.,  $820  total  bid ;  $5.50 
for  spreading. 

Newhall  Refining  Co.,  $806  total 
bid  ;  $6  for  spreading. 

Lambs  Transportation  Co.,  $861  to- 
tal bid ;  $5.50  for  spreading. 

6/10/47  42 

Liquid  Asphalt— Bids  Wanted 

SACRAMENTO.  Calif.,  Sacramento 
Co.— Until  June  11  bids  will  be  re- 
ceived by  State  Purchasing  Agent 
Sacramento,  Calif.,  for  liquid  asphalt 
as  follows : 
QUO.  66700,  REQ.  88300: 

18  tons  liquid  asphalt  MC-3,  deliv- 
ered and  spread  Corona  to  Elsinora 
QUO.  66698,  REQ.  88298: 

58  tons  liquid  asphalt  MC-8,  deliv- 
ered and  spread  Orange  County  line 
to   12   miles   northeast  on    San    Juan 
Capiat rano-Elsinore  Highway. 
QUO.  66704,  REQ.  88304: 

80  tons  liquid  asphalt  MC-2,  deliv- 
ered and  spread  on  Palms  to  Pines 
Highway,  20  to  40  miles  east  of  Hemet 
QUO.  66703,  REQ.  88808: 

03  tons  liquid  asphalt  MC-2,  deliv- 
ered and  spread  District  VIII,  Red- 
lands-Camp  Angelus   Rd.,  Redlands- 
Beaumont  Rd.  and  29  Palms  Rd. 
QUO.  66702.  REQ.  88302: 

24  tons  liquid  aaphalt  MC-3,  deliv- 
ered and  spread  Orange  County  line 
to  5.4  miles  northeast  on  the  Oarbon 
Canyon  Highway. 

6/10/47  42 

Supplies  and    Equipment 
Bids  Wantod 

SAN  FRANCISCO,  Calif  .—Bids  will 
be  received  by  the  U.  8.  FV)rest  Serv- 
ice, 447  Sansome  St,  San  Francisco, 
Calif.,  for  supplies  and  equipment  as 
follows : 

June  16,2  P.  M. 

Bid  No.  876  —  Back  pack  flame- 
throwers, f.o.b.  Arcadia,  San  Diego, 
Placerville,  Bishop,  Willows,  Qulncy, 
etc. 

Bid  No.  876— Ehcterior  and  interior 
paint  oil,  logwood  oil  f-o.b.  Treka, 
Qulncy,  Calif. 

Bid  No.  877  —  Packboards,  tanks, 
valves,  strainers  and  nossles,  f.cbv 
San  Diego,  Calif. 


6/10/47 

Pipe,   Fittings,  Eto 

Bids  Wanted 

LODI.  Calif.,  San  Joaquin  Co.— As 
previously  reported,  until  June  11,  5 
P.  M.,  bids  will  be  received  by  the 
City  of  Lodi,  J.  F.  Blakely,  City 
Clerk,  City  Hall,  Lodi,  Calif.,  for 
furnishing  standard  concrete  irriga- 
tion pipe,  corrug.  metal  pipe,  part 
circle  corrug.  metal  culvert  metal 
flume,  alfalfa  valves,  screw  lift 
slide  head  gates,  automatic  drainage 
gates  and  hand  lift  lateral  gates  to 
be  used  in  construction  of  the  City 
liquid  waste  disposal   works. 

Quantities   are: 

(1)  820  lin.  ft.  30  in.  I  d.  corrugated 
metal    pipe   14   ga. ; 

(2)  420  lin.  ft  12  in  i.  d.  corrugated 
metal   pipe  16  ga. ; 

(3)  10  each  30  in.  x  30  In.  x  18  in. 
CMP  tees; 

(4)  5  each  12  in.  x  12  in.  x  10  in. 
CMP  tees; 

(5)  1,221  lin.  ft.  36  in.  1.  d.  standard 
concrete  irrigation   pipe ; 

(6)  264  lin.  ft.  30  in.  1.  d.  standard 
concrete    irrigation    pipe ; 

(7)  420   lin.   ft   12   in   i.   d.   standard 
concrete   irrigation   pipe ; 

(8)  66    lin.    ft    28    in.    base    6%    In. 
rise  part  circle  cu\yert; 

(9)  1.080  lin.  ft  No.  36,  18  ga.  Sim- 
plex  Flume; 

(10)  180  lin.  ftNo.  36,  18  ga.  Sim- 
plex Flume  with  two  6  in  x  6 
in.  openings  and  slide  gate  per 
10  ft.  section ; 

(11)  5  lin.  ft  No.  36.  18  ga.  Simplex 
Flume  with  tee  section  (18  in. 
long) ; 

(12)  132  lin.  ft  2  In.  X  2  in.  x  3/16 
In.  galvanized  angle  iron ; 

(13)  5  each  24  in.  alfalfal  valves; 

(14)  10  each,   18  in.  alfalfa  valves; 

(15)  5  each  10  in.  alfalfa  valves; 

(16)  2  each  30  in.  automatic  drainage 
gate.s  with   eyebolt  in   cover; 

(17)  2  each  12  in.  automatic  drain- 
age gates; 

(18)  1  each  8  in.  automatic  drainage 
gates; 

(19)  2  each  80  in.  slide  headgates— 
8  ft  frame; 

(20)  1  each  30  in.  slide  headgates— 
5  ft.  frame; 

(21)  1  each  12  in.  slide  headgates — 
8  ft.  frame; 

(22)  2  each  smooth  metal  tapered 
stub  for  12  in.   gate; 

(23)  1  each  smooth  metal  tapered 
stub  for  8  in.  gate. 

Specifications  obtainable  from  the 
above   office.  ' 


6/10/47 

Fiscal  Year  Supplies 

No   Bids   Received 

OAKLAND,  Calif.,  Alameda  Co.— 
No  bids  were  received  June  3  by  the 
City  of  Oakland,  Chas.  Don.  City 
Clerk,  City  Hall,  Oakland,  Calif., 
for  furnishing  common  concrete 
brick,  lumber,  oil,  planing  of  ex- 
isting pavement,  concrete  pipe,  and 
sulphur-silica    Joint    compound. 


6/10/47  42 

Steel   Pipe — Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— Armco 
Drainage  &  Metal  Products  Co.,  7th 
and  Parker  Sts.,  Berkeley,  Calif.,  at 
(1)  $7.32;  (2)  $4.73;  (3)  $5.62;  (4) 
$3.20;  (5)  $6.83  submitted  low  bid 
June  6  to  the  Purchaser  of  Supplies, 
M.  H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  Inv.  3957  for  fur- 
nishing and  delivering  steel  pipe  as 
follows:  5580  ft.  24-in.  3  gauge;  4920 
ft  20-in.  7-gauge,  for  the  San  Fran- 
cisco Airport. 

Other  bids  were: 

Western  Pipe  &  Steel  Co.,  San 
Francisco,  (1)  $7.54;  (2)  $5.20;  (3) 
$5.90;  (4)  $3.70;  (5)  $7;  net;  150  day 
delivery. 

Basalt  Rock  Co.,  Inc..  Napa,  Calif., 
(1)  $7.81;  (2)  $5.50;  (3)  $6.14;  (4)  $4; 
(5)    $7.26. 
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6/10/47 

Asphaltlc  Emulsions 

Low  and  Only  Bidder 

ALAMEDA,  Calif.,  Alameda  Co.— 
American  Bitumuls  Co.,  200  Buah  St, 
San  Francisco,  Calif.,  at  $12,915  per 
ton,  submitted  only  bid  June  8  to 
the  City  of  Alameda,  J.  P.  Clark,  city 
clerk.  City  Hall,  Alameda,  Calif.,  for 
furnishing  penetration  type  asphaltio 
emulsions  for  the  fiscal  year. 
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6/10/47 

6/6/47 

Vitrified  Clay  sower  Pipa 

Low  and  Only  Biddar 

OAKLAND,  Calif.,  Alameda  Co.— 
California  Pottery  Co.,  Niles.  Calif., 
submitted  only  bid  June  2  to  tho  City 
of  Oakland,  Charles  Don,  city  cleric. 
City  Hsdl  Oakland.  Calif.,  for  fur- 
nishing vitrified  clay  sewer  pipe  and 
fittings  for  the  fiscal  year  1947-1948. 
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6/10/47 

Iron  Castings 

Low  and  Only  Bidder* 

OAKLAND,  Calif..  Alameda  Co.— 
Phoenix  Iron  Co.,  260  CalUomia  St., 
San  lYancisco,  Calif.,  at  fO.06,  sub- 
mitted the  low  bid  June  8  to  the  City 
of  Oakland,  Charles  Don.  city  clerk. 
City  Hall  Oakland,  Calif.,  for  fur- 
nishing iron  castings  for  the  fiscal 
year. 

Ehmpire  Foundry,  Oakland,  Calif., 
at  $0,085  submitted  only  other  bid. 


F  O  R     S  A  L  E 

Compressors  -  Pmnps 
Pnemnalic  Tools 
Rock  Drills 

•  •  .  Comp/efe  ftenfol  Service  .  •  • 

THE  RIX  COMPANY  •  INC. 

SS2  SIXTH  STREET  UNd«rklll  S02i 


PALACE  HARDWARE  GO. 


>tnnounces  ffce 


CONTRACT  NARPWARE   DIVISION 

Olid 

BNILDING  SPECIALTIES  DIVISION 

IS  NOW  LOCATED  AT 

17  BLUXOME  STREET         SAN  FRANCISCO  7 

suffer  6060 

■•illd«rs'  Hordwar*  •  Confrqcfort'  Supplies 

OvttirlMod  Goroge  Doer  Hardware 

Barry  Alumlaani  Garage  Doors 


Small  Job 

Portable 
Mixer! 

for  Concrefa  A  Mortar 

Contractors ! 

GENERAL. ..CEMENT.. .BRICK  aad  STONE 

...  TILE  ...  REMODELING  ...  hmfi  th*  mim^r  yevV* 
been  waiting  tori  Th.  ESSICK  'Modd  350' MIXER.  A  qwality  productien-type 
ball-bearing  min.r  for  centinuoww  d.pendobl.  Mrvic.  St..l  construction,  elec> 
trically  w.ldMl.  Lubricot.d  (or  lif. ...  no  grMiting  required. 

3W  cwkic  feef  ca^<ity  (on.  wh..l  borrow).  N.w  compoct  d.»!gn 
. . .  maty  to  handle  and  trail.  Two  long  tpiral-dwpl.x  ribbon  bled.*  and 
two  »hoy.l-typ.  blad.t  aitur.  fait  and  thoro  mixing.  Eaty  to  load  and 
di»charg....charg.t  or  dumps  on  .ith.r  sid..  It  sav.s  tim....cul«  coft. 
It's  a  n.w  cnix.r  (or  n.w  profitsi 

ESSICK  Medel  3S0  Mixer,  with  IVi  hp.  Oat  Engine  .  .  $2)3.00 
ESSICK  Model  350  Mixer,  witli  1H  hp.  Electric  Meter  $210.00 
ESSICK  Model  3S0  MIxor,  lost  powor $1 7S.00 

IMMEDIATE  DILIVBIYI 

RICKER-WILLIAMS   CO. 

302  rOURTN  tT«BBT,OARLAND  7*TILI^NONI  TWINOAKS  3*fO 
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6/10/47 

B«iUr— Bid*  WanUd 

SANTA  CRUZ.  Calif.,  Santa  Crua 
Co.— UntU  June  10,  6  P.  M.,  blda  wlU 
b«  recelvod  by  the  Santa  Crux  City 
Hlfh  School  Dlatrict,  Homer  H.  Cor- 
nick,  aeoretary,  OS  Ifiaalon  St.,  Santa 
CruB,  Calif.,  (or  one  Na  7-Li-80  type 
C  Kewpanee  steel  boiler. 

Specifications  obtal/iable.  from  the 
above  office. 
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«/10/47 

Pipe— Contracts  Awarded 

OAKLAND.  Calif.,  Alameda  Co.— 
J\>hns  -  ManviUe  Sales  Corp.,  116 
New  Montgomery  St,  San  Francisco, 
Calif.,  at  (SchJ)  J34.e60  and  U.  S. 
npe  &  Foundry  Co.,  Monadnock 
Bldg..  San  Francisco,  Calif.,  (Sch.  ID 
(2)  $0.71;  (4>  $1,075;  (7)  92.102,  and 
American  Cast  Iron  Pipe  Co.,  Sharon 
Bldg.,  San  ^unclsco,  Calif.,  (Sch. 
II-O)  90.B78  awarded  contracts  by 
East  Bay  Municipal  Utility  District, 
Room  406,  512  16th  9t.,  Oakland,  Cal., 
under  L^-382  for  furnishing  and  de- 
livering 40,000  lin.  ft  asbestos-cement 
water  pipe,  diameters  4-inch  to  8- 
Inch,  and  furnishing  350,000  lin.  ft. 
cast  Iron  pipe,  diameters  2-inch  to 
ao-lnch. 

43— MACHINERY  AND 
EQUIPMENT 

«/10/47  43 

School  Bus— Bids  Wanted 

SANTA  CRUZ,  Calif.,  Santa  Crux 
Co.— UnUI  June  10,  5  P.  M.,  bids  will 
bo  received  by  the  Santa  Crux  City 
Elementary  and  High  School  District. 
Homer  H.  Comick,  secretary,  65  Mis- 
sion St,  Santa  Cruz,  Calif.,  for  one 
school  bus  of  78-passenger  capacity. 

Specifications  obtainable  from  the 
above  office. 


43 


«/10/47 

Motor  Grader  Rental 

Low  and  Only  Bidders 

MARIN,  NAPA,  and  SONOMA 
COS.,  Calif.  — ^  Following  submitted 
bids  June  '4  to  State  Dlvi^on  of 
His^ways,  J.  H.  Skeggs,  district  en- 
gineer, 2001  Van  Ness  Ave.,^  San 
Francisco.  Calif.,  for  rental  of  one 
or  more  heavy  duty  or  extra  heavy 
duty  motor  graders,  gasoline  or  dle- 
sel  engine  powered,  and  equipped 
with  a  heavy  duty  scarifier  and  a 
12-foot  blade  and  a  swing-out  de- 
vice for  approximately  SCO  hours'  use 
In  Marin,  Napa  and  Sonoma  Coun- 
U«a 

Paul  O.  Queen,  |7.10  operations; 
37.50    transportation. 

MoretU  Constr.  Co.,  37.0S;  $5.59. 
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6/10/47 

Air  Circuit    Breakers 

Low   and   Only    Bidders 

CENTRAL  VALLEY  PROJECT, 
•  Xlallfornia.  —  Following  submitted 
bids  June  2  to  the  U.  S.  Bureau  of 
Reclamation.  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1789  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b,  cars  at 
Redding,  Calif.,  three  (S)  Indoor  pow- 
er air  circuit  breakers  for  6,000-volt 
operation,  each  enclosed  in  a  metal 
cubicle  and  having  a  continuous  cur- 
rent rating  of  at  le#st  2500  amperes 
and  an  interrupting  capacity  of  at 
least  250,000-kva.  at  operating  volt- 
age for  Keswick  power  plant,  Cen- 
tral Valley  Project,  California.  The 
apparatus  will  be  installed  by  the 
Government 

General  Electric  Corp.,  Denver, 
Colo.;  Item  1,  $51,130:  ship  550  days; 
26,000  lbs.  Philadelphia;  fob.  Red- 
ding, Calif.,  item  2,  engineer  $40; 
terms  net;  firm  bid.  Equalization  is 
offered. 

Westinghouse  Electric  Corp.,  E. 
Pittsburgh,  Pa..  Item  1,  $61,870;  ship 
600  days-  24,000  lbs.,  E  .Pittsburgh, 
f.o.b.  Redding,  Calif.;  item  2,  engi- 
neer $40;  terms  net  Equalization  Is 
offered. 


Caffrey,  General  Mgr..  and  Chief 
Engr.,  50th  and  R  Sts..  Saonftnento, 
Calif.,  for  100  pendaat  street  light- 
ing units  and  certain  replacement 
parts. 

Specifications  obtainable  from  the 
above  office  . 
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6/10/47 

Offloe  rumltur* 

Low  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Remington-Rand,  Inc..  1107  J  BL, 
Sacramento,  Calif.,  at  $14,584.  sub- 
mitted low  bid  May  28  to  the  County 
of  Sacramento,  C.  C  LaRuA,  clerk. 
Courthouse.  Sacramento,  Calif.,  for 
furnishing  (1)  64  steel  20  -  drawer 
visible  cabinets  for  8Hx5-inch  4-paflr« 
celluloid-tipped  forms,  and  six  steel 
stables,  60x28x25-inch,  und  (2)  74 
steel  18-drawer  visible  card  cabinets 
with  90,000  celluloid  visible  margin 
protectors,  6  steel  stands;  (8)  20 
rotary  files  to  house  2Hx5-inch  single 
card  records. 

Other  bids  were : 

Schwabacher-Frey  Co..  $14,568. 

M.  O,  West  Co.,  $15,870. 

Diebokl,  Inc..  partial  bid.  $8518. 
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6/10/47 

Dump  Truck  Rental 

Low  and  Only  Bidders 

SHASTA  &  TRINITY  COS.,  CaRf. 
— Following  submitted  bids  June  3 
to  the  State  Division  of  Highways, 
F.  W.  Haselwood,  district  engineer, 
1657  Riverside  Dr.,  Redding.  Calif., 
for  rental  of  one  to  seven  dump 
trucks,  4-,  5-  or  6-cu.  yd.  capacity, 
for  approximately  15  to  20  days'  use 
in    Shasta  and  Trinity  Counties. 

W.  H.  Harter,  Redding,  1  truck; 
5-cu.  yd.,  $4.50  power  loading;  $4.25 
bunker  loading. 

R.  M.  Rice,  Reno  Nev.,  2  trucks, 
5-cu.  yd.,  $4.25  power,  $4.25  bunker. 

Robert  Higglns,  Redding,  1  truck, 
5-cu.   yd.,   $3.80  power.    $3.80   bunker. 

John  Schnackenberg,  Susanville, 
1  truck,  5-cu.  yd.,  $4.25  power,  $4 
bunker. 

Baker  Bros.,  Chico,  2  trucks,  5-cu. 
yd..    $3.85    power,    $3.80    bunker. 

Kenneth  D.  Wilson,  Chester,  3 
trucks,  6  cu.  yd.,  $5  power,  $5  bunker. 

James  T.  L«ampley,  Redding,  one 
truck  5-cu.  yd.  $4  power,  $4  bunker. 

Tom  E.  Dial,  Central  Valley  1 
truck  5-cu.  yd.  $4  each  type  loading. 

6/10/47  43 

Structural   Steel 
Contract  Awarded 

COLUMBIA  BASIN  PROJECT, 
Wash.  —  Independent  Iron  Works, 
Inc.,  21  Pine  St.,  Oakland,  Calif., 
at  $2182  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver,  Colo.,  under 
Spec.  1739  for  furnishing  and  de- 
livering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Pasco,  Wash., 
miscellaneous  structural  steel  and 
handrails  for  Pasco  pumping  plant, 
Columbia  Basin  Project,  Washing- 
ton. The  materials  will  be  Installed 
by  the  government 
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6/10/47 

Motor    Control    Equipment 

No   Bids   Received 

BtJFFALO  RAPIDS  PROJECT. 
Montana — No  bids  were  received 
•June  2  by  the  U.  S.  Bureau  of  Rec- 
lamation. Customs  House,  Denver, 
Colo.,  under  Spec.  1808  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Fal- 
lon. Mont,  2300- volt  motor  control 
equipment  for  Installation  in  the 
Fallon  and  Fallon  relift  pumping 
plants,  Buffalo  Rapids  Project,  Mon- 
tana. The  apparatus  will  be  install- 
ed  by   the  Government 
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•/10/47 

Street    Lighting    Units 

Bids  Wsnted 

SACRAMENTO.  Calif.,  Sacramento 
Co.— Until  June  16,  3  P.  M.,  bids  will 
be  received  by  the  Sacramento  Mu- 
nicipal  Utility   District,   J'as.    B.    Mc- 


6/10/47 

Electrical    Equipment 

Contract    Awarded 

PASADENA,  Calif.,  Ix>s  Angeles 
Co. — Victory  Engineering  &  Elec- 
trical Co..  206  So.  Brand  Blvd.,  Glen- 
dale,  Calif.,  at  $233,333  submitted 
the  low  bid  to  the  Los  Angeles  Dis- 
trict, Corps  of  Engineers,  War  De- 
partment, 751  S.  Figueroa  St.,  Los 
Angeles.  May  29,  for  furnishing  and 
installing  electrical  equipment  and 
controls  for  supersonic  wind  tunnel 
at  the  Jet  Propulsion  Laboratory. 
California  Institute  of  Technology, 
4800  Oak  Grove  Dr.,  Pasadena-  Ser- 
ial  47-44. 

Other  bids   were: 

Newberry    Electric    Corp..    $317,857. 

Fischbach  A  Moore,   $324,150. 

C.  D.  Draucker,  $307,802. 

Fielding  Electric,  $397,926. 

Sampson    Electrical    Co.,    $561,300. 

6/10/47  43 

Electrical     Eqwipment 
Bids    Wanted 

SHOSHONE.  PROJECT,  Wyo.— 
Until  July  11.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1858  for  furnishing  and  delivering 
f.o.b.  shipping  point  and/or  Cody, 
Wyo.,  electrical  equip,  for  Garland 
Mountain  Power  Plant  and  Garland 
Substation,    Shoshone    Project,    Wyo. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  $0.50,  not  re- 
fundable. 


at  Mountain  Home,  Idaho,  two  100- 
Inch  butterfly  valves,  complete  with 
accessory  parts  and  two  sets  of 
wrenches,  for  installation  la  the  An- 
derson Ranch  Power  Plant,  Boise 
F'roject.  Idaho.  The  control  stations, 
other  than  those  mounted  in  the 
control  cabinet,  will  be  furnished 
by  the  Government  and  are  not  cov- 
ered by  these  specitications.  The 
butterfly  valves  will  be  installed  by 
the  Government  No  charge  for  spe- 
cifications to  prospective  bidders; 
to  others  $1.60,  not  returnable. 


6/10/47  43 

Fixed-Wheel  Gate  A  Gate   Frame 
Bids   Wanted 

COIX)RADO  -  BIG  THOMPSON 
PROJECT,  Colo.— Until  July  2,  2  P. 
M.,  bids  will  be  received  by  the  U. 
S.  Bureau  pf  Reclamation,  Denver, 
Colo.,  under  Spec.  1853,  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Wild's 
Spur,  Colorado,  one  8-foot  0-lnch 
by  10-foot  6-lnch  fixed -wheel  gate 
and  gate  frame,  not  including  rub- 
ber seals,  for  the  penstock  gate 
structure  at  Marys  Lake  Power 
Plant,  Colorado  -  Big  Thompson 
Project,  Colorado.  The  apparatus 
will  be  installed  by  the  Government. 
No  charge  for  copies  of  the  specifi- 
cations to  prospective  bidders;  to 
others  $0.75,  not  returnable. 


43 


6/10/47 
Structural   Steel 
Contract   Awarded 

CENTRAL  VALLEY  PROJECT, 
Calif. — Independent  Iron  Works  Ltd., 
821  Pine  St.,  Oakland,  Calif.,  at  $5452 
awarded  contract  by  United  States 
Bureau  of  Reclamation,  Denver  Colo, 
under  Spec.  1744  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coram,  Calif., 
the  fabricated  structural  steel  frame- 
work and  panels  for  control  and 
power  distribution  boards  for  the 
station  service  system,  bay  U5,  gov- 
ernor gallery,  Shasta  power  plant, 
Central  Valley  Project,  California. 
The  materials  will  be  installed  by 
the  government. 
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6/10/47 

Steel    Sash   Windows 

Contract   Awaited 

COLUMBIA  BASIN  PROJECT, 
Wash.— Geo.  T.  Gerhardt,  1030  Gold- 
en Gate  Ave.,  San  Francisco,  Calif., 
at  $4646  awarded  contract  by  the  U. 
S.  Bureau  of  Reclamation,  Customs 
House.  Denver,  Colo.,  under  Spec. 
1784  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Odalr,  Wash.,  four  steel 
sash  windows.  Including  all  fabri- 
cated structural  and  miscellaneous 
steel,  bolts,  screws,  expansion  an- 
chors, monel  metal,  gla.ss.  glazlnK, 
and  calking  material  and  accessories 
for  the  elevator  towers  on  the  Grand 
Coulee  Dam,  Columbia  Basin  Proj- 
ect,  Washington. 


SUB-CONTRACT 
INFORMATION 


Jtine  11,  8  P.  M.,  bids  will  be  received 
by  the  board  of  trustees  of  Teague 
School  District,  Bernard  Rocca,  clerk. 
Polk  Ave.,  one-fourih  mile  south  of 
Shaw  Ave.,  Fresno  County,  Calif.,  for 
moving  two  buildings  No.  T-1084  and 
T-1035  and  concrete  foundations  on 
which  the  buildings  are  now  sitting 
to  be  moved  from  Hammer  Field  Air 
Base  to  a  designated  location  on  the 
school  grounds  and  reassembled  on 
the  same  foundation. 


6/10/47  M 

Contracts  Awarded 
Intoror  Painting 

SAN  FRANCISCO,  Calif.— Russell 
Hlnton,  861  Hayes  St,  San  Franclsoot 
Calif.,  at  $7700  on  Prop.  A,  and  A. 
Quandt  A  Sons,  374  Guerrero  St.,  San 
Francisco,  Calif.,  at  $7800  on  Prop.  B, 
awarded  contracts  by  the  City  and 
County  of  San  BVanclsco,  Depart- 
ment of  Public  Works,  Room  282  City 
Hall,  San  Francisco,  Calif.,  for  Inte- 
rior painting  of  (A)  Laguna  Honda 
School  and  (B)  Sheridan  School 

Contractors : 

Russell  Hlnton,  San  Francisco,  CaL, 
(A)  $7700;   (B)  $ll,00a 

A.  Quandt  ic  Sons.  San  Francisco. 
Calif.,  (A)  $7777;   (B)  $780a 


mineral  surfaced  composition  roll 
roofing,  and  the  painting  of  the  out- 
side surfaces  of  various  buildings, 
complete  and  ready  for  use  at  the 
U.  S.  Naval  Air  SUtlon.  Moffett 
Field,  California,  as  indicated  on 
drawings  listed  In  section  1-06  of 
Specifications  No.  18«20.  Flans  and 
specification  No.  18420  and  other 
bidding  information  may  be  obtained 
on  application  to  Public  Works  De- 
partment. Design  Division,  Room 
A-119.  Federal  Offle*  Building.  Civ- 
ic Center.  San  Francisco,  California. 
Deposit  of  check  or  postal  money 
order  for  $10.00,  payable  to  Chief 
of  Bureau  of  Yards  and  Docks,  Is 
n»qulred  as  security  for  safe  return 
of  each  set  of  bidding  data 
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6/10/47 

Contract  Awarded 

Exterior  Painting 

SAN  FRANCISCO,  Calif.— W.  a 
Thompson,  1707  Folsom  St,  San  Fran- 
cisco, Calif.,  at  $7447,  awarded  con- 
tract by  the  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall.  San 
Francisco,  Calif.,  for  exterior  paint- 
ing of  ward  buildings  B,  C.  D  and 
G,  Laguna  Honda  Home.  | 

Contractor  —  W.    Q.    Themp»on,   San 

Francisco,  Calif.,  $7447. 
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6/10/47 

Street    Signs    (Erection) 

Contract  Awarded 

SAN  FRANCISCO.  Calif.  —  M.  J. 
Lynch,  2261  Revere  Ave.,  San  Fran- 
cisco. Calif.,  at  $4818.75  awarded 
contract  by  the  City  and  Couty  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282,  City  Hall,  San 
Francisco,  Calif.,  under  Spec.  20.211 
for  erection  of  street  signs  on  Lom- 
bard St  westerly  from  Van  Ness 
Ave.,  on  Richardson  Ave.  northwest- 
erly from  Lombard  St,  In  Ansavlsta 
Subdivision  and  In  Apparel  City  Sub- 
division and  Laurel  Heights  Sub- 
division. 
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6/10/47 

Retubing  Heating   Boiler 

Blda  Wanted 

ELKO,  Nev.,  Elko  Co.— Until  Junfl 
18,  2  P.  M.,  bids  will  be  received  by 
the  office  of  the  district  engineer, 
Federal  Works  Agency,  Public  BiUld- 
Ings  AdmlnUtratlon,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  retubing  heating  boiler  In  the 
U.  S.  Post  Office,  Elko,  Nev. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

6/10/47  ** 

Oil  Burner  snd   Heater 
Lew  and  Only  Bidder 

RED  BLUFF,  Calif.,  Tehama  Co. — 
Service  Heat  A  Power  Co.,  636  21st 
St,  Oakland,  at  $3494.  submitted  low 
bid  June  4  to  the  Federal  Works 
Agency,  I>ubllc  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer, 888  U.  S.  Appraiser's  Bldg.,  Ban 
Francisco,  Calif.,  for  new  oil  burner 
and  oll-buming  water  heater  for  U.  8. 
Post  Office.  Red  Bluff.  Calif. 
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6/10/47 
Butterfly  Valves 
Bids  Wanted 

BOISE  PROJECT.  Idaho.— Until 
July  3.  2  P.  M.,  bids  will  be  recelve<l 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1864,  for 
furnishing  and  delivering  f.o.b.  cars 
at   the   shipping   point   or   f.o.b.    cars 


ffix 


STBELFORMS 

STEELTUIE  CONSTRUCTION  TOWERS 

HEAVY  DUTY  SWINGING  SCAFFOLDS 

WEDGE  NOTCH  COLUMN  CLAMPS 

STEELFORM  CONTRACTING  CO. 

hhh  Harrison  Street       DOvqlas  5582       Son  Frandisco 


INDUSTRIAL    FLOORS 

HIAVY  DUTY  •  DUSnESS  -  NON  ABSORIENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

hhh  Harrison  Street       DOuglas  5582       Son  Francisco 


6^0/47  4* 

Moving  Building*— Bids  Wanted 

DOS  PALOS,  Calif.,  Merced  Co.— 
Until  June  0,  8  P.  M.,  bids  will  be 
received  by  the  board  of  trustees  of 
the  Bryant  Elementary  School  Dis- 
trict. Loren  Atkins,  Route  2,  Box  26, 
Dos  Palos,  Calif.,  for  the  moving  of 
buildings  T-161  and  T-128  from  Ham- 
mer Field  to  the  school  property, 
located  on  Bryant  Ave.,  one  mile 
south  of  the  City  of  Dos  Palos. 

6/10/47  ♦* 

Moving   Buildings— Bids  Wanted 
FRESNO    COUNTY,    Calif  —Until 


BUILDING 
SPECIALTIES 

STBBL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPRBADERS 

WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATBRL^LS 


Univtrtol  PocMc  Co. 

SIXTH  snd  HOOPER  STS. 

SAN  FRANCISCO 

UNdsrfaiU  3144 
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6/10/47 

Contract  Awarded 

Interior  Painting 

SAN  FRANCISCO,  Calif.  —  Ou«  | 
Meyer,  1879  38th  Ave.,  San  Francisco. ' 
Calif.,  at  328,890,  awarded  contract 
by  the  City  and  County  of  San  Fran-  I 
Cisco,  Department  of  Public  Works,  ' 
Room  282  City  Hall,  San  Francisco, 
Calif.,  for  interior  painting  of  High  ' 
School  of  Commerce,  Van  Ness  Ava,  I 
between  Fell  and  Hayes  Sts.  | 

Contractor  —  Gus    Meyer,    1079    S9th 

Ave.,  San  Francisco,  Calf. 
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6/10/47 
Reflniahlng   Floor* 
Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif.  — K.  O. 
Finn  Co.,  783  Laguna  Honda  Blvd., 
San  Francisco,  Calif.,  at  31424,  sub- 
mitted low  bid  June  4  to  the  Depart- 
ment of  Public  Works,  Room  382  City 
Hall,  San  Francisco.  Calif.,  for  re- 
finlshing  of  gymnasium  floors  at  the 
James  Uck  Junior  High  SchooL 


44 


6/10/47 

Concrete  Steps,  Etc 

Bids  Wanted 

FRESNO.  Calif .  Fresno  Co.— Until 
June  18,  3  P.  M.,  bids  will  be  received 
by  the  office  of  the  district  engineer. 
Federal  Works  Agency,  Public  Build- 
ings Administration,  888  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif., 
for  concrete  steps,  etc.,  at  the  U.  S. 
Post  Office  and  Courthouse,  Fresno, 
Calif. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


6/9/47 

Repair  Roof— Bids  Wanted 

SAN  BERNARDINO  Calif.,  Ban 
Bernardino  Co.— Until  June  18,  2  P.M., 
bids  will  be  received  by  the  office  of 
the  district  engineer.  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration. 888  U.  S.  Appraiser's  Bldg.. 
San  Francisco,  Call/.,  for  repairs  to 
tile  deck  roof  at  (he  U.  S.  Post  Offlo* 
at  San  Bernardino.  Calif. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

6/10/47  *4 

Repair  Tile  Floor— Bid*  Wanted 

CULVER  CITY,  Calif..  Los  An- 
geles Co.— Until  June  18,  2  P.  11.  bid* 
will  be  received  by  the  office  of  th* 
district  engineer,  Federal  Worits 
Agency,  Publlo  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  Calif.,  for  reiialrtaig 
and  refastenlng  tile  floor  and  thres- 
holds In  the  U.  S.  Post  Office,  Culver 
City,  Calif. 

Plans  and  spfr'slflcattons  obtainable 
from  the  above  office  of  the  district 
engineer. 

6/10/47  *♦ 

Painting 

Low  and  Only  Bidder* 

ALBANY.  Calif.,  Alameda  Co.— 
Giampoll  A  Co..  1445  Bush  St.,  Ban 
Francisco.  Calif.,  at  |29ST,  submitted 
low  bid  June  2  to  the  U.  8.  Depart- 
ment of  Agriculture,  chief  of  Dlvlal<m 
of  Purchase.  Sales  and  Traffic.  Wash- 
ington 25,  D.  C,  under  Inv.  800-47  for 
painting  of  exterior  wood  and  metal 
surfaces  of  the  entire  Western  Re- 
gional Research  laboratory  and  serr- 
icc  bulldinge,  800  Buchanan  St.,  Al- 
bany 6,  Calif. 

Other  bidders  were: 

Patterson  Co.,  Oakland.  $3644. 


6/10/47  44 

Roofing    A    Painting    Barracks- 
Bids  Wanted 

NAVAL  AIR  STATION,  MOF- 
FETT FIELD,  Calif.,  Santa  Clara 
Co.— Until  June  20.  2  P.  M..  bids  will 
be  received  hy  the  Public  Works 
Dept,  12th  Naval  District,  Room 
A-lOO,  Federal  Office  Bldg..  Civic 
Center.  San  Franciaco.  under  Noy- 
143S8.  Spec.  18420,  for  new  roofing 
and  exterior  painting  of  temfmrary 
barrackfl  bldg.,  Noa.  201-238.  Naval 
Air  Station.  Moffett  Field.  Calif, 
The  work  inoliiden  application  of 
liquid    asbentOH    roof    coating    to    the 


California  Tramrall  Co. 

1922  Addison  Street 

Berkeley  4,  Calif. 

Phone  AShberry  9238 

Compute  InstaUatioHS 

CranM,  Hoists,  Monorails, 

Jib  Cranes,  Gantry  Cranes, 

Electric  Cranes,  EndoMd 

Safety  Conductors, 

Trolleys 


Use  BASALITE 

for  all  typof  off 
BUILDING  CONSTRUCTION 


Call  ewr  tepretenfof/ve 
ClierUf  W.  Ollliet 

Moin  OfTic* 

Talaphon*  Napa  2240 
NereM  A.  Prke 

Talaphon*  Campb«ll  336f 
A.C.  LeMinel 

Talaphon*  Stockton  3-2439 
1. 1.  Sryea 

T«l«phen«  Morrivilla  NS9-I 
Owt  Blemhera 

T*l*phon*  Socratn«nto  6-3^6 
Peel  NaiMN 

TaUpKon*  Turledi  1331 
riieiiiatCeryell 

TaUphon*  SErkaUy  947S-W 
lee  Kenwertliy 

Talaphona  Williti  20*-i 
Welter  Srewell 

Son  Froncitce  Offica 

Talaphona  GArfiald  373S 
C.  W.  PMpp» 

Talaphona  Nonfofd  I21S-J 
A.  D.  Perklni 

Talaphona  Concord  S5S9 


That*  lightweight  concrete  masonry 
building  units  offer  economy,  p«rm< 
anence  and  speed  in  modern  building 
construction.  BASALITE  is  machine- 
mode  and  steam-cured  ...  assuring 
precision  building  units  with  volum* 
production  for . . . 

ImwMlioto  Dollvoryl 

will  bo  4»ltvf4 
Imiee^Nitely . . . 

OtMB  TOO  AT  I 

Otker  tASAlT  aelMlee  Prefects  Ucletfe... 
ROCK.  SAND  9n4  ORAVIl 
Still  TANKS 
M ADV  MlXtO  CONCSITI 
RtfRIOERATlON  (Wolkln  Soxat) 

eir-RArsTONi 

for  Herbef  en^  RIvar  Sonl  Protocflen 


BASALITE 

LIghfwmlghf  MASONRY  BUILOINO  UNITS 

■  AflAir    BOCK   CO.,   INC.,   Dept.   Dr.,   NAPA,   CAilP«tNIA 
Plaafs  la  NAPA«  SfOCKtON,  tUNNVVAil 


MMMMMW 


PACE  12 


DAILY     PACIFIC     BUILDER 


TUESDAY,  JUNE  10,  1947 


V.  Z«Unaky.  San  Fnnclaoo,  |t80a 

R  W.  Reade,  BerkeUy,  HOW. 

R.  P.  Paoli,  Ban  Franciaco,  $4888. 

li.  WUllamaon  A  Sons,  Oakland, 
9467B. 

Paul  W.  Nodston.  Oakland,  IM84. 

Induatrlal  Painting  Co.,  Ban  Fran- 
daco,  |570a 
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«/10/47 
Chaln-Unk  Fanoa 

Bid*  Wanted 

OAKLjU^D,  Calif.,  Alameda  Co.— 
Until  June  II,  4  P.  M.,  bids  will  be 
received  by  the  Oakland  Board  of 
Park  Directors,  Cyrus  W.  Abbott, 
secretary.  Room  1111  City  Hall,  Oak- 
land, Calif.,  for  furnishing  and  In- 
stalling 1380  lln.  ft  6-in.  chain-link 
fence,  including  three  14-ft  double 
gates  around  nursery  area  in  Lake- 
side Park.  Oakland,  Calif. 

Specifications  obtainable  from  the 
above  office. 


6/10/47  44 

Install  New  Entrance  Doors,  Ete. 
Bide  Wanted 

BUBANVILLJS:,  Calif.,  Lassen  Co.— 
Until  June  18  ,2  P.  21,  bids  will  be 
received  by  the  office  of  the  district 
engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  888 
U.  B.  Appraisei's  Building,  San  Fran- 
cisco, Calif.,  for  installing  new  en- 
trance doors,  etc.,  in  the  U.  8.  Post 
Office^  Susanville,  Calif. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

8/10/4T  44 

New  Ploerino— Bids  Wanted 

LOS  ANOBSaES,  Calif.,  Los  Angeles 
Co.— Until  June  18,  2  P.  M.,  bids  will 
be  received  by.  the  office  of  district 
engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  888 
U.  S.  Appraiser's  Bldg.,  Ban  Fran- 
cisco, Calif.,  for  new  asphalt  com- 
position tile  flooring  in  the  U.  B.  Post 
Office  and  Courthouse,  BIko,  Nev. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

6/10/47  i4 

Oae  Burnino  Equipment 
Bide  Wanted 

PHOENIX,  Art*.,  Maricopa  Co.— 
Until  June  18,  2  P.  M.,  bids  will  be 
received  by  the  office  of  the  district 
engineer,  Federal  Worics  Agency, 
Public  Buildings  Administration,  838 
U.  B.  Appraiser's  Building,  San  Fran- 
cisco, Calif.,  for  furnishing  and  In- 
stalling  new  gas  burning  equipment 
in  the  U.  S.  Post  Office,  Phoenix. 
Arls. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 

6/10/47  IM 

Vault  Door  Repaire 
Lew  and  Only  Bidders 

ORANGE,  Calif.,  Orange  Co.— Los 
Angeles  Desk  Corp.,  Los  Angeles, 
Calif.,  at  8897,  submitted  low  bid 
June  4  to  the  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  8.  Appraiser's  Building,  San  Fran- 
dseo,  Calif,,  for  vault  door  repairs 
at  the  U.  S.  Post  Office,  Orange.  Calif. 

Only  other  bid: 

Griffith  A  Griffith  Safe  Co.,  Los 
Angelee,  Calif.,  8413. 


E.  14th  St.,  OakUAd.  Calif. 

Deemer  A  Deemer,  60  Haselwood 
Ave.,  San  Francisco,  Calif. 

Patterson  Bros.,  IISO  67tb  St.  Oak- 
land, Calif. 

Fred  T.  Judd  Co..  1101  2nd  St, 
Berkeley,  Calif. 

Commercial  Painting  Co.,  1279  4th 
Ave.,  San  Francisco,  Calif. 

6/10/47  44 

Waterproofing    and    Painting— 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  18,  2:30  P.  M..  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Room  282,  City  Hall,  for 
waterproofing  and  painting  at  Bry- 
ant School. 

Specifications  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Riedy,  Room  265,  City  Hall,  upon 
deposit  of  16.00. 


6/10/47  44 

Mlaoellanaoua  Meohanloal  Repairs 
Low  and  Only  Bidders 

NAPA,  Calif.,  Napa  Co. — Macnsons, 
151-161  Tehama  St.,  San  Francisco, 
Calif.,  at  $424,  submitted  low  bid 
June  4  to  the  Federl  Works  Agency, 
Public  Buildings  Administration,  888 
U.  S.  Appriser's  Bldg.,  Sain  Francisco, 
Calif.,  for  miscellaneous  mechaAlcal 
repairs  in  the  U.  S.  Post  Office  Bldg., 
Napa,  Calif. 
Only  other  bid  submitted  was: 
Sajisome-Rossi  Hardware  Co.,  Napa, 
Calif.,  1444. 


6/10/47  44 

Painting — Low  and  Only  Bidders 

FRESNO,  Calif.,  Fresno  Co.— Carl 
DePrlma,  1627  Cambridge  St,  Fresno, 
Calif.,  at  $2100,  submitted  low  bid 
June  4  to  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  888  U.  S. 
Appraiser's  Building,  San  Francisco. 
Calif.,  for  interior  and  exterior  pcdnt- 
ing  at  U.  S.  Post  Office  and  Court- 
house, Fresno,  Calif. 

Complete  bids  submitted  were: 

Carl  DePrlma,  Fresno.  |2100. 

Pacific  Painting  &  Decorating  Co., 
Oakland,  $2294.50. 

M.  W.  Hancock,  Fresno,  $2390. 
I     R  A.   Newman,  McMlnnville,  Ore, 
$2391. 

Larry  Painting  ft  Decorating  Co., 
Fresno,  $2721. 

Fresno  Painting  Co.,  Fresno,  $2820. 

P.  Nixon,  Fresno,  $3246. 

Orohne,  Inc.,  Decatur,  111.,  $6382. 


In  San  Diego,  Calif. 

Speciitcatlons  obtainable  from  the 
above  office  of  the  district  engineer. 
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6/10/47 

Interior  Painting 

Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.— The  fol- 
lowing bids  were  submitted  June  4 
to  .the  City  and  County  of  San  Fran- 
cisco. Department  of  Public  Woiics, 
Room  282  City  Hall,  San  Francisco, 
Calif.,  for  interior  painting  of  boys' 
and  girls'  gymnasium  at  the  James 
Lick  Junior  High  School,  25th  and 
Noe  Sts.,  and  interior  painting  at  the 
Lincoln  School,  Harrison  St  between 
4th  and  5th  Sts.,  Sn  Francisco,  Cllf.: 

Martin  Fried,  San  Francisco,  (1) 
James  Lick  Junior  High  School, 
$7387;   (2)   Lincoln  School,  no  bid. 

Charles  E.  Gordon,  San  Francisco, 
(1)  no  bid;  (2)  $714a 

W.  G.  Thompson,  San  Francisco, 
(1)  $7694;  (2)  $8256. 

Reliable  Painting  Co.,  Ban  Fran- 
cisco, (1)  $7980;  (2)  no  bid. 

Gus  Meyer,  San  Francisco,  (1) 
$9638;   (2)  $10,487. 

Robert  G.  Meyer,  San  Francisco, 
(1)   $6060;    (2)  $8190. 

Dave  Rubs,  Ban  Francisco,  (1) 
$6200;  (2)  $7940. 

Deemer  ft  Deemer.  Ban  Frandeoo, 
(1)  $5830;   (2)  no  bid. 


44 


6/10/47 

Centraot  Awarded 

Metal  Roof 

SAN  FRANCISCO,  Calif.— GuUfoy 
Cornice  Works,  1284  Howard  St,  San 
Francisco.  Calif.,  at  $2823,  awarded 
contract  by  the  City  and  County  of 
San  Flrancisco,  Department  of  Public 
Wtorks,  Room  282  City  Hall,  Ban 
Francisco,  Oalif.,  for  new  sheet  metal 
roof  at  engine  house  Na  44  (Job 
No.  607). 


44 


6/10/47 

Painting— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  18,  2:80  P.  M.,  bids  will  be  re- 
ceived by  the  Department  of  Public 
Woriu.  Room  282.  City  Hall,  for 
painting  exterior  iron  work  at  the 
City  Hall. 

Bpecifidatlons  obtainable  from  the 
office  of  City  Architect  Dodge  A. 
Rlady,  Room  265,  City  Hall,  upon 
depoait  of  $5.00. 

6/10/47  44 

Painting— Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
June  18,  2:30  P  M..  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Room  282.  City  Hall,  for 
interior  and  exterior  painting  at  En- 
gine House  15. 

Specifications  obtffnable  from  the 
office  of  City  Architect  Dodge  A. 
Riedy,  Room  266,  City  Hall,  upon 
deposit  of  $5.00. 
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6/10/47 

Paint  Structural  Bteel 

Bide  Wanted 

ALAMUDA  NAVAL  AIR  STA- 
TION, Calif..  Alameda  Co.  — UntU 
June  11,  8  P.  M.,  bids  wUl  be  received 
by  tha  Public  Works  Department, 
12th  Naval  District,  Room  A-100. 
Federal  Office  Bldg.,  Civic  Center, 
San  Francisco,  Calif.,  for  painting 
structural  steel  for  14  buildings  at 
the  Naval  Air  station,  Alameda, 
Calif.;  NOy  14844;  Spec.  18406. 

Plans  and  specifications  obtainable 
from  the  Public  Works  Department, 
Design  Division.  Room  A-119.  Federal 
4  Office  Bldg.,  Civic  Center,  San  Fran- 
cisco, Calif.  Deposit  of  check  or  p<ytal 
money  order  for  $10.  payable  to  the 
Chief  of  Bureau  of  Tards  and  Docks, 
is  required  as  security  for  safe  re- 
turn of  each  set  of  bidding  data. 

Following  contractors  have  taken 
out  plans: 

R  W.  Reade  ft  Co.,  8019  Blake  8t, 
Berkeley,  Calif. 

Pacific  Painting  ft  Decorating  Co.. 
6414  Telegraph  Ave.,  Oakland.  Calif. 

M.  Williams  ft  Sons,  1630  Webster 
St.,  Oakland,  Calif. 

D.  E.  Burgess  Co.,  2196  Oakdale 
Ava,  San  Frandsoo,  Calif. 

Allied  Painters  ft  Deoorators.  0744 
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6/10/47 

Ventilation— Bids  Wanted 

SAN  DIEGO,  Calif.,  San  Diego  Co. 
—Until  June  16,  2  P.  M.,  bids  will  bo 
received  by  the  office  of  the  district 
engineer,  Federal  Works  Agency, 
Public  Buildings  Administration.  838 
U.  S.  Appraiser's  Building,  San  SYan- 
clsco,  Calif.,  for  additional  ventila- 
tion, etc.,  at  the  Tioga  Hotel  building 


6/10/47  44 

Roofing— Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif .  — Robert 
F.  Smith  Co.,  61  Clementina  Bt,  Ban 
Francisco,  Calif.,  at  $4134,  submitted 
low  bid  June  4  to  the  City  and  Coimty 
of  San  Francisco,  Department  of 
Public  Works,  Room  282  City  Hall, 
San  Francisco,  Calif.,  for  new  roof  on 
Daniel  Webster  School,  Missouri  and 
19th  Sts.,  San  Francisco,  Calif. 

Complete  bids  submitted  were: 

Robert  F.  Smith  Co.,  San  Francisco, 
$4134. 

Regal  Roofing  Co.,  Ban  Francisco, 
$4138. 

W.  Bender  Roofing  ft  Paving  Co., 
San  Francisco,  $4436. 

Alta  Roofing  Co.,  Ban  Francisco, 
$4537. 

Donnelly  Roofing  Co.,  Ban  Fran- 
cisco, $4827. 

Cooper  Roofing  Co.,  Ban  Francisco, 
$5332. 

Empire  Roofing  Co.,  San  Francisco, 
$5385. 


6/10/47 

Interior  Painting 

Low  and   Only  Bidders 

SAN  FRANCISCO,  Calif.— The  fol- 
lowing bids  were  submitted  June  4 
to  the  City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
282  City  Hall.  San  Francisco.  Calif., 
for  interior  painting  of  Polytechnic 
High   School  and  gymnasiums: 

Martin  Fried,  San  Francisco,  $46,- 
290 ;  deduct  $2865. 

W.    G.    Thompson,    San    Francisco, 


NOW  You  Con  Get 

that  "EXTRA"  building 

You'veJV^^dl 


WWW 


All-steel  "quonsets"  at  low-cost 

VetsafllOf  rugged" , 
Easy  fo  use  and  maintain 

Les,  an  eooDomiad,  durable  "^lonset"  u  che  aoawer  cd 
your  buildup  problem.  In  it$  simplest  form  with  to  op«o 
froot»  it  makes  a  fine  loafing  bara  for  livestock,  or  a  road- 
side stand;  equipped  widi  sliding  doon»  the  fire-tesiataoc;* 
weatherproof  "Quonset"  provides  procecdoo  for  imple>* 
ments  and  vehicles;  fitted  with  a  solid  front  pAoel,  ic 
becomes  a  sturdy  toolroom,  workshop,  or  warehouse.  If 
additional  space  is  needed,  the  buildii^  is  easily  extended 
by  adding  as  many  12-foot  sections  u  you  wish. 


coNTAa  TNI  Nuim  Hk  oma 


SAN  PaAMCISCO 

400  Alobomo  SirMt 

Klondlk*  2-UU 
OAKLAND 

2400  Paralta  Strast 

HI  got*  0770 
aiRKILlY 

SOS  Oilman  SirMt 

LAndtcap*  S-4277 

iMiavvau 

4595  Norton  Str**! 
n«dinool  9334  Z 

2293  Junlp*ro  Ssrro  llvd.^  S   ADDRBSt, 
DC  lowor*  S43t  «  Z 

SAN  JOSI  Z  ,.^^^ 

790  Stockton  Avmim  I   OTV 

BAIIord  $670  l....... 


*  MAIL  COUPON   NOWl 

*  Pacific  CoMt  Assrtsate*.  loc 

I  400  Alabama  Street.  SsaFfmndsco.CsUforals 

!  WiduMit  oblisadoo  plea»e  acnd  m»  cootpktsA  ! 

e  iaforatadoa  abow  "Qsoaisi"  buMiags.  "*- 

■  .       V    « 

i  ^    \ 

!  WAUS  41 


stA-ri. 


Pacific  Coast 

Aggregates,  Inc. 


$60,973;  deduct  $11,087. 

Gus  Meyer,  San  Francisco,  $09,909; 
deduct  $10,180. 

Robert  O.  Meyer,  San  Francisco, 
$73.673 ;  deduct  $10,000. 

R.  P.  Paoli,  San  Francisco.  $07,440  f 
deduct  $9000.     ' 

Deemer  &  Deemer,  San  Francisco, 
$58,351;  deduct  $11,821. 


6/10/47  44 

Instsll  Concrete  Foundation— Low 
and  Only  Bidder — Contraot  Awardsd 
KNIGHTS  FERRY,  Calif.,  Stanis- 
laus Co.— R.  F.  Toccoli,  126  W.  8th 
St.,  Stockton,  Calif.,  at  $4047,  sub- 
mitted low  bid  May  28  and  awarded 
contract  by  the  Knights  Ferry  Union 
School  District  for  installing  a  con- 
crete foundation  under  the  present 
Knights  Ferry  Union  School  District 
schoolhouse  and  lowering  said  school- 
house  approximately  eight  feat  and 
place  upon  said  foundation. 

6/10/47  —    ^  ^ 

Concrete     Floor— Bids     Wanted 

NAVAL  AIR  STATION,  Alameda 
Calif.,  Alameda  County. — Until  June 
18,  2  P.  M.,  bids  will  be  received  by 
the  Public  Works  Dept.,  12th  Naval 
District,  Room  A-109,  Federal  Office 
Bldg.,  Civic  Center,  San  Francisco, 
under  Noy  14341,  Spec.  18402,  for 
reinforced  concrete  floor  for  assem- 
bly and  repair  shop  building  No.  5 
at  the  Naval  Air  Station,  Alameda. 

Tha  work  includes  new  tile  sup- 
ported floor  and  leveling  of  floor  in 


certain  areas  of  existing  bldg.,  the 
removal  and  disposal  of  existing 
ground  floor  slab,  furnishing  and 
driving  of  composite  piles  under  lim- 
ited clearance,  construction  of  re- 
inforced concrete  floor  slab,  plac- 
ing of  concrete  leveling  course  of 
variable  thibkness  on  existing  floor 
slab,  re-setting  of  floor  drains,  dust 
control  during  operations,  asphalt 
tile  and  asphalt  plank  flooring,  com- 
plete and  ready  for  use  at  the  U.  S. 
Naval  Air  Station,  Alameda,  Call-  / 
fornia,  as  indicated  on  drawlngn 
listed  in  section  1-08  of  specification 
No.  18402.  Plans  and  specification 
No.  18402  and  other  bidding  infor- 
mation may  be  obtained  on  applica- 
tion to  Public  Works  Department, 
Design  Division,  Room  A-119,  Fed- 
eral Office  Building,  Civic  Center, 
San  Francisco,  California.  Deposit  of 
check  or  postal  money  order  for  $10. 
payable  to  Chief  of  Bureau  of 
Yards  and  Docks,  is  required  as  se- 
curity for  safe  return,  of  each  set 
of  bidding  data. 

6/10/47  44 

Reflnlth  Floors— Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  11,  1 :45  P.  M.  informal  bids  will 
be  received  by  the  Department  of 
Public  Works,  Room  282,  City  Hall, 
for  reflnlshlng  floors  In  Pacific 
Heights   School. 

Specifications  obtainable  from  the 
office  of  Supt.  of  Bldgs.  R  A.  Chia- 
holm,  400  11th  Street 


GUESS  what  part 
of  your  cost'of' 
living  dollar  goes 
for  GAS  and 
ELECTRICITY 


Relative  Importance  of 
the  Major  Groups  of 
Items  priced/or  the  San 
Francisco  Consumers^ 
Index  as  of  December 
15, 1946, 

All  Items  ...  100  cents 

Food 44.7  cents 

Clothing  .  .  .12.4  cents 
Rent 1 1 .5  cents 

House 

furnishings  .  3.7  cents 

Miscellaneous  25.6  cents 


Fv«l,  il*<trlclty 
and  lc«  •  •  2.1  c«ntf 


^just  ^/lo  of  a 
^just  ^/lo  of  a 


That  is  a  good  question  and 
you  should  know  the  answer. 
It  is  only  a  small  part  of  each 
dollar  you  pay  out  to  Imn 
your  home  and  feed  and 
clothe  your  family. 

And  the  reason  is  that  gas 
and  electricity  are  among  the 
very  few  cost-of-living  items 
you  still  huy  today  at  way- 
below  pre-war  prices.  (Since 
1939  the  cost  of  electricity  has 
gone  dotcn  16%  and  the  cost 
of  gas  has  gone  down  33%). 

The  chart  to  the  left,  which 
is  based  on  an  official  govern- 
ment report  from  the  Bureau 
of  Labor  Statistics,  shows  that 
the  costs  of  gas  and  electrify 
ity  are  mere  fractions  of  each 
dollar  yon  spend  to  maintain 
home  and  family. 

GaB  and  Electrieity  are  the 
outstanding  bargains  in  the 
home  today ! 

cent  goes  for  GAS 
cent  goes  for 
ELECTRICITY 
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ifil  ^aila  pacific  lUuililcr 

LpopatJ  largest  construction  daily  in   the   west 
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Calif  ornias  Douglas 
Attempts  to  Force 
Hearing  of  T-E-W 


SAN  FRANCISCO.  TUESDAY.  JUNE  17.  1947 


Coayritbt  IM7  ky 


WASHINGTON— Representative 
Helen  Gahagan  Douglas  of  Cali- 
fornia, for  one,  is  demanding  con- 
gressional action  on  the  Taft-El- 
lender-Wagner  long-range  housing 
bill. 

Disturbed  oVer  Congressman 
Jesse  P.  Wolcott's  statement  re- 
cently that  the  T-E-W  bill  would 
not  be  acted  on  by  his  banking 
and  currency  committee  this  ses- 
sion, the  Califomian  has  intro- 
duced a  resolution  discharging  the 
house  committee  from  this  legisla- 
tion. By  this  action  she  seeks  to 
by-pass  the  committee  altogethei 
and  get  the  bill  before  the  house 
as  an  immediate  order  of  business. 
Tuesday  Deadline 

If  Mrs.  Douglas'  resolution  is  not 
acted  on  by  the  house  rules  com- 
mittee to  which  it  was  referred  by 
Tuesday,  and  if  Mrs.  Douglas  can 
obtain  818  signatures  of  house 
members (  one  more  than  half)  then 
the  controversial  issues  of  the 
revised  Wagner-Ellender-Taft  bill 
of  1946  will  automatically  come  up 
for  debate  in  the  house. 

The  legislation  in  being  spon- 
sored in  the  house  by  Representa- 
tive Jacob  Javits,  New  York  re- 
publican. 

(According  to  house  rules  if  the 
rules  committee  has  not  acted  on 
Mrs.  Douglas'  petition  by  Tues- 
day, it  will  be  placed  on  the  speak- 
er's desk  to  receive  signatures.) 

The  Taft-Ellender-WaKner  bill, 
1947  version,  is  of  paramount  im- 
portance to  the  construction  indus- 
try. It  provides  for  government 
subsidies  for  building  housing  for 
the  low  income  groups.  It  carries 
in  its  pages  financial  arrangements 
designed  to  induce  money  from  the 
large  investors  into  the  construc- 
tion of  rental  housing.  It  also  pro- 
vides for  private  home  builders  to 
t^ke  advantage  of  certain  broad 
financing  policies  outlined  in  the 
measure. 

Decries  Inactivity 

"This  country  needs  housing," 
Congressman  Douglas  said.  "If  the 
house  committee  will  not  consider 
the  bill,  we  will  try  other  means 
to  get  itAefore  the  house." 

California  opinion  on  the  need 
for  such  a  law  seems  to  be  sharply 
aimed  at  full  endorsement.  Repre- 
sentative Holifield  of  the  west 
coast  branded  it  as  "a  dead  duck'* 
in  this  session.  Although  it  was 
reported  out  favorably  oy  a  slim 
majority  from  the  senate  banking 
group,  he  said,  it  will  be  ignored 
by  the  appropriate  committee  in 
the  house.  He  decried  lack  of  ac- 
tion to  bring  out  the  long-range 
bill  to  provide  housing  "not  only 
for  veterans  but  for  all  the  people 
of  America  who  are  in  the  sub-in- 
come brackets  and  who  need  hous- 
ing. We  see  nothing  done  about 
that" 

Bellflower  Resolution 

The  other  day  Representative 
Bradley  of  California  extended  his 
remarks  to  include  a  resolution  of 
the  Harry  T.  MoLane  Post  1387, 
Veterans  of  Foreign  Wars,  Bell- 
flower,  Calif.,  endorsing  the  meas- 
ure. 

# 

ASK  MAINTENANCE 
OF  TIN  SMELTING 

WASHINGTON.— To  bolster  the 
home  supply  of  finished  tin.  Sen- 
ator Bricker  of  Ohio  has  intro- 
duced a  resolution  which  was  re- 
ferred to  the  committee  on  bank- 
ing and  currency. 

Acting  for  himself  and  Senators 
-  Cain  of  Washington  and  Robert- 
son of  Virginia,  Senator  Bricker 
said  the  legislation  would  strength- 
en the  common  defense  and  meet 
industrial  needs  by  providing  for 
the  maintrnancp  of  a  dome.stic  tin- 
smelting  industry. 


(ir'hoto  by  Bureau  ot  Keclamatlon) 
OPENING  OF  BIG  CVP  BID.— Seen  here  at  the  bureau  of  recla- 
mation's Antioch  office  during  Tuesday's  bid  opening  for  the  Tracy 
Pumping  Plant  at  James  S.  Butler  of  Stolte,  Inc.,  one  of  the  low- 
bidding  firms,  and  Lorraine  Greene,  reporting  for  the  Daily  Pacific 
Builder.  Stolte,  in  a  combined  bid  with  United  Concrete  Pipe,  Ralph 
A.  Bell  and  Duncanson-Harrelson,  was  low  at  a  total  of  $5,888,695 
for  the  two  schedules.  Joe  Odgers,  veteran  on  the  "Builder"  staff, 
(extreme  right)  was  in  charge  of  coverage. _^___ 


Many  States  Spend 
Billions  in  Highway 
Funds  on  Other  Work 

WASHINGTON— Arthur  C.  But- 
ler, director  of  the  National  High- 
way Users  Conference,  charged  to 
day  that  billions  of  dollars  intend- 
ed for  highway  construction  have 
been  diverted  to  other  uses  by 
many  states. 

He  called  for  a  "continging  cam- 
paign" to  win  more  states  away 
from  spending  highway  revenues 
for  non-highway  purposes. 

State  highway  revenues  taken 
away  from  road  budgets  and  as- 
signed to  other  purposes  since 
1925,  now  approximate  two  and 
one-half  billion  dollars,  Butler 
said. 

Much  of  this  money  has  been 
collected  from  gasoline  taxes. 

In  the  last  non-war  year  for 
which  figures  are  available,  1941, 
the  amount  of  funds  thus  diverted 
reached  a  record  peak,  NHUC  said, 
stretching  to   $216,039,000. 

Butler  claims  that  in  many  states 
these  diverted  funds,  if  used  for 
their  originally  intended  purpose, 
road  building,  would  have  meant 
the  difference  between  present  in- 
adequate highway  systems  and  the 
adequate  roadways  they  might  now 
have. 

Nineteen  states,  including  Cali- 
fornia, Oregon  and  Washigton,  he 
pointed  out,  have  constitutional 
amendments  requiring  highway 
revenues  to  be  used  for  highway 
purposes.  This  includes  registra- 
tion and  license  fees.  The  first 
was  voted  by  Minnesota  in  1920. 
No  state  ever  has  repealed  an 
amendment  once  voted. 

# 

BRICK  DESIGNS  FOR 
ECONOMY  HOUSES  TO 
BE  IN  MODULAR  SIZE 

WASHINGTON.— The  industry 
engineered  houses  developed  by 
the  Producers'  Council  and  the  Na- 
tional Retail  Lumber  Deal-?rs  As- 
sociation will  be  designed  in  brick 
and  tile  by  the  Structural  Clay 
Products  Institute  and  the  plans 
will  be  made  available  to  builder.^ 
and  others  through  usual  channels. 

"New  modular  sizes  of  brick  and 
tile  which  are  perfectly  adapted 
to  the  engineered  homes  are  now 
available  in  all  sections  of  the 
country  and  soon  will  be  produced 
by  all  manufacturers,"  Roy  A. 
Shipley,   president,   declared. 

FAVOR  TRUMAN  PLAN 

WASHINGTON.— Following  out 
a  mandate  of  last  year's  47tn  an- 
nual encampment,  lyouis  E.  Starr, 
national  commander-in-chief  of  the 
Veterans  of  Foreign  Wars,  today 
offered  support  of  the  V.F.W.  for 
President  'Truman's  plan  to  con- 
solidate government  housing  agen- 
cies. 


$600,000  Presidio 
Project  Is  Awarded 
By  Army  Engineers 

Col<Jnel  S.  N.  Karrick,  district 
engineer,  San  Francisco  district, 
corps  of  engineers,  today  announce 
ed  the  award  ol  a  government  con- 
tract to  Erbentraut  &  Summers, 
San  Francisco  general  contractors, 
for  the  construction  of  twenty 
frame  and  stucco  buildings  in  the 
Presidio  of  San  Francisco,  at  a 
total  cost  of  approximately  $600,- 
000. 

Each  building  will  contain  four 

apartments  and  each  of  the  eighty 
apartments  has  two  bedrooms,  a 
living  room  with  dining  alcov*, 
and  a  kitchen.  The  contractor  will 
start  construction  in  a  few  days 
and  the  work  should  be  completed 
within  six  months. 

'This  new  construction,  along 
with  the  conversion  of  military 
structures  to  family  housing  now 
in  progrress  and  the  construction 
of  three  more  apartment  buildings 
for  which  bids  will  h^  opened  in 
a  few  days,  is  part  of  a  program 
to  reduce  off-post  housing  demands 
for  army  r.^rsonnel  in  the  Bay 
Area. 


VOTES  $70  MILUON 
IN  DEnCIENCY  FUNDS 
FOR  FLOOD  CONTROL 


The  house,  by  voice  vote,  has 
allotted  an  additional  $12  million 
to  the  War  Department  f«»r  dis- 
criminating use  by  army  engineers 
on  emergency  flood  control  work. 
This  was  put  through  as  part  of 
an  urgent  deficiency  bill  appropri- 
ating $70  million  for  several  gov- 
ernment departments.  The  house 
tacked  the  $12  million  for  emer- 
gency flood  control  onto  the  $58 
million  for  all  deficiency  appro- 
priation passed  by  the  appropria- 
tions committee.  In  a  separate 
bill,  the  house  authorized  $16  mil- 
lion for  repair  of  flood -damaged 
flood  control  facilities. 

* 

BUILDERS  ON  STRIKE 


LAS  VEGAS,  Nev.— Building  al- 
most ceased  hrre  last  weekend  as 
the  Associated  General  Contractors 
and  the  Builders'  Exchange  of  Las 
Vegas  halted  their  operations  in 
protest  against  high  labor  costs 
and  workman  inefficiency. 

# 

NEW  LOCATION 


Scrapping  of  Timber 
Roads  Fund  Harmful 
To  Small  Companies 

WASHINGTON.  —  Senator 
Wayne  Morse  of  Oregon  believes 
that  conference  action  in  knocking 
out  the  construction  and  rent  con- 
trol bill  amendment  providing  $10 
million  for  building  access  roads 
into  remote  timber  stands  will 
have  a  damaging  effect  on  the  lum- 
ber producing  industry. 

To  offset  this  decision  to  deny 
an  appropriation  for  this  impor- 
tant work,  Morse  has  introduced 
a  senate  resolution  to  provide  for 
'*a  suitable  and  adequate  system 
of  timber  access  roads"  to  and  in- 
to the  national  forests  of  the  na- 
tion. This  legislation  calls  for  ap- 
prgpriation  of  $25  million  with 
which  to  build  these  roadways  for 
the  purpose  of  reaching  now  inac- 
cessible raw   lumber  supplies. 

The  deletion  of  his  amendment 
from  the  construction  and  rent 
control  bill  on  which  conferees 
wound  up  their  deliberations  over 
the  week-end,  constituted  an  aid 
to  the  large  lumber  concerns  in 
"squeezing  out"  the  smaller  com- 
panies, Morse  asserted.    He  added: 

"The  representation  that  the  ac- 
cess roads  appropriation  is  noi 
wanted  by  lumber  companies  in 
the  Pacific  northwest  does  not  con- 
form with  enthusiastic  reports 
about  the  amendment  from  many 
lumber  companies  of  that  region 
who  urged  Senator  Condon  and 
myself  to  introduce  the  amend- 
ment." 

ARBA  EXPERTS  URGE 
STATE  AIRPORT  AID 


WASHINGTON.  —  "States  and 
counties  must  help  their  munici- 
palities to  finance  public  airports 
if  the  aviation  industry  is  to  prog- 
ress, and  if  the  country  is  to  be 
assured  a  strong  aircraft  industry 
to  preserve  a  long  peace,"  Walter 
R.  Macatee,  manager.  Airport  Di- 
vision of  the  American  Road  Build- 
ers' Association,  said  in  an  airport 
conference  here  today. 

Mr.  Macatee  suggested- that  the 
federal  government  pay  50  per 
cent,  the  state  26  per  cent,  and 
the  sponsor  25  per  cent  of  the  costs 
of  an  airport  construction  project. 
If  a  municipality  and  a  county  di- 
vide the  sponsor's  share,  each 
should  assume  12  H  per  cent  of 
allowable  costs. 

SACRAMENTO  RENTAL 
PROJECT  ANNOUNCED 


O.  C.  JoiiM  and  Sons  Monday 
commenced  operations  for  their 
new  Berkeley  yard  and  offices  at 
Fourth  and  Cedar  Streets.  The 
telephone  number  is  LAndscape  6- 
S424. 


Approval  of  a  15  -  unit  rental 
housing  project  in  Sacramento  for 
World  War  II  veterans  and  their 
families  was  announced  today  by 
District  Director  D.  C.  McGinness 
at  the  San  Francisco  office  of  the 
Federal    Housing   Administration. 

Willard  A.  and  Burnece  Houprr 
of  Del  Paso  Heights  will  build  the 
project  at  the  northwest  comer  of 
"S"  and  26th  Streets,  Sacramento. 
It  will  be  financed  by  the  Pruden- 
tial Insurance  Company  of  Amer- 
ica with  a  mortgage  of  $76,400  to 
be  insured  by  FHA  under  Title  VI 
of  the  National  Housing  Act.  The 
project  will  be  known  as  Wilbur 
Apartments  and  will  consist  of 
one-  and  two-story  structures  pro- 
viding 13  units  three  rooms  and 
two  unit.«»  of  four  rooms. 

# 


F.  W.  Oiif  C^tMtUm 

Construction-Rent 
BiO's  Final  Vote 
ro  Be  Wednesday 

WASHINGTON.  —  Smtrntm 
and  houM  conferees  pUocd 
their  final  approval  on  tha  con- 
struction and  rent  control  bill 
Friday.  It  came  out  of  confers 
ence  substantially  as  it  went  in, 
stipulating  decontrol  of  non-hous- 
ing construction  except  for  amuse- 
ment and  recreation  structures. 

It  still  carried  the  general  16 
per  cent  "voluntary"  rent  increase 
provision. 

Representative  Jesse  P.  Wolcott 
of  Michigan  predicted  the  bill 
would  reach  the  White  House  next 
Thursday.  He  said  the  house  would 
take  a  final  vote  on  the  bill  Wed- 
nesday and  send  it  over  to  the 
senate  the  same  day. 

Conferees  have  been  reported  to 
have  agreed  tentatively  on  the  re- 
moval of  building  restrictions  on 
all  types  of  construction  except 
amusement  and  recreational. 
Eliminatett  VHP-l 

The  legislators'  interpretation  of 
amusement  types  was  said  to  em- 
brace theatres,  bowling  alleys, 
night  clubs,  billiard  parlors,  skat- 
ing rinks,  and  similar  structures. 
Such  an  intent  would  permit  the 
unrestrained  construction  of  other 
commercial  buildings  including 
stores,  small  shops,  filling  sta- 
tions and  all  manufacturing  types. 
It  now  is  a  safe  conclusion  that 
VHP-l  influence  over  all  indus- 
trial building  will  be  removed 
when  the  bill  goes  through  con- 
gress. 

If  the  office  of  housing  expediter 
is  retained  to  enforce  the  xfvn- 
nants  of  the  construction  control 
order  and  to  carry  on  rent  con- 
trol, more  funds  for  its  operation 
will  have  to  be  provided.  The 
house  earlier  this  week  denied 
OHE  all  monies  except  enough  to 
liquidate  before  June  30,  1948. 
Veto  Likely 

The  weekend  announcement 
brought  encouragement  to  the  con- 
struction industry  which  has  fear- 
ed the  conferees  might  change 
some  of  the  wording  of  the  meas- 
ure with  regard  to  non- residential 
controls.  With  the  provisions  gen- 
erally the  same  as  when  the  bill 
went  to  conference,  its  chances  for 
more  rapid  house  and  senate  ap- 
proval will  stand  up. 

There  was  growing  talk  on  Cap- 
itol Hill,  however,  of  the  possibil- 
ity of  a  veto  by  President  Trufnan. 
He  aws  not  expected  to  look  with 
kindness  either  on  the  16  per  cent 
increase  adjustment  —  which  some 
senators  described  as  the  equiva- 
lent of  an  "across  the  board  boost" 
— or  the  decontrol ing  phases. 
May  Override  Veto 

Others  argued  Mr.  Truman  would 
sign  the  bill  reluctantly  as  the 
lesser  of  two  evils  since  without 
the  legislation  the  country  would 
be  without  rent  control  after  June 
.30.  At  this  moment  enough 
strengih    is    indicated   to   override 

any  veto. 

# 

BUILDING  INSPECTORS 

TO  HOLD  CHICAGO 

MEETING  JUNE  30TH 


URGE  APPRENTICESHIP 


WASHINGTON.  —  Under  Secre- 
tary of  Labor  Keen  Johnson, 
speaking  before  the  Vermont  Ap- 
prenticeship Council  this  weekend, 
urged  skilled  labor  groups  to  see 
to  it  that  there  is  a  sufficient  num- 
ber of  apprentices  in  training  at 
all  times  to  take  care  of  replace- 
ments and  to  provide  needed  in- 
dustrial expansion. 

The  skilled  groups,  he  said,  thru 
the  use  of  apprentice  training  can 
develop  the  future  luoor  leaders  of 
the  country;  leaders  w.io  will  have, 
by  reason  of  training  and  exper- 
ience, the  n^^essary  qualifications 
t^  assume  these  responsibilities. 


CHICAGO.— Several  hundred 
building  inspectors  from  various 
sections  of  the  country  are  ex- 
pected to  attend  a  four-day  school 
sponsored  jointly  by  the  Building 
Officials  Conference  of  America. 
Inc.,  the  Midwest  Conference  of 
Building  Officials  and  Inspectors 
and  the  Illinois  State  Inspectors' 
Association  at  the  Drake  Hotel 
here  from  June  .30  through  July  8. 

The  building  inspectors  will  di- 
rect their  attention  to  four  mail 
classes  of  subjects:  building  de- 
partment organization  and  pro- 
cedure, building  code  improvement, 
advances  in  construction  methods, 
nnd  fpt^rial  problems  relating  to 
fires  and  other  hazards  in  build- 
ings. 
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Owner— William  Remmer,  at  al,  8M7 
E.  14th  St.,  Oakland,  Calif. 

Architect— Walter  T.  Stellberg,  1  Or- 
chard Lane,  Berkeley,  Calif. 

Reinforced  brick  or  concrete. 
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Preliminary   Plans   In   Progress 
Office     BIdg.  Est    Cost    81.500,000 

UOS  ANGE3L.es.  Calif..  Loa  Angeles 
Co.  North  side  of  Wilshlre  Blvd., 
bet.  Citrus  and  Mansfield  Aves. 


SUB  •  BIDS  WANTED 


Oenerei  oontraotora  daalring  sub- bids  on  any  Job  ara  invited  to  mske  known 
tneir  requlramenta   In  thia   oolumn.    Thera  is   no   oharga  for  this   servloe 


OHE  PERMITS  GRANTED 

SAN  FRANCISCO.— The  Office  of 
Housing  Expediter,  division  of  non- 
^'esldential  construction,  1875  Market 
St.,  has  announced  the  following  per- 
mits granted  for  construction  of 
eommerclal  and  Industrial  buildings 
in  the  San  Francisco  area: 


JUNE   12,   1847 

OFFICE  bldg.,  818.300;  Los  Medanos 
Pumping  Station,  near  Pittsburg; 
owner.  Standard  Oil  Co.  of  Calif., 
228  Bush   St.,  San   Francisco. 

STORES,  five  retail,  822,000;  FViclfic 
Manor  Sub.  Sharp  Park ;  owner, 
Pacific  Development  Co.,  2500  EI 
Camlno  Real,  San  Mateo. 

TWO  Additional  stories  to  ware- 
house. 167.000:  J'essle  St.  bet.  6th 
and  7th  SU.,  San  Francisco;  own- 
er, Isidor  Welnatein  Inveet.  Co., 
1041   Market  St.,   San  Francisco. 

SWIMMING  Pool,  125,000;  City  Park 
Block  142,  Martinez;  owner,  Mar- 
tines  Chamber  of  Commerce. 

AGRICULTURAL  equipment  servi- 
cing plant.  $300,000;  W  132nd  and 
Alvarado,  San  Leandro;  owner, 
Peterson  Tractor  Jb  Equipment,  685 
A  Street,  Hayward. 

OFFICE  bldg.  stairway  813,139;  Mar- 
ket bt  and  Grant  Ave.,  San  Fran- 
cisco; owner.  Wells  Fargo  Bank  & 
Union  Trust  Co.,  14  Montgomery 
0t,  San  Francisco. 

SWIMMING  pool  for  sanitarium.  |9.- 
600;  Ralston  Ave.,  Belmont;  owner. 
Alexander  Sanitarium,  Inc..  Ral- 
ston Ave.,  Belmont. 

FIRE  ESCAPES  in  hotel.  $4000;  415 
l«th  St.,  Oakland ;  owner,  Mr».  b. 
B   Nevlous,  184  13th  St.,  Oakland. 

ALTER  branch  bank,  $6750;  Hen- 
daraon  and  F  Sts..  Eureka;  own- 
er. Capital  Co.,  1  Powell  St..  San 
Francisco. 

ALTER  telephone  Bldg..  $42,000;  I.M9 
Franklin  3t.,  Oakland;  owner,  Ta.- 
ciflc  Tel.  St  Tel.  Co..  140  New 
Montgomery    St.,    San    Francisco. 

FIRE  and  Police  Stations.  $35,000; 
East  Bassettlaw  Ave.,  North  Sac- 
ramento; owner.  City  of  North 
Sacramento,  1501  Del  Falso  Blvd. 

t/17/47  8 

OEH    Approval   Qranted— Work   Will 

Start  Soon 
Auto  Saioo  Building  Cost  $27,200 

OAKLAND,  Calif.,   Alameda  County. 

Adjacent  to  8»47  E.  14th  St 


ASSESSMENT  DISTRICTS 
iONDS     •     WARRANTS 

Saa  us  on  all  District  jobs.  Wo 
buy  Warrsnts  or  Bonds  on  1911 
or  1913  Act  Districts. 

Tdcphona  GAr6eld  8000 

HANNAFORD  &  TALBOT 

119  Collferala  St. 
SAN  PRANCISCq<-CALIP. 


WALL-BED-SERYICE 

NEW 

Rol/«r-R«etts 

Olid 

Jam    0«dt 

ALL  MARIS  REPAIRID 

742  Market  Street 

Sd««  »0-232 

■Xbreek  0S40 

Saa  Proaclteo.  Calif. 


Veterans    Hospital,   Frssno;    Spec.   1821;    Bids  due  June   26,  2  P.   M. 
MaciJonald,  Toung  ft  Nelaon,  127  Montgomery  St,  8.   F.    (SUtter  821W) 
Jas.   I.  Barnes  Constr.  Co.,  Russ  Bldg.,  San  Francisco   (EXbrook   0332 » 
liobert  McCarthy  Co.,   10150  Klrkham  St,   San '4'ran Cisco    (OVerland   4050 
h'eter  Klewlt  Sons  Co.,  442  Post   St,   San  Kranclsco    (iSXbrook   5736) 
stoite,  Inc.,  8451  San  Leandro  Street,  Oakland   (TRinidad  1064) 
M.  A  iC  Corp.,  200  Financial  Center  Bldg.,  S.  F.   (EXbrook   1206) 
i''ranceschl  Constr.  Co.,  P.  O.  Box  828,  Fresno   (Fresno  4-6751) 


Restoration  of  Premises,   Lands  End,  S.  F.;    Bids  due  June  19,  2   P.   M. 
Kenry   Arlan   Construction,  4142   Geary   Blvd.,   8.    F.    (BAyvlew   3170) 


John  Morrell  4  Co.,  Moat  Packing   Plant,  Oakland;    Bids  due  June  24 

ii:rbentraut  A  Summers,  606  Pennsylvania  St.,  S.  F.    (ATwater  2420) 
Willie    F.    Lynn,    1040    Folger   Ave.,   Berkeley    (BErkeley    6044) 
Kmplre  Constr.  Co.,  844  Harriet  St.,  San  Francisco   (HEmlock  3400) 
Haas  &  Rothchild,  826  Merchants  Exchange  Bldg.,  a  F.   (EXbrook  1205) 
L.ouis  C.  Dunn,  799  Monadnock  Bldg.,  ban   Francisco    (YUkon   6-1471) 
Utah  Constr.  Co.,  Ill  New  Montgomery  St,  8.  F.  (OArfleld  6743) 
cnnstenson  ft  Lyon,  8454  Harlan  St.,  Oakland   (OLymplc  6426) 
Barrett  ft  Hllp,  918  Harrison  St,   San  Francisco   (DOuglas  0700) 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St.,  S.  F.   (SUtter  8296) 
R  E.  Kahlmann  Co.,  251  Kearny  St.,  San  fYancisco   (DOuglas  8447) 

UeBoom    Paint    Factory,   22nd~  and    Mississippi    Sts.,   San    Francisco;    Bids 
duo  Juna  18  * 

iurbentraut  ft  Summers,  696  Pennsylvania  St,  S.  F.   (ATwater  2420) 
Haas  ft  Rothchild,  326  MerchanU  Exchange  Bldg.,  9.  F.   (EXbrook  1205) 
Larsen    ft    Larsen,    629    Bryant    bt,    t:>an    Francisco    (DOuglas    1120) 
Jades   ft  Irvine,   620   Market   St.   San   i<rancisco    (OArfleld   2106) 
Kademann  ft  Guisto,   40  Rlngold   St,   San   Francisco    (MArket  8151) 
Barrett  ft  Hllp,  918  Harrison   St,   Stan   i^'ranclsco    (DOuglas  0700) 


Laurel  croak  Elementary  School,  San  Mateo;  titan  due  June  26,  8  P.  M. 
Huber  Conatr.   Co.,  6998  Mission  St,  Daly  City    (JUnlper  7-0417) 
Peter   Sartorio,   262   Clementina   St,    San    iYanclsco    (OArfleld    8317 1 
WUfred  H.   May,  Route  1,   Box   140-B,    San   Mateo    (Belmont   1988-J) 
Wm.  Horstmeyer  Co.,  23  Mars   St,  San  J'Yanclsco    (MArket  7239) 
1-^clfic  Coast  Builders,  2530  18th  Street  San  Ii'rancisco  (HEmlock  5388) 
(Jarrlco  ft  Gautier,  365  Ocean  Ave.,  San  UTanclsco    (JUniper  4-8081) 
C.  F.  Parker,  1644  Monterey  Blvd.,  San  Francisco   (Overland  3728) 

Convenlenoo  Sta.  Addn.,  Huntington  Park,  8.  F.;   Bl#e  due  June  24,  3  P.  M. 
Henry  Arlan   Construction,  4142   Geary   Blvd.,   S.   F.    (BAyvlew   3170) 
Far  Weat  Constr.  2388  Judah  St.,  San  i<Yanclsco   (SKabrlght  3304) 

PoweT  Plant,  Laundry  and  Kitchen,  OrOyllle  Hospital,  Oroville;    Due  June 
27,  2:00  P.   M. 
iurbentraut  ft  Summers,  696  Pennsylvania  St,  S.  F.   (ATwater  2420) 
L.  G.  Shall,  853  Arbutus,  Kte.  1,  Box  142,  Chlco  (Chlco  1088  or  1210) 

»hop~ Bldg.  and  Piling   (Corp.  Yard  No.  1)  Oakland;   Due  June  17,  1   P.  M. 
Harry  K.  Jensen,   4024   MacArthur   Blvd.,   Oakland    (Kellogg   2-4U21) 
Ar.derson-Uaglund,    Inc.,   219    4l8t    St,   Oakland    (OLymplc    9103) 
Far  West  Constr.  2839  Judah   St.,  San  i'Tanclsco   (SBabright  3304) 
Lewie  Constr.  Co.,  1816  Telegraph  Ave.,  Oakland   (TWin  Oaks  1081) 
C.  Nornum  Peterson,  2832  9th  St,  Berkeley  (A»ibury  7920) 
California  Builders  Co.,  Inc.,  5625  Marshall  St,  Oakland  (HUmboldt  4025) 
Parker,  Sleffens  ft  Pearce,  135  South  Park,  San  If^rancisco  (ElXbrook  6639) 


Apartment  House  (Jane  and  Perkins  Sts.)  Oakland;   Due  June  17,  5  P.  M. 
Harry  K.  Jensen,  4024  MacArthur  Blvd.,   Oakland    (KEUogg  2-4U21) 

fPortabFe    Units,  MoFeely   School,   5th   and    Peralta   Sts.,    Oakland;    Bids 
uus  Juna  17,  4:00  P.  M. 
Mark  Bristol,  1873  Oak  Crest  Drive,  Oakland   (KEllogg  2-U093) 
Lewis  Constr.  Co.,  181S  Telegraph  Ave.,  Oakland   (TWln  Oaks  1081) 
Robert   L.    Wilson,    427   Bryant    St,    San    Francisco    (YUkon    6-2710) 

Al kyd •  Hasin  Plant,  7th  and  Oaggett  Sts.,  S.  F.;   Dua  June  25,  4  P.  M. 
Krbentraut  ft  Sununers,  696  Pennsylvania  St,   S.  F.    (ATwater  2420) 
Hi.  S.  McKittrick,  610  16th  Street  Oakland    (TWin   Oaks   6070) 
Swinerton  ft  Walbarg,  226  Bush   St,   t?an   Francisco   (OArfleld   2980) 
Muore  ft  Roberts,  693   Mission   St.   San   Francisco   (GArfleld  8579) 


Nine  Apts.  and  Bldg.,  Camp  Stoneman,  Pittsburg;   Duo  June  19,  2  P.  M. 
ii;rbentraut  ft  Summers,  696  Pennsylvania  St,  S.  F.   (ATwater  2420) 
Wallace  D.  Harklns,  406  butter  St,  San  Jt>Yancisco  (GKaystone  3022) 
Leo  Epp,  817  Broderick  St,   San   Francisco   (UNderhlU   4984) 
Williams  ft  Burrows,   10  California   Dr*   Burlingame    (Burl.    4-1796) 
M.  ft  K.  Corp.,  200  Financial    Center  «idg.,  s.   F.    (EXbrook   1205) 

sTApt   Bld((s.  and   Utilities,   Fort  Mason;    Sids   Ouo  Juna  ii,  i  P.   M. 

Hubert  McCarthy  Co.,  1060  Klrkham  St,  San  Francisco  (EXbrook  5532) 
kirftentraut  ft  Summers.  686  Pennsylvania  St.,  S.  F.   (ATwater  2420) 
Leo  Epp,  817  Broderick  Bt,   San  Francisco   (UNderhlll  4984) 
Williams   ft   Burrows,   10  California  Dr.,   Burlingame    (Burl.    4-1796) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg,  S.   F.    (BlXbrook   1205) 

converslorTof  Barracks,  U.  8.  Coast  Guard,  San  Bruno;  Due  June  25,  2  km. 
iiirbentraut  ft   Summers,  696  Pennsylvania  St.,  S.  F.    (ATwater  2420) 
Elvin  C.  Stendell,  227  Market  St,  San  Francisco   (HEmlock  5352) 


•  hrea  ♦-unit  Apt  BIdgs.,  Hrosldio  of  S.   h.;    Due  Juno  19,  2  P.  M. 
Ert>ontraut  ft  Summers,  696  Pei\nsylvanla  St.,  S.   F.    (ATwater  2420) 
Williams   ft  Burrows,   10   California   Dr,   Burlingame    (BurL   4-1796) 
Robert  McCarthy  Co..   1050  Klrkham   St.   t?an  I'Tanclsco   (EXbrook  6532) 
Lao  Epp.  Inc.,  817  Broderick  St,  San  I'Tanclsco   (UNderhlU  4984) 

convenience  Sta.  (Rehsbliltation)  Alamo  Square,  6.  P.;  Due  June  24,  2  KM. 
Hanry  Arlan  ConstrucUon,  4142  Geary  Blvd.,  S.   F.    (BAyvlew  3170) 

HomovTng  uuonset   Bidgs..  Hayward;    Due  June  lU,  l:Ud  »*.   **: 

Far  West  Constr.  Co.,  2889  Judah  St,  S.  F.  (SEabrlght  83()4  or  JU  4-8060) 

Office   and    Sales    Bldg.,    Peterson    Tractor   Co.,    San    Francisco;    Due   June 
2a,  z:00  H.   M. 
WellniU  ft  DeNarde,   314  Sixth   St.,   San   Francisco    (MArket   4493) 
iiirbentraut  ft  Summers,  696  Pennsylvania  St,  San  Francisco  (AT  2420) 
Robert  McCarthy  Co.,   1060  Klrkham   St,   i?an   I'Tanclsco    (EXbrook   5532) 
J.  D.  O'Connor  Constr  Co.,  Inc..  391  Sutter  St..  S.  F.   (DOuglass  3986) 

Woman's  Dormitory,  Unlvsrslty  of  Oregon,  Eugene;   Duo  June  22,  9  A.  M^ 
W.  C.  Smith,  Inc.,  Board  of  Trade  BfOg.,  Portland,  Ore.    (Beacon   7232) 


Overcrosslng.   Frooway  and  2Mh   Ave.,  Oakland;    Due  June  IB,  2:00  P.   M. 
Leo  Epp,  817  Broderick  St,  San  Francisco   (UNderhlU  4984) 


Overhead    Crossings    (Superstructures),    South    San    ^ranclsoo;    Dua    June 

18.  2:00  P.   M. 

Leo  Epp,  317  Broderick  St,  San  Francisco   (UNderhlU  4984) 
School  Additions,  Cypraaa  School,   Redding;    Oua  June  iii^  8:00  ^.   M. 

L  O.  Shals,  863  Arbutua,  Kte.  1,  Box  142,  Chlco  (Chlco  1088  or  1210) 
County   Jail   Addn.,  Orovllle/'Callf.;    Due  July   23  """" 

L  G.  Shals.  863  Arbutus.  Kte.  1,  Box  142,  Chico   (Chlco  1088  or  1210 > 

ttewer  Systex  Extan.  and  Revision,  Fort  Mason,  San   Francisco;   Duo  June 

19,  2:00  P.   M. 

Robert  McCarthy  Co.,  1060  Klrkham  St.,  Sbn  Francis<JO   (BOCbrook  6632) 

Leo  Epp,  Inc.,  817  Broderick  St,  San  Francisco   (UNderhlU  4984) 
Bayatiera  firaDousa  No.  1,  Bayshore;   Due  Juna  ^,  I^:d6  P.  M. 

Adam  Arraa  ft  Son,  180  New  Montgomery  St,  S.   F,    (GArfleld  8881) 
AIMr  Army  MedFoarXab.,   Fort   Baker~SBusaTlto;   Due  June  84 

Elvln  C.  Stendell,  227  Market  St,  San  Francisco    (HEmlock  5362) 


Ward  Bldg.,  Nevada  State  Hoap^  near  Reno;    Due  July  8,  2:00  P.m. 

Moore  ft  Robarls,  688  Mission  St..  San  Francisco  (GArfleld  8679) 
Boiler  Heuse,~Heatlng  Plant  and^  UistrlbutiOfT  System,  Nevada  State  Hasp.; 
near  Reno;    Duo  July  8.  11    A.   M. 

Moore  ft   Roberta,   698   Mi«»ion    St..   San   Francisco    ((tArfipid   8579) 
Alterations  to  School  Admin.  Btdgs.,  Vallejo;   Due  June  19,  /:80  P.  M. 

Harry   J.    Rillnger,   242   Nebraaka    St.,   Vallejo    (Vallejo    8-8688) 


Owner— Carnation  Co..  5226  Wilshlre 
Blvd.,    Los    Angeles,    Calif. 

Architects  ft  Engineers — Stllea  Cle- 
ments, 1186  Van  Nuys  Bldg.,  210 
W.  7th  St.  Los  Angeles,  Calif. 

Class  A,  7-stories,  76,000  sq.  ft.  floor 
space. 


Building  Section 


1.8--COMMERCIALBUX;S. 


8/17/47  •    8 

Owner  Taking  Bids — Duo  June  23, 

2  P.  M. 
Warahouaa,  Office  and  Display  Room 

Coat  838,000 
SACRAMENTO,    Calif.,    Sacramento 

County.  23rd  and  S  Sts. 
Owner — H.  O.  Adams   (H.  O.  Adams 

Tile  Co.),  911  26th  St,  Sacramento, 

Calif. 
Architect  —  Herbert    E.     GoodpcMtor, 

Mltau  Bldg.,  Sacramento,  Cailf. 
Brick  walls,  concrete  floor,  compoal- 

tion  roof. 

Plans  and  spetclflcations  may  be 
obtained  from  the  office  of  the  archi- 
tect upon  deposit  of  810. 


9.10— EDUCATIONAL 
BUILDINGS 

8/17/47  9 

Contract  Awarded 

Music  ft   Speeh   Arts    Bldg.       8624,658 

GLENDALE,  Calif.,  Los  Angeles  Co. 
Glendale  Jr.  College,  1500  N.  Ver- 
dugo  Rd. 

Owner — Glendale  Unified  School  Dis- 
trict 

Architect — George  M.  Lindsey.  106  V4 
6.   Glendale   Ave.,   Glendale,   Calif. 

Structural  Engineer — J.  G.  Middle- 
ton,  684  N.  Central  Ave.,  Glen- 
dale,   Calif. 

Reinforced  concrete,  two-story,  180x 
143;  includes  auditorium  to  seat 
1200,  10  classrooms,  dressing  rooms 
and  stage. 

General  Contract 
EobertE.    McKee,    4700    San    Fern- 


ando Rd.,  West.  Los  Angeles.  88477,- 

800 

Electric  Wiring 
Victory     Engineering     ft     Electric 
Co..    206    S.    Brand    Blvd..    Glendale, 

858.'489 

Plumbing  Work 
Winterbottom      Bros.,      Inc.,      1112 
Westminister  Ave.,  Alhambra.  Calif., 

827,445. 

Heating    ft    Ventilating 
American     Engineers     ft     Contrac- 
tors,   3063    Oregon    St,    Lk»s   Angeles, 
848.527 

Painting 
Harry    Wasserman    Corp.,    424    N. 
Crescent  Heights  Blvd.,  Los  Angeles, 
Calif.,    112.888. 


6/17/47  » 

All    Bids    Rejected 

School 

INVERNESS,    Calif.,    Marin   County. 

Owner  —  Inverness  School  District. 
George  H.  Moorhead,  clerk,  Inver- 
ness Schoolhouse,  Inverness,  Calif. 

Architect  —  William  Clement,  Am- 
brose, Room  801,  251  Kearny  St.. 
Sin   Francisco,   Calif. 

Wood  frame,  two  classrooms.  1- 
story. 

6/17/47  8 

Owner    Taking     Bids — Due     July     8, 

8    P     M. 
School   Bldg.  ft  Cottage  Cost  8225,000 
CHIMACUM,    Wash.,    Jefferson    Co. 


SHOP  FABRICATION 

FIELD  ERECTION 

for 
Refinery,    Refrigeration   and   all 
types  of  Industrial  Piping,  Elec- 
trical Pipe  Poles,  Portable  Equip- 
ment, CcUified  Welders. 

U.  A.  FABRICATORS 

10154  Edes  Ave.  Oakland  3 
Phone  TRinidad  1177 


Tour  New  ELECTRIC 

REFRIGERATOR 

. . .  how  to  select  it! 

Soon  you  will  be  able  to  get  delivery  on  the  particular  t««lr« 
and  Style  of  electric  refrigerator  you  have  been  waiting  for.  But 
regardless  of  what  refrigerator  you  buy  there  is  One  MOST 

Important  question  you  should 
ask.  That  question  is — '"Wiiat  size 
should  I  buy?"  •  To  fit  the  size  of 
electric  refrigerator  to  your  family's 
needs  follow  these  simple  rulea. 
First  of  all,  allow  2  cubic  feet  for 
each  member  of  the  family — aa 
8-cubic-foot  refrigerator  for  fonc 
Allow  mora  room,  too,  if  you  hav* 
several  children  who  need  lots  o£ 
milk.  If  you  eat  three  meals  a  day 
at  home  or  enteruin  quite  a  fall; 
that  also  calls  for  plenty  of  spaca 
Finally,  remember  your  old  refri(> 
erator  which  did  not  have  that  ea^ 
tra  space  for  a  watermelon  or  tfaa 
turkey  carcass,  a  You  wUl  find  that 
the  new  refrigerators  in  larger  tiaes 
give  you  greater  value,  greatar 
usability  and  lower  operating  coat. 


Remember  th*  fim  (roien  food  yoo  triad? 
It  wa*  probably  ■  parka«e  of  pcM  ead 
you  exclaimed  wich  dalinht  whea  roa  «w 
their  Earden-nrera  color  and  Utcr  eaioMd 
die  sardenfreah  flaTOC.  Today  dMn  Sf« 
dotens  of  fine  f rosea  foodi  and  mmm 
n»o«  delight*  are  r«  to  cotne.  YoawiB 
be  biirinit  ihem.  You  will  be  frecstes  V*^ 
own  fruits  and  regetablct.  Right  sow  y«a 
CM  ^  oaaay  8m  bocne  (rcexen  oa  ikh 
PisT  in  stotM.  Plan  to  buy  sad  oae  ew  te 
rowr  hosM  tfab  year. 


SEI  YOUl  DfAin  Ol 
PAOnC  OAS  AND  SiSCnUC  COMTANT 


TUESDAY.  JUNE  17.  1947 


DAILY    PACIFIC    BUILDER 


Owner— Boacd    of    School    Directors 

Schol  District  No.  48.  Jefferson  Co. 

Architect  --   Fred    B.    Stephen.   2118 

Smith    Tower.    SeatUe,    Wash. 
Frame  and  brick  veneer,  1-story,  180 
X  180,   U-shaped,   wood  or  asphalt 
tile    flooring;     Includes    1»    class- 
rooms, library,  office  suite  A  stor- 
age  room;    janitor's    cottage. 
Plans  and  specifications  obtainable 
from   the  architects   office  upon  de- 
posit of  115.00. 
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Contract  Awartlad 
High  Sohooi  Buildings 

^r,-™,,    ,  Coat  8121,484 

NBWHALL,  Calif.,  Los  Angeles  Co. 
William  S.  Hart  Union  High  School. 

Owner— William  S.  Hart  High  School 
District 

Architects- Jerome  C.  DeHetre,  414  N. 
Burrls  Ava,  Compton,  Calif. 

Three  prefabricated  classroom  build- 
ings, 8000  sq.  ft  of  floor  space,  wood 
frame  and  cement  asbestos  board 
construction,  composition  roofing, 
cement  and  asphalt  tile  floors, 
awning  type  wood  sash,  fiberboard 
interior,  gas  space  heaters,  toilet 
rooms.  Plans  include  boys'  and 
girls'  shower  and  locker  buildings. 
42x8S  and  49x90  ft  in  area,  frame 
and  stucco  construction,  composi- 
tion roofing,  steel  sash,  cement 
floors,  ceramic  tile  work.  Ten  tem- 
porary barracks  buildings  will  be 
moved  in  from  the  Santa  Ana  Air 
Base  and  three  shop  buildings  will 
be  moved  in  from  Newhall  grade 
school  site.  The  work  involves 
grading  athletic  field.  Installation 
of  utilities,  etc. 

Contractor — Valley  Construction   Co 
tM  W.  Cerea,  FonUna,  Calif. 


Items  of  work  Involved   published 
June  13. 

Following   contractors   have   taken 
out  plans: 

Fred   J.   Early,  Jr..   Inc.,  880   Pine 
Strept,  Stan  Francisco,  Calif. 

Stolte,  Inc.,  84S1   San   Leandro  St., 
Oakland,  Calif. 

M.  A  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San   Francisco,   Calif. 

Williams  A  Burrows.  Inc.,  10  Cali- 
fornia Drive.   Burlingame,   Calif. 

H.   H.   Larsen   Co..   64   South   Park, 
San   Francisco,  Calif. 

Parker,  Steffens  A  Pearce,  135  So. 
Park,  San  Francisca 

Oliver    M.    Rousseau.    725    Tehama 
Street,   San   Francisco.  Calif. 

Lewis  Constr.  Co.,  516  18th  Street, 
Oakland,  Calif. 

Peter    Sorensen,    827   Arguello    St., 
Redwood  City.  Calif. 

Robert    McCarthy    Co.,    1080    Klrk- 
ham St,  San  Francisco,  Calif. 

J.    A.    Bryant.    1815  Capitol    Street, 
Vallejo,  Calif. 

J.    D.    O'Connor    Constr     Co.,    391 
Sutter  St,  San  Francisco,  CaUf. 

Erbentraut  &  Summers,  686  Penn- 
sylvania  St.,   San   Francisco,  Calif. 

Chas.    C.    MacClosky,    112    Market 
Street,  San  Francisco,  Calif. 


Clem    Anderson,     2048  -  A     Lincoln 
Ave.,  Alameda.  Calif. 

De   Luca   &    Son.    1745    Filberi    St., 
San  Francisco.  Calif. 

uames    I.    Barnes    Constr.    Ca.   841 
Russ  Bldg..  San  Francisco,  Calif. 

Mldstate    Constr.    Co.,    427    Bryant 
St,  San  Francisco,  Calif. 

Wallace  D.  Harklns.  451  Arlington 
Ave.,  Berkeley,  Calif. 

D.    S.   Clinton.   3   Coronet   Avenue, 
Mill  Valley,  Calif. 

Grant   L.    Miner,   S3   Bncinal   Ave., 
PUo  Alto,  Calif. 

Leo  Epp,  317  Broderick  Street,  San 
Francisco,  Calif. 

Rademann-Gulsto,   40  Rlngold   St, 
San  Francisco,  Calif. 

Chas.  L.  Harney,  575  Berry  St.,  San 
Francisco,   Calif. 

Marin  Corp.,  P.  O.  Box  417.  Sausa- 
llto>  Calif. 
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Ownor  Taking    Bids—Due  June  18,  2 
P.    M. — Bidders    Figuring — Apart- 
ment  Buildings   (9)  and   Utilities; 
Job   2815-9,   Serial    04-203-47-97 

CAMP    STONEMAN,    Calif..    Contra 
Costa  County.    Near  Pittsburg. 

Owner— War    Department    Corps    of 
Engineers,   San   Francisco   District, 


PLANS  ON  FILE 


The  following  Mat  af  plana  and  apaolfleatlona  for  oonatnlction 
projaota  ara  now  available  for  Inapaotlcn  at  tha  effloa  of  DAILY 

PACIFIC  BUILOEH,  488  Tantli   treat,  ■an    Franolsoo 

Bid  Opening  Data 


4.eeation 


Work 

Conn  Creek  Pipe  Une  Napa 

Married  Officers'  Quartan,  Bto.  Inyokem 


8-1S 
6-25-47 


6/17/47  •     8 

Owner  Taking  Bida— Oua  Juna  801 

8  P.  M. 
Classroom   Building  (Two  Rooms) 
ROCKPORT,  Calif.,  Mendocino  Co. 
Owner— Fort   Bragg  School    District, 
school  superintendent's  office.  Fort 
Bragg    High    School,    Fort    Bragg, 
Calif. 
Architect — C.  A.  Caulkins  Jr.,  Rosen- 
berg Bldg.,  Santa  Rosa,  Calif. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tect  upon  deposit  of  |16,  refundable. 
Each  bid  shall  be  accompanied  by 
a  certified  or  cashier's  check  or  bid 
bond  payable  in  amount  of  5  per  cent 
of  the  bid. 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Data  Project 

6-17—     ^  —Distribution  Warehouse.  Seattle,  Wash 

6-17—  4:00  P.M.— PorUble  Units         Oakland 

6-17—  1 :00  P.M.— Shop    Bldg.    &    Piling 

6-17—  1 :00  P.M.— Service  Station         Oakland 

6-17—  2:00  P.M.— Paint   and    Repair  P.  O. 

6-17—  2:00  P.M.— Paint    and    Repair  P.   O. 

6-17—  1 :00  P.M.— Alter  Firehouse       Oakland 


Oakland 

Berkeley 
Santa  Monica 


6/17/47  •  9 

Low  and  Only  Bidders — Owner  Will 
Probably  Award  Contract  to  Low 
Bidder  on   Base   Bid   Minus   Alt.  3 

Elementary    School    Addition 

Cost.  8114,100.00 

MT.  SHASTA.  Calif.,  Siskiyou  Co. 
Mount  Shasta  Elementary  School. 

Owner  —  Mount  Shasta  Elementary 
School  Dlst,  M.  A.  Brush,  super- 
intendent. Mount  Shasta  Elemen- 
tary   School,    Mount    Shasta,    Calif. 

Architect  —  Howard  R.  Perrln,  1121 
Main   Street.   Klamath    Falls,   Ore. 

Includes  kindergarten,  four  class- 
rooms, cafeteria  and  kitchen  and 
connecting  corridors. 

Low  Bidder— B.  &  R  Constr   Co.,  268 
Market  St.  San  FYanclsco,  Calif. 
Complete    bids    submitted    June    12 

were: 

B.  8c  R.  Constr  Co..  268  Market  St, 

San  Francisco.  Calif.,  base  bid,  8131.- 

800;   (Alt  1  ded.)  $1759;   (Alt    2  ded.) 

8504;    (Alt   3)    817.700. 

H.  E  Rahlmann  Co,  San  Francisco, 

Calif,  base  bid.  8135.757;    (Alt  1)   82,- 

250;    (Alt  2)  8425;   (Alt  3)   816.500. 
E<arl  W.  Bamum.  Dunsmuir,  Calif., 

base    bid,    8151,471.37;    (Alt.    1)    81800; 

(Alt  2)  no  bid;  (Alt.  3)  829,084. 


6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 


ENGINEERING  PROJECT" 


Noted  In  Issue 

6-13 
«-  « 

6-  5 
6-  5 
5-22 
5-22 

e-10 


-11 :00  A.M.— Fire  Protection  System,  San  Dfego' 

-  2:00  P.M.— Aitomatlc    Sprinkler  System,  Fort  Mason 

-  2 :00  P.M.— Automatic  Sprinkler  System,  Oakland  Army  Base 

-  2 :00  P.M.— Paving  and  Floodlighting  System,  San  Francisco 
-10 :00  AM.— Mission    Valley    Sower  No.  3.  San  Diego 

-  2 :00  P.M.— Dredging  Bodega  Harbor 

-  8:00  P.M.— Pavement    Repair       Alameda 

-  8K)0P.M— r-niverts  Alameda 

-  9 :00  A.M.— Highway  and  Bridge  Improvements,  Oregon 
-10:00  A.M.— Grading,  Etc.  Washington 
-10:00A.M.— Resurfacing  Ogden,  Utah 


6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 
6-17- 


-  2:00  P. 

-  2:00  P. 

-  3 :00  P 
-10:00  A 
-10:00  A 

-  2:00  P. 

-  8:00P 

-  3  :00  P, 

-  2:00P 

-  2  :00  P. 

-  2 :00  P. 

-  2:00P 

-  2  :00  P 
■  2:00  P. 


SUPPLIES  AND  EQUn>MENT" 


"6-11 
6-11 
6-  0 
6-20 
5-20 
6-  8 
6-  5 
6-  .-5 
6-10 
«-10 
6-18 


M— Washing  Machines,  Sells,  Aria. 
M.— Floor  Sander  Eureka 

M.— Truck  Rental  San  Mateo  County 

M.— School  Furniture,   Alameda 
M— Paint  and  Paint  Brushes,  Alameda 
M. — Reinforcement  Bars,  Central  Valley 
M. — Concrete  Mix  Alameda 

.M.— Truck  Bodies  and  Crossarms,  Sacramento 
M. — Transmission  Test  Set,  (juincy 
M.— Heating  System  Supplies,  Felton  Housa 
M.— Rerooflng  Supplies,  Felton  House 
M.— Douglas  Fir  Lumber,  Central  Valley  Project 
M.— Substation,  Etc,  Columbia  Basin  Project..  Wash. 
M-— Gate  and  Hoist,  Etc.,  Colorado-Big  Thompaon 

Project,  Colorado 


6/17/47  •     9 

OEH    Approval     Qranted— Bids     Will 

Be  Asked  About  July  25 
Gymnasium  and   Mus4c   Room 

Cost  846,000 
WILLITS,  Calir.  Mendocino  County. 

Main  Street 
Ownei^-Willits    Union    High    School 

District  Main  St.,  Wllllts,  Calif. 
Architect — Norman    R.     Coulter,     146 

21st  Ave.,  San  Francisco,  Calif. 
One-story  frame. 

12.13— INDUSTRIAL 
BUILDINGS 

6/17/47  •  13 

Owner  Taking    Bids — Due  June   18,  2 

P.   M. — Bidders    Figuring — Three  4- 

Unlt    Apartment    BIdgs.;    Job    2818, 

Serial  04  203  47-99 
PRBSIDTO    OF    SAN^  FRANCISCO. 
Owner — War    Department    Corps    of 

Engineers.   San  Francisco  District, 

Cisco,  Calif. 
Plans  by  Engrg.   Dept.   of  Owner. 


LUMBER 
DISTRIBUTORS 


6-17- 
6-17- 


SUB-CONTRACT  INFORMATION~ 


6-18 
6-13 
6-13 
6-18 
6-18 
6-11 
«-ll 
8-11 
6-10 
6-10 
6-10 
6-  6 
5-20 

6-8T 


-10:00  A.M.— Repair  Heating  System,  Alameda 
-10K)0A.M. — Paint  Schools  Alameda 


iRUJin  pninrs 

oi  V    L  a  b  o  r  o  » o  r  y    C  o  n  t  r  o '  I  •  •  -J 
to     Profrssionul    Puin»<'fs 
High    S  f  a  n  d  u  f  cj  s 

iRUJin  PRinr  Lompniiv 

•Uh  &  AcJdison  St5     Berkeley  2,  Colif 
Phone:  BErkeley  34'50 


Use  BASALITE 


- 

,       f           ,•    ,. 

i 

The 

/     B  A  Y  S  H  O  K  I 

)  ti  '•    A  T  v/  c:  ! ' •  r     v  1  7  4 

Calf  or  wrira  a  0ASAUrf 
Haprasoafaffva . . . 

Ckerlet  W.  Ollllos 

Main  OfRc* 

Teleplion*  Napa  2260 
NaraM  A.  Price 

T*l*phon«  Campbell  3349 
A.  C.  LaMNiel 

Tsiephon*  Stockton  2-3439 
i.  1.  Sryaa 

T*l«phon«  Morytvill*  3085-R 

0«a  BloNibora 

Talaphoo*  Soeramante  6-397A 
Paitl  NelMH 

TaUphona  Turlock  1331 

TboNios  Carroll 

Talaphon*  KErkaUy  9478-W 

loo  Kenworthy 
TaUphon*  Wllitt*  209  J 

Waller  arewell 

Son  Francitco  Office 
Talaphona  GArfiald  3758 

c  w.  Pkiaps 

Talaphone  Honford  1218-J 
A.  D.  Jerkin* 
Talephona  Concord  BM9 


SAFETY  and  ECONOMY 
in  Bvildiagt  off  ALL  TYPES 

*  A  simpla  bat  Mta^wata  systam  lor  verticol 
and  horizontal  reinforcing  hm  been  dMigned  by 
our  engineoring  »tof»,  making  8ASALITE  detiroble 
for  ony  »ix«  building  . . .  and  even  in  areas  wkidi 
ore  sublect  to  wind  ttretaet  and  earthquaket. 

■*  Par  Homa  and  Industry... you  con  depend 
upon  8ASAIITE  for  tafety,  permanence,  attracHva> 
new  and  •conomy.  8ASALITE  •»  .-nockine-made. 
witk  cloan  tkarp  edge*,  and  i*  tteam-cured.  This 
assure*  precision  building  unita  witk  voluRie  pr^ 
duction  for  lAAMEDIATE  DELIVERYI 

Olfcar  8ASAIT  BitlMlna  Prodects  i««f«4a... 

ROCK,  SAND  and  GRAVEL 

STCEl  TANKS  and  STEEL  PIP8 

READY-MIXED  CONCRETE 

REFRIGERATION  (Wolk-in  8oKes) 

RIP  RAP  STONE 

for  Horbor  and  Rivsr  Bonk  Profactlen 

BASALITE 

tl0ftrwaf«fcf  MA80M«r  BUIIOIMO  UMITt 

•ASAIT  ROCK  CO.,  INC.,  Dipt.  DP.,  N^,  Calfffar^ 

PtoaH  is  Napa,  Sistfctes, 


WIST  COAST  PiOHIilS  Of  IIONTWIIONT  CONCIITI  MASOIIIT  8Hll8INe  •NITS 


T4  New  Montgomery  St..  San  Fran- 
cisco, Calif. 
Plana  by  B^ngrv.  Dept.  of  Owner 

Itema  of  wortt  involved   published 
June  IS. 

Following   contractors   have    taken 
out  plans: 

M.  St  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Williams  St  Burrows,  Inc.,  10  Cali- 
fornia  Drive,    Burlingame,   Calif. 

Veiey  Constr  Co.,  8760  Ardley  Ave. 
Oakland.  Calif. 

Peter    Sorensen,    827   Arguello    St., 
Redwood  City,  Calif. 

J.    A   Bryant,    1815   Capitol    Street, 
Vallejo,  Calif. 

Erbentraut  A  Summers,  686  Penn- 
sylvania- St.,  Sian   Francisco,  Calif. 

Chaa.    C.    MacClosky,    112    Maricet 
Street,  San  Francisco.  Calif. 

Clem     Anderson.     2048  -  A"    Lincoln 
Ave.,  Alameda,  Calif. 

Petersen  Kngrg.   Co.,  4126  26th  St., 
San  Francisco,  Calif. 

Wallace  D.  Harklns,  48I  Arlington 
Ave.,  Berkeley,  Calif. 

Grant   L.    Miner,   33   Bncinal   Ave., 
Flalo  Alto,  Calif. 

Leo  Epp,  317  Broderick  Street,  San 
Francisco,  Calif. 

Martn  Corp.,  P.  O.  Box  417.  Sausa- 
llto.  CaUf. 

Anderson  &  Haglund,  Inc.,  218  41st 
St..  Oakland.  Calif. 


Anderson  A  Haglund,  Inc.,  218  41st 
St,  Oakland,  Calif. 


6/17/4  •    u 

Arohltaot    Will   Taka    BIda    Soon    on 

Qanaral  Contraot,  Elevators  and 

Sprinklara 
Lithographing  Plant         Coat  8800,000 
SAN    FRANCISCO.    Calif.    Harrtson 

and  2nd   Sts. 
Owner— A.    Carlisle  A   Co.,    188   Post 

St.,  San  Francisco.  Calif. 
Architect— H.  C.  Bauman.  251  Kaamy 

St,  San  Francisco,  Calif. 
Structural  Engineei^^ames  M.  Smith. 

251  Kearny  St.,  San  Francisco.  Calif. 
Reinforced  concrete,  three-story,  223x 

160  ft,  steel  sash ;  includes  one  pas* 

senger  and  two  freight  elevatora. 


6/17/47  •  j3 

Owner  Taking   Bids— Due  June  18,  2 

P.  M. — Apai^ment  Buildings   (8) 

and  Utilities;  Job  2815-d.  Serial  04- 

203-87-84 
Owner— War    Department    Corps    of 
"  Engineers,   San   Francisco  District, 

74  New  Montgomery  St.  San  Fran- 
cisco, Calif. 
Plans  by  Engrg.  Dept.  of  Owner. 

Items   of    work   involved    published 
June  13. 

Following   contractors   have   taken 
out  plans: 

M.  A  K.  Corp..  200  Financial  Cen- 
ter Bldg.,  San   Francisco,  Calif. 

Williams  A  Burrows,  Inc..  10  Cali- 
fornia  Drive.    Burlingame,   Calif. 

Vezey  Constr  Co.,  3760  Ardley  Ave. 
Oakland,  Calif. 

Peter    Sorensen.    827    Arguello    St. 
Redwood  City.  Calif. 

J.    A.    Bryant.    1815   Capitol    Street. 
Vallejo.  Calif. 

Erbentraut  &  Summers,  686  Penn- 
rtylvania   St.,   San   Francisco.  Cailf. 

Chas.    C.    MacClosky,    112    Market 
Street,   San  Francisco    Calif. 

Clem     Anderson.     2048  -  A     Lincoln 
Ave..  Alameda,  Calif. 

Petersen  Engrg.   Co.,  4126  2flth   St. 
San  Francisco,  Calif. 

Wallace  D.  Harklns,  451  Arlington 
Ave.,  Berkeley,  Calif. 

Grant    L.    Miner,    33   Encinal    Ave., 
F^lo  Alto.  Calif. 

1^0  Epp,  ni7  Broderick  Street,  San 
Francisco,  Calif. 

Marin  Corp..  P.  O.  Box  417,  Sausii- 
llto.  Calif. 


6/17/47  •  18 

Lov^   and   Only   Bidders — Contract 

Awarded — Junior  High  Gymnasium 

(Alter)  Contract    Pr..    878375 

PETALUMA,  Calif.,  Sonoma  County. 

Junior  HiKh  School,  Bassett  Street 

between  Broadway  and  Fair  Street 
Owner — Board   of  Education   of   Pet- 

aluma.    City   High    School    District 

Hall    Weston,   Secty..    High    School 

Bldg.,  Fair  Street  Petaluma.  Calif. 
Architect  —  Robert  [?tanton,   Pebble 

Beach.  Calif. 
Alterations    of   ground   floor  area  of 

existing  gymnasium   building. 
Contractor — Vogeson   Constr.  Co..  515 

H   St..   Petaluma.  Calif. 

Complete     bids     received    June    13 
were: 

Vogenson    Constr    Co.,    Petaluma, 
Calif..  175,375. 

Marin  Corporation,   Sausallto.  Cal., 
890,376. 

Litchfield  Constr  Co..  San  Rafael. 
Calif.,  882,535. 


k«iMla«  for 
fo^y'8  m—4», 

CbH  .  .  • 
SUMMIUIIL 


1746  Thirl.  ,  nth  Strrtt 
Oakl.infl     C.iiiforni.i 


T  W  I  .1    .    ,  I 


I  o  'J  10 


Wh0r9  can  you  profit  by  using 
onm  of  f/ieso  NEW,  IMPROVED 

QUONSETS 


7hm  Low- Cost 
Solution  for 

PERMANENT 
BOILDIN€S 

with  257  uses  I 

C^UONSETS"  arc  the  most  fugged,  durable,  low-cost  solution 
to  your  building  problem.  Framed  and  sheathed  with  »teel  to 
give  you  a  permanent  return  on  your  building  investment,  the 
"Quonset"  is  fire-resistant,  weatherproof,  rot  and  vermin-proof, 
«nd  fills  a  steadily  increasing  demand  for  low*cosr,  all-purpose 
8tructures.  These  sturdy  "Quonscts"  are  easily  erected  ...  the 
Strand-steel  framing  system  permitting  the 
simple  addition  of  sections  or  the  de- 
mounting of  the  building  for 
re-ereaing  elsewhere.  What- 
\       ever  the  need,  the  "Quonset" 
^     is  the  quick,  economical  way 
to  obtain  more  building  space, 
awraa  tmi  miasist  ka  owia  f-""-"-----------— --•••••• 

!  MAIL 


8AN  rtANCISCO 

400  Alabama  S*r«et 

Klondika  3I«I6 
OAKLAND 

3400  P*ralta  S«r««t 

HI  gate  0770 
8UKILIY 

808  Ollmon  Str*** 

lAndKop*  S-4277 

BMsarviiLi 

459S  Morten  Str««l 

fivdmoflt  8)34 
DAir  CITT 

aStS  Junlpvre  S«rra  8lvd. 

Of  lowor*  3438 
8AN  iOSB 

790  Stockton  Avnv 

8Allard  8*70 


I 
■ 
8 
8 
8 
■ 

• 
8 
I 
I 
I 
■ 


COUPON    NOW!  I 

■ 

400  Alabama  Scrcct,  8«n  FraaciKO,  Csllfomis  g 

WithoMt  oblif  (tion  piriM  tend  in«  complete   f 

informadoa  sbout  "Quon  («c  '  buildioai.  ! 


Pacific  Coatt  Auurtftti.  Inc. 


NAME. 


ADDUSSl. 


CfTV. 


JTATt. 


I 
■ 

■ 


•  ■•■■••^•••■•■•■•laiasaasaaJ 


Pacific  Coast 

Aggregates,  Inc. 
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14.17— PUBUC  BUILDINGS 

6A/47  ^      .     ^        *     " 

Contract  Aw«pd»d— Contractor 

Dooiroa  Sub- Bids 

FIra  Hauaa  No.  1  .,  .       « 

BAYSHORS.  Ca-llf..  San  Mateo  Co. 

Owner— Bayshore  Fire  Commlsalon- 
ora,  Bayahore  Fire  Dlatrlct,  Alfred 
J.  Taylor,  ckalrman.  Bayahore, 
Calif. 

Architect— Frank  Wynkoop,  821  Mar- 
ket St.,  Ban  Francisco,  Calif. 

Contractor— Adam  Arrae  A  Son,  160 
Now  Montgomery  St.,  San  Fran- 
olaco,  Calif. 

6/17/47  •  18 

Low   and   Only    Bidders — Contract 

Awarded— Jail       Contr.  Pr.,  »2S,420 
DINUBA,    Calif..    Tulare   County.     M 

and  Kern  Streets. 
Owner  —  City  of  Dlnuba,  c/o  City 

Clerk  Gladys  M.  Archer,  City  Hall. 

Dinuba,   Calif. 
Architects— Horn    and    Mortland,    603 

Rowell   Bldg.,    Fresno,  Calif. 
Fireproof;     to    house     16    prisoners, 

special    room   for  juvenile   offend- 

Contractor — Guy   L.  Munson,   Rte.  z, 
Box  »29,  Dinuba,  Calif. 
Complete   bids    submitted    June   12 

Guy  I*  Munson,  Route  2,  Box  529, 
Dinuba,  Calif..  |25,420. 

Harris   Constr.    Co..    Fresno,   Calif., 

L.  H.  Hansen  &  Sons,  Fresno,  Cal., 

|2«.W5.  ,   .     , 

Taylor-Wheeler    Commercial,    Inc., 

Fresno.  Calif..  130,600. 

Larson-Ratto   Constr.    Co..   Fresno, 
Calif..   130.970. 


from  the  office  of  tha  Novate  Sani- 
tary District  upon  depoait  of  |20,  of 
which  $10  Is  refundable. 


3a— 


BRIDGES 


6/17/47  88 

Low  Bidder 

Bridge  (Reconstruct)    Coat  |4»,«1«.19 

LOS      ANGELES     COUNTY.      Calif. 

Acroas    San    Gabriel    River    near 

Azusa. 

Owner— State  of  California,  Division 
of  Highways,  FnbUc  Works  Bldg., 
Sacramento,  Calif.  ^    „    „ 

State  Highway  Engineer— O.  T.  Mc- 
Coy, PubUc  Works  Bldg.,  Sacra- 
mento, Calif. 

Reconstruct  a  portion  of  a  bridge. 
Bids  will   be  opened   In   the  SUte 

Bldg.,  Los  Angeles,  Calif. 

Low  Bidder,  Bordiman  McCain,  f4o,- 
618.15. 


33 


18-lft— REUGIOUS  BLDGS. 

6/17/47  •  1» 

Contract  Awarded 

Church  Cost,  f142,5M 

SACRAMENTO,     Calif.,     Sacramento 

County.  56th  and  M  Sts..  St.  Mary's. 
Owner — Bishop  of   Sacramento.  Most 

Rev     Robert   J.    Armstrong,   D.   C. 

1017  11th  Street,  Sacramento,  Calif. 
Architect— Clarence  C.    Cuff,    1315   Q 

Street,   Sacramento,  Calif. 
Contractor  —    Holdcner   Constr.   Co., 

2606  R  St.,  Sacramento,  Calif. 


6/17/47 

Low  Bidder 

Separation  Structure 

^  Cost  |1,2»6,5©5.40 

LOS  ANGELES,  Calif.,  Los  Angeles 
County.  Intersection  of  Hollywood 
Parkway  and  Arroyo  Seco-Harbor 
pRrlcwftV* 

Owner- state  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Wtorks  Bldg.,  Sacra- 
mento, Calif. 

Four-level  reinforced  concrete  sepa- 
ration   structure,    grading    of    ap- 
proaches and  Installation  of  storm 
drains  and  sanitary  sewers. 
Bids  opened  In  the  State  Bldg.,  Los 

Angeles,  CaUf.  _ 

Low  Bidder— James  I.  Barnes  Con- 
struction Co.,  Box  798.  Santa  Mon- 
ica, Calif.,  11.296,596.40. 


(6)  1.240  cy.   Claas  A  portland   ce- 
ment cone,  struc. ; 

(7)  18,800  lbs.  misc.  steel; 

(9)  7,250  If.  furnish  treated  douglas 

fir  piling; 
(9)  290  each  driving  Iples; 

(10)  820  If.   pipe  handrail; 

(11)  228,000    lbs.    furnish    bar    relnf. 
st^l; 

(12)  228,000  lbs.  place  do; 

(13)  engineer's  office. 
Specifications  obtainable  from   the 

above   office. 


Low  Bidder-Griffith  Co.,  1060  South 
Broadway,  Los  Angeles,  Calif.,  |6»,- 
281.70. 
Complete  bids  wUl  be  given  soon. 


34— DAMS,  RESERVOIRS  & 
DREDGING 

6/17/47  •  34 

Low  Bidders — 
Olympus  Dam;   Spec.  1825 
COLORADO-Blg    Thompson    FYoJect, 

Colorado.    On  Big  Thompson  River 

about  1%  miles  east  of  Estes  Park. 
Owner — U.  S.  Bureau  of  Reclamation 

Customhouse,  Denver,  Colo. 
Plans  by  owner. 
850  days  completion  time 

David  G.  Gordon  and  Bressl  and 
Bevanda  Constructors,  Inc,  417  South 
Hill  St.,  Los  Angeles,  Schedule  1. 
11,335,157;  Schedule  2,  $40,322;  will 
not  accept  award  of  Schedule  2 
without  Schedule  1. 

Peter  Klewlt  Sons  Co.  and  Morri- 
son-Knud#en  Co..  Inc..  P.  O.  Box 
450,  Boise,  Idaho,  Schedule  1,  $1,557.- 
280;  Schedule  2,  $37,043.20 ;  accept 
award  of  Schedule  1  alone  and  1  and 
2  in  combination;  will  not  accept 
Schedule  2  alone. 


6/17/47 

Owner  Taking   Bids— Due  June  25. 

2  P.  M.       . 
Pave    Roads  ^     _,^ 

SAN     FRANCISCO,     Calif.     3rd     St. 

through   Seawall   Lot  344. 
Owner    —    Board    of    State    Harbor 

Commissioners;    Frank    G.    White. 

Chief     Engr.,     Ferry     Bldg.,     San 

Francisco,  Calif. 
Plans   by    engrg.    dept.    of   owner. 

Work   Involves: 

(1)  4000  tons  of  rockflU; 

(2)  3100  sq   ft.  bituminous  pavement; 

(3)  1380   liii.  ft.   concrete   gutter; 

(4)  830    Un.    ft.    8    In.    vitrified    clay 

(5)  l(H6'lln.  ft.  10  In.  vltlrlfled  clay 

pipe; 

(6)  13    catchbaslns; 

(7)  4    manholes    and    1    extra    man- 
hole frame; 

(8)  10(X)   tons    track    ballast; 
(9>track   ballast   necessary    to    com- 
plete  track. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10  r«- 
fundable 


6/17/47  *^ 

Owner  Taking    Bids— Duo  June  23,  2 

p.  M. — Resurfax)lng,  Etc. 
STANISLAUS  COUNTY,  Cal.    Wood- 
lln  Ave.  from  Dakota  Ave.  to  Hart 
Road;    Dakota    Ave.     to    Highway 

U    9,  99 

Owner^ounty  of  Stanislaus.  C.  C. 
Eastln,  Clerk,  Courthouse,  Modes- 
to. Calif.  _     „ 

County  Surveyor — G.  D.  Macomber, 
Courthouse,  Modesto,  Calif. 

3  miles  resurfacing  to  an  18- foot 
width,  using  a  3-lnch  thickness  of 
uncompacted  Imported  mineral  ag- 
gregate, road  mixed  with  liquid 
asphalt 
Work  Involves: 

(1)  6690  tons   graded   mineral   agg.; 

(2)  330  tons  liquid  asphalt; 

(3)  62,220  s.y.  mixing,  placing,  rolling. 
Specifications  obtainable  from  the 

office  of  the  county   surveyor   upon 
deposit  of  $10,  refundable. 


35—     DOCKS,  PIERS  & 
HARBORS 


22-26— RESIDENTIAL 
BUILDINGS 

II  -  ■  — 

6/17/47  •     26 

Contraot  Awarded 

Tamporary  Family  Quarters;  Serial 
47-St  Contract  Price  $283,134 

TUMA,  Aria..  Yuma  County.  Yuma 
Test  Station. 

Owner— Los  Angeles  District  Corps 
of  Engineers,  War  Department,  751 
8.  Flgueroa  St,  Los  Angeles,  Calif. 

Plana  ^  owner. 

18  units  of  temporary  family  quar- 
ters. 
Contractor— William    Radkovloh    Co., 
4M0  E.  Washington   Blvd.,  Los  An- 
geles, Calif. 


Engineering  Section 


6/17/47  •  33 

Owner  Taking  Bids— Due  July  16,  2 
P.   M. — Bridge  and   Approaches 

DEL  NORTE  COUNTY,  Cal.  Across 
South  Fork  of  Smith  River,  about 
12  miles  northeast  of  Crescent  City 
I-DN-986. 

Owner— State  of  California.  Division 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

A    structural    steel    arch    bridge   and 
0.17  mile  of  approaches  to  be  con* 
structed. 
Work  Involves: 

(1)  clear  and  grubb; 

(2)  8,600  c.y.   rdwy.   excav. ; 

(3)  50  c.y.  struc.  excav.; 

(4)  217    c.y.    Class    A    portland    ce- 
ment concrete; 

(.5)  200,000  lbs.   furnish  struc.  steel; 

(6)  200.000  lbs.  erect  do; 

(7)  36  If.  18-ln.  CMP.  16  gage; 

(8)  38.000    lbs.     furnish     bar    relnf. 
steel ; 

(9)  38,000  lbs.  place  do; 

(10)  remove  existing  bridge; 

(11)  engineer's    office. 
Spefification.s  obtainable  from   the 

above  office. 


"6/17/47  ^     ^     ^,3« 

Low  and  Only  Bidders— Drydocking 
and  Overhauling  "Robert  Gray"; 
Serial    No.  04-203-47-86 

Cost,   167,190 

SAN  FRANCISCO,  Cal.  Government 
owned  survey  boat. 

Owner— San  Francisco  Dlst,  Corps 
of  Engineers,  War  Dept.,  74  New 
Montgomery  St.,  San  Francisco. 

Plans  by  owner. 

Bids  taken  on  (1)  repairs  to  hull; 
(2)  repairs  to  machinery;  (3)  re- 
pairs to  electric;  (4)  additional  al- 
lowance;   (5)    allowance   for   scrap. 

Low  Bidder— United  Engrg.  Co..  Ltd. 
foot   of   Main    St.,   Alameda.   Calif. 
S67  190 
Complete    bids    submitted    June    13 

were '» 

United  Engrg.  Ca,  Ltd..  Alameda. 
Calif.,    (1)    »38.438.7»;    (2t    $15,334.75; 

(3)  $9985.78;    (4)   $3496.50;    (5)   $65.75: 
total,.  $67,190.  „         , 

Bethlehem  Steel  Co..  San  Francisco 
Calif..  (1)  $41,951;  (2)  $14,148;  (3) 
$11,914;     (4)    $2039;     (5)    $108;    total. 

General  Engrg.  A  Drydock  Co..  San 
Francisco,  Calif.,  (D  $39,240.50;  (2) 
$16,895:  (3)  $21,923;  (4)  $3031;  (5) 
$38;    total,   $81,051.50. 

Moore  Drydock  Co.,  Oakland.  Cal.. 
(1)    $53,708:    (2)    $29,892;    (3)    »11.727: 

(4)  $3997;    (5)    $17;   total,   $99,307. 


40 


6/17/47 

Low  Bidder 

Surfacing  Cost  $141,728.50 

VENTURA  COUNTY,  Calif.  Pleasant 
Valley  Rd.  and  Wood  Rd.,  between 
Ventura  County  Railroad  and  Ven- 
tura Blvd.  ^^   .  , 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento. Calif.  ,^^     ,     . 

About  6.5  miles  surfacing  wKh  plant- 
mixed  surfacing  on  existing  surfac- 
ing  and   on   Imported  borrow  and 
grading  of  portions. 
Bids  opened  In  the  State  Bldg.,  Los 

Angeles,  Calif.  ^    ^ 

Low  Bidder— M  S.  Mltcham  &  Sons, 
$141,728.50. 


6/17/47  .    .      «    ** 

Owner  Taking   Bids— Due   July   2. 
2:30  P.   M. — Track  and   Pavejnent 
Removal 
SAN    FRANCISCO,    Calif.     Sansome 

Street   bet.   Bush    and    Chestnut. 

Owner   —   City   and    County    of    San 

Francisco.   Dept.   of   Public  Works. 

Room  282,  City  Hall.  San  Francisco 

City   Engr.— Ralph    Wadsworth.   City 

Hall,  San  Francisco,  Calif. 
120  days  completion  time. 
Work  involves: 

(1)  9250  s.f.  remove  rails  and  special 
work,  haul  material  to  Elkton 
yard,  fill  rail  trenches  with 
pavement ;; 
(2»  650  s.f.  remove  rails  ai\fl  ties, 
haul  rails  to  Elkton  yard^  re- 
move pavement,  prepare  sub- 
grade  ; 

(3)  140  s.f.  remove  cable  car  tracks, 
slot,  rail,  etc..  remove  pave- 
ment in  cable  car  track  area, 
cut  down  cable  trough  and  fill 
same,   prepare   subgrade; 

(4)  225   c.y.    pavement   excavation; 
(6)  2400  l.f.  reset  stone  curb; 

(6)  7200   s.f.   2-ft   6-ln.   cone,   gutter 


31-32— WATER  SUPPLY 
SEWAGE  DISPOSAL 
PLANTS 

6/17/47  •     82 

Owner  Taking  Bid*— Due  July  2S, 
S  P.  M. 

••wer  Una*  and  Sewage  Pumping 
and  Treatment  Plant 

NOVATO.  Calif..  Marin  County.  Ad- 
jacent to  SanlUry  District 

Owners-Sanitary  District  No.  6  of 
ICarin  County.  Frank  M.  Jaques. 
president;  Herbert  B.  Bnyeart.  sec- 
retary. Novato  Real  Estate  Broker- 
age Co.,  Novato,  Marin  County. 
Calif.  (Novato  97 J).  | 

Consulting  Sanitary  Englneei^Harry 
N.   Jenks.  846  Madrono  Ave..   Palo 
Alto,  CaUf. 
The  work  comprises   the  following 

Items:  .,^^,  ^      , 

(1)  1880  lln.   ft   8-in.   vitrified   clay 

pipe  sewer; 
(8)  1620  Un.  ft  18-ln.  vitrified  clay 
pipe  sewer ; 

(5)  S3«0  lln.   ft   18-n.   vitrified   clay 
pip*  aawer;       * 

(4)  2800  Un.  ft  10-ln.  cast  Iron  pipe 
force  main ;' 

(6)  22  only  standard  manholea; 

(8)  2  only  sewer  line  highway  cross- 
ing; 

(7)  1  only  sewer  line  railway  cross- 
ing: 

(8)  1  only  sewage  lift  station ; 

(9)  1     only     sewage     pumping    and 
treatment  plant; 

(10)  1  only  treatment  plant  effluent 
pond. 

Contractors  may  bid  on  entire  proj- 
ect of  sewer  lines  and  pumping  and 
treatment  works,  or  may  bid  on 
sewer  lines  and  appurtenances  alone 
or  on  the  sewage  pumping  and  treat- 
ment plants  alone. 

Plana  and  specifications  obtainable 


6/17/47  •  33 

Owner  Taking  Bids — Due  July  16.  2 
P.  M.— BHdge 

TULARE  COUNTY,  Calif.  About  3.5 
miles  west  of  Porterville.  VI-TUL- 
1128. 

Owner— State  of  California.  Division 
of  HighwayH.  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. P»ibllc  Works  Bldg..  Sacra- 
mento, Calif. 
A  reinforced  concrete  slab  bridge 
across  Tule  River  to  be  constructed 
Work  Involves: 

(1)  remove  existing  bridge; 

(2)  clear  and   grubb; 
(3»  3,000  c.y.  struc.  excav.; 

(4)  2.5  M.  FBM  redwood  timbe : 

(5)  460  c.y.  Class  A  portland  cement 
concrete  footing  blocks ; 


40—     STREETS  AND 
HIGHWAYS 


40 


6/17/47  ^  ^0 

Owner  Taking  Bide— Due  June  23,  2 
p.   M. — Road    Reconstruction 

OT-ANISLAUS  COUNTY,  Calif.  Cof- 
fee, Sylvan,  Standlford  and  Tully 
Roads  from  Scenic  Drive  to  Ladd 
Road. 

Owner — County  of  Stanislaus,  C.  C. 
Eastln,  Clerk,  Courthouse,  Modes- 
to, Calif. 

County  Surveyor — G.  D.  Macomber, 
Courthouse,  Modesto,  Calif. 

7.75  miles  resurfacing  to  an  18-foot 
width  using  a  3-ln.  thickness  of 
uncompacted  Imported  mineral  ag- 
gregate, road  mixed  with  liquid 
asphalt. 
Work  Involves: 

(1)  10,212  tons  of  graded  mineral  ag- 
gregate ; 

(2)  511  tons  liquid  asphalt; 

(3)  81,690    s.y.    mixing,    placing    and 
rolling. 

Specifications  obtalnabje  from  the 
office  of  the  county  surveyor  upon 
deposit  of  $10,  refundable 


BUILDING 
SPECIALTIES 

STEEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIES 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH   and  HOOPER  STS. 

SAN  FRANaSCO 

UNderhill   3144 


6/17/47 

Low  Bidder  .   .-*  ~m  ,« 

Surfacing  Cost  $6«,281.70 

LXDS  ANGELES  COUNTY,  C*llf.  In- 
tersection  of  Holt  Ave.  and  Belle - 

vue  Ave.  .-^.   .  ,  _ 

Owner-SUte  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif.  ^    «   „« 

SUte  Highway  Engineer— G.  T,  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif.  ,  ^. 

About  0.5  mile  resurfacing  existing 
pavement  with  asphalt  concrete 
and  widening  with  asphalt  concrete 
on  Portland  cement  concrete  base. 
Bids  opened  In  the  State  Bldg.,  Los 

Angeles.  Calif. 


ELECTRICAL  COMMUNICATIORS 

Tefephone  and  Sfonal  Engineers 

Manao)  on6  D\a\  Telephone  Sytfemt 

09%\qnTt  of  Remote  Control  Wqu\pm%ni 

Service    and  \n%fa\\af\on% 
We  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
FRANCISCO  3  MArket 


"SANISTEEL" 
TOILET  PARTITIONS 

Madt  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Coe 

special  Metal  Forming  and  Stamping  of  All  Kinds 
35  GILBERT  STREET  UNderhill  6733 


X 


California  Tramrall  Co. 

1922  Addison  Street 

Berkeley  4,  Calif. 

Phone  ASbberry  5238 

Complete  Installations 

Cranes,  Hoists,  Monorails, 

Jib  Cranes,  Gantry  Cranes, 

Electric  Cranes,  Enclosed 

Safety  Conductors, 

Trolleys 


BETHLEHEM    PACIFIC 

COAST    STIiL    CORPORATION 


Son  Ffxincisco  %o\9i  Office,  20th  and  Illinois  Sts. 
Phor^m,  MArkat  3200 


BETHL^Ht^ 


PACIFIC  PORTLAND  CEMENT  COMPANY 


i  NN    r  MNiN  c:  I  "i  i:  n 


DASLY 
PACIFIC  BUILDER 

(BtoUbllahed  In  1800) 

Publleltad  avery  morning,  except 

•aturdaya,  Sunday*  .and    Legal 

Holidays  by 

F.  W.  Dodg*  Corporation 

445  Tanth   8t^  San    Francieoo  S 

Toleetteno  MArket  7110 

a.  K.  MoQavran,  Manaeer  •  Editor 
J.  K.  Odgars,  Advertising  Manager 

Subsorlptlon  Rates: 

130.00  per  year 
(Payable  In  Advanoo) 
Single  Copy  IS  Conta 

Advertising  Rate*  on  Request 

Printed  by  _ 

SUrk-Ratfi  Printing  <^^> 

A  Publishing  Co. 

(Kntered  aa  Second  Claas  Matter, 
July  25,  1JK>7,  at  the  poet  office  in 
San  Franolsoo,  Calif.,  under  the 
Act  of  March  8.  1807.) 

Copyright  1»47  by 
F.  W.  bodg*  Corporation 


(11)  80  lln.  ft.  remove,  cleaning  and 
.  relay  salvagad  culvert  pipa. 

"  Plans  and  specifications  obtainable 
from  the  above  office  of  the  owner 
upon  deposit  of  |10. 

8/17/47  •  *0 

Contract   Awarded — Grading   and 
Surfacing  Cost.   $505,725.46 

SANTA  CRUZ  AND  SANTA  MATEO 
COUNTIES,  CaUf.  Between  Wad- 
dell  Creek  and  Finney  Creek. 

Owner— State  of  California,  Division 

.  of  Highways.  Public  Works  Bldg.. 
Sacramento,   Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

About  1.4  miles  grading  and  surfac- 
ing with  plant  mix  surfacing  on 
cruHher  run  base. 

Contractor  —  Eaton  and  Smith.  715 
Ocean   Ave.,  San    Francisco.  Calif. 


(7>  2  gutter  drains,  No  11,  place; 

(8)  30  If.  «-lnvh  VI  sewer  pipe; 

(9)  339  l.f.  8-Inch  do: 

(10)  600  If.  lO-lnch  do; 

(11)  4  manholes,  construct; 

(12)  2    12-inch    trees,    remove. 
Specifications  obtainable  from  the 

above  office. 

'*  40 


8-in.  thick; 

(7)  8750     s.f.     asphalt     on     concrete 
pavement,    2-   to   6-ln.   thick; 

(8)  1625  tons  asph.  cone,  pavement; 
(0)  8200    B,f.    2-cour8e    cone,     side- 
walk; 

(10)  1  catch  basin; 

(11)  30  l.f.  10-ln.  VCP  culvert; 

(12)  5  days,  furnish  and  operate  one 
heater  planer. 

Specifications  obtainable  from  the 
above  office  of  the  city  engineer 
upon  deposlj.  of  $10,  refundable. 

6/17/47  .  ■*<> 

Low  and  Only  Bidden — 

Contraot  Awarded  Cost,  $48,720 

GOLDEN  GATE  BRIDGE,  San  Fran- 
cisco Bay.  Toll  Plaza. 
Owner— Golden  Gate  Bridge  &  Hlgh- 
wa>  directors,  Jas.  Ricketts,  gen- 
eral manager;  Miss  Ruth  Dow,  sec- 
retary.  Box  09.   Presidio   Station. 

Structural  Engineers — Alex  and  L. 
H.  Nishkian,  1045  Sansome  Street, 
San  FranclsQp,  CaUf. 

Widening  of  toll  plaza.  Involving 
sidewalks  for  15o  ft.  on  each  end 
to  be  removed  and  reset  at  new 
location  and  concrete  paving  of 
area  to  be  widened;  Install  con- 
duit for  electrical  facilities  In  con- 
crete; no  wiring. 

Contractor — Charles    L.    Harney,    575 
Berry   St.,   San    Francisco. 
Complete    bids    submitted    June    13 

were: 
Chas.  Harney,  San  Francisco.  Cal., 

$48,720. 

Adam  Arras  &  Son,  San  Francisco, 

CaUf.,  $59,972. 

Eaton     &     Smith,     San     Francisco, 

CaUf.,   $73,034. 


6/17/47  •  *0 

Contractor   Desires   Sub- Bids 

Road    Project   F.H.-98-B 

PLACER  COUNTY,  CaUf.  Near  For- 
esthiU,  about  2.06  miles  in  length. 

Owner— Public  Roads  Admin.,  Chas. 
C.  Morris,  division  engineer,  720 
Phelan  Bldg.,  San  Francisco,  CaUf. 

Plans  by  Engrg.  Dept.   of  Owner. 

Contractor— W.  C.  Thompson,  1401  Il- 
linois    St.,     San     Francisco,     CaUf. 
(Mission   4520). 
The  contractor  desires  sub-bids  on 

the  following: 

(1)  approx.  6  acres  clearing; 

(2)  approx.    240,000    c.y.    unclass.    ex- 
cavation ; 

(3>  approx.  1000  c.y.  do  for  struc; 

(4)  300,000  sta.  yds.  overhaul; 

(5)  placing    1500   ft.    eorrugated   cul- 
vert pipe. 

•  40 
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6/17/47 

Low  and  Only  Bidder* 

Repavo  Industrial  Area; 

Inv.  04-034-47-24 
HAMILTON    FIELD,     Calif.,     Marin 

County. 
Owner— War  Department,  purchasing 

and    contracting    officer,   Hamilton 

Field,  CaUf. 
Plans  by  owner. 
Includes  repavlng  the  Industrial  area 

in  Zone  No.  3  with  2-ln.  asphaitlc 

concrete  wearing  surface  and  6-in. 

base   course  and  construct  a  6-in. 

reinforced  concrete  pavement  In  the 

heavy  equipment  yard  with  a  14-ft. 

wide  concrete  approach  road. 
Low    Bidder  —  Brown  -  Ely    Co.,    7380 

Schmidt    Lane,    El    Cerrtto,    Calif., 

$32,300. 

Other  bide  submitted  June  IS  were: 

A  J.  Ralach,  San  Jose,  CaUf.,  $88.- 
308. 

E.    A.    Forde,  San   Anselmo,   CaUf., 
$40,800. 


6/17/47  • 

Low  and  Only  Bidders 
I  Street   Improvement;    Res.  2610 

Cost,  $2,268.75 
SACRAMENTO,     Calif.,     Sacramento 
County.    Alley   bet.  W  aud  X  Sts., 
from  14th  to  15th  Street. 
Owner — City    of    Sacramento,    H.    G. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 
City  Engineer- Fred  Klaus,  City  Hall 

Sacramento,  CaUf. 
Includes    grading,    cone.    curb.    wall, 
hydraulic   concrete   pavement    6-in. 
thick,  etc. 
Low    Bidder— A.    Telchert    and    Son, 
Inc.,   P.   O.  Box  ni3,  Sacramento. 
Total  bids  were: 
(A)    A.  Telchert  &  Son,   Inc..   Sacra- 
mento. Calif..  $2268.75. 
(Bi    L.   G.  Lentz.  Sacramento,  CaUr., 

$2302.5<>  ^   , 

(C»  E.  T.  Hilllard,  Sacramento,  Cal., 

$2352.85. 

Work    involves: 

(1)  135  cu.  yds.   excav.; 

(2)  9  cu.   yds    fill; 

(3)  100    Un.    ft.    hedge    to    remove; 

(4)  1    manhole   to   reconstruct; 
(6)  30   Un.   ft.   6   in.    sewer   pipe; 

(6)  3    gutter    drains    cut    No.    11    to 
place ; 

(7)  120  Un.  ft.  curtain  wall  to  const. 

(8)  100    Un.    ft.    curb   to   const; 

(9)  16  %   X  8  in.  X  20  ft.  expansion 
Joints ; 

(10)   120  cu.  yds.  Class  D  early  hard- 
ening  concrete    pavement. 
Unit  prices  were: 
(At 
$1.50 
.20 
.25 
15.00 
1.80 
20.00 
1.00 
.80 
3.00 
13.85 


6/17/47  «     40 

Owner  Taking  Bid*— Due  June  26, 

2  P.  M. 
Road'projeot  Calif.  FD  2422.A 

QUINCY-HURLETON,  Plumas  Na- 
tional Forest.  California.  Butte  and 
Tuba  Counties. 
Owner — PubUc  Roads  Admlnietratlon, 
Charles  C.  Morria,  division  engi- 
neer, 720  Phelan  Bldg.,  San  Fran- 
ciaco,  Calif. 
Plans  by  engineering  department  of 

owner. 
Project  about  3.504  miles  in  length. 

Principal    Items    of    work   are    ap- 
proximately as  follows: 

(1)  12.000  cu.  yds.  unclassified  exca- 
vation ; 

(2)  400  cu.  yds.  unclaaslfled  excava- 
tion for  stnicturea; 

(8)  8000  sta.  yda  overhaul ; 

(4)  800  M  gallons  watering: 

(5)  lump   sum,    provide    and    main- 
tain water  plant  or  plants; 

(6)  14,000    cu.    yds.   selected    borrow 
baae  course; 

(T)  600  cu.  yds.  blotter  material  for 
bituminous  treatment; 

(8)  152  tons  cutback  asphalt; 

<9)  12  Un.  ft.  reinforced  concrete  cul- 
vert piper 
(10)  1030  Un.  ft.  metal  culvert  pipe; 


(1) 

(2) 

(3) 

(4).... 

(5) 

(6) 

(7) 

(8) 

(9)...- _ 

(10) 


(B) 

$1.70 
.60 
.80 

10  00 
2.00 

17.50 
1.40 
1.40 
3.00 

13.00 


(C) 
$1.65 
.25 
.20 

8.75 
1.50 

1.00 

1.00 

2.60 

14..V) 


6/17/47  • 

Lew  and  Only  Bidder* 

Street   Improvement;    Rec.  2593 

Cost,  $29,242.23 
SACRAMENTO.     Calif..     Sacramento 

County.    Southerly  half  of   "T"   St. 

from  western  boundary  of  Trainer 

VlsU  to  58th  St.;  U  St.  from  68th 

St.  to  59th  St.,  58th  St.  from  S  St. 

to  2nd  Avenue,  2nd  Ave.  from  57th 

to  59th  Street. 
Owner— City    of    Sacramento,    H.    o. 

Denton,  city  clerk.  City  Hall.  Sac- 
ramento, Calif. 
CMty  Engineer— Fred  Klaus,  City  Hail 

Sacramento,  Calif. 

Includes  grading,  sidewalks,  sewer. 

asphaltic   cone  pavement.  6^ -inch 

thick,  etc. 
Low    Bidder— A.    Telchert    and    Son. 

Inc.,  P.  O.  Box  1113.  Sacramento..- 

Total  bids  were: 

(A)  A.  Telchert  &  Son,   Inc.,   Sacra- 
mento,  CaUf.,   $29,242.23. 

(B)  J.  K.  Reeves,  Sacramento,  Caiu. 
$30,157.51. 

(C)  McGllUvray    Constr.   Co.,   Sacra- 
mento. Calif.,  $30,320.64. 

Work  involves: 

(1)  8085   cu.   yds.   excav.; 

(2)  4648  Un.  ft.  curb  and  gutter  cut 
No    13   to   Const. ; 

(3)  19.877   sq.   ft,   3V4   in.   cone,   side- 
walk  to  const. ; 

(4)  64,026   sq.   ft    5Vi    in.    A   C   cone, 
pave,    to    const. ; 

(5)  18  Un.  ft.  curb  alone  to  const.; 

(6)  5    St.    monuments    to   place; 

(7)  10   gtitter  drains    cut   No.    It    to 
place ; 

(8)  6   manholes   to   const.; 

(9)  5   6x6x4    in.    tees    to   place; 

(10)  8  10x10x6  In.  tees   to  place; 

(11)  13  8x8x6  In.  tees  to  place; 

(12)  232  Un.  ft.  4  in.  VI  sewer  pipe; 

(13)  1147  Un.  ft.  6  in.  VI  sewer  pipe; 

(14)  821  Un.  ft.  8  in.  VI  sewer  pipe; 
(15  620  Un.  ft.  10  in.  VI   sewer  pipe; 
(18)   1    6   inch    flusher   branch; 

(17)  224  ft.  2x6  O.  P.  Header  boards; 

(18)  1    manhole    to    reconstruct; 

(19)  36  sq.  ft.  5  in.  A  C  Pave,  remove 
and    replace ; 

(20)  1  gutter  drain   to  delr   to  corpn 

(21)  4    trees    remove    lump    sum. 
Unit  prices  were: 

(A)  (B)  (C) 

(1)             ...  $.85  $1.26  $.95 

J        ;„..„..  1.20  1.20  1.30 

la  .  .20  .185  .19 

J  " .18  .18  185 

(8).  „.„ 1.00  .75  .75 

;::.„„ 3.50  4.00  3.00 

?)  19.00  17.50  16.00 

S  """rZ       8.80  8.00  4.00 

(10)""„ 5.50  10.00  7.50 

ll     Z      5.00  8.00  5.00 

i2l:r.::: s.5o      8.00      4.00 

il«,  1.30  100  1.30 

15  "i::.:.-.  1.45      l46      1.45 

is  1.55         1.60         leo 

}J  •" "■      lie         1.75         1.00 

i\%\  25  .26  80 

19  ""r:":.".  12.00     15.00     12.50 

5n) 50  .18  75 

m!:::::::::::::   4.00      5.00  -  300 


Extension  of  Firo  Alarm  Sy*t*ma 

Serial  04-203-47-92 
OAKLAND  ARMY  BASE,  C:alif.,  Ala- 
meda County. 
Owner — San  Francisco  Dlatrlct  Corpa 

of  Engineer,    War   Department,    74 

New    Montgomery    St,    San    Fran- 

ciaco,  Calif. 
Plana  by  owner. 
Bbctenslon   of    existing   watch    report 

and  fire  alarm  systema  to  Include 

automatic  waterflow  alarm*  in  the 
following  buildings: 

(1)  transit  shed  No.  5,  (2)  tran* 
shed  No.  8,  (8)  claaalflcaUon  ihed 
No.  6-A,  (4)  tranait  shed  No.  7,  (5) 
building  No.  T-00.  (8)  building  No. 
T-116,  (7)  building  No.  T-120,  (8) 
building  No.  165,  (9)  warehouse*  No. 
T-802  to  T-808,  Inclualve. 

Following  contractors  have  been 
furnished  with  plan*: 

American  Electric  Construction  Co., 
955  Howard  St.,  San  Franclaco,  CaUf. 

American  DUtrict  Telegraph  Co., 
160  Post  St.,  San  Francisco,  Calif. 

Gamewell  Co.,  7  Front  St.,  San 
Francisco,  Calif. 

Pacific  Auxiliary  Fire  Alarm  Co., 
255    California    St.,    San    Francisco, 

Call'-  ^       ,«. 

Electrical  Communication*  Co.,  7W 

Cnementlna  St.,  San  Francisco,  Calif. 

Signal     Electric     Supply    Co.,    8123 

17th  St..  San  Francisco,  CaUf. 


meda  County.  Wharf  Area. 
Owner — San  Francisco  District  Corpa 

of  Engineer*,  War  Department,  T4 

New    Montgomery    St,    San    Fran- 
cisco, Calif. 
Plan*  by  owner. 

Item*  of  work  Involved  publwhed 
June  9.  ^  , 

Following  contractor*  have  taken 
out  plans: 

California  Automatic  Sprinkler  Ck>., 
685  8th   St..   San   Francisco,   Calif. 

Bernard  Engineering  Co.,  754  Na- 
toma  St.,  San  Francl.'ico,  Calif. 

Fire  Protection  Engineering  Co., 
389  Pine  St..  San  Francisco,  CaUf. 

Grlnnell  Co  of  the  Flaclflc,  Fifth 
and  Brannan  Streets.  San  Francisco. 

Herman  Lawson  Co.,  485  Tehama 
St.  San  Francisco,  Calif. 

M.  ft  K.  Corp..  200  Financial  Center 
Bldg.,  San  Francisco,  CaUf. 

George  M.  Robinson  ft  Co.,  490  5th 
St.,  San  Francisco,  Calif. 

Rockwood  Sprinkler  Co.,  7  Front 
St,  San  Francisco,  CaUf. 

Viking  Automatic  Sprinkler  Co.,  580 
Market  St.,  San  Francisco.  CaUf. 

Allan  Automatic  Sprinkler  Service, 
536  Octavla  St.,  San  Franclaco,  Calif. 

Automatic  Sprinkler  Engineering 
Co.,  420  Market  St,  San  Francl*co, 
Calif. 


8/17/47  ^,   *^ 

Owner  Taking  Bid*— Due  Jun*  17, 
2  P.  M.  (Bidder*  Figuring) 

Extension  of  Fire  Alarm  Syetem*; 
Serial   04-203-47-98 

FORT  MASON,  San  Francisco,  CaUf. 

Owner— San  Franclaco  District  Corp* 
of  Engineers,  War  Department  74 
New  Montgomer>-  St.,  San  Fran- 
cisco, CaUf. 

Plans  by  owner. 

Extension    of    exstlng    watch   report 
and  fire  alarm  systems  to  include 
automatic  waterflow  alarms  in  (1) 
Bldg.    T-310;    (2)    Bldg.   T-311;    (8), 
Bldg.    T-812;    (4)    Bldg.    T-814;    (6); 
Bldg.    T-316;    (6)    Bldg.    T-817;    (7)  I 
Bldg.  T-319;  (8)  Bldg.  T-821. 
Following    contractors    have    been 

furnished  with  plans: 

American  Electric  Construction  Co., 

955  Howard  St,  San  Francisco.  Calif. 
American    District    Telegraph    Co., 

150  Post  St.,  San  Francisco,  Calif. 
Gamewell    Co.,    7    Front    St,    San 

Francisco,  CaUf. 

Pacific  Auxiliary   Fire   Alarm   Co., 
255     California    St.,     San    FrancUco, 

Calif.  .         ^       „_ 

Electrical  Communication*  Co.,  7oo 

Clementina  St,  San  Francisco,  CaUf. 
Signal    Electric    Supply    Co.,    8123 

17th  St.,  San  Francisco,  Calif. 


6/17/47  .  ._   " 

Owner  Taking  Bide— Du*  Jun*  17, 

2  p.  M.— Bidder*  Figuring 
Automatic  Sprinkler  Sy*t*m* 

Serial  No.  04-203.47-90 
OAKLAND  ARMY  BASE,  CaUf.,  Ala- 
meda County.  Warehouse  Area. 
Owner— San  Fr^iclsco  District  Corp* 
of  Engineers,  War  Department   74 
New    Montgomery   St.,    San    Fran- 
cisco, Calif- 
Plan*  by  owner.  .  „  ».    • 
Item*  of   work  Involved   publl*hed 

June  9.  ^  »  w  « 

Following   contractor*   have   taxen 

out  plans :  .  ,  .      « 

California  Automatic  Sprinkler  Co., 

665   6th    St..   San    Francisco,   Ca'If. 
Bernard   Engineering  Co.,  764   Na- 

toma  St.,  San   Francisco.  Calif. 
Fire    Protection    Engineering    Co., 


On  ifu  /o6^ 

ON  TIME 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

6/17/47  .  4T    ^* 

Owner  Taking  Bid*— Due  June  17, 
2  P.  M.  (Bidder*  Figuring) 


6/17/47  ^,   <1 

Owner  Taking  Bids — Due  Jun*  17, 

2  p.  M.— Bidders  Figuring 
Automatic  Sprinkler  System* 

Serial  04-203-47-91 
OAKLAND  ARMY  BASE.  Calif.,  Ala- 


^m 


I  GENERAL  ^  ELECTRIC 

GAS  FURNACE 


►ilW^^ 


6/17/47  •  .    .      .«  *^ 

Owner   Taking    Bide— Due  July   11,  » 

5  p.  M. — Street   Improvement 
SACRAMENTO,     Calif..     Sacramento 

County.    Adjacent  and  in  Buckman 

Court.'  „     _ 

Owner— City    of    Sacramento.    H.    O. 
Denton,  rity  clerk.  City  Hall.  Sac- 
ramento. Calif. 
City  Engineer— Fred  Klaus,  City  Hall 

Sacramento.  Calif. 
Includes     improvement     of     streets, 
ways,  walks. 
Work   Involves : 

(1)  786  c.y.  e     cavatlon ; 

(2)  269   If.    curb   and   gutter   No.    8, 
construct; 

(3)  1263  l.f.  curb  and  gutter  No.  13. 
construct ; 

(4)  17,163  s.f.  5«^-in.   asph.   concrete 
pavement,  construct ; 

(.■Si  6.800    s.f     3V4-ln.    concrete    side- 
walk, construct; 
(6>  2  street  monuments,  place; 


OVERHEAD  GARAGE  DOORS 


FAIRBANKS-MORSE 

A.  C  or  D.  C 

GENERATING    SETS 

Manual,  Remote  or 
Automatic  Control 

A  CONTRACTOR'S 
NECESSITY 

FAIRBANKS-MORSE  &  CO. 

630  Third  Street 

EXbrook  5855 

SAN  FRANOSCO  7,  CAUF. 


UNDERWATER 
SALVAGE 

CONSTRUCTION 

•  nd 

ALLIED  OPERATIONS 

Complete  Inturence  Coverege 

24  HOUR  5ERVICE 

PODESTA  DIVERS 

Phono:  YUkon  6-3758 
PIER  3'/j  SAN  FRANCISCO  1 1 


ELECTKlCALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

phon«Olirmpk6313 

M20   San   Pablo   Ave.,   OAKLAND 

a 

•     Phone   jumper  4-7t»7 

9731   Mioeion.  SAN   rRANClSCO 

• 

403  Keyee  SU  SAN   JOSB 

Phone  Ballard  tlSI 


FOR  SALE 
In  Whole  or  in  Part 

A  COMPLETE 
WOODWORKING  PLANT 

Installed  and  Operatinf  in 
San  Francisco 

Offered  hj 

y  D.  Christian 
Engineers 

480  Potrero  Avenue 

San  Francisco  10,  Calif. 

Phone  Mr.  WiUes,  HE.  1300 


G>mfortabty  Warm 
a*onty  Filtered 
OuiaHy  Grculated  Air 
to  Every  Room 
Accurately  Raguloted 
By  Convenient 
Thermostatic  Control 


\(^A 


AVAILAILE     NOW 
IMMEDIATE  DELIVERY 

pot  FURTHER  INFORMATION 

ON 

GINERAL  ELECTRIC 

HEATING  EQUIPMENT 

Write  or  PKone 

GENERAL 

AIR  CONDITIONING 

&  HEATING  COMPANY 


RERMANENTE 

BRICK 
MIX 

Mootf  All  Domands 
for  Efnciont 
Brick  Mortar 

Adhesiva—Adherei  to  brick, 
with  le«i  droppings. 
Plastic -Molces  aligning  the 
brick*  easy. 

Consistent  —  Retains  mois- 
ture .  .  .  holds  working  con- 
sistency. 

Uniform— Precise  plant  con- 
trol eliminates  variations  in 
successive  batches. 
Post— Simple  to  mix  .  .  .  sets 
up  fast  for  watertight  joint 
stronger  than  masonry  unit. 

SOLD  ty  OOOO  DIALIRt 
NIAR  YOU 


1126  Howerd  St. 
Sen  Frcncitco 
MArUt  7SIS 


2001   Porelte 

OekUfld 
TWino«k*  4066 


i  i 


RERMANENTE 

CEMENT 

COMPANY 


M  ft  I  N      S  A  1  f    S      ( ,   f    1    I   '    I 

19  2  4    B  R  O  A  (J  Vy  A  y 
OAKLAND    1  7,  CAlIf 


:i 


e 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  JUNE  17,  1947 


§^ 


Me  Pina  St.,  San  FrancUco.  Call/. 

Orlnnall   Co.   of  tho  Pacific,   Fifth 
and  Brannan  StreeU,  San  Franciacu. 

Herman  L«w«on  Co.,   460  Tehama 
8t.,  San  Ftanciaco,  Calif. 

M.  A  K  Corp.,  200  Financial  Center 
Bldg.,  San  Franclflco,  Calif. 

George  M.  Robluson  ft  Co.,  490  5th 
St.  San  Franclaco,  Calif. 

Rockwood    Sprinkler   Co.,    7  Front 
St,  Sen  FrancUco,  Calif. 

Viking  Autonjitl:;  Sprinkler  Co.,  580 
Market  St,  San  Francisco,  Calif. 

Allan  Automatic  Sprinkler  Service, 

536  Octavla  St,  San  Francleco,  Calif. 

Automatic     Sprinkler    lingineerlng 

Co.,  420   Market   St.,   San  Franciaco, 

Calif. 


(»)- 

(3) 

(4) 

(8) 

(6) „ 

(7) 

(8) 

(») 

(10) 

(U) 

(12) 


•/17/47  41 

Owner  Taking  BIda — Due  June  17, 

2  P.  M. — Bldd«re  Figuring 
Automatic  Sprinkler  Syeteme; 

Serial  No.  04.208-47-95 
FORT  MASON,  San  Francisco,  Calif. 
Owner — San  Francisco  District  Corps 
of  Engineers,  War  DepartmMit,  74 
-    New   Montgomery    St,    San    Fran- 
cisco, Calif. 
Plans  by  owner. 

Items  of  work  involved   published 
June  11. 

Following  contractors  have  taken 
out  plans: 

California  Automatic  Sprinkler  Co., 
665  6th    St.,   San   Francisco,   Calif. 

Bernard   Engineering  Co.,   754   Na- 
toma  St,  Sart  Francisco,  Calif. 

Fire  Protection  Engineering  Co.,  6th 
369  FMne  St.,  San  Francisco,  Calif. 

Grinnell   Co.    of  ^the   Pacific,    Fifth 
and  Brannan  Streets,  San  Francisco. 
Herman   Lawson   Co.,  465  Tehama 
St.,  Ssn  Francisco,  Calif. 

M.  ft  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco,  Calif. 

George  M  Robinson  ft  Co.,  490  5th 
St,  San  Francisco,  Calif. 

Rockwood    Sprinkler    Co.,    7   Front 
St.,  San  Francisco,  Calif. 

Viking  Automatic  Sprinkler  Co.,  680 
Market  St,  San  Francisco,  Calif. 

Allan  Automatic  Sprinkler  Service, 

536  Octavla  St,  San  Francisco,  Calif. 

Automatic     Sprinkler    Engineering 

Co.,   420  Market   St,   San   i^ancisco, 

CaUf. 


4.00 
6.00 
ILOO 
&00 
3.00 
2.50 
15.00 
60.00 
.20 
0O.OP 
60.00 
100.00 
60.00 
60.00 
40.00 
2.20 
3.50 
4.00 
9.60 
2.00 
2JK 
16.00 
60.00 
.20 
50.00 


6/17/47  •     41 

Owner  Taking  Bld»— 'Due  Juna  SO, 

1  P.  M. 
Pipeline 
CONTRA    COSTA    COUNTY,    Calif. 

From  Martlnes  to  a  point  near  La- 
fayette. 
Owner — Coast  Counties  Oas  ft  Elec- 
tric Co.,  P.  O.  "Box  678.  WUlowpjuis 

Rd.,  Concord,  CaUf. 
Work    involves    the    installation    of 

approximately  45,000  ft  of  8-ln.  and 

10-in.  welded  steel  pipe. 

Specifications  and  construction  data 
may  be  obtained  by  contacting  J.  P. 
McCall,    gas    superintendent    (Phone 

Concord  6011). 

Work  to  commence  20  days  after 
bid  has  been  awarded  and  the  project 
to  be  completed  seventy  (70)  days 
after  date  of  commencement 

Following  contractors  have  been 
furnished  with  plans: 

Pacific  Pipeline  Construction  Co., 
3128  San  Pablo  Ave.,  Oakland,  Calif. 

M.  J.  McOulre  ft  M  Hester,  796  66th 
Ave.,  Oakland,  Calif. 

Metropolitan  Construction  Ca,  111 
New  Montgomery  St,  San  Francisco, 
Calif. 

Undergrround  Construction  Co.,  75th 
Ava  and  San  Leandro  Blvd.,  Oak- 
land, Calif. 


Supplies,  Equipment 

Sub-Contract 

Information 


(18) 

(14) 

(15)...„. 

(16) 

(17) 

(II-l).. 

(2) 

(3) 

(4)„...„ 

(6) 

(6) 

(7)..._.. 

(8) 

(9) 

(10) 60.00 

(11) 400.00 

(12) 80.00 

(13) 60.00 

(14) 40.00 

(15) 2.30 

(II-Alt)..      3.60 

(2) 4.00 

(3) 9.00 

(4) 2,00 

(6) 2.60 

(6) 16.00 

(7) _..    60.00 

(8) 30 

(9) 60.00 

(10) 60.00 

(11) 100.00 

(12) 80.00 

(13) 50.00 

(14) 40.00 

(16) 2.20 

(16) 1.80 


12.00  10.00 

10.00  10.00 

3.00  2.30 

4.00  3.00 

1.00  3.26 

8.00  3.00 

26.00  16.00 

40.00  45.00 

.20  .20 

86.00  35.00 

76.00  46.00 

200.00  80.00 

100.00  20.00 

40.00  30.00 

100.00  66.00 

7.00  6.60 

17.60        

10.00       

4.00       

LOO       

8.00       ~ 

3(M»       

40.00       

.20  ...:.. 

35.00       

100.00       

200.00        

100.00        

30.00       

100.00       

7.00       

10.80       

10.00       

8.00       

1.00       

8.00       

25.00       

40.00       

.20       

35.00        

100.00        

200.00        

100.00        

80.00        

100.00        

7.00       

4,00        


9.00 
6.15 
2.55 
1.83 
5  90 
3.80 
33.00 
80.00 
.25 
210.00 
76.00 
130.00 
95.00 
45.00 
110.00 
19.60 
8.16 
15.00 
2.66 
6.00 
3.80 
33.00 
80.00 
.26 
210.00 
75.00 
130.0D 
100.00 
45.00 
110.00 
10.16 
8.00 
15.00 
2.50 
5.90 
3.80 
33.00 
80.00 
.25 
210.00 
75.00 
130.00 
100.00 
45.00 
110.00 
19.60 
12.50 
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Welded  Pipe— Low  and  Only  Bidder 
BBRKELBT,  Calif..  Alameda  Co.— 
Armco  Drainage  ft  Metals  Products, 
Inc.,  7tb  and  Parker  Streets,  Berke- 
ley, at  (1)  ».80;  (2)  |1;  (3)  8L188;  (4) 
11.615  submitted  low  and  only  bid 
June  16  to  the  City  of  Berkeley,  Wm. 
Hunrick,  Jr.,  Purchasing  Agent  and 
Budget  Officer,  City  Hall,  Berkeley, 
Calif.,  for  furnishing  welded  steel 
'pipe  as  follows : 

(1)  500  It.  8-in.  welded  steel   pipe; 

(2)  750  l.f.  10-inch  do; 
(8)  1200  l.f.  12-inch  do; 
(4)  600  Lf.  16- inch  do. 

Specifications  obtainable  from  the 
above  office. 


43— MACHINERY  AND 
EQUIPMENT 


42 


42— MISC.    SUPPLIES    AND 
MATERIALS 

6/17/47  43 

Structural  Steel — Three  Low  Bidders 

COLITMBIA  BASIN  PROJ1X3T, 
Washington. — The  following  submit- 
ted low  bids  June  10  to  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1832  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odalr,  Wash., 
structural  steel  for  glass-block  win- 
dows for  machine  shop  at  Grand 
Coulee  Dam,  Columbia  Biksln  Project, 
Washington.  The  material  will  be  In- 
stalled by  the  government: 

Schmltt  Steel  Co.,  Portland,  Ora.. 
31988;  ship  180  days;  3800  lbs.;  f.o.b. 
Portland;  >>4%  30  days;  no  equalisa- 
tion Is  offered. 

Independent  Iron  Works,  Inc.,  Oak- 
land. Calif.,  32216;  ship  180  days;  13.- 
000  Iba;  f.o.h.  Oakland;  terms  net; 
no  equallTiation  is  offered. 

L,.  Sch  if  f  er  ft  Co.,  San  Francisco, 
Calif.,  12371.20;  ship  180  days;  2(K)0 
lbs.;  f.o.b.  San  FYaJOcisco ;  ^  of  1% 
20  days;    no  equalisation   Is   offered. 

Unit  prices  were: 

(A>         (B)         <C>         (D> 
(I-l) 34.00     315.00     116.00       $8.15 


6/17/47 

Low  and  Only  Bidders 

Liquid    Asphalt 

SACRAMENTO.  Calif..  Sacramen- 
to County. — Following  submitted  bids 
June  11  to  SUte  Purchasing  Agent, 
Sacramento,  Calif.,  for  liquid  asphalt 
as  follows: 

QUO.  66718;   REQ.  88138: 

Square  Oil,  $11.65;  $17;  $5.80. 

Douglas  on,   $12.50;    $17.75;   $5.50. 

Richfield  OH,  $12.60;  $14.60;  $5.50. 

LAmbs   Transp.    Co.,   $12.85;    $14.37; 
$5.50. 

Newhall    Refg.,    $13.80;    $13.60;    $6. 

Petrol    Corp.,   $13JJ0;    $13.20;    $5.50. 

Awarded  to  Square  OH. 
QUO.  66704,  REQ.  88304: 

8o  tons  liquid  asphalt  MC-2  deliv- 
ered and  spread  on  Palms  to  FMne 
Highway,  20  to  40  miles  east  Hemet. 

Llvington     Truck     and     Mtls.     Co., 

$23.83;   $6.50   for  spreading. 

General     Petroleum     Corp.,    $18.60; 

$6.50.     Awarded. 
QUO.  66703,  REQ.  88303 : 

93  tons  liquid  asphalt  MC-2,  deliv- 
ered and  spread  District  VIII.  Red- 
lands-Camp   Angelus   Rd.,   Redlands- 

Beaumont  Rd.  and  29  Palms  Road. 

General     Petroleum    Corp.,     $17.25; 

$17.25;   $21;   $25.85;   $6.50  spreading. 

Lambs    Trasp.    Co.,    $17.10;    $17.10;  i 

$20.60;  $24.60:  $6.50.  Awarded.  j 
QUO.   66702,   REQ.   88302: 

24  tons  liquid  asphalt  MC-3,  deliv- 
ered and  spread  Orange  County  line 
to  5.4  miles  noriheast  on  the  Carbon 
Canyon  Highway. 

Livingston    Truck    and    Materials, 

$20.77;  $6.50. 

General     Petroleum     Corp.,    $19.76; 

$6.50. 

Lambs    Transp.    Co.,    $19.60;    $5.50. 

Awarded. 

QUO.   66700,   REQ.   88300: 

18  tons  liquid  asphalt  MC-3,  deliv- 
ered and  spread   Corona  to  Elslnore. 

Livingston    Truck    and    Materials, 

$19.86;  $&60. 

Lambs  Transp..  $17.10;  $6.50. 

General     Petroleum     Corp.,     $1&87; 

$6.50.     Awarded. 

QUO.   66698.   REQ    88298: 

58  tons  liquid  asphalt  MC-3,  deliv- 
ered and  spread  Orange  County  line 
to  12  miles  northeast  of  San  J\]an 
Capistrano-Elsinore    Highway. 

Livingston     Truck    and     Materials, 

$21.42:   $6.50. 

General    Petroleum     Corp.,    $18.50: 

16.60. 

LamlM  Transp.,  $19.10:  $6.50 

Awarded  to  General  Petroleum. 


6/17/47  43 

Transformers,  Eta 

Bid  Opening  Date  Extended  From 

Juna  12  to  June  19 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  June  19,  2  P.  M. 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spec  1794  for 
furnishing  and  delivering  f.o.b.  ship- 
ping point  and/or  Pasco,  Wash.,  trans- 
formers, lightning  arresters,  switch- 
ing equipment  and  motor  swltchgeaj: 
for  rellft  pumping  plants,  Pasco  lat- 
eral system,  Columbia  Basin  Project, 
Wcujhington. 

No  charge  to  prospective  bidders 
for  specifications;  to  others,  $1.26, 
not  refundable. 


«i/lT/4T  •    44 

Contraot  Awarded 

Painting 

MATHER  FIELD,  Calif.,  Sacra- 
mento Co.  —  Al  W.  Slmmonds,  2107 
22nd  St,  Sacramento,  Calif.,  at  943,> 
874,  was  awarded  contract  by  the 
office  of  the  post  engineer,  Mather 
Field,  Sacramento,  Calif.,  for  furnish- 
ing all  equipment  to  clean,  scrape, 
putty  and  paint  at  Mather  Field,  Sac- 
ramento, Calif. 


'44 


6/17/47  • 

Underfloor  Piping,  Etc.— 
Contract  Awarded 

SAN  FRANCISCO.  Calif.  —  Mac- 
nson's,  161-161  Tehama  Street,  San 
Francisco,  Calif.,  at  $11,587  award- 
ed contract  by  Federal  Works  Agcy., 
Public  Bldgs.  Admin.,  office  of  the 
district  engineer,  838  U.  S.  Apprais- 
er's Bldg.,  San  Francisco,  Calif.,  for 
replacing  underfloor  piping,  etc.,  at 
the  U.  S.  Post  Office  (Rincon  An- 
nex)   Bldg.,   San   Francisco,  Calif. 


ALTER  warehouse,  $60,000;  301  Po- 
trero  Ave;  owner,  Weetinghouse 
Elec  Supply  Co.  260  5th  St;  con- 
tractor.  Chriatenson  ft    Lyons. 

ALTER  box  factory,  $1100;  609-611 
Front  St;  owner,  B  ft  B  Packing 
Co,  238  Washington  St;  contrac- 
tor, D  Scghleri  ft  Co. 

ALTER  apts,  $1948 ;  2888  16th  Street ; 
owner,  Peter  Olusso,  c/o  cntr;  con- 
tractor, Leonard  Salomon,  1734 
Broderlck  St. 

DWELLING,  1-story  frame,  $4000; 
195  Lunada  Way;  owner  and  build- 
er,  Mrc  F  Marasco,  premises. 

DWELLING,  1 -story  frame,  $7,000; 
E  42nd  Ave  250  S  Ulloa-  owner, 
August  Hallgren,  1594  29th  Ave; 
contractor,  not  let. 


44 


SUB-CONTRACT 
INFORMATION 


6/17/47  44 

Structural  Steel — Three  Low  Bidders 
COLORADO-Big  Thompson  ProJ., 
Colo. — Following  submitted  low  bids 
June  11  to  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  1822  for  furnish- 
ing and  delivering  fob  cars  at  the 
shipping  point  or  fob  cars  at  Granby, 
Colo.,  at  the  option  of  the  bidder, 
structural  steel,  including  beams, 
bracing,  diaphragms,  bearings,  the 
expansion  Joint  including  bent  bolts 
and  countersunk  bolts  for  fastening 
the  expansion  Joint  to  concrete  and 
timber  and  rivet  bolts,  for  farm 
bridge  at  station  109  plus  00,  Granby 


6/17/47  • 

Elevator— Contract  Awarded 

RICHMOND,  Calif.,  Contra  Costa 
Co.— Chas.  E.  Walt  666  Mission  St, 
San  Francisco,  Calif.,  at  $0287  award- 
ed contract  by  the  Public  Buildings 
Administration,  838  U.  S.  Appraiser's 
Bldg.,  office  of  the  district  engineer, 
San  Francisco,  Calif.,  for  furnishing 
and  Installing  elevator  complete  with 
shaft  at  the  USPO,  Richmond,  Calif. 


BUILDING  PERMTTS 

Granted 


BERKELEY 


RECORDED 
NOTICES 


BUILDING  PERMTFS 

Applications 


SAN    rRANCISCO 


ALTER  furniture  mart,  $7500;  Ninth 
and  Market  Sts;  owner,  Mohawk 
Carpet  and  Mills,  Inc.  Furniture 
Mart;  contractor,  MacDonald, 
Young  ft  Nelson.  Inc. 

i:».r?.*L''*^l^'r'*r.^il»^^?.'?r^"    ^^T?.   'our  2-story   fr,   $11,000   ea 


project  Colo.  The  material  will  be 
installed  by  the  Government: 

American  Bridge  Co.,  Denver,  Colo., 
$3521 ;  ship  23o  days ;  52,400  lbs. ;  fob 
Gary,  Ind. ;  terms  net  No  equalisa- 
tion   offered. 

Omaha  Steel  Works,  Inc.,  Omaha, 
Neb.,  $3740;  ship  150  days;  51,226  lbs., 
fob  Omaha;  %%  10  days.  No  equal- 
ization offered. 

Independent  Iron  Works,  Inc.,  Oak- 
laid,  Calif.,  $4261;  ship  150  days;  50,- 
200  lbs.;  fob  Oakland;  terms  net  No 
equalization  offered. 


44 
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Lighting    Plxtures — Low    and 

Only    Bidders 

SAN  FRANCISCO,  Calif.— Beacon 
Electric  Co.,  155  Clara  St.,  San  Fran- 
cisco, CaUf.,  at  $3,930.  submitted  low 
bid  June  12  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer, 838  U.  S.  Appraiser's  Bldg..  San 
Francisco.  Calif.,  for  furnishing  and 
installing  new  lighting  fixtures  for 
Judges'  chambers,  etc.,  at  the  U.  S. 
Post  Office  and  Courthouse  Bldg.. 
San    Francisco,   Calif. 

Other  bids  received  were: 

Malm  ft  Welter.  San  Francisco. 
Calif.,   $3,074. 

Severin  Electric  Co.,  San  Fran- 
cisco,  Calif..   $3,990. 

Ets-Hokin    ft    Galvan,    San 
Cisco,  Calif.,  $4,076. 

Cimlno  Electrip  Co.,   $4,646 


W  Fortune  37.6.  75.3,  112.9  and  150.4 
N  Anza  Vista :  owner  and  contrac- 
tor. United  Housing  Corp,  2701  Ju- 
dah  Street 

PRINTING  plant,  2-story,  $450,000; 
NW  Cor  Harrison  St  and  Vassar 
Place;  owner,  A  Carlisle  and  Co, 
136  Post  St;   contract  not  let. 

DWELLING,  1 -story  fr,  $6000;  East 
30th  Ave  225  S  Lawton ;  owner  and 
builder,  United  Housing  Corp.  2701 
Judah  St 

MARKET,  1 -story  frame.  $22,000;  NE 
Comer  Sunnydale  and  Hahn;  own- 
er and  builder.  Sbarboro  ft  Jorgen- 
sen,  45  HaycUff  Terrace. 

ALTER  dwelling.  $696;  13r)6  Laguna; 
owner,  L  Byrd,  prem;  contractor', 
Donnelly  Roofing  Co. 


ALTERATIONS,  $500;  2860  7th  St; 
owner,  Hall-Scott  Motor  Co,  premr 
builder,  Ransome  Co,  4030  HoUis  St, 
S<meryville. 

SHED,  $1000;  2236  San  Pablo  Ave; 
ovmer,  Harry  Backsteln,  premises; 
builder,  Clarence  M  Kline,  1661  Mid- 
dle Harbor  Rd,  Oaklsuad. 

ADDITION,  $4000;  2320  Warring  St; 
owner  and  builder,  Frank  Lodato, 
premises. 

ALTERATIONS,  $780;  2122  Dwight; 
owner  and  builder,  William  Hueat, 
1308  Acton  St 

DWELLING  (6- room).  $6000;  1349 
Addison;  owner  and  builder,  T  F 
O'Donnell,  3230  San  Leandro,  Oak- 
land. 

ALTERATIONS.  $600;  921  Bancroft; 
owner,  H  Gent,  premises;  builder, 
American  Co,  806  66th  St,  Oakland. 


SANTA  CLARA  COUNTY 


GARAGE  (and  utility  building),  $800; 
Dry  CTreek  Rd,  west  of  San  Jose- 
Los  CratoB  Rd;  owner  and  builder, 
M  C  Knopf,  Route  1,  Box  76,  Camb- 
bell. 

DWELLING,  $4000;  Reed  Ave  near 
White  Rd ;  owner  and  builder,  Clay- 
ton Angulus,  459  N  San  Pedro,  San 
Jose. 

DWELLING,  $4000;  Granada  St. 
Monte  Vista;  owner  and  builder, 
WGormer.  Cupertino. 

DWELLING,  $10,000;  Lot  8,  Caratoga 
Acres;  owner,  William  Petty  Jr? 
builder,  Lloyd  Construction  Co. 

ALTERATIONS,  $1000;  98  Boston  St 

—  (Burbank),     San     Jose;    owner,    A 

^  Prande,  premises ;  builder.  Lea  An- 
derson. 

BUILDING  (accessory),  $500;  Ramon 
Dr  off  Pepper  Dr;  owner  and  build- 
er, G  W  Huff,  general  delivery,  Los 
Altos. 

DWELLING.  $7000;  Clareview  St. 
Glon  Tract;  owner  and  builder, 
Thomas  Glon,  183  Olive  St,  Los 
Oatos. 

DWELLINGS,  2  to  $7000;  5  at  $6000; 
Lots  89,  92,  4,  6,  98,  100,  2,  Pleasant 
Ridge  Ave,  Pleasant  Ridge  Manor 
Tract;  owner  and  builder,  J  D 
O'Connor  Construction  Co,  391  Sut- 
ter St,  San  FrancUco. 


BURKE     FORM     CLAMPS 


Fran- 
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Painting — Contract   Awsrded 

SACRAMENTO,  Calif.,  Sacramento 
Co.— A.  B.  C.  Painting  Service,  151S 
48th  St,  Sacramento,  Calif.,  at  $689.60, 
was  awarded  contract  by  the  City  'f 
Sacramento,  City  Hall.  Sacramento. 
Calif.,  for  painting  of  the  McClatchy 
Library,  Sacramento,  Calif. 


-^ 


SNAP  TIBS 
EXPANSION  JOINT 
SUP  FORM  JACKS 


STFEL  ACCESSORIES    CURING  COMPOUND 
COLUMN  CLAMPS  SCREED  SUPPORTS 

SOFFIT  HANGERS        REINFORCED  PAPER 

All  Typti  of  Concrete  Conttruciion  SpeciMtief 


W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  Street  San  Frandsco  Phone  GArfield  8768 


VENETIJIH  BLINDS 

FOR     HOMES  .  OFFICES    AND 
INDUSTRIAL     PLANTS 

fnsfof/ed   •    R«iiovof«cf   •    R«pofr*^ 


GUNN   CARLE   &    CO. 

20    Potrcro    Ave.  UNd.fliill    SIRO  San    rranci-co 


San    rroncl' 


^  ^  BY    MVLLINS 


BETTER  KITCHENS 
at  LOWER  COSTS 
for     BUILDERS 


jf^sniz!>>^ 


SMOOT-HOLMAH 


MArket  8474 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

Send  LM  For  QvofofJoii 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

421  BAYSHORE  BLVD.  SAN  FRANCISCO 

JUiifp«r  4-M70  I 


CABINET  SINKS 

WALL  CABINETS 

FLOOR  CABINETS 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNderhill  2727 


TUESDAY.  JUNE  17.  1947 


DAILY    PACIFIC    BUILDER 
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GARAGE,  9500;  61  Maple  St,  San 
Joee ;  owner  and  builder,  John  Shioa. 
804  N  14th  St,  San  Joaei 

ADDITION  (to  food  plant),  |25,000: 
Dupont  St,  between  San  Carlos  and 
Park;  owner,  Pic-Nlk  Good  Prod- 
uct* Co,  Park  Ave,  San  Joee ;  build- 
er, Bert  Ward. 

DWELLING,  17000;  Lot  5,  west  side 
Rosewood,  Hauch  Tract;  owner, 
Harvey  Vrilliams;  builder,  G  Nia- 
hiura. 


SAN  JOSE 


BUILDING  (office  and  warehouse), 
$47,000;  1026  Clnnibar;  owner,  Pa- 
cific Browing  &  Malting  Co,  The 
Alameda  and  Cinnlbar;  builder, 
Cahill  Construction  Co,  206  San- 
some  St,  San   Francisco. 

RESIDENCE,  |6760;  999  S  11th  St; 
owner  and  builder,  C  McNutt 

ALTER  RESIDENCE,  fllOO;  670 
Pish ;  owner,  F  Peterson,  premises ; 
builder,  W  Thour. 

RESIDENCE  (2-famlly),  |15,000;  702- 
704  Asbury ;  owner,  H  R  Van  Nesa ; 
builder,  R  B  Van  Ness. 

RESIDENCE,  |7000;  657  N  17th  St; 
owner  and  builder,  N  SeattonL 

BUILDING.  16600;  379  Hull;  owner 
and  builder,    August  Randazza. 

BUILDNG,  »10,000;  270  N  aoth  St; 
owner,  G  Bonnett;  builder,  Samuel 
E  Barth,  1801  MacDanlel,  San  Jose. 

RESIDENCE,  |7500;  326  Borrkwood* 
owner,  C  R  Schlegel;  builder,  C  J 
Buflock. 

RESIDENCE,  |6000;  1638  E  San  Fer- 
nando; owner  and  builder,  A  J 
Gullo,  Redmond  Rd,  San  Jose. 

RESIDENCE,  $12,800;  755  Willow 
Glen  Way ;  owner  and  builder,  Paul 
Pratlco. 

ALTER  0FFIC:E  BUILDING,  $5000; 
20  W  Santa  Clara  St ;  owner,  First 
National  Bank,  prem;  builder.  Earl 
W  Heple,  494  Delmaa  Ave,  San 
Jose. 

ALTBiR  INDUSTRIAL  BUILDING, 
$27,990;  153  W  Julian  St;  owner, 
Eggo  Food  Products  Co,  premises; 
builder,  Earl  W  Heple,  494  Delmas 
Ave,  San  Jose. 

ALTER  INDUSTRIAL  BUILDING, 
$8000;  Moorpark  and  Race;  owner, 
Hershel  Canning  Co,  prem;  builder. 
Earl  W  Heple,  494  Delmas  Ave. 
San  Jose. 


OAKLAND 


DWELLING  (1-story,  6-room),  $8000; 
8919  Plnewood  Road;'  owner  and 
builder,  Evan  Harris,  540  Alcatrma 
Ave. 

ADDITION  (2-story,  concrete),  $15,- 
000;  1810  14th  St;  owner.  Carnation 
Co,  premises;  builder,  Marvin  C 
Collins,  825  Galvln  Dr,  El  Cerrito; 
plans  by  H  M  ONell  Co,  610  16th  St 

APARTMENTS  (2-story,  IS-room), 
$12,800;  6124-26-28-80  Calaveraa  St; 
owner  and  builder,  W  L  Netherly, 
3853  Lyman  Rd. 

DWELLING  (1-story,  8-roomJ,  $4250; 
6463  Pinehaven  Rd;  owner.  Beryl 
D  Freeman,  lOSa  Fountain  St,  Ala- 
meda;  builder,  jAftk^  Comer,  8907 
Piedmont  Ave. 

APARTMENT  (2-story,  14-room). 
$23,340;  1922-24-26-28  10th  Ave; 
owner,  LeaUe  Valentine,  8606  Lyon 
Ave;  builder,  A  F  Bumsen,  1980 
10th  Ave. 

DWELLING  (1-story,  Broom),  $7820; 
7427  Circle  Hill  Dr;  owner  and 
builder,  W  W  Sherbounie^  8408 
Lynde  St 

ADDITION,  $2800;  1623  18th  Str  own- 
er and  builder,  Henry  Bolden,  prem. 

APARTMENT  HOUSE  (2-8tory,  12- 
room),  $19,000;  8S82-84-88-88  Dana 
St ;  owner,  L  Largente,  489  Aicatrax 
Ave;  builder,  Oantats  ConBtructlon 
Co,  2092  40th  Ara;  garage  (l-story). 
$1000. 

ALTERATIONS,  $68,000;  1501-1539 
Broadway;  owner.  Western  Depart- 
ment Stores,  1501  Broadway;  build- 
er. Cahill  Bros,  206  Sansome  St, 
San  Franeiaco. 

WARSHOU8K  (1-story,  brick).  $19,- 
800;  227  2nd  St;  owner,  Jim  Mala- 
kldes.  prem;  builder,  E  Sommar- 
Ftron,  1717  8th  Ava 


Completion  Notices 


Daly  City.  Eric  Dahlberg  to  whom 
it  may  concern June  18,  1947 

June  13,  1947— Parcel  No  2;  U  B 
Brandt  Property.  H  R  McFeetara, 
et  ux,  to  Huffman  Construction 
Co Juna  9.  1947 

June  IS,  1947— Lot  72,  BerMtford 
Park.  James  H  Arthur,  et  ux,  to 
Arthur  Bros .June  11^  1947 

June  13,  1947— Lou  16  and  16,  Block 
14,  Central  Park,  Redwood  City. 
Merlin  Petersen  to  whom  it  may 
concern.... _. jun    18.    1947 

June  18,  1947— Lota  12  and  18.  Pel- 
larln  Court  Mlland  Development 

Co  to  Kills  Construction  Co .., 

-." -June  12,  1947 

June  13,  1947— Lots  5  and  6,  SW  10 
ft  Lot  12,  NW  30  ft  Lot  13,  SE  80 
ft  Lot  14,  NW  10  ft  Lot  15,  White 
Oaks  Subdivision  No  2.  Francis 
H  Kappeler,  et  al,  to  whom  it 
may  concern.... „..J»mo  10,  1947 

June  18,  1947— Lota  6,  «,  7  and  8, 
Block  12,  Sunnybrae  No  2.  G  W 
Williams  Co  to  Williams  &  Bur- 
rows  _June  18,  1947 

June  14,  1947— Lots  S3,  56  and  66. 
Block  3.  Sunset  Highlands.  W  A 
Gould  to  Gould  Construction  Co 
Juno  13.  1947 

June  14,  1947— Lots  34,  85  and  36, 
Block  12;  Lots  1.  2,  3  and  17  to  28, 
Inclusive,  Block  24,  Sunnybrae  No 
3.  Conway  &  CuUigan  to  whom  it 
may  concern June  12, 1947 

June  14,  1947— Lot  20,  Block  2,  and 
25  ft  Lot  21,  University  HelghU. 
James  Grimm  to  whom  It  may 
concern June  10.  1947 

June  14,  1947— County  Road  from 
Belmont  to  San  Carlos.  Robert  W 

Jordan   to  Pacific  Industries 

" -..June  5,  1947 

June  14,  1947— Lot  17,  Block  2,  Ray 
Park,  Burlingame.  Geo  S  Bonnes. 

et  ux.  to  Pratt  A  Mltchell._.^.._ 

„ June  6,  1947 

June  11.  1947— Pin  Lot  8.  Block  8. 
Tract  609,  Friendly  Acres  (two 
completion  notices  filed  on  above). 
Harry  L  Sandow  to  whom  It  may 
concern June  11,  1947 

June  12,  1947— Lot  2,  Block  14,  Len- 
olt.  Redwood  City.  Oscar  Allen, 
et  ux,  to  whom  It  may  concern 
June  10,  1947 

June  12,  1947— SW  %  LoU  9  and  10, 
Block  8,  Lenolt  Silas  James  Um- 
ber, et  al,  to  F  J  Foster 

- June  12,  1947 

June  12,  1947— Lota  3  and  4,  Block  1, 
Jeneveln  Subdivision,  San  Bruno. 
Northern    California    Investment 

Corp  to  Frank  A  Polrter. 

— _ ™_June  9,  1947 

June  12,  1947— Lot  84,  Block  81. 
White    Oaks    Subdivision     No    8. 

Wm  C  Allen  to  R  E  Allen 

.June  11,  1947 

June  12.  1947— Lot  6,  Block  9.  Polo 
Field  Subdivision,  Burtingame. 
Manuel  N  Cabral,  et  al,  to  whom 
it  may  concern June  11,  1947 

June  13.  1947- Lot  2,  Block  16, 
Menio  Heights.  Thomas  Ben  Mar- 
tin, et  al,  to  Bay  Construction  Co 


June  13,  1947— Lot  2,  Block  19.  Whit* 
Oaks   No   S.    George  R   Kimball, 

et  al,  to  whom  1^  may  concern 

— June  12.   1947 

June  IS,  1947— Lota  23  and  24,  Block 
12.  Belmont  Country  Club  Prop- 
erty. Henry  Voelker  to  whom  It 
may  concern June  11,  1947 

June  13.  1947— Ptn  Lot  19.  Ravens- 
wood  Paric.  Oddls  L  Kelley  to 
whom  It  may  concem....June  9,  1947 

June  13,  1947— Lot  10  and  ptn  Lot 
11.  Block  24.  Belle  Air  Park ;  Lot 
12  and  ptn  Lot  11,  Block  24,  Belle 
Air  Park.  Adolph  L  Sharpe,  et  al, 

to  whom  It  may  concern 

June  12,  1947 

June  13,  1947— SW  H  Lot  21,  Block 
6.  Town  of  Beres^ord.  Steve  Sed- 

^  lak,  et  ux.  to  Hays  McLellan 

_June  10,   1947 


er,  Lasa;  4  flxturea;  10  water  con- 
nectiona 

4567  Fleldbrook;  owner,  L  H  Lin- 
coln; plumber.  H  S  Salisbury;  6  flx- 
turea; 3  gas  outlets;  10  water  con- 
nections. 

2916  Partridge ;  owner,  E  Van  Neas ; 
plumber,  Wm  Christy;  5  fixtures;  3 
gas  outlets;  12  water  connections. 


Liens  Filed 


Paul    Witt.   Walter   H 


Edwards 
$76.00 


Non-Responsibility 


8AN    PRANClftCO 


MARIN  COUNTY 


SAN    FRANCISCO 


Recorded  Accepted 

June  16,  1947—2581-2535-39-43  45th 
AVE.    Claude  T  Lindsay.  Inc  to 

whom   It   may  concern 

- June  16,  1947 

June  12.  1947— E  HAROLD  AVE  42 
S    Grafton.     Jos    M    and    Marlon 

Oliver  to  Fred  Gehring 

June  12,  1947 

June  16,  1947— S  POST  162.6  West 
Franklin  St.  Harrv  Kllbert  and 
»d  Kflff  to  Metropolitan  Const  r 
Company March  19.  1947 


ALAMEDA  COUNTY 


Recorded  Amount 

June  14,  1947—18007  Almond  Rr. 
Hayward.  Harold  S  and  Iva  Burk 
to  Lobeck  Sc  Rosenqulst  June  9. 1947 

June  14,  1947— Ptn  Lot  1.  Block  8. 
Map  Hayward  Acrea,  Eden  Town- 
ship, Alameda  Countq.  Thomas 
Yeandle  _ June  9,  1947 

June  16,  1947—2694  Fisher  Ave,  Oak- 
land. Robert  L  and  Constance  S 
Wooldridge  to  whom  it  may  con- 
cern  June   16,   1947 

June  16.  1947—2328  Glen  Ave,  Berk- 
eley. Stella  Klngsley  to  Herbert 
Hawkins June  10,  1947 

June  16,  1947— Lot  9,  Block  1,  Tract 
739.  Eden  Township,  Alameda  Co. 
Ashland  Homea,  Inc.  to  whom  It 
may  concern Jime  12.  1947 

June  16,  1947— Lot  10.  Block  1,  Tract 
739,  Eden  Township,  Alameda  Co. 
Ashland  Homes,  Inc,  to  whom  it 
may  concern June  11,  1947 

June  16.  1947—2603  HUlegass  Ave, 
Berkeley.  Brita  M  Llndblom  to 
J  M  Olson _ June  10,  1947 

June  14,  1947—19366  Stanton  Ave. 
Castro  Valley,  Hayward.  Richard 
M  Paulsen  to  Donald  T  Groom.... 
June  12,  1947 


Plumbmg  Permits 


BERKELEY 


MARIN  COUNTY 


Racorded  Accepted 

June  18,  1947— Corte  Madera.  John 
R  Browne  to  Browne  ft  Munyon 

_ June  12.  1947 

-^Tampalais    Valley,    near 

Mill    Valley.    Henry    Lorente    to 
Sharp  *  Robinson June  12,  1947 

June  12.  1947— Fairfax.  Woodford  C 
Preston  to  O  O  Millie  Construc- 
tion Co June  11,  1947 

June  12,  1947— Stinson  Beach.  Cor- 
nelius Van  Vuren  to  whom  it  may 
concern June  12.   1947 

— Del   Maaa,   Rosa.   Ben    S 

Mord«n  to  Herbert  O  Crocker  Co 
« June  9,  1947 

June  12,  1947— Ross  Valley.  Clayton 
F  Stocking  Jr  to  William  Teo  , 
June  6.   1947 

June  It,  1947— San  Rafael  (outside). 
Geo  O  Whiteley  to  Jack  Shields 
June  10,   1947 

June  12.  1947— San  Rafael.  Ivan  C 
Van  Winkle  to  George  W  Daven- 
port.  June  11,  1947 

%KH  MATEO  COUNTY 

Recorded  Accepted 

June  18,   1947 — 296  I»n  Banoa   Ave, 


_June  3.  1947 

Jime  13,  1947— Lot  8,  Block  16^ 
Menlo  Heights.  Dale  B  Story,  et 

al,  to  Bay  Construction  Co. 

_ June  8,  1947 

June  IS,  1947— Lot  4.  Block  15, 
Menlo  Heights.  Wm  T  Rowland. 

et  al,  to  ^y  Construction  Co 

Jtme  8,  1947 

June  18,  1947— Lot  5,  Block  15, 
Menlo  Heights.  Thomas  B  Barter 
to  Bay  Construction  Co. Jime  3, 1947 

June  13.  1947— Lot  6,  Block  15, 
Menlo  Heights.  Stanley  Larrabee, 
et  al,  to  Bay  Construction  Co — 
_June  3.  1947 

June  13,  1947— Lot  7,  Block  15. 
Menlo  Heli^ta.  Charles  J  CCon- 

nell  to  Bay  Conatruction  Co 

June  8.  1947 

June  18.  1947— Lot  8,  Block  16. 
Menlo  Heights.  Arthur  V  Smith 
to  Bay  Construction  Co..June  3,  1947 

June  18,  1947— Lots  67  and  68,  Block 
7A,  Belle  Air  Paric,  San  Bruna 
Geo  W  Albright  to  AUied  Bulg- 
ing Co June  9,  1947 

June  13,  1947— Block  13.  Stanford 
Park.  Leeter  A  WUIlams  to  J  W 
Osborne  A  Son — June  t,  1947. 


1511    Julia  St;    owner,  J  R  Jones; 
plumber,  W  MacMlllan ;  4  fixtures. 
\     1    Iwall ;    owner    and    plumber,    J 
Chase;  sprinkler  system. 

1876  Solano;  owner,  Oaks  Theater; 
plumber.  W  H  Picard ;  water  connec- 
tions. 

2340  Ward ;  owner.  _ _. ;  pliunber. 

W  H  Picard;  1  fixture^ 

1822  University:  owner,  Dabbing; 
plumber,  H  F  Lass;  2  flxturea. 

1641  Hariman  St;  owner,  Taylor; 
plumber,  H  F  Lass;  1  fixture. 


OAKLAND 


1025  Ardmore;  owner,  Dr  Helfrich; 
plumber.  Durant ;  8  fixtures ;  10  water 
connections. 

712  Franklin  St;  owner,  Sam  Tick 
Co;  plumber,  H  Weber;  1  fixtura;  2 
water  connections. 

6300    Hillmont;     owner.    ; 

plumber,  Campbell ;  2  gas  outlets. 

783  8th  St;  owner,  R  WSUlama; 
plumber,  F  A  Gottatein;  1  flxtura;  8 
gas  outlets ;  2  water  connections. 

718  Market    St;    owner.    ; 

plumber,  Durant;  1  fixture. 

941   Chestnut  St;   owner.  ; 

plumber,  Lass;  6  fixturas;  8  water 
connections. 

5920  Ross;  owner,  Profitt;   plumb- 


READ  ond  USE  the 
CIdftified  Section 
...Call  MArket 71 10 


FOR     SALE 

Compressors  -  Pumps 
Pnemnatic  Tools 
Rock  Drills 

•  .  •  Compfefe  Renfo/  Serv/ce  .  •  . 

THE  RIX  COMPANY  •  INC. 

5t2  SIXTH  STROT  UNdwMII  SOU 


RIGGERS  •  ERECTORS 

MACHINIRY    MOViRS 

20-TON    CAPACITY    TRUCK    CRANES 

NINITY    FIET    OF    ROOM 


RENTilLS 


CONTRACTORS 


CONDICK    CO. 


l'?(vl    rif  TH    STREET 


PF  RK  E'  •"  ^ 


THornwall  9655 


Recorded  Amount 

June  13,  1947— lUrfaz  Park.  Fair- 
fax. James  Ghllottl  va  Cecil  An* 
derson  and  Ella  Anderson 8260.00 

June  18.  1947— Near  Tlburon.  David 
C  Little  vs  Armand  J  and  Amer- 
Ico  Grande  „ 4281.00 

— Chapman  Park,  near  Corte 

Madera.  Frank  J  Kinkella,  etc..  aa 
Western  Builders,  vs  Adolph  L 
and  Orvllla  Casper  .4219.00 


June  13.  1947—200  PAUL  AVENUE. 
General  Mfg  Co  as  to  Improve- 
ments on  property 

June  16,  1947— N  CHESTNUT  St 
76  E  Hyde.  Wm  Penn  Humph- 
reys and  Matilda  H  Skene  as  to 
Improvements  on  property. 

June  16.  '47— NE  ELLIS  and  Web- 
ster Sts.  Dennis  C  and  Marie  L 
Aymard  as  to  Improvements  on 
property. 

June  16,  1947— N  GREENWICH  St 
187.6  W  S<:ott.  Nello  Stianetti 
as  to  Improvements  on  property. 

June  10.  1947—403  BUSH  STREET. 
Carl  and  Maude  Quillmalz  as  to 
improvements   on   property. 


SAN  MATEO  COUNTY 


Recorded  Amotmt 

June  11.  1947— Lots  27  and  28.  San 
Mateo  Homestead.  Richard  H 
Robertson  vs  Henry  E  Price,  et  al 
~ _ 1234.20 

June  IS.  1947— Lots  2  7and  28.  San 
Mateo  Homestead,  Hustng  Addi- 
tion. Inlaid  Floor  Co  vs  Henry  B 
Price,  et  al  _ _ ....4686.80 

June  13,  1947— Lota  27  and  28,  San 
Mateo  Homestead,  Husing  Addi- 
tion. H  L  Hammond,  doing  busi- 
ness as  Richmond  Electric  Co,  vs    ' 
Henry  E  Price,  et  al  1349.96 

June  13,  1947— Lot  19.  Block  1,  Brit- 
ton  Acres,  San  Carlos.  Williams  A 
Burrows,  Inc.  vs  Ernest  Vedovi 
Jr,  et  al  „..„.8a.440.77 


ALAMEDA  COUNTY 


June  14,  1947— NE  cornea  16th  and 
Jackson  Sts,  Oakland.  Ruth  Mo- 
Elroy,  trustee.  Estate  J  M  Wil- 
liamson as  to  improvements  on 
property. 


ALAMEDA  COUNTY 


Recorded  Amount 

June  14,  1947— West  Ave  129th  and 
right-of-way  Southern  Pacific  Co, 
San  Leandro.  Ellison  it  King  vs 
Oakland  Canning  Co ...$26,800.00 

June  14,  1947—5528  Foothill  Blvd. 
Oakland.  Interbay  Lumber  Co  vs 
Thomas  R  and  Leila  Adams,  Oak- 
land Construction   Co ,.$74.21 

—1790   Bancroft  Ave,   San 

Leandro.  Interbay  Lumber  Co  vs 
Hermlnio  D'Assls  and  Oakland 
Construction  Co  , _...81,620.06 

—8909  Adeline  St,  Berke- 
ley. Richmond  Lumber  Co  vs  Don 
L  Erwin,  Mason  and  Alleen  B 
Williams „ .4*28.11 

June  13.  1947—7922  HUImont  Ave, 
Oakland.  Gerald  R  Sylar  vs  Wal- 
ter E  EM  wards,  Victor  12  and  Eva 
Shellenberg   476.00 

June  13,  1947—7868  Michigan  Ave, 
Oakland.  Gerald  R  Sylar  vs  Wal- 
ter H  Edwards,  Kenneth  W  and 
Addle  E  Robinson  „ 176.00 

June  13,  1947— Ptn  Plot  52,  Map 
Castro  Meadows,  Eden  Township. 
Alameda  County.  Gerald  R  Sylar 
vs  Wte  L  and   Helen   A   Baldry. 


BaOding  Contracts 


SAN    FRANCISCO 


STRUCTURAL  repair,    445  Bush  St. 
Owner — Pacific  Tel  and  Tel  Co. 
Contractor— Dinwiddle  Constr  Co. 


Furnace  PenntU 


^^rii 


OAKLAND 


5810  E  14th  St;  owner,  C  R  Tlsher; 
dealer,  Atlas  Heating  ft  Ventilating 
Co.  floor  furnace. 

1940  BImar;  owner.  H  P  Flaharf 
dealer.  Atlas  Heating  A  Ventilating 
Co :  floor  furnace 

9818  Elmar;  owner,  H  P  Fisher; 
dealer.  Atlaa  Heating  A  VenUlating 
Co;  floor  furnace. 

4239  Rhinehardt  Dr;  owner.  Kirk- 
man  A  Hanna;  dealer.  Atlas  Heating 
A  eVntilatlng  Co ;  floor  furnace. 

3436  Henrietta;  owner,  Kirkman  A 
Hanna ;  dealer.  Atlas  Heating  A  Ven> 
tllatlng  Co;  floor  furnace. 


FOR   SALE 

TIMBERS,  wallboards,  plaBUnt 

r»lp«,  millwork,  and  other  build- 
ng  raaterfala.  SALE  PRICES. 
Larte  atocka  of  "bard  to  get" 
ItcMa. 

Wire,  write,  or  'phono 
CLEVELAND  WRECKING  CO. 
2800  ThfH  St.  —  VA  lenria  4977 


SOL\f^  WATERPROOFING   PROBLEMS 


IHIS    INSURID.    POSIIIVt    WAY  ! 


MyWJ^XO  rtf  wonder  woltrprooPing  effec- 
tively »eoU  out  dompneii,  teepoge.  decoy, 
fo».  Coiy  to  brush  or  iproy  on  concrete,  bricH, 
moaonry,  wood,  convot,  other  moteriolt.  Color. 
leitl  hAix  fo  moke  wolerproof  point.  Mokei 
boiemenh  dry  and  Ijvoble.  Gel  HYDROZO  now. 
AfHt  iMJiaf  et  evmaf  •  notnimo  uu  uki  it 

TRACY    SUPPLY    CO. 

p.  C.  IDWAROS 

■alldort  Ijrcbaoto 

1630  Webster  Street.  Oakland 


Phone  QLeneeurt  7400 


\\ 


SPEED-MIX"  Plaster  Mixer 


ir  6  cu.  ft.  Capacity 
-tt  fatfr  Mixing 
-^  No  Gr*aslng 
-*  Ea»i«r  Dumping 
-¥  Smooth  Powor 
-*  Sturdy  Conatruction 
•^  Sliont . . .  Multipio 
V-Bolt  Driv* 

*  Wtaconain  Air-Coolod 
Gas  Engino 

YOU  SAVE  MONEY  and  TIME  wiffli  an 
g44^e4  *'8PEED-MIX"  Plattar  Mix«rl 

NO  OtIAUNOI  If*  lubricated  for  life.  Miaer  it  tturdity  com- 
•trwcted  for  long  and  trouble-fro*  »*rvlc*.  tloavy  welded  tteol 
mixing  drum,  6  cubic  fool  capacity,  with  tpirol  mining  blade* 
for  fotfer  miKing.  fave  Hme  aitd  Meney  •«  YOUl  PloetOf 
ioto... MM  EMidi  'SPEED-MIX'  Pla«tor  Mixer*,  for  cewplete 
InforeiaNon  phono  or  writo  today  I 

IMMIDIATI  DIllViaYI 

mCKER-WILLIAMS   CO. 


T^nnKwcT.!;. 


i| 


PAGES 


DAILY    PACIFIC    BUILDER 


TUESDAY,  JUNE  17.  1947 


Electrical  Permits 


8AN    FRANCISCO 


7326  417  Montgomery  J5t;  owner, 
Masa  Bond  &  Tna  Co;  contractor, 
Bdw  W  Scott  Elect  Co;  1  outlet;  3 
pluffs:    1   switoh. 

TS27  263  Leavonworth ;  owner. 
Fountain;  contractor.  Emerson  & 
Wider  Co;  2  branch  circuits;  4  plugs; 
motors. 

7828  40  Leldadorff  St;  owner,  Bol- 
ton; contractor,  Emerson  -  Wider; 
motors. 

732«  8»3-40th  Ave:  ownfr,  Ranler; 
contractor,  Crescl  Elect  Co;  6  out- 
lets; 2  branch  circuits;  3  plugs;  3 
switches. 

7330  Elmlra  E  180  ft  N  Thornton ; 
owner,  Conors ;  contractor,  O  J  Fer- 
rera ;    alterations. 

7331  883  Harrison:  owner,  Leh- 
mann  Printing  Co;  contractor,  Ehi- 
terprise  Elect  Wks;  new  installat- 
tlons ;    overhead   service. 

7332  120  San  Leandro  Way;  own- 
er. Horton;  contractor,  Enterprise 
Elect  Wks ;  special  equipment ; 
range. 

7333  Joost  S  200  ft  E  Detroit; 
owner,  Ellingson;  contractor,  Arc 
Elect  Co;   temporary  saws. 

7384  1401  Palou;  owner,  Faggioni; 
contractor,  Arc  Elect  Co;  10  outlets; 
10  plugs;    10  switches. 

7335  752  Arguello  Blvd ;  owner. 
Cleaners;  contractor.  Bay  Elect  Co; 
survey. 

7336  1194  Pac  St;  owner,  Tom; 
contractor.  Cent  Elect  Const  Co; 
alterations. 


7337  Post  and  Stelner  Sts;  owner, 
Ice  Follies;  contractor,  Brumfield 
Elect    Sign;    sign. 

7388  122  Kearny  St;  owner.  Fos- 
ter's; contractor,  Calif  Elect  Const; 
2  outlets;  motors;   1  switch. 

7339  3938  Army  St;  owner,  Olos; 
contractor,  Star  Elect  Co;  2  outlets; 
6  plugs ;   1   switch. 

7340  1300  Mason ;  owner,  t-  St  K 
Emanuel;  contractor,  Atlas  Heat 
&  Ventilating;   motors. 

7341  1421  Valencia;  owner,  A  Wll- 
helm;  contractor,  Atlas  Heal  )& 
Vent  Co;   motors. 

7342  NW  cor  Paraiso  *  Sloat ; 
owner,  C  L  Wold ;  contractor,  Altas 
Heat  &  Vent  Co;   motors  . 

7343  48th  E  300  ft  S  Santiago; 
owner,  Pac  Coast  Const  Co;  con- 
tractor, B  J  Doherty;  temporary 
sawn. 

7344-6-6  2531.  2527,  2523  37th  Ave; 
owner,  Pac  Coast  Const  Co;  con- 
tractor, B  J  Doherty;  14  outlets;  4 
branch  circuits;  17  plugs;  13  switch- 
es. 

7347  700  Gr  Hlw'y;  owner  and 
contractor,  Whitney  Bros ;  8  outlets, 
floods }  8  branch   circuits. 

7348  417  Montgomery  St;  owner, 
Electrolux  Corp;  contractor.  Cimino 
Elect  Co;  4  outlets;  1  branch  cir- 
cuit ;  8  plugs ;  3  switches. 

7350  1985  Mission ;  owner,  Nate 
Kesflly;  contractor,  Clmlno  Elect  Co; 
motors. 

7351  1946  Van  Ness  Ave;  owner, 
Aheln  Bakery;  contractor,  Cimino 
Elect  Co;  motors. 

7352-54     Various   locations;   owner, 

;   contractor.  Luna   Serv  Co;   3 

signs.  ' 

7355     Moraga  107  ft  W  22nd  Ave; 


POSITIONS   OPEN 


S-863  —  STRUCTL.     DESIGNERS, 
exper.  on  steel  and  concrete  indus- 
trial    bldgs.     HOO-1450    month.     San 
Francisco. 

S-794— STRUCTLu  DESIGlfeR,  ex- 
perienced on  steel  and  concrete  bldgs., 
for  work  on  the  board.  9360-|460  mo. 
San  Francisco. 


ENGINEERING  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(Agency) 

Nftwton  D.  Cook,  Mgr. 

S7  POST  ST.  $.  p.  4 

GArfl«id  924R 


CUSSIFIED  MVERTISmC 

Daadlia*  )  p.  m.  Dmy  B«for«  Iiia«rtioa. 


R<tM — 30c  Unci   23c  Una 
9   or   more   inicrtionf. 
(Minimum  order  $2.) 

Phone  MArket  7110 


1—    MISCELLANEOUS 

■   ■!    ■        IMl  ■  I  I  |.      I     II  — 


What  Is  YOUR  Penonnei 
Problem? 

WE  Cmn  Serve  Yoa 

Western  Personnel  can  assist  you 
In  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the  right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screen  to  your  specifica- 
Uon. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS   ■   Director 

Twenty  Yem^t  in  the  Building 

Industry 

WESTERN   PERSONNEL 
SERVICE 

(Aseacy) 

Fortm*rly  CUrieal  flacament  Burttu 

Techaical  •  Profeaaiooal  •  Commercial 

2«  01PARBBLL  ST.  tUITB  902-9 

GArSeM   1617-KlS 


MEN  AVAILABLE 

ENGINEERS,  C  E.,  ME  ,  and  E.E. 
SUPTS..   COMMERCIAL  and   IND. 
RUPTS..  ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT.-MECH. 
DRAFTSMEN,   ALL,  TYPES 
SURVEYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN.    Building   Materials 
A   complete   library   of    capable   men 
to  choose  from 
CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY   is  designed   for  the 
Building  In<)ustry 


— TOWINQ    and    BARGE    WORK— 
Call  Bill   Atthowe.   SU.   0M3;    Pier  8 

(Ul 


HELP  WANTED 


DRAFTSMAN,  experienced  in  or- 
namental and  mlso.  bronze  work  de- 
tailing for  local  manufacturing  plant. 
Reply,  stating  experience,  age  and 
salary  expected.  Box  64.  c/o  Daily 
Pacific   Builder. 


OPPORTUNITY  for  young  qian  in 
Bale*  and  Office  Work,  responsible 
and  capable  person.  Exp.  in  Lumber 
and  BIdg.  MtL  business.  Reply  San 
Bruno  Lumber  Co.,  Box  180,  San 
Bruno,  or  phone  181. ' 6/l> 


SUPERINTENDENT  on  new  work, 
repairs  and  alterations.  Must  be  a 
first-claas  man.  Capable  of  taking 
complete  charge.  State  exp.  and  quall- 
ficationa  Reply  Box  617,  c/o  Dally 
Pacific  Builder.  6/38 

4— EQUIPMENT  FOR  SALE 

1 — ft-yd.  water  level  Garwood  Dump 
Body. 

2— F.  8  B.  Hoist,  W-12  Body. 

8 — Cab  Shield.  All  used  about  one 
month.  Complete  will  all  fittings 
for  a  160-ln.  wheelbase  truck.  BIX- 
brook  0941.  6/20 

5— .TOOLS  FOR  SALE 

FOR  ftALK 
1  HBLLBR  *  BRIGHTLBT TRAN- 
SIT, $276.00  Hussey  Eng.  Corp.  Phone 
TWlnoaks  66S».  6/19 

6— MATERULS  FOR  SALE 


6— MATERIALS  FOR  SALE 


STEEL 


SHEETS.  18  gauge;  hot  rolled, 
smooth  finish.  20  ga.  cold  rolled, 
deep  drawing  quality,  fabri- 
cated to  your  requireinei\tfl. 
PLATES,  \3/16  and  heavier; 
stractural  and  bar  size  angles, 
channels,  fl»tB.  rounds,  boams. 
Available  at  San  Francisco  Ware- 
house base  price,  F.O.B.  carrier, 
Oakland 

INDEPENDENT  IRON 
WORKS,  Inc. 

8th  and  Pine  Sts.,  Oakland,  Cal. 
Phono:    TEmplebar  0160 


PIPE 

AOOO    ft.    1-inch    standard    BIk.    for 
fabrication      to     your     requirements. 
Also    steel    sheets    and    shapes. 
Monarch   Iron   Works 
262  Seventh  Street,  San  Francisco 


Naik . .  Nails . .  Nafls 


1</«-Ib.,    13-Ga.,   Blue 
NuU,  Standard  Head.  Abo 
every    other   land    of    nafls 

P.  0.  Box  961 
Beverly  HiUs,  Calif. 


STANLEY  2731%  HARDWARE  for 
single  Garage  door  openings  at  re- 
duced prices.  Glide  In  Overhead 
Door  Co..  5420  &an  Pablo,  Oakland. 
fhon**  OlATTiptr   *«12 <r>/\9.\ 

aVailabli;    hxm    iauubdiaiUp 

DBUVKRT.    a    limited    quantity    of 

H  *  gauge   corrugated    ALtJlfllsrtni 

iHStfrs,  standard  dinaenalon.  Ftaona 

tt.  Onuidall.  8Utt«r  MM.  <tf ) 


PLYWOOD 

Mahogany,  Birch,  Fir 
Any  Size  and  Grade 

Three  Weeks'  Delivery 

Lumber 

Any  Size,  Kind  and  Grade 

Call  Us  for  Special  Bays 

OAK   FLOORING 

ASSOCIATED 
CONTRACTORS*  SERVICE 

1151    Sutter    St..    San    Francisco   9 
PHo^pect  4500  or  2800 

7— EQUIPMENT  FOR  RENT 


owner,  Ostrovskl;  contractor,  P  &  i 
Elect    Co;    temporary   saws. 

7386  Powell  8c  Geary;  owner.  St 
Francis  Hotel;  contractor,  P  A  J 
Elect  Co ;  motors. 

7357  310  Sutter:  owner,  Baldwin; 
contractor.  Spott  Elec  Co;  sign. 

7358  SW  Battery  A  Greenwich: 
owner,  Gibraltar  Wrhse;  contractor, 
Kuchel  &  Slevers  Elect  Wks;  mo- 
tors. 

7359  Kozar  Stadium ;  owner.  Park 
Comm :  contractor,  Dowd-Sc^;  10 
outlets:   1   plug;  4  switches. 

7380  382  Vienna:  owner,  Redmond 
Const;  contractor.  Eureka  Elect  Co; 
temnorarv    saws    . 

73«1  Maynard  Dr:  owner,  United 
Const  Co;  contractor.  Eureka  Elect 
Co:    temporary   saws   . 

7362  2555  Ocean  Ave;  owner,  Sid- 
ney Cohn ;  contractor.  Cent  Elect 
Co:    temporary  saws. 

7363-4  2178  2174  42nd  Ave;  owner. 
Superior  Bldg  Co;  contractor,  Adams 
Elect  Co;  10  outlets;  4  branch  cir- 
cuits;   14    plugs;    10    switches. 

7365-7  1639.  1643,  1644  46th  Ave; 
owner,  Lindsay;  contractor,  Adams 
Elect  Co;  18  outlets;  4  branch  cir- 
cuits;   15   plugs;    13  switches. 

OAKLAND 

48014  3312  Lakeshore  Blvd;  own- 
er, Ellis  Paint  &  Supply  Co;  con- 
tractor,   Ellis    Prod    Corp;    sign. 

48015  1308  Brd'wy;  owner,  Kay 
J'ewelers ;  contractor,  Elect  Prod 
Corp;    sign. 

48018  57th  &  Foothill:  owner 
Standard  Oil ;  contractor.  Elect  Prod 
Corp;    .sign. 

48017  6301  Shafter  Ave;  owner, 
Serve  A  Save  Market;  contractor. 
Elect  Prod  Corp;   sign. 

48018  4145  Brd'wy;  owner,  Oliver 
&  Cobum ;  contractor.  Red  Top  Elect 
Co;  add. 

48019  1867  Trestle  Glen  Ave;  Own- 
er, W  H  Wlsheropp  &  Co;  contrac- 
tor, Parkhurst  Elect  Co;  3  plugs;  1 
switch. 

48020-21-23  9907.  9909  "A"  Street; 
9915.  9917,  9927.  9929.  9935-37;  own- 
er. Alameda  Homes  Co ;  contractor. 
Haynes  Elect  Cu;  outlets;  plugs; 
new    installations ;    switches. 

48024  818  Elmar;  owner,  H  P 
Plsher ;  contractor.  Johnston  Elect ; 
fixtures. 

48025  2356  106th  Ave;  owner.  J  F 
Perry;  contractor.  Johnston  Elect; 
fixtures.  . 

48026  6465  Kales  Ave;  owner,  W 
Bracken :  contractor.  Havens  ana 
Wade  Elect;  2  outlets;  alterations; 
2     plugs ;     2     switches. 

48027  2673  San  Pablo;  owner. 
Borden's  Creamery;  contractor,  Vin- 
cent  Elect    Motor;    motors. 

48028  2673  San  F'ablo;  owner.  Bor- 
den's; contractor.  Vincent  Elect  Mo- 
100  outlets;  100  fixtures;  50  plugs; 
15  switches. 

48029  8630  B  14th  St;  owner, 
Christenson  k  Lyons;  contractor. 
Srott-Buttner  Elect   Co;   fixtures. 

48030  115  gonia  St ;  owner.  Came- 
ron Bros;  contractor,  Bradshaw 
Elect  Co;  4  outlets;  6  plugs;  1 
switch. 

48031  2217  El  Brunswick;  owner. 
Helmkemp  A  Kohler;  contractor, 
Collins  Elect  Co;  special  equipment; 
range. 

48032  6908  Simpson  ;  owner.  Mur- 
phy;  contractor.  Collins  Elect  Co; 
outlets;  plugs;  new  installation; 
switches. 

48033  3927  LaCresta;  owner,  Pet- 
erson; contractor,  Collins  Elect  Co; 
fixtures. 

48034  5901   Grove  St;  owner 

contractor.    El    Cerrito    Elect    Co;    6 
fixtures. 

48035  21t2  Mountain ;  owner,  D 
M  Crouch :  contractor.  Paramount 
Elect:  outlets;  plugs;  new  Installa- 
tions;   switches. 

4P036  2383  Thackeray  Dr;  owner. 
O  W  Johnson;  contractor.  Cliff orri 
Elect :    fixtures. 

48037      477    15th    St ;    owner.    PH.^iio 


Employment  Agency ;   flxtu 

48038  6762  Manor  Court;  owner. 
Hugo  Muller;  contractor,  Clifford 
Elect ;  outlets ;  fixtures ;  plugs ;  and 
switches. 

4803S-4O    Omitted. 

48041  2040'  Livingston;  owner. 
Leader  Elect  Mfg  Co;  contractor, 
;    repairs. 

48042  3074  Brd'wy;  owner.  AI- 
plna:  contractor.  T  L  Rosenberg; 
sign. 

48043  Ist  Ave  and  E  12th :  owner, 
Philip  A  Erickson  Const  Co;  con- 
tractor,   ;   temporary  service. 

48044  8628  Olive  St;  owner.  F 
Leonardo  A  Son ;  outlets ;  plugs ;  new 
inf^tallatlons ;   switches. 

48045  4921  Pn^tor  Ave;  owner.  E 
Peterson;  contractor,  Bradshaw  Elec 
Co;    12    fixtures. 

48046  6836  San  Pablo  Ave;  owner, 
Stanford  Bakery ;  contractor.  Calif 
Elect  Co;  1  motors. 

48047  4414  Pampu.s;  owner,  K  F 
Irvine;  contractor,  Chesney  Elect 
Co;   4  outlets;   2   plugs. 

48048  6429  Givin  Rd ;  owner, 
Johnston ;  contractor,  Chesney  Elec 
Co;    11    outlets;   7   plugs, 

48049  10510  10520  I05th ;  owner. 
Nelson :  contractor,  McNews  Inc ; 
150  fixtures. 


Contractors  desiring  to  bid  on  this 
work  shall  be  licensed  under  the 
State  Contractor's  Llceni^  Law  and 
shall  file  with  the  State  Planning 
Board  at  Carson  City,  Nevada  a 
complete  statement  of  experience 
and  financial  conditions  not  later 
than  five  days  prior  to  the  date  of 
bid  opening.  Requests  f<fr  plans  and 
proposal  forms  shall  be  received  in 
the  office  of  the  Architect  not  lat- 
er than  two  days  prior  to  date,  of 
bid    opening. 

The  right  is  reserved  to  reject  any 
or  ail  pi'oposals  or  to  accept  the 
proposal  deemed  best  for  the  Interest 
of  the  State  of  Nevada. 

W.    T.    Holcomb,    Chairman, 
STATE    PLANNING    BOARD. 
Carson    City,    Nevada. 

(Daily   Pacific   Builder) 
(June  10,  17.  24,  July  1.  1947) 


Construotien  and    Installation  vf 
Laboratory  Fumltur* 

"ADVERTISEMENT  FOR   BIDS 


Official  Proposals 


Construction   of   Ward    Bldg    at 
Nevada    State    Hospital    for 
Mental  Diseases,  near  Reno 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
by  the  State  Plannlni?  Board  State 
of  Nevada  at  their  offices,  in  care  of 
the  Chairman,  Carson  City,  Nevada, 
until  2:00  o'clock  P.  M.  on  the  8th 
day  of  Jgly,  ^947,  for  the  construc- 
tion of  Ward  Building,  at  Nevada 
State  Hospital  for  Mental  Diseases 
near  Reno,  Washoe  County,  Nevada. 
Such  sealed  proposals  as  are  re- 
ceived will  be  publicly  opened  and 
read  in  the  Chairman's  office  in  the 
State  Highway  Building,  Carson 
City,  Nevada  at  the  above  hour  and 
date. 

Prevailing  wage  rates  for  the  Reno 
area  shall  be  paid  for  all  classifica- 
tions   of    labor. 

Plans  and  specifications  may  be 
examined  at  the  office  of  the  State 
Planning  Board,  Carson  City,  Nev- 
ada, the  As.sociated  General  Con- 
tractors of  America.  216  Pine  Street, 
San  Francisco,  California,  the  As- 
sociated General  Contractors,  Gold- 
en Hotel,  Reno  Nevada,  and  the 
office  of  Edward  S  .Parsons,  Archi- 
tect, 210  West  Second  Street,  Reno. 
Nevada.  Plans,  specifications  and 
proposal  forms  may  be  secured  by 
qualified  bidders  at  the  office  of 
Edward  S.  Parsons,  210  West  Sec- 
ond   Street,    Reno,    Nevada. 

Bidders  will  be  required  to  deposit 
S25.00  for  the  first  set  of  drawings 
and  specifications,  which  amount 
will  be  refunded  upon  return  of  the 
drawings  and  specifications  in  goffA 
condition  to  the  Architect  not  lat- 
er than  fifteen  days  after  award  of 
contract. 

Additional  copies  may  be  had  at 
the  rate  of  $15.00  per  set.  "\vith  a  re- 
fund of  15.00  upon  the  returii  of  the 
same  in  good  condition  not  later 
than  fifteen  days  after  award  of 
contract. 

Checks  in  payment  of  plan  draw- 
ings and  specifications  shall  be  made 
payable  to  the  Architect. 


"Subject  to  the  conditions  pre- 
scribed by  the  undersigned,  aealad 
bids  are  invited  for  the  construction 
and  installation  of  Laboratory  Fur- 
niture for  the  Chemistry  Laboratory 
Building  on  the  Berkeley  Campua, 
University  of  California.  This  projoct 
has  been  granted  C.P.A.  authortaa- 
tion  under  VPH-1.  Plans  and  •paci- 
fications will  be  issued  to  Intending 
bidders  upon  the  deposit  of  twenty- 
five  ($25)  dollars  per  set  No  blda  will 
be  received  after  2:00  P.M.  July  15, 
1947.  Plans,  specifications  and  Infor- 
mation will  be  available  starting  June 
10,  1947,  at  the  Cashier's  Office,  108 
Administration  Building,  Unlvendty 
of  California,  Berkeley,  CallfomliL 
The  right  to  reject  any  and  all  blda 

is  reserved.  

"THE  REGENTS  OF  THB  UNTViai- 
SITY   OF  CAUFORNIA," 

(Dally  Padfle  BuUder) 

(June  10-11-12-1S-16-17-18-19-20-2S, 
1947.) 


Now  in  Stock 

LONG  JOISTS 
and  TIMBERS 

PLYWOOD  PAIELS 


ALUMINUM 
GARAGE     DOORS 

CORRUGATED 
ALUMINUM    SHEETS 

GREATER  CITY 
LUMBER  CO. 

1994  OAKDALE  AVE. 

Comer  Rankin  Str««t 
ATwat*r  4180 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 

HEAVY  DUTY  SWINGING  SCAFFOLDS 

WEDGE  NOTCH  COLUMN  CLAMPS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Street        DOuglas  5582       San  Francisco 


Ford  TRUCTK.  l^-ton  12-ft.  bed 
LUMBER  ROLLER,  side  winches, 
r-ftit   T^VInonUi<   S1R1  (t/> 


MODEL  28  NOHTHWBST  BACK- 
HOE  SHOVKL.  ROSENBERG  BROS. 
GRADING  CO.,  12  Oak  Grove  Bt, 
San  Francisco.  Phone  DO.  4790. 


11— BUSINESS  FOR  SALE 


BLACKSMITH  SHOP,  fully  equip- 
ped with  POWER  HAMMER.  To  In- 
spect please  ic%\\  at  287  Hickory  St 
after  S  P.  M.  (tf) 


PITTSBURGH 

TESTING 
LABORATORY 


Complete  Physical  and 

Chemical  Testing  and 

Inspection 

«I1  NOWAID  STRirr 

SAN  FRANCISCO 

ffXbroeft  1747 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DDSTLESS  •  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY! 

666  Harrison  Street        DOpglas  5582        San  Francisco 


L  Priced  fo  Selll 


Cranes     *     Shovels     *     Compressors 

Tournopulls     *     Euclid  Wagons 

Road  Rollers 

Fork  Lifts     *     Trailers 

Generators     *     Light  Plants 

Mobile  Machine  Shops 

LAWRENCE  PIPE  COMPANY 

S030  Long  Beach  Ave.,  Los  Angeles  II.  Cetif.   Kimball  1234 

NO.  CALIF.  REPRESENTATIVE:    A.  F.  ENNIS 

1091 1   RUSSEn  ST.,  OAKLAND.   SW.atwood  8877 


Atiantl»nL 


RECEI  VEP^' 

JUN  1  8  1947     / 

aujocation    Divrsiot\ 

rill  45mlij  Pacific  |luiKler 
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SECTION  ONE 


SAN  FRANCISCO.  WEDNESDAY.  JUNE  18,  1947 


PLANS  and 
Speculations 


The  San  Bruno  Athletic  Club 
has  endorsed  a  proposal  to  install 
night  lighting  in  the  city's  mu- 
nicipal park. 

cOo 

Burlingame  probably  won't  have 
a  bond  election.  Charles  A.  Shat- 
tuck,  chairman  of  the  citizens'  rec- 
reation committee,  has  asserted 
that  major  improvements  could  be 
effected  from  regular  tax  funds. 
oOo 

Completion  of  an  employment 
agency  office  building  at  a  cost  of 
110,183,  by  L.  J.  Perry,  of  Vallejo, 
has  been  approved  by  facilities  re- 
view committee  of  OHE. 

OQO 

FWA  will  lend  $1,850  to  the 
village  of  Wagon  Mound  in  New 
Mexico  for  plans  for  a  sanitary 
sewer  system  and  treatment  plant 
to  cost  $60,000;  and  $3400  to  the 
Kane  County  school  district  for 
construction  of  an  $128,000  ele- 
mentary school  at  Kanab. 
oOo 

Facilities  review  has  approved 
the  $42,000  Hillside  Presbyterian 
church  and  Sunday  school  project 
in  Oakland. 

oOo  - 

Carson   City   builders   are  com- 

Elaining  because  that  city  lacks  a 
uilding  code. 

oOo 
The  facilities  review  committee 
of  the  OHE  has  approved  con- 
struction of  an  $11,000  theater  at 
KelseyviHe.  Frank  Garcia  was  the 
applicant. 

oOo 
FWA  has  allocated  surplus  struc- 
tures to  Pasadena  College  for  phys- 
les  labs,  and  to  Sacramento   Col- 
lege for  classrooms  and  labs. 
oOo 
Construction  of  a  $23,500  furni- 
ture warehouse  by  Bumham  Bros, 
of  Stockton,  was  given  approval  of 
the  facilities  review  committee  re- 
cently. 

oOo 
Rural   electrification  administra- 
tion has  approved  loans  to  Quinauft 
Light   Company,   Quinault.   Wash., 
o  $43,000  for  system  improvements 
for  twelve  miles  of  lines;   and  a 
second  for  $775,000  for  500  miles 
of  new  lines  for  Public  Utility  Dis- 
trict  No.    1,   of   Klickitat   County, 
White  Salmon.  Wash. 
oOo 
Completion  of  the  central  office 
building  of  PT  A  T,  at  26th  and 
Capp    Sts.,   San    Francisco,    at   an 
esuraated  cost  of  $920,000  has  been 
approved  by  the  facilities   review 
committee    of    the    office    of    the 
housing  expediter. 
oOo 
Funds  for  the  maintenance  and 
upkeep    of    Fresno    county    roads 
will   be   increased    this   year   from 
$480,000  to  $550,000. 

# 

$36  MILUON  RETURNED 
TO  WESTERN  PROJECTS 


House  Extends  OHE  to  1 948! 


Carpenters  and 
Plmnbers  Trades 
Get  Wage  Boosts 


After  a  month-long  period  of 
negotiation,  the  Central  California 
chapter  of  Associated  General  Con- 
tractors, with  the  Northern  Cali- 
fornia chapter  cooperating,  an- 
nounced tentatively  Monday  that 
a  25c  hourly  wage  increase  would 
be  granted  the  carpenters. 

"The  offer  was  made  with  the 
proviso  that  all  other  features  of 
the  old  contract  should  remain  in 
effect.  The  union  announced  Tues- 
day that  it  would  hold  out  until 
other  demands  relating  to  over- 
time and  working  conditions  be 
met.  No  contracts  have  been  sign- 
ed, and  no  date  has  been  set  pend- 
ing further  negotiations. 

At  the  same  time,  the  Northern 
California  Conference  of  the 
Plumbing  and  Heating  Industry 
announced  in  Sacramento  that  a 
new  agreement  had  been  signed 
with  plumbers  and  steamfltters 
unions. 

Effective  June  23  the  new  rate 
shall  be  $2.26  per  hour.  In  return 
for  this  increase,  the  journeymen 
have  agz«ed  to  modify  many  of 
their  working  conditions,  and  to 
further  increase  efficiency  by  es- 
tablishment of  refresher  schools 
for  journeymen,  as  well  as  ap- 
prentices. 

# 

Overstocking  May 
Bring  On  Fall  In 
Price,  Says  Farr 

The  tendency  of  refrigeration 
contractors  to  overstock  on  some 
items  may  result  in  a  glutting  of 
the  market  and  consequent  break- 
down of  the  price  structure,  War- 
ren Farr,  president  of  the  Nation- 
al Association  of  Refrigeration 
Contractors  told  an  overflow  meet- 
ing of  the  Northern  California  as- 
sociation Monday  night.  He  urged 
the  contractors  to  take  steps  to 
bring  their  inventories  into  line  as 
soon  as  possible. 

Farr  aisclo.sed  that  the  industn' 
association  has  cojnpleted  plans  \ 
set  up  materials  testing  labora- 
tories at  two  major  universities. 
Two  preliminary  tests  of  copper 
tubing  and  driers,  already  have 
shown  the  materials  to  be  sub- 
standard. Both  members  and  man- 
ufacturers will  be  given  the  results 
of  the  tests. 

Local  president  James  Scatena 
presided,  and  I.iee  Shirar,  national 
director,  introduced  the  guest 
speaker. 


WASHINGTON.  —  The  senate 
has  restored  the  $54  million  which 
the  house  had  slashed  from  the  In- 
terior Department's  fiscal  1948  sup- 
ply bill.  Included  in  this  addition 
was  $8,116,288  more  for  the  Cen- 
tral Valley  Project. 

The  amended  bill  has  been  re- 
turned to  conference  with  the 
house,  and  conferees  were  instruct- 
ed to  stick  firmly  by  the  $215  mil- 
lion restoration. 

A  total  of  $36  million  was  re- 
stored to  westen  reclamation  proj- 

ecta. 

# 

SCRAP  CITY  SALES 
TAX  BY  5-5  VOTE 

The  proposed  city  "sales  tax" 
was  defeated  by  the  San  Francisco 
board  of  supervisors  this  week  by 
a  6-5  vote.  Approval  was  given  by 
Supervisors  Christooher,  Colmsn, 
Lewis.  Mancuso  and  J.  Joseph  Sul- 
livan. Dissenting  were  Gallagher. 
McMurray.  Mead,  Meyer  and  John 
J.  Sullivan.  Supervisor  MacPhoe 
was  not  present. 


Cost  Accountants 
Tied  Jorgensen 

Richard  C.  Jorgensen,  Berkeley 
executive,  is  the  newly  -  elected 
president  of  the  San  Francisco 
chapter  of  the  National  Asscjcia- 
tion  of  Cost  Accountants. 

"The  new  president  announced 
that  the  organization  has  selected 
San  Francisco  as  the  site  of  a  Pa- 
cific Coast  Conference  to  be  held 
in  1948.  This  will  niark  the  first 
time  that  such  a  conference  has 
been  held  in  this  city. 

Other  new  officers  of  the  organ- 
ization include  Frank  L.  Muncy, 
Moritz  E.  Pape,  John  N.  Vesle.  O. 
S.  Brown,  Arthur  L.  Bolton.  Sher- 
man Peterson,  Harry  K.  Roberts, 
Roger  Rush,  Ole  K.  Waage.  El- 
mer C.  Gunther.  Michael  J.  Stack, 
Barrett  F.  McFadon,  Herold  H. 
Nehls. 

The  retiring  president,  Douglass 
Barrows,  El  Dorado  oil  company 
executive,  was  elected  to  senre  on 
the  national  board  of  directors. 


FPHA  Sheltered 
California  Reds, 
Say  Congressmen 

WASHINGTON.— The  house  ap- 
propriations committee  has  pub- 
lished its  comprehensive  confiden- 
tial report  on  the  federal  public 
housing  authority. 

Among  other  things,  the  report 
charged  that  31  per  cent  of  all 
tenants  of  public  housing  units 
are  "totally  ineligible  for  public 
assistance." 

Accounts  of  the  FPHA  were 
found  to  be  in  such  bad  shape,  the 
investigators  aid,  that  a  national- 
ly known  accounting  firm  refused 
to  audit  them  because  "the  fiscal 
facts  could  not  be  ascertained  from 
these  records." 

Diverted  Prefabs 

It  also  charged  that  provisions 
of  the  U.  S.  Housing  Act  calling 
for  elimination  of  one  slum  dwell- 
ing unit  for  every  dwelling  unit 
built  by  government  "has  been  al- 
most completely  ignored  and  the 
slums  have  continued  to  develop 
and  grow." 

The  agency  sold  to  France  early 
in  January,  1946,  n«w  prefabricat- 
ed housing  units  numbering  8J1U. 
the  committee  report  states.  This 
was  the  critical  time  in  the  post 
war  period  when  veterans  were 
seeking  housing  by  the  hundreds 
of  thousands.  The  report  also 
touches  on  the  "propaganda  mate- 
rial" uncovered  in  FPHA  store- 
rooms designed  to  influence  the 
passage  of  public  housing  legisla- 
tion. 

Solicit  Contributions 

In  one  instance,  in  the  San  Fran- 
cisco area,  allegations  were  made 
that  building  materials  were  frad- 
ulently  given  to  private  builders 
by  the  FFHA  employees;  that  po- 
litical contributions  were  solicited 
and  obtained  by  FPHA;  that  re- 
gional offices  ^ave  lucrative  con- 
tracts for  servicing  surplus  mate- 
rial to  individuals  who  Had  no  fa- 
cilities and  took  no  responsibility. 

In  San  Diego,  employees  of  the 
FPHA  use  their  oflkial  position  to 
intimidate  the  local  housing  au- 
thorities into  giving  preferred 
treatment  to  CIO  .strikers,  the  re- 
port charged. 

Carried  Propaganda 

Many  FPHA  bulletin  boards  car- 
ry progapanda  urging  pressure  on 
congress  on  behalf  of  the  CIO  un- 
ions and  castigating  congress  for 
its  attempts  to  shackle  labor.  In 
some  instances,  communists,  in- 
cluding one  communist  newspaper 
editor,  were  found  housed  in  pub- 
lic housing  despite  the  fact  that 
they  were  not  veterans. 

# — 


TOVARICH 


Henry  A.  Wallace  says  the  way 
to  have  peace  with  Russia  is  to 
give  Russia  any  and  everything 
she  wants. 

it    it   ir 

Henry  is  as  wrong  as  a  thne- 
dollar  bill. 

it   it   it 

If  Russia  were  offered  every- 
thing she  wants,  she  would  imme- 
diately veto  the  proposition. 

^    tr    ir 
Russia  may  not  want  war,  but 
Russia  does  not  want  peace. 

it    it    ir 
To    exist,    a    dictatorship    must 
have   war  or  threat  of  war  even 
though  the  threat  be  artificial  or 
synthetic. 

it  ^  ix 
It  is  only  through  scare  of 
an  ontside  bofcey-man  that 
dictated  people  may  forget 
the  bardensome  yt>ke  they 
War  from  within. 


House  Adopts  Rent  Control  Bill  Toesday; 
Thwarts  Move  to  Return  It  to  Conunittee 

By  ERNEST  J.  MICKEL 

WASHINGTON.— The  buUding  indurtry  T1iwtd«y  alooa 
one  atep  closer  to  a  complete  deliTerance  from  tfOMtriiigiPg 
government  controls  after  the  house  adopted  a  conferanoa  ra- 
port  on  the  rent  control  bill.    The  standing  vote  %irat  163  for 

and  73  against. 

A  few  minutes  before,  a  determined  democratic  move  to 
have  the  matter  recommitted  to  the  house  banking  and  cur- 
rency committee  —  which  would" 
have  killed  the  meatiurc  this  ses- 
sion— was  defeated  114  to  87, 
Liquidate  by  '48 

Now  ready  for  senate  consider- 
ation, which  is  predicted  I'oi-  later 
this  week,  this  measure  removes 
federal  restrictions  from  all  non- 
housing  construction  except  amuse- 
ment and  recreational  typos.  If 
the  senate  adopts  the  repori,  as  did 
the  house,  the  bill  will  go  to  Pres- 
ident Truman. 

If  the  senate  passei^  and  the 
President  signs,  the  oflice  of  the 
housing  expediter  will  be  extended 
until  February  29,  1948.  It  wjU 
"administer  and  liquidate  existing 
obligations  with  respect 

to  market  guarantee  agroementa 
and  premium  payment  regulations, 
including  a  premium  payiuent  reg- 
ulation for  merchant  pig  iron" 
which  remains  in  effect  until  the 
end  of  calendar  1947. 

Other  important  provisions  of 
the  legislation  as  it  now  stands  in- 
clude a  government-insured  90  per 
cent  loan  to  the  manufacturers  of 
industrial  housing  —  prefabs.  The 
loan  provision  will  have  the  same 
effect  as  the  present  guaranteed 
market  law,  a  national  housing 
agency  spokesman  said. 

Four  types  of  housing  are  re- 
moved from  rent  control  in  an  ef- 
fort to  stimulate  the  construction 
of  rental   housing.    These  are: 

1 — Hotels. 

2 — Motor  courts  and  tourist 
homes. 

3 — Housing  completed  on  or  af- 
ter February  1,  1947  (new  and 
converted). 

4 — Housing  not  rented  "as  hous- 
ing accommodations"  between  Feb. 
1,~1946,  and  Jan.  31,  1947.  The 
dates  are  inclusive. 

'Most  Unhappy  Choice' 

The  house  concurred  in  a  senate 
change  in  the  original  Wolcott 
Bill  specifying  that  new  housing 
decontrolled  would  be  that  com- 
pleted on  or  after  February  1,  this 
year.  The  house  had  provided  that 
new  housing  decontrolled  by  the 
measure  would  be  that  completed 
after  the  act  was  passed. 

The  report  was  not  adopted 
without  opposition.  A  number  of 
congressmen  talked  strongly 
against  it,  principallv  on  its  16 
per  cent  "voluntary''  rent  raise 
provision.  The  methods  in  decon- 
trolling housing  drew  some  fire, 
with  Mike  Moroney  of  Oklahoma, 
calling  it  "one  of  the  most  unhappy 
choices  ever  before  us".  He  fa- 
vored the  bill,  however,  as  "better 
than  no  bill  at  all." 

Wolcott,  introducing  the  confer- 
ence report,  said  all  controls  on 
materials — allocation  powers — that 
go  into  any  building  except  amuse- 
ment and  commercial  types,  would 
be  removed  if  and  when  the  bill 
becomes  law.  "This  is  the  most 
important  part  of  the  bill,"  he  said. 
"It  gives  industry  a  free  hand  and 
enables  it  to  go  out  and  lick  the 
housing  shortage." 

Creedon  In  Charge 

Frank  R.  Creedon,  housing  ex- 
pediter, would  continue  under  the 
measure  on\%  for  the  purpose  of 
administering  "this  acr',  Wolcott 
promised. 

The  appropriations  committee 
will  determine  how  much  money 
OHE  needs  for  this  purpose. 

Rent  control  would  be  continued 
by  the  proposed  law  through  Feb- 
ruary 29,  1948. 


Reclamation  Officiak 
Disclose  AUocation 
Of  Restored  Funds 

SACRAMENTO,  Calif.,  June  17. 
— Regional  headquarters  of  United 
States  bureau  of  reclamation  in 
Sacramento  todray  announced  a 
breakdown  of  how  the  proposed 
|10  million  appropriation  for  the 
Central  Valley  project  will  be  spent 
if  congress  approves  the  bill. 

The  measure,  cut  originally  from 
$20  million  down  to  $6^00,000  by 
the  house,  was  adjusted  by  the  sen- 
ate to  provide  for  |10J)1M88  Ht 
new  money  for  the  CVP.  The  bill 
now  is  in  joint  conference. 

In  tnereaaing  the  honae  figure, 
the  senate  restored  $2,160,000  for 
the  construction  of  the  so-called 
'west-side  power  transmission  linea 
from  Shasta  to  Delta. 

The  rest  vl  the  $10  million,  rec- 
lamation ofl[icials  said,  would  be 
spent  on  the  following  basis: 

Joint  facilities,  $690,000;  Irriga- 
tion facilities,  $6,622,028. 

Power  facilities:  Shasta  power 
plant,  $427300;  Keswick  dam  $100- 
840;  Keswick  power  plant,  $218,- 
040;  Shasta-Delta  line,  via  Oro- 
ville- Sacramento,  $256,680;  Contra 
Costa  canal  extension,  $118>>00; 
Keswick  tap  line,  $160,000;  Sacra- 
mento to  Antelope  line,  $170,000; 
Contra  Costa  substation,  $48,000; 
Antelope  substation,  $46,000. 

Kings  River  project  (Pine  Flat 
Dam).  $100,000. 

Reclamation  ofllicials  pointed  out 
the  money  is  in  addition  to  about 
$19  million  carried  over  from  last 
year's  books  and  already  commit- 
ted on  existing  work.  'These  jobs 
include  construction  of  46  miles 
of  the  Friant-Kern  canal,  23  miles 
of  the  Delta-Mendota  canal,  and  a 
Costa  canal  system. 

# ^- 

Former  Key  Officer 
Proposes  to  Lease 
And  Operate  Many 

J.  L.  Haugh,  former  Key  Sys- 
tem president,  proposed  to  lease 
for  thirty  years  and  rebuild  the 
municipal  railway  this  week. 

In  a  letter  to  the  San  Franciseo 
board  of  supervisors,  Haugh  offer- 
ed to  organise  a  company  to  be 
known  as  San  Francisco  Rapid 
'Transit  Lines,  which  would  take 
over  all  physical  properties  of  the 
present  system,  but  not  assume  its 
present  obligations  such  as  out- 
standing retirement  to  employes 
and  judgments  against  the  sys- 
tem. 

The  SFRTL  company  would  pay 
two  per  cent  on  the  gross  rev- 
enue, which  Haugh  declares  will 
pay  the  city  $700,000  a  year  rev- 
enue. At  present,  the  lines  are 
run  at  a  $350,000  a  year  loss. 
. # 

HOLD  1947  BARBEQUE 

FRESNO. — The  annual  barbeque 
of  the  Fresno  Builders'  Exchange 
will  be  held  Friday,  June  27,  at  6 
p.  m.  on  the  banks  of  the  San  Joa- 
quin River  near  Hemdon  Bridge. 

Featured  as  the  Exchange's 
"event  of  the  year",  the  bnrbeqiie 
will  honor  families  and  guests  of 
members.  / 
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OHE  PERMITS  GRANTED 

BAN  FRANCISCO.— The  Office  of 
llouaing  Expediter,  division  of  non- 
residential construction,  1375  Market 
8L,  haa  announced  the  following  per- 
mit* (rranted  for  construction  of 
commercial  and  industrial  buMdlngs 
In  the  San  Francisco  area: 


EUOENE,  Or*.,  Lane  County.  Cam- 
pus of  University  of  Oregon. 

Owner — Oregon  State  Board  of  High- 
er Education,  Dr.  Charles  D.  Byrne, 
secretary,  Benton  Hotel,  Portland, 
Ore. 

Architect— Lawrence  &  Lawrence  In 
asaoclatlon  with  the  firm  of  Law 


6/18/47 
attauciauun   wim  ij»w  *""•  "-   —  -       Lo^  ■"<*  Only  Bidder* 
rence.  Tucker  &  Wallman.  920  Fall-  Junior  High  School  Building* 


proposed 


ing  Bldg.,  Portland,  Ore. 
First   and  second   unit*   of 

FMans  and  specifications  obtalna.ble 
from  the  architect's  office. 
Correction  in  bid  opening  date. 


SUB  -  BIDS  WANTED 


aenerai  contraotor*  d**lring  aub-bld*  on  any  J*b  are  Invited  to  make  known 
their   requlremawt*  In  thi*   column.    Th*r*  I*   no   charge   tor  this   service 

"V eterans   HospiUI,   I'resno;    Spec.   1821;    Bids  due  June   26,   2  P.   M. 
MacUonald,   Young  ft  Nelaon,  127  Montgomery  St..   S.   F.    (SUtter  2296) 
Jas.  I.  Barnes  Conatr.  Co.,  Rus*  Bldg.,  San  Francisco   (KXbrook  5S32) 
liobert  McCarthy  Co.,  1060  Klrkham  St,  Ban  Francleco   (OVerland  4060 
Heter  Klewlt  Bona  Co.,  442  Post   St.,   San  Francisco    (E»Cbrook  6736) 
sioite.  Inc..  8451  San  Leandro  Street,  Oakland   (TRlnldad  1064) 
M.  &  K.  Corp..  200  Financial  Center  Bldg..  S.  F.   (EXbrook  1205) 
l-ranceschl  Constr.  Co.,  P.  O.  Box  828,  Fresno   (Fresno  4-6751) 


Restoration  of   Pr*ml***,   Land*  End,   S.   F.;    Bid*  due  June   19,  2   P.   M. 
weury  Arlan   ConstnicUon,   4142   Geary  Blvd.,   S.    F.    (BAyvlew   3170) 


John  Morrell  A  Co.,  Meat  Packing  Plant,  Oakland;    Bids  due  June  24 
hjrbentraut  &  Summers,  696  Pennsylvania  St.,  S.  F.   (ATwater  2420) 
Willis   F.    Lynn,    1040   Folger   Ave..    Berkeley    (BErkeley   6044) 
l^mplre  Constr.  Co.,  844  Harriet  St.,  San  Francisco  (HEmlock  3400) 
Haaa  &  Rothchild,  326  Merchants  Exchange  Bldg.,  9.  F.    (EXbrook  1205) 
Louis   C.   Dunn,  799  Monadnock   Bldg.,   ban   l-'ranclsco    (YUkon   6-1471) 
Utah  Conatr.  Co.,  Ill  New  Montgomery  fc5t..  S.  F.   (GArfleld  6743) 
Chrlstenson  &.  Lyon.  3454  Harlan  St..  Oakland   (OLymplc  6426) 
Barrett  *  Hllp,  918  Harrlaon  St.,   am  Franclaco   (DOuglas  0700) 
MacDonald.  Young  &  Nelson.  127  Montgomery  St.,  S.  F.    (SUtter  8296) 
R.  E.  Rahlmann  Co.,  251  Kearny   St.,  San   Francisco   (DOuglas  8447) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  1:^05) 
i'arker,  Steffens  &  Pearce,  135  South  Park,  S.  F.    (EXbrook  6639) 

Bide 


uVSoom    PTint    Factory,   22nd    and    MiesleslppI    Sts.,   San    Francleco; 

due  June  18  „.„„. 

Krbentraut  Si  Summers,  606  Pennsylvania  St..  S.  F    (ATwater  2420) 
Haas  &  Rothchild,  326  Merchant*  Iflxchange  Bldg..  9.  F.   (EXbrook  1205) 
i,arsen   &    Larsen.    629    Bryant    St..    »an    Francisco    (DOuglas    IIW) 
Jacks   &  Irvine.  620   Market   St.,   San   Francisco    (GArfleld   2106) 
itademann  &  Gulsto,   40  Rlngold   St.,   San   Francisco    (MArket  8151) 
Barrett  &  Hllp,  918  Harrison   St.,   San   Francisco    (DOuglaa  0700) 


JJ>DmON  TO  JAIL,  180,000;  County 
Jail.  Salinas ;  owner.  Monterey 
Ctounty,  Salinas. 

ALTER  OFFICES,  $5900;  433  Cali- 
fornia St,  San  Francisco;  owner. 
Fireman's  Fund  Insurance  Co,  433 
California  St.  San  Francisco. 

BITILDNG  (farm  equipment  sale* 
and  aervlce),  88040;  101  Highway, 
Ollroy;  owner.  W  B  Stuart.  98  RaU- 
road  Ave,  Ollroy. 

^HURCni.  $14,218;  Brennan  and  Main 
Sta,  Watsonville;  owner,  Church  of 
Chriat,  1221  Lincoln,  Watsonville. 

ADD  TO  CHURCH  (used  material), 
8Sa«S00:  Chlco;  owner  Trinity  Meth- 
odist Church,  5th  and  Flume.  Chlco. 

CHURCH.  $14,461;  7722  Lynn  St,  El 
C«iTlto ;  owner,  Presbytery  of  San 
Francisco.   228    McAllister   St,    San 

FOUNDATION      (church),     $4000; 
PuMO  Grande  at  Via  OUnda,  San 
Loronzo;  owner,  San  Lorenro  Com- 
munity Church.  357  Via  Acalanes. 
DRUG  STORE,  $6500;  111  E  12th  St, 
ICaryavUle;    owner,   John   W   Sper- 
beck.  9  9th  St.  Marysvllle. 
OFFiaC  BUILDING  (used  materials) 
84800;  2277  Jerrold  Ave.  San  Fran- 
eteoo;   owner,  Clementina  Co,   2277 
Jerrold,  San  Francisco.        ^^ 
LAUNDRY    (self-service).    $6000;    N. 
O  St,  Exeter;  owner,  Glen  O  How- 
ard, Box  224.  Exeter. 
OVnCB      BUILDING       (cemetery), 
$8000:   764   Jackson   St,   San    Fran- 
claco-    owner.    Chinese     Cemetery. 
764  Jackson  St,   San   Francisco. 
OFFICE    and    WAREHOUSE     (coij- 
tractor-s),    $12,000;    30th    at    Broad- 
way     Sacramento;    owner,    Charles 
Outh.  1616  27th  St.  Sacramento. 
HiaTAURANT.     $9200;    8th    and    K 
8t*,    Sacramento;    owner,   K    Fong, 
2116  6th  St.  Sacramento. 
CLASSROOMS    (elementary    school). 
846.400;    Mlllbrae;    owner.    Mlllbrae 
Elementary    School    District,    Mlll- 

BBPAIRS  (hotel  garag«),  88040;  180 
Abbott  St.  Sallnaa;  o'^^^-Jtff'^^'f 
Hotel    ProperUe*.    168    Abbott    St. 

Sallnaa.  «i.„»\ 

ia>ILAROE  (coffee  roasting  P^}^' 
(36.000;  San  Francisco;  owner.  Milo 
Coff*  Co,  759  Harrlaon  St,  San 
Fraaolaco. 


Building  Section 


Laurel  ureek  Elementary  tiohool,  San  Mateo;  Bid*  due  June  26,  8  P.  M. 
Huher  Constr.   Co.,  5998  Mission    St.,  Daly   City    (JUnlper  7-0417) 
i'cter   Sartorlo,   262   Clementina   St.,   San    JTranclsco    (GArfleld   8317) 
Wilfred  H.  May,  Route  1,  Box  140-B,  San  Mateo   (Belmont  1988-J) 
Wm.  Horstmeyer  Co..  23  Mar*   St..  San   Francisco    (MArket  7239) 
Pacific  Coast  Builders,  2680  18th  Street,  San  Francisco  (HEmlock  5388) 
Carnco  &  Gautler.  365  Ocean  Ave.,  San  *"rancisco    (JUnlper  4-80»l) 
C.  F.  Parker,  1644  Monterey  Blvd..  San  Francisco   (OVerland  8723) 

convenience  Sta.  Addn^  Huntington  Park.  8.  F.;   Bids  due  June  24,  3  P 


M. 


nenry  Artan  Construction.  4142   Geary   Blvd..   S.   F.    (BAyvlew   3170) 
Far  Weat  Constr.  2339  Judah  SL,  San  i>'ranclsco   (Sigabrlght  3304) 
Power  PlantrLauTtdifV  and  Kitchen,  OrovlMe  Hospital,  Oroville;   Due  June 
27,  2:00   P.   M. 
Krbentraut  &  Summers,  696  Pennsylvania  St..  S.  F.   (ATwater  2420) 
U  G.  Shall.  863  Arbutus.  Kte.  1.  Box  142.  Chlco   (Chlco  1088  or  1210) 
continental  Constr.  Co.,  1402  Front  St..  Sacramento   (Sacto.  3-1978) 


Alkyd-KeiTn~Piant77th  and   Daggett  Sts.,  8.   F.;    Due  June  25,  4  P.  M. 
Ji;rbentraut  &  Summers.  696  Pennsylvania  St..   S.  F.    (ATwater  2420) 
K    S    McKlttrick.  610  16th  Street,  Oakland   (TWln  Oaks  6070) 
Swlnerton   &  Walberg,   225   Bush    St..   San    Francisco    (GArfleld   2980) 
Moore  &  Roberts.  693  Mission  St..  San   Francisco   (GArfleld  8879) 
Parker.  Steffens  &  Pearce.  135  South  Park.  S.  F.    (EXbrook  <M39) 
il.  &  K.  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  1205) 

Nine  Apt*r*nd~BldgTCamp  Stoneman,  PItUburg;   Due  June  19,  2  P.  M. 
t!;rbentraut  A  Summers,  696  Pennsylvania  St,   S.  F.    (ATwater  2420) 
Wallace  D.  Harklns,  406  Sutter  St..  San  Francisco   (GRaystone  2956) 
l>>o  Epp,  317  Broderick  St.,   San  Francisco   (UNderhlll  4984) 
Williams  A  Burrow*,  10  California   Dr.,   Burllngame    (Burl.   4-1796) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg..  S.   F.    (EXbrook   1205) 

Fort   Mason;    Bide   Due  June  19,  2   f* 


9'Apt:   BIdgs.   a^d    Utilities,   Fort   Mason;    Bide   Due  June  19,  2   P.   M. 
Robert  McCarthy  Co.,  1050  Klrkham  St.,  San  Francisco   (OVerland  4050) 
iurbentraut  &  Summers.  606  Pennsylvania  St..  S.   F.    (ATwater  2420) 
Leo  Epp,  317  Broderick  SL,   San  Francisco    (UNderhlll  4984) 
Williams  &  Burrows.  10  California  Dr.,   Burllngame   (Burl.  4-1796) 
M    &  K.  Corp..  200  Financial  Center  Bldg..  S.   F.    (EXbrook  1206) 

ConversioiTof  BarricksruT 8rcoiit~Guard,  San  Bruno;  Due  June  25,  2  KWi. 
Krnentraut  A  Summers.  606  Pennsylvania  St,  S.  F    (ATwater  2420) 
tilvln  C.  Stendell,  227  Market  St,  San  Francisco   (HEmlock  5352) 


Cost  $1,006,000 

VAN  NUYS,  Calif..  Lo*Angelea  Co. 
Van  Nuy*  Junior  High  School,  5435 
Veeper  Ave. 

Ownei— Lo*  Angela*  Board  of  Edu- 
cation, 1428  fc  San  Pedro  St,  Lo* 
Angeles,  Calif. 

Architect— A  E:.  Nlbecker  Jr.,  1425  S. 
San  Pedro  St,  Lo*  Angeles,  Calif. 

Administration  building,  2-8tory,  265x 
63  ft  In  area;  science  building,  2- 
story,  184x83  ft  In  area;  physical 
education  building,  2-story,  71x150 
ft  In  area;  Industrial  arts  building, 
l-story,  131x76  ft  In  area;  cafe- 
teria building,  1-story,  103x81  ft  in 

area.  -      , 

The  work  will  Include  concrete 
piles,  mass  and  reinforced  concrete, 
masonry  work,  cement  finish,  struc- 
tural steel,  ornamental  and  miscel- 
laneous metal,  carpentry,  metal  fram- 
ing, lathing  and  plastering,  marble 
and  tile,  metal  doors  and  tin-clad 
doors,  steel  windows,  sheet  metal, 
composition  roof  and  waterproofing, 
tile  roof,  metal  shower  and  dressing 
room  i)artltions,  wood  finish  and  cab- 
inet work,  wood  floors,  acoustic  tile, 
glass  and  glazing,  aspl»alt  tile,  finish 
hardware.  Incinerator,  refrigeration, 
plumbing,  palnUng,  electrical  work, 
heating.  _^_^  „,., 

Low  Bidder— Baruch  Corp.,  5656  WH- 

shire  Blvd.,  Los  Angeles,  Calif. 

The  following  low  bids  for  separate 
contracts  were  also  submitted: 
Electrical  Work— Korb   Electric    Co., 

6734    York    Blvd.,    Los    Angeles,   at 

$49,777. 
Plumbing— Wlnterbottom  Bros.,  Inc., 

1112  Westminster  Ave..   Alhambra, 

at  $79,989. 
Heating    and    Ventilating  —  S.    Glen 

Hickman  Co.,  3170  E.  11th  St,  Lob 

Angeles,  at  $78,300.    / 

Complete  bids  were: 

General  Contract 

Baruch  Corp.,  $1,006,000. 

Brunzell   Construction    Co.,    $1,026,- 

335. 
Halper  Construction  Corp.,   $1,068,- 

r»31. 

Stanton -Reed  Co.,  $1,073,200. 

Zoss  Construction  and  Zoss-Rlght- 
mlre  Construction  Co.,  $1,088,000. 

Harvey  &  Rose,  $1,097,000. 
Electrical  Contract 

Korb  Electric  Co.,  $49,777. 

Fielding  Electric  Co..  $49,946. 

Vancott  Co..  $52,546. 

Stolper  Electric  Co.,  $54,928. 

B.  O.  Harbert  Co..  $54,994.20. 

Bartel  Electric  Co.,  Inc..  $66,230. 

Golden  State  Electric  Co.,  Inc.,  $56,- 
732. 

Sterling  Electric  Co.,  $58,650. 
Plumbing  Contract 

Wlnterbottom  Bros.,  Inc..  $79,989. 

S    Glenn  Hickman  Co..  $84,692, 

Hickman  Bros.,  Inc.  $86,49L 

Lohman  Bros.,  $90,482. 

Johnston  &  Washer,  $104,861.22. 

Mehring  &  Hanson  Co.,  $104,666. 

Earl  O.  Stlce  Co.,  $118,000. 

Mechanical  Contractors,  Inc..  $118,- 

767. 

Heating  and  Ventilating  Contract 

S.  Glen  Hickman  Co.,  $78,300. 

Eart  O.  Stlce  Co.,  $78,800. 
Wlnterbottom  Bros.,  Inc.,  $79,989. 

Mechanical  Contractor*,  Inc.,  $80,- 

999. 

E.  R.  Jordan,  $84,482. 

American  Engineering  &  Construc- 
tion, Ltd.,  $88,886. 

Hickman  Bros.,  Inc.,  $93,989. 

Johnston  &  Washer,  $94,365.96. 

Lohman  Bros.,  $96,793. 

Mehring  &  Hanson.  $104,700. 


Qwnei— Cambrian  Elementary  School 

AShlteS- Charles  B.  Butner,  985 
The  Alameda.  San  Jose,  ^•^-.^ 

Includes  three  classrooms,  lavatorte* 
and  admlnlstraUon  offices. 

iJw  Bldder-Cari  N.  Swenson  Co.. 
P.  O.  Box  558,  San  Jose,  CaUl.,  $»»,- 

QOO. 

Complete  bids  received  were: 

Carl    N.    Swenson    Co..    P.    O.    Box 

558,  San  Jose.  Calif.,  $90,000. 

O   .E.   Anderson,    San    Jose,   caiu., 

S94  444 
West    Bay    ConstnicUon    Co.,    San 

Jose,  Calif.,  $102.840. 

'  •     9 

6/18/47 
Architect  Taking  Bid*— Due  June  80, 

g  p.  M.— Bidder*  Figuring 
school  Addition  (4  C.a..room.jnd^ 

KING  CTY,  CaUf.,  Monterey  County. 

King  City  Grammar  SchooL 
Owner-King  City  Elementary  School 
District,  M.  E.  K.  Livingston,  super- 
intendent. King  City.  Calif. 
Architect— Charles  E.  Butner,  7  wm- 

ham  St,  Sallnaa,  Calif. 
Stucco  and  frame. 

Plans  and  specifications  may  be  ob- 
tained from  the  office  of  the  architect 
upon  deposit  of  $25.  *>i,.« 

Following   contractors  have  taken 

""stS^'inc,  8451  San  Leandro  St, 
Oakland,  Calif. 
Harold  C.  Geyer,  787  Munras  Ave., 

Monterey,  Calif.  .„_.i 

Talcott  Lumber  Co.,   312  B.  Alteal 

Vpfdrrso^ASon.  446  Clark  St., 

Fresno.  Calif.  r,„    ioai 

Larten-Rdtto  Construction  Co.,  moi 

Hedges  Ave.,  Fresno.  C^lf. 
Carl  N.  Swenson  Co.,  P.  O.  Box  068, 

San  Jose,  Calif. 
Vem  R.  Huck.  3021  Rowena  Ave., 

Los  Angeles,  Calif. 


6/18/47 

Low  and  Only  Bidders  ^  -^a««i 

Classroom  Building  Co.t  $44»*» 

CLAYTON,  Calif..  Contra  Coata  Co. 
Clayton  Valley  School. 

Owner- Clayton  Valley  Elementarj 
School  District.  Clayton.  CalU. 

Architect  — Ernest  J.  Kump  Co.,  9 
Main  St.  San  Francisco.  Calif. 

Steel  frame  and  concrete  blocks,  i«,x 
32  ft.  one-story,  wood  Jolsta,  cwi- 
cretc  foundations  and  floors,  radi- 
ant heating.  composlUon  roof;  in- 
cludes four  classrooms. 

Low  Bidder— W6ndt  Construction  Co., 
810  Page  St.  Berkeley,  Calif. 
Complete    bids    submitted   June  10 

^Wendt  Construction  Co.,  Berkeley. 
Calif.,  base  bid  $44,435;  (Alt  1)  de- 
duct for  substitution  In  floor  coll*  o. 
wrought  steel  pipe,  $323;  (Alt  2)  de- 
duct for  substitution  In  floor  colls  of 
copper  tubing.  $554;  (Alt  8)  add  lor 
Installation  of  asphalt  tile,  SIOM; 

Payne  Construction  Co..  San  Fran- 
cisco. Calif.,  base  bid  $46.4d8;  (AIL  1) 


6/18/47  •     9 

Low   and    Only    Bidder*— Bid*  Taken 

Under  Advisement 
School    Building*  Co*t  $90,000 

NEAR     LOS     GATOS,    Calif.,    Santa 
I     Clara  County. 


Gamerston  &  Green 
Lumber   Co. 

Wfceletol*  and  Jebblag  Yardt 

LUMBER  •  TIMtERS  -  TIES  •  FIR 

REDWOOD  fONDEROSA 

SUGAR  PINE 

So*  Fraacitco— 1800  Army  StrMt 
ATwaf*r  1300 

Oakland — 2001    LIvt«gtfoB  Str««t 
KEIlog  4-1 M4 


,  nre«  t-unit   Apt   Bldgs^   Presidio  of  S.   >-.;    Du«  June   19,  2  P.   M. 
Erbintraut  St  Summers,  696  Pennsylvania  St..  S.   F.    (ATwater  2420) 
WiUtams  A  Burrows,   10   CalUomia   Dr..   Burllngame    (Burl.   4-1796) 
Robert  McCarthy  Co..  1050  Klrkham  St..  San  Francisco  (OVerland  4050) 
Leo  Epp.   inc.,  317  Broderick   St..  San   Francisco    (UNderhlll  4084) 


Uonvrnience  bta.  (Rehabilitation)  Alamo  Square,  S.  F.;  Due  June  24,  2  PM. 

Mrnry  Artan  Conatructlon,  4143  Geary  Blvd.,  S.   F.    (BAyvlew  3170) 
Hemoviofl   Uuonset 'Bidgs.,   Hayward;    Due  June   IV,  l:UO   P.   M. 

Far  Weft  Constr.  Co..  2389  Judah  St.  S.  F.  (SEabright  3304  or  JU  4-S06U) 


Office  and    Sale*    Bldg.,   Peterson    Tractor   Co..    San    Franolaco;    Due   June 
■M.  2:00  P.   M. 
WelinltB  A   DeNarde.   314   Sixth    St.   San    liTanclsco    (MArket   4493) 
li;rbentraut  *  Summers.  696  Pennsylvania  St.,  San  Francisco  (AT  242U) 
Robert  McCarthy  Co..  1060  Klrkham  St.,  San  Francisco   (OVerland  40501 
J.  D.  O'Connor  Constr.  Co..  Inc..  391  Sutter  St..  &.  F.   (DOuglass  3985) 
Carrico  St  Gautler.  866  Ocean  Ave..  San  Francisco  (JUnlper  4-8061) 

Women's  Dormitory,  University  of  Oregon,  Eugene;   Due  July  22,  9  A.  M. 
W.  C.  Smith,  Inc.  Board  of  Trade  BfAg..  Portland.  Ore.   (Beacon   7232) 
verorossing.  Freeway  and  2Mh  Ave.,  Oakland;   Due  June  18,  2:00  P.  M. 
Leo  Epp.  317   Broderick  St.   San  Francleco   (UNderhlll  4964) 

South 


iRiuin  pninTS 

are   Laboratory  Controlled 
to    Professional   Painters' 
High   Standards 

iRiuin  PRinT  compnnv 

4th  &  Ad(Jison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


:,gu«'"^'"ni5' 


©.10— EDUCATIONAL 
BUILDINGS 


overhead    Croeeing*    (Superstructure*),    South    San    hranolsoo;     Due    June 
IS,  2:00  P.   M. 

t«o  BJpp.  317  Broderick  St,  San  Francisco   (UNderhlll  4984) 
bohool   Additions.  Cypree*  School,    Redding;    Due  June  23,  8:00   P.    M. 

U  G.  Shala.  853  Arbutus.  Hte.   1.  Box  142.  Chlco   (Chlco  1088  or  1210) 


•ns/47  •  i; 

CorrMltlMl  .    ,      ««     ' 

Owner  Taking   Bid*— Due  July  «, 

•  A.  M.  

Wem«n**  Dormitory        Cost  tZOOaOOO 


ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 

S**  u«  on  all  District  job*-  ^* 
bmr  Warrant*  or  Bond*  on  1911 
or  1915  Act  Districts. 

Telephone  GArfielH  8000 

HANNAFORD  &  TALBOT 

sit  Collforalo  St. 
SAN  PIANCISCO.  CAUP. 


County  Jail  Addition,  Oroville.  Calif.;   Due  July  13.  2:00  P.  M. 

L»  O.  Shal*.  883  Arbutus.  Kte.  1.  Box  142.  Chlco   (Chlco  1088  or  1210) 
bewer  System  E x t"en7"a n d   R evTsioTri.  Fort  Mason.  San   Francleco;   Due  June 
19,  2:00  P.  M. 
Robert  McCarthy  Co..  1050  Klrkham  St..  San  Francisco  (OVerland  4050) 

L.eo  Kpp,  Inc.  317  Broderick  St,  San  Francisco  (UNderhill  4984) 

¥ay*nof*"Mr*Kou**  No.  T7lB«y»hore;    Due  Junelci,  ft:00  P.   M. 

Adam  Arras  &  Son.  160  New  Montgomery  St..  S.   F.    (GArfleld  8381) 
AiterArmy  MedToaTLab^  Fort  Baker,  sausallte;   Ou*  June  a4 

Klvln  C.  Stendell.  227  Market  St.  San  Francisco   (HKmlock  58C2) 
Ward  Bldg.,  Nevada'StitirHeap.,  n*ar  Hene;    Du*  July  »,  2:00  P.  M. 

Moore  A  Robert*.  693  Ml**lon  St,  San  Francl*co  (GArfleld  .8579) 

uoiier  Mouse,  Heatlng~PTanriind  UI*trtbut»on  System,  Nevada  State  Mosp.; 
near   Heno;   Due  July  S,  11    A.   M. 

Moore  A  RoberU.  603  Mission  St..  San   Francisco   (GArfleld  8579) 

Alteration*  to  Sehool  Admin.  Bldg*.,  Vallejo;   Due  June  19,  /:»  P.  M. 

Harry    J.    Rilinger.    242    Nebraaka    St.   Vallejo    (Vallejo    3-85«» 

WeKabllTtite~Cold   Storage   Bldg,  Oakland;    Due  June  It,  2:00  P.    M. 
Willis  F.   Lynn.  1040  Folger  Avenue.   Berkeley   (BErkeley  6044) 


8Ub*titTon:  Missionnind  8th  St*..  San  Francisco;   Due  June  2*.  2:00  P.  M. 

Bwlnerton  A  Walbwf,  226  Bu*h  St.  San  Francisco  (GArfleld  2080) 
Shop  Bldgin3)78to^ton  Junior  College.  Stockton;  Due  July  1,  7:00  P.  M. 

Wallace  D    Harklns,  406  Sutter  St.  San  Franclaco   (ORay*tone  2986) 
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$460;   (Alt  2)  |480;  (Alt  3)  1014. 

Peter  Sartorio,  San  Francisco,  Calif., 
ba*«  bid  H«,820;  (Alt  1)  $280;  (Alt 
2)   ^75;   (Alt  3)  $1006. 

Anderson-Haglund,  Inc.,  Oakland, 
Calif.,  base  bid  f46.978;  (Alt  1)  1308; 
(Alt  2)  (193;  (Alt  3)  $997. 

Swlnerton  A  Walberg,  San  Fran- 
cisco. Calif.,  base  bid  (48.770;  (Alt  1) 
no  bid;  (Alt  2)  (175;  (Alt  3)  (1014. 

Wallace  D.  Haridns.  San  Francisco, 
Calif.,  baae  bid.  (48,800;  (Alt  1)  (400; 
(Alt  2)  (500;   (Alt  S)  (980. 

Pacific  Coast  Builders,  San  Fran- 
cisco, Calif.,  base  bid  (49,750;  (Alt.  x) 
(280;  (Alt  2)  (200;  (Alt  3)  (1000. 

William  Horstmeyer  Co..  San  Fran- 
cisco, Calif.,  base  bid  (50,353;  (Alt.  1) 
(286;  (Alt  2)  (175;  (Alt  3)  (850. 


Cost   (100,000 

VISALIA.   Calif..   Tulare   County. 

Owner— City  of  Visalia,  City  Hall, 
Visalia,    Calif. 

Architect— David  H.  Horn  St  Mar- 
shall D.  Mortland,  1244  O  St, 
Fresno.    Calif. 

Brick  &  reinforced  concrete  addition. 


14,17^PUBUC  BUILDINGS 


14 


6/18/47  •  10 

Owner  Taking  Bids — Due  June  24,  11 

A.     M.— Alter    Medical     Laboratory 
FORT   BAKER.   Calif.,   Marin   Co. 
Owner— War   Dept.    ,c/o    Post    Engi- 
neer, Presidio  of  San  Francisco. 
Plans  by  owner. 

Following    contractors    have    taken 
out  plans : 

Chas.  Walt,  666  Mission  Street.  San 
Francisco.  Calif. 

Erbentraut  &  Summers,  696  Penn- 
sylvania St..  San  Francisco.  Calif. 

Robert    McCarthy    Co.,    1050    Klrk- 
ham St.  San  Francisco.  Calif. 

Carrico  Sc  Gautier.  365  Ocean  Ave.. 
San  Francisco.  Calif. 

Elvin   C.  Stendell,  2278  Market  St.. 
San  Francisco,  Calif. 

Alfred   P.    Fisher,   300   Montgomery 
St..  San  Francisco,  Calif. 


11—  HOSPITALS 


6/18/47  * 

Preparing   Working    Drawings- 
Hospital  Addition   (20  Beds) 


11 


6/18/47 

Contract  Awarded 

Rehabilitation  of  Race  Track,  Grand- 
stand, Clubhouse  and  Stable* 

Cost  (250,000 

ALJ3ANY.  Calif.,  Alameda  County. 
Esistshore  Highway,  Albany. 

Owner— Pacific  Turf  Club,  Ins.,  Al- 
bany, Calif. 

Rehabilitate  and  remodel  the  inte- 
rior and  exterior  of  race  track, 
grandstand,  clubhouse  and  stables. 

Contractor  —  Swlnerton  A  Walberg, 
225  Bush  St.,  San   Francleco,  Calif< 


15 


6/18/47  • 

Low  and  Only  Bidders — 

Contract   Awarded — Firehou** 

Cost.  (23.200 
SACRAMENTO.    Calif.,    Sacramento 

County.    12th  and  16th.  N.  B  Sts. 
Owner  —  American   River  Fire  Dis- 
trict, Sacramento.  Calif. 
Architect— Clarence   C.    Cuff.    1315   Q 

Street.  Sacramento.  Calif. 
Contractor — A,    E.    Erickson   A    Sons. 
1932   E.    Monte   Ave..    North    Sacra- 
mento.  Calif. 

Complete    bids    submitted    JHine    16 
were: 

A.  E.  Erickson  &  Sons,  North  Sac- 
ramento.  Calif..   $23,200. 

Bingham   Constr.   Co..   Sacramento, 
Calif..  (23.600. 

Continental  Constr.  Co..  Sacramen- 
to, Calif.,  $23,818. 


PLANS  ON  FILE 


Th*  following   ll*t  of   Plan*  and  *peclflcatlons  for   construction 

projaot*  ce  now  avallabi*  for  Insoactlcn  at  th*  office  of  DAILY 

PACIFIC    BUILUEH,   469   Tenth    Street,    San    Francleco 


Work 

Married  Officers'  Quarters,  Etc. 


Location 
Inyokem 


Bid  Opening  Date 
6-26-47 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Opening  Date  Project 

g.18 —  8K)0P.M. — School  Buildings      Near  Los  Gatos 
6-18—  2  K)0  P.M.— Post  Office  (Alter)    South  Pasadena  . 


6-18—  2 :00 P.M.— Post  Office   (Repair),  Santa  Paula 

6-18 —  7:30  P.M. — Classroom     Addition,  Bangor 

6-lS—  7 :80 P.M.— Elementary    School  Building  (Prefab.).  Fontana 

6-18 — 12:O0N.     —Factory   Bldg.  gan   Francisco 

6-1 8_  2:00  P.M.— Rehab.    Cold    StoraRe  Bldp.         Oakland 

6-18 — 10:00  AM. — Reconstruct  Boilers,  Etc.,  Sacramento 


Noted  In  Issue 

6-  2 
6-  0 
«-  0 
B-29 
6-12 
6-  5 
fi-  5 
6-11 


ENGINEERING  PROJECTS 


6-18—11 :00 
6-18—  8K)0 
6.1g—  2K)0 
6-18—  8:00 
6-18—  2 :00 


A.M. — Seal    Coating    Runways,  Los  Alamltos 

P.M. — Bridge  Alterations,  Walnut  Creek 

P.M.— Drydock  Dredger  and  Tug,  San  Francisco 


2:00 
2:00 


San  Mateo  County 

Fresno 

Mono  County 
Mendocino  County 

Oakland 

Likely 
Crossings  (Substructures)   (2),  South 
San  Francisco 
P.M. — Overhaul  Dredge  No.  3.  San  Francisco 
P.M.— Bridge  (Substructure).  Mendocino  County 
AM. — Hogchute  Dam,  Mena  County.  Colo. 
P.M.— St.  Francis  Circle  Channelization.  San  Francisco 
P.M. — Alter  Pipelines         San  Francisco 
AM.— Bridge   Removal      Bakersfleld                        • 
P.M. — Grading  and  Surfacing.  Lassen  County 
P.M. — Surfacing.  Etc         San  Benito  County 
P.M. — Surfacing                   Nevada  County 
P.M.— Grading.    Surfacing  and  Box  Culvert,  Trinity  County 
P.M.— Grading  and  Surfacing,  San  Mateo  County 
P.M. — Water  Tank             Happy  Valley 
P.M. — Water  Tank             Enclnal 
P.M. — ^Water  Tank             Oak  Springs 
P.M.— Grading,  Surfacing   Culvert,  Stanislaus  Cotmty 


P.M. — Water  Tank 
P.M.— Bridges  (2) 
6-18—  2:00  P.M.— Grade  A   Surface 
e-lS—  2:00  P.M.— Grade  &   Surface 
6-18 —  2:00  P.M. — Overcrosslng 
6-18—  2 :0a  P.M.— Bridge 
6-18—  2  K)0  P.M.— Overhead 

6-18—  2:00 
6-18—  2:00 
6-l»— 10:00 
6-18—  2:30 
6-18—  2:30 
6-18—11 :00 
6-18—  2 :00 
6-l»—  2:00 
6-18—  2:00 
6-18— 
6-18— 
6-18—  5:30 
6- IS—  5:30 
6-18—  5:30 
9-18—  2:00 


6-13 
6-13 
6-13 
6-  8 
S-20 
5-22 

B-20 
5-20 

5-20 

e-u 
B-ao 
e-  2 

6-  2 
6-  6 
6-  6 
6-20 
6-20 
8-20 

6-ao 

6-21 
6-  0 

«-  9 
6-  0 
5-21 


SUPPLIES  AND  EQUIPMENT 


0-18—  8:« 
6-18—  8:00 
6-18— 
6-18—  2:00 
6-18—  2:00 
6-18—  2K)0 


P.M.— ^R«nove  Quonset  Buildings.  Hayward  6-29 

P.M.— Electrical  Equipment  and  Gate  Valves,  Marlines  6-11 

— Truck  Shovel  Sacramento  6-11 

P.M. — Torches,  Etc.  Arcadia  0-1* 

P.M.— 250  and   500-Gallon  Tanks.  Redding  6-18 

P.M. — Furnaces  Redding  6-18 


SUB-CONTRACT  INFORMATION 


6-18— 
6-18— 
6-18— 
6-18— 
6-18— 
6-18— 
6-18— 
6-18— 


2 :30  P.M.- 
2 :30  P.M.- 
2  rOO  P.M.- 
2 :00  P.M.- 
2:00  P.M.- 
2 :00  P.M.- 
2 :00  P.M.- 
2 :00  P.M.- 


6-18—  2 
6-18—  2 
6-18—  2 
6-l»—  2 
6-18—11 
6-lS—  2 
6-18—  1 
6-18—  1 
«-l»—  2 
6-18—  2 
6-18—11 


:00  P.M.- 
:80  P.M.- 
:00  P.M - 
:00  P.M.- 
K)0AM.- 
:30  P.M.- 
:30  P.M.- 
:30  P.M- 
:00  P.M. 
:00  P.M.- 
:00  A.M. 


-Paint  Engine  House  15.  San  Frajiclsco 
-Paint  Iron  Worits    City  Hall.  San  Francisco 
-Install  Concrete  Stepw,  Fresno  Post  Office 
-Repair  Tile  Floor    Culver  City  Po.it  Office 
-Repair  Roof  San  Bernardino  Post  Office 

-Bronze  Hand  Rails,  Uklah 
-Interior  Painting    Pitt.sburg 
-Install  Gaa  Burning  Equipment.  Phoenix.  Ariz., 

Post  Office 
-Install  Entrance  Doors.  Etc..  Susanvllle  Post  Office 
-Waterproof  and  Paint  Bryant  School.  San  Francisco 
-Install  Concrete  Floor.  Alameda  NAS 
-Retube  Heating  Boiler.  Elko.  Nev..  Post  Office 
-Repair  Roofs  Tiburon 

-Resurface  Stair  Treads,  San  Francisco 
-Instil  Terrazzo  Floor,  San  Francisco 
-Install  Cork   Insulation,  San  Francisco 
-Renovate  Lawn,  Etc.,  San  Gabriel 
-I>refabricated    Residences.  San  Francisco 
-Repair  Roofs  Tlhurcn 


«-10 
6-10 
6-10 
6-10 
6-10 
6-12 
6-11 

6-10 
6-10 
6-10 
6-10 
6-10 
6-  8 
«-  S 
6-18 
6-18 
6-13 
6-13 
6-13 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS  •  HOISTING  EQUIPMENT  •  SPECIAL 
VALVES  AND  FITTINGS  •  SPECIAL  ELECTRICAL  AND 
MECHANICAL  EQUIPMENT  •  ELEVATOR  REPAIRS 

AND  SERVICE. 

Atlas  Elevator  Co. 


417  SIXTH  ST. 


SAN  FRANCISCO  3 


PhoM  EXbrook  If 40 


Charles  F.  Unger.  Sacramento,  Cal- 

12*.  WO- 
Holdener  Constr.   Co.,  Sacramento. 

Calif..  |24,fi83.  ^      ^       „ 

Central  California  Constr.  Co.,  Saa 

Francisco,  Calif.,  $24,947. 

H.    W.    Robb,    Sacramento.    Calif.. 

127.867. 

Affiliated   Engrs    and   Contractors, 

Sacramento.  CaUf..  180.000. 

6/18/47  •     15 

Low  and  Only  Bidders 

Alter  Fire  House 

OAKLAND,  CaUf.,    Alameda  County. 

Firehouse  No.  16,  3441  13th  Ave. 
Owner^-Clty  of  Oakland.  Chas.  Don. 

city  clerk.  City  Hall.  Oakland.  Calif. 
City  Engineer— Walter  N.  Frickstad, 

City  Hall.  Oakland,  Calif. 
Structural  alterations. 

Specifications  obtainable  from  the 
above  office  of  the  engineer. 
Low  Bidder— J.  H.  Pedgrtft,  518  Ap- 

gar  St..  Oakland.  Calif.,  112.663.56. 


reau  of  Reclamation:  R  L.  Boke.  re- 
gional director.  Old  Post  Office  Bldg., 
7th  and  K  Sts..  Sacramento  14.  Calif. ; 
O.    G.    Boden,   construction    engineer, 

Antioch,  Calif.,  and  Jack  W.  Rod- 
ner,  district  manager.  P.  O.  Box  1270. 
Merced.  Calif. 

Prospective  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate with  the  construction  engi- 
neer, Antioch,  and/or  the  resident 
engineer,  Tracy,  Calif. 


22-26— RESIDENTIAL 
BUILDINGS 


6/17/47  24 

Owner   Taking    New    Bids — Due    July 

1,  2  P.  M. 
Superintendent's    Cottage 
RENO.    Nev..    Waahoe    County.    Ne- 
vada   State    Hospital     for    Mental 

Diseases. 
Owner    — '  Nevada    State    Planning 

Board.    CarHon'  City.    Nev. 
Architect— Edward     S.     Parsons.     210 

W.   2nd    St.,    Reno.    Nev. 

Plans  and  speclficallons  obtainable 
from  the  architects  office  upon  de- 
posit   of    $5.00. 

Each  bid  must  be  accompanied  by 
certified  check,  cashier's  check  or 
cash  in  amount  of  5%  of  bid  payable 
to  the  State  of  Nevada.  State  Plan- 
ning   Board. 

6/18/47  26 

Owner  Taking  Bids— Due  July  11, 

10  A.  M. 
Prefabricated  Housee,  Water,  Sewer- 
age, Streets,  Etc.;  Spec.  R-2-10 
TRACY.    San    Joaxiuin    County,    and 
ANTIOCH,    Contra   Costa    Coimty, 
Calif. 
Owner — Department  of   the   Interior, 
Bureau    of    Reclamation,    Antioch, 
Calif. 

Work  involves  erecting  prefabricated 
houses  and  constructing  water  dis- 
tribution and  sewerage  systems  aild 
bituminous  surfaced  streets,  drive- 
ways and  sldtewalks  for  government 
housing.  The  prefabricated  houses 
to  be  erected  will  be  furnished  by 
the  government  under  contract  with 
Green  Lumber  Co.,  Laurel.  Miss. 
The  principal  items  of  work  and 
the  estimated  quantities  involved  are 
published  in  this  issue  under  Engi- 
neering Section  39. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the  Bu- 


800,000.    submitted    second    low    bid 
May  21. 


6/18/47  •     24 

Architect  Taking  Bids  From  Selected 
List  of  Contractors — No  Due  Date 
Set 

Residence 

HILLSBOROUGH,  CaUf.,  San  Mateo 
County    Lind  Rd..  Hillsborough. 

Owner — Ben  M.  Fillmore,  c/o  archi- 
tect. 

Architect — Oscar  R.  Thayer.  1267  Ca- 
brillo  Ave.,  Burllngame,  Calif. 

Exterior  brick  and  board  and  batton. 
five  rooms,  two  baths,  two-car  ga- 
rage, circulating  air  heat. 

28-30--MISCELLANEOUS 
BUILDINGS 


6/18/47  26 1 

^Low   Bidder*  I 

Buildings  and  Utilities  Cost  $1,272,000 

LOS  ALAMOS.  N.  M.  Los  Alamos 
Project.  I 

Owner — U.  S.    Atomic    Energy   Com-  ' 
mission.  Lieut  Col.  Wm.  J.  Penly. 
chief  of  operations.  P.  O.  Box  1S39, 
Santa  Fe.  N.  M. 

Architect — W.  C  .Kruger.  Sena  Plaza, 
Santa  Fe.  N.  M  I 

Engineer— Black  &  Black,  4607  Broad-  \ 
way,  Kansas  City.  Mo. 

Includes  200  prefabricated  housing 
units ;  f ieldhouse  78x157  ft. ;  park- 
ing lot.  310.000  sq.  ft.;  ASB  shingle 
siding;  laundry:  roads;  sidewalks; 
water  distribution  system ;  storm 
sewers,  sanitary  sewers;  electric 
distribution  system;  sewage  lift 
station,  etc. 

Low  Bidder — Robert  E.  McKee,  Texas 
Ave.,  El  Paso.  Texas,  $1,272,000. 
Shaw  A  Estes,  Dallas,  Texas,  at  $1,- 


6/18/47  n 

Low  and  Only  Bidders 

Q.  C.  Motor  Testing   Faollltle* 

Cost  $S26,000 

THE  WHITE  SANDS  PROVING 
GROUNDS,  New  Mexico. 

Owner — U.  S.  Government,  Wlar  De- 
partment, U.  S.  Engineers,  CoL 
Henry  F.  Hants,  district  eogineer, 
Albuquerque,  N.  M. 

Architect— Private  plans. 

Includes  two  lS,000-gallon  fuel  tanks; 
two  concrete  pumphouses,  30x36  ft.; 
250  ft.  railway  on  concrete  ramp.' 
100  ft.  of  2x3-ft.  reinforced  con- 
crete spillway;  approximately  600 
sq.  Yds.  of  parking  apron. 

Low  Bidder— Robert  E.  McKee,  1918 
Texas  Ave.,  El  Paso,  Texas,  $526,- 
000. 

Other  b!ds  submitted  May  20  were: 
C.  H.  Leavell  &  Co..  1900  Wyoming, 

£1  Paso,  Texas,  $080,000. 


Summerbell 

Roof  Structures 


WImb  pinalag 
yoar  aaw 
baildlav  for 
today's  Mad*. 

c«n  .  .  . 
SUMMIMIU 


1746  Thirtocnlh  Sfrrot 

Oakland,  Californi.i 

T  W  i  n  o  .1  Ij  s    16?? 
ENtorprist-    109  JO 
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BURKE     FORM     CLAMPS 


=™T^ 


STEEL  ACCESSOIUES 
COLUMN  a  AMPS 
SOFFIT  HANGERS 


SNAP  TIES 
EXPANSION  JOINT 
SLIP  FORM  JACKS 

All  Types  of  Concrett  Construction  Sptcialttet 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  San  FranoKo  Phone  GArfield  8768 


Fenestra  Industrial  Steel  Doors  art  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  tiot  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


yyysEi 


Itlflhtl  Typical  Slnfle  Swtn« 
Deer  •  Well  Oe*l«ned, 
Stvrdy  *  long-lotting 

STOCK  TYPES  .  .  .  Sizes  range  from  I'S"  to 
lO'O"  width  and  6'8"  to  8'0"  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by   types   illustrated,   send    for   our   catalog. 


DETROIT     ij  EEL     PRODUCTS 


FocMc  Ceott  Plant 

IStO  SUty-Tbird  S«  .  Emeryvllli 

Oakland  8,  California 

rtMfiei  dympta  ••<« 


Lecol  Sole*  OAce 
935  Menlgomerv  St.,  Iwm  BMl. 
Son  ^cmc)«ce  4,  Collfemlo 
Phone:   DOuglas 


nt 
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* 
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DAILY    PAClFIiC   BUILDER 


WEDNESDAY.  JUNE  18.  1947 


J.  H.  Ryan.  Box  513,  Albuquerqu*. 


Engineering  Section 


31-32--WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

ft/U/47  S3 

Lew  and  Only  Bidders 
WaUr  Main;   8p«o.   L8-3d3 
AI^AMEDA,   Calif..   Alameda  County. 

Webster     Street     between     Pacific 

Avenue  and  Tynan  Street. 
Owner — ^Biast   Bay   Municipal    Utility 

District,  Room  406.  512  16th  Street, 

Oakland,  Calif. 
X>latrlct  Engineer — John  S.  Lougwcll 

513  16th  St.,  Oakland,  Calif. 
Includes    installing    approx.    3250    l.f. 

24-ln.  welded  steel  water  main  and 

45  Lf.  12-in.  cast  iron  pipe,  together 

with  valves  and  appurtenances. 
Low    Bidders— Walter    Lenkeit,    2225 

Rivere,  San  Francisco,  Cal.,  Sched. 

I,   121,103,  and   McGuire  &   Heater, 

796  66tb  Ave.,  Oakland,  Cal.,  Sched. 

II  (Alt)  «27,228.5a 

Work  Involvea: 

Schedule    I 

(1)  890  c.y.  trench  excav.  for  24-in. 
diameter  steel  pipe; 

(3)  15  c.y.   trench   excav.   for  12-ln. 
diameter  steel  pipe; 

(3)  10  c.y.  excav.  outside  of  trench; 

(4)  lieo    l.f.    installation    of    24-lnch 
diameter  steel  pipe; 

(6)  45    l.f.     Installation     of    12-lnch 
diameter  steel  pipe ; 

(6)  ItSO  Lf.  cutting  of  steel  pipe; 

(7)  500  l.f.   welding  of  steel   pipe; 

(8)  55  placing  lining  and  coatng  at 
Joints    ; 

(8)  5  c.y.   concrete   in  anchors; 

(10)  190  lbs.  furnish  and  place  relnf. 
bars; 

(11)  8  Installing  manholes  on  pipe; 

(12)  8  installing  air  and  vacuum  re- 
lief valves ; 

(IS)  2    installing   204-n.    gate    valves, 
HB3; 

(14)  1    installing    12-in.    gate    valves, 
flange; 

(15)  8  installing  dresser  couplings; 

(16)  1    Installing    6-in.    blowoffs; 

(17)  450  s.y.  repair  of  concrete  asph. 
pavement; 

Schedule  II 

(1)  1330  c.y.  trench  excav.  for  24-ln. 
diameter  steel  pipe; 

(2)  5  c.y.  excav}  outside  of  trench : 
(8)  2080    If.    Installatibn    of   24-inch 

diameter  pipe; 
(4)  85  l.f.  cutting  of  steel  pipe; 
(6)  560  l.f.  welding  of  steel  pipe ; 

(6)  88  placing  lining  and  coating  at 
Joints ; 

(7)  10  c.y.  concrete  in  anchors; 

(8)  SOO  lbs.  furnish  and  place  relnf. 
iMirs; 

(9)  4  installing  manholes  on  pipe; 
<10)  1  installing  air  and  vacuum  re- 
lief   valves; 

(U)  1    installing   20-in.    gate   valves, 
HB; 

(13)  1    installing    le-in.    side    connec- 
tion and  blind  flange: 

(18)  8   installing  pre.sner   cnupltngs; 

(14)  1   Installing   e-lnch    blowoffs; 
(18)  740     s.y.     repair     concrete     as- 
phalt   pavement. 

Soheduls    II    (Alternate) 
(1)  1446  c.y.  trench  excav.  for  24-ln. 
diameter  steel  pipe ; 

(3)  8  c.y.  excav.  outskle  of  trench; 
(8)  3080    If.    Installation    of    24-inch 

diameter  pipe; 

(4)  85  l.f.  cutting  of  steel  pipe; 
(8)  550  l.f.  welding  of  steel  pipe ; 

(8)  85  placing  lining  esid  coating  nt 
JolnU; 

(7)  10  c.y.   concrete  in  anchors: 

(8)  SOO  lbs.  furnish  and  place  reinf. 
bars; 

(9)  4  installing  manholes  on  pipn; 

(10)  1  installing  air  and  vacuum  re- 
lief   valves ; 

(11)  1    installing   20-ln.    gate   valves, 
HB; 

(13)  1    installing   16-ln.    side   connec- 
tion and  blind  flanp;e; 

(15)  3   Installing  Dresner  coupling!! ; 

(14)  1   installing  6-lnch    blowoffs; 

(16)  135   s.y.    repair  of    concrete   as- 
phalt  pavement; 

(18)  15    s.y.    repair   of    oil    macadam 
pavement. 
Total  bids  June  11  were: 

(A)  Walter  Lenkeit,  San  Francisco, 
Sched.  I.  $21,103;  Sched.  II,  $30,063; 
Sched.   II,  Alt..  128.121.50. 

(B)  McOulre  St  Hester,  Oakland.  I. 
$24,758;  II.  $41,875;  II.  Alt,  $27.- 
238.5a 

(C)  Martin  Murphy  and  Robert  B. 
McNalr,  Oakland.   I.  $23,033.50. 

(D)  Pacific  Pipeline  A  Engineers, 
lAd..  El  Cerrito,  I,  $25,902.26;  II. 
$88,884;  II.  Alt,  $27,434. 

Unit  prices  will  be  given   shortly. 

8/18/47  S3 

Owner  Taking  Bids— Due  June  19,  2 

P.    M.    (Bidders    FlQuHng— Sewer 

Syatem     Extension     and     Revision; 

SeHal    No.  04-203-47-93 
FORT  MASON.  San  Francisco,  Calif. 
Owner — San     Francisco    Dlst.,    Corps 

of   Engineers,    War   Dept.    74    New 

Montgomery    St.,    San    Francisco. 
Plans  by  owner. 

Unit  quantities  were  given  June  12. 

Following    contractors     are    being 
furnished  with   plans: 

H.    La    Harp.    544    Market    St.,    San 
Francisco,   Calif. 

Leo    Bpp,    317    Broderick    St.,    San 


Francisco.  Calif. 

Robert  McCarthy.  1050  Klrkham  St 
San  Francisco.  Calif. 

Chas.  C.  MacClosky,  112  Market  St. 
San  Francisco,  Calif. 

H.  E.  Rahlmann,  251  Kearny  St. 
San  Francisco,  Calif. 

M.  A  K.  Corp,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 

Erbentraut  A  Summers,  696  Penn- 
sylvania St.,  San  Francisco.  Calif 

Chas.  L.  Harney,  575  Berry  St., 
San  Francisco,  Calif. 

Butte  Constr.  Co.,  603  Mission  St, 
San  Francisco,   Calif. 

F^ter  Sorensen,  927  Arguello,  Red- 
wood City,  Calif. 

DeLuca  A  Son,  1745  Filbert  St., 
San   Francisco,   Calif. 

Shapro  A  Sage,  6221  Panama  Ave., 
Richmond,  Calif. 

W.  C.  Thompson,  2801  8rd  St..  San 
Francisco,    Calif. 

B.  A  R.  Constr.  Co.,  268  Market 
St.,  San  Francisco,  Calif. 

Whalln  Bros.,  2942  23rd  Avenue, 
Oakland,   Calif. 

Herman  Lawson  Co.,  465  Tehama 
St..  San  Francisco,  Calif. 

Payne  Constr.  Co.,  398  Fifth  St., 
San  Francisco,   Calif. 


6/18/47  32 

Owner    Taking    Bids — Due    June    2S, 

5  P.  M.  (To   Pe  Opened  at  8  P.  M. 

Same   Day) 
Waste  Disposal  Works 
LODI.    Calif..    San    JViaquin    County. 

Disposal   site,   in   Sections  23  A  24. 

T3N,    R5B,    MDB    A    M. 
Owner— City   of    Lodi.   J.   F.   Blakely. 

city    clerk,     City    Hall.     221     West 

Pine  St..  Lodl,  Calif. 
City  Engineer — Clinton  Hcnnlng,  City 

Hall,   IxMli,  Calif. 
Liquid    waste    disposal    \vorks. 

Work  involves; 

(1)  200   acres    grading; 

(2)  16  acres  clearing  and  stripping; 

(3)  earthwork  and  "leveling  requir- 
ed 'to  construct  5  clarification 
lagoons  625x69  ft.; 

(4)  36  slurge  l>eds  320x30  ft: 

(5)  17,400  lin.    ft   of  outlet  ditches; 

(6)  excavations  of  trench,  laying 
and  backfilling  for  2,700  lln.  ft 
of  concrete  and  corrugated 
metal  pipe; 

(7)  Installing    21    pipe    risers; 

(8)  Installing  9  gate  and  20  alfalfa 
valves ; 

(9)  placing  1.500  lln.  ft.  of  metal 
flume ; 

(10)  constructing     skimming     mech- 
anism   with    concrete    apron ; 

(11)  misc.     appurtenances     and     all 
incidental    work. 

Plans  and  specifications  obtainable 
from  the  office  of  the  City  Clerk. 

E^ch  bid  must  be  accompanied  by 
cash,  certified  or  cashier's  check,  or 
bidder's  bond  in  amount  of  10%  of 
bid  payable  to  the  City  of  Lodl. 
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Application  Filed  for  State  Board 
of   Health    Permit 

Sewage    Plant 

SAN  MATEO,  Calif.,  100  ft.  west  of 
Palmetto  Ave.  betw.  Montecito  and 
Pacific   Aves. 

Owner  —  Sharp  Park  Sanitary  Dis- 
trict  Box   1166.    Burlingame.  Calif. 

Engineer  —  Wllsey.  Broughton  A 
Lx>ng8on  Inc..  1126  Broadway,  Bur- 
lingame, Calif. 

Sewage  treatment  plant  and  new 
outfall  sewer. 
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Bid    Rejected 

Incinerator 

BERKELEY.  Calif..  Alameda  Co. 
Cowell  Memorial  Hospital,  Berke- 
ley   Campus. 

Owner — Regents  of  the  University  of 
California.    Berkeley,    Calif. 

Civil  Engineer— Thomas  J  Janes.  De- 
partment of  Grounds,  University  of 
California,   Berkeley,  Calif. 

R<>moval  of  existing  Incinerator  and 
construction  of  new  incinerator  and 
dust     collecting     equipment. 
As  previously  reported,  Rees  Blow 

Pipe    Mfg.    Co.,    Inc.,    San    Francisco, 

at  $14,041  submitted  the  low  bid. 
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Contract    Awarded 

Well    Rehabilitation;    Spec.    1286 

Cost    $36,475.75 

MCCLELLAN  FIELD,  Calif..  Sacra- 
mento,   Sacramento    County. 

Owner  —  Sacramento  District  Corps 
of  Engineers.  War  Department, 
Wright    Bldg.,    Pacramento.    Calif. 

Plans  by  owner. 

Well    rehahilitatlon    and    elimination. 

Contractor — Luppen  4  Hawley,  Inc.. 
3126  J   St.,  Sacramento,  Calif. 
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Plans  In  Progreee— State  Board  of 
Public    Health    Permit  Granted 

Sewage    Disposal    Plant    Cost    $60,000 

WEAVERVILLE.  Calif..  Trinity  Co. 
East  Bank  of  Weaver  Creek  ap- 
prox. 2000  ft.  south  of  Bramer  St. 

Owner  -County  of  Trinity.  John  D. 
Fields,  Countv  Clerk.  Courthouse, 
Weavervllle,    Calif. 

Consulting  Engineers  —  Thomas  A 
Whipple,  310  University  Ave.,  P^lo 
Alto,   Calif. 

Includes  reinforced  concrete  Imhoff 
tank  and  sludge  drying  beds. 


siphona,  pen»»ock.  dlMhArge  plpca 

and  wasteway ;  Spec.  1878. 
Owner — U.  S.  Boreau  of.  BAclanuttlon, 

Provo,  Utah. 

The    work    la    s>lua<(«d    atz    miles 

northwest  of  LehV  Uitah. 

The  prlnclpad  Items  of  eroric  and 
the  estimated  quantltiA*  imrolved  are 
as  follows:   . 

(1)  tmwaterlng  fouadatirens  for  the 
siphon  and  peustock,  lump  sum; 

(2)  imwatering  foundations  for  the 
pumping  p>lant  site,  himp  sum ; 

(8)  8000  cu.  ydbs.  excavation  for  Uia 
piunping  plant  structures; 

(4)  11,000  cu.  yda.  excavation  for 
pipeline  and  wasteway  struc- 
tures; 

(5)  18,000  cu.  yOa.  excavation  for 
pipe  trenches^: 

(6)  2200  cu.  yds.  excavation  for  the 
wasteway  chtumel; 

(7)  10,000  sta.  cu.  yda  overbauir 

(8)  15,000  cu.  yda  backfill; 

(9)  compacting  7€lM>  cu.  yds.  back- 
fill; 

(10)  compacting  10  W  cu.  yds.  em- 
l>ankments ; 

(11)  70  sq.  yds.  dry-»rock  paving; 

(12)  1100  cu.  yds.  rijirap; 

(18)  90  cu.  yds.  graArsl  surfacing; 

(14)  furnishing  and  Jiandllng  5000 
bbls.  cement; 

(15)  furnishing  450,000  Jbs.  reinforce- 
ment bars^ 

(18)  placing  450,000  Ibe.  reinforcement 
bars; 

(17)  140  cu.  yds.  conoreite  In  pumping 
plant  and  valve  house  super- 
structures ; 

(18)  620  cu.  ydsi  concrete* in  pumping 
plant  substructure ,  valve  house 
substructures  and  sump; 

(19)  170  cu.  yds.  secand-stage  con- 
crete in  pumping  -plant ; 

(20)  2800  cu.  yds.  concrete  in  pipe- 
line and  wasteway  structures; 

(21)  85  cu.  yds.  concrete  In  tunnel 
lining; 

(22)  constructing  100  lln.  ft.  control 
Joints ; 

(23)  furnishing  and  pOaclng  10  eq.  ft 
elastic  Joint  filler;' 

(24)  furnishing  and  placing  150  lln. 
ft  metal  seals; 

(25)  placing  480  lln.  ft  rubber  water 
stops; 

(26)  furnishing  and  placing  950  sq.  ft 
ceilulated-glass    roof  insulation; 

(27)  furnishing  and  placing  1300  sq. 
ft  coal  tar-saturated-felt  roof- 
ing; 

(28)  furnishing  and  applying  20  sq. 
yds.  dampproof ing ; 

(29)  instalUng  19,000  lbs.  gate  valve, 
check  valve,  bypass  valve  and 
bypass  valves  with  energy  ab- 
sorbers; 

(30)  installing    7800    Iba.   hollow -Jet 

(31)  installing  620  lbs.  slide  gate  and 
hoist  r 

(32)  instalUng  51,000  lbs.  pumping 
unit ; 

(88)  installing  3500  lbs.  miscellaneoxis 
equipment ; 

(84)  insUlling  4000  Iba  crane: 

(85)  installing  600O  lbs.  crane  rail*. 
appurtenant  parts  and  beams; 

(36)  Installing  4000  lbs.  traahrack 
sections ; 

(37)  Installing  5000  Iba  standard  pipe, 
fittings  and  valves  less  than  6 
inches  in  diameter; 

(88)  installing  7700  lbs.  standard  pipe, 
fittings  and  valves  6  inches  and 
larger  in  diameter; 

(39)  in*taUing  690.000  Iba  of  welded 
plate  steel  siphon,  penstock  and 
discharge  pipes; 

(40)  furnishing  and  laying  1200  lin. 
It  86-inch  diameter  concrete 
pipe; 

(41)  Installing  900  Iba  pipe  handrails; 

(42)  installing  19.000  lbs.  embedded 
metal  frames  for  openings  in 
floors,  roof  and  walls; 

(43)  furnishing  and  installing  metal 
accordion  door,  lump  sum; 

(44)  furnishing  and  installing  metal 
swinging  doors,  lump  sum ; 

(46)  furnishing  and  instalUng  metal 
sash  windows,  lump  sum; 

(46)  furnishing  and  installing  metal 
louvers,  lump  sum; 

(47)  installing  800  lbs.  miscellaneous 
metal  work ; 

(48)  installing  750  lin.  ft.  electrical 
metal  conduits; 

(49)  installing  370  lbs.  electrical  con- 
ductors, ground  wires  and  ground 
rods; 

(50)  Installing  400  lbs.  mlsce^MMieous 
electrical  equipment 

Copies  of  the  standard  forms  and 
of  the  specifications  nmy  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R 
Yoimg,  chief  engineer,  U.  S.  Customs 
House,  Denver  2,  Colo. ;  B.  O.  Larsen, 
regional  director,  32  Ehcchange  Place, 
P.  O.  Box  360,  Salt  Lake  City  8,  Utah : 
L.  R  Dunkley,  project  engineer,  303 
Knight  Block,  P.  O.  Box  77,  Provo, 
Utah,  and  Michael  W.  Straus,  com- 
missioner. Bureau  of  Reclamation, 
Washington  25,  D.  C.  Prospective  bid- 
ders desiring  to  visit  the  site  of  the 
work  should  communicate  with  the 
project  engineer. 
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BRIDGES 
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Owner  Taking  Bide— 'Due  June  23,  11 

A.    M.— Bridge 
SAN  JOAQUIN  COUNTY.  Calif.  Fish 

Camp  Road  Bridge. 
Owner — County  of  San  Joaquin,  R  E. 
Graham,  county  clerk,  court  house. 
Stockton.  Calif. 
County  Surveyor — Julius  B.  Manthey, 
Highway  -  Agricultural  Bldg.,  Ha- 
zelton    Ave.    and    B    St,    Stockton, 
Calif. 
Includes  (1)  removing  a  249- ft.  steel 
draw    span    from    present    position 
near  Stockton  and  transoprtlng  to 
new    position    at    Fish    Camp;    (2) 
constructing  sub-structure  and  ap- 
proach trestle;   (3)  dismantling  ap- 
proach   spans    of    bridge;    and    (4) 
clearing  present  site. 
Work    Involves: 

(1)  lump  sum,  remove  exist,  struc- 
ture of  approx.  250,000  lbs.  struc- 
tural steel  and  machinery; 
lump  sum,  clean  up  original  site 
of  Jacobs  No.  1  bridge; 
(8)  5110  l.f.  furnish  treated  Douglas 
fire  pUing;  "^ 

146  each  drive  treated  Douglas 
fir  piles; 
(5)  82  c.y.   structure  excavation; 
93  c.y.  Class  A  poriland  cement 
concrete ; 

109,000    board    measure     timber 
structures  in  place; 
170,000    lbs.    approx.    move    and 
erect  structural   steel   and   ma- 
chinery ; 

5,660  lbs.  furnish  bar  relnf.  steel 
5.660  lbs.  place  do; 
(11)  cleaning     and      painting      steel, 
lump  sum. 
Plans  and  specifications  oblainable 
from  the  above  office  of  the  county 
surveyor. 
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(4) 


(6) 
(7) 
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34-~OAMS,  RESERVOIRS  A 
DREDGING 
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Project   Abandoned    For  This   Year— 
New    Bid    Call    May    Be    Issued 
Next  Year 

Gibraltar   Oam    Additions   and 
Appurtenant    Structures 

SANTA  BARBARA  COUNTY.  Cal. 
Gibraltar  Dam  on  Santa  Ynez 
River.  8  miles  north  of  Santa 
Barbara. 

Owner— City  of  ^nta  Barbara.  Faye 
Canfleld.  city  clerk.  City  Hall, 
Santa  Barbara,  Calif. 

Engineer— Leeds.  Hill,  A  Jewett,  1000 
Edison  Bldg..  601.  W.  5th  St..  Los 
Angeles.  Calif. 

Includes  adding  15  ft  to  the  height 
of  the  existing  concrete  arch  dam. 
the  enlargement  of  the  thrust 
block  at  the  southerly  end  of  the 
dam.  the  addition  of  a  thrust 
block  at  the  north  end  of  the 
dam,  construction  of  a  new  spill- 
way, weir,  a  gravity  section  at  the 
left  and  of  the  spillway  and  the 
Installation  of  three  radial  gates, 
62x21  ft.  In  size,  together  with  op- 
erating mechanisms  and  appurte- 
nant facilities. 
As    previously    reported,    A.    Telch- 

ert    A    Sons,    Box    1133,    Sacramento, 

Calif.,  at  $848,420  submitted  the   low 

bid  and  all  bids  were  rejected. 


intendent,  870  City  Hall.  San  Fran- 
cisco, Calif. 

Low  Bidder— H.  C.  Reid  Se  Ca.  888 
Clementina  St,  San  Frandaoo,  Caltf . 
The  work  involves: 

(1)  1475  lln.  ft  paving; 

(3)  57,061  Un.  ft  spray  asphaltlc 
emulsion  and  lay  asphalt  cover- 
ing, soft  baU  field ; 

(8)  2414  lin.  ft  paint  court  Unea ; 

(4)  28,516  sq.  ft  repair  surface  ocmrt 
areas  and  apparatus  area  and 
apparatus  area  walk; 

(5)  lump  sum,  miscellaneous  items, 
reset  two  catchbasins,  cover  one 
vent,  two  volleyball  sockets. 

Complete  bids  submitted  June  17 
were: 

H.  C.  Reid  A  Co.,  San  Francisco, 
CaUf.,  $32,876  total;  $26,150  base  bid; 

(1)  |S80r  (2)  $4246;  (3)  $800;  (4)  $1680; 
(5)  $150. 

H.  S.  Tittle  Co.,  San  Francisco,  $88,- 
485  total;  $27,090  base  bid;    (1)  $400; 

(2)  $4050;    (3)    $280;    (4)    $1666;    (5) 
$100. 

Bdward  Wl  Scott  Electric  Co.,  San 
Francisco,  $34309  total;  $28,328  base 
bldr  (1)  $418:  (2)  $4068;  (8)  |297;  (4) 
$1565;    (5)   $150. 

Severin  Electric  Service,  San  Fran- 
cisco, $34,887  total;  $27,719  bcuie  bid; 
(1)  $820;  (2)  $4100;  (8)  $490;  (4)  $1870: 
(5)  $8& 

Manning  A  Whitaker,  San  Fran- 
cisco, $85,924  total;  $^390  base  bid; 
(1)  $418;  (2)  $4860;  (3)  $287;  (4)  $1889; 
(5)  1820. 

George  F.  Brayer,  San  Francisco. 
$36,677  total;  $28,910  base  bid;  (1) 
$484;  (2)  $4843;  (3)  $350;  (4)  $1889; 
(5)  $19L 

Abbott  EHectric  Co.,  San  Francisco. 
$38,737  total;  $31,987  base  bid;  (1) 
$418;  (2)  $4246;  (3)  $297;  (4)  $1689; 
(5)  $150. 

McCabe  Electric  Co.,  San  Fran- 
cisco, $42,860  total;  $36,610  base  bid; 
(1)  $380;  (2)  $3860;  (3)  $270;  (4)  $1480; 
(5)  $250. 


TRANSMISSION  LINES 
38— ELECTRIC  LIGHTING 
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Low  and  Only  Bidders 

Transmission    Line;     Spec.    No.    1818 

Cost   $9687.76 

FRASER.  Colo. — Situated  near  Fras- 
er.  Colo.,  from  a  point  near  the 
intersection  of  the  existing  power 
line  and  the  St  Louis  Creek  No. 
207  Timber  Access  Road  and  ter- 
minates near  the  entrance  to  the 
Fraser  Experimental  Forest  Head- 
quarters Station,  approx.  1000  feet 
beyond   station  0-f-OO. 

Owner — Dept.  of  Interior,  Bureau  of 
Reclamation,  Walker  R.  Young, 
(chf.  engr.).  Rm.  416,  U.  S.  Cus- 
toms   House.    Denver.    Colo. 

The   construction   of   13.8   kv.   trans- 


/ N 

Sound  Conditioning 

with 

Acousti-Celotex 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

6/18/47 

Contract  Awarded 

Training  Facilltlee;  Serial  47-48 

mT»«„^^,  ^••*  $77JT1J8 

TUCSON,  Aria  Davia-Monthan  Field. 

O^ner— Los  Angeles  District  Corps 
of  Engineers,  War  Department  751 
S.  FIgueroa  St,  Los  Angeles,  Calif. 

Plans  by  owner. 

Contractor— M.  N.  Sundt  Construc- 
tion Co.,  Box  2992,  440  8.  Park  Ave., 
Tuoaon,  Ariz. 
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Owner  Taking  Bide— Due  July  10, 

10  A.  M. 
Pumping  Plant,  Ete. 
PROVO     RIVER     PROJUCrr,    Utah. 

Jordan     Narrows    pumping    plant. 


O'NEILL  LUMBER  GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  •  San  Francisco  •  GArfield  9110 


!»•»  BvMS  Ays. 
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WE  SPRAY 
WATERPROOF  PAINT 

AlsmiRsin  Spray  for  larfatfrlol 
Roofs  ood  Sldowollt 

Hydroso  waterproof  paint  sprsyed 
on  brick,  concrete,  tilo,  stucco, 
■tone  masonry.  Hydroxo  prevents 
curling  snJ  crscking  of  wood  ihin- 
glea  All  colors,  indudiag  clear, 
available. 

C.  E.  &  S.  Compony 

1342  Oraat  8fr— f 
••riMtey  PboMll!l84 
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Lew  and  Only  Bidders 

Paving  and  Floodlighting  System 

Coet  882,876 

SAN  FRANCISCO.  Calif.  North 
Beach  Playground,  between  liasou 
and  Powell  Sta  and  Lombard  and 
Greenwich   Sts. 

the  City  and  County  of  San  F^n- 
cisco,  Josephine  D.  Randall,  super- 
Owner  —  Recreation    Commission    of 


!.:.:.:.:.s,s.:.i.:.s.:.a.s.i.;,:.s.!.' 


THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 


TILE  CONTRACTORS 
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INSTALLATIONS  OP 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING  ' 

'Not  How  Cheap  But  How  GoodT 

253  MINNA  STREET 
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mission  line  4.3  mL  long  from  Fras- 
er, Colo.,  to  Fresfcr  Experimental 
Forest  Headquarters,  General  In- 
vestigations, Colo. 
Low  Blldder  —  Union  Power  Con- 
struction Co.,  Denver,  Colo.,  |9.- 
687.76— all  work  completed  within 
90  days  after  date  of  notice  to 
proceed. 

Elco  Construction  Co..  Llttl'Jton, 
Colo.,  at  J9990  —  work  completed 
within  76  calendar  days  after  date 
of  notice  to  proceed  submitted  only 
other  bid  June  3. 


39— SEWERS 
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Low  and  Only  Bidders 

Culvert;  Res.  46-27B  Cost  88.522 

SAN  MATEO.  Calif.,  San  Mateo  Co. 

Crossing  of  Laurel  Creek  by  Haci- 
enda St. 
Owner^-Clty  of  San   Mateo,  William 

J.  O'Farrell,   city  clerk.    City  Hall, 

San  Mateo,  Calif. 
City   Engineer  —  Arthur  BL    Sullivan, 

City  Hall,  San  Mateo,  CaJlf. 
Concrete  box  culvert  with  sidewaJls 

and  necessary  fill  to  bring  road  to 

grade. 
Low  Bidder— Elder  A  Owens,  2206  En- 

cinal  Ave.,  Alameda,  Calif. 

The  work  involves : 

(1)  123  cu.  yds.  reinforced  concrete, 
including  grading  and  removal  of 
trocB  \ 

(2)  400  cu.  yds.  backfill; 

(8)  640  sq.  ft.  4-ln.  concrete  sidewalk 
with  3-in.  compacted  crusher  run 
cushion ; 

(4)  160  lin.  ft.  type  A  concrete  curb 
and  gutter  with  S-in.  compacted 
crusher  run  cushion ; 

(M  £400  sq.  ft.  A-in.  compacted  crush- 
er run  base  pavement  with  3-in. 
asphaltlc  concrete  wearing  sur- 
face; 

(8)  2    ea«h    brick    catchbasins    with 
cast  iron  throats  and  covers  in 
place,  complete. 
Complete    bids   submitted    June  16, 

o  p    ^/L,    were  • 
Elder'*  Owens,  Alameda,  18522;  (1) 

$52;    (2)    11.50;    (3)    |.40;    (4)    $2;    (6) 

$.25;  (6)  1175. 
Arthur  Bros.,  San  Mateo,  89903;  (1) 

887;    (2)   81:    (3)   8*0;  (4)    |1.60;    (3) 

8.20;  (8)  8135-  . 

D  J.  Bressl,  South  San  Francisco, 
110,251:  (1)  $67:  (2)  $1.60;  (3)  $.25;  (4) 
$2.50;   (5)  8.28;   (6)  $125. 

W  H.  May,  San  Mateo,  $10,381.02; 
(1)  $17.54;  (2)  875;  (8)  829;  (4)  8^80; 
(8)  822;  (6)8140. 

H.  L.  Hart,  San  Francisco,  $10,- 
488  26:  (1)  167.75:  (2)  $1.60:  (3)  8-30: 
(4)  $2.25;  (5)  $.26;  (6)  $200. 

L.  C.  Smith,  San  Mateo,  $11,671.50; 
(1)  $7850:  (2)  $1.75;  (3)  $30;  (4)  $L86: 
(8)  822;  (6)  $150.  ,^      . 

W.  Lerkelt,  San  Francisco,  $11,- 
745.80r    (1)    17850;    (2)    II;    (3)    840; 

(4)  84.80;  (5)  830;  (8)   $120. 
Oabrtel  Construction  Co.,  $13,221.20, 

(1)  8M;   (2)  t-W;   (3)  $.28;   (4)   $1.60; 

(5)  828;  (6)  8120. 


8/18/47  ,    » 

Engineer    Appointed    to    Make    Final 

Report  Prior  to  Bond  Election 
Sowage  Disposal  Project 
SAN  RAFAEL,  Calif.,  Marin  County. 

San  Rafael  Sanitation  District 
Owner— San  Rafael  Sanitation  Dis- 
trict, board  of  directors,  Robert  8. 
Austin,  chairman ;  Bdward  W.  Cul- 
ver, secreUry;  Thomas  F.  Bag- 
shaw.  William  Barr,  supervisors. 
City  Hall,  San  Rafael,  Calif. 
ConsulUng  Sanitary  Engineer— Harry 
N.  Jenka  346  Madrono  Ave.,  Palo 
Alto,  Calif. 

Engineer  appointed  to  make  the 
final  study  and  report  on  district 
sewage  disposal  project  as  the  baais 
for  bond  election  and  preparation  of 
construction  plan  sand  specifications. 
The  project  will  comprise  intercept- 
ing and  main  sewer  lines  and  sewage 
pumping  and  treatment  works  with 
discharge  of  the  effluent  into  San 
Francisco  Bay  at  the  easterly  edge 
of  the  district 

6/18/47  «    .     .  .i    ** 

Bids    Received   June   10   Rejected- 
Uncertain   When   Owner  Will    A«k 


FOR   SALE 

TIMBERS.  wallboArds,  plnmbinf 

RIm.  miDwork.  and  other  baild- 
ig  matcrUla.  SALE  PRICES. 
Lsrte  ttocks  of  'luu'd  to  gef* 
ItraM. 

Wire,  write,  or  'phon« 
CLEVELAND  WRECKING  CO. 
SMO  TMrd  St  —  VA  lend*  4877 


New  Bids — Cesspool  and   Effluent 

Drain   Line 
ORANGE  COVE,  Calif.,  Fresno  Co. 
Owner  —  Orange  Cove  Joint   Union 

School  Diat.,  Don  C.   Miller,  Clerk. 

Orange  Cove,  Calif. 
Architect   —   Philip   S.    Buckingham, 

1922  Clinton  Ave.,   Fresno,  Calif. 

Complete  bids  were: 

D.  A.   Parish,  Fresno,  Calif.,  $1124. 

Arrow    Septic    Co.,    Fresno,    Calif., 
81186. 

C.  I.  Cunningham,  Oakdale,  Calif., 
$1364. 
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6/18/47 

Contract  Awarded 

Trunk   Line   Sewer         Cost   $24,367.40 

SACRAMENTO,  Calif..  Sacramento 
County.  61st  St.  from  2nd  Ave  to 
S  St..  and  along  a  10-ft.  right-of- 
way  from  S  St.  to  Southern  Pacific 
Railroad. 

Ownei>— City  of  Sacramento,  H.  G. 
Denton,  city  clerk,  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall.    Sacramento,    Calif. 

Contractor— A.  Teichert  A  Son,  Inc., 
Box    1133,    Sacramento,    Calif. 

40—    STREETS  AND 
HIGHWAYS 


$109L14:  (6)  8120:  (9>  $3.50;  (10) 
$.0325;  (11)  80325;  (12)  802;  (13) 
$1.95;  (14)  $3.20;  (15)  $26;  (16)  88.40; 
(17)   801^ 

U.  B.  Lee.  San  Leandro.  $74,82874; 
(1)  $1.25:  (2)  $.80;  (3)  870:  (4)  820: 
(6)  $600:  (7>  $09):   (7)  $1000:   (8)  $130 

(9)  $3.65;  (10)  803:  (ID  $.03:  (12) 
$.03:  (13)  $1.75;  (14)  $3.50-  (15)  820; 
(16)  $6;  (17)  801. 

Stolte,  Inc.,  Oakland,  $84,174.74;  (1) 
$2:  (21  $.50;  (3)  $1;  (4)  $20;  (5)  $1000 
(6>  $1300:  (71  $1M0:  (8)  $240;   (9)  86; 

(10)  $.05;  (11)  $.U6  (12)  $.02;  (13) 
$2:  (14)  $4;  (15)  $30:  (16)  $5.80:  (17> 
801. 

Independent  Constr.  Co.,  Oakland, 
$107,923.24:  (1)  $1.40-  (2)  $.65:  (3) 
$1.50:  (4)  $20;  (51  $750;  (6)  $750:  (7) 
$750;  (8)  $200:  (9)  $5;  (10)  $.15;  (11) 
$.15:  (12)  $.04;  (13)  83;  (14)  8380; 
(15)   $30;    (16)   $6.50:    (17)  801. 


lected  roadway  l)orrow,  8,400  cubic 
yards  of  crushed  stone  surfacing.  980 
cubic  yards  of  mineral  aggregates  in 
stockpile,  26  tons  of  bituminous  ce- 
ment MC-2.  13,522  tons  of  asphaltlc 
concrete.  1,476  linear  feet  of  bitumi- 
nous coated  perforated  corrugated 
metal  pipe,  95  linear  feet  of  sewer 
pipe,  15  feet  of  culvert  pipe  and 
other  items. 

(3)  Grading,  surfacing  and  con- 
structing four  reinforced  concrete 
bridges  on  0.762  mile  of  S.S.H.  No. 
11-E,  Ralston  to  Waahtucna.  In 
Adams   County,   a  State   Project,   in 


River  crossing. 

Complete  toUl  bida  received  June 
16,  7:80  P.  M,  were: 

Pacific  Pipeline  A  Engineers,  Ltd., 
2128  San  Pablo  Ave.,  El  Cerrito,  (1) 
$347,554.70:    (2)  $361,946.7a 

Downer  Co.,  305  E.  Weber  Ave., 
Stockton,  (1)  1828,886.56;  (2)  8867,. 
47858  ^   . 

M.  J.  MoOuire  A  M.  Heater,  Oak- 
land,  (1)  $309,891.40;    (2)  $406,481.40. 

Stolte,  Inc.,  San  Leandro,  (1)  $487,- 
692.85;   (2)   $510,739.85. 

Macco  Corp.,  Clearwater,  (1)  84S8.- 
730.10;  (2)  $617,730.10. 


volvlng  about    10.530   cubic    yards   of  I     United   Concrete  Pipe  Corp.,   Bald- 
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6/18/47 

Contracts    Awarded 

Junior  College   Site  Work 

STOCKTON.  CaUf..  San   Joaquin  Co 

Stockton  Junior  College,  N.  Pacilic  j  pavement    on    6^383    miles    of    aS.H 
Ave  *^'"     '"    *      A  t.     J  ■.,,     ^    ,      ^     ... 


unclassified  excavation.  2,430  cubic 
yards  of  selected  roadway  borrow, 
870  cubic  yards  of  crushed  stone  sur- 
facing, 975  cubic  yards  of  bridge 
structure  excavation,  481  cubic  yards 
of  concrete,  63,000  pounds  of  steel 
reinforcing  bars,  238  linear  feet  of 
reinforced  concrete  bridge  railing, 
lump  sum  removing  existing  struc- 
tures (4)  and  other  items. 
(4)  Constructing  asphaltlc  concrete 


6/18/47  -     •     40 

Owner  Taking  Bid*— Due  July  14, 

10  A.  M. 
Construct  Boulevard 
SACRAMENTO     COUNTY,     Calif. 

Richards    Blvd.,    between    Jibboom 

and  N.  7th  St.  and  between  N.  12th 

and  16th  Sts. 
Ownr — County  of   Sacramento,  C.  C. 

LaRue,    county    clerk.    Courthouse, 

Sacramento,  Calif. 
County   Engineer  —  E.    A.    Falrbaim, 

Courthouse,  Sacramento,  Calif. 
Approximately  5700  feet  in  lengrth. 

The  work  Involves: 

(1)  lump    sum,    clearing    and    grub- 
bing; 

(2)  6600  cu.  yds.  excavation  and  em- 
bankments ; 

(3)  375  M  gallons  water; 

(4)  9500  tons  crusher  run  base; 

(5)  56  tons  SC-2  liquid  asphalt; 

(6)  36  tons  SC-6  liquid  asphalt; 

(7)  456  tons  screening; 

(8)  lump  sum,  station  finishing. 
Specifications  obtainable  from  the 

office  of  the  county  engineer. 


Owner— Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  super- 
intendent of  schools,  San  Joaquin 
and   Lindsay   Sts:,   Stockton,   Calif. 

Architect— Mayo  A  JVihnson.  306  Ex- 
change  Bldg.,    Stockton,   Calif. 

Civil  Engineer  -H.  C.  Holman,  633 
N.  Central  St.,  Stockton,  Calif. 

Electrical  Engineer- Taylor  A  Wil- 
liamson, 656  31st  St.,  Oakland, 
Calif 


No.  13-A,  Aberdeen  West,  in  Grays 
Harbor  County,  a  State  FVoJect,  in- 
volving about  337  stations  of  finish- 
ing roadway,  12,730  tons  of  asphal- 
tlc concrete  and  5,640  cubic  yards  of 
shoulder    material. 

Plans  and  speclflcatlona  obtainable 
from  the  above  office  upon  deposit 
of   $2.00.  not   returnable. 


win    Park,    (1)    $724,880.10;    (2)    $746,- 
63010 

Artukovich  Bros.,  Hynes.  (1)  f717,- 
147.75;  (2)  no  bid. 


6/18/47 
^^,,^  Contracts    Awarded 

Includes    grading    and    leveling    and  j  Resurfacing,   Grading  A    Bridges 


40 


sewer    line.'?. 
Grading— Karl     C.     Harmellng,     1710 

Mt.    Diablo    Ave.,    Stockton,    CaUf., 

$7690. 
gewer.i— Stockton     Con.slruction     Co., 

Box    2087.    Stockton,    CaUf..    $20,428 


WASHINGTON. 

Owner — State    of    Washington,    Clar- 
ence   B    Shaln,    Director    of    High- 
ways.  Olympla,   Wash. 
Plans  by  owner. 
Projects   are: 

Constructing  a  steel  and  concrete 

•  bridge   over  the  tracks   of  Columbia 

6/18/47  •  *0    and    Cowllts    Railway    Co.    and   con- 

Owner  Taking    Bids— Due  July   1,  3      necting  road  to  old  PSH  No.  1  near 

P.    M.— Pavement,    Drainage    and         Kelso    on     PSH     No.     I     in     Cowllta 

Related   Work  County,    FAP    No.    F\3I-S2    (13) 

SAN    MATEO   COUNTY.   CaUf.     San  ]      x.    J     Bodeaun,    Seattle*    awarded 

Francisco  Airport:  Contract  No.  96    contract  at  $146,539.50. 
Owner   —    City    and    County   of    San  ^      Resurfacing     with    asphaltlc     con- 
Francisco,     Public    Utilities     Com-    crete,     surfacing     and     constructing 
mission,  287   City  Hall,   San   Fran-  ,  jjght    bituminous    surface    treatment 
Cisco,  Calif.  on   shoulders   on   6305  miles   of   P?H 

Flans  by  Engrg.  Dept.   of  Owner.        \  Nq.   i,  Jet.  SSH  No.  5-A  to  Riverton 
I      Lump  sum  bids  will  be  received  f or  ,  Hill  In  King  County,  FAP  No.  F-150 


6/1S/47  41 

Owner  Will  Ask  Bids  About  Aug.  15 
Willow  Creak  Pumping  Plant 
BOISE    PROJECT,    Idaho   Southwest 

Idaho,  four  miles  northeast  of  Mld- 

dleton,  Idaho. 
Owner — U.  S.  Bureau  of  Reclamation,- 

Denver,  Colo. 
Plans   by  engineering  department  of 

owner. 
41  cf.s.  pumping  plant  (concrete)  and 

appurtenant   structures. 


Supplies,  Equipment 

Sub-Contract 

Information 


42— MISC.    SUPPLIES   AND 
MATERIALS 


6/18/47  42 

Electrical    Equipment — Bids 

Wajited 

SAN  FRANCISCO,  —  UnUl  June 
26,  2  P.  M..  bids  will  be  received  by 
the  U.  g.  Forest  Service,  447  San- 
some  St..  San  Francisco,  Calif.,  un- 
der Bid  No.  904,  for  electrical  equip- 
ment delivering  to  Redding,  Caltf. 

Specifications  obtainable  from  the 
above  office. 
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6/18/47 

Contract  Awarded 

Bridge   and   Grading     Cost,  $60,935.50 

SANTA  CRUZ  CO.,  Cal.  Green  Val- 
ley Road  bet.  Freedom  and  Holo- 
han  Roads. 

Owner— State  of  California,  Division 
of  Highways,  FHibllc  Works  Bldg., 
Sacramento.  CaUf. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. CaUf. 

About  0-5  mile  grading  and  surfacing 
with  plant  -  mixed  surfacing  on 
crusher  run  base  and  constructing 
a  reinforced  concrete  bridge. 

Contractor — Granite  Constr.  Co.,  Box 
900,  Watsonvilie,  Calif. 
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6/18/47 

Contract   Awarded 

Aragon  Terr.  St.   imp.;    Res.  46-26 

Cost,  $44,476.87 

SAN  MATEO,  CaUf.,  San  Mateo  Co. 
Hobart  Ave.,  Woodland  Dr.,  Mac- 
Arthur  Ave.,  Bameson  Ave.  from 
westerly  boundary  of  Aragon  Ter- 
race Subdivision  to  Park  Blvd., 
and   the   westerly   18   feet   of   Park 

Blvd.  from  southerly  boundary  of 
Aragon  Terrace  to  Hobart  Avenue. 

Owner— City  of  $?an  Mateo,  Wm.  J. 
O'Farrell,  City  Clerk,  Arthur  Sul- 
livan, City  Engineer,  City  Hall, 
San  Mateo,  Calif. 

Consulting  Engrs. — Wllsey,  Brough- 
ton A  Longson,  Inc.,  1120  Broad- 
way, Burlingame,  Calif. 

Includes  grading,  paving,  curbs,  gut- 
ters, sidewalks,  sanitary  sewers, 
lateral  sewers,   catchbasins,   etc. 

Contractor — L.  C.  Smith,  First  and 
Rrailroad    Ave.,   San    Mateo,   CaUf. 
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6/18/47  • 

Low  and  Only  Bidders — 
Resurfacing  Cost,  $69,756.74 

SAN  LEANDRO.  CaUf..  Alameda  Co. 

San    Leandro    Blvd.    from   Oakland 

city   Umlts    to   Williams    Street. 
Owner — City   of   San    Leandro.    L    E. 

Olson,    city   mgr.,    H.    H.    Burbank. 

city  clerk.  City  Hall,  San  Leandro. 
City   Engr.— Charles   P.   Martin,   City 

Hall,  San   Leandro,  Calif, 
r^w    Bidder— OftllaKHier   A   Bnrk.   900 

73rd   Ave.,  Oakland.   $69,756.71. 

Unit  quantities  were  given  May  27. 

Complete  bids  submitted  June  16,  8 
P.  M..  were: 

Gallagher  &  Burk.  Oakland,  $69,- 
7.5614:  (1>  11.20:  (2l  $.30:  f«t  f.75: 
(4i   $25:    (5)   $5.<57.05:    (6)   $983.76:    (7) 


(9) 

Western      Asphalt      Co.,      Seattle, 
awarded    contract    at    $321,684. 

Surfacing,  constructing    soil-cement 


face  treatment  on  9.94  miles  of  SSH 


work  in  general  which  consists  of 
constructing  portland  cement  con- 
crete pavements:  constructing  crush- 
ed rock  pavement  base  with  asphal- 
tlc concrete  surfacing:  scarifying 
and    recompacting    existing    crushed 

rock  surfacing  and  construtcing  seal  nq.  3  -  H  Oakesdale  to  Tekoa,  in 
coat  thereon :  constructing  crushed  whitman  County,  a  State  project, 
rock  base  and  asphaltlc  surfacing  |  McAtte  A  Heath.  Spokane,  low  bid 
for  conform  between  pavements  to  ^t  $106,884.50,  rejected, 
be  constructed  and  existing  paved  |  Clearing,  grubbing,  grading  and 
surfaces:  constructing  drainage  pipe  (surfacing  3.222  miles  of  Clark  Coun- 
llnes  and  appurtenant  drainage  struc-  I  ty  Road,  Amboy  Vicinity,  FAS  No. 
turea;  altering  the  existing  drainage  !  s-75    (1> 

system     as      required ;     constructing  i     Smith    Bros.,    General    Contractors, 
portions   of   an   electric   conduit   i-un-    inc.,   low   at  $118,038.20,    rejected, 
tem.  together  with  appurtenant  work  j  ■ 

and  other  related  work.  ,  6/18/47  40 

Unit    quantities    will    be    given    to-  j  Contract  Awarded 
morrow.  I  Grading     and     Paving    Cost     $8,347.20 

SACRAMENTO,     Calif.,    Sacramento 

County. 
Owner — Sacramento  Municipal  Utili- 
ty District,  James  E.  McCaffrey, 
general  manager  and  chief  engi- 
neer, 59th  A  R  Sts.,  Sacramento, 
Calif. 
Plans  by  engineering  department  of 

owner. 
Contraotor — A.    Tslehsrt   A    Son    fno.. 
Box   1133,   Sacramento,  Calif. 
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6/18/47 

Cast  Iron   Fittings 

Contracts  Awarded 

SAN    FRANCISCO,    CaUf.— Emplro 
Foundry    Co.,    428   3rd    St,   Oakland, 


roadway   and    light    bituminous    sur-    snd  Lincoln  Iron  Works,  1000  25th  St., 


Specifications  obtainable  from  the 
cashier's  office,  t6h  floor.  425  Mason 
St.,  San  Francisco.  Calif,  upon  de- 
posit  of  $10.   refundable. 


4i— GAS,  WATER  AND  OIL 
PIPE  UNES 


6/18/47  <<> 

Owner  Taking    Bids— Due   July    1, 

10:00   A.    M. 
Grading,    Paving,    Etc. 
STATE  OF  WASHINGTON. 
Owner— State    of    Washington,    Ciar- 
B      Shaln.    director    of    highways, 
Olympla,  Wash. 
Plans  by  engineering  department  of 
owner. 

Projects  include: 

(1)      Reinforcing   and    constructing 
light    bituminous    surface    treatment    5/18/47  •     ii 

on   roadway  shoulders  on   P.3.H.  No.    Low  and  Only  Total  Bids — Award  of 
?,.    EUensburg    to    Umptanum,    Hill-  1      Contract   Expected  to  Be  Made 
side    to    Yakima   and    Union    Gap    to  |      jyn,  ^y 
Sunnyslde    Dam    and    on    SSH.    No.    conn   Creek    Pipeline 
11-A,  Yakima  to  Moxee.  31274  miles,    naPA,    Calif.,    Napa    County.    From 
In    Kittitas   and    Yakima  Counties,   a  |     conn  Valley  Reservoir  to  Napa. 
State   Project.  Involving  about  34,960    Owner — City   of  Napa,  Chaa.  Martin, 
cubic   yards   of   unclassified    excava-  )     city   clerk.   City  Hall,   Napa,   Calif, 
tlon,    24,240   cubic    yards    of    selected    Consulting    Engineer  —  A.    Kerapkey, 
roadway  borrow,  9.820  cubic  yards  of  |     Balboa  Bldg.,  San  Francisco,  Calif, 
ballast.  5.190  cubic  yards  of  crushed    installation  of   approximately   100,000 

"*""  lin.  ft.  of  36- in.  diameter  fusion 
welded  sheet  steel  pipe,  appurte- 
nances and  accessories. 
Unit  prices  to  t>e  published  soon. 
Bids  were  received  as  follows:  (1) 
toUl  bid  not  Including  Napa  River 
crossing:  (2)  total  bid  Including  Napa 


stone  surfacing  on  roadway.  5,600 
cubic  yards  of  crushed  stone  surfac- 
ing in  stockpile,  4.500  cubic  yards  of 
sand  in  stockpile.  4,080  cubic  yards  of 
mineral  aggregates  in  stockpiles,  191 
tons  of  bituminous  cement  ?4C"-2, 
1,810  cubic  yards  cover  stone  from 
stockpile,  66  linear  feet  of  culvert 
pipe  and  other  items. 

(2)  Grading,  surfacing,  stockpiim^ 
mineral  aggregates  and  constructing 
asphaltlc  concrete  pavement  on  7.4iM 
miles  of  P.S.H.  No.  9,  Elwha  River 
Bridge  to  Port  Angeles  In  Clallam 
County,  a  State  Project.  Involving 
about  670  cubic  yards  of  unclassified 
excavation,    766    cubic    yards    of    se- 


Ban  Francisco,  awarded  contracts  by 


liiverul  CRARENGIST  &  MONORAIL  Co. 


1 


CVIIHIAD 
HANDLINO 
IQUIPMINT 


MONORAIL  SYSTEMS  •  CRANIS 

ELICTRIC  HOISTS 

Our  entmeert  with  a  wealth  of 
information  and  experience,  are 
available  in  planning  erery  type 
of  inttaUatioH  m  orerhead  handling 
pTOotefni* 


Pkeees  .  .  .  YUkea  4.2082  •  8-2MS 

DISIGNINO     MANUFACTURING     INSTALLATION 

ifi  MARKIT  STRUT.  SAN  MIANCISCO 


BLAW-KNOX    ELECTROFORGED 
STEEL    GRATING 

(AU  Suet  in  Stock)  ^ 

Cemplote  Foctory  Service — Pnlclrrr  Delivery 


REINFORCBNG   STEEL 

Compict*  S«rvle*  ond  Erection 


W.  S.  WETENHALL  CO. 

17tli  ONd  WltcoRilH  Str««ft 

Son  Francltce  10.  Coliforiila 

Phon*  HEmlock  1480 


• -wii^.JfrTJC -■:»*.  ■.'    ./I 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY.  JUNE  18.  1947 


Purchaser  of  SuppUea  M.  H.  Gerry, 
ITO  City  Hall,  San  Frandaco.  C&IU., 
under  bid  No.  3924  for  furnishing  and 
delivering  18,180  lbs.  caflt  Iron  und«r- 
ground  bell  and  fittings  for  the  San 
Pranclsco  Water  Department. 

6/18/47  *2 

Steel   Products 
Contracts  Awarded 

SAN  FRANCISCO.  Calif.  — A.  M. 
Ca«tle  &  Co.,  20th  and  Indiana  Sts., 
San  PYanciBCo;  Independent  Iron 
Works,  Inc.,  821  Pine  St.,  Oakland; 
Soule  Steel  Co.,  1750  Army  St.,  San 
FranclBco,  and  Tay-Holbrook,  Inc., 
16S  8th  St.,  San  Francisco,  awarded 
contracts  by  Purchaser  of  Supplies 
M.  H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, CsJlf.,  under  bid  No.  8926  for 
furnishing  and  delivering  angle,  mild 
and  sheet  steel  and  checker  floor 
plates  for  the  San  Francisco  Water 
Depertment. 

6/18/47  42 

Atphaltlo  Concrete  Mix,  Type  B 
Low  and  Only  Bidder 

BERKELEY,  Calif.,  Alameda  Co.— 
Ransome  Co.,  4030  Hollls  St.,  Emery- 
ville, Calif.,  at  $4  plant  delivery  and 
14.60  Job  delivery,  submitted  low  and 
only  bid  June  16  to  the  City  of  Berke- 
ley. Wlm.  Hunrtck  Jr.,  purchasing 
agent  and  budget  officer,  City  Hall, 
Berkeley,  Calif.,  for  furnishing  500 
tons  asphaltlc  concrete  mix,  type  B, 
delivered  to  job  In  bidder's  trucks  or 
delivered  at  bidder's  plant 

6/18/47  *2 

Asphaltlc  Concrete,  Type  C 
Low  and  Only  Bidder 

BERKELEY,  Calif.,  Alameda  Co.— 
Ransome  Co.,  4030  Hollls  St.,  Emery- 
ville, CaJlf.,  at  $4  plant  delivery  and 
$4.60  Job  delivery,  submitted  low  and 
only  bid  June  16  to  the  City  of  Berke- 
ley, Wm.  Hundrick  Jr.,  purchasing 
.'\gent  and  budget  officer,  City  Hall, 
Berkeley,  Calif.,  for  furnishing  1600 
tons  asphaltlc  concrete,  type  C,  de- 
livered to  Job  or  dumpted  In  City  of 
Berkeley  trucks  at  bidder's  plant 

6/18/47  42 

Frequency    Meters— Bids    Wanted 

SAN  FRANCISCO,  —  UntU  June 
27.  2  P.  M.,  bid.«»  will  be  received 
by  the  U.  S.  Forest  Service.  447  San- 
some  St.,  San  Francisco,  Calif,  .un- 
der bid  No.  906  for  14  frequency  met- 
ers SCR  type  BC-221  (military  sur- 
plus)  delivered  to  San   Francisco. 

Specifications  obtainable  from  the 
above   office. 


6/18/47  42 

Paint,     Enamel,     Etc.— Bids     Wanteo 

SAN  FRANCISCO.  Calif.  —  Until 
June  25,  2  P.  M.,  bids  will  be  receiv- 
ed by  the  U.  S.  Forest  Service,  447 
Sansome  St.,  San  Francisco,  Calif., 
under  bid  No.  903  for  paint,  enamel, 
varnish,  wood  filler,  mineral  spirits 
delivered  to  Redding,   Calif. 

Specifications  obtainable  from  the 
mhove   office. 


nard ;    contractor,   Jack   Callaghan, 
900  Clayton  St 
ALTER  apts.  |1500 ;  728  fage  Street , 
owner,    Podesto,    prem ;    contractor, 
Jack    Callaghan.   900  Clayton   St 

•  K.cii«M  •i«».a^Ji«tB«.ii/«:i:3Lfii» 

ADD   S   F   PMT6  GRANTED   

JUNE   17,   1947 

ALTER  theater  box  office.  |750;  El- 
lis at  Mason ;  owner,  Blumenfeld 
Theatres,  Inc.  70  Eddy ;  contractor. 
Harry    Schumacher.   239   Ralston. 

ALTER  dwelling.  $800;  1674  Klrk- 
wood;  owner,  A  Glovannettl.  prem; 
contractor,  P  D  Scatena,  1265  Shaf- 

DWELLINGS,  three  l-story  frame. 
$5500  each;  E  Quint  100,  125.  150 
S  Revere;  owner,  Atleis  Realty; 
contractor,  Pacific  Coast  Constr 
Co,  1500  Judah  St. 

LETTER  marquee,  $700;  844  Market 
St;  owner,  C  H  Baker,  prem:  con- 
tractor, QRS  Neon,  690  Potrerb. 

INSTALL  concrete  foundation,  $3.- 
000;  N  30th  180  W  Dolorfes;  own- 
er, Mrs  Mary  Cofferratta,  1779  Do- 
lores; contractor,  P'earaon  &  John- 
son, 2031  Bryant  St. 

PARTITIONS,  wiring,  etc.  |3000 ;  802 
Montgomery  St;  owner,  James  A 
Lawrence,  431  Jackson ;  contrac- 
tor, Myron  A  Johnson,  321  Foer- 
ster    St 

ERECT  Ways  for  5-ton  crane  travel- 
ing beam,  $3000;  244  Napoleon  St; 
owner.  Liberty  Machine  &  Pole 
Line  Co,  prem ;  contract  not  let ; 
engineer,   Paul  P  Austin. 

PLACE  dwelling  on  foundations  and 
remodel.  $1500;  W  Prentiss  206  S 
Cortland;  owner  and  contractor, 
Mrs   Rose  Anzlnl,  668  Andover. 

ALTER  doorway.  $650;  2533  Mission; 
owner,  Henry  Dicker,  prem;  con- 
tractor, M  E  Noble.  606  Noe  St 

DWELLINGS,  two  l-story  fr.  $8500 
each;  E  32nd  Ave  200  and  225  S 
Judah  St ;  owner  and  builder,  Heg- 
lln  &  Nielsen,  1451  27th  Ave. 

REBUILD  Stairs,  $1300;  1281-3  Fifth 
Ave-  owner,  Gus  Adams,  premises; 
contractor,  Hallstrom  &  Ansgarius, 
60  Fountain. 

ALTER  doorway.  $1100;  3296  22nd  St; 

owners,  Norman  Hickman  and  Jess 

Harris,    prem;    coniractor.    Pacific 

Fixture  Co.  2750  19tli   St. 

INSTALL  bulkhead  at  front  of  base- 

I  mcnt,  $500  ;  4174  2eth  Street ;  owner, 
Stanley  Borge,  4174  26th;  contrac- 

I  tor.  B  F  Dean,  3615  Ml.ssion  St 
ASBESTOS  siding,  $.'500;  2775  Pine; 
owner,  James  W  Wise,  prem;  con- 
tractor, Donnelly  Floofing  Co,  652 
Fulton  St. 
ASBESTOS  siding,  $695;  1306  Laguna 
St;  owner.  Lonnie  Byrd.  premises; 
contractor,  Donnelly  Roofing  Co, 
652  Fulton  St. 


Ash  St;  owners,  L  R  and  W  F 
Brothers,  1846  El  Camlno  Real; 
builder,  J  C  Davenport,  Atherton. 

RESIDENCE  and  QARAGE,  $9900; 
1365  Parkinson  Ave;  owners  and 
builders,  J  M  and  N  A  Hughes,  842 
Homer  Ave. 

RESIDENCE  and  GARAGE,  $10,500; 
1830  Gulnda  St;  owners,  J  W  and 
V  W  Beahrs;  builder,  John  Kry- 
siak,  2701  Waverley  St 


DALV  CITY 


CLEANING  PLANT  (Istory,  frame 
and  attached  concrete  structure), 
$25,000;  Lots  60,  61,  62,  Block  4, 
Crocker  Tract;  owner,  Crocker 
Cleaners,  1727  29th  Ave,  San  Fran- 
cisco; builder,  De  Luca  &  Son,  1745 
Filbert  St,  San  Francisco. 

DWELLING  (7-room,  frame).  $6000; 
Lot  10,  Block  29,  Vista  Grande 
Tract;  owner.  J  S  Tirado.  438  N 
Parkview  Ave ;  builder.  J  A  Berger, 
309  Valencia  St  San  Francisco. 


REMODEL  STORE,  $950;  a09Vi  K  St; 

owner,  Florshelm  Shoe  Co;  builder, 

H  W  Robertson. 
DWELLING.     5-room.     $6000;     8847 

10th    Ave;    owner    and    builder,    E 

Alchln,   8421    10th   Ave. 
SIDING,  Dwelling.  $1480;  2321  H  St; 

owner,   H   C   McKlsson ;    builder,   B 

D   McClure,  2204  H   St. 
SIDING,     dwelling.     $780;     3817     1st 

Ave;   owner,  C  H  Brooks;  builder. 

B   D   McClure,  2204  H   St 
DWELLING.     4-room.     $7,681;      1384 

50th  St;  owner.  Ruby  B  Beck,  116 

40th  St;  builder,  Hadler  &  Hadler. 

1418    30th    St 
GARAGE,    >*00;    6609    J    St;    owner 

and   builder,  Louis  Sava. 


ADD  TO  DWELLING.  $«00;  1146  San 
Mateo  Dr.  Menlo  Park;  owner  and 
builder,  C  M  Franklin,  premises. 

REDWOOD  CITY 


OAKLAND 


SANTA  CLARA  COUNTY 


DWELLING.  $8000;  Rincon  and  Mil- 
ton, Campbell;  owner  and  builder. 
P  C  Patterson,  80  Harrison  St, 
Campbell. 

DWELLING,  $5000 ;  Peggy  and  Camp;; 
bell  Aves,  Campbell;  owner,  F  C 
Bell    Los  Gatos;  builder,  H  Gunn. 

DWELLING.  $7000;  Lot  67,  Paml^ 
Ave;  owner,  R  Cross;  builder,  W 
Valencia.  ^ 

DWELLING,  $6000;  Lot  69,  Pamlar 
Ave;  owner,  R  Cross;  builder,  W 
Valencia. 

DWELLING,  $4000;  Rose  Ave,  Lo"» 
Altos ;  owner  and  builder,  B  Camp- 
bell, P  O  Box  447,  Rose  Ave.  Los 
Altos.  ,„  _^ 

DWELLING,  $2600;  Lot  34,  Bertram 
Rd,  Almaden;  owner  and  builder. 
W  H  Vomholt,  1007  Willow  St,  San 

DWELLING,  $8000;  Dry  Creek  Rd 
off  Union  Ave;  owner  and  builder. 
Ford  Whitney,  2183  Brldgeway,  San 
Jose.  ,        _. 

RETAIL  STORE.  $9000;  Main  Ct; 
owner,  Thos  Williams,  San  Fran- 
cisco ;  builder,  Vance  M  Brown. 

DWELLING,  $6000;  Lot  1.  Centre  St 
Old  Mt  View  Tract;  owner.  Otto 
Binler;    builder,    Shary's  Veterans 

Homes.  „    ^     ,.      a* 

DWELLING.  $6000;  Lot  2,  Centre  St, 
Old  Mt  View  Tract;  owner  and 
builder.  Shary's  Veterans'  Homes. 
DWELLING,  $6000;  Lot  3,  Centre  St. 
Old  Mt  View  Tract;  owner.  Merle 
Perry;  builder,  Shary's  Veterans 
Homes. 


BUILDING  PERMITS 

Granted 


CITY     OF     SACRAMENTO 


6/18/47  42 

Fertilizer — Low  and  Only   Bidders 

San    Francisco  Following    bids 

were  submitted  June  16  to  the  Pur- 
caser  of  Supplies,  M.  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3971  for  furnishing 
and  delivering  fertilizer  for  the 
Park    Department. 

California  Fertilizer  Works,  1332 
Evans  Ave.,  San  Francisco,  (calfertl 
$3.25  (bone  meal)  $3.35.  (ammonium 
sulfate)  $2.63  (super-phosphate)  $1.- 
93.  (blood  meal)  $J5.00;  all  100  lb. 
sacks  tax  not  Included.  7  day  deliv- 
ery, net  30  days. 

H.  V,  Carter  Co.,  52  Boale  St.  San 
Francisco,  (Vlgoro).  $2.35;  (alferti, 
no  bid;  (ammdnium  sulfate)  $3.50 
(blood  meal)  $10.50;  2  days  del.,  net 
30    days. 


(Continued  in  Second  Section) 


RECORDED 
NOTICES 


REMODEL  DWELLING,  $1000;  1712 
W  St;  owner,  A  Dong;  builder, 
Lee   C   Rose,    Rte   1,   Box   2821 

GARAGE,  $700;  1224  Dolores  Way; 
owner  and  builder.  Richard  J"  Ver- 


non. 


8AN  FRANCISCO 


June  16,  1947 


BUILDING  PERMITS 


Applications 


SAN    FRANCISCO 

ALTER  offices.  $1600:  16  California; 
owner.  Waterfront  Employers  As- 
Borlatlnn,  prem;  contractor,  Swin- 
crton  A  Walhorg  Co,  225  Bush  St. 

DOCTTOR'S  OFFICE,  l-story  frame. 
$30,000:  NE  Cor  20th  and  Tenne.«i- 
.see  Sts;  owner,  Frank  M  Close,  728 
22nd  St:  contrnctor  not  let;  archi- 
tects, Thoma.H  &  Meret,  208  De- 
Yo\ing  B)dg. 

MFB  BLDG,  l-story  Class  C,  $78,- 
500;  SE  Cor  Bayshore  and  Blan- 
ken  ;  owner.  Schlage  Lock  Co,  2201 
Bayshore;  contractor,  Cahlll  Bros, 
206  .Sansome  St 

ALTER  dwelling.  $1000;  478  Second 
Ave;  owner,  Maxlnc  Foumler,  478 
2nd  Ave  contractor,  Fred  S  Hall. 
4380  Mission  St 

ALTER  pool  hall.  $500;  970  McAllis- 
ter St;  owner  and  builder,  Sam 
Jackson,   591    Grove   St. 

ALTER  dwelling.  $500;  86  Maryland 
St;   owner,   E   Clenaghan,  92   May- 


DWELLING,  l-story  frame,  $65(X); 
S/Randolph  St ;  50  ft  E  Vernon ; 
St;  owner  and  contractor.  Albert 
Bernhardt,    1186    Chestnut    St. 

DWELLING,  l-story  frame,  $6500; 
S/Randolph  St;  76  ft;  E  Vernon 
St ;  owner  and  contractor,  Albert 
Bernhardt,    1186    Chestnut    St. 

ADD  ROOM.  $1000:  2640  26th  Ave; 
owner  and  contractor,  Margaret 
Soimmons. 

ADD  PARTITIONS.  $35,000;  460  Co- 
lumbus: owner,  Amer  Trust  Co, 
464  Calif  St;  contractor,  riwincr- 
ton  &  Walberg,  225  Bush   Stf 

DWELLING,  l-story  fmme,  $5,500; 
each-  (10)— SE  cor  Plymouth  & 
Thrift  St;  s:  E/Plyrpouth  25  ft- 
50  ft,  75  ft,  100  ft  S  Thrift;  E/ 
Plymouth  25  ft,  50  ft.  75  ft,  100  ft 
N  '  Montana ;  NE  cor  Flymouth  & 
Montana;  owner.  Atlas  Realty  Co; 
1500  Judah  St ;  contractor,  Pac 
Coast  Const  Co,  1500  Judah  St. 

STEEL  SERVICE  STATION.  $2000; 
NE  cor  Hvde  &  McAllister  St; 
owner,  Frank  E  Carroll  Jr.  190 
McAllister  St;  contractor.  Michel 
&  Pfeffer  Iron  Works,  1730  24th 
Ave. 

SHOWROOM,  $20,000;  1355  Market 
St;  owner.  Blgelow  Ranford  Car- 
pet Co,  prom ;  contractor,  Engr. 
Donald  De.skev  Assoc;  contractor, 
Jarks  &    Irvine,   620   Market    St 


DWELLING,  6- room  $6000:  3723  64th 
St;  owner  and  builder,  H  J  Buck- 
man.  6331   14th   Ave. 

REROOF  $500;  1825  17th  St:  owner 
and  builder,  Charles  Frenchi,  4104 
34th    St. 

REMODEL  BLDG,  $5000;  3257  Fol- 
som  Blvd ;  owner  and  builder, 
Arthur   F  Randall. 

DWELLING.  6-room,  $10,000:  5500  C 
St:  owner  and  builder,  H  S  Hop- 
kins,   1204    V    St. 

DWELLINGS.  (3)  6-room,  $6000,  ea; 
1153  58th  St,  Roy  Daniels,  owner; 
1139  58th  St,  M  Kennedy,  owner; 
1131  58th  St,  S  G  Dlehl,  owner; 
builders.  Cheek  and  Jacot.  2108 
16th   St 

DWELLING.  5-room,  $8000;  5201  C 
St ;  owner.  R  F  Manary ;  builders. 
Gavel  and  Flanders,  Rte  1,  Box 
149.    Del   F'aso. 

REMODEL  DWELLING.  $800:  3342 
L  St;  owner  and  builder.  C  Van 
Eppen. 

NEW  ENTRANCE  TO  BLDG,  $1,- 
000;  1121  21at  St;  owner  and  build- 
ers.   Ft    Sutter   I..eglon    Assn. 

ADDN  DWELLING,  $650;  2000  Sloat 
Way :  owner  and  builder,  James  A 
CtiRene.  __^_ 

ADDN /TO  DWELLING.  $500;  3333 
e2nd  St;  owner  and  builder.  A 
Silva.  ^      ^- 

TWO  DUPLEXES,  $8000  each;  806- 
808  and  810-814  48th  St;  owner 
and  builder,  Charles  E  Deculr,  2739 
Marshall    Way. 


ALTERATIONS,  $1000;  1833  Park 
Blvd ;  owner.  Western  Store,  prem. 
builder,  Louis  Enkema,  2506  Haste 
Street 
ALTERATION,  (house  moved)  $1250 
2730  76th  Ave;  owner.  Hillside 
Presbyterian  Church,  Hillside  Ave ; 
builder,  E  R  Edwards,  2741  78th 
Ave. 

ADDITION.  $800:  2501  99th  Ave; 
owner  and   builder,   Kurt  Kuecher. 

ALTERATION,  (house  moved)  $1,- 
000;  282  40th  Street;  owner,  Pierre 
Mortinette,  6038  Monroe  Ave; 
builder.  Tracy  Windluroct,  740  59th 
St 

ADDITION,  $500 ;  3853  Coolidge  Ave ; 
owner  and  builder,  Carl  A  Sasso, 
3853   Coolidge    Ave. 

ALTEFIATIONS,  $1000;  1312  Broad- 
way; owner,H  P  Pedersen,  prem; 
builder.  C  M  Tergland ;  600  Uni- 
versity  Ave.    Berkeley. 

ADDITION.  $1200;  1217  East  34th 
1  St;  owner  and  builder,  Mrs.  Doro- 
I     thy  Schlab.   1217  East  34th   St. 

DWELLING  (l-story,  6-room),  $7000; 
4549  Fieldbrok  Road;  owner  and 
builder,  L  H  Lincoln,  4158  Moun- 
tain Blvd. 

DWELLINGS  (l-story.  6-room)  (2), 
$9000  each ;  163  and  165  Marlow  Dr; 
owner,  M  C  Shaffer,  1470  165th  Ave ; 
builder.  Wells  Bros  &  Waters,  1674 
Oriole,   San   Leandro. 

APARTMENT  HOUSE  (2-8tory,  12- 
room),  $18,000;  465-A-B-C  Chet- 
wood ;  owner,  Louise  Gerord,  467 
Chetwood;  builder,  Branden  Con- 
struction Co,  1440  Broadway. 

ADDITION  (l-story.  concrete),  $12,- 
000;  246-248  Grand  Ave;  owner  and 
builder,  E  L  Buttner.   534   20th   St. 

ALTERATIONS,  $1800;  801  Filbert 
St;  owner,  E  W  Johnson,  prem; 
builder.  Waldo  Bectel,  1338  67th  St, 
^Serkelev 

DWELLING  (l-story,  6-room),  $6300; 
2425  77th  Ave;  owner  and  builder, 
John  Nelson,  2634  Highland  Ave; 
garage,  $260. 

ALTERATIONS,  $1200;  4024  Fulllng- 

,     ton  St;  owner,  Harry  Selbel,  prem; 

1     builder.  Frank  Clzek,  4235  Terrace. 

ELECTRIC  SIGN,  $975;  SE  comer 
13th  and  Clay ;  owner.  Exhibit  Fur- 
niture Co,  premises ;  builder.  Elec- 
trical Products  Corp,  950  30th  St 


DWELLING,  $9000;  ptn  Lot  18,  Block 
5.  New  High  School  Acres ;  owner 
and  builder,  C  L  Saylor.  510  Ave 
Del  Oro.  Redwood  City. 

DWELLING.  $9000;  Lot  7,  Des  Jardln 
Park;  owner  and  builder,  Lloyd  E 
Davis    59  Taft  St,  Redwood  City. 

ADD  TO  DWELLING,  $3500;  1085 
Grand  St;  owner  and  builder,  W  R 
Oeser.  premises. 

PTTEST  HOUSE.  $700;  147  Lexington; 

"^^Jr  and  builder,   John   O'Grady. 

DW^SnG,  $0000;  Lot  2.  Block  12. 
Lsnolt  Tract;  owner  and  builder. 
M  H  Wade.  1418  Lenolt  Ave.  Red- 

DwSliSnG.  $8000:  Lots  4  and  5. 
Block  7,  central  Park  No  2;  owner. 
W  J  Carp,  1818  Jefferson  St.  Red- 
wood  City;  builder.  Leonard  Mon- 

302  Myrtle  St,  Redwood  City. 

REMODEL  BUILDING  (commercial) 
«1500-  2096  Broadway;  owner.  Li 
LuMlu,^em:  builder,  B  G  Stein - 
eeeer  302  Myrtle  St,  Redwood  City. 

D^tilNG,  $%);  ptn  I^t  19^se 
Resubdlvlsion  of  Redwood  P^rms, 
Twner.  John  Lorenz,  402  Redwood 
1^  Rwlwood  City;  l>u"der^at- 
tich  Bros  &  Stevenson,  2395  Broad- 
wav    Redwood  City. 

eSrGE  KITCHEN,  $500;  351  D 
St;  owner  and  builder.  J  J  Schln- 
kei.  premises. 


ATHERTON 


ADD  TO  DWELLING.  $2000;  71  Ath- 
erton Ave;  owner,  L  A  Johnson, 
premises;  buUder,  Arthur  Bros,  San 

A^d'^TO  dwelling,  $1000;  295 
Stockbridge;  owner,  C  C  Chelman. 

A&T^^TIoSlTi^:  30  Catalpa 
Dr-  owner,  H  Feldheym.  premises 
builder,  Arthur  Bros,  San  Mateo. 

GARAGE,     $2000;     172     St.ockbridKe 
owner    E    E    Wuestfeld,    premises, 
buUder,  H  E  Winfrey  Co,  867  Bay- 
shore.  Burllngame.  ,u>l^— . 

STABLE.  $4500;  295  Stockbrtdge, 
owner,  C  C  Chalman,  premises;  day 

ALTERATIONS.  $500;  26  Ash««l^: 
owner    and    builder.    L    S    Boeck. 

GARrGR$800;  *«  ^^ji^^^^Xf: 
Atherton  ;  owner,  R  Schmidt,  prem , 

Lane;    owner,  George   J   Glanmlnl, 
premises;  day  work.  ^^^ 

ADD     TO     DWELLING,     $6000;     147 
^urel    Ave;    owner,    Karl    Klump. 

premises;  day  ^ork-    ,„^    ..,>  ..». 
STABLE  and  BARN.  $4000;  3 W  Ath- 
erton Ave,  Atherton ;  owner,  Mrs  A 
W  Pike,  premises;  day  work. 


MENLO    PARK 


DWELLINGS  (4),  $7500  each;  Lots 
12  to  15,  Mills  Court;  owner  and 
builder,  P  J  MuT*y,  San  Carlos. 

ADD  TO  DWELLING,  $2000 ;  660  Ho- 
bart  St,  Menlo  Park;  owner,  O  H 
Martin,  premises ;  builder,  J  C  Dav- 
enport, Palo  Alto. 

ALTER  DWELLING.  $600;  381  Fel- 
ton  Dr,  Menlo  Park ;  owner,  M 
Crozler,  prem;  builder.  A  J  Oker- 
man,  Palo  Alto. 

ADD  TO  DWELLING,  $6000;  757  Col- 
lege. Menlo  Park;  owner  and  build 
er,  (barl  Sundqulst,  premises. 


Completion  Notices 


CONTRA  COSTA  COUNTY 


PALO  ALTO 


RELOCATE  OFFICE  BUILDING, 
$2500;  45  Enclna  Ave;  owner  and 
builder.  Ward  Investment  Co.  795 
El  Camlno  Real. 

RESIDENCE  and  CAR  PORT,  $6325 ; 
840  Oregon  Ave ;  owner  and  builder, 
H  R  Hill  A  Son.  2325  Emerson  St. 

RESIDENCE  and  GARAGE,  $10,400; 
470  Marion  Ave;  owners  and  build- 
ers. E  and  H  B  Smars. 

BUILDING  (5-store.  type  5),  $8350; 
2380  Bayshore  Highway;  owner, 
John  Delia  Magglore.  2300  Bay- 
shore  Highway ;  builder,  C  W  LAue, 
337  Hamilton  Ave. 

ADD   TO     RESIDENCIC,     $1200;     220 


. 


Recorded  „.^,^®P}*^ 

June  11.  1947  — Lot  15.  Block  6. 
Schaplro's  Central  Tract,  Rich- 
mond. Advanced  Builders  Corp  to 
whom  It  may  concern...  June  2,  1947 
June  11.  1947— Lot  7.  Kensington 
Park  Extension.  Unit  No  1.  near 
El  Cerrlto.  J  W  Brzler  to  whom 
it  may  concern .June  9,  1947 


Over  4000  Tons — Various  Sizes 

PIPE  and  TUBING 


SiMS    Vt" 


i  Vt"  to  40".  lightweight,  standard.  X  heavy 
and  XX  Heavy,  including  Va".  Va",  1",  TA".  IVa''. 
and  2"  Black  and  Galvaniied.  Odd  sizes  our 
speciolty.    Big  stock  of  VALVES  AND  FITTINGS. 

300.000  Ft.  6"  Lightweight  Pipo 


A  f.  I;  MINE  X 


PUTTYLESS  GLAZING 


READ  and  USE  the 
Classified  Section 
...CallMArlcet7110 


^ 


SPECIALS 
Immedfofe  Delivery 

^'    Fibre  Innilation  Board 
i"   Fibre  In.iulation  Board 

A.SPHALT  PRIMER 

\'%"  X  2*8"  X  68'  Doors 

Double  Kraft,  Siiwal  Kraft  8c 

Saturated  Felt  Papers 

H"  Fibre  Insulation  Tile 

Wayne  W.  Downes 

Building  Materials 

2309  Adeline  Street 

Oakland  7.  California 

Telephone:    TWinoaks  5713 


U.S.PM.  21/1)19 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  Mdmat**,  of  •i»«lfi««rJBt  dMisni 
covaring  ■  compUt*  biMallatlon,  inclnd- 
(ng  ahaet  OMtal  rcquiramanu  .  .  . 

CALL...  EXiROOKIItS 

R«clu»lv«    01i»rihntor«    lor 
Nnrtham    California 

hdcKune  Metal  ProducH  Co. 
244  Takomo  St..  So«  PraacUeo.  9 


NEW  STEEL  BUILDINGS  25'  x  SO' 
PLUMiING  SUPPLIES   •    FIRE  HOSE 
FENCE  POSTS   •   CLOTHES  POLES 
STEEL  PLATES.  BARS.   •   OTHER  ITEMS 
WE  BUY.  SELL.  RENT.  EXCHANGE 


Construction,  Mining, 
Industrial     Equipment 

Air  Compressors.  AC  and  DC  Generators,  Light 
Plants,  Cranes,  Shovels,  Draglines.  Pumps.  Pneu- 
matic Tools.  Electric  Tools.  Hand  Tools.  Motors, 
Switches.  Hoists.  Winches,  Kitchen  Equipment. 
Welding  Equipment.  Torches.  Tips,  Rods,  VVeldIng 
Machines.  Wire  Rope.  Wire  Rope  Accessories. 
Flexible  Shafting.  Hot  Woter  Heaters.  Hi-Speed 
Drills.  Reamers. 

Write.  Wire  or  Phone 

LAWRENCE  PIPE  CO. 

5030  Long  Beach  Ave.  Phone  Kimball  1234 

Los  Angeles  11.  Calif. 

Yard  No.  ,2:  Lynwood  Road  &  Alomedo  St. 


WEDNESDAY,  JUNE  18.  1947 


DAILY    PACIFIC    BUILDER 
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June  11.  1947— Ptn  Lot  33.  Block  38, 
North  Berkeley  Terrace,  EI  Cer- 
rlto. Western  Homes  Develop- 
ment Co  to  whom  it  may  concern 

~~ ~ June  7,  1947 

June  11,  194t— 1.48  acres  In  Rancho 
San  Ramon,  near  Walnut  Creek. 
Jack    M    Swedberg    to    whom    it 

may  concern June  6, 1847 

June  11,  1947— Lots  1.  2  and  3,  Han- 
son Villa,  near  Martinez.  Chal- 
mers J  Hanson  to  Elmer  L  Cupp 

- June  10,  1947 

June  11,  1947— Lot  6.  Block  3,  John- 
son's Addition,  near  Concord.  Jo- 
seph J  Carter  to  Elmer  L  Cupp... 

June  10,  1947 

June  11,  1947— Lot  29,  Block  4,  East 
Richmond  Boulevard  Tract,  Rich- 
mond. Milan  E  Faris  to  whom  it 

may  concern Jime  9,  1947 

June  11,  1947— Lot  17,  Block  109, 
Legion  Tract  Addition,  near  Pitts- 
burg. F  L  McMullen  to  V  A  Davl 

*  Sons June  6,  1947 

June  11,  1947— Ptn  Lot  5,  Block  2, 
Walnut  Heights,  Walnut  Creek. 
OBcar  W  Van  Cleave  to  Neal  Mil- 

ler...„ „ — June  10,  1947 

June  11,  1947— Lot  73,  Haciendas 
Del  Orinda,  Unit  No  8,  Orinda. 
Frank  L  Zorzie  to  whom  it  may 

concern „ June  10,  1947 

June  11,  1947— Lots  25  to  38,  inclu- 
sive, and  Lots  41,  42,  43,  48,  49,  52, 
53,  64  and  56,  La  Colina  Tract, 
near  Richmond.  San  Pablo  Land 

Co   to  C   R  Adams,    et  al 

- - June  10,  1947 

June  12,  1947— P»tn  Lot  5,  Map  No  1, 
Del  Hambre  Terrace,  Walnut 
Creek.   Walter  Plerson  to  whom 

it  may  concern June  9,  1947 

June  12,  1947— Lot  ."59,  Sans  Crainte, 
Unit  No  2,  near  Walnut  Creek. 
Arnold   L  Schindler  to  whom   it 

may  concern June  2,  1947 

June  12,  1947— In  subdivision  of 
Lots  11,  12  and  13,  Dewing  Park 
Extension,  near  Walnut  Creek. 
Arthur  H  Kindler  to  whom  it  may- 
concern — June  6,  1947 

June  12,  1947— Lot  23,  Diablo  Vista, 
Walnut  Creek.  James  E  Shank  to 

James  E  Fuller June  10,  1947 

June  12,  1947— Lot  26,  Diablo  Vista, 
Walnut>  Creek.  Robert  L  Mostue 

to  ames  E  Fuller. _June  10,  1947 

June  12,  1947— Lot  29,  Moraga 
Manor,  Orinda.  Charles  C  McDer- 

mott  to  whom  It  may  concern 

— ~ June  6,  1947 

June  13,  1947— Ptn  Lot  5,  Block  24, 
Boulevard  Gardens,  El  Cerrlto. 
Scott  W  Bonds  to  whom  it  may 

concern June  10,  1947 

June  13,  1947— Ptn  Lot  5,  Webb 
Tract,  near  Walnut  Creek.  Ernest 
Anderegg  to  Ollmme  Construc- 
tion Co..._ June  11,  1947 

June  13,  1947— Lot  21,  Block  46,  and 
Lots  21,  23  and  24,  Block  49,  East 
Richmond  Boulevard  Tract,  Rich- 
mond. Denis  Lynch  to  William  H 

Burke Jvme  5,  1947 

June  13,  1947— Lot  18,  La  Bonita 
Tract,  near  Concord.  James  R 
Williams  to  F  B  Clymo..June  3,  1947 
June  13,  1947 — Lot  13  and  ptn  Lot 
12,  Block  31,  North  Berkeley  Ter- 
race,    El     Cerrlto.     Rowland     E 

Meadows  to  Noble  F  Justice 

_ June  12,  1947 

June  IS,  1947— Ptn  Lot  11,  Wills 
Addition,  Antioch.  Walter  Brock, 

et  al,  to  Brock  &  Robinson 

„....June  11,  1947 

June  IS,  1947— Ptn  Lot  14,  Norris 
Addition  to  Walnut  Heights,  Map 
No  1,  near  Walnut  Creek.  Flor- 
ence Lehto  to  William  F  Kangas 

June  12,  1947 

June  18,  1947 — One-story  frame  and 
stucco  medical  building,  Moraga 
Highway,  Lafayette.  Clifford  L 
FeUer  to  A  J  Hopper Co.May  1,  1947 
June  13,  1947— Lot  51,  Glenhaven 
Subdivision,  near  Walnut  Creek. 
Henry  Brodsky  to  whom  it  may 

concern...- June  13,   1947 

June  14,  1947— Lot  4,  Block  11,  Prln- 
gle  Addition,  Walnut  Creek.  Fred- 
erick G  Stockton  to  whom  it  may 
concern June  14,   1947 

ALAMEDA  COUNTY 


Recorded  Accepted 

June  17,  1947— Ptn  Lots  44,  45,  Map 
Claremont  Woodland  Heights, 
Oakland.  Robert  J,  Ann,  Leo  and 
Mildred  Westwood  to  whom  It 
may  concern _...May  9,  1947 

June  17.  1947— Lot  12,  Block  24.  Map 
Blocks  20  to  24,  Inclusive,  Thou- 
sand Oaks,  Berkeley.  James  Fand 
Harriette  B  Schon  to  Charles  H 
Adams _ June  12,  1947 

June  17.  1947— Lot  19  Block  24.  map 
North  Cragmont  Tract,  Berkeley. 
Ponald  J  Cox  to  Valory  A  Wilson 
„.June  14,  1947 

June  17,  1947— Lot  16,  Map  Phillips 
Manor,  San  Leandro.  Mamuel 
Abaacal  to  whom  it  may  concern 
_ _l£»y  15.   1947 

June  17.  1947— Lots  SS  and  36,  Block 
SO.  Map  Athens  Park,  Oakland. 
J  M  Walker  to  whom  it  may  con- 
cern  - „...June  11,  1947 

June  17.  1947— Lot  4,  Block  29,  Map 
Pitchburg  Homestead  Lots,  Oak- 
land. J  M  Walker  to  whom  it  may 
concern June  11,  1947 

June  17,  1947-1600  Mattox  Rd.  Hay- 
ward.    Richard    E    and    Sylvia    R ' 
Shrock  to  whom  It  may  concern 


_ June  7.  1947 

June  17.  1947—21  dwellings  on  Lots 
1  to  24.  Block  2.  Tract  776,  Eden 
Township.  Alameda  County.  How- 
ard S  PuUlam  to  whom  it  may 
concern June  10,  1947 

June  16.  1947 — 878  Ramos  Ave.  Hay- 
ward.  EM  ward  and  Sam  Lugo  to 
whom  It  may  concern.  Juno  13,  1947 

June  16,  1947— Lot  6  and  ptn  Lot 
5.  Block  44.  Map  The  Alameda, 
Alameda.  Kenneth  M  Bak^r  to 
S  J  Dowling June  IS.  1947 

June  16.  1947—8694  Castro  Valley 
Buvd,  Hayward.  Joseph  Perry  to 
Wells  Bros  ft  Watters.  June  16,  1947 

June  16,  1947—8439  Alma  Ave^  Hay- 
ward.  Walter  L  Young  to  whom 
it  may  concern June  6.  1947 

June  16.  1947— Lot  16  and  ptn  Lot 
16,  Block  A.  Map  Laurel  Grove 
Park,  Oaltland.  Alex  and  Annetta 
MacDonald  to  whom  It  may  con- 
cern...-  June  3,   1947 


Furnace  Permits 


OAKLAND 


Drysdale; 


deal- 


1966    41st    Ave;    owner, 
dealer,   Atlas  Htg:  floor. 

5309  Brann  ;   owner,  Wyman ; 
er,  Atlas   Htg;   floor. 

9857    Walnut;    owner.    W    E    Grif- 
fith:   dealer.    Atlas    Htg;    floor. 

1137     Seminary ;     owner,     Alameda 
floor. 
83rd    Ave;     owner,    Alameda 

dPHler.   Atlas   Htg:   floor 
8fith     Ave:     owner,    Alameda 

dealer,    Atlas    Htg;    floor 
Thackerv    Dr;    owner,    John- 
dealer,      Atlas     Htg;      central 


Liens  Filed 


CONTRA  COSTA  COUNTY 


Recorded  — ' — -  Amount 

June  11,  1947— Lots  1  to  16,  inclu- 
sive, Diablo  Manor,  Concord.  Aa- 
soclatcd  Electrical  &  Mechanical 
Co  vs  Raymond  L  Selfried,  et  al 
$3,785.90 

June  13,  1947— Ptn  SE  %  Section  10, 
T.  1  S.,  R.  3  E.,  near  Byron.  Con- 
tra Costa  County.  A  A  Murphy  vs     • 
Sam  Papadaks  _..„ 1626.75 

June  IS.  1947 — Ptn  of  tract  of  land 
known  s  Correction  Map  of  La- 
fayette Terrace.  Lafayette.  Jo- 
seph Vila  &  Sons  Construction  Co 
vs  Sutherland  L  J  Hutton,  et  al 
$7,463.19 


ALAMEDA  COUNTY 


Recorded                                        Amount 
June  16.  1947— Lot  9,  Block  O,  Map 
Toler    Heights.    William    B    An- 
drade  vs  Warren  and  I  M  Bohrer 
1346.84 


Homes  • 

1011 
Homes; 

1230 
Homes ; 

2383 
.son ; 
heat. 

636  Tompkins ;  owner,  HeinCmann  ; 
dealer.    Atlas    Htg;    central    heat. 

1506  48;  owner,  LIpschltz;  dealer, 
Atlas   Htg;    central   Heat. 

2430  25th  Ave:  owner,  McQuady; 
dealer,  Aladdin   Htg;  floor. 

1  Evergreen  Lane;  owner,  F  gpar- 
ling;  dealer,  Aladdin  Htg;  central 
heat    (2). 

1915  Auseon;  owner,  Billings;  deal- 
er. Aladdin  Htg;  floor. 

3863  Huntington ;  owner,  Elvin  C 
Zeleny;  dealer,  same;   floor   (2). 

1014  Myrtle:  owner,  Endo;  dealer, 
Aladdin    Htg;   floor. 

8  Rydel  Court ;  owner,  Carroll ; 
dealer,   Aladdin  ;    floor. 

3715  MacArthur;  owner.  Modem 
Variety  Store;  dealer.  Aladdin  Htg; 
floor. 


2  branch  circuits;  4  switches. 
1756  Wuller  St;  owner,  Andree 


let.s 

7402 
&     Thorsen ;     cotnractor,     Strom     St 
Smith ;   alterations. 

7403  1023  5  Clay  St :  owner,  Ros- 
scau;  contractor,  ^trum  &  Smith; 
32  outlets;   4I   plugs;   31   switches. 

7404  120  Edgehlll  Way;  owner, 
Rosscau  ;  contractor,  Strom  &  Smith  ; 
24  outlets;  23  plugs;  21  switches. 

7405  1555  Lombard  ?t ;  owner, 
RoMseau;  contractor.  Strom  A  Smith; 
13  outlets;   18  plugs;  14  switches. 

7406  260    3rd    Ave;    owner,    ; 

conti-HCtor.    C.   Stehle    Elect    Co;    al- 
terations. 

7407  SE  cor  SIst  Ave  &  Taraval ; 
owner,  Dr  Robt  Kerjis ;  contractor, 
P  &  J  Elect  Co;  10  outlets;  10  plugs; 
motors ;    10    switches. 

7408-12     various    locations:    owner, 

;  contractor,  QRS  Neon /Co; 

sign. 


7413  116  Post  St;  owner.  Liquor 
Mart;    contractor.    CroVn    Elect    Co; 

5  plugs. 

7414  148  Alabama  St;  owner, 
contrnctor,  G  P  Negri;  special  eijulp 
range. 

7415  10-49  Market  St;  owner.  : 
contractor,  QRS   Neon  Co;  sign. 

7417  Oakdale  N  160  ft  E  Barne- 
veld ;  owner,  Sausage  Co;  contrac- 
tor. Hampton  Elect  A  Mfg;  191  out- 
lets; 24  plugs;  motors;  48  switches. 

7418  7  Grace  St:  owner,  Schoelken 

6  Co;  contractor,  Hampton  Elect 
&  Mfg;  16  outlets;  10  plugs;  motors; 
6    swithches. 

7419  1219  Folsom;  owner,  Gratton 
A  Knight;  cotnractor,  Hampton  Ele<- 
trical  Mfg  Co;  motors. 

7420  220  Montgomery  St;  owner. 
Mills  Estates;  contractor,  H  S  Tittle 
Co;  54   outlets. 


FOUR-LEVEL  SEPARATION  STRUCTURE 
LOS  ANGELES  COUNTY 


Electrical  Permits 


SAN    FRANCISCO 


Non-Responsibility 


CONTRA  COSTA  COUNTY 


June  13.  1947 — Lot  28,  Irvine-Bloom- 
fleld  Subdivision,  Bethel  Island, 
near  Antioch,  Calif.  George  E  Ir- 
vine and  Nettie  Bloomfield  as  to 
improvements  on  property. 


Release  of  Liens 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

June  12,  1947— Lots  8,  9  and  10, 
Block  34.  Sunnyside  Terrace  Ex- 
tension as  Amended.  Map  No  1. 
Martinez.  Frank  Bailey  to  E  H 
Bellows,  et  al .- 11.276.80 

Plumbmg  Permits 


OAKLAND 


Plumber,  Sundermann ;  owner.  En- 
gel;  10  fixtures;  2  gas;  18  watter; 
430    Modoc. 

Plumber,    P   Walsh;    owner,  ; 

8  fixtures;  0  gas;   10  water;   1081   A 
32nd  St. 

Plumber,  P  Walsh;  owner,  Fisher; 
1    fixture;    3241    Adeline. 

Plumber.  H  F  Bucknum ;  owner, 
Glm    Wong;    1    fixture;    466  8th    St. 

Plumber,  F  E  Nearhood ;  owner.  S 
Ty^verfo-  1  fixture;  0  gas;  2  water; 
2921   36th    A^e. 

Plumber, .  .,  ^  owner,  Elvin  C  Zel- 
eny-  1   fixture;  3863  Huntington 

Fn'umber,  Morrill;  owner,  John 
Whalen;  10  fixtures;  6  gas;  18 
water;    6395-97   Colby. 

Plumber,  Morrill ;  owner.  McKes- 
son-Robblns;  5  fixtures;  0  gas;  10 
water:   9th   A  Casro. 

Plumber   A  owner.   N   W    Spencer; 

2  water;   3821  Edgemoor. 

Plumber,  Bruce;  owner.  Phoenix 
Rapheal;  3  fixtures;  0  gas;  6  wa- 
ter:   940    Union. 

Plumber,  H  A  Hodes;  owner.  Has- 
tie;  1  gas;  3624  Telegraph  Ave. 

F'lumber,  Flngel ;  owner,  Duf  in ; 
1  fix;  1  watar;  3433  Morrison. 

Plumber,  J  R  Pierce;  owner,  John- 
.q(m:  10  fix;  6  gas;  20  water;  8108-10 
Dowling. 

Plumber, 
phy;  7  fix 
Simpson. 

Plumber. 
Johnson ;  2 

Plumber, 
;  1  gas 

Plumber,  T 


J  R  Pierce: 
;    3    gas;    18 


owner, 
water 


J   Sorenson    ;owner,   Joel 
fix;  4  water;  478  30th  St. 
J    L    Tancredy;     owner, 
367  11th  St. 
E  Neal:   owner.  ; 

10   water:    1225   Broadway. 

Plumber,     J     Rankin :     owner.     W 
Lombame;  2  fix;  2  water;  4731  Flem- 

Plumber,   F  A   Fazio;    owner,  C.H 
Thrams;  2  fix  ;  2  water;  2077  Broad- 

W  ft  V . 

Plumber.  F  E  Planer;  owner,  Fred 
Foster:   1  gas;  3307  School  St. 


7368  220  Stockton  St;  owner,  Atln.s 
Drug:  contractor.  Atlas  Elect  A  Eng 
Co;    sign.  

7369  776  Clementina  St:  owner, 
Sicular  X-Rav;  contractor.  Atlas 
Elect  &  Enp  Co;  new  installation. 

7370  520  Folsom  St;  owner.  Para- 
mount Flag  Co;  contractor.  Atlas 
Elect   &   Eng  Co;   alterations. 

7371  511  7th  St:  owner.  Gilmor'» 
Air  Cond  Serv ;  contractor.  Aflns 
Elect  A  Eng  Co;   renalr  complaint 

7372  2174  46th  Ave;  owrer.  Hi;'- 
gins;  contractor,  Arc  Elect  Co;  1 
outlet ;    3    plugs ;    1    switch. 

7373  538  Head  St:  owner,  O'- 
Neal/ contractor,  Arc  Elect  Co; 
temporarv  saws. 

7374  1133  Ocean  Ave ;  owner.  Cole : 
contractor.  Arc  Elect  Co;  1  outlet: 
3   plugs;    1    switch. 

7375  835  Market  gt ;  owner  .ind 
contractor.  Emporium;  new  installa- 
tion. 

7376  1125  Stelner  St;  owner,  Har- 
ris; contractor,  Mahoney  Elect  Co; 
repair     complaint. 

7377  2843  Union  St :  owner.  GottI : 
contractor,  Pac  Elect  Const  Co;  9 
outlets:  2  branch  circuits:  8  plugs; 
6    switches. 

7378  1727  Scott  St;  owner,  Och : 
contractor,  Bylngton  Elect;  repair 
service. 

7379-84  various  locations;  owner. 
;  contractor.  Elect   Prod;   sign. 

7385  70  McAllister;  owner,  Presi- 
dent Theatre;  contractor,  M  Schlm- 
etschek:    outside   light. 

7386-89  various  locations;  owner, 
;    contractor,    Spott   Elect   Co; 

7390  44  2nd  St ;  owner.  Frlden 
Calc  Mach;  contractor.  Mohrdlrk 
Elect  Co:  21  outlets:  4  branch  cir- 
cuits: 11  plugs;  9  switches. 

7391  20  2nd  St;  owner,  Price; 
contractor,  Mohrdlck  Elect  Co;  4 
outlets-   motors. 

I  7392  '  53  Stevenson  St;  owner, 
Transml.s.«!'oi  Bngrg  Co;  contractor, 
Mohrdlck    F'^^ct    Co;    motors 

7.'J93  645  ^"♦h  St:  owner,  riesners: 
contractor.  Oualltv  Elect  Co:   motor. 

7394  But'-ood    S    418    ft    W    I-ulu 

Alley:  owner ;  contractor,  E  A 

Koenlg;    temoorary   saws. 

7395  498  14th  St:  owner.  Temple 
Market  ;  contractor,  Pac  Elect  A 
Const    Co:    reconnect    comp    unit. 

7396  1653  Taraval:  owner.  Tara- 
val Quality  Market:  contractor,  Fac 
Elect   Const  Co-   recon  comp  unit. 

7397  1098  Jackson;  owner,  Mutual 
Food  Stores:  contractor.  Malm  & 
Welter:   2  outlets:  1  switch. 

7.'»8    150    5th    St:    owner,    M    &    M 
Cavern  :    contractor,    Radelf  Inger* 
Bros :    new    installation, 

7399     Apparel   City;    owner.  Wolk : 
contractor.    Cent   Elect    Co:    motors. 
^  7400      290     Rolph     St;     owner,    Os- 

^a    borne :  contractor.  Tattlnham ;  1  out- 
let:   2   plug":    ^    switch. 

7401  38  Drumm ;  owner.  Di  Crls- 
tenla;  contractor.  Tattlnham;  8  out- 


Cost,  $1,296,595.4 
LOS   ANGELES,   Calif.,   Los  Angeles 
County.   Intersection  of   Holljrwood 
Parkway  and  Arroyo  Seco-Harbor 
Parkway. 
Owner — State  of  Cftllfomia,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer — O.   T.  Mc- 
Coy, .  Public    Works    Bldg..    Sacra- 
mento. Calif. 
Four-level  reinforced   concrete  sepa- 
ration   structure,    grading    of    ap- 
proaches and  Installation  of  storm 
drains  and  sanitary  sewers. 
Low  Bidder — James  I.  Barnes  Const. 
Co.,    1119    Montana    Avenue,    Santa 
Monica,  Calif. 
The  work  Involves : 
(1)  4,000  cu.   yds.    remove  cona; 

20  acres  clear  and  grubb; 
185,000  cu.  yds.  rdwy.  excav.  ; 

24,000  cu.  yds.   struct   excav.; 

3,000    sq.    yds.    compct    original 

ground ; 

59,000  cu.  yds.  Import  borrow; 

develop    water   supply   and    fur- 
nish  water  equip;' 

1,500  M  gals,  apply  water; 

250   tons   plant  mix   surf.; 

14,980  cu.  yds.  class  A  Port  cem. 

cone,  structs. ; 

210    cu.   yds.class   C    Port    cem. 

pipe  reinf. ; 

1S5  Un.  ft  rubberstops; 

89,000  lbs.  misc.   iron  and  steel; 

10,252  Iln.  ft.  fumlah  10  in.  steel 

piling; 

10,400  Iln.  ft  furnish  12  in.  steel 

piling; 

1,455  each  drive  piles; 

145  each  steel  pile  splices; 

60  cu.   yds.    class  A   Port.   cem. 

cone,    curbs,    gutters    and   side- 
walks ; 
(19)  10  Iln,.  ft  21  In.  relnf.  cone.  pip« 


(2) 
(3) 
(4) 
(6) 

(6) 
(7) 

(8) 

(9) 

(10) 

(11) 

(12) 
(13) 
(14) 

(15) 

(16) 
(17) 
(18) 


24    in.    reinf.    cone. 


In,    relnf.    cone. 
In.    relnf.    cone. 


In.    relnf.    cone. 


60    in.    reinf.    cone. 
60    in.    relnf.    cone. 


CMP  1« 
vlt   clay 


pip* 


in. 


stand. 


(1).. 
(2).. 
(3).. 
(4).. 
(6)... 
(A) 


strength ; 

(A) 

3.Q0 

100.00 

.45 

2.00 

.10 

.90 


(7> 2.000.00      7 


(8). 

(9k. 
(10).. 
(llJ... 
(121.. 
(18»... 
(14)... 
(15»... 
(18).  . 
(17)... 
(18)... 
(19). 
(20». 
(21)... 
(22).. 
(23)   . 
(24  I. 
(?.'>) 
(26i 
(27).. 
(28)   . 
(29) 
(30t. 
(31) 
(32i 
(33) 
(31) 
(35i 
(36*  . 
(371.. 
(38> 
(89) 
(40) 


1.60 

5.50 

41.00 

14.00 

2.00 

.29 

1.90 

2.35 

30.00 

2.'5.0O 

30.00 

5.00 

5.80 

5.30 

6.20 

7.60 

7.00 

10.50 

17.00 

17.80 

2.00 

,     1.50 

1.75 

1.80 

1.00 

4.00 

16,00 

20.00 

.06 

.02 

7.00 

16,000.00 

3,000.00 


(B) 

$2.50 

150.00 

.60 

3.26 

.10 

.70 

500.00 

1.75 

7.00 

44.00 

16.00 

2.50 

.S3 

1.70 

2.25 

20.00 

12.00 

36.00 

4.60 

600 

5.50 

6.50 

8.00 

7.60 

10.60 

18.00 

18,50 

2.00 

1.00 

1.00 

2.00 

.50 

15.00 

25.00 

20  00 

,06 

.02 

800 

25.227.00 

6.;)OO.oo 


66  Iln.  ft  24  in.  relnf,  cone,  pipe 

1500-D; 

220    lin.    ft 

pipe  1760-D; 

220    lin.    ft    27 

pipe  1750-D; 

140   Iln.    ft    27 

pipe;   2000-D; 

120    lin.    ft    80 

pipe  1750-D; 

ISO    Iln,    ft   36    in.    relnf    cona 

pine   2000-D; 

170    Iln.    ft. 

pipe    1260-D; 

660    lin.    ft. 

pipe  1600-D ; 

214   Iln.   ft   12  In 

10    lin.    ft    6  in. 

stand,  strength; 

36   lin.   ft.    8   In. 

extra   strength; 

930    Iln.    ft.    16 

pipe; 

130  lin.  ft  4  in.  stand,  drain 

30  c»L  yds.  filter  mtl.; 

15  lin.  ft  type  B  manholes; 

15  Un.  ft.  pipe  shaft  manholes; 

8,611,000    lbs.    furnish  bar    relnf. 

ft  eel 

8.511,000    lbs.    place    bar    relnf. 

fitool  * 

6,486   lin.   ft   steel   railing; 

e'.cc.   equip,  and  tmchor  bolts; 

engineer's   offices. 
Total  bids  submitted  were: 
(A)    Jas.    I,    Barnes   Constr.  Co.,   |1,- 

296,595.40, 
(Bi  Guy  F,  Atkinson  Co.,  $1,437,700.90 

(C)  Bressl  &  Bevanda  Constructors, 
Inc..  $1,619,739.60. 

(D)  J.  B.  Haddock  Co.,  $1,627,124.69. 

(E)  M.  H.  Golden  Constr.  Co.,  $1,689.- 
190,2Q. 

(F)  Peter   Klewlt    Sons   Co.. 
882.10. 

(G)  Winston  Bros.,  $1,946,817. 
Unit  prices  follow : 


(20) 


(21) 

(23) 

(24) 

(26) 

(26) 

(27) 

(28) 
(29) 

(30) 

(31) 


(32) 
(33) 
(34) 
(35) 
(36) 

(37) 

(38) 
(30^ 
(40) 


Vlt  clay   pipe 
plain   cone. 
Ule; 


$1,786.- 


(C) 

$2.50 

90  00 

.90 

2.50 

.10 

1.86 

1.000.00 

ISO 

5,50 

53.00 

17.00 

3.50 

.36 

1,60 

2.10 

20.00 

10.00 

36.00 

6,60 

6.60 

6.00 

7.00 

8.00 

A.OO 

12.U0 

19.00 

I9..'i0 

3.00 

300 

3.00 

2.50 

1.26 

.100 

75.00 

70,00 

.065 

.0226 

6.80 

24.000.00 

5,000.00 


(D) 

$4.50 

500.00 

.79 

3.00 

.12 

1.68 

6,000.00 

2.50 

6,00 

51  00 

1600 

3.86 

.28 

1.72 

2.16 

27.50 

2200 

32  00 

4.46 


6.10 

4.80 

5,70 

6.80 

6.00 

9.60 

16.60 

17.30 

1.70 

360 

500 

2.00 

1.20 

4.80 

29.00 

15.00 

.066 

.026 

a.36 

1.5.7.10  00 

3.000  00 


(E) 

$4.00 

200,00 

.66 

2.28 

.80 

1.10 

1,500.00 

1.60 

6.00 

50,00 

16.00 

3.00 

.32 

2.16 

2.70 

25.00 

moo 

32.00 

4.00 

600 

16.00 

17.00 

18.00 

20.00 

19.00 

26,00 

27,00 

2.10 

10.00 

10,00 

7.00 

5.00 

10.00 

30.00 

30.00 

,07 

,03 

8.00 

29,000.00 

2,000  00 


(F) 

$6.00 

660.00 

.86 

2.60 

.05 

,95 

2.000,00 

2.00 

7.60 

60,00 

27.00 

2.60 

.30 

2.00 

2.50 

26.00 

15,00 

43.00 

7.20 

8.26 

8.00 

9,00 

11.80 

11.60 

16.30 

27,00 

::8.o»j 

2.20 

4,60 

3.90 

1.00 

5.00 

26.80 

18.50 

.052 

.039 

800 

20.500.00 

4,000  00 


(O) 

$6.00 

900.00 

1,40 

4,00 

.10 

1.60 

5,000.00 

2.00 

6.00 

66.00 

20.00 

8.00 

.86 

2.60 

S.16 

42.00 

17.00 

80.00 

6.00 

6.60 

6.00 

7.60 

8.60 

8.60 

12.00 

22.00 

22.CK) 

2()0 

2.00 

aoo 

2.60 

3.00 

8.00 

30.00 

20.00 

.065 

.08 

7.00 

2e,6&0(M) 

6.00000 


BOILERS  .  .  .  High  Pressure  &  Heating 

NEW   and    REBUILT 
All  Sixe%  and  Types  of  Sf—I  Toiikt 

•  130  Hp.  Boiler  Preferred  Utility  make.    125  lb.  W.  P.  coop,  with  No.^ 
Ray  burner,  steam   pump,  injctr.,  feed  water  cont,  low  wstsr  cu 
induced  fan  with  induced  pull  thru  fan  and  motor. 

OCEAN    SHORE    IRON   WORKS 

ISO  KqMk  Str.«f  n*-  UN4«rlilll  4310 


cut  otf, 


S«B  Praaeisc* 


ACME 
EQOIPMENT  CO. 

Engineert    •    Manuiacturer* 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES     -     HOISTS 
STANDARD  CONVEYORS 

Gravity     -     Power 

Chain  -  Pulleys  -  Belu 

Sprockets  -  Bearings 

FACTORY  AND  OFFICE 

840  Harrison  Street 

San  FrancUco  7 


Phone 


EXbrook 
BXbrook 


IVM) 
1752 


CONTRACTING  PLUMBERS 

Announcing  the  Opening  of  Sales  Offices 
in  San  Francisco  of 

PAQFIC  INTERNATIONAL  PIPE  &  STEEL  CO. 

405  Sansome  Street,  San  Francisco  II,  California 
YUkon  6-1037 

Coftt  Iron  Soil  Pipe  •  Cost  Iron  Soil  Pipe  Fittingt 
Drainage  Fittings  •  Iron  Castings 


Pacific  International  Pipe  &  SictI  Co.  is  an  independent 

Western  industry  established  to  assure  you  of  prompt 

delivery,  courteous  and  efficient  service  . . .  Our  foundries 

arm  mquippmd  wHh  thm  mott  modern  machinmry  to 

Intiurm  uniform  high  qualhy  productt. 


.1 


*«P<(|« 


PACES 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  JUNE  18.  1947 


7421  188  Ycrba  Buena;  owner, 
Kemco;  contractor,  Cent  Blect  Concit 
Co:  S  outlets;  3  plugs;   1  awitches. 

7422  2001  Irving  St;  owner,  Qaaa; 
contractor,  Cent  Elect  Cotut  Co; 
motors. 

7423  1375  24th  Ave ;  owner,  Stella  ; 
contractor.  Cent  Elect  Const  Co;  6 
outlets;   4    plugs;    6  switches. 

7424  2100  Taraval ;  owner,  Rudln- 
man;  contractor,  Cent  Elect  Const 
Co;  alterations. 

7425  2885  Pine  St;  owner,  Sam 
Wo;  contractor.  Chas  Yick;  5  out- 
lets; motors. 

7426  86  Beckett  Alley ;  owner,  Men 
Sang;  contractor,  Chas  Yick;  2  out- 
lets; 2  plugs. 

OAKLAND 

48050  2208  Webster  St;  owner, 
ThraWis;  contractor,  Fred  Schmitz; 
alterations. 

48051  2514  E  10th  Ave;  owner,  T 
Kllingsen ;  contractor,  Edw  W  Scott 
Elect  Co;  8  fixtures. 

48062  4156  Telegraph;  owner,  Hag- 
Htrom ;  contractor.  Aladdin  Heating 
Corp;     new    installation. 

48083     2914  Prultvale;  owner,  Hag- 


Btrom's;  contractor,  Aladdin  Heating 
Corp;     new     installation. 

48054  2611  Seminary;  owner.  Hag- 
strum;  contractor,  Aladdin  Heating 
Corp;   new   Installation. 

48068  6321  College  Ave;  owner, 
Hagstrom;  contractor,  Aladdin  Htg 
Corp;    new    installation. 

48056  362  Grand  Ave;  owner.  Hag- 
strom; contractor,  Aladdin  Heat 
Corp ;    new    InstallaUon. 

48057-8  524  12th  9t;  owner,  Lerti- 
er  Shop.T :  contractor.  Pitt  Blec;  76 
outlets  ;  alterations ;  75  fixtures ;  20 
blanch    circuits;    34    switche.s. 

48059  334  Lewis  St:  owner,  Jessie 
Cooley :  contractor,  Haynes  Elect 
Co ;  fixtures. 

48060  NE  14th  50ft  W  16th ;  own- 
er, Soule;  contractor,  Haynes  Elect 
Co:  fixtures;   new  installation. 

48061  1410  96th  Ave;  owner. 
Hank's  Cabinet  Shop;  contractor, 
Clifford;    alterations;    3    motors. 

48062-3-4  14  Ascot  Ct;  owner, 
Chopin;  contractor,  Clifford  Electric; 
outlets ;  fixtures ;   plugs ;  switches. 

48065-6  5906  Mac  Arthur  Blvd ; 
owner,  Chas  Dennis ;  contractor, 
Capitol  Elect;  alterations;  3  plugs; 
sign. 


CUSSIFIEB  ADVE8TISIWS 

DMdIia*  3  p.  m.  Day  Balora  loMrdan. 


RatM — 30c  Bn«;    29r  lin* 
3  or  woof  iaMtdoB*. 
(Minimnai  ordac  $2.) 

Phone  MAricet  7110 


1—    MISCELLANEOUS 


What  U  YOUR  Pertonnel 
ProUem? 

WEOmSarv»Yo« 

Western  Personnel  can  assist  you 
in  finding  needed  personnel. 

Western  Personnel  will  pre-select 
the   right  man  for  ttiat  Job. 

Western  Personnel  will  thorough- 
Iv  screen  to  your  spAclftca- 
tlon. 

Western  Personnel  can  save  you 
time  and   expense. 

JOHN  L.  MATHERS        r>ir<»rtor 

Tweniy  Years  in  the  Building 

Induitry 

WESTERN   PERSONNEL 
SERVICE 

<  A|r«i»«T) 

tttrmtrty  Cleriral  Hmrtntnl   Bitr««ii 

T*clinic«l  ■  Prol— ion«l  -  Cofnmaircial 

3fi  CFARRnLL  ST.  S'TTTB  902.> 

GAr«*ld  t617-161« 


MEN  AVAILABLE 

ENGINEERS.  C.E.,  ME .  and  E.E. 
SUPTS.,   COMMERCIAL  and  IND. 
SUPTS.,  AOAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMATORS 

ARCHITECTS 
DESIGNERS— STRUCT. -MECH. 
DRAFTSMEN,    ALL  TYPES 
SURVEYORS.     INSTRUMENTMBN 
ROD  AND  CHAINMEN 
ACCOUNTANTS.  TIMEKEEPERS 
SALESMEN.    Building    Materials 
A  complete   library   of   capable   men 
to  choose  from 

CALL 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AGENCY  is  designed  for  the 
Building  Industry 


— TOWINQ    and    BARGE    WORK— 
CaU   Bill   Atthowe.   SU.   5543;    Pier  8 

(tf) 


HELP  WANTED 


DRAFTSMAN,  experienced  in  or- 
namental and  misc.  bronze  work  de- 
tailing for  local  manufacturing  plant. 
Reply,  stating  experience,  age  and 
natary  expectt^I.  Box  64,  c/o  Dully 
Pacific  Builder. 


OPPORTUNITY  for  young  man  in 
Sales  and  Office  Work,  responsible 
and  capable  person.  E<xp.  in  Lumber 
and  Bldg.  Mtl.  business.  Reply  San 
Bruno  Lumber  Co.,  Box  186,  San 
Bruno,  or  phone  181.  6/19 


SUPERINTENDENT  on  new  work, 
repairs  and  alterations.  Must  b«  a 
fint-class  mam.  Capable  of  taking 
complete  charge.  State  exp.  and  quall- 
ficationn.  Reply  Box  617,  c/o  Daily 
Pacific  Builder.  6/23 


4— EQUIPMENT  FOR  SALE 

1 — 4-yd.  water  level  Garwood  Dump 
Body. 

2— F.  8  B.  Hoist,  W-12  Body. 

S-rCab  Shield.  All  used  about  one 
mbnth.  Complete  will  all  fittings 
for  a  160- in.  wheclbase  truck.  "BX.- 
brook  0941.  6/20 


Complete  BIX3CK  MACHINE.  Flam 
Challenger,  ready  to  operate,  includ- 
hig  yard  equipment,  wiring,  motors, 
mixer,  4  molds,  etc. ;  $1700  delivered 
in    California. 

Also  Interlocking  Concrete  Silo 
Stave  Machine  with  600  pallets,  erec- 
tion equip.,  mixer,  wiring,  etc.;  |4000 
delivered    in   California. 

EVANS-SAUVAGE  COMPANY 
P.  O.   Box  293.  Chico,  Calif. 


6-~MATERIALS  FOR  SALE 


STEEL 


SHEETS,  18  frauge:  hot  rolled, 
Bmooth  finish,  20  ga.  cold  rolled, 
deep  drawing  quality,  fabri- 
cated to  your  requirements. 
PLATES.  3/16  and  heavier; 
structural  and  bar  size  angles, 
channeiR,  flats,  rounds,  beams. 
Available  at  San  Francitco  Ware- 
house base  price,  F.O-B.  carrier, 
Oakland 

INDEPENDENT  IRON 
WORKS,  Inc. 

8th  and  Pine  Sts.,  Oakland.  Cal. 
Phone:   TCmplebar  0160 


PIPE 

6000    ft.    1-inch    standard    Blk.    for 
fabrication     to     your     requirements. 
Also   steel    sheetn    and    shapes. 
Monarch  Iron  Works 
262  Seventh  Street,  San  Francisco 


5— TOOLS  FOR  SALE 

FOR  SALE 

1  HELLER  A  BRIGHTLEY  TRAN- 
SIT, $275.00  Hussey  Eng.  Corp.  Phone 
Twin  oaks  5859.  6/19 


EN(;iNEERi>  TRANSIT  and  I^V- 
EL  ROD.  like  new.  Phone  OLvmpic 
fi<')fi  ■(  6/24 ) 

6~>MATER1ALS  FOR  SALE 


Nails . .  Nails . .  Nails 

l'/0-In.,  13-Ga.,  Bliie  Lath 
Naik,  Stuidard  HtmA,  A1m> 
every    other    kind    of    nafl* 

P.  0.  Box  961 
Beverly  Hills,  Calif. 


PLYWOOD 

Mahogany,  Birch,  Fir 
Any  Sise  and  Grad« 

Three  .Weeks'  DeliTery 

Lumber 

Any  Sise,  Kind  and  Grada 

CaU  Us  for  Special  Bqys 

OAK  FLOORING 

ASSOCUTED 
CONTRACTORS'  SERVICE 

1151   Sutter   St..   San   Francisco  9 
PRoapect  4R00  or  2800 


480S7  1241  S9th  Ave:  owner.  Ser- 
vice Vendor;  contractor,  Capitol 
Elect;  3  motors. 

48068  5728  Oak  Grove  Ave;  owner. 
Mrs.  Philips ;  contractor,  Havens  A 
Wade  Elect;  1  outlet;  2  branch  cir- 
cuits;   1    plug;    1   switch. 

48069  8314  MacArthur;  owner.  Mo- 
tel Del  Ray ;  contractor.  Paramount 
Elect    Co;    1    outlet;    1    switch. 

48070  8980  Lymnn  Rd ;  owner,  A 
Gianibroni;  contractor,  'Paramount 
Elect   Co:    special   equipment;   range. 

48071  6453  Pine  Haven  Rd ;  own- 
er, J"  A  Comer;  contractor.  Para- 
mount Elect   Co;   temporary  saws. 

48072  3»11  Tel  Ave;  owner,  Ber- 
nadl  Pum  Co;  contractor.  Para- 
mount   Elect    Co;    alterations. 

48073  2646  0  8th  Ave;  owner, 
Frank  Carr;  contractor,  Pac  Elect 
Motor  Co;  fixtures;  plugs  . 

48074  5363  Shafter  Ave;  owner, 
Lamberti;  contractor,  A  L  Solari; 
meter. 

48075  534  E  20th  St ;  owner,  Fonte : 
contractor,  T  Bushman  Elect  Co;  5 
outlets;    5  plugs;    6   switches 

48076  1762  7th  St;  owner,  W  Oak- 
land Pharmacy;  contractor,  T  Bush- 
(man    Elect    Co-    fixtures. 

48077  800  75th  Avenue ;  owner,  Mc- 
iDonough  Steel:  contractor,  Ets-Hok- 
I  in  &  Galvan  ;  alterations. 

I  48078  70th  6th  Ave;  owner,  Fabri- 
Steel;  contractor,  Ets-Hokln  A  Gal- 
van;   alterations. 

48079  1833  Park  Blvd;  owner,  L 
C  Enkema;  contractor  .Scott-Butt- 
ner   Elect:    8    outlets:    alterations. 

48080  1833  Park  Blvd;  owner,  L 
C  Enkema;  contractor,  Scott-Butt- 
ner  Elect;  alterations. 

48081  20th  &  Brd'wy:  owner,  H  C 
Capwell;  contractor,  Scott-Buttner 
Elect;    10   outlets   6   branch   circuits; 

10  plugs;  6  switches. 

48082  2018  Brd'wy;  &  Tel;  owner, 
H  C  Capwell;  contractor,  Scott- 
Buttner  Elect  Co;   60  switches. 

48083  4299  Piedmont  Ave;  owner. 
Camping  Const  Co;  contractor,  Spott 
Elect;    2   outlets;    2   plugs. 

48084  Auditorium  Lots;  owner. 
Crafts  Shows;  contractor,  Conrad 
Elect  Co-   new  installation. 

48088  6468  Valley  View  Dr;  own- 
er, H  B  Strutevant ;  contractor  Hav- 
ens &  Wade  ipiect;  outlets;  altera- 
tlos ;  branch  circuits ;  plugs ;  and 
switches. 

48086  3141  San  Pablo  Ave;  owner. 
Miller  Elect  Co;  contractor,  Havens 
St  Wade;  branch  circuits;  motors. 

48087  976  23rd;  owner,  E  &  D 
Metal  Wks;  contractor,  Scott-Butt- 
ner; 1  outlet;  1  installation;  and  1 
switch 

48088  6175     Hill     Rd ;     owner,     H 

Kulik;    contractor,    ;    alterations; 

range. 

48089  6990  Devon  Way;  owner 

;  contractor,  John  Price;  10  out- 
lets; 30  plugs;   20   switches. 

48090  3131  Wis;  owner.  Mrs  Snow; 
contractor.  Chas  L  Langlais;  1 
branch  circuit;  1  plug;  new  Installa- 
tion. 

48091  1820  7th  St;  owner.  Plrro; 
contractor.  Chas  Langlais  Co;  11 
fixtures. 

48092  4759  E  14th  St;  owner.  Da- 
vis; contractor,  Chas  Langlais;  chg 
service. 

48093  421  Perkins  St;  owner.  Per- 
son; contractor,  Fred  Schwartz;  al- 
terations. 

48094  1849  E  2l8t  St ;  owner,  Geo.'s 
Groc;  contractor.  Standard  Display; 
repair  sign. 

48095  1502  13th  Ave;  owner.  Dear- 
dorrs  Bar;  contractor,  Standard 
Display ;  repair  sign. 

48096  843  E  14th  St;  owner.  Pvill- 
er'e  Cafe;  contractor,  Standard  Dis- 
play; repair  sign. 

48097  316  E  14th  gt ;  owner.  Uni- 
versal Liquor:  contractor,  Standard 
Displav ;    repair  sign. 

48098  3125  B  14th  St;  owner, 
Frultvale  Bowling;  contractor. 
Standard  Displav;    repair  sign 

48099  5348  Hilltop  Circ;  owner, 
Birteisen  ;  contractor,  Fred  Schmltz ; 
outlets  ;  plugs ;  switches. 

48100  1502   Frultvale   Ave;   owner, 

;   contractor,  Fred   Schmltx;  chg 

service. 

48101  43S  Lee  St;  owner  and  con- 
tractor, J   E   Cofer;  alterations. 

48102  8827  E  14th  St;  owner,  Edw 
Larengine ;  contractor,  Jos  P  Glori- 
oso;   sign. 

48103  1908  83rd  Ave;  owner,  

contractor,    St    Francis    Blact    Serv; 

11  outlets:     3     branch     circuits;     15 
plugs;   new  installation;   10  switches. 

48104  9828  Maddon  Dr;  owner, 
Reynolds  -  Benge  contractor,  St 
Francis  Elect  Serv;  1  outlet;  1 
branch    circuit;    2    plugs;    1    switch. 


7-- EQUIPMENT  FOR  RENT 


Ford  TRUCK,  1^-ton  12-ft.  bed 
I.TTMBER  ROLLER,  side  winches. 
Call   TWinoaks  8181  (tf> 


PLAfeY-BR  MTXBR.  S^-sack.  Pick- 
lip  in  El  Cerrito.  Phone  evenings, 
LAndscape  6-2024. 


iMODBL  25  NORTHWEST  BACK- 
HOE  SHOVEL,  R0BBNBE310  BROS. 
GRADING  CO.,  12  Oak  Oror*  St, 
Ban  Francisco.  Phone  DO.  47S0l 


STANLEY  2731 H  HARDWARE  for 
single  Garage  door  openings  at  re- 
duced prices.  Glide  In  Overhead 
Door   Co.,   5420    ban    Pablo.    Oakland. 

I'honp    OT.vnuitp    W12.  (fS/lS* 

AVAILABLE     tXXH     IMMJDDLATS* 

DELIVERY,    a    limited    quantity    of 

26   -    gauge   corrugated    ALUMINUM 

tHEETS.  standard  dlmeoalon.  Fboiia 

Sx.  Crmndall.  SUtUr  SMS  (tf ) 


9— OmCES,  YARDS,  SPACE 

FOR  RENT:  private  office.  12x9- 
ft.,  in  machinery  dealers  store,  can- 
trally  locatad ;  phone  and  office  serv- 
If-ea  available,  if  desired.  Reply  Box 
618  c/o  Dally  Pacific  Builder. 
(6/24> 

11— BUSINESS  FOR  SALE 

BLACKSMITH  SHOP,  fully  equip- 
ped with  POWER  HAMMER  To  In- 
spect please  «all  at  287  Hickory  St. 
af tar  6  P.  IL  (tf ) 


BERKELEY 


68442  837  Bancroft;  owner.  Guar- 
antee Roofing  Co;  contractor,  Roch- 
ester Electric;  6  fixtures. 

68448  laOS  Franclaco;  owner,  "Van 
Bokkelen-Cole;  contractor,  Rochester 
Electric;  8  fixtures;  1  branch  cir- 
cuit; 1  plug. 

68444  1838  San  Juan ;  owner, ; 

contractor,    Rochester    Electric;  new 
service. 

68445  9015  Garber;  owner,  Edward 
Van  Adelung;  contractor,  Rochester 
Electric;  new  service. 

68446  1778  University  Ave;  owner, 
;  contractor,  Rochester  Elec- 
tric; 6  fixtures. 

68447  aOOO  Shattuck  Ave;  owner, 
Blanchf  ield ;  contractor,  Rochester 
Electric;   subfeed. 

68448  1888  San  Lorenso;  owner, 
;  contractor,  Rochester  Elec- 
tric; range. 

68449  417  Boynton ;  owner,  F  C 
Talbott;  contractor,  Rochester  Elec- 
tric;   _. 

68450  2471  Shattuck  Ave;  owner, 
Webb  Motor  Co;  contractor.  Roches- 
ter Electric;  18  outlets;  30  branch 
circuits;   12  plugs;  new  service. 

I     6S4B1     2036  Berkeley  Way;   owner, 
I B  Osifle :  contractor,  Bradshaw  Elec- 
tric; 1  ouUet;  1  plug;  1  switch. 


664S2  2014  Shattuck  Ave;  owner, 
Tom  Bernhardt;  contractor,  Brad- 
shaw Electric ;  10  fixtures. 

68153  2119  Bancroft  Ave;  owner, 
Sparlcs  Florist;  contractor.  White 
Electric;  1  branch  circuit;  7  plugs. 

68454  2435  Carlton ;  owner, ; 

contractor,  White  Electric ;  4  outlets ; 
4  fixtures. 

68455  1974  Shattuck  Ave;  owner. 
Grand  Cow  Cafe;  contractor.  White 
ElectriS;  5  fixtures. 

68456  1321  5th  St;  owner,  Pax:lfic 
Co;  contractor,  Ets-Hokln  ft  Oalvan; 

1  temporary  saw. 

68457  2335  Telegraph  Ave;  owner, 
Sather  Gate  Book  Shop;  contractor, 
Ets-Hokln  &  Galvan ;  46  fixtures. 

68468  2072  Addison  St;  owner,  R 
Roelse;  contractor,  Ets-Hokln  &  Gal- 
van; 104  fixtures. 

68459  1439  8th  St;  owner,  J  UL 
Walker ;  contractor  Ets-Hokin  &  Gal- 
van; 2  outlets;  2  branch  circuits;  10 
plugs;  1  switch. 

68460  1987  Ashby;  ovmer,  Helen's 
Grocery;  contractor,  Crystal  Elec- 
tric; 1  outlet;  1  plug;  1  motors  1 
switch. 

68461  1309  Arch;  owner  and  con- 
tractor. M  M  Smith ;  5  plugs. 

68462  1354  Francisco;  owner,  Geo 
Sanders;  contractor,  Parkhurst  Elec- 
tric; 1  outlet;  1  branch  circuit;  8 
plugs;  1  switch. 

68463  2510  Durant;  owner,  Stand- 
ard Engraving  Co;  contractor,  Spott 
Electric;  1  motor. 

68464  968  Keeler;  owner.  D  M  Cox; 
contractor,  Jones  Electric;  12  fix- 
tures. 

68465  2634  Dana;  owner, ; 

contractor,  Jones  Electric ;  new  serv- 
ice; range. 

68466  707  Cedar  St;  owner,  J  H 
Lwechaver :  contractor  Gardner  Elec- 
tric; new  service. 

68467  1619  Grove  St;  owner,  M  M 
Haglo;  contractor,  Gardner  Electric; 
8  fixtures. 

68468  2028  Delaware  St;  owner,  C 
A  Turner;  contractor,  Gardner  BUec- 
trtc;  34  outlets;  14  branch  circuits; 
54  plugs;  35  switches. 

68469  1825  Addison  St;  owner,  B 
M  Standley;  contractor  Gardner  Elec- 
tric; 5  outlets;  6  branch  circuits;  16 
plugs;  6  switches. 

68470  430  Kentucky  St;  owner, 
. — ;  contractor,  Gardner  Elec- 
tric; 2  branch  circuits;  1  plug;  new 
service;  1  water  heater;  1  range;  1 
fan ;  1  dishwasher.     ^ 

68471  734  Spruce  St;  owner,  T 
Densmore;  contractor,  Collins  Elee- 
trfc;  81  fixtures. 

68472  449  Michigan  St;  owner,  C 
R  Adams;'  contractor,  Clifford  Elec- 
tric; 8  fixtures. 

68473  101  Fairlawn;  owner,  L  A 
Bellman ;  contractor.  El  Cerrito  Elec- 
tric; 6  outlets;  2  branch  circuits;  6 
plugs;  8  switches. 

68474  1118  Blake  St;  owner,  M 
Gherlane;    contractor,    M    Gheriane; 

2  outlets;   1  branch  circuit;   2  plugs; 
2  switches. 

68475  1640  Shattuck   Ave;    owner, 
PMamces;    contractor,   J  If   Price; 

2    outlets;    2    fixtures;    1    switch;    6 
plugs. 

68476  £942  Domingo;'  owner,  Phair; 
contractor.  Noble  Electric;  6  fluor- 
escent strips. 


POSITIONS  OPEN 


S-842— BLDG.  ESTIMATOR,  «Kpe- 
rienced  on  all  kinds  of  constrafltloa. 
Salary  open.  San  Francisco  general 
contractor. 

S-854— CIVIL  ENGR.  with  eocper. 
in  Irrigation  and  drainage  construc- 
tion, maintenance  and  operatlOD.  for 
large  water  district.  $4200  year  to 
start.   Texas. 


Official  Proposal 


Constructing  Project  Cslif.  F.D.  2422- 
A  —  Quincy-Hurleton,  Plumas  Na- 
tional Forest,  Butte  and  Yuba  Cos. 


FEDERAL  WORKS  AGENCY, 
PUBLIC  ROADS  ADMINISTRA- 
TION, San  Francisco,  California, 
June  16,  1947.  Sealed  bids  will  be  re- 
ceived at  the  office  of  the  Public 
Roads  Administration,  720  Phelan 
Building,  San  Francisco,  California, 
until  2:00  p.  m.  on  Jui^  26,  1947,  and 
then  publicly  opened  for  furnishing 
the    materials    and     performing    the 


ENGINEERING  SOCIITIES 
PERSONNEL  SERVICE.  INC. 

Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

•Ar««ld  f24t 


work  for  constructing  Project  Cali- 
fornia F.D.  2422-A.  Quincy-Hurleton, 
Plumas  National  Forest,  Butte  and 
Yuba  Counties,  Calif.  The  length  of 
the  project  is  3.504  miles  and  the 
principal  Items  of  work  are  approxi- 
mately as  follows:  12,000  cu.  yds.  un- 
classified excavation;  400  cu.  yds 
unclassified  excavation  for  struc- 
tures; 6.000  sta.  yds.  overhaul;  800 
M.  gals,  watering;  lump  sum  provid- 
ing and  maintaining  water  plant  or 
,plsuits;  14,000  cu.  yds.  selected  bor- 
row base  course;  500  cu.  yds.  blotter 
material  for  bituminous  treatment; 
152  tons  cutback  asphalt;  12  lin.  ft. 
reinforced  concrete  culvert  pipe;  1,090 
lin.  ft.  metal  culvert  pipe;  80  lin.  ft. 
removing,  cleaning  and  relaying  sal- 
vaged culvert  pipe.  The  minimum 
wage  paid  labor  employed  on  this 
project  shall  be  in  accordance  with 
the  classified  labor  rates  set  forth  in 
the  Special  FYovlsions.  Plans  and 
specifications  may  be  examined  by 
prospective  bidders  at  the  Public 
Roads  Administration  offices,  723 
Phelan  Building.  San  Francisco,  and 
515  Forum  Building.  Sacramento,  and 
at  Associated  General  Contractors' 
offices,  785  Market  Street.  San  Fran- 
cisco. 707  Architects'  Building.  Los 
Angeles,  and  Hotel  Golden.  Reno. 
Where  copies  of  plans  and  specifica- 
tions are  requested  a  deposit  o  f$10 
will  be  required  to  Insure  their  re- 
turn. If  these  aer  not  returned  with- 
in 15  days  after  opening  of  bids  the 
deposit  will  be  forfeited  to  the  Gov- 
ernment. Checks  should  be  certified 
and  made  payable  to  the  Treasurer 
of  the  United  States.  Plans,  speci- 
fications and  proposals  may  be  ob- 
tained at  the  office  of  the  Public 
Foads  Administration,  720  Phelan 
Building.  San  Francisco  2,  Califor- 
nia. CHAS.  C.  MORRIS,  Division  En- 
gineer. 

(Daily  Pacific  Builder) 
(June  18,  1947) 

Construction   and    Installation   of 
Laboratory  Furniture 


"ADVERTISEMENT  FOR   BIDS 


"Subject  to  the  conditions  pre- 
scribed by  the  undersigned,  isalefl 
bids  are  invited  for  the  oonstruotloo 
and  InstallaUon  of  Laboratory  For- 
nlture  for  the  Chemistry  Laboratory 
Building  on  the  Berkeley  Campus, 
University  of  California.  This  project 
has  been  granted  CP-A.  authorlaa- 
Uon  under  VPH-1.  Plans  and  speei- 
ficaticns  win  be  issued  to  intendtng 
bidders  upon  the  deposit  of  tw«ity- 
flve  (^5)  dollars  per  set.  No  bids  will 
be  received  after  2:00  P.M.  July  16, 
1947.  Plans,  specifications  and  Infor- 
mation will  be  available  starting  June 
10,  1947,  at  the  CMhler's  Office,  lOS 
Admbiistration  Building.  Unlrerstty 
of  California,  Berkeley,  Callfonte. 
The  right  to  reject  any  and  all  bUs 

is  reserved.  

"THE  REGENTS  OF  THE  UNIVJIR- 
Smr   OF  CALIFORNIA." 

(Daily  Pacific  Builder) 

(June  10-ll-U-lS-16-17-18-19-20-2(. 
1947.) 


RAILROAD  TIES 

Pressure  treated  and  stocked  at  our  plant 
— foot  of  Walnut  St.,  Alameda,  California. 

Immediate  shipment  6x8  and  7x8  8-ft. 
,  cross  ties.    Also  creosoted  and  untreated 

Douglas  Fir  Piling  in  stock. 

BAXCO   TREATED 
DOUGLAS   FIR    POLES 

Prompt  quotation  on  creosoted  CZC 
or  Fireproofed  Lumber. 


J.ff.Baxters  Co. 


33.1    MONTGOMrRY    STRFtT       -.AN    FBANISCO     i     CAilf;.-»^N'A 
lOS    ANC.{U««       LONG    BtACM       AlAMfDA       ^AIIfOCNIA      t<     S     A 
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Engbeering  Section 

(Continaed  from  First  Section) 


PARKS,  AIRPORTS  A 
PLAYGROUNDS 


.6/18/47  86 

Low  and  Only  Biilders 
Runway   Repair;   Spec.  1M64 

Cost    $14,865 

EL  TORO,  Calif.,  Orange  Co.  Marine 
Air   Corps    Station    . 

Owner— 11th  Naval  DlBtrict,  Pub- 
lic Works  Dept.,  1220  Pacific  High- 
way San  Diego,  Calif. 

Plans   by   owner. 

Patching  and  repairing  asphaltic 
concrete  runways  and  taxiways 
and  seal  coating  approx.  745,000 
sq.  yds.  of  asphaltic  concrete  pave- 
ing. 

L«w   Bidder— Sully   Miller   Contract- 
ing  Co.,   Box    627,    Orange,    Calif., 
184.866. 
Other     bids     submitted     June     11 

were: 
Peter  I*  Ferry  A  Son,  $90,054.60. 
I  .1*   McClanahan,   $92,620.80  . 
Warren-Southweat,    Inc.,    $94,761. 
John  J.  Swigart  Co.,  $99,061.50. 
Cox   Bros.,   $101,431. 
Morrison -Knudsen    Co.,    $113,439.10. 


ELECTRIC  UGHTING 
TRANSMISSION  LINES 


6/18/47  38 

REA  Funds  Allotted 
Transmission    Line    A    Substation 

Cost   $200,000 
MORROW,    Oregon. 
Owner — Columbia  Basin   Elec.   Coop. 

Inc.,  Heppner,  Ore. 
Engr. — Not     announced. 
Includes    35    miles    of    transmission 

line  and  substation. 


6/18/47  38 

Traffic  Signal  and  HIghwsy  Lighting 
Systems  Cost  $28,678 

LOS  ANGELES  COUNTY,  Calif.  In- 
tersection of  Holt  Ave.  and  BelU- 
vue  Ave. 

Owner — State  of  California,  Division 
of  Highways,  J\iblic  Works  Bldg., 
Sacramento,    Calif. 

State  Highway  Engineer — G.  T.  Mc- 
Coy. Public  Worlts  Bldg.,  Sacra- 
mento,   Calif. 

Furnish  and  Install  traffic  signal  and 
highway  lighting  systems. 
Bids    opened    in    the    State    Bldg., 

Los  Angeles,  Calif. 

I»w  Bidder — Econolite  Corp.,  3517 
W.  Washington  Blvd.,  Los  Angeles. 
Calif.,  $28,678 

3»— SEWERS 

6/18/47  » 

Contract   Awsrded 

Irrigation   System   (Instsll)  Coat  $1650 

SAN  FRANCISCO,  Calif.  South  Park 

Owner   —    Park    Commlsion    of    the 

City  and  County  of  San  Francisco, 

Julius     L.     Girod,     superintendent, 

McLaren   Lodge,   Fell  and   btanyan 

9ts.,  San  Francisco.  Calif. 

Contrsctor  —   Associated    Engineers, 

$81   Folsom  St..  Ssn   Frsncitco,  Csl. 

6/18/47  39 

Contract   Awarded 

Drainage  Corrections 

SAN  FRANCISCO.  Calif.  OoMen 
Gate  Park. 

Owner  —  Park  Commission  of  the 
City  and  County  of  San  Francisco, 
Gerald  J.  Linares,  Secretary,  Mc- 
Laren Lodge,  Golden  Gate  Park, 
Sa  Francisco,  Calif, 
^lans  by   owner. 

Drainage  corrections  and  installa- 
tion of  ejector  pumps. 

As  previously  reported  McGuire  A. 
Hester.  796  66th  Ave.,  Oakland. 
Calif.,  at  $20,894  submitted  low  bid 
Jutte  10. 


6/18/47  39 

Owner    Taking     Bids — Due    June    23, 

2    P.    M. 
Santtsry  Trunk  Sewer,  Unit  No.  2 
TACOMA,    Wash.    From    South    70th 

St.    and     South    Tacoma    Way    to 

South  82nd  St..  and  Tacoma  Ave. 
Owner— Tacoma  Board   of   Contracts 

and    Awards.    City   Hall.    Tacoma.. 

Wash 
City   Engr   -Burwell   Bantz.  Rm.   508, 

City  Hall.  Tacoma.  Wash. 

Specifications   obtainable   from    the 
above  office  of  the  city  engr. 

6/18/47  3» 

Contract   Awarded 

Culvert  Cost    $3994.68 

HUMBOLDT  COUNTY  Calif..  Gra- 
ham Creek  in  Road  District  No.  3 

Owner  —  County  of  Humboldt,  Fred 
J".  Moore  Jr..  county  clerk.  Court- 
house,   Eureka,    Calif. 

County  Surveyor— Frank  E.  Kelly. 
Courthouse.  Eureka.  Calif. 

Contraetor  — W.  S.  Savage,  1S0S  L 
St.,   Eureka,  Calif. 


Columbia  Slough  section  of  the  In- 
tercepting Sewer  Project,  the  Co- 
lumbia Blvd.,  Sanitary  Sewer  from 
NE  13th  Ave.,  to  N.  Kenton  Ave., 
various  laterals,  diversions  and 
appurtenant   structures. 

Low  Bidder— W.  C.  Smith  Inc.,  Board 
of  Trade  Bldg.,  Seattle,  Wash.. 
$460,332. 


» 


6/18/47 

Contract   Awarded 

Culvert  4   Fill  Cost   $4994.80 

HUMBOLDT  COUNTY,  Calif.,  Law- 
rence Creek  in  Road  District,  No.  3 

Owner  —  County  of  Humboldt,  Fred 
J.  Moore  Jr.,  county  clerk,  Court- 
house, Eureka,  Calif. 

County  Surveyor— Frank  E.  Kelly, 
Courthouse,  Eureka,  Calif. 

Contractor— W.  S.  Selvege.  1305  L 
St.,   Eureka,  Calif. 


8/18/47  39 

Owner  Taking   Bids — Due  July  9, 
2:30  P.  M. 

Trunk   Sewer 

L09  ANGELES,  Calif.,  Los  Angeles 
County. 

Owner — Los  Angeles  County  Sanita- 
tion DlsL,  No.  3.  1206  Maple  Ave., 
Los   Angeles,    Calif. 

Plans  by  owner. 

Pump     District     No.     5     connection 
trunk    sewer. 
Specifications  obtainable  from  the 

above  office. 


6/18/47  39 

Owner  xTaking    Bids — Due    July    9, 
2:30  P.  M. 

Interceptor  Trunk  Sewor;   Unit  No.  2 

LONG  BEACH,  Calif.,  Los  Angeles 
County. 

Owner— Los  Angeles  Sanitation  Dist. 
No.  3.  1206  Mapfe  Ave.,  Los  An- 
geles, Calif. 

Plans   by  owner. 
Specifications  obtainable  from  the 

above  office. 


S9 


6/18/47 

Low  and  Only  Bidder 

Sewer  Services  Cost  |2»,71B.06 

MADERA,  Calif.,  Madera  County. 
21st  Agriculture  Association. 

Owner— State  of  California,  Division 
of  Architecture,  Public  Woilcs  Bldg., 
Sacramento,  Calif. 

State  Architect— Anson  Boyd,  Public 
Works  Bldg.,  Sacramento,  Calif. 

Only  Bidder— Kovick  Bros.  Construc- 
tion Co.,  145  W.  Shields  Ave.,  Fresno. 
Calif.,  $29,71ff.0& 


Furnishing  and  Installing   two  2-tn. 

gate  valve  and  vitrified  clay  valre 

t>ox  assemblies; 
Furnishing   and  installing  -four  8-in. 

gato  valve  and  vitrified  clay  valve 

box  assembllear 
Furnishing   and  installing   one   4-lii. 

gate  valve  and  cast  iron  valve  box 

assembly ; 
Furnishing  and  installing  3  fire  hy- 

draiita; 
Furnishing   and    installing    2    water 

meters ; 
Placing  12,600  ft.  timber  curb  boards : 
Constructing  4200  sq.  yds.  base  course 

for  streets; 
Conatructing  7000  sq.  yds.  bituminous 

surface  streets  and  driveways; 
Constructing  1440  sq.  yds.  bitumlnotxa 

surface  sidewalks ; 
Orading. 

Schedule  No.  4 

Water   supply  and    sewerage    ays- 
tems,    driveways    and    sidewaUte   at 
Antioch  Government  Camp. 
Excavating  and  backfilling  410  ft  of 

water  pipe  trenches  not  more  than 

8  ft  deepr 
Excavating  and  backfllHng  880  ft  of 

sewor  pipe  trenches  not  more  than 

3  ft  deep; 
Furnishing  and  laying  835  ft  of  6-in. 

diameter  vitrified  clay  sewer  pipe 

and  fittings ; 
Furnishing  and  Uiylng  10  ft  of  %-ln. 

diameter    galvanized    atel     service 

piping ; 
Furnishing  and  laying  410  ft  of  1-in. 

diameter   galvanised    steel    senriee 

piping; 
Constructing  2800  ft  of  timber  curb 

boards; 
Constructing  480  sq.  yda.  bituminous 

surface  driveways; 
Constructing  190  sq.  yds.  bituminous 

surface  sidewalks ; 
800  cu.  yds.  Imported  fUlj" 
Grading  camp  area. 

Copies  of  the  standard  forma  and 
of  the  8p>eciflcation8  may  be  obtained 
from  the  following  offices  of  the  Bu- 
reau of  Reclamation:  R.  L.  Boke,  re- 
gional director.  Old  Post  Office  Bldg., 
7th  and  K  Sts.,  Sacramento  14,  Calif.; 
O.  G.  Boden,  construction  engineer, 
Antioch,  Calif.,  and  Jack  W.  Rodner, 
district  manager,  P.  O.  Box  1270.  Mer- 
ced, Calif. 

Prospective  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate with  the  construction  engi- 
neer, Antioch,  and/or  the  resident 
engineer,  Tracy,  Calif. 
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6/18/47 

Loiw    Bidder 

Intsroepting   Sewer  Cost   $460,332 

FXJRTLAND,  Ore.  From  NE  13th 
Ave  to  Junction  with  main  sewer 
at  Delaware  Ave.,  etc. 

Owner— City  of  Portland.  Oeptry  W 
Yates,  Purchasing  Agent  Rm.  208. 
City   Hall.   Portland.   Ore. 

Engineers  —  Stevens  *  Koon  and 
John  W.  Cunningham  A  Associ- 
ates. 


6/18/47  89 

Owner  Taking  Bid*— Due  July  11, 

10  A.  M. 
Prefabricated  House*,  Water,  Sewer- 
age, Streets,  Etc.;  Spec  R-2-10 
TRACT,    San    Joaquin    County,    and 
ANTIOCH,  Contra   Costa   County, 
Calif. 
Owner— DepATtment  of  the  Interior, 
Bureau    of    Reclamation,    Antioch, 
Calif. 
Work  involves  erecting  prefabricated 
houses  and  constructing  water  dis- 
tribution and  sererage  systems  and 
bituminous  surfaced  streets,  drive- 
ways   and    sidewalks    for    govern- 
ment housing  at  Tracy  and  Antioch, 
Calif. 

The  prefabricated  houses  to  be 
erected  will  be  furnished  by  the  gov- 
ernment under  contract  with  Green 
Lumber  Co.,  Laurel,  Mlsa 

The  principal  items  of  work  and 
the  estimated  quantities  involved  are 
as  follows: 

Schedule  No.  1 
Erecting    prefabricated    houses    at 
Tracy     Government     Camp,     Tracy, 
Calif. 

Erecting  82  two-bedroom  prefab- 
ricated houses; 

Erecting  10  three-bedroom  prefab- 
ricated houses; 
Placing  170  yds.  of  concrete. 

Schedule  No.  2 
Erecting    prefabricated    houses    at 
Antioch  Government  Camp,   AntVwh, 
Calif. 

Erecting  6  two-bedroom  prefabri- 
cated houses; 

Erecting  2  three-bedroom  prefabri- 
cated houses; 
Placing  65  yds.  of  concrete. 

Soh«lule  No.  8 
Water   supply    and  sewerage    sys- 
tems, streets  and  walks  at  Tracy 
Government  Ckunp. 
Excavating    and   backfilling   4640   ft 
of   water  pipe    trenches    not    more 
than  8  ft.  deep ; 
ExcavaUng  and  backfUling  480  ft  of 
sewer  pipe  trenches  not  more  than 
4  ft  deep; 
Excavating    and    backfilling    1640  ft 
of   sewer  pipe  trenches   over  4  ft 
deep  and  not  more  than  7  ft  deep; 
Excavating  and  backfilling  1090  ft  of 
sewer  pipe  trenches  over  7  ft  deep 
and  not  more  than  10  ft  deep; 
Furnishing  and  laying  1780  ft  of  6-in. 
diameter  vitrified  clay   sewer  pipe 
and  fittings; 
Fumlahing  and  laying  1380  ft  of  6- In. 
diameter  vitrified  clay  sewer  pip* 
and  fittings; 
Constructing  8  sewer  manhole* ', 
Constructing  6  lamphole* ; 
Furnishing  and  layhig  1125  ft  of  4-ln. 

diameter  pipe  for  water  main  ; 
Furnishing  and  laying  1170  ft  of  8-in. 
diameter  galvanised  stee  la«nrloe 
piping; 
Furnishing  and  laying  400  ft  of  2-tn. 
diameter  galvanised  st*el  service 
piping;  , 

Furnishing  and  laying  50  ft  of  1-tn. 
diameter  galvanised  steel  service 
piping; 
Furnishing  and  laying  1900  ft  of  %• 
In.  diameter  galvanised  steal  •arvlo* 
plplnf; 


(15)  S  each  catchbasln*  with  east 
iron  frames  and  covers  in  plao*, 
complete ; 

(14)  2  each  manholes  with  caat  iron 
frames  and  covers  In  place,  com- 
plete; 

(16)  1  each  rebuild  manhole  and  in- 
stall cast  iron  frame  and  cover 
in  place,  complete; 

(16)  40  lin.  ft  2x6-in.  redwood  header 
board  in  place,  complete; 

(17)  2  cu.  yd*,  replace  concrete  pave- 
ment 6-in.  thick; 

(18)  14  tons  asphaltic  concrete  6-in. 
thick  in  place,  complete; 

(19)  22  each  electrolier  standards 
standards  complete  with  con- 
crete base  and  glassware; 

(20)  2550  lin.  ft  1-in.  electroUer  con- 
duit in  place,  complete; 

(21)  8075  lin.  ft  l^-in-  electroUer 
conduit  in  place,  complete  ^ 

(22)  10,010  lin.  ft  single  conductor 
cable  in  place,  complete. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  $10,  refundableu 


Owner— 12th  Naval  District,  PuhUc 
Works  Department,  Room  X-lOt, 
Federal  Office  Bldg..  Civic  Center. 
San  Francisco,  Calif. 

Contractor  —  Mergan  Construction 
Co.    Box  443L  Pleasanten.  Calif. 


6/18/47  89 

Hearing   of   Protests  Set  for  July   9, 

8  P.  M.  ' 

Sanitary    Sswer*  Cost    $58,076.08 

WALNUT  CREEK,  Calif.,  Contra 
CosU  County.  Buena  VisU  Ave., 
Pringle  Ave.:,  Hillside  Ave.,  and 
Parkside  Dr. 
Ownei^-City  of  Walnut  Creek.  Vic- 
tor, Jan  Vecki,  City  Clerk,  1376 
Main  St.,  Walnut  Creek,  CaUf., 
City  Engr.— Joseph  Bronson,  City 
Hall.    Walnut    Creek.    Calif. 


40—    STREETS  AND 
HIGHWAYS 


6/18/47  40 

Ownw  Taking   Bid*— Due  July  7, 
8  P.  M.  (Unit  Quantities) 

Street  Improvoment;    Roe.  No.  46-2S 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
Floree  St,  between  28th  Ava  and 
the  northwest  boundary  of  Anthony 
Subdivision;  Edison  St,  betweeu 
the  northweet  boundary  of  San 
Mateo  Terrace  No.  4  and  Lot  1  of 
C.W.  Diehl  Subdivision,  and  th» 
southeast  half  of  EMison  St  oppo- 
site Lot  36  of  Anthony  Subdivision, 
and  24th  Ave.  between  Hacienda  St 
and  Alameda  de  las  Pulgas. 

Owner— City  of  San  Mateo,  William 
J.  O'Fsrrell,  city  clerk;  Arthur  Sul- 
.  llvan,  city  engineer.  City  Hall,  Baa 
Mateo,  Calif. 

Consulting  Shigineer — W.  D.  Soule, 
818  B  St.,  San  Mateo,  Calif. 

Includes  grading  crusher  run  water- 
bound    rock    macadam  base   pave- 
ment with  asphalt  concrete  wear-  i 
Ing  surface,  portland  cement  con- 
crete curbs,  gutters,  sidewalks  and 
electrolllers.   sanitery  sewer  hous*. 
laterals. 
Unit  quantities  are: 

(1)  6667  cu.  yds.  grading  (all  dasse* 
of  material),  including  removal 
of  trees,  etc.; 

(2)  106448  sq.  ft  6-ln.  crusher  run 
base,  2-in.  asphaltic  concret* 
wearing  surface,  including  prim* 
coat  in  place,  complete; 

(3)  952  lin.  ft  type  A  concrete  curb 
and  3-ln.  gutter.  Including  8-in. 
cushion  in  place,  complete ; 

(4)  8179  lin.  ft  type  B  concrete  curb 
end  8-ln.  gutter,  including  S*in. 
cushion  in  place,  complete; 

(5)  36.796  sq.  ft  concrete  sidewalk, 
including  8-in.  cushion  in  place, 
complete  f 

(6)  1146  sq.  ft  concrete  driveway* 
and  sidewalk  extensions,  4-in. 
thick.  In  place,  complete; 

(7)  90  lin.  ft  type  A  concrete  curb 
only.  Including  8-ln.  cushion  in 
place,  complete; 

(8)  1260  lin.  ft  4-ln.  tvtrlfled  clar 
pipe  sewer  laterals  in  place, 
complete ; 

(9)  30  lin.  ft  8-in.  concrete  pipe 
storm  sewer  encased  In  concret* 

^         in  place,  complete; 

(10)  506  lin.  ft  12-ln.  concrete  plp» 
storm  sewer  in  place,  complete; 

(11)  51  cu.  yda  4x8-ft  reinforced 
concrete  culvert  in  place,  com- 
plete; 

(12)  400  sq.  ft  concrete  valley  gutter 
(S-ln.  thick),  in  plaoe^  complete^' 


6/18/47  40 

Owner  Taking   Bid*— Due  July  7, 
S  P.  M.  (Unit  QuantltJe*) 

Street  lmprev*ment;   Re*.  No.  4S-2S 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
Glen  wood  Heighte  (26th  Ave.  and 
Sequoia  Ava  from  Doloree  Lane; 
Mason  Lane  and  westerly  one-half 
to  100  feet  northwesterly  of  26th 
Ave.). 

Owner— City  of  San  Mateo,  William 
J.  (yFarrell,  city  clerk ;  Arthur  Sul- 
livan, city  engineer.  City  Hall,  San 
Mateo,  Calif. 

Consulting  Engineei^-W.  D.  Soule^ 
818  B  St,  San  Mateo,  Calif. 

Includes  grading,  paving,  curbs,  gut- 
ters,   sidewalks,    sanitary    sewers, 
storm  drains,  electroliers,  conduite 
and  cables. 
Unit  quantities  are: 

(1)  4721  cu.  yds.  grading  (all  classes 
of  material).  Including  removal 
of  trees  and  stumps; 

(2)  57,652  sq.  ft  6-in.  crusher  run 
base,  2-ln.  asphaltio  concrete 
wearing  surface,  including  prime 
coat  In  place,  complete; 

(3)  4122  In.  ft  type  A  concrete  curb 
and  3-in.  gutter,  including  8-ln. 
cushion  in  place,  complete; 

(4)  478  lin.  ft  type  B  concrete  curb 
and  8-in.  gutter,  including  8-in. 
cushion  In  place,  complete; 

(5)  18,881  sq.  ft  concrete  sidewallc, 
including  8-in.  cushion  in  place^ 
complete ; 

(6)  2160  lin.  ft  6-in.  vitrified  clay 
pipe  sewer,  including  T-branch*s 
in  place,  complete; 

(7)  1795  lin.  ft  4-in.  vitrified  clay 
pipe  sewer  laterals  in  place,  com- 
plete ; 

(8)  77  lin.  ft  12-in.  concrete  pipe 
storm  sewer  in  place,  complete ; 

(9)  10  each  manholes  with  cast  iron 
frames  and  covers  in  place,  com- 
plete ; 

(10)  4  each  catchbaains  with  cast 
iron  frames  and  covers  in  place, 
complete ; 

(11)  108  sq.  ft  concrete  valley  gutter* 
6-ln.  thick  in  plao*.  oompl*t*r 

(12)  462  lin.  ft  2x6-in.  redwood  head- 
er board  in  place,  complete; 

(18)  4  each  street  signs  (to  be  fur- 
nished and  instelled  by  City  of 
San  Mateo)  at  $20  each ; 

(14)  8  each  electroler  standard*  com- 
plete with  concrete  base  and 
glassware ; 

<15)  435  lin.  ft  IH-in.  electrolier  con- 
duit in  place,  complete; 

<16)  2177  lin.  ft  1-in.  electroliar  con- 
duit in  place,  complete; 

(17)  SS61  Itn.  ft  single  conductor  cable 
in  place,  complete. 
Specification*  obtainable  from  th* 

office  of  the  city  engineer  upon  de- 
posit of  $10,  refimdable. 
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6/18/47 

Contract   Awarded 

Surfacing  Cost  $406,196.26 

DAVIS  COUNTY,  Uteh.  U.  S.  No.  91^ 

between   Farmington  Junction  and 

Layton   . 
Owner— Uteh    Stete    Road    Comrala- 

slon.  State  Capitol,  Salt  Lake  City, 

Uteh. 
Plans  by  engineering  department  of 

owner. 
Approximately    4.241  miles  3-in.  plant- 
mixed    bituminous   surfacing. 
Contractor  —  Strong  Co.,  Springvllle, 

Utah. 
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6/18/47 

Contract    Awarded 

Seal   Coat;    Unit   No.  4 

SAN  FRANCISCO,  Calif.  Main  Drive 
in  Golden  Gate  Park. 

Owner  —  Park  Commission  of  the 
City  and  County  of  San  Francisco, 
Gerald  S,  Linares.  Secretary,  Mc- 
Laren Lodge,  Golden  Gate  Park, 
San    Francisco,    Calif. 

Plans  by  owner. 

Application  of  an  emulsified  asphalt 
seal   coat   on   main  drive. 

Contrsctor  —  Morgsn  Const.  Co., 
Box^W^  PIcassnton,  Calif.,  $0.0228. 
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6/18/47 

Contract   Awardod 

Rspave   Road   Area;    Spsc.   18480; 

Contract   Price  $10,228 

OAKLAND,  Calif.,  Alameda  County. 
Bldg.  No.  310,  Naval  Medical  Sun- 
ply   Depot. 

Owner— I2th  Naval  District,  Public 
Works  Department  Room  A-109. 
Federal  Office  Bldg.,  Civic  Center. 
San  Francisco.  Calif. 

Plans   by   owner.  0 

Repaving  road  area  surrounding 
Bldg.  No.  310.  including  regradtng 
paving  and  repairs  to  roadway 
areas,  leveling  of  existing  railroad 
tracka. 

Contractor — Independent  Conatruc- 
otion  Co.,  4«th  Ave.  A  Clement  Sts.. 
Oakland,  Calif. 


40 


e/ifi/47 

Contract    Awarded 

Road   Repairs;  Spec.  184S4: 

Contract    Price   $6266.00 

YERBA  BUENA  19LAND,  San  Fran- 
cisco. Calif.  U  S.  Naval  Station. 
Treasure  Island. 


6/18/47  40 

Low   and   Only   BI4der* 
Reau.rfaoing    .Kerimetcr     Head;. 

Inv.  04-094-47-23 

Cost    S7,S8S 
HAMILTON     FIELD,    Calif.,    Marin 

County. 
Owner— War  Department,  Army   Air 

Forces,  purchasing  and  contracting 

officer,   Hamilton   Field,   Calif. 
Plans   by   owner. 
Includes     scarifying,     relaying     and 

armor  coating  approximately  9000 

lin.  ft.  of  existing  pavement. 
Low    Blddei^A.    J".    Ralsch,    900    W 

San    Carlos,    San    Jose,    Calif. 

Complete   bids   submitted   June  IS 
were : 

A.  J.  RaUch,  San  Jose,  $7,880. 

R  J.  Bit    7,550. 

Jensen    A    Pitts,    $7,969. 

E.  A.  Forde.  $8,511.36  •   { 

Brown  Ely  Cy,  $9,500 
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6/18/47 

Contract  Awarded 

Miner  Avenue    Improvement 

Cost   $16,S»6.2i 

STOCKTON,  Calif.,  San  Joaquin  Co. 
From  east  property  line  of  Merry- 
vale  Addition  to  west  property  line 
of  E  St  in  Fairoaks  North. 

Owner — City  of  Stockton.  B.  L.  Tra- 
hem,  city  clerk.  City  Hall,  Stock- 
ton, Calif. 

Contractor^— Louis  BlasottI  4  S**** 
40  W.  Clay  St.,  Stockton,  Calif. 
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6/18/47 
Low  and  Only  Bidders 
Grading   and   Paving  Coot  $1l7,(MtJ0 
LOS  ANGELES,  Calif..   Los  Angeles 
County.    Daly    St.    between    Pasa- 
dena Ave  and  No.   Main   St 
Owner — Los  Angeles    City   Board   of 
Publift  Works.   153   City   Hall,   Lo* 
Angeles,  Calif. 
Plans  by  engrg.  dept    of  owner. 
Low    Bidder— Griffith    Co.,    1060    Bo. 
Broadway,     Los     Angeles,     Calif., 
$197,048.80. 

T.   E.   Sherlock   at   $216,228.18   sub- 
mitted  only  other  bid   Z\ine  11. 

6/18/47  40 

Contract    Awarded 
Grading  A  Surfacing  Cost  $S4tJ4SJS 
GARFIELD   CO..  Wanh.   PSH  No.  S, 

Dodge  to  Pomeroy. 
Owner— Washington    State   Highway 

Commission.  Olympla.  Wash. 
Plans  by  engrg.  dept.   of  owner. 
12.383    miles    grading    and    surfacing. 
Contractor— J.    D.    Shotwsll,    $113    S. 

Pine,  Tacoma,  Wash. 


6/18/47  40 

Contract  Awarded 

Street     Improvement    Cost    $28,037.36 
OAKLAND.   Calif  ,  Alameda  County. 

Portion    of    College    Ave,    between 

Broadway  and   Berkeley  city  Una. 
Owner — City  of  Oakland.  Chas.  Don. 

city  clerk.  City  Hall,  Oakland,  CaL 
City  Engineer— Walter  N.  Fricksted. 

City  Hall,  Oakland.  Calif. 
Contrsctor — J.    H.    FItzmsurioe,    2S$7 

Hsnnsh.  St.,  Osklsnd.  Calif. 

6/18/47  40 

Contemplated 

Street    Improvsments        Cost    |f7,1IS 

LODI.  Calif.,  San  Joaquin  County. 
School,  Pine,  Sacramento,  Bfan, 
Central,  Tokay,  Lodl.  Church,  Cali- 
fornia, E^ast  Lockeford,  Crescent 
Pleasant  Vine.  Maple,  Walnut 
Mission,  Tamarack.  Harold  and 
Cherry    Sts. 

Owner— Cltv  of  Lodl.  John  Blaksly. 
City  Cleric  City  Hall.  Lodl,  Calif. 

City  Engr.— Clinton  Henning,  City 
Hall,    Lodl.   Calif. 


6/18/47  40 

Contract  Awarded 

Surfacing,     Etc.  Coot    $S8l044 

HUMBOLDT  COUNTY,  Calif.  S*t 
Jordan  Creek  and  South  ScotIa 
Bridge. 

Owner— State  of  California,  Divlaion 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif.  • 

Stete  Highway  Engr— G.  T.  MoCoy, 
Public  Works  Bldg.  Sacramento. 
Calif. 

About  1.2  miles  cooMtruct  cement 
treated  base  on  a  portion  and  plac- 
ing plant  mix  surfacing  and  seal 
coat  on  cement  treated  base  and 
existing  surfacing. 

Contraoter — Clemsnts  A  Co.,  Bex  ftt, 
Hayward.  Calif. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


6/18/47  „  .     *\ 

Low  snd  Only  Bidders  (Unit  Prieee) 

Pipeline   Tunnels  snd    Structures; 
Spec.  1813  Coot,  $$,7SO,&26.60 

PROVO  RTVER  PROJK3T,  Utsk. 
Bailt  Lake  Aqueduct  A4uedaet  VU 
vision. 

Owner— U.  S.  Bureau  of  Reclamation. 
Prove,  Utah. 

Plans  by  owner. 

Stetion  0  plus  80.5  to  steUon  288  plu* 
49.1,  sUtlon  1764  plus  Ot.7  to  atatlaa 
1876  plu*  60,  stetion  lt07  pin*  00  t* 
stetion  1902  plus  10,  and  •tetloK 
2012  plus  40  to  station  9101  pla* 
74-5,  and  blowoff  at  atatloa  lT4t 
plus  90,  and  wasteway  at  etetloa 
1746  plus  65.  The  work  under  aoliaO- 
ule  No.  1  is  located  from  0  to  10 
miles  northeast  of  P»roTO,  Utah,  Sb4 
the  work  under  schedul*  Xfa  S  Is 
located  from  8  to  9  mile*  *oirt>— > 
of  Salt  Lake  City,  Utah;  MO  0«jrs 
completion  tima 

Low    Blddei^-Unlted    Concrete    Pipe 
Corp..  Mox  426.  Baklwin  Park,  Cal.. 
88,780^126.60   (combined    bid.   Sched- 
ules   1    and   2,    lean    deductions    for 
award   of  both  schedules). 
Quantltlea  are: 
Bstimat'sd  quantise  are: 
Oehedule  N*.  1 
Station    0-(-00.8  te    OtatlMi   flB44SLl 
(1)  78.400  cu.  yds.   b*nehta&  oon- 
mon.  for  plpllne  oomrtniSkloa ; 
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(t)  200,800  eu.  yAa.  b«nohliiff,  rock, 
for  pipeline  oonatructloo ; 

(t)  iOOO  cu.  yda-   excavatlcn,  cma- 
■Mm,  for  river  ohmanel  cbuag9; 

(4)  aaoo  ctL  yds.   •zoavAtlon,  rook. 

for  rivor  ch«im«l  ohang*; 
(f )  7U00  cu.  y<l«.  MceaaTtlaa.  oom- 

moo,  for  pip*  tronoh; 

(t)  81.900  cu.  yda.  •soaTatloo.  rook, 
for  plpo  tranch; 

(7)  12,000  cu.  yda.  cxeavatloo.  com- 
moo.  for  struotuTM; 

(•)  MMW  eu.  yds.  oaccavatlon,  rock, 
for  •tructurM; 

(•)  7900    ca    yd*.    «xcavatlon,    all 
chuMoa,  In  ttinnela; 

(10)  800  ca  yda.  compacted  ambank- 
menta; 

(11)  40^000  sta.  cu.  yda.  overiiaul; 

(U)  108,700  ou.  yds.  backfill: 

(IS)  fumlahlng  and  plaeinir  S  cu. 
yda.  of  paa-irniTel  badtfill; 

(14)  oonpactlng  10,400  cu.  yda.  back- 
fttl; 

(15)  100  aq.  yds.  dry-roek  partDf ; 

(16)  000  cu.  yds.  riprap; 

(17)  romoving  and  repladng  riprap, 
lump  aum; 

(18)  fumlahlng  and  Inatalllng  46,000 
Iba.  psrmanent  ateel  tunnel  aup- 
porta; 

(If)  fumlidug  and  erecting  28  If 
bjn.  of  permanent  timbering  in 
tunaela; 

(80)  fnrnlahlng  and  Installing  10,000 
Iba.  of  plate  ateel  tunnel-Uner 
PlAtae; 

(81)  80  ou.  yda.  washed  gravel  or 
apalla  outalde  of  plate  ateel  tun- 
nel«Uner  plates; 

(22)  constructing  2200  lln.   ft   e-tn. 

diameter  tunnel  drains; 
(28)  laying  400  lln.  ft  4-ln.  diameter 

ssrwar  pipe  with  cemnted  Jolnta ; 
(84)  drilling  200  lln.  ft  grout  holaa 

not  more  than  10  ft  deep; 
(28)  placing  100  Iba.  grout  pipe  and 

oonnectlona ; 
(24)  400  cu.  ft  preasure  groutlnga ; 

(27)  1800  cu.  yda.  concrete  In  atruc- 
turaa; 

(28)  2000  cu.  yda.  concrete  in  tunnel 
lining; 

(28)  1880  cu.  yds.  concrete  in  foun- 
dation for  concrete  i^pe; 

(SO)  furnishing  and  handling  24,840 
bbls.  cement: 

(81)  placing  280,000  lbs.  reinforce- 
ment bare  in  atructurea; 

(82)  placing  100  aq.  ft  elaatic  filler 
material  In  Jolnta; 

(8S)pIaolng  040  lin.  ft  rubber  water 
atopa  In  jolnta; 

(84)  damn>roofing  170  aq.  yda.  of 
walls; 

(88)  fumlahlng  and  placing  100  aq. 
ft  of  inaulatlon  and  roofing; 

(88)  fumlahlng  and  inatalllng  200 
lln.  ft  embedded  electrical  con- 
duit 1%-in.  and  leaa  in  diam- 
eter; 

(87)  fumlahlng  and  inatalllng  200 
lln.    ft    burled  conduit   2-ln.  In 

diameter ; 

(88)  fumlahlng  and  inatalllng  20  lbs. 
conduit  boxes,  Junction  boxes 
and  oablnets; 

(88)  f  umlshlng  and  Installing  20  lbs. 
of  embedded  ground  wires ; 

(40)  fumlshlng  and  placing  8300  lbs. 
of  metal  thimbles  In  precast 
concrete  pipe; 

(41)  laying  100  lin.  ft  24-ln.  diameter 
corrugated  metal  pipe; 

(tt)  laying  lOO  lin.  ft  30-ln.  diameter 
oomigated  metal  pipe; 

(48)  installing  2800  lbs.  frame  and 
guides  for  fixed-wheel  gate; 

(44)  Inatalllng  2000  lbs.  fixed-wheel 
gate; 

(40)  InstaUlng  1200  lbs.  fixed-wheel 

Site  hoist; 
stalling    7000    Iba.    traahraek 
metal  work; 

(47)  installing  8000  Iba.  of  atandard 
metal  pi  pea; 

(48)  fumlshln  gand  installing  con- 
trol-house metal  woric.  lump 
sumr 

(48)  Installing  40,000  lbs.  miscellane- 
ous metal  work; 

(80)  transporting  and  placing  UO 
pipe  sections  now  in  storage; 

(81)  manufacturing  and  laying  12,- 
040   lln.    ft    of   OO-ln.    diameter 

•  precast  concrete  pipe,  symbol 
^-80; 

(88)  manufacturing  and  laying  1440 
lin.  ft  06-m.  diameter  precast 
concrete  pipe,  symbol  A-TO; 

(88)  manufacturing  and  laying  40 
lin.  ft  40-in.  diameter  precast 
concrete  pipe,  symbol  A-lOO; 

(64)  manufacturing  and  laying  4880 
tin.  ft  48-ln.  diameter  precast 
concrete  pipe,  symbol  B-OO; 

(66)  manufacturing  and  laying  080 
lln.  ft  48-in.  diameter  precast 
concrete  piep,  symbol  B-70; 

(64)  manufacturing  and  laying  40 
lln.  ft  60-ln.  diameter  precast 
concrete  pipe,  syipbol  B-lOO; 

(87)  manufacturing  and  laying  4800 
lln.  ft  69-in.  diameter  precast 
concrete  pipe,  aymbola  C-00  and 
D-eo; 

(88)  manufacturing  and  laying  440 
lln.  ft  68-ln.  diameter  precast 
concrete  pipe,  symbols  C-76  and 
D-78; 

(88)  manufacturing  and  laying  40 
lln.  ft  48-ln.  diameter  precaat 
concrete  pipe,  symbols  C-100 
And  D-100. 

•ohedule  No.  8 
Station  1744+44.7  to  fttatlen  147B+501 
.  tUtlen  1807 -f-00  to  Station  1440+101 
and  SUtlen  8012+40  to  SUtlen 
8a0l4-74.8,  and  Bfowoff  at  Station 
174i+f0,  snd  Wssteway  at  Station 
l74»+48^ 

(49)  IICOOO  cu.  yds.  benching,  oom- 
'    man,  for  pipeline  construction; 

(41)  47,400  cu.  yds.  benching,  rook, 
for  pipeline  construction; 

(42)  100.000  cu.  yds.  excavation,  com- 
mon, for  pipe  trench; 

(48)  11,400  cu.  yds.  excavation,  rook. 

for  pipe  trench; 
(44)  8800  cu.  yda  excavation,  com- 

tarn,  for  struoturca; 
(M)  lOOO  cu.  yds.  excavation,  rook, 
.  •  for  structuras ; 


(44)  6300    cu.    yda    oompacted 

bankmant; 
(47)  20.000  atsu  cu.  yda.  overiiaul: 
(68)  118,800  cu.  yda  backfUl; 
(68)  compacting  14,000  cu.  yds.  back- 

(70)  170 'aq.  yda.  dry-rock  paving; 

(71)  66S  cu.  yda.  riprap; 

(72)  000  cu.  yda.  concrete  in  atruc- 
turea ." 

(78)  6S0  cu.  yda.  concrete  in  foun- 
dation for  concrete  pipe; 

(74)  fumlahlng  and  handling  80,860 
bbls.  cement; 

(76)  placing  121,000  Iba.  reinforce- 
ment bars  in  atructurea; 

(76)  placing  20  sq.  ft  elastic  filler 
material  in  Joints; 

(77)  placing  410  lln.  ft  rubber  water 
stops  in  Joints ; 

(78)  dampprooflng  70  sq.  yda.  of 
walla: 

(78)  removing  60  cu.  yda  existing 
concrete  paving  in  Sam  Parte 
Reaervolr; 

(80)  fumlahlng  and  laying  1740  lln. 
ft  4-in.  diameter  c<»icrete  pipe; 

(81)  fumlahlng  and  laying  80  Un.  f t 
24-ln.  diameter  concrete  pipe; 

(82)  fumlahlng  and  laying  740  IJn. 
ft  42-in.  diameter  concrete  pip4 ; 

(83)  fumlahlng  and  placing  8600  nta. 
metal  thlmblaa  In  precaat  con- 
crete pipe; 

(84)  inatalllng  1610  Iba  flap  gaU; 
(80)  inatalllng  64.400   Iba.    atandard 

metal  plpea; 

(86)  Inatalllng  84.100  Iba  mlacellane- 
oua  metal  work ; 

(87)  manufacturing  and  laying  6480 
lin.  ft  68-in.  diameter  precaat 
concrete  pipe,  aymbol  A-00; 

(88)  manufacturing  and  laying  2020 
lln.  ft  69-in.  diameter  precaat 
cdbcrete  pipe,  aymbol  A-70; 

(80)  maniifacturlng  and  laying  0640 
lin.  ft  48-ln.  diameter  precaat 
concrete  pipe,  aymbol  A-lOO; 

(90)  manufacturing  and  laying  1480 
lln.  ft  69-ln.  diameter  precaat 
concrete  pipe,  symbol  A-126; 

(91)  manufacturing  and  laying  1900 
lin.  ft  <9-in.  diameter  precaat 
concrete  pipe,  symbol  A-ISO; 

(92)  manufacturing  and  laying  80 
lin.  ft  49-in.  diameter  precast 
concrete  pipe,  symbol  A-140; 

(98)  manufacturing  and  laying  8040 
lin.  ft  40-ln.  diameter  precaat 
concrete  pipe,  symbol  B-50 ; 

(94)  manufacturing  and  laying  2160 
lin.  ft  60- in.  diameter  precaat 
concrete  pipe,  aymbol  B-70; 

(90)  manufacturing  and  laying  1720 
lin.  ft  69-in.  diameter  preeaat 
concrete  pipe,  symbol  B-lOO; 

(96)  manufacturing  and  laying  1420 
lin.  ft  69-in.  diameter  precast 
c<mcrete  pipe,  symbol  B-185; 

(97)  manufacturing  and  laying  8800 
lin.  ft  48-in.  diameter  precaat 
concrete  pipe,  symbol  B-lOO; 

(98)  manufacturing  and  laying  40 
lin.  ft  69-ln.  diameter  precast 
concrete  pipe,  symbol  B-166; 

(99)  manufacturing  and  laying  2200 
lin.  ft  68-ln.  diameter  preoast 
concrete  pipe,  symbols  C-60  and 
D-00; 

(100)  manufacturing  and  laying  800 
lin.  ft  68-ln.  diameter  precast 
concrete  pipe,  symbols  C-70  and 
D-76; 

(101)  manufacturing  and  laying  160 
lin.  ft  69-ln.  diameter  precast 
concrete  pipe,  symbols  C-100 
and  D-100; 

(102)  manufacturing  and  laying  100 
lln.  ft  69-in.  diameter  precaat 
concrete  pipe,  aymbola  C-12S 
and  D-128; 

(103)  manufacturing  and  laying  160 
lln.  ft  68-in.  diameter  precaat 
concrete  plpe^  symbols  C-lOO 
and  D-100; 

(104)  manufacturing  and  laying  40 
lin.  ft  68-in. .  diameter  precast 
concrete  pipe,  symbols  C-166 
and  D-160. 

Total  bids  submitted  May  28  were: 

(A)  United  Concrete  Pipe  Corp., 
3ched.  1.  $2,221.742  60:  Sched.  2.  $1.- 
620,884:  total.  13.842.826.  If  awarded 
S^edules  1  and  2  together,  deduct 
81  per  lin.f.  on  Items  (61)  to  (09) 
IncL  or  $24,920  form  Sched.  1,  and  on 
Items  (87)  to  (104),  Incl.,  or  $37,080 
from  Schedule  2,  making  a  total  of 
$3,780,026.60. 

(B)  Carl  B.  Warren,  Pleasant 
Orove.  Utah.  Sched.  1.  $2,260. 171. 65: 
Sohed.  2.  $1,700,084.91;  total,  $3,960,- 
229  80 

(C)"  Utah  Constr.  Co.,  Salt  Lake 
City.  Utah,  and  San  Francisco,  Cal., 
Sched.  2.  $1,666,977.80. 

(D)  Artuboklch  Bros.,  Hynes,  Cal., 
Sched.   2,   $1,839,663. 

Unit  bids  were:  % 


SCHEDULE 

1 

(A) 

(B) 

(A) 

(B) 

(1). 

$.40 

$.98 

(30» 

$4.90 

$4.77 

(2). 

1.00 

1.59 

i3i> 

.04 

.09 

(8). 

.60 

.97 

(32) 

1.00 

.28 

(4) 

2.00 

3.98 

(33) 

1.00 

2.20 

(6).. 

1.70 

1.96 

(34). 

1.00 

1.42 

(6). 

2.00 

9.69 

(30) 

1.00 

2.89 

(7). 

2.00 

8.91 

(36) 

1.00 

1.00 

(8) 

0.00 

9.00 

(37) 

1.50 

.80 

(9) 

80.00 

34.70 

(38) 

2.00 

2.60 

(10) 

1.00 

3.79 

(39) 

1.00 

3.90 

(in.. 

.10 

.02 

(40) 

.40 

1.00 

(12).. 

.25 

1.12 

(41). 

2.00 

1.42 

(13).. 

10.00 

10.00 

(42) 

3.00 

2.10 

(19) 

8.00 

2.00 

(43) 

.20 

.28 

(10) 

29.00 

4.00 

(44) 

.20 

.10 

(16) 

8.00 

3.66 

(49) 

.20 

.10 

(17) 

400.00 

2000.00 

(46). 

.10 

.19 

118). 

.12 

.19 

(47) 

.10 

.15 

(19). 

170.00 

190.00 

(48). 

900.00 

1700.00 

(90).. 

.30 

.19 

(49) 

.10 

.17 

(21)  . 

10.00 

10.00 

(90). 

60.00 

115.00 

(22).. 

2.00 

3.00 

(51). 

39.19 

27.37 

(23).. 

1.00* 

1.90 

(92). 

39.61 

28  80 

(24)  . 

3.00 

1.42 

(98). 

40.40 

30.10 

(20).. 

•  1.00 

.70 

(94). 

40,00 

29.19 

(26).. 

3.00 

2.10 

(00) 

40.79 

30.45 

(27)  . 

90.00 

60.00 

(06). 

41.60 

31  79 

(28» 

60.00 

50.00 

(07).. 

41.39 

31.09 

(29).. 

30.00 

25.00 

(08).. 

41.97 

82.24 

(60).. 

42.72 

33.92 

SCHEDULE 

2 

(A) 

(B), 

(C) 

(D) 

(60) 

$.80 

8.42' 

$.88 

$.10 

(61) 

M 

2.07 

1.10 

1.00 

(62) 

M 

.82 

.48 

1.00 

(48). 

.....,.« 

t.80 

8.88 

1.47 

&39 

(64>  2.00 

(66) 9.00 

(44)„ 60 

(47)..„ 40 

(68) J8 

(89).„ 2.80 

(70)._ 20.00 

(Ti) aoo 

(72) 00.00 

(78) 10.00 

(74) 4.00 

(70) 04 

(76) 1.00 

(77) 1.00 

(78).. 1.00 

(78)_ 5,00 

(80) '1.00 

(81) 0.00 

(82) 12.00 

(88) 40 

(84) 20 

(80) 10 

(84) 10 

(87) 28.62 

(88) 29.06 

(89) 29.88 

(90).. 80.81 

(91) 31.88 

(92) 32.70 

(98) 29.42 

(94) 30.18 

(96) 81.02 

(96) 81.69 

(97) 82.87 

(98) 33.20 

(99) 30.77 

(100) 81.40 

(101) 82.16 

(102) 82.81 

(1Q8) 34.04 

(104) 34.42 


1.28 

600 

1.28 

.02 

.88 

2.00 

4.00 

8.40 

60.00 

20.00 

4.60 

.00 

.28 

2.20 

1.42 

0.10 

2.10 

8.40 

21.00 

1.00 

.10 

.10 

.20 

24.00 

20.84 

26.06 

27.78 

28.81 

30.60 

20.67 

26.88 

28.08 

2&87 

30.30 

31.18 

27.46 

28.06 

28.77 

80.68 

82.88 

32.84 


1.10 

8.34 

.87 

.03 

.40 

2.90 

0.79 

3.10 

76.00 

23.00 

4.30 

.07 

2.90 

1.00 

1.73 

16.19 

1.10 

6.90 

13.80 

.97 

.14 

.25 

.29 

29.70 

27.00 

28.40 

29.90 

31.49 

32.49 

27.49 

28.60 

29.90 

80.80 

32.38 

33.55 

30.30 

80.40 

31.70 

32.55 

34.60 

34.95 


3.00 

11.00 

1.90 

.00 

.60 

0.00 

10.00 

0.00 

90.00 

20.00 

4.00 

.07 

1.00 

.90 

.90 

10.00 

.00 

3.00 

12.00 

.50 

.20 

.10 

.10 

27.00 

28.90 

29.00 

31.00 

32.90 

34.00 

29.00 

30.00 

31.00 

32.00 

33.00 

34.00 

32.90 

33.00 

34.00 

35.00 

36(0 

3150 
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6/18/47 

Contract    Awarded 

Water  Pipe   Line  Cost  $428,188.85 

SAN    DIEGO,    Calif.,    San    Diego   Co. 

Commercial  St.  from  Imperial  Ave. 

and  Churchward  St    to  Harbor  Dr. 
Owner  —   City   of   San    Diego,    City 

Clerk,     Civic    Center,     San     Dleso, 

Calif. 
Includes  3700  ft  of  36-,   10.200  ft  of 

30-  and  8800  ft  of  24-in.  reinforced 

concrete     cylinder     pipe,     concrete 

structures  and  misc.  items. 
Contractor— American   Pip*  A  Constr. 

Co.,    4685     Firestone     Blvd.,     South 

Gate.  Calif. 
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6/18/47 

Contract    A>warded 

Water    Supply    Line     (Instsll) 

Cost   $1,465 

SAN  FRANCISCO.  Calif.,  Golden 
Gate  Park. 

Owner  —  Park  Commision  of  the 
City  and  County  of  San  Francisco, 
Julius  L.  Olrod,  superintendent, 
McLaren  Lodge,  Golden  Gate  Park. 
Fell,  and  Stanyan  Sts.,  San  Fran- 
cisco, Calif. 

Plana  by  owner. 

Installation  of  water  supply  line  to 
the  Oriental  Tea  Garden. 

Contraotor— E.  J.  Treacy,  462  Dew- 
ey   Blvd.,    San    Francisco,   Calif. 


6/18/47  41 

Owner  Taking  Bld»— Due  July  1, 
10  A.  M. 

Earthwork,  Pipelines  and  Struoturaa; 
Speo.  1866 

YAKIMA  PROJECT,  Wash.  Rosa 
Division.  Area  2,  located  north  of 
Moxee  City;  Areas  9  and  6,  about 
nine  miles  northwest  of  Zlllah,  and 
area  7,  about  three  mllea  northeast 
of  Zillah,  Wash. 

Owner — U.  S.  Bureau  of  Reclamation, 
7^  N.  2nd  St,  Yakima,  Wash. 

Plans  by  engineering  department  of 
owner. 

Lateral    distribution    systems    Pump 
Areas  2,  0,  6  and  7;  240  days  com- 
pletion tlma 
The  work  Involves: 

Schedule  No.  1 
Lateral  System,  Pump  Area  2 

(1)  20,200  cu.  yda.  excavation,  com- 
mon, for  laterals; 

(2)  900    cu.    yda    excavation,    rock, 
for  laterals; 

(3)  6000  sta.  ca.  yds.  overhaul; 

(4)  compacting    2700    cu.    yds.   em- 
bankments; 

(9)  9500  cu.    yds.    excavation,   com- 
mon, for  pipe  trench ; 

(6)  400    cu.    yds.    excavation,    rock, 
for  pipe  trench ; 

(7)  9900    cu.    yds.    backfill    of    pipe 
trench; 

(8)  2100  cu.    yds.    excavation,    com- 
mon, for  structures: 

(9)  90  cu.  yda  excavation,  rock,  for 
structures ; 

(10)  1900  cu.  yds.  backfUl  about 
structuraa ; 

(11)  compacting  760  cu.  yds.  backfill 
about  structures; 

(12)  placing  600  c\i.  yds.  earth  lining 
In  laterals; 

(13)  810  sq.  yds.  dry-rock  paving; 

(14)  430  cu.  yds.  concrete  in  struc- 
tures; 

(15)  furnishing  and  placing  26,000  lbs. 
reinforcement  bare; 

(16)  fumlshlng  and  erecting  4.0  M 
b.m.  timber  In  structures; 

(17)  installing  6400  lbs.  gates  and 
mlacellaneoua  metalwork; 

(18)  furnishing  and  laying  29,100  lln. 
ft  6-ln.  diameter  standard  con- 
crete Irrigation  pipe; 

(19)  furnishing  and  laying  9800  lln.  ft 
8-ln.  diameter  standard  concrete 
irrigation  pipe; 
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(20)  fumlshlng  and  laying  260  lln.  ft 
10-in.  diameter  standard  concrete 

'   irrigation  pipe; 

(21)  furnishing  and  laying  190  lin.  ft 
12-ln.  diameter  standard  ooocreta 
irrigation  pipe; 

(22)  furnishing  and  laying  70  lln.  ft 
16-in.  diameter  standard  concrete 
irrigation  pipe; 

(23)  furnishing  and  laying  280  lln.  ft 
18-in.  diameter  standard  ocmcrete 
irrigation  pipe; 

(24)  furnishing  and  laying  120  lin.  ft 
24-ln.  diameter  standard  concrete 
irrigation  pipe; 

(25)  fumlshlng  and  laying  960  lln.  ft 
6-in.  dld^eter  extra  strength 
concrete  irrigation  pipe; 

(26)  lumishing  and  laying  440  liiL  ft 
8-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(27)  fumishmg  and  laying  490  lin.  ft 
10-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(28)  furnishing  and  laying  120  lln.  ft 
12-ln.  diameter  extra  strength 
concrete  irrigation  pipe; 

(29)  furnishing  and  laying  170  lln.  ft 
19-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(80)  furnishing  and  lasrlng  120  lln.  ft 
18- in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(81)  furnishing  and  laying  200  lln.  ft 
21-in.  diameter  extra  strength 
concrete  Irrigation  pipe; 

(32)  fumlshlng  and  laying  860  lln.  ft 
24-ln.  diameter  extra  strength 
concrete  Irrigation  pipe; 

(53)  furnishing  and  laying  120  lin.  ft 
80-in.  diameter  reinforced  con- 
crete culvert  pipe; 

(34)  furnishing  and  laying  110  ^In.  ft 
36-in.  diaineter  reinforced  con- 
crete culvert  pipe; 

(39)  erecting  SO  lln.  ft  Na  60  metal 
flame; 

(36)  erecting  50  lin.  ft  No.  72  metal 
flume; 

(37)  erecting  90  lln.  ft  No.  84  metal 
flume ; 

(38)  Installing  80  lln.  ft  30-ln.  diam- 
eter steel  pipe. 

Schedule  No.  2 
Lateral  Systems,  Pump  Areas  6,  6^  7 

(39)  17,600  cu.  yds.  excavation,  com- 
mon, for  laterals; 

(40)  40O  cu.  yds.  excavation,  rock, 
for  laterals; 

(41)  8000  sta.  cu.  yds.  overhaul; 

(42)  compacting  2350  cu.  yds.  em- 
bankment; 

(43)  8400  cu.  yds.  excavation,  com- 
mon, for  pipe  trench ; 

(44)  200  cu.  yds.  excavation,  rock, 
for  pipe  trench ; 

(40)  3660  cu.  yds.  backfUl  of  pipe 
trench ; 

(46)  1100  cu.  yds.  excavation,  com- 
mon, for  structures ; 

(47)  70  cu.  yds.  excavation,  rock,  for 
structures; 

(48)  1000  cu.  yds.  backfill  about  struc- 
tures; 

(49)  compacting  400  cu.  yds.  backfill 
about  structures; 

(00)  placing  600  cu.  yds.  earth  lining 
in  laterals; 

(81)  380  sq.  yds.  dry- rock  paving; 

(02)  200  eu.  yda  concrete  in  struc- 
tures ; 

(93)  fumlshlng  and  placing  12,000  Iba 
reinforcement  bars; 

(54)  installing  4000  lbs.  gates  and 
miscellaneous  metalworic; 

(96)  furnishing  and  laying  10,070  lln. 
ft  6-in.  diameter  standard  con- 
crete irrigation  pipe; 

(06)  furnishing  and  laying  3199  lln.  ft 
8-in.  diameter  standard  concrete 
Irrigation  pipe; 

(97)  furnishing  and  laying  060  lln.  ft 
10-ln.  diameter  standard  concrete 
irrigation  pipe; 

(98)  furnishing  and  laying  460  lin.  ft 
12-in.  diameter  standard  concrete 
irrigation  pipe;  ; 

(99)  fumlshlng  and  laying  940  lln.  ft 
10-in.  diameter  standard  concrete 
irrigation  pipe; 

(60)  furnishing  and  laying  320  lin.  ft 
18-ln.  diameter  standard  concrete 
Irrigation  pipe; 

(61)  furnishing  and  laying  80  lln.  ft 
24-ln.  diameter  standard  concrete 
Irrigation  pipe; 


(62)  furnishing  and  laying  100  lln.  ft 
6-in.  diameter  extra  atrength 
concrete  irrigatloo  pipa; 

(63)  fumiirtilng  and  laying  ISO  lin.  ft 
8-ln.  diameter  extra  atrasgtf^ 
concrete  irrigation  pipe; 

(64)  furnishing  and  laying  1^  lln.  ft 
10-in.  diameter  estm  atrength 
concrete  irrigation  pipe; 

(60)  furnishing  and  laying  60  lln.  ft 
19-in.  diameter  extra  strength 
concrete  irrigation  pipe; 

(66)  installing  60  lln.  ft  U-ln.  diam- 
eter steel  pipe.  i 
Specifications  obtainable  from  the 

above  office ;  no  charge  to  prospective 

bidders;  to  others,  $2.80,  not  refund- 

abla 

6/18/47  41 

Owner  Will  Ask  Bide  About  July  t 
Pipeline  and  Storage  Tanka 
BOULDER    CITY,    Boulder    Canyon 

Project  Nevada,  Clark  County. 
Owner — U.  S.  Bureau  of  Reclamation, 

Customs  House,  Denver,  Cola 
Plans  by  engineering  depsurtment  of 

owner. 
Includes    laying    six   mllea   of  12-ln. 

and   14-in.   diameter  hlgta-pressuro 

steel  pipe  and  erection  of  60,000  and 

2,000,000-galIon  storage  tanks. 

Specifications  obtainable  from  tha 
above  office 
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6/18/47 

Contract    A'warded 

Water   Pipe    (Replace) 

SAN  FRANCISCO,  Calif.  Fleish- 
hacker  swimming  pool. 

Owner  —  Park  Commision  of  the 
City  and  County  of  San  Francisco, 
Gerald  J.  Linarej,  Secretary,  Mc- 
Laren Lodge.  Golden  Qa.te  Park, 
San  Francisco,  Calif. 

Plans  by  owner. 

Replacing  2-inch  water  plj>ea 

Contractor  —  Associated  Engineers, 
981  Folsom  St.,  San  Francisco,  Cal. 
(1)   $3092;    (2)   $2883. 


Supplies,  Equipment 
Sub-Contract 
Infonnation 


42— -MISC   SUPPLIE3   ANP. 
MATERIALS 


6/18/47  42 

Chain-Link    Fence   A    Lighting 

Standards 
Bids   Wanted 

YAKIMA  PROJECT,  Wash.— Un- 
til July  8,  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Recla- 
mation, Denver,  Colo.,  under  Spec. 
1871,  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Yakima  and  Sunny- 
side,  Washington,  chatn-ltnk  fence 
and  lighting  standards  for  areas  1 
to  4,  inclusive,  Main  Canal  Pump- 
in  Plants;  chain-link  fence  aiid  light- 
ing standards  ofr  areas  8  to  9,  in- 
clusive, 9A,  10,  12  and  19  to  17.  In- 
clusive Main  Canal  Pumping  Plants, 
Roza  Divlsdion,  Yakima  ProJ.,  Wash. 
Materials  will  be  installed  by  the 
government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others  $0.50,  not  returnable. 
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6/18/47 

Stubs    and    Anchor    Bolts 

Bids   Wanted 

CENTRAL  VALLEY  PROJECT, 
Calif.— UnUl  July  7.  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Bureay 
of  Reclamation.  Cupstomhouse,  Den- 
ver, Colo.,  under  Spec.  1870,  for  fur- 
nishing and  delivering  fo..b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Coram,  California,  structural-steel 
stubs  and  anchor  bolts,  for  the  280- 
kv  switchyard  extension,  Shasta 
Power  Plant,  Central  Valley  Proj- 
ect, California.  The  materials  will  be 
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Installed  by  the  Government 

No  charge  for  copies  of -the  speci- 
fications to  prospective  bidders;  to 
others  $0.00,  not  retumabla 
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6/18/47 

•truetural   Steel 
Contract   Awsrded 

SHOSHONE  PROJECT.  Wyo.  — 
Independent  Iron  Works,  Inc.,  821 
Pine  Street,  San  Pranclsco,  Calif., 
at  81081  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver,  Colo.,  under 
Spec.  1761  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  «hipplng 
point  or  f.o.b.  cars  at  Cody,  Wyo., 
at  the  option  of  the  bidder,  miscel- 
laneous structural  steel  for  the 
Heart  Mountain  power  plant,  Sho- 
shone Project,  Wyoming.  Tfce  ma- 
terials will  be  Installed  by  the  gov- 
ernment. 
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6/18/47 

Conduoter,  Etc. — Bids  Wanted 

CKKTRAL  valley  PROJ.,  Calif. 
—Until  June  29,  2  P.  M.,  bids  will  be 
received  by  the  U.  a  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Inv. 
K-8S,348-A  for  1,228,000  l.f.  conduc- 
tor, etc.,  fob  Elverta,  Calif.,  Tracy. 
Calif.,  and/or  Intermediate   points. 

Specifications  obtainable  froqi  the 
above  office. 
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6/18/47 

Struoturel  Steel 

Low  and  Only  Bidder* 

COLUMBIA  BASIN  PROJECT, 
Washington. — The  following  submit- 
ted bids  June  10  to  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1832  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odalr,  Wash., 
structural  steel  for  glass-block  win- 
dows for  machine  shop  at  Grand 
Coulee  Dam,  Columbia  Basin  Project, 
Washington.  The  material  will  be  In- 
stalled by  the  government : 

Schmidt  Steel  Co.,  Portland,  Ora, 
$1988 ;  ship  180  days ;  2800  Iba ;  f.o.b. 
Portland;  H%  20  days;  no  equaliza- 
tion is  offered. 

Independent  Iron  Works,  Inc.,  Oak- 
land, Calif.,  $2216;  ship  180  days;  13,- 
000  lbs.;  f.o.b.  Oakland;  terms  net; 
no  equalization  is  offered. 

L.  Sehaffer  Sc  Co.,  Ssji  Francisco, 
Calif.,  82371.20;  ship  180  days;  2600 
Iba;  f.o.b.  San  BYancisco;  %  of  1% 
20  days;  no   equallEation   is  offered. 

George  T.  Gerhardt  Co.,  f.o.b.  San 
rranclsco,  Calif ., -82870.76 ;  11,000  lbs.; 
%%  20  days;  no  equalization  offered. 

Rockwell  Engineering  Co.,  Chicago, 
111.,  f.o.b.  Blue  Island,  IIL,  $2825;  2600 
Iba;  terms  net;  no  equalization  is 
offered. 


Reclamation.  Denver,  Colo.,  under 
Spec.  1869,  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Cody,  Wyo- 
ming, miscellaneous  structural  steel 
for  power  plant  and  switchyard, 
Heart  Mountain  Power  Plant,  Sho- 
shone Project,  Wyoming.  The  ma- 
terials will  be  installed  by  the  Gov- 
ernment. 

No  charge  for  copies  of  the  spe- 
cifications to  prospective  bidders; 
to   others   $0.75,    not    returnable. 


lbs.  Weet  Lynn,  Hasa ;  600  Iba  Sche- 
nectady, N.  T.;  f.o.b.  destlnaUon; 
terms  net;  firm  bid.  Equalisation  la 
offered  (awarded). 

Westinghouse  Electric  Ca,  East 
Pittsburgh,  Pa.,  $2878.77;  ship  880 
days;  16,000  lbs.  Buffalo,  N.  Y.;  400 
Iba  St.  Louis,  Mo. ;  f.o.b.  destination ; 
terms  net;  firm  bid.  Equalization  ia 
offered. 
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6/18/47 

Paint,  Enamel,  Etc. 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  23.  2  P.  M..  bids  will  be  received 
by  the  U.  S.  Treasury  Department, 
100  McAllister  St,  San  Francisco, 
Calif.,  under  Inv.  SF-4020-47  for 
enamel,  paint,  oil,  f.o.b.  San  Fran- 
cisco, Calif. 

Speciflcatl<Hxs  obtainable  from  the 
above  office. 
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6/18/47 
Portland  Cement 

Bids  Rejected — To  Be  Readvertised 
as  Inv.  4663-A-2  to  Open  June  24 
MISSOURI  B  A  9  I  N  PROJECT, 
South  Dakota. — Bid  submitted  Apr. 
18  was  rejected  by  the  U.  S.  Bureau 
of  Reclamation,  Customs  House, 
Denver,  Colo.,  \inder  Inv.  4063-A  for 
180,000  bbls.  Portland  cement  in  bulk 
f.o.b.  shipping  point  and/or  Oral. 
South  Dakota. 


6/18/47 

Suppliee  and  Equipment 

Bide  Wanted 

SAN  FRANCISCO,  CaUf .— Bids  will 
be  received  by  the  U.  S.  Forest  Serv- 
ice, 447  Sansome  St.,  San  Francisco, 
Calif.,  for  supplies  and  equipment  as 
follows : 

Juae  24,  2  P.  M. 

Bid  No.  897— Motor-driven  piunplng 
unit,  f.o.b.  Sonora,  Calif. 

Bid  No.  900 — Colls  and  wire,  f.o.b. 
Mt.  Shasta,  Calif. 

June  26,  2  P.  M. 

Bid  No.  901 — Nails,  barbed  wire  and 
gate,  f.o.b.  Mt  Shasta.  Calif. 

Bid  No.  902—2  electric  sirens,  f.o.b. 
Eureka,  Calif. 

Specifications  obtainable  from  the 
above  offlca 

6/18/47  42 

Portland  Cement — Bids  Wanted 

MISSOURI  BASIN  PROJECT, 
South  Dakota.— Until  June  24,  2  P.  M.. 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  4563-A-2  for 
130,000  bbls.  Portland  cement  in  bulk, 
f.o.b.  shipping  point  and/or  Oral,  S.  D. 

Specifications  obtainable  from  the 
above  office. 
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6/18/47 

Corrugated  Pipe  and  Gates 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  27,  3  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry, 
270  City  Hall,  San  Francisco.  Calif., 
under  Bid  No.  3973  for  furnishing  and 
delivering  60-inch  corrugated  pipe 
and  drainage  gates  for  San  Francisco 
Airport. 

Spepificatlons  obtainable  from  the 
above  office. 
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6/18/47 

Portland    Cement 

Contract  Awarded 

COLORAIX)  -  BIG  THOMPSON 
PROJECT,  Colorado.— Colorado  Port- 
land Cement  Co.,  Denver,  Colo.,  at 
$146,112  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
toms House,  Denver,  Colo.,  under 
Inv.  No.  F-46-410-A-1  for  40.000  bbls. 
of  Portland  cement  In  bulk,  f.o.b. 
(a)  cars  at  shipping  point,  (b)  f.o.b. 
trucks  at  shipping  point  ,(c)  f.o.b. 
cars  at  Loveland,  Colo.,  and  '(d)  In 
a  ground-level  unloading  hopper  at 
east  portola  of  Ramshom  tunnel 
and/or  south  portal  of  Prospect  tun- 
nel, approximately  three  miles  south 
of  Estes  Park,  Colo. 


6/18/47 

Cast   Iron   Fittings — 

Bids   Wanted 

OAKLAND,  Calif.,  Alameda  Coun- 
ty.—Until  June  20.  5:80  P.  M.,  bids 
win  be  received  by  the  East  Bay 
Municipal  Utility  District,  Room  406, 
512  16th  Street  Oakland,  Calif.,  un- 
der LS-386  for  8476  cast  iron  bell 
and  spigot  and  flanged  water  pipe 
fittings  of  4-   to   12-Inch   diameter. 

Specifications  obtainable  from  the 
above  office. 
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6/18/47 

Welded    Steel    Pipe,    Etc. 

Contract  Awarded 

OAKLAND,  Calif..  Alameda  Co.— 
Armco  Drainage  A  Metal  Products, 
Inc..  7th  and  Parker  Sts..  Berkeley. 
Calif.,  at  $9097.75,  awarded  contract 
by  the  Bast  Bay  Municipal  Utility 
District,  Room  812,  912  16th  St, 
Oakland.  Calif.,  under  Spec.  1836  for 
welded  steel  pipe. 


42 


6/18/47 

Csst   Iron   Pipe— Csll  for  Bidt 

Scheduled   to   Open    June  11 

Cancelled 

OAKLAND,  Calif..  Alameda  Co.—  . 
The  Bast  Bay  Municipal  Utility  Dis- 
trict. Room  312,  812  16th  St.,  Oak- 
land 4,  Calif.,  cancelled  the  call  for 
bitis  under  Pro.  1838  for  furnishing 
class  190  bell  and  spigot  cant  iron 
pipe,   16-lncb    internal    diameter. 
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6/18/47 

Lumber— Bids  Wanted  — ,— ,- 

SAN    FRANCISCO,    CaUf.  —  Until    mounted  In  a  steercabinet  for  Grand 


6/18/47 

Liquid   Chlenne— Bids   Wanted 

OAKLAND.  Calif.,  Alameda  Coun- 
ty—Until June  29,  5:30  P.  M.,  bids 
will  be  received  by  the  East  Bay 
Municipal  Utility  District  Room  406, 
912  16th  Street  Oakland,  Calif.,  un- 
der Spec.  1840  for  160  ons  of  liquid 
chlorine. 

Bids  win  be  taken  as  follows: 

(1)  100  tons  liquid  chlorine  in  2000- 
Ib.  containers,  delivered  in  car- 
load lots  of  15  tons  fob  Valley 
Springs,  Calif. 

(2)  00  tons  liquid  chlorine  In  2000- 
Ib.  containers  fob  District  trucks 
at   contractor's   plant; 

(3)  10  tons  liquid  chlorine  in  160-lb. 
containers  fob  District  trucks  at 
contractor's  plant. 

Specifications  obtainable  from  the 
above  office. 


6/18/47 

Compreeeors,  Eto. 
Low  and  Only  BIddera 

COLORADO-BIG  THOMPSON 
PROJECT,  Colorado.— The  followlhg 
submitted  bids  May  26  to  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Spec.  1798 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Wilds  Siding,  west  of  Love- 
land,  Colo.,  three  motor-driven  air 
compressors;  three  air  rooelvers; 
thre9'.after-coolers  and  three  motor- 
driven  deep-well  turbine  type  drain- 
age pumps  for  the  Estes  and  Marys 
Lake  power  plants,  Colorado  -  Big 
Thompson  Project  Colorado.  The  ap- 
paratus will  be  installed  by  the  gov- 
ernment : 

Joy  Manufacturing  Co.,  Denver, 
Colo.,  f.o.b.  Michigan  City,  Ind.,  Sch. 
'1  (1)  $2014,  2900  lbs.;  (2)  $3094,  5600 
lbs. ;  total,  $5068 ;  terms  net ;  Sch.  2, 
f.o.b.  East  Stroudsberg,  Pa.,  (3)  $826, 
4800  lbs. ;  Sch.  3,  (f.o.b.  Michigan  City, 

(4)  $263,  600  lbs. ;  f.o.b.  Buffalo,  N.  Y.. 

(5)  $364.    380    Iba;    total,    $627.     No 
equalization. 

Ingersoll-Rand  Co.,  Denver,  Colo., 
f.o.b.  Phinipsburgh.  N.  J.,  Sch.  1  (1) 
$2006,  3400  lbs.;  (2)  $2690,  2100  Ibar 
total,  $4996;  net;  Sch.  2  (3)  $840,  1400 
Iba ;  Sch.  3  (4)  $382,  395  lbs. ;  (0)  $004, 
630  lbs. ;  total,  $936.  Combination  bid. 
Schedules  1,  2  and  8,  $6872.  No  equal- 
ization. 

F.  H.  Whiting  Co.,  Denver,  Colo., 
f.o.b.  Lawrenceberg,  Ind.,  full  freight 
allowed;  Sch.  4  (6)  $2300  lbs.,  1900 
lbs.;  (7)  $1708,  1300  lbs.,  1460  lbs.; 
total,  $4448;  net.  No  equalization. 

Thompson  Pipe  St  Stel  Co.,  f.o.b. 
Denver.  Colo.,  Sch.  2  (3)  $1102,  4660 
lbs. ;  net  No  equalization. 

Pennsylvania  Pump  *  Compressor 
Co.,  f.o.b.  Easton,  Pa.;  full  freight 
allowed  destination;  Sch.  1  (1)  |20(SO, 
4400  lbs.;  (2)  $2660,  4900  Iba;  total, 
$4700;  net  Sch.  2  (3)  $831,  4800  Iba 
Sch.  3  (4)  $202,  900  lbs. 

Stearns-Rogers  Manufacturing  Co., 
Denver,  Colo.,  f.o.b.  Franklin,  Pa., 
Sch.  1  (1)  $2180,  4000  Ibar  (2)  $2660, 
5800  lbs. ;  total,  $4830 ;  net  Sch.  2  (8) 
$840.  3190  lbs.  Sch.  3  (4)  $377;  (0) 
$564;  total,  $941.  No  equalization. 

Worthington  Pump  Corp.,  Denver, 
Colo.,  f.o.b.  Buffalo,  N.  T.,  Sch.  1  (1) 
$1878,  3095  lbs.  r  alt  $2009,  3250  Iba; 
(2)  $2402,  3270  lbs.;  alt  $2990,  3604 
lbs.;  total,  $4280;  alt  total,  $4699;  net 
Sch.  2  (3)  $840,  3180  Iba  Sch.  3  (4) 
$277,  380  lbs.;  (0)  $440,  260  Iba;  total, 
$717.  No  equalization. 

Berry  Compressor  Co.,  f.o.b.  Erie, 
Pa.,  Sch.  1  (1)  $1966,  2170  Iba;  (2) 
$2817,  1330  Iba;  total,  $4782;  1%  10 
days.  Sch.  2  (3)  $792,  4500  lbs.  Sch.  3 
(4)  $221,  376  lbs.;  (5)  $297,  300  lbs.; 
total,  $918.  Combination  bid.  Sched- 
ules I,  2  and  3,  $6092.  No  equalization 


sorber;  terms  net;  firm  bid    Equall- 
sstlon    is   offered. 

Westinghouse  Electric  Corp..  Den- 
ver. Colo.,  $38,800;  ahlp  730  days;  44,- 
000  Iba;  81,000  lbs.,  liquid,  all  f.o.b. 
Odalr,  Wash.;  terms  net;  firm  bid. 
Equalization   is   offered. 

6/18/47  43 

Trashracka — Contract  Awarded 
COLORADO  -.  BIG  THOMPSON 
PROJECT.  Colo— Paxton  A  Vler- 
llng  Iron  Works,  Omaha.  Nebr.  at 
(1)  $660  and  Fabrl-Sleel  Co.,  1091 
19th  Ave.,  Oakland,  Calif.,  at  (2) 
$1844  awarded  contracts  by  the  Unit- 
ed Stated  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1746  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Fort  Collins,  Colo.,  the  trashracka 
for  outlet  works  at  Soldier  Canyon 
Dam  and  at  Horsetooth  Dam,  Colo- 
rado-Big Thompson  Project,  Colo- 
rado. The  trashracks  will  be  Install- 
ed by  the  government. 


No  charge  for  copies  of  the  spec- 
ifications to  prospective  bidders;  to 
others   $0.75,   not  raturnable. 
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6/18/47 

Dump  Trucit   Rental— Low  and 

Only    Bidder 

SAN  FRANCISCO.  Calif.— Oscar 
E.  Erick%on,  560  24th  St.,  Richmond, 
at  $3.66  submitted  low  and  only  bid 
June  13  to  the  State  Division  of 
Highways,  J.  H.  Skeggs,  district  en- 
gineer. 2001  Van  Ness  Ave.,  San 
Francisco,  Calif.,  for  rental  of  one  or 
more  pneumatic-tire<i  dump  trucks 
of  5-cu.  yds.  capacity  for  approxi- 
mately lOo  hours'  use  on  road  be- 
tween   Hercules    and    Martines. 


6/18/47  4S 

Transformers 

Bids   Wanted 

COLUMBIA    BASIN    PROJECT. 
Wash.— Until  July  24,  2  P.   M.,  bids 
will  be  received  by  the  U.  S.  Bureau 
of   Reclamation,   Customhouse.   Den- 
ver, Colo.,  under  Spec.  1868  for  fur- 
nishing and  delivering  f.o.b.  oars  at 
the   shipping  point   or  f.o.b-   cars  at 
Odalr,   Washington,    nine    (9)    43.000- 
kva..     13,800-     to     132,800/230,000     T- 
volt,    single-phase,    60-cycle,    oil-in»- 
mersed,    foreed    oil-cooled,    outdoor- 
type    transformers    with    water-cool- 
ed    external     heat     exchangers,     for 
Units    R-1,  11-2,   and    R-S;    eiifht    (8i 
43,000-kva.,    13,600-    to    132.800/230,000 
Y-volt,  single- phsuie,  60-cycle,  oil-im- 
mersed,    forced-oil-cooled,     outdoor- 
type  transformers  with  water-cooled 
external  heat  exchangers,  for  Units 
R-1,    R2,    and    R-3,    for    the    Grand. 
Coulee  Power  Plant,  Columbia  Bas- 
in Project,  Washington.  The  appara- 
tus win  be  Installed  by  the  Govern- 
ment 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $1,  not  returnable. 


43" 
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6/18/47 

Outlet    Pipe — Contract    Awarded 

MISSOURI  BASIN  PROJECT, 
Nebr— Thompson  Pipe  A  Steel  Co., 
Denver,  Colo.,  at  $26,073  awarded 
contract  by  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  No.  1772  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Enders,  Neb.,  one  84-inch  diam- 
eter welded  plate  steel  outlet  pipe 
with  expansion  joint,  wye  outlet 
bends,  support  rings,  manholes  and 
manhole  bolts,  flanges  and  flange 
bolts,  drain  nozzle  and  gaskets  for 
the  outlet  work.s  at  Enders  Dam, 
Frenchman  -  Cambridge  Unit,  Mis- 
souri Basin  FVoject,  Nebraska.  The 
outlet  pipe  will  be  installed  by  the 
Government. 


6/18/47  43 

Steam   Generator  Set    (Furnish  A 

Install) 
Low  and  Only  BIddert 

LOS  ANGELES,  Calif.,  Los  An- 
geles Co.— Klng-Knlght  Co  ,  774  Fol- 
som St.,  San  Francisco,  at  $75,678 
submitted  the  low  bid  to  the  Los 
Angeles  County  Board  of  Supervis- 
ors, 501  Hall  of  Records.  Los  An- 
geles, under  °  revised  specifications, 
June  10,  for  furnishing  and  Install- 
ing one  €00  kw  steam  generator  set 
at  the  Los  Angeles  County  Hospital, 
1200  N.  State  St,  Los  Angeles;  Spec. 
859 -R. 

Ofceo  Construclon  Co.,  at  $81,980 
submitted    the  only   other    bid. 


6/18/47 


Food  Machinery  Co.,  Peerless  Pump  i.  f,  .  m-  mw  xa,  »-.* 
nuri.i^,,  T^-  a\,»^..i1.  /-f-u#  #«K  Outlet  Pipe — Bids  Wanted 
Division.     Los     Angeles.    Calif.,    fob.        ^.i^ni^a     ponrir^-r     i- 
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destination,  Sch.  4  (6)  $2195.  3748  Iba ; 
(7)  $1400.13,  2979  Iba;  total,  $3604.13; 
net.  No  equalization. 


43— MACHINERY  AND 
EQUIPMENT 

6/18/47  43 

Motor  Qerterater  Set 
Low  and  Only  Bidders 

COLUMBIA  BASIN  PROJECT. 
Washington. — The  following  submit- 
ted bids  May  20  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec  1782  for  fur- 
nishing ,and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Almlra,  Wash.,  one  (1)  motor  gen- 
erator set  consisting  of  a  126-volt, 
direct-current  motor,  a  240/120-volt, 
single-phase,  60-cycle  generator  with 
accessories     and    control     equipment 


June  38.  8  P.  M.,  bids  will  be  received 
by  Purchaser  of  Su]>plles  M.  H.  Gerry, 
270  aty  Hall,  San  Francisco,  Calif., 
under  Bid  No.  3976  for  furnishing  and 
delivering  lumber  for  the  Recreation 
Department 

Specifications   obtainable  from  the 
above  office. 
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6/18/47 
Structural    Steel 
Bids  Wanted 

SHOSHONE  PROJECT.  Wyo.  - 
Until  June  26.  2  P.  M..  bldsawill  be 
received    by    the    U.    8.    Bureau    of 


Coulee  power  plant,  Columbia  Basin 
Project,  Wa.<»hington.  The  apparatus 
will  be  Installed  by  the  government: 
General  Electric  Corp..  Denver, 
Colo.,   $2063  54;    ship   420  days;    13,000 


6/18/47  I  43 

Transformer — Three    Low    Bidders 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  Following  submitted 
bids  June  11  to  the  U.  S.  Bureau  of 
Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1806  for  fur- 
nishing and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Odalr.  Wash.,  one  (1)  10.000/12.500 
kva..  13,800  delta-  to  3988/6900  wye- 
volts.  3-phase,  80-cycle.  non-inflam- 
mable. liquid-Immersed,  forced  air- 
cooled,  indoor  type  transformer  for 
the  Grand  Coulee  power  plant,  Co- 
lumbia Basin  Project,  Washington. 
The  apparatus  will  be  Instslled  by 
the  CJovernment. 

Allls  Chalmers  Mfg.,  Co..  Den- 
ver, Colo.,  $38,998;  ship  960  days;  78,- 
000  lbs.,  Pittsburgh,  Pa.,  engineer, 
$90;  mechanic.  $40;  f.o.b.  lOdajrr. 
Wash.,  terms  net  ;  firm  bid.  Ekjuai- 
Ization    Is   offered. 

General  Electric  Co.,  Denver,  Colo.. 
$38,660;  ship  990  davs :  liquid  from 
Plttsfield,  Mass.;  87,000  Iba,  PitU- 
field :  engineer,  $40;  mechanic.  $35; 
f.o.b.  Odalr;  $85  Increase  on  gas  ab- 
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MANCOS  PROJECrr,  Colo.— Until 
July  16.  2  P.  M..  bids  will  be  receiv- 
ed by  the  U.  S.  Bureau  of  Reclama- 
tion, Denver.  Colo.,  under  Spec.  1873, 
for  fumlshlng  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Mancos,  Colorado,  one  36- 
Inch  diameter  welded -plate -steel  out- 
let pipe;  one  36  -  Inch  expansion 
joint,  branch  outlet,  24-Inch  diam- 
eter pipes,  bends,  upstream  and 
downstream  flanges,  drain  valves, 
manholes ;  ten  sets  of  test  plates ; 
and  all  necessary  bolts,  nuts,  gas- 
kets, drains,  utility  outlet  fittings, 
and  asbestos  packing  for  pipe  sup- 
ports, Mancos  Project,  Colorado.  The 
outlet  pipe  will  be  Installed  by  the 
CJovernment. 


8/18/47 

Bypass  Valves— Bids  Wanted 
PROVO  RIVER  PROJECT,  Utah.— 
Until  July  11,  2  P.  M..  bids  will  bo 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation. Denver,  Colo.,  under  Spec. 
1867,  for  fumlshlng  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Pleasant  Grove,  Utah, 
two  bypass  valves,  each  with  built- 
in  energy  absorber,  for  the  Jordan 
Npirrows  Pumping  Plant,  t)eer  Creek 
Division,  Provo  River  Project,  Utah. 
The  apparatus  will  be  installed  by 
the  Government 

No  charge  fqr  copies  of  the  specifi- 
cations to  prospective  bidders,  to 
others  $1.50,  not  returnable. 
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6/18/47 

Tractors    and    Trailbulldere 

Low   and   Only    Bidders 

SACRAMENTO,  CaUf..  Sacramento 
County — Following  submitted  bids 
June  12  to  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  fur- 
nishing tractors  and  trallbullders  as 
follows : 
QUO.   67319:    Req.   6913 H  : 

One  tractor  and  trallbullder,  de- 
livered assembled  and  read  for 
service,  f.o.b.  San  Bernardino. 
Weaver  Tractor,  Cat,  D6  $7090.98; 
Kay  Brunner,  13408  Trallbldr,  $2005, 
total  $9095.98;  120  daya  delry-,  disc 
$100.00. 

Smith  Booth  Usher  IntI  TD4  trac- 
tor. $6151.00;  Bucyrus  Erie  TDM 
Trailbldr.  $2029.00,  total  $8180.00;  90 
days  2  «%  30  days ;  Alt.  $6370.00 ;  $2,- 
079  00;  total  $8449.00;  60  days  or  less 
disc.  2  percent  30. 

Shaw     Sales     and     Service,     AHls 
Chalmers    Tractor    YE7W    $6370.00; 
Moore   Angle  Grader  Trallbldr  W- 
AA-7    $1780.00     Trucking     to     Destn, 
$60.00;   disc.  2  percent  80  days. 
QUO.    67321;    Req.   3795^: 
One  tractor  and    trallbullder  outfit 
delivered  ai)d  assembled  and  ready 
for  service,   f.o  b.   San   Diego. 
Smith  Booth  Usher,  IntI  TD14,  56- 
Inch    tractor   $6176.00;    Trallbldr   $2.- 
029.00;   total   $8205.00;   90  days   delry 
disc  2  per  cent  3o  days.   Alt.  74  inch 
tractor    $6395.00,     Trallbldr    $2079.00; 
total    $8474.00;    disc    2    per    cent    30 
ways. 

Shaw  Sales  and  SVC  Allls  Chalmer 
HD7-W    $6376.00;    Anglegrader   WAA 
7  $1780  00;    trucking   to  destn    $60.00; 
total    $8200.00;    30    days    delry;    disc 
2  per  cent  30  dsys. 
QUO.    67320;    Req.    10407'^: 
One    tractor   and    trallbullder,    de- 
livered   assembled    and    ready    for 
service,   fob.    Bishop. 
Smith     Booth     Usher     Intl     TD14 
I  tractor,     56    inch     $626100;     Bucyrus 


Placing  concrete  with  a  Mall  Ganolior  Fng- 
ine  Vibrelor  is  fssi •easy -and  cronomirsl. 
It  lays  a  stiff  mix  5  times  faster  than  band 
puddling,  rliminatps  bonry-comb*  sod  voids 
...f  nd  inrrensrs  bonding  strength.  Stiff  mix 
dries  rapidl|  prrmilling  rarlirr  stripping  of 
formn.  Variable  speed  Casolipe  Ei^dc  also 
operates  8  othrr  inlrrrliangrahic  construe* 
lion  tools  for  Wet-ffali  Hubbing,  Wir9 
Bnuhiitg,  Grinding,  and  Dritting. 

VA  II. P.  Gasoline  Powered  model  available; 
also  3  H. P.  round  bssc  or  wheel  barrow, 
mounting;  1*A  HP.  Universal  Clcclric.ajKl 
7500  r.p.m.  Pneumatic  Unit*.' 


MALL  TOOL  COMPANY 

9  2^>    HOWARD    STREET 
SAN    FRANCISCO    3         CALIFORNIA 
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Erie  TD-14  Trallbldr.  $2029.00;  to- 
tal $8290.00.  Alt.  74  Inch  Tractor,  $6,- 
480.00:  Trallbldr  12079.00;  toUl  f8.- 
559.00-  disc.   3  per  cent   30  days. 

Shaw  Sales  and  Service,  Allla 
Chalmeni  HD-7-W.  $6370.00;  Angle 
grader  WAA-7,  $1780.00;  trucking  to 
destn,  $100.00;  total  $82Sa00;  30 
days  delry:  disc  2  per  cent  80. 

Weaver  Tractor,  Cat  D-«  $7090.00; 
Kay  Bninnesr  Trallbldr,  $2005.00; 
total  $9096.98:  150  days  delry.  cash 
disc.   $100.00. 


43 


6/18/47 

Radio   Testing   Equipment 

Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
June  24,  2  P.  M.,  bids  will  be  re- 
ceived hy  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  Francisco, 
Calif.,  under  Bid  No.  896  for  radio 
testing  equipment  f.o.b.  San  Fran- 
cisco, Calif. 
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•/18/47 

Meter   Boxes — Bids  Wanted 

OAKLAND,  Calif..  Alameda  Coun- 
ty.—Until  June  26,  6:30  P.  M.,  bids 
will  be  received  by  the  East  Bay 
Municipal  Utility  District,  Room  406, 
612  16th  Street,  Oakland,  Calif.,  un- 
tler  LS-887  for  7950  concrete  meter 
boxes  and  1600  extra  concrete  cov- 
ers for  use  during  the  period  ending 
June  80,  1948. 

Bids  will  be  taken  as  follows: 
(1)  7500  concrete   meter  boxes,  type 
1  with  covers; 

(3)  1000    extra    concrete    meter    box 
covers  of  rectangular  type; 

(8)  600    extra    concrete    meter    box 
covers  of  oval  type; 

(4)  250  concrete  meter  boxes,  type  5 
with  covers ; 

(6)  200  concrete  meter  boxes,  type  6 
with  covers. 
Specifications  obtainable  from  the 
above  office.  • 
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e/18/47 

Office  Furniture 

Bide  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  20,  8  P.  M.,  bids  will  be  received 
by  Purchaser  of  Supplies  M.  H.  Gerry. 
270  City  Hall,  San  Francisco,  Calif., 
under  Inv.  No.  8975  for  furnishing 
and  delivering  miscellaneous  office 
furniture  for  the  Municipal  Railway. 

Specifications  obtainable  from  the 
above  office. 


ton;  total  bid.  $8789.75;  terms  net; 
S0%  price  clause  on  Item  S;  firm  bid 
item  2.  Equalization  offered. 

m  ■   ■ 

6/18/47  43 

Induction    Motor 
Low  and  Only  Bidder* 

COLUMBIA  BASIN  PROJECT, 
Washington.— The  following  submit- 
ted bids  June  2  to  the  U.  S.  Bureau 
of  Reclamation,  Customs  House,  Den- 
ver, Colo.,  under  Spec.  1791  for  fur- 
nishing and  delivering  f.o.b.  can  at 
the  shipping  point  or  f.o.b.  cars  at 
Odair,  Wash.,  one  15-hp.  wound-rotor 
induction  motor,  with  electric  solenoid 
brake,  master  switch,  magnetic  con- 
trol, reslster  bank  and  one  alter- 
nating current  direct  curernt  conver- 
sion unit  for  the  crane  hoisting  mo- 
tion; one  5-hp.  wound-rotor  induc- 
tion motor  with  drum  controller  and 
resistor  bank  fo  rthe  crane  travel 
motion,  and  all  other  electrical  con- 
trol apparatus  for  replacement  of 
the  present  electric  motors  and  con- 
trol apparatus  for  the  14-ton  draft- 
tube  gantry  crane,  left  power  plant, 
Orand  Coulee  Dam,  Columbia  Baain 
Project,  Washington: 

Westlnghouse  Electric  Corp.,  East 
Pittsburgh,  Pa.,  Item  1,  $8056:  ship 
484  days;  1900  lbs.  East  Pittsburgh; 
900  lbs.  Buffalo,  N.  T.:  85  lbs.  St 
Louis.  Mo. :  f.o.b.  Odair,  Wash. ;  terms 
net ;  firm  bid.  Equalization  offered. 

General  Bnectrlc  Corp.,  Denver, 
Colo.,  $4846.42;  ship  450  days;  8385 
lbs.  Schnectady.  N.  T.;  f.o.b.  Odair, 
Wash.;  terms  net;  firm  bid.  Equal- 
ization offered. 
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6/18/47 

Portable  Air  Cempreeaer 

Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Until  June  26  bids  will  be  re- 
ceived by  State  Purchasing  Agent, 
Sacramento,  Calif.,  under  Quo.  78145, 
Req.  8812,  for  one  160  cu.  ft.  capacity 
portable  air  compressor  mounted  on 
four  steel  wheels,  f.o.b.  San  Diesro. 
Calif. 


Washington.  Appcuatus  and  equip- 
ment win  be  installed  by  the  gov- 
ernment. 

Other  bids  were : 

General  Electric  Co.,  Denver,  Colo, 
$187,935;  net. 

Weetlnghouse  Electric  Corp.,  East 
Pittsburgh,  Pa.,  $188,441;  net. 
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SUB-CONTRACr 
INFORMATION 


6/18/47  44 

Contract  Awarded 
Interior    Painting 

OAKLAND,  Calif.,  Alameda  Co.— 
M.  Williams  &  Sons,  1630  Webster 
St.,  Oakland,  Calif.,  at  $22,531.84 
was  awarded  contract  by  the  Pub- 
lic Works  Dept.,  12th  Naval  Dis- 
trict, Federal  Office  Bldg.,  Civic 
Center,  San  Francisco,  Calif.,  under 
Spec.  18895.  NOv  14334,  for  painting 
the  interiors  of  10  buildings  and  oth- 
er minor  miscellaneous  painting  at 
the  U.  8.  Naval  Hospital.  Oakland. 
Calif. 


Steel  &  Wire  Co.,  60th  A  Lowell  Sts.. 
Oakland,  at  $5,864.40  submitted  low 
bid  June  9  to  the  board  of  super- 
visors at  the  office  of  the  Fair 
manager.  Fair  Grounds,  Susanville, 
for  the  erection  of  3819  feet  of  5 
foot  chain  link  fence  around  por- 
tions of  the  fair  grounds  at  Susan- 
ville. 

Anchor  Post  Fence  Co.,  San  Fran- 
cisco at  $5,885,  submitted  the  only 
other   bid. 


44 
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6/18/47 

School  Bus— Bids  Wanted 

MARTSVILLE,  Calif.,  Yuba  Co.— 
Until  June  24,  5  P.  M.,  bids  will  be 
received  by  the  Mary^vlUe  Elemen- 
tary School  District.  John  H.  Palmer, 
secretary.  Administration  Bldg.,  6th 
and  F  Sts.,  Marysvllle,  Calif.,  for  one 
school  bus  with  capacity  of  71  pas- 
sengers. 

Specifications  obtainable  from  the 
above  office. 
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6/18/47 

Tractor  Rental 
Bids  Wanted 

SANTA  CLARA  and  SANTA  CRUZ 
COUNTIES.  Calif— Until  June  80,  8 
P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  J.  H. 
Skeggs,  district  engineer,  BOOl  Van 
Ness  Ave.,  San  Francisco,  Calif.,  for 
rental  of  one  %-cu.  yd.  front  and 
bucket  loader  mounte  don  a  wheel- 
type  tractor  for  approximately  400 
hours'  use  in  San  Mateo,  Santa  Clara 
and  Santa  Cruz  Counties. 

Specifications  obtainable  from  the 
above  office. 
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6/18/47 

Substation,   Etc. 

Low  and  Only  Bidders 

COLORADO-BIO  THOMPSON 
PROJECT,  Colorado.— The  following 
submitted  bids  May  13  to  the  U.  S. 
Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Spec  1766 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Loveland,  Colo.,  one  (1)  mo- 
bile unit  substation.  2500-kva..  8- 
phase.     60-cycIe,     110.000    delta/66,000 1 6/18/47 


6/18/47 

Tractors  and  Trallbullder* 

Low  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.— The  following  submitted  bids  on 
June  12  to  State  Purchasing  Agent, 
Sacramento,  Calif.,  for  equipment  as 
follows : 
QUO.  67318.  REQ.  17624^ : 

One  tractor  and  trallbuildcr,  deliv- 
ered assembled  and  ready  for  serv- 
ice, f.o.b.  North  Hollywood. 

Smith  -  Booth  -  Usher  Co.,  Interna- 
tional TD-14,  $6126;  Bucyrus  -  Erie 
trailbuilder,  $2029;  total,  $8155;  alter- 
nate, 74-lnch  tractor.  $6345;  bull- 
grader,  $2079:  total,  $8424;  60  days' 
delivery ;  discount  2  per  fcent  30  days. 
Weaver  Tractor  Co.,  Caterpillar 
D-6.  $7090  98;  Kay-Brunner  trail- 
builder,  $2006:  toUl,  $9096.98;  180  days 
delivery;  $100  cash  discount 

Shaw  Sales  &  Service,  Allis-Chal- 
mers  HD7-W,  $6370;  Moore  angle- 
grader,  $1790;  total.  $8150;  80  days' 
delivery;  discount  2  per  cent  80  day* 
QUO.  67317,  REQ.  1019H : 

One  tractor  and  trailbuilder,  de- 
livered assembled  and  ready  for  serv- 
ice, f.o.b.  San  Luis  Obispo. 

Smith  -  Booth  -  Usher  Co..  Interna- 
tional TD-14.  $6221;  Bucyrus  -  Erie 
trailbuilder,  $2929;  total.  $8260;  alter- 
nate, tractor,  $8440;  trailbuilder, 
$2079;  total,  $8619;  00  days  or  less 
delivery ;  discount  2  per  cent  30  days. 
Shaw  Sales  A  Service,  Allls-Chal- 
mers.  $6370;  Moore  anglegrader,  $1780 ; 
trucking  to  destination,  $76;  total. 
$8225;  45  days'  delivery;  discount  2 
per  cent  80  days. 
QUO.  67816.  REQ.  28066H : 

One  tractor  and  trailbuilder,  de- 
livered assembled  and  ready  for  serv- 
ice, f.o.b.  Eureka. 

Buran  Equipment  Co.,  Allis-Chal- 
mers  HD-7-W.  $6370;  Moore  WAA-7 
trailbuilder.  $1780;  freight  to  Eureka 
$125;  toUl.  $8275;  14  days'  delivery; 
no  discount. 


delta/88.000  delta-  to  2400  delta/4.160 
wye/7200  delta/12.480  wye/18.800  wye 
volt  including  transformer  section, 
low-voltage  swltchgear  section,  low- 
voltage  disconnecting  switches,  high- 
and  low-voltage  lightning  arresters, 
and  trailer:  one  (1)  116.000-volt,  600- 
ampere.  8-pole,  single-throw,  manu- 
ally-gang  operated,  horlsontal  mount- 
ing, outdoor  type  disconnecting 
switch;  three  (8)  116.000-volt  300- 
ampere,  single  -  pole,  hook  •  operated, 
vertical  -  mounting.,  expulsion  type 
disconnecting  fuses  wlUi  fuse  units, 
for  emergency  power  supply,  Colo- 
rado-^lg  Thompson  Project,  Colo- 
rado: 

General  Electric  Co.,  Denver.  Colo.. 
Sch.  No.  2,  Item  2.  $2208.06:  8664  lbs. 
Philadelphia,  8080  lbs.  BaltlAre; 
item  S,  $888.76;  630  lbs.  Philadelphia. 
2090  lbs.  Baltimore;  ship  both  items 
390  davs;  f.o.b.  destination;  total, 
$9077.80;  terms  net;  firm  bid.  Equal- 
ization offered. 

Southern  States  Equipment  Corp.. 
Hampton.  Ga..  Sch.  No.  2,  item  2. 
$2378.04;  6815  lbs.  Hampton;  item  8. 
$1516.71;  ship  both  items  390  days 
and  f.o.b.  destination  ;  3600  lbs.  Hamp- 
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Motor-Control  Equipment 
Low  and  Only  Bidders 

YAKIMA  PROJECT,  Washington. 
— Allls-Chalmers  Manufacturing  Co., 
Denver.  Colo.,  at  $186,894,  begin  ship- 
ment 18  months,  complete  23  months. 
submitted  low  bid  May  38  to  the  U.  8. 
Bureau  of  Reclamation,  Customs 
Houfce,  Denver,  Colo.,  under  Spec.  No. 
1833  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Pomona.  Moxee  City, 
Zillah,  Sunnyslde,  Grandview,  North 
Prosser  and*  Whitstran,  Wash.,  12 
sets  of  motor-control  equipment  for 
2800-volt  motors  ranging  in  size  from 
200-hp.  to  500-hp.,  for  installation  in 
pumping  plants  for  pumping  areas 
Nos.  1,  2,  3,  4.  7.  8.  9,  9 A.  14,  15,  16  and 


6/18/47 

Sub  Contracts   Awarded  ' 

High  School  Cost  $391,087 

MODESTO.  Calif.,  Stanislaus  County 
18th  and  H  Sts. 

Owner  —  Modesto  High  School  Dis- 
trict, Aubrey  A.  Douglas,  superin- 
tendent of  schools,  14th  cmd  I  Sts., 
Modesto,   Calif. 

Architect — Harry  J.  Devine,  Cronan 
Bldg.,    Sacramento,   Calif. 

Unit  No.  1  of  new  main  high  school, 
reinforced  concrete  to  Include  19 
classrooms,  administrative  offices 
and   library. 

Contractor  —  S.  C.  Giles,  319  Elks' 
Bldg.,    Sacramento,    Calif. 

Roofing — County  Roofing  Service,  612 
E    Worth    St..    Stockton.    Calif. 

Plumbing— Jerry  Doyle,  P.  O.  Box  74, 
San   Leandro.   Calif. 

Electric  Wiring — Collins  Electrical 
Co.,  P.  O.  Box  879,  Stockton,  Calif. 

Heating— Frank  J.  Edwards,  2401 
Ninth  Ave.,  Oakland,  Calif. 

Sheet  Metal — Eraser  Sales  and  Ser- 
vice. Co.,  445  S  San  Joaquin  St., 
Stockton,  Calif. 

Tile  Work— Fox  Tile  Co.,  3247  E  14th 
St.,   Oakland,   Calif. 

Glass — Acme  Glass  Co.,  710  O  St.. 
Modesto.  Calif. 

Hardware — Raemsch  Hardware,  2333 
Pacific    Ave..    Stockton.    Calif. 

Painting— B.  F.  Hudelson,  Rt  5,  Box 
1216,    Modesto.    Calif. 


6/18/47  44 

Painting — Low    and    Only    Bidders 

NACO,  Arizona,  Cochise  County. — 
Grohne  Co.,  Decatur,  Illinois,  at  $3,- 
661  submitted  low  bid  June  12  to 
the  Federal  Works  Agency.  Public 
Bldgs.,  Administration,  838  U.  9. 
Appraiser's  Bldg.,  San  Francisco, 
Calif.,  for  exterior  and  Interior  paint- 
ing at  the  U.  S.  Border  Station  at 
Naco,    Arizona. 

Other  bids  received  were: 

Ray  Moore,  Douglas,  Arizona,  $3,- 
793.9S 

B.  B.  Mulligan.  Warren.  Arizona. 
$3989. 

R  A.  Newman,  McMlnnvlIIe.  Ore- 
gon, $4,454. 

6/18/47  44 

Glass  4  Glazing— No  Bids  Received 
TUCSON,  Ariz.— No  bide  were  re- 
ceived June  11,  2  P.  M.,  by  the  Fed- 
eral Works  Agency,  Public  Bldgs., 
Admin.,  office  of  the  district  engi- 
neer, 838  U.  S.  Appraiser's  Building, 
San  Francisco,  Calif.,  for  glass  and 
glazing  for  the  U.  S.  Post  Office 
and  Courthouse  at  Tucson,  Ariz. 


6/18/47  44 

Sub  Contracts  Awarded — Work  Just 
Started 

Conversion  of  Buildings  to  Officers' 
Apartments;   Spec.  1278 

Cost   $1S6.600 

SACRAMENTO.  Calif.,  Sacramento 
County.  Mather  Field. 

Owner  —  Sacramento  District  Corps 
of  Engineers,  War  Department. 
Col.  Lester  F.  Rhodes,  district  en- 
gineer, Wright  Bldg-.  Sacramento, 
Calif. 

Plans    by    owner. 

Includes     conversion     of     existing 

■    buildings    to    officers'    apartments. 

Contractor— M.  A  K.  Corp.,  200  Fi- 
nancial Center  Bldg.,  San  Fran- 
cisco.   Calif. 

PJlumblng— Hastorf  and  Nettles.  301 
San  Bruno  Ave.. 

.Sheet  Metal— Atlas  Heating  &  Vent- 
ilating Co..  557  4th  St., 

Window  Shades— A.  M.  Brazeli  Co.. 
72  Otis   St, 

Mill  Work— Hollenbeck-Bush  Plan- 
ing Mill  Co.,  P.  O.  Box  632,  Fresno. 
Calif. 

Hardware— Marshall  -  Newell  Sup- 
ply  Co.,   Spear  A  Mission   Sts.. 

Painting— D.  Zellnsky  A  Sons,  166 
Grove    St., 

All    of    San    Francisco.    Calif.,   un- 
less  otherwise  noted. 


6/18/47  44 

Heating  and  Ventilating  Syatem— All 

Bide  Rejected 

SAN  FRANCISCO,  Calif.  —  The 
Park  Commission  of  the  City  and 
County  of  San  Francisco,  Gerald  J. 
Linares,  secretary,  McLarm  Lodge. 
Golden  Gate  Park,  Fell  and  Stanyan 
Sts.,  San  Francisco,  Calif.,  rejected 
all  bids  for  the  installatlonof  a  heat- 
ing and  ventlating  system  in  the 
aviary  at  the  San  Francisco  Zoologi- 
cal Gardens. 

As  previously  reported,  Standard 
Furnace  Co.,  1243  9th  Ave.,  San  Fran- 
cisco, Calif.,  at  $3886.99,  submitted  the 
low  bid  on  June  10. 
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6/18/47 

Correction 

Switchboard   Work— Bide  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
June  25,  2:S0  P.  M.,  bids  will  be  re- 
ceived by  the  Department  of  P^ibllc 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  switchboard 
work  at  Hall  of  Justice  and  County 
Jail  No.  1. 

Specifications  obtainable  from  the 
office  of  City  Architct  Dodge  A. 
Riedy,  Room  285  City  Hall.  San  Fran- 
cisco, Calif. 

Correction  in  bid  opening  date. 


Lodge,  Golden  Gate  Park,  Fell  and 
Stanyan  Sts.,  San  Francisco,  Calif., 
for  painting  the  merry-go-round  to 
Golden  Gate  Park. 
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6/18/47 

Contract  Awarded 

Air  Conditioning   Equipment 

SAN  FRANCISCO,  Calif.— Edward 
B.  Waid  &  Co.,  270  Fremont  St,  San 
Ii>%ncisco.  Calif.,  at  $8100,  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  furnishing  and 
installing  air  conditioning  equipment 
in  the  telephone  exchange  room,  City 
Hall,  San  Francisco,  Calif. 
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6/18/47 

Painting— Contract  Awarded 

SAN  FRANCISCO,  CaUf.  —  Martin 
Fried,  1074  Sanchez  St,  San  Fran- 
ciaco,  Calif..  at  $718,  alternate  $806. 
was  awarded  contract  by  the  Park 
Commission  of  ibe  City  and  County 
of  San  Francisco,  Julius  Lb  Olrod, 
superintendent  lCcLar«i  LiOdge,  Gold- 
en Gate  Park,  FeU  and  Stanvan  Sta., 
San  Francisco,  Calif.,  for  pamtlng  at 
Balboa  Park  nursery. 

Bids  made  on  a  lump  sum  basis  and 
an  alternate  bid  "A"  on  two-ooat 
south  greenhouae,  one-coat  middle 
greenhouse. 

6/18/47  *< 

Fencing— Contraet  Awarded 

SAN  FRANCISCO,  Calif.— Califor- 
nia Wire  Cloth  Corp..  1001  22nd  Ave., 
Oakland,  Calif.,  at  $781.59,  awarded 
contract  by  the  Park  Commission  of 
the  City  and  Coimty  of  San  Fran- 
cisco, Julius  L.  Girod,  superintendent, 
McLaren  Lodge,  Golden  Gate  Park, 
Fell  and  ^tanyan  Sts.,  San  Francisco, 
Calif.,  for  fencing  of  the  camel  pad- 
dock In  the  San  Francisco  Zoological 
Gardens.  San  Francisco,  Calif. 

6/18/47  *< 

Chaln-Unk  Fencing  *• 

Contract  Awarded 

SAN  FRANCISCO,  Calif.— Califor- 
nia Wire  Cloth  Corp.,  1001  2and  Ave« 
Oakland,  Calif.,  at  $1183.81,  (A)  $846.86, 
awarded  contract  by  the  Park  Com- 
mission of  the  City  and  County  of 
San  Francisco,  Julius  L.  Olrod,  su- 
perintendent McLaren  Lodge,  Golden 
Gate  Park,  Fell  and  Stanyan  Sts.. 
San  Francisco,  Calif.,  for  renewal  of 
chain-link  fencing  at  the  San  Fran- 
cisco Zoological  Gardens,  San  Fran- 
cisco, Calif. 
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6/18/47  44 

Contract  Awarded 

Painting 

CORVALIS.  Ore— R.  A.  Newman, 
McMinnville.  Ore.,  at  $2283,  awarded 
contract  by  the  Federal  Works  Ag- 
ency, Public  Buildlng.s  Administra- 
tion, office  of  the  district  engineer 
838  U.  S.  Appraiser's  Bldg..  San 
Francisco.  Calif.,  for  Interior  paint- 
ing and  painting  of  exterior  orna- 
mental iron  and  pipe  railings  at  the 
U.  S.  Post  Office  Bldg.,  Corvallls. 
Ore 
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6/18/47 

Prefabricated    Residences 

Bids  Wanted 

COLORADO  RIVER  FRONT  Proj- 
ect. Ariz-Callf-Nev.— Until  J\ine  23.2 
P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Cus- 
tomhouse, Denver,  Colo.,  under  Spec. 
1861  for  furnishing  and  delivering  by 
truck  or  fob.  cars  at  the  shipping 
point  or  fob.  cars  at  Needles.  Cali- 
fornia, six  two-bedroom,  prefabri- 
cated or  precut  residences  for  Need- 
les. California,  Colorado  River  Front 
Work  and  Levee  System  Project. 
Arizona  -  California  -  Nevada.  The 
re.sidences  will  be  erected  by  th^ 
Government. 

No  charge  for  copies  of  the  speci- 
fications t(*  prospective  bidders ;  to 
others   $1.00.   not   returnable. 

'  44 
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6/18/47 

Install  New  Boiler 

Contract  Awarded 

SAN  FRANCISCO.  Calif  —E.  A. 
Comely.  Inc..  1277  Howard  St,  San 
Franciaco,  Calif.,  at  $1332.20.  awarded 
contract  by  the  Park  Commission  of 
the  City  and  County  of  San  Fran- 
cisco, Gerald  J.  Linares,  secretary. 
McLaren  Lodge.  Golden  Gate  Park, 
Fell  and  Stanyan  Sts..  San  Fran- 
cisco, Calif.,  for  the  installation  of 
new  boiler  at  McLaren  Lodge,  Golden 
Gate  Park. 


6/18/47 

DHvIng  of  Pllee 

Bide  Wanted 

SAN  FRANCISCO,  Calif.  —  UntU 
June  24,  1  P  M..  bids  wUl  be  received 
by  the  City  of  Oakland.  Charles  Don, 
city  clerk.  City  Hall,  OaJdand,  Calif., 
for  driving  of  piling  across  Sastshore 
Highway,  between  Lake  Merrltt  and 
6th  Ave.  outlet  channel.  Work  in- 
volves 2280  lin.  ft  Douglas  fir  piles. 

Specifications  obtainable  from  the 
above  office. 


6/18/47  ** 

Install   Heating  System— Contraet 

Awarded 

SAN  FRANCISCO,  Calif.— Colan 
Heating  A  Sheet  Metal  Co.,  28  Pat- 
terson St.,  San  Francisco,  Calif.,  at 
$885,  was  awarded  contract  by  the 
Parte  Commission  of  the  City  and 
County  of  San  Francisco,  Gerald  J. 
Linares,  secretary,  McLaren  Lodge, 
Golden  Gate  Park.  Fell  and  Stanyan 
Sts..  San  Francisco,  Calif.,  for  the 
Installation  of  a  heating  system  in 
the  director's  residence  at  the  Zoo- 
logical Gardens,  San  Francisco,  Calif. 
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6/18/47 

Painting— Contract  Awarded 

SAN  FRANCISCO.  Calif— John  W. 
Sorensen,  424  Hamilton  St.,  San  Fran- 
cisco, Calif.,  at  $2280.  awarded  con- 
tract by  the  Park  Commission  of  the 
City  and  County  of  San  Francisco, 
Gerald  J.  Linares,  secretary.  McLaren 
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6/18/47 

Erect   Fence — Low  and   Only   Bidders 

SU&ANVILLE.  Calif..  Lassen  Co.— 

17.    Roza    Division,   Takinia    Project,  '  Cyclone    Fence    Division,    American 


Consumers  Rock  &  Cement  Co. 

AL.  POPK1N,  General  Manager 
'575  Berry  Street  ^       Phone  MArket  3121 
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Assistant  highway  engineer's  ex- 
ams will  be  given  by  the  state  per- 
sonnel board  August  16.  Salary 
ranges  from  ^310-|370  and  two 
years'  engineering  experience,  and 
a  college  major  in  civil  engineer- 
ing are  required. 

oOo 

College  graduation  and  two 
years'  professional  experience  are 
the  requisites  of  a  |I310-|370  state 
position  as  an  assistant  civil  engi- 
neer. Exams  will  be  held  Sept.  6. 
oOo 

The  bureau  of  community  facili- 
ties (PWA)  has  lent  the  following 
sums  for  preparation  of  plans  and 
specifications  in  Arizona: 

Hfribrook  (two  advances):  Buf- 
falo Street  grading  and  paving,  in- 
cluding curbs,  gutters  and  valley 
f utters,  estimated  cost,  $56,798, 
ederal  advance  |2150;  Hopi  Street 
grading  and  paving,  including  curbs 
gutters  an  valley  gutters,  $23,590 
and  $1000; 

Maricopa  County,  county  hos- 
pital at  Phoenix,  $318,000  and  $12,- 

Prescott  (four  advances):  street 
improvements.  Unit  No.  1,  grad- 
ing and  paving,  including  drainage 
structures,  $140,360  and  $6400; 
street  improvements,   Unit   No.   2, 

SnuUng  and  paving,  including 
rainage  structures,  $104,400  and 
pk7W;  street  improvements,  Unit 
No.  S,  grading  and  paving,  includ- 
ing drainage  structures,  $41,250 
and  $1900;  sanitary  sewer  system 
additions,  $32,600  and  $1500; 

Globe  (three  advances):  water 
system  additions,  $116,450  and  $5,- 
260;  water  storage  reservoir,  $57,- 
500  and  $2500;  installation  of  new 
pumps  and  improvements  to  pres- 
ent pumps,  $17,960  and  $750; 

Coconino  County,  new  county 
highway  building  at  Flagstaff,  $38,- 
850  and  $1400. 

oOo 

The  bureau  of  community  facili- 
ties (FWA)  has  lent  the  following 
sums  for  preparation  of  plans  and 
specifications  in  California: 

Solano  Beach  school  district  of 
San  Diego  county,  school  cafeteria 
additions  and  assembly  room  alter- 
atioqs  at  San  Diego,  estimated  cost 
$70^,  federal  advance  $8000; 

Giro  Loma  sanitary  district, 
storm  drain  system  additions  at 
Hayvard,  $618,500  and  $17,500; 

IttftUe  elementary  school  district 
of  San  Bernardino  county  (two  ad- 
vaTUMS,  both  for  projects  at  Ri- 
alto):  elementary  school  additions, 
$164,000  and  $6600;  primary 
school,  $65,000  and  $2700; 

Hermofia  Beach  (two  advances): 
repairs  and  improvements  to  Her- 
mosa  Beach  Pier.  $366,000  and  $8,- 
400;  Hermosa  Ave.  grading  and 
paving,  including  curbs  and  gut- 
ters. $50,400  and  $1150; 

El  Monte,  parking  area,  includ- 
ing demolition  of  existing  build- 
ings, grading  and.  paving,  $125,000 
and  $2500; 

Otay  elementary  school  district, 
rlementary  school  addns.  at  Otay, 
$61,886  and  $2750; 

North  Sacramento  (four  ad- 
vances): water  system,  including 
wells,  storage  tanks  and  mains, 
$144,192  and  $7100;  sanitary  sew- 
er system  extensions  to  include 
newly-annexed  area,  $81,500  and 
$2000;  additions  to  rrinforce  san- 
itary sewer  system,  $29,185  and 
$1600:  fire  house  and  police  sta- 
tion, $.37,200  and  $1050. 

# 

REDEVELOPMENT  BILL 
IMS  COMMITTEE  OKA  Y 

SACRAMENTO.  — Senator  Ger- 
ald J.  0'Gara*»  bill  slotting  up  a 
Ktate  redevelopment  agency  to  op- 
QNiie  on  a  $77,000  fund  ha?  been 
pMted  by  an  assembly  committee. 
'  "ftiacipal  functions  of  the  five- 
man  apointive  agency  would  be  the 
stimulation  of  community  plan- 
ning and  redovelopment,  and  mak- 
ing a  study  of  methods  of  finan- 
cing housing  for  sale  or  r«»ntal  to 
families  of  moderate  and  low  in- 


Javits  Asb  House 
Probe  of  Housiiig 
On  Natnnal  Scale 


WASHINGTON.  —  Weekend  de- 
velopments in  the  nation's  capitol 
focused  attention  on  the  country- 
wide housing  problem  and  drew 
the  fire  of  one  congressman,  Jacob 
K.  Javits  of  New  York,  who  plans 
to  do  something  about  it. 

Not  only  was  Congressman  Ja- 
vits' ire  turned  on  the  housing  sit- 
uation: a  Washington  clergyman. 
Rev.  Thomas  Keehn,  announced 
detailed  plans  for  a  "Fight  for 
Housing"  Day  to  be  held  nere  in 
Washington  June  25,  a  week  from 
tomorrow. 

Action  on  the  Hill  has  taken  the 
form  of  a  resolution  introduced 
by  Javits  calling  for  an  exhaus- 
tive investigation  of  the  housing 
program's  reputed  failure.  This  is 
the  first  tangible  evidence  that 
congress  would  delve  deeply  and 
exhaustively  into  the  shortage  of 
homes.  (The  senate  earlier  this 
year  investigated  the  .shortage  of 
building  items  and  attempted  to 
determine  how  small  business  was 
affected.) 

The  resolution  asks  for  a  com- 
mittee of  nine  house  members  to 
be  named  by  the  speaker.  It  would 
conduct  a  study  and  investigation 
of  housing  shortages  in  the  conti- 
nental United  States.  Also,  it 
would  delve  into  reasons  for  these 
shortages,  and,  Javits  hopes,  find 
answers  to  the  question  of  alleged 
failures  in  making  adequate  prep- 
arations to  house  veterans  of  World 
War  II.  He  seeks  to  learn  "the 
mean.s  by  which  an  adequate  sup- 
ply of  decent  housing  for  all  in- 
come groups  may  be  produced." 

TThe  committee's  interim  report 
would  be  filed  as  soon  as  possible 
and  final  report  and  recommenda- 
tions no  later  than  Jan.  3,  1948. 
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ONE  THOUSAND  YEARS 
....  OR  15  MONTHS 


When  this  Republic  was  founded 
it  was  planned  that  the  Congres.s 
should  approve  expenditures  and 
at  the  same  time  assess  taxes  to 
provide   the    payments. 

^    ^   ir 
This  was  too  slow.   It  prevented 
the  expenditure  of  any  money  not 
approved  by  the  elected  represent- 
atives of  the  people. 

ir  ^  ^ 
Today,  various  groups  from  the 
State  Department  to  subsidy  blocs 
make  committments  runnin]^  into 
unlimited  totals — all  of  which  is 
charged  to  you. 

^    ^    ^ 
This  is  felt  to  be  all  right,  as 
you  are  given  anything  from   100 
to   1,000  years  in  which  to   make 
the  payments. 

it    -it    ^ 
But   it   is   different    should    you 
want   to  buy   a  washing  machine, 
stove,    refrigerator    or   automobile 
for  your  own  use. 

^  tr  it 
The  government  insists  you  shall 
make  a  heavy  down  payment  and 
sets  a  short  time  for  clearing  the 
balance  —  generally  one-third  and 
16  months. 

«    *    iftr 
Yon  must  not  go  too-  far 
in  debt  for  personal   things 
in  order  that  you  be  able  to 
meet  your  foreign  committ 
ments. 


FWA  Aihninistrator  Fleming  Favors  Stream 
Pollution  Control,  With  Construction  Delayed 

WASHINGTON.— -The  federal  works  agency  favors  inauguration 
of  a  comprehensive  stream  pollution  control  program  right  now,  but 
it  feels  that  the  larger  portion  of  construction  In  connection  with  it 
should  be  postponed 


wou 


Undertaking  the  construction  phase  of  the  program  at  this  time 
Id  add  to  the  already  high  construction  costs,  FWA  believes. 
This  was  brought  out  in  testimony  given  by  Major  General  Philip 


brought 
B.  Fleming,  federal  works  admin- ^ 
istrator,  before  the  house  public 
works  committee  which  is  holding 
exhaustive  hearings  on  throe 
stream  pollution  bills  now  before 
it. 

Only  projects  of  high  urgency 
should  be  started  at  this  time, 
Fleming  told  the  congressmen. 

Planning  Needed 

"But  we  believe  that  we  should 
be  preparing  now,"  he  added,  "for 
the  time  when  construction  can  be 
pushed.  This  is  the  time  to  pre- 
pare detailed  working  drawings 
and  specifications  for  projects  cer- 
tified as  needed,  and  which  are 
part  of  comprehensive  program.s 
approved  by  the  surgeon  jgeneral. 
I  believe,  therefore,  it  would  be 
desirable  for  the  federal  govern- 
ment to  provide  repayable  advan- 
ces for  this  planning.  The  bill 
should  be  amended  to  that  pur- 
pose." 

The  FWA  head  explained  that 
long  delays  occur  between  project 
approvals  and  start  of  construc- 
tion. Advance  plan  preparation,  he 
.said,  assures  that  work  can  be 
started  at  the  most  propitious 
time. 

The  committeemen  are  trying  to 
work  out  a  suitable  bill  compar- 
able to  S-418,  the  senate's  pollu- 
tion legislation. 

These  bills  would  set  up  a  water 
pollution  control  advisory  board. 
Fleming  urged  that  it  include  a 
representative  from  the  federal 
works  agency  and  that  it  be  ap- 
pointed by  the  President. 

His  statement   concluded; 

"In  sumniary,  I  favor  enactment 
now  of  a  program  to  bring  federal 
aid  to  the  cleaning  up  of  the  na- 
tion's streams. 


"I  propose  changes  in  pending 
legislation  that  would  confer  ade- 

3uate  authority  to  get  the  job 
one,  changes  that  would  place  in 
the  principal  health  authority  oi 
the  government — the  public  health 
service  —  responsibility  for  the 
health  aspects  of  the  program,  and 
in  the  principal  construction  agen- 
cy— the  federal  works  —  responsi- 
bility for  the  engineering  and  con- 
struction aspe<rts  of  the  program. 
Working  together  in  harmony  we 
can  move  forward  expeditiously  to 
accomplish  the  task. 

After  the  senate  subcommittee 
took  up  the  legislation  a  few  weeks 
ago,  Fleming  was  instructed  to 
present  his  own  bill  draft  which 
would  give  FWA  the  engineering 
and  constructi»>n  duties  in  connec- 
tion with  the  program.  This  he 
did  after  conferring  with  Dr.  Thos. 
Parran,  surgeon  general  of  the  U. 
S.  Public  Health  Service.  They  are 
now  agreed,  he  said,  on  dividing 
the  responsibilities  under  the  meas- 
ure as  outlined. 

Plans  Go  Forward 
In  his  testimony  the  F"WA  chief 
revealed  that  his  agencv  has  ap- 
proved more  than  6,700  applica- 
tions for  repayable  advances  to  be 
used  for  the  preparation  of  planh, 
working  drawings,  and  specifica- 
tions for  state,  and  local,  public 
works  projects  estimated  to  cost 
more  than  $2  billion. 

More  than  half  the  advances  ap- 
proved, he  asserted,  are  for  the 
preparation  of  plans  for  sewer, 
wafer  and  sanitation  facilities  e!»- 
ti mated  to  cost  more  than  $012 
million.  More  than  1,.300  are  to 
plan  construction  Involving  sew- 
age disnoaial  and  treatment  works 
to  cost  $860  million. 


President  Truman  Praises  Postwar  Record 
Of  Lumbermen;  400  Attend  National  Congress 

CHICAGO.— President  Truman  said  in  a  telegram  to  nearly  400 
delegates  attending  the  American  Lumber  Coofress  convention  here 
that  the  lumber  industry's  progress  since  V-J  Day  has  been  **yery 
gratifying".  The  message  described  the  materials  situation,  production 
standards  and  distribution  problems  to  be  "most  difficult"  probiefBB, 
and  expressed  the  desire  of  the  government  to  cooperate  with  the 
industry  in  the  future. 

"Six  months  have  produced  a 
market  change  in  our  production  at 
market  situations,"  C.  Arthur 
Bruce,  president  of  the  National 
Lumber  Manufacturers'  Asociation 
told  the  convention.  "The  lumber 
industry  has  evidenced  that  it  is 
prepared  today  to  meet  any  reason- 
able needs  for  its  products,  and.  if 
b^ing  an  industry  which  is  highly 
sensitive  to  the  old  law  of  supply 
and  demand,  prices  are  rapidly  de- 
clining to  a  oasis  of  cost  plus  a 

reasonable  profit." 

Two  steps  may  be  taken  at  the 
convention  to  save  the  industry 
from  demoralixed  market  condi- 
tions which  are  impending,  Bruce 
said.  The  first  is  a  return  to  grade 
and  quality  which  OPA  almost  de- 
stroyed in  setting  up  its  grading 
structure  during  the  war. 

The  second  step  he  described  as 
to  produce  at  the  lowest  possible 
cost  consistent  with  quality.  "We 
have  been  sucked  into  this  time  of 
easy  money  and  have  gotten  soft 
on  this  fundamental  requirement 
for  continued  service  in  a  compet- 
itive economy." 

Deploring  any  movement  toward 
restrictive  legislation  relative  to 
timber  resources,  Kep.  Harris  Ells- 
worth of  Oregon,  stated  that  an 
educational  program  lor  conser- 
vation and  development  by  the  De- 
partm^t  of  Agi-iculture  similar 
to  that  set  up  for  farming  would 
solve  the  forestry  problem. 

"Today  we  can  teach  practical 
forestry  by  tellinip  landowners 
truthfully  that  here  is  an  oppor- 
tunity for  them,"  Ellsworth  said. 
"There  is  money  to  be  made  by 
growing  a  tree  crop.  Today  there 
is  this  motive  that  will  give  pur- 
pose to  mass  education  in  forest 
practices." 

Abundant  Supply 

America's  forests  are  abundant 
enough  to  more  than  supply  all  the 
lumber  needed  for  a  record-break- 
ing construction  period,  R.  A.  Col- 
gan,  Jr.,  executive  president  of  the 
association,  stated.  Of  the  eight 
billion  feet  of  southern  pine  cut 
last  year,  90  per  cent  was  grown 
in  the  lives  of  the  men  who  cut 
the  trees,  Coigan  said. 

As  the  first  location  of  a  lumber 
operation  in  this  country,  Maine 
has  been  producing  timber  for  300 
years  and  is  still  using  the  same 
forests,  according  to  Colgan. 

With  drain  being  replaced  by 
growth,  America's  forest  inventory 
shows  a  favorable  balance  for  the 
first  time,  Corydon  Wagner,  chair- 
man of  the  joint  committee  on 
forest  conservation  representing 
west  coast  lumber  associations, 
told  the  congress. 

Citing  a  steady  improvement  in 
the  forest  situation,  Wagner  said 
that  the  total  area  of  devastated 
timberland  was  reduced  by  6,000,- 
000  acres  between  1920  and  1944 
despite  the  fact  that  150,000.000 
acres  were  cut  during  the  course 
of  normal  logging  operations. 

Ever  since  1819  there  have  been 
predictions  of  timber  famines  but 
they  have  never  materialized  be- 
cause the  steady  year  -  to  -  vear 
growth  of  new  forests  had  not  been 
taken  into  account,  he  asserted. 

"We  urge  that  federal  forest  of- 
ficials and  spokesmen  of  other 
groups  put  an  end  to  the  famine 
talk  and  join*  the  forest  industries 
in  an  expanding  program  of  educa- 
tion and  example  to  bring  into  the 
fullest  possible  realization  the  tre- 
mendous potential  growing  power 
of  our  forest  lands,"  Wagner  said. 


SURPLUS  BUILDINGS  SOLD 

Five  surplus  buildings  and  some 
shipyard  equipment  owned  by  the 
government  but  located  on  the 
Consolidated  Steel  Corp.  property 
In  Maywood  have  been  sold  to  CSC 
for  $65,278. 


House  Plans  Turning 
W^  Housing  Disposal 
Over  to  Works  Agency 

WASHINGTON  (Exclusive)— A 
sixeable  chunk  of  business  is  in- 
volved in  the  war  housing  disposal 
program  as  congress  considers  the 
advisability  of  transferring  re- 
sponsibility from  the  federal  pul>- 
lic  housing  authority  over  to  tha 
federal  works  agency. 

Under  a  privileged  sesolutlon, 
the  house  last  week  set  aside  two 
hours  of  debate  on  H.  R.  8492, 
Representative  Jesse  P.  Wqlcott's 
bill  providing  for  the  expeditlou* 
disposition  of  "certain  war  hous- 
ing''. But  the  lower  body  did  not 
complete  its  consideration  of  thia 
measure  and  turned  to  other  lc|fia- 
lation  after  some  debate. 

Here  is  eS^actlv  what  is  involved, 
according  to  FPHA  estimates: 

Under  active  management  as  of 
March  31,  1947,  there  was  hous^ 
of  a  permanent  nature  built  under 
the  Lanham  Act  and  known  as 
"war  housing"  valued  at  |417,- 
989,000. 

Housing  of  the  type  referred  to 
as  "demountable"  accounts  tot  an- 
other $315,366,000  worth.  These 
two  categories  constitute  the  per- 
manent war-housing  dwellings  that 
congress  is  talking  about  In  the 
Wolcott  bill. 

Additional  re  -  use  types  under 
FPHA  management  March  31  in- 
cluded: 

Temporaries,  $676,120,000;  doi^ 
mitories,  $22,169,000,  and  stop-gap 
or  portable  shelter  types  including 
trailers,  $26,762,000.  These  are 
the  re-use  types  thst  the  Woledlt 
bill  would  not  affect. 

This  all  adds  up  to  $1,458,886,. 
000  worth  of  business  for  the 
agency,  "rhese  figures  are  based 
on  estimated  value:  FPHA  layi 
that  it  would  be  difficult  to  arriy* 
at  the  sales  value  of  this  prop- 
erty because  is  must  be  appraised 
at  the  time  it  is  disposed  of,  not 
before.  This  procedure  reflects  in 
wide  variance  from  place  to  place, 
depending  on  the  market  value* 
at  any  given  time,  the  agency  ex- 
plained. 

As  the  Wolcott  measure  now 
stands,  it  calls  for  transfer  of  the 
disposition  responsibilities  for  the 
Lanham  Act  housing  to  FWA  from 
the  public  housing  agency.  Fedei- 
al  works  has  had  considerable  ex- 
perience in  the  transfer  of  surplus 
war  housing  to  the  college  and 
university  campuses  for  uses  other 
than  housing. 

Along  these  lines  It  is  inter- 
esting  that  an  amendment  offered 
on  the  house  floor  last  week  by 
Representative  Spence  of  Kentucky 
to  eliminate  the  provision  for  the 
transfer  was  rejected  by  a  yote  of 
63  to  144.  This  would  indicate  • 
strong  favor  in  the  house  for  the 
switch  of  responsibility  to  be  made. 
1 — it 

ISSUE  NEW  STUDY  OP 
INDIVIDUAL  SYSTEMS       * 

WASHINGTON.  —  Information 
on  construction  of  individual  sew- 
age disposal  systems,  including 
septic  tanks,  on  undeveloped  land 
in  outlying  sections  beyond  tne 
reach  of  municipal  sewer  lines  and 
in  rural  areas  is  set  forth  in  a 
bulletin  printed  and  distributed  by 
the  ofHce  of  the  housing  expediter 
and  the  national  housing  agency 
in  collaboration  with  the  U.  9. 
Public  H<>Blth   Service. 

Entitled  "Individual  Sewage  Dla- 
posal  Systems",  the  publication  is 
a  revision  of  an  earlier  bulletin 
incomoratlng  the  recommendationa 
of  the  joint  committee  on  rural 
sanitation. 
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City  Hall.  Oakland,  Calif. 
Licw  Bidder — California  Builders,  Inc., 

8825  Marshall  St,  Oakland.  Calif. 

Complete    bids    submitted  June   17 
were: 

California  Builders  Co,  Inc.,  Oak- 
land. (1)  work  complste,  |77,360;   (2) 


furalahing  and  drlvinir  ^  teat  piles, 
11116;  (3)  price  per  wooden  pile  drlr- 
en,  fl7.i»;  (4)  price  per  Iln.  ft.  of 
wooden  pile,  |.88. 

Harry  K.  Jensen,  Oakland.  (1)  |79,- 
947;  (2)  11660;  (3)  |22;  (4)  8.44. 

L.ewis    Construction   Co.,    Oakland. 


SUB  ■  BIDS  WANTED 


aeneral  contractors  dselHng  sub- bids  on  any  Job  are  Invited  to  make  known 
tneir  requlrementa  In  thie  column.    There  Is   no   charge  for  thia  eervioe 

"V ete"pa n s    Hospital,   Frssno;    Spec.   1821;    Bids   due  June   26,  2  P.   M. 
MucJUonald,  Toung  &  Nelaon.  127  Montgomery  St..  S.  F.    (SUtter  8296) 
Jaa.  I.  Bamee  Constr.  Co.,  Russ  Bldg.,  San  Francisco   (aXbrook  6532) 
iiobert  MbCarthy  Co.,  1060  Klrkham  St.,  San  Francisco   (OVerland  4050 
feter  Klewit  Sons  Co.,  442  Post   St.,   San   Francisco    (KXbrook   6736) 
Mtolte.  Inc.,  8451  San  L.eandro  Street,  Oakland   (TRlnldad  1064) 
M.  A  K.  Corp.,  200  Financial  Center  Bldg.,  S.  F.   (IfiXbrook  1205) 
if-rancescht  Constr.  Co.,  P.  O.  Box  828,  Fresno  (Fresno  4-ff751) 

Restoration  cf  PremlsSs,  Lands   End,  S.   P.;    Bids  due  June   19,  2   P. 
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Henry  Arlan  Construction,  4143  Oeary  Blvd..  S.   F.    (BAyvlew  8170) 


OHE  PERMITS  GRANTED 

BAN  FRANCISCO.— The  Office  of 
Aoaslng  Expediter,  division  of  non- 
jMsidentlal  construction,  1375  Market 
01,  has  announced  the  following  per- 
mits granted  for  construction  of 
0ommerclal  and  industrial  buildlngn 
ki  tke  San  Francisco  area: 


John  ^lorreU  a  Co.,  Meat  Packing  Plant,  Oakland;    Bids  due  June  24 
iUrbentraiit  ft  Summers,  696  Pennsylvania  St.,  S.  F.   (ATwater  2420) 
Willis    F.    Lynn,    1040   Folger   Ave..    Berkeley    (BErkeley   6044)    i 
Empire  Constr.  Co.,  844  Harriet  St..  San  Francisco   (HEmlock  8400) 
Haas  ft  Rothchlld,  326  MerchanU  Excbange  Bldg..  S.  F.   (ElXbrook  1200) 
l^ouls  C.  Dunn.  799  Monadnock  Bldg..  ban   Francisco    (YUkon  6-1471) 
Utah  Constr.  Co..  Ill  New  Montgomery  ffL.  8.  F.   (OArfleld  6748) 
Christenson  ft  Lyon,  3454  Harlan  St..  Oakland   (OLymplc  5426) 
Barrett  ft  Hilp,  818  Harrison  St.,   San  Francisco   (DOuglas  0700) 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St,  S.  F.    (SUtter  8296) 
K,  E.  Kahlmann  Co.,  251  Kearny  St,  San   Francisco   (DOuglas  8447) 
M.  ft  K.  Corp.,  200  Fineuiclal  Center  Bldg.,  San  Francisco  (EXbrook  1205) 
i'arker,  Bteffene  ft  Pearce.  135  South  Park.  S.  F.    (EXbrook  6639) 


(1)  185,330;  (2)  $1075;  (8)  |ie.26;  (4) 
8.525. 

Anderson  •  Haglund.  Inc.,  Oakland, 
(1)  $84,487;  (2)  81067;  (3)  |16.28;  (4) 
8.54. 

Parker.  Steffens  ft  Pierce.  San 
Francisco,  (1)  887,330;  (2)  81075;  (3) 
816.25;   (4)  8-526. 

Far  West  Construction  Co.,  San 
Francisco,  (1)  890,750;  (2)  81250;  (3) 
82600  total;   (4)  83700  total. 


6/19/47  •     8 

Plans   in    Progress — Available    About 

July  1st 
Shop  and   Showroom    (Chrysler  and 

Plymouth  Display) 
SOUTH     SAN     FRANCISCO,    Calif., 

San  Mateo  County. 
Owner— c/o  architect. 
Architect — Oscar  R.  Thayer,  1267  Ca- 

briUo  Ave.,  Burlingame,  Calif. 
Concrete,  two-story,  offices  on  second 

floor. 


mOPLACE  FIKB  LOSS  (livestock  ex- 
hibit building),  $4532:  Fair  Grounds. 
Placervllle;  owner  El  Dorado  Coun- 
ty Fair,  Placervllle 

OLASSROOMS  (elementary  school), 
8110.000;  Beloum  at  Avon,  Belmont; 
owner,  Belmont  School  District,  Box 
8,  Belmont 

WABXSIOUSE  (oil  and  grease), 
85831;  W  Race  Track  Rd.  Wood- 
land; owner,  Layton  Knaggs,  810 
ICialn  St  Woodland. 


JUNE  17,  1947 
iBIOE  repair  shop,  $7800;   Fourth  at 
Alta,    Gonzales;    owner,    J    P    Sal- 
mlna,  Box  M,  Gonzales. 
AUTO  body  repair  shop.  $19,000;  8tli 
and  Monterey,  Qllroy ;   owner.  Un- 
ion   Body    Shop.   248    N    Monterey, 
Ollroy. 
SmnVlCE     Btatlon,     $2800;     Huron; 
owner,    David   G.    Gomez,   Box    107. 
Mendota. 
SCHOOL,  elementary,  $170,800;  Buck 
Road,     Mlllbrae;     owner.     Millbrae 
Blamentary     School     District 
COMPLETE  motel  $19,000;  Emlftranl 
<3ap;  owner,  Dr  Carl  Wldlng,  Emi- 
grant Gap. 
CHURCH,   $13,000:   20th   and   S  Fer- 
nando,   San    Jose;    owner,    2Cth    St. 
Church  of  God.  Box  1068.  San  Jooe. 
,4MBULANCB  service,  $8000;  Broad- 
way   at     Sumner,    Fresno ;    owner, 
Jones  Ambulance  Service,  S62  Van 
Ness,   Fresno. 
.AGRICULTURE   shop   bldg.   $80,000: 
Blossom    and    Lucem,    Dos    Palos : 
owner,     Dos     Palos     Union     Hig  i 
Bchool  Dlst 
lU^TAURANT.    $4980:     314    Central 
Ave.,  Tracy ;  owner.  Chas  G.   Mur- 
ray, 505  Zorah,  Oakland. 
ADDN.   to  hotel,   $23,180;    1419  P   St.. 
Sacramento;  owner,  Lillian  C.  Bar- 
din,  premises. 
CHURCH    community  center.   $30,000 
2529   Belmont  Fresno;   owner.   Me- 
morial Baptist  Church,  premises. 
SWIMMING    pool,    $22,400;    Epcalon ; 
owner,  Esralon  Union  High  School. 
Box  328,  Escalon. 
^OMR  furnlshlnR  store,  $10,969:  lOCl 
Si  Comlna  Real.  Menio  Park;  own- 
er,  David   Richettl.    Mtn.   View. 


i-aurel  Creek  Elementary  tichool,  San  Mateo;   Bids  due  June  26,  8  P.  M. 
Huber  Constr.   Co.,  5998  Mission   St,  Daly   City    (JUnlper  7-0417) 
i'eter   iJartorlo,  262   Clementina   St,   San    Francisco    (GArfleld  «17) 
Wilfred  H.  May,  Route  1.  Box  140-B,  San  Mateo    (Belmont  1988- J) 
Wm.  Horstmeyer  Co.,  23  Mars  St.  San  Francisco   (B4Arket  7239) 
^•aclflc  Coast  BuUders,  2830  18th  Street,  San  Francisco  (HEmlock  6388) 
Cameo  ft  Gautier,  365  Ocean   Aye.,   SSan   i^TanciBCo    (JUnlper  4-8081) 
C.   F.   Parker,  1644  Monterey   Blvd.,  San   Francisco    (OVerland   3723) 

Convenience  8ta.  Addn.,  Huntington  Park,  8.  P.;  Bids  dus  June  24,  3  P.  M. 
Henry  Arian  ConstrucUon,  4142  Geary  Blvd.,  S.   F.    (BAyvlew  3170) 
Far  West  Constr.  2339  Judah   St,  San  J<'rancisco   (Sii^abright  3304) 

Power  Plant,  Laundry  and   Kitchen,  Orovllle  Hospital,  Orovllle;    Du«  June 
Z7,  2:00  P.  M^ 
Ulrbentraut  ft  Summers,  <SM  Pennsylvania  St,  S.  F.   (ATwater  2420) 
L  G.  Shalr,  853  Arbutus,  Rte.  1.  Box  142,  Chlco   (Chico  1088  or  1210) 
Continental  Constr.  Co.,  1402  Front  St.,  Sacramento   (Sacta  3-1073) 

Ai kyd - Rssli*  Plant,  7th  and  Daggett  8ts.,  S.  P.;   Ou0  June  25,  4  P.  M. 
i!;rbentrau^  ft  Summers,  696  Pennsylvania  St,  S.  F.    (ATwater  2420) 
*:.  S.   McKlttrlck.  610  16th   Street,   Oakland    (TWin    Oaks   6070) 
Bwlnerton   ft  Walberg,   225   Bush    St.,   San    Francisco    (GArfleld    2980) 
Moore  ft  Roberts,  693  Mission  St,  San   Francisco   (GArfleld  8879) 
Parker,  Steffens  ft  Pearce,  186  South  Park,  S.  F.   (SSCbrook  6639) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (BlXbrook  1205) 
Swinerton  &  Walberg,   225   Bush   St,  San   Francisco    (GArfleld   2980) 
Kademann-Gulsto,  40  Rlngold   Ave.,   San   Francisco    (MArket   8151) 

NlnVAptsTTnd'Bldg.,  Camp  Stoneman,  Pittsburg;   Due  Juns  18,  2  P.  M. 
Kroentraut  ft  Summers,  686  Pennsylvania  St,  S.  F.   (ATwater  2420) 
Wallace  D.  Harklns,  406  Sutter  St.,  San  Francisco   (GRaystone  2956) 
Leo  Epp,  817   Broderick  St,   San  Francisco    (UNderhlU  4984) 
Williams  ft  Burrows,  10  California  Dr.,   Burlingame   (Burl.   4-1796) 
M.  ft  K.  Corp.,  200  Financial   Center  Hidg.,  ».   F.    (EXbrook  1206) 

9  Apt   Bidgs.  and   Utilltiss.   Fort  Mason;    Bids  Dus  June  19,  2  P.   M. 
Robert  McCarthy  Co.,  1050  Klrkham  St..  San  Francisco  (OVerland  4050) 
Hjrbentraut  ft  Summers,  696  Pennsylvania  St.,  S.   F.    (ATwater  2420) 
Leo  Epp,  817  Broderick  St,   San  Francisco   (UNderhlll  4984) 
Williams  ft  Burrows,  10  California  Dr.,   Burlingame   (Burl.   4-1796) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  S.  F.   (EXbrook  1208) 

LonversioTTof'Barrscks,  U.  S.  Cosst  Gusrd,  San  Bruno;  Due  June  25,  2  KM. 
JiJrbentraut  ft  Summers,  896  Pennsylvania  St.,  S.   F.    (ATwater  2420) 

Elvln  C.  Stendell,  227  Market  St,  San  FrancUco  .(HEmlock  5862) 

•  hree  4-unit  Apt.   BIdgs.,   Krasidio  of  8.  i-.;    Pus  Juns  T9,  2  P.   M. 
is:rbentraut  &  Summers,  696  Pennsylvania  St,  S.   F.    (ATwater  2420) 
Williams  ft  Burrows,   10  California  Dr.,   Burlingame    (Burl.    4-1796) 
Robert  McCarthy  Co.,  1080  Klrkham  St,  San  Francisco  (OVerland  4050) 
Leo  Epp,  Inc.,  817  Broderick  St,  San  l<Yanclsco   (UNderhlll  4984) 
Wallace  D.  Harklns,  406  Sutter  St.,   San    Francisco   (GRaystone  2956) 

v..onv«nience  8ta.  (Hehabllitation)  Alamo  Square,  8.  F.f  OufTjune^Z*,  2  HM, 
Henry  Arlao  Const^cUon,  4142  Oeary   Blvd.,  B.   F.    (BAyview   8170) 
Wm.    Mcintosh  ft  Son,  740  86th   Ave..   San   Francisco    (SKyllne   9903) 
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Contract  Awarded 

Store  Cost  8100,000 

SAN  FRANCISCO,  Calif. 

Owner — ^Albert  8  .Samuels,  c/o  archi- 
tect 

Architect  —  Roselyn  ft  Gartner,  821 
Market  St,  San  Francisco,  Calif. 

Contractor— Jacks  ft  Irvine,  620  Mar- 
ket St.,  San  Francisco,  Calif. 


Cost,  $49,873 

Alameda  County. 

School,    Fifth    and 


Week 

Portable   Units 

OAKLAND,  Calif 
9usan  McFeely 
Peralta   Streets. 

Owner— Oakland  Board  of  Educa- 
tion. Administration  Building,  1026 
Second  Ave.,  Oakland,  Calif. 

Includes  eight  portable  units  and  one 
uanltary   building. 

L^.w  Bidder— Robert  L.  Wilson.  477 
Bryant  St.,  San  Francisco.  $^0,873. 
Only  other  bid  submitted  Juns  17 

WftS  I 

Mark   Bristol.   Oakland,  $63,770. 


12-13— INDUSTRIAL 
BUILDINGS 


6/19/47  •  IS 

Owner    Taking    Bids — Due    June    24, 

2   p.    M. — Substation 
SAN     FRANCISCO,     Calif.      Mission 

and  Eighth   Streets. 
Ownei^-Paclflc   Gas  &  Electric   Co., 

245  Market  St,  San  Francisco,  Cal. 
Flans  by  Engrg.  Dept.  of  Owner. 


6/19/47  •  4 

Owner   Taking    Bids — Due    June    26, 

2    P.    M. 
Office   ft    Sales    Bldg. 
SAN    FRANCISCO,    Calif.    Harrison 

ft  •  Oak    Grove    Sts. 
Owner— Peterson    Tractor    &    Equip- 
ment   Co.,    923    Harrison    St.,    San 

Francis<;o,    Calif. 
Architect— Irv'ln     Willtam    Goldstine, 

821     Market     St.,     Snn     Francisco, 

Calif. 
Class    C    cotostruction,    one    -    story 

building. 


6/19/47  •  2 

Low    ajid    Only    Bidders 
Service  Station,  Etc.      Cost  $59,391.00 
OAKLAND,  Calif.,  Alameda  Co.  City 

Corporation   Yard   No.   1) 
Owner— City  of  pakland,  Chas.  Don, 

City     Clerk,     CHty     Hall,     Oakland. 

Calif. 
City     Engr— Walter     N.     Frlckstad. 

City  Hall,  Oakland.  Calif. 
Service   station   and   steam   cleaning 

station. 
Low  Bidder — Lewis  Con.structlon  Co.. 

516   18th   St.,   Oakland,   Calif.,   $59,- 

391. 

Only   other  bid  submitted   June   17 
was: 

C.  Norman  Peterson,  Berkeley,  Cal., 

$40,950.00. 


6/19/47  •  3 

OEH  Approval  Granted— Work  Start- 

ed— Warehouse  (Beer)  Cost,  $19,860 
OAKLAND,  Calif.,  Alameda  County. 
Owner— J.  G.  Molakkles,  et  al,  201  2.id 

St..   Oakland,  Calif, 
gtruotural    Engineer— R.    H.    Cooley. 

959  33rd  St..  Oak  Ian  i,  Calif 
Brick,   "vvood    truss. 
Contractor — Edward     Sommarstrom, 

1717  8th  Ave.,  Oakland,  Calif. 


6/19/47  •  1^ 

OEH   Approval   Granted  —  Plans   In 

Progress — Office  and  Factory  Bldg. 

(Additions)  Cost,   $197,000 

GLENDALE,  Calif..  Los  Angeles  Co. 

1015  Grandview  Ave. 
Owner — Don  Baxter  Inc.,  1015  Grand- 
view    Ave.,    Glendale,    Calif. 
Plans  by  Grant  Bruner,  Ltd.,  257  S. 

Spring  St,  Los  Angeles,  Calif. 

The  office  addition  will  consist  of 
a  steel  stud  and  stucco  second  story 
37x102  ft  in  area,  added  to  the  exist- 
ing building;  wood  floor  and  roof, 
steel  columns  and  beams,  .tteel  sash, 
composition  roofing,  glass  and  glaz- 
ing, painting,  electric  wiring,  plumb- 
ing, sheet  metal,  asphalt  tile  floors, 
ceramic  tile,  acoustical  ceilings,  air 
conditioning,  sprinkler  system.  The 
work  will  also  Include  alterations  to 
existing   offices. 

The  main  factory  addition  v/iil  be 
onp-storv,  L-shaped.  86x50  feet  and 
29x50  ft. ;  sawtooth  structural  steel 
frame,  cone,  floor,  wood  roof,  com- 
poKition  roofing,  steel  sash,  gunlte 
and  corrugate!^  iron  outside  walls, 
electric  wiring,  plumbing,  sprinkler 
system.  This  addition  will  connect 
with  a  new  boiler  room,  36x37  feet, 
one-story,  reinforced  brick  walls, 
concrete  floor,  wood  roof,  composi- 
tion roofing,  steel  sash,  sprinkler 
system.  There  will  also  be  a  one- 
story  addition  to  present  storage 
building.  65x49  ft. :  wood  frame,  plas- 
tered walls,  wood  roof,  composition 
roofing,  cone,  floor  at  truck  height, 
sprinkler   system. 

The  presenit  one-story,  frame  and 
stucco  storage  building,  14,000  sq.  ft., 
will  be  raised  to  give  18  ft.  inside 
clearance  and  a  sprinkler  system  will 
be  Installed,  together  with  a  8-inch 
gunlte  fire  wall  separating  the  ware- 
house portion  from  the  factory  prop- 
er. An  area  of  the  present  main 
building,  29x73  ft,  will  be  converted 


Building  Section 


Hsmoving  uuensst   BIdgs.,  Hayward;    Due  Juns  lit,  a:UO  k.'mT 

Far  West  Constr.  Co.,  2838  Judah  St,  S.  F.  (SEabright  8904  or  JU  4-80SO> 

Office   and    Sates    Bldg.,   Peterson    Tractor   Co.,    San    Francls"cor  Due~June 
»i,  2:00  P.   M. 
Wolinitx  ft   DeNarde,   314    Sixth    St.,   San    l-'ranclsco    (MArket    4493) 
Uirbentraut  ft  Summers,  698  Pennsylvania  St,  SaH  Francisco  (AT  2420) 
Robert  McCarthy  Co.,  1080  Klrkham  St,  San  Francisco  (OVerland  4060) 
J.  D.  O'Connor  Constr.  Co.,  Inc.,  391  Sutter  St.,  S.  F.   (DOuglaas  3985) 
Carnco  ft  Gautier,  366  Ocean  Ave.,  San  Francisco  (JUnlper  4-8081) 
Kademann-Gulsto,   40  Rlngold  Ave.,   San   Francisco    (MArket   8161) 
E.    9.    McKlttrick    Co.,    Inc.,    610   16th    St..    Oakland    (TWIn    Oaks    5070) 

Womsn's  Dormitory,  University  of  Oregon,  Eugsns;    Due  July  2^'i8~AT"MT 
W.  C.  Smith.  Inc.,  Board  of  Trade  umg.;  Portland,  Ore.   (Beacon  7232) 

bchool   Addltlohs,  Cypress   School,   Hedding;    Due  Juno  28,  8:00   P.    M. 
L  O.  Shalz.  853  Arbutus,  Kte.  1,  Box  142.  Chico   (Chico  1088  or  1210) 

County  Jail  Addition,  Orovllle,  Calif.;    Due  July  18.  2:00  P.  M. 

L  O.  Shalz,  853  Arbutus,  Rte.  1,  Box  142,  Chico  (Chlco  1088  or  1210) 

bewsr  bystem~E)(tsn.  and  Revision,  Port  Mason,  San  Pranclsoo;   Due  Juns 
19,  2:00  P.   M. 
Robert  McCarthy  Co.,  1060  Klrkham  St.,  San  Francisco  (OVerland  4050) 
Leo  Epp,  Inc.,  317  Broderick  St,  San   Francisco   (UNderhlll  49«<) 


9-10— EDUCATIONAL 
BUILDINGS 
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Owner  Taking   Bids — Due  June  25,  10 

A.  M. — Motor- Lab.  Eatenaion 
UAltTlNEZ.  Calif..  Contra  CMta  Co. 
Owner— Shell  Oil  Co.,   Inc.,   1(JD  liuBh 

Street,  San   Francisco,  Calif. 
Plans  by   Engrg.  Dept   of  Owner. 


6/19/47  •  9 

L?'"   ^n'}    On'v    Bidders — Bid*    Befer- 

red    to    DIatrlet    Attorney    for    One 


Gamerston  &  Green 
Lumber  Co. 

Wfte/stola  oarf  Jebblaf  rorrfs 

LUMBER  •  TIMBERS  •  TIES  •  FIR 

REDWOOD  rONDEROSA 

SUGAR  PINi 

Soa  Francisco— 1  BOO  Army  Sfraat 
ATwafT  IJOO 

Oakload— 2001   Llvlaqstea  StrMt 
KEUQ9  4.1984 


1  .g--COMMERC1AL  BLDGS. 

8/19/47  B 

Low  and  Only  Bidders 
Shop  Building  and  Piling 
OAKLAND,  Calif..  Alameda  County. 

City   Corporation    Yard    Na   1,   601 

Bth  Ave. 
Owner— City  of  Oakland,  Chas.  Don, 

•ity  clerk.  City  Hall.  Oakland,  Calif. 
mtf  Bnglneer— Walter  N.  FricksUd, 

WALL-BED-SERVICE 

NEW 

lloffer-Recets 

and 

Jam    Bed$ 

ALL  MARES  REPAIRED 

742  Market  Street 

Ssita  230-232 

HXbr«ek  0S40 

Soa  Fraaclsco,  Collf. 


tiaysnors  rirshouss  No.  1,  Bayshore;   Due  Juns  tt4,  5:00  P.  M. 

Adam  Arras  A  Son,  116  New  Montgomery  St,  S.  F.   (OArfleld  83«1) 
Alter  Army  Medical    Lab..   Fort   Baker,   Bausalito;    Due   June  24 

Elvln  C.  Stendell,  227  Market  St,   Han  Francisco    (HEmlock  6S52) 


ward  Midg.,  Nevada  StaU  Hosp.,  nsar  Kens;   Due  July  t,  2:00  P.  M. 
Moore  A  Roberts,  093  Mission  St,  San  Francisco  (GArfleld  8579) 
Moore  A  Roberts,  603  Mission  Street   San   Francisco    (GArfleld  8679) 


Bollsr  Houss,~Hsiting  Plant  and  uistributlon  Syatsm,  Nevada  Stats  Hosp.; 
nsar   Hsno;    Dus  July  A   11   A.   M. 
Moore  A  Roberts,  693  Mission   St,  San   Francisco   (GArfleld   8579) 


iRiuin  pninrs 

orv   Labo    '...to'y   ConlroHtH 
to    Profession 'J  I   Painters' 
High   Star^dafds 

iRUiin  PRinr  roniFi4n. 

4th  &  Addison  Sts    Berkeley  2,  Cain 
i  Phone:  BErkeley  3440 


'fi^^'^M 


teiiffl?*^ 


Alterations  to  School  Admin.  BIdgs.,  Vallejo;   Dus  June  19,  /:30  P.  M^ 
Harry    J.    Rlllnger,    2i2    Nebraska    St,   Vallejo    (Vallejo    3-8689) 
Marin   Corporation,    P.    O.    Box    417,   Sausallto    (Sausallto   1360) 

Bu bstaTionTMIaslon  snd  8th  SU.,  San  Franclaco;   Due  Juns  ^,  2:b0  P.  M. 
Uwlnerton  A  Walberg,  226  Bush  St,  San  Francisco   (GArfleld  2980) 

tthopTBitigs.  (S),  Stockton  Junior  Cellsgs,  Stockton;  Dus  July  1,  7:00  P.  M. 
Wallace  D.  Harklns,  406  Sutler  St.  San  Francisco  (ORaystons  2966) 


Alter  Old    Mint    Bldg..    San    PrsnoJaco;    Due    July   9,   2:00   P.    M. 

aenry  Arlan  Construction,  4a42  Geary  Blvd.,  S.  F.    (BAyvlew  81702_ 
TOteratTorTrio'Coltri'oiwer,  Ssn    Francisco:    Dua  Juns  24,   2:00   lC"M. 

Adam  Arras  A  Son,  116  Mew   Montgomery  St,  S.   F.    (OArfleld  8381) 

Wm.  Mcintosh  A  Son,  T40  36th  Ave.,  San  Francisco   (SKyllne  9903) 
Xlterat"lonW~to~Albal«^3^Mlgh~»ehool,  Albany;    Dus^JunVa*.  7:S0~P.   M.~ 

Adam  Arras  A  Son,  116  New   Montgomery^St^S.   F.    (GArfleld  8381) 
i«btor-Lab.~ExtsnslonrMartlns«r~Ous~JuB*s  »,   10:00  A.    M. 

swinerton  A  Walberg,  226  Bush   St..  San   Francisco    (QArflsld  2989) 


for 

STUCCO 

THE 
IMPROVED 

1/ 


<:r//z  -U^LciiJ:ic: 


STUCCO   CEME 


/Mor«  y<irdt  P«r  Sock  •  %pvmod%  iasimr  •  Lmss  Shrinkage 

PACIFIC   PORTLAND  CEMENT  COMPMiY 


into  control  laboratories;  wood  and 
piaster  partitions,  asphalt  tUe  floor, 
acoustic  ceilings,  electric  wiring, 
plumbing,  sprinkler  system,  air  con- 
ditioning. 

Adjoining  these  control  laborator- 
ies a  one-story,  wood  frame  and 
stucco  animal  room,  24x38  ft.,  will 
be  constructed ;  concrete  floor,  wood 
roof,  composition  roofing,  electric 
wiring,  plumbing,  sprinkler  system, 
air  conditioning. 


0/19/47  •     IS 

OEH  Approval  Granted — Owner  Tak- 
ing   Bids— Due   June   27,   2   P.    M.— 

Bidders  Figuring 
Power  Plant,  Laundry  and  Kitchen 

Cost  $126,500 
OROVDLUB,     Calif.,     Butte     County. 

County  Hospital  grounds. 
Owner — County    of    Butte,    Board   of 

Supervisors,    Courthouse,    Orovllle, 

Calif. 
Architect  —  E.    Geoffrey    Bangs,    605 

Market  St.,  San  Francisco,  Calif. 
Includes    boiler    room,    kitchen    and 

laundry. 

Plans  and  specifications  may  be  ob- 
tained from  the  office  of  the  archi- 
tect upon  deposit  of  (25. 

Following  contractors  have  taken 
out  plans: 

Brfoentraut  &  Summers,  696  Penn- 
sylvania St.,  San  Francisco,  Calif. 

E.  H.  Peterson  &  Son,  5691  Dam 
Rd.,  Richmond,  Calif. 

Ia  O.  Shalz,  853  Arbutus  Rd.,  Route 
1,  Box  142,  Chico,  Calif. 

Continental  Construction  Co.,  1402 
Front  St.,  Sacramento,  Calif. 

Lawrence  Construction  Co.,  3020  V 
St.,  Sacramento,  Calif. 


12 


0/19/47 

Low  and  Only  Bidder 

Rehabilitate  Cold   Storage  Buildings; 

NOy  14370,  Spec.  14832  Cost  $146,366 
OAKLAND,    Calif.,  Alameda   County. 

Naval  Supply  Depot. 
Owner  —  Public    Works    Department, 

12th    Naval  District,    Room    A-109, 

Federal  Office  Bldg.,  Civic  Center, 

San  Francisco,  Calif. 

Rehabilitation  of  cold  storage  build- 
ing No.  113,  involving  repairs  to  the 
damaged  insulation  inside  of  all  re- 
frigerator rooms,  refacing  the  inte- 
rior of  all  refrigeration  rooms  with 
asphalt  planking,  painting,  glazed  tile 
units,  insulation  of  brine  and  am- 
monia supply  and  return  mains,  in- 
stallation of  drainage  system  and 
emergency  lights,  and  the  addition  of 
lean-to  on  west  end  of  engine  room, 
complete  and  ready  for  use,  at  the 
U.  S.  Naval  Supply  Depot,  Oakland, 
C:alif.,  as  indicated  on  drawings  listed 
io  Section  1-08  of  Specification.  No. 
18432. 
Low  and  Only  Bidder— Willis  F.  Lynn, 

1040  Folger  Ave.,  Berkeley,  Calif., 
base  bid  $146,366;  (Alt  1)  deduct 
$1760;   (Alt  2)  add  $7800. 


PITTSBURG,  Calif.,  Contra  Costa 
County.    West  Eighth  Street. 

Owner— Pittsburgh  Boys'  Club,  board 
of  directors,  Geo.  liastwood,  pres- 
ident, c/o  Vincent  Caruso,  build- 
ing chairman,  127  Avon  St.,  Pitts- 
burg, Calif. 

Architect  —  Philip  D.  Tomasello,  608 
Washington  St,  San  Francflsco,  Cal. 

Wood  frame,  approximately  100x150 
ft;  1-story:  to  include  gymnasium 
with   stage,   library,   locker,   rooms. 

Low  Bidder — Vlzey  Construction  Co., 
3760  Ardley  Ave.,  Oakland,  Calif. 
CTomplete    bids    submitted    May    27_ 

were: 

Vizey  Constr.   Co.,   Oakland,  Calif., 

$73,980. 

Peter  Sartorio,  San  Francisco,  Cal., 

$81,254. 

Swinerton  and  Walberg,  San  Fran- 
cisco,  Calif.,   $83,836. 
Anderson  -  Haglund,  Inc..  Oakland 

Calif..  $83,838. 


6/19/47  •  20 

Owner    Taking    Bids — Due    June    24, 
11    A.    M.— Officers    Club     (Altera- 
tions);   Spec    18655 
CAMP  PENDLETON.  Calif.,  San  Di- 
ego County.    Oceanside. 
Owner — U.    S.    Navy,    Public    Works 
Dept.,  11th  Naval  District,  San  Di- 
ego. Calif. 
Work    involves   alterations    in   BIdgs. 
Noa.    13-Q-l,    13-QO-l   and   lS-QO-2 
for  an   officers'   club  and   quarters 
at  Camp  Jos.  H.  Pendleton,  Ocean- 
side,    and    general    work    will    in- 
clude   earthwork,    cone,     construc- 
tion   and    masonry;    carpentry   an'' 
joinery,  wood  screens,   roofing  and 
sheet  metal  work,  lathing  and  plas- 
tering,   misc.    steel   and    Iron   work, 
linoleum  and   asphalt   tile,   glazing, 
tile     work,      hardware,      plumbing, 
heating,  electrical  work,  field  paint- 
ing, and  other  misc.  related  work. 
Specifications   obtainable  from   the 
Officer-in-Charge-of  -  Constr.,    Public 
Works    Dept.,    United    States    Navy, 
1220  Pacific  Highway,  San  Diego  30. 
Calif.,   upon    deposit    of    a   $25   check 
or  money  order  payable  to  the  Chief 
of  the   Bureau  of   Yards  and   Docks, 
above   office. 


22-26— RESIDENTIAL 
BUILDINGS 


6/19/47  •     24 

Architect  Taking  Bids  From 

Selected  List  of  Contractors 
Residence 
BURLINGAME,     Calif.,     San     Mateo 

County.    Adeline    Dr.,     Burlingame 

Hills. 
Owner — W.    B.    McMakin,    c/o   archi- 
tect. 
Architect — Oscar  R.  Thayer,  1257  Ca- 

brillo  Ave.,  Burlingame,  Calif. 
Brick  and  board  and  batton  exterior, 

two-car  garage,   five   rooms,    cedar 

roof,  circulating  air  heat 


14-17— PUBLIC   BUILDINGS 

«/»/47  18 

Owner    Taking    Bids — Due    July    9, 

2  P.   M. 
Postoffice    (Painting    &    Repairs) 
MONTEREY     Calif..      Monterey     Co. 

U.    S.    Post    Office. 
Owner — Federal  Work.'<  Agency.  F'ub- 

lic    BIdgs.,    Administration,   838    U. 

S.     Appraisers'     Bldg.,    t?«n     Fran- 
cisco, Calif. 
Interior    and    exterior    painting    and 

repair   front    entrance. 

Plans  and  specifications  ohtalnable 
from  the  above  office  of  the  district 
engineer. 

6/19/47  1« 

Owner    Taking    Bids — Due    July    0, 
2   P.    M. 

Old    Mint    Bid.    (Alts.    &    Repairs) 

SAN  FRANCI.SCO,  Calif.  7th  A  Mis- 
sion   Sts. 

Owner- -Federal  Work.s  Agency.  F^ib- 
llc  BIdgs.,  Administration,  S^  V. 
S.  Appraisers'  Bldg.,  San  Fran- 
cisco, Calif. 

Alterations  and  repairs  to  the  base- 
ment,  Ist  and  second   floors  of  the 
old    mint    building. 
Plans    and    Specifications    may    be 

obtained  from  the  above  office  of  the 

district  engineer. 
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6/19/47  • 

Low    and    Only    Bidders 
Poatoffice    (painting    and    repaira) 

Coat    $12.6&3 
BERKELEY.   Calif  .  Alameda  county 

U.  a  Post  Office 
Owner    —    FederHl    Work?*     Agency, 

Public    BIdgs.,    Administration.    338 

V.  S    Appraisers'  Bldg.,  San  Fran- 
cisco,   Calif. 
Interior    and    exterior    painting    and 

misc.   repairs. 
lx)w     Bidder— R.     A.     Neuman,     Mc- 

Mlnnville,   Oregon.   $12,653. 

Other     bids     suhmltted     June     ,17 
were : 

A.  C.  Sullberg.  Reikfley,  $12,980. 

Emll  Solve,   San    Francisco,  $14.:!.-0. 

Pacific  Painting  &  Decorating,  San 
Francisco,    $12.927  50. 

Patterson    Bros.,    Oakland,    $17,500. 

Adam  Arras  A  Son,  San  Francisco, 
$17,686.00. 


0/19/47  24 

Contract    Awarded 

Temporary    Steel    BIdga.    Cost    r31,210 


CAMARILLO,     Calif.,     Ventura     Co. 

Camartllo   State  Hospital   . 
(>vner — State    of     California,     State 

Division     of     Architecture,     Public 

Works   Bldg.,   Sacramento,   Calif. 
SUte   Architect— Anson    Boyd,    P'ub- 

11c   Works    Bldg.,   Sacramento,  CaL 
Erection     from    materials    on    hand 

and   adding  partitions,   mechainical 

work  and  services  and  paving. 
Contractor — C.  J.  B.  Construction  Co, 

P.  O.   Box   329.  Oxnard,  Calif. 
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6/19/47 

Contract  Awardsd 

Mobilization  BulMings  and  Sswsr  and 
Water  Utilities;  8M>ial  No.  47-47 

YUMA,  Ariz.  Yunm  Tost  Branch. 

Owner— Los  Angeles  District  Corps 
of  Engineers,  War  Department  751 
S.  Flgueroa  St,  Los  Angeles,  Calif. 

Construct  mobilization  buildings  and 
sewer  and  water  utilities. 

Schedule  A  (structures) — J.  F.  Cttm- 
mins,  245  E.  Olive  St,  Burbank, 
Calif.,  awarded  contract  at  $329,300. 

Schedules  B  and  C  (sewer  and  water 
uUlltles)— Edward  R.  Siple  Co.,  2545 
San  Fernando  Rd.,  Los  Angeles, 
Calif.,  awarded  contract  at  ♦171,- 
669.61.  


Engineering  Section 


underground ; 

(b)  50  lin.  ft  6  in.  transite  pipe 

trestles    Including    trestles ; 

(c)  1   Job    precast    manhole   and 

cast    Iron    ring   and    cover; 
(9)   Underground     Electric     Service; 

(a)  2  each  manhole  type  D; 

(b)  500  iln.  ft  conduits,  conduc- 

tors and  supporta  assembly 

(c)  1  Job  moving  A  transform- 

ers; 

(d)  1  Job  moving  luminaire; 

(e)  8    each    5KVA    12M    to    480 

V  transformer; 

(f)  1  each  14  KVA-480  to  120/ 

240-volt   transformer; 

(g)  2  each  flood  light  unit; 

(h)  1  Job  conduit  and  conduc- 
tors from  manhole  "B"  to 
building: 

(i)  1  Job  riser  pole. 
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BRIDGES 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


6/19/47  •    ^^    32 

Owner  Taking  Bids — Due  June  24, 

10-Ton    Incinerator  A   Appurtenant 
Utilities;   Job  2815'f;   Serial 
04-203-47-96. 

OAKLAND,  Calif..  Alameda  County. 
Oakland  Army  Base. 

Owner— War  Dept,  Corps  of  Engi- 
neers, San  Francisco  District,,  74 
New  Montgomery  St.,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  dept.  of  owner. 

Work  includes  construction  of  10- 
ton  incinerator,  together  wjth  its 
equipment,  stack,  superstructure, 
delivery  ramp  and  appurtenant 
utilities. 
Estimated   quantities  are: 

(1)  27  each   10-in  H  steel  pile,  90  ft 
long; 

(2»   1   Job   concrete  retaining  wall; 

(3»  280  Iln.  ft.  concrete  curb; 

(4)  incinerator,     superstructure     and 
chimney ; 

(5)  1    Job    lighting    prbtectlon; 
(6)1    Job    PHI    and    road    work: 

(a)  1S50  cu.   yds.   fill; 

(bi  270  tons  crusher  run   base; 

(c)  90    ton    plant    mix; 

(d)  2    ton    prime    coat   asphalt; 
<e)  5  ton  plant  mix  asphalt; 
(f)  1    ton    seal    coat    asphalt; 
(g  7  ton  cover  aggregate; 

(7  1   Job  water  supply: 

(S»   Sanitary     Sewers,     Gravity: 

(a)   600  lin.  ft.  6  In.  transite  pipe 


6/19/47  •  33 

Low  and  Only  Total   Biddera 
Bridges  (2)  Cost,  $45322 

FRESNO  COUNTY,  Calif.  Across 
Helm  and  Colony  Canals,  between 
2  find  6  miles  north  of  Firebaugh. 
Owner — State  of  California,  Division 
of  Highways,  F'ubllc  Works  Bldg.. 
Sacramento,  Calif. 
State  Highway  Engr. — O.   T.  McCoy, 

Public    Works    Bldg.,    Sacramento. 
Two  reinforced  concrete  slab  bridges 
Low    Bidder — Dan    Caputo,    986    Del- 
mas  Ave.,  San  Jose,  Calif.,  $45,822. 
Complete  total  bids  submitted  June 
18   were: 

(A)  Dan    Caputo,    San    Jose,    Calif., 
$46,822. 

(B)  CJharles  McClosky  Co.,  San  Fran- 
cisco, Calif..  $47,878. 

Unit   prices   will   be  given   soon. 


PLANS  ON  FILE 


rhe  following    tiet  of    plan*   <«nd   specifications   for   oonatructlon 

P'vjecta  «rs  now  •v.«iisbio  tor  InsDsctlcn  at  the  cfflos  of  daily 

PACIPIC   BOti-Ubn,   4^  Tenth   Strsst,   »an    Pranclsoo 


Work  Locstlon 

Married  Officers'  Quarters,  Etc  Inyokem 


Bid  Opening  Oats 

e-as-47 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


Bid  Open 

6-19—  2 
6-19— 
6-19— 
6-19— 


6-l4—  8 


6-19— 
6-19— 
6-19  - 


Ing  Date  Project  Noted  In  Issue 

:00  P.M.— Apartment   Buildings  and  Utilities,  Fort  Mason  6-13 

:00  P.M. — Apartment  Buildings,  Presidio  of  San  Francisco  6-13 
:00  P.M. — Apartment  Buildings  and  Utilities,  Camp  Stoneman  6-13 
:00  P.M. — Restoration  of  Premises,  San  Francisco  Presidio  6-  B 
:00  P.M.— Cafeteria  Building,  PorterviUe  6-  8 

:30  P.M.— Alter  School   Administration  Building,  Vallejo  »-  9 

:00  P.M. — Apartments    Buildings  (9),  Camp  Stoneman  »-17 

:00P.M— Three  4-Unlt  Apartment  Buildings,  Presidio  ot  San 

Francisco  •-17 


6/19/47  •  33 

Low  and  Only  Total   Bidders 
Bridge  Coat,  $34,885 

LIKELY.   Calif..    Modoc    Co.    Across 

south  fork  of  Pit  River. 
Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 
State  Highway  Engineer — O.   T.  Mc- 
Coy,   Public    Works  Bldg.,    Sacra- 
mento, Calif. 
Reinforced  concrete  bridge. 
Low    Bidder — T.   A.   Kvale.    La   Luna 
Road,  OJal,  Calif.,  $34,885. 
Complete  total  bids  submitted  June 
18  were : 

(A)  T.  A.  Kvale,  OJal,  Calif,.  $34,885. 

(B)  Grant  L.  Miner,  Palo  Alto,  Cal., 
$38,865. 

(C)  Evans  Constr.  Co.  and  Barton  A 
Anderson.  Berkeley,  Calif.,  $48,- 
288.23. 

Unit  prices  will  be  given  soon. 

6/19/47  •  8S 

Low   and    Only   Total    Bidders 
Overcrosaing  Coat,    $156,215 

OAKLAND   Calif.,    Alameda    County. 
Over  East   Shore   Freeway  at  29th 
Ave. 
Owner — State  of  California,  Division 
of   Highways.   Public  Works   Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer — O.   T.   Mc- 
Coy,   Public    Works    Bldg..    Sacra- 
mento, Calif. 
Reinforced    concrete    and    structural 

steel  overcrosslng. 
Low   Bidder — Lew  Jones  Constr.  Co., 
965    Terra    Bella    Ava,      an    Jose, 
Calif.,    $156,215. 
The  woric  involves: 

(1)  92    each   portable   timber  barri- 
cades; 

(2)  76  cu.  yds.  remove  concrete;' 

(3)  1100  cu.    yds.   structure   excava- 
Uon; 

(4)  750  cu.  yds.  structure  backfill; 
(6)  1366   cu.    yds.    class    A   portland 

cement  concrete; 

(6)  723,000     Iba.     furnish     structural 
steel ; 

(7)  723,000  lbs.  erect  structural  steel; 

(8)  r;02,000  lbs.  furnish  bar  reinforc- 
ing steel; 


(9)  202,000  place  bar; 

(10)  1220  lin.  ft  stsel  railing; 

(11)  engineer's   office: 

(12)  electrical  lighting  equipment. 
Complete  total  bids  submitted  Juns 

18  were: 

(A>  Lew  Jones  Constr.  Co.,  San  Josa 

Calif..  $158,215. 
(B>    S.   J.   Amoroao   Constr.   Co.,   San 

Francisco,  Calif.,  $158,402.60. 
(C)  A.  Soda  ft  Son,  Oakland,  Calif., 

$159,441.84. 
(Dt  Carl  N.  Swenson  Co.,  San  Josa, 

Calif,  $164,10960. 

(E)  Leo  Epp,  San  Francisco,  Calif., 
$166,435  50. 

(F)  Stolte,  Inc..  Oakland,  and  Dun- 
canson-Harrelson  Co.,  San  Fran- 
cisco, Calif.,  $167,835. 

(G)  Carrico  A  Gautier.  San  Fran- 
cisco, Calif.,  $109,982.20. 

(H)    Charles    L    Harney,    Inc.,    San 

Francisco,    Calif.,     $170,136.25. 
(I)  Dan  Caputo  and  Edward  Keebls, 

San   J-ose.  Calif.,  $170,841. 
(J(  Eario  W.  Heple,  San  Jose,  CaUf.. 

SI  71  072. 
K)    Fredrlckson    A    Watson    Constr. 

r-      Oaklnnd.    Calif..    $183,662.50. 
(I  )    M    &   K.    Corp..    San   Francisco, 

raMf.    $196,670. 

Unit  prices  will  be  given  soon. 

6/19/47  •     •• 

Low  and  Only  Yotsi  Blddsra 
Bridge  (Superstructure)        ^^.^.^^ 

Cost  $4M,ft32.M 

5/20/47  •     * 

Owner  Taking  Bids— Dua  Juna  !•, 

2  P.  M. 

Brldqe  (Superstructure) 

MFNDOCINO  COUNTY,  Calif .  Acro^ 
Novo  River,  about  one  mils  scuta 
o<  Fort  Bragg. 

Owner— State  of  California,  I>»vjf«>ti 
of  Highways.  Public  Works  BMf.. 
Sacrsmcnto.  Calif. 

State  Hlghwav  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Superstructure  of  a  brldffa. 

Low  Blddci^J.  H.  Pomsroy  A  Co..  8a> 
Montgomery     St.,     San     Francisco. 
J459.532.50. 
The  work  involves: 

(1)  447  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(2)  2.615.000    lbs.    furnish    strustural 
steel ; 

(3)  2.615,000  lbs.  erect  structural  stsel; 

(4)  108,000  lbs.  furnish  bar  retoforo- 
Ing  steel; 

(5)  108,000  lbs.  place  bar  reinforcing 
steel; 

(6)  remove  existing  bridgas. 
Complete  total  bids  were: 

(A)  J.  H.  Pomeroy  A  Co.,  San  Fran- 
cisco, $459,532.50. 

(B)  Columbia    Steel    Co.,    San    Fran- 
cisco, $471,836. 
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ENGINEERING  PROJECTS 


6-19— 

6-19— 

6-19— 

6-l»— 

6-19— 

6-19— 

6-19— 

6-19—10 

6-19—11 

6-19—11 


— Traffic   Signal  SystemsT  Lvnwood  end  South  Gate 
2:00  P.M. — Sewer  System  Bxtention,  Fort  Mason 

—Traffic  Signal  Systenui.  Arcadia  and  Monrovia 
:00  P.M.— Electrical  Bqulpmant  and  Gate  Valves,  Martinez 
:00  P.M.— Restoration   of  Pie    and  Lagoon,  San  Francisco 
KIOP.M. — Highway  Project,  Trinity  County 
:00  P.M.— Pipeline                      Felton 
K)OA.M. — Road    Improvement  Coos  County,  Ore. 
:00  A.M. — Seal  Coating            Oceanside 
:00A.M. — Street    Lighting       Oceanside 

^SUPPLIES  ANETEQUIPMENT 


.V20 

e-u 

B-20 
6-29 
6-29 
6-  S 
6-13 
6-U 
6-U 

e-u 


20-21— SOCIAL  &  RECREA. 
TIONAL  BLDGS. 

8/19/47                    •  20 

Low  and  Only    Bidders— Held    Under 
Advisement    Until    June    24    (Post- 
poned from  Juns  17) 
Boys'  Club Coat,  $73,980 


FOR    SALE 

TIMBERS,  wallboarda,  plambinf 
Dine  miUwork,  and  other  huild- 
Kr  m«te"«l»-  SALE  PRICES. 
Urfe  stofkB  of  'Tiard  to  get" 
IteoiA 

Wir«,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 
28fO  Thin!  St.  —  VA  lenda  4977 


6-19— 
6-19— 
6-19— 
6-19— 
6-19—  8 
6-19— 
6-19—  2 
6-19—  2 
6-19—  2 


.•00 
:00 
:00 
:00 
:00 

:00 

:00 
:00 


P.M. — Saws,  Etc  Ihireka 

P.M. — Locks  San  PYanclsco 

P.M. — Telephone  Wire       San  Francisco 

P.M. — Ground  Wire,  Etc.,  Tracy 

P.M, — Air    Compressor    Rental,  San  Francisco 

— Steel  Lockers,  Etc,  Panama  Canal 
P.M. — Steel  Structures      Yakima  Project,  Wash. 
P.M.— Transformers,   Etc.  Columbia  Basin  Project.  Wash, 
P.M.- Mlscellanaous    Structural  Steel.  Columbia  Basin 
If  '   *>  ■   ■»;«llA>tiHt  t<' »l        Project,  Wash.       

SUB-CONTRACT  INFORMATIOI^ 


6-18 
6-13 

e-is 

6-13 
•-13 
6-11 
S-  8 

•-17 

•-  6 


6-19—  2  K)0  P.M.— Prefabricated    Residences,  Davis  Dam,  Arlx.-Mav.  8^13 

6-19—  2:00  P.M. — Gas  Burning  Equipng,  Etc.,  Douglas,  Arta  B-27 
6-19—  2 :00  P.M.— Boiler.  Water  Plplment,  Water  Heater.  Btc, 

Douglas.  Aria.  5-27 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 

5mnd  Lhf  For  Qaotaflom 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  BLDG.  PORTLAND.  ORE. 

621  BAYSHORE  BLVD.  SAN  FRANCISCO 

II   I  JUiilp«r  4-6670  - >■'   mi   i 


BURKE     FORM     CLOMPS 


¥- 


SNAP  TIBS  STEEL  ACCESSORIES    CURING  COMPOUN* 

EXPANSION  JOINT         COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFFIT  HANGERS        REINFORCED  PAPBR 

All  Typet  of  Concrete  Contlmction  Specudtiet 

W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  Ssn  Frsncisco  Phone  GArfield  8768 


LPn'cecf  to  Sell!} 

Crontt     *     Shovels  Compressors 

Tournopulls     *     Euclid  Wogons 

Road  Rollers 

Fork  Lifts     *     Trailers 

Generators     *     Light  Plants 

Mobile  Machine  Shops 

LAWRENCE  PIPE  COMPANY 

1030  Long  Beach  Ave..  Lot  Angelei  II.  Celif.    Kimball  1234 

NO.  CALIF.  REPRESENTATIVE:     A.  F.  ENNIS 

10911  RUSSEH  ST.,  OAKLAND.  SWssfwood  8177 


rAG£4 


DAILY    PACIFIC    BUILDER 


THURSDAY.  JUNE  19.  1947 


fC)  flkty  M-  Atiaoaon  Co.,  South  Ban 

TrtJxtimco.  f4ta.a06. 
fD)  Qwknra  PoUook  Co^  Saoramanto, 

Unit  prices  will  ba  publlahad  aoon. 


«/l»/«T  •  40 

Law  and  Only  Total    BIddara 
Qradinfl  and  fturfaoing     Coat,  $71,923 
MENDOCINO    COUNTY,     Call/.     At 
Klbbaaillah  Cre«k.  11.6  milea  north 
of  Fort  Bragg. 
Owner — State  of  California,  Division 
of  Hlghwaya,  Public  Works  Bldx., 
Sacramento,   Calif, 
ata    Highway    Engr—G.    T.    McCoy, 

Public    Works   Bldg.,    Sacramento. 
About    0.9    mile    grading,    surfacing 
with    road    mix    surfacing    on    im- 
ported base  material  and  applying 

Low    BMder— Arthur    B.     8iri,    US7 
Cleraland  Ave.,  Santa  Rosa,  Calif., 
171.923. 
Complete   bids    submitted   June   18 

ware: 

(A)  Arthur  B.  Sir!.  Santa  Rosa.  Cal., 
f71,»2S. 

(B)  John  Berman  &  Sons,  $73,391.35. 

(C)  Ouy  F.  Atkizuson  Co.,  South  San 
Francisco,    Calif.,    $73,851.70. 

(D)  W.    C.    Ratling,    Redwood    City, 
Calif.,   $S3,»B2.10. 

Unit  prfcas  will  be  given  soon. 


t/l»/47  •  S3 

La^.aiVd  Only  Total  Bidders 

Overhead  Crossings  (Superstruc- 
tupss)   Two  Cost,  $640,207.10 

80I77H.  9AN  FRANCISCO.  Calif., 
SNA  Ifateo  County.  Over  the  tracks 
of  the  Southern  Pacific  Ca  main 
Un«  and  belt  line. 

Owoer— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Qacramanto.  Calif. 

auta  Hif^way  Engineer— O.  T.  Mc> 
Coy.  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

SupeFstnictures    for    two    ovarhaad 

miissiiiM 

Low  Bidoer — J.  H.  Pomeroy  and  Co., 
Inc.,    383  Montgomery    Street,    San 
Francisco.  CaUf.,  $640,207.10. 
The  work  Involves : 

(1)  19/0  cu.  yds.  class  A  portland  ce- 
ment concrete; 

<2)  SJOI^OOO    lbs.    fumlah    structural 

(S)  3.708.000  Iba.  erect  structural  steel ; 

(4)  4l»fiiOO  lbs.  furnish  bar  reinforcing 
steel; 

(9)  486.000  Iba.   place  bar  reinforcing 
steel; 

(«)  1882  lift,  ft  steel  ralUnff; 

<7)  deck  drainage  system; 

(i)  electrical  conduit. 

Complete  total  bids  were: 

(A)  -.  H.  Pomeroy  A  Co..  San  Fran- 
Cisco.  Calif.,  $640,207.10. 

(B>.  Xarle  W.  He  pie.  Ssui  Jose,  Cal., 
.1^4,704. 

(C)  A.  Soda  A  Son,  Oakland,  Calif., 


$679,606.64. 

(D)  Guy  F.  Atklnaon  Co..  South  San 
Francisco,    Calif.,    $682,138.60. 

(E)  George  Pollock  Co.,  Sacramento. 
Calif.,   $664,348.60. 

(F)  Carrico   St   Gautier,    San    Fran- 
cisco. Calif.,  $666,580.50. 

(G)  Leo  Epp.  San  Francisco,  Calif., 
$698,482. 

(H)    Charles    L.    Harney.    Inc.,    San 

Francisco.  Calif..  $698,909. 
(I)    Peter    Sorenson    and    Harry    J. 

Oser.    Redwood    City,    Calif.,    $699,- 

757.00. 
(J)    Carl  N.  Swenson   Co.,   Inc..   San 

Jose.  Calif.,  $704,447.40. 
(K)    M   ft  K.   Corp.,   San   Francisco. 

Calif.,   $739,914. 

Unit  prices  will  be  given  soon. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


6/19/47  •  34 

Owner  Taking    Bids — Due   June   24, 

2  P.   M.   (Postponed  from   June  17) 
Dredging;    Serial    04-203-47-68 
BODEGA    HARBOR.    Calif.,    Sonoma 

County. 
Owner    —    San     Francisco     District 

Corps   of  E^ngineers.  War  Depart- 
ment,    74     New     Montgomery     St., 

San   Francisco,  Calif. 
Plans   by   owner. 
Includes     179,320    cu.    yds.    dredging 

and   disposing  of  naaterlal. 

Specifications  obtainable  from  the 
above   office. 

The  following  contractors  are  be- 
ing furnished   with   plans : 

Associated  Dredging  Co.,  465  Cali- 
fornia St.,   San  Francisco,  Calif. 

Pacific  Bridge  Co..  333  Kearny  St., 
San    Francisco,   Calif. 

Ben  C.  Gerwick,  Inc.,  112  Market 
St.,   San  Francisco.  Calif. 

Healy  -  Tibbitts  Construction  Co., 
411  Brannan  St,  San  Francisco,  Calif. 

Macco  Construction  Co.,  Peninsula 
and  Bayshore  Highwav,  Burlingame, 
Calif. 

American  Dredging  Co.,  1419  Broad- 
way, Oakland,  Calif. 

Johnson-Western  Co.,  Box  416,  Ala- 
meda,   Calif. 

Hydraulic  Dredging  Co.,  Ltd.,  1221 
Central    Bank   Bldg.,    Oakland,   Calif. 

Franks  Dredjfing  Co.,  26o  Califor- 
nia   St.,    San    Francfaco,    Calif. 

Olympian  Dredging  Co.,  525  Mar- 
ket St.,  San  Francisco,  Calif. 

San  Francisco  Bridge  Co.,  502  Mar. 
ket  St.,  San  Franlcosco,  Calif. 

H.  F.  Laurltzen.  Box  470,  Pittsburg. 
CaUf. 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco, 
Calif. 

J.  A.  Bryant,  1816  Capitol  3t.,  Val- 
lejo.    Calif. 

J.  D.  Proctor,  Inc.,  Box  247,  Point 
Richmond    Station,    Richmond,   CallT. 


Construction  AggregatjM  Corp.,  502 
Market   St.,   San  Francisco,  Calif. 


•    M 


SITRt^ACING  HIGHWAY,  VENTURA  COUNTY 


Cast  V4X,79M 
OOUNTT.  Calif.  Plaaaant 
,^.;|ld.  and  WoodBdL,  between 
iiura  County  R4nroad  and  Ven- 
tu|»  Blvd. 
Owii4r— Bute  of  Callfomla,  Division, 
of  H4gbwayB.   Public   Woks   Bldg., 
Sacrammto.  CallL     . 
State  Hio^*y  Engineer— G.  T.  iCo- 
Coj,-  Pu>Uc    Woika    Bldg.,    Sacra- 
mento, Calif. 
About  6l5  miles  surf adnc  with  plant- 
R^lxa^  surfacing  on  aslsUng  surfao- 
Ulf  thi   on   imported   borrow   and 
ipradlBM  of  portions. 
Loaf  Bidder— M.  8.  Mecham  8b  Sons, 
Kittl  Drury  Lane.  Lynwood.  Calif. 
Woric    involves : 
(})  13  cu.  yds.  remove  cone. ; 
(8)  6,000  cu.  yds.  rdwy.  exeav. ; 
(t)     50  ou.  yda  struct,   excar.; 
(4)  40,000  sq.   yda  compact  original 
..    ffKNtad; 

CV)  2SJI00   eu.    yda  'type    A    import 
borrow; 

(6)  30.500   eu.    yds.    type   B    Import 
borrow;' 

(7)  80.000  aq.    yda.    scaJlfylng    exist 
pave.; 

<8)  develop   water  supply   and  fur- 
nish water  equip; 
(•)  1.300  M  gals,  apply  water; 


surf,    treat. ; 

(12)  38,000  sq.  yda  prepar.  mix  and 
shape  surf,  bit  surf,  treat ; 

(13)  2  tons  asph.  paint  binder; 

(14)  83  tons  liq.  asph.  RC-3  prime 
coat; 

(15)  I5.0(X)  tons  Dlant  mix  eurf . : 

(16)  9  cu.  yds.  Class  A  Port  cem. 
cone,  structs. ; 

(17)  350  lbs.  bar  reinf.  steel; 

(18)  112  lin.  ft  Umber  guard  railing; 

(19)  26   each  culvert  markers; 

(20)  40  lin.  ft  12  in.  16  gage  CMP; 

(21)  16  lin.  ft  18  In.  16  gage,  CMP; 

(22)  36  lin.  ft  24  in.  14  gage.  CM 
arch    pipe ; 

(23)  132  Un.  ft  36.K22-in.  14  gage  CM 
arch   pipe : 

(34)  154    !in.    ft    salvage    exist    pipe 
culverts. 
Total  bide  submitted  were: 

(A)  M  S.  Mectiam  Sc  Sons,  $141,728.50. 

(B)  Frank  T.  Hickey,  $148,106.10. 

(C)  Jesse  S.  Smith.  $149,621. 

(D)  T.  M.  Page.  $152,436. 

(E)  MacDonald  &  Kruse  and  Hensler 
Corp.  (Joint  venturers),  $164,- 
98670. 

(F)  Sylva  &  HiU,  $166,622. 

(G)  J.  E.  Haddock,  $168,706.10. 
(H)  Griffith  Co.,  $176,413.6a 

(I)    Dimmltt  &  Taylor.  $179,086.50. 


(10)  848  sta.  finish  rdwy.; 

(11)  830    tons    Uq.    asph.,    RC-3  blf  ■  Units  bids  submitted  were; 

(A)         (B)         (C)  (D)  (B)  (F)  (G)         (H) 

naOO    $  600    $10.00  $13.00  $  7.60  $10.00  $12.60    $18.00    $  B.00 
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6/10/47 

Contraot  Awmndad 

Eleotra  Olveraien  0«m,  Watt  Point 
Power  Housa»  Eta. 

AMADOR  COUNTY.  CaUf.  Approxi- 
mately 18  mllea  northeast  of  Jack- 
son. 

Owner — Pacific  Gas  &  Electric  Ca, 
245  Market  Bt,  San  Francisco,  Calif. 

Plan^  by  engineering  department  ot 
owner. 

Includes  construction  of  West  Point 
powpr  hov>Be  on  north  bank  of  the 
north  fork  of  the  Mokelnmne  Rtver 
and  the  Klectra  diversion  dam  and 
related  structures  immediately  up- 
stream from  the  power  house  site. 

Contraetor— Utah  Conatruetlen  Co^  1 
Montgomery  St.,  San  Fraaolsoo, 
Calif. 


PARKS.  AHOPOHTS  & 
PLAYGROUNDS 


6/10/47  •     86 

Owner  Taking  Bid»— Oua  Juna  20, 

11  A.  M.  (Poatpened  From  Juna  IS) 
Seal  Coatlns  Runwaya;  Spec  IfOSB 
LOS  ALAMITOS,  CaUf.,  Orange  Co. 

Naval  Air  StaUon. 
Owner— U.  S.  Navy,  11th  Naval  Dis- 
trict,   PubUe   Works    Department, 
San  Dleso,  CaUf. 

The  work  Includes  resurfadnir  of 
approximately  60,000  sq.  yds.  of  run- 
way shoulders,  repair  approximately 
70,000  »q.  yds.  of  runways  and  taxi- 
ways,  seal  coating  566.000  sq.  yds.  of 
asphaltic  concrete  runways  and  taxi- 
ways,  and  replacement  of  approxi- 
mately 8000  lin.  ft  of  runway  Ughtlng 
cable  and  other  miscellaneous  re- 
lated work.  Plans  and  specifications 
may  be  obtained  from  the  officer  io 
charge  of  construction,  PubUc  Work* 
Department  U.  S.  Navy,  1220  Paelflc 
Highway,  San  Diego,  Calif.,  upon  de- 
posit of  $10. 
The  bids  will  be  taken  as  follows : 

(1)  70,000  sq.  yds.  removal  of  exist- 
ing 2% -In.  asphaltic  concrete 
pavement ; 

(2)  31,000  cu.  yds.  excavation  of  top 
16-in.  of  existing  base  and  sub- 
base  material; 

(3)  14,000  cu.  yds.  excavation  of  ma- 
terials below  16-ln.  deep  excava- 
tion  work,   covered   under  item 

(2); 

(4)  14,000  cu.  yds.  backfilling  and 
compaction  to  subgrade  (bottom 
of  new  crusher  run  base) ; 

(5)  56,000  tons  furnishing  and  plac 
ing  new  crusher  nin  base  mate- 
rial, including  compaction  of  ex- 
isting subgrade  material; 

(6)  70  tona  furnishing  and  placing 
MC-1  prime  coat  material  over 
new  crusher  run  base; 

(7)  9800  tons  furnishing  and  placing 
2% -in.  thick  asphaltic  concretb 
pavement; 

(8)  21  tons  furnishing  and  placing 
emulsified  tack  coat  material  on 
the  runway  shoulders ; 

(9)  2100  tons  furnishing  and  placing 
plant  mix  leveling  material  on 
runway  shoulders,  including  re- 
moval of  weeds  and  the  compac- 
tion of  the  25-ft  width  of  shoul- 
ders; 

(10)  800  tons  furnishing  and  placing 
RC-S  seal  coating  noaterlal  on 
existing  and  small  patches  of  the 
new  asphaltic  concrete  paving ; 

(11)  55  tons  furnishing  and  placing 
emulsified  asphalt  seal  coating 
material  on  now  arphaltic  con- 
crete paving; 

(12)  6100  tons  furnishing  and  spread- 
ing sand  as  required  for  seal 
coating  work; 

(13)  lump  sum,  all  electrical  work; 

(14)  lump    sum,   remarking   runways 
and  taxiways. 

37—     RAILROADS,  SUB- 
WAYS  &  TUNNELS 


Contraetor— A.    Soda     A     Son,    6381 
Grove  St.,  Oakland,  Calif. 


TRANSKflSSION  LINES 
ELECTRIC  UGHTING 


6/19/47  •  38 

Owner   Taking    Bid»— Due   July   1, 

3  P.  M. 
Flagpole  a.nd   Appurtenances 
SAN    MATEO    COUNTY,    Calif.    San 
Francisco    Airport;     Contract    No. 
96. 
Owner  —   City   and   County   of  ^n 
Francisco,     PubUc    Utilities    Com- 
mission, 287  City  Hall,  San  Fran- 
cisco,   Calif. 
Plans  by  engineering  dept.  of  owner. 
Lump  sum   bids   will   be  received  on 
work  in  general  which  consists  of: 
(a)  Earth    fiU   from    ground    level 
to  stepts,  using  surplus  excavated 
material ;    (b)  BJxcavation  and  back- 
fill; (c)  Concrete  foundation,  steps, 
dais  and   backing  for   cast   stone; 
(d)    Cast    stone    facing;     (e)    Flag 
pole   and    accessories;    (f)    Bronze 
frame    and    door;    (g)    Painting   of 
metal 

Specifications  obtainable  from  the 
cashier's  office.  6th  Floor,  425  Mason 
St.,  San  Francisco,  Calif.,  upon  de- 
port of  $10  refundable. 


39^-SEWERS 


National  Expansion  Joint  Co. 

.     Mla»Btm€fmr9r  ostf  DMrlba*or 
PfllR  iOAID  —  FliT-SlDIO  ASPHALT  AND 
aitWOOO  IXf  ANSION  JOINT  PaLIRS 

OJtfrlbsfor 
MARVEL-KOTI— Caacrvto  CariB«  Caaipeaad 
SIALZ— txpoBsiea  Jetaf  Saollas  Caa^aad 

Casipllat  wiffc  Padaral  Spaclieoflaas  SS-F-334 
FOR    CONCRETI    CONSTRUCTION 

}t3  SavMtli  tfraat        Uadarliin  7172        Saa  Praaetsca  J.  Calif. 


1 


u 


6/19/47 

Contraot  Awarded 

Overcpossing  Cost  $468,346 

OAKLAND,   Calif.  Alameda  County. 

Over  East   Shore  Freeway  at  23rd 

Avenue. 
Owner— State  of  California,  Division 

of   Highways,  Public  Works  Bl^g., 

Sacramento.   Calif. 
State  Highwav  Engr.— O.  T.   McOoy, 

Public    Works    Bldg..    Sacramento, 

Calif. 


Now  in  Stock 

LONG  JOISTS 
nd  TIMBERS 

PITWOOI  PillEll 

ALUMINUM 
PARAGE     DOORS 

CORRUGATED 
ALUMINUM    SHEETS 

if  PFfflSON'S 

GREATER  CITY 
LIMBER  CO. 

1«f4  OAKDALE  AVE. 

Car— r  loahta  Str««f 

ATwoHr  41  CO 


6/19/47  •  39 

Low  and   Only    Biders 
Sanitary     Sewer  Cost     $8,224.62 

STOCKTON,  Calif.,  San  JV>aquin  Co.. 

Pershing  Ave.  from  Alpine  Ave  to 

Telegraph    Ave. 
Owner— City  of  Stockton,  B.  U  Tra- 

hem.  City  Clerk,  City  Hall,  Stock- 
ton, Calif. 
City  Engr.— Lyle  Payton,  City  Hall, 

Stockton,  Calif. 
Low  Bidder— Karl  C.  Harmellng,  1710 

Mt.    Diablo    Ave.,    Stockton,    Calif. 

Work  Involves: 

(1)  2  lin.  ft.  10  in.  diam.  concrete 
pipe; 

(2)  1266.22  lin.  ft.  24  In.  diam.  con- 
crete   pipe ; 

(3)  2  each  5'-ft.  diam.  manholes, 
frames  and  covers,  hooks  and 
eyes. 

Complete  bids  submitted  June  16, 
8  P.  M.,  were: 

Karl  C.  Harmeling,  Stockton  ,$8,- 
224.62   (1)   $2.00,   (2)    $6.00.    (3)   $31165. 

R  Ooold  A  Son.  Stockton,  $9,305.23 
(1)   $2.07,    (2)    $6.97,    (3)    $234.12. 

Sto«ckton  Construction  Co.,  Stock- 
ton, $9,961.72,  (1)  $2.50,  (2)  $7.35,  (3) 
$^.25. 

M.  J.  McGuire  A  M.  Hester,  Oak- 
land, $10,463.89.  (1)  $7.00,  (2)  $7.70. 
(3)    $350. 

Downer  Co.,  Inc.,  Stockton,  $11,- 
585.76.    (1)    $1.50,    (2)    $8.00.    (3)    $350. 


40—     STREETS  AND 
HIGHWAYS 


Canada    Road     between    2.5    miles 

north    of    Woodsida    and    Ralston 

Avenue. 
Owner — State  of  California.  Division 

of  Highways,  Public  Works  Bklgv. 

Sacramento,  Calif. 
State  Highway  Engr.— G.  T.  McCoy, 

Public   Works   Bldg.,   Sacramento. 
About    4.7    miles    grading    and    sur- 
facing with  crusher  run  base  and 

applying  armor  coat 
Low  Bidder— Edward   Keeble,  Routa 

4,    Box    361.   Tully    Rd..    San  Joaat 

$285,807 

Work  involves: 

(1)  remove  concrete; 

(2)  clear  and  grubb; 

(3)  2S2;t.>0  c.y.  rdwy.  excav. ; 

(4)  2,900  c.y.  struc.  excav.; 

(5)  1,000  c.y.  ditch  and  channel  ex- 
cavation ; 

(6)  20,000  sq.  yds.  compact  original 
ground ; 

(7)  4,300.000  sta.   yds.   overhaul; 

(8)  14,500  c.y.  imported  borrow; 

(9)  develop   water  supply  and  fur- 
nish water  equipment; 

(10)  5.000  M.  gals,  apply  water; 

(11)  248  sta.  finish  rdwy.; 

(12)  20,000  tons  crusher  run  base; 
(18)  125  tons    liq.    asph.    SC-1,   prima 

coat ; 

(14)  200  tons  liq.  asph.  SC-6,  armor 
coat  and  seal  coat; 

(15)  8,565     tons     screenings,     armor 
coat  and   seal   coat ; 

(16)  70  c.y.  Class  A  portland  cement 
concrete   struc. ; 

(17)  450  c.y.  riprap; 

(18)  8.2  miles  remove  and  reconstruct 
existing  property  fences,  type  A' 

(19)  0.5  mile  do,  type  B; 

(20)  60  l.f.  15-inch  CMP,  16  gage; 

(21)  1,530    If.    18- inch  do; 
(22>  1,250  l.f.  24-in.  CMP,  14  faga; 

(23)  2J0  If    24 -in.  CMP,  12  fft^e; 

(24)  150  l.f.  30-in.  CMP,  14  gage; 

(25)  390  If.   36-in.   CMP.   12   gage: 

(26)  90  l.f.  54-in.  CMP,  12  gage; 

(27)  240  l.f.  54-in.  CMP,  10  gage; 

(28)  80  Lf.  60-in.  CMP.  10  gage; 

(29)  250    l.f.    8-in.    perf.    MP    under- 
dralns,  16  gage; 

(30)  30  c.y.  filter  material; 

(31)  52  each  spillway  assemblies: 

(82)  770   l.f.    8-in.    CMP   downdraJns. 
16  gage; 

(83)  3,400  lbs.  bar  reinf.  steel: 

(34)  23  each  redwood  covers  for  drop 
inlets; 
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Be  safe  with  Soule',  the  carefully  engineered,  architecturally  good  look- 
ing, all-steel  utility  building.  Complete  and  ready  to  erect  to  the  last 
bolt.  Any  crew  can  quickly  erect  from  part  numbered  plans.  Be  sure  the 
Soule'-way  . . .  you'll  want  to  add  to  it  some  day. 

nnent60f    *    wiATHenmoor    •    kodsnt  utoor 


Prompt  Delivery  _5A/7>«f«// 
promptly  made  from  our  Los 
Angeles  plant.  Order  direct  or 
through  your  local  contractor. 

Sire  40-feet  by  100-fee»- 

full  4,000  square  feet  of  space 
free  from  iulerior  columns.  14' 


foot  head  clearance  at  eaves;  ver- 
tical sideualls;  12'foot  by  14- 
foot  doors.  Designed  to  meet  uni- 
form building  codes. 

Coyfrmg  —Heavy-duty  PLAS- 
TEEL  time-proof  roof  and  side- 
walls  which  defy  even  sea  ah  I 


Send  coupon 
today  for 
plans  and 
pricas . .  • 


^OS  ANGaS^T°^  AVE 
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(SB)  2.4  miles  obliterating  exist,  road 
(86)  engineer's  office; 
(37)  misc.   Items  of  work. 

Complete  total  bids  submitted  June 
18  were: 

(A)  Edward  Keeble,  San  Jose,  8235,- 
867. 

(B)  A.  Teichert  A  Son,  Inc.,  Sacra- 
mento, 8254,712.50. 

(C)  N.  M.  Ball  Sons,  8257,638.20. 

(D)  Wlestbrook  A  Pope,  SsLcramento, 
8281.289.50. 

(B)  FredricdEson  Bros.,  Smeryvllle, 
8282,295.50. 

(FY  Plombo  Construction  Co.,  San 
Francisco,  8286,986. 

(O)  Ouy  F.  Atkinson  Co.,  San  Fran- 
cisco, 8311.868. 

(H)  Louis  BHtsottt  ft  Son,  Stockton, 
8814,841. 

(X)  Motirtson  -  Knudsen,  Inc.,  San 
Francisco,  8816,925.60. 

(J)  Frtdrlckson  A  Watson  Construc- 
tion Co.,  Oakland,  8328.245.50. 

(K)  CJharles  L.  Harney,  Inc.,  San 
Francisco,  8829,232. 

(L)  Peter    Sorensen,    Redwood    City, 

838r,oeo.50. 

(M)  ffiiton  A  Smith,   San   Francisco, 
8886,670. 
Unit  prtbes  will  be  published  soon. 


6/19/47  •  40 

Low  end  Only  Total   Bidders 

(3lradlng,  Surfaoing  and  Box  Culvert 

Cost,   $243,377.40 

TRINITY  COUNTY,  Calif.  Between 
Route  20  in  Weaverville  and  Browns 
Mountain  and  at  East  Wearer 
Creek. 

Owner— State  of  California,  Division 
of  Hli^ways,  Public  Works  Bldg.. 
Sacramento,  Calif. 
.  8t*lA.JSigfaway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra> 
mento,  Calif. 

About  8.8  miles  grading  and  surfac- 
ing with  crusher  run  base  (II-Trt- 
I08V)  and  about  0.2  mile  grading 
aiid  surfacing  with  road-mix  sur- 
facing on  crusher  run  base  and 
constructing  a  reinforced  concrete 
b6x  culvert  (n-Trt-20-A). 

Low  Bidder— N  M.  Ball  A  Sons.  F. 
O.  Box  480,  Berkeley,  Calif.,  8243,- 
477.40. 

Complete  total  bld.i  submitted  June 
H  J9  were : 

(A)  N.  M.  Ball  A  Sons.  Berkeley, 
Calif.,   8243,377.40. 

(B)  H.  E:arl  Parker  and  Clements  & 
Co.,    Marysvllle.    Calif.,    8263.121.30. 

(C)  Westbrook  &  Pope,  Sacramento. 
CaUf.,  8268.616. 

Unit  prices  will  be  given  soon. 


tista. 

Owner— State  of  Califomia,  Division 
of  Highways.  Public  Works  BUg.. 
Sacramento,  Calif. 

State  Highway  Englneei^-O.  T.  Mo- 
Coy,  Public  Worits  Bldg.,  Sacra- 
mento, Calif. 

About  2.2  miles  repairing  by  placing 
imported  borrow  over  the  existing 
roadbed  and  applying  bituminous 
surface  treatment. 

Low  Bidder— A.  Teichert  A  Son,  Inc., 
P.  O.  Box  1113,  Sacramento,  Calif., 
832,993. 
Complete  total  bids  submitted  June 

18  were: 

(A)  A.  Teichert  St  Son,  Sacramento, 
Calif.,  832,903. 

(B)  Granite  Constr.  Co.,  WatsonviUe 
Calif.,   835.780. 

Unit  prices  will  be  given  ooon. 


ing  a  reinforced  concrete  box  cul- 
vert. 

The  bids  were  previously  scheduled 
to  be  opened  at  2  P.  M,  June  26»  Room 
806  State  Bldg.,  Los  Angeles,  Calif. 


40 


6/19/47  •  40 

Low  and  Only  Total   Bidders 
Grajdlng,   Surfacing,  Culvert 

Cost,  $43,291 
STANISLAUS    COUNTY,    Calif.     At 

Wildcat  Creek  about  10  miles  east- 

ertly  of  Oakdale. 
Owner — State  of  California.   Division 

of   Highways.   Public  Works  Bldg., 

Sacramento,  Calif. 
State  Highway  Engr.— G.  T.  McCoy, 

Public  Works   Bldg.,    Sacraments. 
About    0.4    mile     grading,     surfacing 

with    gravel,    applying    bituminous 

surface   treatment    and    furnishing 

and  installing  a  double  168-ln.  field 

assembled  plate  culvert. 
Low  Bidder — Blasotti  Constr   Co..  40 

W  Clay  St.,  Stockton.  Cal..  $43,291. 

Complete  total  bids  submitted  June 
18   were : 
(A»    Blasotti    Constr.    Co.,    Stockton, 

Calif.,  843,291. 
(B»   H.  Sykes.  Patterson,  Calif..  $44,- 

356.50. 

(C)  F.  E.  Young.  Berkeley,  Calif., 
$45,509.70. 

(D)  James  E.  Anderson,  Vlsalia,  Cal. 
$48,428.50. 

(E)  A.  G.  Raisch  Co.  and  Starring 
&  Galbralth,  San  Francisco,  Calif., 
$53,637.75. 

(F)  Beerman  &  J"onee,  Sonora,  Cal., 
$56,278.87. 

(G)  Elmer  J.  Warner,  Stockton.  Cal., 
$61,633.50. 

(H)    M.   J     B.   Constr.   Co.,   Stockton. 
Calif..  $62,172.50. 
Unit  prices  will  be  given  souii. 


6/19/47  •  40 

Low  and  Only  Total   Bidders 

Surfacing  Cost,  $58,973.35 

NEVADA  COUNTY,  Calif.  Between 
E.  Broad  St  in  Nevada  City  and 
two  miles  northwesterly. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, PubUc  Works  Bldg.,  Sacra- 
mento, Calif. 

About  1.9  miles  bituminous  surface 
treatment  on  imported  borrow. 

Low  Bidder— J.  Henry  Harris,  26.'57 
9th  St.,  Berkeley,  Calif.,  $58,973.35. 
Complete  total  bids  submitted  June 

18  were: 

(A>  J.  Henry  Harris,  Berkeley.  Cal., 
$58,973.35. 

(B)  Jensen  A  Pitts.  San  ftafael,  Cal., 
$59,428.50. 

(C)  A  Teichert  A  Son,  Inc..  Sacra- 
mento.   Calif.,   $63,029.50. 

(D)  Arthur  B,  Sirl,  Santa  Rosa,  Cal.. 
$74,088. 

Unit   prices   will   be   given  soon. 


6/19/47 

Contraot  Awarded 

Presidio  Avenue  Widening; 
Spec.  20.238  Cost  8M.S28 

SAN  FRANCISCO,  Calif.  Post  St  to 
Califomia  St. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall.  San  Francisco, 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco.  Calif. 

Sixty  days  completion  time. 

Contraetoi^— Charise  L.  Harney.  8an 
Francisco,  Calif. 


40 


6/19/47  • 

Corrections — 

Owner  Taking    Bids — Due   June  25, 

2  P.   M. — Pave   Roads 
SAN     FRANCISCO,     Calif..    8rd     St. 

through    Seawall    Lot  344. 
Owner    —    Board    of    State    Harbor 

Commissioners;     Frank    G.    White, 

C^ief     Engr.,     Ferry     Bldg.,     San 

Francisco.   Calif. 
Plans   by  engrg.  dept.  of  owner. 

Work    involves : 

(1)  4000  tons  of  rockfill; 

(2)  31,000    sq.    ft.    bituminous    pave- 
ment; 

(3)  1380  lin.  ft  concrete  gutter; 

(4)  330    lin.    ft.    8    in.    vitrified    clay 
pipe; 

(5)  1045  lin.   ft   10  in.   vitrified  clay 
pipe; 

(6)  13    calchbaslns ; 

(7)  lump  sum,  manholes,  frames  and 
covers ; 

(S)  1000  tons  track  ballast; 
(9)  lump   sum,    track   ballast   neces- 
sary   to    complete   track. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10  re- 
fundable. 

Corrections   in   items  2  and   7. 


(8)  8110,  (6)  8.186,  (7)  $.10,   (8)  82.80. 

O.  C.  Jonea  A  Son,  Berkeley,  831.- 
268.44;  (1)  fl.8S.  (2)  $41.80.  (8)  187. 
(4)  $.065,  (6)  81-58,  (6)  $.26  (7)  $.12, 
(8)  817. 

Stolte  Inc,  Oakland,  $35,825.90;  (1) 
82.50.  (2)  $65.  (3)  $200.  (4)  $.03  (5) 
82.00,   (6)  $.80,   (7)  816.   (8)  815. 

Independent* Construction  Co.,  Oak- 
land. $44,134.73:  1)  $4.00.  (2)  $4.00,  (3) 
$300.,  (4)  $.10,  (5)  1.40,  (6)  8-36,  (7) 
$.20,    (8)    $15.00. 


6/19/47  •  40 

Owner  Taking   Bide— Due  July  7, 

7:30  P.   M. 
Street    Improvement;    Res.   No.  881 
NAPA,  Calif..  Napa  County.  York  St. 
Owner — City    of    Napa,    Charles    E. 

Martin,  city  clerk,  City  Hall,  Napa, 

CaUf. 
City   Englneer—H.   A.   Harrold.   City 

Hall.    Napa.    Calif. 
Portland  cement  concrete  curbs  and 

gutters. 

Specifications   obtainable  from  the 
office   of  the   city   engineer. 


8/19/47  •  *0 

LftW  and    Only   Totst    Bidders 
OfHOIng  and  Surfacing 
NfONO  COUNTY.  Calll.    Nr.   Brldgei- 

port  on  Twin  Lake  Rdad. 
Owner— State  of   California,   Division 

of  Highways,   F*ubllc   Works   Bldg.. 

Sacramento,    Calif. 
State   Highwav    Engr—G.  T.   McCoy. 

Public    WorkH    BldR ,    Sacramento. 
Abbot  3.9  mllea  grading  and  applying 

bituminous    surface    treatment. 
Low   Bidder— Dlx    -    Syl   Constr.    Co, 

Bakersfleld.   Calif..   $46,674  50. 

Complete  total  bids  Huhmltted  June 
18  were: 
(A)  Dlx-Syl  Constr.  Co..  Bakersfleld, 

Calif..  846,674.50. 
(fi)  George  E.  France,  Vlsalia,  Cal., 

183.280. 
(C)    Isbell    Constr.    Co..    Reno.    Nev.. 

$64,956.60. 
(b)  Jensen  &  Pitts.  San  Rafael.  Cal., 

$76,109.75. 
(E)  Brown  A  Krull,  Palo  Alto,  Calif.. 

196,718. 

Uhlt  prices  will  be  given  soon. 

6/19/47  •  ^0 

Lew   and    Only   Total    Bidders 
Sliffsclng.   Etc.  Cost,  $32,993 

SAt*    BENITO    COUNTY,    Calif.  Be- 
tween Route  2  and  San  Juan  Bau- 


6/19/47  ♦  40 

Low  and  Only  Total   Bidders 

Grading  and  Surfacing 

Cost  $100,998.50 

LASSEN  COUNTY.  Calif.  Baxter 
Creek,  about  two  mllea  north  of 
Janesville. 

Owner — State  of  Califomia,  Division 
of  Highways,  PubUc  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, PubUc  Works  Bldg.,  Sacra- 
mento, CaUf. 

About  1.1  mile  grading  and  surfacing 
with  road -mixed  surfacing  on  ce- 
ment-treated subgrade. 

Low  Bidder— Isbell  Constr.  Co..  P.  O. 
Box  2361,  Reno,   Nev.,  8100,998.50. 
Complete  total  bids  submitted  June 

18  were: 

(A)  Isbell  Constr.  Co.,  Reno,  Nev., 
$100,998.50. 

(B)  Fredrickson  St  Kassler,  Sacra- 
mento, Calif.,  8108.786. 

(C)  Frederlrkson    Sk  Watson    Constr 
Co..    Oakland,' Calif.,    $123,67^50. 
Unit   prices   will   be   given   soon. 


8/H/47  •     40 

Advertisement  for  Bids  Caneeled 
Grading,  fturfacing.   Culvert 
IMPERIAL   COUNTY.   Calif.    Across 

New  River. 
Owner — State  of  California,  Division 
of  Highways,   Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  E^nglneer— G.  T.  Mc- 
Coy,   PubUc    Works    Bkig.,    Sacra- 
mento, caiif. 
About  0.8  mile  grading  and  surfacing 
with  plant  mix  surfacing  on  cement 
subgrade  treatment  and  construct- 


6/19/47  •  40 

Owner    Taking     Bids— Due    July    7, 

7:30  P.  M. 
Street  Impt. 
NAPA,    Calif.,    Napa    County.    Main 

street  from  1st  St.  to  Caymus  St. 
Owner— City     of     Napa,     Charles    E. 

Martin,  city  clerk,  City  Hall,  Napa, 

Calif. 
City    Engineer— H.    A    Harrold,   City 

Hall,    Napa,    Calif 
Involves  630  tons  of  asphalt  for  pav- 
ing. 

Specifications  obtainable   from  the 
above  office  of  the  city  engineer.      j 

6/19/47  •     *0 

Low  and  Only  Bidder 

Pavement  Repair 

ALAMEDA  CaUf.,  Alameda  County. 

Owner— City  of  Alameda.  J.  P.  Clark. 

city  clerk.  City  Hall,  Alameda,  Calif. 
City    Engineer  —  Carl    Froerer,    City 

Hall,  Aiameda,  Calif. 
Repair    of   asphaltic  and    bituminous 

pavements  for  fiscal  year. 

The  work  Involves : 

(1)  200    tons    asphaltic    concrete     in 
ordfrs  of  25  tons  or  less; 

(2)  8000  tons  do  in  orders  of  25  tons 
or  more; 

(3)  30  tons  asphaltic  emulsion. 

Low  Bidder— Ransome  Co.,  4030  Hol- 
lis  St.  Emreyvllle,  (a)  $12.60;  (b) 
$7.50;   (c)  $22.50. 

6/19/47  •  *^ 

Low  and  Only  Bidders  Cost  $21,391.80 
Street  Improvement;  Res.  fOi 
SAN  LEANDRO,  Calif..  Alameda  Co. 
Dolores     Ave.,     between     Bancroft 
Ave.  and  Morgan  St 
Owner— City  of  San   Leandro,  H.  H. 
Burbank,  city  clerk,  City  Hall,  San 
Leandro,  Calif. 
City    Engineer  —  Charles    P.    Martin, 

City  Hall.  San  Leandro,  Calif. 
Street  Improvement  including  8-ln. 
vitrified  clay  pipe  main  sewer;  4-ln. 
house  lateral;  reconstructing  por- 
tion of  exlsUng  culvert  at  Bancroft 
Ave.  intersection;  curb,  gutter  and 
sidewaUts;  paving  roadway  with 
water-bovmd  macadam  and  arm'" 
coat  surface.  _ 

Low  Bidder— U.  B.  Lee.  1159  Estu- 
dlllo  Ave,  San  Leandro.  $21,39180. 
The  work  Involves: 

(1)  1966    Un.    ft    8-Ui.    vitrified    clay 
pipe  sewer; 

(2)  77  each  4-ln.  side  sewer; 

(3)  3  steel  manholes; 

(4)  112,200  sq.  ft  grading; 

(5)  3503.20  Un.  ft  curb  and  gutter; 

(6)  18,116  sq.  ft  sidewalk; 

(7)  62,310  sq.  ft  paving; 

(8)  12  Un.  ft  reconstruct  culvert 
Complete    bids    submitted    June    16. 

8   P.    M.    were: 

U.   B.   Lee,  San  Leandro.   $21,391.80. 
<1)   8160,    (2>   $3.^.    (3)   $140..   (4)   $.018. 
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Owner  Taking    Bid*— Due   July  7, 
9  A.   M. 

Resurface   College   Avenue 

BERKELEY,  CaUf.,  Alameda  Co. 
College  Avenue  from  Bancroft 
Way  to  Station  66  plus  00  north 
of  Alcatraz  avenue. 

Owner  —  City  of  Berkeley.  Ruth 
Kemp,  city  clerk,  City  Hall.  Ber- 
keley.   Calif. 

City    Engineer       -    Harry    Gk>odrldge, 
City  Hall,   Berkeley,   Calif   . 
PUinH  and  specifications  obtainable 

from  the  office  of  the  city ,  engineer 

upon    deposit   of  $5. 
Work  Involves: 

(1)  100    tons    leveling   type    B; 

(2)  8,000    tons    type    B     resurfacing 
type  C: 

(8)  27  each  raising  manholes; 

(4)  8  each   raising   lampholea; 

(5)  Drainage: 

28   each    Inlets   St   outlets; 

80  ft  8  In.  steel  pipe  under  walk, 
per  ft; 

30  ft.  8  in.  steel  under  pave- 
ment per  ft. ; 

300  ft.  10  In.  steel  pipe  under 
pavement,  per  ft. ; 

20  ft.  10  in.  steel  pipe  Sc  walka, 
per  ft. ; 

300  ft.  12  in.  steel  pipe  under 
pavement,  per  ft. ; 

5   each    Junction    boxes ; 

2    each    catch    basins ; 

40    ft     vitrified     pipe     connec- 


tlona,  par  ft; 
1  each    catchbasln   grate  inlet; 
400  ft    curb    reconstruct ; 
2000  sq.   ft.   walk    reconstruct. 

8/19/47  •    *^ 

Contraot  Awarded 

Road  aurfaoe  Couree     Cost  82»,7WJ0 

OAKLAND,  Calif.,  Alatneda  County. 
Doollttle  Dr.,  Oakland  Municipal 
Airport. 

Owner — Oakland  Board  of  Port  Com- 
missioners, A.  H.  Abel,  seoretasy, 
Room  73.  Grove  St  Pier,  Oakland, 
Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  furnishing,  delivering  and 
placing  road  surface  course. 

Contractor— Heafey- Moore  Co.,  344 
High  St..  Oakland,  Calif. 


4I~GAS,  WATER  AND  OIL 
PIPE  LINES 


41 


6/19/47 

Low  and  Only   Biddsre 

Automatic    Sprlnkers    Systems 

SerisI   04-203-47-91  Cost  $241,858 

OAKLAND      ARMY      BA.SE,      Calif.. 

Alameda  County    Wharf  Area. 
Owner    —    San     Francisco     District 

Corps   of   Engineers,  War  Depart- 
ment.    74     New     Montgomery     SU, 

San    Francisco.   Calif. 
Plans    by    owner.  ^..  ^    . 

Items  of  work  involved   published 
June  9. 
Low   Bidder — George   M.  Robinson   & 

Co..    490    6th    St.    San    Francisco. 

$241,355. 

Other  bidders  were: 

Grinnell    Co.    of    the    Pacific,    San 
Francisco.    $241,574. 


USED    TIMBER 

2)0,000   It.    7   X    8   —    30   ft. 

Bridge  Tics 
290.000  ft.   7   X    17   —   30  ft. 
Bridge  Stringers 
90,000  ft   12  X   12  —  30  ft. 
100,000  lin.  ft.  Piling 

Other  Misc.  Size* 

it 

Joseph  D.  lolllnger  &  Co. 

1909  Cypress  Street 
Oakland,  Calif. 
TWinosks  6177 


SCOOPMOBILE 


LOADER 

CONCRETE  HOIST 
FORK  LIFT 
CRANE 


ALL 

IN 

ONE 


Phone  OLencourt   7400 


S 
C 
0 
0 
P 


HOVEL  ACTION  BUCKET  LOADS 
•0  YARDS  PER  HOUR 


ONCRETE  HOPPER  RAISES  AND  POURS 
Va  YARDS  OP  WET  MIX  UP  TO  21.  FEET 

YERHEAD  FORK  LOADING  OR  STACKING 
OF  BRICK.  LUMBER  AND  PALLETS 

NE  MAN  CHANGES  ATTACHMENTS 
IN  10  MINUTES 

OWER  STEERING  GIVES  EFFORTLESS 
POSITIVE  SHOCKLESS  CONTROL 


,  Used  By 

LEADING  CONTRACTORS  .  .  .  STATE, 
COUNTY  AND  OTY  DEPARTMENTS.  THE 
EXCLUSIVE  *'SCOOP"  ANSWEi:S  MANY 
MATERIAL  PROBLEMS. 

FAST  AND  MONEY  SAVING 

For  further  iuforwation  call 

RHODES  &  JAMIESON 

333  .  23rd  Ave.        OAKLAND.  CALIF.  KEII09  3-5225 

HOISTING   EQUIPMENT  SOLD   >IND  RENTED 
MIXfRMOilLE     •     TOWERMOBILE     •     BUGGYMOBfLE 


PAGE  6 


DAILY    PACIFIC    BUILDER 


THURSDAY.  JUNE  19,  1947 


THURSDAY.  JUNE  19.  1947 


DAILY    PACIFIC    BUILDER 


PACE  7 


Herman  L«wson  Co..  S«n  Francl*- 
•o.   CaUf..   1283.793. 

Haatorf-Nettlea.  Inc..  San  Fran- 
claco.    Calif.   $2»4.4»8. 

Bernard  Engineerlni;  Co.,  Han 
Francisco,    Calif..    Wll,888    . 
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Low  and  Only  Bidders 

Automatic     Spjrinkler     Systems 
Serial   No.  M-203-47-90  Cost  $377,456 

OAKLAND  ARMY  BASE.  Calif., 
Alameda  County.  Warehouse  Area. 

Owner  —  San  Francisco  District 
Corp«  of  Engineers,  War  Depart- 
ment, 74  New  Montgomery  St, 
San    Francisco,   Calif. 

Plana    by    owner. 
Itams  of  work   involved   published 

June  9. 

Low  Bidder— George  M.  Robinson  & 
Co.,  490  5th  St,  San  Francisco, 
S37T.4S5. 

Other   bidders   June    17   were: 
OriuMdl   Ca    of    the    Pacific,    San 

FraMtecvk.   S3M.899. 
HvnMA  I.aws<->n  Co.^  San  Francis- 

c«\    Oalir..    M16.440. 

r- Nettles.    Inc.,    San    Fran- 
OaUf^  S«lflJB7. 

Engineerin(T      Co 
Oalif.,    S430,506. 


Berkeley.  Calif.,  for  furnishing  vitri- 
fied sewer  pipe  as  follows : 

(1)  Approx.  SOO  Un.  ft.  «-in.  pipe; 

(2)  Approx.  600  lin.  ft,  £-in.  pipe; 
(8)  Approx.  300  lin.  ft.  12-in.  pipe. 

Specifications  obtainable  from  the 
above  office. 


RECORDED 
NOTICES 


BUILDING  PERMITS 


Applications 


San 
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Only   Bidders 
He     ^(Mnkler     Syatenrts; 
^MiAal:    IS«L  M-ain.47-9S 

Cost    $132,506.80 

WOrnrC  XJlSON,  San  Francisco.  Cai'f. 

Omrtanr    —     5?an     Frarci.'^fo     District 

Cmrfs  ef   Engineers.   War   Depart- 

mmait.    T4     New     Montgomery     St., 

Sms  FVancisco.  Calif. 

F!»B»  by  owner. 

of  work  Involved   publiBhpd 
H. 

Low  Bidder — Gr'nnell  Co.,  of  the  Pa- 
<;iflc.  Fifth  and  Brannan   Sts.,   San 
Francisco.    Calif..     .t1?2."!0«.P0. 
Other  bidders  June   17  were: 
Herman    Lawson    Co.,    &an    Fran- 
ciwo,   Calif..   $14S,997. 

Hastorf-Nettle.   Inc.,   San    Francis- 
co,   Calif.,    $176,176. 


6/19/4  7  •41 

Lowand    Only    Bidders 

Extension   of   Fire   Alarm    Systems 
Serial   04-203-47-92  Cost   $29,634 

OAKLAND  ARMY  BASE,  Calif. 
Alameda  County. 

Owner  —  San  Francisco  District 
Corps  of  Engineern,  War  Depart- 
ment. 74  New  Montgomery  St., 
San   Francisco,  Calif. 

Flans   by    owner. 

Extension    of    existing    watch    report 
and   fire  alarm  Hystems  to  Include 
automatic  waterflow  alarms  in  the 
following  buildings : 
(1)   transit  shed  No.   5,    (2)    transit 

shed    No.    6.    (3)    classification    shed 

No.  6-A,    (4)    transit   shed   No.   7.    (5) 


ALTER  TAVERN,  &  Bar,  $2,500; 
3041  Geary;  owner,  S'ohn  Borolo; 
prem;  builder,  Gus  Meyer,  3129 
Geary. 

ERECT  1-story  class  A  service  sta- 
tion, $7,500;  N/e  cor.  Harrison-Sec- 
ond  Standard  Oil  of  California, 
225    Bush,    not    let. 

ALTESl  DWELLING,  $500;  124 
Gates;  owner,  Mrs  G  Tello,  prem; 
builder,  Stewart  Const  &  Bldg  Co, 
1360   Valencia. 

ALTER  OFFICES,  $4,000;  27  Sutter; 
owner,  Ted  Paulos,  21  Sutter; 
builder,  S  &  Q  Const  Co.,  15  Sut- 
ter. 

ALTER  FLATS,  $760;  1370  Wash- 
ingrton  St;  owner,  Francis  Horn, 
prem ;  contractor.  McDonald  and 
Johnson.   818   Rutland. 

ALTER  DWELLING,  $920.00;  2725 
Pine;  owner,  L  B  Harris,  prem- 
contractor.  Donnelly  Refg  Co,  6Si 
Fulton. 

ALTER  DWELLING.  $1,122;  1835 
McAllister;  owner.  Margarite  Bu- 
sll,  prem ;  contractor,  Donnelly  Rfg 
Co,   662   Fulton. 

ALTER  COAL  YARD.  $1,000;  E/- 
Mason;  150  N/Chestnut;  owner, 
John  Figone,  1662  Stockton;  day 
work. 

ERECT  1 -story  frame  dwelling,  $7.- 
000;  E/Vemon  304  S/Randolph ; 
owner  and  builder,  Walter  Mc- 
Cauley,    4933    17th    St. 

ALTER  HOTEL,  $1000;  642  Jones; 
owner,  Crocker  National  Bank,  2048 
Market;  builder,  Ira  Cobum,  2048 
Market    9t. 

ALTER  DWELLING,  $1,000;  52  Be- 
nito; owner,  S  Angellch.  c/o  con- 
tractor; contractor,  Ira  Coburn, 
204ft    Market. 

ALTER  AFTS,  $7,000;  2700  Polk; 
owner.  Dr  Cerf,  c/o  contractor; 
contractor,  Ira  Cobum,  2048  Mar- 
ket. 

ALTER  DWELLING,  $2,500;  212  Gir- 
ard;  owner,  J  and  Mary  Na.sh, 
prem;  contractor,  G  R  Sullivan, 
1318   Brussels. 


building   No.    T-99,    (6)    building  No.  j  ALTER    STORE,    $1,800-     1809    Fi'A 

T-116,     (7)    building    No.     T-120,  (8)        more;  owner.  Byington  Radio    1809 

building  No.  166,  (9)  -warehoiiaes  No.        Fillmore;    contractor    L  A  Hinnon 

T-802   to    T-808,    inclusive.  756  Fourth  Ave.          '              "«n»<)n. 


Only  Bidder  —  American  District 
Telegraph  Co.,  150  Post  fi»t.,  San 
PVanclsco,  Calif.,  $29,634. 


ALTER     DWELLING,      $1,000:      l.W 
Steiner;    owner  and    builder,    Chris 
Pedersen.    150    Steiner. 
ERECT   1 -story  frame  dwelling.  $8.- 
•800;  E/Chabot  Terrace,  80  N/Gold- 
S/19/4i  •     41        en    Gate;    owner,    Eldward    Murphv 

Low  and  Only  BIddara  '      34      Chabot      Terrace ;      contractor 

PIpailnes   (Alternations);  Spec.  20.268       Burke    Const    Co.,    256:?    16th    Ave  ' 

Cost  $14,866,68   ERECT   l-story  frame  dwelllne,   $5.- 
SAN    FRANCISCO.    Calif.    Napoleon        500:      W/Head      125      N/Randolph 
St,    between    Ehrans    and    Jerrold  I     owner  and   builder,  G  Adams    2546 
Aves.  27th  Ave. 

Owner— City  and  County  of  San  Fran-  '  ERECT  2-story  frame  warehouse 
Cisco,  Department  of  Public  Works,  $4,500:  E/Natoma  210  W/lOth  St; 
Room  182  City  Hall,  San  Francisco,  owner  and  builder,  R  V  McAnlnch 
Calif.  2090    10th   Ave. 

City  Engineer  — Ralph  Wadsworth,  i  ALTER  APTS.  SWO-  109  Third  Ave; 
City  Hall,  San  Francisco.  Calif.  owner   and    builder,    Charles    Bodl- 

Alterations  to  auxiliary  water  supply  j      ly,    64o*  Walltej. 

system   pipelines;   60  days   comple- I  ALTER  OFFICES,  $13,000:  315  Cali- 


fornia; owner,  Pac  Far  East  Line 
Inc.  prem ;  contractor,  Swinerton 
&  Walberg,   225  Bu3h. 

ERECT  1-story  frame  dwelling.  $8.- 
000.  ea:  N/E  ror  26th  Santiago;  & 
N/Santiago  82.  107  E/26th  Ave; 
E/26th  Ave.  2!i.  60.  75,  N/Santlago; 
owner  and  builder.  Floyman  Homtfs 
5150   Oearv    Blvd. 

ALTER  DWELLING.  $1,600:  127 
.StlUings  Ave:  owner.  Geo  and  Ella 
Kelley,  prem:  contractor,  O  Lhel- 
ander.    .1762    21  st    St. 

ALTER  OFFICE  BLDG.  $3,000:  110 
Market ;  owner.  Wein«-tein  Invest- 
ment Co.,  c/o  contractor ;  contrac- 
tor. Jacks  &  IPk-ine,  620  Market. 

ALTER  DWELLING.  $1,200;  IM 
Connectlc-.it ;  o-vner  bluA  builder,  V 
Albertazzi,   prrm. 

ALTER  DWELLING,  $1,500:  2662 
24th  Ave:  owner,  A  Franke,  prem; 
day   work. 

ALTER  PACKING  HOUSE,  $1,000; 
607  -  611  Front;  owner,  M  Palllet, 
prem;  contractor,  Poter  D  Sca- 
tena.  1269  Shafter 
ERECT  1 -story  frame  dwelling, 
JR.OOO:  W/40tb  Kve.  150  r/Taraval : 
„^^^,„,^,„^^^,„„„,„,,„,^,,^  ;  owner,  Mildred  Shamblen,  4221 
I      Kirkham ;     builder,     Warda     Bros., 

42 ^MISC^SUPPLIES     AND   erect   l -story   frsmr   dwelling,   $f\,- 


tion  time. 
Low    Bidder  —  E^ton    &    Smith.    715 
Ocean   Ave.,    San    Francisco,   Calif,  j 
The  work  involves :  > 

(1)  lump    sum.    raise    pipelines    and  | 
appurtenances ;  j 

(2)  1100  lbs.   bolts,  nuts,  tlerods  and 
washers; 

(3)  2235  lbs.  pig  lead: 

(4)  9  cu.  yds.  concrete  work. 
Complete   bids   submitted  June    18, 

2 :30  P.  M..  were : 

Eaton  &  Smith.  $14,866.66;  (1)  $1S,- 
100;  (2>  $.32;   (8)  $.19;  (4)  $110. 

Murphy  A  McNalr,  Oakland,  $16,- 
607:  (1)  $14,480>:  (3)  $.44;  (8)  $.20;  (4) 
$80. 

M.  J.  Lynch,  San  Francisco,  $16,890; 
(1>  $15,700;   (2)  $.35;  (8)  $.80;   (4)  $18. 


Supplies,  Equipment 

Sub-Contract 

Information 


MATERIALS 
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Reconditioning   Rolling  Steel   Door* 
Bids  Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  June  30,  3  P.  M.,  bids  will  be 
received  by  the  Oakland  Board  of 
Port  Commissioners,  A.  H.  Abel,  sec- 
retary. Ro"  m  73.  Grove  St.  Pier.  Oak- 
land, Calif.,  for  the  reconditioning  of 
rolling  steel  doors  at  outer  harbor 
terminal. 

Speciflcationa  obtainable  from  the 
above  office. 


000;  N/Thomas  25  W/Ingalls;  own- 
er, B  Ganz,  2175  Qtiesada:  con- 
tractor, L   Muror,  1274  Quesada. 


ERECT  l-story  frame  garage,  $750; 
E/19th  Ava  260  NFulton ;  owner, 
Edith  &  John  BJarh,  774  19th  Ave; 
contractor,  David  Willis,  114  Chatt- 
anooga. 

ERECT  l-story  frame  dwelling,  $8,- 
000;  S/Belle  227  W/St  Charlea; 
owner  and  builder,  James  C  Duer- 
ner  &  Son,  63  Belle  Ave. 

ALTER  DWELLING.  $1,000;  365 
Banks;  owner,  Charles  Cliff  e, 
prem ;  contractor,  American  Const 
Co,   48  Hoff. 

EFIECT  l-story  frame  dwelling,  $6,- 
N  Burrows  81.  107  W  Holyoke; 
owner  and  bulkier,  G  Carraro  A 
Sons,    750    Felton. 

ALTER  STORES,  DWELLING,  $2,- 
500;  2400  Mission;  owner,  John 
Joost,  2869  Broderick;  builder,  E  C 
Stendell.    2278    Market. 

ERECT  l-story  frame  dwelling  $8,- 
000  each ;  W/Huron  35  N/Farragut, 
N/w  Huron  60  N/e  Farragut,  W/- 
Huron  85  N/Farragut,  N/w  Huron 
135  N/E  Farragut,  N/e  Huron  213. 
N/E  Farragut,  N/W  Huron  110  N/- 
E  Farragut ;  owner  and  builder,  E 
Vignatl    &   Frank,    4645    Mission. 

ERECT  l-story  frame  dwelling,  $6,- 
000;  N/w  cor  Goettinger-Mansell; 
owner,  O'Brien,  1024  Silva  Ave; 
contractor,  Moresl  &  DeLucchl, 
3142    Buchanan. 

ALTER  DWELLING,  $1,500;  12  De 
Wolf;  owner,  Mrs  A  Gillette,  1734 
Broderick ;  contractor,  Leonard 
Salomon,    1734   Broderick. 

ALTER  DWELLING,  $2,200;  1567 
Ninth  Ave;  owner,  Mrs  E  Spring- 
er, prem ;  contractor,  Bernard 
Lewis,    1466  Waller. 

ERECT  l-story  frame  dwelling,  $7,- 
900  each;  N/Lawton  75,  100.  125 
40th  Ave;  owner  and  builder.  Mar- 
vel Home  BIdrs,  2015  29th   Ave. 

ALTER  RESTAURANT.  $1,500;  41 
California;  o-wner,  L  D  Allen,  171 
Liberty ;    day    work. 

ALTER  STORE,  $700;  1029  Larkin ; 
owner,  G  &  W  Wara,  prem;  con- 
tractor, Rome  Carpenter  Shop,  1659 
Powell. 

ALTER  STORE,  $100,000;  856  Mar- 
ket; owner,  Albert  S  Samuels,  Co; 
contractor.  Jacks  &  Irvine,  620 
Market;  architect,  Roselyn  and 
Gartner,    821     Market. 

ALTER  WAREHOUSE,  $4,000;  99 
99  BaysTrore;  owner,  J  B  Hlgglns 
&   Co,   prem ;   not   let. 

ALTER  DWELLING,  $1,500;  3004 
Market :  owner  and  builder,  G  M 
.Scholten,    prem. 

ALTER  DWELLING,  $500;  186  Ral- 
.slon ;  owner  and  builder,  A  Chris- 
topherson,   prem. 

AI-TER  DWELLING,  $985;  481  Jer- 
.' ey :  owner,  E  Hill,  prem  ;  contrac- 
tor. Redmond  Const  Co,  363  Vienna. 

ALTER  DWELLING,  $500:  739  Ply- 
mouth ;  owner,  Koehnecke,  prem : 
contractor,  G  I  Mangnuson,  180 
Shakespeare. 
ALTER  DWELLING,  $950.00;  226 
Hearst ;  owner.  James  Alkinson. 
prem;  contractor.  Rosenbaum  Con- 
struction Co,  Daly  City. 
ERECT  l-story  frame  rec  play- 
brotmd.  $175,400;  E/Arkansas  400 
S/22nd  St:  owner  Recreation  Com- 
mission of  San  Francisco.  370  City 
Hall:  contr,  not  let;  architect, 
William     Gladstone     Merchant,     57 

pD.lt      St. 

ALTER  STORE,  $1,400;  349  Market; 
owner,  Robert  Warren,  prem;  con- 
tractor, S  &  Q  Const  Co,  15  Sut- 
ter  St. 

ALTER  FTO  SHOP.  $3,000:  836 
Montgomery;  owner.  Banco  Corp. 
Ltd.  prem;  contractor.  Monson 
Bros.  475   Sixth   St. 

ERECT  2-story  firame  apt.s.  $18,000; 
E/33rd  Ave;  100  N/Judah ;  owner 
and  builder.  G  E  Cftrlson.  2294 
22nd    Ave. 

ALTER  RESTAURANT,  $6,000;  90 
Market ;  owner,  Samuel  Neider, 
California  at  Taylor;  contractor, 
Cramer    Co,    345    Vermont. 

ALTER  DWELLING,  $695;  1306  La- 
guna ;  owner,  L  Byrd,  prem:  con- 
tractor, Donnelly  Rfg  Co,  652  Ful- 
ton. 

ALTER  WAREHOUSE,  $50,000:  201 
Potrcro ;  owner,  Westlnghouse  Ele- 
ctric Supply  Co,  260  Fifth  St ;  con- 
tractor, Chrlstenson  &  Lyons,  3454 
Harlan.  Oakland. 

ERECT  2-8tory  frame  flats.  $11,000 
each;  W  Fortuna  37.  75,  112  and 
l-W  N/Anza  Vlata;  owner  and 
builder.  United  Housing  Corp,  2701 
Jtidah. 

ERECT  l-.story  frame  dwelling,  $6,- 
000;  E/30th  Ave.  225  S/Lawton ; 
owner  and  b^jllder.  United  Housing 
Corp,    2701    Judah. 

EUncT  l-story  frame  market,  $22,- 
000  N/e  cor  Sunnydale-Hahn  ;  own- 
er and  builder,  Sbarboro  A  Jorgen- 
sen,    45   Ravcllff   Terrace. 

ALTER  FURNITURE  MART,  $7,- 
500;  9th  &  Market;  owner,  Mohawk 
Carpet  Mills,  Inc;  contractor,  Mac- 
Do;iald  Young  A  Nelson,  Inc.  127 
Montgomery. 

AI  TER  BOX  FACTORY,  $1100;  609- 
611  Front;  owner,  BAB  Pkg  Co, 
SeKhlorl  &  Co,  ,il5  Cook  . 

ALTF.R  APTS.  $1,948:  16th  St;  own- 
er Peter  Giusso,  1734  Broderick; 
contractor,  Le<mard  Salomon,  1734 
Pro<lfJirk. 

ERErT    3-story    class    B    Ptg   Plant, 


$450,000  N/w  comer  Harrlson-Vas- 
sar  Place;  owner,  A  Carlisle  Co, 
135  Post ;  contractor,  not  let ;  arch, 
H  C  BauDUUi,  251   Kearny. 

ERECT  l-story  frame  dwelling,  $4,- 
000;  B/42nd  Ave,  250  S/UUoa; 
owner  , August  Hallgren.  1694  29th 
Ave;  architect,  C  O  Clausen,  647 
46th   Ave. 

ALTER  RESTAURANT,  $2,500;  25 
Mason ;  owner,  Hazel  A  Peter  Ag* 
nost,  prem ;  contractor,  B  S  Mac- 
Intyre.  Oakland. 

ALTER  APTS,  $6,000;  2925  Pierce; 
owner,  Frank  Morgan,  prem;  con- 
tractor.  George   Harder.   Oakland. 

ALTER  SOCIETY  GHQ.  $16.000', 
N/W  cor  Clay ;-Waverly  Pi;  own- 
er and  builder.  Gee  Poy  Kus  Assn, 
838    Jackson. 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


JUNE   17,   1947 

ALTER  flats,  $600;  4069-71  23rd  St; 
owner  and  contractor,  A  G  Scares. 
184  Harold  Ave. 

ALTER  dwelling,  $600;  48  Meadow- 
brook  Drive ;  owner  and  contractor 
J'ohannes  Skytte,  premises. 

ALTER  dwelling,  $3000;  2714  Polk; 
owner,  rMs  Thurber,  c/o  cntr;  con- 
tractor, Fred  J  Early  Co,  369  Pine. 

ALTER  commercial  bldg,  $5000;  436 
11th  St;  owner.  Harry  Lewis,  c/o 
cntr;  contractor,  Leonard  Salomon, 
1734   Broderick    St 

ALTER  flats,  $1750;  449  Dolores  St; 
owner,  Ryan,  c/o  cntr;  contractor, 
Leonard    Salomon,    1734    Broderick. 

ALTER  dwelling,  $500;  20  Prague; 
owner,  V  Sllva,  1178  *rreat;  con- 
tractor, S  F  Terrazzo  Co,  3730  3rd 
Street. 

ALTER  apts.  $6000;  1000-02-04  Ma- 
sonic Ave ;  owner  and  builder,  Roy 
Madsen,  premises. 

DWELLINGS,  two  l-story  frame.  $7- 
000  each ;  SW  Cor  Dublin  and  Rus- 
sia. W  Dublin  25  S  Ru.ssia;  owner 
and  builder.  B  C  Hoecker.  371 
Prague. 

ALTER  cleaning  plant,  $2500;  2206 
Lane;  owner  and  builder.  Frank 
Manz.   pcemises. 

DWELLING,  l-story  frame,  $6000: 
W  Girard  100  N  Olmstead :  owner 
and  builder,  G  Carraro  A  Sons,  700 
Felton. 

AF»TS,  two-story  frame,  $20,000;  E 
28th  Ave  100  N  Judah ;  owner  and 
builder,  Norman  T  Johnson,  89 
Granada. 

DWELLING,  l-story  frame.  $4000; 
E  Detroit  125  N  Hearst:  owner, 
David  Spence,  c/o  cntr;  contrac- 
tor,   Gilbert    Plov,    391    Monterey. 

ALTER  mfg  plant,  $,'5000:  E  Steuart 
92  N  Folsom ;  owner,  Columbia  El 
Mfg  Co,  390  9th  St;  contract  not 
let. 


JUNE   IB.  1947 

REMODEL  kitchen,  $800;  443  21st 
Ave;  owner,  Bert  Browning,  448 
21st  Ave;  contractor,  Geo  Moore. 
2404  Bryant  St. 

ALTER  residence,  $5000;  6314  Geary; 
owner,  John  Klncald,  prem;  con- 
tractor, Gus  Meyer,  3129  Geary. 

ALTER  entrance,  $800;  2084  Hayes; 
owner,  Becker,  prem ;  contractor, 
McGahey  A  Olson,   501  Douglaa. 

DWELLING,  l-story  frame,  $10,000; 
S  Liberty  265  E  Noe;  owner,  Chas 
Burke,  708  14th  St;  contractor,  do. 

MODERNiaa;  entrance,  $1180;  675 
8th  Ave*  owner,  O  Vidal,  prem; 
contractor,  Fred  3  Hall,  4380  Mis- 
sion   St. 

A'PPLY  asbestos  siding,  $1100;  29 
Tucker;  owner,  George  Roundtree, 
nrem:  contractor,  Fred  S  Hall. 
4880  Mission   Bt 

ALTER  residence  to  store  and  two 
flats,  $5000:  6314  Geary;  owner, 
John  Klncald,  2684  Balboa;  con- 
tractor,  Gus    Meyer,    3129   Geary. 

REPAIR  fire  damage,  $1411;  1130 
Market  St;  owner,  T  Subbe,  C/o 
cntr;  contractor,  Ira  W  Cobum, 
2048  Market  St. 

REPAIR  fire  damage,  $1698;  91  Turic 
St;  owner,  974  Market  St  Corp,  c/o 
cntr;  contractor.  Ira  W  Coburn. 
2048  Market   St. 

ALTER  entrance,  $990;  32  Fremont; 
owner,  Ciba  Pharmaceutical  Prod- 
ucts, premises;  contractor,  Mullen 
Mfg  Co,  60  Rausch  St. 

ALTER  offices,  $9500;  250  Sansome; 
owner,  Balfour-Guthrie  Bldg,  351 
California  St;  engineer,  H  J  Brun- 
nler,  Sharon  Bldg;  architects.  H  A 
Thomsrn  Jr  and  Aleck  L  Wilson; 
contractor,  Chas  Stockholm  A  Sons. 

REINFORCE  front,  $6000;  3015  Bak- 
er St:  owner,  L  G  Williams,  3139 
Octavla  St. 

REPAIR  fire  damage,  $2982;  2817 
Bush  St ;  o-wner,  J  Foster,  c/o  cntr ; 
contractor,  Ira  W  Cobum,  2048 
Market  St. 


SACRAMENTO 


APARTMENT  HOUSE  (lO-room). 
$10,000;  1512-14  9th  St;  owner  and 
builder,  George  Newhall.  Route  1, 
Box  3397,  We«3t  Sacramento. 

ADD  TO  BUILDING,  $1500;  2321  16th 
St;  owner  and  builder,  V  Martinis, 
premises. 

DWELLING  (6-room),  $6000;  1728 
48th  St;  owner  and  builder,  T  Pow- 
ell, 6324  9th  Ave. 

BUILDING  (church),  $10,000;  8866 
65th  St;  owner  and  builder,  Com- 
munity   Baptist   Church,    premises. 

RBFACE  DWBLLNG,    $980;    2423    O 

KEFACE  and  SIDING  on  DWELL- 
ING, $2180;  2423  G  St;  o-wner,  Ed 
Guastalli,  prem;  builder,  B  H  Mc- 
Clure,  1224  I  St. 

DUPLEX,  $12,000;  5600  8th  Ave;  own- 
er and  builder.  R  S  Morris.  2240 
51st   St. 

ADD  TO  DWELLING.  $1600;  582  50th 
St;  owTier.  Fred  Offenbach,  prem; 
builder,  L  Mlllspaugh. 


RECONSTRUCT  PORTION  of  BRIDGE,  LOS  ANGELES  CO. 


Total  bids  submitted  were: 

(A)  Bonadiman  -  McCain.    Inc.,    $45,- 
61&15. 

(B)  Macco  Corp..  $45,861. 

(C)  H.   R  Breeden,  $47,836. 

(D)  James  R   Matthews  Excavation 
Co.,  $48,645. 

(E)  Oberg  A  Cook,  $50,428. 

(F)  T.  M  Page,  $53,446.25. 


(G)  C.  D.  Tuttle  Co.,  $54,159.60. 

(H)  Oberg  Bros.,   $89,217. 

(I)    MacDonald  A  Kruse  and  Hensler 

Corp.  (Joint  venturers),  $61,788.40. 
(J)    Dimmltt  A  Taylor,  $69,815.50. 
(K)  Byers  A  Dunn,  $70,648, 
(L)  Catalina   Construction  Ca,    f70,- 

745.60. 
Unit  bids  submitted  were: 


6/19/47  •  4? 

Vitrified  Sewer  Pipe—Bids  Wanted 
BERKELEY,  Calif..  Alameda  Co. 
—Until  June  30.  9  A.  M.,  bldo  will  be 
received  by  the  City  of  Berkelev, 
Wm.  Hunrick,  Jr.,  Purchasing  Ag- 
ent,  and    Budget   Officer.   City    Hall, 


ELECTRICAL  COMMUNICATIONS 

Telephone  and  Sfonol  EnglneTS 

Manual  and  Dial  Telephone  Sytf^mt 

Desfgnerf  of  Jlemofe  Confrof  fqu/pmenf 


^ 


Service    and  Intfallatlont 
We  Will  Sub-Contract  With  Electrical  Contractors 

765    CLEMENTINA    STREET 
SAN  FRANCISCO  3  MArket  2017 
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(A) 

$9,335.00 

17.40 

13.00 

.36 

2.25 

500.00 

1.00 

46.00 

2.00 

26.00 

.70 

7.70 

45.00 

7.50 

6&00 

12.00 

36.00 

6.00 

.09 

.60 

2.16 

1,000.00 

(G) 

$7,730.00 

30.00 

20.00 

.76 

4.00 

1,000.00 

2.00 

20.00 

3.00 

40.00 

.90 

&40 

100.00 

6.00 

50.00 

10.00 

40.00 

&00 

.10 

.40 

3.80 

1,000.00 


(B) 

$8,000.00 

16.00 

60.00 

.40 

1.50 

3,000.00 

1.00 

20.00 

2.0O 

20.00 

.50 

5.00 

40.00 

8.00 

60.00 

10.00 

30.00 

aoo 

.06 

.50 

6.00 

1,500.00 

(H) 

$5,000.00 

25.00 

60.00 

LOO 

&00 

1,000.00 

8.00 

26.00 

3.00 

3O00 

.25 

7.00 

50.00 

6.00 

60.00 

10.00 

40.00 

6.00 

.10 

.40 

4.00 

1,000.00 


(C) 

$7,250.00 

25.00 

30.00 

.42 

2.50 

850.00 

2.40 

30.00 

3.20 

25.00 

.60 

4.80 

50.00 

450 

58.50 

9.50 

26.00 

5.00 

.10 

.60 

4.40 

1.000.00 

(I) 

$8,500.00 

20.00 

40.00 

.90 

2.60 

2,000.00 

3.00 

15.00 

3.00 

30.00 

.70 

8.50 

40l00 

5.00 

58.00 

12.00 

36.00 

&00 

.10 

.88 

4.00 

1,500.00 


(D) 

$4,CO0.00 

10.00 

100.00 

.75 

3.00 

1,000.00 

1.60 

50.00 

2.50 

60.00 

.30 

7.00 

76.00 

6.00 

50.00 

10.00 

50.00 

5.00 

.00 

JIO 

4.00 

1,000.00 

(J) 

$10,000.00 

15.00 

25.00 

1.00 

3.25 

4,000.00 

2.00 

25.00 

2.26 

30.00 

.60 

7.00 

50.00 

6.00 

70.00 

16.00 

45.00 

10.00 

.10 

.70 

6.00 

2.000.00 


(E) 

$4,410.00 

10.00 

100.00 

.76 

2.00 

2,260.00 

1.B0 

30.00 

2.00 

BS.OO 

.30 

5.00 

50.00 

4.50 

60.00 

10.00 

86.00 

6.00 

.083 

.86 

3.60 

1.500.00 


(F) 

$5,860.00 

12.00 

66.00 

.84 

S.50 

956Ji0 

1.66 

46.00 

3.60 

30.00 

.70 

8.00 

46.00 

10.75 

56.80 

12.00 

42.00 

6.00 

.00 

4)5 

2.26 

1,000.00 


(K) 

$10,000.00 

30.00 

20.00 

1.00 

8.60 

2,500,00 

8.00 

86.00 

5.00 

80.00 

.70 

9.00 

125.00 

6.00 

70.00 

10.00 

40.00 

4.00 

.10 

.30 

8.60 

2,000.00 


(L) 

$15,060.00 

17.00 

76.00 

.84 

8.50 

5,200.00 

8.50 

260.00 

2.80 

38.00 

1.10 

7.50 

3&90 

3.00 

48.60 

9.00 

80.00 

4.00 

.120 

.60 

4.00 

1,000.00 


FOR 


SALE 

Compressors  -  Pumps 
Pneumalic  Tools 
Rock  Drills 

.  Complete  Rental  Service 


•      •      e 


5K 


HE  RIX  COMPANY  .  INC. 

512  SIXTH  STREET  UNderiilll  502* 


I'. 


ADD  TO  DWELLING,  $1200;  S817 
63rd  St;  owner,  N  Gartner,  prem; 
builder,  Gartner  A  Bulloch,  2924 
Marty  Way. 

BUILDING  (110x140  ft.,  frame  and 
masonry,  with  composition  roof). 
$30,000 :  430  Broadway ;  owner  Poul- 
try Producers  of  California;  build- 
er, Campbell  Construction  Co;  en- 
^neer,  W  A  Campbell. 

REPAIR  DWELLING,  $800;  1716  5th 
Ave ;  owner  and  builder,  Ruth  King, 
premises. 

DWELLING  (5-room),  $6000;  629 
Fremont  Way ;  owner  and  builder, 
John  Davison  Jr,  3417  I  St. 

GARAGE,  $1000;  4428  Broadway: 
owner  and  builder.  D  L  Wardlow, 
4422  Broadway. 

BUILDING,  $9000;  2417  27th  St;  own- 
er and  builder,  R  G  Schmidt,  1003 
3rd  Ave. 

OAKI_AND 

APARTMENTS,  2-story  13-rm,  $20,- 
000:  636  Valle  Vista  Ave;  owner 
and  builder,  Wm  Beckett,  Latham 
Square  Bldg. 

STORE.  l-stor\-,  $2000,  shed  $600; 
6807  Foothill  Blvd;  owner  and  con- 
tractor, A  McHenrv,  2639  Ritchie. 

ADDI'flON.  2-8tory,  $2000;  3033  Mac- 
Arthur  Blvd ;  owner  and  builder, 
J  A  Denis. 

ADDITION,  $2500;  6334  San  Pablo; 
owner,  Ray  LaCross,  prem ;  con- 
tractor, Lewis  Constr  Co,  1815  Tel- 
ef^nvih  Ave. 

STORE,  l-story,  $2400;  2088  Moun- 
tain Blvd ;  owner  and  builder,  C 
W   Leekins,    6Q54    LaS.alle    Ave. 

ALTERATIONS,  $600;  1607  7th  St; 
owner,  A  Long  Estate,  1754  7th  St; 
»  contractor,  Joe  A  Duprey,  T816 
13th  St. 

ALTER,  $1987;  1152  Seminary  Ave; 
owner,  Mrs  Pepltone,  709  29th  Ave ; 
contractor,  Steadman  and  Powell, 
3918   14th   Ave.  » 

GARAGE,  concrete  block,  $600;  1924 
82nd  Ave:  owner,  Ray  Fowler,  1924 
82nd  Ave ;  contractor,  Fowler  Pest 
Control,   premises. 

ADDN.  $700;  478  MacArthur  Blvd; 
owner  and  builder,  H  I  McCHn- 
tock,   premises. 

ALTER,  $2061 ;  710  21st  St :  owner.  A 
Glekborg,  736  Rand  Ave:  contrac- 
tor, Samuel  Lee,  3006  Thompson 
A.V6    ^V.]&in6(l&. 

DWELLING,  1-strv  6-room.  $6370: 
9909  E  St;  owner,  A  Clark,  6127 
Foothill  Blvd;  contractor,  C  R 
TIsher,  6127  Foothill  ^Ivd. 

DWELLING,  l-story  6-room,  $6370; 
9901  E  St:  owner,  A  Clark,  6127 
Foothill  Blvd:  contractor,  C  R 
TIsher,    6127   Foothill  Blvd. 

ALTER,  $1345;  980  Mtn  Blvd;  owner 
J  G  Jacoby,  prem ;  contractor,  N  O 
Aahton,   2401    MacArthur   Blvd. 

8AN   MATEO 

SHOP  (auto  metal  repairs),  $7000; 
81  ~21«t  Ave;  owner  and  builder, 
John  Rubick,  4  Gratton  St,  San 
Francisco. 

DUPLEX.  $14,000;  Lot  8,  Block  1, 
Laurel  Crardens;  owner  and  builder. 
J  J  Weyland.  Box  8088,  Santa  Rosa. 

DWELLING,  $8000;  Lot  3,  Block  27, 
San  Mateo  Terrace  No  7;  owner 
and  builder,  G  Mcintosh,  Box  185, 
Brisbane.  ^ 

DWELLING.  $20,2*0;  Lot  5.  Block 
69- A,  Santa  Ynex  Park;  owner, 
John  B  Torres,  719  Cypress  Ave, 
San  Mateo ;  builder,  R  B  Broderick, 
130  12th  Ave,  San  aMteo. 

DUPLEXES  (2),  $13,600  each;  Lots 
9  and  10,  Block  4,  San  Mateo  VUla 
Park;  owner,  J  H  Gramberger,  26 
Aragon  Blvd,  San  Mateo;  builder, 
Gramberger  A  Gulstl  Co,  Box  216,' 
Half  Moon  Bay. 

DWELLING,  $12(000;  Lot  9,  Block  2, 
Aragon  Subdivision ;  owner  and 
builder.  Sunshine  Suburban  BuUd- 
era,  10  3rd  Ave.  San  Mateo. 

ALTBJRATIONS,  $1000;  323  Elm  St; 
owner  and  builder,  John  J  Lott- 
ridge,  premises. 

DUPLBSC,  $14,000;  Lot  12,  McAker 
Terrace;  owner  and  builder,  J  J 
Weyland,  Box  8088,  Santa  Rosa. 

HILLSBOROUGH 

STABLE.  $1000;  885  Black  Mountain 
Rd;  owner  and  builder,  David  H 
Elliott,  premisee. 

BELMONT 

DWELLING,  $8000;  Lot  20,  Block  6. 
Belmont  Country  Club;  owner  and 
builder,  O  C  Moroney,  1512  Oak- 
noll.  Belmont 

BERKELEY 

OARAGE,  $540;  3014  Dohr  St;  owner 
and    builder,    Albert   Hunter,    prem. 

ALTERATIONS,  $1200;  1806  Mllvla; 
owner.  M  Bowman,  prem ;  builder, 
ABC  Builders,  1071  San  Pablo, 
Albany;  plans  by  C  T  Martin. 

ALTERATIONS,  $1600;  8107-09  Sac- 
ramento St;  owner,  M  Reed,  3109 
Sacramento  St;  builder,  Wlaldo  E 
Bethel,  1.338  67th  St. 

ALTERATIONS,  $700;  1753  Solano; 
owner,  Wltitsan  Bros,  prem;  builder. 
General  Neon  Lite  Co,  909  53rd  Ave, 
Oakland. 

ADDITION,  $60,000;  930  Dwight  Way ; 
owner.  Kawneer  Co,  8th  St  and 
Dwight  Way;  builder,  Christiansen 
A  Lyons,  3454  Harlan   St.  Oakland. 

ADDITION.  $1000;  741  Folger  St: 
owner.  Bay  City  Awning  Co,  prem; 
builder.  Sharp  A  Niedermeyer.  2361 
Oarvin  Ave,  Richmond. 

SANTA  CLARA  COUNTY 

DWELLING.  $l000:  Clark  and  Haw- 
thorne; owner  and  builder,  B  R 
Rafaaele,  141  Marvin  Ave,  Los 
Altoe. 

ADDITION,  $2000:  896  Franquette  St; 
owner  and  builder,  A  R  Dyer,  prem. 

DWELLING,  $8000;   Lot  2i.  Camlno 


Del  Sol;  owner  and  builder.  B 
Longert,   184   N  11th  St,   San  Joae. 

DWELLING,  $6000;  Lot  20.  Bennet 
«r/ay;  owner  and  builder,  O  Ken- 
nedy, Route  2,  Box  128,  San  Jose. 

DWELLING.  $6000;  Lot  23,  Bennet 
Way ;  owner  ajid  builder,  E  LAng- 
ley.  Route  2,  Box  128,  San  Jose. 

DWELLING,  $8000;  Lot  65,  Doug 
Lane,  off  Stevens  Creek;  owner 
and  builder,  J  M  Silvan,  1115  Del- 
mas  Ave,  San  Jose. 

ALTERATONS.  $3000;  Rosa  St  and 
Coyote  Creek;  owner  and  builder, 
Terslni  Fruit  Syrup  Co,  220  Ry- 
land  St.  San  Jose. 

ADDITION,  $2000;  Lot  30,  Covington 
Rd.  Los  Altos ;  owner  and  builder. 
E  Thayer,  62  Appleton  Ave,  San 
Francisco. 

ADDITION,  $4000;  Monterey  High- 
way; owner  and  builder,  C  Gomei. 

DWELLING,  $6000;  561  Fremont  Rd, 
Los  Altos ;  owner  L  Raynaud,  prem ; 
builder,  A  Zangrando. 

DWELLING,  $6000;  Lot  27,  Martin 
Ave,  Bajrwood  Park;  owner.  C  A 
Nelson,  Route  3.  Box  267-B,  Mt 
View;  builder.  S  A  Mattlngly. 

DWELLING,  $7000;  Lot  37,  Pamlar 
Ave;  owner  and  bulkier,  R  L  Fine. 

WAREHOUSE,  $4000;  Alum  Rock 
Ave,  San  Jose;  owner  and  builder, 
G  Mijares,  Market  St,  San  Jose. 

DWELLING,  $6500;  McClellan  Rd  off 
Stevens  Creek;  owner,  R  Farla, 
Cupertino;  builder,  George  Lauer. 

CHURCH.  $15,000 ;  Gilroy ;  owner  and 
builder,  Pentecostal  Church  of  God, 
premises. 

DWELLING,  $6000;  Frank  Ave;  own- 
er and  builder,  A  Penna. 

DWELLING,  $4000;  Lot  92,  Middle- 
field  Rd;  owner  and  builder,  W  P 
Sterling,  625  Foreet,  Palo  Alto. 


FRESNO 


DWELLING,  $10,800;  743  Michigan; 
owner  and  builder,  Floyd  8  Wil- 
liams. 

ALTER  DWELLING.  $2000;  718  Ar- 
thur;  owner  and  builder,  CJeorge 
Kramer,  premises. 

DWELLING,  $2000;  2166  Weller  St; 
owner  and  builder,  Louis  C  Jamie- 
son. 

SCATHES,  $1500 ;  320  Santa  Fe ;  owner, 
Guggenhlme  Co,  prem ;  builder,  R 
C  Westphal,  1105  Courtland. 

BUILDING  (accessory).  $1200;  2438 
Michigan;  owner  and  builder.  F  B 
Taylor  Jr,  premises. 


Completion  Notices 


MONTEREY  COUNTY 


NORTH  SACRAMENTO 


BUILDING     (auction     mart),     $5000; 

2560    Rio   Linda  Blvd;    owners   and 

bulldeta,  C  C  Strange  and  J  H  Her- 

ron,  premises. 
DWELLING     (6-room),     $6000;      144 

Dlxieanne  Ave;  owner  and  builder, 

A  W  Sweet. 
DWELLING      (5-room),      $6000;     819 

Douglas    Ave;    owner   and   builder. 

Dorothy  Harmer. 


Recorded  Accepted 

June  2,  1947— Lot  27,  Block  A,  Ocean 
View  Terrace.  Joseph  McKay  to 
whom  it  may  concem..May  29,  1947 

June  3,  1947— Lots  37  and  38.  Block 
68,  Del  Monte  Heights  No  6.  Alvin 
and  Hannah  P  Anderson  to  whom 
it  may  concern May  26,  1947 

June  3,  1947— Ptn  Lots  5  and  6, 
Block  183,  5th  Addition  to  Pacific 
Grove.   Crescent  Construction  Co 

to  whom  it  may  concern 

„ „ May   29,   1947 

June  8,  1947 — Lots  3  and  4,  Block  1, 
Westfield  B  Tract.  Rex  C  Powell 

to  whom  It  may  concern 

_....June  1,  1947 

June  4,  1947—699  Franklin  St,  City 
of   Monterey.  Ratzi    and  Carmen 

Russo  to  Vincent  Russo...- 

_ „ li£ay   29,   1947 

June  6,  1947— Lot  6,  Block  33.  Hat- 
ton  Tract  No.  SA.  Donald  D  Pit- 
man to  whom  it  may  concern 

_ May  31,   1947 

June  7,  1947 — Ptn  Lots  4  and  6,  all 
of  Lot  5,  Block  236.  1st  Addition 
Forest  Park  Tract.  Pacific  Grove. 
Raymond  V  Porcellus  to  whom  It 
may  concern   . „.June  6,   1947 

June  5,  1947— Lot  12.  Block  150, 
Carmel  Wood.  Cecil  R  and  Idalee 

Bllger  to  Jake  D  Hulzenga 

June  3,  1947 

June  6.  1947— Ptn  Lots  12  and  13, 
Block  B-3,  1st  Addition  to  Pacific 
Grove.  J  C  Anthony  to  whom  it 
may  concern May  31,  1947 

June  6,  1947— Lot  1.  Block  7,  1st 
Addition.  Mission  Tract.  Vance  C 
Osmont,  J  R  Osmont  and  Barbara 

Osmont  to  Harold  C  Geyer 

_ May  21,  1947 

June  9,  1947— N  %  of  Lot  614,  Clark 
City.  Benjamin  Donald  Rianda  to 
W  Wm  Komtved June  2,  1947 

June  9,  1947— Lot  8,  Block  1,  Mission 
Tract  Addition  5  to  Carmel.  Lin- 
coln C  and  Ida  N  Lewis  to  Harold 
C  Geyer June  31,  1947 

June  11,  1947— Lots  2052,  2054  and 
2066.  Block  29,  Del  Monte  Heights 
No  3.  C  C  Brlggs  to  whom  it  may 
concern June  5,   1947 

June  11,  1947— Lot  6,  Block  6,  Glen 
Haven  Park.  J  A  Brlckson  to 
whom  It  may  concem....June  11,  1947 

June  11,  1947— Lot  1.  Block  J,  Car- 
mel. Gladys  Klngsland  Dixon  to 
R  S  Cropley June  9,  1947 

June  11,  1947— Lots  16  and  17,  Block 
1,  Boulevard  Tract,  George  R 
Burton,  also  known  as  George 
Burton,  to  whom  it  may  concern 
June  10,  1947 

June  11,  1947— Lot  27,  Los  Laureles 
Village.  Clarence  E  .Holman  to 
whom  It  may  concern...  June  9,  1947 

June  11,  1947— Lot  7,  Block  4.  Glen 


Haven  Park,  Harry  A  and  Cath- 
erine E^keUn  to  whom  it  may  con- 
cern  June  11,  1947 

June  12,  1947— Lot  1,  Block  10,  Sun- 
stream  Village.  Alfred  H  and 
Christine  Junker  to  whom  it  may 
concern „June  12,   1947 

June  13,  1947— Lot  2,  Block  276,  Pa- 
cific Grove  Beach.  George  Cowell 

to  whom  it  may  concern 

June  12.  1947 

June  IS,  1947— Lots  17  and  19,  Block 
58,  East  Monterey.  L  C  Morrow  to 
whom  It  may  concern.June  12,  1947 

June  14,  1947— Lots  22  and  23,  Block 
5,  Moore  Tract.  D  C  Morrow  to 
whom  it  may  concem..June  10,  1947 

June  14,  1947— Lot  24,  Block  8,  Sun- 
stream  Village.  James  A  Barron 

td  whom  it  may  concern 

„ .June  9,  1947 

June  16,  1947— Lots  17  and  18,  Block 
236,  Addition  No  1  to  Forest  Park 
Tract,  Pacific  Grove.  Stanley  B 
Rice  to  whom  It  may  concern....^ 
_. June  14,  1947 

ALAMEDA  COUNTY 

Recorded  Accepted 

June  18,  1947— LOT  4  BIk  4,  Fruit- 
vale  Heights,  Oakland.  Raymond 
and  Velma  M  Valentine  to  W 
Bethel June   12,    1947 

June  18,  1947—1470-1467  164th  AVE 
Kden    Twn.     Walter    B    Wells    to 

Wells  Bros  &  Watters 

June   17,    1947 

June  18,  1947— PTN  LOT  15  Blk  3 
Hayward  Acres,  Eden  Twp.  Gei> 
H  Dotaon  to  whom  it  may  con- 
cern  Aire    17,    1947 

June  la  1947— LOT  10  Blk  44,  map 
Beverly    Terrace,   Oakland.     Fern 

Blrcheil   to  J  F  Loughery 

June  14,  1947 

June  17,  1947— LOTS  6.  7  and  8 
Blk  18,  amd  map  Punset  Terr, 
Albany.  G  W  Gaeta  and  Gaetana 
D  Gaota  to  whom  it  may  con- 
cern   June    17,    1947 

June  18,  1947— LOT  12  Blk  1,  Tract 
501,    Eden    Twp.     Everett   H   and 
Marguerite   Branson   to  whom   it    ^ 
mav    concern      June    10,    1947 

June  18,  1947— LOT  14  Blk  17,  map 
Ivevvvood  Evten,  Oakland.  Vic- 
tor G  and  MarioHe  M  Flashman 

to  whom  it  may  concern 

June    16,    1947 

June  18.  1947—3841  STANLEY  Ave 
Oakliuirt.  August  H.  Winifred  H 
and  Jeanne  T  Rahlves  to  Rahlves 
&  Rahlves J^^ne  14,   1947 


SURFAaNG,  LOS  ANGELES  CCMJNTY 


Low  and  Only  Bidders 

Surfacing  Cost   $69,261.70 

LOS  ANGELES  COUNTY,  Calif.  In- 
tersection of  Holt  Ave.  and  Bene* 
vue  Ave. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Calif. 

About  0.6  mile  resurfacing  existing 
pavement  with  asphalt  concrete 
and  widening  with  asphalt  concrete 
on  Portland  cement  concrete  base. 
Bids  opened  in  the  State  Bldg.,  Los 

Angeles,  Calif. 

Low  Bidder— Griffith  Co.,  1060  South 
Broadway,  Los  Angeles,  Calif.,  $66,- 
281.70. 
The    work    involvep : 

(1)  700  cu.  yds.  remove  cone.; 

(2)  28   i,ta.    clear  and   giubb; 

(3)  6,500   cu.    yds.    rdwy.    excav. ; 

(4)  110  cu.  yda    struct,    excav.; 

(6)  8,000   sq.   yds.    compact    original 
ground ; 

(6)  5,000  tons  import  base  mtL; 

(7)  7,300    sq.    yds.    prepar    class    C 
subgrade ; 

(8)  develop  water   supply   and   fur- 
nish   water    equip. ; 

(A) 

(1) $    8.80 

(2) 16.00 

(4).. .._-.....».__>.-. ~ *      2.70 

(5)...„ ... 

(8) 

(7) 

(8) 

(9) -.... 

(10) _ 

(11) 

(12) 

(18).. 

(14).. 

(15).. 


(16) ..-. 

(17) 

(18) 

(20) 

(21) — 

(22) _. 

(23)    - 

(24) 


.07 

2.18 

.19 

400.00 

2.70 

14.00 

.18 

17.80 

4.84 

1.16 

68.00 

16.90 

80.00 

42.00 

.14 

.80 

7.00 

3.00 

.05 


(9)  SOO  M  gals,  apply  water; 

(10)  28  sta.  finish  rdwy.; 

(11)  4,000  sq.  yds.  prepar  mix  and 
shape  shoulders  bit.  surf,  treat. ; 

(12)  88  tons  liq.  asph.  SC-3  bit  surf, 
treat; 

(13)  2,860  tons  asph.   cone.    ; 

(14)  800   lin.   ft    raised  bars; 

(15)  9  tons  asph.  emuls.  paint  binder 
and  ctfrlng  sea); 

(16)  1,260  cu.  yds.  class  B  port.  cem. 
cone,   base ; 

(17)  4  cu,  yds.  class  A  Port  cem. 
cone,  structs. ; 

(18)  160  cu.  yds.  class  A  Port.  cem. 
curbs   and    gutters ; 

(19)1.660  lbs.    bar   relnf.    steel; 

(20)  330  each  curb  dowels; 

(21)  1,400  Iba  misc.  Iron  and  steel; 

(22)  3   each   culvert    markers; 

(23)  200  lin.  ft   18  in.  CMP   16  gage; 

(24)  12,000  each  mesembryanthemum 
edule  cuttings. 

Total  bids  submitted  were: 

(A)  Griffith  Co.,   $69,281.70. 

(B)  J.  E.  Haddock,  $73,154.26. 

(C)  Sylva  A  Hill,  $75,911.60. 

(D)  Dimmltt  A  Taylor,  $90,640. 

(E)  MacDonald  A  Kruse  and  Hensler 
Corp.  (joint  venturers),  $116,- 
342.50. 

Unit  bids  submitted  were : 

(B)  (C)  (D)  (E) 

$     6.00  $  10.00         $    aoo        $     7.60 

60.00  15.00  36.00  460.00 

1.20  1.50  1.00  1.00 

2.25  4.00  3.50  3.00 

.075  .10  .12  .10 

2.15  2.25  2.00  3.00 

.15  .18  .40  .20 

1500.00    1000.00    3500.00    5500  00 

2.60       2.60      3.00      3.00 

20.00  12.00  25.00  50.00 

.15  .20  .60  .20 

17.60  laOO  25.00  30.00 

5.00  5.00  6.25  7.60 

125  1.26  2.00  2.00 

.•iO.OO  60.00  50.00  75.00 

14.50  13.00  20.00  25.00 

100.00  75.00  80.00  90.00 

43.00  42.00  50.00  35.00 

.125  .15  .15  .15 

26  .16  100  .60 

4  60  6.00  10.00  15.00 

2.80  3.80  4.00  4.50 

.04  .08  .10  10 


SAN    FRANCISCO 


Co  VB  Harvle  A  and  Vlrgie  Scott, 
Loueila  Marant  and  Robert  S  or 
Roberta  S  Haller  $1,058 

ALAMEDA*  COUNTY 

Recorded  Amount 

June  17,  '47—20444  STANTON  Ave 
Castro  Valley,  Hayward.  How- 
urd  O  Mart  vs  H  M  Disher  and 
W  H  E<l\vardB $9ai0 

June  17,  1947—18988  CHABOT  RD. 
Ca.stm  Vslley,  Hayward.  How- 
ard O  Mart  vs  Wm  F  Baldry 
and   W    H   EdwHTf's  $32.10 

June  17,  1947—7022  HILLMONT  St 
Oakland.  Howard  O  Mart  vs  V 
E  Shellenberg  and  Walter  H  Ed- 
vvani^  .  $3.33.9C 

June  17.  1947—4386  WHITTLE  Ave 
Oakland.  Howard  O  Mart  vs  Jos 
F  Svlter  and  Walter  H  Edwards 

$867.47 

June  17,  IMT— 188tl  CHABOT  RD. 
Castro  Valley,  Hayward.  How- 
ard O  Mart  vs  Wit;  and  W  H  Ed- 
wards 4146.25 


Release  of  Liens 


MONTEREY  COUNTY 


Recorded  Amount 

Juno  11,  1947— Lot  6-3  and  W  'A  ot 
Lot  2,  Block  D,  CastrovlUe.  Tal- 
cott  Lumber  Co,  Inc.  to  Amos  L 

Triggs $1,174.45 

June  11,  1947— Lot  6-8  and  W  H  o' 
Lot  2,  Block  D,  CastrovlUe.  C 
Tynan,  Annie  Tynan,  M  L  Tynan, 
Olga  K  Tynan,  doing  business  aa 
Tynan  Lumber  Co,  to  Amos  L 
THgg   41.227.36 


Non-Responsibility 


ALAMEDA  COUNTY 


June  17,  1947— REAR  3315  GRAND 
Avenue.  Oakland.  Abraham  and 
Sarah  Penn  as  to  improvements 
on   property. 


ftAN    FRANCISCO 


Recorded  Accepted 

June  17,  1947— NW  VIENNA  22S, 
250  NE  Avalon  Frank  J  O'Neill 
to  whom  it  may  concern 

June     9,     lfl'i7 

JMne    17.    1947— W    VICTORIA    100 
S  Sargent.    Lawrence  R  and  Nel- 
lie J  O'Neill  to  Frank  J  O'Neill 
June     9.     1947 

June   12,   1947— E  2t8h    AVE    100   S 
Ulloa.      Walter     T     and     Eunice 
Fewell  to  California  Constr  Co..  . 
June     9.     1947 

June  18,  1947—1000  SLOAT  BLVD. 
John  E  utid  Helen  L  Goggin  to 
C  L  Wold  Constr  Co  ..June  18,  1947 

May  27,  1947— E  TENTH  AVE  250 
N  Quintara.  Kathleen  H  Hamil- 
ton,&  Alec  Corenevsky  to  whom 
it   may   concern May   27,   1947 


Liens  Filed 


June  12,  1947—1689  FRANKLIN  St 
Tillie  Eisner  as  to  improvements 
on    property. 

June  18,  1947—133  GEARY  Street. 
Wells  Fargo  Bank  A  Union  Trust 
Co  as  to  improvements  on  prop- 
erty. 


Plumbin||[  Permits 


BERKELEY 


MONTEREY  COUNTY 


Recorded  Amount 

June  7,  1947— Lot  8,  Block  57,  Sev- 
erance Block  Book,  Monterey.  A  J 
Miller,  also  known  as  Miller  Con- 
crete Co,  vs  John  La  Sala.... $1,784.00 
June  16,  1947  — Lot  1,  Block  67, 
'  Monte  Vista  Tract.  John  R  Her- 
zog  vs  Fred  D  Robblee  and  Alice 
M  Robblee  $3,644.88 


SAN    FRANCISCO 


Recorded  Amount 

June     .  ,    1947- S    GEARY    265    W 
0<tavlii      Wc.Hicrn    .States    Constr 


1621  Josephine;  owner,  Henderson; 
plumber.  Gene  Sturmer;  Bendlx. 

469  Arlington  St;  owner,  Tinnell; 
plumber.  Gene  Sturmer;  

23  Parnassus  Ave;  owner.  Cuppo; 
plumber,  M  J  Schmltt;  2  fixtures. 

;  owner,  O  C  Jones;  plumb- 
er, Henrv  Antons;  2  fixture*, 

2528  Ridge  Road;  owner.  Leper,' 
2  fixtures. 

1660  Tyler ;  owner,  John  Thompson ; 
plumber,  J  A  Freitas ;  6  fixtures ;  gas 
outlets;   water  connections. 

1821   6th  St;  owner.   Pacific  Paper 


GENERAL 
LANDSCAPING 

BY 

Stephen  L.  Visttca 

Phone:  San  Mateo  1'4619  or  3-0286 

S penalizing  in 
INDUSTRIAL  PLANTS 
AND  HOMES 

EguirPED  TO  Handlb  Any  Sue  Job 
Anywherb  in  No.  California 

70  N.  EL  CAMINO  REAL 
San  Mateo 


TASGON-The  Penetrating  Oil 

Jutt  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts. 
Joints,  Etc.,  Saving  Time  and  Labor 


GUN  N   CARLE  &   CO. 


20      Y'C^:   ,    <r.       A.' 


IJNd.  -  hi' I    I'-I^.C 


San    Francisco 


ROCC;0a)«V 

WINDOW     SCREENS 


AHCHI1EC1%  .  .  . 

You  can  again  specify 

ROLL-AWAY 

Window  Screens 

THE  PERFECT  SCREEN 
FOR  EVERY  TYPE  OF 
WINDOW  .  .  . 

•  Ke«ps  insects  out  .  .  . 

•  Keepf  curtoins  in  .  .  . 

•  Rolis  put  of  tiglit 
wiien  window  is  closod. 

Roll-Away  Screens  can  be 
built  in  or  installed  on  ex- 
i.sting  windows  without  al- 
tering the  windows  in  any 

way. 

Literature,  Details  and 

Name  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

Sirceeisers  fe  ROLL-AWAY  WINDOW  SCREIN  COMPANY 

Main  Office  amd  facfory:  BERKELEY,  CALIF..  Ith  &  Corltea  Street* 

rkoif   THornwall   0340 

Maoufactm«n  of  the  POPULAR  RoUAw«y  SCREEN    •    Since  1923 


PAGES 


DAILY    PACIFIC    BUILDER 


THURSDAY.  JUNE  19.  1947 


llaterlals;    plumber,    Fearey   Plumb* 
ing  Co ;  5  fixtures. 

OAKLAND 

Plumber,  F  E  Planer;  owner,  Frfcd 
Foster;  1  ga.s.  3301  School  St. 

Plumber,  J  Sorensen ;  owner,  D 
Marquts;  2  f ix ;  1  gas;  2  water;  6246 
Collej^e. 

Plutoiber,  C  W  Roland;  owner, 
Hansen ;  2  f ix ;  2  gas ;  1524  57th  Ave. 

Plumber,  Jas  Smith;  owner,  R  A 
Watson;  1  fix;  11  water;  8th  and 
Myrtle  Sts. 

Plumber,  vas  Bmith ;  owner,  Bette 
JSjdb;  1  fix;  158  Sth  St. 

Plumber,  Jensen ;  owner,  M  A 
FonU;  4  fix;  8  water;  534- A  East 
20th    St. 

Plumber,  T  F  Watson;  owner,  B 
'  Taylor-  lo  fix:  5  gas;  22  water; 
1441-3   B    S2nd    St 

Plumber,  Lester  G  Doell;  owner, 
Lemer  Stores;  9  fix;  10  water;  590 
12th   St. 

Plumber,  J  A  Fazio;  owner,  W  F 
Beckett;  12  fix;  3  gas;  21  water; 
1968  Rosecrest 


Electrica]  Pennits 


SAN    FRANCISCO 

7427-28  310-314  Sweeney;  owner, 
Carraro;  contractor,  O  J  Ferrara; 
10   outlets;    10   fixtures;    8  plugs. 

7429  W/Burrows   100  W/Holyoke; 
owner,    Carraro ;    contractor,    O    J 

Ferraro ;    temporary   saws. 

7430  2225     Fol.som ;     owner, 
contractor,  F  F  Goodman ;  motors. 

7431  roi  Srinsome  1st  floor;  own- 
er,    ;   contractor,   F  F  Goodman; 

10   outlets. 

7432-33     401   03   05  07   Ashbury    St; 

owner,  ;  contractor,  F  F  Good- 
man; SO  outlets;  15  fixtures;  15 
plugs. 

7484  2265  Broadway;  owner,  Da- 
ris;  contractor,  B  A  Koenig;  survey. 

7436  1253  Vicente;  owner,  Adams; 
contractor,  E  A  Koenig;  1  fixture; 
4   plugs;    sign. 

7436  2271  27th  Ave;  owner,  E  R 
Cogglns;  contractor,  P  A  J  Elec  Co; 
3  outlets ;  4  fixtures ;  4  plugs. 

7437  866   Guerrero;    owner,    Gold- 


CUSSIFIEP  *PWEBTISiWa 

DtsrlHn*  )  p.  a.  Dmr  B«for*  InMrdoa. 


RatM — 30c  Una  I   23c  lln* 
3   or   more  iniarttoiu. 
(Minimum  order  f2.) 

Phone  MArket  7H0 


1_    MISCELLANEOUS 


What  It  YOUR  Personnel 
ProUcm? 

WE  Om  Serra  Toa 

Western  Personnel  can  assist  you 
In  finding  needed  personnel. 

Western  Personnel  wUl  pre-select 
the  right  man  for  that  Job. 

Western  Personnel  will  thorough- 
ly screeu  to  your  speclflca- 
Uon. 

Western  Personnel  can  save  you 
time  and  expense. 

JOHN  L.  MATHERS   -  Du«ctor 

Tmenty  Yeart  m  the  BuUding 

Induttry 

WESTERN   PERSONNEL 
SERVICE 

rmmwrhf  CUrttmt  flutemtnt  BttrMn 
Tacfaalcsl  -  ProiaaMonal  -  ComucrcUl 

26  (yPARHBIX  ST.  8U1TB  902-J 

GArfiald   l«l7-16lt 


MEN  AVAILABLE 

ENGINEERS,  C.B..  M.B.,  and  E.E. 
SUPTS..   COMMERCIAL  and  IND. 
SUPTS.,  ROAD  and  GRADING 
SUPTS.,  CARPENTER 
WORKING  FOREMEN 

ESTIMi^rORS 

ARCHITECTS 
DESIGNERS— STRUCT.  -MECH. 
DRAFTSMEN,   ALL  TYPES 
bURVBYORS.     INSTRUMENTMEN 
ROD  AND  CHAINMEN 
ACCOUNTANTS,   TIMEKEEPERS 
SALESMEN.    Building  Materials 
A  complete   library  of   capable   mer 
to  choose  from 
CAX^ 

HENRY  HELBIG  or 

RALPH  OLSEN 

YUkon  6-0579 

This  AOBNCY  Is  designed  for  the 
Building  Industry 


— TOWINQ    and    BARGE    WORK— 
Call   Bin   Atthowe,    SU.   S543;   Pier  3 

(tf> 


1—    MISCELLANEOUS 


SPECIFICATIONS- ACCURATE 
TYPING-NEAT    MIMEOGRAPHING 
Carolyn  R.    Michaels,    521    Broadway 

Bldg.,  1419  Broadway,  Oakland. 
TWlnoaks  3853 

2—     HELP  WANTED 

DRAFTSMAN,  experienced  In  or- 
itamental  and  miHC.  bronse  work  de- 
tailing for  local  manufacturinK  plant. 
Reply,  stating  experience,  a^e  aud 
salary  exp4>oted.  Box  64,  c/o  Daily 
Pacific   Builder. 


6— MATERIALS  FOR  SALE 


en  State;  contractor.  Enterprise  Elec 
Co ;  motors. 

7438  1035  FolBom  St;  owner,  Pac 
Gear  Tool ;  contractor.  Enterprise 
Elec  Works;  6  outlets;  3  fixtures;  4 
plugs. 

7439  1683  Post;  owner,  Betty  Lou; 
contractor.    John    Phills ;    sign. 

7440  142  Taylor;  owner,  Blum; 
contractor.  Atlas  Elevator;  1  out- 
let ;  1  fixture ;  1  plug ;  motors ;  spe- 
cial equipment. 

7441  204  Valencia;  owner,  Me- 
harry;  contractor,  C  Stehle  Elec  Co; 
alterations. 

7442-47  1628  Post,  et  al ;  owner, 
various;  contractor,  Neon  Malnt 
Corp ;  signs. 

7448  1238  Taylor;  owner,  Contos; 
contractor,  Ets-Hokln  &  Galvan;  al- 
terations. 

7449  586  Folsom;  owner.  Peerless 
Elec  Co ;  contractor,  Ets-Hokin  & 
Galvan ;    special    equipment. 

7450  545  Market;  owner,  F  C 
Smith ;  contractor,  Ets  -  Hokin  and 
Gel  van;    16   outlets 

7451  W/46th  Ave  150  s/Taraval; 
owner,  Warda  Bros ;  contractor. 
Grand!  Elec  Co ;  temporary  saws. 

7452  S/Llberty  255  E/Noe;  owner, 
F  O'Reilly;  contractor,  Grandl  Elec 
Co :    temporary   saws. 

7453  60  Maynard;  owner,  Koenig 
Bros;  contractor,  Grandl  Elec  Co; 
14  outlets :   12  fixtures ;  18  plugs. 

7454  400  Mission ;  owner,  Bothin 
Realty;  contractor.  Grand!  Elec  Co; 
alterations. 

7455  Matson  Bldg  Annex;  owner,.... 

;    contractor,    Otis    Elevator    Co; 

branch      circuits      motSprs;       specla;l 
equipment. 

7456  571  Sutter;  owner,  The  John 
Breuner  Co;  contractor.  Otis  Ele- 
vator Co ;  branch  circuits ;  motors ; 
special  equipment. 

7457  706  Sansome;  owner.  Wo 
Kee  &  Co ;  contractor,  Otis  Elevator 
Co;  branch  circuits;  motors;  special 
equipment. 

7458  Grant  Ave  at  Maiden  Lane; 
owner.  Hale  Bros;  contractor,  Otis 
Elevator;  branch  clrciuts;  motors; 
special  equipment. 


OAKLAND 


OPPORTUNITY  for  young  man  In 
Sale*  and  Office  Woik,  responsible 
and  capable  person.  Exp.  in  Lumber 
and  Bldg.  MtL  business.  Reply  San 
Bruno  Lumber  Co.,  Box  186,  San 
Pnmo,  or  phone  181.  6/19 


SUPERINTENDENT  on  new  work, 
repairs  and  alterations.  Must  be  a 
first-class  man.  Capable  of  taking 
complete  charge.  State  exp.  and  quali- 
fications. Reply  Box  §17,  c/o  Dally 
Pacific  Builder.  %/2S 

4--EQUlPMENTFOirSALE 

1 — 4-yd.  water  level  Garwood  Dump 
Body. 

2— F.  8  B.  Hoist,  W.12  Body. 

a — Cab  Shield.  All  used  about  one 
month.  Complete  will  all  fittings 
for  a  160-ln.  wheelbaae  truck.  EX- 
brook  0941.  6/20 


Complete  BLOCK  MACHINE,  Flam 
Challenger,  ready  to  operate,  includ- 
ing yard  equipment,  wiring,  motors, 
mixer.  4  molds,  etc.;  |1700  delivered 
In   California. 

Also  Interlocking  Concrete  Silo 
atlave  Machine  with  600  pallets,  erec- 
tion pqulp.,  mixer,  wiring,  etc.;  |4000 
delivered   in   California. 

EVANS-SAUVAGE  COMPANY 
P    O.  Box  293,  Chlco.  Calif. 


STEEL 


SHEETS,  18  gauge;  hot  rolled, 
Rmooth  flnish.  20  ga.  cold  rolled. 
Jeep  drawinfT  quality,  fabri- 
cated to  your  re<juirements. 
PLATES,  8/16  and  heavier; 
structural  and  bar  size  angles, 
cKannela,  flats,  rounds,  beamn. 
Available  at  8«n  Francisco  Ware- 
house base  price,  F.O.B.  carrier, 
Oakland 

INDEPENDENT  IRON 
WORKS,  Inc. 

Sth  and  Pine  Sts.,  Oakland,  Cal- 
Phone:    TEmplebar  0160         ^ 


PIPE 

6000    ft.    1-Inch    sUr.dard    Blk.    for 
fabrication     to     your     requirements. 
A\ao   steel    sheets    and    shapes. 
Monarch   Iron  Works 
262  Seventh  Street.  San  Francisco 


5— TOOLS  FOR  SALE 

FOR  &ALE 
1  HELLER  ft  BRIGHTLET  TRAN- 
SIT, 1275.00  Ilussey  Blng.  Corp.  Phona 
TWlnoaks  8889. 6/19 

ENOINEKKS  TRANSIT  and  LEV- 
EL ROD.  liko  new.  Phone  OLymplc 
M06. (6/24) 

6— MATERIALS  FOR  SALE 


Nails . .  Nails . .  Nails 

I'/s-In.,  13-G«.,  Bias  Liilli 
Nails,  SUndard  HeMl.  Abo 
evefy    other    kind    of    nafls 

P.  0.  Box  961 
Beverly  Hills,  Calif. 


PLYWOOD 

Mahogany,  Birch,  For 
Any  Sime  and  Grado 

ThrM  Weaka'  DeUTary 

Lumber 

Any  Sisa,  Kind  and  Grada 
CaU  Us  for  Spadal  Buy* 

OAK   FLOORING 

ASSOCIATED 
CONTRACTORS*  SERVICE 

1151   Sutter   St.,    San    Francisco   9 
PRoapect  4.'>nO  or  2800 

NAILS,  4  kegs  20  common,  4  keff^a 
of  16  box  and  2  kegs  of  16  commou. 
Phone  LAndscape  5-9719  after  6  p  m.. 
or  call  at  119S  Cornell  Ave.,  Berkeley. 

6/29 

7— EQUIPMENT  FOR  RENT 


PLASTER  MIXER.  3U,-sack.  Pick- 
up in  El  Cerrlto.  Flione  evenings, 
LAndscape  6-2024. 


a^AdEL  25  NORTHWEST  BACK- 
HOE  PHOVEI^  ROSENBERG  BROS. 
GRADING  CO.  13  Oak  OroT*  St^ 
San  Francisco.  Phone  DO.  4790l 


AVAILABl^     i>t)K      IMMJEDIATV 

DELTVERT.    s     limited     nuantlty    off 

26   -gauge    cornigated    ALUMINITM 

iHRETS,  standard  <llmeoslon.  Phooa 

Ir.  Craadall.  SUttar  Otl  (tf) 


g—OFnCES,  YARDS,  SPACE 

FOR  RENT:  private  office.  12x9- 
ft  ,  in  machinery  dealers  atore,  cen- 
trally located;  phone  and  office  serv- 
ices available.  If  desired.  Reply  Box 
618  c/o  Daily   Pacific   Builder. 

(6/24> 

11_BUSINESS  FOR  SALE 


48105  3740  Grove:  owner,  Stand- 
ard Sta  Inc ;  contractor.  Elect  Prod 
Corp;  sign. 

48106  5316  College  Ave;  owner, 
Customat    Ice    Serv    Co;    contractor, 

;  sign. 

48107  8314  MacArthur  Blvd;  own- 
er. Motel  Mel  Rey;  contractor.  Elect 
Prod  Corp;  sign. 

48108  S/E  cor  13th  A  Clay;  own- 
er. Exhibit  Furniture  Co;  contrac- 
tor, Elect  Prod  Corp;  sign. 

48109  1175  57th  Ave;  owner.  Store; 
contractor,  Vincent  Elect  Motor  Co; 
new   installation. 

48110  375  8th  St;  owner,  Fred 
Chinn ;  contractor,  E  T  Cowart ;  1 
plug. 

48111  1800  Madison  9t;  owner, 
Lake  Merritt  Hotel;  contractor, 
Spott  Elect  Co. 

48112  6821  Arthur  St;  owner,  Ella 
Silverla :  contractor,  F  Grosso;  spe- 
cial   equipment,    range. 

48113  Next  to  3064  Middleton ; 
owner,  Peshel ;  contractor.  Sun  Elect 
Co;  13  outlets;  5  branch  circuits;  19 
plugs;   14  switches. 

48114  4450  E  14th  St;  owner,  Capi- 
tol Co;  contractor,  Ets-Hokin  &  Gal- 
van ;  outlets ;  branch  circuits ;  plugs ; 
switches  • 

4«116  865  Walker  Ave;  owner,  H 
B  Hemphill ;  contractor,  Scott  -Butt- 
ner   Elect    Co;    serv    chg. 

48116  5546  Masonic  Ave;  owner, 
McDonald;  contractor,  Scott-Butt- 
ner  Elec  Co ;  6  outlets. 

48117  9725  E  14th  St;  owner.  Bea- 
con Oxide. Serv;  contractor,  Scott- 
Buttner  Elect   Co;   flxturya. 

48118  872  Warflekl;  owner,  John 
Brusasco;  contractor,  Clifford  Elec; 
fixtures. 

4V119  83  Camelford:  owner,  C  G 
Andrews ;  contractor,  Clifford  Elec ; 
fixtures. 

48120  4116  Gregory  St;  owner,  W 
N  Gabriel ;  contractor.  Clifford  Elec ; 
fixtures. 

48121-22     1.337B  &  1337C  1337  1337F1 

102nd  Ave ;  owner,  Mohr  A  De 
Mont;  contractor,  Clifford  Elec;  fix- 
tures. 

48123  8923  MacArthur:  owner.  H 
K  Jensen;  contractor,  Clifford  Elec; 
outlets;    plugs;    switches. 

48124'  608  Brooklyn;  owner,  Mrs 
Young;  contractor,  Clifford  Elec; 
fixtures. 

48125  10915  Bancroft;  owner,  Pete 
Williams:  contractor.  Clifford  Elec: 
outlets;  alterations:  plugs;  and 
switches. 

48126  1248  Seminary  Ave;  owner, 
Steadman  ft  Powell;  contractor,  Clif- 
ford Elec :  outlets;  altoratlone ; 
plug!*;    svitches. 

48127  1198  «0th  Ave;  owner.  Stead- 
man  &  Powell;  contractor,  Clifford 
Elect;     outlrtK;     nlteratlons;     plugs; 

4M128  2300  Market  St ;  owner.  Fer- 
raro  Elect  Co;  contractor,  Fluoro 
Elect   Co:    7    fixtures. 

48129  6117  Hilton  St:  owner,  F 
W  O'Neal ;  contractor,  Haynes  Elec 
Co;  outlets;  hrsnch  drctjlts;  pings; 
new  InstallHtiun :   «wltch^B. 

48130  1306  E   14th   St;   owner, ; 

contractor.   Fluoro   Elect    Co;    8   out- 
lets. 

48131  5.12S  B  14th  St;  owner,  M 
Leyva ;  contractor,  Weatem  Neon 
Co;   sign. 

48132  1109  Brd'wy;  owner.  Charm 
Beauty  College;  contractor,  Wesfm 
Neon  Co;  sign. 


POSITIONS   OPEN 

8-880— JR  CIVIL  ENGR..  recent 
grad.,  for  construction  office  work, 
detailing,  estimating,  ordering,  etc. 
Permanent  oppor.  San  EYanclsco. 

S-824~ELEC.  EKOR.  with  con- 
tracting  exper.  to  take  responsible 
charge.  Salary  and  per  cent  of  prof- 
its. Bay  Area. 


INGINEERINO  SOCIETIES 

PERSONNEL  SERVICE.  INC. 

(A9*acy) 

Nawfon  D.  Cook,  Mgr. 

57  POST  ST,  $.  P.  4 

GAHM6  f24i 


BLACKSMITH  SHOP,  fully  equip- 
ped with  POWER  HAMMER.  To  In- 
spect please  call  at  287  Hickory  St. 
after  6  P.  If.  (tf) 


48133  896  22nd;  owner.  Challenge 
Cr  &  But  Assn;  contractor,  Calif 
Elect   Co;   alterations;    motors. 

48134  6395-7  Colby  St ;  owner,  Wha- 
len ;  contractor.  Paramount  Elec  Co : 
outlets:  branch  circuits;  plugs;  new 
Installation :  switches. 

48185  9867  Walnut;  owner.  W  B 
Griffith;  contractor,  James  Ander- 
son ;  fixtures. 

48136  6459  Ascot  Dr;  owner,  J 
Adrian  Palmquist;  contractor.  Col- 
lege Ave  Elect;  6  outlets;  7  plugs; 
new    installation. 

48187  1961  San  Pablo;  owner, 
Wong  Chou  Meln;  contractor,  Den.^- 
more   Elect    Co;    sign. 

48138  235  MacArthur  Blvd;  owner, 
Elmer  Freethy;  contractor,  Capitol 
Elect:  new  installation. 

48139  50  Selkirk;  owner,  Kogan ; 
contractor,  L  R  Wallace  Co;  2  plugs. 

48140  2457  E  14th;  owner,  C  Ol- 
son; contractor,  L  R  Wallace  Co;  3 
outlets;  2  plugs;   1  switch. 

48141-2  2915  School;  owner,  Ehr- 
lick;  contractor,  L  R  Wallace  Co;  2 
outletB ;  3  fixtures ;  2  plugs ;  and  2 
switches. 

48143  1149  E  14th:  owner.  Geo 
Maner  Cleaners ;  contractor,  L  R 
Wallace  Co:   1   motor. 

48144  3350  Lakeshore  Dr;  owner, 
McDonald  Market;  contractor,  L  R 
Wallace;    1   outlet;    1   plug. 

48145  401  Athol:  owner.  Bersch; 
contractor,  L  R  Wallace ;  1  outlet ; 
2    switches. 

48146  2212  40th  Ave;  owner,  Cor- 
sia;  contractor,  L  R  Wallace;  chg 
plug  line  to  branch  circuits. 

48147  5844  Bond  St;  owner,  Strat- 
on ;  contractor,  Capitol  Elect ;  8  fix- 
tures. 

48148  NW  cor  fcunnymore  Ave  & 
Burkhalter:  owner.  Western  Const 
Co ;  contractor,  Capitol  Elect ;  2  out- 
lets. 

48149  485  8th  St;  owner.  Theatre; 
contractor.  Gen  Neon  Lite  Co;  new 
installation ;    sign. 

48150  E    14th    St;    106    ft    E    SOth 

Ave;   owner,  ;   contractor,  Spott; 

sign. 

48151  Brookway  W  line  360  ft 
N  Piedmont  Ave;  owner ;  con- 
tractor, Spott ;  sign 

48152  E    14th    St    &    61st    Ave    SE 

cor;    owner,   ;   contractor,   Spott; 

sign. 

48153  SE     cor    Foothill     Blvd    & 

36th    Ave ;    owner,    ;    contractor, 

Spott;   sign. 

48154  SW  cor  14th  St  &  65th  Ave; 
owner,   ;   contractor,   Spott;  sign. 

48156  W  L  MacArthur  E  of  High; 
owner,   ;   contractor.   Spott;   sign. 

48156  3001  E  14th  St;  owner.  Bill 
Wood  Motor  Co;  contractor,  Spott; 
sign. 

48157  477  13th  St;  owner.  Mat- 
tock  Const ;    contractor,    Spott ;    sign. 


BERKELEY 


READ  and  USE  the 
Clostified  Section 
...Call  MArket  71 10 


68477  1  El  Camlno  Real;  owner. 
S  Marello;  contractor,  Fred  Schmltts; 
24  fixtures. 

68478  1417  Grove  St;  owner,  Lynns 
Hardware  Co;  contractor,  General 
Neon ;   1  sign. 

68479  1763  Solano:  owner,  Watson 
Bros;  contractor.  General  Neon;  1 
sign. 


Official  Proposals 


Hiflhway   Imp.— Modoc  County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


visions  set  forth  under  Section  t. 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  ^ecifica- 
tlons.  Each  bid  must  be  accom.- 
panled  by  a  proposal  guaranty  in 
accordance  with  the  requirements  of 
article  (f>  of  the  said  Section  2  of 
the   Standard    Specifications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  In  the  Stat* 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com> 
parison  of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the  ao« 
tual  amount  of  work  will  correspond 
therewith,  but  reserves  the  right  to 
increase  or  decrease  tha  amotiat  of 
any  class  or  portion  of  the  work,  or 
to  omit  portions  of  the  woiic,  ••  may 
be  deemed  by  the  Engineer  to  be 
necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertaiined  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rata  pes  hour 

Flagman    _ fl.16 

Laborer    1.16 

Oiler  power  ahoveis  or  cranes..  1.60 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  2.10 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  2.25 

Tractor  driver  _ 1.96 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.7125 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.6876 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level   capacity)    1.835 

Truck  driver  (4  cubic  yards 
and  leas  than  8  cubic  yards 

water  level  capacity)  1.SS75 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)      _ 1.28 

Any  classification  omitted 

herein  not  less  than 1.15 

Overtime:    one    and    one-half     (.i%) 

times  the  above  rates. 
Sundays  and  holidays:  one  and  one- 
half   (1^)   times  the  above  rates. 
State   Highway    Engineer's    Estimate 
Item  1.       700*  tons  mineral  aggregate. 

2-inch  maximum. 
Item  2.    4,000  tons  mineral  aggregate. 

%-lnch  maximum. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY 
STATE  HIGHWAY  ENGINEER 
B,  F.  W.  Haselwood, 
District  Engineer,  District  II 
Dated:  June  4.  1947. 

(Daily  Pacific  Builder) 
(June  12,  19,  1947) 

Conatruotlon  and    Installatiaii  af 
Laboratory  Furaitura 

"ADVERTISEMENT  FOR  BIDS 

"Subjaot  to  the  conditions  pr%- 
scribed  by  the  uiWiarslgnad,  ssiilad 
bids  are  invited  for  tha  ooastmetloo 
and  installation  of  Laboratory  Wnt' 
niture  for  the  Chemistry  Iiaboimtory 
Building  on  tha  Barkaley  Campva, 
University  of  CalifomlSL  This  p>oj— t 
has  been  granted  C.PJL  agltiiiilM 
tion  under  VPH-L  Plans  and  spaol- 
flcatlons  will  l>e  issued  to  intsnttay 
bidders  upon  tha  deposit  of  twsBty- 
fiva  ($26)  dollaia  p«r  sat  No  bUU  wiU 
be  received  after  2:00  P.1L  Jttly  It, 
1947.  Plans,  specif icatlons  and  lafor> 
matian  will  be  availabia  atarting  Juaa 
10,  1947.  at  tha  Oashisc's  Offlos.  IM 
AdministraUon  Building,  UnlTsrattgr 
of  California,  Barkalay.  Callffomliu 
The  right  to  reject  any  and  all  bids 

Is  reserved.  '' 

"THE  RJBGENTS  OF  THB  UMlVWt- 

srrr  of  California." 

(Daily  Paetflo  BuUdsa) 
(June    10-ll-ia-lS-ie-17-18-l»-SO-2l, 
1947.) 


SEALED  PROPOSALS,  will  he  re- 
f'elved   by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the  . 
office  of  the  District  Engineer,  Red-  | 
ding,  California,  until  2  o'clock  P.  M.  ! 
on   June  24,  1947,  at  which  time  and 
place    they    will    be    publicly    opened 
and  read,  for  performing  work  as  fol- 
lows: 

Modeo  County,  sbeut  1</t  miles 
northwest  of  Adin  Summit  (ll-Med- 
28-A),  mineral  aggregata  to  be  fur- 
nished and  stockpiled. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
Is  made  In  accordance  with  the  pro- 


GRAVITY   ROLLER 
CONVEYORS 

Wc  hsve  avsilable  naw  Lyon  bail 
bearing  roller  conveyors  with  sd- 
justable  supporting  tresdca.  Balsncs 
roller  rotate  on  full  length  stasl 
shafts  fitted  with  ball  bearings.  Con- 
veyor frame  is  a  welded  truss  giv- 
ing firm  support.  Wc  will  be  glad 
to  supply  full  information  on  coo* 
veyors  or  other  products  manufac> 
turad  by  Lyon  Products  Co. 

SQUIRES    a 
MARSHALL 

Oltfrlbstors 

721  SICOND  STIEIT 
SAN  raANCISCO 
Taf.  SUtf»r  f9l7 


N,Em^imtBiHo  CO.: 
■■   ■   ^         ■■-■■■     fc     *a» 

CONTIACTORS 

SAN  FRANCISCO 
VAIendo  5005 

UHt 
COHITRUCTION 


EARTH 
BORING 
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RECEIVED 

-      ^t/L  1  0  ]947 

-^y^S^ON     DIVISION 


F.W.DODGE 


fill  <Baily  Pacific  ^uilJler 

C0RP0RAT.1   LARGEST    CONSTRUCTION    DAILY    IN    THE     WEST 


Vol.  57— No.  135 


SECTION  ONE 


SAN  FRANCISCO.  TUESDAY.  JULY  15.  1947 


F.  W.  OmIh  UrMrallM 


PLANS  and 
Speculations 


ColuM  will  re-advertise  for  bids 
on  seal  coating  of  some  eighteen 
blocks  of  city  streets  which  were 
improved  last  summer.  No  bids 
were  received  on  the  initial  pro- 
posal. 

oOo 
Final  plans  and  specs  are  being 
prepared  by  the  state  for  recon- 
struction of  the  Knights  Landing 
ridge  cut  bridge  near  Woodland. 
Estimated  cost  is  |78,9SA. 

dOo 
Oroville  city  council  has  ordered 
grading  of  the  extension  of  Mam- 
mon Avenue  frrom  its  present  ter- 
minus  to   Mitchell  Avenue. 

oOo 
Placer  Cdunty  supervisors  have 
taken   initial   steps  for   formation 
of  the  new  Donner  Summit  public 
utlUty  district. 

oOo 
U.  S.  army  engineers  have  ap- 
plied the  theory  of  dimensional 
coordination  and  modular  products 
to  the  working  drawings  for  600 
and  1000  seat  theaters  for  army 
bases. 

oOo 

Funds  for  Oakland  street  work 
will  be  tripled  to  more  than  |1  mil- 
lion a  year  under  the  new  gasoiinc 
tax  apportionment  plan,  establish- 
ed by  the  highway  bill  signed  by 
Governor  Warren  last  week.  City 
Engineer  Walter  N.  FricksUd  re- 
vealed. 

oOo 

Governor  Warren  today  declared 
it  "may  be  necessary"  for  the  state 
to  go  into  the  busineaa  of  rent 
controls." 

oOo 

Construction    of    a     new     high 
school    building    for    Beatty    waa 
discussed  at  a  recent   meeting  of 
Beatty.  Nev.,  residents. 
oOo 

Construction  of  underpasses  at 
Merc«d  crossings  of  the  Santa  Fe 
and  Southern  Pacific  Railroads 
has  been  Ubied  for  "lack  of 
funds".  Cost  was  estimated  at 
$600,000. 

oOo 

Laaae  to  the  Navy  of  4.8  acrefi 
at  2lBt  and  Mission  Sis.,  for  a  Na- 
val Reserve  Armorj-  was  approved 
last  night  by  the  San  Jom  Board 
of  Education. 

oOo 

An  appropriation  of  $300,000 
was  approved  yesterday  by  Gover- 
nor Earl  Warren  for  construction 
of  a  school  of  optometry  building 
at  the  University  of  California. 
oOo 

Nevada  City  chamber  of  com- 
/onerwvoted  against  the  retention 
or  aarking  meters  following  a 
scathing  denunciation  of  the  ap- 
pliances during  a  meeting  in  the 
National   Hotel. 

FWCTALFOR  FARR. 
PHMEER  ARCHITECT, 
TO  BE  WEDNESDAY 

Funeral  services  Jor  Albert  Parr, 
76,  pioneer  San  Francisco  archi- 
tect, will  be  held  at  11  a.  m.,  Wed- 
nesday in  the  Piedmont  Communi- 
ty Church.  He  died  Saturday  at  his 
home.  S39  San  Carlos  Avenue, 
Piedmont. 

Surviving  are  his  widow,  Mar- 
garet; and  a  daughter,  Mrs.  Rus- 
sell P.  Andrews,  of  Chevy  Chase. 
Md. 

Re  was  a  member  of  the  Ameri- 

>'  can    Institute    of    Architects    and 

Piedmont  liodge  No.  6321,  F.  A  A. 


Senate  Makes  Partial 
Restoration  of  Funds 
For  West  Reclamation 

WASHINGTON—  The  huge  In- 
terior Department  appropriations 
bill  moved  one  step  nearer  pas- 
sage last  week  when  Senator  Mag- 
nuson  said  the  senate  and  house 
conferees  had  reached  tentative 
agreement  on  recommendations 
that  the  house  accept  most  of  the 
senate  changes.  Tkese  changes 
added  approximately  $60  million 
over  the  house   figures. 

The  lower  body  voted  about  $161 
million  for  Interior's  operations 
during  this  fiscal  year.  This  was 
considerably  under  the  budget  of 
$296  million. 

Of  particular  interest  to  con- 
tractors is  Magnuson's  statement 
that  the  conferees  intend  to  rec- 
ommend  restoration  to  bureau  of 
reclamation  work  "much  of  the 
money  eliminated  by  the  house". 
He  added,  however,  that  the  money 
for  power  projects  might  be  cut  by 
the  senate  figures. 

Some  idea  of  the  magnitude  of 
the  legislative  task  involved  in  this 
by  conference  action  on  more  than 
100  amendments.  The  senate 
changes  were  said  to  have  pre- 
vailed in  most  of  these  cases. 

Senator  Magnuson's  statement 
included  this  comment  of  reclama- 
tion— 

"That  will  give  the  ColUBibia 
Basin      approximately      $1,326,000 


Personnei  Board  Takes  Positive  Action  on 
Contractors'  Board  Inspectors.  Standards 


SACRAMENTO 
cific  Builder  campaign  to  secure 
competent  contractors  state  license 
board  inspectors  finally  bore  fruit 
last  Friday  when  the  state  per- 
sonell  board  moved  to  reestab- 
lish specifications  calling  for  ac- 
tual construction  industry  experi* 
ence  for  future  investigators. 

All  present  inspectors  will  be 
retained,  it  was  indicated,  and  pub- 
lic pledges  were  given  to  re-ex- 
amine the  salary  scale  with  liie  ob- 
jective of  upwiml  revision. 

The  issue  was  raised  one  year 
ago  when  in  an  admittedly  "hasty" 
action,  state  officials  "guessed" 
tliat  men  with  a  police  background 
would  better  protect  the  public 
and  industry  than  would  men  with 
building  experience.  Because  these 
officials  acted  in  semi-secrecy  with- 
out consulting  any  industry  rep- 
resentatives, their  arbitrary  action 
remained  undetected  for  almost 
six  months. 

After  a  series  of  Daily  Pacific 
Builder  articles  exposed  the  bu- 
reaucratic error,  and  at  the  request 
of  this  newspaper,  the  personnel 
board  conducted  a  fact-finding  sur- 
vey to  determine  actual  job  re- 
quirements of  license  board  in- 
vestigators. 

This  survey,  completed  last  Jan- 
uary, upheld  the  industry  protests 
and  the  new  job  requirements  are 
designed  to  obtain  fully  qualified 
men.    Hereaftei;   pnly    high    school 


for  operation  and  mafntenanee  and  I  graduates  with  at  least  four  years 
increase  the   house  figure  for  the    construction     industry     experience 


DECRY  AUTO  TAXES 

WASHINGTON.—  Morp  than 
400  national  and  state  organisa- 
tions of  highway  uners.  renresent- 
iiig  a  combined  membership  run- 
ning into  the  millions  Tuesday,  pe- 
titioned congress  to  end  all  special 
federal  automotive  taxation  br  an 
unjust  burden  on  the  highwa.v 
user. 


Columbia  Basin  construction  from 
$11,436,000  to  $21,438,000,  the 
senate  figure. 

"While  this  is  $6  million  under 
the  budget  estimate  and  will  cause 
some  curtailment,  it  will  permit 
continued  progress  on  the  project." 
»If  the  conference  report  is  adop- 
ted and  enacted,  other  western  con- 
struction projects  to  benefit  include 
Colorado's  Big  Tbooipson  project, 
Davis  Dan  in  Arizona  and  Cali- 
fornia, Central  Valley  in  Califor- 
nia, and  Hungry  Horse  Dam  in 
Montana. 

The  Bonneville  Power  Adminis- 
tration appropriation,  cut  by  the 
house  to  $6,907,800  from  a  budget 
estimate  of  $20,278,000,  was  re- 
stored to  $16,222,000  by  the  senate, 
plus  contract  authorization  for  $6 
million  more. 

#^ 

CALIFORNIA  AV1ATK>N 
COMMISSION  CREATED 

SACRAMPNTO. -The  governor 
has  signed  bills  creating  a  Cali- 
fornia aeronautics  conumssion  and 
appropriating  $108.7B0  for  its  op- 
eration. 

The  legislation  establishes  ac  om- 
mission  of  five  members  and  auth- 
orises a  full  time  $12.000-a-year 
director  of  aeronautics.  The  com- 
mission is  authorised  to  establish 
gene'ra?  and  spccisl  rules  of  pro- 
cedure and  to  set  op  minimnm 
standards  within  the  scope  of  fed- 
aral  regulations. 

HAYDEN  LAKE  UNIT 
CONSTRUCTION  WINS 
REC  BUREAU  OKAY 


will  be  eligible  for  the  posts.  Addi- 
tional work  experience  may  be  sub- 
stituted for  schooling. 

At  a  public  meeting  here  Fri- 
day Kenneth  Byers.  personnel 
board  executive,  creo-ited  tMs 
newspaper  with  spearheading  the 
campaign  to  correct  the  error.  Af- 
ter sketching  the  background  of 
the  case,  Byers  declared,  "The 
Daily  Pacific  Builder  assigned  a 
reporter  to  check  into  the  situa- 
tion and  reauested  that  we  reopen 
the  case  and  make  a  survey." 

The  survey,  he  said,  showed 
conclusively  that  the  investiga- 
tors "did  require  construction  in- 
dustry experience.  The  man  who 
made  the  sarvcjr.  Clarence  Burger, 
also  testified  as  to  the  actual  neea 
of  on-the-job  work  experience  for 
license  board  investigators. 

"As  I  remember  it,"  Robert  D. 
Gray,  board  president,  recalled, 
"considerable  heat  was  generated 
by  the  industry  at  the  time  the 
survey  was  made."  When  Byers 
nodded  wryful  agreement.  Gray 
continued,  "Well,  is  the  heat  still 
on?  If  it's  died  down.  I'm  content 
to  let  it  lie  aa  is." 

At  that  point,  James  A.  Arne- 
rich,  mindful  of  the  presence  of  a 
Daily  Pacihc  Builder  correspond- 
ent, rose  quickly  to  his  feet  to 
state  that  the  heat  was  by  no 
means  off.  Arnerich,  director  of  the 
Department  of  Professional  and 
Vocational    Standards,   the   agency 


By  PHILIP  G.   BRADY 

The  Daily  Fa-  overlording  state  license  boards, 
added  that  the  industry  and  li- 
cense board  was  sitting  back  a- 
waiting  expected  developments. 
Further  inaction,  he  warned^  would 
bring  a  resurgence  of  pressure. 

How  important  a  factor  indus- 
try pressure  is  became  apparent 
when  Dr.  Benjamin  E.  Mallary 
said  that  he  would  vote  for  the 
new  specifications  only  because 
the  trade  felt  it  was  necessary.  He 
said  he  still  believed,  in  spite  of 
the  survev  results,  that  a  police- 
man could  do  the  job. 

Arnerich  who  became  depart- 
ment director  after  the  change  of 
specifications  told  the  board  that 
men  obtained  under  the  detective 
specifications  had  a  good  reaction 
in  the  field.  That  proves,  he  said, 
that  "the  guess  that  was  made 
wasn't  such  a  bad  gone.  He  ne- 
glected to  state  that  four  out  of 
five  of  thee  new  appointeees  had 
previous  construction  experience 
in  addition  to  their  police  back- 
ground. 

"My  conviction  still  is  that  in- 
vestigatory experience  i.s  suffici- 
ent." Arnerich  asserted.  When 
Ford  A.  Chatters,  board  member 
from  Lindsay,  declared  that  he 
felt  the  contractors  investigators 
should  have  construction  experi- 
ence, Arnerich  conceded  that 
"there  are  technical  questions  they 
have  to  pass  on"  and  "they  must 
appear  in  cpurts  as  expert  wit- 
nesses." 

After  a  board  member  question- 
ed  the   sufficiency   of  the   salaries 
($250  to  $.^]n)  /ohn   Fisher,  chief 
pensonnel  executive,  told  the  board,  I 
"It    is    understood    the    the    v^affe  I 
rates  will  be  reviewed  as  soon  as 
practicable."     Arnerich      asserted 
that  he  "la  not  satisfied  with  the 
salaries"  but   wished   to   establish 
the  new  classification   before  tak 
ing  up  the  pay  question. 

A  survey  of  the  industry  tsken 
during  the  Daily  Pacific  Builder 
campaign  disclosed  a  feeling  that 
the  license  board  investigators 
should  ret-eive  between  $360  and 
$450  a  month.  It  was  pointed  out 
that  city  inspectors  already  re- 
ceive upward  of  $366  and  state 
construction  inspectors  receive 
$446.  License  board  investigators, 
whose  work  is  much  more  com- 
plex, should  have  comparable 
wasres,  it  is  felt 

The  present  wages  are  expected 
to  be  boosted  to  $360  shortly  by 
blanket  increases  granted  all  state 
employees. 

In  answer  to  a  question  by  Gray 
Arnerich  stated  it  was  his  inten- 
tion to  retain  all  men  under  the 
new  classification. 

Because  of  somebody's  neglect 
to  obtain  a  letter  from  the  attor- 
ney-general declaring  the  undis- 
puted legality  of  the  classification 
change,  the  board  was  unable  to 
take  an  official  vote  on  the  change 
and  the  actual  vote  will  he  taken 
at  the  next  meeting  in  two  weeks. 


INFRA-RED 

It  has  required  two  years  fur 
the  most  hopeful  to  realize  Rus- 
sia's only  purpose  in  joining  Unit- 
ed Nations  was  to  prevent  the 
successful  working  uf  the  United 
Nations. 

ir    ^    ^     ' 
Since  Teheran  and  YalU,  SUlin 
has   done   nothing   but  delay   and 
demand.    He   has    never    kept    one 
promise  he   has  made. 

it   it   ic 

The  main  point  we  overlooked 
is  that  Stalin  never  asked  us  for 
help.  When  his  former  pal  Hitler 
kicked  him  in  the  pants  we  rushed 
in  thinking  he  would  appreciate 
being  saved. 

it  ir  it 
Stalin  has  never  admitted  to 
his  people  that  we  were  one  part- 
icle of  nelp.  Behind  the  Iron  Cur* 
tain  it  is  propagandized  that  Rus- 
sio  won  the  war  alone  and  un- 
aided. 

it  it  if 
Bright  pink  words  have  sobbed 
about  Russia's  "great  sacrifice" — 
wasn't  it  something  like  ten  mil- 
lion killed?  Oh.  yeah?  And  by 
whose  count?  And  weren't  they 
fighting  their  very  recent  pals? 

it    it    it 

Let's  remember  we  weren't  per- 
mitted to  observe  the  operation  uf 
war  equipment  which  we  gave  and 
delivered  for  five.  American  fliers 
fighting  on  the  Eastern  Front  were 
not  permitted  emergency  landing 
fields  b(>hind  the  Russian  lines. 

i^   it   it 

With  one  difference,  fltalin  Is 
doing  the  same  thing  today  that 
he  and  Hitler  pisnned  to  do  in 
the  beginning-— 

it    it    it 

The  difference:  As  the  AlUea 
have  eliminated  Hitler,  Stalin 
doesn't  hsve  to  share  Europe 
with  Hitler! 

it    it    it 
Festung  Europe  mli  Sta- 
Un  Uber  Allies! 


Bill  Proposed  to 
Reinstate  Service's 
Competitive  Bidding 


WASHINGTON—  Construction 
of  irrigation  works  to  preserve  the 
improvements  and  increase  crop 
production  on  l/>50  acres  of  lend 
constituting  the  Hayden  Lake  unit 
in  northern  Idaho  has  been  author- 
ised. Under  Secretary  of  Uie  In- 
terior Oscar  L.  Chapman  announc- 
ed Wednesday. 

The  plan  provides  for  replace- 
ment of  8.600  feet  of  the  wood- 
stave  discharge  line,  and  fof  over- 
haul of  the  pumping  equipment,  at 
an  estimated  cost  of  $90,650. 

APPLICATIOIf  PEAK 


WASHINGTON.—  The  federal 
housing  administration  in  June 
received  more  applications  for 
mortgage  insurance  than  in  any 
previous  month  in  its  experience, 
Ccmmissioner  Raymond  M.  Foley 
announced   Wednesday. 


LUMBER  EMFLOYMENT 
GAINS  DURING  JUNE 

Every  industry  group  producing 
durable  goods  lost  production 
workers  between  May  and  June 
except  lumber,  which  showed  a 
marked  seasonal  rise,  and  stone, 
clay  and  glass  products,  which 
showed  smaller  gains.  Estimated 
June  employment  in  diirablo  goods 
industries  as  s  whole  was  4.8  per 
cent  above  Juhe.  1946,  according 
to  the  state  Department  of  Indus- 
trial   Relations. 


SENATE  HOUSING 
PROBE  IS  ASKED 


'UNDERMINED  BY  STRIKES' 

WASHINGTON,— Steel  produc- 
tion in  the  United  States  would 
have  reached  92  million  tonx  in 
1947  instead  of  the  86  million  tons 
now  expected,  if  it  hadn't  been 
for  three  major  strikes  earlier 
this   year. 

This  was  stated  by  Walter  S. 
Tower,  president  of  the  American 
Iron  and  Steel  Institute,  before 
the  senate  small  business  suhcom- 
roittee. 


WASHINGTON.  —A  new  bill 
has  been  introduced  in  the  senate 
(bv  McCarthy  and  Revercomb) 
calling  for  a  thorough  investiga- 
tion of  the  housing  shortage,  spe- 
cifically, and  construction  costs. 

This  proposed  Isw  would  pro- 
vide a  fourteen-man  committee 
composed  of  both  house  and  sen- 
ate   members. 

The  committee  would  report  its 
findings  and  recommendations  to 
the  full  congress  by  next  March 
16. 


— It. 


GREEN  BILL  HEARDiGS 

WASHINGTON.— Despit*"  Con- 
gressman Dondero's  recent  state- 
ment that  he  would  discourage  any 
legislative  attempt  to  re  instate 
bureau  of  community  facility  loan 
funds  for  preparation  of  public 
works  plans,  the  senate  public 
works  committee  started  hesrings 
on  Senator  T.  F.  Green's  bill  to 
aeoomplish  this  purpose  Fridajr. 


WASHINGTON.—  The  senata 
armed  services  committee  vfill  give 
f  urthar  consideration  to  a  bill 
Toaadajr .  which  would  return  the 
military  to  a  pre-war  method  of 
ohtaining  supplies  and  letting  con- 
struction jobs  on  an  advertised 
bid  basis. 

This   measure  passed  the  house 

scfveral  week.s  ago.  It  has  been 
given  attention  in  senate  commit- 
tee executive  sessions  two  or 
three  times  end  may  be  reported 
out  Tuesday.  It  is  being  predicted 
that  the  legislation  will  pass  and 
become  law. 

It  would  prohibit  the  services 
from  negotisting  contracts  any 
longer  except  under  specific  excep- 
tions named  in  the  bill. 

It  sets  up  a  uniform  practice 
for  placing  orders  for  supplies  and 
most  construction  on  a  strictly 
competitve  bid  basis.  About  90 
per  cent  of  such  orders  and  con- 
tracts arc  «>xpected  to  be  affected 
bp  the  change. 

The  proposal  to  change  the  war- 
time system  of  negotiated  con- 
tracts now  is  backed  by  the  armed 
forces   themselves. 

They  have  been  opersting  since 
1942  under  war  powers  which  have 
stopped  the  competitive  bidding 
system  since  a  war  production 
board  order  was  put  into  effect. 


•vi 
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SUB  -  BIDS  WANTED 


Qonoral  contractors  doslring  sub  bids  on  any  Job  ars  Invited  to  mako  known 
thoir   roquirements   In   this   ooiumn.    There   Is    no   ohargo   for  thio   sorvloo 

veterans  Hospital,   Fresno;   Bpoo.  1821;    Bids  due  July   15,  2   P,   M. 
MaciJodaid,  Toung  &  Nelson,  127  Montgomery  St.,  8.  F.   (BUtter  8294) 
Jas.  1.  Barnes  Constr.  Co.,  Kuss  BIdg..  San  Francisco   (EXbrook  8632) 
i*ob«rt  McCartby  Co.,  1000  Klrkham  8t.,  San  Francisco   (DVerland  40&0 
i'eter  Klowlt  Sons  Co.,  442  i'ost  St.,  San  Francisco    (BXbrook  873») 
»rolt4.  Inc.,  H451  San  Leandro  Street,  UakUnd   (TRlnldad  1044) 
M.  A   K.  Corp.,  200  Financial  Center  Bldg.,  S.  F.    (iCXbrook  7824) 
Franceschl  Conatr.  Co.,  f.  O.  Box  828,  Fresno  (Fresno  4-«781> 
Clinton   Constr.  Co.,  923  Folsom  St.,   San   J^Yanclsco    (SUtter  3440) 
Feter  Klowlt  Sons  Co.,  442  Post  St.  San  Francisco,    (ICXbrook  8786) 

Uohooi  8ldg.  Addition,  Oeeoto;    Duo  July  ^^  a:oo  P.  M. 

l^otor  Sartorlo.  282  Clomontlna  St,  San  Francisco  (OArfleld  8317) 

Pacific  Coast   Builders,  2880   18th    St.,   San    Francisco    (HEmlock   8388) 

Williams  ft  Burrows,  Inc.,  10  California  Dr.,  Burilngame  (BurL  4-l79«> 

Wilfred  H.  May.  Route  1,  Box  140-B,  San  Mateo  (Belmont  1888) 

Far  West  Construction  Co.,  2389  Judab   St.   ,San   Francisco.   (Ueabnant 

3304  tk  Juniper  4-3000) 

Swtnerton  ft  Walberg,  1723  Webster  btreet,  Oakland.    (HIgate  4322) 

Wm.  Uorstmoyer  Co.,  28  Mars  St.,  San  Francisco,  (MArket  7239) 

Anderson -Haglund  Inc..  219  41st  St.,  Oakland,    (OLymplc  9103) 


!.^!r    ri""'^*'"""-  ^"*«'  »»y^*'-^  School,  Hayward;  Due  July  16.  8  HM 
ilnm     o"'*f  ^°'  *^«  «*"»«on  St..  San   *Yanclsco    (SUtter  2M^) 
Pacific   Coast  Builders.  2830   18th   St..   San   Francisco    (HEmlock   8388) 
Oeorge  Petersen.  18U  Bw»croft  Ave..   San  Leandro    (Trtnldad  20^> 
S°'w  7'«°-»*^o°-^  CO.,  116  Erie'  St..  San  Francisco  (H^.^^' ',«.«, 
^ril^r  4-3flS)  ■•  '"'"'^   ^'-   '^'^  ^^^^'^-o    (Seabrlght  3304   ft 

Remodel  School  (6  rooms)  Hayward  High,  Hayward;  Due  Julv  la.  a  p    m 
Mark  Bristol,  1978  Oak  Crest  Drive,  OakliSd  JSllogg  2-(»98)* 
Jinl^^'i-SSf'  ""'•'  "'"*  •'"^'^  ^' '  ''"  ^^<^»«o,   (Seabrlght  3304  ft 


X 


Boflding  Section 


I.8..-COMMERCIALBLDG9. 

7/15/47  •'~l 

Owner  Taking  Btdo— Duo  August  6, 
3:30  P.  M. 

Office  Building  (Altoratfona  and 
and  Adjustments) 

LOS  ANGELES,  Calif.,  Los  Angelas 
County.  State  Office  Building. 

Owner — State  of  California,  Division 
of  Archltocture,  Anson  Boyd,  state 
architect.  Public  Works  Bldg.,  Sac- 
ramento, Calif. 

Work  conslcts  of  moving  partitions, 
both  plaster  and  sectional,  together 
with  other  alterations  and  plumbing 
work. 
Plans    available    from    tho    al>ove 

OfflCOi 


(iowage   Treatment  Plant,  Novato;   Due  July  a  ' ' 

Marin  Corp.,  P.  o.  Box  417,  Sausallto  (Sausallto  1380) 

Central  California  Const  Co..  116  Erie  St.  San  tYanclsco  (HEmlock  7926) 

bhop  tildg..  Manteca  High  School,   Manteca,  Due  July  17    8  P    M 

S.  C.  Giles  ft  Co..  319  Elks  Bldg.,  Stockton,  (Stock.  7-7879) 
Peter  Sartorlo,  262  Clementina  St..  San  K-ranclsco  (OArfleld  8317) 
Continental  Const  Co.,  1402  Front  «..  Sacramento   (Sacto-   3-1973) 
Central  California  Const  802  Capitol  Nat'l.  Bank  Bldg..   (Sacto  8-6371) 
Matthew  A.  Little,  1  Grand  View  Ave..  San  Francisco  (VAIenda  7981) 
Carl  N  Swenson  Co.,  1098  Stockton  Ave.  ,San  Jose  (Ballard  2602) 
Uiwienco  Construction  Co.,  3020  V  Street  Sacramento  iSacto  6-3838) 

Bridge,  Tulare  County,   Near  Rortsrviiie,   uue  July  l(i    2  p    m 

Trewhitt-Shields    ft    Sisher.    Paclllc-Southwest    Bldg.     Fresno     (Fresno 
3-4267) 


7/15/47  •    8 

Arohltaet  Has  Plans  Roady  for  Bid- 
dors'  Figuring — Owner  Taking  Bids 
—Duo  July  19.  2  P.  M^— Biddora 
Figuring 

Potato  Warohouoo  and  Prooaaaing 
Plant 

MONTE  VISTA.  Colo. 

Owner — Monte  Vista  Potato  Growers' 
Co-oporative  Association,  Monte 
Vlata,  Cola 

Architoot  and  S^glneor — Henry  A. 
Koch  and  Dan  W.  Wood,  406  Cham- 
ber of  Commerce  Bldg.,  Denver, 
Colo. 

Steel    frame;    masonry    walls    Insu- 
lated; 1-story;  100x200  ft;'  concroto 
foundation  and  floors. 
Bidders  figuring  general  contract: 
Johns   Engineering  Co.,   878   Kala- 

math,  Denver,  Colo. 
Wendell    T.    Hodgcock,    1028   Oala- 

pago.  Denver,  Colo. 

9uio— educahonal 

BUILDINGS 


•     9 
Bids  Hold 


7/15/47 

Low  and   Only  Blddo( 
Under  Advlsomont 

School 

HATWARD,  Calif..  Alamoda  County. 
Baywood  School. 

Owner  —  County  Superlntondent  of 
School.  Room  200.  420  Broadway, 
Old  County  Courthouao,  Oakland. 
CaUf. 

Architect— Dragon.  Schmidts  ft  Hard- 
man,   2068  Ailston  Way.  Berkoley. 

"V^mme.  one-story. 
Low  Bidder^— Harry  K.   Jensen.    -1024 
MacArthur  Blvd..  Oakland,  Calif. 
Coinpleto  bids  received  were : 
Horry  K.  Jensoi.  Oakland,  Prop.  X. 
9103,1X7;  (alt   1)   deduct  for  omitting 
wire  mesh   reinforcing  fSSS;   (alt  2) 
omit  for  macadam  finish.  $6802 ;  (alt 
S)  omit  for  window  shades.  $638;  (alt. 
*•)    omit  for  counters  and  sinks  not 
.     '^ roughing  In,  |1S45;  (alt  8)  omit  coun- 
>    tors    and    sh^ks    roughing    in,    $2024. 
Prop  II,   omit   class    No.    7.   «»8,447; 
(alt  1)  IS2S:   (alt  2)   $«(«:    (alt  «) 


(Continued  on  Column  Four) 


Gam«rtton  &  Gr««n 
Lumber  Co. 

WftaUsala  Mcf  Jabfclaf  YmrHt 

Luyiii  •  TiMiiis  .  Tin  •  ni 

IIDWOOD  rONDItOSA 
SU»AR  PIN! 

%m  f)rmclMo>-1tOO  Amy  Stroof 
>l7wofor  1 100 

O«ikl«B4~-2001   Uvla^ttaa  Stro«« 
Rfffafl  4-1$94 


Louis   Barrett  School,  Belmont,  Uue  July  zi,  8  P.   M.      "~~  ' 

Cattlch  Bros.  &  Stevenson,  P.  O.   Box  168.  Hedwood  City,   (R.  c    4900 W> 
WUfred  H,  May.  R^  F.  D.  140-B,  San  Mateo.  (Belmont  1988) 
Far  West  Const  Co.,  2839  Judah  St,  San  Francisco    (Seabrlght  330d   ft 
Juniper  4-8080)       '  e<"  »   « 

Pacific  Coast  Builders,  2830  18th  &t.,San  Francisco   (HEmlock  8388) 
WUUams  ft  Burrows.  Inc.,  10  California  Dr.,  Burilngame   (Burl  4-17W«> 
Infirmary  Bldg.,  Springfield    Hosp..    i  uisre  County.  Uue  July  2»,  2  f.   M. 
Trewmtt-Shlelds    ft    Fisher,    Paclllc-»outhwest     Bldg,    Fresno     (i-Tesno 
3-42B7) 

Taylor- Wheeler  Commercial    Inc.,  420   Saftord   Ave.,   Fresno    (Fresno   2- 
1739  or  3-7065) 

ii;rbentraut  ft  Summers,  686  Pennsylvania  St..  San  Francisco   (ATwater 
2420) 


fihop  Bldgt..  (Alter  ft  Complete).  uaKiana.  Uue  July  15.  4  P.  M. 
Elvln  C.  Stendell,  2278  Market  St..  yan  Francisco   (HEmlock  8352) 
Bert  Construction  Co..  346  Irvington  St..  San  IfYancisco  (Juniper  7-7077) 

W aternJept.  Bldg.  (Alter),  ban   Francisco,  Due  July  15.  3  P.  M.  " 

Elvln  C.  Stendell,  2278  Market  St,  i?an  Francisco  (HEmlock  5352) 
Bert  Const  Co..  846  Irvington   St,   Daly  City,    (JTJnlper  7-7077) 
Adam  Arras  ft  Son,  116  New  Montgomery  «.,  &an   Francisco   (OArfleld 
«3«1) 


Kretaonoated  Houses,  Water,  ttewerage,  btroets.  fete,    i  racy-Aniiooh;   u'ui 

July  24,  10  A.  M.  ^ 

Clem   Anderson.  2048-A   Lincoln  Ave..   Alameda    (La  2-14S2) 
Wallace  D.  Harklns.  406  Sutter  St.,   San   Francisco   (GRaystone  2986) 
Pacific  Coast  Builders,  2630  18th  St.,  San  Francisco  (HEmlock  6388) 
Haas  ft  Rothschild.  326  Merchants  Exchange  Bldg..  San  Francisco  (EX- 
brook 1M)6) 


"54th   House,  Thrasher  Park,  San    Leandro,   Uue  July  21,  8  P.   M. 

Far    West  Const.   Co.,   2339  Judah   St.   San   Francisco    (Seabrlght   3304   & 

Juniper  4-3060) 

Calif umla  Builders  Inc..  8526  Marshall.  Oakland   (HUmboldt  4025) 
1st  Baptist  C>»uroh~of  AibanyTAlbany,  Due  July  22,  3  P.  M. 

Far    West  Const   Co.,  0339  Judah   St,  San    n-ancisco    (Seabrlght   33U4    ft 

Juniper  4-3UfiO) 

Frank  A.  Stead.  1950  Addison  Way,  Berkeley,  (AShbury  8901) 


SUB  -  BIDS  WANTED 

Convent,  St.  Thomas,  San   Kranclsco,  Due  Aug.  6,  10  A.  M. 
Swlnerton  ft  Walberg,  225  Bush  St,  San  *Tancl8co  (GArlleld  2980) 
Pacific  Coast  Builders,  2830  18th  St.San  kYanclsco   (HEmlock  53880 
Williams  ft  Burrows,  Inc.,  10  California  Dr.,  Burilngame   (Burl  4-1796) 
Robert  McCarthy  Co.,  1060  Klrkham  St  ,Ban  Francisco  (OVerland  4080) 
Moore  ft  Roberts,  693  Market  St.,  San  Francisco  (GArfleld  8879) 
Kademann-Guisto,  40  Kin  gold  Ave..  San  Francisco  (MArket  8181) 
Empire  Construction  Co.,  844  Harriet  St..  San  Francisco   (HBmlook  3400) 
J.  A.  McNeil  Co..  Inc.,  436  11th  St,  Oakland  (TEmplebar  (^4) 

6i  Lukes  Lutheran  Church,  Santa  Kosa,  uue  July  is,  »  **•  *••  ^,„ 
Moore  ft  Roberts,  693  Market  St.,  San  i«^anclsco  (GArfleld  8579) 

Dupex~Flats~(2r"8an  FTanclsco,  UuF  July  15,  1  P.  M.  ,,,»_,..,h 
Adam  Arras  ft  Son,  116  New  Montgomery  St,  San  l-rancisco  (OArfleld 
8881) 

tai^unm,  etc.,  Jefferson  tlomentary  sonooi  .Santa  ciara.  Duo  July  a, 
B  P    M 

Paciflc'coast  Builders,  2830  18th  St.San  Francisco  (HEmlock  5388) 
Carl  N  Swenson  Co.,  1095  Stockton  Ave.  ,San  Jose  (Ballard  2602) 


Woodbrtdge  Elementary  School,  Rosevllia,  Due  July  17.  8  p.  m. 

Lawrence  Construction  Co.,  3020  V  Street  Sacramento   (Sacto  6-3835) 
Whisman  Elementary  School.  Mountain  View,  bue  July  zz.  ^  ^'  J*- 

Wendt  construction  Co..  1333  6th  St.  Berkeley  (LAndscape  6-8426 

Pacific  Coast  Builders.  2830  18th  &t..San  t-ranclsco  (HEmlock  6888) 
Store  Bldg,  South  San  Francisco,  Klo  Due  Date  Set 

H   H.  Larson  Co.,  64  S.  Ir^rk  tit..  San  Francisco   (EXbrook  3190) 


veterans  MomoTlTiirBldg.,  Walnut  Creek.  Due  July  21    11   A 
Payne -Const  Co.,  976  Harrison  St.  San  rFancisco  (Sutter  2581) 


Estudlllo  Park,  San  Leandro,  Due  July  21,  *  P-  "J-   ^„    .    ,,.    ..._, 
California  Builders  Inc.,  5825  Marshall,  Oakland  (HUmboldt  4025) 


1 


Transportation  CUib,  San  hranclsoo,  Due  JuTT'^TlO  A    M 
Rademann-Gulsto.  4o  Ringold  Ave.,  San  t-ranclsco  (MArket  8151) 


Store  ft  Apt  Building,  Oakland,  Due  July  23,  10:30  ^-  *^ 
Kademann-Guisto,  40  Ringold  Ave..  San  Francisco  (MArket  8151) 


PLANS  ON  FILE 


The  folloJIng  Hot  of  plans  and  spsoitioations  for  e*"""*"'*" 
projects  are  now  available  for  Inspootlen  at  the  office  of  daily 
PACIFIC    BUILDEH,  468  Tenth    Street,    San    Pranoisoo 


Work 

Group  D  Residences  and  Gaxsiges 

(Continued  from   Column  1) 


Location 
State  Parks 


Bid  Opening  D*t« 


1580;   (alt  4)  |1206;  (alt  5)  $1768. 

George  Peterson  ft  Son,  San  Lean- 
dro. Prop.  No.  2,  1103,262;  (Alt  1) 
1330;  (alt  2)  |5200;  (alt  3)  $560;  (alt 
4)  $1235;  (alt  5)  $1900.  Prop.  No.  2, 
$99,388;  (alt  1)  $300;  (alt  2)  $5200; 
(alt  3)  $320;  (alt  4)  $1100;  (alt  5) 
$1660. 

C.  If".  Parker,  San  Francisco,  Calif., 
Prop.  No.  1,  $103,816;  (alt  1)  $226; 
(alt  2)  $4000;  (alt  3)  $880;  (alt  4) 
$1218;  (alt  8)  $1262.  Prop.  No.  2, 
$100,908;  (alt  1)  $206;  (alt  2)  $4000; 
(alt  3)  $528;  (alt  4)  $1102;  (alt  5) 
$1096. 

Willis  F.  Lynn,  Berkeley,  Calif., 
Prop.  No.  1,  $106,400;  (alt  1)  $450; 
(alt  2)  $4900;  (alt  3)  $600;  (alt  4) 
$1300 ;  (alt  5)  $2000.  Prop.  No.  2,  $101,- 
800;   (alt  1)  $425;   (alt  2)  $4900;   (alt 

3)  $660;  (alt  4)  $1200;  (alt  8)  $1700. 
Central  California  Construction  Co., 

San  Francisco,  Calif.,  Prop.  No.  1, 
$106,848;  (alt  1)  $320;  (alt  2)  $5600; 
(alt  3)  $580;  (alt  4)  $1128;  (alt  6) 
$1806.  Prop.  No.  2,  $101,122;  (Wt  1) 
$320;  (alt  2)  $5500;  (alt  3)  $580;  (alt 

4)  $1125;  (alt  5)  $1806.  Prop.  No.  2, 
$101,122;  (alt  1)  $280;  (alt  2)  $5700; 
(alt  8)  $528;  (alt  4)  $1010;  (alt  5) 
$157& 


7/16/47  9 

Convert  School  Room        Cost  |10.2t2 
ALBANY,    Calif.,    Alameda    County. 
Albany  High  School,  Pomona  Ave. 
at  Garfield. 
Owner — ^Albany   Unified   School   Dis- 
trict Albany,  Calif. 
Convert  existing  room  on  second  story 
of    stool    and    frame    high    school 
building  into  cook  room. 


Contractor— Adam  Arras  ft  Son,  116 
New  Montgomery  St,  San  Frah' 
Cisco,  Calif. 


7/18/47  •     » 

Contract  Awarded 

School    Buildings 

NEAR    LOS    GATOS,    Calif.,    Santa 

Clara  County. 
Owner — Cambrian  Elementary  School 

District. 
Architect— Charles    E.     Butner,     988 

The  Alameda,  San  Jose,  Calif. 
Includes  three  classrooms,  lavatories 


PITTSBURGH 

TESTING 
LABORATORY 


Complete  Physical  and 

Chemical  Testing  and 

Inspection 

«51  HOWARD  STREET 

SAN  FRANCISCO 

EXbrook  1747 


WooODrtcfge  Elementary  School,  Hoseviiie,  r'laoer  ue.,  uue  July  i/,  8  P.  M. 
Continental   Const   Co.,  1402  Front   »t.,   Sacramento    (Sacto-   8-1973) 


Carmlchaei    blementarv  ttchool.   Carmichaeir   uum  July   »j|l,   H   p    ^  — 
Continental  Const.  Co..  1402  Front  «.,  Sacramento   (Sacto-   3-1973) 


Hyde  St.  bewaga  Pumping  tttation.  san  hrancisco.  Due  July  16.  2:S0  p.  m. 
Central  (California  Const  Co.,  116  Erie  St.,  San  Francisco  (HEmlock 
7926) 


Elder  Creek  Elementary  School,  Sacramento  Co.,   Due  July   It. 
Continental  Const  Co.,  1402  Front  «..  Sacramento   (Sacto-   3-1978) 


Temple  Hherith   Israel.  San   Pranolsco.  Due  July  17, 
Barrett   &   Hllp.    918   Harrison    St.    San    Francisco    (Douglas    0700) 
Central  California  Const  116  Erie  St.  San  Francisco   (HEmlock  7926) 
Moore  A  Roberts,  693  Market  St,  San  Francisco  (GArfleld  8579) 
H.  H.  Larsen  Co..  64  S.  nirkSt,  San  Francisco  (EXbrook  3190) 


ortice  Bldg.,  (3  BidgSn)  Los  Medanos,  Due  July  21 

Swmerton  A  Walberg.  225  Bush   St..   San   Francisco   (GArfleM   2980) 


Attiorations  to    Bldg.  No.  5,  Fort  Scott.  San  Francisco.  Due  July  16.  11  A.M. 

Henry  Arian  Const,  4142  Geary  Blvd.,  San  IlVanclsco  (BAyvlew  8170) 

m.  Phillip  Merrttt  Box  414.  San  Rafael  (San  Rafael  2414-R) 
A I  t)er~Fi4'so»~CaferSan  Francisco,  Due  July  2*,  &  P.  M.  ~ 

tUMl) 
Adam   Arras  A   Son.   116  New   Montg9mery    St.,   San    Francisco    (GArfleld 

8281) 

Parti tion   Mora'handioe   Exchange«   10th  A   Market  San   Francisco   No   Uue 
Date  Set 
Adam  Arras  A  Son,  116  New  Montgomery  St.  San  Francisco  (GArfleld 

St.   Thomas~Parochial   School,   San    Francisco,   bue   August   d,   10  A.   M. 
swlnerton  A  Walberg,  225  Bush  St,  San  Francisco  (GArfleld  2980) 
i'acific  CocMt  Builders,  2590  18th  bt,San  >'tanctsco  (HEmlock  5388) 
Williams  A  Burrows,  Inc.,  10  California  Dr.,  Burilngame   (Burl  4-17V6) 
Robert  McCarthy  Co.,  1060  Klrkham  St  ,San  Francisco  (OVerland  4060) 
Moore  A  Roberts,  683  Market  St.,  San  l<Yanclsco  (GArfleld  8579) 
Rademann-Gulsto,  40  Ringold  Ave.,  San  Francisco  (MArket  8151) 
Empire  Ck>nstruction  Co.,  844  Harriet  St..  San  Francisco  (HEmlock  3400) 
J.  A.  McNeil  Co.,  Inc..  436  11th  St.  Oakland  (TEmplehar  6824) 

CoTd" StoraglTBldg^sVnta  Clara,  Due  July  22.  12  Noon 
Robert  McCarthy  Co.,  1080  Klrkham  St,  San  Kranclsco  (OVerland  4060) 
Williams  A  Bumus^s,  Inc.,  10  California  Dr.,  Burlingame   (Burl  4-1796) 
Barrett  A  Hllp,  9TS  Harrison  m...  San  Francisco,  (DOuglas  0700) 
Midstote  Const.  Co.,  427  Bryant  St..  San  Francisco  (YVkon  6-2811) 


iRUJin  PRinTS 

cre    Laboratory   ControU'rl 
to    Professional    Pn.riftrs 
High    Standa  rdb 

iHUin  PRini  tomphiiv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


•fi^VSi 


\^SfS^f^ 


TUESDAY.  JULY  15.  J  947 


DAILY    PACIFIC    BUILDER 


PAGE  3 


and  administration  offices. 
Contraotor — Cari   N.  Swenoon  Co.,  P. 
O.  Box  666,  San  Jooo,  Calif. 


7/15/47  9 

Owner  Taking  Blda--Duo  July  9. 
•  P.  M. 

•ohool  Building  (Elementary) 

YAKIMA.  Wash. 

Owner — Yakima  County  School  Dis- 
trict. Howard  Manning,  secretary, 
TakmuL  High  School.  Yakima, 
Wa*.h. 

Architect— Walter  H.  Rotne,  333  Lib- 
erty Bldg.,  Yakima,  Wash. 

Brick  veneer  construction,  concrete 
floors,  built-up  roof;  building  will 
consist  of  ei^t  classrooms,  cafe- 
teria, multi-purpose  room  and  au- 
xiliary rooms. 
Plans    obtainable  from    the    office 

of  the  architect  upon  deposit  of  |20. 
All  bids  must  be  accompanied   by 

certified  check  or  bid  bond  in  amount 

of  5%  of  the  bid  and  made  payable 

to    School    District    No.    7,    Yakima 

Coimty,   Wash. 


7/16/47  9 

Low  and  Only  Bidder* 
Sohool  Building  and  Cottage 

Cost  (207.200 

CHUKXCUM.    Wash.,    Jefferson    Ca 

Owner — Board  of  School  Directors, 
School  District  Ka  49.  Jafferson 
County. 

Architect  —  Fred  B.  Stephen.  2119 
Smith  Tower.  Seattle,  Wash. 

Low  Bidder — Headrickson  Construc- 
tion Co.,  L.loyd  Bldg.,  Seattle,  Wash.. 
1207.200. 

Frame  and  brick  voneer,  one-story, 
180x180,  U-shaped,  wood  or  asphalt 
tile  flooring;  Includes  16  cla«B- 
rooms,  library,  of  f  i  :e  suite  and  stor- 
age room;  Janitor's  cottage. 
Complete    bids    submitted    July    8 

were: 

Hendrickson  Construction  Co.,  Uoyd 

Bldg.,  Seattle.  Wash.,  |207,200. 
S.  8.  Mullen  Construction  Ca,  $229,- 

489. 
Norge  Construction  Co.,  |235,470. 
Pearson   Construction  Co..  $299,951. 


7/15/47  •     0 

Owner  Taking  Bids— Due  July  21, 

S  p.  M. — Bidders  Figuring 
School   (Elementary) 

Approximate  Cost  $110,000 
BEL.MONT,  Calif.,  San  Mateo  Codnty. 

Liouis  Barrett  School. 
Owner — Belmont  Board  of  Education, 

P.  O.  Box  6  (Belmont  School),  Bel- 
mont, Calif. 
Architect — Confer.  Ponsford  ft  Price, 

366  40th  St,  Oakland,  Calif. 
One-story,    frame,    compoeition    roof, 

seven  classrooms,  kindergarten,  of- 
fice and  library. 

Specifications  may  be  obtained  at 
the  office  of  tho  architect  upon  de- 
posit of  |25. 

Following  contractors  have  taken 
out  plans: 

Wilfred  H.  May,  R.F.D.  140-B,  Sap 
Mateo,  Calif. 

Pacific  coast  Builders,  2530  18th 
St,  Pan  Francisco,  Calif. 

Cattlch  Broa  Sc  Stevenson,  P.  O. 
Box  166.  Redwood  City.  Calif. 

Far  West  Construction  Co.,  2389 
Judah  St,  San  Francisco,  Calif. 

C.  F.  Parker,  1644,  Monterey  Blvd., 
San  Francisco,  Calif. 

Peter  Sartorio,  262  Clementina  St, 
San  Francisco,  Calif. 

Williams  &  Burrows.  10  California 
Dr..  Burlingame,  Calif. 

Bert  Construction  Co..  346  Irving- 
ton St.  Daly  City,  Calif. 

Clem  Anderson,  2048-A  Lincoln 
Ave..  Alameda.  Calif. 

Arthur  Bros.,  941  S.  Claremont  Ave., 
San  Mateo.  Calif. 

7/15/47  W 

Low  end  Only  Bidders 
Six-Tier  Bookstaoko         Cost  1169.073 
SEATTLE.  Wash.  The  University  of 

Washington. 
Owner— Regents  of  the  University  of 

Washington.  Seattle,  Wash. 
Low    Bidder  —  F.    T.    Crowe    A:  Co., 

Walker  Bldg.,  Seattle.  Wash..  $169,- 

on. 

Only  other  bid  submitted  was: 
SVntron   Steel  Co.,  Seattle,   Wash., 
$206,000. 


Owner — U.   S.  War  Departmeat.  dis- 
trict engineer's    office,   CoL    BL    H. 
Walter,  district  engineer.  Fort  Pock, 
Mont 
Private  plans. 

Includes  main  hospital  building  (150 
beds);  nurses'  quarters  building; 
manager's  quarters  building;  at- 
tendants' quarters  building;  two 
duplex  quarters  buildings;  station 
garage  building;  boiler  house  and 
Incinerator  building  and  stack;  In- 
volves site  Improvement ;  road  ex- 
cavation, paving  and  surfacing; 
concrete  walks,  curbs  and  gutters; 
sewage  collection  system;  electric 
and  heat  distribution  systems. 
Main  building,  reinforced  concrete; 
boiler  house,  structural  steel  and 
reinforced  concrete ;  other  auxiliary 
buildings,  masonry,  stee  land  frame. 
Bids  were  received  on  the  follow- 
ing Items: 

Schedule  I  (1)  lump  sum.  The  con- 
struction oi;  all  buildings  und.  other 
structures,  utilities,  roads  and  park- 
ing areas,  walk.1  and  site  improve- 
ments. Including  all  appurtenances 
and  incidentals  required  to  provide 
complete  construction  of  the  Veter- 
ans' Administration  Hospital,  Miles 
City.  Mont. 

Alternate  I-A.  lump  sum.  The  sub- 
stitution of  double-hung  wood  sash 
(1%-in.  thick)  and  frames.  Including 
wood  frames,  window  screens  in  the 
main  building  No.  1,  fo  rmetal  sash 
and  frames  and  metal  framed  win- 
dow screens. 

Alternate  I-B,  lump  sum.  Tho  sub- 
stitution of  metal  toilet  stall  parti- 
tions for  marble  and/or  structural 
glass  toilet  stall  partlons  In  the  main 
building  No.   1. 

Alternate  I-C,  lump  sum^  The  sub- 
stitution of  genuine  wrought  iron 
pipe  for  brass  or  copper  tubing  In  the 
fabrication  and  installation  of  certain 
portions  of  the  condensate  and  re- 
turn piping. 

Schedule  II  (5),  lump  sum.  The  fur- 
nishing and  Installation  of  electric 
elevators  No.  1,  2.  3  and  4,  and  dumb- 
waiters No.  1  and  2  In  the  main  build- 
ing No.  1.  complete  in  place  and  ready 
for  use. 

Low  Bidder — Lease  St  Lelgland,  515 
Vance  Bldg.,  Seattle,  Wash.,  at  $4.- 
437,000. 

Complete  bids  received  were: 
Lease  A  Lelgland,  Seattle,  Wash.. 
(1)  $4,437,000;  (lA)  deduct  $80,000; 
(IB)  deduct  $5000;  (IC)  deduct  $2000. 
J.  C.  Boespflug  Construction  Co., 
Billings.  Mont,  (1)  $4,590,000;  (-A) 
IT.'vOO;   (IB)   $1500;  (-C)   $5000. 

Wcstinghouse  Electric  Corp.,  (II-5) 
$121,604. 
Otl.s  Elevator  Co.,  (II-5)  $110,245. 
Government  estimate  (1)  $3,354,020; 
(lA)   $10,560;   (IB)   $8000;    (IC)  $7200; 
(II-6)  $113,800. 


Dormitories 

SALBOC,  Ore.  Oregon  State  Hospital. 

Owner — Oregon  State  Board  of  Con- 
trol, Room  100  SUto  Capitol  Bldg., 
Salem.  Ore. 

Architect  —  Lyle  Bartholomew,  444 
Center  St,  Salem,  Ore. 

Dormitories  and  facilities  for  student 
and  graduate  nurses. 
Plans  available  at  the  office  of  tho 

architect  upon  deposit  of  $50  per  set 

12.13>-INDUSTRIAL 
BUILDINGS 

7/15/47  IS 

Contract   Awardede 

Apartment  Buildings  (9)  4  Utilities; 
Job   2815-g,    Serial   04-203-47-97 

Cost    $348,948 

CAMP  STONEMAN,  Calif..  Contra 
Costa   County.   Near  Pittsburg. 

Owner— War  Dept..  Corps  of  Bngrs.. 
San  Francisco  District,  74  New 
Montgomery  St..  San  Francisco, 
Calif. 

Flans    bv    Engrg.    Dept    of    Owner. 

Contractor— M.  A  K.  Corp.,  200  Tl- 
nanclal  Center  Bldg.,  San  Fran- 
cisco, Calif. 


Commerce  St.,  Stockton.  CaUf. 

Plans  and  specifications  obtainable 
from  the  office  of  the  azx^ltect  upon 
deposit  of  $25  per  set 

Each  bid  must  be  made  out  on  tho 
form  obtainable  from  the  architect 
and  accompanied  by  certified  orcajih- 
ler's  check  In  amount  of  6%  of  the 
bid,  made  payable  to  the  order  of  the 
clerk  president  of  owner. 


15 


7/15/47 

Contemplated 

Supervisors  May  Call  fSOO.OOO  Bond 
Issue  Election 

Public  Buildings 

COLUSA  COUNTY,  Calif. 

Owner — Colusa  County  Board  of  Su- 
pervisors, Courthouse,  Colusa,  Calif. 

Proposed  new  construction  Includes 
three  county  buildings.  Legion  halls 
and  expansion  of  Colusa  County 
Memorial  Hospital. 


Kali.  Alamoda.  Calif. 

Includes  Installing  approximately  1700 
lln.  ft.  vitrified  clay  culvert  pipe 
from  15-ln.  to  M-ln.  In  siae.  ap- 
proximately 000  ft  12-ln.  vitrified 
clay  pipe  for  street  crossings,  and 
a  storm  water  piunplng  plant  ap- 
pro: imately  75  ft  south  of  estuaiy. 

Contraotorv— Rot>ert  B.  MoNaIr,  374S 
Rhode  Ave.,  Oakland,  Calif. 


18.19L—REUGIOUS  BLDGS. 


13 


7/15/47 

Contract    Awarded 

Cottage   Cheese    Plant        Cost   $75,000 

TULARE,    Calif.,    Tulare    County. 

Owner — Dairymen's  Cooperative  As- 
sociation.  Tulare.   Calif. 

Architect— Walter  Wagner.  Bank  of 
America  Bklg.,  Fresno,  Calif. 

Contractor— Ralph  Utter,  525  Cherry 
Ave.,  Tulare,  Calif. 


7/15/47  •     19 

Contract  Awarded 

Church  Coot  $179,000 

OAKLAND.  Calif..  Alameda  County. 
Owner  —   SevAth     Day     Adventist 

Church. 
Architect — John  B.  Anthony,  428  18th 

St.,  Oakland,  Calif. 
Engineer  —  J.    Y.    Long   Co.,    E^aston 

Bldg.,  428  18th  St.,  Oakland,  Calif. 
Reinforced  concrete  and  frame  (lOOx 

140  feet),  seating  1000. 
Contraotor — W.  Vernon  Barnard,  8915 

Lsona  St.,  Oakland,  Calif. 


7A5/47  •    81 

Owner  Taking   BIdo— Duo  September 
2,  8  P.  M.  (Bond  Election  in  Amount 
of  $450,000  Set  for  August  19) 
Water  Treatment  Plant 
ANTIOCH.  Calif..  Contra  Costa  Ca 
Owner — City  of  Antloch,  Margaret  V. 
Jones,  city  clerk,  City  Hall.  Antloch, 
Calif. 
Consulting  Elngineer— John  S.  Bataa, 

3134  Eton  Ave.,  Berkeley,  Calif. 
Water  treatment  plant  \^ith  connec- 
tions to  the  existing  system. 
Unit  quantities  will  t>e  given  soon. 
Specifications   obtainable  from  tho 
offices  of  the  city  clerk  and  tho  con- 
suiting  engineer  upon  deposit  of  $25, 
refundable. 


33- 


BRIDGES 


12 


7/15/47  11 

Owner  Taking   Bids— Due  August  15, 

2   P.   M. 
Ward  Buildings 

SALEM,  Ora  Oregon  State  Hospital 
Owner — Oregon  State  Board  of  Oon- 

trol.  Room  100  State  Capitol  Bldg., 

Salem,  Ore. 
Architect— Sutton,    Whitney   A   Aan- 

dahl,    512    Falling    Bldg.,    Portland, 

Ore. 
Reinforced  concrete  construction,   2- 

story  and  basement,  to  contain  300 

beds  and  facilities  for  the  care  of 

patients. 

Plans  available  at  the  office  of  tho 
architect  upon  deposit  of  $50  per  set 


7/15/47 

Contract  Awarded 

Disassembly  Plant  and  Storage  Tank 

Acoeso  Roads;   Spoo.  1292 

Coot  994,723 
NEAR  HERLONG.  Calif.,  Lassen  Co. 

Sieira  Ordnance  Depot 
Owner— U.  S.  Army  ICnglneers,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Contractor— H.  W.  Robertson,  2917  T 

St,  Sacramento,  Calif. 


14.17— PUBLIC   BUILDINGS 


7A5/47  17 

Owner  Taking  Bld»— Due  July  91, 
10  A.  M. 

County  Jail   (Alterations  and 

Additions)  Cost  $35,000 

SALINAS.    Calif..    Monterey    County. 

Owner — County   of   Monterey,    county 
clerk.   Courthouse,   Salinas.   CaUf. 

Architect— Charles  E.  Butner,  7  Win- 
ham  St,  Salinas,  Calif. 

Reinforced   concrete,   1 -story,  altera- 
tions and  additions. 
Plans   may   be  obtained  from  tho 

office  of  the  architect   upon   deposit 

of  $25. 
Following   contractors   have  taken 

out  plans: 
Harold  C.  Oeyer.  787  Munras  Ave., 

Monterey,  Calif. 
Stolte,    Inc.,  8461   San   Leandro  St. 

Oakland.  Calif. 
Vem   R.   Huck.  3021  Rowena  Are.. 

Los  Angeles,  Calif. 
Floyd  V.  Hampshire.  549  Roosevelt 

SaUffas.  Calif. 


22.26— -RESIDENTIAL 
BUILDINGS 

7/16/47  22 

Contract  Awarded 

Barracks,   Mess   Hall,   Etc. 

Cost     $499,321.50 

TWO  ROCKS  STATION,  Calif..  So- 
noma Co.  Serial  No.  04-20a-27-£9. 
Job    No.    2794. 

Owner— War  Department,  U.  F.  Army 
Engineers.  74  New  Montgomery 
.St..    Ran    Francisco,   Calif. 

Plans   by  owner. 

Includes  barracks,  mes.s  hall  and 
allied    utilities. 

Contractor— M.  A  K.  Corp..  200  Fin- 
ancial Center  Bldg.,  San  Fran- 
cisco,  Calif. 


7/16/47 

Owner  Taking  Bldi 
2  P.    M. 


11 
-Due  August  15. 


7/15/47  15 

Owner  Taking   Bids — Due  July  29, 

8:90  P.  M. 
Fire  SUtion 
STOCKTON.  Ca,nt..  San  Joitquln  Co. 

Waterloo  Road  and  Cherokee  Lane. 
Owner — Board    of   Directors    of    East 

Side  Fire  District  2837  E.  Main  St, 

Stockton.  Calif. 
Architect  —  Peter    L.    Sala,    2190    N. 


r/15/47  V  •28 

Owner  Taking   Bids— Due  July  23, 

10:30  A.  M.— Bidders  Figuring 
Apartmont  and  Store  Building 
OAKLAND,   Calif..  Alameda  County. 

10th  and  Foothill  Blvd. 
Owner  — David   Friedkln,    c/o   archi- 
tect. 
Architect  —  Edmund    DeMartinI,     785 

Market  St.,  San  Francisco,  Calif. 
Frame,  two-story  (36x57  ft).  Includes 

three  apartments  and  one  store. 

Following    contractors    have   taken 
out  plans : 

Harry   R.    Sherratt,   1231   13th  Ave., 
Oakland.  CaUf. 

Rademann-Gulsto.    40    Ringold   St. 
San  Francisco,  Calif. 

Pacific    Coast    Builders,    2530    18th 
St.  San  Francisco,  Calif. 

Wells    Bros.    *    Waiters,    1502    Fir 
Ave.,  San  Leandro,  Oallf. 

Wellnits   ft    DeNarde,    914   9th    St. 
San  Francisco,  Calif. 

John   Carlson.   1488  Excelsior  Ave., 
Oakland,  Calif. 


7/IS/47  83 

Contract     Awarded 

Girder   Bridge  Cost   $178,493 

SANTA  MARIA.  RIVER.  Arizona. 
Across  the  Santa  Maria  River  on 
the  Wlckt>n-burK-Kingman  High- 
way apnrox.  40  miles  northwest  of 
WIckenburg. 

Owner  —  Arisona  State  Highway 
Commission,  17th  Ave.  and  Jack- 
son St.,   Phoenix,  Aria. 

Plans  by  Engrg.  Dept.  of  owner. 

7  -  span  continuous  girder  hrid«?e 
(steel  girder  or  alternate,  oun- 
rvth    box    girder). 

Contraotor — H.  L.  Royden,  P.  O.  Box 

3707,    Phoenix.    Ariz.,    $178,493. 

TotHi   hids  submitted  were: 

H     I..    Roy«ien,    $178,498. 

Vln«un  ronstniotlon  Co.,  $188,226.- 
76  (steel  girder);  $206,787.70  (concr. 
box  girder). 

Carney   Construction   Co..  $188,797.- 

08  (steel  girder.) 

It.  E  Bruce  Construotion  Co.. 
$201,093.26.  (steel  girder),  $2'.t9,216.30 
(concr.    box    girder). 

Bowen  and  Mclaughlin,  $239,769.- 
97  (steel  girder)  $254,587.20  (concr. 
box  girder). 


TODAY'S  BID  OPENINGS 


Bid  Opening  £>ate 


BUILDING  PROJECTS 

Project 


11  — 


HOSPITALS 


7/15/47  11 

Plans     Completed — Forwarded     to 
Washington     Fop    Approval — 
Construotion    Expected    to    Start 
In   January 
Veterans   Hospital    (200-bed) 

Cost   $3,750,000 

ICLAMATH    FALLS.    Ore. 

Owner— Portland  District  Corps  of 
IQngtneers,  Co.  O  E.  Walsh.  Dist 
Engr.,  Flttock  Bloke.  Portland. 
Ore. 

Brick    or    concrete    construction; 


11 


7-15— 11:00A.M.— Swimming   Pool       Carmel 
7-15 —  — Temple  House  San  Francisco 

7-15—  7:30  P.M.— New    Classroom    Building.  Fresno 
7-19—  2 :00  P.M.— InataU  Laboratory  Furniture.  Borkoloy 
7-15—  2 :00  P.M.— Veterans'    Hospital   Fresno 
7-15— 11:00  A.M. —Alter  Building  San  Franelaeo 

7-lR—  2 :00  P.M.— Duplex  Flats  San  FranolMO 

7-16—  2 :00  P.IL— Custodial  Hospital  Modesto 
7-15—  8:00  PM.  -Ofc.    B!dp,     ral<'>r> Ran  Francisco 


ENGINEERING  PROJECTS 


2< 


7/15/47 

Preparing  Working  Drawings 

Apartmenta   (22) 

Total   Estimated  Coot  $220,000 

EDEN  TOWNSHIP,  Calif.,  Alamoda 
County. 

Owner — C.  H.  Mclntyre,  c/o  architect 

Archaect— J.  Lloyd  Conrich,  598  Mar- 
ket St,  San  Francisco,  Calif. 

Wood  frame,  wood  and  stucco  exte- 
rior, wall  frame,  composition  roof, 
hardwood  floors;  each  unit  consists 
of  five  roonu,  two-story. 


7/19/4T  ^    m 

Owner  Taking  Bids— Duo  Auflutt  19, 

2  P.  M.  i.lAM 

Bridga  "'■  V^ 

MONTEREY  COUNTY,  Oallf.  AorOH 

Big  Sur  River  in  Pfelffer  Big  Sur 

State  PariL 
Owner — State  of  California,  DivUrtoB 

of  Highways.  Public  Works  Bldg.* 

Sacramento,  Calif. 
State  Highway  Englneer^-<}.  T.  1C»> 

Coy,    Public    Works    Bldg.,    Sacra- 
mento, Calif. 
Structural   nteei   bridge  with   tlmbar 

d  ink. 

The  work  Involves: 

(1)  lemove  existing  bridge; 

(2)  c'ccring  find  grubbing; 

(3)  260   cu.    yds.    structure   excava« 
lion: 

(4)  IC  M  ft  b.m.  placing  state  ftir- 
nished  timber; 

(5)  5  M  ft.  b.m.  redwood  timber; 

(6)  45  cu.  yds.  class  A  poriland  ce- 
ment concrete  footing  blocks; 

(7)  37  cu.  yds.  clasa  A  portland  oa- 
msnt  ccncrote  structures; 

(8)  hauling    state    furnished    nukta- 
rials; 

(0<  1000  lbs.  structural  stool; 
(10)  erect  structural  stool.' 


7-15— 10:00  A.M.— Orading  Jooephlne  County.  Ore. 

7-15—  S.-OOP.M.— Wil.son  Street  Extension.  Santa  Rosa 

7-16— 8:06  P.M.— Park  Street  Improvement  Alameda 

7-15—  2  K)0  P.M.— Sewer  Plant  Oregon 

7-1^—  «K).n  P.M. —Webster  Street   Imnrovement.  Alameda 

7-15—  8:00  P.M.— Box  CTuIverts  Santa  Rosa 

7-15—  7 :30  P.M— Sewage   Treatmont  Plant,  Washington 

7-15—  8K)0  P.M. —Sewage   Treatmant  Plant  Tracy 

■'-I'U-  .?norM^-«5t      I  tgrv,,..,„    «'''<»♦  San    Fr«nrl«rn 

7-15—11 :00  A.M.— Superior-Miami   Highway,  Phoenix.  Arts 


7-  7 
7-  7 
T-  T 
T-  9 
T-  T 
T-  7 
7-  7 
•-90 

e-sn 

•-90 


7/15/47 

Low  mnd  Only  Biddors 

Veterans'  Hospital  Cost  $4,437,000 

MILES  CITY,  MonUna. 


AT  YOUR  DIAUR 


COST-CONSCIOUS? 

Every  businessman  ha«  to  be 
cost -conscious  —  especially 
Contractors.  Good  cost  con- 
trol prevents  leaks  which  eat 
up  hard-earned  profits.  To  be 
sure  of  yourself,  consult  a 
man  who  specializes  in  Con- 
tractor operations  and  guard 
your  profits. 

W.  A.  NEWMAN 

Bmtineti  Engineer 

55  NEW  MONTGOMERY  ST. 

Suite  803 

YUkon  6-3991 


7-WV— 10K)0A.M.— Barthwork  and  Structures,  Deschutes  Project  Ora    •-27 
7-1Ch- 2:00  P.M.— Surfacing                    Ptanislaus   Co.  7-1 

7.1«u-  1  on  P  M -r»itr^    ♦   Appurt       Oakland                                           •  7-  1 

7-15— 10:00  A.M.— Transmission    Linos.  Rio  Orande  Project T-3 

SUI*PilES  AND  EQUIPMENT" 


7-15—  7:50 P.M.— School  Bui  SiSTMiSeo  T^il 

7-15— 10:00  A.M.— Tandem  Rollers       Redwood  City  7-11 

7-15— 8  KK)  P.M.— School   Bus  Ben  Lomond  7-10 

7-15—  8:00  P.M.— Truck  Bt  Helena  T-  t 

7-15—  2:00  P.M.— Blectrtcal  Bquipmont  Missourt  Basin  Project  Wya.  S-IS 
7-15—  8:00  P.M.— School  Bus  (Rental),  Terra  Bella  T-  • 


Enp^ineering  Section 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

7/15/<7  '         ii 

Contrsot  Awarded 

•term  Water  DIspoaal  Syotom 

Coot  150304 

ALAMUDA.  CaUf.,  Alameda  County. 

Westerly  side  of  Webster  St  north 

of  Tynan  Ato.  to  tho  San  Aatoalo 

Estuary. 
Ownet^-Clty  of  Alamoda,  J.  P.  Clar*. 

city  clerk.  City  Hall,  Alameda.  Calif. 
City    Bngineor  — Cart    Froerer,    City 


LUMBER 

DIRECT  MILL  CARLOAD  SHIPMENTS 
SMd  Utf  for  Qvofaffoa 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  ILDG.  PORTLAND.  ORE. 

621  iAYSHORE  BLVD.  SAN  FRANCISCO 

-   f  '  JUmlpm-  4-6670  -is.i    i.*ii,..  .ii.,.i  m,,^ 


V/.  T/n^.     Pormanent,   Attractive     '^^  ^^' 
C'^u  ^.   ,     BATHING    FACILITIES      (:'r.>r ' 


FIR-TEX  F.-T.-SO 
SHOWER  CABINET 

W/TH  THE  AMAZING  NEW 
MtUM/UTf  '  FINISH  I 

Booutiful-Eaty  fo  Clean— Ru«f  Pr««l 

e  For  Home.   Farat.  Cabin.   Heory   Aluaiiaum.  with 

Shower  Floor  oo  NonCorrosir*  9tainlM«  Sieel  Base, 
o  "Alusulile"  Finish  Is  Integral  Port  of  the  Metal— 

A  Clear,  Smodh  Finisli  Cosy  to  dean.  Non-Rustlng. 

Durable, 
o  SimpUlied  Desiga.  Completely  Prefabricated,  Easy 

to  AMOKble.  FuUy  Equipped  with  Floor,  Shirwm 

Head.  Fixture*.  Curtain, 
e  APPROVED  by  Weaiem  Plumbing  Ollidak  Asoo- 

^*<'*^  Vf  Can't  Hutf  If  IT*  Aluminum' 
FIR-TEX  of  Nortbem  Califoniia 

«4  rnONT  ST.  SAN   FRANC  I  SCO 

•Uttor 


Approa.  3rji3a'«7r 


-■r^i^- 


.  '^Ma  fW^  1^^  4L    .  b. 


A^aes 


SB 


3= 


PAC-4 


JJAILY    PACIFIC    BUILDER 


TUESDAY.  JULY  15.  1947 


TUESDAY.  JULY  15.  1947 


DAILY    PACIFIC    BUILDER 


PAGE  5 


(11)  clMUilnj  and  pidntlng  straotural 

•tMl: 
tl2)  10.000  Ib«.  bar  reinfordiif  StMl; 
(18)  engineer's  office. 

▲11  materlaU  required  for  ua«  Is 
eoaneotlon  with  Item  4  and  item  10 
will  b«  furnished  free  of  cost  to  the 
contractor. 

Specifications  obtainable  from  the 
above  office. 

34— DAMS,  RESERVOIRS  A 
DREDGING 

7/15/47  84 

Bids  Rejeoted 

Dradglna;  Swlal  04<208-47>M 

Cost  1141,128 

BODEX3A  MAKBOR.  Calif..  Sonoma 
County. 

Owner — San  Francisco  District  Corps 
of  Enguieers,  War  Department,  74 
Npw  Montgomery  St,  San  Fran- 
cisco, Cilif. 

Plans  by  owner. 

Includes  236,000  cu.  yds.  dredging  and 
disposing  of  materlaL 
As  previously  reported,  San  Fran- 

Cisco  Bridge  Co.,  803  Market  St.,  San 

Francisco,  Calif.,  at  |141,128,  submit- 
ted the  low  bid  Jime  24. 


ELECTRIC  UGHTING 
TRANSMISSION  LINES 
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84 


7A5/47 

Contract  Awsrded 

Dredging  Ceet  $24,815.68 

MOLJVTK  POINT,  Richmond,  Calif., 
Contra  Costa  Ca  U.  S.  Naval  Fuel 
Annex. 

Owner— War  Department,  Corps  of 
Engineers,  San  Francisco  District, 
74  New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owrer. 

Includes  approximately  38,500  cu.  yds. 
of  dredging  under  Serial  No.  04- 
203-47-127. 

Contractor— Olympian  Dredging  Co., 
986  Market  St.,  San  Franoleeo* Calif. 


7/15/47  84 

Preparation  of  Cenorete  Aggregatoe; 

Spoe.  1817  Com  8181360 

FRIANT  -  KERN     CANAL,     Central 

Valley    Project,    California,    Along 

the  San  Joaquin  River  near  Frlant, 

Caiif. 
Owner — U.  S.  Bureau  of  Reclamation, 

Frlsnt  Calif. 
180  days  completion  tima 
Contractor— George  Pollook  Co.,   Bex 

80^  teoramento,  Calif. 


7/16/47 

Contract    Awsrded 

Traffle  Signal   Systems,   Lighting 
Curbs  Cost    %i3,94i 

DEL,  MAR,    SOLANO   BEACH,   EN- 

I  CINITAS.  CARLSBAD  and  EL 
CAJON,    Calif.,    San   Diego   County. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  BIdg.. 
Sacramento,    Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento,   Calif. 

Furnish  and  install  traffic  actuated 
signal  systems  at  six  locations, 
furnishing  and  installing  highway 
lighting  at  five  of  the  locations 
and  constructing  curbs  at  three  of 
the  locations. 

Contractor   —    Trt    Cities    Electrical 
Service,    1820    Moreno    St.,    Ooean- 
side.  Calif. 
The  work  includes: 

(1)  110  on.  yds.  remove  concreto; 

(2)  260  cu.  yds.  roadway  excavation ; 
(8)  80  cu.  yds.  Imported  bomyw; 

(4)  1S6  tons  plant  mix  surfactagr 

(5)  82  cu.  yds.  portiand  cement  con- 
crete curbs; 

(6)  traffic  actuated  signal  control 
system  and  highway  lighting  at 
intersection  of  Main  8t  and 
Magnolia  Ava  in  El  Cajon ; 

(7)  traffic  actuated  signal  control 
system  at  intersection  of  Route 
2  and  18th  St  in  Del  Mar; 

(8)  traffic  actuated  signal  control 
system  and  highway  lighting  at 
Intersection  of  Route  2  and  Plasa 
St  in  Solana  Beach; 

(9)  traffic  actuated  signal  control 
system  and  highway  lighting  at 
intersection  of  Route  2  and  B  8t 
in  Enclnltas; 

(10)  traffic  actuated  signal  control 
system  and  highway  lighting  at 
intersection  of  Route  2  atnd  Elm 
St  in  Carlsbad ; 

(11)  traffic  actuated  signal  control 
system  and  highway  llghUng  at 
intersection  of  Route  2  and 
Grand  Ave.  In  Carlsbad. 

Total    bids    were : 

(A)  TH-Citles  Electric  Service,  853,- 

84S. 

(B)  C.  D.  Draucker  Co.,  172,850.25. 

(C)  California  Electric  Works,  |72.- 
839.80 


«ld  J.  Linares,  secretary,  MtLmttn 
Lodge,  Golden  Gate  Partt.  San 
Francisco.  Calif. 
ContraoCor  —  Qoargo  Paulaan, 
26th  Avs.,  San  Franolaoe,  Calif. 


7/16/47  •» 

Preliminary  Plane  Submlttad  U 

City  Council 
Culvert* 

RENO,  Nev.,  Washoe  County. 
Ownor^-City  of   Reno.  T.   L  Taylor. 

city  clerk,  City  Hall.  Reno,  Nev. 
City    Engineer  — B.    C.    Frisch.    City 

Hall,  Reno,  Nev. 
Reinforced  concrete  box  culverts  with 
some  reinforced  concrete  pipe,  in- 
cluding 800  ft  of  culvert  at  Sulli- 
van-Kelly ditch,  824,000;  240  ft  of 
culvert  Orr  ditch,  |7200,  and  1025 
ft  culvert  at  Cochran  ditch.  830,750. 


and   covers ; 
(8)  148    lin.    ft    4-in.    on    8-ln.    wye 

brandies; 
(6)  138'  lin.   ft   4-in.   on   6....-ln.    wye 
branches ; 

The  bids  submitted  July  10  were: 

Kovlck  Bros.,  (1)  |1.5«.  (2)  $139, 
82.  (4)  81.  (8^  8130,  (6)  825;  total  |10,- 
768.72. 

W.  M.  Lyles,  (1)  $1-66,  (2)  8150,  (3) 
82.50,  (4)  82.  (5)  8146,  («)  835;  toUl 
$11,827.30. 

R.  GooW  &  Son,  (1)  $2.32.  (2)  $2.16. 
(8)  $2.86.  (4)  $1.82.  (5)  $201.50.  (6) 
885.75;  total  $16,386.83. 

Engineer's  estimate,  $14,238 


88 


84 


1, 


OM^ner  Taking    Bids — Due   Aug 

2    P.   M. 
Sutter- BUHe  Canst    Headgates; 

Spoc.    1888 
SUTTER     &     BUTTE     COS.,     Calif. 

West   Levee  of   Feather  River. 
Owner— Sacramento     District     Corps 

of    Engineers.    War    Dept.    .Wright 

Bldg..    Sacramento,    Calif. 
Plans  by   engineering  department  of 

owner. 

(1)  28,000   cu.    yds.    common    excav. ; 

(2)  1,000    eu.    yds.    struct    excav.; 
(8)  21,000   cu.    yds.    borrow    excav.; 

(4)  800  M.   gallons   water   for   com- 
paction ; 

(5)  2o  roller  hrs.  addnl.  compaction 
1  tractor  8  ft  tamping  roller; 

(6)  210   cu.    yds.    gravel   blanket    in 
place; 

(7)  780  tons  rock  paving; 

(8)  110  cu.   yds.  filter  mtl. ; 

(8)  2100  bbls.  pori.   cement  at  mix- 
ing   plant ; 

(10)  1400    cu.    yds.    struct,    cone,    la 
plaoa: 

(11)  200,000  lbs.  relnf.  steel  in  place; 

(12)  6  each   slide   gate   6x8   ft   with 
manual  hoist ; 

(18)  8500  lt>«-   misc.   metal   work; 

(14)  1  Job  head  gate  shelter; 

(15)  70  yds.  remove  cone,  from  exist 
headgate  station. 

Specifications  obtainable  from  the 
above  offlca 

37—     RAILROADS,  SUB- 
WAYS  A  TUNNELS 


Unit    bids    were : 
<A) 
826.00 
2.00 
2.50 
12.00 
70.00 
8.402.00 
8,729.00 
8.483.00 
7.980.00 
7,896.00 
7.670.00 


(1).. 
(2>. 
(3)  . 
(4).. 
(6).. 
(6). 
(7). 
(8). 
(9). 
(10). 
(11). 


(B) 

$35.00 

4.00 

4.25 

18.25 

90.00 

11.009.00 

11,646.00 

11.016.00 

10.380.00 

10,675.00 

10.900.00 


(C) 

$42.00 

10.50 

1050 

18.90 

50.40 

11,880.00 

11,519.00 

10.777.00 

10.310.00 

10.405.00 

10.541.00 

7/15/47  ** 

Contract    Awsrded  ^.^ 

Traffic   SIgnsI    System     Cost    820,826 
LAGUNA  BEACH.  Calif..  Orange  Co. 
Coast   Blvd.   from    Diamond   St.   to 
Myrtle    St. 
Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg, 
Sacramento.   Calif. 
State  Highway  Engineer— G.   T.   Mc- 
Coy.   Public    Works    Bldg..    Sacra- 
mento, Calif. 
Furnish  and  InsUU  fixed  time  traf- 
fic signals  at  five  intersections  and 
reconstruct   fixed   time   traffic   sig- 
nals  at   six   intersections. 
Contractor    —    TrI    Cities    tlectrioai 
Service,    1920    Moreno    St..    Ooean- 
side,   Calif. 
Other  bidders  were: 
Electric  A  Machinery  Service.  Inc., 
$22,615. 

R.    B.    Zlebarih.    824.850. 
C.  D    Draucker  Co..  827,770 


7/15/47 

Contract  Awarded  .^^^.^ 

Trunk  Line  Sewer  Coe»  8ai,6Mk.10 

SACRAMENTO,  Calif..  Sacramento 
County.  Along  proposed  4l8t  St  and 
Meister  Way. 

Owner— City  of  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento, Calif.  _  ., 

City  Engineer— Fred  Klaus,  <3ityHall, 
Sacramento,  Calif. 

Contractor— A.  Teichert  A  Son,  Box 
1133,  Sacramonto,  Calif. 

7/15/47  •• 

Contract  Awarded 

Culverts  (Construct) 

ALAMEDA,  Calif..  Alameda  Coun^. 

Owner— City  of  Alameda,  J.  P.  Clark. 

city  clerk.  City  Hall,  Aiamoda,  C^tf. 
City    Engineer  — Cart    Froerer,    City 

Hall,  Alameda,  CaMf. 
Construct  culverts  during  ftacai  T^J*- 
Contractor  — Gallagher   4L    Burfc,  800 

73rri  Ava,  Oakland,  Calif. 

7/15/47  *• 

Contract    Awarded  »  ...  «!« 

Sanitary  Sewers  „:.'„: 

RENO,    Nev..  Washoe  Co.  Hill  View 

Terrace  Improvement  District 
Owner— City   of   Reno.   T.    L   Taylor, 

City  Clerk,  City  Hall.  Reno,  Nev. 
City    Engineer— E.    C.    Frisch.    City 

Hall.   Reno.  Nev. 
Contratoi^-Gsorge    E.    Schilling    En- 
gineering A  Construction   Co.,  12Z7 
D    St,    Sparks,    Nsv. 

7/15/47  *• 

Contract    Awarded  .««tm 

Sanitary    Sewers  Cost    $16,794 

RENO.    Nev..    Washoe    County,    Im- 
provement District  No.   1. 
Owner-City  of   Reno,  T.   L.  Taylor. 

city    clerk.    City   Hall,   Reno,   Nev. 
City    Engineer— E.    C.    Frisch.    City 

Hall.    Reno,    Nev. 
Contractor— George    E.   Schilling    En- 
gineering  A   Construction   Co..   IK/ 
D    St..    Sparks,    Nov. 


7/15/47 

Low  and  Only  Bidders  ...,_,.. 

Sewers  .Cost    f10.7ei.7^ 

FRESNO,  Calif..  Fresno  Co.  Black- 
stone  Ave.  Tract  No.  1  and  Prince- 
ton Heights.  _   «,   „        w 

Owner  -City  of  Fresno.  D.  E.  Rough- 
ton,  city  clerk.  City  Hall.  Fresno, 
Calif.  „  .. 

City  Engineer— A.  Segal,  City  «all, 
Fresno,   Calif. 

Sanitary    sewers. 

Low    Bidder— Kovlck    Broa.    145    W. 
Shields    Ave..    Fresno,    Calif..    $10,- 
768.72. 
The  work  Involves: 

(1)  3022   lin.   ft.   8-ln.   concrete  pipe; 

(2)  2760  lin.  ft.  6-ln.  concrete  pipe; 

(3)  12   masonry    manholes    with    cast 
Iron  frames  and  covers ; 

(4>  8    lampholes    and    metal    frames 


./16/47  •     » 

CoMtraot  Awarded  ..^«* 

Sterm  Drain  Cost  84t.18SJ0 

SANTA     CLARA     COUNTY,     Calif. 
White  Read  and  Hyland  Ava.  Road 
District  Na  3 
Owner— County  <rf  Santa  piara,  coun- 
ty   cleik.    Courthouse.    San    Joee. 

Calif. 

County  Surveyor— Robert  D.  Chand- 
ler. Courthouse,  San  Jose,  Calif. 

Contraotor— A.  J.  P«*ar«  A  Son.  410 
N,  lOUi  St.,  San  Jom,  Calif. 
Total  bids  July  14  were: 
A.  J.  Peters  A  Son.  San  Jose.  CaUf., 

840.188L80. 
McOuire  A  Heater.  Oakland.  Calif.. 

»*<'2W  20- 
Loula  L.  Fltlngfaof f ,  San  Jose.  Calif.. 

$87,168.40. 
Dan  Caputo,  San  Jose,  Calif.,  861, 


228.75. 

.  Surveyor's  estimate,  864,866. 
Unit  prices  wUl  t>e  gtv«i  soon. 


40^     STREETS  AND 
HIGHWAYS 


40 


7/15/47 

Contract    Awarded 

Resurfacing  Cost  $16,015 

ORANGE  CX>UNTY,  Calif.  B«tWMn 
one  mile  south  of  Gilivan  and  1.4 
miles  north  of  El  Toro  BumA. 

Owner— State  of  California.  Oliiolon 
of  Highways.  PubUc  Woriui  Bldg.. 
Saxsramanto,  CaUf. 

State  Highway  Bnglno«i^-0.  T.  Mc- 
Coy. PubUc  Worka  Bids.,  Saont- 
mento.  Calif. 

About  6.1  miles  gross  lengths  in- 
cluding 1  mile  resurfacing  existing 
pavement  with  plant  mix  surfaAtng. 
placing  Imported  borrow  on  rttoul* 
ders  and  applying  bituaiiiioua  aur- 
face  treatment  thereto  and  about 
2.4  miles  net  length  placing  Im- 
ported borrow  on  shouldam  and 
appljring  bituminous  surface  tr«ai<> 
ment  thereto. 

Contractor  —Jesse   &   Smith,   444  E. 
Ross    St,    Glendale,    Calif. 
The  work  involvaa: 

(1)  2000  tons  imported  borrow; 

(2)  130  tons  liquid  asiduJt  SC-8  bltu- 
mous  surfce  treatment; 

(3)  24,000  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  surface 
treatment ;  , 


7/15/47  •  tf 

Owner  Taking    Bide— Due   August  6 

Tunnel 

TOKETEE  FALLS.  Ore  ,  D^uiflas  Ca. 
North  Umpqua  River  ehout  40 
miles    rant    of   Roseburp. 

Owner- CTalifomla-Oregon  Pn»WM-  Ce 
John  C.  Boyle.  Vlcft-presWest  and 
General  Mgr..  216  So.  Main  St. 
Medford.  Ore. 

Plans  hv  Public  Engineering  Bev- 
vies Corp.  231  La  Salle  St..  Ch»- 
ragn.  HI. 

5600  to  6000-rt.  relnf.  concrete  tun- 
nel of  12-ft.  diameter  with  con- 
crete lining  as  Ist  major  phase  of 
the  company's  originally  estimated 
$4,000,000  hydro-electric  proKn\m. 
Tunnel  will  have  an  Inside  dia- 
meter of  12-feet  and  lining  with  2- 
Inch  concrete  and  reinforced  with 
1-lnoh  hoop  bars  and  %-inch  long 
bars,  will  be  timber  framed  and 
have  gravel  or  rook  sprawl  pack- 
ing. Paralleling  the  length  of  the 
tube  at  its  base  wfll  be  construct- 
ed a  drain  with  8  in.  sewer  pipe, 
open  Joint  in  gravel  filter  and  tar 
paper  cover.  The  diameter  of  the 
unllned  tunnel  will  be  16-ft  «-ln 
Major  Items  will  Include  common 
open  cut  excavation,  open  cut  rock 
excavation,  tunnel  exca\'atlon  In 
earth.  Installing  permanent  tim- 
bering, gravel  or  mrk  sprawl  hack 
packing,  excav..  for  tunnel  drain 
In  rock,  installation  of  tile  drain 
pipe  and  gravel  filter  for  tunnel 
drain. 
Contractors    should    request    plans 

and  Kme^-lflcatlons  of  the  owner  prior 

to  July   20. 
A  eoipy  of  the  plans  Is  on  file  for 

examination  at  the  office  of  the  A»- 

sociated    General    Contmctors,    Mul 

tnomah  Hotel,  fV)rtland.  Ore. 


38 


7/15/47 

Contract     Awarded  ..,,,« 

Traffic    SignsI    Systems    Cost    $44,770 

POMONA,     Calif..     Los     Angeles    Co. 
5th  Ave.  and  Holt  Ave.  from  Ham 
nton    Blvd.    to    Reservoir    St 

Owner— State  of  California.  Division 
of  HlghwsyB,  Public  Works  Bldg.. 
Sacramento.  Calif. 

State  Highway  Engineer— G  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento,  <?allf.  , 

Furnish  and  Install  traffic  signal 
system  at  13  Intersections  and 
furnish  and  install  modifications 
to  exlHtlng  traffic  signal  systems 
at    three   Intersections. 

Contractor    --    Prescott     Electric    A 
Mfg.   Co..  4880   l»adlum    Drive.    Los 
Angeles,   Calif. 
Other  bidden"  were: 
H.  B.   Nirholnon,  $48,659  . 
Econollte  Corp.,    862,808. 
C     D.    Draucker.    $53,450. 


39^— SEWERS 


89 


7/15/47  ^ 

Hearing  Set  for  Aug.  4.  8  P.   M. 

Bell   Tract   Drainage,   It©.;    Wee.  47-1 

SAN  MATEO.  Calif..  San  Mateo  Co. 
Alley  running  parallel  to  El  Ca- 
mlno  Real  between  El  Camlno 
Real  and  Palm  Ave.  from  Bell  St. 
to  a  point  approx.  880  ft  north  of 
city    llmlU.  ^ 

Ownei^-Clty  of  ban  Mateo.  Wm  J. 
OFarrell,  City  CleiH.  City  Hall. 
San    Mateo,   CaUf. 

City  Engineer— Arthur  B.  Sullivan. 
City   Hall,  San   Mateo.  Calif. 

Includes  grading,  paving,  relnf.  con- 
crete double  box  culvert  8  ft  x  4H 
In.  for  drainage  purpoeee.  storm 
sewer  pipe  and  appurtenant  catch 
basins. 


Acoustical  r*le 


7/15/47  •• 

Contract  Awarded  .--— 

Irrigation  Syatom  Coo*  8Mw 

SAN  FRANCISCJO.  Calif.  DolorM  St 

center  strip. 
Owner— Park  Commlealon  of  tho  City 

and  county  of  San  Francisco,  Oor- 


ABSORftS  NOISI  LIKE 
A  BLOTTIR  ABSORBS  INK 

Why  suffer  from  clatter  and  grat- 
ing noises  that  cause  jangled 
nerves?  Fir-Tex  your  office, 
school  aaditoriutn,  studio  or 
other  place  where  control  of 
sound  is  essential.  Fir-Tex 
Aconstical  Tile  gives  yoo  insula- 
tion, sound  absorption  and  in- 
8efior  finish  at  the  cost  of  insula- 
tion alone.  See  as  for  soggestioos 
sod  fwtimaT«8< 


CRAMER  CO. 

345  VIRMONT  STRRT 
MARKET  0411 


BEST  BUYS 

IN  JULY  AND 

AUGUST 

• 

•  Figs 

•  Pears 

•  Apricots 

•  Peaches 

•  Plums 

•  Berries 


IMAGINE  esting  firesh  8trswbefrie8»  or 
fresh  peaches,  or  firm,  fresh  golden  coro 
any  time  you  wish  during  the  blossery 
days  of  winter!  You  can  do  more  tfasn 
imagine.  You  can  have  them  and  many 
more  out  of  season  foods.  That  wonder- 
ful convenience  of  frozen  foods  has  made 
this  possible.  You  can  buy  them  ready 
frozen.  You  can  btiy  firesh  fruits  and  vega- 
tables  when  they  are  at  their  best  and 
prices  are  lowest,  and  freeze  and  store 
them  in  your  home  for  winter  use.  With 
the  new  home  freezers,  either  the  cfacst 
or  upright  type,  freezing  food  is  as  simple 
as  canning.  Or  you  can  pack  and  take 
foods  to  a  freezing  plant  in  your  com- 
mimity  for  quick  freezing.  Frozen  foods, 
when  properly  prepared,  wrapped  and 
sealed  will  keep  fresh  in  appearance, 
flavor  and  food  value  from  season  to  sea- 
son. Right  now,  yotu:  dealer  is  displaying 
Home  Freezers  as  a  desirable  home  com- 
panion to  the  dependable  refrigerator. 
Place  your  order  now  for  early  delivarjr. 


TA#fV  mrr  fW  typrt  */' H*mrm  ,  .— ^,,  rmmm  wvmm 

AwM  mnd  Sfrt  \.  ■nilif  rtEEmt  wkkh  tfm 
from  tht  lid;  it  thmi  ym  rtsth  iml»  fhfm  s»  ftm 
d«  ymr  rtfrifrratcr  I.  CltST  TTH  FtaOlt^ 

Uk«  a  trmmi  mmd  hmv*  tithrr  »m*  t*mp^%  ftwiel  9r 


Set  Your  DtaUr,  or 
PlCinC  6U  AMI  CLICTIIC  COMPART 
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Printed  by 
8Urfc-Rath  Printing 
A  Publlehlr.g  Co. 


(Entered  aa  Second  Class  Matter, 
July  25,  1807,  at  tho  poet  of  floe  In 
San  Francisco.  Calif.,  under  tbe 
Act  of  Marcli  8.  188T.) 

Copvrlgljt  1847  by 
F.  W.  Dodge  Corporation 


(i)  860  tons  plant  mix  surface ; 
(8)  5  tons  asphalt  paint  binder. 

Total  bids  were: 

Jesse  8.  Smitti  (1)  $2.80.  (2)  |15.50, 
(8)  1.10,  (4)  85,   (5)  880;  total  815.016. 

Cox  Bros.  Construction  Co.,  (1) 
82.35,  (2)  818,  (3)  8.17.  (4(  86.80.  (5> 
855;    total    $16,905. 

Sully-Miller  Construction  Co.,  (1) 
81.80,  (2)  $26.  (3)  8.24,  (4)  $5.70,  (5) 
830;    total    818.222.50. 


40 


7/15/47 

Centraot  Awarded 

Disassembly  Plant  and  Storage  Tank 

Aoceea  Roads;  Spoe.  128t 

Coot  864.723 
NlUR  HBRLONO,  CaUf.,  Lassen  Co. 

Sierra  Ordnance  Depot. 
Ownei^-U.  8.  Army  BIngineers.  Wright 

Bldg..  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 
Contraotof^-H.  W.  Robortaon,  2917  T 

St..  Sacramento,  Calif. 
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L^w  and  Only  Bidders  (Unit  Prices) 
Reeurfsoing  Cost  82*7.14*70 

LOS  ANGELES,   CaUf.,    Los   Angeles 
County.  Arroyo  Seco  Parkway,  be- 
tween  Bernard  St.   and  Avenue  22. 
Owner— State  of   California,   Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif- 
State  Highway  Engineer— O.   T.  Mc- 
Coy.   Public    Works    Bldg.,    Sacra- 
mento, Calif. 
About  1.8  miles  resurfacing  with  plant 
mix    surfacing    and    widening    por- 
tions with  portlnad  cement  concrete 
and   plant   mix   surfacing  on   port- 
land  cement  concrete  liase. 
Low    Bidder  — J.    E.    Haddock.    Ltd.. 
8688    m    Foathill    Blvd..    Pasadena. 
Call/..  8247.143.70. 
.Work  Involves. 
(1;  680  c.y.   rennove  concrete; 

(2)  clear  and  grubb; 

(3)  88.000  c.v.  rdwy.  excav.; 

(4)  2.600  c.y.   struc.   excav.; 

(5)  4,000  c.y.  imjKjrted  top  soil; 

(6)  54.000  s.y.  preparatory  landscape 
treatment ; 

(7)  IJOO  s.y.   prepare  Class  C  sub- 
grade; 

(8)  develop   water   supply  and   fur- 
nish water  equipment; 

(9)  190  M.   gals,  apply  water; 

(10)  finish  rdwy.; 

(11)  2  tons  llq.  asph.  SC-2  prime  coat 

(12)  8.200  tons  plant  mix  surf.; 
(18)  80    tons    asph.     emulsion     paint 

binder  and  curing  seal : 
lri4)  400  c.y.  Class  B  portiand  cement 
concrete  pave,  and  base; 

(16)  770  c.y.  Class  A  oF'rtland  ce- 
ment cone,  struc. ; 

(10)  28  c.y.  Class  C  portiand  cement 
ooac.  pipe  relnf.; 

(17)  SM  cy.  Class  A  portiand  ce- 
ment cone,  surf,  drain  lining; 

(18)  280  c.y.  Class  A  portiand  cement 
cone,  curbs,  gutters  and  side- 
walks ; 

(19)  460  each   curb   dowels; 

(20)  10  c.y.   rubble  masonry; 

(21)  270  Lf.   pipe  handrail; 

(22)  11,600    If.    chain    link   fence; 

(23)  8  each  walk  gates; 

(24)  1  each  drive  gate; 

(26)  8JH)0  If.  remove  and  salvage 
exist,  property  fences; 

(26>  800  If.  reconstruct  prop,  fences; 

(27)  80  l.f.  12-ln.  plain  concrete  pipe; 

(28)  220  If.   15-ln.   plain         do; 

(28)  160  l.f.  6-in.  standard  strength 
vlt.  clay  pipe  sanitary  sewer; 

(80)  170    If.    8-lnch  do; 

(81)  1  ea.  manhole  B  sanitary  sewer 

(82)  1  each  drop  manhole  S  do; 

(88)  16  each  adjust  manholes  to  gd ; 
(84)  8,800  lbs.   bar  r*lnf  steel; 

(36)  14,000   lbs.   misc.   Iron  and   steel; 
(8«)  35    each    sprinkler    connections, 

sprinkling   system; 
(87)  130     each     control      assemblies, 

sprinkling  system ; 
(38)  9,700  If.  3.4-ln.  galv.  pipe  noszle 

line; 

(89)  7,900  l.f.  1-lnch  do; 

(40)  100  l.f.  H4-lnch  *^' 

(41)  880  l.f.  %-ln.  galv.  pple  sprink- 
ling system; 

(42)  IJOO  If.  1-lnch  do; 
(48)  900  l.f.  IH-inch  do; 
(44)  2.506  If.  IH-lnch             <*«; 

(46)  5,800  If.  2-inch  do; 
(48)  2,800  l.f.   2^-lnch             do; 

(47)  1,800  If.  3-lnch  do; 

(48)  1.400  If.   4-Inch  do. 
ToUl  bids  submitted  July  10  were: 

(A)  J.  E.  Haddock.  Ltd..  8247,148.70. 

(B)  MacDonald  *  Knise  and  Hena- 
ler  (Construction  Corp..  8288,996. 

(C)  Dlmmltt  A  Taylor.  8810.949. 
Unit  bids  were: 

(A)  (B)  (C) 

«)..  8    7.60      8  12.00      8  12.00 

(2)         2566.00       780a00       208000 

(8)     ""*...  .  125  2.86  1.00 

(4)„    A26  4J0  7.60 

(9) 2.40  80Q  8.00 


7/15/47 

Contract  Awarded 

St.  Francis  CIrcIa  Channelization; 
Spec.  20,187  Cost  87,418J0 

SAN   FRANCISCO.  Calif. 

Owner— City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works. 
Room  282  City  Hall.  San  Francisco. 

Calif. 
City    Engineer  —  Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
120  days  completion  time. 
Contractor— R.  Flatland,  1000  Portola 

Dr.,  San  Franclsoo,  Calif. 


7/15/47  ^     ^   .„~,J2 

Street  Improvement  ....  Cost  82,793.00 
SAN    FRANCISCO.   Calif.   Gaven  St. 
between   Boylsto-i    and  Merrill   Sta 
Owner— City  and  County  of  San  Fran- 
cisco, Department  nf  Public  Works, 
Room  282  City  Hall.  San  Francisco. 

City  Engineer  —  Ralph  Wadsworth', 
City  Hall.  San  Francisco.  Calif. 

Contraotor^Eaton  A  Smith,  716  Ooean 
Ave..  San   Franclaoo,  Calif. 
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7/15/47 
Contract  Awarded 

Street  Improvement;   »*•••*•'•  „^_ __ 

Cost  84J47.29 

SACRAMENTO,  Calif..  Sacramento 
County.  56th   St.  from  T  to  V  St 

Owner^-Clty  of  Sacramento.  H.  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

Cnty  Engineoi^Fred  Klaus,  City  Hall, 
Sacramento.  Calif. 

Including  grading,  constructing  con- 
crete curbs,  gutters  and  sidewalks, 
install  water  services,  etc 

Contractor— A.  Teichert  A  Son,  Inc., 
Box  1133,  Saoramento,  Calif. 

7/16/47  *  *" 

Contract  Awarded 

Pavement  Repair 

aLaMEDA,  calif.,  Alameda  Couo^. 

Ownei— City  of  Alameda,  J.  P.  Cl*J*. 

cltv  clerk.  City  Hall,  Alameda.  CWtf. 
City'  Engineer  — Carl   Froerer.    City 

Hall,  Alameda,  Calif. 
Repair  of  asphalUc  end   bituminous 

pavements  for  ftocal  yoar 
Contrsctof^-Rsneome  Co.,  4080  Mollis 

St..  Emeryvllls,  Calif. 

~~'^~~~~  40 

O^ntl  Taking  Bids— Due  July  21, 
2  P.  M. 

5;|?."'SSUNTY.  UUh  8.  R  Na  8. 
between    Ideal    Beach    and   LAko- 

O^SJJ^UUh  State  Road  Commls- 
iilon  Ray  H.  Leavltt,  chairman, 
lite  Spitol.  salt  Lake  City.  Utal^ 

Plans  by  engineering  department  of 

S^cmcatlons  obtainable  from  the 
above  office  upon  deposit  of  82,  re- 
fundable.   

~  40 

7/15/47  _         .    ,      •• 

Owner  Taking  Bide— Qua  July  21, 

2  P.  M. 

S?J2!aM>  COUNTY.  Utah.  U.   S.  91. 

between  Meadow  and  Kanosh. 
Owner-Utah    SUte    Road    Commis- 
sion    Ray    H.    Leavltt,    chairman. 
State  C^apltol.  Salt  Lake  City.  Utah. 
Plans  by  engineering  department  of 

oy^ntT. 
About   4.871    miles    road-mixed   bitu- 
minous surfaced  road. 
Specifications   obtainable   from  the 
above  office  upon  deposit  of  82.   re- 
fundable. 


UNDERWATER 
SALVAGE 

CONSTR*UCTION 

end 

ALLIED  OP6RATIONS 

Complete  Isturanee  Covers  go 

24  HOUR  SERVICE 

PODESTA  DIVERS 

fhoee:  YUkos  6-37U 
PIER  3«/i  SAN  FRANCISCO  M 


7/15/47  40 

Contract     Awarded 

Street    Improvement 

OAKLAND.  Calif.,  Alameda  County 
Lilac  St.,  from  Brookdale  Ava, 
southwesterly. 

Owner — City  of  Oakland.  Charles  M. 
Don.  city  clerk.  City  Hall,  Oak- 
land, Calif. 

City  Engineer  —  Walter  Frlckstad. 
City   Hall,   Oakland,  Calif. 

Includes    concrete    curb. 

Contractor  —  Hesfcy  •  Moore  Co., 
344  High  St.,  Oskland,  (1)  per  sq. 
ft.,  $aiO:  (2)  ;^r  lin.  ft.  concrete 
curb  81.60:  (3)  >er  sq.  ft.  concrete 
gutter  $.60:  (4)  per  sq.  ft.  pavement 
asphaltic  concrete  surface  course 
1*/a  inches  thick  laid  upon  a  crush- 
er run  base  4l/a  in.  thick.  8.20. 


7/15/47  •     40 

Owner  Taking  Bids— Ouo  August  14i 
2  P.  M.,  in  Loo  An^olaa 

Grading  and  fturfaoing 

RIVERSIDE  and  SAN  BB31NAR- 
DINO  COUNTES.  Calif.  Between 
Cloverdale  Ave.  in  Riverside  Cotmty 
and  Valley  Blvd.  in  San  Bernardino 
County. 

Owner— State  of  California,  Divlalon 
of  Highways.  Public  Woiica  Bldg., 
Sacramento.  Calif. 

State  Highway  Ehiglneer— <J.  T.  Mc- 
Coy, Public  Worlds  Bldg.,  Sacra- 
mento, Calif. 

About  6  miles  net  length  grading  and 
surfacing  with  plant  mix  surfacing 
on    imported   borrow  and  applying 
seal  coat. 
Bids    will   be   opened    in   the  State 

Bldg.,  Los  Angeles,  Calif. 
The  work  involves : 

(1)  10  cu.  yds.  remove  concrete; 

(2)  319  sta.  clearing  and  grubbing ^ 

(3)  20,500  cu.  yds.  roadway  excava- 
tion ; 

(4)  10  cu.  yds.  ditch  and  channel 
excavation ; 

(5)  183,000  sta.  yds.  overhaul; 

(6)  1370  cu.  yds.  structure  excava- 
tion; 

(7)' 22,500  cu.  >ds.  imported  borrow; 

(8)  70,000  sq.  yds.  compact  original 
grotmd; 

(9>  develop  water  su^ly  and  fur- 
nish water  equipment; 

(10)  ;l'57R  M  gallons  apply  water ^ 

(11)  325  sta.  finish  roadway; 

(12)  2  tons  liquid  asphalt  SC-2  prima 
coat; 

(13)  8  tons  asphaltic  emulsion  paint 
binder ; 

(14)  91  tons  asphaltic  emulsion  seal 
coat; 

(15)  813  tons  screenings  seal  coat; 

(16)  29,680  tons  plant  mix  surfacing; 

(17)  326  cu.  yds.  class  A  portiand  ce- 
ment concrete  structures; 

(18)  34,000  Iba  bar  reinforcing  steel; 
(10)  9  each  guide  posts  and  culvert 

markers ; 

(20)  75  lin.  ft  18-in.  CMP.  16-gaga; 

(21)  80  lin.  ft.  24-in.  CMP.  14-gage; 

(22)  SO  lin.  ft.  aO'ln.  CMP,  14-cage; 

(23)  44  Hn.  ft.  salvage  30-ln.  concrete 
pipe; 

(24)  .'88  lin.  ft  salvage  48-in.  CMP; 
(26)  «1  lia.  ft  salvage  60-ln.  CMP. 

Specifications  obtainable   from  tbo 
state  highway  englnear. 


(8)  iMjOOO  Iba.  place  bar  ratnforclnf 

stool; 
(«)  tail  lin.  ft  ateel  railing; 
(7)  electric  conduit  and  anchor  bolta 
Spocifioatlons  obtainable  from  tho 
above  office. 


7/15/47  •     40 

Ow«t*r  Taking  Bids— Due  August  18, 
2  P.  M. 

Superstructure  for  Overereesing 

SANTA  BARBARA,  Calif.,  Santa 
Birbara  County.  Over  the  traoka  of 
Southern  Pacific  Co.  at  Balalpuodes 
Street 

Owner— State  of  California.  Divlalon 
of  Hi^ways,  PubUc  Worka  Bklg.. 
Sacramento.  Calif. 

Stato  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, CaUf. 

Superstructure  for  an  overhead  croM- 
ing. 
The  work  involves: 

(1)  2880  cu.  yds.  class  A  portiand  ce- 
ment concrete; 

(2)  2,286,000    lbs.    furnish    structural 
steel; 

(8)  2,986,000  lbs.  erect  structural  staal 
(4)  488,000  lbs.  furnish  bar  relafore- 
ing  steal; 


7/16/47  •    40 

Owner  Taking  Blda— Due  August  IS, 
2  P.  M. 

Grading,  Paving,  Overorossing 

SAN  MATKO  COUNTY.  Calif.  Be- 
tween north  dty  limits  of  South 
San  Francisco  and  0.086  mile  south 
of  Colaaa  Creek. 

Owner— Mate  of  CaUfomla.  Division 
of  Highways,  Public  Woiks  Bldg., 
Sacran^onto.  <?alif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento. Oallf. 

About  2.1  mile  grading  and  paving 
with  Portland  cement  oonoreta,  as- 
phalt concreto  and  plant  mix  sur- 
facing on  oruabar  run  base  and 
constructing  a  -Heel  stringer  high- 
way overorosslng  and  a  reinforced 
concreto  pedestrian  overorosslng. 
The  work  Involves: 

(1)  1478  cu.  yds.  remove  concrete;" 

(2)  clearing  and  grubbing; 

(3)  200,000  cu.   yds.  roadway  exca- 
vation; 

(4)  C700  cu.  yds.  dit<^  and  channel 
excavation ; 

(5)  9880  cu.  yds.  structure  excava- 
tion; 

(6)  300  cu.  yds.  structural  backfUl; 

(7)  1,230,000  sta.  yds.  overhaul; 

(8)  12.000  cq.  yds.  compact  original 
ground; 

(9)  23.400    tons     Imported     backfill 
material ; 

(10)  50,000  cu.  yds.  imported  base 
material ; 

(11)  60,000  rq.  yds.  preparatory  land- 
scape treatment ; 

(12)  10.800  cu.  yds  Imported  top  soli 
preparatory  landscape  treat- 
ment; 

(M)  develop  water  supply  and  fur- 
nish water  equipment ; 

(14)  7000  M  gallons  apply  water; 

(15)  111  sta.  finish  roadway; 

(18)  32.000  tons  crusher  run  base; 

(17)  90  tons  liquid  asphalt  SC-1 
prime  coat; 

(18)  49  tons  asphaltic  emulsion  paint 
binder  and  seal  coat ; 

(10)  330  tons  screenings  seal  coat; 

(20)  270  tons  liquid  asphalt  SC-8  or 
SC-4  bituminous  surface  treat- 
ment; 

(21)  26.000  f.q.  yds.  prepare,  mix  and 
shape  surface,  bituminous  sur- 
face treatment; 

(22)  9  tons  liquid  asphalt  SC-6  ar- 
mor coat; 

(28)  126  tons  screenings  armor  coat; 

(24)  I'SOO  tons  plant  mix  surfacing; 

(25)  680  Un.  ft  raised  bars  plant  mix 
surface  and  asphaltic  concrete;' 

(26)  7800  tons  asphaltic  concrete  lev- 
eling course; 

(27)  3800  tons  asphaltic  concrete 
type  A  surface  course; 

(28)  11.700  cu.  yds.  class  B  portiand 
cement  concrete  pavement; 

(29)  10.800  each  pavement  tle-boIt 
assemblies ; 

ISO)  670  tons  rock  fUUng  material, 
structurss ; 

(81)  267  cu.  yds.  class  A  portiand 
cement  concreto  footing  blocka; 

(82)  1371  cu.  yds.  class  A  portiand 
cement  concrete  structures; 

(33)  282,000  lbs.  furnish  bar  reinforc- 
ing steel r 

(34)  232,000  lbs.  place  bar  reinforc- 
ing steel; 

(85)  900.000    lbs.    furnish    structural 

atesl ; 
(36)  dOO.OOC  lbs.  erect  structural  steel 
(87)  IW  lin.  ft  furnish  steel  pUlng; 
(38)  48  each  drive  steel  piles; 
(89)  3000  lbs.  miscellaneous  iron  and 

stael; 

(40)  942  lin.  ft  steel  handrail; 

(41)  418  Ihi.  ft  steel  railing; 

(42)  160O  Un.  ft  multiple  duct  con- 
duit overcrosslng  r 

(48)  lighting  systems  overcrosslngs ; 
(44)  ?80  Un.   ft.   protective  cage  pe- 

dastrlf.n  overcrossmg; 
(41)  1280  cu.  yds.  class  B  portiand 

cement  concrete  curbs  and  gut- 


BY    MVLLINS 


BETTER  KITCHENS 
At  LOWER  COSTS 
for     BUILDERS 


CABINET  SINKS 

WALL  CABINETS 

FLOOR  CABINETS 


NORTHERN  CALIFORNIA  DISTRIiUTORS 

PIONEER  APPLIANCE 

COMPAMY 

1355  MARKET  *  SAN  FRANCISCO 
UNdBrhiH  2727 


tMJ- 

(48)  000  occh  curb  dowels; 

(47-  200   c'l.   yds.    clasa   B   portiand 

coraint  conorata  sMewalka; 
(48)  37     each     right-of-way    monu- 

-nents , 
(44)  7  eacl.  center  line  aommienta; 

(60)  6400  Vn.  ft  metal  plate  guard 
railing ;  ^ 

(61)  :eoo  Hn.  ft  metal  plate  barrier 
railing ; 

(SS)  45  each  culvart  maricora; 

(68)  VO  each  guide  posts; 

(64^  1  5  milea  woven  wire  property 

f once ; 
(35)  2  each  woven  wiro  fence  ^%Ik 

gat)s; 
(56 »  9100  Hn.  ft  jhaln-link  fencer 
(37)  11  «arh   cham-iink  fence  walk 

gates ; 

(58)  2400  lin.  ft  12-ta.  standard 
itrength  reinforced  concrete 
r  lp< ; 

(59)  950  Hn    ft  18-ln.  do; 

(60)  750  lin.  ft  24-ln.  do ; 

(61)  ?70  Un.  ft  30-ln.  do; 

(62)  180  Un.  ft  36-ln.  do; 

(61)  .ISO  )ln.  ft  8-ln.  16-gage  CMP; 
(61)  550  Un.  ft  12-ln.  16-gage  CMP; 
(6.'$)  150  Un.  ft  18-ln.  16-gago  CMP: 
(66)  240  Un.  ft  24-ln  14-gago  CMP; 
(07)  0  each  spillway  assomblles ; 
(68*  i6  each  type  1  st<>el  fmmes  and 
C»tca; 

(69)  19  each  type  2  atoe:  frames  and 
grAtos : 

(70)  4  (-ach  remove  and  salvage 
frames  and  grates; 

(71)  7  ei.ch  mpoholea; 

(7/1)  :600  lin.  ft.  IH-ln.  electric  con- 
duit stieet  lighting  system; 

(73)  23  each  pingle  lighting  t-tand- 
-irds  street  lighting  system; 

(74)  1  each  double  lighting  standard 
street  Ughting  system ; 

(75)  760  Un.  ft  ?4-ln.  galvanlaod 
steel  pile  supply  Une  sprinkling 
system ; 

(76)  1226  lin.  ft  1-ln.  do; 

(77)  766  lin.  ft  H4-in.  do; 

(78)  200  Un.  ft  1^-ln.  do; 

(79)  1250  Un.  ft  2-in.  do; 

(80)  1700  un.  ft  2H-in.  <lo; 

(81)  50C  Un.  ft  3-ln.  do; 

(82)  560  Un.  ft  4-in.  do; 


Off  (/ie  joly 

ON  TIME 


Loading 

At  P«rman«nr«,  110-barr*l 
tnick8  or«  load«d  in  two  min- 
ut«8  by  screw  conveyors  and 

gravity-flow  silos 62.000 

sockf  per  day  are  (Processed 
through  the  pockhouse  where 
sacks  are  filled  28  to  the  min- 
ute by  automotic  packers. 


Delivery 

By  special  bulk  or  flat  rack 
trucks,  Permanente  delivers 
on  order  anywhere  in  North- 
ern California  less  than  24 
hours  ofter  if  is  received. 
Close-in  deliveries  completed 
in  four  to  six  hours. 


iL    i 


PERMANENTE 

CEMENT 

COMPANY 


/ 
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(83)  7000    lln.    ft    %-tn.    gaJvanlsad       Spcdfioatlons  obtainabl*  from  th« 
st*el  plp«  nosale  line  •prlnkllng  above  offioo, 
ay9t«in; 


(84)  5300  lin.  tt  1-in.  do; 

(85)  2670  lin.  ft.  l)i-in.  do; 

(86)  IB  Mtcfa    94 -in.    control  aMem* 
bll«*  sprinkling  system; 

(87)  13  each  1-ln.  do; 

(88)  69  each  1^-in.  do; 

(89)  66  each    \-ln.    quick    coupling 
valves  sprinkling  Kystem ; 

(90)  2200  lin.  ft.  6-in.   16-gage  CMP 
pipe  conduit  sprinkling  system ; 

(91)  6.5    tons    commerciai    fertilizer 
landscaping ; 

(92)  40  tons  straw  mulch  landscap- 
ing; 

(93)  45  each  Na  1  plants  landscap- 
ing; 

(94)  1^    each    No.    2    plants    land- 
scaping ; 

(95)  172    each    No.   3    plants    land- 
scaping ; 

(96)  2S0    each    No.    4    planU    land- 
•caping; 

(97)  236    each    No.    5    plants    land- 
scaping; 

(98)  41  each  No.  6  plants  landscap- 
ing; 

(99)  184,000  each  No.  7  plants  land- 
scaping; 

(100)  444  each  No.  8  plants  landscap- 
ing; 

(101)  14,850  each  No.  9  plants  land- 
scaping; 

(102)  1475   each   No.  10  plants   land- 
fccaping. 

The  state  will  furnish  plants  desig- 
nated as  No.  1  and  10  for  use  in  land- 
scaping. 

Specifications  obtalnabel  from  the 
above  office. 


40 


7/15/47 

Low  and  Only  Bidders 

Street  Improvement;   Res.  2621 

Coat  |4,375J3 
SACRAMENTO,     Calif.,     Sacramento 

County.    Broadway    from   westerly 

boundary  of  Elmhurst  to  westerly 

boundary  of  51st  St 
Owner— City    of    Sacramento,    H.    G. 

Denton,  city  cleris.  City  Hall.  Sac- 

ramraito,  Calif. 
City  Engineer— Fred  Klaus,  City  Hall, 

Sacramento,  Calif. 
Includes  grading,  pipe  sewer,  asphal- 

tic  concrete  pavement  5»^-in.  thick, 
i   ■  —  McGilllvmy    Construc- 
tion Co.,  Box  873,  Sacramento,  Calif.. 

1437543. 

The  work  involves : 

(1)  ♦OO  cu.  yds.  excavation  and  grad- 
ing; 

(2)  914  lin.  ft  curb  and  gutter  No.  18 

(3)  142  aq.  ft  3Mi-in.  concrete  side- 
walk to  construct: 

(4)  11,964    eq.    ft    6H-in.    asphaltlc 
concrete  pavement  to  construct; 

(6)  3  grutter  drains  No.  11 ; 

(6)  66  lln.  ft  6-ln.  VI  sewer  pipe; 

(7)  50  lin.  ft  4-ln.  VI  sewer  pipe; 

(8)  3  manholes  to  reconstruct; 

(9)  1  street  monuments; 

(10)  78  sq.  ft  3H-ln-  sidewalk  to  re- 
move; 

(11)  3  trees  to  remove,  lump  sum. 
Total  b!ds  July  II  were: 

(A)  McGiillvray      Construction      Co., 
Sacramento,  Calif.,  34876.83. 

(B)  A.   Teirhort   ft  Son,    Sacramento, 
Calif..  $4494  90. 

(C)  J.  R.  Reeves,  Sacramento,  Calif., 
94620.59. 

Unit  prices  were: 
(A) 

(1) I  l.flO 

(2) -...       1.36 

(8) .22 

(4) .186 

(8)...> 18.00 

(6) „ 1.80 

(T) 1.69 

(8) IBM 

(•> .10.00 

(lO).; ^     .15  • 

m) -....     20.00 


(B) 

I  Lao 

L16 

.38 

.30 

19.80 

1.80 

1.36 

12.00 

350 

.25 

150.00 


(C) 
I  3.00 
1.25 
.20 

.186 

17.50 

1.80 

1.40 

22.50 

4.00 

.15 

60.00 

40 


7/15/47  40 

Owner  Taking  Bid*— Due  August  1, 
»>.  M. 

Meadow  Lane  Park  Improvement; 
Ree.  2607 

SACRAMZINTO,  Calif.,  Sacramento 
County.  S  St  from  6l8t  to  65th  St; 
T  St  from  61st  St  to  62nd  St ;  6Lit 
St  from  S  St.  to  2nd  Ave.  West; 
62nd  St  from  8  St  to  1st  Ave.; 
6Srd  St  from  S  St  to  southerly 
boundary  of  Meadow  Lane  Park; 
west  %  of  6bth  St  from  S  8t  to 
southerly  boundary  of  MMdow 
Lane  Park  an  dlst  Ave.  from  61st 
St  to  d5th  St 

Owner — City  ol  Sacramento,  H.  O. 
Denton,  city  clerk.  City  Haiu,  Sac- 
ramento, Calif. 

City  EIngineer— Fred  Klaus,  City  Hall, 
Sacramento,  Calif. 

Includes  grading,  curbs,  gutters  and 
sidewalks,  sewers,  manholes,  etc.. 
and  water  distribution  system  and 
asphaltlc  concrete  pavement  S^-in. 
thick. 
The  work  involves: 

(1)  8406    cu.    yds.    excavation    and 
grading ;' 

(2)  128  cu.  yds.  fill  grading; 

(3)  172,078   sq.    ft    &H-in.    asphalUc 
concrete  pavement; 

(4)  440  lin.  ft.  curb  and  gutter  No.  6; 

(5)  10,936  lln.  ft  curb  and  gutter  No. 
13  to  construct ; 

(6)  50,738  sq.  ft  3^-in.  concrete  side- 
walk to  construct; 

(7)  22  street  monuments;' 

(8)  31  gutter  drains  No.  11; 

(9)  102   lln.   ft.   curb  alone  to   con- 
struct ; 

(10)  24  manholes; 

(11)  3  remove  gutter  drains  to  cor- 
poration yard; 

(12)  6  reconstruct  manholes; 

(13j  15  lin.  ft  curb  and  gutter  No. 
12  to  remove; 

(14)  68  sq.  ft  3%-ln.  concrete  aide- 
walk  to  remove; 

(IS J  1  8- in.  apricot  tree  to  remove; 

(16)  1  reset  gutter  drains; 

(17)  37  lin.  ft  4-in.  VI  sewer  pipe  to 
construct ; 

(18)  3220  lln.  ft  6-in.  VT  sewer  pipe 
to  construct; 

(10)  1798  lin.  ft  8-in.  VI  sewer  pipe 
to  construct; 

(20)  276  5in.  ft  10- in.  VI  sewer  pipe 
to  conetruct; 

(21)  074  lin.  ft  12-in.  VI  sewer  pipe 
to  construct; 

(22)  1  8x8x4-in.  VI  tees; 

(23)  1  8x8x6-ln.  VI  tees; 

(24)  6  6-in.  flushing  branches  No.  15 
to  place; 

(25)  1  water  distribution  system  com- 
plete 

Specifications   obtainable  from  the 
above  office. 


Janesvllie. 

Owner— State  of  California.  Div.  of 
Highways.  Public  Works  Bldg., 
Sacramento,    Calif. 

jBtate  Highway  Knglneer — G.  T.  Mc- 
Coy, Public'  Works  Bldg.!  Sacra- 
mento,   Calif. 

About  1.1  miles  grading  and  surfac- 
ing   with    road    mix    surfacing    on 
cement    treatment 
Worij    involves: 

(1)  2  cu. -yds.   remove  cone; 

(2)  10   acres   clear  and    grubb; 

(3)  9,600   cu.    yds.    rdwy.    cxcav.    lo- 
cation   A ; 

(4)  31,000  cu.   yds.   rdwy.  excav.  lo- 
cation   B ; 

(5)  860,000  sta.  yds.  overhaul: 

(6)  450   cu.    yds.    struct,   excav. ; 

(7)  45o  cu.    yds.  ditch   and   channel 
excav. ; 

(8)  develop   water  supply  ajid   fur- 
nish water  supply ; 

(9)  900   M.    gallons   apply    water; 

(10)  58    Hta.    finish    rdwy.; 

(11)  15,500  sq.  yds.  mix  and  compact 
cement   treatment; 

(12)  470    bbls.    port,    cement    cement 
treatment ; 

(13)  36    tons    liq.    asph.    SC-2    curing 
sail  and   prime  coat; 

(14)  23.400  sq.  yds.  mix  and  compact 
road  mix  surf. ; 

(15)  1,700  cu.  yds.  min.  agg.  road  mix 
surf.; 

(16)  135    tons    liq.    asph.    MC-4    road 
mix  surf. ;  , 

(17)  IS  tons  liq.  asph.  RORC-5   road 

seal  coat; 

(18)  130  tons   screenlng.s,   seal   coat; 

(19)  4  tons  asph.  emuls.  seal  coat; 

(20)  246  cu.    yds.   class   A  port.   cem. 
cone,   structs. ; 

(21)  33,400   lbs.   bar  reinf.   steel; 

(22)  16    each    monuments; 

(23)  18   each   culvert   markers: 

(24)  1.25   miles  new  prop  fence; 

(25)  8  each   drive  gates; 

(26)  2(Jo  lin.   ft.   18  in.  CMP  16  gage; 

(27)  72  lin.  ft  24  in.  CMP  14  gage; 

(28)  remove  and  salvage  bridge. 
Specifications   obtainable   from   the 

above  office. 


Repair  Highway 

ORANOS  COUNTY,  Calif.  Between 
Si  Toro  and  Irvine. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
SacramMito,  Calif. 

State  Highway  Bnglneer — Q.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, Calif. 

About   2i2   miles    repairing  with    un- 
treated  rock    base  and   plant  mix 
surfacing. 
Bids   will   be   opened  in  the  State 

Bldg..  L<os  Angeles.  CeHit. 
The  work  involves: 

(1)  18  800  tons  untreated  rock  base; 

(2)  develop  water  supply  and  furnish 
water  equipment; 

(3)  300  M  gallons  apply  water; 

(4)  18,500  sq,  yds.  prepare,  mix  and 
shape  shoulders,  Mturalnous  sur- 
face treatment; 

(5)  1M>  tons  liquid  asphalt  SC-8  bitu- 
minous furfaoo  treatment; 

(6)  '^900  tons  plant  mix  surfacing; 

(7)  SQ  tons  liquid  asphalt  SC-2  prime 
coat. 

Specifictions  obtainable  from  the 
above  office  ot  the  state  highway 
engineer. 


(9) 

(10) 

(11) 

(12) 

(18) 

(14) « 

(18) . 

(16) 

m) 

(19) 

tX9) 

(iO) 

(2.) 

(22) 

(28) 


3.25 

3.30 

1.90 

1.56 

6.50 

4.00 

3.40 

3.00 

2.50 

75.00 

19.00 

70.00 

1.70 

120.00 

16.00 


2.40 

2.50 

1.80 

1.66 

6.00 

4.50 

4.00 

8.75 

3.60 

100.00 

18.00 

50.00 

165 

90.00 

12.00 


.3.00 

2.50 

2.30 

1.80 

6.50 

4.50 

3.80 

2.90 

2.60 

110.00 

25.0U 

30.00 

1.50 

100.00 

15.00 
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41~GAS,  WATER  AND  OIL 
PIPE  LINES 


40 


7/15/47 

Owner  Taking  Bids — Due  August  1, 

5  P.  M. 

Street  Improvement;  Res.  2642 
SA»mAKfENTO,     Cal'.f..     Sacramento 

County.  Jchn  H.  Ellis,  Macnev*  and 

Van  Osten  tracts. 
Owner— City   of    Sacramento,    H.    O. 

Denton,  city  clerk.  City  Hall.  Sac- 

rrmcnto,  Calif.. 
CHty  Englii«tcr— Fred  Klaus,  cntyHall. 

Saoramrnto,  Calif. 
Includes  concrete  curbs,  gutters  and 

sidewalks,    sewer  pipe,  water  sys- 

trm.  asphaltic  concicte  pavement 

The  work  involves: 

(1)  9€€  cu.  yds.  excavation  and  grad- 
ing; 

(2)  1648  lln  .ft.  curb  and  gutter  cut 
No.  13  to  construct ; 

(8)  197  lin.   ft.   curb  and  gutter  cut 

No.  6  to  construct ; 
(4)  S249  sq.  ft.  3>/4-ln.  concrete  walk 

to  construct; 
(6)  21,970    sq.    ft    8H-in.    asphaltlc 

concrete  pavement  to  construct;' 

(6)  4  street  monuments; 

(7)  3  gutter  drains  No.  11  to  place; 

(8)  4  manholes  to  construct; 

(9)  346  lin.  ft  6-ln.  VI  sewer  pipe; 

(10)  671  lin.  It  8-ln.  VI  sewer  pipe; 

(11)  1  6-ln.  flushing  branch  No.  18  to 
construct; 

(12)  1  water  distribution  rystem  com- 
plete in  place. 


7/15/47 

Low  and  Only  Bidders 

fttreet    Improvement         Cost  |0,669.O9 

SACRAMENTO,     Calif.,     Sacramento 

County.  Adjacent  and  in  Buckman 

Court 
Owner — City    of    Sacramento,    H.    O. 

Denton,  city  clerk,  City  Hall,  Sac- 
ramento, CTalif. 
City  Engineer— Fred  Klaus,  City  Hall, 

Sacramento,  Calif. 
Includes     Improvement     of     streets. 

ways,  walks. 
Low  Bidder  —  McOlilivray  Construc- 

tioii     Co.,     Box     878.     Sacramento, 

Calif.,  19658.09. 

The  work  Involves : 

(1)  786  cu.  yds.  excavation; 

(2)  259  lin.  ft  curb  and  gutter  No.  6, 
ccnstnict; 

(3)  1263  lin.  ft  curb  and  gutter  No. 
13,  construct; 

(4)  17,163    sq,  .  ft    S^-in.    asphalUc 
concrete  pavement,  construct ; 

(5)  680D  sq.  ft  S^-ln.  concrete  side- 
walk, construct; 

(6)  2  street  monuments,  placer 

(7)  2  gutter  drains  Na  11,  place; 

(8)  30  lin.  ft  6-in.  VI  Mmrar  pipe; 

(9)  559  lin.  ft  8-in.  VI  aefwwr  pipe; 

(10)  660  lln.  ft  10-in.  VI  sewer  pipe; 

(11)  4  manholes,  construct; 

(12)  3  12-ln.  trees,  remove. 
Total  bids  July  11  were: 

(A)  McOlilivray      Construction      Co., 
Sacramento,  19668.09. 

(B)  J.  R.  Reeves,  Sacramento.  Calif., 
8986S.9& 

(C)  A.   Teichert  A   Son,  Sacramento. 
Calif.,  I967&86. 

Unit  prices  were: 


' 

(A) 

(B) 

(C) 

(1) 

%      86 

1  1.50 

1    .88 

(2) 

1.65 

1.60 

1.T8 

(8) 

1.40 

1.2S 

1.26 

(€\ 

.IS 
.18 

.1* 

.19 

(8) 

.20 

(6) 

8.00 

4.00 

8.80 

(7) .... 

18.80 

17.60 

19.80 

(8) _.,?... 

IJSO 

1.80 

1.70 

(9>„ 

1.68 

!.«> 

1.66 

(10) 

2.06 

1.76 

2.00 

(11) 

86.00 

90.00 

90.00 

(12) 

100.00 

50.00 

• 

190.00 

7/16/47 

40 

Owner  Tsklr 

g   Bids — 

Due   Aug 

utt   13, 

7/16/47  •     40 

Owner  Taking  Bid*— Due  August  14, 
2  P.  M.,  in  Loe  Angeles 

Surfacing 

SAN  DUXK)  county,  Calif.  Be- 
tween Escondldo  and  3.4  miles  south 
of  Riverside  County  line. 

Owner— State  of  California,  Division 
of  Highways,  Public  Work.<J  Bldg.. 
Sacramento,  Calif. 

State  Highway  Elnglncer — O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Ca.Ut. 

About  19.8  miles  surfacing  with  plant 
mix  surfacing. 
Bids    will  be   opened    In   the   State 

Bldg.,  Los  Angeles.  C^alif. 
Tlie  work  Involves : 

(1)  9000    tors     minimum    aggregate, 
type  1; 

(2)  84,000  tons    minimum   aggregate, 
type  2; 

(3)  MO     tons     minimum     aggregate, 
type  3; 

(4)  6000    tons     minimum    aggregate, 
type  4; 

(5)  3.'00  tons  liquid  asphalt  SC-6; 

(3)  3*0   tons    liquid   asphalt   BC-8  or 
SC-4; 

(7)  130  tons  liquid  asphalt  SC-2  prime 
ccat; 

(8)  SOO  tons  asphaltlc  emulsion  pcdnt 
binder  and  seal  coat 

Specifications  obtainable  from  the 
above  office  of  the  state  highway 
engineer. 


40 


7/15/47 

Low  and  Only   Bidders 

Suttervllte   Park    Unit    No.   2 

Improvements  Cost  (58,981.30 

SACRAMENTO.   CO.,   Calif. 

Owner — County  of  Sacramento,  C.  C< 

La      Rue,     County     Clerk,      Court 

House,    Sacramento,    Calif. 
Engineer — Joseph     Spink,     California 

Fruit  Bldg..  Sacramento,  Calif. 

Work  involves: 

(1)  7600  cu.  yds.  excav.; 

(2)  130    cu.    yds.    fill; 

(3)  145,000  sq.  ft.  armor  coat  pave- 
ment; 

(4)  11,400    lln.    ft    cone,    curb    and 
gutter; 

(5)  66  lin.  ft.  cone,  gutter; 

(6)  45.400  sq.   ft.    cone,   sidewalk; 

(7)  110  lln.  ft  CMP  16  in.  14  gage; 
(ft)  a-^5  Im.  It  CMP  10  in.  16  gage; 
(9)  350   lin.  ft  vit  clay  drain  pipe, 

15  inch; 


7/16/47  U 

Award  Reeemmended 

Water  Supply  and  Sewer  System 

Coet  $364,701 

McNARY  DAMSmS,  Oregon. 

Owner  —  Portland  District  Corps  of 
E^ngineers,  War  Department.  CoL 
O.  E.  Walsh,  district  engineer,  Port- 
land, Ore. 

Plans  by  owner. 
1  Low  Bidder — ^Del  R.  Beebe  Co.,  Eu- 
gene, Ore. 


Supplies,  Equipment 

Sub-Contract 

Information 


42— MISC.    SUPPLIES    AND 
MATERIALS 


7/15/47  42 

Contraot  Awarded 
Liquid  Chlorine 

OAKLAND,    CJalif.,  Alameda    Co.— 
Dow  Chemical  Co.,  310  Sansome  St. 


San  Francisco,  Calif.,  at  |12300,  was 
,,-,  i°  "??"'_  ,^  ,  J  .  1  I  awarded  contract  by  the  Bast  Bay 
(10)  286  lin.   ft  vit  clay  drain  pipe,    Muni^jpaj  utnity  District,  Room  406. 

512   16th    St.    Oakland,  Calif.,  ^nd«t 
Spec  1840  for  160  tons  liauid  chlorine. 


7/16/47  •     40 

Owner  Taking  Bide— Due  August  14, 
2  P.  M.,  In  Lee  Angelee 


12  inch; 

(11)  426  lin.  ft    vit  clay  pipe,  Iq  Ich; 

(12)  680  lin.  ft  vit.  clay  pipe,  8  Inch; 

(13)  13  lin.  ft  vit.  clay  drain  pipe, 
15    inch    encased    in    cone. ; 

(14)  26  lin.  ft  clay  drain  pipe,  12 
inch  encased  in  cone. ; 

(15)  46  lin.  ft  vit  clay  drain  pipe  10 
Inch  encased  iil  cone. ; 

(16)  42  lin.  ft.  vit  clay  drain  pipe 
8   inch  encMed   in  cone. ; 

(17)  20  lin.  ft  vit  clay  drain  pipe  6 
mch   encased   in   cone. ; 

(18)  6  each  manholes  with  frame  and 
cover ; 

(19)  11  cast  iron  gutter  drains; 

(20)  4    cone,    headwalls; 

(21)  4975  lin.  ft  sanitary  vit.  clay 
sewer   pipe6  inch ; 

(22)  13  manholes  with  frame  and 
cover  for  sanitary  sewer  sys- 
tem: 

(23)  4  flusher  branches  6  inch  diam. 
itotal   bids  Jul.v  14   were: 

(A)  A.  Teichert  and  Son  Inc.,  Sac- 
ramento   358.981.50. 

(B)  J.  R.  Reeves,  Sacramento.  $83,- 
094.60. 

(C)  McGilllvray  Const.  Co.,  Sacra- 
mento 363,264.80. 

Unit  prices  were : 
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(1). 

(2). 

(3). 

(4). 

(»). 

(6) 

(7). 

(8)- 


(A) 

(B) 

$.48 

1.65 

.25 

.30 

.106 

.12 

1.23 

1.35 

2.00 

1.60 

.21 

.20 

.3.50 

3.90 

2.60 

2.75 

(C) 

$.70 

.50 

.115 

1.35 

1.70 

.22 

4.10 

2.70 


m/ti.S  BUNNY 
IS)  Wi 


2   P.    M. 
Grsding    A    Su>'^aclng 
LASSEN  COUNTY.  Calif.  At  Baxter 

Qreek     about     3     miles     north     of 


Finlenite  Non-Slip  Metal  Safety  Treads 

Standard  Sizes  or  made  fo  Specification 
CHECKERED.  FLUTED.  OR  PLAIN  SURFACES 


GUNN   CARLE  &   CO. 


20    Potrcro    Ave. 


UNdorhill    S480  San    Franci-co 


"Look  here,  Doc, 
Most  Telephone  Numbers  Change  Augusi  lot 


M 


The  Pacific  Telephone  ami  Telegraph  Company 


Contracts  Awarded 

OAKLAND,  Calif..  Alameda  Ca— 
American  Cast  Iron  Pipe  Co.,  56  New 
Montgomery  St,  San  Francisco  6. 
Calif.,  at  378,383.99  on  all  Items  ex- 
cept Item  34,  and  Phoenix  Iron  Works, 
22nd  and  Castro  Sts.,  Oakland,  Calif., 
at  37750  on  item  34,  awarded  contracts 
by  the  East  Bay  Municipal  Utility 
District  Room  406,  512  16th  St,  Oak- 
land. Califs  under  LS-386  for  8476 
cast  iron  'bell  and  spigot  and  flanged 
water  pipe  fittings  of  4-ln.  to  12-in. 
diameter. 
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7/15/47 

Cast  Iron  Pipe  and  Fittings 

Contract  Awarded 

ALAMEDA,  Calif.,  Alameda  Co.— 
U.  S.  Pipe  &  Fovmdry  Co.,  Monadnock 
Bldg.,  San  Francisco,  Calif.,  at  |89,- 
559.20,  awarded  contract  by  the  City 
of  Alameda,  J.  P.  Clark,  city  clerk. 
City  Hall,  Alameda,  Calif.,  for  cast 
iron  pipe  and  fittings  to  be  used  in 


• 

Ho^  many 

jobs 
equal  $30 

e 


During  the  course  of  one 
year  many  subscribers  to  the 
"Builder"  profit  by  having 
additional  cf>pies  delivered 
to  various  Departments  and 
Branches  throughout  the 
State. 

For  an  extra  ^30  per  year 
(or  ^3  per  month)  they  as- 
sure themselves  each  office, 
department,  or  branch  is 
getting  timely,  specific  tips 
on  construction  news  —  and 
getting  them  fast  and  /irif 
hand.  The  well-rounded 
editorial  coverage  of  the 
"Builder"  is  mmt  reading 
for  well  informed 
contractors. 

for  an  additional  subscrip- 
tion   phone:   MArket    7110 
or  write 

Sebserlpffea  Oeporfiaeef 

DAILY  PACIFIC  BUILDER 
Riacea  Aaaex  •  P.  O  Bex  3371 
Sea  Preecisce  19,  Cellf. 


the  interceptor  sewer  system  at  Bay 
Farm  Island. 


7/16/47  '  43 

Chain-Link    Fence  and  UgMing 

Standards 
Low  and  Only  Biflder 

YAKIMA  i-'ROJECT,  Washington. 
—American  Steel  &  Wire  Ca,  60th 
and  Lowell  SU.,  Oakland.  Calif.,  at 
37619.16.  submitted  only  bid  July  8 
to  the  U.  S.  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1871  for 
lumiahlng  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  \akima  and  Sunnyslde,  Wash., 
chain-link  fence  and  lighting  stand- 
ards for  areas  1  to  4,  inclusive.  Main 
Canal  pumping  plants ;  chain  -  link 
fence  and  lighting  standards  for  areas 
6  to  9,  Inclusive,  9A.  10,  12  and  16  to 
17,  inclusive.  Main  Canal  pumping 
plants,  Roza  Division,  Yakima  Proj- 
ect. Washington.  Materials  will  be 
installed  by  the  government 


7/16/47  43 

Pipe— Time  Extended    From   July  14 

to  July  23 

MISSOURI  BASIN  PROJECT, 
Wyoming.— UnUl  July  23,  2  P.  M.. 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Inv.  19,57l-A  for  fabricated 
wrought  Iron  pipe,  fabricated  steel 
pipe  and  steel  -  pipe  brackets  and 
clamps  and  18-ln.  manganese  bronze 
inlet  strainer,  f.o.b.  shipping  point 
and/or  Casper,  Wyo. 

Specifications  obtainable  from  the 
above  office. 
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7/16/47 

Fuel  Oil— Contract  Awarded 
INDEPENDENCE,  CaUf.,  Inyo  Co.— 
Refiners  Co  -  operative.  Association, 
Inc.  4911  E.  Florence  Ave.,  Bell. 
Calif.,  at  30.0644  per  gallon,  submit- 
ted low  bid  and  awarded  contract 
July  7  by  the  County  of  Inyo.  F«iy 
Lawrence,  clerk.  Courthouse,  Inde- 
pendence, Calif.,  for  furnishing  18,000 
gallons,  more  or  lees,  of  dlesel  fuel 
oil,  27  plus  gravity,  between  county 
sanatorium  at  Big  Pine,  Calif.,  and 
Courthouse  or  jail  at  Independence, 
Calif. 

Other  bids  were: 

Tri-State  Oil  Co.,  Bakersfield,  Calif.. 
30.087  per  gallon. 

Tarr  &  McComb  Oil  Co.,  Ltd.,  Los 
Angeles,  Calif.,  $0.0994  per  gallon. 

7/16/47  43 

Construction    Equipment 
Low  and  Only   Bidders 

SAN  FRANCISCO,  Calif.  -Follow- 
ing submitted  bids  July  14  to  the 
Purcaser  of  Supplies,  M.  H.  Gerry, 
270  Ctty  Hall.  San  Francisco.  Calif., 
under  Bid  No.  3996  for  furnishing 
and  delivering  construction  equip- 
ment for  the  Works  Dept. 

Western  Machinery  Co.,  (1)  no  bid ; 
(3)  $1,364.80:  (3)  $2107.60;  (4)  3228; 
(5)    324.»6;    80    days    deltverr. 

Buran  Equipment  Co.,  (1)  no  bid; 
(3)  $1657;  (3)  $2350:  (4)  $240;  (5)  no 
bid*:   3   days   delivA'y. 

Bav  Cities  Equipment  Co.,  (1) 
$760:  <2)  $1560:  (3)  $2500;  (4)  $260; 
T5)   $29.50:   1  day  delivery. 

43— MACHINERY  AND 
EQUIPMENT 

7/15/47  4.? 

Trailer 

Bids  Rejected — To  Be  Readvertlsed 
As.  Spec.  188S  to  Open  July  25 
COLUMBIA  BASIN  PROJECT. 
Wash. — Bids  ha,t'e  been  rejected  by 
the  Bureau  of  Reclamation,  Purch- 
asing Agent,  Rm..  416.  U.  S.  Customs 
House.  Denver.,  Colo.,  under  Spec. 
1764  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Odair,  Wash.,  at  the 
option  of  the  bidder,  one  100-ton.  low 
Hatform,  reversible,  full-trailer  with 
tires  and  accessories;  for  use  at 
Orand    Coulee    Dam. 
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7/15/47 

Psrking    Meters 
Contract    Awarded 

SAN  FRANCISCO.  Calif.— Magee- 
Hale  Park-O-Meter  Co..  Oklahoma 
City.  Okla..  at  $50.30  each  awarded 
contract  by  the  City  of  San  Fran- 
cisco. M.  H.  Oerry,  Purchaser  of 
Supplies,  270  City  Hall.  San  Fran- 
cisco,  for   561    parking   meters. 

7/15/47  48 

Meter  Boxee 
Contracts  Awarded 

OAKLAND.  Calif..  Alameda  Co.— 
George  Fomi.  1379  62nd  St,  Emery- 
ville 8,  Calif.,  at  <1)  $11,260.  (8)  $360, 
and  Art  Concrete  Works.  2400  Adeline 
St..  Oakland,  Calif.,  at  (2)  $680,  (4) 
$612.50,  (6)  $1130,  awarded  CMitracts 
by  the  East  Bay  Municipal  Utility 
District  Room  406,  612  16th  St.  Oak- 
land, Calif.,  under  L8-887  for  7960 
concrete  meter  boxes  and  1500  extra 
concrete  covers  for  use  during  the 
period  ending  June  SO.  194& 


7/15/47  tf 

Control   Bosrd.  Eto. 
Three  Low  Bidders 

MISSOURI  BASIN  PROJBJCT, 
Wyoming. — The  following  submitted 
low  bids  July  9  to  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Spea  1812  for 
famishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Casper.  Wyo..  one  (1)  control  board, 
C3A;  one  alternating  current  dis- 
tribution board.  D2A;  one  (1)  direct- 
current  control  and  distribution  board, 
B3A:  two  (3)  6-kllowatt.  125- volt  bat- 
tery-charger motor  generator  sets; 
two  (2)  750/935-kva.,  7200  delta  to  480 
groundod-wye-volt,  3-phase,  60-cycie, 
indoor  type  transformers  with  pro- 
vision for  future  forced  air  cooling, 
for  installation  in  the  Kortes  power 
plant,  Kortes  Unit  Missouri  Basin 
Project  Wyoming.  The  apparatus  will 
be  installed  by  the  gorenunent: 


General  Electric  Ca.  Denver,  Cola. 
135,964. 

Zinsco  Electrical  Products  Co.,  Los 
Angeles.  Calif.,  $13,614.  ' 

Standard  Transformer  Ca,  War- 
ren. Ohio.  $18,614. 


7/15/47  43 

Eleotrioal  Equipment 
Low  Bidder 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  General  Electric  Co., 
Denver.  Colo.,  at  $154,500,  submitted 
low  bid  July  0  to  the  Bureau  of  Rec- 
lamation, Customs  House,  Denver, 
Colo.,  under  Spec.  No.  1875  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Odair,  Wash.,  at  the  option  of  the 
bidder,  five  (5)  complete  sets  of  all 
necessary  parts  for  converting  five 
oil  circuit  breakers  to  7,500.000-kva. 
interrupting  capacity,  5- cycle  inter- 
rupting time  and  a  reclosing  rating 
of  60  cycles;  twelve  (12)  bushing- 
type  current  transformers  for  in- 
stallation In  five  oil  circuit  breakers 
for  Grand  Coulee  switchyard,  Colum- 
bia Basin/  Project  Washington.  The 
apparatus  will  be  installed  by  the 
government 


7/16/47  43 

Tamping  Machine  Rental 
Low  and   Only  Bidders 

SANTA  Barbara  CO.,  CaUf.,— 

Following  submitted  bids  J'uly  10  to 
the  State  Division  of  Highways,  L. 
H.  Gibson,  district  engineer,  50  Hi- 
guera  St,  San  Luis  Obispo,  Calif.,  for 
rental  of  one  self-propelled  tamping, 
leveling  and  finishing  machine  for 
approximately  one  week's  work  in 
Santa  Barbara  County. 

Western  Motor  Transfer  Inc.,  San- 
ta Barbara,  Calif.,  $12.50  per  hr.,  $50 
transportation. 

Independent  Constr.  Co.,  Ltd.,  Oak- 
land, Calif.,  $7  per  hr;  $275  transpor- 
tation. 


7/15/47  •    *8 

Heavy  Duty  Grader  Rental 
Bide  Wanted  "- 

HUMBOLDT  COUNTY,  Calif.— Un- 
til July  21,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, G.  F.  Hellesoe,  district  engi- 
neer, C46  W.  Wabash  Ave.,  Eureka, 
Calif.,  for  rental  of  one  diesel  pow- 
ered heavy-duty  grader  with  12-foot 
blade  and  scarifier  attachment  for 
approximately  200  hours'  use  in  Hum- 
boldt County. 

Specifications  obtainable  from  the 
above  office. 
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7/15/47 

Fire  Extlngulshera 

Bide  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
July  21,  2  P.  M.,  bkis  will  be  received 
by  the  U.  S.  Treasury  Dwartmont, 
100  2i«cAlllster  St.,  San  Francisco, 
calif.,  under  Inv.  SF-42-48  for  fire 
extingxiishers,  f.o.U  San  Francisco, 
Calif. 

Specifications  obtainable  from  the 
above  office. 
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7/15/47 

Street  Planer  Rental 

Bids  Wanted 

STOCKTON,  Calif.,  San  Joaquin 
Co.— Until  July  16,  10:30  A.  M..  bkis 
will  be  received  by  the  State  Division 
of  Highways,  P.  O.  Harding,  district 
engineer,  1200  N.  Center  St,  Stockton, 
Calif.,  for  rental  of  one  self-propelled 
burner  type  street  or  highway  planer 
for  use  on  Highway  U.  S.  99  between 
Modesto  and  Sallda. 

Specifications  obtainable  from  the 
above  office. 
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7/15/47 
Road-Mixer  Rental 
Low  and  Only  Bidder 

AMADOR  COUNTY,  Calif.— Clyde 
W.  Wood.  Inc..  6900  Tujunga  Ave., 
North  Hollywood,  Calif.,  at  (1)  $17.60 
alt  A,  $13.75  alt  B,  $600  transporta- 
tion alt  A,  $300  transportation  alt 
B,  (2)  $1.25  per  hour,  $100  transporta- 
tion, (3)  $1  per  hour,  $50  transporta- 
tion, submitted  only  bid  July  7  to 
the  State  Division  of  Highways.  1200 
N.  Center  St..  Stoctkon  9,  Calif.,  for 
rental  of  (1)  travel  type  bituminous 
road-mixer  with  capacity  of  2%  to 
H4  cu.  yds.  and  (2)  asphalt  tank 
trailer  having  600-  to  2600-gallon 
capacity  for  use  with  Item  1  and  (3) 
windrow  sixer  for  use  with  item  1, 
for  use  in  Amador  County. 


SUB-CONTRACT 
INFORMATION 
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7/16/47 

Ditch  Fencing 

Plans  In  Progreee 

RENO,  Nev..  Washoe  Co.— City  En- 
^neer  E.  C.  FVlsch  Is  preparing  plans 
for  the  City  of  Reno,  T.  U  Taylor, 
city  clerk,  City  Hall.  Reno,  Nov.,  for 
fencing  of  six  Reno  irrigation  ditches 
with  chain -link  fence  6  feet  In  height, 
consl.sting  of  1800  feet  of  fencing  for 
Scott  Ranch  ditch,  $46,250;  23,000  feet 
fencing  LAke  ditch,  $67,600;  19,800 
feet  ff-ncing  Last  Chance  ditch,  $49.- 
600;  4000  ftet  fencing  Sullivan -Kelly 
ditch.  $10.0t»0;  1300  feet  fencing  Orr 
■lltch,  $37,500,  and  16.000  feet  fencing 
Cochran  Jitch,  $40,000. 


(Continued  in  Second  Section) 


READ  and  USE  th* 
Clostifi«d  Section 

...Call  MArket 71 10 


'War  HoDsmg  Sale 
Would  Add  to  Sbm 
Conditioiis  of  Cities' 


WASHINGTON—  Raymond  M. 
Foley,  head  of  the  national  hous- 
ing agency,  has  placed  his  objec- 
tions to  new  legislation  to  force 
disposition  of  war  housuig  by  Le- 
cember  31,  1948,  before  the  senate 
banking  and  currency  committee. 

The  senate  committee  is  con- 
sidering the  legislation  which 
would  order  the  sale  of  400,000 
public  housing  units  duiing  the 
next  eighteen  months.  The  nouse 
already  nas  passed'  such  a  measure, 
introduced, by  Congressman  James 
P.  Wolcott  of  Michigan.  Senators 
Harry  P.  Cain  of  Washington,  and 
Richard  B.  Russell  of  Georgia  are 
sponsoring  the  bill  in  the  senate. 

Foley  based  his  objections  prin- 
cipally on  the  "deadline"  for  sale 
of  these  units  which  he  said  was 
an  unworkable  arrangement.  It 
would  mean  the  sale  of  such  houa- 
ing  at  the  rate  of  about  5,000  units 
per  week,  he  said,  objection  also  to 
the  mandate  in  view  of  future 
market    conditions. 

He  asked  the  senate  committee 
to  reject  the  measure  which  also 
establishes  veterans'  preference 
in  the  purchase  of  the  war-buiit 
dwellings. 

Telling  the  committee  men  that 
the  market  may  not  absorb  this 
housing  at  the  prices  developing 
in  the  required  time  limit,  Foley 
also  stressed  the  temporary  na- 
ture of  much  of  this  type  of  build- 
ing. 

He  described  these  dwelling 
types  as  "completely  unsatisfac- 
tory" as  permanent  additions  to 
communities  in  which  they  are  lo- 
cated. He  reminded  the  senators 
that  they  were  built  with  the  ui<- 
derstanding  that  they  would  be 
torn  down,  not  left  to  add  to  slum 
conditions.  Many,  he  said,  are  not 
even  up  to  minimum  building  code 
requirements. 

On  the  question  ot  veteran  pref- 
erence, Foley  feels  that  the  pres- 
ent policy  of  offering  the  units  to 
occupants  first — veteran  or  non- 
veterans  far  superior  to  the  con- 
gressional plan  to  place  all  veter- 
ans in  a  preferential  position 
whether  they  are  occupants  or 
not.  The  change,  Foley  said,  would 
increase  the  number  of  evictions 
dangerously. 

Veterans  pressures  on  congress 
are  for  the  tchange  in  policy  as 
carried  in  the  Wolcott  and  Cain 
bills. 

a 

CONGRESS  EXTENDS 
EXPORT  CONTROLS 


ROCKWEiX  REC  BUJL 
OKAYED  IN  HOUSE 


Washington.  —  The  public 

lands  committee  of  the  house  has 
upproveti  a  muditied  version  of  H. 
K.  2873,  the  Rockwell  measure  on 
reclamation. 

As  approved  by  the  committee, 
the  bill  provides  for  the  collection 
of  two  and  one-half  per  cent  inter- 
est on  power  investments,  instead 
of  the  present  three  per  cent.  Of 
the  new  amount,  two  per  cent  will 
be  handled  as  interest  and  one- 
half  of  one  per  cent  as  fiscal  aid 
to  irrigatinn  projects. 

The  bill  also  extends  the  repay- 
ment period  for  reclamation  proj- 
ects to  78  years  from  the  present 
50  years. 

RECORDED 
NOTICES 

BUILDING  PERMITS 

Granted 

SAN    FRANCISCO 


San  Joae  Ave  near  Monterey:  own- 
er, Isaacson  Grain  Co.  Monterey 
Highway,  San  Jose;  builder,  Al 
Bolei. 

ALTER  and  XDl>,  $2000;  Parmer 
Ave,  Los  Altos;  owner  and  builder, 
Joe  Bardini,   Box  236-B,  Mt  View. 

MOTEL  (unite  and  etoreroora),  |6000; 
Munterey  Rd  near  San  Joae  Ave; 
owner  and  builder,  Morrla  -  Reld, 
1707  S  1st  St,  San  Joae. 


ALAMeOA 


•   JULY  11,  1M7 


WASHINGTON.—  Senate  and 
house  conferees  have  agreed  on 
and  passed  a  war  powers  exten- 
sion bill  which  continues  controls 
over  some  scarce  commodities  un- 
til March  1,  1948.  Export  controls 
are  retained  on  397  different  items 
including  steel  mill  products.  Al- 
location controls  apply  to  in  ancr 
antimony. 

The  Secretary  of  Commerce  will 
which  government  is  given  prior- 
ity controls  over  the  export  of 
materials. 

— # 

NAREB,  BPI  FAVOR 
CAIN-RUSSELL  BILL 

WASHINGTON— The  National 
Association  of  Real  Estate  Board*? 
and  the  Building  Products  Insti- 
tute have  both  endorsed  the  Cain- 
Russell  bill  in  statements  filed 
with  the  senate  banking  and  cur- 
rency committee,  which  is  holding 
hearings  on  the  legislation. 

The  Cain-Russell  bill  (S-1459) 
provides  that  war  housing  shall 
De  sold  through  federal  works  ag- 
ency, with  occupying  votemns  hav- 
ing first  chance  and  non-occupying 
veterans  second  priority. 


ALTERATIONS,  |8200;  717  Market 
St;  owner,  Morris  Plan.  716  Market 
St;  contractor,  O  Jensen  &  Bona, 
320  Mailcet  St. 

ALTERATIONS.  J2000;  717  Market 
St;  owner,  Morris  Plan,  715  Market 
St;  contractor,  Q  Jensen  A  Sons. 
320  Market  St. 

ALTERATIONS.  $2000;  2083  Irving; 
owner  and  builder.  See's  Candies. 
1750  Market  St. 

ALTERATIONS,  |900;  »U  Grant 
Ave;  owner.  The  Art,  prem;  con- 
tractor, Carl  J  Pung  h  Co,  777 
Broadway. 

ALTERATIONS,  $500;  2026  Irving  St ; 
owner,  Harley  L  Notmeyer,  prem; 
day  work. 

ALTERATIONS,  $5000 ;  2205  Lane  St ; 
owner  and  builder,  Fran  K  Mans, 
premises. 

ALTERATIONS,  $1519;  SSrd  Aver 
owner.  Max  Hauer,  premises;  day 
work. 

ALTERATIONS,  $900;  131  Desmond 
St ;  owners  ^Ved  A  Follmer,  prem ; 
contractor.  United  Roofing  A  Siding 
Co,  2906  Mission  St 

DWELLING  (l-story,  frame),  $6700; 
E  line  43rd  Ave  100  ft  S  Ulloa; 
owner.  Atlas  Realty  Co,  1500  Judah 
St;  contractor.  Pacific  Coast  Con- 
struction Co,  IfiOO  Judah  St. 

ALTEUiATIONS,  $1485;  466  Oak  St; 
owner,  Luther  Harris,  prem;  con- 
tractor, Ben  Heyden, 

ALTERATIONS,  $1780;  1325  Maiket 
St ;  owner  O'Keef  e  ft  Merrltt,  prem ; 
contractor,  Erbentraut  &  Summers, 
696  Pennsylvania  St. 

ALTERATIONS,  $500;  1241  Vicente; 
owner,  Johnson's  Tamale  Co,  prem; 
contractor,  Q  R  S  Neon  Co,  6»0 
Potrero  Ave. 

ALTERATIONS.  $700;  NW  comer 
14th  Ave  and  Geary;  owner,  Davis 
Realty  Co,  prem;  contractor,  Albert 
Termite  Control  Co,  1222  Plymouth. 

ALTERATIONS,  $2200;  467-46B  Srd 
Ave;  owners,  Joseph  and  Shirley 
Clarfield,  prem;  contractor,  Perma- 
Stone  Improvement  Co,  736  Gough. 

ALTERATIONS,  $600;  688  Douglass 
St ;  owner,  Camllle  Perkins,  prem ; 
contractor.  Coast  Construction  Co, 
2172  Market  St. 

ALTERATIONS,  $720;  2245  Post  St; 
owners,  Dr  and  Mrs  W  Palmer 
Lucas,  2517  Pacific  Ave ;  contractor. 
Jacks  A  Irvine,  620  Market  St. 


ALTERATIONS,  $1000;  1406  San  An- 
tonio Ave ;  owner  and  builder,  F  C 
Stoite,   premises. 

DWELLING  (2-story,  5-room),  $12,- 
000;  3312  Garfield  Ave;  owner,  H 
Olson,  2509  Otie  Dr;  buUder,  Mod- 
em EKiilders,  3045  Marina. 

REPAIRS.  $500:  1817  San  Antonio; 
owner.  J  Forsland,  prem;  buHd,*'', 
W  Degan,  6256  Melville  St.  Oakland. 

ALTERATIONS,  $500;  1211  Paoiflo 
Ave;  owner,  Ida  Lunardi,  prem; 
builder,  J  W  Dlggs,  i80-B  Glbba 
Ave. 

ALTER  STORE,  $1800 ;  1343  Park  St ; 
owner,  Sprouse,  Reltz  Co,  premises; 
builder,  C  H  Thramu,  1621  6th  Ave, 
Oakland. 

ADDITION,  $2000;  2910  Femslde 
Blvd;  owner,  J  R  May,  promises; 
builder,  P  Royal  Huulman,  124S-A 
Br'^adway. 

REMODEL  SHED,  $1000;  1241  Haw- 
thorne St ;  owner.  Glen  Hart,  prem ; 
buUder,  S  J  Dowllng,  2800  Clay  St. 

SIDING,  $»S0;  2021  Encmal  Ave; 
owner,  Oliver  Kern,  prem;  builder. 
Star  Roofing  Co,  1516  14th  Ave. 

SIDING,  $2072 ;  1140  Regent  St ;  own- 
er,  Oliver  H  McNeill,  1140  Regent 
St;  builder.  Star  Roofing  Co,  1615 
14th  Ave,  Oakland. 


DALY  CITY 


DWELLINGS  (6-room,  frame).  (3), 
$7000  each ;  ptn  Lot  1,  Block  8,  Ab- 
bey Homestead  Tract;  owner  and 
builder,  SUte  Building  Corp,  1486 
Paloma  Ave,  Burlingame,  Cailif. 


Completion  Notices 


ftAN   MATEO  COUNTY 


Recorded  Accepted 

July  10,  1947— Lot  19,  Block  16,  Ken- 


•ANTA  CLARA  COUNTY 

DWELLING,   $3000;    northwest   Ara- 
stradero,    west  of    El    Camino    Real; 

owner    and    builder.    J    E    Regallo, 

Vendome  Hotel,  San  Jose. 
DWXILLING,    $9000;    Lot   21,   Mcrrttt 

Rd    off   Gordon   Way;    owner   and 

builder,  George  B  Merrttt,  Box  639, 

Los  Altos. 
WAREHOUSE,  $16,000;  north  skle  of 


I  SmM^  VMS  «*•  CrMfM*  af  9mm 
rUU  ■ALLSEARINO  OftKATION 
RUSTIC  AND  PANIL  DOORS 
ISTIMATn  rRiit 
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^  PAGING  SYSTEMS 
if  SOUND  DISTRIBUTION 
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Architects,  engineers,  let 
us  help  you  prepare  spec- 
i6cations.  Our  systems 
are  designed  and  built  to 
give  the  upmost  in  service. 


ELECTRICAL  COMMUNICATIONS 

765  CLEMENTINA  STREET  SAN  FRANCISCO  3 

MArket  2017 
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DAILY    PACIFIC    B-UILDER 


TUESDAY,  JULY  15,  1947 


■in^on  Souare.  Jo«*ph  V  Buy* 

to  whom  it  may  concern 

July  10,  1*17 

July  )0,  1947— Lot  18.  Block  «.  Jjta- 
olt.  Redwood  City.  Cecelia  M 
Weiner  to  H  H  Welner.  July  9.  1947 

July  10,  1047— L«t  22  and  ptn  Lota 
1,  2,  3,  4  and  5,  Block  B,  Oak 
Villa  Homestead.  Cecelia  M  Wein- 
er to  H  H  Weiner ._ July  9,  194T 

July  10.  1947— S  76  ft  Lot  27,  Block 
9,  Yiaitaclon.  Frank  F  Ronlcke  to 
whom  It  may  concern. ..July  8,  1947 

July  10.  1947— Lot  4,  Block  12,  White 
Oaks  No  2.  Abe  Granish,  et  al,  to 
whom  It  may  concern.  ..July  9,  1947 

July  10,  1947— Lota  6  and  7,  Block 
48,  Central  Park,  Redwood  City. 
Ralph  R  Troeper  to  John  W  Krla- 
tjanaon _ — July  10,  1947 

July  10.  1947— Lot  29,  Subdlvlelon 
No  6,  Belmont.  Julian  N  Baaln  to 
w|iom  It  may  concern.  July  9,  1947 

July  10.  1947— Lot  18,  Block  27.  San 
Mateo  Terrace  No  7.  David  P 
Baker  to  Hardiman  Construction 
Co -July  9,  1947 

July  10.  1947—1^1  9.  Block  6,  Uni- 
vemlty  Park.  Vinton  S  Matthewa 
to  whom  It  may  concern. 

, - Jan.    1,  1947 

July  10,  1947— Lot  32.  Block  4.  Bel- 
mont Park ;  Lots  40  and  41,  Block 
4,  Belmont  Park.  Ernest  C  Baker 

to  Baker  Construction  Co „... 

July  8.   1947 

July  10,  1947—10,  20  and  21  Kenton 
Ave.  San  Carlos.  Economy  Build- 
era,  Inc.  to  Standlsh  &.  Oover. 

, -July  1,  1947 

July  10,  1947— Lots  18  and  14,  Block 
4;  Lots  2.  8,  6  and  6,  Block  10; 
Lot  3,  Block  11;  Lots  12  and  IB, 
Block  13;  Lot  13,  Block  19;  Lot 
25,  Block  21,  Menalto  Park.  Earl 
M  Berendsen  and  J  N  Pearson  to 
««'ves July  10,   1947 

July  11,  1947— Lot  4,  Block  29,  White 
Oaks  No  8.  Frank  A  Polrier,  et 
ux,  to  self..- July  7,  1947 

July  11,  1947— Lots  22  and  28,  Block 
C,    San    Bruno   Park.   Howard  O 

Kline,  et  ux,  to  J  Bettancourt 

— July  9,  1947 


July  11,  1947— Ptn  Lot  7,  Bk>ck  6^ 
Tract  909.  Friendly  Acres.  Ray  A 
Rinabarirer  to  whom  it  may  con- 
cern  —July  9.  1947 

July  11,  1947— Ptn  of  llkrtla  Tract. 
Menlo  Park.  BUmer  Syveraon,  et 

uz,  to  whom  It  may  conoem 

. -—July  9.  IHT 

July  11.  1947'i-Lot  11,  Block  85;  LoU 
37  and  B,  Block  84,  Belle  Haven; 
Lot  3,  Block  2  r  Lot  1.  Block  10; 
ptn  Lot  6,  Block  4,  Friendly 
Acres.  Claude  T  Lindsay,  Inc,  to 
self - July  11,  1947 

July  11,  1947— Lot  10.  Block  8,  Uni- 
versity Park.  Albert   L  Krlckaon 

to  John  Osborne  ft  Son 

June  12.  1947 

July  11,  1947— Lot  77,  Block  C,  Mla- 
slon  St  Tract  State  Bulldlni; 
Corp  to  self.... — July  11.  1947 

July  11,  1947— Lot  87,  Block  1,  Tract 
660,  Suburban  Park ;  Lot  49,  Blook 
1,  Tract  660,  Suburban  Parte.  H  J 
Dunlap,  et  ux,  to  self July  7,  1947 

July  8,  1947— Lota  9.  10,  11  and  18, 
Block  6,  Lomlta  Hilla  Hartung  * 
Selo  to  self July  8,  1947 

July  10,  1947— NXS  ^  Lot  20,  Block 
6,  Town  of  Bereaford;  SW  50  ft 
Lot  7,  Block  8;  SW  60  ft  Lot  8, 
Block  8,  Town  of  Bereaford.  Hays 
McLellan,  et  al,  to  Artbur  Bros— 
— _ -July  8.  1947 

July  11,  1947— Lot  22,  Block  28,  Mllla 
Park  No  3.  G  W  Williams  Co  to 
Williams  &  Burrows July  9,  1947 

Jul  yll,  1947— Lots  31  and  82,  Block 
8,  North  Fair  OaktK  Thomas  F 
Collins,  et  al,  to  whom  it  may 
concern...- _ July  9,  1947 

July  11,  1947— Ptns  Lota  U  and  12, 
Block  4.  Sunset  Highlands ;  Lot 
84,  Block  3 ;  Lot  9,  BlocOc  4,  Sunset 
Higfi  lands.  W  A  Gould  to  Gould 
Construction  Co July  11,  1947 

July  11,  1947— NB  19.54  ft  Lot  10 
and  SW  20.83  ft  Lot  11,  Block  21 ; 
NW  80  ft  Lot  11  and  SB  10  ft  Lot 
12,  Block  37;  NW  20  ft  Lot  10  and 
Sa  20  ft  Lot  11,  Block  87,  White 
Oaks  No  4.  Renato  Aleaaandrl  to 
self _ -July  7,  1947 

July  11,  1947— Lot  6,  Block  5,  High- 
lands of  Emerald  Lake.  ICaurloe 


Breese,  et  ux,  to  Bain  Conatruc- 
tlon  Co J«ly  11,  1947 

A4.AMEnA  COUNTY 


ClAISIFIED  MVEBTISIWe 

DMdUM  9  p.  m.  Day  B«foN  IsMtdoo. 


RaMe— 30c  lfai«i  29c  Um 
9  or  nor*  iMMWinin. 
(Mbdaam  order  $2.) 

PboM  MArkcc  7110 


l—    MISCELLANEOUS 


Mr.    Contrmctor,    ArchitMt, 

Engineer  .   •   . 

Ask  the  men  in  the  Industry  about 
our  service.  A  logical,  time-aaving 
plan  for  obtaining  your  comma.** 
olal   and   technloal    personnel. 

WESTERN   PERSONNEL 
SERVICE 

(AvMicv) 

Pormtrty  Cleric  Hme9m*tu  Burtmu 

T«diiiloaI  ■  Pntmaioaal  ■  CoiiunM«al 

2«  OTAItKBLL  ST.  SUITE  90a-J 

GArfiald   I«17-l«ia 


— TOWINO    and    BARGE    WORK— 
Call   Bill   Atthowe,    SU.   564.<»:   Pier  8 

(tt) 


SPBCIFICATIONS-ACCURATB 
TYPING-NEAT    MIMEOGRAPHING 
Carolyn  R    Michaels,    821    Broadway 

Bids.,  1418  Broadway,  Oakland. 
TWlnoaks  8868 

Let  us  assume  your  Bl>01UtJBEP" 
ING  WORRIES  as  well  as  your 
TAXES  and  PATROLLS.  No  account 
too  large  or  too  small.  Call  BEabdeht 
4482. *t^ 

WANTED 

PORTABLE  BATCHING  PLANT 
Details  P.  O.  Box  391.  San  Jose.  3. 
Calif.  _  _  7/18 

tb'BUV  OR  RENT 

1  No.  12  CATERPILLAR  GRADER 
or  its  equal.  1  1.800  -  2000  GAL.  WA- 
TER TRUCK.  Appr.  3  mos.  F.  E 
Younif.  609  CoIuFa  A^e .  Berkeley. 
Phone  Lnrfl-irape  6-3933. 

2 —     HFLP  WANTED 


ESTIMATOR  WANTED:  Experi- 
enced man  for  estimating  and  epeci- 
flcatlon  writing  with  Construction  Co. 
in  Palo  Alto,  doing  high -class  resi- 
dential and  reinforced  concrete  work 
Communicate  Box  712,  c/o  Daily  Pa- 
cific Builder,  stating  training  and 
qualifications.  7/14 

CHIEF  DRAFTSMAN  WANTiaX 
Opportunity  to  work  with  established 
architect  who  has  recently  completed 
own  arch.  Office  Bldg.  on  Peninsula. 
Communicate  Box  711.  c/o  Dally  Pa- 
cific Builder,  stating  training  and 
quallftcatlona.  7/14 

3— POSITION  WANTED 


STRUCTURAL  DESIGN  ENGI- 
NEER, registered  California  and 
other  States.  16  yrs.  design,  struc- 
tures and  foundations.  Interested  in 
responsible  position  only.  Reply  Box 
715  </o  Dally  Flaclfic  Builder.        7/21 


4— EQUIPMENT  FOR  SALE 


TRANSITS.  816  per  month.  L«T«la. 
114  per  month.  Daniel  McFarland.  924 
Second  Are.  Phone  BAyvlew  7804.     tf 


FUDXARM  Radial  Arm  Support 
with  new  9-inch  Skill  saw;  use  as  a 
radial  saw  or  portable  electric  saw. 
Two  machines  for  the  price  of  one. 

DRnniR  EQUIPMENT  CO. 
1151  Valencia  St    Phone  Mission  8989 

7/17 

6— MATERIALS  FOR  SALE 


PLYWOOD 

Mahogany,  Bircb,  Fir 
Any  Siae  and  Grada 

llurea  Weeks'  Delhwy 

Lumber 

Any  Sise,  Kind  and  Grade 

Can  Us  for  Spedal  Bwf 
OAK  FLOORING 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1161   Sutter   St^   San   Francisco  9 
PRosnect  4500  or  280f 


Recorded  Aco^>ted 

July  11.  IMT— 1808-10-12-14  Ohe«t- 
nut  St.  Oakland.  W  A  Whltaker 

to  whom  It  may  concent 

-J«ly  7,  1M7 

July  11,  1947—0937  SlnisoB  St.,  CNtk- 
Land.  Harry  M  Kleckner  to  whom 
it  may  concern July  Si.  lBi7 

July  14,  1947—1205  Bartlett  Ave, 
Eden  Township,  Alameda  Co. 
E  J  and  Esther  M  Nlcholaa  to 
whom  it  may  concem..._April  1.  1947 

July  14.  1947—1522  15«nl  Ave,  Kdtsn 
Township,  Alameda  County.  Leo- 
pold Przybos  10  whonk  it  may 
concern July  10,  IMT 

July  14,  1947—8257  Georgia  St.  Oak- 
land. F.rik  H  Edlund  to  whom  it 
may  ccncem -July  5.   1947 

July  14.  1947—00  Garland  Ave.  Oak- 
land. W>o  R  and  Ocnevi«vi  K 
Billow  to  H  W  KaRna.  July  10,  1947 


Krtngman;  6  fixtures;  8  gas;  13  wa- 
ter;   060  Sunnymere. 

Plumber,  Rena  Vivlana;  owner. 
Hargrove ;  1  fixture ;  0  gas ;  2  watar ; 
735    Nevada. 

Plumber,  W  H  Plcard;  owner,  Eh- 
lers;    1   fixture;    785  Trestle   Glen. 

Plumber,  H  A  Hodes;  owner,  Dae- 
vers;  4  fixtures;  8?2  Adams. 

Plumber,  W  E  Ruf;  owner,  Dr 
Austin;    1   fixture;   7324   MacArthur. 

Plumber,  R  O  Klngblad ;  owuer, 
United  Dry  Cleaners;  1  gas;  3107  E 
14th. 

Plumber,  W  L  Bailey ;  owner,  Chas 
A  Bussie.  3  fixtures:  0  gaa ;  6  wa- 
ter; 2315  90th  Ave. 

Plumber.  J  Bruce;  owner ;  15 

fixtures;  2  gas;  16  water;  816  West. 


LJens  Filed 


ftAN  MATEa  COUNTY 

Recorded  Amount 

July  10,  1947— Lot  10,  Block  8,  Uni- 
versity Heights.  Charles  F  Galley 
vs  Albert  F  Vinonhaler,  et  al. 1128.00 
July  10,  1947— Lot  10,  Block  7,  Brit- 
tan  Acres,  San  Carlos.  Jack 
Waldo,  et  al,  doing  buslnees  as 
Tri-Clty  Builders,  vs  August  Cer- 
ruti,  et  al  _ »1,199J» 


POSITIONS  OPEN 

8-867-^R  CIVIL  ENGR.,  for  field 

A.   offc.    wk,    for    Ige.    land   Co.    |2&0 

mo.   A   free 'house.   California. 

S'88S— SANITARY     ENGR,      with 

industrial  waste   disposal   exper.   Sal. 

open.   Also   Draftsman   for   streets  A 

sewers.   San   Francisco. 
S-768— DESIGNERS    OR  DRAFTS- 
MEN,  for  heating  A  ventilating  * 

plumbing      plana.      Sal.      open.      San 

Francisco. 


BERKELEY 


Release  of  Liens 


8AN  MATEO  COUNTY 


Recohled  Amount 

July  10,  1947— Lots  11  and  12,  Block 

32,    Plat   of    Dumbarton    Lot    15, 

Block   11,   Lenolt,   Redwood   City. 

Sudden   Lumber  Co  to  whom   It 

may  concern 

July    11.    1947  — Matheny    Saah    it 
Door  Co  to  Harokl  H  Price,  et  al 


Buflding  Contracts 


FOR  SALE— 8x14  screened  base- 
ment louvre  vents,  30c  each  40  pen- 
ny cement  coated  common  nails 
western  base  price;  Marlite  wall  tile 
4  ft.  wide  sheets.  Various  colors.  2 
ton  Dodge  flat  bed  truck  1941  model 
160  in.  wheel  base.  WILLIAMS  A 
BURROWS.  10  California  Drive  Bur- 
llngame  41790.  7/18 

AVAiLABU!    IFUtt   IMMBWATB 

DELrVERT.  a  limited  quantity  of 
28  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
»fr    Cranrtsll.  SUtter  8288.  (U\ 


CORRUGATED  ALUMINUM 
BHBBnrs.  new  heavy  gang*,  all  •!>«■, 
any  quantity.  Immediate  deUvary, 
new  low  prices;  also  Rldge-Rol! 
weatherboard  aiding,  naila  n?>d  waah- 
ers.  eta  Hill  Corp.,  1  Drumm  Bt,  Ban 
Francisco.  GArfleld  S19&  T/1 


NEW  PACKAQEO  PREFABRI- 
CATED BLDG.  Mtla.,  Corrugated 
Iron  and  wood  frame  for  Buildings 
64  ft.  X  110  ft.  and  81  ft  x  110  ft 
at  82,400.00  and  14,000.00'  Qresham 
Construetlen  Co.  Waahlngton  A  Pas 
toria    Sts.,    Sunnyvale,   Calif. 


ROUGH  OAK  PLANKS  2  x  4-8-8- 
10-12.  18  M  Bd  Ft.,  $90,000  per  thou- 
sand F.O.B.  El  Cerrito.  Immediate 
Delivery.  Denning  Milln.  3258  SUist 
Shore    Highway.    El    Cerrito,    Phone 


LAndscapc  5-8116 


7/14 


-EQLflPMENT  FOR  SALE 


Pontoon  Barges.  Clubhouse  Barge*. 
Flat  Barged.  Tugboat  and  Diesel  Ma- 
rine Engines.  Inquire  Bay  Cttie* 
Transportation  Co..  Pier  6.  Sutter  89SS. 
T/l» 

SAW  MILT>  FOR  SALE  MENDO- 
CINO CO..  Capacity  SO  to  36  M  ft. 
per  day,  with  (food  redwood  and  fir 
available.  Practically  New.  Moderate- 
ly priced.  Excellent  Investment  for 
large  contractor.  Edger  cuts  8x8  inch 
timbers.  Apply  owner,  Rm.  267.  490 
Market  St.,  San  Francisco.  7/18 


CEDAR  SHAKES 

Hand  Split  Tapered  Red  Cedar 
Shakes.  26- in.  long;  K-in.  butt  Weat- 
«»rn  Pumistone  Products  Co.  Com- 
mercial Road  off  County  Road,  San 
Carlos.    Phone   1202  7/14 


OpportnnWM 


BLACKSMITH  SHOP,  fully  equip- 
ped with  POWER  HAMMER.  To  In- 
spect please  call  at  287  Hickory  St 

^fter  W   P    M af> 

BUUKKtbHiNG       bkHVICt 
For  Mmall  firms    Quarterly  returns, 
payroll     expert,     reasonable     fees. 
Phone  Miss  £Headman,  JU  7-S02S. 

Jirty  21.  47 


BAN  MATEO  COUNTY 

POPLAR  AVE.  near  Chadboume 
Ave.,  Mlllbrae. 

One-story  and  basement  additlcw. 

Owner  — Pacific  Telephone  ft  Tele- 
graph Co. 

Architect — Clarence  O.  Peterson. 

Contractor— Burr  W.  Matthewa 

Recorded— July  11,  1947. 

Payments — Cost  plus. 

TOTAL. 434.000 

B<Hid— 124,000. 

Surety— U.  S.  Guarantee  Co. 

Limit— 80  days. 

Specifications  filed. 

BAT8HORB  INDUSTRIAL  DBVSL.- 
OPMKNT. 

Buildings  and  faclUU**. 

Owner  — Sanitary  Fill  Co..  Tunnel 
Ave.,  San  Francisco,  Calif. 

Contractor— I^yne  Construction  Ca, 
876  Harrison  St,  San  Franciaco, 
calif. 

R*corded-^uly  11,  1947. 

Progressive  paymenta. 

TOTAl* JSS,900 

Bond— ^27.100. 

Suretv — Fireman's  Fund. 

Plans  filed. 


Cessation  of  Labor 


BAN  MATEO  COUNTY 

Recorded                             Labor  Oaaaad 
July  9,  1947— Lot  11,  Block  S,  Har- 
bor  Addition  to  San  Carlos.  Mod- 
em Home  Builders June  3,  1947 


Plambmg  PermiU 


OAKLAND 


Plumber,  H  F  Bucknum ;  owner, 
Louis  Coltons;  5  fixtures;  S  gas-  10 
water;     7688    Circle    Hill. 

Phimber.  M  .T  Cetlnich ;  owner.  A 
Dua«avi«h;  3  fixtur**;  1  gaa;  4  wa- 
ter;   1808  B    14th. 

Plumber,  J  Bruce;  owner,  N  Mill- 
er: 4  fixtures:  0  gas:  7  water;  1788 
9th    St. 

Plumber,  Wm  J  Sousa;  owner,  A 
Dinize;  1  fixture:   1298  76th  Ave. 

Plumber,  Wm.  J  Sousa;  owner, 
Carl  Leutenecker  2  fixtures;  0  gas; 
2    water;    766    106th    Ave.     % 

Plumber,  R  E  Bems ;  owner.  Dale 
B.  Patterson:  1  fixture;  9978  Foothill 

Plumber.  H  S  Salisbury;  owner, 
Lincoln;  6  fixtures;  S  gas-  9  water; 
4649    Fteldbrook. 

Plumber,  Bd  Neal :  owner.  Jones 
Ins  Co:  1  fixture:  0  gas;  2  water; 
1226   Bdw'y. 

Plumber.  J  Smith:  owner.  Mrs 
Cappalla:   1   fixture:   603  Slst  St. 

Plumber,  Jas  H  ihnlth ;  owner.  Lee ; 
1  fixture:  0  gas;   1  water;  78  7th  St 

Plumber.  Chas  Smith;  owner. 
Green;  1  fixture;  471  68th  Ave. 

Plumber,  Fintel ;  owner.  Helwig;  4 
fixtures:   3   gas;    10  water;   218   17th. 

Plumber.  Finsel:  owner.  Helwig;  4 
fixture*;  t  gas;  10  water;  324  17th 
.Street. 

Plumber,  J  Tancready.  owner. 
Clairidge  Hotel;  S  gas;  814  16th  St 

Plumber.  Paddy  Bruno;  owner. 
Jee:  4  fixtures;  0  8**i  7  water;  228 
8th   St. 

Plumber,  Paddy  Bruno;  owner. 
Clinton  Grocery ;  2  fixtures ;  0  gas : 
S  water;   799  17th  St 

Plumber,      M      Avllla:     owner,     R 


1824  Arch  SJ ;  owner.  Hall;  plumb- 
er. Art  Johnson;  2  fixtures;  water 
connections. 

741  Addison;  owner,  Mesla;  plumb- 
er. Art  Johnson ;  1  fixture. 

2221  Dwight  Way;  owner,  ; 

plumber.  Art  Johnson;  1  fixture. 

1606  Carlton;  owner.  Jack  Donutaf 
plumber.  Art  Johnson;  4  fixtures; 
water  connections.  * 

2703  7th  St;  owner,  Hammell  Fur- 
niture Co;  plumber,  Geo  M  Robtn- 
son ;  sprinkler  system. 

811  6th  St;  owner,  Parrish;  plumb- 
er. Advance  Appliance  Co;  Launder- 
all. 

2643  Dana;  owner,  White;  plumb- 
er. Advance  Appliance  Co ;  Beudix. 

1820  10th  St;  owner,  Wertman; 
plumber.  Advance  Appliance;  Laun- 
derall. 

801  Grayson;  owner,  Phil  Swartz; 
plumber,  J  A  Fazio;  8  fixtures. 

2466  Telegraph  Ave;  owner,  Meyers 
Construction  Co;  plumber,  Tlmmons 
4c  Berk;  1  fixture. 

Dyer ;  owner  and  plumber  Art  John- 
son ;  8  fixtures. 

2894  Telegraph  Ave ;  owner  French ; 
plumber.  Art  Johnson;  4  fixtures; 
water  connections. 

2630  Etna;  owner,  Kraas;  plumber. 
Art  Johnson;  1  fixture;  water  con- 
nections. 


ENaiNIIIIN*  SOCIITIIS 
PffRSONNIL  SIRVICI.  INC 

(Afaacy) 
NBwton  D.  Cook.  Mar. 

57  f OIT  ST.  f.  P.  4 

OArft*M  f a4t 


Furnace  Permits 


OAKLAND 


2440  Damuth ;  owner  and  dealer, 
R  S  Nickerson ;  floor. 

5222  Cole;  owner,  John  Fleming; 
dealer,  F  W  Harmon ;  central  heat. 

5963  -  65  Chabot  Rd;  owner 
Strand;   dealer,  Harer;  floor,   (2). 


Electrical  Permits 


BAN  FRANCISCO 


8289-90  42nd  Ave ■  and  Qnlntara; 
89th  Ave  N  Santiago;  owner,  Lind- 
say; contractor,  Adams  Blectric  Co; 
temporary  saws. 

8291  825  Sutter  St;  owner.  Hotel 
Commodore;  contractor,  Padfio  Bl*- 
vator  EVjuipment  Co;  motors;  new 
installation. 

8292  254  Sutter  St;  owner,  GoM- 
berg-Bowen ;  contractor.  Pacific  Kla- 
vator  A  Ekiuipment;  special  equip- 
DMOt  7  buttona 

73    8rd   St;    owner,    Bre«a's 


Restaurant;    contractor.   Pacific   BUe- 
vator  A  Equipment  Co;  motors. 

8294  535  Powell  St;  owner,  F  W 
Callesoo,  M  D;  contractor,  Paclflo 
Elevator  A  Equipment  Co;  motors. 

8295  260  Stockton  St;  owner,  Fr«d 
Benioff ;  contractor,  Pacific  Ellevator 
A  E<qulpment  Co;  motors. 

8296-98  Various  locations  and  own- 
ers ;  contractor.  Golden  Gate  Blectric ; 
fire  repairs. 

8299  1615  Buchanan  St;  owner,  Mr 
Poon;  contractor,  Charles  Tick;  8 
outlets;  8  switches. 

8300  186  Gavin  St;  owner,  Thomp- 
son;  contractor.  Star  mectrlc;  over- 
head service;  special  equipment 

8301-02  401-03-07-09  Douglass  Str 
owner,  Erlendson ;  contractor.  Star 
Electric;  22  outlets;  30  plugs;  22 
switches. 

8303  519  Claxton  St;  owner.  KaUmy, 
contractoi^.  Star  Blectric;  4  outlets;' 
12  plugs;  1  switch. 


BERKELEY 


68830  2802  8th  St;  owner,  North- 
rup-Klng;  contractor,  Scott-Buttaer 
Electric ;  6  motors. 

68831  3033  Ashby;  owner,  BlUa  * 
Swenson;  contractor,  Ha3mes  81*o- 
trie;  5  outlets;  4  branch  circuits;  1 
plug;   3  switches;   1  sign. 

68632     2900  Shasta  Rd;  owner  and, 
contractor,    George   M    O'Conner;    2' 
outlets;  2  fixtures;  1  branch  circuit; 
7  plugs. 

66633  829  University  Ave;  own*r, 
Portuguese  Church ;  contractor,  B  R 
Fritz  Electric;  3  motors;  1  switch. 


(Continued  on  Page  9) 


MArket  8474 


A  CARLOAP 


On  Hand  for  Immediate  Delivery 

KILN  DRIED  Douglas  Fir  CLEARS 

1x4  through   1   x   12  Random  Lengths 
Rough  or  Surfaced 

DRIED  KNOTTY  PINE 

Run  to  any  pattern  desired  for 
exterior  or  interior  panelling. 

Douglas  Fir  2  X  4  through  2  x  12   S4S  OR  Rough 
Douglas  Fir  1  X  6  through  1  x  12  S4S  OR  Rough 

For  Quotations  Call  * 


mk  9^ciftc  lluilder 

IntKHumoS    LAkGESr    CONSTRUCTION    DAILY    IN    THE    WEST 


H.  W.  Robertson,  Inc.  291T  T  8t. 
[Sacramento,  Calif. 

McCoy  A  Butler.  1128  F  St..  Marys- 
[viUe,  Calif. 

,     Continental  ConstrucUon  Co.,   1402 
Front  St,  SaoimmaatOk  CUlf. 
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School  Addakm 
Denver,  Colonulo 


1 


DM  You  Know  That  •  • 


C.  p.  Concrete  Equipment  Co.,  announces  the  removal  of  its  office 
and  warehouse  to  1100  Sixth  Avenue,  Oakland  6.  Telephone  GLencourt 
0760. 

oOo 
Homelite  Corporation,  200  Davis '  Street,  now  ofTers  full  rental  ser- 
vice on  portable  gras  driven  pumps,  generators,  and  blowers,  24  hour 
service  and  deliveries  available.  » 

oOo 
Alameda    Homes   Company    has    moved    offices   to    1849    Washinton 
Avenue,  in  San  Leandro.  The  telephone  number  is  LOckhaven  8-1574. 


in*  Jr..  Re**«ibur9  eMg.,  Santa  Ro«a, 
Calif. 

Litchfield     ConstrucUon     Ca,     721 

Francisco  Blvd.,  San  Rafael,  Calif. 

Moore  A  Roberts,  825  Maiitet  St. 
San  Francisco,  Caltf. 

Robert  Knight.  P.  a  Box  aOflk  SanU 
Rosa,  Calif. 

William  D.  Rapp,  706  Bennett  Ava., 
Santa  Rosa,  Calif. 


RECORDED 

.  Noms 

(Continued  from  Page  8) 


Electrical  Permits 


8S04  38  New  Montgomery;  owner, 
Bauer;  contractor,  Mohrdlck  Blec- 
trie;  25  outlets;  23  plugs;  3  swltchea. 

8805  965  Market  St;  owner,  St 
^-ranclB  Theater;  contractor,  Mohr- 
dick  laectric;  2  branch  circuits. 

8806  370  Waller  St;  owner,  Ander- 
son; coptractor,  Mohrdlck  Klectric; 
motors. 

8807  1012  Webster;  owner.  Young; 
contractor,  O  H  Armstrong  Electric  r 
special  equipment. 

8806-25  Various  locations  and  own- 
ers; contractor.  Apex  Electric;  signs. 

8826      Los    Almos    200    ft   E    Lulu; 

°^*'>    — ;    contractor,    B    A 

Koenig;  temporary  aaws. 

«27  51-57  West  Portal;  owner.  B 
Rojlwski;  contractor,  E  A  Koenlff- 
temporary  saws.  ' 

8828  115  Mason  St;  owner,  Brad- 
ley; contractor,  M  Schlmetschek :  out- 
lets. 

832*  70  McAllister;  owner.  Presi- 
dent Theater;  contractor.  M  Schlmet- 
schek; outlets. 

8S2»  70  McAllister;  owner.  Presi- 
dent Theater;  contractor.  M  Schlmet- 
schek;  outlets. 

8330     NW   comer  Mission   and   8th 
Sts;   OMmer,   Pacific  Oas  A  Blectric; 
contractor.  George  F  Brayer;  tempo- 
rary office. 
8881     SW  Polk  and  Geary;   owner. 

~ - ;  contractor,  Strom  A  Smith :' 

2  ouUets. 
8332     SE  3rd   and  Shafter;   owner, 

;  contractor,  Strom  A  Smith; 

move  compressor. 

8833  84-86  Rausch;  owner,  Roos 
Bros;  contractor,  Victor  Lemoge; 
shop  inspection. 

8884  1801  Martlet  St;  owner.  Coca 
Cola  Co;  contractor.  Neon  Mainte- 
nance Corp;  sign. 

8835    2829  24th  St;  owner, ; 

contractor.  Neon  Maintenance  Corp; 
sign  feed. 

8886  123  Powell  St;  owner.  Ooss 
Co;  contractor,  Century  Electric  Con- 
struction ;  new  instaJlatlon. 

8837  2685  Ocean  Ave;  owner.  Goss 
Co;  contractor.  Century  ESectric  Con- 
struction; motors. 

8888  2546  42nd  Ave ;  owner,  Cham- 
berlain; contractor.  Century  Electric 
Construction;  1  plug. 

8888  88rd  Ave  N  Judah ;  owner,  Q 
Carlson;  contractor,  Strom  A  Smith; 
temporary  sa^a 

8840  1706  Church  St ;  owner,  Strom 
A  Smith;  contractor,  Drewers  BQec* 
trie;  1  plug. 

8841  10  Tucker  Ave ;  owner, ; 

contractor,    MacCabe;    10    outlets;    8 
plugs;  7  switches.  • 

8842  29  Tucker  Ave;  owner,  Geo 
T  Rountree;  contractor,  MacCabe 
Electric;  overhead  service. 

8343-45  Various  locations  and  own- 
ers; contractor,  Scott  Sign  Servlc*; 
slgna 

8846  454  Frederick;  owner.  Brick- 
son;  contractor,  Bylngton  Blectric; 
1  plug;  complaint 

8847  435  Van  Ness  Ave;  owner, 
Sllversteen;  contractor,  Lynch  Elec- 
tric;  clearing  complaint 

8848  2514  44th  Ave;  owner.  Roth; 
contractor.  Lynch  Electric;  spedal 
equipment 

8849  Fillmore  SB  comer  Geary; 
owner,  Anglo  California  Bank;  con- 
traotor.  Lynch  Electric;  loop  for  sign. 

8860  68  Rockaway  Ave;  own«r, 
Frank  Vignati ;  contractor.  Arc  Blac- 
trio ;   temporary  saws. 

8351  93  Rockaway;  owner,  Frank 
Vignati;  contracfor.  Arc  Electric; 
temporary  saws. 

8852  43rd  Ave  W  125  ft  N  Moraga; 
owner,  Dalben^ ;  contractor,  Arc  Elec- 
tric; temporary  saws. 

8858  8776  Army  St;  owner,  Prelupr 
contractor,  Arc  Electric ;  8  ouUets; 
10  plugs;  8  switches. 

8884  546  Monterey  Blvd;  owner, 
Denholm ;  contractor.  Arc  Electric ; 
1  range. 

8855  1166  Chestnut;  owner,  Ameri- 
can Trust  Co;  contractor.  Smith 
Electric ;  4  outlets ;  '"alteratians ;  14 
plugs;  14  switches;  overhead  service. 


er  and  contractor,  Foster  A  Kleiser; 
outlets;  fixtures;  branch  circuits; 
circuits ;  new  inatallation  ;  switches. 

48787  3911  Telegraph  Ave;  owner, 
MrBemardl ;  contractor,  Elec  Prod 
Corp;  new  installation. 

48788  3660  Bdw'y;  owner,  Andrew 
Williams;  contractor,  Blec  Prod  Cor- 
poration ;   2  signs. 

48789  8901  A  St;  owner.  Church- 
well;  contractor,  Capitol  EUec;  9 
fixtures. 

48790  4700  E  12th  St;  owner,  Wal- 
ter Joseph;  contractor,  Capitol  Elec; 
2  plugs;  new  installation;  temporary 
saws. 

48791  460  8th  St;  owner,  S  L  Cor- 
tes; contractor.  Western  Neon  Co; 
connect   sign. 

48792  9414  B  14th  St;  owner,  

contractor,    Albert    L    Gets;    altera- 
tions. 

48793  2601  Wood  St;  owner,  Chem- 
icals Inc;,  contractor,  T  L  Rosen- 
berg; 1  motor. 

48794  411  Webster  St;  owner, 
Carlson  Bakery  A  Supply;  contrac- 
tor, T  L  Rosenberg:  motors. 

48795  1225  B'way ;  owner,  Layne 
Optical :  contractor,  Johnston ;  al- 
terations. 

48796  106  Alpine  Terrace;  owner, 
Morrell  Plumbing;  contractor,  John- 
ston; outlets;  branch  circuits;  plugs; 
switches. 

48797  3606  Redwood  Rd;  owner. 
Redwood  Heights  Market;  contrac- 
tor,   Johnston ;   alterations. 

48798  3671  Grand  Ave;  owner,  H 
Harnllen;  contractor,  Johnston;  al- 
terations. 

48799  Calif  College  of  Arts.  A 
Crafts,  Studio  No  6,  owner,  Calif 
College  of  Arts  A  Crafts ;  contractor. 
Fluoro  Elec;   6  fixtures. 

48800  Calif  College  of  Arts  A 
Crafts  Cafeteria;  owner,  Calif  Col- 
lege of  Arts  A  Crafts;  contractor. 
Pluoro;   13  fixtures 


Interior  Alteration», 
Tnuuportation  Chib,  Pkkc« 
Hotel,  San  Franciaoo,  CiJif . 


BIDS:  o/o  Architect  Rudolph  Igaa 
Jr.,  786  Market  St.,  8a n  Franol*oo, 
Calif.  Due  July  28, 10  A.  M. 

L.  A  E.  Emanuel.  Inc.,  2666  Jone* 
St,  San  Francisco,  Calif. 

Jadis  A  Irvine,  620  Market  St.  San 
Francisco,  Calif. 

A.  F.  Mattock  Co.,  212  Clara  St, 
San  Francisco,  Calif. 

W.  C.  Talt  Co.,  461  Market  St,  San 
Francisco,  Calif. 

Rademann-Gulsto,  40  Ringold  St, 
San  Francisco,  Calif. 

Wellnits  *  DeNarde,  314  6th  St, 
San  Francisco,  Calif, 

Pacific  Coast  Builders.  2530  18th 
St,  San  Francisco,  Calif. 


BIDS:  School  District  No.  1,  W.  W. 
Grant,  president,  414  14th  ftt,  Den- 
ver, Colo.  Du*  July  16^  a  P.  M.  ArvhI- 
teot  W.  Gordon  Jami*«>n,  tit  Itlh 
St,  Oenvsr,  Colo. 

Thomaa  Bate  *  Son,  2811  10th  St, 
Denver,  Cola 

E.  B.  Jones  Jr.,  1010  S.  Joaephin*, 
Denver,  Colo. 

Newstrom-Davls  A  Ca,  2000  W.  8th 
Ava,  Denver,  Cola 

Mead  A  Mount  Construction  Ca,  422 
Eenver  NaUonal  Bank  Bldg.,  Denver, 
Colo. 

Piatt  Rt^ers,  Ina.  »44  Osage.  Den- 
ver, Cola 

N.  3.  Petry  Constructloa  Co.,  8144 
Navajo,  Denver,  Cola 

R.  M.  Morris.  518  Empire  Bldg., 
Denver,  Colo. 

James  B.  Kenney,  8233  Osag*  St, 
Denver.  Colo. 


7/15/47  4 

Working    Drawings    In    Progress 
Office    Bldg.,        Aprox.    Cost    f1&0,eoo 
OAKLAND,  Calif.,  Alameda  County. 

Frederick  Street 
OwnerB.  K.  Wood  Lumber  Co..  4710 
S.  Alameda  St.,  Los  Angeles,  Calif. 
Plans    by    Young,    Potter,    Dulln    and 
LJoyd;  architect  Wm.  Young,   1171 
Solano  Avenue,   Albany,   Calif. 
Wood  frame,  siding  and  transite  ex- 
terior, 60x100,  two-story. 


7/15/47  a 

Working   Drawings  In  Progress 

Mill   Building   and  Oarage 

OAKLAND.  Calif.,  Alameda  County. 
Frederick    Street 

Owner-B.  K.  Lumber  Co.,  4710 
S.  Alameda  St.  Los  Angeles.  Calif. 

Plans  by  Young.  Potter.  Dulin  and 
Lloyd/  architect.  Wm.  Young,  1171 
Solano    Ave.,    Albany,    Calif. 

Wood  frame,  sheet  transite  and  sid- 
ing exterior;  mill,  90x300;  garage. 
40x80. 


i 


Classroom  Additioa, 
Fignrden  Elementary 
School,  Fresno,  Calif . 


Sewer  Lines  and  Setvace 

Pumping  and  Treatment 

Plant,  Novato,  Calif. 


48801  -  3  Calif  Cellege  of  Arts 
A  Crafts,  Studio  No  7\  owner,  Calif 
College  of  Arts  &  Crafts;  contractor, 
Fluoro  Elec  Co;  4  fixtures. 

48804      1712   Atlantic;    owner ; 

contractor,  Thomas  C  Moody;  9  fix- 
tures. 

48806    333  Center  St;  owner ; 

contractor,  Thomas  C  Moody;  15  fix- 
tures. 

48806  4418  E  14th  ,St ;  owner 
Square  Pour  Motor^  Service ;  con- 
tractor. Elec  Prod  Corp;   sign 

48807  326  14th  St;  owner.  The 
Clock  Shop;  contractor,  Elec  Prod 
Corp;    sign. 

48808  393  Grant  Ave ;  owner,  Edy's 
Character  Candies:  contractor,  Elec 
Prod    Corp;    new    installation. 


PROSPEaiVE 
BIDDERS 


•  IDS:  SanlUry  District  Na  6  of 
Marin  County,  Herbert  E.  Enyeart, 
secretary.  Novate  Real  Estate  Brek- 
erag*  Co.,  Highway  101  and  Ollv* 
Avo,  Novate,  Calif.  (Nevato  97J). 
Du*  July  28,  8  P.  M.  Plan*  by  Con- 
suiting  Engineer  Harry  N.  Jenks,  848 
Madrono  Ave..  Palo  Alto,  Calif.,  and 
Associate  Civil  Engln**rs  Thomas  4 
Whipple,  S10  University  Ave-  Palo 
Alto.  Calif. 

DeLuca  A  Son,  1745  Filbert  St,  San 
Francisco,  Calif. 

Stolte,  Inc.,  8451  San  Leandro  St. 
Oakland,  Calif. 

Marin    Corp.,    Box    417,    Bausalito, 
Calif. 

Central  California  Construction  Co., 
116  Erie  St,  San  Francisco,  Calif. 

Fred  J.  Early  Jr.  Co.,  360  Pine  St, 
San  Francisco,  Calif. 

Hoagland-Findlay  Engineering  Co., 
3254  Cherry  Ave.,  Long  Beach,  Calif. 

Stanley  H.  KoUer,  Box  546,  Crock- 
ett Calif. 

J.    D.    O'Connor    Oonstructlon    Co., 
391  Sutter  St,  San  Francisco,   Calif. 

Associated  Engineers,  8606  El  Ca- 
mino  Real.  Palo  Alto,  CWif. 

McGulro   A  Hester,    796    6eth    Ava, 
Oakland,  Calif. 

Younger  Construction  Co.,  675  Mis- 
sion St.,  San  Francisco,  Calif. 

Pa^ck  R  Kelly.  986  Rockdale  Dr.. 
SanCFrancisco,  Calif. 

Louis    Bormolini    A    Son,    Novate. 
Calif. 


BIDS:  Figarden  Elementary  School 
DIstrlot,  Figarden  El*m*ntary  Sohool, 
Fresno,  Calif.,  July  1^  7:30  P.  M. 
Plans  by  Arohitwit  David  H.  Horn, 
1244  O  St,   Fresno,  Calif. 

Larsen-Ratto  Construction  Co,  1901 
Hedges.  Fresno,  Calif. 

Harris  ConstsucUon  Ca,  P.  O.  Box 
109.  Fresno.  Calif. 

L.  H.  Hansen  A  Sons,  P.  O.  Box 
1784,  BYesno,  Calif. 

Franceschi  Construction  COi,  F.  O. 
Box  628,  Fresno,  Calif. 

Rlcliard  L  Hughes,  Barstow  and 
Fruit,  Fresno,  Calif. 

Hughes  Construction  Co.,  Rout*  1. 
Box  299,  Fresno.  Calif. 


Building  Section 

(Continued  from  First  Section) 


1  -8 — COMMERCIAL  BLDGS. 


School  BaOding, 
Docolo, 


I 

i 


Votenuu'  Msmorial  HiJL  I 
Walniit  Creek,  Cdif .       I 


BiDSi  Contra  Costa  County  Boani 
of  Supervisor*,  W.  T.  Psasoh.  oounty 
clerk.  246  Hall  of  Recorda.  Martlnac. 
Calif.  Due  July  21,  11  A-  M.  Arohltoot 
teonard  H.  Ford,  1360  Msin  St,  Wal- 
nut  Creek,  Calif. 

Payne  Construction  Co.,  398  5th  St., 
San    Francisco. 

Veaey  Construction  Co..  8760  Ard- 
ley  St,  Oakland. 

Wellnitz  A  DeNarde,  314  «th  St., 
San  Francisco.  Calif. 


OAKLAND 


48768  -  74  various  locations  and 
owners;  contractor.  Amer  Neon  Dls- 
plas   Inc;*sign.   Regal. 

18775    -    88   various    locations   own- 


Agricuitiiral  Shop  BaiMiBf , 

Manteca  High  Sdiool, 

Muitoca,  CiJir. 

BIDS:  Msnteca  Union  High  School 
DIstriot,  olerk  of  the  beard,  Mantooa, 
Collf.  Due  July  17,  8  P.  M.  Arohit*al 
Harry  J.  Dovlne.  1012  J  St,  Saora- 
mento.  Calif. 

S.  C.  ones.  8801  N.  Commere*  St. 
Stockton.  Calif. 

Carl  N.  Swenson  Co,  P.  O.  Box 
558.  San  Jose^  Calif. 

Oeorge  Roek,  P.  O.  Box  788^  Stock- 
ton. Calif. 

Peter  Sartorio.  262  Clementina  St, 
San  Francisco.  GUlf. 

M.  A.  Little  A  Sons.  1  Grand  View, 
San  Francisco,  Calif. 

Central  California  Construction  Co., 
808  Capitol  National  Bank  Bldg.,  Sao- 
ramrnto,  Calif. 

Lawrence  Construction  Co.,  8090  V 
St,  Sacramento,  Calif. 

Continental  Construction  Ca,  UM 
Front  St,  Sacramento,  Calif. 

Cunningham  ConstrucUon  Co,  Oak- 
dale,  Calif. 


BIDS:  Decoto  Elementary  School 
DIstrlot,  M.  White,  clerk,  Oecoto  Ele- 
mentary School,  Deooto,  Calif., — Due 
July  16,  8  P.  M.— Architect  Clark  A 
Stromqulst  321  Channing  Ave.,  Palo 
Alto.   Calif. 

William  Horstmeyer,  23  Mars  St., 
San    Rranclsoo.    Calif. 

Wilfred  H  May.  Rt.  1,  Box  140-B, 
San    Mateo.    Calif. 

Robert  McCarthy  Co..  1050  Kirk- 
ham    9t.,    San    Francisco,    Calif. 

D.  W.  Nlckolson,  1701  San  Lean- 
dro Blvd..  San   Leandro.  Calif. 

Pacific  Coast  Builders,  2530  18th 
St.,    San    Francisco,    Calif. 

Peter  Sariorio,  262  Clementina  St , 
San     Francisco,    Calif. 

Swinerion  A  Walberg,  1723  Web- 
ster  St..   San   Francisco,   Calif. 

Williams  A  Burrows,  10  California 
Drive,    Burlingame,    Calif. 

O.  E.  Anderson,  398  Menker  Ave.. 
Sian  Jose.  Calif. 

Far  West  Construction  Co..  2889 
Judah    St.,   SanCFrancisco,  Calif. 

Anderson  Haglund  Corp.,  219  41st 
St.,    Oakland.   Calif. 


7/15/47  - 

Pir*  Loss  " 

PRBSNO,  CAUF.,  Fresno  Oo.:  Jlre  »- 

f^"?-?.**^^^*"**  t*»«  U  Want  Bm  Po- 
tato Chip  Oo.  plant,  H.  C.  Hoff,  own- 
"■•,,"'»..»n<l  North  Avws  ,  Fresno. 
Calif.,  with  loss  estimated  at  $60,000. 

7/19/47  ^ 

^^mlnsry  Plana  In  Pronosi 
Private  Hooslnt  Project 

SAN  PHDRO  DISTR1ot!"oSS.,'i«'aS? 

Kele*   Ck>.    bet.    Western    Avenue   and 

~*J*lS»*«»  »tirt*s.  north  of  peck  Park 

and  Channel. 

Owner  —  Milton   Ksuffman,   Inc ,    2918 

4-!!Sl.t£°™.P**"*  ^^^'«'  •  Oardena  Heights. 


7/15/47  4 

Construction   Started>-Swb-Contraet* 

Awarded 
Remodel  Office  Building;  Spoa 
SF-4704,  Job   No.  II-J-IBO 

Contract  Price  fISJSS 
STOCKTON.  Calif.,  San  Joaquin  C»>. 
McKeegan  Bklg,  312-322  E.  Wob«r 
Ave. 
Owner  — U.  S.  Veterans'  Administra- 
tion, branch  office,  180  New  Mont* 
gomery  St,  San  Francisco  6,  Calif. 

The  woric  will  include  movable  panel 
partitions,  cabinet  woric,  carpentry, 
painting,  glazing.  X-ray  construo- 
tlon,  plumbing  and  electrical  work 
and  such  other  work  as  shown  on 
drawings  or  noted  in  specifioatlona 

Contrsotor— Shepherd  A  Qroon,  30S 
First  National  Bank  Bldg.,  Stock- 
ton, Calif. 

Roof ing  —  Noble  H,  Brown  Roofing 
Co.,  180  W.  Fremont  St.,  Stockton, 
Calif. 

Plumbing— W.  T.  Gibson  Co.,  123  S. 
Grant  St.  Stockton.  Calif. 

Electric  Wiring  — Collins  Bnectrical 
Co..  Box  879,  Stockton.  Calif. 

Heating  and  Sheet  Metal  — Fraser 
Sales  A  Service  Co.,  445  S.  San 
Joaquin  St,  Stockton,  Calif. 

Mill  Work— Union  Planing  MtU,  788 
S.  Sutter  St,  Stockton,  Calif. 

Lathing  and  Plastering— L  Crispin, 
1405  Michigan  Ave..  Stockton,  Calif. 


7/15/47  4 

Architect   Taking    Bid*— No   Duo 

Date  Set 
Office   Building   (Remodel  Extorlor 

and   Lobby) 
OAKLAND.  Calif.,  Alameda  County. 

42H  18th  St 
Owner— Easton  Building,  428  18th  St, 

Oakland,  Calif. 
Architect— A.    Lewis    Kouo,    438   ISth 

St.  Oakland,  Caltf. 


7/16/47  , 

PIsns   In  Progr*** 

Brsnoh   Bank 

SAN  JOSE,  Calif..  Santa  Clara  Co. 
Southwest  comer  of  Los  Gatos  and 
Stevens  Creek  roads. 

Owner— The  First   National  Bank  of 
San  Jose,  J.  Bradley  Clayton,  pres- 
ident.  First   and    Santa  Clara    Sts 
San   Jose.   Calif.  ^     ' 

Architect  -Edward  W.  Kress.  516  1st 
National  Bank  Bldg,  San  Jose 
Calif. 

1 -story.    50x115. 


7/15/47 

Working    Drawings  In 

Contract  Awsrdod 
Store  Building  Coot  ISO^OOS 

OAKLAND,  Calif..  Alameda  County. 

10168  FoothlU  Blvd. 
Owner — William     Rodgers,    e/o    oon- 

tractor. 
Consulting    Engineer  — H.    M.    O^ell 

Co.,  610  16th  St.,  Oakland.  Calif. 
Frame  and  concrete,  composition  roof 

(50x138  feet). 
Contractor— The  Hampton  Co.,  P.  O. 

Box  4S6,  Oakland,  Calif. 


j  School,  CrmichMl,  Calif,  i 


j  Charch,  Smts  Ros>,  Cdif  .  ( 

BmS:  St.  Luk*^  Uithoran  Churah, 
Rev.  R.  F.  Holtzon.  pastor,  888  7th 
St.,  Santa  Re*a,  Calif.  Du*  July  1% 
S  P.  M.  Arohlt*et  Clarano*  A-  Cau  IK- 


BIDS:  Th*  Canmicha*!  Elementary 
Sohool  District.  Csrmlohsel.  Csllf. 
Dus  July  22.  8  P.  M.  Arohiteot  Chsrie* 
F.  Dean,  California  State  Life  Bldg.. 
Saoramento.  Calif. 

Affiliated  Engineers.  Ina.  Chamber 
of  Commerce  Bldg.,  Sacramenta 
Calif. 

Continental  Construction  Co.,  1408 
Front  St.,  Sacramento.  Calif. 

Arthur  Odman,  P.  O.  Box  147,  Fair 
Oaks,  CaUf. 

Bingham  Construction  Co.,  6829 
ESastom  Ava,  Sacramento,  Calif. 


J 


School  Addition 
RoseriUe,  Cdif . 


BIDS:  Resevllle  City  Board  of  Ed- 
ucation, A.  W.  Ray,  auperintendent  of 
elementary  schools.  Atlantlo  Street 
Sohool,  Reeevllle,  Calif.  Duo  July  17, 
8  P.  M.  Arohiteot  Loenard  S^  Starka^ 
416  Native  Son*^  BMg.,  S«oram*nto» 
Calif. 
Lawrence  Coaatruetlon  Ca,  80BO  V 
St.,  Sacramento,  Caltf.  • 

Bingham     Construction     Co., 
Eastam  Ava.  Sacramsnto,  Calif 


7/15/47  3 

Ownsr   Taking    Bids    en    Q.   C.    Due 

July   21— Bidders    Figuring 
Produce  Bldg..   (Bakery  add.)  and 

Grocery  A  Meat  Bldg,  (add.) 
^»..^-«  Approx.   $1,000,000 

DENVER.     Colo..     43rd     A     Wyncoop 

and  41s<  St.  and    Brighton   Blvd 
Owner— Union    Pacific    Railroad    Co 
c/o   engr.   dept.,  535   17th    St.,  Den- 
ver.   Colo. 
L«eeee — Miller's  Grocerteria  Co.,  4120 

Brighton  Blvd.,  Denver,  Colo. 
Archt.— Roland     L     Under,    507     In- 
surance   Bldg..    Denver.    Colo. 
Brick    walls;    concr.    fdns.   and   firs.; 
2  in.  sheeting  on  wood  purlin;  sti! 
beams  and  columns ;  gas  unit  heat- 
ers;  2  0  yr,  tar  and  gnavel  rf.  and 
automatic     sprinkler     systems     for 
all    structures.    Produce    bldg— 186 
X     419     ft.     (contains     refrigerated 
rms.,   5  banana   rms. ;    12x34    ft  ea* 
and  5  vegetable  rms.  80x52  ft  ea;)' 
with    loading   dock.    Bakery    (add.) 
—88x193     ft.     with      loading     dork 
Grocery    and    Meat    Bldg.    (add.)  — 
4ORX200  ft.   with  2  loading  docks. 
Bidders     Figuring: 

Mead    A    Mount    Construction    Co., 
422    Denver    Natl.    Bk.    Bldg. 

Brown -.Schrepferman     A     Co.,     240 
Washington.    Denver,    Colo. 

Harry     W.     Hammond,      1476     W. 
Colfax    Ave.   Denver,   Colo   . 

Peter    Seerle.    807    Lipan.    Denver. 
Colo. 

Newstrom-Davls    A    Co.,    2000    W. 
8th  Ave.   Denver.  Colo. 

F.    J     KIrchhof    Construrtion    Co., 
700   l.*wrrnce,    Denver.   Colo. 

Thomas  Bate  A  Sons.  2811  lOth  St., 
Denver,    Colo. 

Platt-Rogers,  Inc.,  944  Ossge,  Den- 
ver, Colo. 


7/15/47  V 

Prsllmlnary   Plans    In   Progress 

Bskery 

SEATTLE.   Wash. 

Owner — c/o    Architect. 

Architect— Raymond    Stockdale,    8260 
Hillock   Dr.,   Hollywood.  Calif. 

Reinforced  concrete  and  steel  frame, 
3-story,  gravity  feed-type  .alum- 
inum sash,  monorail  system,  eleva- 
tors, air-conditioned,  maple  floor- 
ing, asphalt  tiling,  skylights,  pav- 
ing, wire  fence;  includes  Sdditional 
bklg.,  concrete  storage  bldg.  To  be 
built   on    site   280x650   t^i. 


7/15/47  6 

Prellmlnsry    PIsns    In    Progrss 
Restsursnt    A    Stor«    Vlllsge 

Cost    $350,000-1500,000 
LAFAYETTE,    Calif.,    Contra    CosU 

Co.    20    Acres    North    side    Mount 

Disblo    Blvd.,    on    hill    overlooking 

Lafayette  and   facing  Mt.  Diablo. 
Owner    —    Herberi    S.    Howard,    Jr., 

Planter'^   Dock,    Ft     of   Broadway, 

Oakland.  Calif. 
Includes    Restaurant     (.12.000    sq.    ft) 

and      eight     individual     stores     of 

Mexican    design. 


7/15/47  7 

Working    Drawings    In    Progress 
Msrket    Building 
ALBANY,    Calif.,    Alameda    County. 

Cornell  and   Solano. 
Owner— W.    K.    Scribner,    c/o    Young 

Potter,  Dulin  A  Lloyd. 
Flans    by    Young.    Potter,    Dulin    and 

Lloyd;  architect  Wm.  Young,   1171 

Solano    Ave.,    Albany,    Calif. 
Frame,   transite   and    siding  exterior, 
two -story,   100x72. 


7/15/47  4 

Contrset   Awsrded 

Telephone  Bldg.  Addn. 

Cost    8600.000 

PASADENA.  Cslif.,  U>s  Angeles  Co. 
600   E.   Green    St 

Owner — Pacific  Telephone  A  Tele- 
graph Co,  740  8.  Olive  St..  Los 
Angeles. 

Plans  by  Parkinson,  Powelson,  Bri- 
ney,  Bernard  and  Woodford,  410 
N.  La  BrcA  Ave.,  Los  Angeles, 
Calif. 

Reinforced  concrete  walls  and  floors 
3-story  and  basement,  68x148,  com- 
position covered  roof,  steel  sash, 
elevators,  acoustic  ceilings,  asphalt 
tile  floor  covering,  metal  stud  and 
plaster  partitions,  heating  and 
ventilating  system,  tile  toilet  room 
floors,  etc. 
Centraotor—Wm  Simpson  Construe- 
tlen Co..  316  W.  Mh  St.,  Les  An- 
B*i**,  Calif. 


7/15/47  t 

Completing  Plan* 

Contraot  Awardad 

Stors*   (Four)  Coot  830,000 

SAN  FRANCISCO,   Calif.   Balboa  St 

between  36th  and  37th  Ave*. 
Owner — Edmund    B.    Macdonald.    137 

Montgomery     St.,     San    Franoisoq 

Celif. 
Architect  —  Ed   Munsoa    Sharp*,    STT 

Pine  St..   San    Franclsoo,  Clalif. 
Centraotor  —  Alfrod     P.     Fl*h*r,     80S 

M*fttgam*ry     9L,     SSfl     Fr*n*l***, 

Calif. 
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•-lO— EDUCATIONAL 
BUILDINGS 

7/16/47  9 

Bond   Elvctlon  In  Antount  of  $&,000 
8«t    For  July  29 

School    Impta. 

LATON,    CaUf.,    Froano    Co. 

Owner — LAton  Joint  Bchool  District 
of  the  Counties  of  Fresno  and 
Kings,  Mrs.  Elwood  L^tson,  Ernest 
R  Bristol,  L.  U  Gamer,  members 
of  governing  board,   Laton,   Calif. 


7/15/47  9 

Preliminary   Plans  Approved —  To 
Prepare  Working  Drawings 

School  Addition  Cost  $275,000 

SACRAMENTO.  Calif.,  Sacramento 
Co.,  Tahoe  School. 

Owner  • —  Sacramento  Board  of  Edu- 
cation, Dr.  James  F.  Bursch,  supt. 
of  schools,  administration  bldg., 
1200  31st   &t..  Sacramento,   Calif. 

Architect — Gordon  Stafford,  Forum 
Bldg.,    Sacramento,    Calif. 

Supervising  Architect— Harry  J.  De- 
vlne,  1012  Jay  Street,  Sacramento, 
Calif. 

Portable  wings  to  provide  four  new 
classrooms,  .kinderjrarten,  library 
kitchen,  administration  and  health 
rooms,  additional  toilets. 


7/18/47  • 

Plans  Awaiting  Approval  of  State 
Division    of    Architecture 

Move  and  Convert  Bldg. 

ALAMEDA  COUNTY,  Calif..  Pleas- 
anton   Elementary    School. 

Owner— Amador  Valley  Joint  Union 
High  School  District  of  Alameda 
and  Contra  Costa  counties,  Pleas- 
anton,  Calif.  . 

Architects  —  John  J.  Donovan  and 
Ralph  N.  Kerr,  WO  Parker  St., 
Keikeley,  Calif. 
Includes  moving  from  Camp  wioo- 
makor  two  military  buildings  28x 
150  and  converting  into  six  class- 
rooms. 


7/1B/47  B 

Completing  Working    Ora-vlngs — 

Plans    to    Be    Forwarded    to    State 

Division  of  Architecture  for 

Approval   Next  Week 
Softool    (Addn.  A    Impts.) 

Cost  $85,000  $90,000 
FAIRFAX,    Calif.,    Marin    County. 
Ownei^— Fairfax     School     District    of 

Marin     County,     Robert     Rlchlefts, 

suporintendent,    Fairfax    Grammar 

School,    Broadway   and    %hooI    St.. 

FUrfax,  Calif 
Architect  &  Engineer— Bamberger  A 

Raid,  417  Market  St.,  San  Francisco, 

Calif. 
Includes  three  additional  classrooms 

and    kindergarten    room    and    site 

development  work- 


r/15/47  • 

Bond   Election  In  Amount  of  $117,000 

Set  for  July  25 
School   Improvement* 
GALT,  Calif.,  Sacramento  Cotmty, 
Owner — Gait  Joint  Union  School  DIb- 
trlct  of  Sacramento  and  San  Joa- 
quin Counties,  V.  E.  Greer  Jr.,  M.D. ; 
Charles     Nichols,    Thomas    A.     M. 
Keani,  Charles  F.  Cox,  members  of 
'    governing  board. 


Electric  Wiring— L«uls  Bloctrlc  Co.. 
283    E.    Alisal    St..    Salinas.    Calif.. 

Asphalt  Tile.  Window  Shades  A 
Hardware  Floors— D.  C.  Cummlnga 
Co.,  1323  Highway  No.  1,  Monterey. 

Cam. 

Glass— Thomas  French  Glass  Co..  231 
Lighthouse  Ave..   Monterey,   Calif. 

Iron  Grille  Work  —  Engfter  Iron 
Work,  635  W.  San  Carlos.  San  Jose, 
Calif. 

Metal  Partitions — Trask  A.  Sguler  Co. 
Inc.,  39  Natoma  St.,  San  Sfanclsco, 
Calif. 

Blackboards  &  Cork  Boards— Fred 
E.  Turner  Co.,  788  Mission  St.,  San 
Francisco,    Calif. 

Mill  Work— Hollenbeck-Bush  Plan- 
ing Mill  Co.,  Box  632,  Fresno,  Calif. 

Window  Hardware — Universal  Win- 
dow Co.,  950  Parker  St.,  Berkeley. 
Calif. 

Hardware  —  Marshall-Newell  Supply 
Co.,  Spear  &  Mission.  San  Fran- 
cisco, Calif. 

Lathing  &  Plastering— Bay  Plaster- 
ing Co.,  8451  San  Leandro,  Oak- 
land, Calif. 

Relnf.  Steel — San  Jose  Steel  Co.  Inc., 
195  No.  30th  St.,  San  Jose,  Calif. 


Owner — Carson -Tahoe  Hospital  As- 
sociax'on.  Joel  T.  Shyder,  presi- 
dent. 212  N.  Carson  gt., ;  Mayor 
George  Lind,  vice-president.  217 
Mountain  Ave.,  W.  L  Davis  JY., 
treasursr,  201  W.  King  St.,  Carson 
City,    Nov., 

The  hospital  will  at  first  be  of  the 
"emergency"  type  with  about  six 
to  ten  beds  and  fully  equipped  op- 
erating rooms  and  laboratories  and 
will  serve  all  of  Carson  City  and 
trading  areas  In  Carson  Valley  and 
at    the  south   end   of   Lake   Tahoe. 


U 


7/15/47  9 

Bond  Eloction  In  Amount  of  $280^000 
Set  for  July  29 

School   Improvemonta 

DINUBA.  Calif.,  Tulare  County. 

Owner  —  Dinuba  Joint  Union  High 
School  District  of  Tulare  and  Fres- 
no Counties,  W.  J.  Liebau,  Irwin 
Vose,  Robert  I.  Heisner,  Roy  C. 
Archer,  M.  L.  Franzen,  members 
oi  governmg  board,   Dinuba,  Calif. 


7^5/47 

Preliminary    Plans    In    Progress 

Elementary    School 

Approx.  Cost   $280,50C 

BERKELEY.     Calif..     Alameda     Co. 

Columbus  Elementary  School,  All- 
stan  Way  and  8th  St. 

Owner — Board  of  Education  of  City 
of  Berkeley  and  of  Berkeley  Uni- 
fied School  District,  Thomas  L. 
Nelson,  superintendent.  Robert  Mil- 
ler, board  president,  1414  Walnut 
St..    Berkeley.    Calif. 

Architect  &  Engineer — Bamberger  & 
Reld,  417  Market  St.,  S>an  Fran- 
cisco,  Calif. 

2*«tory,  33.000  sq.  ft.  floor  area. 


7/15/47  • 

Owner  Taking    Bid*— Due  August  4, 

2:30  P.  M. 
School 
GREEN  VALLEY.  Calif.,   Solano  Co. 

Gre<n  Valley  Elementary  SchooL 
Owner  -—  Green    Valley    Elementary 

School  Dittrict,  Green  Valley,  CaUf. 
Architect— Harry    J.   Devlne.    1012    J 

St.,  Sacramento,  Calif. 

Plans  may  be  obtained  from  the 
office  o£  the  architect  upon  deposit 
of  $20. 


7/16/47  9 

Owner  Taking  Bids— Due  July  24, 

8  P.  M. 
Dwelling 
TRANQUILLITY,   Calif.,   Freeho   Co. 

Tranquillity  Union  High  School. 
Owner  —  Tranquillity     Union     High 
School  District,   board   of  trustees, 
A-     R.    EJverest,    secretary.     Tran- 
quillity, Calif. 

Plans,  materials,  labor  and  con- 
struction of  one  3-bedroom  dwelling 
to  be  of  standard  redwood  siding  and 
%-inch  interior  sheetrock  finish  or 
its  equivalent  or  better,  and  to  be 
erected  at  a  specified  place  on  the 
Tranquillity  High  School  grounds. 

Bids  will  be  entertained  for  the 
completed  construction  of  the  unit. 
Also  breakdown  bids  will  be  enter- 
tained as  follows: 

(1)  plans     and    materials,    Including 
all  mill  woiic; 

(2)  labor  and  construction; 

(3)  painting  and  finishing. 


7/15/47 

Owner  Will  Ask  Bids  Soon 

Tuberculosis  Hospital    Cost  $2,000,000 

SELAH,  Wash. 

Owrter — Joint  Sanitoria  Committee  for 
Grant,  Klickitat,  Kittitas,  Benton, 
BVanklin  and  Yakima  Counties,  c/o 
Lloyd  L.  Wehl,  Courthouse,  Yak- 
ima, Wash. 

Architect  —  John  W.  Maloney,*  1117 
Larson  Bldg.,  Yakima,  Wash.,  and 
654  Central  Bldg.,  Seattle,  Wash. 

Mechanical  EIngineer — Lincoln  Bouil- 
lon, 1414  4th  Ave.  Bldg.,  SeatUe, 
Wash. 

110-bed,  6-story,  with  alternate  elimi- 
nating ihe  top  floor,  concrete  frame, 
air  conditioning,  etc. 


Mary  Ines,  superior  of  the  iocal 
branch  of  the  Nursing  Sisters  of 
St.  Joseph.  Trinity  and  F  Sta,  Eu- 
reka.   Calif. 
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7/15/47 

Contemplated 

Hospital    (35   Beds)  Cost  $316,000 

FORTUNA.  Calif.,  Humboldt  County. 
Site  located  at  Junction  U.  S.  101 
Highway. 

Owner — St.  Joseph's  Hospital.  Sis- 
ter Mary  Inez,  superior  of  the  lo- 
cal branch  of  the  Nursing  Sisters 
of  St.  J'oseph,  Trinity  and  F  Sts.. 
Eureka,    Calif. 


12.13— INDUSTRIAL 
BUILDINGS 


IS 


7/15/47 

Worknig   Drawings  In  Prog 

Field   House 

HILLSBOROUGH,  Calif.,  San  Mateo 

County.  15-acre  site  at  Ralston  and 

Eucalyptus  Aves. 
Owner— Hillsborough  School  District, 

A.     R    Komer,     superintendent    of 

schools,  Hillsborough,  Calif. 
Architect — ^Harry  A-  Thonujen  Jr..  816 

Montgomery     St.,    Ban     Francisco, 

Calil. 


11 


7/15/47  9 

Preliminary   Plans   Approved — To 

Start   Working    Drawings   Soon 
Elementary     School         Cost     $240,000 
MOUNTAIN     VIEW.     Calif..     Santa 

Clara  County.  Escuela  Ave. 
Owner-^Mountain    View    Elementary 

School  District,  Kenneth  N.  Slater, 

8upt   Mountain   View.   Calif. 
Architect— Clark    A    Stromqulst.    321 

Channtng   Ave.,    Palo   Alto.   Calif. 


7/16/47  9 

Preliminary  Plan*  in  Pregree* 
School  Coat  $325,000 

SALINAS,  Calif..  Monterey  County. 
Hansen  SchooL 

Owner  —  Alisal  Union  Elementary 
School  District,  F.  W.  Paul,  clerk, 
1137  Del  Monte  Ave.,  Salinas,  Calif. 

Architect— William  Henry  Rowe,  38 
First  St.,  San  Francisco,  Calif. 

Includes  16  classrooms  and  audito- 
rium. 


7/16/47 

Final  Plans  In  Pfogrss* 

Tuberculosis  Sanltorlum   (76  Beds) 

Coot  Building  and  Equipment  $430^000 

REDDING,  Calif.,  Shasta  County. 
100-acre  tract  adjacent  to  Shasta 
County  Hospital  grounds. 

Owners — Counties  of  Shasta  (Ruth 
Presleigh,  clerk;  Frank  W.  Shu- 
man,  district  attorney;  Andrew  T. 
Jessen,  C.  B.  Colby) ;  Lassen,  Trin- 
ity and  Siskiyou,  W.  T.  Davidson 
and  Gordon  Jacobs,  supervisors. 

Architect  — E.  Geoffrey  Bangs,  605 
Market  St..  San  Francisco,  Calif. 

7/16/47  11 

Plans  and  Specifications  Completed — 
Indefinite  When  Architect  Will  Ask 
for  Bids 

Nurses'  Home  Cost  $800,000 

GRAND  ISLAND,  Neb. 

Owner — Sisters  of  St.  Francis  Seraph, 
2825  W.  32nd  Ave.,  Denver,  Colo. 

Architect— John  W.  Monroe,  400  Se- 
curity Bldg.,  Denver,  Colo. 

Brick  construct ;  Includes  living  quar- 
ters; recreational  rooms;  kitchens. 


T/lU/47  9 

Plans  Awaiting  Approval  of  State 
Division  of  Architecture 

School   (Primary)  Cost  $99,000 

ALBANY.  Calif..  Alameda  County. 
San    Gabriel  and    Brighton    Ave. 

Owner  —  Albany  School  District, 
Paul  C.  Bryan,  superintendent  of 
schools,  1009  Santa  Fe,  Albany. 
CaUf. 

Plans  by— Young,  Potter,  Dulin  and 
Lloyd,  William  Young.  Architect. 
1171    Solano    Ave..    Albany,    Calif. 

Frame  and  stucco,  one-story,  in- 
cludes six«rootns. 

7/18/47  t 

Preliminary    Plans    Completed 

•chool    Bldg. 

RODEO,  Calif.,  Contra  Costa  Co. 
Rodeo   Elementary    School. 

Owner — Rodeo  School  District,  Ro- 
deo, Calif. 

Plans  by — Young,  Potter,  Dulin  and 
Lloyd;  architect,  Wm.  Young,  1171 
Solano   Avenue.    Albany,    Calif. 

Wood  frame,  1-story;  Includes  12 
classrooms,  administration  unit, 
etc. 


7/16/47 

Working  Drawiags  In  Prog 

Science  Building 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
San  Mateo  Junior  College. 

Owner— San  Mateo  High  School  and 
Junior  College  District,  San  Mateo, 
Calif. 

Architect— Harry  A  Thomson  Jr.,  816 
Monrgomery  St.,  San  Francisco, 
Calif. 

Steel  wnd  concrete  construction,  one- 
story. 


7/15/47  ^      9 

Plans    Awaiting    Approval    of    State 

Division  of  Architecture 
School  (Primary)  Cost  $99,000 

ALBANY,     Calif.,    Alameda    County. 

Albany    Hill. 
Owner      -    Albany    School    District, 

Paul    C.    Brvan,    superintendent    of 

schools,     lOtio.    Santa    Fe,    Albany, 

Calif. 
Plans    by— Young.    Potter,    Dulin    A 

Llovd.  ■  William    Young.    Architect. 

ini    Solano    Way,    Albany.    Calif. 
Frame     and     stucco,     one-stoo'.     '"" 

eludes    six    rooms. 
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7/16/47 

Contracts   Awarded 

VHF    Radio   Range   Station; 
Pro.  6-47-646-A 

NEAR  STOCKTON,  Calif.,  San  Joa- 
quin  County ;    Knolls,   Utah. 

Owner — Civil  Aeronautics  Adminis- 
tration. 5661  W.  Manchester  Ave., 
Los  Angeles  45,  Calif. 

Plans  by  owner. 

The  work  at  each  location  includes 
fencing  the  site,  erecting  a  16x28- 
ft.  sectional  steel  frame  building 
on  concrete  foundations,  erecting  a 
16-ft.  steel  tower  with  S5-ft.  dia- 
meter counterpoise  and  a  12xl2-ft. 
antenna  shelter  on  top,  and  inci- 
dental work.  No  radio  transmitting 
equipment    will    be   Installed. 

Contractor — Sonedule  1  (Stockton) 
Rouen  Const.  Co.,  Oils  Bend,  Ariz., 
at  $7,1  r/.  base  bid.  Sohedule  2 
(Knolls,  Utah)  Kashner-Bender, 
Inc.,  704  S.  Spring  St.,  Los  Angolss, 
Calif.,   at   $5,602.    base   bid. 


12 


7/15/47 

Contemplated — Site   Acquired 
Can-Making    Plant         Cost   $1,000,000 
PORTLAND,      Oregon.      Multnomah 

County.  57  acres  in   Burgard  Ave., 

Industrial   area.  * 

Owner — Continental     Can     Company, 

601  Myrtle  St..  Seattle.  Wash.,  Hans 

A^Eggerss,  president. 


la 


7/16/47  9 

Plans   Awaiting    Approval    of    State 
Division  of  Architecture 

Move   and   Convert    Bldg. 

ALAMEDA  COUNTY.  Calif.,  Ama- 
dor  Valley    High    School. 

Owner — Amador  Valley  ooint  Un- 
ion High  School  District  of  Ala- 
meda and  Contra  Costa  Counties, 
Pleasanton,  Calif. 

Architects — John  J.  Donovan  and 
Ralph  N.  Kerr,  960  Parker  St.. 
Berkeley.   Calif. 

Involves  moving  from  Camp  Shoe- 
maker and  conversion  of  one  mili- 
tary building  28x160  Into  cafeteria 
and   two  classrooms. 


7/15/47  9 

Bonds  Approved   June  20  In   Amount 

of   $25,000 
School    (Improvements   A   Additions) 
LAICEPORT.   Calif.,   Lake  County. 
Owner — Lakeport   Union    School  Dis- 
trict.  George  A.  Curtis.  Gordon  H. 
Smith,     Ernestine     Green,     J.     M. 
Covey,    members    of    the   governing 
board,  Lakeport  Union  School  Bldg. 
i^keport,  Calif. 
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7/16/47  10 

tow    and    Only    Bidder — Bid    Held 
*    Under  Advisement— Decision  Will 

Be  Made  August  5 
Veterans'  Memorial  Hall     Cost  $5S,000 
AUBURN.    Calif.,    Placer   Co.    Forest 

Hill. 
Owner— Placer  County  Board  of  Su- 
pervisors,   Courthouse,    Auburn, 
Calif. 
Architect— George    Sellon,    California 
State  Life  Bldg.,  Sacramento,  Calif. 
Low  and  Only  Bidder— O.  O.  Griffith, 
P.  O.  Box  42,  Auburn,  Calif.,  $68,000. 


7/16/47 

Construction    Uunderway 

Warehouse 

SANTA    ROSA,    Calif.,    Sonoma   Co. 
Cleveland  avenue. 

Owner— Pacific  Telephone  and  Tele- 
graph Co.,  140  New  Montgomery 
St.,   San  Francisco,   Calif. 

Plans  by  engineering  dept.  of  owner. 

Basalt   blocks,  200x32. 

Contrsvotor^-Clyde  Hansen,  1301  So- 
noma Ave.,  Santa  Ross,  Calif. 


7/16/47  • 

Working   Drawings  In   Progress 
School   Addn.         Approx.  Cost  $66,000 
NILB8,     Calif..     Alameda     Co.     Nlles 

Elementary    School. 
Owner    —    Niles    Elementary    School 

District,    Nlles,   Calif. 
Architects — J'ohn  J.  Donovan  A  Ralph 
N.    Kerr,    95o    Parker,    St.,    Berke- 
ley.  Calif. 
Frame.     1 -story;     Includes     3    class- 
rooms  and    toilet   facilities. 


READond  USE  «h«1 
ClassifUd  Section 
...CollMArk«t7110 


7/15/47  9 

Construction   Started  July   14— 
Sub-Contract*   Awarded 

School  Addition  (4  Classrooms  and 
Shop)  Cost    $144,710 

KING  CITY,  Calif..  Monterey  Co 
King   City   Grammar   School. 

Owner  — "  King  Citv  Elementary 
School  District.  M.  E.  K.  Living- 
ston, superintendent.  King  City, 
Calif. 

Architect  —  Charles  E.  Butner,  7 
Winham    St.,    Salinas,    Calif. 

Stucco   and    frame. 

Contractor  —  Stolte,  Inc.,  8421  San 
Leandro,  Calif. 

Tile  Work  A  Roofing  —  Monterey 
County  Roof  Service.  28  W.  Gabl- 
lan  St..  Salinas.  Calif. 

F'lumbing.  Heating  &  Sheet  Metal- 
Monterey  Plumbing  Co..  271  E. 
Alisal  St..  Salinas.  Calif. 


7/15/47  • 

Bonds  Approved  June  80  In  Amount 
of   $35,000 

School   Building 

TULARE,    Calif..    Tulare    County. 

Owner— Palo  Verde  Union  School 
District,  south  of  Tulare,  including 
Hanby,  Oakland  Colony  and  Elk 
Bayou   schools. 

To  finance  purchase  of  site,  moving 
of  Hammer  Field  building  on  It 
and  fitting  up  for  use  as  school 
building. 

7/16/47  » 

Working    Drawings    Started 
School   (Elementary)         Cost  $125,000 
SALINAS.  Calif..   Monterey  Co.  Fre- 
mont  School. 
Owner   —   Alisal    Elenjentary    School 
District,    F.    W.    Paul.    Clerk,    1437 
Del    Monte    Ave..    Salinas,    CaUf. 
Architect— William    Henry    Rowe.    38 

First   St..   San  Francisco.  Calif. 
Includes    6   classrooms    and    kinder- 
garten. 


II—  HOSPITALS 


7/16/47 
Contemplated 

Hospital  Coot  $1,000,000 

IDAHO  FALLS.  Idaho. 
Owner — c/o  architect. 
Architect— John  W.  Monroe,  400  Se- 
curity Life  Bldg.,  Denver,  Colo. 
Brick  construction,  5-story. 

7/15/47  11 

Prellmlnsry    Plans    Approved — To 
Start  Workint   Drawings 

Hospital  Cost    $250,000 

BUTTE  COUNTY,  Calif..  Biggs  - 
Gridley  Memorial  Hospital.  Spruce 
Street. 

Owners— City  of  Biggs  and  City  of 
Gridley,  Biggs  -  Gridley  Memorial 
Hospital  Board  of  Directors.  Fred 
Onstott.  president ;  Hayward  Reed, 
vice  -  president ;  John  C.  Todd, 
treasurer;  Charles  L.  King,  secre- 
Ury;  Mrs.  Eleanor  Price,  execu- 
tive secretary,  with  offices  in  the 
City   Hall.    Gridley,   Calif. 

Architect  -Henry  H.  Gutterson.  86 
2nd    St..    San    Francisco.    Calif. 

1 -story  and  basement,  includes  ad- 
ministrative offices,  surgery,  ma- 
ternity wards,  etc  . 

7/15/47  11 

Construction  to  Start  Soon — 
Hospital  Wing  Addn.  Cost  $35,000 

ARCAVA,      CaUf..      Humboldt      Co., 

Trinity    Hospital. 
Owner— Trinity    Hospital.    Sister  Leo 
Paul,  hospital   superintendent.  Ar- 
eata,   CaUf. 
Includes    private    rooms,    wards   and 
euroiogy  rooms. 

7/13/47  11 

Preliminary    Plans    In    Progress — To 

Launch     Fund-Ralsing     Campaign 
HosplUI  Cost  $$00,000 

SANTA  ROSA,  Calif.,  Sonoma  Co. 
Owner— Sisters  of  St.  Joseph  of 
Orange,  Stewart  Drive,  Orange,  Cal. 
Architects— Frank  T.  Georgeson  and 

Lewis    H.    Hurlburt,    537   O    Street. 

Eureka.  CaUf. 
Reinforced     .concrete.  '  steel      frame 

multi-story  structure. 

7/15/47  11 

Prajeet    Indefinitely     Postponed 
New    Hospital    (106   Beds) 

Cost   $1,000,000 
EUREKA.    Calif..   Humboldt   County. 

Harris  and  F  Sts. 
Owner — St.   Joseph's   Hospital,   Sister 


7/15/47 
Fire  Lose 

WEST  POINT,  Calif..  Calaveras  Co. 
— Fire  recently  destroyed  the  main 
building  of  the  Stockton  Box  Co. 
sawmill.  C.  T.  Gray,  general  manager, 
at  Ssndy  Gulch,  four  miles  east  of 
West  Point,  with  loss  estlnmted  •  At 
$126,000. 


la 


7/15/47 

Plans    Completed 

Newsprint    Plant    (3    Units) 

Estimate  Cost  $0,000,000 

TAMPICO.  Mexico.  On  the  Pamuco 
River. 

Owner — Eduardo  Suarez,  Mexico,  and 
certain    other    American    ](nteroBts. 

Industrial  Engineers  —  Trumpls  * 
Collar  *  Associates.  2611  Wlishlre 
Blvd..    Los    Angeles.    Calif. 

Consulting  Engineers — Fred  S.  Ben- 
auld  Co..  1014  W.  84th  PI.,  Los  An- 
geles, Calif. 

Includes:     (!)    pulp    mill    (2)    paper 
mill  A  (3)  caustic  soda  plant. 
Waale,  Camplan  Co.,  A  Smith.  Inc.. 

1670  Beverly  Blvd.,  Los  Angeles,  are 

negotiating  for  the  general  contract. 

14-17— PUBUC   BUILDINGS 
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7/15/47  1» 

Funds    Pledged — PIsns    Awaiting 

Approval    by   American    Hospital 

Association 
Hospital  Cost    $80,000 

CARSON  CITY,  Nev.,  Ormsby  Co. 

i — : \ 


7/16/47 

Lew  and  Only  Bidder* 

NavaJ    Reserve   Armory  Cost   $194,$&0 

BELLINGHAM,    Wash. 

Owner— U.  S.  Navy,  Capt.  H.  C. 
Fischer,  Room  202.  Bldg.  256,  U.  S. 
Naval    Station,    BelUngham.   Wash. 

3  prefabricated  rigid-frame  utility 
warehouse  bldga..  connected  by  a 
l-story  frame  structure,  approx. 
20x150;  Includes  timber  pier,  bulk- 
head, dredging,  antennae  platform 
flag  pole  and  access  road. 
Low  Bidder— Paul  N.  Odegard.  Ev- 
erett,  Washington  $1M,850.00. 
Other  bids  submitted  fuly  1  were: 
Oaasland   Const.,  Co.,  Washington, 

$198,900. 

Hendrlckson     Const.,     Co.,     Wash- 
ington,   $202,000. 

J.  G.  Watts  Const,  Co.,  $216,973. 
•C.  B.  Croy  Co.,  Washington  $24$.- 

300. 
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7/16/47 

Low  and  Only  Bidders 

Post  Of  floe  (Painting  and  Repair*) 

Co*t$<,S78 

MONTEREY,  CaUf.,  Monterey  Co. 
U.  S.  Post  Office. 

Owner — Federal  Works  Agency,  Pub- 
Uc  BuildUigs  Admlnistratioo.  8S8 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, CaUf. 


RAILROAD   TIES 

Redwood  (Sawed  or  Hewn)  and  Douglas  Fir 

IMMEDIATE  DEUyERY 

Also  Lumber,  Pole,s,  Piling,  and  Fabricated  Products 
(Treated  and  Untreated) 

EVJU  PRODUCTS  COMPANY 

Kohl  Bldg.        •        486  California  St.  ^    •        San  Francisco  4 

SUtter  4491 


ALL  GRADES  and  CONSTRUCTIONsB  Including 
PURPLE  STRAND  (lmprov«d  Plow  St**!),  FORM -SET  (Pi». 
fform«d)  ond  BETHANIZED  (EUctrolyticolly  xlnc-coal«d) 

BETHLEHEM  PACIFIC 

COAST    STEEL    CORPORATION 

San  Frandtco  Sdt  OfFk^;  20th  ^and  Illinois  Sto. 
Miom;  MArk«l  8200 


Interior   and    exterior   painting    and 

repair  front  entrance. 
Xx>wBidder— Pacific  Painting  A  Dec- 

onatlng   Co..    MU  Telegrafdi    Ave.. 

Oakland,  Calif.,  fUTS. 

Otlier  bids  received  were: 

Bmil   Solve,    San    Francisco.  Calif.. 
tStTO. 

A.  C.  Harris,  Santa  Monica,  Calif., 

$mn. 

stolte.  Inc.,  Oakland,  Calif.,  |«a08.»8. 


PAGE  11 
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7/1B/47 

Owner  Taking  Bids— Due  August  4, 
2  P.  M. 

County  DeUntiofl  Home    Cost  180^000 

WOODLAND,  Calif.,  Yolo  County. 
Second  and  Court  Sts. 

Owner — County  of  Tolo,  Board  of  Su- 
pervisors, T.  D.  Cummins,  chair- 
man; Alan  R.  Berkeley,  supervisor. 
Courthouse,  Woodland,  Calif. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St..  San  Francisco,  CaUf. 


Specialties,  ^o.,    1066    Howard    St.. 
San   Francisco.  Calif.  v 

Linoleum    —   The   Brookman    Co.,    58 
Main  9t.  .,  San  Francisco.  CaUf- 


7/18/47  16 

Contrsct  Awsrded 

Post  Office  (Painting  and  Repairs) 

Cost  $12,653 

BERKELEY.  Calif.,  Alameda  county. 
U.  S.  Post  Office. 

Owner  —  Federal  Works  Agency, 
Public  Bldgs.,  Administration.  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco,   Calif. 

Interior  and  exterior  painting  and 
misc.    repuiirs. 

Contractor  —  R.  A.  Newman,  Mc- 
Mlnnvllle.    Oregon. 


7/15/47  16 

Contract    Awarded 

Post  Office  (Painting  and  Repairs) 

Cost   $7,866 

SANTA  MONICA.  Calif..  Los  An- 
geles County  U.  S.  Fost  Office. 

Owner  —  Federal  Works  Agency, 
Public  Buildings  Administration, 
838  U.  g.  Appraiser's  Bldg..  San 
Francisco,   Calif. 

Interior  and  exterior  painting  and 
miscellaneous   repairs. 

Contractor— Harry  Wasserman,  424 
N.  Crescent  Heights  Blvd..  Los 
Angeles,    Calif. 
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7/15/47 

Contemplated — Construction 
Program   Recommended  by 
County    Supt.    of    Building 

County  Buildings     Est.  Cost  $7,146,505 

CONTRA    COSTA   COUNTY,  Calif. 

Owner  —  County  of  Contra  Costa, 
board  of  supervisors,  c/o  court- 
house. Martinez.  Calif. 
The  following  projects  were  rec- 
ommended for  early  construction 
by  E.  A.  Lawrence,  county  supt 
of  building,  in  a  recent  report  to 
the    board    of   supervisors: 

County  Bldg.,  in  Martinez,  cost  $3.- 
211,016,  4  to  8  stys; 

County  Bldg.,  in  Richmond,  3-8tory 
structure  with  provisions  for  4th 
story,  $604,548; 

Addition  of  third  story  to  present 
county  courthouse  in  Martinez  and 
installation  of  passenger  elevator 
approx.    cost  $283,000; 

Addition  of  one  story  and  Installation 
of  freight  elevator  to  the  hall  of 
records  building  in  Martinez,  ap- 
prox.   cost   $187,512. 

New  Juvenile  hall,  beginning  with  an 
administration  building  and  wing 
structure  to  care  for  80  children 
and  subsequent  additions  of  wings 
each  to  house  20  children,  bringing 
the  total  capacity  to  180;  beRinnlng 
cost  $465,168.  plus  $79,000  for  any 
additional    wings ; 

^ew  maintenance  building  in  Mar- 
tinez,   approx.    cost    $10,694. 

Branch  county  Jail  addition  for  a 
garage  and  bam,  cost  $7,510; 

New  farm  home  with  3-bedroom 
house  and  administration  offices, 
cost  $9,657;  ^ 

Expansion  of  county  library  facilities 
as  follows:  Lafayette,  $1,215,000; 
San  Pablo,  $577,000;  Danville.  $145.- 
000:  Oakley.  $19,000;  Brentwood. 
W9,000;  Concord,  $84,000;  Walnut 
Creek.  $152,000;  Antioch.  $26,500; 
Remodel  present  Juvenile  hall,  cost 
$29,300. 


7/16/47  15 

Construction    Started — Qrading    In 
Progress — Sub-Contracts     Awarded 

City   Hall   (First   Unit)       Cost  $43,519 

BELMONT.  Calif..  San  Mateo  Co. 
Fifth    Ave.,    behind    firehouse. 

Owner-  -City  of  Belmont,  city  clerk. 
City    Hall,    Belmont,    Calif. 

Architect — Arthur  D.  Janssen,  Aus- 
tin Ave.  and  Patricia  Dr..  Ather- 
ton,  CaUf. 

Structural  Engineer — Isadore  Thomp- 
son, 58  Sutter  St.,  San  Francisco. 
CaUf. 

Wood  frame,  flat  tile  roof,  one-story 
designed  to  eventually  Include  2nd 
floor).  Includes  offices  and  library. 

Contractor — Huber  Construction  Co., 
5998  Mission   St..  Daly  City,  Calif. 

Roofing — Crowley  Roofing  Co.,  840 
Newhail   Road.   Burlingame,  Calif. 

Plumbing  A  Heating— Harry  Lee, 
Rollins  Road,   Burlingame.  CaUf. 

Electric     Wiring— Arc     Electric     Co 
4792     Mission    St.,    San     Francisco, 
Calif. 

Sheet  Metal— Belmont  Sheet  Metal 
Appliance  Co.,  Box  717,  Belmont. 
CaUf. 

Glass — W.  P.  Fuller  A  Co.,  SOt  Mis- 
sion St.,  San  Francisco.  CaUf. 

Window  Shades— A.  J.  Ruhlman  A 
Co..  8910  Oeary  Blvd.,  San  Fran- 
cisco,   CaUf. 

Grading— California  Paving  Co.,  1406 
3rd     Are.,    San    Mateo,    CaUf. 

Mill  Work— A.  L.  Stockton  Lumbei 
Co.,  6100  Mission  St,  ^n  Fran- 
cisco, Calif. 

Lumber— Gamerston  A  Green  Lbr. 
Co..  1800  Army  St,  San  Francisco, 
CaUf 

Hardware  —  Dunham,  Carrlgan  A 
Hayden  Co..  Kansas  *  Division 
Sts.,  San  Francisco,  Calif. 

Painting -Allied  Painters  A  Decor- 
ators. 5744  B  14th  St.  Oakland. 
CaUf. 

ReUlng  Doors— Parker  Building 


7/15/47  U 

Bids   Held    Under  Advifenient  for 
Two  Weeks 

Portable  Grandstands  or  Bleaehere 

Coat  $10,004.35 

EL  CERRITO,  Calif.,  Cootra  Costa 
County.  North  half  of  football  field 
at  El  Cerrlto  High  School,  Ashbury 
Ave.  and  Lincoln  St 

Owner — Richmond  Union  High  School 
District.  Walter  T.  Helms,  secre- 
tary, 1108  Blssell  Ava.  JUchmond. 
Calif. 

Furnishing,  Installation  and  comple- 
tion of  portable  grandstands  or 
bleachers  of  steel  and/of  steel  pipe 
and  frame  construction. 


First  St,  San  Franc dsco.  Ciiiif. 
Standard    broadcast    with    provisions 
for  F.  M. 


ao 


18.19^R£UGIOUS  BLDGS. 


7/15/47  19 

Construction  Under  Way— Completing 

Framing — Sub-Contracts   Awarded 
Church  Cost  $70,000 

FRESNO,  Calif.,   Fresno  Co.  Church 

of    Our    Lady    of    Mount    Carmel, 

Inyo  and  Pattle  Sts. 
Owner — Father  J.  TL  deGallarreta,  St 

Genevieve's  Church.  1127  Tulare  St., 

Fresno,  Caltf. 
Civil    Engineer  —  Laurence   D.    Vlole. 

3220    Laurel    Canyon    Blvd.,    North 

Hollywood,  Calif. 
Contractoi^-Trewhitt  Shields  A  Reh- 

er,  1501  Pacific  Southwest  Building, 

Fresno,  Calif. 
Roofing— D.    H.    Coffman    Co.,    1887 

Merced  St,  Fresno,  CaUf. 
Plumbing  — Frank    Hudson,    2141    S. 

Van  Ness,  Box  254,  Fresno,  Calif. 
Electric  Wiring  —  Electric  Construc- 
tion Co.,  Box  351,  Fresno,  Calif. 
Heating  A  Sheet  Metal— Dowd  Sheet 

Metal  Works,  1376  Blackstone  Aire.. 

FrcFno,  Calif. 
MiU  Work— Fvesno  Planing  Mill  Co., 

Box  1289,  Fresno,  Calif. 
Painting— Paul  Nixon,  448  N.  Broad- 
way, Fresno,  CaUf. 


7/15/47  19 

Plans     In    Progreaa 

Church  Cost    $135,000 

PIEDMONT,  Calif.,  Alameda  County. 
Comer  Grand  A\'e.  and  Fairvlew. 

Owner  —  Christian  and  Missionary 
Alliance  Church,  33rd  St,  Pied- 
mont. CaUf. 

Flans  by  Charie.s  W.  McCall.  Hardl- 
8on  A  Moist,.  522 -23rd  St,  Rich- 
mond, Calif. 

Part  frame,  part  i^inforced  con- 
crete, 2-8tory,  tar  and  gravel  roof. 


7/15/47  19 

Plans   Completed — Owr«er  Will    Build 

and    Probebly    Awartf   Separs.te 

Contracts 
Church 
RICHMOND,     Calif.,*    Contra     Costa 

County   . 
Owner — Church     of     The     Redeemer, 

Richmond,  Calif. 
Plans  bv  Hardlson  A  Mo'st,  522-23rd 

St.,   Richmond,  CaUf. 
Frame     construction     approximately 

4000  square  feet. 


7/15/47 

Plans  in  Progrese 

Swimming   Pool 

SAN  JOSE,  Calif.,  Santa  GHata,  Ox. 
Abraham  Lincoln  Hlghr  School, 
Dana  Ave.  off  Naglee  St 

Owner — San  Jose  Board  of  Bduoa- 
tion,  Cecil  D.  Haxdesty.  superin- 
tendent. Auserals  and  Ainvaden 
Aves.,  San  Jose.  Calif. 

Architect  —  Ralph  Wyckoff,  Santa 
Clara  and  Market  Sts.,  Sani  Jose, 
Calif. 

22-26— RESUOENTIAL 
BUILDINGS 


e-story;  54  unita.'  H-ahapwl;  in. 
dudes  elevator;  Ule  bathrooms; 
wood  floors  laid  in  mastic ;  built-up 
roof  of  oomposition  material;  2- 
plpe  steam  heat;  magnasite  ter- 
razzo  corridors  and  stairs. 


24 


7/16/47  23 

All  Bids  Rejected — Project  Postponed 

Indefinitely 
Apartments  (Convertod   Barracks) 
SAN   BRUNO.   Calif..    San   Mateo  Co. 

U.  S.  Coast  Guard    Station. 
Owner- U.    3.    Coast    Guard    District 

Headquarters.     63o     Sansome     St, 

San    Francisco,    CalLf. 
Flans  by  engineering  depaj^ment  of 

owner. 
Involves  conversion  of  two  barracks 

into    two    apartments    each. 
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7/15/47 

Low  and  Only  Bidder 

Prefabricated  Reeldenoee; 
Spec.  1850  Cost  $104,400 

DAVIS.  DAM  PROJECT.  Artzona- 
Nevada  Davis  Government  Camp, 
about  10  miles  west  of  Kingman, 
Ariz. 

Owner — U.  S.  Bureau  of  Reclamation, 
Davis  Dam,  Nevada. 

Plans  by  owner. 

EMght  l-bedroom.  eight  2-bedroom 
and  four  3-bedroom  panel-prefabri- 
cated houses. 

120  drys  completion  time. 

Only  Bidder — John  H.  Bohannan,  444 
Ocampo  Drive.  Pacific  Palisades, 
Calif. 


7/15/4  7 

Contemplated 

Veteran's    Housing    Project    (120 
Units) 

FRESNO,  Calif..  Freano  Co.  60  acre 
site. 

Owner— Veteran's  Housing  Commit- 
tee, Arthur  A.  Elckholt.  chairman, 
1325   N.  8th   Street,   Fresno,   Calif. 

Units  will  range  In  price  from  $6800 
to   $7500   Including  60x135   lots. 

Contractor — Paul  Broman,  o/o  owner 

7/15/47  24 

Plans   To   Be   Presented    For  City 

Approval    Soon 
Residences    (75) 
SAN  RAFAEL,  Calif.,  Marin  County. 

Coleman  Drive  above  Lincoln  Ave. 
Owner— Ray    Nolan,   202    Sir   Francis 

Drake,    San   Anaelmo,    Calif. 
Plana  by  owner. 
One  bedroom  homes  with  18x19  Uv- 

Ing  rooms. 


Steel  reastocks 

DAVIS    DAM    FBOJWOT.    AriB.-NsT.,    30 

nilee  west  of  mngman.  Aria. 
Owner— U.   8.   Bureau   of  Beclamattoo. 

Denver.  Colo. 
Plans  by  engrg.  dept.  of  owner. 
Five    22-ft.    dlam     welded    plate    steel 

penstocks  for  Davis  Oam  and  Power 

PlanV 


7/1S/47  n 

Owner  Will  Ask  Bids  About  Angnst  IS 
PumpinK  Plant,  Canals  and  Laterals 

MISSOURI  BASIN  PBOJBCT.  Montana. 

on    Yellowstone    River    near    Savage, 

SiCoDtana. 
Owner— U.   S.   Bureau   of  Reclamation. 

Denver,  Oolo. 
Plans  by  engrg.  dept.  of  owQsr. 
Includes  43  cis.  pumping  plant  canale 

and  laterals. 


Will 


24 
Ask 
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7/15/47 

Preliminary  Plane  Completed 

Mountain  Estates  Cost  $178,000 

LAKE  ALAMANOR.  Calif.,  Plumas 
County. 

Owner  —  Dr.  Lewis  Tremaine,  c/o 
architect 

Architect— Raymond  Stockdale,  3260 
HiUock  Dr.,  Hollywood,  CaUf. 

Frame  and  brick.  2-story,  with  boat- 
house,  swimming  pool  and  care- 
taker's quarters. 


7/15/47  31 

Working    Drawings   Near  Oompletlon 

Uncertain    When    Owner    Will    Ask 

Bide 
Apartment  House  and  Store  Building 
OAKLAND,  Calif.,   Alameda  County. 

38th  Ave.,  Oakland,  CaUf. 
Owner — c/o  engineer. 
ConsulUng    Engineer  —  H.    M.    O'Neil 

Co.,  610  16th  St,  Oakland,  Calif. 
Concrete  block  and  frame,  two-story 

(42x90),  composition  roof. 
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7/15/47 

Contract   Awarded 

Church   Building       Cont.  PHoe  $46,000 

ALBANY,  Calif.,  Alameda  Coiwty. 
Washington  auad  Curtis  Sts. 

Owner — St.  Albans  Episcopal  Church, 
Randolph  C.  M4Uer,  pastor,  1445  Eu- 
clid Ave,  Berkeley,  Calif. 

Architect  —  Arnold  S.  Constable,  955 
Spencer  Ave.,  Sausalito,  Calif. 

Stucco  and  concrete,  2-story  chunch 
edifice  and  community  house;  in- 
cludes classrooms  and  kitchen. 

Contractor — R.  F.  Jehneon  A  Son, 
2036  San  Pablo  Ave.,  El  Cerrlto, 
Calif. 


20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 


7/15/4/  21 

Plans   In    Progrese 

Drive- In  Theater     Cost  Over  $178,000 

NEAR  HAYWARD,  Calif.,  AlaoMda 
County.  Foothill  Blvd.  and  SybU 
Ave. 

Owner— The  Golden  State  Theater  4k 
Realty  Corp.,  Dave  Bolton.  905  Mar- 
ket St,  San  Francisco,  Calif. 

Architect — Plans  by  owner. 

To  accommodate  1200  cars. 


7/15/47  21 

Drive- In    Theater  Cost  $178,000 

NEAR    HAYWARD,  Calif.,    Alameda 
County.  R  14th  St  near  the  Oak- 
land  Stadium  speedway. 
O^-ner — The  Golden  State  Theater  A 
Realty  Corp.,  Dave  Bolton,  995  Mar- 
ket St,  San  Francisco,  CaUf. 
Architect — Plans  by  owner. 
To  accommodate  780  cars. 
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7/15/47 

Preliminary  Plans   In   Progress 

Radio    Broadcasting    Station 

(1st   Un  It)  Cost  $20,000 

FORT  BRAGG.  Calif  ,  Mendocino  Co. 
Owner    —    Mendocino    Coast    Broad- 
casting Co..  Fort   Bragg.  Calif. 
Architect— William    Henry    Rowe.    38 


7/15/47  34 

Architect  Taking  Bide— No  Due  Date 
Set 

Reeltfenoe 

KENT    WOODLANDS,   CaUf..    Marin 

County. 
Owner- Withheld. 
Architect — Joseph  Zsherlck,  210  Post 

St.,  Room  81(^  San  Francisco,  Calif. 
Wooden  frame,  shake  roof,  forced  air 

heating  syotom ;  approximately  1900 

square  feet. 

Plans  Bvailable  from  the  architect 


7/15/47 

Plans    Completed — Owner 

Bids    Soon 
Rssldence  Cost    $13,000 

PASO     ROBLES,     Calif.,     San     Luis 

Obispo  County. 
Owner— P.     R.     Snyder,     810    Cherty 

Road,    Paso    Robles,    Calif. 
Plans  by  Hardlson  A  Moist,  522-23rd 

tit.,  Richmond,  CaUf. 
Concrete    rock    and    frame.    6-room, 

Panel      heating.      Redwood     shake 

roof. 
Plans   available   from    owner 


7/15/47  $1 

Ownef  WUl  Ask  Bids  About  Sept.  1 
Pump  House 
BOULDBR  CANYON  PROJBCT.  Nevada. 

North  of  Boulder  City,  Nev.,  Clark  Co. 
Owner — U.    S.    Bureau  of  ReclamatlOD. 

Denver,  Colo. 
Plans  by  engrg.  dept.  of  owner. 
Relnf.    concrete    pump   hotlse   No.    2- A. 

22x55  ft   In   vicinity  of  water  treat- 
ment plans. 
7/15/47  31 

Owner  WIU  Ask  Bids  Abeat  Aug.  15. 
Pumping  Plant 
BOISE   PROJBCT,    Idaho.   Near   Middle. 

ton. 
Owner — U.   8.   Bureau  of  Beclamatlon. 

Denver,   Colo. 
Plans  by  emtrg.  dept.  of  owner. 
wniow  Creek  41  cfs.  concrete  ptmiptnf 

plant  and  appurtenant  structures. 
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7/15/47 

Preliminary  Plans  Completed 

Apartment  Buildings  (2) 

Cost  $100,000  Each 
SACRAMENTO,     Calif.,     Sacramento 

County.  Garden  Court  Apartments, 

14th  Ave.  and  58th  St. 
Owners— Mr.    and    Mrs.    J.    W.    Van 

Osten.   6345  14th  Ave.,  Sacramento, 

Calif. 
Architect  —  Frederick    S.    Harrison, 

Elks'  Bldg..  Sacramento,  CaUf. 
Wood  frame,  cement  stucco  and  brick 

veneer,     cement     wails,     driveway, 

parking    spsice,     lawns,    shrubbery, 

landscaping;  includes  two  projects 

of  10-famUy  units. 

28.3a-.MlsctLLANEC5DS~ 


BUILDINGS 


7/15/47  38 

Contract  Awarded 

Restoration  of  Premises;  Job  274$,  Serial 

04-203-47-83  Cost  $1570 

SAN   FRANCISCO,   Calif    Lands  Bnd. 
Owner— War  Department,  Corps  of  Bngl- 

neers,   74    New   Montgomery   St.,    San 

Francisco,  Calif. 
Plans    by    engineering    department    of 

owner. 
Work   Involves  renkovel   of  government 

Installations,   restoration   of   a  pubUc 

latrine  and  the  closure  of  a  pedestrian 

tunnel. 
Contractor— WhaUn  Bros..  2042  23rd  Ave.. 

Oakland.  Calf. 


7/15/47  24 

Architect  Taking  Bid»— No  Due  Date 
Set 

Residence 

SAUSALTO,    Calif..     Marin    County. 
A  twood  and  Harrison  Sts. 

Owner— Wihheld. 

An  hltoct— Joseph  Esherick.  210  Poet 
St.,  Room  816,  San  Francisco,  Calif. 

Wooden  fiame  construction,  composi- 
tion  roof,   forced  air  heating;   ap- 
proxlmstciy  1200  square  feet 
Plans  avta liable  from  the  office  of 

the  architect 
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7/15/47 

Plans  in  Progrese 

Reeldenoee  (40) 

BURLINGAME,  Calif.,  San  Mateo  Co 

Bayshore  Highway  between  Tren- 

ti>n  Way  and  Bloomfield  Rd. 
Owner — Lang  Realty    Co..    89   Sutter 

St,  San  Francisco,  CaUf. 
Centrsctor — Qsorge    Arthur    A    Sons. 

841   8.  Claremont  Ave..  San   Mateo. 

Calif. 
Frame  construction  ranging  in  price 

ftT>m  $18,500  to  $16,000. 


7/15/47  30 

Contract  Awarded 
Greenhouses,  Warehouse  and 

Residence  Cost  $45,000 

RICHMOND,  Calif.,  Contra  Costa  Co. 
Owner— Y.   Nabeta.  5916  Potrero  St. 

Richmond,  CaUf. 
H^nglneer    and    Builder  —  Pacific  Co., 

178  Grand  Ave,  Oakland,  CaUf. 
Two   greenhouses    (40x100   ft),    steel 

frame  construction,   wooden   frame 

warchcuse  and   residence  comprise 

first  unit  of  nursery. 


7/15/47  at 

Bond  Election  In  Amount  of  $80,000 
S9t  for  September  9<— FWA  Fund* 
Allotted  In  Amount  of  $8000- State 
Board  of  Publlo  Health  Permit 
Issued 

Sewsge  Disposal  System  Cost  $180,000 

YinURON.  Calif.  Marin  Co.  North 
si.le  of  Mur  West  Ave.,  across  from 
the  No!«liweatem  Pacific  Railroad 
yards  and  about  250  feet  west  of 
Tlburon  Rd.  and  the  shore  line. 

Owner — Sanitary  District  No.  5  of 
Murin  Co.,  Mrs.  Agnes  B.  Klrcher, 
•secretary.  Mar  West  Ave.,  Tlburon. 
Calif. 

Consulting  Sanitary  Engineer— Clyde 
C.  Kennedy,  004  Mission  St.,  San 
Francisco.  Calif. 

Includes  new  sewer  mains,  sewage 
pump  stations  and  sewage  treat- 
ment plant 


7/15/47  m 

Plans  Completed — Completion  of  Site 

Detalla  In  Progress 
Sewsgs  Treatment  PIsnt  Cost  $880300 
GRASS  VAi.LEY.  Calif.,  Nevada  Co. 

Wolf  Creek  and  Little  Wolf  Creek. 
Owner— City  of  Grass  Valley,  Mayor 

W.   Alison    Simmons;   Everett   De- 


Engineering  Section 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


7/15/47  81 

Owner  Will  Ask  Bids  Abont  Angost  8 


BUILDING 
SPECIALTIES 

STBEL  FORMS  •  FORM 
CLAMPS  •  FORM  TIBS 
SHE  BOLTS  •  THREADED 
RODS  •  WALL  SPREADERS 
WIRE  HANGERS  •  REIN- 
FORCING  ACCESSORIES 
PROTECTIVE  COATINGS 
AND  WATERPROOFING 
MATERIALS 

• 

Universal  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UN<krliUI  3144 


ff 


7/18/47  28 

Architect    Expects   to    Rsleaae    Plans 

to  Bidders  for  Figuring  on  July  18 
Apsrtment  House  Cost  8400;000 

DENVER,  Colo.  E.  10th  and  E  11th 

Aves.  on  Pennflyivanla  St 
Ownei^-Oeorge  Flnkbeiner,  2535  Ley- 

den  St,  Denver,  Colo. 
Architect— Walter  H.  Simon,   1022  E. 

18th  Ave.,  Denver,  Colo. 
Brick  and  concrete  frame;  fireproof; 


FOR     SALE 

Compressors  -  Pamps 
PneamaHc  Tools 
Rock  Drills 

.  .  .  CompMe  Henfal  Sennc9  .  .  . 

THE  RIX  COMPANY  •  INC. 


5t2  SIXTH  STREIT 


UNd«rlilll  S024 


ONE-SACKER"  Concrete  Mixer 

Mixes  8  cu.  ft. 
...3  FULL 
WhaelboiTowsl 


Om  S«(k  Midi . .  n  ony  !• 
iwHdI-SKfcMijwn 


MIXING  tOWl.  8  cw.  ft.  copadty-eU  tteel.  electrically  welded 
con<tructien  it  guaranteed  unbreakable.  Sis  mlaing  Modes  pr» 
dwce  fatter  and  better  eiiiiing  action.  The  Ettlck  'One-Sodier* 
Concrete  Miaer  it  built  for  contlnueu*  dependable  tervice.  Easy 
le  kondle  . . .  eoty  to  operate.  Thi«  unit  effert  new  tpeed  In  cea> 
Crete  mixing.  Wrtt*  or  phone  for  full  defoMt. 

<t  %»mU4  Tlmken  Ummrln^  <t  Alr-€ee4e4  linMne 

<r  All  iteel  kewl  and  Yoke  <i  Cantilever  S^Hngs 

<t  Silent  MwltlH*  V-lelt  Drive      -C^  lle«»rl«ally  WeMe4l  fi 

IMMIOIATI  DIIIVIITI 

RICKER-WILLIAMS   CO. 

102  POUITH  trtllT,  OAKLAND  7  •TIIIPNONI  TWINOAKS  l*f0 


"^W 
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DAILY    PACIFIC   BUILDER 
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ward,  city  clerk.  City  Hall.  QnuM 
Valley,  Calif. 

Conaulttn^  B^nglneen  —  Thotnaji  & 
Whipple,  310  University  Ave.,  Palo 
Alto.  Calif. 

Consulting  Sanitary  Ebigineer—Harry 
N.  Jenks,  849  Madrono  Ave.,  Palo 
Alto,  Calif. 

Sewage  traatment  plant  consisting  of 
primary  and  secondary  clarifiera, 
2-stage  blofilters,  closed  and  heated 
sludge  digester  with  burning  of  the 
gases,  disposal  of  the  sludge  on 
drying  beds  and  chlorlnatlon  of  the 
plant  effluent  water  prior  to  dls- 
cbatge  Into  Wolf  Creek. 


7/15/47  82 

Engineering  Cost  Estimata  Submitted 
to  City  Counoil— Include*  Provisien 
for  Joining  Sanitary  District  No.  1-> 
Bond  Election  Contemplated 

Sewer  System  Rehabilitation 

Cost  (180,000 
« LARKSPUR,    Calif..    Marin    County. 

Owner — Town  of  Larkspur,  city  clerk. 
Town  Hall,  Larkspur,  Calif. 

City  Bhigineer — John  Oglesby,  Town 
Hall,  Larkspur.  Calif. 

Consulting  Sanitary  Englnew— Hany 
N.  JenkB,  345  Madrono  Ava.  Palo 
Alto,  Calif. 

ncludos  sewage  collection  line,  out- 
fall sewer,  submarine  siphon  and 
sewage' disposal  plant. 
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7/16/47 

Final  Plans  in  Progress 

Sewage  Disposal  Plant    Cost  $425,000 

SAN  CARLOS.  Calif..  San  Mateo  Co. 
Marshland  1000  feet  northeast  of 
Bayahore  Highway  in  line  with 
Brittan  Ave. 

Owner — City  of  San  Carlos,  Beatrice 
L  Roberts,  city  cleric.  City  Hall, 
San  Carlos,  and  City  of  Belmont, 
city  clerk.  City  Hall,  Belmont,  CaUf . 

Ccmsulting  Engineer — R  R.  Klassen, 
Stafford  Bldg.,  Redwood  City,  Calif. 

Consulting  Sanitary  Engineers-Harry 
N.  Jenks,  345  Madrono  Ava.  Palo 
Alto,  Calif. 

Joint  sewage  disposal  plant  compris- 
ing intercepting  eewers  and  sewage 
pumping  and  treatment  work?  con- 
sisimg  of  mechanically  cleaned, 
clarified  heater  and  covered  sludge 
digester,  sludge  drying  on  open 
beds  and  effluent  disposal.  Includ- 
ing 24-ln.  intercepting  service  line. 


(3)  1700  ou  yds  coacrete; 

(3)  lump  sum,  grouting  gate  oastlnci: 

(4)  233,400  lb*  steel  r«lnf; 

(5)  23S0  bbls  Portland  cement; 

(0)  7200  lbs  elec  and  telephont  conduit 

(7)  lump  8um,  elec  and  intercommuni- 
cation system; 

(8)  825  lbs  galv  steel  pipe; 

(9)  lump  sum,  ventilating  system; 

( 10)  lump  siun,  gate  vent  and  float  well 

(11)  l.m^wio  lbs.  Install  service  gates; 

(12)  lump  sum,  oU  preasiire  system 

(13)  4100  gals  oU  supply; 

(14)  Ixmip  sum,  vlbraUon  absorbing 
bsse; 

(15)  lump  sum,  electric  standby  geneora- 
tor  and  appurtenant  facilities; 

(10)  limip  sum.  Install  trolley  hoist  and 
beam; 

(17)  ISO  Ibe  designated  metal  work; 

(18)  140  lbs  piezometer  tubes; 

(19)  3  each,  hydraulic  operated  «9-Xt 
slide  ffstes  with  automatto  gate 
holder  and  all  aooessorles;  ^    ^_^  ^ 

(20)  1  each,  hydraulic  operated  6x0-ft 
slide  gate  with  automatic  gate 
holder  and  all  accessories,  com- 
plete with  openings  and  fittings 
for  Installation  of  piezometer 
tubes; 

(21)  12  each,  hydraxillc  operated  8z9-ft 
slide  gates  with  automatic  gate 
hangers  and  all  accessories. 

7/15/47  .  •• 

Projects  Postponed  IndeAnltely 
Bsrthwork,  Strnctores,  Etc. 
€X>LUMBIA  BASIN  FBOJOCT,  Wash. 
OWNER— U.  8.  Bureau  of  Reclamation. 

Denver,  Ocdo. 
Plans  by  engrg.  dept.  at  owner. 
Projects  include: 

(1)  earthwork  and  structures,  Stations 
405  to  1213.  West  CantJ 

(2)  earthwork  and  structvires.   Stations 

0  to  430.  Potholes  East  Canal 

(3)  Soap  Lake  Siphon 

(4)  earthwork  and  structures.  Stations 
751  plus  i>4  to  1100  plus  90.8,  Main 
Oanal 

(5)  Qulncy  Pimiplng  Plant. 

7/15/47  34 

Owner  Will  Ask  Bids  Abeat  August  1 

Laterals  and  Snblatcrals 

SHOSHONE  FBOJWTr.  Wyo.  Northwest- 
ern Wyoming. 

Owner— U.  8.  Bureau  of  Reclamation. 
Denver,  Colo. 

Plans  by  engrg.  dept.  of  own«r. 

4  miles  of  laterals  and  25  miles  of  sub- 
laterals  for  Irrigation  of  10,000  acres 
of  land. 


7/15/47  •  32 

Plans  In  Progress — Bond  Election  In 
In  Amount  of  $150,00  Set  for  July  22 

Sewage  Plant,  Etc. 

CASTROVILLE.  Calif.,  Monterey  Co. 

Owner — Castroville  Sanitation  Dis- 
trict, Monterey  County  Board  of 
Supervisors  (Acting  as  District 
Board),   Courthouse,   Salinas   .Calif. 

Engineer — H.  P.  Cozzens,  County 
Ibtgineer,  Courthouse,  Salinas,  Cal. 

Sanitary  sewage  coUecting  system 
consisting  of  trunk  line,  sewage 
pumping  plant  and  sewage  treat- 
ment  plant. 


T/15/47  32 

Election  on  Formation  of  Sanitary 
District  Set   for  August   19 

Sewag*  Plant  Cost  $182,000 

BRTTE,   Calif..   Yolo  Co, 

Owner — Bryte  Sanitary  District  (yet 
to  be  formed),  c/o  County  of  Yolo, 
Board  of  Supervisors,  Chester  Hld- 
dleson,  Sr.,  County  Clerk,  Court- 
house, Woodland,  Calif. 

Engineer — L.  Cedrlo  Macabee,  156 
University    Ave.,    Palo    Alto,    Calif. 


7/15/47  31 

Owner  Will   Ask   Bids  About  July  16 

Pumping    Plants 

KLAMATH    PROJECT,    Ore.    North - 
em    California   lo   miles    southeast 

of   Tuielake. 
Owner  —  U.  S.   Bureau  of  Recla- 
mation, Denver,  Colo. 

Plans   by   engrg.  dept.   of  owner. 

Construct  pumping  plants  O,  H,  J. 
K.  L,  and  M  and  install  11  pumps 
of  7  to  15  cfs.  capacity:  plants  G 
and  H  to  be  enclosed  in  wooden 
structures ;  J,  K,  L  and  M  to  be 
weather-proof  installations  with- 
out housing.  Work  involves  4800 
cu.  yds.  excav. ;  675  cu.  yds.  con- 
crete -.1100  lin.  ft.  18  in.  to  30  in. 
concrete  pipe.  1100  iin.  ft.  timber 
piling:  90,000  lbs.  reinf.  steel. 
Work    to    be  completed    by    March 

1.   IMS. 


7/15/47  34 

Owner  WUl   Ask   Bids  About  Ang.   11 
Earthwork  and  Structures 
MISSOURI  BASIN  PROJECT,  Nebraska. 

Southwest  Nebraska. 
Owner— U.   S.   Bureau   of  Reclamation, 

Denver,  Colo.  

Plans  toy  engrg.  dept.  of  owner. 
Earthwork  and  structures  for  12.5  miles 

of  Oambrldge  Canal. 

Owner  WIU  Ask  Bids  About  Ang.  29 

switchyard    ExcavaU«»n,    Footings    and 

Surfacing  

CENTRAL  VALLEY  PROJECT,  Oallf. 
Keswick  Switchyard,  Deswlck  Dam 
near  Redding. 

Owner— U.  S.  Bureau  of  Reclamation, 
Denver,  Colo. 

Plans  by  engrg.  dept.  of  owner. 

ttcavation,  concrete  footings  and  gravel 
surfacing.        

7/15/47  34 

Owner  Will  Ask  Bids  About  Sept.  15. 

Wasteway 

OWYHEE  PROJECrr,  Ore.  Nyssa.  Ore. 

Owner — U.  S.  Bureau  at  Reclamatloa. 
Denver,  Colo. 

Plans  by  engrg.  dept.  of  owner. 

Construct  Locket  Oulch  Wasteway  on 
North  Canal  and  Owyhee  ditch  cross- 
ing near  Nyssa^ 

7/15/47  34 

Owner  WiU  Ask  Bids  About  Sept.  1 

Canal 

CXDLOBADO  —  BIO  THOMPSON  FROJ- 
BCT,  Colo. 

Owner— U.  S.  Bureau  of  Reclamation, 
Denver,  Colo. 

Plans  by  engrg.  dept.  of  owner. 

Earthwork,  lining  and  structures  for  10 
miles  of  Horsetooth  Feeder  Oanal  In- 
cluding a  diversion  dam  on  the  Big 
Thompson  River,  l-mlle  tuimti,  12 
ooneret*  siphons.  1  steel  stjdiaa  and 
other  structures  near  Loveland.  Colo. 


SI 


7/15/47 

Owner  Will  Ask  Bids  Soon 

Water  Main*  Cost  $50^000 

WOODLAND.  Calif.,  Yolo  County. 
Owner  —  City    of    Woodland,    li^yor 

Henry  F.  Anderson ;  H.  BL  Martin, 

city     water     superintendent.     City 

Hail,  Woodland,  Olif. 
City    Elhglneer — A.    O.    Proctor,   City 

Hall.  Woodland.  Calif. 
Includes  6-ln.,  8-ln.,  10-ln.  and  13-in. 

maina 


BRIDGES 


7/15/47  33 

Project  Postponed  Indefinitely 
Bridges  and  Drain  Inlets 
TUCUMOABI    PROJBOT,    New    Mexloo. 

Ooncbas  Oanal. 
Owner— U.   8.   Bureau   of   Reclamation, 

D*nT*r,  Colo. 
.  Plans  toy  engrg.  dept.  of  owner. 

34— DAMS,  RESERVOIRS  A 
DREDGING 

7/15/47  84 

Owasr    Takiag    Bids— One    Angiut    18. 

igaaSt  V^  Dam  OaUet  Worka;  Serial  48-8. 
LOS  ANOBLEB.  Oallf.,  Los  Ang*l«s  Co. 
OWMER— L.  A.  DIst.  Corps  at  Itoglneert, 

War  Dept.,  751  So.  PIgusroa  St..  1*.  A, 

Oallf. 
Flatts  by  engrg.  dept.  of  owner. 

Xncludee  oonstruotlon  of  18  slide  gates 
with  eaulpmeat  for  hydraulic  operation, 
furnishing  and  Installing  gas-electrlc 
standby  units  and  completion  at  all 
eleotrto  dUtrlbutlon.  ventilation,  hy- 
draulic preasure  and  oommimloatlon 
system  and  other  auxiliary  work;  400 
dap  for  completion. 

Work  Involves: 
(1)  himp   sina,    r«nove    timber    struo- 


7/15/47  84 

Owner  WUl  Ask  Bids  About  Sept,  15. 

Lateral  System 

DEBUHU'l'ES  PROJBCrr.  Ore.  Near  Mad- 
ras, Ore. 

Owner— U.  S.  Bureau  of  Reclamation. 
Denver,  Oolo. 

Plans  by  engrg.  dept.  at  owner. 

Earthwork  and  structures  for  Mud 
Springs  Creek  lateral  system  to  serve 
8500  acres  of  land. 

7/15/47  34 

Owner  WiU  Ask  Bids  About  Sept    1 
Laterals  and  structures 
ALTX78  PROJECT.  Okla.  Near  Altus. 
Owner — U.    8.    Bureau   of   Reclamation, 

Denver,  Oolo. 
Plans  by  engrg.  dept.  of  owner. 
Osaik  laterals  and  structures  for  irrl- 

gatfam  of  9300  acras  oC  land. 

7/15/47  84 

Contract  Awarded 

Bryant  Reeervolr;  Spec.  LS-379 

Cost  S7«,»41J» 

<X>NTRA  COSTA  COUNTY,  Calif. 

Owner— Bast  Bay  Municipal  UtlHty  Dis- 
trict. Room  406.  512  -  10th  St.,  Oak- 
land. Oallf 

District  Engineer — John  S.  LongweU, 
512  -  10th  St.,  Oakland,  Calif. 

prestreased  concrete  structure,  3,000,000- 
gal.  oapadty. 

Oontraotor  —  Elmer  J.  Freethy,  1432 
Kearny,  ■  Cerrlto,  Calif. 

7/15/47  84 

Owner  Taking  Bids— Doe  Angust  20, 

10  a.  m. 
Boysen  Dam,  Power  Plant  and  Reloca- 

tioa  of  Chicago,  Bnrlington  *  Quiney 

Railroad;  Spec.  1890. 
MISSOURI  BASIN  PROJBtTT.  Wyoming; 


Boyaen   Unit;   Big  Bom  River,  about 
18  miles  south  of  ThennopoUs. 
Owner— U.   S.   Bureau  of  Reclamation, 

Thennopolis,  Wyoming. 
Kans  by  tngrg.  dept.  o*  owner. 
1475  days  completion  time. 
Work  Involves: 

«  SCHEDULE— PART  1 
Boyaen  Dam  and  Power  Plant 

(1)  diversion  and  care  of  river  during 
construction  and  unwatering  foun- 
dations, lump  sum; 

(2)  80,000  cu  yds  excav,  stripping  bor- 
row bits; 

(3)  450,000  cu  yds  excav,  aU  classes,  in 
open  cut  for  outlet  woriu,  diversion 
tunnel,  splUway,  power  plant,  and 
tallraoe; 

(4)  11,800  cu  yds  excav,  all  clasaee.  In 
diversion  timnel; 

(5)  2800  cu  yds  excav,  aU  classes,  in  out- 
let tunnel; 

(0)  150,000  lbs  fum  and  hutaU  perma- 
nent structural  steel  txumel  sup- 
I>ort8,  steeJ  tunnel  liner  plates,  and 
steel  lagging; 

(7)  200.000  cu  yds  excav,  all  classes,  for 
foimdatlon  at  dam  embankment; 

(8)  1000  cu  yds  excav,  rook,  for  fooiting 
of  emt>ankment  cut-off  wall  and 
spillway  cut-off  walls; 

(9)  900  cu  yds  excav,  all  classes,  for 
embankment  toe  drains; 

(10)  440  cu  yds  excav,  all  dasaes,  for 
water  supply  pipe  lines; 

(11)  900,000  cu  yds  excav,  common,  in 
tKMTOw  pit  ^'B"  and  transportaUon 
to  dam  embankment; 

(13)  600.000  cu  yds  excav,  coDmion,  in 
borrow  pit  "B-l"  and  transporta- 
tion to  dam  embankment; 

(13)  30,000  cu  yds  excav,  rock,  in  borrow 
pit  and  tranBX>ortatlon  to  dam  em- 
bankment; 

(14)  15,(X)0  cu  yds  excav.  sand  and 
gravel.  In  borrow  pit; 

(15)  500.000  yd  miles  transportation, 
sand  and  gravel,  to  dam  eml>ank- 
ment; 

(16)  1,400,000  cu  yds  earth  flU  in  em- 
bankment; 

(17)  150,000  cu  yds  loading  and  haxUlng 
stock-piled  materials; 

(18)  190,000  cu  yds  rock  lUl  in  embank- 
nxent; 

(19)  30,000  cu  yds  tamping  of  earth  flU; 

(20)  27,000  cu  yds  bacUU; 

(21)  2400  cu  yds  rock  fUl  behind  splU- 
w&y  w&lls  * 

(22)  37,000  cu  'yds  riprap  on  uxwtream 
•lope  of  dam  embankment; 

(23)  0500  cu  yds  dmnped  riprap; 

(24)  200  lln  ft  core  drilling  NX  holes 
in  stage  between  depths  of  0  foot 
and  35  feet: 

(25)  150  lin  ft  san:ie,  depths  of  35  and 
00  ft; 

(20)  250  lln  ft  same,  depths  of  00  and 
UOft: 

(27)  4700  lin  ft  drilling  grout  holes  in 
stage  between  depths  of  0  foot  and 
35  feet: 

(28)  2200  lln  ft  same,  depths  of  35  and 
00  ft: 

(29)  1800  lln  ft  same,  depths  of  60  and 
110  ft; 

(30)  5700    lln    ft    drlUlng    grout    holes 
with  percussion  drills; 

(31)  6000  lbs  fum  and  place  metal  pli>e 
and  fittings  for  foundation  grout- 
ing; 

(32)  2000  lbs  InstaUlng  metal  tubing 
and  fittings  for  grouting  contrac- 
tion joints; 

(33)  14.000  cu  ft  pressure  grouting; 

(34)  6000  cu  ft  pressure  grouting  with 
packers; 

(35)  1200  Un  ft  constructing  4-ln  diam- 
eter sewer  pip*  drains  with  open 
Joints  embedded  in  gravel; 

(36)  1000  lln  ft  6-ln  same; 

(37)  1300  lln  ft  8-in  same; 

(38)  600  lln  ft  10-ln  same: 

(39)  300  lln  ft  laying  8-ln  diam  sewer 
pipe  drains  with  cemented  Joints;; 

(40)  160  lln  ft  10-ln  same; 

(41)  400  lln  ft  drUllng  weep  holes; 

(42)  4250  lln  ft  drilling  holes  for  an- 
chor bar  and  grouting  bars  in 
place: 

(43)  0400  cu  yds  ooncr  In  tunnel  linings 
and  portals; 

(44)  34(X)  cu  yds  ooncr  In  tunnel  plugs 
and  penstock  supports: 

(45)  1700  lbs  fum  and  install  metal  pipe 
and  fittings  for  ooncr  cooling  sya- 
twn: 

(46)  1910  cu  vds  ooOllng  concrete  in  tun- 
nel plug; 

(47)  Vno  cu  yds  ooncr  In  pipe  anchw, 
surge-tank  support,  and  outlet-pipe 
encasement; 

(48)  230  cu  yds  ooncr  In  floor  of  trash- 
rack  atructure; 

(49)  1530  cu  yds  ooncr  in  trashrack 
structure  above  tioor; 

(50)  500  cu  yds  concr  In  footing  of  em- 
bankment cut-off  wall; 

(51)  425  cu  yds  ooncr  in  embankment 
cut-off  wall,  except  footing; 

(52)  5200  ou  yds  concr  In  splUway  gate 
structure; 

(53)  3100  cu  yds  concr  In  spillway  floor; 

(54)  8300  cu  yds  mass  concr  In  splUway 
walls; 

(55)  1500  cu  yds  concr  In  spillway  ooun- 
terforted  and  oantllevered  waUs; 

(56)  7800  cu  yds  ooncr  In  i>ower  plant 
sub-struct\u«;        • 

(57)  3800  cu  yds  ooncr  In  power  plant 
Intermediate  structure; 

(58)  1700  cu  yds  ooDrcr  In  j>ower  plant 
supetstrueture; 

(SO)  2800  cu  yds  oonor  in  i>ower  plant, 
eeeood  stage; 

(60)  5000  cu  yds  ooncr  in  tallraoe  re- 
taining wall; 

(61)  800  cu  vds  ooncr  in  tallrace  train- 
ing wall; 

(62)  30  cu  yds  concr  In  blockouts; 

(63)  430  cu  yds  ooncr  In  parapet  and 
curb; 

(64)  100  sq  yds  chipping  and  roughening 
concrete  surfaoes; 

(65)  1750  sq  yds  placing  bonded  oonorMe 
floor  finish; 

(66)  500  lln  ft  placing  cement  cove  waU 
base: 

(07)  97.000  lbs  furnishing  reinforcement 

bars.  1-ln  diameter  and  larger; 
(68)  134.000    lbs    furnishing     reinforce- 
ment  bars.    5/8-ln   diam    to  7/8-ln 
dlam.  Inclusive. 
(60)  0000    lbs    same,    ^^-In    diam    and 
smaller; 


(70)  3,230,000  lbs  plaolng  r«tnik)rcenMKt 
bars,  1-ln  dlam  and  larSflK': 

(71)  1,027,000  lbs  place  reinf  i>ars,  «/8- 
In  dlam  to  7/8-in  dlam.  inclusive; 

(72)  94,000  lbs  place  reinf  ban,  >.^ln 
dlam  and  smaller; 

(73)  insulating  300  Intesaeetions  at  re- 
Inforoement  bars  and  electrtoal 
metal  conduit  Intersectkoos; 

(74)  4700  sq   ft   fum    and    place    Joint 
'  flUer; 

(75)  ISO  sq  ft  placing  rubber  water 
stops; 

(76)  2490  lbs  fum  and  plaoo  metal  aeal- 
ing  strips; 

(77)  40O  Un  ft  constriictl  ng  control 
joints: 

(78)  finishing  5  lighting  recesses; 

(79)  4500  sq  ft  fum  and  place  mem- 
brane waterproofing; 

(80)  ttOO  sq  yds  f\im  and  apply  bitu- 
minous dainpprooClng; 

(81)  5200  sq  yds  fum  and  ai>ply  clear 
dampproofing; 

(82)  9600  sq  ft  fiimlsh.  and  place  roof- 


(83)  1300  sq  ft  furnish  and  instaU  glass 
block  panels; 

(84)  1700  ft  bm  furnish  and  InstaU 
wood  framing  for  partitions: 

(85)  300  sq  yds  fumJifti  and  InstaU 
metal  lath  and  plaster  for  parti- 
tions; 

(86)  85  sq  yds  furnish  and  InstaU  sus- 
pended metal  lath  <and  plaster  ceU- 

(87)  llw'sq  ft  furnish,  and  install  sus- 
pended acoustical   \mlt  oeUlng; 

(88)  3000  lbs  InstaU  metal  Inserts; 

(89)  1100  lbs  install  mertal  louvers; 

(90)  900  sq  ft  instaU  metal  accordion 
doors; 

(91)  730  sq  ft  Install  metal  swinging 
doors; 

(92)  80  sq  f t  instaJl   metal  fire  doors; 

(93)  100  sq  ft  fumlali  and  Install  metal 
sash  vrlndows; 

(94)  92.400  lbs  liwtall  bulkhead  gate 
frames  and  giildee; 

(95)  30,000  lbs  instAll  biUkhead  gates; 

(96)  140,000  lbs  InstaU  crades  and 
hoists; 

(97)  171,000  lbs  install  radial  gates; 
(08)  32,000  lbs  install  radial  gate  hoists; 

(99)  260,000  lbs  Install  trashrack  metal- 
work; 

(100)  514,000  Ibtri  instaU  ring  seal  and 
ring  foUower  gates; 

(101)  4000  lbs  Install  control  apparatus 
and  piping  for  ring  seal  and  ring 
foUower  gates; 

(102)  56,000  lbs  InstaU  hollow  Jet  valves; 

(103)  467,300  lbs  Install  penstocks  and 
outlet  plpee; 

(104)  440,000  lbs  Install  surge  tanks; 

(105)  227,000  erect  structural  steel  in 
power  plant  and  outlet  works 
bridge; 

(106)  26,000  lbs  InstaU  pipe  handmUs; 

(107)  82,000  lbs  instaU  metal  pipes,  fit- 
tings, and  valves,  less  than  6  in  in 
dlam; 

(108)  87,000  lbs  (Install  metal  pipes,  fit- 
tings and  valves.  6  in  in  dlam  and 

(109)  5600  lbs  Instair  metal  stairs; 

(110)  15,000  lbs  Install  oU  storage  tanks; 

(111)  15,000  lbs  Install  water  storage 
tank; 

(112)  25.000  lb*  crane  Install  crane  run- 
way and  transfcMiner  track  rails 
on  concrete: 

(113)  8000  lb*  InstaU  pimipe  and  educ- 
tora; 

(114)  4400  lbs  InstaU  embedded  metal 
frames  for  openings  in  floors  and 
walls; 

(115)  15.000  Itm  install  mlsc  metalwork; 
(110)  5200  lbs  Install  ice  prevention  air 

(117)  3000  lbs  install  ventlUtlng  system; 

(118)  3900  lbs  plumbing  fixturee  and 
appurtenant    hardware; 

(119)  400  lln  ft  Install  embedded  eloc- 
trlcal    nonmetalllc   conduit; 

(120)  17,650  Un  ft  Install  embedded  elec- 
trical conduit.  1-1/4-ln  or  less  in 
dlam; 

(121)  7300  lln  ft  Install  embedded  elec- 
trical conduit,  IVa  In  or  more  in 
diam; 

(122)  2700  lbs  install  embedded  ground 
wire  and  ground  rods; 

(123)  500  tons  trann>ortlng  of  freight  of 
all  kinds  for  the  government  or  Its 
agents,  other  than  the  contradxK', 
tietween  the  railroad  and  the  dam 
site.   

SCHEDULE— PART  2 

Relocation  of  Chicago,  Burlington,  and 

Qnincy  Ballroad 

(124)  2.305,100  CU  yds  excav,  aU  classes, 
for  roadway: 

(125)  35,803,000  sta  cu  yds  overhaul; 

(126)  5550  M  gallons  watering; 

(127)  1350  roller  hours  of  embankment; 

(128)  44.010  cu  yds  excav,  aU  classes, 
for  structtu-es: 

(129)  106.385  cu  yds  backflU; 

(130)  100.295  cu  yds  compacting  back- 
fill: 

(131)  40.600  cu  yds  riprap; 

(132)  330  sq  yds  dry-rock  paving; 

(133)  285  sq  yds  grouted  paving; 


Solve  waterproofing  problems 

..  nr:\       THIS    IfJSURiD,    POSITIVE    WAY! 
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Uul  AAIx  H  mok*  wot*rproof  point.  Mok*« 
boMffl*nli  dry  and  BvobI*.  G«t  HYDROZO  fww. 
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140,000  ou  yds  «icav,  aU  nl— ens.  In 
tunnel  and  shaft; 
734,300  lbs  fumiah.and  hostaU  per- 
manent ateel  tunnel  supports; 
21  U  bm  furnish  and  erect  per- 
manent timbering  in  tunnel: 
3230  lln  ft  driU  holes  fcr  anchor 
bars  and  grouting  bars  in  place; 
150,500  lbs  furnish  and  place  grout 


pipe  and  flttings: 
100,5C 


,500  lln  ft  dilU  grout  hole*  12 
ft  deM>: 

150,70()  cu  ft  pressure  grouttng: 
60   lln   ft   lay    13-ln   dlam   ooncr 

4(Q  Un  ft  34-in  same; 
470  lln  ft  36-ln  same; 
238  lln  ft  48-ln  same; 
353  Un  ft  60-in  same; 
16  lln  ft  72-ln  same: 
702  Un  ft  3&-ln  dlam  corrugated 
metal  pipe; 

1168  lln  ft  lay  36-ln  dlam  oast 
ir<m  pipe; 

70  lln  ft  30-in  same; 
96  Un  ft  42-ln  same; 
1002  Un  ft  48-ln  same; 
324  lln  ft  60-in  same; 
31.510  cu  yds  concrete  in  tunnel 
and  shaft; 

15,140  ou  yds  concr  in  tannai 
invert; 

1740  cu  yds  concr  in  tvuxnal  i>or- 
tals: 

5100  cu  yds  concr  in  tunnel  cut- 
and-cover  sections; 
660  cu  yds  concr  in  tunnel  eut- 
and-cover  section  substructures; 
520  cu  yds  concr  in  tunnel  venti- 
lating fanhousee; 
5830  cu  yds  concr  in  bridge  abut- 
ments and  itlers; 
1550  cu  yds  concr  in  culverts; 
1,928,800  lbs  furnish  reinforcement 
bars,  1-ln  dlam  and  larger; 
735,000  Ibe  furnish  reinf  bars.  5/8- 
ln  dlam  to  7/8-ln  dlam,  Incliislve; 
82,700  lbs  fiuTilsh  reinf  ban,  >4-in 
dlam  and  smaller; 
3,957,600  lbs  idace  reinf  bars,  1-ln 
dlam  and  lander; 

1,470,000  lbs  placing  reinf  bars, 
5/8-ln  dlam  to  7/8-ln  dlam,  inclu- 
sive: 

165,400  lbs  place  reinf  bars,  ^^-In 
dlam  fmd  smaller; 
181,460    lbs    furnish    and    Install 
metal  stops  in  Joints; 
1360   sq    yds   special    finishing    of 
concrete  surfaoes; 
38.300    sq    ft    furnish    and    j>lac* 
membrane  waterproofing   (2-ply): 
67,700    sq    ft    furnish    and    place 
membrane   waterproofing    (4- ply); 
70,300  sq  ft  furnish  and  place  as- 
phalt plank  protective  cover; 
8400  lln  ft  drive  steel  pUes; 
15.720   lln    ft   manufacturing   and 
driving  concrete  piles; 
2250   lln    ft    furnish    and    install 
drain  pipe; 

21.83  miles  construct  right-of-way 
fence; 

4  metal  fence  gates,  install; 
6  scrap  angle  cattle  guards,  con- 
struct; 

10  M  bm  fumlsb  and  construct 
highway  crossings  and  nMtor  oar 
setoffs* 

1570  lin  ft  Install  electrical  metal 
conduits.  1-1/4  In  or  less  in  diam: 
29.100  Un  ft  InstaU  electrical  metal 
conduits.  IVt  In  or  more  In  diam: 
2800  lbs  Install  electrical  ground 
wires; 

7920  lbs  Install  frames  for  open- 
ings in  walls  and  floors; 
20,770  lbs  Install  gratings: 
16.090  lbs  Install  mlsc  metalwork; 
3400  sq  ft  fiimlsh  and  place  roof- 
ing; 

1S!30  track  miles  laying  track; 
31.220  rail  anchors,   apply; 
construct  6  turnouts; 
58.800  cu  yds  ballasting: 
3000  cu  yds  furnish  ballast  mati; 
14.93    track    miles    removing    and 
salvaging   rails.    raU    fittings   and 
ties  In  existing  track; 
12.26    miles    constriict    telegraph 
lines; 


WALL-BED-SERVICE 

NEW 

fto/fer-ftec«ss 

and 

Jom    BedM 

ALL  MAKES  REPAItID 

742  Market  Street 

Salt*  230-232 

IXbraok  0B40 

Saa  Fr«acisce>  Calif. 


Phone  QLenoourt   7400 


Use  BASALITE 


Caff  w  wrffa  a  lASAUTf 

S*l»r*sa<itaf  fv* .  •  • 

ai«rl*sW.Oilll*s 
Main  OMce 
TaUpiton*  Napa  2260 

H*r*M  A.  Prit* 
Tslsptwne  Campbell  3309 

A.  C.  l*Mai*l 

Tslsphon*  Stectcton  2-2439 

8.  i.  kryan 

Tslephons  Maryiviils  30(5-R 

9m»  tl**il>*ra 

T*l«phen«  Sacromanta  6-3976 

Pawl  NelsMi 
Telephone  Turlocic  1331 

Th*Mi*s  C*ry*ll 

T»l«phen«  8f  rtisUy  947t.W 

i**  K**w*rthy 
T«Up>«on«  Wlllitt  209-J 

Walter  ■r*w*ll 
San  Francisco  OOlce 
Tsiephone  OAHIeld  378t 

cw.raipps 

Tsiephon*  Honford  1218<J 

A.  O.  P*rkl«i 
Tslsphon*  Concord  8589 


SAFETY  and  ECONOMY 

!■  Bvildingt  off  ALL  TYPES 

"¥  A  simpi*  bvt  adsiiuat*  fytt*ni  for  vertiool  ! 

and  liorixontal  rsinforcing  iio*  bean  dstigned  by  { 
our  engineering  staff,  making  BASALITE  desirable 
for  any  tiie  bwilding . . .  and  even  in  areas  wttieb 

are  subject  to  wind  stresses  and  earthquakes.  , 

"^  F*rN*ni*and  Industry... you  can  depond  j 

upon  BASALITE  for  safety,  permanence,  attractive-  | 

ness  and  economy.  BASALITC  It  sracltine-m«Ml%  | 

with  dean  sharp  edges,  and  ii  steam-cured.  This  | 

assures  precision  building  units  with  volume  pra-  I 

ductien  for  IMMEDIATE  DELIVERY!  | 

Oth*r  BASALT  Belldlag  Predwcts  lacl*d«M.  | 

tOCK,  SAND  and  GRAVEL  '> 

STEBL  TANKS  and  STEEL  Hn  \ 

READYMiXED  CONCRETE  ' 

REFRIGERATION  (Walk-in  Boxes)  ' 

RIP-RAP  STONE  , 
^                   for  Harbor  ond  Riv*r  Bonk  Pret»et{on 

BASALITE 

llg*rw*ff  fct  MASONtr  BVflOfNO  UNirt 

lASAlT  lOCK  CO^  INC.,  Dopl.  DP.,  I 

rt**H  hi  Nap*,  Sicckle*, 
miT  COAST  PIONinS  OP  IIOMTWEIOMT  CONCIETI  MASONIT  BIIL»III«  MITt 


(IBS)  2900  hn  ft  erect  wire  oahle  guard 

fence; 
(IM)  2000  tons  crusher  run  base; 
(IBB)  16  tons  furnish  and  apply  UqiUd- 

aMhalt  prUn*  coat; 
(IBO)  180B    tons    gravel    for    oll-tr«at*d 

gravel  suifaolng; 
(107)  03  tons  furnish  and  apply  liquid 

•^>*lt    for     oil     treated     gravel 

surf; 
(IBB)  18  tons  furnish  and  applv  liquid 

asphalt  for  seal  ooMt; 

ilSS.}  H*  ***^"  "*<»»•  chips  for  seal  coat: 
(200)  73  stations  fimlsh  100  ft  of  road- 
way of  highway. 
Plans  and  sMdficatlons  available  at 
Um  Bureau  of  Reclamation  oCDoes  with- 
out chuve  to  prospective  bidders.  A 
charge  oc  |7  is  required  of  all  others. 


7/16/47  34 

Owner  Taking  Bid*— Due  July  1% 

1  p,  M.— Bidd*r*  Figuring 
R*pair  North  BraakwaUr: 

Serial  47-76 
MORRO  BAY,  Calif.,  San  Luis  Obispo 

County. 
Owner— Los    Angelas    District   Corps 

of  Engineers.  War  Department,  751 

S.  Flgucroa  St,  Los  Angeles,  Calif. 
Plans  by  owner. 

Specifications  obtainable  from  the 
above  office^ 

Following  contractors  have  taken 
out  plans: 

Ouy  F.  Atkinson  Co.,  22233  S.  Santa 
F*  Ave.,  P.  O.  Box  250,  Long  Beach, 
Oallf. 

Connelly-Case-Kiewlt,  P.  O.  Box 
1251,  Long  Beach,  Calif. 

Construction  Engineering  Corp., 
2801  W.  Mission  Rd..  Alhambra.  Calif. 

Granite  Construction  Co.,  Box  000, 
Watsonvliie,  Calif. 

A.  felchert  &  Son,  Box  1133,  Sacra- 
mento, Calif. 

Columbia  Construction  Co.,  Route  1, 
Box  660,  Fontana,  Calif. 

Dlnsmore  &  McCoy,  BQ9  Carpenterla 
St.,  Santa  Barbara,  Calif. 

Plombo  Construction  Co.,  1571  Turk 
St,  San  Francisco,  Calif. 

Healy  Jk  Tlbbltts  Construction  Co., 
411  Brannan  St,  San  Francisco,  Calif. 
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7/15/47 

Low  and  Only  Bidders 

Dredging  Co«t  |183,82i 

COOS  BAY,  Ore. 

Owner— Portland  District  Corps  of 
Engineers,  War  Department,  Port- 
land, Ore. 

Plans  by  engineering  department  of 
owner. 

Dredging  a  300-ft  wide  channel,  in- 
cluding (1)  570,000  cu.  yds.  dredging 
and  disposal  of  material;  (2)  150,- 
000  cu.  yds.  dredging  and  disposing 
of  material  in  overdepth. 

Low    Bidder  —  General    Construction 
Co.,  4860  NW.  Front  St,  Portland, 
Ore..  1183,825. 
Complete  bids  were: 
General  Construction  Co.,  (1)  |0.288; 

(2)    ^0.1425;    total,    1183,825. 
Port  of  Astoria,  (1)  |0.30;  (2). $0.16; 

total.  1103.500. 

Puget  Sound  BrMge  &  Engineering 

Cc  (l;  10.42;  (2)  $0.21;  toUl.  S270.900. 


♦  t- 


7/16/47  84 

Preliminary  Survey*  In  Progress 

Water  Storage  Reeervolr 

MARIN  COUNTY,  Calif.  Bon  Tempo 
Dam,  between  Alpine  and  Lagu- 
nltas  lakes. 

Owner — Marir  Municipal  Water  Dis- 
trict, James  S.  Peters,  general  man- 
ager; Lloyd  Lucks,  chief  engineer; 
B.  J.  Brueatori,  secretarv,  874  4th 
St.  San  Rafael.  Calif. 

Plans  by  engineering  department  of 
owner. 

300  ft  wide  at  the  base,  between  60 
and  70  ft  in  height  and.  000  ft  long 
at  the  crest;  slope  from  2  or  2% 
to  i. 


to     be    dredged    is    approximately 
1800  feet  long. 

Work  involves  117,300  cu.  yds.  dredg- 
ing and  disposing  of   material. 
As    previously    reported.    Johnson- 

Western  Co..  Box  416.  Alameda,  Cal.. 

at     S54,71i^-  submitted     the     low    bid 

May  20. 


35—     DOCKS*  PIERS  & 
HARBORS 


7/15/47  36 

Dredging  Application  Approved  By 
Board  of  Supervisors 

Yacht  Harbor  Cost  f100,000 

NEAR  PORT  CHICAGO.  Calif..  Con- 
tra Costa  County.  00-acre  site  at 
McAvoy. 

Owners — Russell  S.  Harris,  333  Ra- 
mona  Ave.,  Piedmont:  Marshall  C. 
Harris,  1401  Willard.  San  Fran- 
cisco, and  Rolland  and  Warren 
Harris. 

Harbor  having  a  berthing  capacity 
of  1000  boats  Including  dredging 
of  a  100-foot-wide  accesa  channel 
10-ft.  In  depth  at  mean  low  tide 
and  dredging  two  slip  areas  to 
have  capacity  of  150  Ixtats  with 
final   plans   calling  for  0  slips. 

Contraxtor  (Dredging)  —  Amerioan 
Dredging  Co.,  1410  Broadway,  Oak- 
land, Calif. 

36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

7/15/47  36 

Owner  Taking  Bids — Due  July  26. 
10  a.  m. 

Light  Runways;  Pro.  6-47-670 

MILFORD.  Utah. 

Ownw— Civil  Aeronautics  Admin.,  S651 
W.  Manchester  Ave.,  L.  A,  Calif. 

Plans  by  owner. 

Light  one  runway,  rewire  beacon.  In- 
stall engine  generator,  etc. 

Si>ecs.  obtainable  from  above  office  after 
JiUy  14, 


7/15/47  36 

Contract  Awarded 

Park   Improvements  Cost  941,260.30 

MONTraUSY  COUNTY.  Calif.  Pfelffer  Big 

8ur  State  Park. 
Owner — State  of  California,  Division  of 

Water    Resources,    Room    401,    Public 

Works  Bldg.,  Sacramento,  Calif. 
State   Engineer— Bdward    Hyatt,    Public 

Works  Bldg.,  Sacramento,  Calif. 
Contractor — Granite    Construction    Oo., 

Box  000.  Watsonvliie,  Calif. 


36 


7/15/47 

Master  Plan  on  Pll* 

Buchanan  Field  Development 

Cost  $1,177,640 

MARTINEZ,  Calif.,  Contra  Costa  Co. 

Owner  —  County  of  Contra  Costa, 
county  clerk.  Hall  of  Records,  Mar- 
tines,  Calif. 

Engineer  —  Western  B^ngineers,  Inc., 
210  Post  St.,  San  Francisco,  Calif. 

Includes  construction  of  a  third  east- 
west  runway,  60-acre  recreation 
area  to  contain  a  swimming  pool, 
tennis  courts,  picnic  grounds  and 
parlfing  area,  administration  head- 
quarters and  one  or  more  auxiliary 
landing  .-ttrips. 


•    M 
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7/15/47 

Bids    Rejected 
Dredger   Sand    Fill 

OAKLAND.   Calif..    Alameda   County 
At  the  San  Francisco-Oakland  Bay 
Bridge  Toll   Plaza. 
Owner — State  of  California,   Division 
of  Highways.   Public  Works  Bldg., 
Sacramento,  Calif. 
State  Highway  Engineer — G.  T.  Mc- 
Coy.   Public    Works    Bldg..    Sacra- 
mento,  Calif. 
About   0.6  mile   constructing  dredger 
sand    fill. 

As  previously  reported,  San  Fran- 
cisco Bridge  Co..  503  Market  St, 
San  Francisco,  Calif.,  at  $587,206 
submitted   the   low    Md  June   25. 


7/16/47 

Lew  end  Only  Bidd 

Tennie  Court  Surfacing 

Cost  $6,96».31 
STOCKTON,  Calif.,  San   Joaquin   Co. 

Oak  Park  tennis  courts. 
Owner — City  of  Stockton,  B.  L  Tra- 

hom,   city  clerk.  City  Hail,   Stock- 
ton, Calif. 
City    Engineer  —  Lylo    Payton,    City 

Hall,  Stockton,  Calif. 
Por'ltnd  cTient  concrete  surface. 
I.iOw  Bidder  —  Stockton   Construction 

Co.,     Box     2(y87,     Stockton,     Calif., 

$0099.21. 

Donald  S.  Johnson,  Stockton,  Calif., 
at  $7422.88.  submitted  only  other  bid 
July  7. 


The  work  involv**: 

(1)  1401  ctL  yds.  excavation,  common, 
in  open  cut; 

(2)  840  cu.  yds.  excavation,  rock.  In 
open  cut; 

(5)  77,000  cu.  yds.  excavation,  all 
classes.  In  timnel; 

(4)  furnishing  and  InsUlling  iM5,000 
lbs.  of  permanent  at**l-rib  tun- 
nel supports; 

(6)  furnishing  and  erecting  600  M 
b.m.  of  permanent  timbering  in 
tunnel; 

(6)  driiUng  1000  lin.  ft  of  grout  hol*s 
not  more  than  10  ft  deepT 

(7)  plifcing  500  lbs.  of  grout  {4p«8  and 
eonnecUons ; 

(8)  2000  cu.  ft  of  pressure  grouting. 
Total  bids  June  26  were: 

(A)  Utah  Construction  Co.,  $2,639,260. 

(B)  Arundel  Corp.  and  L*  SI  Dixon 
Co..  San  Gabriel.  Calif.,  $2,68«.7ia 

Unit  bids  were: 

(A)  (B) 

(1) - I    6.00        $    8.00 

(2) 6.00  6lOO 

(3) 28.80  32.60 

(4) .20  .10 

(3) 24aoo       leaoo 

(6) 1.80  2.00 

(7)...-. 60  .80 

(8) tjOO  ».50 


Vicinity  of  AgrlcxUtur*   Hall.   Berk*- 

ley  Oamipus. 
Ownr    nsgsoU   of   tb*   UtUverslty    of 

OsUfomla.  Berkeley.  Oallf. 
Plans  by  Owner. 
ApptxMdmataly     1900     ft.     underground 

electzlo  ducts  and  manholes. 
Contractor— T.    L.    Rossnbdv    CO..    372 

Sth  St..  Oakland.  Oallf. 


38— ELECTRIC  UGHIWG 
TRANSMISSION  LINES 

I  I  I  ■         I      ^  Mi    ■  ■   ■-     ■ 

7/15/47  S3 

Owner  WIU  Ask  Bids  This  Month— 

To  Be  Opened  in  August 

Reconstract  Bridge 

TACOMA,  Wash.  Taooma  Narrows  bridge. 

Owner — State  of  Washington,  Washing- 
ton Toll  Bridge  Authority,  8310  6th 
Ave.,  Tacoma.  Wash. 

Principal  Engineer— Charles  K.  Andrews. 
Washington  Toll  Bridge  Authority, 
Tacdma.  Wash. 

Center  span  2800  ft  long,  flanked  bv 
end  spans  each  100  ft.  Icmg;  structural 
steel  towers  40  ft.  higher  In  elevation 
than  towers  on  original  bridge  to 
carry  suspension  cable  of  21-ln.  diam- 
eter (old  structvire  17-ln.  diameter), 
cables  to  be  60  ft.  apart  Instead  of 
38  ft.,  and  support  deck,  which  Is  46 
ft.  between  curbs  with  3-ft.  10-ln. 
sidewalk  on  each  side,  providing  for 
four  lanes  of  traffic,  sei)arated  by 
roadway  slots  made  of  open  grid  floor. 


7/15/47  38 

Owner  WiU  Ask  Bids  Abont  Aug.  1 
Transmission  Lines 
DAVIS  DAM  PROJBOT.  Arts.-Nev.  From 

Davis  Dam  to  Parker  Dam. 
Owner— U.   S.   Bureau  of   Reclamation, 

Denver,  Oolo. 
Plans  by  engrg.  dept  of  owner.       c 
S3  mUes  of  230  kv.  transmission  lines 

Including  steel  structures  and  towers. 


7/15/47  38 

Owner  WUl  Ask  Bids  About  August  1 
Transmission  Lines 

CBNTRAL  VALLBY  PROJBCT.  Oallf. 
Owner— U.   S.    Bureau  of   Reclamation, 

Denver,  Colo. 
Plans  by  engrg.  dept.  of  owner. 
Delta-Contra  Costa-Clayton   and  Ygna- 

clo  dO-kv.  transmission  lines  Including 
39  miles  of  single  wood  pole  and  9  miles 
of  2.3  kv.  underbuild. 


7/15/47  38 

Owner  WUl  Ask  Bids   About  Aug.   IS 
Transmission  Line 

DAVIS  DAM  PROJSCT.  Arlz.-Nev.  Prom 
Coolldge  Dam  to  Substation  EDS  near 
May,  Arls. 

Owner— U.  8.  Bureau  of  Reclamation, 
Denver.  Oolo: 

Plans  by  engrg.  dept.  of  owner. 

Includes  30  miles  of  115-kv.  transmis- 
sion, wood  polss,  overhead  ground 
wires. 


7/15/47 

Contemplated 

Swimming  Pool  Coot  $40,000 

ELKO.  Nov.,  Elko  County.  City  Park. 

Owner — City   of   EUko,    Mayor  Davkl 

Dotta;  City  Manager  Allen  Carter, 

City  Hail.  Elko,  Nav. 

37—     RAILROADS,  3UB- 
WAYS  &  TUNNELS 


7/16/47  34 

Final    Engineering    Report  Completed 
— Bond    Election   in   Amount  of 
$800,000   Set  for  Aug.   6 

Llagas  Creek  Dam 

SANTA  CLARA  COUNTY.  Calif 
Llagas  Creek  near  Morgan  Hill 
about  Z  miles  west  of  Highway  101 
and  800  yards  north  of  the  Lane 
Cut-Off  Road. 

Owner — South  Santa  Clara  Valley 
Water  Conservation  District.  Dr. 
Elmer  L  Chesbro,  president,  64 
5th  St,  Oilroy.  Calif.;  Phil  Cox, 
secretary.  Thomas  Hunter,  Odiiia 
D.  Knepper,  Mark  Smith  and 
George   Wolfe,   members   of    board. 

District  Engineer— Blackle  A  Wood. 
644  Marlfet  St.,  San  Francisco,  Cal. 

Dirt  fill  with  upstream  side  faced 
with  4  inches  of  concrete;/  ap- 
proximately    66    ft.     high,     560    fi 

long  and  300  ft.  thick,  with  reservoir, 
behind  it  covering  238  acres,  with 
capacity  to  store  approximately 
4000  acreage   feet  of   water. 


7/15/47  37 

Owner  WQl  Ask  Bids  Abont  Sept.  15 

Tunnel,  Canal  and  Lateral 

RTVKRTON  FROJBOT.  Wyo.  Wyoming 
Oanal  in  Central  Wyoming. 

Owner — U.  8.  Bureau  of  Reclamation. 
Denver,  Oolo. 

Plans  try  engrg.  dept.  of  owner. 

Muddy  Ridge  tunnel  on  WVomlnf  Oanal 
and  extensions  and  sectioos  oc  Oanal 
from  atatkm  1606  to  south  portal  of 
tunnel  and  oonstructkm  at  on*  lat- 
eral. 


7/15/47  SB 

Owner  WiU  Ask  Bids  About  Aug.  1 

Transmission  Lines 

DAVIS  DAM  PBOJUCT,  Arifc-Nev.  Vicin- 
ity of  Yuma,  Arts. 

Owner — U.  8.  Bureau  of  Reclamation, 
Dsnver.  Oolo. 

Flans  by. engrg.  dept.  of  owner. 

25  miles  of  misc.  transmission  lines,  34.8 
kv.,  wood  poles 

7/15/47  86 

Contract  Awarded 

Flagpole  and  Apportenaaoes 

C«st   fU.4ffT 

SAN  MATBO  COUNTY,  Oallf.  San  Ftan- 
dsco  Airport;  Contract  No.  07. 

Owner — City  and  County  of  San  Fran- 
cisco, Public  Utilities  Commission, 
Ttn  Olty  Hall,  Ban  Franclsoo,  Oallf. 

Plans    tj    engineering    department    of 


7/18/47  88 

Survey  in  Prog  rat*    Own*r  Will  Ask 

Bid*  in  Tw*  or  Thr*«  Month* 
Eloctrlo  Lines  Co«t  $600,000 

WHITBJ    SAJJtfON.   Wash..   KllckiUt 

Wa«h. 
Owner— Public  UtillUes  District  No.  1. 

Emmet  E.  Clouse.  manager,  White 

Salmon.  Wash. 
E^'gineer  —  Howard    Zenier   St  Asso- 
ciates.    Box    576,    Whit*    Salmon. 

Wash. 
360  miles  of  Unes  of  which  60  miles 

wUl  be  38-kv.  transmission. 


sa 


7/15/47 

Bond   Election  Contemplated 
Bail  Park  Lighting  Cost  $28,000 

REDDING.  Calif..  ShasU  County. 
0^vne^— City  of  Redding,  Mayor  Ros- 
coeX  Anderson,  City  Manager  Phil 
Storm,  City  Hall,  Redding,  Calif. 
City   Engineer— WUIIlam  Gr*«n.   City 
Hall.  Redding,  CaUf. 

7/16/47 

Cont*mplat*d 

Hydro*l*etrio  Pow*r  Plant*,  Etc 

OWENS  RIVER  GORGE.  Calif.,  Los 

Angeles  County. 
Owner— Los  Angeles  Board  of  Water 

ft    Power    Commissioners,    207    8. 

Broadway,  Los  Angeles,  Calif. 
Plans   by  engineering  department  of 

o'Amer. 
Includes    three    hydroelectric    power 

plants,    each    to   contain    a    single 

turbo  -  generating    unit    of    37,600- 

kilowatt  capacity;  cost,  927,362,000; 

and    230,000-voIt   transmission  Une, 

etc.,  $13,164,000. 


Complete   bida  submitted  Jun*  at 

were: 

K^shnor  -  Bender.  (1)  $21,267:  (2) 
$3029;   total.  $28^186;  90  days. 

Frank  TSloctric  Co..  (1)  $22,82flJ0: 
(2)  $3680.30:  total.  $26,506.80;  90  days. 

Wlckea  Engineering  ft  Construc- 
tion Co..  (1)  $38,691;  (2)  $5645;  total. 
$29.236 :  90  days. 

Franceschl  Construction  Co.,  (1) 
$34,227;  (2)  56738.60;  total,  $39,963.60; 
90  days. 

39— SEWERS" 


7/15/47  m 

Contract  Awarded 

Culvert;  Bes.  46-27B  Cost  $8,528 

SAN  MATBO.  Calif..  San   Mateo  Oo. 

Crossing  of  Laurel  Creek  by  Hacienda 

Street. 
Owner— Ctty  of  San  Mkteo.  William  J. 

O'Farrell,   city   clerk.   City   Hall,   San 

Mateo,  Oallf. 
City  Kbglneer— Arthur  B.  S\illlvan.  City 

HallTSan  Mateo,  Calif. 
Concrete  box  culvert  with  sldewalls  and 

necessary  fill  to  bring  road  tocrade. 
Contractor — Blder    «i    Owens,    3306   Xn- 

clnal  Ave.,  Alameda,  Oallf. 


7/15/47  38 

Owner  Taking    Bids — Due    July   23, 

10  A.  M.  (Postponed  From  July  IS) 
RIO  GRANDE  PROJECT,  New  Mex- 
ico-Texas   Elephant    Butte-Socorro 
115-kilovolt    transmission    line.    91- 
erra    and    Socorro    Counties. 
OwnerU.     S.     Bureau     of     Reclama- 
tion, Customs  House,  Denver,  Colo. 
Plans   by  engineering  department  of 

owner. 
115,000-volt  S-nhase.   60-cycle  single- 
circuit     wood-pole     H-frame     type 
transmission    line;    325   days    com- 
pletion   time. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  $2.26,  not 
retumal)!*. 


7/16/47  38 

Owner  Will  Ask  Bids  About  July  21 

Transmission   Line 

MISSOURI  BASIN  PROJECT,  Nebr. 
Gerlng  to  Sidney  In  Southwest 
Nebraska. 

Owner — D.  S.  Bureau  of  Reclama- 
tion, Denver,  Colo. 

Plans   by   engrg.   dept.   of  owner. 

80  miles  of  115-kv.  transmission  line: 
wood  poles,  3-phase  single-circuit 
400  days  completion  time. 


7/13/47  30 

Contract  Awarded 

Bewer  Line  Cost  $6.«30.38 

MXNLO   PARK.   Calif..    San    Mateo   Oo. 

Santa  Cms  Ave.,  between  El  Oamlno 

Real  and  University  Drive. 
Owner — Menlo    Park    Sanitary    District, 

L.  H.  Oook,  secretary,  930  Crane  St., 

Menlo  Park.  Oalylf. 
District  Engineer— James  8.   James,  of 

James  St  Watters,  civil  englnsers,  178 

University   Ave..    Palo   Alto,   Oallf. 
Contractor — A.  J.  Peters  ft  Sons,  410  N. 

10th  St.,  San  Joee. 


7/15/47  •     SO 

Bond  Election  In  Amount  of  $90,000 
Set  for  July  29 

G^iyu^p    Lin  Aft 

NEAR  HAYWARD,  Calif.,  Alameda 
County.  Hayward  Acres,  west  of 
Hayward. 

Owner — Ora  Loma  Sanitary  District, 
John  McNeal,  secretary,  21845  Foot- 
hill Blvd.,  Hayward.  Calif. 

Engineer  —  L.  Cedric  Macabee,  150 
University  Ave.,  Palo  Alto,  Calif. 


7/15/47  80 

Owner  Taking   Bid*— Due  August  6, 

B  P.  M. 
Sanitary  Sewers  Cost  $23,076.08 

WALNUT     CREEK.     Calif.,     Contra 

Cof-ta    County.    Buena   Vista   Ave., 

Pringle     Ave.,    Hillside     Ave.     and 

Parkside  Dr. 
Owner— City  of  Walnut  Creek,  Victor 

Jan  Vecki,  city  clerk,  1376  Main  St , 


LUMBER 
DISTRIBUTORS 


ill 


\ 


38 


7/15/47 

Low  and  Only  Bidder* 

Instrument   Landing   System   and 
Light  Lsne;   Pro.  6-47-SBS 

Cost  $26,186 

FRESNO,  Calif.,  Fresno  County.  Mu- 
nicipal Airport  (Hammer  Field). 

Owner — Department  of  Commerce, 
Aeronautics  Administration,  5661 
W.  Manchester  Ave.,  Los  Angeles 
45,  Calif. 

Plans  by  owner. 

Low  Bidder  —  Kashner- Bender,  Inc. 
704  8.  Spring  St,  Los  Angel**,  Calif. 


If-'    n  A  f  s  H  o  p  t 

P  ho  !•'•    A  I  w  (!  f  •    r    >'■  \  /  A 


34 


7/16/47 

Bids   Rejected 

Or*dglng-    Serial    No.   04-203-47-80 

MOSS  LANDING.  Calif.,  Monterey 
County.  Moss  Landing  Harbor. 

Owner— ^an  Francisco  District  Corps 
of  Bhiglneers,  74  New  Montgomery 
3t.,   San   Francisco,   Calif. 

Plans   by  owner. 

Dredging  the  entran<?e  channel  to  a 
depth  of  15  feet  below  mean  lower 
low  water  (plus  1  foot  allowable 
overdepth )  ;  channel  is  200  feet 
wide  on   the  bottom  an-',   the  area 


7/16/47  87 

Low  and  Only  Bidders  (Unit  Prio**) 
Duohesne  Tunnel;    Spec  1B0O 
PROVO  RFVER  PROJECT.  Utah.   24 

miles  east  of  Heber. 
Owner — U.  S.  Bureau  of  Reclamation, 

Provo,  Utah. 
Plans  by  owner. 
Station  6  plus  10  to  station  199  plus 

48;  750  days  completion  time. 
Low  Bidder — Utah   Construction   <3o., 

57  E.  4th  St.,  Salt  Lake  City,  Utah. 

$2,539,380. 


Includes  (a)  sarth  fill  from  ground  level 
to  steps,  using  surplus  excavation; 
t>ackflll;  (c)  concrete  foundation, 
steps,  dais  and  tMCklng  for  cast  stone; 
(d)  cast  st<me  facing:  (e)  flagpole  and 
accessories:  (f)  bronse  frame  and 
doors;  (g)  painting  of  metal. 

Contractor — Adam  Arras  ft  Sons,  IIB 
New  Montgomery  St..  San  Francisco, 
Oallf. 


7/15/47  38 

Contract  Awarded 

Street  LUhtIng  System;  Spec,  se 

Cost  B15,72« 
SAN  FRANCISCO.  OaUf.  Lyon  St.  from 

Lombard    0t.    to   Bay    St.;    Baker    St. 

from    Lombard    St.    to   Marina   Blvd.. 

and    Lombard  St.   from  Lyon   St.   to 

Broderick  St. 
Owner — City  and  County  of  San  Fran- 

daoo.     PubUc     UtiUtleo    Oommieainn. 

Room   287   City   Hall,    San    Frandsoo, 

oallf. 
Plans  by  owner. 

Contractor- H.  C.  Raid  Co.,  389  Clemen- 
tina St.,  San  Frandsoo. 


7/15/47  30 

Contract  Awarded 

Underground  Ktoctrle  Ducts,  Btc. 

Cest,BBB,B54 
BBRICKLKT.   Oallf..    Alameda  Oounty. 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


SNAP  TIBS 
EXPANSION  JOINT 
SUP  FORM  JACKS 

AU  Typtt  of  CmmcreU  Con$truetiom  Specuiti** 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  S(rs*(  Saa  Francisco  Pham*  GArfidd  8768 


iatlg 
Partftr  SuUft^r 

SUBSCRIBERS  ARE  THE 

THE  CONSTRUCTION 
INDUSTRY 

...DOIS  THI  ''BUILDiM"  CARRY 
YOUR  ADVUTISING  MISSAOIt 

MArlcef  7110 


KW.DODGC 


r 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  JULY  15.  1947 


Walnut  Creek.  Calif. 
Caty  Engineer— Joseph  Brooaon,  City 

HalJ,  Walnut  Creek,  Calif. 

Speciricatlons  obtaiaable  from  the 
office  of  th«  city  enginitt. 


7/15/47  at 

No    BIda   Submitted  July  •— Owner 
Will   Ask  New  Bids  Soon 
Elm  Court  Sewers  Cost  $40,000 

ROSBTi^ILLJB.    Calif..    Placer   County. 
Owner  —  City    of     Rosevllle,     Acting 

Mayor  Charles  Cope;  R.  W.  Terry, 

city    clerk,    City    Hall,    Roeeville. 

Calif. 
Civil   Engineer— Frank   Packard,    812 

L4ncoln  St.,  Rosevllle,  Calif. 


8» 


7/15/47 

Plans  in  Progress 

8ewer  Lines,  Booster  Pump  and  Out- 

fall  Uns  Cost  $140300 

VISAL.IA,  Calif.,  Tulare  County. 
Owner — City  of  Vlsalia,  E.  A.  Dunn, 

city    manager,    City    Hall,    Vlsalia, 

Calif. 
City  Englneeiv-N.  A.  Huth,  City  Hall, 

Visalla,  Calif. 
Consulting  Engineer — Qulnton    E<ngl- 

neera,  Ltd.,  816  S.  Figueroa  St,  Lios 

Anipeles,  Calif. 
Includes  Divisadero  and  Tulare  Ave. 

relief   lines,   $54,800;   booster   pump, 

$0000,  and  8000-ft  long  outfall  line, 

$86,000. 


89 


7/15/47 

Low  and  Only  Bidders 

Long   Beach  Interceptor  Trunk 

Sewer,  Unit  2,  Etc. 
LONG   BEACH,    Calif.,    Los   Angeles 
County.  From  east  side  of  Los  An- 
geles   River   at    16th    St    to  Loma 
Vista  Dr. 
Owner — Los  Angeles  County  Sanita- 
tion  District  No.  3,   SrA  floor,  1206 
Maple  Ave.,  Los  Angeles,  Calif. 
Plans  by  engineering  department  of 

owner. 
Interceptor    trunk   sewer  and    pump 
didtrict  No.  6  connection  trunk  sewer. 
Low  Bidder— Tom   L  Gogo,   10,024  S. 
Figueroa   St,    Los    Angeles,    Calif., 
$177,114  (centrifugal  pipe)  and  $176,- 
510.00  (precast  pipe). 
Other  bids  July  9  were: 
Martin  Construction  Co.,  $176,543.60 
(precr-st  pipe). 

Artukovich  Bros.,  $185,472.66  (cen- 
trifugal pipe),  and  $184,872.26  (pre- 
cast pipe). 

Steve  Rados,  $201,582  (centrifugal 
pipe),  and  $198,580  (precast  pipe). 

Raymond  Concrete  Pipe  Co.,  $275,- 
761.16  (centrifugal  pipe). 


proposed  project  in  Placer  County, 
road  III-Pla-768.  769,  770,  at  County 
Auditor's  Office  in  Auburn  on  Tues- 
day.  July   22,    1947   at    10:00   A.    M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Office 
and  County  and  arrange  to  make 
their  field  inspection  on  the  above 
date. 


40 


7/16/47 

Contract  Awarded 

Trunk  Sewer 


89 
Cost  $268,967.15 


LOS  ANGELES,  Calif.,  LSfi  Angeles 
County.  Unit  No.  1,  Secu8ft*^*4,  of 
Joint  outfall  "B"  trunk  sewer. 

Ownrr-^Los  Angeles  County  Sanita- 
tion District  No.  2.  Srd  floor,  1206 
Maple  Ave.,  Los  Angeles  15,  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes  63-inch  centrifugal  or  pre- 
cast reinforced  concrete  pipe,  man- 
holes, siphon,  etc. 

Contractor — Steve  P.  Rados,  2975  San 
Fernando    Rd.,    Los    Angeles,    Calif. 


7/15/47 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO,  Calif.,  Sacramento 
Co. — State  Highway  Engineer  G.  T. 
McCoy  announces  cost  of  blue  prints 
now  available  for  work  for  jvhich 
bids  will  be  opened  in  Sacramento 
on  July  23  and  in  Los  Angeles  on 
July  24,  1947: 

III-Yol-60-B,  at  west  side  of  Yolo 
Bypass:  Plans,  $0.62;'  cross-sections, 
$0.62;  total  cost  plans,  cross-sections, 
$1.24. 

Iir-Nev-S8-A,  across  Truckee  River 
one  mile  north  of  Polaris :  two  sheets 
of  plans;  no  charge. 

X-Ama-951,  3.7  miles  east  of  Pine 
Grove  and  north  fork  of  Mokelumne 
River:  plans,  $2.46;  mass  diagram, 
$0.15;  cross -sections,  $6;  total  cost 
Dlans,  mass  diagram  and  cross-sec- 
tions, $&61. 

VIJ-LA;8rt0.  over  Srnta  Clara  Riv- 
er tud  Southern  Pacific  Railroad: 
plans,  $1.23;  total  cost  plans,  $1.23. 

XI-S.D-2-ChV,  in  Chula  Vista:  no 
plans  available  (location  sheet  in  spe- 
cial provisions). 

XI-S.D-J2-A,LM8a,B,ECJ,  between 
San  Diego  and  El  Cajon:  no  plans 
available  (locaticm  sheet  in  special 
provlilons). 

(Prices  shown  above  include  sales 
Ux.) 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  { hould  accompany  the'  order  to 
this  office. 

Requests  for  the  above  plans,  specl- 
fioitkns  and  pvoposal  form  must  be 
addrersod  to  the  cffica  of  the  State 
Highway  Engineer,  P.  O.  Box  1499, 
Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 

A  lepreorntativc  will  meet  prospec- 
tlvo  bidders  on  projects  for  which 
bids  .-ire  to  be  opened  in  Lo3  Angeles 
on   July   24.   1947.  as    .'oUowh* 

LCS  ANGELES  COUNTY,  Calif.— 
A  -eprescnfative  of  the  county  engi- 
neer's office  will  meet  prospective 
bidders  for  the  proposed  project  in 
Los  Ang:eles  County  (VII-LA.-8S0), 
at  the  bridge  site  on  Wednesday,  July 

16,  1M7,  at  2  P.  M. 

•     •     • 

RAN  DIEGO  COUNTY,  Calif .  — A 
rep.esontatlve  of  the  district  office 
wi'l  m«»et  prospective  bidders  for  the 
propot  rd  project  in  Sen  Diego  County 
(XI-SD-r>-ChV).  by  appointment  with 
the  district  office. 


7/15/47  40 

Contract  Awarded 

rfaciBC 

BAN  MATBO  OOONTT,  Calif.  At  Canada 
Road  between  2.5  miles  north  of 
Woodslde  and  Ralston  Avenue. 

Ownov-State  at  OalUornla,  Division  of 
Highways,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

State  Highway  Engr.— Q.  T.  MoCoy.  Pub- 
lic Works  Bldg.,  Sacramento. 

About  4.7  miles  grading  and  surfacing 
with  crusher  run  base  and  applying 
armor  coat. 

Oontractor— EJdward  Keebie,  Route  4. 
Box  361,  Tally  Rd.,  San  Joee.  Calif. 


40 


7/15/47 

Contract  Awarded 

Grading  and   Surfacing 

Cost,  $106,379.96 

SACRAMBNTO  COUNTY,  Calif.  Mar- 
ponl  Ave.  between  Howe  Ave.  and  Vair 
Oaks  Blvd. 

Owner — State  of  California,  Division  of 
Highways,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

State  Highway  Engineer— Q.  T.  McCoy, 
Public  W<n-ks  Bldg..  Sacramento,  Calif. 

About  4.7  miles  grading  and  construct- 
ing crusher  run  t»se  and  applying 
plant-mix  surfacing,  armor  coat  and 
penetration  oil   treatment. 

Contractor— McOlUivray  Oonstr.  Co.,  Box 
873,  Sacramento.  Cajlf. 


40 


7/15/47 

Contract  Awarded 

Seal  Coat  Cost  $38,760 

TEHAMA,  PLUMAS  and  LASSEN  COUN- 
TIES, Calif.  Between  south  boundary 

of  Lassen  National  Park  and  Westwood. 

Owner — State  of  California,  Division  of 
Highways,  Public  Works  Bldg.,  Sacra- 
mento, Calif. 

State  Highway  lEEngineer — G.  T.  MbOoy, 
Public  Works  Bldg.,  Sacramento, 
Calif. 

About  29.9  mUes  applying  seal  coat. 

(Contractor — Clemente  &  Co.,  P.  O.  Box 
277,  Hayward,  Calif. 


40 


7/15/47 

Contract  Awarded 

Seal   Coat  Cost  $M,788 

NEVADA.     PLACER    and     EL     DORADO 
♦COUNTIES,  Calif.  Various  locaUons  In 

District  m. 
Owner — State  of  California,  Division  of 

Highways,  Public  Wmrks  Bldg.,  Sacra- 
mento,  Calif. 
State  Highway  Engineer — O.  T.  McCoy, 

Public      Works      Bldg.,      Sacramento, 

Calif. 
Ne^  distance  of  42.4  mile  applying  seal 

coat. 
Contractor — Granite    Construction    CJo., 

Box  900,  WatsonviUe,  Calif. 


40 


Cost   $58,955 


7/15/47 

Contract  Awarded 

Paving;    Spec.   454 

SAN  FRANCISCO.  Calif 

Owner — City  and  County  of  Son  Fran- 
cisco, Public  Utilities  Commission, 
Room  287,  City  Hall,  San  Francisco, 
Calif. 

Plans  by  engineering  department  of 
owner. 

Repavlng  of  street  or  sidewalk  openings 
where  paving  has  been  removed  by  the 
San  Francisco  Water  Dept.  for  flsoal 
year  endinK  June  30. 

Contractor — Paclflc  Pavements  Co.,  Ltd., 
85  Barstow  St.,  San  Francisco,  Calif. 


40 


89 


7/18/47 

Contract  Awarded 

Trunk  S^wer  Cost  $227,442.50 

ARCADIA,  Calif..  Los  Angeles  Co. 
Sections  2,  8,  4  and  5  of  Arcadia- 
Sierra  Madre  trunk  sewer. 

Owner — Los  Angeles  County  Sanita- 
tion District  No.  15,  3rd  floor,  1206 
Maple  Ave,   Los  Angeles,  Calif. 

Plans  by  engineering  department  of 
owner.  | 

Contractor— P.  A  J.  Artukovioh,  13905 
&.  San  Pa^ro  St..  Les  Angeles,  Calif. 

40—    STREETS  AND 

HIGHWAYS 

7/1.V47  40 

STATE  OF  CALIFORNIA 

SPECIAL  NOTICES 

SFACRAMENTO.  Calif..  Sacramento 
Co.— State  Highway  Engineer  G.  T. 
McCoy .  announce."*  cost  of  blue 
prints  now  available  for  work  for 
which  bids  will  be  opened  in  Sacra- 
mento on  July  SO  and  in  Los  An- 
geles  on   July  81 : 

III-Fna-768,  769  ,770  about  11.9 
miles  to  be  graded  plana.  $5.54;  mass 
diagram,  $0.62:  cross  sections,  $388; 
total  cost  plans,  mass  diagram  and 
cross    sections    $9.54. 

IV-S  M-2-A.  Burl.  Traffic  sig- 
nals,   plans,    $1.86. 

IV-S.  M-68-F,  Burl  bet.  South 
San  Francisco  &  Burlingame.  Su- 
perstructures and  approaches,  plans. 
$8.30;  cross  sections,  $1.69;  total  cost 
plans,  cross  sections,  $9.99. 

VIII-SBd-706  on  Bloomlngton  Ave- 
nue between  Riverside  Ave.  A  Col- 
ton  Ave,  plans,  $1.54 ;  mass  diagrams. 
$0.15;  cross  sections.  $1.54;  total  cost 
plans,  mass  diagram  and  cross  sec- 
tions,  $3.23. 

(Prices  shown  above  Include  sales 
tax.) 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans,  spe- 
cifications and  proposal  form  must 
be  addressed  to  the  office  of  the 
State  Highway  Engineer,  P.  O.  Box 
1499,   Sacramento.   Callf»>rnla. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund 

San  Bernsrdino  Co.,  Calif.— Repre- 
sentative of  the  County  Surveyors 
office  will  meet  prospective  bidders 
for  the  proposed  project  in  San  Ber- 
nardino County.  VIII-SBd-706,  at 
County  Surveyor's  Office  in  the 
County  Court  House  on  Friday,  July 
11   and  25.   1947  at  10:00  A.   M. 

PIscer  CO.,  Calif.— Representative 
of  the  District  Office  and  County  will 
meet     prospective    bidders    for    tha 


SAN  DJEGO  COUNTY,  Calif.  — A 
rei-rerentatlve  of  the  district  office 
will  ]<icc»  prospective  bidders  *3T  the 
proposed  prcject  in  San  Diego  County 
(XI-S.D-12-A,LM9a.B,ECJ),  by  ap- 
pointment  with    the  district  office. 

Prospect  ive  bidders  are  urged  to 
CO-  >pcrale  with  the  district  office 
an  1  tLrrai.ge  'o  m^ke  their  field  In- 
spHrtUn  Dn  the  above  dates. 

•  •     • 

A  reprefentRtivc  will  meet  prospec- 
livo  bidders  on  projects  for  which 
bids  arc  to  te  opened  in  Sacramento 
on  July  23.  1947,  aa  follows : 

YOLO  COUNTY,  Calif.— A  repre- 
sentative of  the  district  office  will 
moot  pro.ipettive  bidders  for  the  pro- 
posed project  in  Yolo  County  (III-Yol- 
50-E),   on   the   project   on   Thursday, 

July  17,  1947,  at  IC'  A.  M. 

•  •     • 

AMADOR  COUNTY,  Calif —A  rep- 
resentative of  the  district  office  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Amador  County  (X- 
Ama-951),  at  the  red  corral  on  the 
Carscn  Pass  Highway,  approximately 
3.7  miles  csst  of  Pine  Grove,  Thurs- 
day, July  17,  1947,  at  1  P.  M. 

Prospective,  bidders  are  urged  to 
co-operate  with  the  district  office  and 
arrange  to  make  their  field  Inspec- 
tion on  the  above  dates. 


7/15/47 

Award  Recommended  to  Low  Bidder 

Rerouting  Fremont  Street 

Cost   fl9,W7.24 

STOCKTON.    Calif.,    San    Joaquin    Co. 

From    Commerce    to    El    Dorado    St., 

across  McLeod's  Lake  fill. 
Owner — City  of  Stockton.  B.  L.  Trahem. 

city  clerk.  City  Hall,  Stockton,  Calif. 
City   Engineer — Lyle  Payton,  City   Hall, 

Stockton.  Calif. 
Low  Bidder — M.  J.  B.  Construction  Co., 

322   Elks'   Bldg..  Stockton.   Calif. 


(1)  Clearing,  grubbing,  grading, 
draining  and  surfacing  0.835  miles  of 
S.S.H.  No.  1-T,  Vancouver  Lake  vi- 
cinity, FJLS.  Nos.  S-85  (3  and  SG-85 
(2),  Unit  1,  In  Clark  County,  Involv- 
ing about  2.4  acres  of  clearing,  1.9 
acres  of  grubbing,  24,600  cu.  yds.  of 
common  excavation,  90,970  cu.  yds.  of 
borrow  for  roadway  embankments. 
500  cu.  yds.  of  gravel  backfill,  880 
cu.  yds.  of  crushed  stone  surfacing. 
2020  cu.  yds.  of  ballast,  115  cu.  yds. 
of  concrete,  19,930  lbs.  of  steel  rein- 
forcing bars,  1478  lin.  ft  of  beam 
guard  rail,  lump  sum  removing  exist- 
ing highway  bridge,  608  lln.  ft  of  cul- 
vert pipe  and  other  items. 

(2)  Clearing,  grubbing  and  grading 
on  0.653  mile  of  Kitsap  County  road 
project.  Point  White-Pleasant  Beach 
Road.  F.A.S.  No.  S-94  (1).  Involving 
about  0.5  acre  of  clearing,  0.5  acre 
of  grubbing,  6676  cu.  yds.  of  unclassi- 
fied excavation,  3S90  cu.  yds.  of  loose 
riprap,  564  lin.  ft.  of  culvert  pipe  and 
other  items. 

(3)  Constructing  reinforced  con- 
crete flat  slab  bridge,  Corbett  Creek 
bridge  on  S.S.H.  No.  4-C,  F.A.S.  No. 
S-20  (1).  In  Lincoln  County,  Involv- 
ing about  410  cu.  yds.  of  bridge  struc- 
ture excavation,  234  cu.  yds.  of  con- 
crete, 29,000  lbs.  of  steel  reinforcing 
bars,  104  lln.  ft  of  beam  guard  rail 
and  other  Items. 

(4)  Producing  and  stockpiling  of 
crushed  stone  surfacing,  sand  and 
mineral  aggregates,  P.S.H.  No.  2, 
Hyak  vicinity,  and  P.S.H.  No.  3,  Wal- 
lula  vicinity  and  AIpowu  Summit  in 
Kittitas,  Walla  Walla  and  Garfield 
counties,  a  state  project.  Involving 
about  1000  cu.  yds.  of  crushed  stone 
surfacing,  5000  cu.  yds.  of  sand.  14.- 
300  cu.  yds.  of  crushed  mineral  ag- 
gregate for  non-«kid  single  seal  and 
5000  cu.  yds.  of  crushed  mineral  ag- 
gregate for  asphaltic  concrete  pave- 
ment. 

(5)  Cleaning  ditches,  reshaping  of 
shoulders,  surfacing  and  stockpiling 
en  9.27  miles  of  P.S.H.  No.  3.  Field 
Springs  Park  to  Grande  Rynde  River 
in  Asotin  County,  a  state  project.  In- 
volving about  3.34  miles  of  removal 
of  roadbed  to  subgrade,  10,360  cu.  yds. 
of  ballast,  9.27  miles  cleaning  ditches 
and  retihuping  shoulders,  57(X>  cu.  yds. 
of  crushed  stone  surfacing  on  road- 
way, 1000  cu.  yds.  of  crushed  stone 
surfacing  In  stockpile,  2860  M  gallons 
of  water  and  2900  cu.  yds.  of  crushed 
:nlneral  aggregate  In  stockpile. 

(6)  Surfacing  and  stockpiling  and 
constructing  light  bituminous  surface 
treatment  on  2.1  miles  of  P.S.H.  No. 
8,  Kennewick  West  In  Benton  County, 
a  state  project  Involving  about  1.6 
miles  of  scarifying  existing  oil  sur- 
face and  shaping  roadway,  6000  cu. 
yds.  of  ballast.  2500  cu.  yds.  crushed 
Btone  surfacing  on  roadway,  3000  cu. 
yds.  of  crushed  stone  surfacing  In 
stockpile,  440  cu.  yds.  crushed  cover 
stone,  46  tons  of  bituminous  cement 
and  other  items. 

Specifications   obtainable  from    the 
above  office  upon  payment  of  |2  each. 


L    G. 
W.    R. 


Lynch,    $228,126lOO. 
Skousen,    $236,027. 


40 


7/15/47 

Bids    Rejected  • 

Grading    and    Surfacing 

LASSEN  COUNTY.  Calif.,  Baxter 
Creek,  about  two  miles  north  of 
Janes  viile. 

Owner— State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

About  1.1  mile  grading  and  surfacing 
with    road-mixed   surfacing   on   ce- 
ment-treated   subgrade. 
As     previously      reported,     Isbeil 

Const  r.  Co.,  Box  2361,  Reno,  Nev.,  at 

$100,998.50    submitted     the     low     bid 

June  18. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


7/15/47  •! 

Contemplated  -,,•*.>• 

Fire  Alarm  System  Cost  9230.009 

RENO,  Nevada.  Washoe  County. 
Owner— City  of  Reno,  Mayor  Francis  R. 

Smith;  T.  L.  Taylor.  City  Clw-k;  E.  C. 

FrUch,    city   engr..    City    Hall.   Reno. 

Nevada. 
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7/15/47 

Contemplated — Bond  Election  in 

Amount  of  $60,000  Set  for  August  S 
Water  Works 

ST.   HELENA.  <3allf.,  Napa  Co. 

Owner— City  of  St.  Helena,  E.  R.  Palmer, 
City  Clerk,  City  HaU,  St.  Helena. 
Calif. 

City  Engr. — John  A.  Mitchell,  1739 
Spring  St.,  St.  Helena,  Calif. 

Includes  installation  of  the  St.  Helena- 
Rutherford  pipeline  and  extension  of 
laterals  and  mains  within  the  city 
limits. 


41 


7/15/47 

Contract  Awarded 

Water  Mains:  Spec.  426       Cost  $22,537.90 

SAN  FRANCISCO.  Calif.  Mlraloma  Park 
Subdivision. 

Owner — City  and  <5ounty  of  San  Fran- 
cisco. Public  Utilities  Comxnlsslon, 
Room  287,  (Tlty  Hall,  San  Francisco, 
Calif. 

Plans  by  owner. 

Laying  6-.  8-,  and  12-in.  cast  iron  mains. 

Contractor — Fred  T.  Ralrey.  1874  2Sth 
Avenue,  San  Francisco. 


41 
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7/15/17 

Hearing  Set  for  July  25,  8  P.  M. 

Alley  Improvement;   Res.  2629 

SACR  \MENTO.  Calif.,  Sacramento 
County.  Alley  between  X  St.  and 
Broadway  from  ?3th  to  14th  St 

Owner — City  of  Sacramento,  H.  G. 
Denton,  city  clerk,  cnty  Hall,  Sac- 
ramento, Calif. 

City  Englnewr— Fred  Klaus;  City  Hall, 
Sacramento,  Calif. 

Induces  sewer  line,  grading,  a  hy- 
draulic cnncn-ite  pavement  6  Inches 
thick. 


7/15/47  40 

Owner  Taking   Bids — Due  July  21, 

7:30  P.  M. 
Curbs  and  Gutters 
KINGSBURG.  Calif.,  Fresno  County. 

South  side  of  Tulare  St.  from  16th 

to  18th   Ave.,   and  on  east  side  of 

16th  Ave.  to  Sierra  St.  and  on  north 

side  of  Sierra  St    from   16th   Ave. 

to  Draper  St 
Owner— dty  of  Klngsburg.  F.  O.  Ros- 

andcr,  city  clerk.  City  Hall.  Klngs- 

bdrg,  Calif. 
Plans  by  engineering  department   of 

owr.er. 

Specifications,  obtainable  from  the 
office  of  the  city  clerk. 
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7/15/47 

Flans  in  Progress  ^_^^ 

Hill  Ave.  Improvrment;  Res.  3749 

WATSONVILLE.  Calif..  Santa  Cms  Oo. 
Hill  Ave.  between  Tuttle  Ave.  and 
Palm  Ave.,  etc 

Owner— City  of  WatsonvUle,  F.  J. 
O'Brien.  City  Clerk,  City  HaU,  Wat- 
sonvUle. Oallf.  „  ., 

City  Engineer— H  B  Kitchen.  City  Hall. 
WatsonviUe.  Oallf. 

Includes  grading.  c«nent  ctmorete  curbs 
and  gutters.  waterlx>und  rook  ma- 
cadam bsse  pavement  with  asphaltic 
concrete  wearing  surface. 
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7/15/47 

Contract  Awarded  ---,« 

Grading  *^??*..''?'*^ 

(X>Ln8A  Calif.,  Colusa  Ca  44th  Agri- 
cultural DUtrict.  

Owner— State  of  California.  Division  o* 
Architecture,  Public  Works  Bldg.,  Sac- 
ramento, Calif.  ^      ^  ^,. 

SUte  Architect— Anson  Boyd,  Public 
Works  Bids..  Sacramento.  Calif. 

Contractor— Tjrson  dt  Watters.  1901  10th 
Ave.. -Sacramento.  Oaltf. 

7/15/47  40 

Contract  Awarded  _  .    _^ 

Grading,   Surfacing  and  Box   Cnlrsrt 

Cost,  9X43,377.49 

TRINTTT  COUNTY.  Calif.  Between 
Route  30  in  WeavervUle  and  Browns 
Mountain  and  at  Bast  Weaver  Creek. 

Owner— 8ute  of  California,  Dlvlstoa  of 
Highways.  Public  Works  Bldg..  Sacm- 
mento.  Calif. 

State  Highway  Bhglneei^-O.  T.  MoOoy. 
Public  Works  Bldg.,  Sacramento,  Calif. 

About  63  miles  gntdlng  and  siirfaolng 
with  crusher  run  l>aBe  (II-Trl-loeO) 
and  about  0.3  mile  grading  and  sur- 
facing with  road -mix  surfacing  on 
crusher  run  bsse  and  constructing  a 
reinforced  concrete  box  culvert  (11- 
Trl-20A).  _ 

Contractor— N  M  Ball  *  SOIM.  P.  O. 
Boa  4M.  Berkelsy.  Calif. 


7/15/47  40 

Owner  Will    Ask    Bids   This   Month— 

To  Be  Opened  in  August 
Paving 

RENO,  Nev.,  Washoe  County. 
Owner — City  of   Reno,  T.   L.   Taylor, 

city  clerk.  City  Hall,  Reno.  Nev. 
City    Blnglnoer- Edward    C.    Frlsch. 

City  Hall,  Reno,  Nev. 
Asphalt  street  paving. 

7/15/47  *0 

Owner  Will    Ask    Bids  This   Monih— r 

To  Be  Opened  in  August 
Curbs,  Gutters,  Etc. 
RENO,  Nev..  Washoe  County. 
Owner— City  of   Reno.   T.   L  Taylor, 

city  clerk.  City  Hall.  Reno.  Ner. 
City    Engineer— Edward    C.    Frlsch, 

City  Hall,  Reno.  Nev, 
Installation  of  concrete  curbs,  gutters 

and  alley  surfaces. 

7/15/47  «> 

Owner  Taking   Bide— Due  July  29. 

10  A.  M. 
Grading.  Surfacing,  Bridge 
STATE  OF  WASHINGTON. 
Owner-State    of    Washington,    Clar- 
ence B.  Shaln,  director  of  highways, 
Olympla,  Wash. 
Plans  by  engineering  department  of 
owner. 
Projects  Include: 
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Contract   Awarded 

SesI    Costing  Cost    $7750 

SAN    BRUNO,   Calif.,  San   Mateo  Co. 

Owner — City    of    San     Bruno,     R<»lph 

E.    Woodman,    city    clerk.    City    Hall. 

San   Bruno,  Calif. 
City     Engineer— C.     L.     White,     City 

Hall,  San  Bruno,  Calif.    ' 
?eal     coating    certain     streets. 
Contractor    —    T.    M.    Blomquist,    36 

PlacKaa,      Ave.,      Atherton.      Menio 

Park,   Calif. 
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Contract  Awarded 

Concrete  Pipeline Cost  $1,074,973^29 

SAN  DIEGO  COUNTY.  Calif.  From  San 
Jaclnto-San  Vicente  Aqueduct,  about 
one  mile  westerly  of  San  Vicente  Res- 
ervoir southerly  to  a  point  on  north 
shore  of  Sweetwater  Reservoir. 
Owner — San  Diego  County  Water  Au- 
thority. 314  Union  Bldg.,  San  Diego, 
Oallf. 
48-inch,  42-inch  and  30-lnch  pipe. 

The  work  has  been  divided  into  three 
schedules:  Schedule  1  including  all  work 
from  the  San  Jaclnto-San  Vicente  aque- 
dust  to  the  north  side  of  San  Diego 
River  Valley;  Schedule  2  including  all 
work  from  the  end  of  Schedule  1  to  the 
south  side  of  the  San  Diego  River  Val- 
ley. Including  construction  of  the  Lake- 
side control  station;  Schedule  3.  in- 
cluding all  work  from  the  end  of  Sched- 
ule 2  to  the  Sweetwater  reservoir. 
(Contractor — American  Pipe  A  Construo- 
tlon  C<*..  4635  Firestone  Blvd.,  South 
Gate,  Calif. 

7/15/47  41 

Bond  Election  Contemplated 
Water  Improvements     Cost  $63,867.50 
REDDING.  Calif.,  Shasta  County. 
Owner — City  of  Redding.  Mayor  Ros- 
coe  J.  Anderson,  City  Manager  Phil 
Storm,  City  Hall,  Redding,  Calif. 
City   Engineer— William   Green,   City 
Hall,  Redding,  Calif. 
The  wo^'k  Involves : 
1(1)  Installation   of  an  18-ln.   pipeline 
from  the  pumping  plant  to  tanks, 
ai.d  a  similar  line  from  tanks  to 
main    line    tie-in    at    WllUs    and 
Shasta  Sts. ; 

(2)  excavation  and  enlargement  of 
the  old  reservoir;  bottom  and 
sides  to  be  lined  with   concrete; 

(3)  installation  of  a  6-ln.  pipeline 
from  Railroad  Ave.  to  Blmwood 
St  and  from  there  to  Market  St 
f 650  fret) ; 

(4>  installation  of  6-ln.  pipeline  from 

Continental  St  east  on  Butte  St 

(lOOO  feet) ; 
(5)  installation  of  8-ln.  pipeline  from 

'ihanta  St  north  on  Almond  Ave^ 

(1000  feet); 


7/15/47 

tow  and  Only   Bidders 

HIghwsy    Improvement 

Cost  $187,654.55 

PHOENIX,  Arixona.  Wlnslow-Long 
Valley  highway.  10  miles  south- 
west of  Wlnslow  southwesterly 
for  a  distance  of  about  15Vi  miles; 
Non-FAS   (1947). 

Owner  —  Arixona  State  Highway 
Commlssioh.  17th  Ave.  and  Jackson 
son   St.,   Phoenix,   Arix. 

Work  involves  grading,  draining  and 
aggregate    base. 

Low    Bidder— Bowen    ft    McLoughhn. 
Box    4037.    783     19th     Ave.,     North, 
Phoenix.   Arlx..   $187,664J». 
Other  bids  July  8  were: 
D.   A.    Flicklnger  A   S.    L.   Stewart. 

$211,082.08. 

Packard    Contracting   Co.,    $216,172. 


AMERICAN  STEEL 
&  ENGINEERING 

We  specialize  in  all-welded 
steel  trusses  and  steel  for 
wooden  trusses. 

Why  Not  Get  Our  Prices? 


P.  O.  Box  404 
Son  Leondro 


Leckkovcii 
8-3707 


Californlo  Tromrall  Co. 

1922  Addison  Street 

Berkeley  4,  CaUf. 
Phone  AShberry  9238 

Complete  Installations 

Cranes,  Hoists,  Monorails, 

Jib  Cranes,  Gantry  Cranes, 

Electric  Cranes,  Enclosed 

Safety  Conductors, 

Trolleys 


RIGGERS  •  ERECTORS 

MACHINERY    MOVERS 

20-TON    CAPACITY    TRUCK    CRANES 

NINETY    FEET    OF    ROOM 


RfNT>ILS 


CONTRilCTORS 


CONDICK   CO. 


1<?01    IIFIH    STREfT 

THornwoll  9655 


eERKCL^r 


TUESDAY.  JULY  15.  1947 


DAILY    PACIFIC    BUILDER 


PACE  15 


(6)  Inatallatlon  of  i-la.  pipeline  from 
Placer  St.  to  Taylor  St.  (1800  ft) ; 

(7)  Installation  of  8-ln.  plpellna  to 
the  Wood's  Tract  from  Ehireka 
Way  (1250  feet) ; 

(8)  InFtaliation  of  6-ln.  pipeline  from 
Inland  Ave.  at  State  to  Paricvlew 
(1000  feet). 


7/15/47  41 

Hearing  Set  tor  August  4,  «  A.  M. 

Pipeline  Coat  $11M17.38 

BUTTE  COUNTY,  CaUf.  County  Rd. 
Canyon  Highlands  and  Featber 
Portala 

Owner  —  Oroville-Wyandotte  Irriga- 
tion DUtrict,  Jamea  B.  Alley,  en- 
gineer; Harold  Marlow,  secretary, 
Qulncy  Rd.,  Oroviile,  Calif. 

Plans  by  owner. 

14,7  miles  domestic  water  Ubm,  In- 
cluding a  settling  or  Intake  tank. 
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7/18/47 

Plane  in  Progress 

Water  Mains  Cost  $25,000 

MARIN  COUNTY.  Calif.  West  Ban 
Rafael. 

Owner— Marin  Municipal  Water  Dis- 
trict, James  S.  Peters,  general  man- 
ager; Lloyd  Lucks,  chief  engineer; 
B.  J.  Brusatori,  secretary,  874  4tb 
St,  San  Rafael.  Calif. 

Plans  by  engineering  department  of 
owner. 

West  San  Rafael  high  elevation  water 
system,  including  laying  1.5  miles 
of  water  mains,  etc. 
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7/15/47 

Complete  BIda  on  Fllo 

Earthwortc,  Pipellnos  and  fttruotures; 
Spec.  1856 

YAKIMA  PROJECT,  Washington. 
Roza  Division,  Area  2,  located  north 
of  Moxee  City;  Areaa  6  and  6, 
about  9  miles  northwest  'of  Zlllah, 
and  Area  7,  about  3  miles  northeast 
of  Zillah,  Wash. 

Ownei^— U.  S.  Bureau  of  Reclamation, 
7%  N.  2nd  St,  Yakima,  Wash. 

Plans  by  engineering  department  of 
ownar. 

Lateral  distribution  systnns,  pump 
areas  2,  6,  6  and  7;  MO  days  com- 
pletion time. 

Low  Bidder — J.  A.  Tertellng  Sc  Sons, 
Inc.,    Boise,  Idaho,    (Sch.   I)    $107,- 
207.GO;  (Sch.  II)  152,173.00. 
Other  bids  submitted  July  1  were: 
Goodfellow  Bros.,  Wenatchce,  Wash., 

(I)  $135,551 ;    (II)   $66,61850. 
Morrlson-Knudsen   Co.,  Inc.,  Seattle, 

Wash..  (I)  $136,644;  (U)  $68,235.25. 
C.  T.  Malcolm  A  Co.,  Portland,  Ore., 

(II)  $76,153.50. 

Complete  bids  are  on  file  for  ex- 
amination at  the  office  of  DAILY 
PACIFIC  BUILDER.  465  Tenth  St, 
San  Francisco,  Calif. 


bitta  July  8  to  the  V.  8.  Bureau  of 
ReclamaooQ.  Customhouse.  Denver 
2.  Oolo.,  under  Inv.  A-24.605-A  for 
14,750  bbl.  oortland  cement,  type  n. 
low-alkali  In  paper  sacks  duivered 
f.  o.  b.  cars  at  shipping  point  or 
Tuma.  Arlx.: 
Monolith    Portland    Cement   Co.,   Los 

Angeles.  $2.64  fob  Los  Angeles;  net. 
Riverside    Cement    Oo..    Los    Angeles, 

|?.80  fob  Los  Angeles;  net. 


7/15/47  48 

Contract  Awaried 

Highway  Cost  $17»,473.74 

WHTTB  PINB  COUNTY,  Nevada.  From 
Junction  of  U.  8.  6  (Baker  Junction) 
to  Nevada- Utah  State  Line  •  near  OaT^ 
rison.  Utah,  and  from  Baker  to  Leh- 
man Cavee. 

Owner — State  of  Nevada,  Department  of 
Highways,  Heroes'  Memca-ial  Bldg., 
Carson  City,  Nev. 

State  Highway  Engineer— W.  T.  Hbl- 
oomb,  Carson  City,  Nevada. 

16.963  miles  state  seccHOvdary  highway 
system;  175  days  ootnpletlon  time. 

Oontractor  —  Dodge  Construction  Oo., 
Inc..  Fallon,  Nev. 
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7/16/47 
Structural    Steel 
Low  and  Only   Bidder 

CENTRAL  VALLEY  PROJECT, 
Calif. — The  Bureau  of  Reclamation, 
Customhouse,  Denver,  Colo.,  under 
Spec.  1844  received  bids  June  25, 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Bethany,  Calif.,  at  the  op- 
tion of  the  bidder,  all  structural  steel 
siding,  windows,  doors,  anchor  bolts, 
and  all  other  necessary  materials,  ex- 
cept cranes,  concrete  walls  and 
floors,  foundations,  roof  strips,  and 
roof  shingles,  for  on«  complete  steel 
warehouse  for  the  Tracy  Pumping 
Plant,  Central  Valley  Project  Calif. 
The  approximate  over-all  dimensions 
of  the  building  are  55  feet  2  Inches 
by  142  feet  2  inches.  The  government 
will  construct  the  concrete  founda- 
tions  and   erect   the   building. 

Soule  Steel  Co.,  6200  Wilmington. 
Los  Angeles,  and  San  Francisco, 
f.o.b.  Bethany,  $27,201,  45  days;  bal. 
200   days;    net. 

Independent  Iron  Work.s,  Oakland, 
f.o.b.  Oakland,  $22,063,  2561  lbs.  45 
days,  175,887   lbs.;   200  days;  net. 

Consolidated  Steel  Corp.  Ltd.,  5700 
S  Eastern  Ave.,  Los  Angeles,  f.o.b. 
Los  Angeles.  $23,574 ;  2900  lbs. ;  45 
days;   183.300  lbs.;  200  days;  net. 

American  Bridge  Co..  Denver,  Colo, 
f.o.b.  Chicago  and  Minneapolis,  $20.- 
844.  12,000  lbs.;  Minneapolis,  60 
days,  163,000  lbs.,  Chicago,  240  days, 
12,500  lbs.  Minneapolis.  5212  lbs.,  Min- 
neapolis, 4950  lbs.,  Minneapolis,  2169 
lbs.   Minneapolis;   net 


clalr,  N.  J.,  f.o.b.   Newark.  $650;   3300 
lbs.;   14^  20  days. 

G.  T  Gerhardt,  fob.  San  Fran- 
cisco, $873.50;  4000  lbs.;   %%  20  days. 

7/15/47  -  « 

Pipe — Contract   Awarded 

WATSONVILLE.  Calif.  —  Santa 
Crus  Co.— American  Cast  Iron  Pipe 
Co.,  55  New  Montgomery  St.,  San 
Francisco,  Calif.,  at  $50,790.80  includ- 
ing tax  awarded  contract  by  the 
City  of  WatsonviUe,  F.  -.  O'Brien, 
City  Clerk,  City  Hall,  WatsonviUe, 
Calif.,  for  furnishing  (1)  5400  lin.  ft 
16  in.  cast  iron  pipe;  (2)  3700  lin.  ft 
18  In.  do;  (3)  1400  lln. -ft  14  In.  cast 
iron  pipe  bell  and  spigot  centrifu- 
gal cast  iron  pipe  class  100  lb.  In  16- 
ft  or  18-ft  lengths  f.o.b.  WatsonvUle. 

U.  S.  Pipe  &  Foundry  Co.,  San 
Francisco,  at  $50,347  excluding  tax, 
submitted  only  other  bid  July  8. 
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7/15/47 

Cast  Iron  Pipe  and   Fittings 

Contract  Awarded 

SAN  LEANDRO.  Calif.,  Alameda 
Co.— Stolte,    Inc..    8451   San    Leandro, 

Oakland,  Calif.,  at  $1812,  awarded 
contract  by  the  City  of  San  Leandro, 
H.  H.  Burbank,  city  clerk.  City  Hall, 
San  Leandro,  Calif.,  for  furnishing 
(1)  636  lln.  ft  cast  Iron  pipe  and  (2) 
two  1/16  bends. 
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7/15/47 

Fuel  Oil — Low  and  Only  Bidders 

SACRAMENTO,  Calif.,  Sacramento 
Co.  —  The  following  submitted  bids 
July  9  to  the  State  Purchasing  Agent, 
Sacramento,  Calif.,  under  Quo.  71679, 
Req.  62085,  for  5000  gallons  dlescl 
engine  fuel   oil,  f.o.b.  Fresno,   Calif.: 

California  Fresno  Oil  Co.,  $.0845  per 
gallon. 

Tidewater  Associated,  $.0885  per 
gallon. 

Standard  OH  Co.,  $.0895  per  gallon. 

Sunland  Refining  Co.,  $.0888  per 
gallon ;  av/arded. 


41— MACinNERY  AND 
EQUIPMENT 
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7/15/47 

C«ntraot  Awarded  on  Schedule  i 

WaUr  Main;  ftpM.  LA-SS3 

Cost  $21,103. 

ALAMEDA,  Calif.,  Alsmmeda  County. 
Webster  St.  between  Pacific  Ave. 
and  Tynan  St 

Owner— East  Bay  Municipal  UtlUty 
District,  Room  406.  512  16th  St. 
Oakland,  Calif. 

District  Engineer— John  S.  Longwell, 
512  18th  St,  Oakland,  Calif. 

Includes  installing  approximately  3250 
lln.  ft.  24-ln.  welded  steel  water 
main  and  45  lin.  ft  12-ln.  cast  Iron 
pipe,  together  with  valves  and  ap- 
purtenances. 

Contractor  —  Walter     Lenkalt, 
Revere  St.,  San  Franoisoo,  Calif. 
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7/15/47 

Contract    Awarded 

Automatic   Sprinkler    Systems 

Serial  No.  04-203-47-90  Cost  $377,456 

OAKLAND  ARMY  BA&B.  Calif.. 
Alameda  County,  Warehouse  Area. 

Owner  —  San  Francesco  District 
Corps  of  Engineers,  War  Depart- 
ment, 74  New  Montgomery  St., 
San   Francisco,  Calif. 

Plans    by    owner. 

Contractor — George  M.  •Robinson  A. 
Co.,  480  Sth  St.,  San  Francisco, 
Calif.  ^ 


7/15/47 

Stool  Plato 

Low  and  Only  Bidders 

SAN  FRANCIS(X>,  Calif.— The  L. 
Schaeffer  &  Co.,  1638  Harrison  St. 
San  Francisco,  Calif.,  at  $280  plus  tax, 
submitted  low  bid  July  9  to  the  De- 
partment of  Public  Works.  Room  282 
City  Hall.  San  Francisco,  Calif.,  for 
furnishing  139  linear  feet  of  4 -inch 
by  22-lnch  steel  plate  for  the  firing 
range  at  the  police  pistol  range,  drill 
as  per  detail. 

Schrader  Iron  Works,  Inc.,  San 
Francisco,  Calif.,  at  ^65.93,  submit- 
ted only  other  bid  July  8. 


7/15/47  42 

Brush   Wlr»— Low  and   Only   Bidders 

SAN  FRANCISCO,  Calif. -♦'ollow- 
ing  submitted  bids  July  7  to  M  H. 
Gerry,  Purchaser  of  Supplies,  270 
City  Hall,  for  furnishing  and  deliv- 
ering brush  wire  for  the  Works  De- 
partment, under  Inv.  No.  3988  . 

John  L.  Roebling  Sons,  $1981 ;  de- 
liverv  112  days. 

Geo.  L  Avery  $20.95;  delivery  90 
days 

Edward  R.  Bacon  Co.,  $25.50;  60 
days  delivery. 
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7/15/47 
Contract    Awarded  • 

Automatic  Sprinkler  Systems: 
Serial    No.    04-203-47-9S 

Cost  $132,506.80 
FORT    MASON,    San    Francisco,    Cal. 
Owner     —     San     Francisco     District 
Corps   of    Engineers,   War   Depart- 
mefit     74     New     Montgomery     gt., 
San    Francisco,   Calif- 
Plans  by  owner. 

Contractor — Grinnetl  Co.,  of  the  Pa- 
cific, Fifth  and  Brannan  Sts.,  San 
Franclsoo,   Calif. 
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7/15/47 

Contract    Awarded 

Automatic   Sprinkler  Systems: 

Serial    04-203-47-91         Cost    $241,35!» 

OAKLAND  ARMY  BASE.  Calif.. 
Alameda  County.  Wharf  Area. 

Owner  —  San  Francisco  District 
Corps  of  Engineers.  War  Depart- 
ment. 74  New  Montgomery  St., 
San    Francisco.   Calif. 

Plans  by   owner. 

Contractor — George 
Co.,  490  5»h  St. 
Calif. 


M.     Robinson     & 
San     Francisco, 


7/15/47 

Top  Soil — No   Bids   Received 

ALAMEDA,  CaUf.,  Alameda  Co. — 
No  bids  were  received  July  1  by  the 
City  of  Alameda,  J.  P.  Clark,  city 
clerk,  City  Hail,  Alameda,  Calif.,  for 
furnishing  top  soil  to  city  nursery. 

7/15/47  42 

Cast  Iron  Pip* 
Bids  Wanted 

WATSONVILLE.  Calif.,  Santa  Cnia 
Co.— Unti'.  August  12,  7:80  P.  M.,  bids 
will  be  received  by  the  City  of  Wat- 
sonvUle, F.  J.  O'Brien,  city  clerk, 
City  Hall.  WatsonvUle.  CMit..  for  fur- 
nlshhig  10,000  feet  of  8-lnch  cast  Iron 
pipe. 

Specifications  obUinatle  from  the 
above  office. 


7/15/47 

Oste  Valves  and  Switchboard 

Contracts  Awarded 

MARTINHZ,  Calif.,  Contra  Costa  Co.. 
PollowinK  awarded  contracts  by  the 
City  of  Martinez..  Raymond  B.  Joh"- 
non.  City  Clerk:  Frank  Sarles,  Cl+y 
Engineer.  Cltv  Hall,  Martlnea.  Oallf., 
for  furnlshlnK  (rate  valves  and  elec- 
trical ffWltchboard  for  the  Martlnea 
filter  plant:  _,„^  .^      ,. 

OrlnneU  Co  of  tiie  Pacific.  2330  Peralta. 
Oakland.  $1682  40  for  18-ln.  16-ln.  and 
14-in.  valves;  ^   ,        .. 

Builders  Pacific  Inc..  921  University 
Ave,,  Berkelev.  $1684.40  for  12-ln.,  8-ln. 
and  4-ln.  valves: 

State  Electrical  Supply  Co..  241  lOtn 
St..  Oakland,  switchboard. 


8U..  Stockton.  Calif.,  at  (2)  $1738. 
awarded  oontracta  by  the  City  of  Stock- 
ton. B.  L.  Trahem.  city  clerk,  City  Ball. 
Stockton.  CaUf..  for  furnishing  (1)  three 
new  motor  trucks  equipped  with  hoists 
and  dump  bodies  and  (2)  one  new  motor 
truck  chassis. 
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7/15/4T 

Transformers — Bids  Rejected 

MARTINEZ.  Calif  .  Contra  Costa  Co.: 
Bids  submitted  Jxme  18  were  rejected  by 
the  City  of'Martlnes.  Raymond  B.  John- 
son, City  Clerk;  Frank  Sarles.  City 
Sagr..  City  Hall,  Martlnes.  CMli..  for 
furnishing  three  electrical  transformers. 
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7/15/47 

Outlet  Pipe,  Etc. 

Bids  Wanted 

BOISE  FROJSX3T.  Idaho:  Until  Au- 
gust 12,  2  p.  m.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1894.  for 
furnishing  and  delivering  f.o.b.  oars  at 
the  shipping  point  or  f.o.b.  cars  at  Cas- 
cade, Idaho,  one  (1>  66-inch  diameter 
welded-plate-steel  outlet  pipe  with 
Hangee.  expansion  Joints,  supiwrt  and 
support  bearings,  support  rings,  stlf- 
fener  rings.  6-lnch  and  13-inch  outlet 
connections  with  flanges,  flange  bolts 
and  gaskets,  and  anchor  bolts;  for  out- 
let works  at  Cascade  Dam.  Pavette  Di- 
vision. Boise  Project.  Idaho  The  steel 
pipe  and  appurtenances  will  be  installed 
by  the  Government.  No  charge  for 
copies  of  the  8i>eclfloatlons  to  prospec- 
tive bidders:  to  others  $1.00.  not  return- 
able. Copies  of  the  specifications  and 
bid  forms  may  be  obtained  upon  reoueet 
from  the  Bureau  of  Reclamation.  Den- 
ver, Colorado. 

7/15/47  43 

Pixed-Wheel   Gate   A    Frame 
Low  and  Only  Bidders 

COT  OR  ADO  -  BIO  THOMPSON 
FTIOJECT,  Colo.— Following  submit- 
ted bids  Julv  2  to  the  U.  S.  Bureau 
of  Reotamatlon.  Denver,  Colo.,  under 
Spec.  1853,  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shinping  point 
or  f.o.b.  cars  at  Wild's  gpur,  Colo- 
rado, one  8-foot  0-inch  by  10-foot  6- 
inch,  fixed-wheel  gate  and  gate 
frame,  not  including  rubber  seals, 
for  the  penstock  gate  structure  at 
Marys  Lake  Po^'er  Plant.  Colorado- 
Big  Thompson  Protect,  Colorado.  The 
apparatus  will  he  installed  by  the 
Government. 

Vallev  Iron  "<"  'ks,  fob.  Yakima, 
Wash.  $1540,  7S00  lbs.  ^  30  days,  no 
equaliaation. 

Consolidated  Sterl  Corp..  f.ob.  Los 
Angeles,  Calif..  $3790.  8000  lbs.  net. 
no    equalization. 

Allison  Steel  Mfg.  Co.,  f.o.b.  Phoe- 
nix, Ar»-..  $2363,  9000  lbs.  net,  no 
equalization. 

Independent  I-'>n  Works,  f.o.b. 
Oakland,  CaUf..  $2597,  6900  lbs.,  net; 
no    equalization. 

American  Bridge  Co.,  Denver,  Colo., 
f.o.b.  Wildspur  Colo..  $4000,  8000 
lbs.;    net;    no   coualizatlon. 

Commercial  Shearing  *  Stamping, 
f.o.b.  Chicago.  III..  $9240,  8600  lbs. 
'^   20,  no  equalization. 
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7/18/47 

Slide    Gates 

Time    Extended    from   July   10  to 

July    24 

ARAPAHOE,  CO.,  Colo.  —  Until 
July  24,  10:30  A.  M..  bids  will  be 
received  by  the  Denver  District, 
Corps  of  Engineers,  War  Dept,  Rail- 
way Exchange  Bldg.,  Denver,  Colo., 
for  furnishing  and  delivering  five 
6x9-ft.  slide  gate  assemblies,  com- 
plete with  air  vent  transitions  and 
all  appurtenances  in  accordance 
with  plans  and  specifications  avail- 
able June  10  from  Engineer  offlcas, 
A  deposit  of  $5  Is  required.  Gates 
are  to  be  used  at  the  Cherry  Creek 
Dam  on  Cherry  Creek,  approximate- 
ly 6^  miles  southeast  of  Denver, 
Colo. 
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7/15/47 

Boring  Machine  Rental 

No  Bids  Submitted 

SAN  FRANCISCO.  CaUf.— No  bids 
were  received  July  11  by  the  State 
DivlFlon  of  Highways,  J.  H.  Skegga, 
district  eugineor.  2001  Van  Ness  Ave., 
S.an  Francisco.  CaUf.,  for  rental  of 
one  boring  machine,  gasoline  engine 
driven,  which  Is  capable  of  boring 
and  jacking  a  2-lnch  conduit  under- 
neath the  pavement  at  various  loca- 
tions in  District  IV  for  approximately 
CO  days'  use. 


7/15/47  48 

Traveling  Crane 
Contract  Awarded 

SHOSHONE  PROJECT,  Wyoming. 
—Euclid  Crane  A  Hoist  Co.,  Euclid, 
Ohio,  at  $1G,F8C,  awarded  contract  by 
tho  U.  B.  Bureau  of  Reclamation. 
Customs  House,  Denver,  Colo.,  under 
Spec.  No.  1Y73  for  furnishing  and  de- 
livering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Cody,  Wyo..  at 
the  option  of  the  bidder,  one  3-motor, 
floor-operated,  25-ton  traveling  crana 
for  the  Heart  Mountain  power  plant, 
Shoshcne  Project.  Wyoming.  The 
crane  will  be  installed  by  the  gov- 
ernment 
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7/15/47  « 

Compressors.  Etc. 

Contracts  Awarded  

COIX>RADO-BIcJ  THOMPSON  PROJ- 
ECT. Colo:  Worthington  Pump  A 
Msr.hine  Corp..  Denver.  Oolo.  at 
(Sch  1)  $4589;  The  Bury  Compreesor 
Co  ,  Erie.  Pa.,  at  (Sch.  2  and  3)  $1310 
and  Food  Machinery  Con?.  11»  Uif- 
slon  St..  Pasadena.  Canf..  *t  (4) 
t3«04  13  awarded  oon tracts  by  the  U.  8. 
Bureau  of  Reclamation.  Customs 
House.  Denver.  Colo.,  under  Spec.  1798 
for  fumishlng  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Wilds  Siding,  west  of  Ixrve- 
land.  Colo.,  three  motor-driven  air 
eoini>reasorB:  three  air  reoelyers; 
three  after-coolers  and  three  motor- 
driven  deep-well  turbine  type  drain- 
age pumps  for  the  Butes  and  M»»"vs 
Lake  power  plants.  Colorado  -  Big 
Thompson  Project.  Colorado.  The  ap- 
paratus will  be  installed  by  the  gov- 
ernment. • 
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7/15/47 
BtmcturaJ  Steel 
Contract  Awarded 

COLORADO  -  BIO  THOMPSON  PROJ- 
ECT. Oolo— Independent  Iron  Works, 
Ltd..  821  Pine  Street.  Oakland.  Calif.,  at 
$1386  awarded  contract  by  the  U,  8. 
Bureau  of  Reclamation.  Denver.  Oolo.. 
imder  Spec  1338  for  furnishing  and 
delivering  f  o  b.  oars  at  the  shipping 
point  or  f  o  b.  cars  at  Oranby,  Cfolo.. 
miscellaneous  structural  steel  from  the 
Oranby  pumping  plant.  (3olorado-Blg 
Thompson  Project,  California.  The  ma- 
terial wiU  be  installed  by  the  govern- 
ment. 
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SopplieSy  Equipment 

Sub-Contract 

Information 


(Ontinoed  from   Plrat  SectioTi) 


42— MISC.    SUPPUES    AND 
MATERIALS 


7/lS/4fT  ^ 

CMBSBt-Low  and  Only  Bidders 

Oolo.:    FOUowlng    sutmiltted 


7/15/47 

Stubs   and   Anchor   Bolts 

Low  and  Only  Bidders 

CENTRAL  VALLEY  mOJECT, 
CaUf.— Following  submitted  bids  July 
7  to  the  U.  S.  Bureau  of  Reclama- 
tion, CuKtomhouse,  Denver.  Colo.,  un- 
der Spec.  1870,  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coram,  Cali- 
fornia, structural-steel  stubs  and 
anchor  bolts,  for  the  230-kv  switch- 
yard extension,  Shasta  Power  Plant. 
Central  Valley  Project,  CaUfomla. 
The  materials  will  be  installed  by 
the    Government 

St  earns -Rogers  Mfg.,  f.o.b.  Denver, 
S1243.1S;    4500    lbs.;    net 

Commercial  Shearing  A  Stamping, 
f.o.b.  Chicago,  $777;  3400  lbs;  Vi* 
10  days. 

Independent  Iron  Works,  f.o.b. 
Oakland.  $712;  6260  lbs.  net 

Pchmltt  Steel  Co.  f.o.b.  Portland, 
$560;  3600  lbs.;    »^%    10  days. 

West  Coast  Steel  Fabricators,  f.o.b. 
Oakland.   $595;   3400  lbs.;  net. 

Rockwell  Engineering  f.o.b.  Chi- 
cago.   $960;    3400    lbs.    net 

Fontana  Welding  Works,  f.o.b. 
Fontana,  $1225.63;  3500  lbs.;  Vi«  10 
davs. 

Metal  Fabricators,  f.o.b.  Berkeley. 
$793.46;  3400  lbs.;  net 

Seaboard    Engineering    Co.,    Mont- 


7/15/47  43 

Clrcalt  Breakers,  Etc. 

MISSOURI  BASIN  PROJECT.  Wyo. 
Pacific  Mfg.  Corp  .  5815  Third  St..  8.  F., 
Calif,  at  (Sch.  1)  $106,710  awarded  con- 
tract by  the  U.  8.  B\u-eau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  1709 
for  fumlahlng  Ave  115-kv.  power  circuit 
breakers,  etc.,  for  Kortes  Switchyard, 
Missouri  Basin  Project,  Missouri. 

7/15/47  48 

Tanks— Contract  Awarded 

DAVIB  DAM  PHOJBCT.  Aris.-Nev.: 
Union  Steel  Co..  7301  Anaheim -'Tele- 
graph Road.  Montebello.  Oallf..  at  $3806 
awarded  contract  by  the  U.  8.  Bureau  of 
Reclamation.  Custom*  House.  Denver. 
Colo,  under  Opec.  1837  for  furnishing 
and  delivering  f.o.b.  cars  at  the  shipping 
point  or  f.Owb.  oars  at  Barp.  Oallf .  and 
Kingman  (Loulss),  Aria,  one  (1>  ver- j 
tlcaf  .V)0-jrallon.  weMed  plate  steel  oil  | 
stortMte  tank  and  one  (1)  horlwmtal  12.-  | 
OOO-gsllon  welded  plate  steel  oil  stor- 
a«e  tank  for  the  230-kv.  switchyard  at 
Parker  Dam  and  for  the  flxed-wheel 
gate  hoist  at  Davis  power  plant.  Davis 
Dam  Project.  Arizona-Nevada.  The  tanks 
wUl  be  installed  t>y  the  government. 


7/15/47 

Pumping    Units 

Low  and  Only   Bidders 

KLAMATH  PROJECT.  Oregon - 
California. — Following  submitted  bids 
July  2  to  the  U,  S.  Bureau  of  Recla- 
matlun.  Customs  House,  Denver, 
Colo.,  under  Spec.  1860  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Staley, 
Calif.,  10  motor-driven,  vertical- 
shaft  pumping  units,  complete,  for 
Installation  in  six  pumping  plants, 
Coppeck  Bay  Extension.  Modoc  Unit, 
Tule  I^ke  Division.  Klamath  Proj- 
ect, Oregon -California.  The  appara- 
tus will  be  installed  by  the  govern- 
ment. 

Crane  O'Fallon.  Denver,  Colorado 
fob.  Staley,  Calif..  (1)  $11,225,  23.- 
230  lbs.  (2)  $4182.  6,524  lbs.  (3)  $1601, 
2.325  lbs.,  (4)  $1988,  2,062  lbs.;  (5) 
$1601.  2,225  lbs.  f  total  $20,597;  1%  20, 
will   equalise. 

Peerless  Pump  Division,  Los  An- 
geles. Calif.,  fob.  Staley,  Calif., 
(1)  $12,287.  3.000  *  15.670  lbs:  (2)  $4,- 
113,  97o  A  4,RO0  lbs.  (3)  $1593.  380  A 
2,093  lbs  ;  (4)  $1725.  360  A  2.363  lbs.; 
(5)  $1593,  360  A  1,935  lbs.  total  $21.- 
311:    net;    no    equalization. 

Worthington  F'ump  and  Machinery, 
Harrison.  N.  J.,  fob  Staley,  (1)  $15,- 
480.  16.500  A  3,500  lbs  (2 1  $4520.  4.- 
400  *  l,30o  lbs.  (3)  $1882.  1.800  A  500 
iba  (4)  $2335.  2.000  A  660  lbs.  (5)  $1,- 
731.  1.500  A  500  lbs.;  total  $25,048; 
net :  no  equalization. 

Fairbanks  Morse  A  Co.,  Kansas 
Cltv,  Mo.,  fob.  railroad  nearest  dest, 
(1)  $16,495.  3.260  *  13.750  Ihs.  (2)  $8622, 
1..')00  A  5.500  lbs  (3)  $2346.  500  *  1,- 
9V)  lbs.  (4)  $2691.  550  A  1.960  Iba.  (5) 
$2221,  500  *  1.950  lbs  total  $29,275; 
net. 


7/15/47 

Forced  Air  Cooling   Equipment 

Contract  Awarded 

SHOSHONE  PROJECT,  Wyoming. 
— Westlnghouse   Electric  Corp.,  Bast 
Pittsburgh,    Pa.,    at    (Sch.    1)    $88,800 
and    (Sch.   2)  $1198.30,   awarded   con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation,     Customs      House,      Denver. 
Colo.,  under  Spec.  1796  for  furnishing 
and  delivering  f.o.b.  cars  at  tho  ship- 
ping point  and/or  f.o.b.  cars  at  Glen- 
dlvo,    Mont,   and  Thermopolls,   Wyo., 
at  the  option  of  the  bidder,   forcad- 
alr  cooling  equipment   for  three    (8> 
ROOO-Uva  single-phase,  6C-cycle  power 
trans!  ormers;     forced-air     cooling 
equioment  for  one  (1)  l5,00O-kva.  out- 
put capacity,  8 -phase,  GO-cycle  regu- 
latmg  transformer;  forced-air  cooling 
equipment   for   one    (1)    8000-kva,    8- 
phHse,    60  cycle    power   transformer, 
for    the    Glendive    substation.    Fort 
Pe?k  Project  Montana,  and  the  Ther- 
mopo'ls  substation,  Shoshone  Project, 
Wyoming. 


48 


7/15/47 

Saws— Bids   Wanted 

SAN  FRANCISCO.  Calif.  -  Until 
July  23.  2  P.  M..  bids  will  be  receiv- 
ed  bv  the  U.  S.  Treasury  Dept..  100 
MrAJIister  St,  Rm.  1601,  San  Fran- 
cisco 2,  Calif.,  under  Inv.  SF-26-46 
for  20  cross-cut  saws  f.o.b  San  Fran- 
cisco, Calif. 


7/15/47  48 

Scaffolding— Low  and  Only  Bidders 

SAN  FRANCISCO,  CaUf.— The  fol- 
lowing  submitted  bids  July  11  to  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der bid  No.  3992  for  furnishing  and 
delivering  ficaffoldlng  for  the  War 
Memorial  Building: 

Beatty  Safway,  Inc.,  (1)  $147  aach; 
(8)  $41.00  each ;  10  days'  delivery. 

Upright  Scaffolding  Co..  (1)  $872; 
(2)  $25;  (8)  $84;  20  days'  delivery. 


7/15/47  4t 

Dump  Truck  Rental 
Low  and  Only  Bidders 

LASSEN  and  MODOC  COUNTIES, 
Calif —The  following  submitted  bids 
July  2  to  the  State  Division  of  High- 
ways, F.  W.  Hasalwood,  district  en- 
gineer, 1667  Riverside  Dr.,  Redding, 
Calif.,  for  rental  of  one  to  four  dump 
trucks,  5-cublc  yard  capacity,  for 
approximately  60  days'  use  In  Lassan 
and  Modoc  counties: 


FAIRBANKS-MORSE 

A.  C.  or  D.  C 

GENERATING    SETS 

Manual,  Remote  or 
Automatic  Control 

A  CONTRACTOR'S 
NECESSITY 

PAIRBANKS-MORSE  &  CO. 

630  Third  Street 

EXbrook   9899 

SAN  FRANCISCO  7,  CAUF. 
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7/15/47 

Motar  Trurka— Contracts   Awarded 

STOCKTON.  OaUf .  San  Joaquin  Co.: 
John  H.  Bagal  Oo.,  317  No.  Kl  Dorado 
St.,  Stockton.  Oallf.  at  (1)  nOTJ  and 
Chase  Chevrolet  Co  .  Miner  and  Hunter 


FOR   SALE 

TIMBERS,  wallboarda.  plamMas 
ptp«,  millwark.  and  oihtr  buiM- 
ing  mat^Hala  8ALB  PR1CE8. 
Loirffc   atorka   of  "hard  to   g#t" 

ttCMS. 

WIt».  writ*.  «r  'phon# 
CLFVEl.ANO  WRECKING  CO. 
28M  Third  gt  —  VA  lenda  4f77 


8TEELFORMS 

STECLTUBE  CONSTRUCTION  TOWERS 

HEAVY  DUTY  SWINGING  SCAFFOLDS 

WEDGE  NOTCH  COLUMN  CLAMPS 

STEELFORM  CONTRAaiNG  CO. 

666  Horrifon  Str*«t        DOugla$  5582        Son  Froncltco 

INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  •  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Stroof       DOuqIos  5582       Son  Froncisco 


i 


X' 


PAGE  16 


DAILY 

* 


PACIFIC    BUILDER 


A.  U  Martin,  Central  Valley,  one 
truck,  14.26  power  loading;  #4^ 
bunker  loading.  ^^ 

tnS;!,  ^  „j^cKenney,  Redding,  one 
J^ck,  H:t6  power  and  bunker  load- 

.  •'■  W.  HuKfaee.  FWl  River  Mllle,  two 
iruck«,  #8.7775  power  loading:  $3.4676 
bunker  loading.  ♦»«»•« 

tr.^t^**'..^'*''*'  *^'  Altura..  two 
iSdta'        ^^*^  loading;  f4  bunker 

W.  M.  Sioaa.  Altunwi,  two  truckj, 
f*  power  loading. 

Baker  Bros.,  Chico,  two  truck*. 
»*^  power  and  bunker  loading. 

Everett  Hickman.  Klamath  B^Ila, 
Ore.,  two  truckH,  |6.22  power  loading: 
♦5  biuker  loading. 

John  Schnackenberg,  Napa,  one 
truck,  K25  pow^r  loading;  14  bunker 
loadmg. 


TUESDAY.  JULY  15.  1947 


car«  at  Phoenix  and  Tucson.  Arts., 
outdoor  dlHCunnectlng  Bwitchee,  etc.. 
for  Tucson  substation  and  Phoenix 
tnibstatlon,   Davla    Dam    Project 

Specifications  obtainable  from  the 
above  office ;  no  charge  to  prospec- 
tive bidders;  to  others  |0.7S  not  re- 
fundable. 


Plani»   by   owner. 

Contractoiv— Carrico     4     Qautier,     366 
Ooean    Ave.,    8an    Francisco,    Calif. 
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7/16/47  4j 

Sand  Blast  Outfit  Rental 
Bids  Wanted 

TT^H^^'^^  Calif..  Humboldt  Co.— 
Until  July  21,  2  P.  M..  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  F.  Helleeoe,  district 
engineer,  648  W.  Wabash  Ava.  Eu- 
reka, Calif.,  for  rental  of  one  sand 
blast  outfit  consisting  of  tank  and 
60  feet  of  hose,  nipples  and  one  hood, 
without  air  or  sand  supply,  for  ap- 
.  proximately  48  hours'  use. 

Specifications  obUinable  from  the 
above  office. 


7/16/47  48 

Traneformer~-Three   Low  Bidder* 

COLUMBIA  BASIN-  PROJBJCT, 
Waahlngtcn.— The  following  submit- 
ted bids  July  3  to  the  U.  S.  Bureau 
pf  Reclame  lion,  Denver,  Colo.,  under 
Spec.  1848  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
2LS°-^-  **"  **^  Odalr,  Wash.,  one  (1) 
6000/7300-kva..  13,800-delta-  to  8988/ 
6900  grounded  wye-volts,  S-phaae,  60- 
cycle,  non-inflammable,  liquid  Im- 
mersed, forced  air  cooled,  Indoor  type 
transformer  for  the  Grand  Coulee 
power  plant,  Columbia  Basin  Project. 
Washington.  The  apparatus  will  be 
Installed  by  the  government: 

General  Electric  Co.,  Denver,  Colo.. 
Item  1.  123,375;  ship  990  days;  liquid 
from  Plttsfleld.  Mass.,  with  trins- 
lorraer;  50,000  lbs.;  Item  2,  engineer, 
»i5:  mechanic,  |40;  f.o.b.  destination; 
terms  net.  Equalization   offered. 

Standard  Transformer  Co.,  Warren, 
Ohio.  Item  1.  $23.624 ;  ship  600  days ; 
llquia  from  Warren,  10  days;  60,000 
.on  •  *i®"l*'  «"«»»•«"•,  $40;  mechanle. 
WO;  f.o.b.  destination;  terms  net. 
Equalisation   offered. 

Poi  nsylvania  Transformer  Co.. 
Pittsburgh,  Pa.,  item  1.  »24,196:  ablp 
800  days;  liquid  from  St.  Louis,  Mo.. 

^^^■.i.*®'*!?**  ^^-  Canonsburg,  Pa.; 
27.000  lbs..  St.  Louis.  Mo.;  Item  2 
engineer.  |40;  mechanic.  |86;  f.o.b. 
destiration;  terms  net  Bquallsatlon 
is  offered. 


7/18/47  4S 

Valve  Control   Systenn — Low  and 
Only   Bidder 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colo.— Wood waid  Gover- 
nor Co.,  Rockford,  111.,  at  $66,445  sub- 
mitted only  bid  Juno  27  to  the  U. 
S.  Bureau  of  Reclamation,  Customs 
House,  Denver,  Colo.,  under  Spec. 
No.  1847  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Granby,  Colo.,  one 
discharge  valve  control  system  con- 
sisting of  three  valve  control  mech- 
anisms, two  hydraulic  pumping  units 
with  «ump  tanks  enclosed  in  a 
cabinet,  two  pressure  tanks,  acces- 
sories and  instruments  for  Granby 
pumping  plant,  Colorado-Big  Thomp- 
son Prefect,  Colorado.  The  apparatus 
will  be  Installed  by  the  government. 

SUBCONTRACT 
INFORMATION 


7/16/47 

Paint    BHd«a— Bids    Wanted 

SACRAMENTO  CO.,  Calif.  —  As 
previously  reported,  until  July  28, 
10  A.  M.,  bids  will  bev  received  by 
the  County  of  Sacramento,  C.  C.  La- 
Rue.  County  Clerk,  Courthouse,  Sac- 
ramento, Calif.,  for  painting  Free- 
port  Bridge,  a  steel  structure  with 
approx.  96.000  sq.  ft.  across  the  Sac- 
ramento River  near  Freeport. 

The    work    involves: 

(1)  lump/ sum,  clearing  and  spotting 
and ''priming; 

(2)  first    coat   ainc    chromate; 
(8)  second   coat  aluminum. 

Specifications  obtainable  from  the 
office  of  County  Engineer  E.  A. 
Pairbaim,  Courthouse,  Sacramento, 
Calif.,  upon  deposit  of  |10  refundable. 


Rt.   11,   BoK  iSft. 

iiS**'?»l5**^  Lumber  Co..  caovle. 

H«tlwaPej-VaUej  Uimber  Co..  P.  O. 
f?.l5i?iiS£r'^^«'***°^  **»  *•  Broadway. 
AU  of  Preno  unless  otherwise  noted.* 
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7/1B/47  4j 

Cirouit  Breakers,   Eto. 
Lew  Bidder 

DAVIS  DAM   PROJECT,    Arixona- 
Nevada.— General  xnectrtc  Co.,  Den- 
ver, Colo.,  at  Sch.  1,  Item  1.  $750,399; 
ship  700  days:    oU.  Point   Richmond 
10    days;    695.500  lbs.,    Philadelphia; 
702   lbs.,    Richmond;    f.o.b.    Kingman, 
Aria.:  item  2,  engineer  |40,  mechanic 
$35.  &ch.  2,   item  8.  $89,434.40;   179,836 
lbs.,   Philadelphia;   90,000   Iba,   BalU- 
S?.?%  l*^"   *•  »«.318-*0;    96J0B   lb*.. 
Philadelphia:    87.750   lbs..    Baltimore; 
item   6.    $14,150.40;    22.200    Iba    Phila- 
delphia:   20,280    lbs.    Baltimore;    ship 
MO  daya;  f.o.b.  Kingman,  Aria.,  and 
Boulder  City,  Nev  ;   total,   |l«4,90t.a0. 
Sch.   3,    item    «.    $70,226.10;    ship    700 
daya;    63,000    lbs.    Plttafield,    Maaa- 
/ch    Kingman.  Ariz    Sch.   4,  item   7, 
$42,504;    ship    300    days;     67.000     lbs. 
Pitt*field,      Maaa;     f.o.b.     Kingman. 
Aria.;   terms  net:  equalixation  la  of- 
fered; Submitted  low  bid  June  23  to 
the    U.    8.    Bureau    of    Reclamation, 
Denver,    Colo.,    under  Spec.    1S20   for 
furnishing    electrical    equipment    for 
Davia  switchyard,  Davis  Dam  Proj- 
ect   Arlxona-Nevada,    f.o.b.    ahipplng 
point  and/or  Kingman  (Louiae).  Aria. 

7/16/47  4s 

Road- Mixing  Machine  Rental 
Law  and  Only   Bidders 

SAN  LUIS  OBISPO,  Calif.,  San 
Luia  Obispo  Co.— The  following  aub- 
mltted  btda  July  7  to  the  State  Divi- 
sion of  Hlghwaya,  L.  H.  Olbaon,  dla- 
trtct  engineer,  80  Higuera  8t,  San 
Luis  Obispo,  Calif.,  for  rental  of  (1) 
one  pugmlll  tyi>e  road-mlxlng  ma- 
chine and  (2)  one  booster  tank  truck. 
220-gallor.  capacity,  for  approxtmata- 
ly  ao  days*  use : 

Seargeant  Transportation  Co.,  San- 
ta Barbara.  (1)  $14.96  per  hour;  (») 
$6  per  hour. 

Clyde  W.  Wood,  Inc.,  North  Holly- 
wood, (1)  $22.10;  (2)  $aL88. 


7/15/47 

Install  Tile  Floor 

Contract  Awarded 

LOS  ANQBLBS,'Callf.,  Loa  Angelea 
Co.— Stacey  Jones,  806  8.  Vermont, 
Los  Angelea,  Calif.,  at  $8840.  awarded 
contract  by  the  Veterans'  Adminis- 
tration, Construction  Division,  180 
New  Montgomery  St,  San  Francisco, 
CaUf.,  under  Spec.  No.  SF-4707,  Job 
No.  ll-J-154.  for  providing,  installing 
and  flnlahlng  complete  compressed 
aaphalt  tile  floor  covering  for  two 
dining  halls  in  buUdlng  No.  18  at 
Veterans'  Administration  Center,  Loa 
Angeles  (Sawtelle),  Calif.  The  work 
includes  removal  of  existing  soft 
floor  covering,  patching  and  repair- 
ing concrete  sub-floor  and  laying  and 
polishing  approximately  17,600  sq.  ft 
of  new  compressed  aaphalt  tile,  all 
as  shown  on  drawing  and  noted  in 
the  speclficatlona 


7/15/47  44 

Acoustical  Trsatmsnt 
Contraet  Awarded 

SAN  FRAN-CISCO,  Calif.  — I*  D. 
Reeder  Co.,  San  Francisco,  Calif.,  at 
$728,  awarded  contract  by  the  De- 
partment of  Public  Worics,  Room  282 
City  Hall,  San  Franciaco,  Calif.,  for 
acoustical  treatment  in  rooms  801, 
302,  303  and  304,  Board  of  Education 
Bldg.,  Civic  Center,  San  Francisco, 
Calif. 
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7/16/47 

Chain-Link   Fence— BIda  Wanted 

SAN  FRANCISCO.  Calif.  —  UnUl 
July  16,  1  :ao  P.  M.,  blda  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works.  Room  282  City  Hall,  San 
Franciaco,  Calif.,  for  furnishing  and 
installing  chain-link  fence  to  match 
present  fences  at  varioM  locations 
aa  follows:  Sherman  School,  Green 
St.  Bide ;  Spring  Valley  School,  Waah- 
lngtcn St.  side;  Golden  Gate  School, 
Golden  Gate  Ava  aide. 


7/15/47  44 

Heating  Plant  Additions 
Contract  Awarded 
RENO.  Nevada.  Waahoe  Co.— John 
F.  Kuenall  of  Hlllcreat  Plumbing  A 
Heating  Co..  880  Sage  St,  Reno.  Nev.. 
at  $1194  submitted  low  bid  July  8 
and  awarded  contract  bv  the  board 
of  trustees  of  Reno  School  District 
No.  10,  Earl  Wooster,  superintendent 
of  schools,  Reno.  Nev.,  for  additions 
to  heating  plant  at  the  Southslde 
School  to  provide  heating  for  three 
Homoja  huts. 

Other  bids  were: 

Humes  Bros..  Plumbing  A  HeatinK 
Co..  $1740. 

Savage  *  Son,  $1826. 

Heating   A    Air    Conditioning    Sup- 
ply  Co..  $2498.    . 


7/15/47 

Steel  8Uirwaya 

Bids  Wanted 

FRESNO.  Calif..  Fresno  Co.— UnUl 
July  24.  5  P.  M..  bids  will  be  received 
by  the  Fresno  School  District.  L.  L. 
Smith,  business  manager,  2848  Mari- 
posa £t,  Freano,  Calif.,  for  furnishing 
and  installing  steel  stairways  at  the 
Columbia  and  Lincoln  achoola. 

Specifications  obtainable  from  the 
above  office. 


7/16/47  44 

Celotex  Wallboard' 
Contraet  Awarded 

SAN  LEANDRO,  Calif.,  Alameda 
Co.— Pacific  Co.,  178  Grand  Ave  ,  Oak- 
land, Calif.,  at  $8000,  awarded  con- 
tract by  the  Caterpillar  Tractor  Co., 
Davia  and  Marilnez  Sta.,  San  Lean- 
dro,  Calif.,  for  lining  machine  shop 
area  with  celotex  wallboard. 

Plans  by  c(mtractor. 


7/15/47  •     44 

Automatic  Gas  Burner  (Furnish  and 

Install)— Blda  Received 

H01.LISTER,  Calif.,  San  Benito  Co. 
—Robert  Johnaon,  454  S3rd  Ave.,  San 
FrancUco,  Calif.,  at  $695,  submitted 
low  bid  July  9  to  the  Federal  Works 
Agency,  Public  Buildings  Adminla- 
traUon.  office  of  the  district  engi- 
neer. 888  U.  S.  Appraiser's  Bldg.  San 
Franciaco.  Calif.,  for  furnishing  and 
installing  new  automatic  gas  burner 
at  the  U.  8.  Post  Office,  Holllater. 
Caltf. 

Only  other  bid  received  waa: 

Service  Heat  ft  Power  Co.,  Oak- 
land, Calif.,  $70& 


7/15/47 

Sub-ContracU  AwaMed 

Alter  Junior  Hlfh  Oymaaatiun 

Pn-ALUMA.  Oallf..*'lS5^<^^' 
Junior  m»h  School.  Besaett  Street 
^between  Broadway  and  P^alr  Street 
Owner— Board  of  Bduaatlon  of  Peta- 
luma,  Olty  High  School  XMstrtct.  Hall 
Weaton.  Secty..  High  SchocA  Bldg.. 
Fair  Street.  Petaluma,  gwif        "*"•■ 

^^!Sf^^CT..****"*^    Stanton.    Pebble 
-oeaon,  Callf. 

Alterations  of  groimd  floor  area  of  exlst- 

Ing  gymnaaium  building. 
Cmifractotwvogeeon  Conatr.  Co..  US  H 

St.  PeUloraa.  Calif.  *«.•»•»» 

Plumbing,  Heating  and  Sheet  MetaJ— 
P^.^«n  Bebber,  15  Howard  Street. 

mectalc  Wiring— P.  B.  Maus,  22  Poet  St.. 

Petaluma. 
Tile   Work    —    Supsrlor    TUe   Oo..    4039 

Broadway.  Oakland. 
Glass— Diamond  Match  Oo..  Chloo 
0™<iJ«K.    Poundatlona    and    Concrete— 

A.  O.  Schluneger.  P.  O.  Box  822.  Peta- 

Liunber— Sterling  Linnber  Co..  1617  32nd 

St..  Oakland. 
MUl    Work— R.    H.    Hamilton    Co..    2186 

San  Bnmo  Ave..  San  Frandaca 
Hardware— Marahall-Neweil  Supply  Oo.. 

Spear   and    lifisslon    Sts.,    San    Fran- 

Palntlng— WUUam   Kruse,   638  Proapect 

Ave..  Petaluma. 
Lathing  and  Plastering- W.  O.  Lynch. 

BPD  1.  Clayton  Ave.,  Sonoma. 

7/15/47  44 

Sub-Contracta  Awarded 
Alter  Medical  Laboratory 

PORT  BAKKB,  Calif.,  Marin  Oo.         ' 

Owner— War  Department,  c/o  poet  engi- 
neer, Prea1dk>  of  San  Pranciaco,  Oafif . 

Plans  by  owner. 

Contractor  —  Carrico  *  GanUer,  365 
Ocean  Ave.,  San  Franciaco,  CaUf. 

Plvunblng— Klelnen  Oo.,  227  Ralston  St., 
S.  P. 

Eectrlc  Wiring— H.  M.  Tittle  Co..  85  Co- 
lumbia Sqiiare.  8.  P. 

Linoleum— Peterson  Ac  Oobby  Co..  363 
Clementina  St..  S.  P. 


Grading— Arise-Knapp  Co..  961  41th  St. 
Oakland. 


44 


7/15/47 

Furnish  A  Drive  Piling — Sub- 
Contract   Awarded 

Shop  Bldg.  A  Piling 

OAKLAND.  Calif..  Alameda  Co.  City 
Corporation   Yard  No.  1. 

Owner— City  of  Oakland.  Chas.  Don. 
City  Clerk,  City  Hall,  Oakland, 
Calif. 

City  Engineer  —  Walter  Frickatad, 
City   Hall.   Oakland.  Calif. 

Contractors-California  Buildera  Co., 
inc.,    552S    Marahall    St..    Oakland. 

Calif. 

Sub-Contractor  —  M.  B.  McGowan, 
Inc.,  626  Market  St.,  San  Franciaco, 
Calif. 


44 


7/16/47  44 

Fire  Alarm  System  A  SpHnkiei^- 
Blds  Poatponed  Indefinitely 
CORONA.  Calif..  Loa  Angelea  Co.— 
Bids  scheduled  to  have  been  opened 
June  26  have  been  poatponed  in- 
definitely by  the  U.  S.  Navy.  Public 
Works  Office.  U.  S.  Naval  Baae.  Ter- 
minal Island.  (San  Pedro),  under 
Spec.  No.  18490  for  the  InaUUatton 
of  a  fire  alarm  aystem  and  sprinkler 
system  at  the  U.  S.  Naval  Hospital 
at  Corona.  CaUf..  involving  excava- 
tion, piping,  conduit  electric  wiring, 
fire  alarms,  fire  doors  and  sprink- 
ler heads. 


7/16/47 

Painting— Bide  Wanted 

TUPMAN.  CaUf..  Kern  Co.— Until 
July  18  written  bids  will  be  received 
by  the  Elk  Hills  School  District  Mel- 
vin  Stutchman,  clerk.  Box  102.  Tup- 
man.  Calif.,  for  the  painting  of  the 
outaide  of  the  achool  buildlnga  and 
cottages.  Blda  on  the  main  building, 
wooden  buUdlng  and  cottagea  will 
be  mode  teparatsly. 


7/15/47  44 

»ab-Contracu  Awarded 

Plant  Addition  Approx.  Coat  $50,009 

BESIKELET.     CaUf..     Alameda    Coimty 

Dwlght  Way  and  8th  St. 
Ownei^-Kawneer  Co,,  Otis  HL  Wlnfl^d. 

manager.    Dwlght    Way    and    8th    St.. 

Berkley.   Calif     (headquarters.    Nllea. 

Mich.) 
Architect— Alben    Proberg.    3454    Harlan 

St..  Oakland.  Callf. 
Contractor— Christensen   A  Lyons,   3454 

Harlan  St.,  Oakland.  Calif. 
Roofing   —    General    BooClng   Oo..    3510 

Peralta  St..  Oakland. 
Plumbing  —   J.   A.   Pazlo.   686  4th   St. 

Oakland. 
Electric  Wiring— T.   L.  Roeenberg   Klec- 

trtcal  Co..   372  5th  St.,  Oakland. 
Brick  and  Stone  Work— Al  Hallert.  2500 

69th  St..  Oakland. 


7/16/47  •    4A 

Automatic  Gas  Burner  (Furnish  and 
Inatall)— «lds  Rsoeivsd 

MILL  VALLEY.   Calif.,    Marin   Co. 

Shields  Co.,  703  3rd  St.,  San  Rafael. 
Calif.,  at  $372,  submitted  low  bid  July 
9  to  the  Federal  Works  Agency,  Pub- 
lic Buildlnga  Administration,  office 
of  the  district  engineer,  838  U.  8.  Ap- 
praiser's Bldg.,  San  Franciaco,  CUlf., 
for  furnishing  and  installing  a  new 
automatic  gas  burner  at  the  U.  8. 
Post  Office,  Mill  Valley,  Calif. 

Other  bids  received  were: 

Robert  Johnson,  San  Franciaco, 
Calif..  $80& 

Service  Heat  A  Powor  Co.,  Oakland. 
Calif.,  $417. 

Bettencourt  Co,  Sausallto,  Calif.. 
$421. 

Marin  Heating  ft  Plumbing  Oa,  San 
Rafael,  Calif.,  $486. 


7/15/47  '  •44 

Engine  Room  Repairs— Bids  Rsesivsd 
SAN  FRANCISCO,  Calif.  — Ocean 
Shore  Iron  Works,  650  8th  St,  San 
Francisco,  Calif.,  at  $140.10,  submit- 
ted low  bid  July  9  to  the  Depart- 
ment cf  Public  Works,  Room  282  City 
Hall,  San  Francisco,  Calif.,  for  in- 
stalling flange  ring  on  manhole  of 
hot  water  tank  (two  In  all),  supply 
two  manhole  covers  and  doga,  burn- 
ing cut  ;ileeves  and  welding  in  two 
extra-heavy  sleeves  at  the  Hall  of 
Justice  engine  ropm. 
Only  other  bid  received  waa: 
Piclflc  Coast  Boiler  A  Tank  Ca, 
San  Francisco,  Ca>lf.,  at  $090. 


7/15/47  •     44 

Repair  Boller^Blda  Rsesivsd 

SAN  FRANCISCO,  Calif.— Pacific 
Coast  Boiler  A  Tank  Co.,  280  Main  8L. 
San  Francisco,  CaUf.  ,at  $190  plus 
eal38  tax.  hubmltted  low  bid  July  • 
to  the  Department  of  Public  Works. 
Room  282  City  Hall.  San  FVmnciaco. 
CaUf.,  for  repairing  heating  boiler  at 
Raphael  Weill  School,  San  Franciaco, 
Calif. 
Only  ether  bid  received  waa: 
Ocean  Shore  Iron  Works,  San  Fran- 
cisco, Calif.,  at  $280. 


r 


7/15/47  44 

Acoustical    J'reatment 
Contract    Awarded 

SAN  FRANCISCO.  CaUf  Western 
Aabeatoa  Co.,  675  Townsend  St.  San 
Francisco.  Calif.,  at  $1948.  awarded 
contract  by  the  Department  of  Pub- 
lic Works.  Room  282  City  Hall.  San 
Franciaco.  Calif..  for  acoustloal 
treatment  for  the  east  wing,  3rd 
floor.  F*ubllc  Works  Bldg..  San  Fran- 
cisco.   Calif. 


44 
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7/16/47 

Ventilation — Contract   Awarded 

SAN  DIEGO.  Calif..  San  Diego  Co 
-J.  Herman  Co..  2410  S.  Main  St.. 
Loa  Angelea.  Calif.,  at  $3,936.00 
awarded  contract  by  the  office  of 
the  district  engineer,  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appralaer'a  Build- 
ing. San  Francisco.  Calif.,  for  addi- 
tional ventilation,  etc..  at  the  Tioga 
Hotel  building  in  San  Diego.  CaUf. 


43 


7/15/47 

Tranaformert,  Kte 
Blda  Wanted 
KENDRICK  PROJECT.  Wyo— Un- 
til Aug.  11.  2  F'.  M.  blda  will  he  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation. Denver.  Colo.,  under  Spec. 
1889  for  furnishing  and  delivering 
fob.  cars  at  shipping  point  and/or 
f.o.b  cars  at  Cheyenne  and  Casper. 
Wyo..  transformera.  Ilgbtuing  arrest- 
era,  outdoor  oil  circuit  breakers,  etc..' 
for  Cheyenne  and  Caaper  substa- 
tions. Kendrick  Project.  Wyoming, 
bpecifiratlona  obtainable  from  the 
nbove  office;  no  charge  to  proapec- 
tlve  bidders;  to  others  $L26  not  re- 
fundable. 


7/16/47  44 

Contract     Awarded 
Prefabricated  Steel  Buildlnga  (2) 

Coat  t$jns.oo 

SAN  FRANCISCO.  Calif..  San  Fran 
Cisco    ^>spital. 

Owner  —  Federal  Works  Agency. 
Public  Buildings  Administration, 
office  of  the  district  engineer.  838 
U.  8.  Appraiser's  Bldg..  San  Fran- 
cisco. Calif. 


JL 


7/16/47 
Repair  Fences 
Contract   Awarded 

SAN  FRANCISCO.  Calif— Anchor 
Post  Fence  Co..  of  California,  460 
5th  9t,  San  Franciaco,  Calif.,  at  $140. 
awarded  contract  by  the  Depart- 
ment of  Public  Works,  Room  282, 
City  Hall.  San  Franciaco.  Calif.,  for 
repairing  fence  and'  inatalUng  line 
poata  at  James  Monroe  School.  San 
Franciaco.   Callf. 


THEY'RE  PRACTICAL! 
THEY'RE  BEAUTIFUL! 
CECO  STEEL   WINDOWS 


For  every  Home 

or 
Iridustrial    Need 
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7/15/47 

■ab-Co«tracta  Awarde«— 

Work  M%  ComplstM 

School   (BcanodH)  Cost  |12,490.42 

AUBBRRT.  Oallf..  Praano  County. 

Owner— Chawanakee  Msmsptary  School 
DIstrtct.  M.  A  TtMcnpson.  oWrk.  Au- 
benr.  Oallf. 

Includea  mlac.  remodeling  and  con- 
struction work  on  owner'a  propetty 
during  summer  reoeaa. 

Contractor— Robart  B.  Jolly,  834  Arthur 
Avenna  FYeaaoL  Calif. 

Plumbing— A  O.  Ooeddel.  1109  N.  Broad- 
way. 

■Jytllc  Wlrtnt— Acme  Electric  Oa.  826 
N.  9tn  8t 

Sheet  Metal— Dofwd  Sheetmetal  Worka. 
1376  Blackatune  Ave. 


7/16/47  43 

Electrical   Equipment 
Blda   Wanted 

DAVIS  DAM,  Aria-Nev.  —  Until 
Aug.  12.  2  P.  M..  blda  will  b*  receiv- 
ed by  the  U.  S.  Bureau  of  Reclama- 
tion. Denver.  Colo.,  under  Spec.  1898 
for  fumiahing  and  delivering  fob. 
cara  at   ahipplng   point   and/or   f.o.b. 


ANNOUNCING 
THI   OPENING   OP 

WESTERN  DRY  KILN  CO. 

COMMERCIAL   LUMlEli   DRYING   IN 
MODERN  CROSS-CIRCULATING  KILNS 

OflM 

1402  LATHAM  SQUARI  IID«. 
0«kl«s4  12   •   TlMH*b«r  14t« 


Pl«af 

•221   SAN  LIANORO  ST. 

0«Umi4 


Every  bu!lding  man  knowf 
that  steel  windows  ere  pre- 
ferred in  nearly  any  type  of 
comntericial.  industrial  and 
institutional  building.  And 
Ceco  steel  windows,  now 
ready  for  immediate  delivery 
from  Pacific  Coast  Aggre- 
getss.  msan  economy  and 
additional  safety  for  the 
largest  or  smallest  structure. 

Years  of  const rucf  ion  experience  have  given 
Ceco  engineers  a  sure  grasp  of  all  window 
problems.  Ceco  casements  provide  a  tight 
weather  seal,  easy  opening  and  closing  with- 
out fear  of  warp,  beauty  of  design,  and 
every  window  is  "Bonderized"  for  protection 
against  rust.  « 

CECO  STEEL  WINDOWS  ARE 

THE  MODERN  WINDOWS  FOR  THE 

MODERN  BUILDING 


Pacific  Coast 

Aggregates,  Inc. 


Caatact  ffts  Neorsif  P.  C.  4.  OAcs 
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STOCKTON 
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RANCmo  MESQUITE 

When  thi|  column  fails  to  ap- 
pear it  is  aa  even  money  bet  I  am 
down  on  the  edge  of  the  desert 
taking  the  sun  on  my  Rancho  Mes- 
quite  and  trying  to  forget  an  up- 
side-down world. 

ir    ^    ^ 

Several  readers  have  speculated 
about  this  desert  hideaway  with 
its  adobe  hut,  isolation,  grease- 
wood  fire  and  high-powered  radio. 

^  it  ir 
Fortunately  the  radio  is  not  high 
powered.  It  frequently  goes  "pau" 
and  leaves  me  with  the  tranquil 
silence  I  am  seeking.  Dr.  T.  A. 
Milindian,  my  nearest  neighbor, 
has  a  fence  post  telephone,  but  he 
lives  nine  miles  away. 

A     ..         ir    ii    ir 

Atchitecturally,  my  hogan  might 
be  described  as  "early  mojave."  It 
is  located  where  the  desert  meets 
the  hills.  It  is  complete  with  one 
thick-walled  room,  one  end  of 
Which  is  a  large  stone  fireplace. 
it    ir    ir 

The  fire  is  not  greasewood,  but 

food    scrub    oak    which    Joe    Two 
agle  brings  down  from  the  hills. 
I  once  complained  about  the  length 
of  the  wood.  Joe,  in  a  very  civi- 
liied    approach    to    the    problem, 
stated:  "Okay,  me  tellum  squaw.' 
ir    tr    ir 
Over  the  fireplace  is  a  mantle- 
stone,    a     slab    of    rimrock,     into 
which  has  been  graven  the  words: 
It    It    it 
"No  stranger  ever  siU  beside 
this  lire.'* 


Justice  Department 
Slow  in  Prosecuting 
OPA  Violation  Cases 

WASHINGTON.—  The  Justice 
department  is  still  sitting  tight  on 
most  of  the  5,400  office  of  price 
administration  violation  cases  it 
inherited  from  OPA  six  weeks  ago. 

These  cases  involve  lumber  and 
assorted  building  materials  in  ad- 
dition to  a  host  of  other  commodi- 
ties on  which  overcharges  total- 
ing some  $75  million  are  claimed 
by  the  government. 

Some  individual  suits  are  said 
to  amount  to  as  much  as  $1  mil- 
lion. 

But  time  is  on  the  side  of  the 
defendant  in  these  matters.  Many 
private  attorneys  have  advised 
their  clients  to  adopt  a  "sit  tight 
and   wait"   attitude. 

This  great  number  of  OPA  vio- 
lation cases  was  dumped  on  Jus- 
tice June  1;  but  Justice  did  not 
take  over  a  single  OPA  attorney. 
This  complicated  the  situation  be- 
cause many  of  the  suits  involve 
technical  OPA  conditions  with 
which  Justice  personnel  is  not 
familiar. 

What  is  more,  witnesses  in  the 
cases  now  are  scattered  from  origi- 
nal points  and  presumably  would 
be  hard  to  gather  in  for  proce- 
cutiona. 

Under  the  law,  government  can 
require  a  three-fold  payment  in 
penalties  thrae  times,  that  is,  the 
amount  of  the  alleged  overcharge. 

RAIL  IMPROVEMENTS 
COST  $20  BILLION 


WASHINGTON— Frank  Knight, 
executive  secretary  of  the  Ameri- 
can Equipment  Dealers,  predicted 
Thursday  that  modernization  of 
railroad  beds  will  total  m<ire  than 
$20  billion  in  AKpetiditures  for  im- 
provements before   1960. 


Nationwide  Flood 
Control  Pn^ram 
Up  for  Discussion 


WASHINGTON.— A  nationwide 
program  for  river  vaJley  develop- 
ment will  be  fomlilated  here 
Thursday  and  Friday  when  repre- 
sentatives of  interested  organi- 
zations convene  to  see  what  can 
be  done  about  flood  control. 

The  session  will  be  designated 
as  a  Valley  Authority  Conference. 

If  the  nebulous  plans  for  a 
country- wjde  consideration  of  flood 
control  by  river  valley  develop- 
ment materiahze,  some  of  the  most 
extensive  large-stale  construction 
the  country  has  ever  seen  may  be 
in  prospect. 

The  forthcoming  meeting  was 
called  by  Morris  Llewellyn  Cooke 
of    Philadelphia,    first   administra- 


Representatives  Due  to  Consider  Purification 
BiD  Projecting  $400  Million  in  Construction 

WASHINGTON.— With  the  senate  public  works  com- 
mittee reporting  out  a  stream  pollution  control  bill  earlier  this 
week,  contractors  turned  to  the  house  to  learn  if  any  immediate 
action  was  planned  on  pollution  legislation  there. 

There  is  no  chance  for  the  house  public  worka  committee 
to  give  attention  to  the  four  stream  pollution  control  bills  now 
confronting  it  before  next  week  mt  the  eiyiwst.  The  committee's 


time    this    coming    week    will    bc^ 
taken   up   with    the    St.    Lawrence 
waterway  measure. 

Therefore,  the  possibility  was 
developing  that  the  senate  bill, 
S.  418,  known  as  the  Barkley-Taft 
stream  pollution  control  measure 
—might  come  to  the  house  in  the 
meantime.  In  the  event  the  sen- 
ate i,  ves  S.  418  early  considera- 
tion, the  house  committee  is  ex- 
pected to  hasten  it  throafl^  to  the 
house  floor. 

A  house  committee  spokesman 
said  today  that  in  light  of  these 
developments  there  is  a  good 
chance  some  stream  control  bill 
will  be  put  through  at  this  session. 
Plans.   Specs   Ix>ans 

Here  is  why  this  is  important 
to   contractors: 

With  the  federal  government 
loaning  out  $100  million  a  year  to 
both  govemmentifl  and  private  In- 
dustry units  for  construction  of 
pollution  control  buildings  and 
equipment,  a  whole  new  field  of 
this  type  of  work  would  be  opened 
to  constructors. 

As  the  senate  bill  came  out  of 
Committee  and  now  await«  floor 
consideration,  it  provides  for  just 
that — the  authorizatinn  of  $100, 
taillion  a  year  in  federal  aid  to 
states,  their  subdivisions  and  cer- 
tain private  Industry  groups  for 
!<trcam  pollution  control.  Amounts 
of  ibe  loans  could  run  an  high  an 
one-Oiird  the  estimated  cost  of  in- 
dividbal    projects    contemplated. 

In  addition  to  this  figure  the 
maaaure  provides  for  the  loan- 
ing  ©f   another    $12   million    f^nch 

ir    for    expenses    in    connection 


with  preparation  of  plans  and  spe- 
cifications for  sewage  treatment 
plants  and  any  other  buildings 
needed  to  purify  the  country's 
streams  and  rivars. 

Any  money  being  loaned  to  pri- 
vate industries  for  this  work  would 
come  from  the  larger  figure  of 
$100  million  per  year  which  covers 
all  loans  for  construction  work. 
None  of  the  advance  planning 
ntioney  would  go  for  building  acti- 
vity, only  for  preparing  nians  and 
specifications. 

Loans  of  the  construction  funds 
would  be  repaid  at  two  per  cent 
interest.  Loans  for  planning  would 
be  repaid,  interest-free,  at  the 
time  actual  construction  is  under- 
taken. 

FSA  Originate* 

In  these  respects  the  new  bill 
follows  closely  the  lines  of  rec- 
ommendations made  by  Major  Gen- 
eral Philip  B.  Fleming,  adminis- 
trator of  the  federal  works  ag- 
ency. He  was  called  on  by  congress 
to  present  an  alternate  plan  when 
he  objected  to  an  original  pro- 
posal to  place  the  administration 
of  the  act  in  the  hands  of  the  fed- 
eral security  agency. 

As  the  measure  now  stands, 
FSA.  through  its  ai^ency  the  U. 
S.  public  health  service,  would  be 
charged  with  the  re^Kmaibility  of 
determining  need  for  starsam  puri- 
fication. 

FSA  would  actually  initiate  tMe 
various  projects  by  going  befofe 
a    newly-created    five-man     board, 

(CoBtlBu«d  on  Paga  7) 


Durable  Goods  Wage 
Rate  Soars  Despite 
Work  Week  Trnmiiiig 

WASHINGTON At  UmU 

m  partial  answer  to  the  boming 
question   of   why   construction 

costs  are  so  high  is  contained 
in  a  weekly  earnings  report  for 

the    durable    goods    industries    is- 
sued   recently    by    the    bureau    of 

labor  statistics  of  the  department 

of  commerce. 
This  survey  indicates  that  labor 

costs  in   the  lumber  and  building 

materials     industry     have     been 

creeping    up   gradually    since    the 

first  of  1947.  The  advance  in  wages 

paid  out  by  the  building  materials 

manufacturers  is  not  great  but  the 

important    tning    about    it    is    the 

trend  so  clearly  indicated  for  the 

three  months  covered  by  the  BlS 

report. 

Average  43  Hours 
In  February,  this  year,  average 

weekly    earnings    for    workers    in 

lumber  and  bunding  materials  pro- 
duction, was  $44.73.  In  March  this 

was  up  to  $44.91  and  in  April  had 

climbed  to  $45.36. 

An  average  of  43  hours  per  week 

was  the  working  time  for  employes 

in    February    and    this    remained 

nearly     conjetant,     rising .  to    43.a 

hours    per   M'eek    for    both    March 

and    April,    1947.    This   leaves   the  I  tor  of  the  rural  electrification  ad 

average   hourly   earnings    for    thejni'nistration. 

three    months   at   $1,061    for   Feb- 1     Some  congressional  support  for 

ruary,  $1,067  for  March  and  $1,074  [the  move  is  indicated   by  the  fact 

that  James  E.  Murray  of  Montana, 
William  Langer  of  North  Dakota, 
both  senators,  and  representative 
George  P.  Miller  of  California,  all 
have  joined  in  the  invitation  for 
the  Washington  meeting.  A  group 
of  farm  and  labor  organization  of- 
ficials also  have  expressed  inter- 
est. 

One  function  of  the  session  will 
be  to  survey  flood  damage  al- 
ready done  and  formulate  and 
propose  a  river  valley  development 
program   of  national   scone. 

President  Truman  has  said  that 
he  favors  a  flood  control  plan  for 
the  entire  Mississippi  valley  and 
that  at  the  same  time  he  would 
^endorse  the  Missouri  Valley  Auth- 
ority. 

MVA,  he  told  reporters,  is  the 
best  way  to  control  the  Missouri 
river  but  such  an  authority  would 
not  be  extensive  enough  in  his 
estimation.  ' 

Mr.  Truman  revealed  that  the 
administration  is  tr)ring  to  work 
out  a  plan  for  the  whole  Missis- 
sippi valley,  including  the  big 
river's  tributaries.  He  has  told 
Congressman  Murray  to  ptyih  his 
bill  providing  for  the  smaller 
valley  authority. 

The  recent  widespread  floods 
throughout  that  section  of  the 
country  have  focused  government 
and  private  industry  attention  on 
the  need  for  exhaustive  survey  and 
construction  work  to  keep  the 
streams  in  check.  Congress  has 
been  making  emergency  appropria- 
tions to  meet  the  present  condi- 
tions hut  next  week's  conference 
and  the  administration  proposals 
are  looking  farther  aheaa. 

RFCrACnON  'death" 
BLOW*  TO  PROGRAM 


Rec  Bureau  Due  to  Ask  Bids  on  Hi^e  Dam 
Facilities,  Central  Valley  Project,  Early  FaH 

WASHINGTON.  —  Bid  invitations  on  construction  of 
earthwork,  lining  and  structures  for  10  miles  of  the  Horsetooth 
feeder  canal  to  the  O^orado-Big  Thompson  Project  are  ex- 
pected about  September  1.    The  woHc  %ifill  include  a  diYenion 

dam  on  the  Big  Thompson  river,  a  one-nnile  tunnnel  and  1 2 
concrete  siphons;  one  steel  siphon  and  other  structures  near 
♦■  Loveland,  Colo. 

The  jmpenuing  bids  focus  inter- 


for  April 

For  lumber  and  timber  basic 
products  alone  labor  reported  ave- 
rage weekly  earnings  of  $41.28  for 
April.  This  was  1.6  per  cent  above 
•March  and  17  per  cent  over  April 
a  year  ago.  At  the  same  time  the 
average  weekly  hours  worked  in 
this  industry  group  was  41.5  in 
April,  only  one  per  cent  more 
than  March  and  seven-tenths  of 
one  per  cent  more  than  April, 
1946. 

Metalir  Wages  Soar 

The  average  hourly  earnings  of 
99.3  cents  in  April  represented  a 
raise  of  six-tenths  of  one  per  cent 
over  the  previous  month  and  16.2 
per  cent  over  April  the  year  be- 
fore. 

The  iron  and  steel  products 
group  also  showed  increases  all 
along  the  line.  The  average  week- 
ly wage  of  $61.80  for  April  was  1,1 
per  cent  over  March  and  9.6  per 
cent  in  advance  of  April,  1946. 
Significantly,  the  electrical  mach- 
inery industry  showed  a  2.4  per 
cent  decline  in  its  average  weekly 
wage  of  $47.99  in  April  from 
March  though  well  over  April. 
1946.  *^ 

Labor's  comment  on  the  overall 
picture  showed  the  important  in- 
fluence of  these  construction  items 
on  wage — and  therefore  cost — 
trends: 

Near  War  Peak 

"The  durable  goods  induntries 
have  come  Within  one  dollar  of 
their  wartime  Tiigh,  despite  a  dron 
of  about   six   hours   in  the  woric 

I  week,  as  hourly  earnings  have  ris- 
en 12  per  cent  since  .January.  1045. 
The  bureau's  consumer's  price  in- 
dex, however,  has  increased  by 
more  than  22  per  cent  since  the 
wartime  earnings   peak." 

COMMERCE  REESTIMATES 
ITS  VOLU.ME  FORECAST 

WASHINGTON  The  Depart- 
ment of  Commerce  soon  will  issue 
another  revision  of  coiMtructioN 
figures  for  1947 — this  time  pre- 
dicting that  the  total  for  Calendar. 
1947,  will  be  appropriately  one  bil- 
lion <|oIlars  higher  than  the  last 
D  of  C  figure  indicated. 

The  Department'^  report  cover- 
ing the  month  of  Map  diows  value 
of  new  construction  pat  in  place 
during  the  month  totaled  1942. 
million,  an  increaae  of  11  per  cent 
over  April. 


WASHINGTON  —  The  GOP 
housing  stand  and  the  attitude  of 
congress  toward  eliminating  RFC 
as  a  secondary  market  for  hous- 
ing loads  took  on  a  political  tingle 
as  some  sources  predicted  the  re- 
publican-sponsored elimination  of 
this  loan  market  would  act  as  a 
boomerang  in   the   1948  elections. 

Representathre  Paul  Brown  of 
Georgia,  called  the  move  a  "death 
blow  to  the  housing  program, 
particularly  in   the  smaller  towns. 

'The  veterans,"  Brown  said, 
"will  just  have  to  snllisr." 


est  on  a  storp  being  told  in  Wash- 
ington    concerning    a    saving    of 
approximately  $li    million  on  the 
job    of    boring    a    jiine-foot    hole 
through    solid   rock   of   the   Great 
Diviue  for  13.06  miles. 
Tn«j  account  runs  uiis  way: 
In   spite   of    the   lact    that    the 
government  assumed  all  financial 
risk   in   cunneciiuii    wtui   tne   proj- 
ect, only  one  contractor's  bid  was 
receiveil  on  this  iiugu  reclamation 
job. 

This  single  bid  called  for  total 
expenditure  of  $18  million. 
Job  Goes  to  SulM 
For  one  reason  or  another  the 
one  and  only  esciinaiti  was  re- 
jected (the  bidding  was  supposed 
to  be  competitive)  and  the  bu- 
reau ot  leclumatiuu  tii  the  De- 
f)artment  of  tlie  inieriur,  (parted 
ooking  around  for  other  ways  of 
getting  the  job  done. 

The  proposed  tunneling  was 
broken  <iown  into  several  special- 
ized divisions.  Each  division  or 
specialty  was  opened  for  bids  by 
subcontractors. 

The  result  was  an  amazing  sav- 
ing over  originally  estimated  cost. 
This  part  ot  the  iiig  Thompson 
project  was  completed  at  a  total 
cost  of  less  than  $100  per  linear 
foot;  that  dropped  the  overall  cost 
to  less  than  $/  iimuwa  Thus  gov- 
ernment saved  itself  $li  vuiiion 
by  breaking  into  component  parts 
tne  Colorado-Big  Thompson  proj- 
ect. 

One   editorial   comment   on   this 
arrangement  states: 

We  can't  tell  from  here  whe- 
ther the  single  contractor  flg> 
uretf  eleven  million  dollars  prof- 
it bat  it  certainly  wasn't  bad 
going  for  the  reclamation  bu- 
reau. 

"However,  we  can  understand 
why  ftome  of  the  members  of 
the  eightieth  congress  are  sharp- 
ening their  chisels  to  cut  its 
budget.  Contractori^  have  lob- 
bies too." 

Other  western  reclamation  prot- 
ects on  which  bids  are  due  immedi- 
ately or  in  the  near  futuiFe  include: 
Transmission  lines,  Davis  Dam 
project,    San    Bernardino.    Rivcr- 
Kide  and  imperial    Counties,   Calif. 
Pumping    plants    for    Klamath 
project,   in   northern   California... 
Davis    Dam    project,    Arizona-*^ 
Nevada,    cableway    gauging    sta- 
tion near  Kingman,  Ariz. 

Boulder  City,  Boulder  Canyon 
Project,  southern  Nev^  pipe  line 
and  storage  tanks. 

Transnuflsion  lines.  Central 
Valley    Project.   Calif. 

Transmission  lineK,  Davia  Daai, 
Arisona- Nevada. 

Steel  ^nstocks,   Davia   Dam. 
Pumping    station,    Boise    proj- 
ect,   Ida. 

Pumping  plant,  canals,  laterals, 
Missouri  Basin  project,  near  Sav- 
age, Moat. 

Switchyard  excavation,  foot- 
ing, servacing,  Central  Valley. 
Calif. 

Pump  House,  Boulder  Canyon 
jiroject,  Nev. 

lateral  system  and  wasteways 
at  Denchutm  project.  Ore;  Owy- 
hee project.  Ore;  Payette  Divi- 
tUn,  Beiae  Project,  Ida. 

ALTER  RUBBER  ORDER 


WASHINGTON—  Revision  of 
rubber  order  R-1,  elTective  immedi- 
ately, was  anouneed  Thursday  by 
the  oltlre  of  materials  distribution, 
Department  of  Commerce.  Changes 
deal  with  simplification  of  con- 
trols, procedures  and  reports,  with 
no  substantial  changes  in  tho  ratio 
of  natural  and  synthetic  rubber 
i  consompUon. 
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Sewage   Treatment  Plant,  Novate;   Due  July  zii 
Marin  Corp.,  P.  O.  Box  417,  Sausallto   (Sausaltto  1300) 
Central  California  Const.  Co.,  116  Brie  St,  ban  Francisco  (HEmlock  7920) 


SUPPLIES,  EQUIPMENT, 

SUBCONTRACT 

INFORMATION 

Mlaa  tupplioo  A  Matariala  4S 

Maehlnary   and   Equlpmont  _  4t 
•uk-Cantraat    Information    44 


Building  Section 


1.8--COMMERCIALBLDGS. 

7/17/47  2 

L.OW  and  Only  Bidders 
Motor  Sales  Building         Coot  (48,880 
V18ALJA,  Calif.,  Tulare  County. 
Owner— B«rtram  Motor  Sales  Co.,  324 

E.  Main  St..  Vlsalla.  Calif. 
Architect  —  Horn    &    Mortl&nd,    003 

Rov.-ell  Bldg.,  Fresno,  Calif. 
Brick  and  steel. 
Contractor— FranoeochI    Construction 

Co..  Box  S28,  Freano,  Calif.,  $48380. 

Other  bids  were: 

Trewhltt,  Shields  &  Fisher,  Fresno, 
Calif.,  |S5,481. 

Harris    Construction    Co.,    Fresno, 
C&Uf.,  $55,986. 

LArsen  -  Ratto    Construction    Co., 
Fresno,  Calif.,  |59,177. 

Taylor  Wheeler,  Commercial,  Fres- 
no, Calif.,  858,875. 

Lk  H.  Hansen  A  Sons,  Fresno,  Calif., 
180,200. 

R.    H.    Hougbam,    Hanford,   Calif., 
876,488. 


tihop  Hldg.,  Manteea  High  bohooi,  Manteca,  Due  July  17,  a  P.  M. 
a.  C.  Ullea  &  Co.,  819  Slks  Bldg..  Stockton.  (Stock.  7-7879) 
I'eter  Sartorio,  202  Clementina  St.,  San  Francisco  (GArfield  8317) 
Continental  Const  Co.,  1402  Front  tft.,  Sacramento   (Sacto-  3-1973) 
Central  California  Const  802  Capitol  Nat'l.  Bank  Bldg.,  (Sacto  3-0371) 
Matthew  A.  Little,  1  Grand  View  Ave.,  ban  Francisco  (VAIencla  7991) 
Carl  N  Swenson  Co.,  1095  Stockton  Ave.  ,San  Jose  (Ballard  2602) 
lAwrence  Construction  Co.,  3020  V  Street,  Sacramento   v Sacto  6-3835) 

Louis  Barrett  School,  Belmont,  Due  July  m,  S  P.  M.  , 

Cattlch  Bros.  *  Stevenson,  P.  O.  Box  166,  Hedwood  City,   (R.  C.  4900 W) 

Wilfred  H.  May,  Route  1,  Box  140-B,  Sttn  Mateo,  (Belmont  1988J) 
Far  West  Const.  Co.,  2839  Judah  bt,  San  Francisco   (Seabrigjbt  3304  ft 
Junlpier  4-8050) 

Pacific  Coast  Builders,  2580  18th  bt,San  Francisco  (Hemlock  5388) 
Williams  A  Burrows,  Inc.,  10  California  Dr.,  Burlingame  (Burl  4-1790) 
Bert  construction  Co.,  846  Irvlngton  St.,  Daly  City,   (JUnlper  7-7077) 
C.  F.  F^rker,  1644  Monterey  Blvd.,  ban  Francisco  (OVerland  3728) 
Clem  Anderson,  2048  A  Lincoln  Ave.,  Alameda  (L,Akehurst  2-1432) 

lntlrmary~Bldg.,"  Bprlngffoid  Hosp.,  I  uiare  County,  Oue  JUly  29,  S  P.  M. 
Trewhitt-Sbields  &  Fisher,  Paciflc-iMuthwest  Bldg,  Fresno  CtfTesno 
3-4267) 

Taylor- Wheeler   Commercial    Inc.,  420   Safford   Ave.,   Fresno    (Fresno   2- 
1739  or  3-7066) 

£;rbentraut  ft  Summers,  696  Pennsylvania  St,  San  Francisco   (ATwater 
2420) 

Prefabricated  Houses,  water,  sewerage,  btreeu,  fete,    i  racy-Antioch;   uue 

JUiy  24,  10  A.  M. 
Clem  Anderson.  2048-A   LJncoln  Ave.,   Alameda    (La  2-1432) 
Wallace  D.  Harklns,  408  Sutter  St.,  San   Francisco   (GRaystone  2956) 
Pacific  Coast  Builders,  2530  18th  St.,  San  Francisco   (HEmlock  5388) 
Haas  &  Rothschild,  326  Merchants  Exchange  Bldg.,  San  SYancisco  (BX- 
brook  1206) 

Bath  House,  Thrasher  Park,  San   teandro.  Due  July  21,  8  P.  M. 
Far  West  Const.  Co.,  2339  Judah   St.,  San  Francisco   (Seabright  3304  ft 
Juniper  4-3050) 
California  Builders  Inc.,  6525  Marshall,  Oakland   (HUmboldt  4025) 

fat'BaptloF'Churoh  of  Albany,  Albany,  Oue  July  22,  3  P.  M. 
Far   West  Const,  (3o.,  2389  Judah   St,  San  Francisco   (Seabright  8804  ft 
Juniper  4-3050) 
Frank  A,  Stead,  1960  Addison  Way.  Berkeley,  (AShbury  8901) 

Woodbridge  Elementary  School,  Hoseviile,  Kiacer  co.,  uue  July  17,  8  P.  M. 
Continental   Const.   Co.,   1402  Front   trt..,   Sacramento    (Sacto-   3-1973) 
Lawrence  Const  Co.,  3020  V  St,  Sacramento  (Sacto.  6-3835) 

C a r m  1  on ae~E iementary  tforiooi.  Carmichaei,   uue   July  22.  8   P.   M. 
Continental  Const   Co.,  1402  Front   «.,   Sacramento    (Sacto-   8-1973) 
Lawrence  Const.  Co.,  3020  V  St,  h*acramento  (Sacto.  6-3835) 

Elder  Creek    Elementary  School,  Sacramento   Co.,   Due  July   18, 
Continental  Const  Co.,  1402  Front  m.,  Sacramento   (Sacto-   3-1973) 
Lawrence  Const.  Co.,  3020  V  St.,  Sacramento  (Sacto.  6-3885) 


SUB  -  BIDS  WANTED 

Transportation  Club,  San   t-ranolaco,  Oue  July  28,  10  A.  M. 
Kademann -Guieto,  40  Rlngold  Ave.,  San  £*ranci8co  (MArket  8151) 
A.  F.  Mattock  Co.,  212  Clara  St,  San  i<tanclsco  (GArfield  5510) 

Store  ft  Apt.  Building,  David  Kriedkin,  Oakland,  Oue  July  23,  10:30  A.  M. 
Kademann -Guisto,  40  Ringjld  Ave.,  San  Fraiy;lsco  (MArket  8151) 

Remodel'Store,  Hale   Bros.,  3rd  ft  Miaaion,  San    i-ranciaco,   Oue  August  23, 

a  p.  M. 

Swlnerton  ft  Walberg,  226  Bush  St,  ISan   l^Tanclsco    (GArfield  2980) 
'bfrideTaulidrna,  Near 'Hayward,  Oue  July  22;  8  P.  M. 
Bert  ConstruoUon  Ca,  346  Irvlngton  St.,  Daly   City,    (JUnlper  7-7077) 


DAILY    PACIFIC    BUILDER 


Dwelllnga  (27  Units)  Ssoramonto,  No  Due  Date  Sot 
Bert  ConstrucUon   Co.,   -?46  Irvlngton   St,   Daly   City,    (JUnlper  7-7077) 


Chrysler  Plant  AddTtlon,'ban 'Ceandro,  Uue  In  Detroit,  July  24,  5  P.  M. 
Barrett  ft  Hilp.  918  Harrison  St,  San  *1rancisco   (DOuglas  0700) 
Stolte,  Inc.,  S451  San  Leandro,  Oakland,  (TXUnKlad  1084) 
Swlnerton  ft  Walberg,  225  Bush  St,  San  JJTancisco,   (GArfield  2980)   De- 
sires Sub- bids  by  July  23  in  Sian  Francisco) 
Parker  Steffens  ft  Pearce,  135  So^  Park  St,  San  Francisco  (Bxbrook  6889) 

Factory  Bldg.,  Santa  Clararouo  August  9,            ^ 
Barrett  ft  Hilp.  918  Harrison  St,  San  Francisco   (DOuglas  0700) 
Swlnerton  ft  Walberg,  225  Bush  St.,  San  Francisco  (GArfield  2980) 

£ng-Skell  Building,  Oaklandr^uo  July  21  2  P.  M. 
Moore  ft  Roberts  098  Market  St.,  aan  i^'rancisco   (GArfield  8878)    

San  Anselmo  Grammar  School,  San  Anseimo,  Oue  July  26,  7:10  P.  M. 
Marin  Corp.,  P.  O.  Box  417,   (Sausallto,  1380) 


Taterations,  Oakley  Union  School  District,  Due  July  21,  8  P.  M. 
Bert  Construction  Co.,  346  Irvlngton  St.,  Daly  City  (JUnlper  7-7077) 


PLANS  ON  FILE 


The    following    list    of    plans    and    speoiticatlona    for    oonstruotlon 

projects  are  now  available  for   inspection   at  the  office  of   DAILY 

PACIFIC   BUILDb|H,  466  Tenth  Street,   San    erancisco 


yittrk  Location  Bid  Oponlng  Date 

Group  D  Residences  and  Garages      State  Parks  T-M 

Two  Uvestock  Exhibit  Bldgs.,    (Livestock  Bams)    San   Francisco         7-29 


(Continued   from  Column  1) 
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Contraot  Awarded— Praiimlnary 

Work  Begun 
Farm   Implement  Saleoroom 

Coot  1100,000 
W(X)DLAND,     Calif.,     Tolo     County. 

Knights  Landing  Highway. 
Owner — Ray  D.  Henderson    Co.,    2nd 

St,  Wbodland,  Calif. 
Reinforced  concrete  construction,  206x 

280   ft ;    to    contain   display    room. 

parts  room  and  repair  shop. 
Contractor  —  Stolte.     Ino^    •461     San 

Laandro,  Oakland,  Calif. 

9-10— EDUCATIONAL    . 
BUILDINGS 


7/17/4T  9 

Owner  Taking  Bld»— Due  July  84, 

7:80  P.  M. 
Qymnaelum  (Alterations) 
MONTEREY,    Calif.,     Monterey     Co. 

Monterey  Union   High   School. 
Owner — Board  of  Trustees,  Monterey 

Union    High    School   District   Glen 

T.    Goodwill,    secretary,    Monterey, 

Calif. 
Architect  —  Robert    Stanton,    Pebble 

Beaob,  Calif. 

Plans  obtainable  at  the  offices  of 
the  board  and  archlteot  upon  deposit 
of  815  per  set 

All  bids  must  be  accompanied  by 
cashier's  or  certified  check  in  amount 
of  10%  of  the  bid,  made  payable  to 
the  board. 


7/17/47 

Plans  In  Prog 

Sohool  Coot  880,000 

BRENTWOOD,  Calif..  COntnt  Costa 
Gotinty. 

Owner  —  Brentwood  Unified  School 
Diatrlct  JosMh  ICaodea,  superin- 
tendent, Brenrwood.  Calif. 

Architect — Thomson  ft  Evans,  1806  K. 
SSth  St  at  Park  Blvd.,  Oakland. 
Calif. 

Wbrk  Involves  oonstructton  of  build- 
ing containing  two  claasrooms  and 
toilet  room. 
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Moving   Building— Bids  Wanted 

FARMERSVILLE:.  Callf.,  Tulare 
Ca~UnUl  July  24,  2  P.  M.,  bid*  will 
be  received  by  the  board  of  trustees, 
F^rmemville  School  District,  George 
It.  Snowden,  937  N  Conyer  St,  Vl- 
saNa,  Calif.,  for  moving  building  No. 
T-4e6  from  Lemoore  Army  Air  Field 
to  the  Farmeravllle  School  District 
grounds  at  PRrmersvllle,  Calif. 


(Continued  on  Column  Four) 


Temple  Sherith   Israel,  San   Kranclaco,   Due  July  17, 
Barrett   ft  Hilp,   918  Harrison   St.    San   l**ranclsco    (Douglas   0700) 
Central  Cailfonria  Const  110  Erie  St.,  San  Francisco   (HEmlock  7926) 
Moore  ft  Roberts,  693  Market  St.  San  Francisco  (GArfield  8579) 
H.  H.  L^arsen  C!o..  64  S.  FarkSt,  San  Francisco  (EXbrook  8190) 
Haas  ft  Rothschild,  326  Merchants  Exchange  Bldg.,   San  Francisco    (Ex- 
brook   1205) 


Office  Bldg.,  ("3  Bidga.,)  Loa  Medanos,  Oue  July  21 
Hwinerton  ft    Walberg,  225'  Bush   St.,   San  Francisco   (GArflekl  2980) 

Alter  Frlaoo  Cafe,  San  Franciaco,  Oue  July  28,  5  P.  M. 
B3iJl) 

Adam  Arras  ft  Son,  116  New    Montgomery   St,   San   Francisco    (GArfield 
8281)  J 

Partition   Mef«handle«~Exchange,   lOth   ft    Market,  San   ^^anci*co   No   Due 
Date  Set 

Adam  Arras  ft  Son,  110  New  Montgomery  St.,  San  Francisco   (GArfield 
NMJl) 

3tTThomas  Parochial  Sohool,  San   Franciaco,   Due  Auguat  6,  10  A.   M . 
Swlnerton  ft  Walberg,  225  Bush  St.,  San  Francisco  (GArfield  2980) 
Pacific  Coast  Builders,  2530  18th  bt.,aan  tYanclsco  (HEmlock  5388) 
Williams  ft  Burrows,  Inc.,  10  California  Dr.,  Burlingame   (Burl  4-1790) 
Itobert  McCarthy  Co..  1050  Klrkham  St.  ,San  Francisco  (OVerland  4050) 
Moore  ft  Roberts,  093  Market  St..  t?an  l<Tanci8co  (GArfield  8679) 
iiademann -Guisto,  40  Rlngold  Ave.,  San  Francteco  (MArket  8151) 
Empire  Construction  Co.,  844  Harriet  St.,  San  Francisco  (HEmlock  3400) 
J.  A.  McNeil  Co..  Inc.,  430  11th  St,  Oakland  (TEmplebar  0924) 

Odd  Storage  BldgT^SantF  Clara,  Due  July  22,  12  Noon 
Robert  McCarthy  Co.,  1050  Klrkham  St,  San  Francisco  (OVerland  4000) 
Williams  &  Burrows,  Inc.,  10  California  Dr..  Burlingame   (Burl  4-1790) 
Barrett  ft  Hilp.  918  Harrison  i?t..  ^an  Francisco.   (DOuglas  0700) 
MidHtate  Const.  Co.,  427  Bryant  St,  San  Francisco  (YUkon  6-2811) 
Erbentraut  ft  Summers,  090  Fennayivania  St.,  San  Francisco  (ATwater 
2420)  

Convent,  bt7  Thomas,  San   Francisco,  Oue  Aug.  6,  10  A.  M. 
Swlnerton  ft  Walberg,  225  Bush  St.,  San  Francisco  (GArfield  2980) 
Pacific  Coast  Builders,  2580  18th  bt.,San  Francisco  (HEmlock  5388) 
Williams  ft  Burrows,  Inc.  10  California  Dr.,  Burlingame   (Burl  4-1790) 
Robert  McCarthy  Co.,  1060  Klrkham  St.  ,San  Francisco  (OVerland  4050) 
Moore  ft  Roberts,  603  Market  St,  San  Francisco  (GArfield  8579) 
Kademann -Guisto,  40  Rlngold  Ave.,  San  Francisco  (MArket  8151) 
Emp4re  Construction  Co.,  344  Harriet  St.  San  Francisco  (HEmlock  3400) 
J.  A.  McNeil  Co..  Inc..  430  11th  St,  Oakland  (TEmplebar  8924) 

Cafeteria,   Etc.,  Jefferson    Elementary   school   .Santa   Clara,   Oue  July   az; 
B  P.  M. 

Pacific  Coast  Builders,  2530  18th  bt.San  Francisco  (HEmlock  5388) 
Carl  N  Swenson  Co..  1096  Stockton  Ave.  .San  Jose  (Ballard  2002) 

WoodbrTdge  Elementary  Bohooi,  Heaevllle,  Oue  July  17,  8  P.  M. 
Lawrence  Construction   Co.,  3020  V  Street,  Sacramento  (bacto  0-3886) 

Whiaman  Elementary  School,  Mountain  View,  Due  July  22.  9  A.  M. 
Wendt  Construction  Co.,  1333  6th  St.,  Berkeley   (LAndscape  5-8420) 
Pacific  Coast  Builders.  2530  18th  bt.,San  Franciaco  (HEmlock  6888) 
Brown  ft  Marsh,  830  53rd  St.,  Oakland   (Piedmont   6469) 
C.  F.  Parker,  1644  Monterey  Blvd..  ban  ^Yanclsco  (OVerland  3723) 
Marin  Corp.,  P.  O.  Box  417,   (Sausallto,  1390) 


Store  Bldg.,  South  San  Francisco,  No  Oue  Date  Set 
H.  H.  Larsen  Co.,  64  S.  l^rk  St..  San  Francisco   (EXbrook  3190) 

Vetersns  Memorial  Bldg.,  WalnuT~Creek,  Oue  July  21,  11  A.  M. 
Payne  Const  Co.,  876  Harrison  St.,  San  rFancisco  (Suttqr  2681) 


Estudille  Park,  San  Leandro,  Due  July  21,  8  P.  M. 
(California  Builders  Inc.,  5525  Marshall.  Uakl&nd  (HUmboldt  4038) 


IRlUin  PRIIITS 

uif    iaL«'M»to*v    Lon't»r.  f 
Ic    ProfrsMonol   Fointits 
High    Standards 

fhUiin  PRiHT  comrpHi 

4th  &  Adciiion  Sts  •  Berkeley  2,  Calif 
I  Phone;  BErkeley  3440 


,.hJ|i.  fnir,.,' 
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7/17/47  » 

Low  and  Only  Bidder— Contraot 

AwwYled 
New  Sohool  Exit 
BURLINGAME,  CaiU.,  San  Mateo  Co. 

Coolidge  SchooL 
Owner  —  Burlingame  School  District, 

(George   V.    White,    superintendent, 

McKlnley  School,   S3   Camlno   Real 

and   Oak    Grove   Ave.,    Burlingame, 

Calif. 
Architect-— James   H      Mitchell,    407 

Sansome  St.,  San  iPVanclscx),  Calif. 
Contractor — Peter  Sartorio,  282  Clem- 

ent|na  St,  San  Franolaco,  Callf. 

7/17/47  9 

Owner  Taking  Bids— Due  July  28,  ... 

. ...8  P.  M.  

Sohool 

SALINAS,   Calif.,    Monterey   County. 

Salinas  Airport. 
Owner  —  Alisal    Elementary    School 

District,  F.  W.  Paul,  clerk,  1437  Del 

Monte  Ave.,  Salinas,  Calif. 
Architect — William    Henry    Rowe,    88 

First  St,  San  Francisco,  Calif. 
Plans  call  for  alterations  to  buildings 

T-24,  T-25,  T-85  and  T-30  at  Salinas 

Airport,  Salinas,  Calif. 

All  bids  must  be  accompanied  by  a 
certified  or  cashier's  check  in  amount 
of  10%  of  the  bid. 

Plans  and  specifications  available 
at  the  office  of  the  board  or  archi- 
tect 


SAN  FRANCISCO,  Calif.  Unlvonrity 
of  San  Fr&ncisco  groiwds. 

Owner — University  of  San  Franolaco, 
21S0  Fulton  St,  San  Francisco, 
Calif. 

Architects — Paul  A.  Ryan  and  Milton 
Pf  leuger  and  John  ).^e8,  associates, 
1095  Market  St,  San  Francisco, 
Calii. 

Plans  call  for  removal  of  quonset 
bulldlnga  from  Camp  Paries  to  the 
university  grounds  and  reconstruc- 
tion to  Include  cafeteria,  students' 
unicn  and  classrooms. 


7/17/47  10 

Arohlteot  Taking  Bids— Oue  July  28, 

9  A.  M. 
Temporary  Buildings 


7/17/47  t 

Bond  Election  In  Amount  of  $21,000 
Set  for  Auguat  5 

Schools 

YUBA  COUNTY,  Calif.  Foothill  Un- 
ion  Elementary    School   District 

Owner  —  Foothill  Union  Elementary 
School  District,  Agnes  W.  Meade, 
superintendent  of  schools,  Yuba 
County,  Calif. 


7A7/47  t 

Low  and  Only  Bidder— Held  Under 
Advisement 

Alter  School  Cost  812,880 

BURI JNGAME,  Calif.,  San  Mateo  Co. 
Washington  School,  Howard  Ave.. 
between  Anita  and  Arundel  Rd. 

Owner — Board  of  Trustees  of  Bur- 
lingame Elementary  School  Dis- 
trict, George  V.  White,  superintend- 
ent, McKlnley  School,  El  Camlno 
Real  and  Oak  Grove  Ave.,  Burlin- 
game, Calif. 

Architect  —  James  H.  Mitchell,  407 
Sansome  St,  San  Francisco,  Calif. 

Low  and  Only  Bidder — Peter  Sartorio, 
262  Clementina  St,  San  Francisco. 


A  CARLOAD 


rvf^.CALLllie  DENNIS  LUMIIER  I'OMPANV 

On  Hand  for  Immediate  Delivery 

KILN  DRIED  Douglas  Fir  CLEARS 

1x4  through   1   x   12  Random  Lengths 
Rough  or  Surfaced 

,     DRIED  KNOTTY  PINE 

Run  to  any  pattern  desired  for 
exterior  or  interior  panelling. 

Douglas  Fir  2  X  4  through  2x12   S4S  OR  Rough 
Douglas  Fir  1  X  6  through  1  x  12  S4S  OR  Rough 

For  Quotations  Call 


■;ZZ^O  .v..  .  SAM  rKANCSCO  .  M»S;OHMJj.- 


Calif.,  $12UUa 
▲itoraUons   involved   In   the   moving 
Of    a    two  -  class  room    frame    and 
■tucco  building  to  a  new   location 
on  the  premises. 


T/17/47  •    , 

<^tfnt  Taking  Bide— Oue  July  21, 

Sohool  Addition  (6-Claoaroom) 
MODESTO.  Calif.,  Stanislaus  County 

Capitol      School,      South,     Modesto 

Acies. 
OMmer— Modesto  Boaid  of  Education. 

Modesto,  Calif. 
Arcfaitectr-A.  H.  Hlibum.  1211  K  St  . 

Modesto.  Calif. 
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7/17/47  •     9 

Owner  Taking  Bld»— Due  July  25. 

8  P.  *l.  ' 

Intermediate  School  Building 

(16-Classroom)  Cost  $230,000 

NORTH  SACRAMENTO,  Calif,   Sac- 
ramento Co»mty.  2000  13th  St 
Owmer  —  North    Sacramento    School 

District,   110  Dlvleanne   St,   North 

Sacramento,  Callf. 
Architect— George  C  Sellon,  CaUfor- 

nie,  State  Life  Bldg.,   Sacrammito. 

Calif. 
Flrame  and  stucco.     . 

Plaus  may  be  obtained  from  the 
office  of  the  architect  upon  depoalt 
of  128. 


^6)  paint  with  two  coats  of  lead  aind 
oil  paint  all  window  frames,  sash 

and    trim    on    certain    portions    of 

the  science  building,  Harlan  Hall, 
chemistry  building  and  library 
building. 

Complete    Bids    submitted    were: 

O.  P.  Mahoney,  San  Anselmo  (6) 
fl320. 

MacLaren  Roofing  Co.,  Larkspur 
(1)    81505.    (2)    I65S. 

Marin  County  Roof,  San  Rafael, 
(1)  81480.   (2)  (640. 

Henry  Arian  Co..  Sausallto,  (4)  $2,- 
906. 

A.  J.  Bryant  Co.,  Vallejo,  (4)  |6133. 


7/17/47  •     g 

Owner  Taking   Bide— Oue  July  22;  8 

P.  M. — Additional  Bidders  Figuring 
Sohool  (S  Claaerooma) 
CARMICHAEL,     Calif.,     Sacramento 

Coimty. 
Owner — The  Carmichaei  Elementary 

School   District,   Carmichaei,   Calif. 
Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg  ,   Sacramento, 

Calif. 
Construction  of  three  classrooms  and 

toilet  facilities. 

Plans  may  be  obtained  from  the 
office  oil  the  architect  upon  deposit 
of  826. 

Following  contractors  have  taken 
out  plans: 

Affiliated  Etngineers,  Inc.,  Chamber 
of  Commerce  Bldg..  Sacramento, 
Calif. 

Continental  Construction  Co.,  1402 
Front  St,  Sacramento,  Calif. 

Arthur  Odman,  P.  O.  Box  147,  Fair 
Oaks,  Caiif. 

Bingham  Construction  Co.,  6329 
Ehtstem  Ave.,  Sacramento,  Callf. 

Charles  F.  Unger^  2426  7th  Ava, 
Sacramento,  Calif. 

Lawrence  Construction  Co.,  8020  V 
St,  Sacramento,  Calif. 


7/17/47  9 

Bond  Election  In  Amount  of  860,000 
Set   For  July  31 

Schools 

SAN   JOAQUIN   COUNTY,    Calif. 

Owner  —  Lockeford  School  District 
Hollis  E.  Hopkins,  member  of  the 
Board,   San   Joaquin   County,  Calif. 


*tn7/rr  9 

Low  and  Only  Bidders 

Alter    School 

KENTFIELD,    Calif.,    Marin    County. 

Marin    Junior    College. 
Owner — Marin     J"unlor    College    Dis- 
trict,   Ada    M.     Fussclraan,     secre- 
tary.   Marin    Junior   College,    Kent- 
field,   Calif. 
Low    Bidders — O.    P.    Mahoney,    San 
Anselmo     (5)     $1320.;     Mac    Laren 
Roofing    Co.,     Larkspur     (1)     $998. 
<2)   $348,   Henry  Arian  Co.,  Sausa- 
llto   (4)    f290«L 
The   work   Involves : 
(1)   reroof     certain     portions     of     the 

gymnasium    roof; 
(2»   reroof     certain     portions     of     the 

engineering  building  roof; 
(3>  repair  and  cover  with  concrete 
certain  portions  of  the  folor  of 
the  men's  locker  room  in  gym- 
nasium ; 
(4»  repair  and  cover  with  concrete 
certain  portions  of  the  floor  of 
the  women's  shower  and  locker 
room  in  the  gymnasium ; 


7/17/47  •  9 

Owner   Asking    Bids — Due   July   22, 

8   P.    M.    (Bidders    Figuring) 
Cafeteria  and   Multl-Uae   Building 

Cost  965.000 
SANTA   CLARA,  Calif.,  Santa  Clara 

Co.  Jefferson  Elementary  School. 
Owner — Jefferson    Union   Elementary 

&:hool  District,  Lawrence  Rd,  and 

Reed    Lane,    Santa    Clara,    Calif. 
Architect — Ernest     J.    Kump    Co..     9 

Main   Street,   San    Francisco, .  Calif . 

Bids  to  be  submitted  to  the  board 
of  trustees  Jefferson  Elementary 
School.  Lawrence  Rd.  and  Reed 
Lane,  Santa  Clara,  Calif. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architect  up- 
on deposit  of  $25. 

The  *  following  contractors  have 
been    furnished    with    plans: 

Carl  N.  Svv'enson,  P.  O.  Box  558, 
Sam  Jose,  Calif. 

Pacific  Coast  Builders,  2530  18th 
St.,    San    Francisco,    Calif. 

Carrico  &  Gautier,  365  Ocean  Ave., 
San    Francisco,    Calif. 

Marelich  Mfg.  Co.,  Inc.,  638  San 
Mateo,    San    Bruno,    Calif. 


7/17/47  8 

Tax  Inoreaee  Voted 

Elementary  School 

YUBA  CITY,  Calif.,  Sutter  County. 

Owner — Franklin   Ellementary    School 

District,  Yuba  City,  Callf. 

Voters  of  the  Franklin  Elementary 
School  District  have  voted  to  increase 
the  maximum  school  tax  from  $.80  to 
$1.80  to  provide  an  additional  room 
and  other  improvements. 


7/17/47  •  10 

Low    and    Only    Bidders — Bids    Under 

Adviaement  Until  About  Auguat  1 
Laboratory  Fur#.ture  Coat  $188,354.00 
BERKELEY,  'Calif..  Alameda  County 

Campus  of  University  of  California 
Owner — Regents  of  the  University  of 

California.  Berltcley  Campus,  Calif. 
Plans  by   engineering  department  of 

owner. 
Construction  and  installation  of  lab- 
oratory fumrnire  for  the  chemistry 

laboratory   building. 
Low  Bidder  —  Mangrum-Holbrook  A 

Elkus.  Fell  &  Gough  St.,  San  Fran- 

cisc,   at    $188,354.00. 

Only   other   bid    received   was: 

Jacks  A  Irvine,  San  Francisco 
$268,247.00. 


11—.  HOSPITALS 


7/17/47  •  11 

Alternates   Aa    laaued    By    Special 
Addendun    And    Not    Included    In 
Summary   Of    BIda   Published 
July   16 

Veterana'    Hospital;    Spec.    1281 

Coat  $5,863,000 

FRESNO.  Calif.,  Fresno  County.  20- 
acre  site  on  N.  Fresno  St.,  near 
Clinton  Ave.,  immediately  north  of 
the  city's  housing  project,  Funston 
Place. 

Owner — U.  S.  Veterans'  Administra- 
tion, Frank  H.  Dryden.  chief  of 
construction,  Wasliington.  D.  C, 
e/o    Sacramento    District    Corps    of 

Entrineer.H,  War  Department,  Wright 
Bldg.,    Sacramento,    Calif. 

Architect — Masten  A  Hurd,  528  Pow- 
ell   St.,    San    Francisco,    Calif. 

Engineer— Huber  A  Knapik.  1  Mont- 
gomery  St.,    San    Francisco.   Calif. 

Steel  and  concrete.  7-ntorv  and  base- 


TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 


B((f  Opening  Date  Project  ~ 

7-17— 8:00  P.M.— School  (AddlUon)    Roeevllle 
7.17— 8:00  P.M— School  Building        Rockport 
y-17~  8 :00  P.M— Remodel  Into  Classroom,  Fresno 
7-17— 12K)0M    —Remodel  School  Offices,  Hanford 
7-17—  8  H)0  P.M— Remodel  School       Stratfoid 
7-17—  8:00  P.M.— Agricultural       Shop  Bldg.   Manteca 


Noted  In 


Issue 

•-St 

7-  1 
T-10 
7«10 
f-IO 

•-80 


ENGINEERING  PROJECTS 


7'VT—  2:00  P.M— Bituminous     Treatment,  Plumes  County 
7-17— 10:00  A.M—E:arthwork  and  Structures.  Rlverton  Project 


T-  8 

•-37 


SUPPLIES  AND  EQUIPMENT 


7-17— 2:00  P.M— wire  Central  Valley  Project 

7-17—  — Supplies  and  Equipment  Pananui  Canal 

7-17—  2 :00  P.M— Nails  San  Francisco 

7-17—  2 :00  P.M— Butterfly  Valves     Boise  Project  Idaho 
7-17—  8:00  P.M.— Douglas  Fir  Poles.  Merced 


T-10 
T-  8 
T-  8 


T-  t 


SUB-CONTRACT  INFORMATION 


7-17—  7:80  P.M— Painting  Redding 

7-17—  7:80  P.M— Plastering  Redding 

7-17—  8:00  P.M— Replace  Roof  Red  Bluff 

7-17—  8:00  P.M.— Painting  M-rced 

7-17—  8  KM)  P.M— Move  Buildings  Pariler 


7-U 
7-11 
7-11 
T-U 
7-11 


BURKE     FORM     CLAMPS 


samJ^mmMtz 


STEEL  ACCESSORIES 
COLUMN  CLAMPS 
SOFFIT  HANGERS 


SNAP  TIBS 
EXPANSION  JOINT 
SUP  FORM  JACKS 

AU  Typet  of  Concrete  Conttrmction  SpecisttU$ 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


W.    J.    BURKE    &    CO..    INC. 

780  Bryent  Street  San  Franciaco  Phone  GArfidd  876S 


ment   and    sub-basement ;    includes 
beds  for  250  patients,  surgical  and 
operating  suites,  laborater>',  service 
room,    dental     offices.    X-ray     de- 
partment, chapel,   physical   therapy 
room,     dining     room,     out-patients' 
depariment,  pharmacy,  administra- 
tive and  clerical  departments,  au- 
ditorium     and      theater,      kitchen, 
laundry,  repair  shops,   morgue  and 
central    supply    units,    four    eleva- 
tors,   dumbwaiter    system.     Even- 
tually an   estimated  $15,000,000  will 
be  spent  on  the  hospital  over  a  16- 
year    period,     including     expansion 
of   beds    to   accommodate    1500    pn- 
tients  by  addition  of  wings  to  the 
initial    units,    quarters    for    nlirses 
and  attendants,  duplex  apartment.s 
for    the    staff,    a    manager's    res- 
dence.   garage,   power  house,  etc. 
Low   Bid(^r— James   I.   Barnes    Con- 
struction Co.,  Box  799,  Santa  Mon- 
ica, and  941  Russ  Bldg.,  San  Fran- 
cisco,  Calif..    $5,863,000. 

Alternates 

(1)  if  uncoated  CI  pipe  is  used  for 
sewers  and  vents  within  bldgs. 
in    lieu    of   coated    CI    pipe , 

(A)  add: 

(B)  deduct; 

(2)  if  galvanized  wrought  iron  pipe 
is  used  for  vent  piping  within 
buildings  in  lieu  of  galvanized 
steel    pipe ; 

(A)  add: 

(B)  deduct; 

(3)  if  cork  insulation  is  used  for 
chilled  water  lines  in  lieu  of 
impregnated    mineral    wool ; 

(A)  add: 

(B)  deduct;  . 

(4)  if  cork  insulation  is  used  on 
suction  outside  of  refrigerated 
spaces  in  lieu  of  mineral  all ; 

(A)  add; 

(B)  deduct; 
(6)  if  galvanized  wrought  iron  pipe 

is  used  for  pipe  for  water  lines 
supply  niles,  and  distribution 
systems  for  pipe  imder  3  inches 
In  diameter  in  lieu  of  galva- 
nized  steel  pipe ; 

(A)  fkdd: 

(B)  deduct; 

(6)  if  CI  pipe  is  used  for  pipe  for 
water  lines,  snupply  lines  and 
distribution  systems  for  pipe 
under  3  inches  in  diameter  in 
lieu  of  galvanized  steel  pipe; 

(A)  add: 

(B)  deduct; 

(7)  if  copper  tubing  is  used  f'>r  pipe 
for  water  lines,  siipply  lines,  p.nd 
distribution  systems  for  pipe 
under  3  inches  in  diameter  In 
lieu  of   galvanized  steel   pipe  - 

(A)  add: 

(B)  deduct; 

(8)  if  Portland  cement  pipe  is  used 
for  sanitary  gravity  sewers  in 
lieu  of  vit.  clay  pipe; 

(A)  add: 

(B)  deduct; 

(9)  if  galvanized  steel  pipe  is  used 
for  sewer  force  mains  In  lieu  of 
vlt.    clay    pipe; 

(A)  add: 

(B)  deduct: 

(10)  if  galvanized  wrought  iron  pipe 
Is  used  for  rfewer  force  mains  in 
lieu  of  CI; 

(A)  add: 

(B)  deduct: 

(11)  if  cement  asbestos  pipe  is  used 
for  underground  piping  for  the 
automatic  sprinkler  system  in- 
stead   of  CI   pipe; 

(A)  add: 

(B)  deduct; 

(12)  if  27x36-lnch  concrete  trenches 
for  steam  and  return  mains  are 
omitted  and  steam  and  return 
mains  are  Inatalied  directly  in 
the  ground; 

(A)  add: 

(B)  deduct; 

(13)  if  linoleum  is  used  In  lieu  of 
asphalt  tile  in  ail  spaces  desif^- 
nated  to  receive  asphalt  tile, 
except  N.  P.  Section  on  7th 
floor  and  the  main  lo^by  nnd 
waiting  room 

(a)  Add. 

(b)  Deduct 

(14)  If  marble  is  used  in  lieu  of 
structural  glass,  except  in  the 
operating  suite,  west  wing,  3ri 
floor. 

(a)  Add. 
(b)  Deduct.         "* 
(16)  If    solid    section    steel    sash    in 
used    In    lieu    of    ail    fixed    and 
movable  solid  section  aluminum 
sash,    except    the   spandrels   nnd 
mullions    in    the   center   poriion 
of  the  west  elevation,  the  mul- 
lions and  openings  of  the  main 
lobby    and     waiting     room,     the 
outpatient. s     entrance,     audit  or- 
'    lum    entrance,    south    and    east 
windows    of    the    staff     lounge 
and  the  conference  room  or.  the 
first  floor. 


-LUMBER- 

PANELS 
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:NUE 


(a)  Add. 

(b)  Deduct. 

(16)  If  hollow  metal  sheet  steeel 
double  hung  windov.8  and  -nul- 
lions  are  used  in  lieu  of  all  hI- 
uminum  double  hung  windows 
and  mullions,  except  mullions 
of  west  elevation  center  por- 
tion, where  aluminum  mullton8 
and  spandrels  shall  remain  a.s 
detailed. 

(a)  Add. 
(b>  Deduct. 

(17)  If  all  glazed  block  and  tile 
wainscota  are  fini.shed  flush 
with  plaster  surface  in  lieu  of 
projecting  beyond  the  surface 
with  bull-nosed  edges  as  de- 
tailed  on   Sheet   No.   A-60. 

(a)  Add. 

(b)  Deduct. 

(18)  If  all  pharmacy  equipment  is 
constructed  of  steel  in  lieu  of 
wood  as  specified  In  Addendun 
No.  3  to  Specifications. 

(a)  Add. 

(b)  Deduct. 

(19)  If  limestone  facing  as  specified 
in  Section  lA  and  us  detailed 
on  sheet  A-63  is  furnished  in 
lieu  of  anchored  type  ceramic 
veneer  as  specified  in  Section 
5. 

(a)  Add. 

(b)  Deduct. 

Complete   total  and   alternate  bids 
published   in  J^iiy  16  issue. 


Contraotor>-8arrstt  A  Hilp,  tia  Har- 
rison  St,  San   Franolaco,  Calif. 

Structural  and  Reinforcement  Staal — 
Bethlehem  Steel  Corp.,  20th  and 
Illinois  Sts.,  San  Francisco,  Callf. 

Eieotru^l  Work— Pacific  Electrical  Jk 
Mechanical  Corp.,  l«th  and  Ver- 
mont St.  San  Franciaco.  Calif. 

Installation  of  Reinforcement  Steel — 
Edvard  J.  McSweeney,  86  Whitney 
St.,  San  Franciaco,  Calif. 

Piling— Raymond  Concrete   Pile  Ca, 

333  Montgomery  St,  San  F^ancisoo, 
Calif. 


7A7/47  U 

Contract  Awarded — Work    Begun— 
Sub-Contraota  Awarded 

Paychlatric  Unit  Coet  $60,000 

SAN  FRANCISCO.  Callf  Post  St, 
between  Divisadero  and'  Scott  Sts. 

Owner— Mt  Zion  Hospital,  Dr.  J.  A. 
Katzive,  director,  2200  Post  St,  San 
Francisco,  Calif. 

Architect — Hyman,  Appleton  A  Wal- 
ford,  68  Post  St,  San  Francisco. 
Calif. 

One-story  combination  frame  and 
concrete  (2(htl25  ft);  will  include 
examining  rooms,  doctor's  offices, 
children's  playrooms  and  confer- 
ence room. 

Contractor — Jacks  A  Irvine,  620  Mar- 
ket St.,  San  Franolsoo,  Calif. 
Sub-contracts   have    been    awarded 

as  follows:  , 

Mill  Work- Portman's  Mill  A  Cab- 
inet Shop,  246  Bayshore  Blvd.,  San 
Francisco,  Calif. 

Steel  Sash — Michel  A  Pfeffer  Ii'on 
Works,  Inc.,  Harrison  and  10th  Sts., 
San  Francisco,  Calif. 

Plumbing — El  Sugarman,  8824  <3eary 
Blvd.,  San  Francisco,  Cailf. 

Electrical — Qalvin  Bros  ,  2670  Bush 
dt.,  San  Francisco,  Callf. 

Glass  and  Qlazing — ^Friedman  Bros., 
461  Valencia  St.,  San  Franciaco, 
Calif. 

Painting— D.  Zelinsky,  185  Orove  St, 
San  Francisco,  Calif. 

Heating  and  Ventilation  —  Delucchl 
Sheet  Metal  Works,  1526  Powell  St. 
San  Francisco,  Calif. 

Sheet  Metal— Delucchl  Sheet  Metal 
Works,  1626  Powell  St.,  San  Fran- 
cisco, Calif. 

Roofing — Regal  Roofing  Co.,  980  In- 
nes  Ave.,  San  Francisco,  Calif. 

Floor  Covering  —  Turner  Resilient 
Floors,  Inc.,  68  Rincon,  San  Fran- 
cisco, Calif. 

Acoustical  Work — L.  D.  Reed  Co. 

Reinforcement  Steel — Ounn,  Carle  Co,, 
20  Potrero  Ave  ,  San  Francisco, 
Calif. 

Plastering— O.  MAC.  Martinelli,  668 
Mission  St.,  San  Francisco,  Calif. 

Miscellaneous  Iron — Industrial  Orna- 
mental Iron,  Bronze  A  Wire  Works, 
1528  Folsom  St.,  San  Franciaco, 
Calif. 

12-13— INDUSTRIAL 
BUILDINGS 


7/17/47  •  12 

Owner  Taking  BIda — Due  Auau«t  6 
Factory  Cost     $2,000,000 

SANTA   CI>ARA.   Calif..   .Santa  Clara 
<^'<^itntv.  4S.8-acre  site  n.t  southwest 
oonter  Klefer  Rd.  and  Santa  Clara- 
A.lviso    Hd.     In     Paaett     Industrial 
Tract  No.  2. 
Owner — Owens-Corning    Fiber    Glass 
Corp.,  Harold  Boeschenstein,  presi- 
dent :    H.    Ho^ondobler,    chief   engi- 
neer, 1800  Nichola.<<  Bldg.,  608  Madi- 
son Ave.,  Tolodo,  Ohio. 
Architect  and  Engineer— The  Austin 
Co.,   Ifllia  Euclid  Ave.,  East  Cleve- 
land, Ohio. 
Brick  and  steel,  1-  and  part  2-story, 
npnrojrimately  500.000  sq.  ft  area; 
includes  manufacturing  and  ware- 
housing   space    for    production    of 
fib'^rflrlnss  products    (building  Insu- 
lation,   low -temperature    insulation 
ard    lncutri»'on    for   ranges,    refrig- 
err.tors  nnr'  -•■pter  heaters).  Includ- 
ing   two    ■4V0.(M)0-gallon    tanks    for 
fuel     oil     !'.)r»ige.     paHially     sub- 
ric-eed :    "jr'O.OOO   sq.    ft.    paved    fac- 
tory yaWln  and   fire  sprinkler  sys- 
tm.s. 


14.17--PITBL1C   BUILDINGS 


7/17/47  IB 

Owner  Taking  Bid»— Due  July  24v 

10  A.  M. 
FIrehouse  Coet  8178,000 

FRKSNO,    Calif.,    Fresno    Co.    First 

and  Iowa  Sts. 
Owner — City    of    Fresno,    city    clerk. 

2:'2(<  Fresno  St,  Fresno,  Calif. 
Architect— David  H  Horn,  1244  O  8t. 

Fresno,  Calif. 

Following    contractors   have   taken 
out  plans: 

Lk   H.   Hansen   A  Sons.  P.   O.  Box 
17S4,  Fresno,  Callf. 

T4irsen-Ratto  Construction  Co.,  1001 
Hedges,  Fresno,  Calif. 

FrBUfe.Thl   Construction   Co.,   P.  O, 
Box  528,  Fresno,  Calif. 

Trewhltt,   Shields  A  Fisher,  Pacific 
Southwest  Bldg.,  Frerno,  Callf. 

Fisher  A  Stelrtz,  Fresno,  Calif. 


U 


7/17/47 

Owner  Taking   Bids — Due  July  24, 

6  P.  M. 
Plant  (Enlarge) 

SAN  LEANDRO.  Calif.,  Alameda  Co. 
Owner  —  Chrysler    Corp.,     Highland 

P«rk   plant.  Detroit,   Mich. 
Arc'iltect — Ellison  A  King,  1046  San- 
some St.,  San  Francisco.  Calif. 
Enl-irffement  of  plant 


7/17/47 

Building   Permit  Granted— Work 
Begun— 6ub-Contracta   Awarded 

Manufacturing   Plant         Cost  $900,000  i 

SAN  MATEO  COUNTY,  Calif.  Bay- 
shore  Highway  at  San  Francisco 
County  line. 

Owner — Western  Crown  Cork  A  Seal 
Corp.,  25th  and  Potrero  Ava,  San 
Francisco,  Calif. 

Architect— Albert  F.  Roller,  1  Mont- 
gomery St,  San  Francisco,  Calif. 

Plans  cail  for  administration  build- 
ing, pumphouse  and  garage  In  ad- 
dition to  main  plant. 
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18.1fr— REUGIOUS  BLDGS. 


19 


7/17/47 

Contraot  Awarded 

Crematorium 

OAKLJU>rD,  Caaf.,  Alameda  County. 
4449  Piedmont  Ave. 

Owner — Callforala  Crematorium  Col- 
umbarium. 4449  Piedmont  Ave., 
Oakland.  Calif.,  L-  F.  Moore. 

Architect— John  Da  via  Wagenet,  167» 
Ferowood  Dr.,  Oakland,  Calif. 

Concrete,  two-atory. 

Contractor— Willis  F.  Lynn,  1(M0  Fal- 
ser Ave.,  Berkeley,  Calif. 

20^21— .SOCIAL  &  RECREA. 
TIONAL  BLDGS. 

7/17/47  20 

Lew  and  Only  Bidder— Contract 

Awarded 
Swimming   Pool,  Site  Grading 
CARMEL,    Calif.,    Monterey    County. 

Cam.el  Union  High  School. 
Owner — Caxmel    Union    High    School 

District,  Mr.  Mitchell,  superintend- 
ent of  achools. 
Architect  — Ernest    J.    Kump   Co.,    9 

Main  St,  San  Francisco.  Calif. 
Work   Includea   general   site  grading 

for  swimming  pool. 
Contractor — Granite  Conatructlon  Cc 

Box  900,  Wataonvllle,  Calif.,  I9S00. 

22-26— RESIOLNIIAL 

BUILDINGS 

V/17/47  22 

Pralimlnary  Plana  In  Progress 
Boys'  Home  and  School    Cost  $975,000 
SONOMA  VALLEY.    Calif.    To    be 
known  a«  Archbishop  Hanna  Cen- 
ter for  Boys. 
Owner — Archbishop  of  San  Francisco, 
1100   Franklin    St..    San    Francisco, 
Calif. 
Architects — J.  Francis  Ward  and  John 
8.  Bollea,  360  Pine  St.,  and   Mario 
Clampl,  338  Kearny  St.,  San  Fran- 
cisco, Calif. 
Plans  call  for  chapel,  school  building 
and  several  dormitories  and  will  be 
patterned    after    renowned    "Boys' 
Town"    supervised    by    the    Rt.    Rev. 
William  J.  Flanagan. 


7/17/47  24 

Owner  Taking   New   Bids— Due  Aug. 

8,   7:30   P.    M.    (No    bids    Submitted 

July  7) 
Teachers'  Residence  BIdg.  Cost  |7.S00 
FIVE     POINTS,    Calif..    Fresno    Co. 

Westside   School. 
Owner — Westside   School   District,  A. 

O.    Busby,    Westside    School.    Five 

Points,  Calif. 
Architect  —   Philip    S.    Buckingham. 

1922    Clinton    Ave..    Fresno.    Calif. 

Specifications  obtainable  from  the 
above  office.  E^'ch  bid  must  be  ac- 
companied by  cashier's  check  or 
bid  bond  In  amount  of  10<%  of  the 
bid. 


Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  42&  Maaon 
St..  San  Francisco,  Calif.,  upon  de- 
poalt  of  $10,  rttCundable;. 


28-30— MISCELLANEOUS 
BUILDINGS 


7/17/47  • 

Owner  Taking  Bid*  en  (1)  General 
Work,  (2)  Plumbing,  (8)  EleotiHcal 
Work— Due  July  29,  2  P.  M<— Plana 
on  File 

Livestock   Bams   (2)         Coat  $381,000 

SAN  MATEO  COUNTY.  Calif.  Cow 
Palace,  Geneva  Ave.  and  Rio  Verde. 

Owner— State  of  California,  LA  Dis- 
trict Agricultural  Association  of 
San  Francisco.  Geneva  Ave.  and 
Rio  Verde  St.,  San  Francisco.  Calif. 

Plans  by  State  Division  of  Architec- 
ture, Anson  Boyd,  state  architect, 
Public  Worics  Bldg.,  Sacramento, 
Calif. 

Two   240x270  ft.    structures   of    rein- 
forced concrete  walls,  wood  timber 
trusses,  corrugated  metal  roofs. 
Plans    may   be   obtained   from   the 

office  of  the  architect  upon   deposit 

of  $25. 
Plans  and  specifications  on  file  for 

examination  at  the  office  of  DAILY 

PACIFIC   BUILDER   466   Tenth   SL, 

San  Francisco,  Calif. 


Engineerinef  Section 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


7/17/47  •     9i 

Own«r  Taking  Bld»— Due  July  29, 

3  P.    M. 
Dredging;  Spec.  99 
SAN    MATEO    COUNTY,    Calif.    San 

Francisco  Airport. 
Owner — City  and  County  of  San  Fran- 

Cisco,    Public   Utilities   Commission. 

Room  287.  City  Hall.  San  Francisco, 

Calif. 
Plans  by  owner. 
Dredging  channel  and  laatalllng  south 

drainage  gates. 

The  work  Involvea: 

(1)  lump  sum,  moving  dredger  equip- 
ment Into  site  and  out  of  site; 

(2)  850     hour*     dradglng,     Including 
rental,  labor  and  materials; 

(S)  tump     sum.     inntalling    drainage 
pipe  lAd  gates. 


7/17/47  •     12 

Contract  Awarded 
Sewage  Treatment   Plant 

Cost  $1t2.97a50 

TRACY.  Calif..  San  Joaquin   Co. 
Owner— City    of    Tracy.    Charles    E. 
DeFreltas.    City    Clerk.    City    Hall, 
Tracy,  Calif. 
Consulting  Engineer — J'ohn  S.  Bates, 

3184    Eton    Ave..    Berkeley,    Calif. 
Sewage     treatment     plant     complete 
with  connections  to  existing  treat- 
ment plant. 
Contractor — Hoagland-Flndlay    Engi- 
neering Co.,  32&4  Cherry  Av*..  Long 
Beach,  Calif. 
The  work  Involvea: 
(1)  lump  sum.  one  bar  screen,  shred- 
der, detrltor  ar.d  Parshall  flume 
structure    constructed    complete 
with   all   mechftnlsms,  accessor- 
ies and  appurtenances', 

(2)  lump  sum,  one  primary  and  sec- 
ondary clarlfier  structure  con- 
structed complete  with  all 
mechanisnia,  pumps,  weirs,  rail- 
ings, accessories  ana  appurten- 
ances ; 

(8)  lump  sum.  one  filtration  unit 
constructed  complete  with  mech- 
anlsnt,  undordrain  system,  fil- 
ter media,  uccessories  and  ap- 
purtenances; 

(3)  lump  sum.  one  digester  struc- 
ture constructed  complete  with 
floating  cover,  roofing,  super- 
natant selector  gauge,  sight 
glass  and  sampler,  valve  pit,  ac- 
cessories  and   appurtenances; 

(6)  lump  sum,  ofte  control  build- 
ing constructed  complete  In- 
cluding all  materials,  equip- 
ment, accessories  and  appurt- 
enances ; 

(6)  lump  sum,  furnish  aind  Install 
complete  all  electric  p«>wcr, 
light  and  control  circuits,  switch 
board,  motor  starting  equip- 
ment, lighting  equipment, 
switches,  receptacleii  and  oth- 
er accessories  and  appurtenan- 
cen    retjulred     to    complete    the 


electrical  work; 

(7)  lump  sum  for  one  lot  of  plant 
piping  located  In  and  around 
stinictures  and  plant  site  con- 
structed complete  including  all 
piping,  valves,  fittings,  acces- 
sories and  appurtenances  re- 
quired to  complete  the  pipe 
work  except  for  16  In.,  18  In. 
and  24  In.  vitrified  clay  pipe 
sewer,  standard  manholes  and 
relnf.  concrete  sludge  header; 

(8)  60  lln.  ft.  15  In.  vitrified  clay 
pipe  sewer  complete; 

(0)  485   lln.   ft.    18  in.   do; 

(10)  333    lin.   ft.  24   In.   do; 

(11)  6  standard  manh  oles  with 
frames,  covers,  dust  pans  and 
rungs  constructed  in  sewers 
complete ; 

(12)  lump  sum,  reinf.  concrete  head- 
er constructed  completeron  sludge 
lines  of  existing  Imhoff  tank; 

(13)  lump  sum.  one  lot  plant  paint- 
ing; 

(14)  lump  sum.  one  lot  plant  grad- 
ing, Including  the  removing, 
stock  piling,  and  placing  of 
top  soil,  cleaning  and  filling  old 
sludge  bed.  gradmg  of  new 
sludge  beds,  driveway,  walks, 
and  grading  of  plant  area  to 
the    finished    grades; 

(18)  lump  sum.  paving  of  driveways 
and  walks,  including  furnishing 
and    placing    of    surfacing    and 
header   boards. 
Total  bkis  July  15  were: 

(A)  Hoagland  -  Flndlay  Engineering 
Co.,  Long  Beach,  Calif.,  $192,- 
970  60. 

(B)  Fred  J.  BUirly  Jr.  Co.,  San  Fran- 
cisco, Calif.,  $193,660. 

(C)  Johnson.  Drake  A.  Pipar,  Oak- 
land. Calif.,  $229,974. 

Unit  prices  were: 

(A)  (B)  (C) 

(1)....  $  6,800.00  $  8,981.00  $10,63300 
(2)...  56,100.00  67,983.00  63,483.00 
(3)....  38,000.00  27,526.00  304^4.00 
(4) ...  26.500.00  25,549.00  27,458.00 
(5)....  16,800.00  16.900.00  18,275  00 
(8)....  8,000.00  8,092.00  9,206:00 
(7)....  10.000.00  12.400.00  80,070.00 
(8)...  6.30  8^  «000 

(9)  7.90  10.00        6,20a00 

(10)  10.60  17X»        5328.00 

(11)  212.00  375.00         1,806.00 

(12)  400.00  S29  00  910.00 
(18)..  8.600.00  8,S23L00  5.320.00 
(14)  10.900.00  10.736.00  8,17^00 
(15)....        2,()00.00        3,476.00        8.110.00 

7/17/47  ^         ^  •       ^  ^ 

Owner   Taking    BIda— Due   August   4, 

8   P.   M. 
Sewage    Lift    Station 
SAN  LEANDRO.  Calif.,  Alameda  Co. 

San   Rafael    St. 
Owner — City   of   San   Leandro.  H.   H. 
Burbank.     City    Clerk.     City     Hall. 
San   Leandio.  Calif. 
City    Engineer— C.    P.     Martin.    City 

Hall.   San    L*andro.  Calif. 
Includes    constructing    a    relnf.    con- 
crete   sump    and     pump    chamber, 
supply   and    Install    sewage   pumjis, 
neceasary     piping     and     electrical 
work;      construct     standard     brick 
manhole,  construct  48  feet  of  8  in. 
vitrified    clay    pip«    sewer    and    lay 
736  ft.  of  cant  iron  force  main  (pipe 
f«upplied    by    the   City). 
Specifications   obtainable   from    of- 
fice  of    the   city    engineer   upon    de- 
posit  of   $10   refundable. 

7/17/47  •    M 

Low  and  Only   Bidder* 

Sewage  Pumping  Station; 

Spec.  20;844  Coe*  $44,4«7 

SAN  FRANCISCO,  Calif.  Hyde  St. 

Owner— City  and  County  of  San  Fran- 
cisco. Department  of  Public  Works, 
Room  282  City  Hall.  San  Franclaco. 
Calif. 

City  Engineer  —  Ralph  Wadaworth, 
City  Hall.  San  Francisco,  Calif. 

Low  2ldder — Central  California  Con- 


struction Co.,  Inc..  116  Brie  St,  San 
Francisco,  Calif.,  $44,467. 
The  work  Involvea: 

(1)  600  lln.  ft.  timber  piling; 

(2)  tump  sum.  structural  and  archi- 
tectural work; 

(8)  lump  sum.  mechanical  work; 
(4)  lump  sum,  electrical  work ; 
(6)  lump  sum,  traffic  routing. 

Complete  bids  July  16  were: 

Central  California  Construction  Co., 
Inc..  San  Francisco,  (1)  $2.67;  (2) 
$18,976;  (3)  $19,794;  (4)  $3595;  (5) 
$500;  total.  $44,467. 

Fred  J.  Elariy  Jr.  Co.,  San  Fran- 
cisco. (1)  $1;  (2)  $30,365;  (3)  $22,450; 
(4)  $3873;    (5)  $2272;  toUl,  $59,560. 

Healy  -  Tibbltts  Construction  Co., 
San  Francisco,   (1)   $420;    (2)    $36,000; 

(3)  $25,000;  (4)  $4000;  (5)  $1200;  total, 
$66,620. 


33— 


BRIDGES 


7/17/47  •       83 

Low  and  Only  Bidder  „ 

Bridge  A  Approaches 

Coat    $82,834 

DEL  NORTE  COUNTY,  Cal.  Across 
South  Fork  of  Smith  River,  about 
12  miles  northeast  of  Crescent  City 
I-DN-986. 

Owner — State  of  California,  Division 
of  Highways,  Public  Worka  Bldg., 
Sacramento,  Calif.  . 

State  Highway  Engineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

A  structural  steel  arch  bridge  and 
0.17  mile  of  approaches  to  be  con- 
structed. 

Only  Bidder — Grant  L.  Miner.  "C  'C-i- 
clna    Ave.,    Palo    Alto,   Calif..   $82,- 
834. 
Work  Involves: 

(1)  Clear  and  grubb; 

(2)  8,600  c.y.   rdwy.   excav. ; 

(3)  50  c.y.  struc.  excav.; 

(4)  217    c.y.    Class    A    Portland    ce- 
ment concrete; 

(5)  200.000   lbs.   furnish   struc.  steel; 

(6)  200,000  lbs.  erect  do;  « 

(7)  36  l.f.  18-ln.  CMP,  16  gage; 

(8)  38,000     lbs.     furnish     bar     relnf. 
steel ; 

(9)  .38,000  lbs.   place  do; 

(10)  remove  existing  bridge; 

(11)  engineer's   office. 

Unit   prices   July   16   were: 

(1)    $3500.00-    (2)    $2.00;    (3)    $10.00; 

(4)  $70.00;  (5)  $.14;  (6)  $.056  (7)  $4.00; 

(8)    $.07;    (9)   $.03;   (10)    $2000.00;    (11) 

$1800.00. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


7/17/47  84 

Three  Low  Bidders 

Earthwork  and  Strueturea; 
Spec.  1874  Cost  $299,301 

DESCHUTES  PROJECT,  Ore.  One 
to  10  miles  north  and  west  of  Ma- 
dras, Ore. 

Owner — Department  of  Interior,  Bu- 
reau of  Reclamation.  Bend,  Ore. 

Plans  by  engineering  department  of 
ov«icr. 

Construction  of  earthwork  and  struc- 
tures, laterals  MB-57.  B-58A,  M- 
58B,  M-»9.  M-60,  M-61A,  M-62.  M-63, 
M-63A,  M-6SB,  M-64,  M-64A  and 
sublaterals. 

Low  Bidder— W.  C.  Bauman  Co..  Rta. 
6,  Box  12S2B,  Portland,  Ore.,  $299.- 
801. 


Second  and  third  low  bidders  July 
15  were:  „  ^ 

Adler  Coostructioo  Co.,  Redmond. 
Ore.,  $320,100.  ^    ^ 

K.  L.  Coulter  *  Co..  Seattle,  Wash.. 
$387,720. 


33— ELECTRIC  UGHTINC 
TRANSMISSION  LINES 

7/17/47  •     M 

Owner  Taking  Bid»— Qua  July  », 

3  P.  M. 
Street  Lighting  System;  Spea.  93 
SAN   FRANCISCO,   Calif.   Third  St. 

Custer  Ave.  to  Bayshore  Blvd. 
Owner — City  and  County  of  San  Fran- 
cisco.  Public  Utilities  Commiaakm, 
Room  287  City  Hall,  San  Franoisco, 
Calif  a 

Plans  fey  owner. 

Specifications  obtainable  from  tlia 
cashier's  office,  6th  floor,  435  Maaon 
St.,  San  Francisco,  Calif.,  upon  de- 
posit of  $10v  refundable. 


7/17/47  •  » 

Low  and  Only   Bidders 
Traffic  Signals  A  Islanda  Spec.  20.862 

Cost   $2492 

SAN  FRANCISCO.  Calif.  Intersec- 
tion of  Alemany  Blvd.  and  Ocean 
Ave. 

Owner  —  City  and  County  of  San 
Franciiico.  Dept.  of  Public  Works, 
Rm.  282.  City  Hall,  San  Francisco, 
Calif. 

City    Engr.    Ralph    Wadswortb.    City 
Hall.    San    Francisco,   Calif. 
Installation    of   traffic   signals   and 
islands. 

Low  Bidder— Abbett  Electric  Co..  472 
Tehama   St..   San   Fronci.ico.   Calif., 
$2492. 
The  work  involves : 

(1)  construction  of  2  traffic  Lslands; 

(2)  2    tons    asphaltic    concrete    con- 
formini?  pavement ; 

(8)  12  each   curb   reflectors; 
(4)  installation      of      traffic      signal 
system   and   removal   of   existing 
signal.s   and    standards. 
Complete  bids  July  16  were: 
Abbett  Electric  Co..  San  Francisco, 
Calif..    (1)    $510;    (2)    $20;    (3)   $8;    (4) 
$1724;  total  $2310. 
R.   Flatland,  San   Francisco.  Calif.. 


GRAVITY   ROLLER 
CONVEYORS 

We  have  available  new  Lyon  ball 
bearing  roller  conveyors  with  ad- 
justable supporting  trestles.  Balance 
roller  rotate  on  full  length  stael 
shafts  fitted  with  ball  bearings.  Con- 
veyor frame  is  a  welded  truss  giv> 
ing  firm  support.  We  will  be  glad 
to  supply  full  information  on  ooa* 
veyors  or  other  products  manufac- 
tured by  Lyon  Products  Co. 

SQUIRES    & 
MARSHALL 

Distributors 

72S  SECOND  STREET 

SAN  FRANCISCO 

r«f.  SUHmr  f037 


L«w  and  Only  Bidder* 

Bridge  Coat  $12S.2MM 

TULARE  COUNTY.  Calif.  About  3.S 
milea  west  of  Portervllle.  VI-TUL- 
1138. 

Owner — State  of  California.  Division 
of  Highways.  Public  Works  Bld^., 
Sacramento,  Calif. 

State  Highway  Engineet^-O.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento. Calif. 

A  ralnforced  concrete  slab  bridge- 
across  Tule  River  to  be  constructed 

Low     Bidder  —  Trewhitt.    Shields    A 
Fisher,      1301      Pacific      Southweat 
Bldg..   Fresno.   Calif.,   $13tJ»6.50. 
Work  involves: 
(1)   remove  extstins:  bridge: 
(3)  clear  and   grubb; 


TULE  RIVER  BRIDGE,  TULARE  COUNTY.  CAUF. 


(3 1  3,000  c.y.  -struc.  excav, 
(4)  2.5  M.  FBM   redwood  timbe ; 
(6)  460  C.y.  Class  A  Portland  cement 
concrete  footing  bl^ks ; 

(6)  1.240  c.y.    Class   A   portland   ce- 
ment cone,  struc. ; 

(7)  18.800  lb.i.  misc.  steel; 

(»)  7.250  l.f.  furnish  treated  douglas 

fir  piling; 
(9>  290  each  driving  Iples; 

(10)  R20  If.   pipe   handrail: 

(11)  228.000    lbs.    furnish    bar    relnf. 
sttfel ; 

(12)  228.000  lbs.  place  do; 

(13)  engineer's  office. 
Total  bids  July  16  were : 

(A)  Trewhitt,  ShlMia  A  Flaher.  Fres- 
no, Calif.,  $13MM.80. 

(B)  Bent  Construction  Co.,  Los  An- 
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gelea,  Calif.,  $135.6«7.50. 

(C)  Dan  Caputo.  San  Jose.  Calif., 
$186,756. 

(D)  R  IC.  Price  Co.  and  Rex  Sawyer. 
Huntington  Parte,  Calif.,  $148,- 
43& 

(E)  A.  R  Coffeen  Co..  Corona,  Calif.. 
$149,^.50.  , 

(F)  Granite  Construction  Co.,  Wat- 
aonvllle. Calif.,  $150,871. 

(0)  C.  B.  Tuttle  Co.,  Long  Beach, 
Calif.,   $152,886. 

(H)  Northup  Construction  Co.,  Long 
Beach.  Calif..  $164,123. 

(1)  E.  H.  Peterson  A  Son.  Richmond. 
Calif..  $174,066. 

Unit  prices  were: 


(I) 

7.900.00 

075.00 

8.00 

300.00 

48.00 

60.00 

JO 

1.30 

40.00 

15.00 

.04 
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FOR     SALE 

CowKkpwBSMOws  -  Pomps 
Pneomalic  TikiIs 
Rock  Drills 

.  .  .  Compl*f«  R«nfaf  S«rvlc«  .  .  • 

THE  RIX  GOMPAMY  •  IMG. 

SIXTH  STMIT  OMd^rWII  WU 


HIGHWAY 
EARTH    BORING 

MACHINE 
R««f  •  L«ot«  •  Contract 

MiiiiiK  &  Whitaker 

EUttrUtU  Cantractort 

37S  ftk  St.  -  S«a  Froiiebee  3 
HEnleck  414t 


ANNOUNCING 
THE    OPENING    OF 

WESTERN  DRY  KILN  CO. 

COMMERCIAL   LUMBER   DRYING    IN 
MODERN  CROSS-CIRCULATING  KILNS 


1402  LATHAM  SQUARI  IIDO. 
Oakland  12   •   TlMiri«fcar  14M 


Pfaiif 

•221   SAN  LEANDRO  ST. 
Oaklaad 


(^oaQojQv 


v,  I  .-■-  0 


s   L    f.^   '    F 


ARCHITECTS  .  .  . 

You  can  again  specify 

ROLL-AWAY 

Window  Screens 

THE  nHFECT  SCHEEM 
FOR  EVERY  TYPE  OF 
WINDOW  .  .  . 

•  K««ps  Insects  out  .  .  . 

•  Koops  curtains  In  .  .  . 

•  Rolls  out  of  sight 
whon  window  Is  closod. 

Roll-Awiiy  Screens  can  be 
built  in  or  installed  on  ex- 
isting windows  without  al- 
tering the  windows  in  any 

way. 

Literature,  Details  and 

Name  of  Nearest  Dealer 

on  request. 


RUDIGER-LANG  CO. 

SaccMsars  fa  ROLL-AWAY  WINDOW  SCRIIN  COMPANY 

Mala  0««a  aad  Facfary:  liRKILIY.  CALIF.,  tth  ft  CorHea  SfraaH 

MfB9  TNanmaH  0340 
Mamifactntars  of  the  POPULAR  RoU-Away  SCREEN    •    Sine*  192) 


DADLY 
PACIFIC  BUILDER 

OBatabUahed  in  iflM) 

Publlahad  avary  morning,  •xea^ 

MturUaya,  twndaya  and    Lagal 

Halldaya  by 

W.  W.  Oarfga  Corparatlan 

4m  TanMi  nt^  San   Pranelaoa  S 

Talaptiona  MArkot  7110 

tt.  ■.  MeOavran,  Mana««r  •  Editor 
*»  ■.  Odgara,  Advartlslng  Managor 

•ulMortptlon  Ratoat 

fSO.00  par  yoar 

(Payabia  In  Advanea) 

8lngla  Copy  IB  Conta 

Advartlaing  Ratao  on  Roquoot 

Printad  by 
SUrk-Rath  Printing  «^^> 

A  Publlohing  Co.  ~ 

(■ntared  aa  Seoond  Class  Matter, 
July  28,  1907,  at  tha  post  off  loo  In 
San  Fraadaoo,  Calif.,  under  th* 
Act  of  March  8,  1M7.) 

Copyright  1947  by 
F.  W.  Oodga  Corporation 


(1)   ^18;    (2)   125;    (3)   |2;    (4)  11000; 
total  ^492. 

Severln  Electric  Co.,  San  Francisco, 
(1)  1600;  (2)  19.90;  (3)  $2.20;  (4) 
11958;  total  12664.20. 


39_SEWERS 


7/17/47  39 

Hearing  of  Protests  Set  for  July  31, 

8  P.  M. 
Sanitary  Sewers;  Res.  18273 
OAKLAND,  Calif.,  Alameda  County 

Portions  of  Colton  Blvd.,  Magellan 

Dr.,  etc. 
Owner— City  of  Oakland.  Charles  M. 

Don,  city  clerk,  City  Hall,  Oakland, 

Calif. 
City    Engineer  —  Walter    Prlckstad, 

City  Hall,  Oakland,  Calif. 


7/17/47  •    39 

Ownor  Taking  Bids — Due  August  4, 

5  P.  M. 
South  Trunk  Line  Sewer 

Coet  $237,000 
STOCKTON,   Calif.,  San  Joaquin  Co. 
Owner — Clt  yof  Stockton,  B.  L.  Tra- 
hem,  city  clerk,  City  Hall,   Stock- 
ton, Calif. 
City    Engineer  —  Lyle    Payton.    City 
Hall,  Stockton.  Calif. 
Unit  quantities  will  be  given  soon. 
Specifications  obtainable   from   the 
office  of  the  city  engineer  upon  de- 
posit of  86,  refundable. 


7/17/47  S9 

Contraot  Awarded   (Unit  Pdoes) 
Stomv  Drain  Cost  84S,18a.M> 

SANTA     CLARA     COUNTY,     Calif. 
"White  Rd.  and  Hyland  Ave.,  Road 
District  No.  3. 
Owner — County  of  Santa  Clara,  coun- 
ty    clerk,     Courthouse,     San    Jose, 
Calif. 
County  Surveyor — Robert  D.  Chand- 
ler, Courthouse,  San  Jose,  Calif. 
Contrastor— A.   J.    Peters  4    Son,  410 
N.  10th  SC,  San  Jose,  Calif, 
llie  work  involves: 
(1)  2815  lin.  ft.  S6-in.  reinforced  con- 
crete pipe  in  place; 

(3)  100  lin.  ft.  30-ln.  reinforced  con- 
crete pipe  in  place; 

(8)  568  lln.  ft.  27-ln.  reinforced  con- 
crete pipe  In  place; 

(4)  64  lin.  ft  24-ln.  reinforced  con- 
crata  pipe  in  placer 

(6)  2822  lin.  ft  18-ln.  reinforced  con- 
crete pipe  In  place; 

(97  9  lin.  ft  15-ln.  reinforced  con- 
crete stubs  in  place; 

(7)  207  lin.  ft  10-ln.  concrete  pipe 
in  place  (relay) ; 

(8)  4  lin.  ft  10-in.  CMP  (in  place); 

(9)  1  18-in.  CMP  45-degree  elbow 
with  band  couplln  gand  4-ft  of 
No.  14-gauge  18.1n.  CMP; 

(10)  remove  and  salvage  40  lin.  ft 
of  80-ln.  CMP; 

(11)  remove  and  salvage  00  lin.  ft 
24-ln.  CMPr 

(13)  remove  and  salvage  00  lln.  ft 
18-in.  CMP; 

(18)  raoasve  and  salvage  163  lln.  ft 
34-ln.  reinforced  cnocrete  pipe; 

(14)  remove  and  salvage  50  lln.  ft 
18-ln.  reinforced  concrete  pipe; 

(18)  remove  and  salvage  500  lin.  ft 

10-ln.  concrete  pipe; 
(18)  remove   and    salvage    45  lin.    ft 

6-ln.  Calco  perforated  pipe; 

(17)  ranaove  and  nalvage  335  lin.  ft 
wood  culverts  and  driveways; 

(18)  8.5  cu.  yds.  of  concrete  removal 
(headwalls  and  cui1>)r 

(19)  86  cu.  yds.  of  pavement  removal 
(In  trench)  across  street  cross- 
lAgsi 

(30)  176  cu.  yds.  of  Saratoga  waste 
(compacted)  In  place  on  street 
orossings; 

(31)  80  tons  asphalt  concrete  pave- 
ment; 

(23)  14  manholes; 

(38)  10  catchbaslns  (complete)  with 
metal  castings  for  curb  and 
gutter; 

(24)  1  ton  8C-1  liquid  asphalt,  pene- 
tration treatment); 

(28)  1  ton  SC-3  liquid  asphalt  (seal 

coat)r 

(36)  8  tons  screenings: 

(37)  10  cu.  yds.  Portland  cement  con- 
crete structure  (concrete) ; 

(28)  10  cu,  yds.  itructure  excavation ; 


(29)  8400    cu.    yds.    amrldon    and 

backfill. 
...ToUl  bids  July  14  were:  _.  

(A)  A.   J.    Peters   &   Son.   San  Jose, 
Calif..    849.188.90. 

(B)  McOuire     A     Hester,     Oaklaad, 
CoUf..  864,318.20. 

(C)  Louis    L.   ntinghoff,    San  Jose, 
Calif.,  857,168.40. 

(D)  Dan    Caputo,    San    Jose,  Calif.. 
$61,238.76. 

Surveyor's  estimate,  $84,1881 
Unit  prices  were: 

(A)           (B)  (C)  (D) 

(1)....    8  8.66      $  &80  $  &80  $  8.60 

(3)....        7.60          6.00  6.45  6.00 

(3>...        6.60          5.00  6.06  5.75 

(4)....        6.25          4.00  5.30  6.50 

(6)....        3.00          4.00  3.40  3.60 

(6)....        3.70          8.00  3.00  10.00 

(7)...         1.80           1.30  .75  1.80 

.(8)....        1.80          1.30  4.25  2.50 

(9)...      36.00         70.00  45.00  25.00 

(10) 70            .40  1.50  1.50 

(11) 90            .40  1.25  1.00 

<12) 50             .40  1.00  LOO 

(13).           1.00            .26  1.50  8.00 

(14)..            .80            .26  LOO  2.00 

(16) 60            .25  .60  LOO 

(18)....          JW            .26  .60  .75 

(17)...        1.00            .40  2.0O  2.00 

(18)...        &00        20.00  3.50  15.00 

(19)....        7.00        12.00  3.60  10.00 

(20)..        4.50          3.00  2.50  3.90 

(21)....      10.00           7.00  9.00  8.00 

(23)....    148iW       20a00  176.00  176.00 

(28)....    106.00      170.00  130.00  100.00 

(24)....      70.00         60.00  50.00  50.00 

(2B)....      70.00         60.00  50.00  70.00 

(26)....        8.00         12.00  4.00  10.00 

(27)....      96.00        50.00  60.00  70.00 

(28)....        6.00          6.00  3.00  6.00 

(29) 60          1.60  1.87  2.00 


7/17/47  40 

Owner  Taking  Bid»— Oua  July  38^ 

2  P.  M. 
Tim  Bell  Road  Improvomant 
STANISLAUS  COUNTY,  Calif. 
Owner — County   of    Stanislaus.   C  C 

E:asUn.  clerk,  Courthouaa.  Modoato, 

CaJlf. 
County    Surveyor — O.    D     Macombar, 

Courthouse,  ModMto,  daltf. 
Approximately  4.S7  miles. 

The  work  involves : 
(1)  4680  tons  mineral  aggregata; 
(3)  230  tons  liquid  asphalt; 
(3)  36,646  aq.  yds.  road -mixing,  plac- 
ing and  rolling. 

Specifications  obtainable  from  tha 
office  of  the  county  survayor  upoa 
deposit  of  $10,  refundable. 


7/17/47  39 

Hearing  of  Protests  Set  for  July  81. 

8  P.  M. 
Sanitary   Sewers;    Res.    18270 
OAKLAND,   Calif.,   Alameda  County. 
Portions    of    Mountain    Blvd.,    Sims 
Drive  and  certain  rights  of  way. 
Owner — C^lty    of    Oakland,    Chas.    M. 
Don,    City    Clerk.    City    Hall,    Oak- 
land. Calif. 
City    Engr— Walter    FricksUd.    Ciiy 
Hall,  Oakland.  Calif. 


7/17/47  3» 

Hearing  on  Engineer's  Report  Set 
Kor  Aug.  4.  11  A.  M.  in  County 
Courthouse 

Sewer  System  Cost  $86,070.76 

INYOKERN.    Calif.,    Kern    Co. 

Owner  —  Inyokem  Sanitation  Dis- 
trict. R.  J.  Veon.  Secretary,  In- 
yokem,   Calif. 

Engineer— R.  E.  White,  2617  20th  St, 
Bakersfield,    Calif. 

Include*  repair  of  treatment  plant 
using  cement  concrete  and  con- 
struction of  vitrified  clay  trunk 
line  sewer.  $19,206.88  and  lateral 
or  collecting  line  sewers.  $66,864. 


40—     STREETS  AND 
HIGHWAYS 


7/17/47  40 

Owner  Taking   Bid*— Due  July  SB, 

2  P.  M. 
Kloman   Avenue  mprovement 
STANISLAUS  COUNTY,  Calif. 
Owner — County   of    Stanislaus,   C.    C. 

Eastln,  clerk.  Courthouse.  Modesto. 

Calif. 
County    Surveyor— G.    D.    Macomber, 

Courthouse,  Modesto,  Calif. 
Approximately  0.5  mile. 

The  work  Involves ; 

(1)  120  cu.  yds.  imported  borrow; 

(2)  640  tons  mineral  aggregate; 

(3)  32  tons  liquid  asphalt; 

(4)  5120  sq.   yds.   road   mixing,   plac- 
ing and  rolling. 

Speclfl'^.atlons  obtainable  from  the 
office  of  the  county  surveyor  upon 
deposit  of  $10,  refundable. 
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FOR    SALE 
TIMBBR8.  wallboards.  ylaaiMnt 

Spt,  iBiflwwk.  and  «*l»«j:.*»S"J- 
g  «l«t«risto.  8ALB  PR1CB8. 
Larga  atocka  of  iMrd  to  fat" 
Itcws. 

Wire,  srrita,  or  'phone 
CLBVBLANO  WRECKING  CO. 
Wf  TMH  81  —  VA  lends  4t77 


7/17/47 

Contract  Awarded 

Road  Surfacing  Cost  827381.10 

STANISLAUS  CO.,  Calif.  Twenty-six 

Mile   Road,    between   OUbert  Road 

and  Simmons  Creek. 
Owner — County   of   Stanislaus,   C.  C. 

Eastln,  clerk.  Courthouse,  Modesto, 

Calif. 
County    Surveyor — O.    D.    Macomber, 

Courthouse,  Modesto,  Calif. 
Approximtely  five  miles   In  length. 
Contractor — Standard    Materials    Co., 

1411  9th  St,  Modeeto,  Calif. 

The  work  involves : 

(1)  8178  tons  graded   mineral  aggre- 
gates; 

(2)  409  tons  liquid  asphalt; 

(3)  66,420  sq.  yds.  road  mixing,  plac- 
ing and   rolling. 

Complete  bids  July  15  wera: 

Standard  Materials  Co.,  Modesto. 
Calif..  (1)  $1.85:  (2)  $16;  (3)  $0.00; 
total.  $27,561.10. 

Murn  A  Perkins,  Modesto,  Calif., 
(1)  $2.10:  (&i  $1&75;  (3)  $0,086;  total, 
$30,403.25. 

M  J.  B.  Construction  Co.,  Stockton, 
C^li:..  (1)  $2.60;  (2)  $20;  (8)  $0.08; 
toUl.  $34,676.40. 

A.  Teichert  ft  Son,  Sacramento, 
Calif..  (1)  $2.66;  (2)  $19;  (8)  80.08; 
total.  135.33050. 

Oeorge  E  FYance,  Vlsalla,  Calif., 
(1)  $2.50;  (2)  $22;  (8)  $0.10;  toUU 
$36.9ffi 


7/17/47  40 

Owner  Taking  Bids— Oua  July  28; 
11  A.  M. 

Surfacing 

SANTA  CI^RA  COUNTY,  Calfi. 
Sa^ita  Clara-Alviso  Road  between 
Southern  Pacific  subway  and  Bay- 
shore  Hiffhway. 

Owner— County  of  Santa  Clara,  coun- 
ty clerk.  Courthouse,  San  Joee, 
Calif. 

County  Surveyor — Rot>ert  D.  Chand- 
ler, Courthouse,  San  Jose,  Calif. 

Includes  2600  tons  plant  mix  surfac- 
ing. 
Specifications  obtainable  from  the 

office  of   the  county  surveyor  upon 

payment  of  $1. 


7/17/»7  TlO 

Owner  Taking  Bids— Ous  August  1, 
5  P.  M. 

Street    Improvement;   Res.  2988 

SACRAMENTO,  Calif.,  Sacramento 
County.  R  St.  from  21st  to  22nd  St 

Owner — City  of  Sacramento,  I^  O. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fred  Klaus,  City  Hall, 
aiacramento,  Calif. 
The  work  involves: 

(1)  612  cu.  yds.  excavation; 

<2)  3  48-ln.  palm  trees  to  remove; 

(3)  1  concrete  block  to  remove; 

(4)  280  lin.   ft   8-ln.   concrete  gutter 
to  construct; 

(5)  16.530  sq.   ft  8-ln.  asphaltlc  con- 
crete pavement; 

(6)  1  litanhole  to  reconstruct 
Specifications  obtainable  from  the 

abovo  office. 


7/17/47  40 

Owner  Taking    Bid»— Due  July  28, 

2  P.  M. 
Scenic  Drive  Improvement 
STANISLAUS  COUNTY,  Calif. 
Owner — County   of   Stanislaiui,   C.    C. 

Eastln,  cl' rk.  Courthouse,  Modesto, 

Calif. 
County    Surveyor — G.    D.   Macomber, 

Courthouse,  Modesto,  Calif. 
Approximately  1.42  miles. 

The  work  involvea: 

(1)  1870  tons  mineral  aggregate; 

(2)  94  tons  liquid  asphalt; 

(8)  14,960  sq.  yds    road  mixing,  plac- 
ing and   rolling. 
Specifications   obtainable  from  the 
office   of   the   county  surveyor   upon 
deposit  of  $10.  refundable. 


7/1T/47  ♦  40 

Owner   Taking    Bids — Due    August   4, 

ft  P.   M. 
Center  St.   Improvement  Cost  $10,652 
STOCKTON.  Calif..  San  Joaquin  Co. 

Between  Oak  and  Miner  Sts. 
Owner — City  of  Stockton.  B.  L.  Tra- 
hem.  City  Clerk,  City  Hall,  Stock- 
ton, Calif. 
City     Engineer— Lyle     Payton,     City 
Hall,   gtockton.   Calif. 
Unit  quantities  will  be  given  soon. 
Specifications    obtainable    from   of- 
fice  of    the    city   engineer    upon   de- 
posit   cf    $5    refundable. 


7/17/47  40 

Pwner  Taking    Bids — Due   July   30. 
10  A.   M. 

Granding  and   Paving 

LOS  ANGELES.  Calif.  Olympic  Blvd. 
between  Los  Angeles  St.  and  Flow- 
er 8t. 

Owner — City  of  Los  Angeles.  Board 
of  Public  Works.  158  City  Hail, 
Lne    Angeles.    Calif. 

Plans  by  owner. 
S^^peclficationn   obtainable  from  the 

above  office. 
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7/17/47  • 

Low    snd    Only    Bidders 
Psrk   St.    Improvement 

Cost   8213,922.50 
ALAMEDA.  Calif..   Alameda   County. 

Park  St  between  Otis  Dr  and  the 

Estuary. 
Owner — City  of  Alameda.  J.  P.  Clark. 

city  clerk.  City  Hall.  A  lamella.  Cal 
City    Engineer— Carl    Froerer.    R.-wm 

204.  City   Hall.  Alameda.  Calif. 
Low    Bidder — Heafey- Moore    Co..    M4 

High  St..  Oakland.  Calif..  (A)$217.- 

807.50:    (B)   $218,933.50. 

Total    bids   July    15  were: 

(A)  Heafey-Moore  Co..  344  High  St.. 
Oakland,  (A)  $127,807.50;  (B)  $213,- 
$922.50. 

(B)  Independent    Constr.    Co..    Oak- 
land    (A)    $226,975:    (B)    $331,128. 
Unit   prices   will    be  given  moon. 


- 


LUMBER 

DIRECT  MILL  CARLOAD  SHirMENTS 

Scud  Lftf  For  Qmofaflom 

HOGAN  &  VAN  GELDER 

202  TERMINAL  SALES  ILDO.  PORTLAND.  ORE. 

421  iAYSHORE  iLVD.  SAN  MANaSCO 

juniper  4'U70 


7/17/47  •  40 

Low  and  Only  Blddera 

Wet»ster    Street     improvement 

Cost  $107,110 

ALAMEDA,  CaUf.,  Alameda  County. 
Webster  St.  from  Santa  Clara  Ave 
to    Atlantic    Ave. 

Owner — City  of  Alameda,  J.  P.  Clark, 
city  clerk.  City  Hall.  Alameda.  Cal. 

C^ty  E2nglneer — Carl  Oroerer.  Room 
204,    City    Hall,    Alameda,    Calif. 

Surfacing  with  asphalt  concrete, 
construction  of  etorm  sewer,  sewer 
laterals,  catchbaslns  and  recon- 
struction of  existing  curtM,  gutters, 
sidewalks,    approaches,    etc. 

Low   Bidder  —   Independent   Constr. 
Co..    46th    Ave.    and    Clement    ;^t.. 
Oakland,    Calif..    (A)    $109,160:    (B> 
$107,110. 
Total  bida  submittad  July  16  were: 

(A)  Independent  Constr.  Co..  Oak- 
land   (A)    $100,160;    (B>    $107,110. 

(B)  Heafey-Muore  Co..  Oakland  (A) 
Oakland  (A)  $100,817.50;  (B)  $108,- 
882.60. 

(C)  Lee    J.    Inunel,    San    Pablo    (A) 
(A)    $116,457.60;    (B)    $114,087.50. 
Unit  prices  will  be  given  soon. 


•     40 


7/17/47 

L^w  and  Only  Bidder 

Street  Improvement; 
Spec.  zijM  Cost  $4322 

SAN  FRANCISCO,  Calif.  40th  Ave, 
between  Rlverai  and  Santiago  Sts. 

Owner — City  and  County  of  San  Fran- 
cisco, Department  of  Public  Works, 
Room  282  City  Hall,  San  Franeiaoo, 
Calif. 

City  Engineer  —  Ralph  Wadsworth, 
Cnty  Hall,  San  Francisco.  Calif. 

Only  Bidder— Charlea  L.  Harney,  573 
Berry  St.,  San  Francisco,  Calif..  (1) 
$0.40;    (2)    $2;    (3)  $1;    (4)   $34;    (6) 
$10;  total.  $4822. 
The  work  Involvea: 

(1)  9000    sq.    ft    asphaltlc    oonerata 
pave/nent ; 

(8)  460    lln.    ft    unarmored    concrate 
curb; 

(8)  190  lln.  ft.  6-ln.  vitrified  clay  pipe 
side  sewer; 

(4)  8  water  services,  long; 

(6)  6  water  services,  short 


center  llna. 
Owner  —  City  and   County   of   San 

Francisco,   Dept.   of   Public   Works. 

Rm    282.  City  Hall,  San  Pranclsco, 

Calif. 
City  Bngr.— Ralph  Wadsworth.   City 

Hall.  San  Francisco,  Calif. 

Only  Bidder— Fay  Improvement  Co., 
760  Market  St..  San  Francisco.  Cal  , 
(1)    $0.44      (2)    81-45:    (3)    $3.00    ;(1) 

$200:  (SI  $0.38;  toUl  $7809.70. 
The  work  Involvaa: 

(1)  14.450  sq.  ft  asphaltlc  concrete 
pavement  consisting  of  a  4-lnch 
asphaltlc  concrete  l>ase  ind  2-in. 
asphaltlc  concrete  wearing  sur- 
face; 

(2)670  lln.  ft.  unarmored  concrete 
curb; 

(3)  30  lln.  ft  10-ln.  VCP  culvert; 

(4t  1  each  brick  or  concrete  catch 
banin  complete; 

(6)  140  sq.  ft  2-courBe  concrete  side- 
walk; 

41— GAS,  WATER  AND  OIL 
PIPE  UNES 
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7/17/47  • 

Low  and    Only    Bidder 

Street   Improvement;   S|>eo.  20.274 

Cost  $7,699.70 

SAN  FRANCISCO,  Calif.  Cambridge 
St  (East  one-half)  betw.  Ploche 
St.  and  Slilman  St.  center  line  and 
Sillman^  St  (North  one-half)  be- 
tween  Cambridge  St.   and   Yale   St. 


7/17/47  •     41 

Owner  Taking  Bid»->Dua  July  29, 

8  P.   M. 
Water  Mains;  Spec.  487 
SAN  FRANCISCO.  Calif.   San  Bruno 

Ave.    and    Ooettingen    and    Dublin 

Streets. 
Owner — City  and  County  of  San  Fran- 
cisco.  P>ubllc   Utilities   Commission. 

Room  287  City  Hall.  San  Francisco, 

Calif. 
Plans  by  owner. 
Install  6-ln.  and  8-ln.  mains. 

The  work  Involves: 
(1)  1840  lln    ft.  excavation  and  back- 
fill; 
(4a)  1170  lln.  ft  Install  6-ln.  pipe; 
(4b>  170  lln.  ft  Install  8-ln.  pipe; 
(S>  2300  lbs.   Install  fittings,   valves, 
etc. ; 

(6)  MO  lln.  ft  make  bell  and  spigot 
Joints ; 

(7)  1150  sq.  ft  street  pavement; 

(8)  80  each  Install  %-ln.  screw  taps; 

(9)  l-iO  lin.   ft.  install    %-in.   service 
pipe; 

(10)  estimated     field     Inspection     at 
f 1 1.55  per  calendar  day: 
(h)  materials  furnished  and  nervioas 
rendered    by   the   San    Francisco 
Water  Department,  $2896.50 
8pe;.iflcationB   obtainable   from'   the 
cashier's  office.  6th  floor,  426  Mason 
St..  San  Francisco,  Calif.;  no  deposit 
required. 


LOADER 

CONCRETE  HOIST 
FORK  UFT 
CRANE 


ALL 


ONE 
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HOVEL  ACTION  BUCKET  LOADS 
80  YARDS  PER  HOUR 


CONCRETE  HOPPER  RAISES  AND  POURS 
Vd  YARDS  OP  WET  MIX  UP  TO  21   FEET 


0 

0 
r 


YERHEAD  FORK  LOADING  OR  STACKU^G 
OP  BRICK.  LUMBER  AND  PALLETS 


NE  MAN  CHANGES  ATTACHMENTS 
IN  10  MINUTES 


WER  STEERING  GIVES  EFFORTLESS 
POSITIVE  SHOCKLESS  CONTROL 


Used  By 

LEADING  CONTRACTORS  .  .  .  STATE, 
COUNTY  AND  CITY  DEPARTMEIsTS.  THE 
EXCLUSIVE  ** SCOOP"  ANSVt^ERS  MANY 
MATERIAL  PROBLEMS. 

FAST  AND  MONEY  SAVING 

For  further  information  call 

RHODES  &  JAMIESON 

333  ■  23rd  Av*.        OAKLAND.  CALIF.  KEIIeg  3-5225 

HOISTING  EQUIPMENT  SOLD  AND  RENTED 
MIXfRMOilLf    •    TOWERMOBILE    •    BUGOYMOBILE 
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Supplies,  Equipment 

Sub-Contract 

Information 


43^MACHINERY  AND 
EQUIPMENT 

7/17/47  48 

Sale    of    Equipment 

SAN  LUIS  OBISPO,  CaUf.,  San 
Luis  Obispo  Co.— Until  July  23.  3 
P.  M.,  bids  will  he  received  by  the 
State  Dlv.  of  HlRhwayH,  R.  P.  Ham- 
lln,  Supt.  of  Equipment.  Box  221. 
San  Lula  Obispo.  Calif.,  for  sale  of 
the  following  equipment  located  at 
50  Higuera  St.,   San   Luis  Oblapo: 

CHC  53«6  Truck  ChassiH:  Federal 
1936  Mod.  )5-S  with  power  take- 
off dual  tires. 

OHC  7879  Truck:  Chevrolet  »4-ton 
Pickup"!  1940  Model. 

CHC  7894  AutomobMe:  Pord  1940 
Model.   01 A   Tudor. 

CHP  141  Mower:  Toro  Roadmaster 
pneumatic  tires.  Ford  Mod.  B  en- 
gine;  a  ft.  sickle,  driven  by  In- 
dependent motor. 

CHCs  107  &  119  Mower*.:  No.  7  Mc- 
Cormick-Deerlnjf  two-wheel,  pneu- 
matic tired,  tractor  hitch,  5  ft. 
sickle,   vertical   lift. 

CHC  70  Scraper:  K-B  Mod.  Mtister 
BlSCR-7F.hydraulic-operatcd.  with 
S  cu.  vd.  bowl,  pneu.  tires. 

CHC  6.39  Tractor:  Case  Mod.  L.  I. 
wheel  type,  side  power  take-off, 
tire   pump,   dual   rear   tire?. 

Compressor:  In^ersoll-Rand  «in^le- 
cyUnder.   Type    14,    29.S   ou.    ft.   i>€r 


min. 
1—36  In.   Grind   Stone. 
2  Lots  Tractor  F'arte  fo»  Case  Mod. 

C.  I.  and  L  I.  Cost  to  State  >42.83 


4S 


7/17/47 

School   Bu»— Bid*  Wanted 

ARCATA.  Cftlif.,  Humboldt  Co.— 
Until  July  28,  8  P.  M.,  blda  will  be 
received  by  the  Areata  Union  High 
School  Dletrlct,  J.  Emenon  Graham, 
clerk,  Union  High  School,  Areata, 
Calif.,  for  one  7>'PMM anger  school 
bus 

Specifications  obtainable  from  the 
above  office. 


4S 


7/17/47 

8oho<H   Sue— Bide  Wanted 

RBJDWOOD  CITY,  Calif.,  San  Ma- 
teo Co.— Until  July  24,  7:80  P.  M..  blda 
win  bo  received  by  the  Redwood  City 
Elementary  School  District,  C.  O. 
Uhlenberg,  clerk,  Redwood  City,  CaUf., 
for  one  49-pas8enger  school  bus. 

Specifications  obtainable  from  the 
above  office. 


4') 


7/17/47 

School  Bus — Bids  Wanted 

WOODBRIDGE,  Calif.,  San  Joa- 
quin Co.— Until  July  29,  8  P.  M.,  bids 
will  be  received  by  the  Woods  Schol 
District,  Mary  M.  Wencel,  Clerk, 
Woods  School,  Woodbrldge,  Calif., 
for  one  school  bus  of  71 -passenger 
capacity. 

Specifications  obtainable  from  the 
above  office. 
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7/17/47 

Recreational     Equipment 

Bids    Wanted 

BEHKELEY,  Calif.,  Alameda  Co. 
—Until  July  28.  9  A.  M.,  bids  will  be 
received  by  the  City  of  Berkeley, 
Wm.  Hunrick  Jr.,  Purchasing  Agent 
and   Budget   Officer,  City   Hall,   Ber- 


DITCH  AND  APPURTENANCES,  OAKLAND,  CAUF. 


Low  and  Only  Bidders 

Ditch  and  Appurtenances 

Cost  |73,44&.ie 

OAKLAND,  California,  Alnmodn  Co 
City  of  Oakland  nnd  State  of  Cali- 
fornia, property  .-lijacent  to  South- 
ern Pacific  right-of-way,  bet.  San 
Leandro  Creek   and  Ekies   Ave 

Owner— City  of  Oakland,  Charles  M. 
Don.  oUy  clerk,  City  Hall,  Oak- 
lard,  Calif. 

City  Engineer  —  Walter  Frickstad, 
City   Hall.  Oakland,  Calif. 

Includes  concrete  or  gunlte  lined 
ditch     with     appurtenances. 

Low    Bidder  — Johnson -Western    Co., 
Box  416,  Alameda.  Calif.  (Prop.  C), 
$78,445.16. 
The  work  Involves: 

Proposition    A 

(1)  780  lln.  ft,  7-ft.  9-ln.  x  7-ft.  6-ln. 
reinforced   concrete   lined  ditch; 

(2)  2034  lln.  ft..  6-ft.  9-ln.  x  7-ft. 
6-in.  reinforced  concrete  lined 
ditch : 

(3>  1   relnf.  er.ncrete  transition  sec- 
tion; 
structure; 

(5)  1  10-in.  cast  iron  pipe  sewer 
crossing; 

(6)  1  12-in.  section  of  existing  vitri- 
fied clay  pipe  sewer  to  be  en- 
cased in  concrete; 

(7)  1   stilling  well; 

(8)  1  roadway  crossing  of  line 
ditch; 

(9)  36  lin.  ft.  J2-in.  plain  concrete 
pine    conduit ; 

(10|  8520    lin.    ft.    wire    fabric    ferce 
with    appurtenances; 
Proposition    B 

(1)  780  lin.  ft.,  7-ft.  9-ln.  x  7-ft.  e-ln. 
reinforced   gunite   lined  ditch ; 

(2)  2034  lln.  ft.  «.ft.  9-ln  x  7-ft  6- 
In.  reinforced  gunite  lined  ditch ; 

(8)   1   reinf.   concrete  transition   sfc- 
tion ; 

(4)  1  reinforced  concrete  outlet 
structure ; 

(5)  1  10-in.  cast  iron  pipe  sewer 
crossing ; 

(6>  1  12-ln.  section  of  existing  vitri- 
fied  clay   pipe   sewer  to   be  en- 


rased    In    concrete; 

(7)  1  stilling  well; 

(8)  1  roadway  crossing  in  line 
ditch : 

(9)  36  lin.  ft.  of  12-ln.  plain  con- 
crete pipe  conduit; 

(10)  5520    lin.    ft.    wire    fabric    fence 
with    appurtenances; 
Proposition  C 

(1)  780  lln.  ft.,  7-ft.  9-ln.  x  7-ft  6-in. 
reinforced  concrete  bottom  and 
reinf.    g^unite    lined    side    slopes; 

(2)  2034  lln.  ft  6-ft  9-in.  x  7-ft':  6- 
in.  reinforced  concrete  bottom 
and  relnf.  gunitf  lined  side 
slopes ; 

(3)  1  reinf.  concrete  transition  sec- 
tion ; 

(4)  1  reinforced  concrete  outlet 
structure; 

(5)  1  10-in.  cast  iron  pipe  sewer 
crossing ; 

(8>  1  12-ln.  section  of  existing  vitri- 
fied clay  pipe  sewer  to  be  en- 
CR.sed    in    concrete ; 

(7)  1   stUUng  well; 

(8)  1  roadway  crossing  of  line 
ditch : 

(9)  36  lln.  ft  of  12-in.  plain  con- 
crete   pipe    conduit ; 

(10  >  5520  lln.  ft  wire  fabric  fence 
with   appurtenances,  • 

Total  bids  July  15  were: 

(A)  Johnson-Western  Co.,  Alameda. 
Calif.    (Prop   A)    no  bid;    (Prop. 

B)  no  bid;  (Prop.  C)  $73,445.16. 

(B)  M.  A  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco,  Calif. 
(Prop    A)  |88.964JiO. 

(C)  Walter  Lenkeit,  ?225  Revere  St, 
San  Francisco,  Calif.  (Prop  A) 
191,896;  (Prop.  B)  9»4,210;   (Prop. 

C)  |88,n82l 

(D)  Stanley  H.  Koller,  Crockett, 
Calif.   (Prop.  A)   |©2.15& 

(E)  Paris  Bros.,  Berkeley,  Calif. 
(Prop  A)  1100.904.60;  (Prop.  B) 
no  bid;  (Prop.  C)  |99,34&S«. 

(F)  MeOuire  &.  Hester,  Oakland, 
Calif.   (Prop.  A)   f  108.784;    (Prop. 

.  B)  no  bid ;  (Pr^.  C)  $100,920^ 

Unit  prices  were: 


(A) 


(B) 

I  29.00 

25.25 

800.00 

1000.00 

260.00 

100.00 

130.00 

1300.00 

&50 

S.00 


22.50 

21.50 

475.00 

680.00 

100  00 

7tf.00 

M0.00 

1000.00 

5.66 

1.70 


(C) 

I  29.00 

26.00 

1500.00 

2500.00 

SOOOO 

2O0>.OO 

400.00 

1800.00 

•iO.OO 

1.00 

30.00 

V7.00 

l.'WO.OO 

2500.00 

SC-O.OO 

aoo.oc 

400.00 

1800.00 

10.00 

1.60 

28.00 

25.00 

1500.00 

:»oo.oo 

300.00 

200.00 

400.00 

1800.00 

10.00 

1.60 


(D) 

I  27.00 

26.00 

1000.00 

6000.00 

850.00 

i2aoo 

30.00 

1500.0C 

10.00 

1  60 


(E) 

$  33.00 

31.00 

1020.00 

1079.00 

181.00 

92.00 

240.00 

1311.00 

5.10 

1.45 


(F) 

I  37.00 

31.00 

800.00 

1000.00 

300.00 

200.00 

>    200.00 

2000.00 

4.00 

1.90 


32.48 

30.54 

912.00 

970  00 

ISl'.OO 

9&00 

240.00 

1311.00 

BJO 

1.45 


36.00 

30.00 

800.00 

1000.00 

300.00 

200.00 

200.00 

2000.00 

4.00 

1.80 


RAILROAD   TIES 

Redwood  (Sawed  or  Hewn)  and  Douglas  Fir 

IMMBDIATE  DELIVERY 

Also  Lumber,  Poles,  Piling,  and  Fabricated  Products 
(Treated  and  Untreated) 

EVJU  PRODUCTS  COMPANY 

Kohl'Uldg.         •         486  Caiifornia  St.        •        San  Francisco  4 

SUtter  4491 


keley,    Calif.,    for   furnishing    recrea- 
tional  supplies   and    equipment. 

Specifications   obtainable   from   the 
above  office. 


•    48 


7/17/47 

School  Bus— Bids  Wanted 

PORTERVILLE,  Calif  ,  Tulare  Co. 
—Until  July  22,  8  P.  M..'  bids  will  be 
received  by  the  Pleasant  View  School 
District  Ray  Hutchinson,  cletii.  Route 
2,  Box  529,  Portervllle,  Calif.,  for  one 
64-passenger  capacity  school  bus. 

Specifications  obtainable  from  the 
above  office. 


•    4S 


7/17/47 

Tank  Truck  Rental 

Bide  Wanted 

HUMBOLDT  and  DHML  NORTE 
COUNTIES,  Calif.— UnUl  July  21,  2 
P.  M.,  bids  will  Ijo  received  by  the 
State  Division  of  Highways,  G.  F. 
Hellesoe,  district  engineer,  646  W. 
Wabash  Ave.,  Eureka,  Calif.,  for 
rental  of  one  1600-  to  2000-gallon  in- 
sulated tank  truck,  complete  with 
pump,  for  approximately  100  hours' 
use  in  Humboldt  and  Del  Norte  Cos. 

Specifications  obtainable  from  the 
above  office 
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7/17/47 

Hollow  Metal   Doors 

Bids  Wanted 

DAVIS  DAM  PROJECT,  Artz-Nev. 
—Until  Aug.  18,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Coilo.,  under  Spec. 
1897  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Earp,  California,  the 
hollow  metal  doors,,  complete  with 
frames,  hardware,  and  all  other  ac- 
cessories, for  the  General  Utility 
Building  in  the  230-kv.  Davis  Dam 
switchyard  at  Parker  Power  Plant, 
Davis  Dam  Project,  Arizona-Nevada. 
The  doors  will  be  installed  by  the 
(Government.  No  charge  for  copies  of 
the  specifications  to  prospective 
bidders;  to  others  $0.75,  not  return- 
able. 
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7/17/47 

Electrical  Equipment 

Bids    Wanted 

YAKIMA  PROJECT,  Wash.— Un- 
til Aug.  22,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1898  for  furnishing  and  delivering 
f.o.b.  shipping  point  and/or  Yakima 
and  Sunnyside,  Wash.,  electrical 
equipment  (transformers,  disconnec- 
ting switches,  etc.)  for  the  Terrace 
Heights  Pumping  Plant  and  the 
pumping  plants  in  Pump  Areas  Nos. 
1,  2,  3,  4.  5,  6,  7,  8,  9,  9A,  10,  12, 
14,  15.  16  and  17,  Roza  Division, 
Yakima  Project  Wash.  The  appara- 
tus win  be  installed  by  the  Govern- 
ment 

Specifications  obtainable/ from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others  $0.76,  not  re- 
fundable. 


7/17/47  *3 

Jet    Pumps — Bids    Wanted 

BOULDER  CANYON  PROJECT. 
Arii-Calif-Nev— Until  Aug.  13,  3  P. 
M.,  bids  will  be  received  by  the  U. 
S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1896  for  furnish- 
ing and  delivering  f.o.b.  cars  at 
shipping  point  and/or  Boulder  City, 
Nev.,  two  24-inch  Jet  pumps  for  un- 
watering  sumps  at  the  Hoover  Pow- 
er Plant,  Boulder  Canyon  Project, 
Aris-Calif-Nev.  The  material  will  be 
Installed    by    the    Government. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others  |0.75  not  re- 
fundable. 


7/17/47  « 

Automobile — Bids  Wanted 

MERCED,  Calif.,  Meiced  Co.— Un- 
til Aug.  4,  8  P.  M.,  bids  will  he  re- 
ceived by  the  City  ot  Merced,  J.  J. 
Garibaldi.  City  Clerk,  City  Hall, 
Merced.  Calif.,  for  furnishing  one 
new    4-door    sedan    automobile 

S'pccificalions  oblaumble  from  the 
above  office. 


iS 


7/17/47 

Sale  of   Equipnrt«nt 

SACRAMENTO,  Calif..  Sacramento 
Co.— Until  July  23,  3  P.  M.,  bids  will 
bo  received  by  the  State  Division  of 
Highways,  R.  H.  Stalnaker,  equip- 
ment engineer.  1805  34th  St,  Sacra- 
mento, Calif.,  for  sale  of  the  follow- 
ing equipment  located  at  1806  S4th 
St,  Sacramento: 

CHC  6612— Truck:  FWD  with  8-y<i. 
steel  dump  body  and  hydraulic  hoist, 
1935  Model  SSU,  10.50x20  tires. 

CHC  7032— Truck :  Oshkosh  with  8- 
yd.  steel  dump  body  and  hydraulic 
IVolst,  1938  Model  C3SX,  together  with 
snow  plow  now  on  it 


DUfUBUiniTERS 


ELEVATORS 


CHC  316 — Snow  plow  on  Oshkoah 
truck,  Frlnk  SB  one-way  speed  type. 

CHC  7241  — Truck:  Dodge  2-ion 
chassis  and  cab,  1939  Model  TR  47, 
dual  tires  on  rear. 

CHC  8467  —  Automobile:  Ford  2- 
door,  1941  Model  llA. 

CHC  294 — Motor  grader :  Caterpillar 
No.  10,  power  control,  dual  drive,  10- 

ft  moldboard,  scarifier,  canopy  top, 
tire  pumpb 

C^C  856  —  Motor  grrader:  Gallon, 
with  McCormick-Deering  1-30  engine, 
hydraulic  control,  dual  drive,  10-ft 
moldboard,  scarifier,  top. 

CHC  103— Mud  Jack  pump:  NEC 
Model  MT31  with  Buda  Model  H199 
engine  (approximately  28  hp.),  al^ 
mounted  on  4-wheel  pneumatic-tired 
chassis. 

CHC  313 — Snow  plow :  Frink  Model 
SB  with  flarboard  and  fittings,  speed 
type. 

CHC  162— Kettle:  Asphalt  heating, 
165-gallon  capacity,  extra  warming 
compartment,  1-in.  geared  pump,  1^- 
hp.  engine,  all  mounted  on  4-wheel 
SR  tired  trailer. 

CJHC  7— Harrow:  Oliver  Disc  Model 
TGPX4B  with  16-22-ln.  heat  treated 
discs  spaced  9-in.  and  with  scrapers 
«H-in-  wide. 

New  gas  heaters  for  butane,  ap- 
proximately 15-in.  X  a4-in.  z  6-in^, 
wall  type. 

Fenders  —  2  for  Case  wheel-type 
tractors;  unused. 

Lighting  fixtures  —  4  direct  and 
semi-indirect,   500-watt,   with   globes. 

Milling  Machine  —  (]rarvin  vertical 
No.  16,  with  8  assorted  cutting  heads. 

Drill  Sharpener — Wilmarth  &  Mar- 
man  "New  Yankee"  pedlstal  type, 
with  belt  guard  and  two  10-ln.  emery 
wheels. 
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7/17/47 

Roof  Framing — Low  Bidders 

COLORADO-BIG  THOMPSON 
PROJECT,  Colorado. — The  following 
submitted  low  bids  July  14  to  the 
U.  S.  Bureau  of  Reclamation,  Walker 
R.  Young,  chief  engineer,  Denver, 
Colo.,  under  spec.  No.  1880  for  fur- 
nishing and  delivering  f.o..b  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Wilds  Spur,  Colo.,  at  the  option  of 
the  bidder,  structural  steel  roof  fram- 
ing for  the  Marys  Lake  power  plant, 
Colorado-Big  Thompson  Project,  Col- 
orado. The  materials  will  be  installed 
by  the  government: 

Osborne  Engineering  Co.,  San  Le- 
andro, CaUf  ,  81280;  ship  10  and  120 
days ;  106  and  18,870  lbs. ;  f.o.b.  San 
Leandro,  Calif. ;  terms  net ;  no  equal- 
ization offered. 

American  Bridge  Co.,  Denver,  Colo., 
$1888;  ship  60  and  270  days;  160  and 
18.350  lbs.;  f.o.b.  Gary,  Ind. ;  terms 
net;  no  equalization  offered. 

Independent  Iron  Woika,  Oakland, 
Calif.,  81607;  ship  60  to  240  days;  121 
and  17,908  lbs.;  f.o.b.  Oakland;  terms 
net;  no  equalization  offered. 


THURSDAY.  JULY  17.  1947 


SUB-CONTRACr 
INFORMATION 
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7/17/47 

Moving  Building— Bid*  Wanted 

PIJUJJADA,  Calif..  Fresno  Co.— 
Until  July  18,  7:80  P.  M.,  bid»  wiU 
be  received  by  the  Planada  Elemen- 
tary School  Diiitrlct  Sirs.  Roma 
White,  clerk,  Box  93,  Planada.  Calif., 
for  moving  one  2-story  barracks 
building  from  Hammer  Field,  near 
Fresno,  to  the  elementary  school  site 
in  Planada  to  be  aet  on  redwood 
mudeills. 

Specifications  obtainable  from  th* 
above  offioei. 


44 


7/17/47 

Moving  Building*— Bids  Wanted 

MODESTO,  Calif.,  Stanislaus  Co. — 
Until  July  28.  8  P.  M,  bids  will  be 
received  by  the  Modesto  City  School 
District,  B.  D.  Abbott,  secretary. 
Capitol  School  Bldg.,  14th  St,  MP- 
desto,  Calif.,  for  moving  20  qu(»ns«t 
steel  buildings,  size  20x48  ft.  from 
Camp  Parlu  to  school!  cites  In  Mo« 
desto,  Calif. 

Spodficatlons  obtainable  from  tba 
above  office. 


44 


7/17/47 

Painting — Bid*  Wanted 

SAUSALTTO,  Calif.,  Marin  Co.— 
UnUl  JulY  28,  8  P.  M.,  bids  will  b« 
received  by  the  Sausalito  School  Dis- 
trict, Robert  G.  Anderson,  clerk,  Cen- 
tral School,  Sausalito,  Calif.,  for  the 
painting  of  Central  School  and  garage. 

7/17/47  4* 

Painting — Bids  Wanted 

SAUSALITO,  Calif.,  Marin  Co.— 
Until  July  28,  8  P.  M.,  bids  will  be. 
received  by  the  Sausalito  School  Dis- 
trict, Robert  G.  Anderson,  clerk,  Cen- 
tral School,  Sausalito,  CaUf.,  for  the 
paluiing  of  Marin  City  School  Bldg. 

Specifications  obtainable  from  the 
above  office. 


«4 


7/17/47 

Roofing— Bids   Wanted 

SUSANVILLE,  Calif.,  Lassen  Co.— 
Until  July  23,  7  P.  M.,  bids  will  be 
received  by  the  Susanville  Elemen- 
tary School  District,  E.  Homer  Edge- 
comb,    secretary,    McKinley     School, 


Gamerston  &  Green 
Lumber  Co. 

WkoUtalm  eed  Jebblaf  Yardt 

LUMIIR  .  TIMIERS  •  TilS  •  FIR 

REDWOOD  PONDIROSA 

SUGAR  PINI 

Sea  Praaeiice— ItOO  Anay  StrMf 
4Twofer  1300 

Ookloed— 2001   Ltvlegstes  Street 
KEllog  4-lfM 
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Be  safe  with  Soule,  the  carefully  engineered,  architecturally  good  look- 
ing, all-steel  utility  building.  Complete  and  ready  to  erect  to  the  last 
bolt.  Any  crew  can  quickly  erect  from  part  numbered  plans.  Be  sure  the 
Soule'-way . . .  you'll  want  to  add  to  it  some  day. 

FIREPROOF     •     WEATHERFROOF     •     RODENT   FROOF 


Prompt  DeWvry  -Shipmems 

promptly  made  irom  our  Los 
Angeles  plant.  Order  direct  or 
through  your  local  contractor. 

Size  40-feet  by  100-feet~ 

Full  4,000  square  feet  of  space 
free  from  interior  columns.  14- 


foot  head  clearance  at  eaves;  ver- 
tical sideu^lls;  12'foot  by  J4- 
foot  doors.  Designed  to  meet  ««/• 
form  building  codes. 

Covering  -Heavy-duty  PLAS- 
TEEL  time-proof  roof  and  side- 
walls  which  defy  eveit  sea  air! 


Smnd  coupon 
today  for 
plans  and 
prices  •  •  • 
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Add, 

City. 


"■on   pU«r7,; 


Sr«t« 


V/^_iNj W  '  "^'  ■  C  ^>'')-y'' 


Soule  ^^ 


STEEL  BUILDINGS 


DAILY    PACIFIC    BUILDER 


PAGE  7 


Stisanvllle,  Calif.,  for  roofing  the  Mc- 
Kinley School  building. 

Specifications  obtainable  from  the 
above  office. 
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7/17/47 

Fencing — Bids  Wanted 

FRESNO,  Calif.,  Fresno  Co.— Until 
July  28,  4  P.  M,  bids  will  be  received 
by  the  BYesno  City  School  District. 
Lk  Lfc  Smith,  business  manager,  2848 
Mariposa  St.,  Fresno.  Calif.,  for  fur- 
nishli.g  and  installing  of  chain -link 
lendiig. 

Spet^icatlons  obtainable  from  the 
above  office. 


7/17/47  44 

Turbine    Pump    and    Presure   Tank — 

Bids  Wanted 

FRESNO,  Calif.,  Fresno  Co.— Un- 
til July  26,  8  P.  M.,  bids  will  be  re- 
ceived by  the  Teague  Elementary 
School  Dist.,  Route  9,  Box  98,  Fres- 
no, Calif.,  for  the  purchase  and  in- 
stallation of  one  deep  well  turbine 
pump  and  pressure  tank. 

7/17/47  44 

Moving   BIdgs.— Bids  Wanted 

ARMONA,  Calif.,  Kings  Co.— Until 
J^ily  24.  7:30  P.  M.,  bids  will  be 
received  by  the  Board  of  Trustees, 
Armona  Union  Elementary  School 
District,  Armona  Calif.,  for  the  mov- 
ing of  bldg.  T-107  from  Lemoorc 
Army  Air  Field  to  the  Armona  Union 
Elementary   School   grounds. 


44 


7/17/47 

Moving   Bldgs^-Blds  Wanted 

FRESNO,  Calif.,  Fresno  Co.— Un- 
til July  26.  8  P.  M.,  bids  will  be  re- 
ceived by  the  Board  of  Trustees,  W. 
J'.  Doherty.  Clerk,  Central  Union 
High  School  District,  Route  9,  Box 
454,  Fresno,  Calif.,  for  moving  and 
reconstructing  building  T-2024  and 
T-359  from  Hammer  Field  to  the 
Central  Union  High   School  grounds. 


44 


7/17/47  ' 
Painting—Bids  Wanted  • 

ELK  OROVE,  Calif.,  Sacramento 
Co.— Until  July  24,  6  P.  M,  bids  wUl 
be  received  by  the  Elk  Grove  Union 
School  District,  Jack  Westlake,  clerk. 
Elk  Giova,  Calif.,  for  furnishing  labor 
and  nraterial  for  the  painting  of  the 
schoolhouse  of  Elk  Grove  Union 
School. 

All  bids  must  be  accompanied  by 
a  certified  check  in  amount  of  10% 
of  the  bid,  payable  to  the  board. 


T/17/47  44 

Mlscellaneods    Repairs — Bids  Wanted 

ELK  GROVE,  Calif.,  Sacramento 
Co.— UnUl  July  24,  5  P.  M,  bids  will 
be  received  by  the  board  of  trustees, 
Elk  Grove  Union  Sctfbol  District, 
Jack  Westlake,  clerk.  Elk  Grove, 
Calif.,  for  repairing  the  schoolhouse 
ct  Elk  Grove  Union  SchooL 

All  bids  must  be  accompanied  by  a 
certified  check  in  amount  of  10%  of 
the  bid  and  made  payable  to  the 
boana. 


7/17/47  •  44 

Remove  0!J  Stack  and  Furnish  New 

Stack 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
.;Mly  23.  1:30  !'■  M.,  bids  will  be  re- 
ceived by  the  City  and  Cqunty  of 
San  Francisco,  Oept.  of  Public 
Works,  Rm.  282,  City  Hall,  San  Fran- 
cisco, Calif.,  fur  removing  one  uld 
stack  and  furniehlDg  and  installing 
one  new  stack  made  of  No.  10  plate 
20  in.  diam.  and  30-ft.  long  at  Asphalt 
Plant. 

Specifications  obtainable  from  W. 
J.  Merrill,  Acting  General  Supt.  or 
Streets,    City    Hall,    San    Francisco. 


Prospective  Bidders 


Intorior  Alteratioiis, 
Tr«nH>ortati<m  Qub,  Palace 
Hold,  San  Francisco>  Calif. 


BIDS:  o/o  Architect  Rudolph  Igaz 
Jr.,  785  Market  St.,  San  Franolsoo, 
Calif.  Due  July  28, 10  A.  M. 

Ll  &  EL  Emanuel,  Inc.,  ^06  Jonas 
St,  San  SYancisco,  Calif. 

Jacks  &  Irvine,  620  Market  St.,  San 
Francisco,  Calif. 

A.  F.  Mattock  Co.,  212  Clara  St, 
San  Francisco,  Calif. 

W.  C.  Tait  Co..  4«1  Market  St.  San 
Francisco,  Calif. 

Rademann-Guisto,  40  Rlngold  St, 
San  Francisco,  Calif. 

Wellnitz  &  DeNarde.  314  6th  St, 
San  Francisco,  Calif. 

Pacific  Coast  BuUders.  2630  ISth 
St.,  San  Francisco,  Calif. 


County  Jafl  (Alterations 

and  Additions)! 

Salinas,  California 


BIDS:  County  of  Monterey,  oounty 
clerk,  Courthouse,  Salinas,  Calif.  Due 
July  21,  10  A.  M.  Architect  Charles  E. 
Butner,  7  Wlnham  St,  Salinas,  Calif. 

Harold  C.  Geyer,  787  Munras  Ave, 
Monterey,  CaUf. 

StoUe,  Inc.,  8451  San  L<eandro  St, 
Oakland,  Calif. 

Yem  R  Huck,  3021  Rowesia  Av&. 
Los  Angeles,  Calif. 

Floyd  V.  Hampshire,  549  Roosevelt, 
Salm&s,  Calif. 


Apartment  and  Store  Bldg., 
Oakland,  Calif. 


im/a  44 

Oil- Burning  Water  Heater  and 
Water  Softener— Bids  Wanted 
SAN  YSIDRO,  Calif.,  San  Diego 
Co.— Until  July  80,  2  PM,  bids  will 
be  received  by  the  Ffederal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engi- 
neer, 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco,  Calif.,  for  furnishing  and 
installing  an  oil -burning  water  heater 
and  water  softener  at  the  Border 
Station  in  San  Ysidro,  Calif. 


T/17/47  •    4*. 

Retube  Boiler 

Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif.  — Ocean 
Shore  Iron  Works,  550  8th  St,  San 
Francisco,  Calif.,  at  |147ai0  Including 
ttx.  sub.Tiitted  only  bid  July  16  to 
the  Department  of  Public  Works, 
Room  262  City  Btall,  San  Francisco, 
Calif.,  for  retublng  one  steam  heater 
boiier  at  Portola  Junior  High  School. 

T/17/47  •  44 

Chain-Link     Fence— Low    and    Only 

Bidders 

SAN  FRANCISCO,  Calif.— Cyclone 
Fence  Co.,  440  Bay  Shore  Blvd.,  San 
Francisco,  Calif.,  at  J161.54  submitted 
low  bid  July  16  to  the  City  and  Coun- 
ty of  San  Francisco,  Dept.  of  PubMc 
Works.  Rm.  282,  City  Hall.  San  Fran- 
cisco, Calif.,  for  furnishing  and  in- 
stalling chain-link  fence  to  match 
present  fences  at  various  locations 
as  follows :  Sherman  School,  Green 
St.  side;  Spring  Valley  School,  Wash- 
ington St.  side:  Golden  Gate  School, 
Golden  Gate  Ave.  side. 


PoDution  Control 

(Continued  from  Page  One) 


SAN     PRANCISCO 


lOS     ANOIIIS 


fOtTlANO 
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with  respective  state  consent,  and 
recommending  that  injunctions  be 
sought  to  restrain  certain  agen- 
cies, government  or  private,  fron 
polluting  streams.  With  board  ap- 
proval FSA  would  ask  the  attor- 
ney Genial  for  these  injunctions 
against  ogending  agencies. 

Administration  of  funds  and  all 
details  pertaining  to  construction, 
however,  would  remain  with  the 
federal  work  agency. 

Oppose   Federal   Aid 

With  1100  million  representing 
the  federal  share  of  loan  aid,  it 
means  a  total  construction  vol- 
ume of  $800  million  a  year  for  the 
purification  plants  since  govern- 
ment would  make  loans  only  up 
to  one-third  estimated  construc- 
tion cost. 

Grants  in  aid  for  these  purposes 
originally  were  proposed  but  con- 

K>cs    balked    at    sharing   any   of 
cost  on  a  free- to- states  basis. 


BIDS:  David  Friedkln,  o/o  archi- 
tect Due  Ju^  23,  10:30  A.  M.  Archi- 
tect Edmund  DeMartIni,  785  Market 
St.,  San  Frandsco,  Calif. 

Harry  R.  Sherratt,  1231  13th  Ave., 
Oakland,  Calif. 

Rademann-Gulsto,  40  Rlngold  St, 
San  Francisco,  Calif. 

Pacific  Coast  Builders,  2630  18th 
St,  San  Francisco,  Calif. 

Wells  Bros,  it  Watters,  1502  Fir 
Ave.,  San  L^eandro,  Calif. 

WellniU  &  DeNarde,  314  6th  St, 
San  Francisco,  Calif. 

John  Carlson,  1488  Excelsior  Ava, 
Oakland,  Calif. 


RECORDED 
NOTICES 


BUILDING  PERMITS 


Applications 


8AN    FRANCISCO 


ALTER  APARTMENTS.  12100;  68 
Douglas  St ;  owner,  N  Perrario. 
orem :  builder,  Koenig  Bros.  208 
Dorland. 

DWELLING,  1 -Story  frame,  17000; 
N  Hearst  Ave  250  ft  E  Detroit; 
owner  and  builder.  A  G  Apperaon, 
2331    33rd   Ave. 

ALTER  APARTMENTS,  $5000;  783 
Buena  Vista  Ave;  owner.  Edgar 
Wade,  nrem;  builder,  W  H  Gray. 
3616   17th    St, 

DWELLING,  l-8tor>'  frame,  $8,000; 
W  22nd  Ave,  100  N  Moraga ;  own- 
er. E  J'ohnson,  399  Steiner  St; 
builder,  Chas  Greenberg.  3118  23rd 
J?t, 

ALTER  3TORE.  $2400;  1920  Haynes ; 
owner.  Pac  Teleroln  Corp.  35  Po'k 
St:  btillder,  B  S  Maclntyre,  Oak- 
land. 

ALTER  FLAT.  $750;  1046  Grant 
Ave;  owner.  Wm  I-am.  prem ; 
BhanrT  Git   *   Co.    145   Waverly    PI 

OFFICE,  l-story  frame,  $3000;  2023 
Noriega  ;•  owner,  N  A  Morton  Inc. 
c/o  contractor  •  builder.  C  Dollase 
Co.   1579  42nd  Ave. 

DWELLING,  l-story  frame.  $7000; 
N  Pioche  95  E  Madison  ;  owner  and 
builder.  J  Arvid  Johnson  4c  Son, 
412   Floche   St 

ALTER    FLATS.    $500;    264    Missouri 


St;     owner,     V     Kastropil,     prem; 

builder,  day  work. 

ALTER  FLATS,  $2300;  2033  Plerte 
St ;  owner,  Jess  Williams,  prem ; 
builder,  Fred  S  Hall.  4S80  Mission 
St. 

ALTEm  DWELLING,  $1800;  837  Ar- 
guello  Blvd ;  owner,  Mary  Oevem- 
dich.  prem;  builder,  Fred  H.  Hall, 
4380   Mission   St 

ALTER  STORES,  $5000;  84  Market 
St;  owner,  E  nest  Blumenthal,  c/o 
architect ;  but.  "ler,  Monson  Bros, 
475  6th  St  ai^hltect,  J  Lloyd  Con- 
rich.  693  Market  St. 


BUILDING  PERMITS 

Granted 


ftAN   FRANCISCO 


JULY  1S,  1»47 


ALTERATIONS,  $900;  111  Sutter  St; 
owner,  Schilling  Estate  Co,  226  Bush 
St;  contractor,  Swinerton  ft  Wal- 
berg,  225  Bush  St 

ALTERATIONS,  $996;  280  Stockton 
St;  owner,  F  Benioff,  prem;  con- 
tractor, J  L  Stuart  Manufacturing 
Co,  57  Front  St 

ALTERATIONS,  $1200;  1241  Noriega; 
owner,  L  G  Monette,  prem;  day 
work. 

ALTERATIONS,  $1000;  695  46th  Aver 
owner,  Mors  Schielt,  prem ;  contrac- 
tor, Gerrlt  Harder,  632  44th  Ave. 

ALTERATIONS,  $1000;  135  Bush  St; 
owner,  Wilson  Estate  Co,  350  Geary 
St ;  contractor,  Phoenix  -  Simpton 
Co,  520  6th  St 

DWELLING  (l-story,  frame),  $8000; 
S  Sadowa  8  ft  B  Capitol;  owner 
and  builder,  Francis  Kenison,  9 
Lexington  St. 

ALTERATIONS,  $660;  1842  Scott  St; 
owner  and  builder,  Elijah  Caplto. 
premises. 

ALTEfflATIONS,  $12,000;  foot  of  Bak- 
er St;  owner,  St  Francis  Tacht 
Club,  Marina ;  contractor,  W  C  Tait 
Co,  461  Market  St 

ALTEIRATIONS,  $800;  962  Le  Conte 
Ave;  owner  and  builder,  Moris 
Luna,  premises. 

ALTERATIONS,  $700;  1029  Larkin 
St;  owner,  W  Wara,  premises:  con- 
tractor, Rome  Carpenter  Shop,  1659 
Powell  St 

ALTERATIONS,  $1000;  607-611  Front 
St;  owners,  Marie  Pailett  and 
Emille  Brullard,  prem;  contractor, 
Peter  D  Scatena.  1269  Shafter  Ave. 

ALTERATIONS,  $1000;  478  2nd  Ave; 
owner,  Msxlne  Foumier,  premisaa; 
contractor,  Fred  S  Hall,  4380  Mis- 
sion  St. 

AI..TERATIONS,  $4000 ;  2412  Lombard 
St;  owner,  Albert  Arnold,  3116  Dl- 
visadero,  Apt  12;  contractor,  Van- 
xln  Construction  Co,  12  Hillside  Dr, 
Kentfleld. 

ALTERATIONS.  $975;  2569  Clay  St; 
owner  Carlos  Perez  Manzano,  prem ; 
contractor,  Fred  8  Hall,  4380  Mis- 
sion  St. 

DWELLINGS  <l-story,  frame)  (2), 
$6700  etich :  E  Concord  60  N  Bnms- 
wick.  S  Morse  153  E  Lowell ;  owner 
and  builder,  G  Carraro  ft  Son,  780 
Felton   St 

ALTERATIONS,  $1200;  2631  15th  St; 
owner  and  builder.  B  Geoffrion, 
premisea 

DWELLING  (2-story,  frame),  $18,- 
000;  N  Herman  181.3  W  Webster; 
owner  and  builder,  John  Mowatt 
1860  Foicom    St 

ALTERATIONS.  $12,000;  964  Market 
St :  owner,  Dr  R  F  Beauchamp,  504 
S  Broadway,  Los  Angeles  IS ;  con- 
tractor, H  L  Petersen  Construction 
Co,  783  Treat  Ava 

ALTERATIONS,  $600;  4700  Mission; 
owner,  P  Rlssette,  75  Lee  St;  eon- 
tractor,  H  8  Davies  Co,  3934  Geary. 

DWELLING  (2-story,  frame),  |22,- 
000 :  S  line  Pacific  Ave  106  E  Jones ; 
owners,  Dr  and  Mrs  Henry  Cheu, 
c/o  architect;  contractor,  Elvin 
Stendell.  2278  Market  St 

ALTERATIONS,  $1000;  90  8rd  St; 
owner  and  builder.  Canon  Shoe  Co, 
Lafayette  and  Dickson,  Baltimore, 
Md. 

BUILDING  (class  C),  $16,000;  S  side 
Go;den  Gate  Ave  130  W  Gk>ugh  8t; 
owner  and  Duilder,  N  H  HowaM, 
774  Golden  Gate  Ave. 

ALTERATIONS.  $700;  828  Missouri;, 
owner,  John  F  Strehl,  328  Missouri 
8t;  contractor,  Americsn  ::!onBtruc- 
tlon  Co,  48-50  Hoff  St 

BUILDING  (frame),  $10,000;  N  Bal- 
boa St  96  ft  SS  37th  Ave;  owner, 
Edmund  B  MacDonald,  127  Mont- 
gomery Pt;  contractor,  A  P  Fisher, 
300  Montgomery  St 


OAKLAND 


ADDITION,  $7000;  3408  San  Pablo 
Ave;  owner  and  builder.  McCollum 
Mortgage  Co,  1444  Franklin  St. 

ALTER  and  ADD  (concrete),  $464,- 
000;  1480-60  Broadway;  owner, 
Anglo  California  National  Bank, 
premises:  builder.  Stolte,  Inc,  8461 
San   I^eandro   St. 

ALTERATIONS,  $780;  417  Wayne  8t; 
owner,  David  Smart,  prem ;  builder. 
Glen  Johnson.  3811  Ruby  St 

ADDITION  (l-story,  concrete)  $6792; 
666-71  8th  St;  owner,  R  D  Kerley, 
676  8th  St;  builder,  Andeivon  Con- 
struction Co,  300  Montgomery  St, 
San   Francisco. 


FR  S  E  N^»cuimmicjniz 

CONTRACTOIS 

SAN  FRANCISCO 
VAIencIa  SOOt 
LINE 

CONSTRUCTION 


EARTH 
BORING 


AI/nSR  and  REPAIR,  $1600 ;  480  SStb 

8t;   owner,   Joe  Kaback,  prenoissa; 

builder  Glen  Johnson,  3811  Ruby  St 
ALTER    and    REPAIR,    $1000;    1600 

90th  Ave;  owner,  Joe  Cassella,  7843 

Arthur  St ;  builder,  Russell  L  Crook, 

8807  Birch  St. 
DWELLING  (l-story,  4-room).  $6000; 

7929  Plymouth;  owner  and  builder, 

C  A  Johnson,  4523  Market  St 
ADDITION,  $1800;  8602-04  B  14th  8t; 

owner,  C  Swofford,  8602  E  14th  St; 

builder,   Grant  S    Riadon,   4575   Se- 
quoyah Rd. 
ALTERATIONS,   $2500;  358  29th   St; 

owner,  R  Tomasca,   prem ;   builder, 

W  C  Savage.  1038  Shrader  St,  San 

Francisco. 
ALTERATIONS,   $760;  1814  Franklin 

St;  owner  and  builder,  Leamington 

Hotel,  premises. 
DWELLING  (l-story,  6-roon'),  $8000; 

2006  67th  Ave;  owner.  Jack  Reim, 

prem;    builder,   S    J    Dowllng.   2800 

Clay  St,  Alameda. 
DOCTOR'S  OFFICE,   $1718;   218  17th 

St;   owner  and  builder,  Bmll  Hel- 

wig,  106  B  15th  St. 
ADDITION,    $800;    2393    107th    Ave; 

own«r   and   builder,    H   C   Duclalr, 

premises. 
ADDITION,    $800;    8381    Orchid    St; 

owner,    Harry    Tlsdsmann,    prem; 

builder  Mastercraft  Co,  840  4th  Ave. 

CITY  OF  SACRAMENTO 


142  De  Long  St.,  San  Franciaou. 
FIVE  CAR  GARAG8  for  schoul 
buses  as  sketch,  $5000;  Lot  IS- 16, 
Blk  38,  Tract  Jefferson  l>,iik; 
uwmr  and  builder,  Joift-uon  Union 
High    S^ihool. 


REPAIRS,  DWELLING,  $2000/  3115 
Sierra  Way;  owner.  Southern; 
builder,  J  Paul  Howell,  1837  47th 
St 

WAREHOUSE,  $26,000;  1239  8th  St; 
owner  and  builder.  Capital  Wliole- 
sale  Eleco  Co. 

DWELLING,  $2500;  1029  F  St;  own- 
er  and  builder,  M  Koch.  1020  25th 
St. 

ADDN.  $2000;  3448  40th  St;  owner, 
L  White;  builder.  Fred  W  Clark. 
1807   F  St. 

GARAGE.  $600;  3917  ftth  Ave;  own- 
er and  build*r,  M  Rlolo. 

DWELLING  REPAIRS,  $1000;  2721 
I  St ;  owner,  f.f  Harwood ;  b  lildor, 
York   Const  C  , ,  5800  9th  Ave. 

SIDING.  DWELLING.  $900:  M21  -^th 
Ft :  owner,  J  Hudson ;  builder. 
Builders    Service,    1224    Eye    St. 

SIDING.  DWELLING.  $900;  1217 
48th  St;  owner.  B  Da  Prato;  build- 
er.   Builders   Service. 

DWELLING,  5-room.  $6500;  Ruai  B 
St ;  owner  and  builder,  VernaK,Ne- 
ves.    4718    B    St. 

DWELLING.  5- room,  $6000;  OPCJ 
EIDorado  Way;  owner  and  build- 
er.  John    Barden,  3883  .t3rd   St. 

DWELLING.  9-room,  $20,000;  Brick 
and  Rustic  Const.  1531  7th  Ave; 
owner,  Fred  Nnify,  Paradise,  Cal; 
builders.  A  E  Erlckson  ft  Sons, 
architect,  Alexander  A  Cantin,  704 
Market    St.    Pan    Franci.sco,    Call*. 

ADDN.  $1800 ;  1749  .Wth  St ;  owner 
and   builder.  Tom   Hall. 

REMODEL  FLATS,  $2000;  3485  J 
Kt ;   owner  and    builder.  Edw    Lee. 

ADDN  TO  BLDG,  $3600;  2100  Alham- 
bra  Blvd ;  owner,  T  Muschetto ; 
builder,    .Sam    Bachhi.    2904    S    St. 


CITY    OF   NORTH    SACRAMENTO 


CONST  APART  OVER  BLDG,  $2.- 
000:  600  West  Riramlno  Ave;  own- 
er  and    builder,   H    H   Howard. 


ftANTA  CLARA  COUNTY 

DWELLINGS.  (2>  $6,000  each.  $12,- 
000;  Orange  Avenue,  Lot  15-22; 
owner  and  contractor,  Sbirvs  Vet 
Homes.    380   Castro.    Mt    View. 

DWELLINGS.  (10)  $6,000  each:  $.V) - 
f)00  Vollmar  Way.  lots  8.  9.  11,  12, 
14,  15,  16,  17,  18,  19:  owner.  Tatro- 
Terrv.   97    Alexander  Ct.    San   Jose. 

ALTERATION,  $4,000;  Church  St, 
Mt  View;  owner.  P  T  .lelavich.  Rte 
2.  Box  50.  Church  St  Mt.  View. 

DWELLING,  $6000;  Conoas  Road  off 
Almaden;  owner  and  contractor. 
G.  Calabretta.  Box  1004.  Conoas 
Rd,  San  J'ose. 


DALY   CITY 


DWELLINGS,  (,2>  5-room  frame, 
SI.OOO  each  $16,000;  Lot  1  2.  lilk 
19.  Tract  Crocker;  owner.  Elwood 
L  Hansen,  19  Latoma  St.,  San 
Francisco;     builder.     W     R    Josey, 


SACRAMENTO  COUNTY 

DWELLING  (2-room).  $1000;  Lot  29, 
Gardenia  Park ;  owner  and  buUder, 
T  G  Rosecarver,  Route  3,  Box  887B. 

DWELLING  (3-room),  $2000;  Lot  37, 
Oak  Knoll  Tract;  owner  and  build- 
er, R  E  McKinnon,  Route  2.  Box 
3136, 

DWELLING  (3-room),  $1800;  Lot  2. 
Block  K.  Addition  No  4;  owner  and 
builder,  B  G  Garcia,  2676  l»th  St 

DWELLING  (5-room),  $1000;  Del 
Paso  Rd  off  Bell  .^ve,  Robla ;  owner 
and  builder,  Jay  Snyder,  Box  288, 
Del  Paso  Heights. 

DWELLING  (6-room),  $4000;  Lot  2, 
Block  19,  West  Del  Paso  Heights; 
owner  and  builder  Effie  Mae  White, 
Box  143,  Del  Paso  Heights. 

DWELLING  (6-room),  16000;  Lot  8, 
H  N  Lord  Subdivision  No  3;  owher 
and  builder,  H  N  Lord.  6016  U  St 

DWELLING  (S-room),  $1600;  ptn  Lot 
63,  Rio  Linda  Subdivision  No  7; 
owner  and  builder,  Roy  Lemke, 
2221  27th  St. 

DWELLING  (6-room).  $4000;  Lots 
101  and  102,  Camellia  Heights;  own- 
er and  builder,  David  Opp,  Box  14. 
Elk  Grove. 

DWELLING  (3-room),  $3600;  Lot  18. 
Block  O,  Del  Paso  Heights;  owner 
and  builder,  Charles  Stimea,  Route 
4,  Box  2202. 

DW3ELLING  (4-room).  $3000;  Lot  81, 
Camellia  Heights;  owner  and  build- 
er, Emil  Cummlngs,  1828  H  St 

BUILDING,  $2000;  Lot  16,  Del  Paso 
Parkview  No  1 ;  owner  and  bulldsr, 
Herbert  Caplan.  1436  Marian  Way. 

DWELLINGS  (8-room)  (2),  $1600 
each;  Lot  48,  Rancho  Del  Paso, 
Section  11 ;  owner  and  builder,  Knox 
E  Bibb,  general  delivery,  Del  Paso 
Heights. 

GARAGE  (for  living  quartan),  $3000; 
ptn  Tract  176,  Carmlchaal  Colony; 
owner  and  builder,  James  B  Fisch- 
er, 2916  36th  St 

BUILDING.  $3000;  Lots  40  and  41, 
Airport  Subdivision,  Rancho  Del 
Paso ;  owner  and  buUder,  F  C  Hlal, 
•16  28th  St. 

DWELLING  (6-room),  $4000;  Lot  764. 
ArGen  Park  Unit  No  6;  owner  and 
builder.  A  G  Llncecum,  216^  G  St. 

DWEUJ:.INGS  (4-room)  (2),  $3000 
each;    Lot  208,   City  Farms  No  4; 

?wner  and  builder,  J  B  Andrews, 
200  32nd  Ave. 

GARAGE.  $1800;  Lot  143,  Block  IS, 
Colonial  Heights;  owner  and  build- 
er, Ralph  E  Thompson,  4210  San 
Benito. 

DWELLING  (6-room),  $2600;  ptn  Lot 
96,  Carmlchael  Colony ;  owner  and 
builder,  Wtai  P  Davies,  Route  6,  Box 
7619. 

DWELLING  (4-room),  $2000;  ptn  Lot 
6,  Block  12,  Fair  Oaks  Sunset  Col- 


LUMBER 
DISTRIBUTORS 

o^     SAN     FRANCISCO,     l.fd. 

/J  O  U  O  i    v1  S     >   \  H 
/'  ('J  N  D  f    P  O  S   A       r  I  N  f 
f?  t  /'  W  O  O  D         C  i   U  A  R 
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3  6  7     B  A  Y  S  H  O  R  E 

[JOULEVARD 
Phone  A  T  w  o  f  IT  8174 


VENETIAN  BLINDS 

FOR     HOMES  -  OFFICES     AND 
INDUSTRIAL     PLANTS 

Intfall9d    •    Renovated    •    Repaired 


GUNN   CARLE   &   CO. 


20    Potrcro    A. 


■j  M  V,  0 


San    Francisco 


SOLV€  WATERPROOFING   PROBLEMS 

,-— ^,       THIS    INSURfD,   POSITIVE    WAf! 


- HTOROT 

(I 

tJII 


irm 


W  m*  wonder  waUrprooFtng  effec- 
►ut  dampnsi*,  tsepoge,  decoy, 
rvth  or  tproy  on  concrete,  brick, 
4,  convot,  other  motsf  ioli.  Color> 
UmI  Mia  to  Moke  waterproof  point.  Moke* 
boMmiiH  dry  ond  livable.  G«t  HYOROZO  now. 

iMMV  M«M  «•  OtmiOt  •  WOTINW*  lUff  (MTf  17 


TRACY    SUPPLY    CO. 

r.  C.  IDWAIOS 


■■il4«rs  ExchoaQ* 

1630  Webeter  Street,  Osklsnd 


Phone  GLenoevrt  74<W 


aoan 


r9. 


I 


I 


PAGEd 


DAILY    PACIFIC    BUILDER 


ooy  ;  owner  and  bulkier.  A  W  H«lm, 

3518  SGUi  St  ilriMi 

HWICL^ANCi  (3-rooni),  $2600;  ptn  Uot 
>,  Block  5.  Fair  OaJu  Addition; 
owner  and  builder,  Angio  Driakell, 
Box  627,  Fair  Oalu. 

DWBiLXING  (5-room),  $2500;  ptn  Lot 
51,  Cannlchael  Colony;  owner  and 
builder,  J  F  Monroe,  Route  6.  Box 
3W>X. 

GARAOB,  18000;  Lot  87.  Carmlchael 
Colony;  owner  and  builder,  R  H 
Qood^rae,  Route  0.  Box  4717. 

DWEJLLJNG  (4-roonri».  $4600;  Tract 
122,  Oraiigevalc  Colony ;  owner  and 
builder,  Wkrd  Cooper,  Route  1,  Box 
198,  Folsom. 

BUNOALOW  COURT  (8-unlt).  18000; 
ptn  Block  L.,  Hagijrlnwood  Subdivi- 
sion No  5;  owner  and  builder,  Fred 
Heidrick,  3319  Montroae  St 

GUKST  HOUSE.  12800;  Lot '74,  Bey- 
eraford  Heights ;  owner  and  builder, 
Wm  L  Berry.  Route  9,  Box  3179. 

DWELLING  {4-room),  I350C;  ptn  Sec 
31-8-6;  owner  and  builder,  C  Ritt- 
scher,  Route  1.  Box  6000. 

DWELLING  (6- room),  WOOO;  Lot 
9*74.  FruitrldKe  Park;  owner  and 
bulkier,  Robert  O  Rohr,  6780  Frank- 
lin. 

DWBSLLINO  (5-roora),  16500;  Lot  86. 
Arnold  Tract  No  3 ;  owner.  Alma  K 
Jenaen,  &0O9  Solano  St ;  builder,  Rex 
J«aa«n. 


Completion  Notices 


THURSDAY.  JULY  17.  1^47 


Block  2,  Tmct  778,  Bdan  T^nrn- 
ahip,  AlaoMda  County.  Subdlvl- 
slona.  Inc.  to  Stanley  U  Darla 

- -July  14,  1»47 

July  14.  1M7— Lot  S«0,  lOip  Unit  C, 
Oak  Knoil.  Oakland.  Harry  R  aad 
Rena  M  Hublna  to  a«orge  Warn 
A  Son July  7,  1»47 

July  14,  1M7— 15«4  Fir  Ave,  flan 
Leandro.  Walter  B  Wella  to  whom 
it  ntay  concern July  14.  1M7 

July  14,  1»47— Lou  108  and  154, 
Map  Stone  Orchard,  Stonehurt, 
Oakland.  Raymond  A  and  Hulda 
M  Macee  to  whom  It  may  con«em 
_ July  14,  1»47 

July  1«>  1M7— Ptn  Lot  20,  Block  V, 
Map  Moss  Estate,  Oakland.  fl>u- 
gene  Vance  Gardiner  to  whom  It 
may  concern _ July  14,  1M7 

July  15,  1947— Lota  If  and  17,  Block 
4,  and  Lot  7,  Block  239,  Map  Town 
of  Newark,  Alameda  County.  Lln- 
dall  Co  to  Claude  T  Lindsay,  Inc 
July  8,  1»47 


Alameda  County.  Oerald  R  Sylar 
vs  Paul  J  Whitt  and  Walter  U 
«Mward»  „ __f7&00 


Release  of 


ALAMEDA   COUNTY 


Recorded  Amount 

July  14,  1947— Ptn  Lot  6.  Block  T, 
Map  Hiss  Tract,  Oakland.  Oerald 
R  Sylar  to  Walter  H  Edwards. 
Wm  L  and  Helen  A  Baldry.  ..S76.00 
July  15,  1947—1219  Francisco  Way. 
Berkeley.  Tlmmdns  A  B«rk  to 
Jack  Reno.  Mable  L  Thorscn  and 
Ben  Thoraen  „ fl,049.44 

Plambiniif  Pemufs 


OAKLAND 


Non-Responsibilit 


BAN     FRANCISCO    COUNTY 


Recorded  Completed 

July  14,  1947—8  Post  102,  11  E  La- 
guna.    Henry    B    A   Annie   Aben- 

ojar  to  Martinez  A  Calhoun  

July    14,    1947 

July  14,  1947— B  48th  Ave.  275  & 
300  B  48th  Ave.  Monroe  Rude  fo 
whom  it  may  concern  July  10,  1947 

July  15.  1947—2866  69  46th  Ave. 
Claude  T  Lirtdsay,  Inc  to  whom 
it  may  concern   July  11,  1947 

July  15.  1947— Lota  49  to  64  Incl. 
Blk  8367.  Sunnydale  Garden.  R 
B  Sbarboro  AMP  Jorgensen... 
July    14,    1947 


ALAMEDA  COUNTY 

Recorded  Accepted 

July  14,  1947—6  dwellings,  2  on  Lot 
1  and  ptn  Lot  2,  Lots  5,  6  and  7, 


SAN   FRANCISCO  COUNTY 


222    Courtland    Ave.    Roque    i» 

A  Lola  D  Martinez  for  improve- 
ments to  propety. 


liens  Filed 


SAN    FRANCISCO  COUNTY 


Recorded  Amount 
July  16.   1947—372  74  Jersey.  Malm 
A  Welter  vs  Mrs  E  DonougherA 
Marie  Clatremont  labor  and  ma- 
terials      11.759.76 


ALAMEDA  C6UNTY 


Recorded  Amount 

July  14,  1947— Ptn  Lots  8  and  9, 
Map  Castro  Valley  Orchards, 
Eden  Township,  Alameda  County. 
Donald  T  Groom  vs  Louis  A  and 
Mary   Miller  _ $2,868.47 

July  14.  1947—8082  E  19th  St.  Oak- 
land. B  A  Robey  A  Co,  Inc,  vs 
Nora  WhItt  .$466.85 

July  14  .1947— Ptn  Plot  82,  Map 
Castro  Meadows,  Eden  Township, 


CLMSIFIEI  ADVERTISING 


i  ».  m.  Dmr  BelM*  iMMtieo. 


RatM — 30c  Um:   23c   Un« 
9  or  mora  in— rtiom. 
(Minimum  ordar  $2.) 

PhoM  MAfkct  7110 


1—    MISCELLANEOUS 


Mr.  Contractor,  ArciiitMt, 
EngioMT  .  •  • 

Ask  the  men  In  the  Industry  about 
our  service.  A  logloal,  tIme-savIng 
plan  for  obtaining  your  oommer- 
elal    and    teehnloal    personnel. 

WESTIRN  PIRSONNEL 
SERVICE 


1-5 


(AaaMT) 
FarMMrfjr  CUfical  FliUmmtmi  ». 
TedMeal  -  P*«*«Mi*nal  .  CwaoM 
2*  O'PAKIRLL  ST.  SU1TB 

OAtUtd  l«17-l«1t 


—TOW  I  NO    and    BARGE    WORK— 

Call   Bill    Atthnwa.    8U,    MA.^:    IMer  f 

(tt 


4— EQUIPMENT  FOR  SALE 

LB  TOURNEAU  CARRYALL,  8  to 
11  yds.;  used  one  moTith.  Price  $4100. 
Phone  Lafayette  2333  days  or  Wal- 
nut  Creek  2801  evenings.  7/28 

1'k.^HITS.  fl«  per  monlh.  LaveliT 
114  per  month.  Daniel  McSlarland,  624 
Second  Ave.  Phone  BAyvlew  7804.     tt 


9AW  MILL  HViU  ^klM  ut^^u^ 

CINO  CO..  Capacity  30  to  36  M  ft. 
oer  day.  with  good  redwood  and  fir 
available.  Practically  New.  Moderate- 
ly priced  Excellent  investment  for 
large  contractor  Edger  cuts  8x8  Inch 
timbers.  Apply  owner,  Rm.  267.  420 
Market  St..  San  Francisco.  7/16 


14th  and  Franklin;  owner.  Finan- 
cial Canter;  plumber,  B  M  Hanson- 
22  fixtures;  2  gas  outleta;  20  water 
connections. 

2145  Vicksburg;  plumber,  A  Feld- 
hammer;  5  fixtures;  10  gas  outlets; 
8  water  connections. 

2883  B  22nd  St;  owner,  J  R  Spencer; 

plumber.  ;  s  fixtures;  3  gas 

outlets;  11  water  connections. 

48  Chatsworth  St;  owner,  Davis; 
plumber,  Henry  E  Lee;  8  fixtures;  4 
gas  outlets;  10  water  connections. 

843  Kingston;  owner.  C  V  Speed; 
plumber,  Lawless ;  6  fixtures ;  10  wa- 
ter connections. 

3871  Grand ;  owner,  ..._ ;  plumber, 

A  H   McKown;   I  fixtures;    5  water 
connectl<His. 

841  Walker  St;  owner,  Faulkner; 
plumber.  H  A  Hodes ;  1  fixture. 

4700  E  12th  St;  owner,  Walter  Jo- 
seph ;  plumber,  Paddy  Bruno ;  2  water 
connections. 

422  Athol;  owner,  Spencer;  plumb- 
er.  Paddy  Bruno;   12  fixtures. 

3083  Telegraph  Ave;  owner,  Knapp; 
plumber,  J  Tancready;  5  fixtures;  6 
water  conneotions. 

2738  7Srd  Ave;  owner,  W  Buswlck; 

plumber,  ;  i  fixture;  1  water 

connection. 

2626  36th  Ave;  owner,  T  Seffer; 
plumber,  J  Edwards;  13  fixtures;  6 
gas  outlets;  28  water  connections 

6647  Outlook  Ave;  owner,  Rahlves; 
plumber,  J  Edwards;  5  fixtures;  3 
gas  outlets:  10  water  connections. 

2661  Mountain  Gate  Way;  owner. 
Panning;  plumber,  Charles  Smith;  10 
fixtures;  3  gas  outlets;  19  water 
conneotions. 

680  Kenwyn  Rd;  owner,  Harper; 
plumber,  J  R  Pierce;  8  fixturM;  8 
water  connections. 


Electrical  Permits 


SAN    FNANCISCO 


SPtilt'lCATTONS  -  AOCURATB 
TTPINGhNBAT   MIMBOGRAPHINa 
Carolyn  R   Michaels.   831    Broadway 

BIdg..  1419  Broadway.  Oakland. 
TWIaoaka  1888 

Let  us  assume  your  BOORKKlBP~ 
ING  WORRIBS  as  wall  as  your 
TAXBS  and  PAYROLLS.  No  aeoonnt 
too  lar|«  or  too  small.  Call  SBabrlght 
**•«•  J U 


WANTED 

PORTABLE  BATCHING  PLANT 

Details   P.   O.    Box   391.   Skn    Jose.   « 

C>"f- 7^ 

TO  BUY  Of<  RENT 
1  No.  12  CATERPILIJ^R  GRADER 
orlts  equal  1  1.800  -  2000  OAL  WA- 
TER TRUCK.  Appr.  3  mos.  F.  E 
Toung.  699  Colusa  Ave..  Berkeley. 
Phone  Landscape  5-S9S3. 

2—     HELP  WANTED 


CARPENTER  FOREMAN  —  Tor 
Frame  Bungalows.  Parmaaant  p««|. 
tlon  for  food  iran;  several  yean' 
project.  Apply  Job  8up«rlnt«nd«&L 
8CHITLTZ  CO..  OrMnbrae.  Marte 
County  On  Sir  Francis  Drake  BTvd 
Justoff  Highway  101.  7/jj 


FLEXARM  Radial  Ann  Support 
with  new  9-lnch  Skill  saw;  use  as  a 
radial  saw  or  portable  electric  saw. 
Two  machines  for  the  price  of  ona 

DRIVER  EQUIPMENT  CO. 
1151  Valencia  St    Phone  Mission  8M8 

7/17 

6— MATERIALS  FOR  SALE 

PLYWOOD 


Mahogany,  Bir^  Far 
Any  Sam  mad  Gnulo 

Threj  Wedks'  D«lb«ry 

Lumber 

Any  Sise,  Kind  and  Grada 

Can  Us  for  Spadal  B^s 
OAK  FLOORING 

ASSOCIATED 
CONTRACTORS*  SERVICE 

1151   Sutter   St^   San   Francisco  9 
PRmioMt  4500  or  2800 


EXPERIENCED  ESTIMATOR 
General  Contracting  A  MlUwork.  Sal- 
ary open.  LAB.  Emanuel  Inc.  1485 
Bayahore  Blvd    Run   Franrlnro  if 

3--POSmON  WANTED 

STRUCTURAL  DESIGN  ENGI- 
NEER, registered  California  and 
other  9Utes.  18  yrs.  design,  struc- 
tures and  foundations.  Interested  in 
responsible  position  only.  Reply  Box 
718  c/o  Daily  FVtclflr  Builder.         7/21 

KkritLKTGn  —  Oen.  Construction  ; 
20  years'  exp.  In  bunding;  6  years' 
estimating.  Salary  open.  Reply  Box 
717,  c/o  Daily  Pacific  Builder.       «/28 


4— EQUIPMENT  FOR  SALE 

Model  42  Bay  City  Cat.  4600  motor, 
Shovel,  dragline  Backhoe.  80  tn. 
pads.  Bullard  and  Oldham.  Lake- 
port,  Calif.  T/tt 


FOR  SAI.B^- 8x14  screened  base- 
ment louvre  vents.  SOc  each;  40  pen- 
ny cement  coated  common  nails 
wastara  kaae  price;  Marlite  wall  tile 
4  ft.  wide  8he«»t«.  Vartoiis  colors.  2 
ton  Dodge  flat  bed  truck  1«41  model 
1«0  In  wheel  base  WILLIAMS  A 
T^T'RROWS,  10  Callfonila  Drive  Bur- 
lingame  417»aL  T/l« 

AVAlLxBLk    IMk    lUUBbiATk 

DELIVERT.  a  limited  quantity  of 
t9  -  gauge  corrugated  ALUMINUM 
3HEETS.  ntandard  dJm*>rmJon.  Phone 
Wr    rrwndRlI.    StTtfer   R2fl«  (tf) 


CORRUOATEU  ALUMIKtJlf 
8HBBTS.  new  heavy  gauf*^  all  atesa, 
any  quantity,  ImraadUte  dathranr. 
new  low  prleea;  also  Rldga-RcOl 
waatherboard  akUng.  nalla  and  wa«b> 
era.  etc.  Hill  Corp.,  1  Dnunm  St.,  Baa 
Francisco.  OArflald  tlML  T/t 


11 — BudnaM  Opportn^liaa 


BLACKSMITH  SHOP,  fully  equip- 
ped with  POWER  HAMMER  To  in- 
spect  please   call   at    287  Hickory   St 

•*ft*>r    ^    P     V  ^tf* 

Bo6kKtfc»^lNd    kL>^VtfcL 

For  small  firms.  Quarterly  returns. 
payroll  expert,  reasonable  fees. 
Phone  MlMi  9teadmaii.  JV  7-IOSI. 

July  SI,  47  I 


•406  20§7  Market ;  owner,  Eckert ; 
contractor,  Mahoney  Elec  Co;  sur- 
vey. 

8407  Noe  7B  ftS  of  18th  St ;  owner. 
Andrew  and  Thorsen ;  contractor, 
Strom   A    Smith ;    temporary   saws. 

8408  8076  23rd   Ave:    owner.    ; 

contractor.    Strom    A    Smith;    altera- 
tions. 

8409  1472    21st    St;    owner 

contractor.    Thomas    E    Harrison;    2 
outlets ;  6  plugs  ;  3  switches. 

8410  60    Geary    St;    ownej- ; 

contractor.    Ooklen    date    Blec    Co- 
fire    repalra. 

8411  298    2nd    St;    owner,    

contractor.    Golden    Gate    Blec    Co; 
fire     repairs. 

8412  $89    Cordova;    owner 

contractor.    Golden    Gate    Blec    Co; 
fire     repaira. 

8418     9606  2Snd  Ave.  owner 

'-on tractor,    Golden    Gate    Elec    Co; 
fire    repaira. 

8414  Valencia  Pt.  near  27th:  own- 
er, St  Lukes  Hospital ;  contractor, 
Goklen    Gate    ;    Boiler    redlfier. 

8418  1784  Lombard :  owner.  Bates 
Motor  Co;  contractor.  Columbia 
Blec :    motora ;    underground    service. 

8416  1786  Lombard ;  owner.  Bates 
Motors  ;  contractor,  Columbia  Elec ; 
underground    service. 

8417  998  Carolina;  owner.  Pav- 
loff ;  contractor,  P  A  J  Blec;  7  out- 
lets :  8  plugs ;  1  switch ;  overhead 
service. 

8418  2408  Clay  St;  owner,  Burd ; 
contractor.  P  8e  J  Blec  Co;  8  plugs. 

8419  840  Powell;  owner.  Wilson; 
contraotor,  Blalm  A  Welter;  t  out- 
lets; 3  switches. 

8420  15S0  Haight  St;  owner.  Dr  W 
Stevens;  contractor.  Neon  Mainten- 
ance Corp;  sign. 

8421  128  Valencia  St;  owner,  Bud- 
dl  Publishing  Co;  contractor,  Busxell 
Elec  Wks;  117  outlets;  19  plugs:  88 
switches:  overhead  service. 

8422  1019  Mission  St;  owner.  GMG 
Paint  Co;  contractor,  Buuell  Blec 
Wks:    motors:    underground    service. 

8423  431  Stockton ;  owper.  Fer- 
ifusnn  Beauty  Shop:  contractor.  W 
H  KIraten;  16  ouUets;  10  plugs; 
3    switches 

8424  2033     Irving;     owner.      Pee's 


Candies;    contractor.    W    H    KIraten - 
18  outlets;  6  plugs;  8  switches. 

8428  2878  24th  St;  owner.  Judy- 
Ann  Restaurant;  contractor,  W  H 
KIraten ;    1    plug.' 

8426  746  Howard;  owner,  Bob's 
Cafe;  contractor,  W  H  KIraten: 
1.  plug. 

8427  1041  Market  St;  owner,  Weln- 
ateln  Co;  contractor,  W  H  Kirsten ; 
2  plugs. 

8428  1327  Polk  St;  owner.  Three 
Sisters  Restaurant;  contractor,  W  H 
Kirsten ;    1   plug. 

8420  1327  40th  Ave;  owner,  C 
Stendell;  contractor,  Strom  &  Smith; 
12  outlets:   14  plugs;   11  switches. 

8430  Elmlra  128  ft  N  of  Augusta; 
owner,  Bergstrom  &  Bulck ;  contrac- 
tor, Strom  &  Smith ;  temporary  saws. 

8481  -  41  various  locations  and 
ownera;  contractor,  Apex  Blec  Co; 
8  signs. 

8442  3926  Mission  St;  owner,  J 
P  Decker;  contractor.  Wonderlite 
Neon  Prod;  sign  . 

8443  568  Sutter;  owner.  House  of 
Harris;  contractor.  Wonderlite  Ne- 
on   Prod :    sign. 

8444  577  Market;  owner,  Barrett  & 
Hllp;  t:oniractor,  Eveready  Elec 
Service;  128  outlets;  39  plugs-  mo- 
tors; 13  switches. 

8448     Civic  Auditorium;   owner, 
:    contractor,    C    J    HolzmbuUer; 
temporary  lighting. 

8362  110  iBt  St;  owner,  H  Gross- 
man ;  contractor,  Amer  Elec  Const 
Co ;    sign. 

8363  142  Taylor  St;  owner.  United 
Rwy  &  Telegraph  gchool ;  contractor, 
Amer  Elec  Const;  sign  circuit 

8364  3018  24th  St;  owner,  J  Vel- 
asquez; contractor,  Amer  Blec  Const 
alterations. 

8368  20o  Paul  Ave;  owner,  Tison 
Trailer  Co;  contractor,  Amer  Elec 
Co ;    alterations. 

8366  782  S2nd  Ave;  owner,  Wm 
Ruegg ;  contractor,  Amer  Elec  Const ; 
alterations. 

8367  oor  16th  A  Kansas  Sts;  own- 
er, Frascr  and  ^ohnson ;  contractor, 
Amer  Elec  Const  Co;  alterations. 


POSITIONS   OPEN 

S-838  —  SALES  BNOR.  with 
thorough  knowledge  of  grinding 
wheels  A  abrasives,  to  head  dept. 
Sal.   open.   San   Francisco. 

S-902  MBCHL  BNOR..  28-88  yra. 
with  degree  A  exper.  in  process  In- 
dustry, for  production  (2l*>^noing  A 
plant  maintenance.  Sal  open.  San 
Francisco. 

California: 

S-S03  SALES  BNGR..  Sr.  or  Jr., 
with  mechl.  background  for  H.  A  V. 
Hpecialtles.  Sal.  depends  on  man.  Car 
desirable.     San     Francisco. 


INOINIIRING  SOCiiTIIS 
PEKSONNIL  SIRViCf.  INC 

Na¥ffoa  D.  Cook.  Mgr. 

B7  POST  ST.  S.  p.  4 

•AHIal4  fl4t 


OAKLAND 


48859  8038  64th  Ave;  owner  and 
contractor,  W  E  Doyle;  alterations. 

48860  9888  Termal  Ave;  owner,  C 
H  Damard;  contractor,  St  Francis 
Electric;  16  outlets;  20  plufrs;  irtw 
installation;   14   switches. 

46861  878  14th  St;  owner,  Mag- 
giora;  contractor.  Red  Top  Electric; 
sign. 

48882  5783  San  Leandro  Blvd ;  own- 
er, F  M  Ball  Co ;  contractor.  Red  Top 
Electric;  alterations. 

48868  8586  Calandria;  owner.  W 
Oholenberg;  contractor,  Collins  Elec- 
tric; outlets;  plugs;  new  Installation ; 
switches ;  sign. 

48864  SW  comer  Bond  and  Cola; 
owner.  Fleming;  contractor,  ColUns 
Electric;  fixtures. 

48868  801  Wood  St;  owner,  A  Na- 
varro; contractor,  Densmore  Elec- 
tric; sign. 

48866  801  Wood  St;  owner,  A  Na- 
varro; CMitractor,  Densmore  Klac- 
tric;  alterations. 

48887  8889  Golf  Links  Rd;  owner. 
S  Gauba;  contractor,  Flagler  Bl«c> 
trie;  alterations. 

48868  1925  Dennison ;  owner.  Otesco 
Steel  Co;  contractor,  T  L  Rbsenbeiv; 
motora. 

48869  408  2lBt  St;  owner.  Inter- 
state Utllltiea  Co;  contractor,  T  L 
Rosenberg;  fixtures. 

48870  976  70th  Ave;  owner,  Ala- 
meda  Homea;  contractor,  Haynea 
Electric;  outlets;  branch  circuits; 
plugs :  new  installation  ;  switches. 


48871  1829  107th  Ave;  owner,  Ala- 
meda Homes;  contractor,  Eiaynaa 
Sllectric;  outlets;  branch  circuits; 
plugs;  new  installation;  switchea. 

48872  1934  38th  Ave ;  owner,  J  Kelly; 
contractor,  Haynes  Electric;  rang« 
and  service. 

48873  1283  Broadway;  owner,  Wal- 
gren  Drug  Co;  contractor,  Haynea 
Electric?   outlets;    alteraUons;   plugs. 

48874  3187  E  14th ;  owner,  Lovlera, 
Inc;  contractor,  Haynes  Electric;  al- 
terations ;  plugs. 

48875  7909  B  14th  St;  owner.  A 
Feldhammer;  contractor,  Haynaa 
Electric ;  outlets ;  plugs ;  new  Installa- 
tion;  switches. 

48876  8107  B  14th  St ;  owner  United 
Dry  Cleanen;  contractor.  Haynaa 
Electric;  connect  boiler. 

48877  3021  Middleton ;  owner.  L  C 
Hanson;  contractor,  Sun  Electric  Co; 
outlets;  plugs;  switches. 

48878  4716  Foothill  Blvd;'  owner. 
Greorge  Hudsdn ;  contractor  Sun  Elec- 
tric;  outlets;  plugs;   switches. 

48879  10818  Acalanes;  owner,  Qr- 
ton  Federer;  contractor.  Sun  Electric 
Co;  motora. 

48880  7410  Mac  Arthur  Bird ;  oivaar. 
Lucky  Baldwin's;  contractor,  Blac- 
trical  Products  Corp;  new  installa- 
tion. 

48881  801  69th  At'j;  owner,  8  mil- 
man  ;  contractor,  Albiert  J  Redmon ; 
alterations. 

48882  7806  E  14th  St;  owner,  R 
Esposito;  contractor,  Albert  J  Red- 
mon ;  1  fixture ;  1  brancn  circuit ;  1 
plug. 

48883  775  14th  St;  owner,  SUveria; 
contractor,  Qtanond  Blectricf  4  out- 
lets; 2  switches. 

48884  S66  62nd  St;  owner,  Bart 
Faucher;  contractor,  California  Blae- 
tric;   ran^e  service. 


WALL-BED-SERVICE 

NEW 

fto/ler-lleeess 

and 

Jam    Bedi 

ALL  MAKIS  REPAIRED 

742  M«rlc«t  Sfr*«t 

Salfa  230-232 
CCbreak  OMO 

Sob  Proaclsce,  Collf. 


*  National  Expansion  Joint  Co. 

•    Maaafocfarer  oad  DIsfrlkafar 
-     Plill  ROARD  —  FiLT-SIDED  ASPHALT  AND 
RIDWOOD   iXPANSION  JOINT  PILLIRS 

Oftfr»v#ar 
MARVIL-ROTE— Cancrafa  Caria«  CoMpaaarf 
SRALZ— Sxpaaslaa  Jalat  Saalla^  Coaipoaail 

Cmmplht  wifk  Patrol  SpacMcatiaa*  SS-P-33* 

FOR     CONCRETE     CONSTRUCTION 
333  Savaafh  Str*a«         UadarlitU  7172        Saa  Praaclsca  3,  CdH. 


USED 

TIMBERS 

AND 

LUMBER 

OF  ALL  KINDS 

ALSO 

MiK.  Indartriid  SwitehM 

so  to  200  Ampa. 
Tmrpmxlhu  and  Fira  Hom 

JOS.  D.  BALUNGER  A  CO. 
1906  CypNM  SC,  OriikMl 

TWinoaka  6177 


ieietalk 


^  INTERCOMMUNICATION 

*  PAGING  SYSTEMS 

^  SOUND  DISTRIBUTION 

•  PUBLIC  ADDRESS 


Architects,  engineer*,  let 
us  help  you  prepare  spec- 
ifications. Our  systems 
are  designed  and  built  to 
give  the  u»nv>st  in  service. 


WESTERN  ELECTRIC  SOUND  SYSTEMS 

ELECTRICAL  COMMUNICATIONS 

765  CLEMENTINA  STREET  SAN  FRANOSCO  3 

MArket  2017 


RECEIVED 

JUL  1  »  1947 

ALUOCATION     DtVISlON_  ] 


fill  Mmu 


umic 
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(tt  0k»ws  Op  New 
FiHiMib^  Baiiiiig 
MorettMNiu  Pennis 


WASHINGTON— Isn't  going  to 
*>«  «•  wwy  to  obtain  a  permit  for 
a  recreational  or  amusement  type 
baildiniir  uniier  the  new  regula- 
tions as  it  was  under  the  old. 

This  became  apparent  as  the  ol- 
fice  of  the  housing  expediter  map- 
ped new  plans  for  administering 
the  rent  and  construction  control 
bill  signed  by  the  President  the 
last  day  of  June. 

i'Vora  all  that  could  be  learned  at 
this  tima  it  appeared  that  material 
Be«iieity  ^Wottid  be  the  principal 
faetor  4n  fVidiiig  the  reviewers  of 
th*«e  ayiOleatioas,  all  of  which 
now  coriui  to  WadMngton.  Impact 
on  the  sujpply  of  building  materials 
is  to  detmiM  largely  how  much 
of  th6,ti>-«i)M  aon-essentiai  work 
i«  permiltaA  to  /«t<urt. 

The  rswWH  for  thi?  lies  in  the 
fact  thltt>t>HE  looks  for  an  en- 
tirely Mw  listing  of  building 
items  to  antar  the  "scarce"  col- 
umn now  that  controls  are  oft 
most  types  of  non-housing,  con- 
struckiim — sstimates  range  from 
two  MlioH  to  three  billion  dollars 
--get^  underway.  No  one  would 
place  a  dato  on  this. 

Jly,  it  is  expected  the 
effects  will  be  felt  next 
ing  but  iarge  chunks  of  the 
-.  and  tf noaati^ jc  wovH  i»ld  uf. 
ng  the  fourteen  or  fifteen 
months  of  strict  government  regu- 
Jftion  now  is  getting  underway. 
OHK  officials  are  concerned  about 
supplies  of  cast  iron  pipe  and  fit- 
tings, soil  pipe,  electrical  wiring 
devices,  sheesteel,  gypsum  board 
and  lath,  hardwood  flooring,  mill- 
work,  nails  and  plywood. 

Anticipating  new  shortages  In 
these  lines  when  the  commercial 
and  industrial  work  starts  in 
greater  volume,  the  housing  mo- 
^Is  have  promised  a  strict  scrut- 
iny of  the  amusement  and  recrea- 
tion applications — only  field  on 
which  controls  remain. 

The  reviewing  process  is  being 
setup  in  such  a  way  that  denials 
will  be  easy  and  approvals  hard. 
The  analysists  no  longer  will  be 
guided  to  any  extent  by  the  vet- 
eran status  of  th#  applicant  and 
the  word  "essential"  probably  will 
take  on  a  new  meaning. 

(It  hat.  been  estimated  that 
more  than  1,000  theaters  were  ap- 
proved as  essential  to  community 
development  under  the  old  stand- 
ards.) 

While  the  housing  officials  arf 
tightening  the  rules  for  apprais- 
m»r  the  amusement  and  reoreation 
applications,  a  large  backlog  of 
these  requests  ia  accumulating  in 
the  Washington  oflflce.  No  permits 
have  been  issued.  OHE  said  Frl- 
dm.^.  pending  final  drawing  of  the 
rules  and  regulatinons.  In  the 
meantime  applications  are  arriv- 
ing at  the  rate  of  between  50  and 
00  every  day— about  300  a  week 

Between  March  26.  1946,  ano 
July  1,  1947,  the  period  that  con- 
struction controls  were  on  all  non- 
housing,      government      authorized 

SJI^'^^^  ""*'*'  ""^^^  valued  at  $3. 
800  million:  but  only  about  threi- 
oerrent  of  this  was  considered  to 
be  of  a  nature  comparable  to  build- 
inflrs  on  which  permits  nre  requn 
ed  now. 

In  a  few  days  OHE  '<.  expected 
to  i.saue  a  description  of  the  new 
organization  for  handling  the  per- 
mit applications  In  Washington- 
one  thing  is  certain,  the  screening 
process  will  be  tighter  than  it 
was  before. 

-# 


Airport  ABocatioiis 
WiD  Be  Submitted 
To  Congress  Soon 

WASHINGTON.    —    This    civil  deal"  we  delivered  to  Russia  95  of 


aeronautics  administration  this 
week  will  issue  a  revised  list  of 
airport  projects  on  submission  to 
congress — a  new  listing  revised 
in  the  light  of'  a  50  percent  ap- 
propriation cut  in  funds  for  the  fed- 
eral airport  construction  program. 

In  an  act  signed  a  few  days 
ago  by  President  Truman,  the 
CAA  request  for  funds  for  grants 
to  states  and  cities  for  airport 
work  was  cut  from  $65  million  to 
$32,600,000. 

This  cut  eliminates  approximate- 
ly one-half  of  the  Class  IV  and 
larger  airports  from  this  agency'b 
planned  program  for  fiscal  year 
1948. 

CAA  is  paying  up  to  50  percent 
of  the  cost  of  smaller  fields  with 
runways  under  4,500  feet.  Expen- 
ditures for  the  larger  ports  must 
receive  congressional  approval. 
Federal  participation  in  the  Class 
IV  and  over  construction  projects 
is  expected  to  constitute  a  small 
percentage  of  the  entire  cost. 

CAA  still  is  urging  cities  to  al- 
low plenty  of  room  lor  airport  ac- 
tivities in  their  urban  plans.  For 
aviation  program  to  be  maintain- 
ed, the  speaial  needs  of  airfields 
mu.st  be  considered  in  the  overall 
nrhati  and  siilwrban  planning,     ^ 

The  agency  said:  "Kven  it  there 
were  no  master  plan  showing  the 
place   of  the  airport  in   the   com 


95  "LOSr-  SHIPS 

During  the  late  war  on  a  "lone 
_  al"  we  delivered  to  Russia  95  a* 
our  merchant  ships  including  tank 
era,  cargo  ships  and  troop  carriers. 
if    if    ^ 

We  have  wasted  a  lot  of  twen- 
ty-four pound  bond  letter  papei 
suggesting  to  the  Russians  that, 
as  the  war  has  been  over  for 
more  than  two  years,  they  might 
consider  returning  those  ships. 
We  forget  that  Russia  never  re- 
turns anything! 

^  -^  ^ 
Some  nosey  newspapermai^ 
found  tankers  in  Pacific  coas; 
ports  flying  the  Russian  flag  ano 
loading  oil  for  Russia.  This  guy 
had  just  heard  of  a  U.  S.  oil  short- 
age so  he  began  asking  questions. 

"*    T^    ^ 
These    were   your   own    tankers 

being  loaded  with   your  short  oii 

for  Russia.  The  nosey  guy  talked. 

There  was  a   quick  cover-up — aii 

embargo    was    slapped    on   export 

oil. 

That  embargo  lasted  exactly  3 
hours,  26  minutes.  Then  it  wa-^ 
found  that  these  shipments  were 
"in  order."  The  pumps  again  start- 
ed and  as  you  read  this,  your  oil 
is  again  in  your  ships  going  to 
your  little  pals  of  the  Soviet. 
ix    i:    ii 

Oil  is  sold  for  gold,  not  love 
aiiid  kisses  or  lend-lease  lOU's.  Am 
to^tha  jToid.  payifrtvtor  thin  oiK  r^v» 
you  optimistic  en^Augh  to  say  that 


y  Reveals  Federal  A|(ides 
Bid  Bond  or  Certified  (leek 

_^By  ERNEST  J.  MICKEL 

WASHINGTbN  (Exdnsiir^) ^A  turyey  of 

EMS,  incladuic  the  military  brandiM,  Friday  ii 
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St.  Lawmce  Job 
Will  Be  Nation's 
Biggest  in  Years 


in  virtually  all  instances  of  contmct  eonotructioB 

either  bid  bonds  or  certified  checks  wilb  Mdbmissioa  v.  . 

Still  able  to  operate  under  provisiona  of  the  Second  War 
Powers  Act — the  broad  wartime  Uw>--if  thay  deaire«  thaea 
agencies  have  chosen  to  return  voluntarily  to  the  peacatima 

"~~~  "^practice    of    receivinif    eertiiied 

checks  or  bid  bonds,  one  in  lieu 
ol  the  othei,  and  xeqmrini:  i>«r- 
formance  bonds  under  stipulated 
condition:*.  (The  Miller  Act  is  the 
peacetime    legislative   authority.) 

On  the  other'  hand,  under  che 
Second  Ww  rd\ver»  Act,  the^ie  ag- 
encies are  givcii  broad  leaway  in 
adiiiiiiist ration  of  their  construc- 
tion activities.  For  example,  vhey 
are  peiinitteii  to  waive  all  bonds 
and  change  contracts.  There  is 
virtually  no  evidence,  however,  of 
the  large  construction  branches  of 
govenuuoiU  restoring  to  these 
wartime  expediences. 

Require  20%  Bond 

Army  and  navy,  the  two  heavi- 
est operators  »n  the  contracting 
field,  have  given  graet  autonomy 
to  their  field  offices  in  the  mat- 
ter of  handling  bids.  Officers  lo- 
^cally  set  the  percentages  of  bid 
Donds  and  establish  general  pro- 
cedure. 

The   War   Department   requires 

a  bid  bond  of  20  iMrcent  oi  the 

contract  price  where  that  coat  ex- 

-•-  • '  ..".   ynt  ,T,4»^*<i  chbclris 

111  lieu  vi  the.se  bonds. 


munity,  the  principal  purposes  of  other  such  lending  ageiicy? 


zoning — protection  of  the  airport 
as  well  aH  the  lives  and  property 
of  the  flying  public  and  residenu 
near  the  siteare  proper  objectives 
of  city  or  county  planning  or  ton- 
ing.*' 

^ 

Export-Import  Act 
Continues  Lumber, 
Steel,  Tin  Quotas 


WASHINGTON.— The  larg- 
est tingla  conitmction  job  in 
terms  of  money  axpanditarai 

and    project    worlc  stood   one 
step  closer  to  reahzation  this 

week  with  subcommitLee  appix>vai 

of  the  vaat   St.   Lawrence   Cjtuway 

undertalung. 
The    senate's    xoieigu    relation;, 

Buu     group     approver     legislation 

authorizing     the     waterway     ana 

power  construction  program  attar 

listening  to  Lt.  Gen.  R.  A.  Wheel- 
er, chief  of  the  ui'iny  cngiiicoii.ig 

corps,  detail  cost  itema  invol.od, 

.,.>iiiii«,  iiom  it^  rt*purted  vtiim    .'- 

j-wt*  vpLi.KiBnc  eiuAugn  lo  say  mat    f    paUnual    detensu    prujoct     .>.     ,,,     L;.^(  i   m  Jjeu  vi   the.se  bonds 

[it  18  not  your  money  coming  froni    North    Amenca,    the    proposal    iy  Iwhen  contracts  are  awarded   ^rmC 

the    export-import   knk    or    some    niake    the    St.    f^wrence    a   deep-    re^fres  pajrn^n*  bond^of  5*0  ^^ 

other  such  lendino'  mu^^m-v?  water  nver  into  the  ureat  L-akes       -^         ^    ',"-.      ""V."=  ^^  "-  *i^ 


WASHINGTON— Lumber  is  in- 
cluded in  the  wide  variety  of  com- 
modities covered  by  the  export- 
import  control  act  signed  by  the 
President  yesterday.  It  continues 
until  February  28  the  authoriza- 
tion for  the  Department  of  Com- 
merce to  administer  export  quotas 
on  lumber  and  steel  mill  products. 

Also  contained  in  the  new  meas- 
ure is  extension  of  allocation  of 
tin  in  the  government  .-stockpile. 
Nearly  400  commodities  are  cov- 
ered in  all. 

Lumber  also  was  discussed  on 
Capitol  Hill  whcr  the  house  passed 
and  sent  to  the  senate  a  bill  per- 
mitting the  Agriculture  Depart- 
ment to  sell  timber  from  lands  in 
the  Tongas  National  Forest,  Alas- 
ka. The  bill  also  validates  timber 
sale  contractc  previouslv  made 
by  government  with   lumbermen. 

Review  Rio  Vista 
Bridge  August  19, 

SACRA.MENTO.—  The  applica- 
tion of  the  sute  division  of  high- 
ways for  approval  of  plans  for 
a  new  bascuel  span  and  approach- 
es over  the  Sacramento  River  at 
Rio  ^jista  will  bo  con.'^idernd  by  the 
Sacramento  district  corps  oT  er.- 
gineers   here  August    19. 

It  will  be  held  in  Room  311,  of 
the  Wright  Building.  1209  Eighth 
Stree,  at  10  a.  m.,  according  to  Col- 
onel Lester  F.   Rhodes. 


^.    .         ^     *'    T^ 

Of  the  money  we  are  "lending" 

Turkey,   that   nation   will    "purch- 
ase" ten  U.  S.  ships.  Is  this  a  sub- 
tle hint  to  Russia  that  she  should 
recognize     hen    obligation     of    95 
ships  belonging  to  us? 
^    ^    ir    if 
To  be  subtle  with  Russia 
you   should   use    the   deli- 
cate   shove    of    a    Mallet- 
compound   mountain   loco- 
motive. 


DRAFT  NEW  RFC  BOX 

WASHINGTON.—  Senator  C. 
Douglas  Buck,  acting  chairman  of 
the  upper  body's  banking  and 
currency  committee,  announced 
that  group  is  writing  a  new  bill 
to  re-conBtitut«  the  reconstruction 
finance  corporation  as  a  mortgaire 


Tninian  Asks  Fmids 
For  Mississippi  Ri?er 
npod  Control  Work 

WASHINGTON.  -  President 
Truman  recommended  Friday  that 
congress  pass  a  multi-billion  dollai 
flood  control  program  to  prevent 
future  destructive  floods  in  the 
Missouri  and  upper  MLssiissippi 
River  valleys.  He  urged  appropri 
ation  of  $.320  million  to  start  the 
program. 

That  amount  would  break  down 
into  $237  million  for  the  army 
engineers;  $10  million  for  the  rec- 
lamation bureau;  and  $3  millior 
for  the  soil  conservation  service 
The  President's  request  has  been 
assigned  the  senate  public  workf 
committee  for  action. 

# 

MONTEREY  SCHOOL 
SITE  'UNLIKELY* 


;ki^< 


STEEL  PICKING  UP 

WASHINGTON— The  operating 
rate  of  steel  companies  having  94 
percent  of  the  steel  capacity  of 
the  industry  will  91.5  percent  of 
canadty  for  the  week  beginning 
.luly  14.  compared  with  7K.9  per- 
cent  one    week    ago.   95. R    percent 


buying  agency  for  veterans  horn*    on«   month   ago   and   87.9   percent 

Inane  I  /<•.._   «.<v.._    n.»rx 


loans. 


I  one  year  ago. 


WASHINGTON.  —  The  house 
rules  committee  ha.s  declined  to 
send  to  the  house  floor  a  bill  auth- 
orizing the  navy  to  acquire  tt>e 
Del  Monte  Hotel  at  Monterey,  lor 
tise  as  a  post-graduate  trainiHa 
school. 

What's  more.  Representative 
Iveo  E.  Allen  of  Illinois,  committer 
chairman,  said  that  in  his  opinion 
the  bill  is  dead  for  this  season. 

The  committee  decision  was  an- 
nounced in  spite  of  another  appeal 
on  the  part  of  Congressman  Jack 
Z.  Anderson,  California — his  third 
— to  the  committee. 


area  to  accommodate  heavy  ship 
ping  portends  an  astounding  vol- 
ume of  construction  woik   of  the 
lar^e  variety. 

Ihe  announced  estimated  costs 
relate  the  magnituae  oi  tiie  vwo- 
naticn  attempt  to  optn  the  mid- 
west to  ocean  trafllc  and  at  the 
same  time  provide  jpower  plant 
construction  CHtimated  to  proouce, 
when  completed,  approximately 
12,600  billion  kilowatt  hours  of 
electricity   every   year. 

Lt.  Gen.  Wheeler  said  the  cost 
of  the  St.  Lawrence  job,  overall, 
to  U.  S.  and  Canaoa  toKetiiei, 
would  be  $674,707,000.  And  tiiis 
is  based  on  the  May,  1^47,  cost  in- 
dex, which  rose  2.6  percent  this 
month. 

Of  this  outlay,  the  U.  S.  would 

assume   $491,609,000   as   its   share 

and  Canada   another  $183,098,000, 

AEC     gives     thia     further    cost 

breakdown: 

(Jreat  Lake«  Section — New  lock 
at  Sault  Ste.  Marie  with  approach- 
ing channels,  $14,636,0<>O;  con- 
necting channels,  $92,591,000. 

St.  Lawrence  R.'vei— Thousand 
Island  section,  $1,283,000;  Inter- 
national Rapids  section: 

1 — For  navigation  only,  SGC,- 
079,000.  '»    *     . 

2— Powfr,    $160,184,000. 

3 — Common  to  navigation  and 
power,  ?  182,677,000. 

This  totals  to  $528,861,000  for 
the  U,  S.  share  of  construction 
and  equipment  cost  but  $31,742,- 
000  worth  of  work  already  ha» 
been  done,  leaving  $491,609,000  as 
the  estimated  cost  for  completion. 

ARMY  ENGINEER  DKS 
NEAR  PINE  FLAT  DAM 

SACRAMENTO.  —  Vernon  L. 
Glaie,  chief  of  exploration  work 
in  the  Satiamento  army  engineer 
district  for  two  years,  died  sud- 
denly Saturday  of  a  hoarl  attack 
near  the  Pine  Flat  Dam  site. 

He  was  stricken  as  he  was  re- 
turning to  Fresno  after  checking 
over  work  on  the  Pfne  Flat  proj- 
ect. During  the  war  he  servrvl  ap 
civilian  engineer  in  charge  of  mili- 
tary construction  in  the  Sacra 
mento  area  and  directed  construc- 
tjpn  at  McClellan  and  Mather 
Fields  and  Camps  Stoneman  and 
Kohler. 

^  Surviving  are  his  widow.  Mrs. 
Kva  Glaze,  of  Sacramento;  thrr* 
daaghtert,  Virginia,  Betty  Am 
and  Evelyn:  and  three  son?,  Rob- 
ert, Richard  and  Jack. 


cent  on  projects  costing  over  $2,- 
000  and  un  to  ?1   mill-on.  Ojj  j.>bB 
between  $1  million  and  $4  million, 
payment  bonds  of  40  percent  are 
required.    Performance    bonds,    of 
course,  are  an  added  requiremeut. 
Standard    navy    procedure    like- 
wise gives  the  option   of  certified 
check   or  bid  t>ond»  accompanying 
estimates.     When     contracts     are 
awarded,  n.Hvy  calls  for  a  perform- 
ance bond  of  50  percent  of  the  Job 
and  a  payment  bond  of  60  percent. 
Secures  Performance 
In    addition    lu   ui  my    and    navy, 
public      buildings     administration, 
Agriculture,      Interior,     maritimo 
commission  and  other  agencies  en- 
gaged   in  construction  work,  gen- 
erally  follow   this   bid-taking  out- 
line, an  authorized  spokesman  saitf. 
There    are    two   aspects   to    th« 
bid     bonding     picture     from     th« 
standpoint    of    the    surety    com- 
panies. 

First,  if  a  company  secures  a  bid 
bond,     it    automatically     has    the 
right  to  execute  the  following  per- 
formance   bond.    One    reason    the 
surety    concerns    offer    bid    bonds 
ia  to  corral  the  performance  bonds. 
Cuts  Bonder's  Risks 
Second,  where  prrformanco  bids 
alone    are    aliowuJ,    the    borulmg 
firm  takes  a  risk  nf  a  contrrctor's 
estimste  error,  and  might  be  hound 
for  the  amount.  On  the  other  hind, 
if  the  bid  bond  is  in  the  picture, 
the  firm  usually  if  tied  up  \a  i.he 
performance   bond   as   well. 

Thf  lid  bni.ds  carry  a  five  d>Jlar 
premium. 

Certified  checks  accompanying 
bids  may  be  received  in  lieu  of 
hid  bonds. 

— _# 

HOUSE  LANDS  OKAYS 
GILA  REC  PROJECT 

WASHINGTON.  —  Tha  public 
lands  rf)mmittee  of  the  hous'»  has 
g'vcn  its  approval  to  a  bill  ?re- 
ating  the  W^llton-Mohawk  diw- 
sion  of  the  Gila  reclamation  proj- 
ect  in  Arizona. 

The  senate  has  passed  an  iden- 
tical bill,  which  viriually  assures 
its  reaching  the  White  House. 
President ifil  approval  is  expect '»d. 
# 

JENKINS  IS  NAMED 

Apoointment  of  Louis  W.  Jenk- 
ins, Jr.,  of  Santa  Cruz,  to  th«  ex- 
ecutive committer  of  the  Central 
Coast  Council.  California  St<\te 
Chamber  of  Commerce,  wac  an- 
iinunfrrd  Thursday. 
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Sub-Contract  Awarded 

Export  Warehouae  Addition 

BafrBmYVILLE,    Callf.,    Alameda   Co. 

E^aatshore  Highway  and  Powell  St. 
Owner— Parafflne  Co.,  Inc,  476  Bran- 
nan  St.   San  Franciaco,  Calif. 
Structural  S!ngineer — Leland  S.  Roa- 

ener,   233  Sanaome  St,   San   I^ran- 

ciaco,  Calif. 
Reinforced  concrete,  atnictural  steel, 

wood  roof. 
Contractor    —    Parker,      Steffene      A 

Pearoe,  135  South  Park,  San  Fran- 

oiaoo,  Callf. 
Sub-Contractor  —  M.  ..B.  ..McGowan, 

Ind,  825  Siarkeit  St.,  San  Francisco, 

Oalif. 


7/18/47  •     7 

Plane  Completed 

Commercial    Building         Coat  $47,000 
SANTA     CLARA     COUNTY.     Calif. 

BMCona  Ave.,  near  San  Joe*. 
Ownera — D.    A.    McQueen    and    Sam 

ElUngfood,    50    Clayton    Ave.,    Bar 

Joae,  Calif. 
Architect— Frederick  8.  Haniaon.  1206 

Elka*  Bldg.,   Sacramento,  Calif. 
Maaonry   walla,   concrete    floor   alab, 

plate    glaaa    atore    front,    atalnloaa 


(Continued  on  Column  Four) 


ASSESSMENT  DISTRICTS 
BONDS     •     WARRANTS 

Sm  ua  on  all  Diatrict  jobs.  Wo 
boy  Warrants  or  Bonda  00  1911 
or  1919  Act  Diatrkta. 

it 

'  Telephone  GArfield  8000 

HANNAPORD  &  TALBOT 

Bit  Collfemla  St. 
SAN  FRANCISCO.  CALIP. 


IMMEDIATE 

DELiyEHY 

Heavy  Duty  T-thoped 

CLOTHES 
POLES 

Complete  with  cadmium  plated 
eyebolts.  Made  entirely  of 
heavy  gauge,  long  lasting  rust- 
proof aluminum  .  .  .  stronger, 
cleaner,  more  attractive  than 
fteel  or  wood  poles. 

SPECIFICATIONS  

Length      Di*. 

CENTER  POST       8'       2-J4" 

CROSS   ARMS  5'       l-H" 

MATERIAL:     24     ST     HMttr**t«d 

AluminuM     Alloy 


RcuU  lilt  ^14.90 
Sold  only  to  licensed 
builders  <ind  contractors 


L 


IgSS 

■s         per  set 

ALLIED  PRODUCTS  CO. 

1S22  W.  99th  St..  Lot  Angdes  44 
PL  24)329 


DAILY    PACIFIC    BUILDER 


FRIDAY,  JULY  18.  1947 


SUB  -  BIDS  WANTED 


Qeneral  oontractora  deelring  eub-bids  on  any  Job  ere  Invited  to  make  Known 
thel   rreqnuiremente  In   thie  column,    there   ie   no  charge   for   th4s   aervice 


liewage   Treatment  Plant,  Novate;   Due  July  M 
Marin  Corp.,  F.  O.  Box  417.  Sausalito   (IteuaaUto  1380) 
Central  Olifoml*  Conat  Co.,  U«  Krle  SL,  ban  Francisco  (lUCinlock  78X8) 

Louia   Uarrett  School,  Belmont,  Uue  July  21,  •  P.  M. 
CatUch  Bros.  &  Stevenewn,  K  O.  Box  16S,  Kedwood  City,  (R.  c.  4WWW> 

Wilfred  H.  May,  Route  1,  Box  140-B,  »an  Mateo,  (Belmont  1S88J) 
Far  West  Conet.  Co.,  2389  Judah  &t.,  San   Franciaco   (S««b(4g|it  8S04  * 
Juniper  4-S080) 

Faciflc  Coaet  Builders,  2830  l«th  Jst.San  Francisco   (HExnlock  8388) 
Wllllama  ft  Burrows.  Inc.,  10  California  Dr.,  Burlingame   (Burl  4-17»«) 
Bert  Constructloo  Co.,  84e  Irvtagton  Ht.,  UmXy  CMty,   (JUniper  7'7«77) 
C.  F.  FUrker,  1644  Monterey  Blvd.,  6an  Franelaco  (OVerlaad  87Z3) 
Clem  Anderson.  2048  A  L.incoIn  Ave.,  Alameda  (l^Akehurst  2-1432) 
i-'eter  Sartoria,  262  Clementina  St.,  San  Francisco  (GArfield  8317) 

Infirmary  aidg.,  Springfield  Heap.,  1  uiare  County,  Uue  July  29,  2  H.  M. 
Trewhltt-Shields  &  Fisber,  Paclflc-t^uttawest  Bldg,  Fresno  (J»Teano 
8-4287) 

Taylor- Wbeeler  Conunerclal   Inc.,  420   Safford  Ave.,   Fresno    (Fresno  2- 
1780  or  8-7SS0) 
i];rbentt«ut  A  Summer*,  0B8  ±*«niwylvaiila  m.,  San  Franciaco  (ATwater 

2420) 


Preraoricatod  Houses,  Waxer,  sewerage,  streetav  btc,    i  raoy-Antioch;   uue 

July  24,  10  A.  |«. 
Clem   Anderson,  2048-A  Lincoln  Ave.,  Alameda    (La  2-1482) 
Wallace  O.  Harklns,  406  Butter  St.,  San  Francisco    (GRaystone  2966) 
Pacific  Coast  Builders.  2830  18tb  St.,  San  Francisco  (HSmlock  6388) 
Haas  &  Rothschild,  326  Merchants  Exchange  Bldg.,  San  Francisco  (EX- 
hrook  Vim) 
Stolte,  Inc.,  8451  San  Leandro  St.,  Oakland   (TKlnidad  1064) 

Bath  House,  Thrasher  Park,  San  Leandro,  Uue  July  21,  8  P.  M. 
Far  West  Const.  Co.,  28SB  Judah  St.,  San  Francisco   (Beabrlght  3304  & 
Juniper  4-8000) 
California  Builders  Inc.,  8828  Marshall,  Oakland  (HUmboldt  4028) 

1st   Baptlet  Church  of  Albany,  Albany,  Due  July  22,  3  P.  M. 
Far  West  Const.   Co.,  2339  Judah  St.,  San  Francisco   (Seab right  8304  & 
Juniper  4-8080) 
Frank  A.  Stead.  1980  AddUon  Way,  Berkeley,  (AShbury  8901) 


Carmlohael   Elementary  School,  Carmiohaei,  uue  July  22,  8   P.   M. 
Continental  Const  Co.,  1402  Front  :a.,  Sacramento   (Sacto-   8-1973) 
LAwrence  Const.  Co,  3020  V  St.,  Sacramento  (Sacto.  6-3838) 


Elder  Creek   Elementary  school,  Sacramento  Co.,   Due  July  18, 

Continental   Const   Co.,   1402  Front   2;*t.,   Sacramento    (Sacto-   8-1973) 
Lawrence  Const  Co.,  8020  V  St,  Sacramento  (Sacto.  tt-3836) 


Ottiee  Bldg.,  (3  BIdgs.,)  Los  Medanos.  Due  July  21 
Swinerton  &  Walberg.  228  Buab  St,  San  Francisco  (GArfield  2980) 

Alter  Fniece  Cafe,  San  Francisco,  Due  July  28,  5  P.  M. 

83«1) 
A.dam   Arras  &  Son,  116  New   Montgomery   St.,    San    Francisco    (GArfield 

8281) 

Partition   Merchandise   Exchange,   lOth  A   Market,  San   rrancisco   No  Due 
Date  «et 

Adam  Arraa  &  Son,  116  New  Montgomery  St,  San  Francisco   (GArfield 
8081) 

St.  Thomaa   Parochial   School,  San    Francisco,   Uue   August  6,   10  A.    M. 
Swtnerton  &  Walberg,  226  Bush  St,  San  Francisco  (GArfield  2980) 
Pacific  Coast  Builders,  2830  18th  St, San  Francisco  (HEmlock  8388) 
Williams  &  Burrows,  Inc.,  10  California  Dr.,  Burlingame    (Burl  4-1796) 
Robert  McCarthy  to.,  1080  Klrktaam  St  ,San  Francl«c«»  (OVerland  4060) 
Moore  &  Roberts,  603  Market  St,  San  I'Tancisco  (GArfield  8879) 
Kademann-Gulsto,  40  Rlngoid  Ave.,  San  Francisco  (MArket  8151) 
Kmplre  ConstrucUon  Co.,  844  Harriet  St.,  San  Francisco  (HEmlock  3400) 
.;.  A.  McNeil  Co.,  Inc.,  436  11th  St,  Oakland  (TEmplebar  6024) 


oold  Storage  Bldg.,  Santa  Clara,  Due  July  22,  12  Noon 
Robert  McCarthy  Co.,  1080  Klrkbam  St,  San  li-ranclsco  (OVerland  4080) 
Williams  &  Burrows,  Inc.,  10  California  Dr.,  Burlingame  (Burl  4-1796) 
Barrett  &  Hilp.  918  Harrison  SL,  San  Franciaco,   (DOuglas  0700) 
Midstate  Const.  Co.,  427  Bryant  St,  San  Francisco  (TUkon  6-2811) 

J];rbentraut  ft  Summers,  896  Pennsylvania  St.,  San  Francisco   (ATwater 

2420) 
Cart  N.  Swenson  Co.,  P.  O.  Box  888,  1006  Stockton  St,  Sian  J^e   (BAl- 
I8nd  CtMU) 

The  Louis  C.  Dunn  Co.,  790  Monadnock  Bldg.,  San  Francisco,  (TUkon  6- 
1471 


Convent,  St.  Thomas,  tan  Franolsoo,  Du«  Aug.  e,  10  A.  M. 
Swinerton  ft  Walberg,  228  Bush  St,  San  Francisco  (GArfield  2980) 
Pacific  Coast  Builders.  2530  18th  St,San  i-Yanclsco   (HEmlock  8388) 
Wlliums  ft  Burrows,  Inc.,  10  California  Ur,  Burlingame   (Burl  4-1796) 
Robert  McCarthy  Co.,  1060  Klrkham  St  ,San  FrancUco  (OVerland  4080) 
Moore  ft  Roberta,  808  Market  St,  Slan  Francisco  (GArfield  8879) 
Kademann-Gulsto,  40  Rlngoid  Ave..  San  l<Tanclsco  (MArket  8181) 
Empire  Construction  Co.,  344  Harriet  St.  San  Francisco   (HEmlock  3400) 
J.  A.  McNeil  Co..  Inc.,  486  11th  St,  Oakland  (TEmpiebar  6924) 

Cifeterl a,~ttor,~ j effereon    Elementary   School   ,6anta   Clara,   Due  July   U, 
B  P.  M. 

Pacific  Coast  Builders,  2530  18th  St.San  Francisco   (HKmlock  8388) 
Carl  N  Swenson  Co,  1095  Stockton  Ave.  ,San  Jose  (Ballard  2802) 

Whisman  ElemenUry  School.  Mountain  View,  CTue  July  ii.  t  A.  Ml 


Wendt  Construction  Co.,  1333  6th  St.  Berkeley  (LAndacape  S-8438) 
Pacific  Coaat  BuUdera.  2880  18th  &t.,San  Francisco  (HEmlock  8888) 
Brown  ft  Marsh,  830  8Srd  St,  Oakland  (Piedmont  8488) 
C.  F.  FVtrker,  1644  Monterey  Blvd..  San  ^''Tancisco  (OVerland  8723) 
Marin  Corp.,  P.  O.  Box  417,   (Sausalito,  1380) 


Store  Bldg.,  South  San  Francisco,  No  Uue  Date  Set 
H.  H.  Larsen  Co.,  64  S.  PUrk  St,  San  Francisco  (fiXbrook  3190) 


VeUrans  Memorial  Bldg,  Walnut  Creek,  Due  Juiy  iH,  1i  A.  M. 
Payne  Const  Co.,  876  Harrison  St.,  San  rFancisco  (Sutter  2881) 

festudi rieTPark,  San  Leandro,  Due  j uly~5f,~8  P.  M. 
California  Builders  Inc.,  8826  Marshall.  Oakland  (HUmboldt  4028) 

Transportation  Club,  San   hranclsco.   Due  July  28,   10  A.  M. 
Kademann-Gulsto.  40  Rlngoid  Ave..  San  Francisco   (MArket  8181) 
A.  F.  Mattock  Co.,  212  Clara  St,  San  Francisco  (GArfield  8816) 

Pacific  Coast  Builders,  2830  18th  St,  San  Francisco  (HEmlock  5888) 

Store  A  Apt.  Building,  David  Frledkln,  Oakland,  Due  July  23»  10:30  A.  M. 
Kademann-Gulsto.  40  Rlngoid  Ave..  San  l-Yanclsco   (MArket  8181) 
Pacific  Coast  Builders,  2830  18ttv  St.,  San  Francisco  (HEmlock  8388) 


Remodel  Store,  Hale  Broa,  Srd  *  Mission,  San   i-rancieco.  Due  Augusi  StS, 

a  P.  M. 

Swinerton  ft  Walberg,  228  Bush  St,  San   liYanclsc^   (GArfield  2880) 
Office    B uTIdIng,   Ore    Lome   sanitary   uistrict,    Near   Hayward,    Due   July 

22.  8  P.  M. 

Bert  ConstrucUon  Co.,  846  Irvlngton  St.,  Daly  City,   (JUniper  7-7077* 
Wallace  D.  Harklns,  Inc..  408  Sutter  St.,  San  l**ranciaco  (GRaystone  2956) 


bwenlnge  (27  Unite)  Sacramento,  No  Due  Data  Set         ~ 

Bert   ConstrucUon   Co.,   846  Irvlngton   St.,   Daly   City,    (JUniper  7-7077) 

Chrysler  Plant  Ad dltTon l^baiTl. ea ndrb,  l>ue  In  Detroit,  July  24,  5  P.  M. 
Barrett  ft  Hilp,  913  Harrteon  St.  San  l>Yanclsco  (DOuglaa  0700) 
Stolte,  Inc..  8481  San  Leandro,  Oakland.  (TKinMad  1064) 
Swinerton  ft  Walberg,  226  Bush  St.  San  Francisco,   (GArfield  2000)   I>e- 
slres  Sub-bids  by  July  28  in  San  Francisco) 

Parker  Steffens  ft  Pearce,  186  So.  Park  St..  San' Francisco  (Exbrook  8889) 
H.  H    tarsen  Co..  64  8.  Park  m...  San  Francisco  (EXbrook  3190) 
Empire  Const.  Co.,  844  Harriet  St.,  San  Francisco  (HEmlock  8400)  Uealree 
Sub-bids  by  July  23  In  Ban  Francisco 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


SUB  ■  BIDS  WANTED 

Factory  Bldg.,  Santa  Clara,  Due  Auguat  8, 
Barrett  ft  Hilp,  918  Harrison  St,  San  Francisco   (DOuglas  0700) 
Swinerton  ft  Walberg,  Zfa  Bush  St,  Han  Francisco  (GArfield  2980) 

Eng-Skell  BuMdIng,  Oakland,  Dua  July  21  2  P.  M. 
Moore  ft  Roberts  683  Market  St,  3an  l»"ranclsco   (GArfield  8878) 


San  Anselmo  Grammar  School,  San  Anseimo,  Due  July  29,  7:S0  P.  M. 
Marin  Corp.,  P.  Q.  Box  417,   (SausaUto,  1800) 


Alterations,  Oakley  Union  School  District,  Due  July  21,  8  P.  M. 
Bert  Construction  Co.,  346  Irvlngton  St.,  Daly  City   (JUniper  7-7077) 


Medico- Dental   Bldg.^,   Redwood/  City;  Due  July  30,  3  P.  M. 
Hartung  ft  Selo.  20  B  28th  Ave.,  ban  Mateo  (San  Mateo  8-1679) 


Medlco-Denfal    Bldg.,  Geary  St.,  San   hrancisco,  IJue  July  2»,  11   A.  WT 
Payne  Construction  Co.,  876  Harrison  St.,  San  Francisco   (SUtter  2881) 

Classroom   Additions^  Quonset  Bldg.,  Antloch,   Due  July  30,  8  P.  M. 
Far  West  Construction  Co.,  2888  Judah  St,  Sbn  Francisco  (Seabrlght  33U4 
ft  PUntper  4-8080) 


PLANS  ON  FILE 


The    following    list    of    plana    and    specirioatlona    for    oonatruction 

projects  are  now  available  for   inspection   at  the  office  of   UAILY 

PACIFIC   BUILD  EH,  466  Tenth  Street,   San   hraneiaoo 


Wark  Location  Bid  Opening  Dot* 

Group  D  Residences  and  Oarages      State  Parks  T-3S 

Two  Livestock  Exhibit  Bldgs.,   (Livestock  Bams)   San  Francisco         7-29 


(Continued  from  Column  1) 


steel   canopy   effect   etc.;    includes 
four  stores  22.6x80  ft.  and  one  store 
30x80  ft). 
Contractor — Owner  will  build. 


7/18/47  1 

Working    Drawings    In    Progress 

Bank  Addition  and  Remodeling 

Cost  175,000 

OAKLAND,  Calif.,  Alameda  County. 
9837  E.   14th   St,  Oakland,  Calif. 

Owner — American  Trust  Co.,  Elm- 
hurst  Branch,  9537  Ei  14th  St,  Oak- 
land, Calif. 

Architects  —  Malcolm  R.  Reynolds 
and  Loy  Chamberlain,  3833  Pied- 
mont  Ave.,    Oakland,    Calif. 

Two-story  and  basement  addition  to 
rear  of  present  building  to  Include 
new  vaults,  storage  rooms  and 
offices,  locker  rooms,  lunchrooms, 
plant ;  remodel  present  building  to 
provide  additional  public  and  tell- 
ers' space. 


7/18/47  •    4 

Preliminary  Work  Begun 

Telephone  Exchange  Building 

MILL.  VALLEY.  Calif.,  Marin  County. 
Bllthedale  and  Walnut 

Owner  —  Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery 
St.,  San  Francisco,  Calif. 

Frame  and  stucco  construction  (one- 
story). 

Plans  by  engineering  department  of 
owner. 

Contraotor  — A.  J.  Hopper  Co.,  243 
Langton  St,  San  Francisco,  Calif. 


7/18/47  3 

Owner  Taking   Bids — Due  July  22, 
12  Noon 

Cold-Storage    Building     (Bidders 
Figuring)      Estimate    Cost    $325,000 

SANTA  CLARA.  Calif..  Santa  Clara 
County. 

Owner — c/o   Architect 

Architect — Frederick  A.  Relmers,  79 
Post    St.,    San    Francisco,    Calif. 

Reinforced  concrete  walls  and 
floors  steel  joist  roof,  1 -story,  in- 
sulation, composition  roof,  corru- 
gated iron  decks  over  loading 
docks,    includes    power    house    (100 


X    240). 

The  following  contractors  have 
taken  out  plans : 

Williams  ft  Burrows,  10  California 
Dr.,    Burlingame,    Calif. 

Swinerton  ft  Walberg,  225  Bush 
St.,   San   Francisco,  Calif. 

Barrett    ft    Hilp,    918   Harrison    St. 

Robert    McCarthy    Co.,    1080    Kirk- 
San  Francisco,  Calif, 
ham    St.,    San    Francisco,    Calif. 

Louis  C.  Dunn  Co.,  799  Moadnock 
Bldg.,   San  Francisco,   Calif. 

Erbentraut  &  Summers,  606  Penn- 
sylvania Ave.,   San   Francisco,   Calif. 

Carl  N.  Swenson  Co.,  P.  O.  Box 
558,    San  Jose,   Calif. 

GASOUNE  and  DIESEL 

eENERATORS 


MASTER   PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

6$0  Watts  to  150  Kilowatts 

KERR 
EQUIPMENT   CO. 

160  Tenth  St.,  Cor.  Natoma  St. 
Phone:    MArket  1631 


TERRAZZO     DEPT. 

A.  J.  NICHOLS,  In  Charge 

WILL  BE  GLAD  TO  FURNISH  ESTIMATES 
ON  LARGE  OR  SMALL  JOBS  ANYWHERE 
IN    THE    BAY    AREA.    NO    OBLIGATION 

TO  YOU. 


FOX  TILE   CO. 


3247  E.  14th  ST.,  OAKLAND 


ANdover  0431 


STUCCO 


MORE  YARDS 
PER  SACK 


AT  YOUR  DIALfR 


.1 
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DAILY   PACIFIC    BUILDER 
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».ia— EDUCATIONAL 
BUaDINGS 


7/ia/47  •     0 

Low  and  Only  Bidders 
School  (Convert)  Coat  ywvt»# 

HAYWARD,  Calif.,  Alameda  County. 

Hayward  School. 
Owner  —  Hayard     School     Diatrict. 

Administrative  Office,  Main  and  E 

Sts.,  Hayward,  Calif. 
Architect— Dragon,   Schmidts  &  Haixl- 

man,   2068   Allston   Way,   Berkeley. 

Convert  six  rooms  into  homemaking 
^•P»'*ment ;  includes  casing,  plumb- 
ing,    electrical     work,     refinishing, 
painting  and  plastering. 
Low  Biddei^— Central  OaUfomia  Con- 
structlon    Co..    U6    Erie    St.,    San 
Francisco,  Calif. 
Csmplete  bids  received  were: 
Central  California  Construction  Co., 
San  Francisco,  Calif.,  189.888. 

Payne  Construction  Co.,  San  Fran- 
cisco, Calif.,  180,928. 

Mark  Bristol,  Bericeley,  Calif.,  »41,- 
422.  i 

American     Standard     Fixture 
Oakland,  Calif.,  |4S,»32. 

George  Petersen  8t  Son,  San  Lean- 
dro, Calif,  145,887. 

Pacific  Coast  Builders,   San  Fran- 
cisco, Calif.,  846.480. 

Far    West    Construction    Co.,    San 
Francisco,  Calif.,  846,927. 


7/18/47  • 

Owner   Taking    Bide— Due  July  26, 

8  P.  M. 
Gymnasium 
TOMALES,  Calif..  Marin  Co.  Tomales 

Union   High    School. 
Owner — Tomales    Joint    Union    High 

School    District.   Hattie   R.    Rowan, 

clerk,    Tomales.    Calif. 
Plans   call   for  erection   of  one   Duo 

type  prefabricated  gymnasium  and 

recreation   building   70   ft.   x  96  ft. 

over  all. 

All  bids   must   be  accompanied   by 

certified   check   in   amount   of   10% 
of  the  total  bid. 


7/18/47  9 

Bond    Election    In    Amount   of 

225,000    Set    For   September   22 
Hi0h    School 

WINTERS.  CaUf.,  Yolo  Co. 
Owner — Winters    Union   High    School 

District,      Board      of     Supervisors, 

Winters,   Calif. 


800,000;  first  four  floors  to  Include 
administrative  offices,  emergency 
operating  room,  kitchen,  dining 
room,  coffee  shop,  eight  new  surg- 
eries, additional  delivery  and  la- 
bor rooms;  upper  floors  wll^  con- 
tain about  26  patients'  rooms  to  a 
floor:  modem  equipment  for  diag- 
nosis and  treatment  of  gastric 
ailments,  self  -  contained  gauitro- 
urinary  untu,  orthopedic  treatment 
rooms.  X-ray  rooms  and  laboru- 
toriee  for  clinical  and  pathologi- 
cal analysis ;  modernization  of 
present  building  and  conversion  of 
apartment  house  on  Scott  St.  and 
two  other  private  buildings  into 
medical  units  for  doctor's  office, 
8500,000;  remaining  8250,000  will 
go  for  research. 
Construction      of      main      hospital 

building  is  expected  to  begin  around 

the  first  of  next  year. 


ft  Pendergaat   Sta. 

Ownerv-Our  Lady  of  the  Kosary 
Church,  Rev.  Father  John  E.  Tum- 
ulty, pastor.  Woodland,  Calif. 

Architect— Harr^  J.  Devlne.  1212  J 
St.,  Sacramento,  Calif. 

Reinforced    concrete.    Mission    style. 


Engineering  Section 


o.. 


7/18/47  •     Q 

Low  and  Only  Bidders— Contract  Will 
Be  Awarded   lu)w  Bidder  Soon 

School  Building  (Addition) 

Cost  849376 

DECOTO,  Calif.,  Alameda  County. 
Decoto  Elementary  ScbooL 

Owner  —  Decoto  Elementary  School 
District,  Manuel  White,  clerk  of  the 
tKMUtl  of  trustees,  Decoto  Elemen- 
tary School,  Decoto,  Calif. 

Architect  —  Clark  &  Stromquist,  321 
Channing  Ave.,  Palo  Alto,  Calif. 

Three  classrooms  and  two  lavatories. 

Low     Bidder  —  Anderson  -  Haglund 
Corp.,  219  4l8t   St.,  Oaklaffd,  Calif. 
Complete  bids  receceived  were: 
Anderson -Haglund   Corp.,   Oakland, 

Calif.,    849,876. 
Wilfred  H.  May,  San  Mateo,  Calif., 

861.880. 
Williams    &    Burrows,    Burlingame, 

CaUf.,  863,745. 

William  Horstmeyer  Co.,  San  Fran- 
cisco, Calif..  853,964. 

Swinerton    8c   Walberg,   San   Fran- 

cisoo,  Calif.,  8ti4,298. 

Pacific  Coast   Builders,  San  Fran- 
ciaco, Calif.,  856,200. 
O.    El    Anderson,    San    Jose,   Calif., 

855,668. 


7/18/47  9 

No    Bids    Received    July    14 

Erect,    Reconstruct    Quonset 

ST.    HELENA,    Calif..   Napa   County. 

St.   Helena  High  School. 
Owner— St.    Helena    Unified     School 
'District,    Louise   Cole,   clerk,    office 

of  the  St.  Helena  High  School,  St. 

Helena.    Calif. 
One  40xl00-ft.   quonset. 


7/18/47  9 

Owner   Taking    Bids— Due    August  4, 

8  P.  M. 
School    Bldg. 

ALTON,   Calif..    Humboldt    Co. 
Owner  -Alton  School  District,  Alton, 

Calif. 
Architect— E.   Frederick   Winkler.  251 

Post  St..   San   Francisco,   Calif. 
Frame    wood    exterior,    2    classrooms 

and    service    wing. 

Plans  and  specifications  obtainable 
from    above    office    of    the   architect. 


7/18/47  11 

Working    Drawings    In    Progress 
Convalescent     Home  Cost    845,000 

WALNUT     CREEK,     Calif.,     Contra 

Costa  Co.  Orchard  Avenue. 
Owner — Mrs.     Z.     LiOgan,    21    Taurus 

Ave.,   Oakland,    Calif. 
Architects    —    Malcolm    D.    Reynolds 
and    Loy    Chamberlain,    3833    Pied- 
mont  Ava,   Oakland,   Calif. 
Concrete     block,    wood    frame    con- 
Btruction.   Will   contain   21   beds. 


7/18/47  08 

Plana    Complete— Contract    Awarded 

New    Novitiate 

Approximate   Cost   8175,000 

KENTFIELD,    Calif..    Marin    County. 

Owner  —  Dominican  Fathers,  Pro- 
vince of  the  Holy  Name,  Bush  and 
Stelner    Sta.,    San    Francisco,    Cal 

Architect  —  Arnold  Constable,  955 
Spencer  Ave.,    Sausalito,   Calif. 

Reinforced  concrete,  -story,  128x62 
feet.  Irregular;  includes  two  wings. 

Structural  engineer — Carl  W.  Zoll- 
ner.  P.  O.  Box  167.  Ross,  Calif. 

Contractoi^-Barrett  A  Hilp,  918  Har- 
rison   St.,    San    Francisco,    Calif. 

22.26~RESIDENTIAL 
BUILDINGS 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


11— 


HOSPITALS 


7/18/47  11 

Preliminary   Plana   Approved — 
Working    Drawing    In    Progress 

Hospital    Expansion        Cost   83.250,000 

SAN  FRANCISCO.  Calif.  Site  bound- 
ed by  Post,  Sutter,  Scot  and  Di- 
visadero    Sts. 

Owner — Mt.  Zion  Hospital.  Dr.  J.  A. 
Katzive.  director,  2200  Post  St., 
San  Francisco,  Calif. 

Architects— Milton  L  Pflueger,  580 
Market  St.,  and  Skldmore,  Own- 
ings,  *  Merrill,  Associated,  1  Mont- 
gomery   St.,    San    Francisco,    Calif. 

New  reinforced  cone,  hospital  unit 
of  six  stories  to  increase  bed  ca- 
pacity   from    163    to   350    beds,    82.- 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 


Noted  In  Issu* 

7-  S 
T-  S 
7-  9 


Bid  Opening  Data  Project 

7-18 —  —Classroom    Additions  (3).  Sacramento  County 

7-1^-' 2  KM)  P.M.— Ward  Buildings       Buckley,  Wash. 
7-l»—  4 :00  P.M.— Paint.   Reflniah   School  Interior,  Richmond 

7-21 —  8 KM) P.M. — School    (Elementary),  Belmont  7-  S 

7-21— 10:00  A.M.— County  Jail    (Alter  and  Add),  Salinas  7-  8 
7-31— 11  .KX>  A.M.— Move  and  Remodel  Veterans'  Memorial  Hall, 

Walnut  Creek  7-  S 

7-31 —  8KM)P.M. — Swimming  Pool       San  Leandro  T-  • 

7-21— 8  KM)  P.M. —School   Addition       Modesto  7-17 

,7-31— 8. -00 P.M.— School  (Remodel)    Oakley  T- 8 

7-21— 8:00  P.  M— Classrooms   (6)         Near  Modesto  7-10 

7-21—  2  .-00  P.M.— Stock  Shed                Placervllle  7-10 

7-31— 10:00  A.M.— County   Jail    (Alter  and  Add).  Salinas  7-16 

7-21—                   —Office    Building       Los  Medanoa  7-10 

7-31— 8:00  P.M.— School   Addition       Dos  Palos  7-16 

7-22— 8:00  P.M.— Office   Building        Near  Hayward  7-10 

7-22—  2 :00  P.M.— Administration  Building,  Seattle,  Wash.  7-10 

7-22—  8:00  P.M.— School   (8  Claasrooms),  Carmlchael  T-  • 

7-22—  3 :00  P.M.— Church                        Albany  T-  8 

7-23 —  3:(M)P.M. — Residences  and  Qaiages,  Shasta  and  Humboldt  Coa.  7-  8 
_     .  ^    ^ 

7-  7 

7-  2 
7-14 
7-14 
8-18 

7-  7 
7-  8 

7-16 
7-17 
7-17 
7-17 
7-17 
7-16 
7-16 
7-10 
7-38—  7 :80  P.M.— Adminlstrpaion    Unit  and  Foot  Bridge.  San  Anselmo  7-10 

7-17 
7-11 
7-16 
7-16 
7-16 
7-16 
7-17 
7-17 
7-  8 
7-14 
7-15 
7-16 
7-15 
7-15 
7-14 
7-11 
7-11 
7-17 
7-16 
7-16 
T-18 
7-16 


12-13— INDUSTRIAL 
BUILDINGS 

7/18/47  •     18 

Contract  Awarded— Work  Will  Start 

About  July  28 
Boiler   House,  Heating   Plant  and 

Olatri  button  System 

Contract  Price  8154,600 
NEAR  REU^O.  Nev.,  Washoe  County. 

Nevada  State  Hospital  for  MenUl 

Diseases. 
Owner— State  PUuuklng  Board,   State 

of  Nevada,  chairman's  office.  State 

-Highway   Bldg..   Carson   City,    Nev. 

Architect — Blanchard.  Maher  &  Lock- 

ard,  232  W.  First  St.,  Reno,  Nev. 

Bids  received  separately  on  the  fol- 
lowing portions  of  the  work:  (Prop. 
1)  boiler  house  and  general  con- 
struction work:  (Prop.  2)  heating 
plant  and  distribution  system. 
Contractor— John  F.  KuenzH,  380  8«ge 

St.,  Reno,  Nev. 


7/18/47 

Contract    Awarded 

Cleaning  and  Dyeing  Plant 

Contract     Price    823,900 

DALY  CITY,  CaUf.,  San  Mateo  Co. 
Dixon    Court    near    Station    Ave. 

Owner— M.  Karp  A  Sons,  c/o  archi- 
tect. 

Architect— John  Henry  Devltt.  580 
Market    St..    San    Francisco.   Calif. 

Contractor — Harold  Camping  Co.,  666 
commercial  bt^  «*•«  rrancisco, 
Calif. 

14-17— PUBUC   BUILDINGS 

7/18/47  15 

Working     Drawings     In     Progress 
Fire    House  Cost    $50,000 

OAKLAND,  Calif.,   Alameda  Co.  Ty- 
ler A  Edes   Sta. 
Owner — City    of     Oakland.     John     F. 
H^eeler   (city   manager):   Chas.   M. 
Don    (city   clerk),  City   Hall,  Oak- 
land, Calif. 
Architects    —    Malcolm    D.    Reyonlds 
and    Loy    Chamberlain,    3833    Pied- 
mont.   Ave..    Oakland.    Calif. 
1 -story  frame  and  stucco. 


7/18/47  •     26 

Preliminary   Plana  Completed— 
Contractor  Selected 

Residences  (27  Units) 

SACRAMENTO.  Calif..  Sacramento 
County. 

Owner — c/o  architect 

Architect  —  Francis  Lai  Chlnn,  622 
Washington  St.,  San  Franciaco, 
Calif. 

Frame,  concrete  slab  floors,  hardwood 
blocks  over  concrete,  tile  bath, 
composition  shingle  roof,  two  bad- 
rooms,  living  room  and  dining  al- 
cova 

Contraotor — Bert  Construction  Co., 
^   Irvlngton  8*.,  Daly  City,  Callf. 


7/18/47  2.1 

All    Bids    Rejected— Plans   Will    Be 
Revised 

Duplex   Flats   (2) 

SAN  FRANCISCO.  Calif.,  Mason  and 
Truett  ats. 

Own<»rfl — George.  Harry  and  John 
Chin,    c/o    architect. 

Architect — Francis  IaI  Chlnn.  622 
Washington  St..  San  Francisco, 
Calif. 

Wood  frame  and  stucco,  2^-story. 
tile  bath,  oak  and  linoleum  floors, 
tile  steps,  glass  brickwork,  in- 
cludes 4Vi   rooms  each. 


7/18/47  24 

Owner   Taking    Bids— Due    August    4, 
8    P.    M. 

Residence  Coat    82S.(M>0 

EUREKA.    Calif..    Humboldt    Co. 

Owner — Dr.   Merced   Wrigley,   2626   J. 
Street,    Eureka.    Calif. 

Architect— E.   Frederick  Winkler,  251 
Post  St.,  San  Francisco,  Calif. 

Wood     frame     construction,     compo- 
sition    roof,     forced-air     heat.     ( 9 
rooms). 
Plans    obtainable    at    above    office 

of    architect. 


7-22—  2:00  P.M.— Administration  Building,  Seattle.  Wash. 

7-22— 8:00  P.M.— Cafeteria  and   Multi-Use  Building.  Santa  Clara 

7-22—  2  KX>  P.M.— Residences  and  Garages,  Shasta  and  Humboldt 

Counties 
7-22—  9  KM)  P.M. —Prefabricated    Classrooms.   Mountain  View 
7-22—12 :00  M.     —Cold  Storage  BuUdlng.  Santa  Clara 
7-22 —  9:00  A.M. — Women's  Dormitory.  Eugene,  Ore. 
7-38—  2 :30  —Men's  Toilet  BuUdlng     La  Honda 
7-23— 11:00  A.M.— Apartment  and  Store  Building.  Oakland 
7-23—  8:00  P.M.— School  Auberry 

7-23—  9KM)  A.M.— Temporary  Buildings,  San  Francisco 
7-24 —  7  :S0  P.M. —Gymnasium    (Alterations),  Monterey 
7-24-  5:00  P.M.— Plant   (Enlarge)       San  Leandro 
7-24 — 10:00  AM.— Flrehouse  Fresno 

7-34 —  — CThapel  San  Lorenxo 

7-84 —  7:80  P.M.— Grammar  School  Building.  Five  Points 
7-24 —  — Flrehouse  Fresno 

lit  and  I 
7-35—  3 KM)  P.M.— Hospital    (Infirmarv  Building).  Springvllle 
7-25—  8:00  P.M.— Intermediate  School  Building.  North  Sacramento 


18.19— RELIGIOUS  BLDGS. 


7-38— 10:00  A.M.— Alter  Club 

7-28—  8:80  P.M.— Fire  Station 

7-28—  8:00  P.M.— School  Bus  Shed 

7-29—  8 .00  P.M.— School 

7-29—  8.00P.M.— School  Building 

7-29—  2 :00  P.M.— Livestock  Bams 

7-29—  8:00  P.M.— School 

7-2»—  2 :00  P.M.— Livestock  Bafns 

7-30—  2:80  P.M.— Alter  School 

8-  ♦—  2:80  P.M.— School 

g.  4—  8:00  P.M.— Hangar  Building 

8-  4 —  2:00  P.M.— County   Detention   Home,  Woodland 

8-  5—  8 :80  P.M.— Of  flee  Building        Lo-t  Angeles 

8-  5—  7:80  P.M.— Alterations  and  New  Oarage.  Crockett 

8-  (J —  — Parochial  School      San  Francisco 

8-  6— 10:00  A.M.— Convent  San  Francisco 

8-  8—  7 :80  P.M.— Teachtrs'  Residence  Building.  Fivo  Points 

8-12—  2:00P.M— Armory  Ogden,  Utah 

8-14—  8:00P.M.— Office    (Alterations).  Alameda 

8-16 — 2.-(M)  P.M.— Dormitories  Salem.  Ore. 

8-15—  2 :00  P.M.— Ward   Buildings       Salem.  Ore. 


San  Francisco 

Stockton 

Fowit  r 

McMlnnville.  Ore. 

Yakima.  Wash. 

San  Mateo  County 

Salinas 

Ran  Mateo  County 

San  Francisco 

Oreen  Valley 

Merced 


iRUjin  PRinTs 


7/18/47  19 

Bids    Rejected — Postponed 
Indefinitely 

Church     Bldg.    Approx.    Cost    860,000 

SANTA  ROSA,  Calif.  Sonoma  Co. 
Northwest  comer  Mendocino  Ave. 
and  Denton   Way. 

Ownei^-St  Luke's  Lutheran  Church, 
Rev.  R  F.  HolUen,  pastor,  223  7th 
St.,    Santa    Rosa.    Calif. 

Architect— Clarence  Caulklns,  Ros- 
enberg  Bldg..    Santa    Rosa.   Calif. 

Eftructural  Engineer  —  C.  -efferson 
Sly.  268  Market  St..  San  Francisco. 
Calif. 

Tudor  English  Gothic  architecture 
tt>  seat  300;  120x190  ft.  site,  in- 
cludes parish  hall  with  auditorium 
and   stage,  six  classrooms,  etc. 


7/18/47  24 

Owner  Taking  Bids — Due  August  1 
Prieets'  Heme  Approx.  Cost  886,000 
?AN     RAFAEL,     Calif..     Marin     Co. 

1104  5th  Ave. 
Owner— St.     Raphael's    Church.     1104 

5th     Ave.,     Rev.     George     O'Meara, 

pastor,   San   Rafael,   Calif. 
Architect    —    Arnold    Constable,    055 

Spencer    Ave.,    Sausalito,    Callf. 
Structural  Engineer  —  Carl  W.  Zoll- 

ner.    P    O.    Box    167.    Ross.   Calif. 
Reinforced  concrete  walls,   two-story 

and  basement,  includes  19  rooms. 


28-30— MISCELLANEOUS 
BUILDINGS 


7/18/47  n 

Plana  In  Progrew    Acquiring  Rlghto- 

Of-Way 
Sewage   Disposal  Plant 

Coat  823.900.000 
ALAMEDA    and    CONTRA    COSTA 

COUNTIES,  Calif. 
Owner— East  Bay  Municipal  UUlity 
Diatrict.  Special  DJl^rict  No.  1,  612 
16th  St.,  Oakland,  Calif. 
Engineer  — John  S.  Longwell,  chief 
engineer,  East  Bay  Municipal  Util- 
ity District,  512  18th  St,  Oakland, 
Calif. 
In  general,  project  centers  on  a  treat- 
ment plant  at  84th  St  to  which 
sewage  will  b«  brought  by  inter- 
ceptor mains  more  than  20  mllea  In 
length,  extending  from  Albany  to 
San  Leandro,  with  a  lateral  Into 
Alameda  From  the  plant,  effluent 
will  be  pumi>ed  more  than  a  mile 
out  in  the  bay. 

As  previously  reported,  the  ap- 
proved plans  were  selected  by  a  board 
of  consulting  engineers — Samuel  A. 
Greeley,  N.  T.  Veach  and  Clyde  C. 
Kennedy,  604  Mlsaion  St.,  San  Fran- 
cisco— as  the  most  feasible  of  four 
proposals  designed  by  Ejast  Bay  M^i- 
nlclpal  Utility  District  engineers. 

34~DAMS,  RESERVOIRS  A 
DREDGING 


7/18/47  M 

Owner  Taking  Bids— Due  July  28, 
3   P.    M. 

Dredging;  Spec.  98 

SAN  MATEO  COUNTY,  Callf.  San 
Francisco  Alrpori. 

Owner — City  and  County  of  San  Fran- 
ciaco, Public  Utilitiea  Commiaalon, 
Room  287,  City  Hall,  San  Franolaco, 
Calif. 

Plans  by  owner. 

Dredging  channel  and  installing  aouth 
drainage  gates. 
The  work  involves: 

(1)  lump  sum,  moving  dredger  equip- 
ment into  site  and  out  of  site; 

(2)  350     houra     dredging.     Including 
rental,  labor  and  materiala; 

(3)  lump     aum,     installing     drainag* 
pipe  and  gates. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St.,  Ban  Franciaco,  Calif.,  upon  de- 
posU  of  810,  refundable 


19 


7/18/47 
Plana  in   Progress 

Church  Cost    8100,000 

WOODLAND,    Calif..    Yolo   Co.    West 

comer  Main  St   west  of  Cleveland 


7/18/47  28 

Owner  Taking  Bide— Due  August  4 
Migratory   Bird  Shelter 
PALO  ALTO.  Calif.,  SanU  Clara  Co. 

Yacht  Harbor. 
Owner— City   of   Palo  Alto,   Winifred 

Kidd,    city    clerk.  City    Hall,    Pato 

Alto,  Calif, 
aty  Engineer— Fabian  S.  Miller   City 

Hall.  Palo  Alto,  Calif 

Specifications  obtainable  from   the 
office  of  the  engineer. 
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. . .  that  here  on  the  West  G)a$t  is  a  new,  modern,  suble 
fource  of  cast  iron  pipe  and  pipe  fittings.  NOW  you  can 
rely  on  quality,  delivery,  re-order  uniformity.  Pacific  In- 
ternational Pipe  8c  Steel  Co.  ("PIPSCO")  offers  good 
pipe,  centrifugally  cast,  and  good  fittings— for  western 
contraaors,  plumbers  and  builders. 

For  a  sure,  reliable  source  of  supply,  for  uniformly 
textured,  sturdy  soil  pipe  and  fittings,  look  for  the  brand 
*'PIPSCO'  stamped  on  every  piece.  R*iy  en  "FIPSCO." 


PACIFIC    INTERNATIONAL 
PIPE  &   STEEL  CO. 

'1'     ,    '  Arv',r,Mf    •,(      .    ',AN    FRANCISCO    II.   CAi;f 
Til     YUKON    6-I037 


CASTINGS  •VALVES* 
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DAILY    PACIFIC    BUILDER 


39— SEWERS 


Own»r  Taking   Bids — Due  July  2t, 

5  P.  M.  (Opened  at  8  P.  M.) 
8tonn  and  Sanitary  Bawers 
SXN  JOSE,    Calif.,   Santa  Clara   Co. 

B<astg&te  Park  Annexation. 
Owner  —  City   of    Saji    Joae,    O.    W. 

Campb«U,    city   manager;    Dorothy 

Covin,  city  clerk.  City  Hall,  175  W. 

San  Carlos  St.,  San  Jose,  Calif. 
City  E:DgtDeer— H.  L..  Flannery,  City 

Hall.  San  Joae,  Calif. 

Unit  quantities  will  be  given  soon. 

Specifications  obtainable  from  the 
office  of  the  city  engineer  upon  de- 
posit of  |10,  of  which  |5  is  refundable. 


a» 


7/18/47  ^ 

Low  and  Only  Bidders 

Box  Culverts  Coet  16,129 

SANTA  ROSA,  Calif..  Sonoma  Co. 

Owner— City  of  Santa  Rosa,  Walter 
F.  Adams,  city  engineer,  City  Hall, 
Santa  Rosa.  Calif. 

Plans  by  engineering  department  of 
owner. 

Reinforced  concrete  box  culvert  4z&c 
40  ft.  on  Slater  St  north  of  Sllva 
Ava;  reinforced  concrete  box  cul- 
vert 8-ft  8-In.  X  8-ft  60-ln.  on 
Humboldt  St  north  of  Silva  Ave., 
and  a  reinforced  concrete  box  cul- 
vert 8-ft  6-ln.  X  8-ft  50-ln.  on 
Orchard  St  north  of  Silva  Ave. 

Low  Bidder— Peter  Ansrud.  2008  Ful- 
ton Rd.,  Santa  Rosa.  Calif.,  |6125. 
The  work  involves: 

(1)  280  cu.  yds.  earth  excwvation.  In- 
cluding backfill  in  place; 

(3)  lump    sum,    removal    of    existing 
culvert  on  Humboldt  St; 

(8)  20,000    lbs.     reinforcing    steel    In 
place; 

(4)  110  cu.   yds.  class  A  concrete  In 
place 

Complete  bids  July  15  were: 
Peter  Ansrud,  Santa  Rosa,  (1)  $2.60; 

(2)  $200;    (3)    $0.06;    (4)    $35;    total, 
$6126. 

John  C.  Spaletta,  Santa  Rosa.  (1) 
$2.50;  (2)  $490.51;  (3)  $0,095;  (4) 
$4&51;   toUl,   $8556.51. 

William  D.  Rapp,  Santa  Rosa.  (1) 
$3.86;  (2)  $350;  (3)  $0,116;  (4)  $40.76; 
total,  $8608. 

Helwig  Construction  Ca,  Sebasto- 
pol,  (1)  $4;  (2)  $300;  (3)  $0.10;  (4) 
$45:  total.  $8670. 

H.  L.  Haip.  San  Francisco,  (1)  $3; 
(2)  $750;  (8)  $0.00;  (4)  $40.60;  toUl, 
$0206. 

Arthur  B.  Sirl,  Santa  Rosa.  (1) 
$4.85;  (2)  $850;  (3)  $0.08;  (4)  $55; 
total.   $0000.60. 


VALUUO,  Calif.,  Solano  Co.  From 
Maryland  St  to  Winchester  8t 

Owner— City  of  Vallejo,  Melvln  F. 
Brooks,  dty  clerk.  City  Hall.  Val- 
lejo, Calif. 

City  BnglE  er— T,#).  Kilkenny,  City 
Hall,  Vaiidjo,  Oaflf. 
Unit  quantities  will  be  given  soon. 
Specifications  obtainable  from  the 

office   of   the  engineer  upon  deposit 

o£  $10,  refundable 


40—     STREETS  AND 
HIGHWAYS 

STATE  OF  CALIFORNIA 
SPECIAL  NOTICES 

SACRAMENTO,  Calif.,  Sacramento 
Co. — State  Highway  Engineer  Q.  T. 
McCoy  announces  cost  of  blue  prints 
for  work  for  which  bids  will  be 
oi>en«d  in  Sacramento  on  August  6, 
1047: 

III-Sac-037,  on  Howe  Ave.:  Plans, 
$1.88;  cross-sections,  $8.08;  total  cost 
plans  and  cross -section^,  $4.46. 

(Prtces  shown  above  include  sales 
tax.) 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans,  speci- 
fications and  proposal  form  must  be 
addressed  to  the  office  of  the  State 
Highway  Engineer,  P.  O.  Box  1400, 
Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund.   

SACRAMIBNTO  COUNTY,  Calif.— 
A  representative  of  the  county  engi- 
neer's office  will  meet  prospective 
bidders  for  the  proposed  project  in 
Sacramento  County  (III-Sac-087),  at 
the  county  engineer's  office  Thurs- 
day. July  81.  1047,  at  10  A.  M. 

Prospective  bidders  are  urged  to 
co-operate  with  the  county  engineer's 
office  and  arrange  to  make  their 
field  inspection  on  the  above  date. 

7/18/47  40 

Owner  Taking   Bids— -Due  July  SO. 
11  A.  M. 

Surfacing,  Cto. 

YUMA  -  GILA  BBan>  HIGHWAY. 
Arisona.  From  about  16  miles  east 
of  Yuma  extending  7.75  miles  east- 
erly. 

Ownei^-Arlsona  State  Highway  Com- 
mission. 17th  Ave.  and  Jackson  St, 
Phoenix,  Arts. 

Plan«i  by  engineering  department  of 
owner. 

Includes  furnishing  and  placing  road 
guard,    guide    posts,    right-of-way 
markeM.  aggregate  base  and  road- 
mlred  bituminous  surface. 
Specifications  obtainable  from  the 

above  office  upo«  pOiyment  of  $8. 

7/18/47  •    *0 

Owner  Taking   Bide— Due  July  30. 

0  P.  M. 
Fourth  Street  Extension  Cost  $161,526 


7/18/47  40 

Owner  Taking  BM^-Due  July  SI, 
2:30  P.  M. 

Highway 

EL.KO  COUNTY,  Nev.  From  Wells 
to  10  miles  east  (Moor),  State  Route 
No.  1.  Sections  E-2  and  Hi-L,  FMeral 
Interstate  Highway  Project  No. 
FI-00  (12). 

Owner— State  of  Nevada,  Department 
of  Highways,  Heroes'  Memorial 
Bldg.,  Carson  City,  Nev. 

State  Highway  EJng^eer— W.  T.  Hol- 
comb,  Carson  City,  Nev. 

About  10.132  milee;  250  days  comple- 
tion time. 
Th«J  work  Involves: 

(1)  force  account,  special  detour; 

(2)  lump  siun,  signs; 

(3)  55  acres  clearing; 

(4)  334  lln.  ft  remove  culvert  pipe; 

(5)  5  each  remove  headwalls; 

(6)  512,300  cu.  yds.  roadway  excava- 
tion; 

(7)  854    cu.    yds.    drainage   excava- 
tion ; 

(8)  449  sta.  V-type  ditches; 

(9)  247  sta.  slope  ro\uding; 

(10)  822,460  yd.  sta.  overhaul; 

(11)  98,7?4  yd.  mi»e  overhaul; 

(12)  1167  cu.  yds.  structure  excava- 
tion: 

(13)  2140  cu.  yds.  backfill; 

(14)  force  account,  roadside  cleanup; 

(15)  24,137  M  gallons  water;' 

(16)  876  hours  power  roller; 

(17)  28,501  ft  hr.  tamping  roller; 

(18)  125,437  tons  type  1  gravel  base; 

(19)  75,326  tons   type  2  gravel  base, 
1-lnch; 

(20)  307  tons  liquid  asphalt,  type  MC- 

1  (prime) ; 

(21)  52  ton^  liquid  asphaU,  type  MC- 

2  (seal  roadmlx),  shoulders  and 
paved  ditches; 

(22)  140  tons  liquid  asphalt  typ«  SC-6 
(seal  traffic  lanes) ; 

(23)  118  4tons  screenings; 

(24)  1782  tons  liquid  asphalt  type  SC- 

3  or  SC-4  (roadmlx) ; 

(25)  880  mile  roadmlx  (40-ft  width) ; 

(26)  0.85  mile  roadmlx  (44-ft  width) ; 

(27)  0.61  mile  roadmlx  (48-ft  width) ; 

(28)  2154  sq.  yds.  roadmlx  (city); 

(29)  3844   sq.    yds.   roadmlx  intersec- 
tions ;' 

(30)  364  cu.  yds.  class  A  concrete; 

(31)  85.670  Iba  reinforcing  steel; 

(32)  1466    lln.    ft    24-ln.     corrugated 


Francisco.    City    Hall,    San    Fran- 
cisco,  CHUf. 
Contractor^— Charles    L.    Harney.    576 
Berry  St.,  San   Francitoo.  Calif. 


metal  pipe; 
(38)  354     lln.     ft     30-in.     oorrugated 

metal  pipe; 
(34)  148     lln.     ft     86- In.     oorrugated 

metal  pipe; 
(86)  138     lln.     ft.     40-ln     corrugated 

metal  pipe; 

(36)  702    lln.  ft   20xl8-in.    corrugated 
metal  arch  pipe; 

(37)  142   lin.    ft    36x22-ln.    corrugated 
metal  arch  pipe; 

(38)  140  lln.  £t.  relay  culvert  pipe; 
(SO)  21  cu.  yds.  class  A  concrete  curb 

and  gutter; 

(40)  430  lbs.  structural  steel; 

(41)  88  each  culvert  markers; 

(42)  25  each  guide  posts; 
(48)  72  each  monuments: 

(44)  2080  lin.  ft  paved  ditches; 

(45)  301  sq.  yds.  paved  Inlet  ditches. 
Specifications   obtainable  from  the 

above  office  of  the  engineer  upon  de- 
posit of  $10.  of  which  $6  Is  refundable. 

7/18/47  40 

Contract     Awaraed 

Geary    Street    and    Geary    Boul«v«rd 

Cost  $208,61 8.V0 

tmorovements.    Etc.:    Spec.    20.267 

SAN  FRANCISCO.  Calif.  Geary  St 
and  Geary  Blvd..  between  Brod- 
prlck  St.  and  Masonic  Ave.,  anrt  of 
Ma.sonlc  Ave.  between  O'Farrel  &t 
and   Geai-y   Blvd. 

Owner —    City    and    County    of    Ssn 


7/18/47  40 

Owner  Taking   Bido— Due  July  SI, 

1:30  P.  M. 
Highway 
LINCOU*  COUNTY,   Nevada.  From 

Ploche    to  Ursine,    FAS    Road   No. 

632. 
Owner — State  of  Nevada,  Department 

of     Highways,     Heroee'     ifemorial 

Bldg.,  Carson  City,  Nev. 
State  Highway  Engineer— W.  T.  Hoi- 

comb,  Carson  City,  Nev. 
Approximately  15.067  miles ;  180  days 

completion  time. 

The  work  involves: 

(1)  lump  sum,  signs; 

(2)  36  acres  clearing  f 

(8)  force  account  remove  willows; 

(4)  1000  lln.  ft  remove  fffiaee; 

(5)  101  cu.  yds.  remove  concrete; 

(6)  243  lln.  ft.  remove  culvert  pipe; 

(7)  6  each  remove  headwalls; 

(8)  lump      sum,      remove      culverts 
(timber,  concrete) ; 

(0)  114,810  cu.  yds.  roadway  excava- 
tion; 

(10)  822   cu.   yds.    drainage    excava- 
tion f 

(11)  888  sta.  V-type  ditches; 

(12)  12,820  cu.  yds.  borrow; 
(18)  06371  yd.  sta.  overhaul; 

(14)  8584  yd.  mile  overhaul; 

(15)  2651  cu.   yds.  structure  excava- 
tion; 

(16)  2064  cu.  yds.  backflU; 

(17)  4616  M  gallons  water; 

(18)  174  hours  power  roller;' 
(10)  502  ft.  hr.  tamping  roller; 

(20)  10,208  tons  type  1  gravel  base; 

(21)  37,680   tons   type  2  gravel   base, 
1-lnch ; 

(22)  17   tons  asphalt   cement,   200-800 
penetration   (seal  roadmlx) ; 

(28)  135  tons  screenings; 

(24)  127  tons  liquid  asphalt,  type  8C-3 
or  SC-4  (roadmlx) ; 

(25)  20,720  sq.  yds.  roadmlx; 

(26)  40  cu.  yds.  class  A  concrete; 

(27)  1600  lbs.  reinforcing  steel; 

(28)  111  cu.  yds.  mortar  rubble  ma- 
sonry; 

(20)  1116    Itn.    ft     18-ln.    corrugated 

metal  pipe; 
(80)  784  lln.  ft  24-ln.  corrugated  metal 

pip*: 

(31)  208  lin.  ft  ao-in.  corrugated  metal 

plp«; 

(32)  434  lln.  ft  36-in.  corrugated  metal 

pipe; 

(33)  380  !ln.  ft  48-ln.  corrugated  metal 
pipe; 

(34)  1026  lin.  ft  21Hxl8%-in.  corru- 
gated metal  arch  pipe; 

(36)  80   lin.    ft    30xl7-in.    corrugated 
metal  arch  pipe; 

(36)  46   lin.    ft    87x21-in.    corrugated 
metal  arch  pipe; 

(37)  2516  lln.  ft  44x25-ln.  corrugated 
metal  arch  pipe; 

(38)  88  lln.  ft  relay  culvert  pipe; 
(30)  187    CD.    yds.    class   A    concrete 

curb  and  gutt^; 
(40)  3720  lbs.  structural  steel; 

(42)  1428  sq.  yds.  bituminous  treated 
footpaths ; 

(43)  166  each  culvert  markers; 

(44)  46  each  guide  posts; 

(45)  1066  lln.  ft.  reconstruct  fence; 

(46)  122  each  monuments; 

(47)  lump    sum,     construct     railroad 
corsslng ; 

(48)  force      account,      miscellaneous 
work. 

Specifications  obtainable  from  the 
office  of  the  engineer  upon  deposit 
of  $10,  of  which  $6  is  refundable. 


40 


7/18/47 

Low  Bidder 

Surface  Road  Cost  $226,770>J0 

STATE  OF  UTAH,  Davis  County. 
Section  of  U.  S.  80  between  Farm- 
Ington  Junction  and  Uintah  Junc- 
tion ;  Federal  Aid  Project  No.  F- 
212   (2). 

Owner — State  Road  Commission  of 
Utah,  Ray  H.  L«avltt  chairman, 
State  Capitol,  Salt  Lake  City,  Utah. 

S-inch  plant  mixed  bituminous  sur- 
faced road  about  4.517  miles  in 
length. 


Low    Bidder— W.    W.    Chrdo  4c    Co., 
SpringvUle,  Utah,  $226,770.80. 


•    40 


7/18/47 

Low  Bidder 

Stroet  Improvement  Cost  $S,4W 

MILL  VALLEY,  Calif.,  Marin  Co. 
Improvement  of  Bllthedale  cutoff, 
between  Bllthedale  Ave.  and  county 

road. 

Owner  — City  of  Mill  Valley,  R.  B. 
Baumberger,  city  manager.  City 
Hall.  Mill  Valley,  Calif. 

Plans  by  owner. 

Construction  of  portland  cement  con- 
crete pavement,  together  with  curbs 
and  drainage  facilities. 

Low  Bidder— Alfred  PuUard,  F^rfax, 
Calif.,  $8460. 

7/18/47  •     *® 

Low  and  Only  Bidder* 
Bituminous  Treatment;  Project 

Callf.-FD-2616-A  Cost  $7,186 

PLUMAS  COUNTY,  Calif.  GreenviUe- 

Floarney    bridge,    Unit    I,    Plumas 

National  Forest    * 
0^vner— Public  Roads  Administration, 

Charles  C.  Morris,  division  engineer, 

720  Phelan    Bldg.,   San    Francisco, 

Calif. 
Plans  by  engineering  department  of 

owner. 

10.0  miles.  ^ 

Low   Bidder— J.  P.    Breen,   Box   188, 

Sacramento,  Calif.,  $7158. 

The  work  involves: 

(1)  200   tons  slow   curing  liquid   aj- 
phaltlc  material; 

(2)  120  hours  rolling; 

(3)  30  hours  rolling,  Saturdays,  Sun- 
days and  excess  of  eight  hours. 

Complete  bids  July  17  were: 

J.  P.  Breen,  Sacramento,  (1)  $30; 
(2)  $7.50;  (3)  $8.60;  total.  $n58. 

H.  Sykes.  Patterson.  (1)  $32.50  r  (2) 
$850;  (3)  $0.50;  total,  $7806. 

J.  Henry  Harris,  Berkeley,  (1) 
$38.40;  (2)  $7.70;  (3)  $0.50;  total, 
$0330. 


40 


7/18/47  • 

Low  and  Gnly  Bidders 

Grajding.    Surfacing,    Steel    Bidgs., 

Pro.     LS-386  Co«t    $18,304.70 

SAN  LEANDRO,  Calif..  Alameda  Co. 

San    Lcandro    Corporation    /artl. 
Owner— East    Bay    Municipal    Utility 

District,    Room    406,    512    16th    St, 

Oakland,  Calif. 
District  Engineer— John  S.  Longwell, 

512  16th  St.,  Oakland,  Calif. 
I'lans   by  owner. 
Low  Bidder— E.  S.  KcKittrick  Co.,  610 

16th    St.    Oakland,    Calif.,   $18,304.70 

The  work   Involves : 

(1)  5100  sq.  yda  gradln  gipd  com- 
pacting area; 

(2)  1240  sq.  yds.  placement  of  base 
course; 

(8)  00   cu.   yds.   excavation   backfill 
and  building  foundation;' 

(4)  40  cu.  yds.  excavation,  backfill, 
trench ; 

(5)  260  lin.  ft  furnishing  and  laying 
sewer ; 

<6)  60  cu.  yds.  rehiforced  concMle; 

(7)  erect  steel  buildings; 

(8)  furnishing  and  Installing  phunb- 
Ing; 

(0)  furnishing  and  Installing  electric 
wiring; 

(10)  interior  finish; 

(11)  painting. 

Complete  bids  July  16  were: 

E.   S.    McKittrick  Co..  Oakland    (1) 

$0.11;    (2)  $0.00;    (3)   $4.06;   (4)   $10.50; 

(6)    $1.34;     (6)    $40.70    (7)    $3190:     (8) 


FRIDAY.  JULY  IS,  1947 

14110;  (9)  $2830;  (10)  $2525;  (11)  $306 
toUl   $18,304.70. 

Bos  Construction  Co.,  Oakland  (1) 
$0,125;  (2)  $0.94;  (3)  $4.60;  (♦)  $11.60; 
(6)  $5.75;  (6)  $18.30;  (7)  $1960.95:  (8> 
$4995.60:  (9)  $2062.40;  (10)  $2072;  (11 » 
$688.40;  total   $20,666.70. 

41— <;AS,  WATER  AND  OIL 
PIPE  LINES 


•     41 

•Due  July  SO, 


7/18/47 

Owner  Talcing  Bld< 

6:30  P.  M. 
Water  Mains;   LS-StS 
ALAMEDA    COUNTY,    Calif.   Tracts 

774  and  701. 
Owner^East   Bay   Municipal  Utility 

District    Room    406,    512    16th    St, 

Oakland,  Calif. 
District  Engineer — John  S.  Longwell, 

512  16th  St.,  Oakland.  Calif. 
Install  4-in.,  6-ln.  and  8-in.  cast  iron 

water  mains. 

The  work  involves: 

Schedule  I— -Traot  774 

(1)  1400  cu.   yds.  trench  excavation 
for  cast  iron  pipe; 

(2)  50  cu.  yds.  excavation  outside  of 
main  trench; 

(3)  1450  lln.  ft   furnish  and  Install 
4-in.  cast  iron  pip«; 

(4)  3675  lin.   ft   furnish  and  Install 
6- in.  cast  iron  pipe; 

(5)  1020  lin.  ft  furnish  and  inatall 
8-in.  cast  iron  pipe; 

(6)  20    lin.    ft    furnish   and    install 
36-in.  Armco  culvert; 

(7)  1000  lbs.  install  extra  valves  and 
fittings; 

(8)  5   cu.    yds.    furnish    and  Install 
concrete  pip*  anchors; 

(0)  3000  lln.  ft  Install  9i-ln.  copper 
services ; 

(10)  5  each  Install  main  line  taps  for 
%-tn.  service  connections; 

(11)  3  sq.  yds.  pavement  over  trench 
concrete ;' 

(12)  3  each  furnish  and  install  6x6-ln. 
marker  posts. 

Schedule  11— Traot  701 

(1)  300  cu.  yds.  excavation  of  trench 
for  cast  iron  pipe; 

(2)  50  cu.  yds.  excavation  outside  of 
main  trench; 

(3)  740   lln.    ft   furnish  and   install 
4-in.  cast  iron  pipe; 

(4)  740  lin.   ft   furnish   and   install 
6-in.  cast  iron  pipe; 

(5)  1000  lbs.  install  extra  valves  and 
fittings ; 

(6)  5    cu.    yds.   furnish    and   Inatall 
concrete  pipe  anchors; 

(7)  800  lin  .ft  install  %-ln.  copper 
services ; 

(8)  5  each  install  main  line  tapa  for 
\-in.  service  connections; 


Gomcrston  &  Grf^n 
Lumber  Co.    ^t 

Wftefesaf*  oad  Jobblsf  Yari\^ 

LUMIII  •  TIMBItS  .  TIIS  •  HJk 

REDWOOD  PONDIROSA 

SUOAR  PIN! 

Soa  Fraacltco— ItOO  Anay  StfMt 
ATwaHr  HOO 

Ookiand— 2001   Uvla«sfoB  Sfrvot 
Kfffl«f  4.1  M4 


TECU 


Gisnl   Grip   Drive   Dowtlt 


DoubU   Crip   Spikt$ 

Timber  Connecfero  and  Toofs 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


4S14  Calitoraia  Sc,  Sm  Fnaciaoo 
SKylin*   7972 


1191   So.  Btoadwav.   Lo«  AhmIm 
PRoMpact   ».'>69 


CARPETS CARPETS CARPETS 

'•■•-''"' 

when  you  need  Floor  Coverings  .  .  .  think  of  LOREN 1  ZEN'S 

We  are  in  a  {wsition  to  furnish  and  install  Carpets 

'  at   Worth   WhUe  Sayingt 


AXMINISTERS 


WILTONS 
and 
HARD    TWIST    FRIEZES 


PLAIN    VELVETS 


Here  you  will  find  carpets  in  every  price  range  for  immediate  delivery! 
Wide  selection  in  27"  widths.    Broadloom  and  Seam-loc  carpeting, 

Skandia-Flax  and  Flaxtex. 

What  ever  may  be  your  Floor  Covering  Problem,  phone  LORENTZEN'S 


WALL-BED-SERVICE 

NEW 

fto/ler-Keeets 

and 

Jam    Bed% 

ALL  MAKES  KEPAIRCD 

742  Morket  Street 

Sslte  230-232 

IXbreek  0S40 

Son  Prcmcltce.  Calif. 


LINOLEUM 
MASTIPAVE 
SAFETY  FLOORING 
DEX-O-TEX  TERBA2ZO 


CARPETS 

RUBBER  TELE 

ASPHALT  TILE 

INDUSTRIAL  FLOORS 
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DAILY    PACIFIC    BUILDER 
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(9)  0  sq.  yds.  pavement  over  trench, 

oil  macadam. 
Specifications  obtainable  from  the 
above  office. 


Supplies,  Eqaipment 

Sub-Contract 

Information 


42— MISC.    SUPPLIES    AND 
MATERIALS 


7/18/47  43 

Qasolin»— Bids  Wanted 

MSRCSD,  Calif.,  Merced  Ca — ^Un- 
til Augiiat  4,  8  P.  M.,  bids  wUl  be 
received  by  the  City  of  Merced,  J.  J. 
Garibaldi,  city  clerk.  City  Hall,  Mer- 
ced, Calif.,  for  furnishing  gasoline 
requiremerts  to  July  1,  1048. 

Specifications  obtainable  from  the 
above  office. 


7/18/47  47 

Tandem    Roller — Contract  Awarded 

REDWOOD  CITY.  Calif..   San   Ma- 
teo  Co.— Edward  F.  Hale.  925  Harri- 
son St.,  San  Francisco,  Calif.,  at  $4.- 
535.32  awarded  contract  by  the  Coun- 
ty of  San   Mateo.  E.  B.   Smith.   Pur- 
chasing  Agen,    CoiuthouBe,    Red'vood 
City.  Calif.,   for  frunishing  one  5-   to 
6- Ion  tandem  roller, 
pther  bids  July  15  were: 
Wentem    Traction    Co.,    $4253.76. 
if    Spears-Wells    Eqtiipment    Co.,    $5,- 

rjiao.87. 

A.  J..  Clausen,  13010.50. 


42 


7/18/47 

Aluminum    Sulphata 

Contract  Awarded 

OAKLAND,  Calif.,  Alameda  Co.— 
Stauffer  Chemical  Co.,  636  Califor- 
nia St.,  San  Francisco,  Calif.,  at  $26,- 
250,  awarded  contract  by  the  Bast 
Bay  Municipal  UUllty  District.  512 
16th  St,  Oakland,  Calif.,  under  Pro- 
posal Xo.  1844  for  furnishing  ap- 
proximately 1000  tons  of  aluminum 
sulphate. 

7/18/47  42 

Steel   Bar*— Bid*  Wanted 

OAKLJLND,  Calif.,  Alameda  Co. — 
Until  July  30,  5:80  P.  M.,  bids  wlU 
be  received  by  the  Bast  Bay  Munici- 
pal Utility  District,  Room  312,  512 
16th  St.,  Oakland,  Calif.,  under  Spec. 
1860  for  furnishing  (1)  1420  %-ln. 
square  steel  bars  42-ft.  2\-in.  k>ng, 
(2)  240  %-in.  square  steel  bars  42-ft. 
4H-ln.  long,  (3)  272  %-ln.  square  steel 
bars  37-ft.  0-ln.  long,  (4)  08  tons  %- 
in.  round  deformed  reinforcement 
bars  in  40-ft  length,  (5)  17  tons  %- 
in.  round  deformed  reinforcement 
bars  in   40-ft  lengths. 

Specifications  obtainable  from  the 
above  office. 


1846  for  20,000  brass  meter  coupUnga 
of  varying  lengtha.    . 
BlOii  were  taken  as  foltowa: 

(1)  10.000  ]x%ln.  brass  meter  ooup- 
^   lings.  20-in.  long; 

(2)  10,000  lx%-in.  braas  meter  ooup- 
Un&«.  2)^-ia.  long. 

Complete  bids  were: 

James  Jones  Co.,  Los  Angelea,  (1) 
10.25;    (2)   90.25;  toUl.  |6000. 

Mueller  Co.,  San  FrancLfCo,  (1) 
10.30;   (2)  90.33;  total.  $6300. 

Hays  ManuiACturlng  Co.,  (1)  |0.30; 
(2)  80.39;  toUl.  $7800. 

M.  Green  berg  Sons,  San  Franclaco, 
(1)  90.391;  (2;  90.466;  total,  9857a 


43— MACHINERY  AND 
EQUIPMENT 


7/18/47  •     4S 

Sale  of  Equipment 

SAN  FRANCISCO,  Calif.  —  UnUl 
July  23,  3  P.  M.,  bids  will  be  received 
by  the  State  Division  of  Highways, 
J.  W.  Grace,  superintendent  of  equip- 
ment 2001  Van  Ness  Ave.,  San  Fran- 
cisco, Calif.,  for  sale  of  the  following 
equipment  located  at  1045  Derby  Ave., 
Frultvale,  Oakland,  Calif.: 

CHC  456— Motor  grader:  Austin- 
Western  power  control,  dual  drive, 
Buda  dlesel  engine,  12-ft.  blade,  scari- 
fier and  electric  lights,  1940  Model  66. 

CHC  468— Motor  grader:  Austin- 
Western  power  Control,  dual  drive, 
Buda  dlesel  engine.  10-ft.  blade,  scari- 
fier and  electric  lights.  Model  66. 

CHC  6415  — Truck:  Mack  8%-yd. 
body,  hydraulic  dump,  1037  Model  EQ, 
dual  rear  tireo. 

CHC  6738— Truck:  International  2- 
ton  chassis  and  cab,  1937  Model  D-40, 
dual  rear  tires. 

CHC  6824— Truck:  International  2- 
ton  chaussis  and  cab,  1938  Model  D-36. 
dual  rear  tires. 

CHC  6380— Truck:  Chevrolet  %-ton 
pickup,  1938. 

CHC  7872— Automobile :  Hudson  4- 
door  sedan,  1940,  Model  Deluxe  41. 

CHC  8592 — Automobile:  Hudson  de- 
luxe 4-door  sedan.  1942,  Model  SOP. 


T/18/47  •    <• 

Roller  Rental 
BIda  Wanted 

MARIN  and  SONOMA  COUNTIES, 
Calif.— UnUl  July  22.  3  P.  M.,  blda 
will  be  received  by  the  State  Division 
of  Highways.  J.  H.  Skeggs,  district 
engineer.  2001  Van  Ness  Ave..  San 
Francisco,  Calif.,  for  rental  of  one 
8-  to  10-ton  3-wheel  roller  for  use  in 
compacting  surfaces  at  locations  in 
MArin  and  Sonoma  Counties  for  ap- 
proximately ten  days'  use. 

Speclflcationa  obtainable  from  the 
above  office. 


4S 


7/18/47 

Motor  Qradoi^--Contract  Awarded 

REDWOOD  CITY,  San  Mateo  Co.— 
Western  Traction  Co.,  960  Folsom  St. 
San  Francisco,  Calif.,  at  99406.42 
awarded  contract  July  15  by  the 
County  of  San  Mateo,  E.  B.  Smith, 
Purchasing  Agent,  Courthouse.  Red- 
wood City.  Calif.,  for  furnishing  one 
Gallon  Model  No.  102  Motor  grader 
or   equal. 

Other    bids    were : 

Peterson  Tractor  Co.,  910.245.49. 

Valley  Equipment  Co..  99370  plus 
freight. 
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7/18/47 

Filing     Units—Bids    Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
July  29,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Treasury  Dept.,  100  Mc- 
Allister St.,  San  Francisco.  Calif., 
under  Inv.  SF-68-48.  for  sectional 
oak  filing  units  f.o.b  Parker  Dam. 
(Eaip),    Calif. 
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7/18/47 

Cargo    Handling    Equipment 

Bids  Wanted 

OAKLAND.  Calif.,  Alameda  Co.- 
Until  July  28,  3  P.  M..  bids  will  be 
received  by  the  Oakland  Port  Com- 
mission, A.  H.  Abel,  Secretary.  Rm. 
73,  Grove  St.  Pier,  Oakland,  Cal'.f. 
for  furnlBhliig  and  delivering  of 
equipment  for  dock  operations,  Oak- 
land,   Calif. 

Specifications  obtainable  from   t^e 
above  office. 


7/18/47  •     49 

Truck  Tank   Rental 
Bid*  Wanted 

TRINITY  COUNTY,  Calif.— UnUl 
July  21.  2  P.  M..  bids  will  be  received 
by  the  State  Division  of  Highways, 
district  engineer,  546  W.  Wabash 
Ave.,  Eureka,  Calif.,  for  rental  of  one 
1200-  to  1500-gallon  truck  tank  not 
mounted  on  a  truck,  to  be  equipped 
with  a  suitable  water  sprinkler,  for 
approximately  two  months'  use  in 
Trinity  County. 

Specifications  obtainable  from  the 
abo^e  office. 


4S 


7/18/47 

Tandem   Roller  Rental 

Bids  Wanted 

ALAMEDA  and  CONTRA  COSTA 
COUNTIES.  CaUf.— UnUl  July  24,  8 
P.  M,  bids  will  ho  received  by  the 
State  Division  of  Highways.  J.  H. 
Skeggs.  district  engineer.  2001  Van 
Ness  Ave.,  San  Francisco,  Calif.,  for 
rental  of  one  8-  to  10-ton  tandem 
roller,  either  gasoline  or  dlesel  engine 
powered,  for  approximately  6  weeks' 
use  in  compacting  surfaces  or  acreen- 
ings  at  various  locations  in  Alameda 
and  Contra  Costa  CotmUes. 

Specifications  obtainable  from  the 
above  office. 
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7/18/47 
SUel  Plate 
Contract  Awarded 

SAN  FRANCISCO,  Calif.— The  L. 
Schaeffer  Sc  Co.,  1638  Harrison  St, 
San  Francisco,  Calif.,  at  9280  plus  tax, 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282  City  Hall, 
San  Francisco,  Calif.,  for  furnishing 
189  linear  feet  of  4 -inch  by  22 -inch 
steel  plate  for  the  firing  range  at 
the  police  pistol  range,  drill  as  per 
detalL 

7/18/47  •  •     *> 

Meter  Coupllnga 

Low  and  Only  Biddors 

OAKLAND,  Calif..  Alameda  Co.— 
James  Jones  Co..  201  Leroy  St.  Los 
Angelea.  OaUf..  at  98000.  submitted 
low  bid  July  16  to  the  East  Bay  Mu- 
nicipal UUllty  District  Room  406,  512 
16Ui  St..  Oakland,  Calif.,  under  Spec. 


7/18/47 
Traffic  Signals 
Bids  Wanted 

SANTA  CRUZ.  Calif..  Santa  Crua 
Co.— UnUl  July  21.  9  A.  M.,  bids  will 
be  received  by  the  City  of  Santa  Cnu. 
A.  J.  MUler.  city  clerk.  City  Hall, 
Santa  Cruz.  Calif.,  for  furnishing  and 
delivering  traffic  signals,  f.o.b.  Santa 
Cruz.  Calif. 

SpeciflcaUons  obtainable  from  the 
above  office. 


7/18/47  48 

School    Bus 
Contract  Awarded 

MODESTO,  Calif.,  Stanislaus  Co. — 
James  L  Singleton,  920  9th  St,  Mo- 
desto, Calif.,  at  94826.88,  awarded  con- 
tract by  the  Ransom  School  District, 
Emory  C.  Inverfon.  clerk,  R.F.D.. 
Mbdeato.  Calif,  for  one  50-pasaanger 
capacity  achool  bua 

Murphy  Motor  Co..  Oakland,  CaUf.. 
at  95222.37,  submitted  only  other  bid 
July  7. 


7*18/47 

Sale  of  Equlpmont 

FRESNO.  Calif..  Fresno  Co.— UnUl 
July  23,  3  P.  M.  bids  will  be  received 
by  the  State  Division  of  Highways. 
W.  H.  Riechel,  superintendent  of 
equipment.  Box  1852,  Fresno  15,  Calif-, 
for  sale  of  the  following  equlnnant 
Ideated  at  645  W.  Olive  Ave..  Tntno, 

Calif. : 

CHC  7439— Automobile :  Ford  4-door 
aedan,  1940  Model  OlA. 

CHC  8282— Automobile :  Chevrolet 
4-door  sedan,   1941  Model  6AG04. 

CHC  8491— Automobile :  Ford  4-door 
sedan,  1941  Model  llA- 
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7/18/47 
Clamshell    Bucket 
Bids    Wanted 

OAKLAND.  Calif..  Alameda  Co. 
Until  July  29,  1  P.  M..  bids  will  be 
received  by  the  City  of  Oakland, 
Chas.  Don.  City  Clerk,  r-ity  Hail, 
Oakland.  Calif.,  for  one  %-cu.  yd. 
clamshell    bucket 

&pecification.s   obtainable   froi^i  th^ 
above  offica 
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7/18/47 

Motor  Grader   Rental 

Contr.act   Awarded 

LASSEN  &  TEHAMA  COS..  Calif. 
— Blgelow  Logging  Co..  Butte  Mead- 
ows Calif.,  at  95  p^r  hr.  subm'ttpd 
low  bid  and  awarded  contract  July 
14  by  the  State  Division  of  Hlgh- 
"ways,  F.  W.  Haselwood.  district  en- 
gineer. 1667  Riverside  Dr.  Redding, 
Calif.,  for  rental  of  t)ne  motor  grad- 
er, heavy  duty  Caterpillar  No.  12  or 
equal,  for  approximately  45  day.'j' 
use  in  lASsen  and  Tc,hama  Coun- 
ties. 

Baker  Bros..  Chlco.  at  «8.50  per  hr. 
submitted  only  other  bid. 

7/18/47  « 

Valves — Bids   Wanted 

OAKT-JVND.  Calif..  Alameda  Co — 
Until  July  30.  5:30  P.  M.  bids  will 
be  received  by  the  Eaut  Bay  Munici- 
pal Utility  District  Rm.  312,  512  l«th 

St..  Oakland.  Calif.,  under  Spec. 
1851  for  (1)  98  in.  duplex  controllM 
valves  and  (2)  4  12  in.  duplex  con- 
trolled valves. 

Specifications  obtainable  from  the 
above  office. 


Adam   Arraa 
claco.  9888A. 


A   Sona,    San   Fran- 


7/18/47  44 

Repair  Ballar    Contract  Awardad 

SAN  FRANCISCO,  Calif.— Pacific 
Coast  Boiler  it  Tank  Ca,  235  Main  St, 
San  Francisco.  Calif.,  at  9190  was 
awarded  contract  by  the  Department 
of  Public  Works.  Room  282  City  Hall, 
San  Franclaco,  Calif.,  for  repairing 
heating  bolkr  at  the  Raphael  Weill 
Schocl,  San  Franclaco,  Calif. 
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7/ia/4T 

Engine  Room  Repair*— Contract 

Awarded 

SAN  FRANCISCO,  CaUf.  — Ocean 
Shore  Irsn  Works,  050  8th  St.,  San 
Francisco,  Calif.,  at  9144  plus  91.IO 
tax.  was  awarded  contract  by  the 
Department  of  Public  Works,  Room 
282  City  Hall,  San  Francisco.  Calif., 
for  installing  flange  ring  on  man- 
hole of  hot  water  tank  (two  In  all), 
supply  two  manhole  covers  and  jdogs 
burning  out  sleevea  and  welding  in 
two  extra-heavy  sleeves  at  the  Hall 
of  Justice  engine  room. 


7/ia/4T  44 

Oil  Bumef^— 'Low  and  Only  Bidder* 

BSILL,  Calif.,  Los  Angeled  Co. — 
Service  Heat  Sc  Power  Co..  Oakland, 
at  91172,  submltteji  low  bid  July  16 
to  the  Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer.  838  U.  S. 
Appraiser's  Building,  San  Francisco, 
Calif.,  for  furttishing  and  iustalling 
an  oil  burner  In  the  Post  Office  at 
Bell.  Calif. 
Only  other  bid  received  waui: 
Ray  Burner  Sales  ft  Service,  Los 
Angeles,  91327.50. 
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7/18/47 

Qas  Water  Heater  (Furnish  and 

Inatall) 

INOLBWOOD,  Calif.,  Los  Angeles 
Co. — Automatic  Burner  Co.,  Los  An- 
geles, at  9585,  submitted  low  bid  July 
16  to  thn  Federal  Works  Agency 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  8. 
AiH>raiser's  Building,  San  Francisco, 
Calif.,  for  furnishing  and  instaJIIng 
new  gas  water  heater  at  the  U.  S. 
Post  Office,  Inglewood,  Calif. 

Only  other  bid  received  was: 

Service   Heat    St    Power   Co.,    Oak- 
land, 9693. 


7/18/4T  U 

Entrance  Stop*  and   Mlaoollaneou* 
Repair*— Low  and  Only  Bidders 
TONOPAH.    N*v.     Nye   Co.— Floyd 
Wklker.  Carson  City,  Nov..  at  91100. 
submitted  low  bid  July  16  to  the  Fed- 
eral Worlta  Agency.  Public  Bulldlnss 
Administration,  office  of  the  district 
engineer,  838  U.  S.  Appraiser's  BldS-, 
San    Francisco,    Calif.,    for  entranoa 
steps   and    mixcellaneou*    repair*  at 
the  U.  S.  Poet  Office,  Tonopah,  N*v. 
Only  other  bid  submitted  waa: 
Nick  Hemlnga.  San  Francisco,  91999. 


7/18/47  44 

Replace  Tubes  In  Oil   Bum*r^— Low 

and  Only  Bidders 

LOS  ANOELF,S,  C^alif..  Los  Angelea 
Co.— Acme  Boiler  Works.  Lo*  An- 
geles, at  9499.95  submitted  low  bid 
July  16  to  the  Federal  Works  Agency. 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  8. 
Appraiser's  Building,  San  Francisco, 
Calif.,  for  the  replacement  of  worn 
tubes  in  boiler  No.  1  at  Post  Office 
and  Courthouse  In  Los  Angelea,  Calif. 

Only  other  bids  received  war*: 

Dixon  Boiler  Works.  Los  Ang«l««. 
9728.  ^ 

United   Welding   *    Boiler   WoriOi, 

9750. 


7/18/47  <* 

Painting    and    Repairs— BIdn   Wanteu 

SACRAMENTO,    YOLO    COS.    Cal. 

Until  Julv  an,  8  P.  M.  bids  will  oe 
received  by  the  Biite.n  Joint  Union 
School  District.  Mark  SnlUvan.  clerK 
of  the  Board,  B.vtes  Joint  Union 
School  House,  Court  land.  Calif.,  for 
painting  and  repairing  of  the  pri- 
mary  schol   house.  ♦ 

All  bids  must  be  accompanied  \fy 
certified  check  in  amount  of  10% 
of  the  total  bid  made  payable  to  the 
clerk  of  the  Board. 


SUB-CONTRACT 
INFORMATION 


7/18/47  •     44 

Install    Protective    Screens  and 
Qrille*— Low  and  Only   Bidder* 
SAN  FRANCISCO.  Calif —F.  Kern 
«k  Sons  Iron  Works,  517  6th  St,  San 
Franclaco,  at  94T00.  submitted  low  bid 
July  16  to  the  Federal  Works  Agency. 
Pubiic   Buildings  AdministraUon,  of- 
fice of  the  district  engineer.  838  U.  S. 
Appraiser's  Buildings.  San  Francisco, 
C^llf.,    for    Installation   of   prot*cUve 
rcreens  and   grilles   in   the  datentlon 
quarters  of  the  AppralMi'a  Bldg..  San 
Francisco,  Callf. 
Only  other  bid  received  was: 


7/18/47  *  44 

Retubing  Heating  Boiler— Low  and 

Only  Bidder* 

COLTON,  Calif.,  San  Bernardino 
Co. — Dixon  Boiler  Works.  Loa  An- 
gelea. at  9260.  submitted  low  bid  July 
16  to  th*  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer,  838  U.  8. 
Appraiser's  Building  San  Francisco, 
C;allf.,  for  retubing  heating  boiler  at 
the  U.  S.  Post  Office,  Colton,  Calif. 

Other  bids  received  were: 

Acme   Boiler  Works,   Los   Angeles, 
9410. 

United  Welding  A  Boiler  Go..  Lo* 
Angeles,  9950. 


7/18/47  44 ' 

Oil-Burning  Equipment  and  Water 
Softener  (Furnish  and  Install) — 
Law  and  Only  Bidder*  ' 

SANTA    PAULA,    Calif..     Ventura 
Co. — Engineered  Bquipment  Co.    Loa 
Angeles,  at  91228,  submitted   low  bid 
July  16  to  the  Federal  Works  Agency, 
Public  Buildings   AdministraUon.  of- 
fice of  the  district  engineer.  838  U.  8. 
Appraiser's  Building,  San  Francisco, 
Calif.,    for  furnishing   and    Installing 
oil -burning     equipment     and     water 
softener  at  the  U.  S.  Post  Office  at 
Santa  Paula.  Calif. 
Other  bids   received  were: 
Ray    Burner   Sales    A  Servloa   Co.. 
Los  Angeles,  91273.50. 
Watklns    Hardware,    Santa    Paula, 

Service  Heat  it  Power  Co.,  Oak- 
land. |14M^ 

AutomaUc  Oil  Burner  Co.,  Lo*  An- 
gele*,  ISIML  «     i 


7/18/47  •• 

New  Governor  Cablei^— Low  and 

Only  Bidder* 

LOS  ANGELES,  Calif..  Lo*  Angale* 
Co.— United  Elevator  Corp..  Loa  An- 
gelea, at  9213.15,  submitted  low  bid 
July  10  to  the  Federal  Works  Agency, 
Public  Buildings  Administration,  of- 
fice of  the  district  engineer.  838  U.  8. 
Appraiser's  Building,  San  Francisco, 
Calif.,  for  furnishing  and  Installing 
new  povemor  tables  at  the  U.  8. 
Post  Office  and  Courthouse.  Loa  An- 
geles. Calif. 


AIR     SERVICE 

for 
CONTRACTORS 

Any  Time  .  .  .  Any  Place 
Home  field  20  minute* 
from  downtown   S.   F. 

S.  F.  BAY  AIRPORT 

One   MO*  East  of   San   Rsfsel 

on  Richmond-Ssn  Rafael  Ferry 

Highway. 

Phone:  Sao  Rafael  4748 


WE  SPRAY 
WATERPROOF  PAINT 

X|*mI«*m  Spray  for  l*d«ttrl«l 
R**f«  o*d  ffd*wolls 
Hydroxo  waterproof  paint  sprayed 
on  brick,  concret*,  til*,  stucco, 
stone  masonry.  Hydroxo  prevents 
curling  and  crscking  of  wood  shin- 
gla*.  All  colors,  including  ci^ar, 
•vailabl*. 

C.  E.  &  S.  Company 

2342  Gr«*t  $*r*at 
■•rh*l*v  Pba**  •■  3204 


2207  MARKET  ST.  •  TES613  «  OAKLAND? 


FORM     CLAMPS 

SNAP     TIES 

SCREED     SUPPORTS 

C.  P.  CONCRETE  EQUIPMENT  CO. 

nOO  SIXTH  AYE.    •    OAKLAND.  CALIF. 

Phon*  GLencourf  0760 


COMPRESSORS 

PUMPS 

CONCRETE  BREAKERS 

DRILL  STEEL 

GADS 


WIRE  ROPE  and  FITTINGS 
BALL  and  ROLLER  BEARINGS 
V-BELTS 
TIMKEN  BITS 
HOT  MILL  SERVICE 


SALES  and  RENTAL  SERVICE 

STOCKING  DISTRIBUTORS  FOR: 

Timkcn  Co.         GordMr-DMV*r  Co.         Marlow  Pvmpt 

Fofair  tearing  Co.  N«w  Departure  Bearing  Co. 

HyoH  leoring  Co.  Atlas  Brenie  Co. 

RecKetter  Ropes  Mollery  Legging  Equip.  Co. 

GEORGE  M.  PHILPOTT  CO. 


SAN  MANCISCO 

Iryoat  lef.  tM  A  lOtk  S«t. 

PlMfi*  HCaiUck  M7S 


OAKLAND 
32SS  tflm  P«blo  Av*. 
fll**«  HUmbeldl  US4 


i 


J^ 


I 


3;' 


PACE  6 


DAILY    PACIFIC    BUILDER 


FRIDAY.  JULY  18.  IW7 


C  t«r  hid*  received  wwre: 

Otij    I]lovft.tor    Co.,    \jM    Angelea, 
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44 


7/18/47 

MlaMllanMue   Plumbing   Repair*— 

Law  and  Only  Bidder 

SAN  OABiUEU  CaUf.,  Loe  An- 
geles. Ca-^Lrokman  Bros.,  Los  An- 
gelea,  at  »718,  eubmltted  the  low  and 
only  bid  July  16  to  the  Federal  Worka 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  engl- 
nenr.  838  U.  S.  Appraiser's  Bldg.  San 
Francisco,  Calif.,  for  miscellaneous 
plumbing  repairs  at  the  Post  Office, 
ban  Gabriel,  Calif. 


Cisco,  CalU.,  for  reaUgniay  car  rulde 
rails  at  the  U.  S.  Post  Office.  Long 
Beach,  Calif. 

Other  bids  received  were: 

Lcug  Beach  Elevator  Co.,  Long 
Beach,  $U0. 

Otis  Elevator  Co.,  Los  Angeles, 
1448.70. 


RECORDED 
NOTICES 


7/18/47  44 

Rectlfyer  ofr  Clock  System— Lew  and 

Only  Bidder 

LONG  BHIACH,  Calif.,  Los  Angeles 
Co.— Standard  Electric  Time  Co.,  Los 
Angeles,  at  |246,  submitted  the  low 
and  only  bid  to  the  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, office  of  the  district  «igi- 
neer,  8S8  U.  S.  Appraiser's  Bldg.,  San 
Francisco,  Calif.,  for  a  rectlfyer  dock 
system,  etc,  at  the  U.  S.  Post  Office, 
Long  Beach  Calif. 

7/18/47  *♦ 

Repair  Oil  Burner— Low  and  Only 

Bidders 

VAN  NUYS,  Calif.,  Los  Angeles  Co. 
— Automatic  Burner  Co.,  Los  Angeles, 
at  1205  submitted  low  bid  July  16  to 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  office  of 
the  district  engineer,  888  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  Calif, 
for  repair  of  the  oil  burner  at  the 
Post  Office,  Van  Nuys,  Calif. 

Other  bids  received  were: 

on  Burner  Service  Co.,  Los  An- 
geles, I221.4& 

Engineered  Equipment  Co.,  Los 
Angsles,  $383. 

Service  Heat  *  Power  Co.,  Oak- 
land, $341. 

lUiy  Oil  Burner  Sales  &  Service, 
Los  Angeles,  I860. 

7/18/47  ** 

Construction  to  Start  at  Once    Sub- 

Contract*  Awarded 
Church  Center    Contract  Prloa86S,1 33 
BERKELEY,  Calif.,  Alameda  County. 
Arlington  Ave.  Community  Center, 
Arlington  Ave.  and  Rincon  Rd. 
Owner  — Arlington    Ave.   Community 
Church,  Rev.  Herbert  Dlmock,  pas- 
tor. 264   Arlington   Ave.,   Berkeley, 

CMlt. 

Architect^Ratcllff.  Haymond  &  Rat- 
cliff,  2337  Shattuck  Ave.,  Berkeley, 
Calif. 

Reinforced  concrete,  two-story,  to  in- 
clude chapel  seating  300,  parlor 
seating  14fi,  office,  ladles'  room, 
kitchen,  etc. 

Contractor  —  Joe  Vila  &  Sono  Con- 
struoilon  Co.,  414  Modoo  Ave.,  Oak- 
land, Calif. 

Roofing— Guy  Tyler  &  Sons,  6125  San 
Pablo  Ave,  Oakland.  Calif. 

Plumbing— J.  A.  Feizlo.  686  4th  SL, 
Oakland,  Calif. 

Electric  Wiring— Clifford  Electric  Co., 
830  E  14th  St,  Oakland,  Calif. 

Sheet  Metal— Oranholt  Sheet  Metal 
Co.,  501  San  Pablo  Ave.,  Albany, 
Calif.  ^ 

Tile  Wor*  — Superior  Tile  Co.,  498S 
Broadway,  Oakland.  Calif. 

Glass  and  Mill  Work— Western  Door 
A  Sash  Co..  8th  and  Cypress,  Oak- 
land, Calif.  • 

Foundations  and  Concrete— Berkeley 
Cement  Co.,  1133  Hopkins.  Berke- 
le>.  Calif. 

Lumber  — Smith  Lumber  Co.,  l»th 
Ave.  and  Estuary,   Oakland.  Calif. 

Painting— George  Hall,  1163  55th  St, 
Oakland,  Calif. 

Lathing  and  Plastering  —  Rochon  A 
Gardere,  8050  Stanton  St,  Berkeley, 

CaMf. 
Linoleum  —  Houston's     Linoleum    * 
CarpeU,  4»1  Telegraph  Ave..  Oak- 
land, Calif. 

7/18/47  << 

Fainting    4   Waterproofln(|— Bid* 

Wanted 

OAKLAND,  Calif..  Alameda  Co.— 
Until  July  2».  4  P.  M..  bids  will  be 
received  by  the  Oakland  Board  of 
Education.  Administration  BulldlnK. 
1025  2nd  5t..  Oakland.  Calif.,  for 
painting  and  waterproofing  of  the 
Administration  Building  at  1025  2no 
St .  Oakland.  Calif. 

Plans  and  specifications  may  be 
obtained  from  the  above  office. 


BUILDING  PERMITS 

Applications 


SAN  FRANCISCO 


OFFICE  (1-story,  frame),  |3000;  2028 
Noriega  St;  owner,  N  A  Morton, 
In^,  c/o  contractor;  builder,  C  Dol- 
lase  Co,  1679  42nd  Ava 

DWELLING  (1 -story,  frame),  $7000; 
N  Pioche  95  ft  E  Madisob;  owner 
and  builder,  J  Arvid  Johnson  &  Son, 
412  Pioche  St    . 

ALTER  FLATS,  8500;  264  Missouri; 
owner,  V  Kastropel,  premises;  day 
work. 

ALTER  FLATS,  »2300;  2033  Pierce; 
owner,  Jess  Williams,  prem ;  build- 
er, Fred  S  Hall,  4380  Mission  St 

ALTER  DWELLING,  |1600;  837  Ar- 
gu.illo  Blvd;  owner,  Mary  Oevem- 
dich.  prem;  builder,  Fred  S  Hall, 
4380  Mission  St 

ALTER  STORES,  86000;  84  Maiicet; 
owner,  Ernest  Blumenthal,  c/o 
architect;  builder,  Monson  Bros, 
775  6th  St;  architect,  J  L  Conrlch, 
693  Market  St 

ALTER  FLATS,  |1700;  1850  Palou; 
owner  and  builder,  Ivan  McCuUey, 
pramises. 

ALTER  DWELLNNO,  »600;  4266  26th 

St;  owner,  Morris  Shuez,  premises; 
builder.  Coast  Construction  Co,  2172 
Market   St. 

ALTER  APARTMENTS.  flOOO;  1848- 
50  McAlil£ter  St ;  owner  and  build- 
er,  Sara  Toler,  .3340  San  Bruno. 

ALTER  APARTMENTS,  »7000;  965 
Clayton  St;  owner,  A  Gordon,  Berk- 
eley ;  builder,  A  J  McChesney,  Oak- 
land. . 

DWELLING  (1-story,  frame),  $7800; 
NW  comer  41st  Ave  and  Rivera; 
owner  and  builder,  Superior  Build- 
ing Co,  1426  Noriega. 

DWELLINGS  (l-story,  frame)  (4), 
$7800  each ;  W  41st  Ave  26,  80,  76, 
100  N  Rivera;  owner  and  builder, 
Superior  Building  Co,  1426  Noriega. 
ALTER  FLATS,  $1980;  189  Sickes 
Ave;  owner,  Joseph  Bloomfleld, 
prem ;  builder,  L  P  Dyer,  361  Park. 
ELECTRIC  SIGN,  $600;  1398  Evans 
Ave;  ov/ncr,  Robert  Sagnan,  prem; 
builder.  Neon  Sign  Service  Co,  UOl 
Tennessee  St. 


contractor,  Wooderlite  Neon  Prod- 
ucts Co,  1096  Foisom  St 
ALTERATIONS.    $500;    34M  Oaltfor- 
nia  St;  owner,  Tom  Ym;  contrac- 
tor, R  H  Hausen,  IMO  Tth  Ava 
ALTERATIONS,  $800;  848  SSrd  Ave; 
owner,  Mrs  Walter  Behncke,  prem; 
contractor,  Clarence  F  Bates,  682$ 
California  St 
ALTERATIONS,    $15,000;    140   Mont- 
gomery   St;    owner.    University    of 
California,     Berkeley ;      contractor, 
Dinwiddle     Construction     Co,     620 
Market  St 
ALTERATIONS,  $985;  136  Loehr  St; 
owner,    Erwln    Gaines,    1734    Brod- 
erick  St ;  contractor,  Leonard  Salo- 
mon. 1734  Broderlck  St 
ALTERATIONS.     $8600;     800    Mont- 
gomery St;  owner.  Bank  of  Amer- 
ica, 800   Montgomery   St;   contrac- 
tor. Capital  Co.  1  PoweU  St 
ALTERATIONS,  $2000;  Golden  Gate 
Ave    and    Market    St;   owner.    Owl 
Drug  Co,  667  Mission  St;  contrac- 
tor, Louis  C  Dunn  Co,  799  Monad- 
nock  Bldg. 
ALTERATIONS,  $3000 ;  6th  floor  Bal- 
four Bldg,  351  California  St ;  owner, 
Haitford  Accident  &  Indemnity  Co, 
441  California  St;  contractor,  Din- 
widdle Construction  Co.  020  Market 
ALTERATIONS.   $29^0;   339   Cordova 
St;  owners,  Mr  and  Mm.  Boyle,  339 
Cordova  St;  contractor.  Jack  C^l- 
laghan.  900  California  St 
JULY  17,  1947 
ALTERATIONS,  $1122 ;  1835  McAllis- 
ter   St;     owner,    Margarite    Busll, 
prem;    builder,    Donnelly    Roofing 
C6,  652  Fulton   St 
ALTERATIONS,  $920;  2726  Pine  St; 
owner,    L    B    Harris,    prem;    con- 
tractor,   Donnelly  Roofing   Co,  662 
Fulton  St 
ALTERATIONS.    $3460;    B    side    of 
Nevada  175  ft  S  0<jden ;  owner,  W 
Y  Qawton.  530  Nevada;  day  work. 
ALTERATIONS,    $1810;    NW    comer 
2nd  and    Foisom;    owner,  S  Kahn, 
1734  Broderick;  contractor,  Leonard 
Salomon.  1734  Broderlck  St 
ALTERATIONS,    $7900;   220    Battery 
St;   owner,  Enid  Rosenthal,  prem; 
contractor,  Hamill  Construction  Co, 
4124  Geary  Blvd. 
DWELLING    (2-story,    frame),    $18,- 
000 ;  SW  comer  12th  Ave  and  Judah 
St ;  owner  and  builder,  Henry  Doel- 
ger,  320  Judah  St 
DWELLING    (2-story,    frame),   $1$,- 
000;  E  3rd  Ave  125  S  Lincoln  Way; 
owner  and  builder,  Henry  Doelger, 
320  Judah  St 
ALTERATIONS.    $660;     648    Market 
St^  owner,  Andrew  W  Lerios,  Inc, 
prem ;     contractor,    Hallhan     Neon 
Maintenance  Co,  1333  Minna  St 


ter  Road-  owner  and  contractor, 
Wm  Lyncii.  Rte  4,  Box  848AA  Sen- 
ter  Road.   San  Jose. 

DWELLING,  $8000;  Cottle  Avenue; 
owner.  T  Kearney ;  contractor.  E 
Del  Mastro. 

WAREHOUSE.  $1000;  w/s  Cauhape, 
at  north  end;  owner  and  contrac- 
St.  Clair  Packing  Co.,  P.  O.  Box 
1205  San  Jose. 

DWELLING.  $6000;  next  to  1940 
Hicks  Avenue ;  owner  and  contrac- 
tor, J  F  Weetfall,  1940  Hicks  Ave, 
San  Jose. 

PRIVATE  GARAGE  h.  Shop.,  $1000; 
320  Rutland  St.,  San  Jose;  owner 
and  contractor.  O  H  Schenkosky. 
prem. 

DWELLING,  $5000;  Emory  Avenue 
off  Sunny  oaks ;  owner  and  con- 
tractor, E  A  Garrison,  Rte  2,  oBx 
245,   Campbell.. 

PRIVATE  GARAGE,  $500;  5J-LG 
Road,  Box  23  ,  San  Jose,  owner  and 
contractor.    Ralph    Emory,    prem. 

DWELLING,  $7000;  Audrey  Avenue, 
Lot  11;  owner  and  contractor, 
Donovan  Constr  Co.  Rte  2,  Box  627. 
Campbell 

PRIVATE  GARAGE  &  SHOP,  $1500; 
Cannon  Drive,  Glen  Una  Tr;  own- 
er and  contractor,  Chas.  Savic,  Los 
Gates. 


OAKLAND 


DWELLING.  1-story  5-room.  $6500; 
1824  99th  Ave ;  owner.  D  M  Moore, 
7401  MacArthur  Blvd;  builder,  J 
L   Graves.    8825    East    14th    St. 

STORE  BLDG.  l-story  steel.  $4150; 
2303  Mt  Blvd;  owner  and  builder, 
Mrs  F  Paul  Alvarado,  2206  E:ast 
27th   St. 

SHOP,  l-story.  $2600;  4700  E  12th  St; 

owner.  A  Jilson,  3122  Minna  Ave; 
builder,  W  Josephs,  3122  Minn# 
Ave. 

ALTERATIONS  A  ADD,  $5000:  175 
7th  St ;  owner.  Chester  Ong.  prem , 
builder,  B  Lee,  2813  Humboldt  Ave. 

DWELLING,  l-story.  $6750 ;  2566  Tru- 
man Ave;  owner.  Keoseyan  and 
Micha.  7401  MacArthur  Blvd  ;  buila- 
er   Chas   Relschoch.   2100  41st   Ave. 

ALTER  A  ADD.  $1500;  1131  Wood 
St;  owner.  E  Lloyd.  1131  Wood  St; 
builder.  Welch  k.  Sons,  612  24th 
Street. 

DWELLING,  l-story,  6-room.  $8000; 
4255  Norton  .\ve ;  owner  and  build- 
er, Alex  MacDoHWUL  3244  Sutter  St. 

DWELLING,  l-story  5-room,  $9000; 
185  Marlow  Dr;  owner  and  builder, 
O  A  Hancock.  1634^  Foothill  Blva.. 
Pan    I^andro. 

WARHEOUSE  BLDG.  l-story  steel, 
$1250;  980  77th  Ave;  owner.  Ander- 


BUILDING  PERMITS 

Granted 


SAN  FRANCISCO 


JULY  16,  1M7 


7/18/47  44 

Raallgning  Car  Guide  Ralls — Low 

and  Only  Bidders 

LONG  BEACH.  C^alif.,  Los  Angeles 
Co. — ^Elevator  Maintenance  Co..  Ltd. 
Lcs  Angeles,  at  $290.  submitted  low 
bid  July  16  to  the  Federal  Works 
Agency,  Public  Buildings  Adminla- 
trmtlon,  office  of  the  district  engineer, 
838  U.  S.  Appraiser's  Bldg.,  San  Fran- 


ALTERATIONS,    $600;    340    Stockton 

St;   owner,  Wiltshire  Hotel,   prem; 

contractor  Electrical  Products  Corp, 

910  Harrison  St 
DW3CLLING  (l-story.  frame),  $7000; 

100  Block   on    Harvard    St;    owner, 

Edward  J  Flynn.  380  Fair  Oaks  St; 

contractor.    McGovem  -  Wilbur   Co, 

4048  Cktary  St. 
ALTERATIONS,     $1485:    70-72     Bm- 

barcadero ;  owner  Joe  Chung,  pratn ; 

contractor,  Bnimfleld  Electric  Sign 

Ca  965  Foisom  St 
ALTERATIONS,    $1500;    12    De  Wolf 

St;    owner,    Annette    CHUette,    1784 

Broderick   St;   contractor,    Leonard 

Solomon,  1734  Broderick  St. 
BUILDING    (class    A),    $270,000;    8th 

and    Mission    Sts;     owner.    Pacific 

(^as  h.  Electric  Co,  245  Market  St; 
contractor,  not  selected. 
ALTERATIONS.    $800;   S    Cayuga   60 

ft  E  Sickes:  owner  and  builder,  W 

A  Pawson.  168  Sickes. 
ALTERATIONS.   $800;   2421   18lh    St; 

owner.  Ekiward  A  Kochevar,  prem; 

contractor.  Beacon  Home  Renewing 

Ser/lce,  780  Natoma  St 
DWELLING   (l-story.  frame),  $7000; 

N  Mt  Vemon  40.6  E  Willard  Ave; 

owner  and  builder.  Olai  Axclai,  306 

HoMrth  St. 
SERVICE  STATION  (steal).  $10,000; 

SE  corner  21st  Ave  and  Noriega  St ; 

owner.   Union   Oil    Co,   425   1st    St; 

contractor.  Aetna  Construction  Co, 
1730  24th  Ave. 
ALTERATIONS.  $660;  566  Sutter  St; 
owner,  House  of  Harris,   premises; 


Block  17,  White  Oaks ) ;  ownar  and 
contractor.   J    O   LeBXirgey. 

DWELLING.  $10,000;  $30  E<merald 
(Lot  9  Block  3  White  Oaks);  own- 
er, F  I  DuFrane;  contractor,  J  D 
Guiney  k.  Co. 

ADDITION  $4,000;  (2  rooms)  1907 
Carmelita  (Lot  13  Block  5  Brit 
tan  Acres);  owner.  R  Stein;  con- 
tractor, Rene  Johnston. 

DWELLING.  $8,000;  1376  Geneva 
(NWH  Lot  9  Block  13,  Oak  F'ark) ; 
owner  and  contractor,  P  J  Mor- 
ahan. 

DWELLING,  $10,000;  1309  EUn  (40 
ft  Lot  1  Block  7  Oak  Park);  own- 
er and  contractor,  J  C  Peterson. 

ADDITION  A  ALTERATION,  $3,- 
000;  (Ptn  Lot  5,  Block  19  San  Car- 
los) 1257  Magnolia;  owner,  Wil- 
liam Cooley;  contractor,  P  J  Mur- 
phy. 

DWELLING,  $12,000;  £66  Chestnut 
(Ptn  Lot  17  Block  21  San  Carlos); 
owner  and  builder,  Wayne  Grissle. 

DWELLING.  $11,000;  1649  Elm  (Lot 
1  Block  65  White  Oaks);  owner, 
Renaldo  Deluccl;  contractor,  Rich- 
ard Deluccl. 

ADDITION,  $4,000;  2052  Eaton  (Lota 
So,  31  A  20  ft  Lot  32  Block  22 
White  Oaks) ;  owner  and  builder, 
A  M  Cezar. 

GUEST  HOUSE,  $6,000;  2353  How- 
ard (Ptn  Lot  3  Block  28  Oak  Park) 
owner,  Albert  Bayer;  contractor, 
Cecil  Ball.  • 

DWELLING,  $12,000;  2  6  Fairmont 
(Lot  24  A  10  ft  Lot  25  Block  18 
White  Oaks) ;  owner  and  builder, 
W  C  Holcombe. 

CLASS  'C"  BLDG,  $45,000;  972,  976. 
980,  984,  988.  992,  996,  Laurel  (Lot* 
32.  33,  84,  36.  36,  37.  38.  39.  BlocK 
15  Lyon  A  Hoag) ;  contractor,  Wil- 
liam   Horstmeyer  Co. 

CLASS  "C"  BLDG,  $14,000;  1324  El 
Camlno  Real  (Lots  5  A  6  Block  e 
Oak  Park ) ;  owner  and  builder, 
Edward  Ralmond. 


^owne^r^«nTlutS^r^US*5iit    "-"MaT^Arch'.    H'V'^o'hnson'.  .«25 
owner,  line  Auto  Parta,  prem ;  dfty  ••       . .. 

"worlc 
BUILDING    (dass    B),    $8000;    1820 

Fitzgerald  Ave;  owner.  Best  Serv- 
ice Cleaners,  prem ;  contractor  Car- 

rico  A  GantleV,  365  Ocean  Ave. 
ALTERATIONS,    $500;    71    Hancock 

St;    owner,    Charles    Hahn,    prem; 

contractor,    John    Fink,   1469   South 

Van  Ness  Av6. 
DWELLING    (2-story,    frame),    $15,- 

000;  SW  comer  33rd  Ave  and  Judah 

St;   owner,  Charles   Posquallo,   1861 

46th    Ave;    contractor,    Robert    P 

Kelly.  1611  21st  Ave. 
ALTERATIONS.    $1000;    21{H   Broad- 
way ;   owner,   Robert   B   Burroughs, 

prem;    contractor.    Western    States 

Construction  Co.  5<J4  Fulton  St 
ALTERATIONS.     $605;     2111     Ocean 

Ave;  owner,  M  Fanning,  premises; 

contractor,  J  E  Whalen,  5366  Mis- 
sion St 
ALTERATIONS,    $500;    264    Missouri 

St;  owner,  Mrs  V  KastropU,  premr 

day  work. 


SANTA   CLARA   COUNTY 


Gregory  St 

ALTERATION.  $14,000;  2601  Adeline 
St;  owner.  Kraft  Food  Co;  build- 
er.. Cahill  Bros.  206  Sansorae  St., 
San    Francisco. 

ALTERATION,  $600;  317  Broadway, 
owner,  John  Leonardinl,  prem . 
builder,  P  DeLucchI  A  Son.  56  San- 
ta Clara. 

ADD  A  ALTERATIONS.  $600;  1776- 
78  Excelsior  Ave;  owner  and  build- 
er, Gertrude  Murdoch. 

GARAGE.  $750;  1984  38th  Ave:  own- 
er. J  L  Kelly,  prem :  builder.  Hale 
Banton.  3914   Atlantic  Ave. 

CONCRETE  SHOP,  l-story.  $15,000; 
2845  Chapman  St ;  owner  and  build- 
er. J  B  Petersen.  511  29th  Ave; 
Arch.  R  F.  Keefer.  770  Wesley 
Ave. 

ALTER  HOUSE  MOVED.  SIOOO ;  1636 
46th  Ave:  owner,  E  Hoffman.  819 
Broadway ;  builder.  Acme  House 
Moving  <:o,  1359  80the  Ave. 

BANK  A  STORE.  1 -story  concrete, 
$25000:  2021  23  Mountain  Blvd; 
owner.  J  A  Casson,  c/o  1990  Moim- 
taln  Blvd ;  builder.  Fred  F  Chopin. 
1990    Mountain     Blvd. 


FRESNO 


BUILDING  (detail  and  service),  $85,- 
000;  1497  Blackstone;   owner,  Chas 


DWELLING.  $6000;  McGllnsey  Lane. 
Campbell :  owner  and  contractor. 
M  Barnes.  41  Oilman  Ave,  Camp- 
bell. 

DWELLING.  $4000;  Box  343AA,  Sen- 


•T   MUIXIlfS 


BETTER 
KITCHENS 


SAN    CARLOS 


LOWER 
COST 


DWELLING.     $10,000:     1429     Cordil- 
leras   (20    ft    Lot    8   A   20    ft    Lot    » 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 

HEAVY  DUTY  SWINGING  SCAFFOLDS 

WEDGE  NOTCH  COLUMN  CLAMPS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Street        DOHglos  5582        San  Francisco 

INDUSTRIAL    FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Street        DOHglas  5582        San  Francisco 


Tl 


V^MdiMf  INSULATION 


A  lightweight,  hif  h  -  e£Bcteocy  inaula- 
tion— "Tops"  for  Display  Cases.  Deep- 
Frecxc  CaWnets,  Portable  Cootainars: 

•  VIIY  LOW  CONOINtATION  PACTOM 

•  NIMANlNT-rmiSAri 

•  VIMMN  MOOP 

•  UNNAtMIO  tY  MOISrUII 

•  lASar  CUT  AND  MSTAillO 

AvmOM*  NOWmt  yur 
ImsmUthm  Smp^  DtsUr.   .  er  <«// 


USIS: 

lUCTtKMMSUUnON 

MAT  MSOUTIOH 
CMWaiTMWUnON 

Mcounvi  tuma 

mvn  cterns 
MIST-STOP  mnis 

SNIP  MSOUTMN 


WESTERN  fIBEPGLAS  SUPPLY.  LTD. 


\  [ .  1 1. ..  N 


FOR 


BUILDERS 


!■ 


,v 
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DAILY    PACIFIC    BUILDER 
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I 
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NORTHERN  CALIFORNIA 
DISTRIBUTOR 

PIONEER 
APPLIANCE 

COMPANY 

1355  Market  *  San  Francisco 
UNderhill  2727 


O  Ball;  builder.  Kanrta  Cooatrac- 
tion  Oo.  P  o  Box  109. 

DWBLLING  and  GARAGE,  $13,000; 
i08  W  Home ;  owner.  G  M  Kap'rlel- 
lao;  builder,  M  Manooalan  1522 
Van  Ness  Ave. 

DWBUXJNGS  and  GARAGES  (2), 
17500  each ;  2415-25  Princeton ;  own- 
er and  builder.  Better  Homes  Co. 

DWELLING  and  GARAGE,  S7300; 
2aS2  Lotus ;  owner  and  builder,  Fred 
Gauss. 

DWELLING,  $7000;  830  Collins;  own- 
er, Ernest  Yamasuchl;  builder, 
Kaiser  A   Garrett. 

DWELLING  and  GARAGE.  18000; 
1436  Thome;  owner  and  builder' 
Albert  Gattl. 

DWELLINGS  (3).  |6000  each;  1428- 
84-42  HarHson;  owner  and  bulkier. 
Jack  Kruzle. 

ALTEai  STORE,  |6000;  802-04  Ful- 
ton ;  owner,  R  Klrkwood,  premlaes  • 
builder,  Larsen  A  Ratto  Construc- 
tion Co,  1901  Hedges. 

ALITOR  DWELLING,  $3000;  24OT 
White;  owner.  Andrew  ICadsen, 
prem;  builder,  Kaiaer  A  Oarrctt 

ADD  TO  DWELLING,  $1800;  4225 
Grant;  owner,  Bess  Pierce,  prem; 
buUder,  Robert  E  Jolly,  4724  'lV>«r- 

BUILDING  (accessory),  $1500 ;  538 
Tuolumne;  owner  and  buUder,  Ida 
Hennelly. 

ADD  TO  DWELLING,  $1400 ;  505 
Slmpaon;  owner  and  bulkier.  G  L 
Dillon,  premises. 

ALTER  SHOP,  $1000;  1»22  Ttilare; 
owner,  Walter  Smith  Dreas  Shop, 
prem;  builder.  Harrle  Construction 
Co.  P  O  Box  109. 

ADD  TO  DWELLING.  flOOO;  2448 
Taylor;  owner  and  builder,  Edith 
Joseph,   premlaea. 


BERKELEY 


REPAIRS.  S500;  2115  MUvla;  owner, 
R  C  Whetler.  2115  Mllvla;  buUder, 
George  S  Barry,  8728  Central  Ave, 
El  Cerrlto. 

ALTERATIONS,  |800;  2726  Belroee; 
owner,  L  H  Dyke,  prem;  builder, 
Fox  Bros,  1472  University  Ava 

ALTERATIONS,     $1500;     1839    CaU- 

Una;  owner,  J  M  Wadlelgh,  prem; 
builder,  W  A  Welch  A  Sons,  612 
24th  St.  Oakland. 

ALTERATIONS,  $1178;  2014  8th  St; 
owner,  E  F  Werner,  prem;  bulkier, 
W  A  Peterson,  7121  Weld  St,  Oak- 
land. 


Completion  Notices 


SAN     FRANCISCO    COUNT> 


Recorded  Completed 

July  16.  1947—615  MOSCOW.  Ture 
A    Gertrude    BJorkman    to    Ture 

BJorkman    July    16,    1947 

J\ily    16,    1947— SB    WORCESTERA 
.  Randolph ;  S  I^Undolph  50  &  75  W 
Ralston.     Ingvar    Baldwtnson    to 
whomtt  may  concern  July  18,  1947 

SACRAMENTO  COUNTY 

Recorded  Completed 

July  8,  1947— Ptn  LOT  7.  Llvotl 
Tract.  Gladys  Watson  to  whom 
It  may  concern   

July  3.  1947— LOT  21.  W  B  Fink 
Subd.  Thomas  G  Kane  to  Charles 
Guth    

July  8,  1947— Two  pieces  of  prop- 
erty on  Ptn  Blk  3.  H^ast  Del  Paso 
Heights.  Addn  No  1.  Hartley  E 
Chastatn   to  James  N  Morris   

July  3.  1947— Lot  9927  A  Ptn  Lot 
9928.  Fruitrldge  Park.  LeonardA 
Mallett   to  J   Paul   Howell   

July  3.  1947— Lot  1.  Marcino  Tract 
No  2.  Francis  Carroll  to  Charles 
Guth    

July  3,  1947— LOT  83  Country  Club 
Estates  No  2.  C  R  Bankhurst  to 
whom  it  may  concern  

J\ily  7,  1947 — Two  pieces  of  prop- 
erty on  Lots  7  and  8  Bellview 
Village  No  2.  James  B  Klepper 
to  whom  it  may  concern   

July  7.  1947— Ptn  LOTS  83  and  84 
Curtis  Oaks.  Richard  L  Spore  to 
F  C  Standenaw  _ 

July  7.  1947— Ptn  Blk  24,  B:a8t  Del 
Paso  Heights.  Addn  No  1.  L  O 
Nlsbet  and  Richard  C  Sanson  to 
Raymond    L    Harris   

July  7.  1947— LOT  6.  Bellview  Vil- 
lage. James  B  Klepper  to  whom 
it   may   concern    

July  8.  1947— LOT  8,  Park  Hills 
Tract.   E:dith  Fuller  to  R  F  Parks . 

July  8.  1947— LOT  42.  Babich  Tract 
No  1.  Oeorga  S  Moor*  to  M  E 
Richardson 

July  8.  1947— LOT  7.  Park  Hills 
Tract.  Maurice  B  QuiUen  to  R 
F   Parks    

July  8.  1947— LOT  25.  Elmhurst  No 
2.  Earl  A  Tucker  Jr.  to  8.  J.  Pal- 
ermo     - 


ACME 
EQIIPMEIT  CO. 

CngMMerf   *   Mmmfmctmnn 
DESIGNING  -  INSTALLATION 

LOUDEN  MONORAIL 
SYSTEMS 

CRANES    ♦     HOISTS 

STANDARD  CONVEYORS 

Gravity    -     Pofww 

Chain  •  Pulleys  -  Belts 

SfModccts  •  Bcarincs 

FACTORY  AND  OFFICE 

840  Harmon  Street 

San  Francisco  7 

EXbtook  1960 
BXbraok  1792 


July  9.  1947— LOT  28.  Coyle  Acres. 
Bert  C  Brltton  to  whom  it  may 
concern    

July  9,  1947— Ptn  LOT  8  V  A  W 
Sts,  22nd  and  28rd  Sts.  Myron  W 
Wetmore  to  whom  it  may  con- 
cern   „ _ ^ 

July  9.  1947— LOTff  24.  25.  A  26, 
Ptn  Blk  2.  4.  A  5  East  Del  Paso 
Heights  No  1.  Klein  Realty  Ser- 
vice  to  whom   it   may   concern   ... 

July  9,  1947— Comer  Florin.  Perk- 
ins Road.  Florin.  Florin  Church 
of  the  Zasarene  to  whom  it  may 
concern    

July  9,  1947— Ptn  LOT  71.  Oak 
Ridge  Acres.  Louise  E  Watts  to 
whom   it   may  concern   

July  9.  1947— Ptn  LOT  11.  Blk  22 
Subd  No  1,  John  H  Austin  to 
Clarence    Heckle 

July  9,  1947— LOT  362  bright  and 
Kimbrough  Arden  Park  Vista 
No  Edward  A  Snelmo  to 
whom  it  may  concern  

JHily  9.  1947— LOTS  19  and  20 
Armstrongs  Subd  No  5.  Gregory 
E  Koahell  to  whom  it  may  con- 
cern      

July  9,  1947— Ptn  Sec  27-5-&  Har- 
ley  E  Kles  to  whom  it  may  con> 
cem     

July  9,  1947— LOT  7886  H  J  Goethe 
Co,  Subd  No  78.  Paul  J  Turner 
to   whom   it    may   concern    

July  9,  1947— LOT  180  South  Cur- 
tis Oaks  Subd  No  5.  Ira  Sawyer 
to  Paul  R  Opdyke  Jr 


ALAMEDA  COUNTY 


Recorded  Amount 

July  15,  1947  —  8001  HilUnont  Dr, 
Oakland.  Murrell  L  B  Rodgers  to 
Carl  Disney July  15,  1947 

July  16,  1947—1449  Marin  Ave.  Al- 
bany. Louis  and  Alma  ErLckson 
to  Ben  W  Arnold July  14,  1947 

July  15,  1947- Lot  326.  Map  Mont- 
clalr  Highlands.  Oakland.  WUllam 
F  and  Agnes  Anderson  to  Robert 
R  Rust July  8.  1947 

July  15,  1947—^5823  Mendocino  Ave. 
Oakland.  Floyd  D  and  Clara  A 
Faber  to  W  R  Roberts.July  11.  1947 

July  15,  1947— Lot  10,  Block  42,  Map 
City  of  Livermore,  Livermore.  S 
Bothwell  A  Sons July  15,  1947 

July  16,  1947— Lot  16  and  ptn  Lot 
14,  Block  8,  Map  Hollywood,  San 
Leandro.  Stanley  M  Davis  to 
whom  it  may  concem....JuIy  16,  1IM7 

July  16,  1947— Lot  2.  Block  D.  Tract 
721.  Eden  Township,  Alameda  Co. 
Dale  E  Patterson  to  whom  it  may 
concern _ July  14,  1947 

July  18,  1947— Lots  11  and  12,  Block 
3 ;  Lots  13,  14.  15.  18.  19,  20  and  28, 
Block  4.  Map  Hayward  Heights, 
Hayward.  J  H  Tarman  to  Theo- 
dore G  Stafne July  8,  1947 

July  16,  1947— Lot  3,  Block  4,  Map 
Woods  Subdivision,  portion  Buena 
Vista  Terrace,  Hayward.  Fred  C 
and  Ruth  Steiner  to  I  R  Carter 
„July  10,  1947 

July  18,  1947— Lots  31  to  85.  inclu- 
sive, Tract  790,  Oakland.  Donald 
T  and  Anna  M  Groom  to  whom 
it  may  concern July  9.  1947 

July  16.  1947— Lot  14.  Map  Talt's 
Addition  to  Allenflale,  Oakland. 
Arthur  E  and  Hazel  L  Rowe  to 
whom  it  may  concem....July  11,  1947 

July  16.  1947— Lot  83,  Block  2.  Map 
Tract  807.  Eden  Township.  Ala- 
meda County.  Suburban  Realty 
A  Development  Co  to  James  E 
FuUer July  11.   1947 


MARIN  COUNTY 


Recorded  Accepted 

July  10,  1947— San  Anselmo.  Claus 
A  Tomell  to  whom  It  may  c<m- 

cem   (4  houses). _ — 

July  10,  1947 — Ban  Anselmo.  Jamas 
T    Sciaronl    to    Claus    A    Tomell 

July  ii  1947— NearimfvaJ^^      CL™ 
Oriffla  to  whom  it  may  coneam 


July  11,  1947 — San  Anselmo.  Drake 
Development  Co  to   R  C  Brtggs 


July  10.  1947— San  Rafael.  William  J 
8t«w«rt  to  Richard  A  TissotL 


SAN  MATEO  COUNTY 


Recorded  Aocapted 

July  12,  1947— Lot  5,  Block  4.  Tract 
557.  Millwood  Subdivision.  WUUs 
H  Malakowaki,  et  ux.  to  lifUl- 
wood  Development  Co..July  11,  1947 
July  14.  1M7— Ptn  Block  16,  Wood- 
land Place  Judson  D  Cogger,  et 
ux,  to  Ray  R  Wlssler...  July  12,  1947 

July  14,  1947- Lots  16  and  17,  Block 
17.  Sequoia  Tract.  E  G  Botte- 
miUer,  et  al,  to  whom  it  may 
concern... „ June  18,  1947 

July  14.  1947— Lots  11  to  22,  Inclu- 
sive, Block  11,  Shore  View  Dr. 
Newbridge  Parte  Realty  Co  to 
Balle  Haven  Realty July  7,  1»4T 

July  14,  1947— LoU  84,  86  and  88» 
Block  7,  Oakleigh  Parte  Mrs 
Chester  Eschen  to  Baker  Con- 
struction Co July  8,  1947 

July  14,  1947-T-Ptn  Lot  68.  Block  128. 
Belmont  Country  Club  Property. 
Belmont  Investment  Co  to  whom 
It  n-ay  cotjcem..... _July  7,  1947 

July  14.  1947--Lot8  26.  27  and  28, 
Block  18,  Sunny  brae  No  2.  G  W 
WUUaras  Co  to  Williams  A  Bur- 
rows, Inc July  14,  1947 

July  16,  1947- Lots  8  and  7,  Block 
10,  HunUngton  Park,  Ist  Addi- 
tion. Sam  J  Vella,  et  ux,  to  Chas 
W  Chase „ juiy  s,  1947 

July  15,  1947— SE  20  ft  Lot  9  and 
NW  30  ft  Lot  10,  Block  19,  Oak 
Park.  Lynwood  N  Griffin  to  Pa- 
cific Contractors  -July  7,  1947 

July  15,  1947— Lot  71,  The  Willows. 
John  H  TUton,  et  ux,  to  J  R 
Simon July  11,  1947 

July  15.  1947— Lot  8,   Block  1;   Lot 

28,  Block  6.  Bay  Shore  Park.  R 
W  Marshall  to  Bonhannon  Or- 
ganisation  „ July  8,  1947 

July  J 5.  1947— Lot  14,  Block  1,  Brtt- 
tan  Acres.  Louis  D  Reymenandt 
Jr.  et  ux,  to  Bemhani  Wiklander 
July  14,  1947 

July  16,  1M7— Lots  81  to  87,  inclu- 
sive. Block  10.  Subdivision  No  2. 
Devonshlde  Property.  Economy 
Builders  to  Standish  A  Gover_.„ 
- July  10,  1947 

July  15,  1947— Lot  15,  Block  15, 
Menlo  Heights.  Victor  L  Jacob- 
son,  et  al,  to  whom  it  may  con- 
cern  „ _... — July  14,  1947 

July  15,  1047— SE  40  ft  Lot  16,  Block 
3C.  White  Oaks.  Francis  H  Kap- 
pdor  to  whom  it  may  concern.... 
- July  15,  1947 

July  J  6,  ltM7— Ptn  Lots  16,  17  and 

zl8.  Block  9.  Eagle  Hill  Addition. 
Elden  W  Tank,  et  al,  to  Leonard 
Monroe July  15,  1947 

July  15,  1947  — Lot  2.  Block  11, 
Sweeny's  .\dditlon.  Redwood  City. 
Leonard  Realty  Co  to  whom  It 
mav  concern , July  16,  1947 

July  15,  lf47— Lotr4,  Block  19,  White 
Oaks  No  3.  Arthur  Roberts  Jr  to 
Daniel  E  Sanderson July  7,  1947 

July  15.  1947— Lot  7,  Block  508, 
Highlands  of  En-erald  Lake  Geo 
K  Stefanski  to  whom  It  may  con- 
cern  .„ -..July  14,  1947 

July  13.  1947— PtT  Lot  9.  Eaton 
Ave  Villas.  Winifred  Mulvaney  to 
A  T  Davinrov „June  2.   1947 

July  15.  1947- SW  %  Lot  17.  Block 

29.  Oak  Park.  Louis  Carpol.  «t  ux, 
to  W  A  Worth    _ July  5,  1947 

July  15,  1047— Lots  39  and  40,  Block 
1.  Tract  560,  Suburban  Park.  H  J 
Dun  lap.  et  al,  to  whom  It  may 
cjncem July  7.    1947 

July  15.  1947— Lot  8,  Windsor 
Homes.  Thomas  H  O  Altken  to 
P.  N  Voorhics July  10.  1947 

July  15.  1947 — 1%  acres,  more  or 
less.  Selby  Tract,  Atherton.  An- 
gelo   Campodinco  Jr,    et    ux.    to 

Huffman  Construction  Co  

.- July  10,   1947 

Juiy  16.  1947-rLoU  18  and  16,  Wind- 
sor Tract,  ICsnlo  Park.  Jack  Da 

Ball,  et  ux.  to  Gaorg*  Dodson 

July  18,  1947 


SAVE  MONEY 

By  kmnfing  From 

WEMCO 


HEADQUARTERS  for  rentals  of  contractors' 
equipment  serviced  from  San  Francisco  and 
Sacranr>ento. 

Call  us  for  rental  for  new  compressors  and  full 
line  of  allied  tods. 

Authorized  distributor  for  Ralph  B.  Carter 
centrifugal  pumps. 

WESTERN  MACHINERY  CO. 

760  Foisom  St.  Saa  Frandsro  7,  Calif.  Pfioac:  EXbrook  4167 

900No.l6chScrM(       Sscrsmsnto  2,  Calif.      Pfioost  Sacrsmsnto  210M 


IS 


July  18.  1947— Lot  10.  Block  U, 
Trtct  54C,  Lomlta  HiUs.  Paul  C 
Sheldon  to  Dafenaa  Homes  Con- 
strucUon  Co.. ...„ July  11,  1947 

July  16,  1947— Lot  18,  Block  5,  Bel- 
mont Country  Club  Property. 
Harry  R  Denlo  *o  whom  it  may 
concern — — Ju^y  8.    1947 

July  16,  1947— Lot  1,  Block  2.  Cen- 
tral Parle  Joseph  Oliviera  to 
whom  it  may  concern. ..July  16.  1947 

July  14.  1947- I.ot  18,  Block  1.  Dum- 
barton Park.  John  J  Waltman  to 
whom  it  rtuky  concern _ 

July  12.  1947— S  SO  ft  Lot  U,  Block 
3,  Wtoodiand  Place.  Rosendln 
Electric  Co ..- -,    

Liens  Hied 

Non-Responsibflity 

SAN     FRANCISCO    COUNTY 

Recorded                                       Amount 
July  16.  1947—8887  CLAY  ST.  Mau- 

8AN    FRANCISCO    COUNTY 

Manus  A  Mary  O  Haggerty  labor 
and    materials                                  82100. 

Recorded 

July    15.    1947— SE    POST   A   TAY- 
LOR. Joseph  Itiosto  Estate  Co  to 

SACRAMENTO  COUNTY 

improvements  on  property. 

Recorded                                       Amount 

ALAMEDA  COUNTY 

— Lot     68.    Cardwell     Colony. 

Hodge  Plumbing  Service  vs  Cllve 

Recorded 

July  15.  1947— BLK  191,  Kellers- 
berger's  Map  of  Oakland.  Calif. 
John  &  Drum,  trustee  for  Mary  E 
G  Guerln.  CarmeUta  Glenn.  A 
Helen  G.  Degener  to  improve- 
ments to  property. 

July  16.  1947—773  VIncente  Ave. 
Berkeley.  Calif.  Department  of 
Veterans  Affairs  of  the  Slate  of 
California  as  to  improvements  to 
property. 

July  15.  1947—4152  Randolph  Ave. 
Oakland,  Calif.  Civilla  A  Eloise 
Rogers,  as  to  improvements  to 
property. 

Van    Horn,   plumbing   fixtures   .... 

1024.51 

._ „.— Ptn    Lot    8.    Blk    Q    Addn 

No    4.    North    Sacramento.    Peter 
F  Hoey  vs  Leonard  W  Zarp  and 
Lucille  Zarp,  plumbing  work 

.    8109.45 

—Lot    68,    Cardwell    Colony 

Araett  and    Meads   vs  Cllve   Van 
Horn   cement  work  and  plaster. 

Ing  and   tile   8279.75 

—Lot     1,     Cutter     Industrial 

Center.  Grason  Elec  Co  vs  'George 
D  Smith  sba  Swan  Drive  in  wir- 
ing  in   amount    ~ _8168.21 

ALAMEDA  COUNTY 

aANI  FRANCISCO  COUNTY 

Recorded                                       Amount 

July  18.  1947— S  Turk  2C2.1  E  Tay- 
lor.   Market-Turk    Co    as  to   Im- 
provements on   property. 

July  15.  1947—2748-2750  78rd  Ave, 
Oakland.  R  T  Otto  vs  Peter  Can- 
dloto  and  Stratton  Bros    _     |289utl 

July  15.  1947— Ptn  Plot  A.  Map  For- 
estland  Subdivision,  Oakland. 
John  D  Andrawson  vs  O  W  Cor- 
son    18,158.26 

Release  of  Liens 

July   15.   1947—905   66th  Ave,   Oak- 

ALAMEDA COUNTY 

land.  Osborne  Engineering  Co  vs 
Fruitvale  Canning  Co  and   Em- 

Recorded                                         Amount 
July  16,  1947— Lots  5  A  6.  Map  Sub- 
division   Lot  63  KIngsland  Tract, 
Oakland.  Kinnear  Mfg  Co  vs  O  F 
Williams   Co.   0  F  A  Clara  Wil- 
liams. Edward  F  A  Lois  V  Kletz- 
ker    81.430  00 

SPECIALS 
fnim«d/of«  O^lfvery 

H"  Fibre  Insulstion  Bosrd 
1"  Fibre  Insulstion  Board 

ASPHALT  PRIMER 

I'H"  X  I'S"  X  e'B'  Doors 

Double  Kraft.  Sisal  Kraft  6C 

Saturated  Felt  Pspers 

H"  Fibre  Insulstion  Tils 

Woyiitt  W.  Dowii«s 

Building  Materials 

2309  Adeline  Street 

Osklsnd  7,  California 

Telephone:   TWinosks  3713 

SACRAMENTO  COUNTY 

Bingham  Const  Co  vs  Dante  Bar- 
donl. 

SAN  MATEO  COUNTY 

Recorded  Amount 
July  14.  1947— Josephs  Bros  to  Har- 

Id  H  Price  _ 

July  14,  1947 — ^Progress  Lumber  Co 

to  Charles  O'Neil  „ 

DEFEAT  SUMMER  HEAT 
INSIDE  HOMES  with 

KIMSUL' 


7fc« 
Modern  ln$ulaflon 

for 

New  Olid  EtUfIng 

Homos 

Avallabim  From 

FacWc  Coosf 

^Iggrogofot 


**Everyfoody  talks  about  the  weather  but  nobody  does  any- 
thing about  it''  isn't  true  any  longer.  Now  you  can  do 
something  about  summer  heat  inside  the  home  .  .  .  insu* 
late  the  walls  and  ceilings  with  a  snug,  permanent  blanket 
of  many-layer  KIMSUL  and  keep  interiors  as  much  as 
15  degrees  cooler  on  the  hottest  days.  Prefabricated 
KIMSUL  offers  uniform,  effective  insulation  coverage  in 
both  summer  and  winter.  Greatly  reduces  fuel  hills,  too. 
And  KIMSUL  is  enduring  .  .  .  won't  sag  or  settle  .  .  . 
resists  fire,  moisture,  fimgtis  and  termites.  KIMSUL  is  easy 
to  install.  If  you  can  handle  a  hammer,  you  can  install 
KIMSUL. 

Contoct  tk«  ii«or«tt  P.  C.  A.  OfRc« 


■AN  FRANCIS<  0 

4M  AlabaaM  Str*^ 

KLomdik*  2-flt 

OAKLAND 

2400  Paralta  S*r**t 

H1«M*  0770 


FRESNO 
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plre  ConstnicUon  Co ^;S60.00 

July  16,  1947—1790  BAncroft  Xv, 
San  L«andro.  James  B  Went- 
worth  vs  Oakland  Construction 
Co,  Hermlnio  and  Prudend* 
D'Assla    ITiaflO 

8AN  MATEO  COUNTY 

Recorded  Amount 

July  15,  1»47— Ptn  Lot  1»,  Ravens- 
wood  Park.  James  W  Clifford 
Plumbing  Co  vb  Ed-n-aid  C  Rowe, 

•t  al  1428.12 

July  16,  1IM7— Lot  6,  Block  8,  L«n- 
olt  Progress  Lumber  Co  va  C  H 
Drumfleld.  et  al _  $487.87 


BiiildiniBr  Contracts 


SAN   MATEO  COUNTY 

SOUTH  SAN  FRANCISCO,  Calif. 

Passenger  station. 

Owner — Southern  Pacific  Co. 

Contractor — Rademann-Glusto  Co.,  40 
Rlngold  St,  San  Francisco,  Calif. 

Recorded— July  14,  1047. 

Payments : 

On  completion . 76% 

After  completion  26% 

TOTAL. _ $82,828.00 

Bond— 152,325. 

Surety— U.  S.  Guarantee  Co. 

Limit— 230  calendar  days. 

Specifications  and  plans  filed. 

SAN    FRANCISCO  COUNTY 

2231  O'FARRELL  and  1261  BROD- 
ERICK,  San  Francisco,  Calif. 

Owners— Edward  W.  and  I^dward  A. 
Bender. 

Contractor — ^John  L.  Wold. 

Forfeit— $9254. 

Plans  filed  March  12,  1847. 

74  OTIS  ST.,  San  Francisco.  Calif. 

Interior  painting. 

Owner  — Pacific  Telephone  A  Tele- 
graph Co. 

Contractor— Olampollnl  ft  Co. 

Forfeit— $3112. 

Plans  filed  July  1,  1947. 


Plambmg  Permits 


BERKELEY 


1487  Olympus:  owner,  D  Kelly; 
plumber,  M  J  Schmitt;  5  fixture*; 
water  connections. 

1334  Addison;  owner.  T  V  Tranoff: 
plumber,  B  O  Larson;  Bendlx. 

2916  Newberry;  owner,  Collings- 
worth ;  plumber,  M  Lyon ;  Bendlx. 

1065  Keith;  owner,  Duke;  plumber, 
M   Lyon;  Bendlx. 

250  Tunnel  Rd;  owner,  I^Annio; 
plumber,  Hugh  Taylor;  9  fixtures. 

Electrical  Permits 


SAN  FRANCISCO 


8446  1117  Geary  (8rd  floor) ;  owner, 

_. ;    contractor.    Beacon    HUec- 

trlc;  alterations. 

8447  NE  Kearny  and  Sutter  Sts; 
owner,  Fftuson ;  contractor,  Beacon 
Electric;"  15  outlets;  alterations;  4 
plugs. 

8448-56  Various  locations  and  own- 
ers ;  contractor.  Electrical  Products 
Corp;  signs. 

8456  103  Upper  Terrace;  owner, 
Scbrang;  contractor,  Kennedy  Elec- 
tric ;  22  outlets ;  82  plugs ;  26  switches ; 
overhead  service;  1  range. 

8467    1400  Cole  St ;  owner,  ; 

contractor,  Kennedy  Electric;  survey. 

8458  1701  Taraval;  owner,  Colonel 
Market;  contractor,  Kennedy  Elec- 
tric; motors. 

8459  Jennings  N  of  Underwood; 
owner,  Yuregayen ;  contractor,  A  J 
Ferrera;  temporary  saws. 

8460  766  Grand  Ave;  owner,  Ca- 
vara;  contractor,  A  J  Ferrera;  10 
outlets;  4  branch  circuits;  14  plugs; 
10  switches. 

8461  624  Burrows;  owner,  Cavara; 
contractor,  A  J  Ferrera;  10  outlets;' 


CLASSIFItB  ADWEITISIWe 

Dacdliii*  1  ».  m.  Dmr  B«faM  loMrdea. 


RatM — iOc  Ua«:   29c  lin« 
S  Of  mor*  fauMtiena. 
(Mialmam  order  $2.) 

Phone  MArket  7110 


1—    MISCELLANEOUS 


Mr.  Contractor,  Architect, 
Engineer  ... 

Ask  the  men  In  the  Industry  about 
our  service.  A  logical,  time-saving 
plan  for  obtaining  your  oommer- 
olat    and   technical    personnel. 

WESTERN   PERSONNEL 
SERVICE 

(AcMcy) 

P«rm4rly  CUriemI  PIttrmenI  Buretm 

Toctinkal  •  Proi«MioaaI  -  Commercial 

M  CPARRHLL  ST.  SUmB  •«.» 

GArfiaU  t«17-l«lS 


Men  Available 

A  complete  library  of  well  train- 
ed  capable    men    to    choose    from. 

Engineers,  Designers,  Archi- 
tect*, Struct.  Mech.  Arch.  & 
Draftsmen  of  all  types— Const. 
Supts.  Carpenters,  Supts.  & 
Foremen,  Estimators,  Instru- 
ment Men,  Rod  &  Chain  Men, 
Sales  Engrs,,  Accountants  & 
Timekeepers. 

CALL 

Henry  Helbif  or  Ralph  Oben 

YU  6-0579 

This    Agency    Is    designed    for   the 

Building    Industry 


LOTS    FOR    SALE 

Adjoins  2715  Clement  St.  2Sxl00 
Level.  Zone  Commercial  $3,000.00 
Call  YUkon  6-1884.  SKyllne  8878. 

7/24 


Towlnjf     and      Barjce      Work— Call 
BUI  Atthowe.  SIT  5843 :  Pier  3  tf 


SPIWIFICATIONS  -  ACCURATB 
TYPING- NIDAT   MnfEOORAPHINO 
Carolyn  R.   IClchaala.   Stl   Broadway 

BIdf..  1419  Broadway.  Oakland. 
TWlnoaka  S88S 

Ivet  us  assume  your  BOOICRKbp  - 
INO  WORRIBS  as  wall  as  your 
TAXES  and  PATROLIA  No  account 
too  large  or  too  small.  Call  SEabrtrht 
4462.  u 

WANTED 
PORTABI.FJ    BATCHING    PT^NT 
Details   P.   O.   Box  Stl.  San  Jose.  3. 
Calif.  7/18 

TO  Buy  OR  RENT 
1  No.  12  CATERPlI.T.AR  GRADER 
or  Its  equal  1  l.BOO  -  2000  OAL..  WA- 
TER TRUCK,  Appr.  3  mos.  F  E. 
Young,  nm  Colu8a  Ave..  Berkeley. 
Phone  Landscape  B-SOSS. 

2—     HELP  WANTED 

CARPBan'BR  FORKMAN  —  For 
Frame  Bungalows.  Permanent  posi- 
tion for  good  man;  several  years' 
project  Apply  Job  SuperlntendenL 
8CHULTZ  CO.,  Oreenbrae.  Marin 
County.  On  Sir  Francis  Drake  Blvd., 
Ju*t  off  Highway  lOL  7/M 

arJCPERIENCED  ESTIMATOR. 
General  Contracting  A  Millwork.  Sal- 
ary open.  L.  A  E.  Emanuel  Inc.  1485 
Bayshore  Blvd.  San  Francisco.         ti 


3— -POSITION  WANTED 


STRUCTURAL  DESIGN  ENGI- 
NEER, registered  Cullfomla  and 
other  states.  15  yrn.  design,  struc- 
tures and  foundations.  Interested  In 
responsible  po.iilion  only.  Reply  Box 
715  c/o  Dally  Pacific  Builder.        7/21 

ESTIlilATOR  ^^^en.  Construction ; 
20  years'  exp.  In  building;  6  years' 
estimating.  Salary  open.  Reply  Box 
717,  c/o  Dally  Pacific  Builder.       6/23 


4-.EQUIPMENT  FOR  SALE 

4  yd.  DUMP  BODY  with  hydraulic 
Hoist,  like  new.  1600.00.  Call  BAv- 
view   4850.  7/24 

UD  rovWtniJijy  CAluiYAEiriB~to 

11  yds.;  used  one  morith.  Price  |4100. 
Phone  Laftiyette  28S8  days  or  Wal- 
nut Creek  2801  evenings.  7/2S 


THANblTS,  |18  per  month.  LeveU, 
114  per  month.  Daniel  McFarland,  624 
Second  Ave.  Phone  BAyvlew  7804.     tf 


^AW  MILL  J^R  SALE  MEITSO- 
CINO  CO.,  Capacity  30  to  85  M  ft. 
per  day,  with  good  redwood  and  fir 
available.  Practically  New.  Moderate- 
ly priced.  Excellent  Investment  for 
large  contractor  Bdger  cuts  8x8  Inch 
timbers.  Apply  owner,  Rm.  267,  420 
Market  St.  San  Francisco.  7/16 


e— MATERMLS  FOR  SALE 


PLYWOOD 

Mahogany,  Bir^  Fb 
Any  Sise  and  GracU 

Tbreo  Weeks'  DeUrwy 

Lumber 

Any  Sise,  Kind  and  Grade 

Can  Ut  for  Special  Boy* 
OAK  FLOORING 

ASSOCIATED 
CONTRACTORS'  SERVICE 

1151    8nt>r   St.,   San    FmnHuro  9 
PRAMD«ct  4500  or  2800 


FOR  SALE— ixl4  ncreened  base- 
ment  louvre  vents,  30c  each;  40  pen- 
ny cement  coated  common  nails 
western  base  price:  Marllte  wall  til* 
4  ft  wide  sheets.  Various  colors.  2 
ton  Dodge  flat  bad  truck  1341  mod^l 
IfiO  In.  wheel  base.  WILT.IAMS  & 
BITRROWS,  10  California  Drive  Bur- 
llngame  417M.  7/1fi 


r)ELIV¥.RY,  a  limited  quantity  of 
?1  -  KRUge  cnrrurated  ALUMINTJM 
SHEETS,  standard  dimension.  Phone 
v^r    rrandall    PT^tfrr  KM  (tf> 


CORRUOATBU  ALUMINUM 
BHEBTS,  new  heavy  gaug«,  all  ■!•••. 
any  quantity,  immadlata  daHvary, 
new  low  prices:  also  Rldge-RoU 
w«atherl>oard  siding,  nails  and  wash- 
ers, etc  Hill  Corp.,  1  Drumm  8t,  8aa 
Franclsca  OArflald  SIML  T/I 


1 1 — ^BusineM  Opportonitiee 


CLACK'^MrTTI  SHOP.  fuMv  Of|uip- 
pe«l  with  POWER  HAMMER.  To  In- 
spect please  call  at  ?■?  TTIrVory  St. 
.*ft»r  ««   P    M  <tt^ 


UUOKKfefePING      bkHVICE 
For  small  firms.  Quarterly  returns, 
payroll     expert,     reasonable    fees. 
Phone  Miss  £*teadman.  JU  7-9098. 

July  11.  47 


14  plugs;  101  switches. 

8483  618  Burrows;  owner,  Cavara; 
contractor,  A  J  Ferrera;  «_ 

84<I8  81S0  O'Farrell  St ;  owner,  Ren^ 
froo;  contractor,  Brumfleld  Electric 
Sign  Co;  sign. 

8464  70-72  Embarcadero;  owner, 
Chong  Restaurant;  contractor  Brum- 
fleld Electric  Sign  Co;  sign. 

8465  817  Columbus  Ave;  owner, 
Metro  Motors;  contractor,  O  Vac- 
carino;  12i  outlets;  6  switches;  18 
plugs. 

84««  611  Front  St;  owner,  B  &  B 
Packing  Co ;  contractor,  O  Vaccarlno ; 
alterations. 

8467  ISOO  Taraval  St ;  owner,  Lang- 
ley  Sc  Coumeen ;  contractor.  Bay  Neon 
Service;  sign. 

8468  1153  Stockton  St ;  owner,  Yuen 
Sing;  contractor,  Chan  Electric;  out- 
lets ;  branch  circuits ;  plugs ;  motors ; 
switches;  underground  service. 

8469  65  Urban  Dr;  owner.  New 
Mission  Heating  Co;  contractor,  J  K 
Herzog;  furnace  blower. 

8470  2300  Jerrold  Ave ;  owner,  Hart 
Mill  Sc  Lumber  Co;  contractor,  J  K 
Uersog;  8  outlets ;  6  plugs ;  3  switches. 

8471  2482   Sacramento   St;    owner, 
:;  contractor,  Frank  F  Good- 
man ;  6  outlets ;  11  plugs ;  6  switches. 

8472  2484   Sacramento   St;    owner, 
— ;  contractor,  Frank  F  Good- 
man ;  2  outlets ;  2  plugs ;  1  switch. 

8473  2484  Sacramento    St    ;owner, 
;  contractor,  Frank  F  Good- 
man; 4  ouUets;  2  plugs;  2  switches. 

8474  651  OlmBtead;  owner, . ; 

contractor,  Frank  F  Goodman;'  mo- 
tors. 

8475  1145  Larkln    St    (room    204) ; 

owner, ;  contractor,  Frank  F 

Goodman ;  1  plug. 

8476  1591  Eddy  St;  owner, ; 

contractor,  Frank  F  Goodman;  alter- 
ations. 

8477  143  Retire  Way ;  owner, ; 

contractor,  Frank  F  Goodman ;  2  out- 
lets; 4  plugs;  4  switches. 

8478  6001  California  St;  owner, 
Appel  &  Dietrich;  contractor,  Neon 
Maintenance  Corp;  sign. 

8479  46th  Ave  250  ft  N  Klrkham; 
owner.  Marvel  Home  Building  Co; 
contractor,  B  J  Doherty;  temporary 
saws. 

8480  14S0  Eddy  St;  owner.  JouUe 
Construction  Co;  contractor.  Century 
Electric;  1  outlet 

8481  18th  St  and  Treat  Ave ;  owner, 
Pacific  Foundry;  contractor,  Kuchel 
&  Sievers  Electric;  16  outlets;  2 
branch   circuits;    motors. 

8482  19th  and  Harrison  Sts ;  owner. 
Pacific  Metals  Co ;  contractor,  Kuchel 
&  Sievers  Electric;  8  outlets;  1 
branch   circuit;   motors;  1  switch. 

8483  766  Brannan  St;  owner,  San 
Francisco  Ccrew  Products  Co;  con- 
tractor, Kuchel  St  Sievers ;  alteratlona. 

8484  477  Grove  St;  owner.  Adrian 
H  Gamett;  range. 

8485  Foot  of  Tunnel  Ave;  owner. 
Sanitary  Fill  Co;  contractor.  Atlas 
Elec  &  Eng  Co;  7  plugs;  24  outleU; 
12   switches. 

8488  28  Trainer  St;  owner,  A  M 
Meldrum;  contratcor.  Atlas  SUec  A 
fiing  Co;  alterations. 

8487  3524-36  Balboa  St;  owner,  A  P 
Fisher;  contractor,  Atlas  Eleo  A  Eng 
Co;   temporary  saws. 

8488  754  Folaom  St;  owner,  West- 
ern Industrial  Supply  Co;  contratcor, 
Weber-Conroy  Electric;  1  plug. 

8489  NW  comer  Golden  Gate  Ave 
and  Franklin  St;  owner.  Standard 
Oil  Co;  contractor,  Weber-Conroy 
Electric;  alterations. 

8490  702  Grant  Ave;  ownar,  Chi- 
nese Village;  contratcor,  F  J  K  Elec- 
tric; special   equipment 

8491  619  California  St;  owner, 
;  contractor.  Central  Elec- 
tric; survey. 


OAKLAND 


48885  1109  Broadway;   owner, „; 

contractor,  Guy  S  Noble;  12  fixtures. 

48886  19th  ic  Telegraph  NW  cor 
of  Playless  Market;  owner,  Mr  An- 
derson; contractor,  Guy  S  Noble;  al- 
terations; 2  motors. 

48887  1911  Harrington  Ave;  owner, 
Vrettos  ;  contractor,  Broadmoor  Elec ; 
temporary  saws. 

48888  415  Wayne  Ave;  owner.  Dav- 
id Smart;  contractor.  Pitt  Elec;  8 
fixtures. 

48889  415  Wayne  Ave;  owner,  Dav- 
id Smart ;  contractor,  Pitt  Elec ;  15 
outlets;  alterations;  2  branch  cir- 
cuits; 4  switches. 

48890  424  2nd  St;  owner,  Gasso 
Bros;    contractor,    Monzo;    sign. 

48891  936  106th  Ave;  owner,  C 
Orr;  contractor,  Johnston  Elec;  tem- 
porary saws. 

48892  8363  Ney ;  owner.  Shormond  ; 
contractor,   Johnston ;  fixtures. 

48893  6853  Mokelumne;  owner,  C 
Orr;  contractor,  Johnston  Elef:;/  fix- 
tures. 

48894  6647  Outlook;  owner,  A  Rab- 
ies ;  contractor,  Johnston ;  outlets , 
branch  circuits;  plugs;  switches. 

48895  5024  Kearney;  owner,  J  R 
Pierce;  contractor,  Johnston;  outlets; 
branch    circuits;    plugs;    switches. 

48896  3768  Webster  St;  owner,  J 
M  Minor;  contractor,  College  Ave 
Elec  Co;   service  and  range  outlets. 

48897  2866  38th  Ave;  owner.  Allen- 
dale Cleaners ;  contractor,  Edward 
F  Sammon ;  2  alterations ;  branch 
circuits:   new  installation. 

48898  29  Westminster  Dr;  owner, 
Keith  Johnson ;  contractor,  Baylts 
Lgtg  Fix  Co;  33  fixtures. 

48899  8804  Foothill  Blvd ;  owner, 
Harry  Lempke;  contractor,  Haynes 
Elec;  outlets;  alterations;  plugs, 
switches. 

48900  4326  Hyacinth  Ave;  owner, 
J  D  Keith ;  contractor,  Haynes  Elec . 
range  service. 

48901  3960  E  14th  St ;  owner,  Peter 
Carbello;  contractor,  Haynes  Elec; 
sign. 

48902  751  Haddon  Rd;  ownei. 
Brown  Sc  Marsh;  contractor,  Haynes, 
outlets;  alterations:  branch  circuits; 
switches. 

48903  8603  Hillside;  owner,  Gash- 
eler;  contractor,  Jones  Elec;  altera- 
tions. 

48904  1776    B'way;    owner,    ; 

contractor.   Modem   Neon  Co;  3  fix- 
tures;  10  transformers. 

48905  6528  Telegraph   Ave;  owner, 

;  contractor.  Modem  Neon  Co; 

1  transformer. 

48906  3552  Lakeshore;  owner, 
Bright ;  contractor,  L.  R.  Wallace 
JY;  2  plugs. 

48907  1308  E  14th  St:  owner,  Duze- 
vlch ;  contractor,  L  R  Wallace  Jr;  2 
fixtures. 


POSITIONS   OPEN 

S-838  SALES  ENGR,  with  thor- 
ough knowledge  of  grinding  wheels 
&  abrasives,  to  head  dept.  Sal.  open. 
San  Francisco. 

S-894  CIVIL  ENGR,  30-35  yrs.  old 
with  concrete  construction  exper., 
for  estimating,  selling  &  suoervlsing 
in  the  field.  Sal.  open.  Hdq.  San 
Francisco.    Pac.    Coast   territory. 

S-863  STRUCTL.  DESIGNER,  ex- 
per. on  steel  &  concrete  industrial 
bldgs.,    |400-$450/mo.    San    Francisco. 


BERKELEY 


68635  339  Panoramic;  owner  and 
contractor,  R  B  Bahme ;  1  temporary 
caw. 

<g636  I'an  Pablo  and  Delaware; 
owner  and  contractor,  Foster  A 
ICleiser;  1  sign. 

68087  901  Oilman;  owner.  Trail* 
mobile;   contractdr,  T  L  Rosenberg; 


FOR    SALE 

TIMBERS,  wallboarda,  plnmbinf 
plp«,  mlUwork.  and  other  baild- 
liiff  ar  \terialB.  SALB  PRICES. 
Lu««  %tO€ku  of  "hard  to  geV* 
Itnu. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 
tSM  Third  St.  —  VA  lencU  4977 


ENGINEIRING  SOCIITIES 
PERSONNIL  SERVICE.  INC. 

(Ageacy) 
N«wton  D.  Cook,  Mgr. 

57  POST  ST.  S.  P.  4 

•Ar««ld  f24S 


128  outlets;  128  fixtures;  47  branch 
circuits;  8  transformers. 

68638  173  Falrlawn;  owner  and 
contractor,  John  P  Williamson;  15 
outlets;  6  branch  circuits;  30  plugs; 
15  switches. 

68839    2301  Ashby;  owner, ; 

contractor,  Turner  Electric ;  4  outlets ; 
1  branch  circuit;  4  plugs;  1  new  In- 
stallation; 8  switches. 

686-10  3051  Telegraph  Ave;  owner, 
;  contractor,  Collins  Elec- 
tric;  10  branch  circuits;  11  plugs;  2 

8Witch.6S 

68641     1306    Milvia;    owner,   ; 

contractor,  Monzo  Electric;  7  out- 
lets ;  2  branch  circuits ;  6  plugs ;  1  new 
installation ;  7  swltchea 


tUCTRlCUNS 

.SIHCf    19?3 


btl  MISSION 
[XDfDoU  043? 


designing 


supplying 
installing 

Seme  of  Callfemio't  Haett 
power  oad  ligbtlnq  latfolla- 
tions  hove  bee*  made  by  E. 
H.  A  G.  Oar  facilities  aad 
jexperleace    ore   at   year 


I 


service. 


ETS-HOKIN 
&  GALVAN 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-f  t,  105-f  t.,  210-f  t,  315-f  t,  420-ft 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

0IO6ERS.  •fe. 


SALES     •     RENTALS 


SERVICE 


Our  Rental  Service  ia  Without  Limit — No  Job  Too  Big  or  Too  Smalll  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  B-2190 
3254  EAST  SHORE  HIGHWAY 


S-2191 


RICHMOND 
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YirgO  L  Gray  to 
Head  Bay  Cities 
Equipment  Fnmi 

Virgil  E.  Gray  has  assumed  ac- 
tive management  of  Bay  Cities 
Equipment  Inc.,  in  Oakland.  Gen- 
eral-manager for  the  past  year, 
Gray  became  president  on  July  1, 
succeeding   Stanley  S.  Moore. 


Virgil  E.  Gray 

Al  Mason,  Jr.,  has  been  appoint- 
ed secretary-treasurer  in  cnarge 
of  sales  promotion.  He  was  form- 
erly assistant  manager  of  the  Med- 
ford  Branch  of  the  Howard  Coop- 
er Corp.,  International  dealer  for 
the  state  of  Oregon  and  western 
Washingrton. 

Bay  Cities  Equipment,  Inc.,  will 
soon  launch  an  extensive  sales 
program  on  power  and  industrial 
equipment  thruout  t)'G  bay  area. 
Planh  are  now   ir  n»^gress  for  a 


Al  Mason,  Jr. 

$75,000  addition  to  the  parts  and 
service  departments  at  2792  Cy- 
press Street,  Oakland,  on  the 
eastern  approach  to  the  Sap  Fran 
Cisco  Bay  Bridge. 

All  present  franchises  will  be  re- 
tained and  several  new  distribu- 
torships ad«led  in  the  expansion 
program  now  under  way,  accord- 
ing to  President  Gray.  The  com- 
pany now  features  International 
industrial  tractors  and  power  un- 
its, Koehring  shovels  and  cranes, 
Parson's  trench  diggers,  Kwik-Mix 
concrete  mixers,  Ingersoll-Rand  air 
compressors,  Bucyrus-Erie  allied 
tractor  equipment,  J.  D.  Adams 
grading  equipment  and  kindred 
lines. 

# — 

ILL-ADVISED  ROADS  ' 
SAVINGS  ARE  COSTTLY 


WASHINGTON—  Expenditures 
for  repair  and  maintenance  of 
highways,  roads,  and  streets  have 
been  excessive  in  the  past  because 
of  ill-advised  attempts  to  build  at 
minimum  cost  when  the  pavements 
originally  were  constructed,  Claude 
C.  Blair,  president  of  the  Paving 
Brick  Institute,  state  Wednesday. 

"In  the  twenty-year  period  pre- 
ceding the  war,  more  than  one- 
third  of  all  expenditures  were  used 
to  improve  and  repair  existinj? 
pavements,  thus  greatly  reducing 
the  funds  which  could  be  used  to 
expand  the  nation's  road  system," 
Blair  Mid. 


PLANS  and 
Speculations 


WAA  has  turned  over  all  pow- 
er, water  and  sewage  facilities  at 
the  war  surplus  magnesium  plant 
at  Henderson,  Nev.,  to  the  state 
of  Nevada.  Relinquishment  of  the 
entire  |4  million  plant  to  the  state 
is  "a  possibility. 

oOo 
Governor  Warren  has  signed  a 
bill  appropriating  $500,000  to  buy 
surplus  housing  for  resale  to  farm- 
ers and  labor  groups  for  housing 
agricultural  workers. 

oOo 
Final  appoval  has  been  given  a 
state  appropriation  of  $60,000  for 
acquisition  of  a  state  office  build- 
ing site  in  Stockton. 

oOo 
Harry  R.  Carskadon,  Burlin- 
game  realtor,  this  week  urged  that 
the  entire  Peninsula  be  reserved 
for  exclusive  white  residence.  He 
deplored  activities  of  the  Redwood 
City  Council  for  Civic  Unity  in 
seeking  low-cost  housing  for  negro, 
Chinese  and  other  racial  minori- 
ties on  the  Peninsula. 

oOo 
Alcatraz    is    the    nation  s    most 
expensive  to  operate.  Federal  Pris- 
on Director  James  V.  Bennett  told 
a  congressional  appropriations 
committee  this  week. 

oOo 

Coal    miners'   and   steelworkers' 

wage    increases    are    expected    to 

boost  steel  prices  about  $5  a  ton, 

according  to  the  trade  organ  Steel. 


Official  Proposak 

FIRST  PUBLISHED  TODAY 


Highway    lmprov0m«nt»— Mont«r*y 
County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposala  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 3  o'clock  p.m.  on  August  13,  1M7, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
Specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Monterey  County,  across  Big  Sur 
River,  In  Pfelffer-Btg  Sur  State  Park 
(V-Mon-Pfelffer-BIg  Sur  State  Park), 
a  structural  steel  bridge  with  timbor 
deck  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Coda, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rata  par  Hour 

Carpenter  |2.00 

Cement  finisher 3.085 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)-  L75 
Concrete  mixer  operator  (ovar 

one  cubic  yard  capacity  and 

paving  type) 2M 

Concrete  vibrator  operator 1.836 

Derrick  operator 2M 

Flafnnan 1.80 

Jackhammer  operator 1.838 

LAborer  _„ IJO 

Oiler,  power  shovels  or  cranes^  1.88 
Operator    of  power   shove]    or 

other  excavating  equipment. 

shovel   type   controls    (up  to 

and  including  one  cubic  yard)  2.28 
Operator   of   power    shovel    or 

othor  excavating  equipment, 

shovel     type    controls    (over 

one  cubic  yard)  140 

Pile  driver  man Z0B8 

Reinforcing  steel  wortter 2.S0 

Roller  operator 3J0_ 

Structural  rfteel  worker 3.38 

Tractor  driver 3.10 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.8838 
Truck   driver    (14   cubic   yards 

an  3  less  than  18  cubic  yards     

water  level  capacity)  1.7878 

Truck    driver    (8    cubic    yards 

and  Ices  than  14  cubic  yards 

water  level  capacity)  1.878 

Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity) 1.48T8 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.40 
Any  classification  omitted 

herein  not  ^ess  than IM 

Overtime  —  One    and    oao-haif    (1%) 

times  the  at>ove  rates. 
Sundays  and  holidays — One  and  ona- 

half    (IH)    times   the  above   rates. 

Plsns  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  aped- 
ficatlons  naay  be  obtained  at  tha 
office  of  the  State  Highway  Ikigl- 
n««r.  Public  Wortis  BuUdlng,  Saera- 


men  to,  California,  and  they  may  ba 
seen  at  the  offices  of  the  Distrlot 
B<nglneers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dia- 
trict  B<nglneer  of  the  district  in  which 
the  work  is  situated  and  at  the  office 
of  the  Associated  €l«ieral  C(»trac- 
tors  in  San  Franclsca 

No  bid  will  be  oonaidered  unless 
it  is  made  ou  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclficatlooa. 
E:ach  bidder  must  be  licensed  and 
also  prequaJlfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWATS 
O.  T.  McCOY, 
State  Highway  Eingineer. 
Dated  July  18.  1947. 

(Dailv  Pacific  Builder) 
(July  i8-25-Aug    1,  1847) 


FIRST  PUBLISHED  TODAY 


Highway  Improvement 
San   Mateo  County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  August  13, 
1847,  at  which  time  thev  will  be 
publicly  opened  and  read  in  the  As- 
sembly room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordance with  the  Specifications 
therefor,  to  which  special  reference 
is    made    as   follows : 

San  Mateo  County,  between  North 
City  limits  of  South  San  Francisco 
and  0.35  mile  south  of  Colusa  Creek 
(IV-8.M-68-SSF),  aboijt  two  and  (ona. 
tenth  (2.1)  miles  In  length  to  be 
graded  and  paved  with  Portland  ce- 
ment concrete,  asphalt  concrete  and 
plant-mixed  surfacing  '  on  crusher 
run  base,  and  a  steel  stringer  high- 
way ovcrcroesing  and  reinforced 
concrete  pedestrian  overcrossing  to 
be  constructed. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code. 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate    per   hour 

Sidlled    Labor 
Asphalt    plant   dryerman   or 

fireman     |1.75 

Asphalt  plant  mixer  operator     1.80 
Asphalt  spreading  machine  op- 
erator      _ „ 2.10 

Carpenter ,. 2.00 

Cement   finisher   2.028 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  lea«>  1-75 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving    type)    „ 2.05 

Derrick     operator     „ 2.26 

Electrician — , .».  2.00 

Mechanical  tamper  and  finish- 
er operator  (concrete  or  as- 
phalt)     - 2.10 

Motor  grader  operator  2.25 

Operetor  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic   yard)    2.50 

Painter   (thrush)    „.>^„._^.  3.00 

Painter    (spray) -....  3.0<f 

Pile  driver  hoistman*  or  op- 
erator     Jt.25 

Pile  driver  man 8.028 

Plumber 1.876 

Reinforcing   steel   worker  _ 2.00 

Roller  operator _~  3.10 

Structural    steel    worker 2.26 

Tractor    driver    2.10 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  2.025 
Truck    drivef    (6    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)   1.86 

Intermediate   Grade    Labor 
Concrete    vibrator   operator    ....  1.526 

Headerboard    man    », ,  1.86 

Jackhammer  operator  ....;. ....  1626 

on    distributor    bootman    1.428 

Oiler   power  shovels   or  cranes  1.75 
Truck    driver     (4    cubic    yards 
and  less  than   6  cubic   yards 

water    level    capacity)    1.5876 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capa- 
city)        1.4325 

Unskilled    Labor 

Flagman 140 

Laborer     ..„ „ 140 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spe- 
cial provisions,  as  Interpreted  in  the 
light   of   this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  arc 
not  shown  above,  shall  be  not  less 
than    11.50    per   hour. 

The  minimum  wage  paid  to  all  in- 
termediate lalwr.  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than    11.40  per   hour 

The  minimum  wage  paid  to  all  un- 
skilled   labor,    for    which    rates    are 


iContlnued   on  Page  18) 


BID  OPENING  SCHEDULE 


ENGINEERING  PROJECTS 


Bid  Opening  Date  Project 

7-18 —  5K)0P.M. — Street  Improvement.  Sacramanto 

7-18— 11  KK)A.M.— Highway    Improvamant,  Atteoa* 

7-18 —  8 :00  P.M. — Streot  Improvemant.  Sacrammto 

7-18—  1 :00  X*.M.— Repair  North  Braakwater.  Morro  Bay 

7-18—  4:00  P.M.— Orading  and  Paving.  Walnut  Creek 

7-21—  8:00  P.M. — Park  Improvements.  San  Laandro 

7-21— 10:00  A.M.— Pumping  Plant.  JBtc.  King  City 

7-21—  2 :00  P.M.— Bridges,  Grading.    Etc.,  Klamath,  Douglas  Cos.,  Btc 

7-21— 10:00  A.M.— Main  Sewers  Sacramento 

7-21—  2 :00  P.M.— Surfacing  Utah 

7-21—  7 :30  P.M.— Curbs  and  Gutters,  Klngsburg 

7-21—  2 :00  P.M.— Surfacing  Utah 

7-21— U  :00  A.M.— Water  Mains  Redwood  City 

7-22— 10:00A.M.— Orading,  Surfacing  Etc..  Washington 

7-22—  8 :00  A.M.— Bridges,   Grading,   Etc.,  Oregon 

7-22—  3:00  P.M. — Surfacing    Roadways,  Tuolumne  County 

7-22—  3K)0P.M. — Replace    Stone   Dam,  Etc.,  San  Mateo  County 

7-22—  3  K)0  P Jf.— Raise  Tracks  San  Francisco 

7-23— 10:00 A-M.— Earthwork  and   Structures,  Boise  Project,  Idaho 

7-2S—  8:00  P.M.— Sewage   Treatment  Plant,  Mount  Vernon,  Waah. 

7-2S—  2:00  P.M.— Grading  and  Surfacing,  Yolo  County 

7-23—  2:00  P.M. — Grading  and  Surfacing,  Amador  Coiuty 

7-23—  2 :00  P.M.— Bridge  Repair  Nevada  County 

7-23—  1:30  P.M.— Boring  Test  Holas.  San  Francisco 

7-28— 10:00  A.M.— Transmission    Llna  Rio  Grande  Project 

7-24—  8:00  P.M.— Dwefllng  Tranquillity 

7-24— 11:30  A.M.— Paving  and  Fwiclng.  Vallejo 

7-24 —  8:00  P.M. — Drydock  Tug  and  Scows,  San  Franclaco 

7-24—  3 :00  P.M.— Reconstruct  Fender  Unes,  San  Francisco 

7-24— 10:30  A.M.— Bridges,  Culvert,  Etc.,  Pleasanton 

7-24—  2 :00  P.M.— Highway    Surfacmg.  San  Diego  Coimty 

7-24—  2 :00  P.M.— Resurfacing  Highway.  San  Diego  Coimty 

7-24— 10 :00  AM— Prefaba,  Watar,  Sewage,  Streets,  Etc.,  Tracy 

7-24— 10 :30  AM.— Sanitary   Sewers     Fresno  / 

7-24 — 2:00  P.M.— Bridge  Los  Angeles  County 

7-27— 10  K)0  AM— Paving,  Gutters.  Etc.,  Nevada 

7-28—  8:00P.M— Sow»r  Lines  and  Piimping  Plant,  Novate 

7-28—  4 :00  P.M.— Surfacing  Fresno 

7-28—10 :00  AM.— Street  Improvement.  SaXramento  County 

7-28— 10 :00  AM.— Light  Runways        Mllford,  Utah 

7-28—  2 :00  P.M.— Street  Improvement,  Stanislaus  COtmty 

7-28—  2 .00 P.M.— Road  Improvement.  Stanislaus  Cgunty 

7-28— 11  .-00  A.M— Surf acing  Santa  Clara  County 

7-28 —  2:00  P.M.— Scenic  Drive  Improvement,  Staolslaua  County 

7-28—  3 :00  P.M.— Water  Mains  San  Francisco 

7-28—  S  .00  P.M— Street  Lifting  System,  San  Francisco 

7-28— 10:00  A.M.— Grading,  Surfacing   Bridge,  Washington 

7-28—  3 :00  P.M. — Sunset  Supply  Line,  San  Mateo  and  San  Francisco 

Counties 
7-28—  8 :00  P.M— Dredging  San  Mateo  County 

7-2»— 10:00  A.M.— Streets,   Sidewalks,  Etc..  Boulder  City,  Nev. 
7.2g —  S  :00  P.M.— Replace  Diversion  Flume,  San  Mateo  County 
7-80—  2 :00  P.M.— Traffic     Slg.    Syst.Burllngame 
7-80—  2 :00  P.M.— Grading  Placer  County 

7-80—  2:00  P.M.— Superstruc.   A   Approaches     San    Mateo 
7-30— 10:00  AM.— Grading   and   Paving.  Los  Angeles 
7-80—  2 :30  P.M. — Street  Improvement.  San  Franclaoo 
7-S(^  2:30  P.M. — Street  Improvement,  San  Franclaoo 
7-31—  2:00  P.M.  "Grading    k    ^^^rfacing        San    Bernardino 
8-  1—  8:00  P.M. — Sewage  Treatment  Plant,  Ephrata,  Wash. 
8-  1 —  5:00  P.M. — Street  Improvement,  Sacramento 
8-  1 —  6:00  P.M— Park    Improvement   Sacramento 
8-  1—  2  rOO  P.M— Headgates  Sutter  and  Butte  Counties 

8-  1—11 :00  A.M.— Grading,  Etc  Arlxona 

8-  1 —  6:00  P.M. — Street  Improvement,  Sacramento 
8-  1 — 11 :00  A.M— Grading  and  Surfacing,  Arizona 
8-  4 —  8:00  P.M.— Sewage  Lift  Station,  San  Leandro 
8-  4—  2 :00  P.M.— Bridge  Yolo  County 

8-  4 —  6:00  P.M. — Trunk  Lino  Sewer.  Stockton 
8-  4 —  5:00  P.M. — Street  Improvement,  Stockton 
8-  4 —  8KX>P.M. — Sewage    Lift    Station,  San  Leandro 


Noted  In  Issue 
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SUPPLIES  AND  EQUIPMEWT '-^^ 

Noted  In  issue 


Aid  Opening  Date  Project 

7-18 —  — Supplies  and  Equipment,  Panama  Canal 

7-18—  3 :00  P.M.— Shade  Cloth  San  Francisco 

7-18—  2K)0P.M— Dump  Truck  Rental,  Shasta,  Trinity  Countiaa 
7-16— 2 :00  P.M. — Steam  Cleaning   Unit,  San  Francisco 
7-18 —  8:00  P.M — Armored   Car   Service.  San  Ftanclsco 
7-18—  6:00  P.M — Traffic   Signal  Systom,  Sacramento 
7-18—  5 :00  P.M.— Sulphuric  Acid  Sacramento 

7-21 —  2 :00  P.M— Trashrack    Matatwork,  Denver,  Colo. 
7-21—  8 :00  P.M— Truck  and  Automobile.  Marysvllle 
21 —  — Supplies  and  Equipment,  Panama  Canal 

21 —  2:00  P.M— Fire  EUttnguishers.  San  Francisco 
21—  2:00P.M.— Heavy  Duty  Grader  Rental,  Humboldt  County 


21—  3:00  P.M.— Grass  Seed 
21—12  M.     —School  Bus 


-21—  2:00 P.M— Sand  Blast  OuUlt  Rental,  Eureka 

San  Ii'rancisco 
Wheatland 

7-21 —  2 :00  P.M — Cable,  Enamel  and  Hose,  Son  Francisco 
7-21—  2:00  P.M.— Tank  Truck  Rental.  Humboldt  and  Del  Norte  Cos. 
7-22—  8:00  P.M— School  Bus  Portervllle 

7-22—  8:00  P.M.— Valves  and  Centrifugal  Pump,  St  Helena 
7-22 —  4:00  P.M. — Forges  and  MeltlnK  Furnaces,  Oakland 
7-28 —  2:00  P.M. — Transformer  Transfer  Car,  Davis  Dam  Project 


7- 
T- 
7. 

7- 
7- 
7- 
7- 


7 

7-2 

7- 

7-25— 

7-26— 

7-28— 

7-28— 


7-ao— 

8-  4— 


8-12— 
8-12— 


San  Francisco 
Missouri  Basin  Project 
Colorado 

'Colorado  Basin  Project 
Redwood  City 
Denver,  Colo. 
Monterey 
San  Francisco 
Columbia  Basin  Project, 
Denver,  Colo. 


7-28—  2 :00  P.M —Saws 
7-28—  2 :00  P.M.— Pipe 
7-24— 10:30  A.M.— Slide  Gates 
7-24 —  2:00  P.M.— Transformers 
7-24—  7 :30  P.M.— School  Bus 
24 —  2  K)0  P.1L— Transformers 

7:80  P.M.— Sadan 

8 :00  P.M.— License  Plates 

2 :00  P.M— Trailer  Columbia  Basin  Project,  Wash. 

2 :00  P.M— Vertical  Oataa 

2 :00  P.iL — Storage  Tank.  Etc.,  Davis  Dam  Project 

3:00  P.M.— Ring-Follower     Gates    Missouri   Basin 
7-28—  8:00  P.M.— Automobile  Oakland 

7-28—  8:00  P.M.— School  Bus  Areata 

7-28—  8:00  A.M. — Recreational  9k|ulpment,  Berkeley  « 

7-28— 8:00  P.M.— School  Bus  Woo<lbridga 

2 :00  P.M— FabHcated  Structural  Htrel,  Central  Valley  Project 

8 :00  P.M — Automobile  Merced 

8-11 —  2:00  P.M. — Transformers  Kendrlck  Pioject 

g.l2—  7 :80  P.M— Cast  Iron  Pipe         WaUonvlUa 

2 :00  P.M— Outlet  Pipe  Bolee  Project 

2:00  P.M. — EIectrica.1  Equlpmant,  Davis  Dsm 
8-13 —  2K)0P.M.— Jet  Pumpe                  Boulder  Canyon   Project 
8-18—  2:00  P.M.— Hollow  Metal  Doors.  Davis  Dam  Project 
8-22 — 3:00 P.M. — Electrical  Equipment.  Yakima  Project  


T-  6 
7-10 
7-16 
7-U 
7-U 
7-U 
7'U 
8-30 
6-37 
7.  6 
7-16 
7-16 
7-16 
•U 
-U 
•16 
•17 
•17 
-16 
-U 
6-34 
7-16 
7-16 
7-16 
6-16 
7-17 
6-37 
7-16 
7-16 
6-37 
••37 
6-37 
8-80 
7-16 
7-17 
7-17 
7-17 
7-11 
7-17 
7-16 
7-16 
7-16 
7-16 
7-17 
T-17 
7-17 


SUB-CONTRACT  INF0RMATI5N~ 


Bid  Opening  Date  Project 

7-18—  — Painting  Tupman 

7-18—  7:30  P.M.— Moving  Building      Planada 

7-18—  8:00  P.M.— Disassembling    and  Moving  Materials,  Gridlay 

7-10— 4:00  P.M.— Painting  Walnut  Creak 

2:00P.M— Hetubing  Heating  Boiler,  Los  Angeles 
2:00  P.M. — Asphalt   Tile  Flooring,  Ran  Francisco 
2 .00  P.M. —Oil   Burning  Equipment,  liurbank 
28 —  2:0OP.M --EUectrical    Repairs,  I»ng  Beafh 
2  :O0  P.M. —Repair    Roof  San  Diego 

7 :00  PM.— Roofing  Suaanville 

1:30  P.M — Remove  Stack  and  Ranertr,  San  Franolsao 
6:00P.M. — Miscellaneous    Repairs,  BIk  Grora 
2:00P.M.— Moving  Building      FarmersVille 
6:00P.M— Pamtlng  Elk  Grove 

7:30  P.M.— Moving  Buildings    Armona 
6:00  P.M.— Steel  Stairways 

7-35—  8 :00  P.M.— Mov,lng  Buildings 

7-26—  8:00  P.M.     -  - 

7-38— 10:00  A.M. 


Noted  In  Issue 


7-28— 
7-26— 
7-28— 

7- 

7- 

7- 

7- 

7. 

7-24— 

7-24— 

7-; 
7. 


Fresno 
Fresno 

-Turbine   Pump.   Pressure  Tank.  Fresno 
-Painting  Bridge      Sacramento  County 


7-38—  4:0OP.ll— l^encing  Fresno 

7-38—  8:00  P.M.— Moving  Buildings    Modesto 
7-28—  8:00  P.M.— Painting  Satisallto 

7-26—  7:80  P.M. — Convert    Furnaces,  Albany 
7-3<^—  3 :00  P.M.— Rock  Fill  and  Cnirher  Run  Rock.  Oakland 
7-aO—  2:00P.M— Oil-Bumtng  WaUr  Heater,  EXc,  San  Takiro 
7-80— 11:00  A.M.— Painting  Work         Vallejo 
t  6-  7—  2:00  P.M.— Miscellaneous    Repairs  and  AHeratlons,  FallM,  Nav. 


7-16 
7-17 
7.U 
7-U 
7-U 
7-14 
7-14 
7-U 
7-11 
7-17 
T-17 
7-17 
7-17 
7-17 
7-17 
7-16 
7-17 
7-17 
7-6 
7-lT 
7-17 
7-17 
7-16 
047 
7-17 

6-tr 

7-14 


!•     < 
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DAILY    PACIFIC  ;3UILDER 


FRIDAY,  JULY  18,  1947 


(OoBllDU«d  from  P«k*  9) 

not  shown   above,  shall   be  not   less 
than  11.40  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays — one  and 
one-half  (l^)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
reicarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
>.  of  the  contract  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which  the 
work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in  San  Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished  by 
the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standa^  Spe- 
cifications. Bkich  bidder  must  be  li- 
censed and  also  prequalifie4  as  re- 
quired by  law.  (See  said  Proposal 
Requirements    and    tl^ondltions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCoy 

State   Highway   Engineer 
DaiJd  July  18.  1947. 

(Daily  Pacific  Builder) 
(  July  18,25.  Aug.  1.  1M7) 

FIRST  PUBLISHED  TODAY 

Raoonatruotlon   and   Repair  of  the 
Esparto  Brldfl* 

COUNTY  or  YOLO 

STATE   OF  CALIFORNIA 

WOODLAND,  CALIF. 


••Pile  Driver  Maa 
Compreeeor 


LTS 


Compressors  (more  thaa  one)  2.06 
Concrete   Mixer*    (lees 
one  yard) 


1.75 

3.06 
2.26 

2.25 


One  yard  and  ov«r  and  pav- 
ing  type)  

Derricks   — 

Pile  Driving  and  9teel  Erect- 
ing   

Steam  or  poiwer  Shovel  and/ 
or  other  Excavating  Equip* 
ment  with  shovel  control: 
up  to  and  Including  1  yard)  2.25 

Over  1  yard — 2.40 

Truck  Driver , IM 

Ehimp    Truck    Drivers  —  six 

yards  and  under  ...  IM 

LOCAL.  WORK— 40  HOUR  WUBK. 
OVERTIME:  SATITRDAYS,  SUN- 
DATS   AND  HOLIDAYS. 

•For  the  first  two  hours  after  the 
regular  work  day,  overtime  shall  be 
paid  tor  at  the  rate  of  time  and  one- 
half.  All  additional  time  worked  up 
to  8:00  AM.  and  on  Saturday,  Sun- 
day, or  holidays  shall  be  paid  for 
at  the  rate  of  double  time. 

••For  the  first  four  hours  after  the 
regular  work  day,  overtime  shall  be 
paid  for  at  the  rate  of  time  and  one- 
half.  All  Additional  time  woriced  up 
to  8  MO  A.M.  and  on  Saturday,  Sun- 
day, or  Horidaya  shall  be  paid  for  at 
the  rate  of  double  time. 

OVERTIME:  SATURDAYS,  SUN- 
DAYS AND  HOLIDAYS— DOUBLIB 
TIME]  UNLESS  OTHERWISE 
SHOWN. 

DATED:  JULY  7,  1M7. 
BOARD  OF  SUPERVISORS  OF  THE 
COUNTY  OF  YOLO,  STATE  OF 
CALIFORNIA. 

BY:  W.  NAISMTTH, 

Chairman. 
ATTEST: 

L  C.  HIDDLBSON, 

Clerk  of  Said  Board. 

(Daily  Pacific  Builder) 
(July  18-26,  1M7) 


FIRST  PUBLISHFJ>  TODAY 


Highway   Improvement*— Lasaen 
County 

SECOND  ADVERTISEMENT 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
by  the  Clerk  of  the  Board  of  Super- 
Tlaors  of  Yolo  County,  California,  at 
the  office  of  said  Bo€u4  located  in 
the  Yolo  County  Court  House,  Wood- 
land, California,  until  2:00  P.M.  Au- 
Ouet  4,^1fM7,.  ai  which  time  they  will 
be  publicly  opened  and  read  in  the 
Board  Room  of  said  building  for  per- 
forming the  work  in  connection  with 
tJie  reconstruction  and  repair  of  the 
Esparto  Bridge  as  follows : 

YOLO  COUNTY,,  across  Cache 
Creek,  about  1  mile  east  of  Esparto, 
a  reinforced  concrete  bridge  to  be 
reconstructed. 

Plans  and  specifications  and  forms 
of  proposal,  bonds  and  contract  may 
be  obtained  at  the  office  of  the 
County  Surveyor  of  Yolo  County. 
Court   House.   Woodland.   California. 

No  bid  will  be  considered  unless 
It  la  made  on  a  proposal  form  fur- 
nished by  the  County  Surveyor  of 
Yolo  County  and  is  made  in  accord- 
ance with  the  provisions  set  forth 
under  Proposal  Requirements  and 
Conditions  of  the  SpeclfioaUons. 

Bach  bid  must  be  accompanied  by 
a  proposal  guaranty  In  accordance 
with  requirements  of  the  Specifica- 
tions. 

The  Board  of  Supervisors  ol  Yolo 
County  reserves  the  right  to  reject 
any  or  all  bids. 

The  quantities  listed  in  the  Engi- 
neer's IZstlmate  hereinafter  stated, 
are  approximate  only,  being  given 
as  a  basis  for  comparison  of  bids, 
and  the  County  of  Yolo  does  not,  ex- 
pressly or.  by  implication,  agree  that 
the. actual  amount  of  work  will  cor- 
respond therewith,  b^t  reserves  the 
right  to  Increase  or  decrease  the 
amount  of  aay  class  or  portion  of 
th«  work,  or  to  omit  portions  of  the 
work  as  may  be  deemed  by  the  Engi- 
neer  to   be   necessary   or  advisable 

Bids  are  required  on  the  entire 
work  described  herein. 

In  ecoordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Board  of  Supervisors  of  Yolo 
County  has  ascerta>*<ed  that  the  geti- 
eral  prevailing  rates  of  wages  ap-' 
plicable  to  the  work  to  be  done  to 
be  as  follows: 
Classlfioatlen  Rats  per  Hour 

••(Carpenters 12.00 

•Cement  Finishers 2.03H 

Cribbers    1.06 

Iron   Workers— Reinforcing...  2.00 

Jack  Hammer  and  Pneumatic 
Tool  Operator -~»_.  1.62H 

Laborers— Oeneral  — 1.40 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


John9-Manvllle 

iLOWN  ROCK  WOOL 

for 

HOME  and  BUILDING 

CONSTRUCTION 

• 
PACIFIC  INSULATION  CO. 

2f0«  Missies  Sf..   Saa   Frmelsce 
fkese:  ATwater  2932 

1411  D  ComIm  Rsal.  S«s  Ma«M 
Pftsse  S.  M.  5-01 12 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  August  13,  1M7, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
wltti  the  specifications  therefor,  to 
which  special  reference  Ls  made,  as 
follows: 

Lassen  County,  at  Baxter  Creek, 
about  2  miles  horth  of  Janeevllle  (II- 
Las-29-C),  about  one  and  one-tenth 
(1.1)  miles  in  length  to  be  graded  and 
surfaced  with  road-mixed  surfacing 
on  cement  trestment. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  tho  general  prevtUllng 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classlfloation  Rste  per  Hour 

Asphalt  plant  dryerman  or 

fireman   J$Ln 

Asphalt  plant  mixer  operator —  1.80 
Asphalt  spreading  machine 

operator    2.10 

Carpenter 8.00 

Cement  finisher 2.036 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)-  1.76 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving  type) 2.06 

Concrete  vibrator  operator  _.  UOtb 

Flagn-an  __ - 1.30 

Jadchammer  operator  1.828 

Laborer  ■■■■..  UO 

Motor  grader  operator  2.28 

Oil  distributor  bootman  — L4S6 

Oiler,  power  shovels  or  cranes..  L06    , 
Operator   of    power    shovel    or 

other   excavating  equipment, 

shovel    type   controls    (up   to 

and  inclualng  one  cubic  yard)  2.26 
Operator    of    power   shovel   or 


othar  sxoavatlng  equipmsat, 
shov^    type    controls    (ofvsr 

one  cubic  yard) 2.40 

Reinforcing  steel  wortcsr 2jOO 

Roller  operator 2J0 

Tractor  driver 2J.0 

Truck  driver    (18   cubic  yards 

water  level  capacity  or  more)  1.8626 
Truck  driver   (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1  7876 

Truck   driver   (8   cublo    yards    ' 
and  lees  than  14  cubic  yards 

water  level  capacity) 1.876 

Truck   driver    (4   cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.4876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.40 

Any  clSLSsification  omitted 

herein  not  less  than 1.80 

Overtime — One    and    one-half    (IH) 

times  the  above  rates. 
Sundays  and  holidays — One  euid  one- 
half  (1^)  times  the  above  rates. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  lingl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office!  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  Is  situated,  and  at  the  office 
of  the  Associated  Oenoral  Contrac- 
tors In  Son  Francisco. 

No  bid  vriU  be  considered  unless 
it  is  made  on  a-  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  tho  Standard  Speclficationa 
Bach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  MoCOY, 
State  Highway  S*nglneer. 
Dated  July  18,  1047. 

(Dally  Pacific  Builder) 
(July  18-26-Aug.  1,  1947) 


Highway   Improvements— Sacramento 
County 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  August  6,  1M7, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct - 
^8  Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Sacramento  County,  on  Howe  Ave- 
nue, between  Arden  Way  and  State 
Highway  Route  S  ( 1 1 1  -  Sae -,997) 
about  ons  and  nine-tenths  (1.0)  miles 
in  length,  to  be  grsded  and  surfaced 
with  armor  coat  and  crusher  run  bass 
on  imported    borrow. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  waiges  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classifloatlon  Rats  psr  Hour 

Skilled   Lsbor 
Asphalt  plant  dryerman  or 

fireman  ,..,, ..,.- f1  76 

Carpenter 2.00 


Cement  finisher 


2MS 


Concrete  mixer  operator  (oae 
cubic  yard  capacity  or  less)..  1.76 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 
paving   type)    2.06 

Motor  grader  operator 2.26 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.26 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard)  2.40 

Reinforcing  steel  worker 2.00 


"THE  ONLY  CHANGE  IS  IN  THE  NAME" 

BRODHEAD  STEEL  PRODUCTS  CO. 
Succeeds  W.  S.  Wetenhall  Co. 

BLAW-KNOX  ELECTROFORGED 
STEEL  GRATING 

(All  sizes  in  stock) 

Comp/efe  Facfory  Serv/ce — Quick  D9\\}iTy 
REINFORCING  STEEL 

Complete  Service  and  Erection 


i^RODHEAD 
ITEEL 
RODUCTS  CO. 

17th  and  Wisconsin  Streets         San  Francisco  10,  California 
Phone:  HEmlock  1480 


Roller  operator 
Tractor  driver  . 


aio 

2.10 


Truck   driver  (18   cublo  yards 

water  level  capacity  or  more)  1.8826 
Truck  driver   (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  „ _.  1.7375 

Truck   driver    (8   cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.676 

Intermediate  Qrade   Labor 

Concrete  vibrator  operator 1.625 

Oil  distributor  bootman 1.426 

Oiler,  power  shovels  or  cranes..  L66 
Trtick    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.4876 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)..  1.40 

Unsklllsd  Labor 

Flagman  .' 1.40 

Laborer L40 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
|1.50  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.40  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.40  per  hour. 

Overtime — One  and  one-half  (IH) 
times  the  above  rates. 

Sundays  and  holidays  —  One  cuid 
one-half  (1^)  times  the  above  rates. 

The  attention  of  bidders  Is  directed 
to  tho  fact  Ihat  the  work  herein  pro- 
posed to  be  dono  will  be  finance^  In 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations win  apply  to  such  woric 

The  attention  of  bidders  la  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 


Section  8.  articles  (a)  and  (b).  of 
Uie  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Btagl- 
neer.  Public  Works  BuUdlng,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Eiiglneers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  is  situated,  at  the  office  of 
the  Associated  General  Contractors  in 
San  Francisco,  and  at  the  office  of 
the  County  EJtiglneer^r  County  Sur- 
veyor at  the  county  seat  of  the  county 
in  which  the  work  is  to  be  performed. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blsjik  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  blda 


\, 


(Continued  on  Page  11) 


Wilson  Welding 
Service 

GENERAL  CONSTRUCTION 
WELDING  and  REPAIRS 

325  SEVENTH  STREET 

Oakland  7,  Calif. 

Portable  Welding  Service 

GLencourl  6828 


Hoists  and  Winches 
For  Your  Jobs 


COFFING  HOiST5 

Models  F-G.  F-T-G,  Z-G  and  W-G  in  *tock. 
From  I '/a  ton  to  \%  ton  ««pecity.  Thsie 
fsmout  "Ssfety  Pull"  hoists  cannot  slip  oi 
drop  load.  Special  stops  prevent  handle  from 
spinning   in   case  operator's  hand   slips  off. 


COFFING  ELECTRIC  HOIST 

Plug  in  any  AC  or  DC  outlet.  Heavy  duty  motor 
.  .  .  ball  bearing,  high  starting  torque,  single  or 
three  phase.  Top  and  bottom  hooks  treated  to 
stand  300%  over  ratad  capacity.  Fool-proof  safety 
limit  switch.  86%  machanically  efficient. 


RRADEN-TULSA  WINCHES 


Famous  original  oil  field  winches.  Models  from  6000  lb.  to 
100,000  lb.  line  pull.  Timken  bearings,  oil  cooled  safety  brakes, 
minimum  weight.  Complete  and  ready  for  inttallaiion.  2  and 
I   P.T.O. 

Model  M6-1 58—12,000  lb.  line  pull. 

Model  MI2-I8B— 25,000  lb  rating. 

See  ovr  compfete  sfeck  of  fcoisft  and  w/ncAes  for  •yry 
Indutfrlal  and  contfrucflon  use.  Sfop  In  fomorrow. 


FRESNO 


RENO 


SACRAMENTO 


INDUSTRIAL  EQUIPMENT  COMPANY 

ICT  1  1    r'    •  '  ET      .MRtCT  .  OAklAND    3    C*?:  IfOCNIA 
SWFETWOOD    837/ 


FRIDAY.  JULY  18.  1917 


DAILY    PACIFIC    BUILDER 
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(Continued  from  Page  10) 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
Dated  July  11.  1M7. 

(Daily  Pacific  BuUder) 
(July  11-18-25.  1947) 

T«vD   Cattle    Extiibit    Bulldinge,   1    A 

Dletrlot  Agricultural  Aaeoolatlon, 

San   Franciaoo,  Calif. 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 

NOTICE  TO  CONTRACTORS 

BRALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacra- 
mento, Calif.,  up  to  2:<X>  P.M.,  Tues- 
day, July  29,  1947,  said  bids  there- 
after on  said  day  to  be  publicly 
opened  and  read  for  Erection  and 
Completion  of  Two  Cattle  Elxhibit 
Buildings,  1  A  District  Agricultural 
Association,  San  Francisco,  C&.lifor- 
nla.  In  accordance  with  plans  and 
specifications  therefor. 

The  structure*  are  each  to  be  240x 
270,  approximately,  with  reinforced 
concrete  walls,  wood  timber  trusses, 
and  protected  corrugated  metal  roof. 
Certain  foundation  structure  is  al> 
ready  In  place. 

Separate   bids    will   be   entertained 
for  the  following  segregations  of  the 
work: 
General  Work. 
Plumbing  Work. 
Elt.Lrical  Work, 
Alternate  bids  will  be  required. 
Prevailing  Wage  Scale:  In  accord- 
ance with  the   provisions  of   Section 
1770  of  the  Labor  Code,  the  Depart- 
ment  of    Public    Works    has    ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Hourly  Rate 

Mason  Tenders  ...- ILflO 

Bricklayers    2.05 

Carpenters  — , 2.00 

Cement  Finishers 2.025 

Cement  Mixer  Operator  (up  to 

one  cubic  yard)  ..._ 1.76 

Cement  Mixer  Operator   (over 

one  cubic  yard)  - 2.06 

Electric  Workers  — —  2,00 

Iron  Workers  (Ornamental)  2.10 

Iron  Workers   (Reinforcing)   ....  2.00 

Laborers   (Building) ~  1.40 

Painters  (Brush)   1.76 

Pliimbers    - 1-875 

Sheet  Metal  Workers  1.75 

Any  classification  omitted 

herein  not  less  than 1.26 

Overtime — One    and    one-half    times 
the  above  rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured 
to  the  Coutractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  CodMk 

Plans  and  Bpecificatlons  for  ex- 
amination are  on  file  in  the  office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803,  State  Office  Building,  Los 
Angeles,  and  at  tho  principal  Califor- 
nia Cities  Builders'  Exchange  offices. 
Contractors  who  are  desirous  of 
securing  plans,  specifications,  and 
proposal  forma  for  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  hereinafter  stated 
by  requesting  same  In  writing  from 
the  Division  of  Architecture,  Public 
Works  Building,  Sacramento.  A  de- 
posit of  $25.00  will  be  required  to 
guarantee  safe  return  of  plans  and 
specifications. 

No  bid  wUl  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 1  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

No   bidder   may   withdraw  Ws   bid 
for  a  period  of  thirty  (30)  days  after 
the  Ume  set  for  opening  thereof. 
DEPARTMENT  or  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON  BOYD. 

State  Anchltect. 
(Dally  Pacific  Builder) 
(July  11-18-25,  1947) 


Highway  Improvement! 
County 


-Lake 


Ul  2  o'clock  p.m.  on  August  6,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Aaaeinbly 
Room  of  said  building  for  construct- 
ing highway  In  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  Is  made,  as  follows: 

Lake  County,  between  Rout*  19 
and  one  (1)  mile  west  of  Lower 
Lake  (l-Lak-1039),  about  five  and 
one-tenth  (5.1)  mllee  In  net  length  to 
be  graded  and  a  Class  "B- Double^ 
seal  coat  applied. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  .Code, 
the  Department  of  Public  Works  has 
asccriained  tho  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classlfioatlen  Rate  per  Hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman JflM 

Carpenter  2.00 

Cement  finisher 2,025 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)-  1.75 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  2.06 

Motor  grader  operator 2.25 

Opei-ator  of  power  shovel  or 
other  excavating  equipment, 
shovel  typo  controls  (up  to 
and  including  one  cubic  yard)  2.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    typo    controls     (over 

one  cubic  yard) 2.40 

Reinforcing  steel  worker 2.00 

Roller  operator , 2.10 

Tractor  driver  2.10 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.8625 
Truck   driver    (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.7375 

Truck   driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.676 

Intermediate  Grade   Labor 

Concrete  vibrator  operator UBM 

Jackhammer  operator U586 

Oil  dictributor  bootman  1.425 

Oiler,  power  shovels  or  cranes  1.65 
Truck    driver    (4    cubic    yards 
and  1084  than  8  cubic  yards 

water  level  capacity)  1.4876 

Truck  driver  (lees  than  4  cubic 
yards  water  level  capacity),...  1.40 

Unskilled  Labor 

Flagman  ■ —  l^W 

Laborer  '-  l-w 

Positions  not  listed  above  will  be 
allocated  jn  Accordance  with  the  defi- 
nitions which  appear  In  the  special 
provfr'ions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.50  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  $1.40  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  less  than 
$1.30  per  hour. 

Overtime — One  and  one-half  (IH) 
times  the  above  rates. 

Sundays  and  holidays  —  On*  and 
one-half  (1%)  times  the  above  rates 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  In  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidder*  is  par- 
liculuJly  directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  S,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  <|ffice  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  is  situated,  at  the  office 
of  the  Associated  General  Contractors 
In  San  Francisco,  and  at  the  office 
of  the  County  Engineer  or  County 
Surveyor  at  the  county  seat  of  the 
county  in  which  the  work  Is  to  be 
performed.  .,       .         ,     _ 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  tho  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 


and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclflc&tiona. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(Se*  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  PubUo  Work* 
reserves  the  right  to  reject  any  or 
all  blda 

DEPARTMENT  of  PrCLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  MoCOY. 
State  Highway  Elngineer. 
Dated  July  11,  1947. 

(Daily  Pacific  Builder) 
(July  11-18-26,  1947) 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposate  will  be  received 
at  ttie  office  of  the  State  Highway 
Bnirineer.  Room  873.  PubUo  Works 
Building,  Sacramento,  Ollfomla,  un- 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

FaciliUes  for  pipe  bending 

and  nanifolds 

writ*  ter  Prio** 

PacUic  Pipe  Coe 

IM  SpMr  St.  San  Prandseo 


Highway  Improvement*— Alameda 
County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  378,  Public  Wtorks 
Building,  Sacramento,  California,  tw- 
tlli  2  o'clock  p.m.  on  August  8,  1947, 
at  T,rhlch  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  1*  made  as 
follows : 

Alameda  County,  at  Frultvale  Ave- 
nue, In  the  City  of  Oakland  (IV-Ala- 
89-Oak),  the  superstruotur*  for  an 
overhead  structure  over  the  traok* 
of  the  Southern  Paclflo  Railroad  to 
be  oonstruoted. 

Bids  are  required  for  the  entir* 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  I>epartment  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rat*  per  Hour 

Skilled  Labor  • 

Carpenter  _ $2.00 

Cement  finisher 2.025 

Concrete  mixer  operator   (on* 

cubic  yard  capacity  or  less)..  1.75 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type  ) 2.05 

Derrick  operator    2J6 

Electrician  L875 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and-lhcludlng  one  cubic  yard)  2.40 
OfSenitor  of  pmwer  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)  _ MO 

Painler  (brush) 1.T5 

Painter  (spray) 1.75 

Pile  driver  man 2.035 

Reinforcing  steel  worker 2.00 

Structural  steel  worker 2.26 

Tractor  driver  _ 2.10 

Truck    driver    ($.  cubic    yards 

water  level  capftctty  or  more)  tM 
Truck    driver    (6   cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)  1.676 

Intermediate  Qrade   Labor 

Concrete  vibrator  operator 1.625 

Oiler,  power  shovels  or  crane*  1.75 
Truck   driver    (4    cubic    yard* 
and  leas  than  6  cubic  yard* 

water  !evel  capacity)  1.58126 

Truck  driver  (lee*  than  4  cublo 
yards  water  level  capacity)..  1.46625 
Unskilled  Labor 

Flagman  1.40 

Laborer 1-40 

Positions  not  listed  above  will  b« 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  les*  than 
$1.50  per  hour. 

The  minimum  wage  paid  to  all  tti» 
termediate  lat>or  for  which  rates  are 
not  shown  at>ove  shall  be  not  le** 
than  $1.40  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
Aown  above  shall  be  not  les*  than 
$1.40  per  hour. 

Overtime — One  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  —  One  and 
one-half  (1%)  times  the  above  rates. 
The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  m 
whole  or  In  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),    of    the   Standard    Specifications 


regarding  the  u«*  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  article*  (a)  and  (b),  of 
tho  Standard  SpeciflcaUons,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specl- 
fica.tion8  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, I>ubllc  Works  Building,  Sao- 
ramento,  Callforola,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  Is  situated,  and  at  the  office 
of  the  Associated  General  Contractors 
in  San  Frajicisca 

No  bid  will  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  88iid  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
dl  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY. 
State  Highway  Engineer. 
Dated  July  11.  1947. 

(Dally  Paclflo  Builder) 
(July  11-18-25.  1947) 


Highway    Imprevement*— San    Mateo 
County  on  Bayahor*  Fr**w*y 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  873,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  July  30^  1»47,  at 
which  time  they  will  be  pubUcly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

San  Mateo  County,  on  Bayshor* 
Freeway,  between  South  San  Fmn' 
elsoo  and  Burllngame  (IV-S.M-6i-F, 
Burl),  supsrstructurs*  and  approaohe* 
for  four  overcreseings  to  b*  con- 
structed. 

Bids  are  required  for  the  entlr* 
work  described  herein. 

In  accordance  with  the  provlaloas 
of  Section  1770  of  the  Labor 'Cod*, 
the  Department  of  Public  Works  ha* 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classlfioatlen  Rate  per  Hour 

Skilled  Labor 
Asphalt  plant  drysrmaa  or 

fireman   - _4LT5 

Asphalt  plant  mixer  operator...  UO 
Asphalt  spreading  machine 

operator    — *10 

Carpenter 2.00 

Cement  finisher 1.088 

Concrete   mixer   operator   (on* 

cubic  yard  capacity  or  lee*)-  L70 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving  type) 2.06 

Derrick  operator tM 

Electrician 100 

Mechanical  tamper  and  finisher 


operator  (concrete  or  asphalt)  XIO 

Motor  grader  operator 2.26 

Operator    of    power    shovel   or 

other  excavating  equipment, 

shovel  typ*  controls    (up   to 

and  including  one  cubic  yard)  2.40 
Operator   of   power   •hovel   or 

other  excavating  equipment, 

shovel    type    control*     (over 

one  cubic  yard) 2.80 

Painter  (brush)  — — *-•• 

Painter  (spray)  — — — *'2 

Reinforcing  steel  worker l-T* 

Roller  operator  — ~  ••J« 

Structural  steel  worker »-0O 

Tractor  driver — -"-  2a0 

Truck    driver    (8    cubic   yard* 

water  level  capacity  or  more)  2.038 
Truck  driver    (6    cubic    yard* 

and  leas  than  8  cubic  yards 

water  level  capacity)  IW 

intermediate  Qrad*  L*b*r 

Concrete  vibrator  operator LBo 

Headerboard  man — *•• 

Jackhammer  operator J-w 

Oil  distributor  bootman  .,. l-«»* 

Oiler,  power  shovels  or  crane*-  1.78 
Trucli   driver    (4    cubic    yard* 

and  less  than  6  cubic  yards 

wtiier  level  capacity)  l-007» 

Tnick  driver  (lees  than  4  cubic 

yard*  water  level  capacity)....  1.4325 
Unskilled  Labor 

Flagman ^~ 

Laborer n*.   u^ 

Poaltions  not  listed  above  will  b* 
allocated  in  accordance  with  the  defi- 
nitions which  appear  In  ,the  special 
provisions,  as  Interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  aii 
skilled  labor  for  which  rates  are  not 
shown  above  shaU  be  not  less  than 
$1.50  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor  for  which  rates  ar* 
not  shown  above  shall  be  not  les* 
than  $1.40  per  hour. 

The  minimum  wag*  paid  to  all  un- 
skilled labor  for  which  rates  are  not 
shown  above  shall  be  not  les*  than 
$1.40  per  hour. 

Overtime— One  and  one-half  (l^l 
times  the  above  rates. 

Sundays  and  holidays  — One  and 
ono-half  (1%)  times  the  above  rates. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
i>osed  to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  th*  appll- 

(Contmued  on  Page  12) 


BUILDING 
SPECIALTIES 

STEEL  FORMS    •    FORM 

CLAMPS    •    FORM    TIBS 

SHE  BOLTS    •    THREADED 

RODS  •  WALL  SPREADERS 

WIRE   HANGERS    •    REIN- 
FORCING" ACCESSOKTBS 

PROTECTIVE    COATINGS 

AND    WATERPROOFING 

MATERIALS 

Unlv«rsol  Pacific  Co. 

SIXTH  and  HOOPER  STS. 

SAN  FRANCISCO 

UNdcrhill  3144 


Service 


1.  Shop  Service 

...  to  put  rour  •quipmcnt 
in  pcrftcl  running  ordar. 
Skilled  rtpairmtn  wilh  die 
"IcBowhow*'^  to  4o  faM,  ac. 
curata   work. 


CONTRACTORS 


•   Cemprcsters  B*d  Air  Toeli 
a    HoisH  m6  D*rrlcks 
a    Ce*cr*t*  Mix*r« 
a    C*«*rifH9al  Pamps 
a    PertabI*  Tobl*  Saws 
a   Tractors  aed  L«ad*rs 
a   Cra**«  «*d  $li*v*l» 


NEW  and  USED 
FOR  SALE  or  RENT 


Call    COAST    firtf 

COAST 

EQUIPMENT 
COMPANY 

f4t  Iryaat  St.      MArtef  1740 


.  .  .  from  our  lar(a  Mffti- 
roam*.  Tha  parti  you  naad, 
whan   you    naad  ihfin. 

3.  Enqinooring  Holp 

.  .  .  aatimatinfi,  plant  lavoiil 
aarvira  from  San  Franriaro 
(ptriurad),  Oakland,  Sacra- 
manto,  Praano  and  Stockton 
hrant  ti*«. 

4.  56  of  tho  Finest 

Lines  of  roaatmrtioti  aquip- 
mant  -from  gad  to  gradar — 
■upportad  hy  a  larga  organ- 
ixation    pladgad    to 


Edward  R.  Bicon  Go. 

CONSTRUCTION  EQUIPMENT 


Ji 


SAN  FRANCISCO.  2101  Folao*.  St,  HB  J700;  OAKLAND.  1M5  17th  Ava.,  KB  V04»2j 

FRESNO.  IiH  Marcod  §*..  4-4519.  SACBAMBNTO.  1224  "I-  St.,  J«22«, 

STOCKTON,  Baildliig  p«dM*ga,  7-7*95 


n«H«i 
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(Continued  from  Pafe  U) 

cable    Federal    aUtuteB.    rule*,    and 
regulaUona  will  apply  to  auch  woik. 

The  attention  of  bidder*  u  par- 
ticularly directed  to  the  provUiona 
of  Section  7,  article  (a),  •ubartlde 
(6),  of  the  Standard  SpedflcaUona 
i^rarding  the  use  of  domestic  xnate- 
nala;  and  also  to  the  proviaknu  of 
Section  8.  arttclea  (a)  and  (b),  of  the 
Standard  SpeclfleaUone,  renudlnx 
•ubcontracUng  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Knel- 
neer.  Public  Woflu  Building,  Sacnt- 
mento,  Califoraia,  and  they  may  be 
■••a  at  the  offices  of  the  ZMstrlot 
Bngrlneers  at  Los  Angelss  and  Ban 
Francisco,  at  the  office  of  the  Dis- 
trtct  Engineer  of  the  district  In  which 
the  work  Is  situated,  and  at  the 
office  of  the  Associated  Oeneral  Con- 
tractors in  San  FrmndscOb  * 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Bngln^r  and 
is  made  in  accordance  with  the  pro« 
visions  of  the  Proposal  Requirements 
and  Conditions  sei  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Bach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOT, 
State  Highway  Bnglneer. 
Dated  July  S,  1M7. 

(Dally  Pacific  Builder) 
(July  8-U-18,  1»47) 


DAILY    PACIFIC    BUILDER 


DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T,  McCoy, 
State   Highway   Engineer 
Dated  July  8.  1947. 

(Dally  Pacific  Builder* 
(July  3,  11,  and  18,  1947) 


Highway    Improvements— Placer   Co. 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WOAK8 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  ot  the  State  Highway 
Engineer,  Room  373,  PubUc  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  July  SO;  1»»7,  at 
which  time  they  will  be  publicly 
I  opened  and  read  in  the  Assembly 
I  Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Plaoer  County,  on  county  roada  be- 
tween Loemis  and  Auburn  via  Bren- 
nan's  Comer  and  between  Route  76S 
at  Kister's  Comer  and  Newcastle 
(lll-Pla.7«i,78S;770),  about  eleven  and 
nine-tenths  (11.0)  mljos  In  length  to 
be  graded  and  bitumlnoue  surface 
trestment  appllsd. 

Bids   are   required   for   the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worlcs  has 
ascertained  the  general  prevailing 
rate  of  wages  applicabH  to  the  work 
to  be  done  to  be  as  follows: 
Classlfloation  Rate  per  hour 


Highway    Improvements 
San    Mateo    Co 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  or  the  State  Hljfhway 
Engineer,  Room  S73.  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  p.  m.,  on  July  30,  1947, 
«at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  construc- 
tion on  State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

8sn  Msteo  County,  In  Burlingame 
on  El  Camino  Real,  between  Rose- 
dale  Avenue  and  Primrose  Road  (IV 
-S.  M-2-A,  Burl),  furnishing  and  In- 
stslling  fixed  time  traffic  signal 
systems    at   ten    (10)    intersections. 

Bids  are  required  for  the  entire 
work   described   herein. 

irr  accdMAtrefe  wfth  tire ^m visions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rata  per  hour 

Cement  finisher  12.025 

Concrete    mixer    operator    (one 

cubic  yard  capacity  or  less)  1.75 

Concrete    vibrator   operator  1.B25 

Electrician     2.00 

Flagman     „_ ^  .         _i  40 

Laborer     ._ 1.40 

Any    claaslficatlon    omitted 

herein  not  less  than  1.40 

Overtime—one     and     one-half     (li^) 

tiihes   the  above   rates. 
Sundays  and  holidays — one  and  one- 
half   (1H>   times  the  above  rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  end  speci- 
fications may  be  oota<ned  at  the  of- 
fice of  the  Stale  Highway  Engineor, 
PubMc  Works  Building,  Sacramento 
California  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Loa  Apgeles  and  San  Fran- 
cisco, at  tho  office  of  tho  District 
BJngineer  of  the  dUtrlct  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  (General  Con- 
tractors   In    San   Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accotdnnce  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. EUich  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  01 
all  bids. 


Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman  4L76 

Asphalt  plant  mixer  operator....  1.80 
Asphalt  spreading  machine 

optMmtor aJU) 

Carpenter aiOO 

Cement  finisher ,         3.ess 

Concrete  mixer   operator   (one 

cubic  yard  capacity  or  less)„-  L7B 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  auod 

paving  type) 3.O6 

Motor  grader  operator  ______>.  S.26 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  ^ird)  3^ 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type     controls    (over 

one  cubic  yard) S.M 

Reinforcing  steel  worker 1.76 

Roller  operator a.10 

Tractor  driver JiO 

Truck  driver    (18   cubic  yards 

water  level  capacity  or  more)  L8826 
Truck   driver    (14    cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  L7878 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

,  water  level  capacity) L«76 

Intermediate  Grade  Labor 

Concrete  vibrator  operator UBS 

Jackliommer  operator 1JQ5 

Oil  distributor  bootman  1.426 

Oiler,  iHTwer  shovels  or  cranes..  1.65 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.487S 

Truck  driver  (lees  than  4  cubic 
yards  water  level  capacity)  „  1.40 

Unskilled  Labor 

Flagman u© 

laborer 1.J0 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  nUnimum  wage  paid  to  all 
skilled  labor  for  which  rates  are  not 
shown  above  shall  be  not  lees  than 
I1.8T5  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor  for  which  rates  are 
not  shown  above  shall  be  not  leee 
than  ^1.40  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor  for  which  rates  are  act 
shown  above  shall  be  not  less  than 
11.30  per  hour. 

Overtime— One  «md  one-half  (1%) 
times  the  above  rates. 

Sundays  and  Holidays  — One  and 
one-half  (IH)  times  the  above  rates. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  appli- 
cable Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  ot  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  arUcle  (a),  subarUcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 


rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the   contract,    respectively. 

Plans  may  bo  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  is  situated,  at  the  office  of 
the  Associated  General  Contiuctors 
in  San  Francisco,  and  at  the  office 
of  the  County  Engineer  or  County 
Surveyor  at  the  coimty  seat  of  the 
county  in  which  the  woric  is  to  be 
performed. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Elnglneer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlrementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specif Icationa. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Shigineer. 
Dated  July  8,  1947. 

(Dally  Pacific  Builder) 
(July  3-11-18,  1947) 


FRIDAY.  JULY  18.  1947 


Group     O     Residences     and     Garages 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION     OF     ARCHITECTURE 


NOTICE   TO   CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived Tat  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 1120  "N*  Street,  Sacramento, 
California,  up  to  2:00  P.  M.,  Tues- 
day, July  22,  1947,  said  bids  there- 
after on  said  day  to  be  publicly  op- 
ened and  read  for  Group  D  Resi- 
dences and  Garages,  Division  of 
Beaches  and  Paries,  to  be  construct- 
ed in  accordance  with  plans  and 
specifications   therefor. 

Group  "D"  Residences  and  Gar- 
ages are  to  be  located  at  State 
Parks  In  the  following   locations: 

McArthur  -  Bumey  Falls  State 
Park,  Shasta  County,  1  house,  1-2 
Car   Garage 

Richardson  Grove  State  Park, 
Humboldt  County,  3  houses,  1-4 
Car  Garage,  1   -3  Car  Garage. 

Williams  Gro;ire  State  Park,  Hum- 
boldt County,  1  house,  1-3  Car 
Garage  and   Shop  Building. 


Van   Duzen   State   Park,   Humboldt 
d"/^".*,  *'°"«*'-  1   -  2  Car  Garage. 
Patrick's  Point.  Humboldt  County, 
1    house.   1    -    2   Car  Garage. 

K  Tjf  *^*  ^'^^^  S^*®  Pai*.  Hum- 
boldt County,  2  houses,  2  -  2  Car 
Garages. 

Bids  will  be  entertained  for  the 
entire  group  of  9  houses  with  gar- 
ages or  separately  for  houses  and 
garages  at  each  location.  The  State 
reserves  the  right  to  award  sep- 
arate contracts  at  each  location  or 
group  contracts  at  2  or  more  loca- 
tions, or  a  contract  for  the  entire 
group. 

Alternate  No.  1 

An  Alternate  Bid  is  required  for 
omitting  1  house  and  1  -  2  Car  Gar- 
age at  Prairie  Creek  State  Park, 
Humboldt  County. 

Authority  Notice  —  Approval  for 
this  construction  was  granted  by 
the  Fedeial  Public  Housing  Auth- 
ority -  Serial  Numbers  FPHA-VI- 
280  to  284  and  290 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

HUMBOLDT    COUNTY 
^  Hourly  Rate 

Cement    Finishers    12  02^ 

Carpenters     Z.Z  .  200 

Electricians    -.'""!i™!!!i!..l!50 

Laborers   Building  '...." i  30 

Painters     (Brush)     ..„ "  l!43« 

Plasterers    ..,:..;. _ 1.50 

Plumbers    ""  ii87»4 

Concrete    Mixer   Operators    up 

to   One  Cu.   Yd 1.60 

Sheet  Metal  Workers  l]50 

Any   classification  omitted 

herein    not   less   than   1.30 

Overtime  —  One  and  one-half  times 

above    rates. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  In  full  compliance 
with  the  provisions  of  Section  1777.6 
of   the    Labor   Code. 

Contractors    who    are    desirous    of 


securing  plans,  specifications,  and 
proposal  forms  for  the  purpose  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject 
to  certain  conditions  hereinafter 
stated  by  requesting  same,  in  writ- 
ing, from  the  Division  of  Architec- 
ture, Public  Works  Building,  Sacra- 
mento. 

Applications  shall  state  which  of 
the    locations    plans   are   desired    for. 

No  bid  wil  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  Division  of  Architecture,  and 
is  made  in  accordance  with  the  pre- 
visions of  the  fropoeal  Require- 
ments and  Conditions  set, forth  un- 
der Section  1  of  the  Standard  Spe(:l- 
ficatlons.  Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired   by    law. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informali- 
ty in  any   bid   received. 

No  bidder   may    withdraw   his   b.ld 
for  a  period  of  thirty  (30)  days  aft'er 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DFVISaON  OF  ARCHITECTURE 

ANSoN    BOYD 

STATE   ARCHITECT 

(Daily  Pacific   Builder) 
(July  3,  11,  and  18,  1947) 


CEMENT  GUN 

CORSTRICTIOI  CO. 

GUNITE 

SAND-BLASTING 

CONCRETE  CUTTING 

Confracf  or  Renfofs 

Phone  GArfield  7663 
24  CALfFORNIA  ST..  S.  F. 


BURKE     FORM     CLAMPS 


»«^>-ii= 


SNAP  TIES  STEEL  ACCESSORIES    CURING  COMPOUND 

EXPANSION  JOINJ         COLUMN  CLAMPS  SCREED  SUPPORTS 

SLIP  FORM  JACKS  SOFHT  HANGERS        REINFORCED  PAPER 

All  Types  of  Concrtte  Comtruction  Specuitie$ 

W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


"Vihen  We're  Working  in  C/ose  Quarters 


We 


TRAXCAYATE 


II 


IjAAOElW 
vTHE  WEST 


BETHLEHEIM    PACIFIC 

COAST    STiELCORPORATION 


Son  traiKiKo  So/ei  Off/n,  20Hi  and  lllinoii  Sh. 
nmM,  MArkct  3200 


says  Mr.  J.  E.  Nelson  of  the  firm  of  Johnson  &  Nelson, 
Marin  County  Contractors.  "Our  IT4  TRAXCAVA- 
TOR  is  the  ONLY  RIG  for  close-in  work  around  founda- 
tions  and  concrete  f  ortns,  and  that's  only  one  of  the  many 
jobs  it  does  for  us.   It's  cme  machine  that  keeps  busy." 


.) 


TRAXCAVATp  for  PROFIT 

All  over  the  country  contracton  arc  calling 
the  Traxcavator  "the  bu«est  machine  on 
the  joh,"  and  here's  why:  They  use  it  for 
land-clearing  and  for  leveling;  they  use  it 
for  excavating  and  for  truck  loading;  they 
use  it  for  backfilling  and  for  cleanup  work. 
Frotn  the  time  the  job  is  started  'til  the 
earthwork  is  completed  the  Traxcavator  is 
busy.  That  spells  profit  for  the  contractor 
because  the  profitable  machine  is  the  one 
that  keeps  busy.    That's  why  we  say 

TRAXCAYATE  for  PROFIT 


PETERSON  TRACTOR  &  EQUIPMENT  CO. 


HATWAID 
SWMfwootf  SMO 

SAN  FMANCItCO 
e4fiWd  9151 
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